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TAPPAT  eiecfnc  TOOL 


Are  Built,  to  Last  Longer 


Cuts  production  costs  .  .  .  Speeds  up  the 
job  ,  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

'28  First  Stieet,  San  Francisco  308  E.  Third  St.,  Los  Angeles 

KEarnv  4467  TOOLS  RENTED  MUtua!  7508 


COLTON  CEMENT 


CPC: 

Colton 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  BIdg.,  601  West  Fifth  Street 
Mill,  at  Colton,  California  TR.    1271  Los  Angeles 


Phone  TRinity  0241  for 

Rock  -  Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 
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State  Highway  Commission  Advertises 
Eight  Projects;  Bids  Open  This  Month 


No.   I 


S.  F.  BUILDING 
AT  RECORD  LOW 
IN  PAST  YEAR 


McCarthy  low  on 
sebastopol  p.  o. 


WASHINGTON,  D.  C,  Jan.  2. 
—  Robert  McCarthy,  1363  Four- 
teenth  Avenue,  San  Francisco, 
submitted  low  bid  to  the  Treas- 
ury Department  today  for  con- 
struction of  the  U.  S  Post  Office 
at  Sebastopol.  Amount  of  the 
low  bid  was  $33,930.  Second  and 
third  low  bids,  respectively, 
were  submitted  by  K.  E.  Parker 
Co.,  San  Francisco,  at  $35,468. 
and  A.  Nelson,  San  Francisco, 
at  $35,500.  Plans  for  the  post  of- 
fice, which  is  to  be  a  one-story 
structure,  were  prepared  in  the 
office  of  the  Treasury  Depart- 
ment supervising  architect. 


SACRAMENTO,  Dec.  31. — The  State  Highway  Commission  today 
called  for  bids  on  eight  contracts  for  highway  construction  and  im- 
provement. The  bids  will  be  opened  in  Sacramento  and  Los  Angeles 
within   the   next  month. 

The   projects  are   located   as   follows: 

Lake  County:  ('.lading,  surfacing 
with  untreated  gravel  and  applying 
seal  coat,  about  two  and  one-half 
miles  between  Manila  Ranch  and 
one  mile  east  of  Upper  Lake.  Bids 
ojien  in  Sacramento  January  23. 

Madera  County:  Grading  about 
three  and  seven-tenths  miles  be- 
tween Coarse  Gold  and  Hawkins 
School.  Rids  open  in  Sacramento 
.lanuary   23. 

Madera  County:  Grading  and 
paving  with  asphalt  concrete  about 
one  and  one-half  miles  in  the  city 
of  Madera.  Hids  open  in  Sacra- 
mento January  30. 

Shasta  County:  Grading  and  pav- 
ing about  nine-tenths  of  a  mile  at 
the  north  entrance  to  the  city  of 
Redding.  Bids  open  in  Sacramento 
January  .'!(). 

Los  Angeles  Co.:  Paving  with  a->- 
phalt  concrete  and  Portland  ce- 
ment concrete  about  eight-tenths  of 
a  mile  between  California  Avenue 
and  Coloiado  Avenue,  Bids  open 
in   Los  Angeles  January  24. 

Ventura  County:  Grading  and 
paving  with  asphalt  concrete  aboui 
three  and  six-tenths  miles  between 
Sea  Cliff  and  Benham.  Bids  open 
in  Los  Angeles  January  24. 

Riverside  County:  Grading,  pav- 
ing portions  with  Portland  cement 
concrete,  and  surfacing  portions 
with  oil,  about  sixteen  and  eight- 
tenths  miles  between  Whitewater 
and  one  mile  east  of  Beaumont. 
Bids  open  in  Los  Angeles  January 
31. 

Los  Angeles  County:  Grading 
and  paving  with  either  asphalt  con- 
crete or  Portland  cement  concrete 
about  three  and  seven-tenths  miles 
between  State  Street  and  los  Ange- 
les Street.  Bids  open  in  Los  An- 
geles January  31. 


Louis  Erb  Named 
District  Inspector 
Of  License  Bureau 


Louis  F.  Erb  has  been  appointed 
San  Francisco  district  supervisor 
for  the  State  Contractors  License 
Bureau  by  State  Registrar  Carlos 
Huntington.  Mr.  Erb  has  been  with 
the  license  bureau  for  the  past  two 
years  in  the  San  Francisco  office. 
He  has  been  acting  as  assistant 
code  coordinator  for  the  bureau 
since  construction  codes  became 
effective. 

Mr.  Erb  succeeds  Orman  Lutz 
as  district  supervisor. 

Other  changes  in  the  bureau  per- 
sonnel in  the  bay  district  include 
appointment  of  Andrew  Burke,  563 
Haight  St..  and  Clarence  H.  Moore. 
46  Pilgrim  Ave.,  as  San  Francisco 
inspectors.  Jack  Walker,  985  Pearl 
St.,  Alameda,  as  Oakland  inspec- 
tor, Albert  G.  Kelly,  786  Bird  Ave.. 
San  Jose,  as  inspector. 


Total   of   $7,328,372   Smallest 

For  Depression 

Period 


Nineteen  thirty-four  ended  with 
a  record  low  in  building  permit  to 
tals  for  the  city  of  San  Francisco 
The  year's  volume  dropped  below 
the  previous  depression  -  year  low 
reached  in  1932  by  ai)proximately 
two  and  one-half  million  dollars, 
according  to  records  kept  by  the 
Department  of  Public  Works. 

The  moderate  increase  in  volume 
shown    for    the    calendar    year    of 

1933  failed  to  continue  during  1934. 
the  annual  t  abulation  indicates. 
The  figures  for  the  three  years  fol- 
low: 

No.  Valu; 

1932 52Z6  $  9,822.680 

1933 4839  11.175,645 

1934 4677  7,328,372 

The  totals  have  been  adjusted  to 
eliminate  permits  recorded  for  the 
Golden  Gate  and  San  Francisco 
Bay  bridge  construction  which 
would  distort  the  facts  as  to  actual 
building. 

During  1934  the  number  of  per- 
mits issued  for  new  construction 
was  395,  compared  with  795  in  1933. 
The  number  of  permits  for  altera- 
tions was  4279  compared  with  4.- 
042.     The    value    of    alterations    in 

1934  was  $2,466,029  and  in  1933  was 
$1,987,516. 

Fi&ures  for  the  last  month  of 
the  year  present  a  favorable  com- 
parison with  those  of  December. 
1933.  Alteration  work  exceeded  that 
of  the  corresponding  month  a  year 
ago  both  in  number  of  jobs  and  in 
value.  Frame  buildings  for  whicii 
permits  were  granted  are  valued 
at  $123,885,  compared  with  $45,780 
in  December,  1933.  A  slight  in- 
crease is  shown  in  both  classi- 
fications over  November. 

The  total  work  let  in  December 
is  less  than  that  of  the  same  month 
a  year  ago  due  to  large  permits 
for  public  work,  however. 
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CITY  RECEIVES 
PROPOSALS  ON 
LAWTON  SCHOOL 


Anderpon   &  Ringrose  Low  at 
$142,715;  Close  Bidding 
Featured 

Anderson  and  Ringrose,  at  $142.- 
715.  Friday  submitted  low  bid  to 
the  San  Francisco  Department  of 
Public  Works  on  the  general  con- 
tract tor  the  construction  of  the 
I.awton  School,  to  be  located  on 
Thirtieth  Avenue  near  Lawton  St. 
Cost  of  the  work  previously  had 
been  estimated  at  approximately 
$220,000. 

Low  bid  for  mechanical  equip- 
ment and  plumbing  was  submitted 
bv  Alta  Electric  .-nd  Mechanical 
Company  at  $17,671.  H.  S.  Tittle 
was  low  bidder  for  electrical  work 
with  a  figure  of  $9,402. 

The  contract  calls  for  a  two- 
story  and  basement  building  to  con- 
tain fifteen  classrooms,  auditorium, 
kindergarten  and  library,  and  in- 
clude tar  and  gravel  roof,  steam 
heating  system,  concrete  frame, 
concrete  walls  and-  floors,  wooden 
studs  and  metal  lath. 

Plans  for  the  building  were  pre- 
pared by  Architects  Dodge  A.  Rie- 
dy  and  Chas.  E.  J  Rogers.  Hyman 
Rosenthal  is  structural  engineer 
and  Robert  L.  St.  John  mechanical 
engineer  for  the  project. 

Total  bids  submitted  on  the  gen- 
eral contract  were  as  follows: 

Ander.son    and    Ringrose $142,715 

O.    Monson    143,44.'! 

William    Spivock   143,746 

MacDonald   &   Kahn    145,800 

K.   E.   Parker  Co 145.940 

Frank  J.    Reilly  152,731 

C.    L.    Wold   153,799 

James    L,.    McLaughlin    155,385 

Leo   Epp  167.296 

Bureau  Suspends 
Licenses  of  Ten 
State  Contractors 

Licenses  of  ten  contractors  were 
suspended  and  one  was  revoked 
during  December.  State  Registrar 
Carlos  Huntington  reports.  The 
bureau  disposed  of  .36  cases  and 
received  28  new  complaints  for  ad- 
judication. 

Evidence  introduced  in  hearings 
conducted  in  connection  with  the 
applications  of  three  persons,  whose 
names  had  been  previously  flagged, 
resulted  in  the  petitioners  being 
unable  to  satisfy  the  Registrar  as 
to  their  character  and  business  in- 
tegrity. Consequently,  their  appli- 
cations were  denied.  In  the  infor- 
mal complaint  section,  settlements 
were  effected  through  arbitration 
in  3S  cases.  Court  action  was  pend- 
ing during  the  month  against  23 
persons  found  operating  illegally 
as  contractors,  and  trials  were  held 
in  ten  cases  with  convictions  ob- 
tained in  nine  such  cases,  while 
one  was  dismissed  and  13  cases 
were  pending  in  the  lower  courts 
at  the  close  of  the  month. 


Bids  Jan.  24  on 
$1,500,000  Jetty 
Repair  Contract 


Bids  for  the  reconstruction  and 
repair  of  the  outer  4700-foot  link 
of  the  Columbia  river  south  jetty 
will  be  opened  in  the  offices  of  the 
United  States  district  engineer  in 
Portland  January  24. 

The  entire  job  is  expected  to  re- 
quire the  expenditure  of  approxi- 
mately $1,500,000  ,the  amount  ask- 
ed by  the  war  department  for  this 
work. 

Specifications  will  require  that 
contractors  bid  upon  the  entire  job. 
with  the  understanding  that  $600,- 
000  is  available  immediately  and 
that  the  remainder  of  the  contract 
price  will  be  made  available  by  the 
time  the  first  $600,000  is  used. 

The  project  requires  that  the 
present  outer  portion  of  the  jetty 
shall  be  raised  approximately  26 
feet  from  its  present  level,  which 
is  now  even  with  low  water. 

The  original  jetty  was  about  140 
feet  wide  at  the  low-water  mark, 
but  the  fv.rce  of  ocean  waves  has 
spread  the  top  out  so  the  present 
low-water  level  is  now  200  ft.  wide. 

Upon  this  flat  top  will  be  built 
two  standard-gauge  railroad  tres- 
tles to  carry  rock  trains,  from 
which  boulders  will  be  rolled  to  the 
depth  of  26  feet.  About  700.000  tons 
of  rock  will  be  needed  for  the  job, 
which  will  require  100,000  tons 
more  than  was  used  for  the  $1,155,- 
000  repair  job  on  the  center  por- 
tion of  the  jetty,  completed  last 
month. 


ARMY  ADOPTS  RULE 

FOR  BID  DRAWINGS 


Pending  the  printing  of  changes 
in  Army  Regulations  5-160,  Sept. 
16,  1933,  paragraph  9c  of  those  reg- 
ulations, as  changed  by  section  II, 
Cir.  No.  19.  War  Department  1934, 
have  been  further  changed  by  add- 
ing subparagraphs  (6)  (7)  and  (S) 
as   follows: 

(6)  When  award  is  made  by  lot 
and  the  Information  available 
shows  that  the  product  of  a  par- 
ticular manufacturer  is  offered  by 
more  than  one  bidder,  a  prelimi- 
nary drawing  by  lot  will  be  made 
to  ascertain  which  of  the  bids  will 
represent  that  manufacturer  in  the 
final  drawings  to  determine  the 
award. 

(7)  As  a  result  of  the  prelimi- 
nary drawing,  the  field  of  the  bid- 
ders for  the  final  drawing  is  nar- 
rowed to  one  bidder  only  on  the 
product  of  each  manufacturer.  This 
bidder  may  be  the  manufacturer 
himself  or  one  of  the  other  bidders 
offering  his  product,  depending  up- 
on the  results  of  the  preliminary 
drawing. 

(8)  In  the  final  drawing  there  wiM 
be  included  with  the  names  of  the 
bidders  drawn  in  the  preliminary 
drawing  the  names  of  any  other 
bidders  whose  product  is  offered 
only  by  the  one  bidder. 


FIRST  OREGON 
COAST  BRIDGE 
OPENS  IN  1935 


Progress     Reported     On     Five 

Highway  Spans  Financed 

By  PWA 


Eight  per  cent  of  the  funds  al- 
lotted for  the  five  new  bridges  on 
the  Oregon  Coast  highw-ay  have 
been  received.  Chairman  Leslie  M. 
Scott  of  the  state  highway  commis- 
sion, has  revealed. 

Total  expenditure  on  all  bridges 
to  date  is  $417,281.  For  the  five 
structures  $5,208,825  has  been  ap- 
propriated. 

The  Alsea  bay  bridge  at  Wald 
port  will  probably  be  completed  by 
the  end  of  1935.  the  first  to  be  fin- 
ished. Work  on  this  is  now  30  per 
cent  completed  with  an  expenditure 
of  $210,663  thus  far.  Total  cost  of 
the  finished  structure  will  be  $685- 
040. 

Next  farthest  advanced  is  the 
Yaquina  bay  bridge  at  Newport. 
which  is  five  per  cent  complete  and 
on  which  costs  to  date  are  $63,953. 
It  will  cost  about  $1,357,597  com- 
plete. 

An  aggregate  of  $20,158  has  been 
spent  on  the  Siuslaw  bridge  at 
Florence,  which  is  four  per  cent 
completed.  Appropriation  for  this 
structure  is  $491,646,  exclusive  of 
engineering  and   contingencies. 

The  bridge  across  the  Umpqua 
at  Gardiner  and  Reedsport  is  11 
per  cent  complete  at  a  cost  of  $5S- 
751.  Ultimate  expenditure  is  set  at 
$551,234. 

The  greatest  appropriation  for 
any  bridge  —  $2.123,31'8  —  has  been 
made  for  the  long  Coos  bay  struc- 
ture. This  bridge  is  three  per  cent 
finished  and  expenditures  amount 
to  $60,507. 

The  completion  date  for  the  Ya- 
quina bay  bridge  is  Aug.  28,  1936; 
Siuslaw,  February  27,  1936;  Ump- 
qua. February  27,  1936;  Coos  bay, 
Sept.  20,  1936. 


PLEDGE  $442,000  IN 

PENINSULA  DRIVE 

Four  hundred  seventy  pledges, 
entailing  $442,000  in  home  modern- 
ization, have  been  made  in  the  San 
Mateo  -  Burlingame  better  housing 
campaign.  Field  Director  W.  0. 
Reinecke  announced. 

The  drive  total  neared  the  half 
million  dollar  mark  by  reason  of 
last  week's  69  pledges  in  the 
amount  of  $126,982.  Reinecke  said. 

Pledge  totals  for  the  campaign  to 
date  are:  Burlingame,  290  pledges, 
$229,651;  San  Mateo.  169  pledges, 
$186,604;  Millbrae,  12  pledges,  $26- 
450.  Of  the  amount  pledged  more 
than  $95,000  is  already  completed 
or  underway,  Reinecke  stated. 


New  orders  for  stationary  steel 
boilers  during  the  first  11  months 
of  1934  totaled  4,517,  as  compared 
with  3,610  during  the  correspond- 
ing period  last  year,  according  to 
reports  submitted  to  the  Bureau 
of  the  Census  by  6S  identical  man- 
ufacturers. 
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Roads  Bureau  to  Contract  $1,214,000 

In  Federal  Projects  Before  June  30 

San  Francisco  district  of  the  U.  S.  Bureau  of  Public  Roads  has  a 
balance  of  $1,214,672  for  construction  of  highways  in  national  forests 
and  parks  to  be  placed  under  contract  during  the  first  six  months  of 
1935.  This  money  has  been  allocated  to  projects  in  California  and 
Arizona.  All  funds  for  construction  in  Nevada  for  the  current  fiscal 
year  have   been  contracted. 

Construction  programmed  for  the  first  six  months  of  the  new  year 
iiiclmlps   six   projocls   In   California  


Miitinnal  fore.sts  locatPd  in  the  conn- 
lies  of  Mono,  San  Diego,  Los  An- 
Koles,  Ilunilioldl,  Siskiyou  and  Mo- 
doc The  work  Is  to  be  lut  under 
six  contrncts.  tlie  sum  appropriat- 
ed for  all  projects  being  $r>ri,'"),O0O. 

Two  contracts  are  to  be  let  in 
Yosemite  Park,  one  for  applying 
armor  coat  on  Wawona  road  and 
the  other  for  construction  of  Sen- 
tinel bridge.  There  is  available 
$136.S62  for  these  improvements. 
In  Seciuoia  Park  the  bureau  will 
cotract  the  surfacing  of  a  section 
of  the  Ceaerals  Highway  for  which 
$94,3.'i.'j  is  appropriated. 

Three  forest  highway  jobs  are  to 
be  let  in  Arizona,  totaling  1131,000. 
An  allotment  of  $147,000  has  been 
made  for  surfacing  14  miles  of  the 
Cameron  -  Desert  View  approach 
road  in  Grand  Canyon  Park,  and 
$1.S0.475  is  appropriated  for  three 
improvements  in  Petrfied  Forest 
National   Monument. 

During  the  calendar  year  of  1934 
the  San  F'ranciKco  office  of  the  Bu- 
reau awarded  48  contracts,  total- 
ing $4,322,!>1S  for  construction  in 
California.  Arizona  and  Nevada. 
Twenty-eight  of  these  have  been 
completed.  Work  is  in  progress  or 
will  be  resumed  as  soon  as  weather 
permits  on  the  others.  Of  those 
still  incomplete.  14  are  in  Califor- 
nia, 5  in  Arizona  and  one  n  Ne- 
vada. 

The  year's  expenditures  were  dis- 
tributed  as   follows: 

Forest  Highways:  Arizona,  $360,- 
487;  California,  $1,709,426;  Nevada, 
$297.909 ;    Total   $2,367,823. 

Federal  Lands:  Arizona.  $402,473, 
California,  $68,113;  Nevada,  $177.- 
522;   Total.  $648,110     ' 

National  Parks:  Arizona.  $506,785 
California,  $800,199;  Total,  $1,306,- 
98.5. 

Following  is  the  work  program- 
med for  the  fir.n  six  months  of 
1935: 

Forest  Projects 
California 

1.  $125,000  for  gr.iding  .ipproximate- 
ly  eight  miles  Mammoth  I-ake  High- 
way. Mono  County. 

2.  $12.i.noo  for  grading  approximate- 
ly .seven  miles  Lnguna  Highway,  San 
Hiego  County. 

S.  JI.SO.OOO  for  grading  Section  of 
i<wartnut  Highway.  Los  Angeles  or 
i?an  Hcrnardino  County. 

1.  $4fl.0'iO  for  bast"  course  surfacing 
of  entire  Koopa  Highway,  nine  miles. 
Humboldt  County. 

•5.  $40,000  for  armor  coat  surfacing 
MrCloud  Section,  12..T  miles.  Mount 
Shasta-Mt.  Lassen  Higluva.v,  Siskiyou 
I'uunty. 

•r..  jTf)  000  for  armor  coat  surfacing 
of  11  miles  of  Lava  Beds  Highway  and 
1?  miles  of  Howard  Gulch  Highway. 
Jlodoc   County. 


•I'rojcris  already  advertised. 

Nevada 

N..no. 

Arizona 

1.  S55.000  for  grading  4.5  miles  of 
Clobe-Showlow    Highway.    Navajo    Co. 

2.  $41,000  for  grading  three  miles 
of  Payson-Colcord  Mountain  Highway. 
Olla  County. 

3.  $33,000  for  sul>grade  reinforce- 
ment of  seven  miles  of  Pine-Wlnslow 
Highway.  GHa  and  Coconino  Counties. 

Park  Projects 
Yosemite 

1.  $79,440  for  armor  coat  on  Wa- 
wona Road.  28  miles.  Mariposa  Co. 

2.  $57,422  for  Sentinel  Bridge.  Mari- 
posa County. 

Sequoia 

1.     $91.33.:    for    surfacing    on    Qener- 

als   Highway.   Tulare   County. 

Grand  Canyon 

1.    $147,000  for  surfacing  14  miles  of 

ra  melon -Desert  View  Approach  Road. 

Coconino  County. 

Petrified    Forest   National    Monument 

1.  $.').s,47.'  fur  grading  and  suligrade 
i-einforceiiu-nt  <if  Painted  Desert  Rim 
Koad,    four   miles,   Apache  County. 

2.  516,000  for  surfacing  Painted  Des- 
era  Rim  Road,  four  miles.  Apache 
County. 

3.  $76,000  for  surfacing  North  and 
South  Roail  and  portion  of  U.  S.  Route 
260   within    Moni;ni.-nt. 


BUILDING  INDUSTRY 

EMPLOYMENT  DROPS 

Employment  in  the  private  buikl- 
ing  construction  industry  declined 
2.2  percent  from  October  to  Novem- 
ber, according  to  figures  compiled 
by  the  U.  S.  Bureau  of  Labor  Sta- 
tistics. The  report  is  prepaied 
from  information  furnished  by  10.- 
010  contractors  employing  78.354 
workers. 

"This  decline  is  not  as  pronounc- 
ed as  those  that  have  occurred  in 
November  during  the  past  three 
years."  the  Bureau  comments.  The 
figures  do  not  include  employes  on 
construction  projects  financed  from 
public  works  funds. 

START  SEBASTOPOL 

CAMPAIGN  JAN.  10 

.January  10  has  been  set  as  the 
date  for  the  beginning  of  the  Se- 
hastopol  Better  Housing  campaign, 
according  to  an  announcement  by 
Clyde  Hogsett.  chiarman.  For  ten 
nays  following  the  start  of  the 
campaign  SERA  workers  will  ca.i- 
vass  the  city,  signing  up  property 
owners  for  repairs  and  alterations 
under  the  provision  of  the  National 
Housing  Act.  according  to  plans 
fornnilated  at  an  organization  meet- 
ing held  at  the  Sebastopol  cham- 
ber of  commerce  last  week. 


ALLOT  FUNDS 
FOR  U.  S.  AID 
ROADS  IN  '35 

Cal'fornia  to  Receive  $4,756,- 

959;  Will  Lose  One-third 

by  Diversion 


Apportionment  of  the  1935-1936 
Federal-aid  highway  fund  of  $125,- 
000.000  has  been  announced  by  Sec- 
retary of  Agriculture  Wallace.  The 
money  will  be  available  to  state 
highway  departmenta  after  July  1, 
1935. 

Under  provisions  of  the  Hayden- 
Cartwright  act  the  states  must 
match  the  federal  appropriation. 
States  al.»o  niuat  refrain  from  di- 
version of  gasoline  tax  funds  from 
highway  construction  appropria- 
tions or  lose  one-third  of  the  fed- 
eral  allocation. 

Western  states  have  been  allot- 
ted  the  amounts  following: 

Arizona    $1,781,347 

California  4,756,959 

Idaho    1,531,162 

Montana  2,560,449 

Nevada   1,595,501 

New   Mexico  1,999,299 

Oregon 2,044,633 

Utah    1,410,752 

Washington    1,949,957 

Wyoming  1,559,444 

The  largest  apportionment  to  one 
state  goes  to  Texas.  $7,777,504; 
New  York  receives,  $6,150,106;  Pen- 
nsylvania, $5,348,062;  Illinois,  $5,- 
160.696. 


InS. 


an  1  rancisco 


A  welcoming  room... an  enter- 
p.'ising  chef...  a  Union  Square 
location  (and  that  says  volumes 
If  you  know  yourSan  Francisco) 
...These  are  among  the  Plaio 
features  that  will  brighten  the 
days  of  your  visit  here     +     + 

RATES:  «  to  S<t 

RAY  MAXWELL  Manoger 

M  o  -1-  e  I- 


POST  STREET  AT  STOCKTON 
S  ^  N      FRANCISCO 


PACIFIC    CONSTRUCTOR 


FHA  ADVISORY 
GROUP  STUDIES 
LOAN  PROBLEMS 


Need    For  Legislation 
States  to  Facilitate 
Housing  Program 


By 


Legislation  by  the  states  is  nec- 
essaryy  to  place  chartered  lending 
institutions  on  an  equal  basis  with 
national  banks  in  making  mortgage 
loans  under  the  terms  of  the  Na- 
tional Housing  Act.  it  was  pointed 
out  in  a  conference  of  the  recently 
appointed  Housing  Advisory  Coun- 
cil of  the  Federal  Housing  Admin- 
istration. The  problem  of  this  need 
of  legislation,  suggested  in  a  re- 
cent letter  from  President  Roose- 
velt to  the  governors  of  the  various 
states,  has  been  taken  under  con- 
sideration by  a  sub-committee  and 
will  be  reported  upon  when  the 
council  meets  again  in  January. 

In  the  original  discussion  of  the 
problem  it  was  pointed  out  that 
national  banks  may  loan  up  to  the 
eighty  percent  of  appraised  value 
on  property  which  the  Federal 
Housing  Administration  will  insure. 
In  practically  all  of  the  states  sav- 
ings banks  and  other  lending  insti- 
tutions operating  under  state  laws 
cannot  loan  in  excess  of  sixty  per 
cent  of  appraised  value  and  rarely 
in  excess  of  fifty  percent. 

New  York  already  has  amended 
its  laws,  and  the  Administration  ex- 
pects little  difficulty  in  getting  like 
action  in  other  states. 

As  set  up,  the  several  commit- 
tees will  report  to  the  council, 
whose  recommendations  for  action 
will  be  presented  to  Administrator 
James  A.  Moffett. 

Chairmen  of  the  cojimittees  nam- 
ed are: 

Executive  —  Sullivan  W.  Jones, 
chairman  of  the  National  Construc- 
tion P  1  a  n  n  i  n  ;  and  Adjustment 
Board.  W.':.shington. 

Public  Relations  —  Franklin  D'- 
Olier,  vice  -  president,  the  Pruden- 
tial Insurance  Company  of  Amer- 
ica. Newark. 

Planning  —  Frederick  Ackerman, 
technical  director.  New  York  City, 
housing  authority. 

Finance — Robt.  V.  Fleming,  pres- 
ident, the  Riggs  National  Bank, 
Washington. 

Construction — Geo.  W.  Walbridge 
vice-president.  Walbridge,  Aldinger 
Company,  Detroit. 

Materials  and  Manufacturers — R. 
J.  Hamilton,  president.  American 
Radiator  Company,   New  York. 

Architects — S.  F  Voorhees.  Voor- 
hees  and  Walker,  New  York. 

Real  Estate — Hugh  Potter,  presi- 
dent. National  Association  of  Real 
Estate  Boards,  Houston. 

Low  Priced  Plumbing  Fixtures  & 
Heating  Units — Robert  J.  Barrett, 
executive  director,  plumbing  con- 
tracting division  of  the  Construc- 
tion Industry,  divisional  code  au- 
thority, Washington. 


Major  Units  of  San  Francisco-Oakland 
Bay  Crossing  to  be  Completed  This  Year 


Sixteen  and  a  halt  million  dollars 
were  expended  in  construction  on 
the  San  Francisco  -  Oakland  Bay 
Bridge  during  1934.  according  to 
the  annual  report  of  Chief  Engi- 
neer C.  H.  Purcell.  With  the  total 
of  $6,000,000  expended  in  the  first 
six  months  after  construction  start- 
ed in  1933  th%  total  to  date  is  $22,- 
500,000  or  about  one-third  the  esti- 
mated cost  of  the  structure  com- 
plete  with   interurban   rail   system. 

In  1935  the  construction  schedule 
calls  tor  completion  of  work  on  Yer- 
ba  Buena  Island,  including  finish- 
ing the  vehicular  tunnel  and  the  vi- 
aduct on  the  east  side.  The  east- 
bay  superstructure  is  to  be  com- 
pleted, excepting  for  576  feet  of  the 


1400-foot  cantilever.  Cable  spin- 
ning for  the  two  suspension  spans 
on  the  west  bay  sector  will  be  start- 
ed April  1  and  will  be  completed 
during  the  year. 

Eastbay  and  San  Francisco  au- 
tomobile approaches  are  to  be  at 
least  fifty  percent  completed  in  the 
coming  year. 

Contracts  to  be  let  will  include 
approach  structures  in  the  eastbay, 
construction  of  the  interurban  rail- 
way and  San  Francisco  terminal 
and  installation  of  the  electrical 
lighting  system. 

The  two  tables  following  sum- 
marize the  work  done  to  date  and 
the  construction  schedule  for  the 
new  year. 


PROGRESS    OF    CONSTRUCTION- 

-S.    F.. OAKLAND 

BAY 

CROSSING 

July  9,  to  Dec. 
1933 

31 

Jan.  1  to  Dec.  31 
1934 

Money   spent   in   construction 

.$6,000,000 

$ie. 500. 0011 

Concrete    placed    

.110,000  cu.  yd?. 

440.000  cu.  yds. 

S.   F.  cable  anchorage   (concrete) 

.25%    completed 

50%   completed 

Anchorage    steel 

-50%    fabricated 

All 

fabricated   and 
S6%    erected 

Fabrication   of 
towers    started 

two 

complete 

Cable  wire   

-25%   drawn 

84%   drawn 

6G%    completed 

65%  delivered 

60%    fabricated 

Peak   of   men    at  work   

-2100 

52%  delivered 

25%  erected 

5953 

Piers 

..1  complete  and 
under  construe 

12 
ion 

49  completed 

Verba    Buena    Island    tunnel 


.-Approach  excavations  Three  pilot 

completed  tunnels    bored    full 

length  and  outer  walls 
raised  to  full  height.    Con- 
crete  wall   lining   started. 


Verba    Buena   anchorage   

Excavation                    Concrete   complete 

completed                        ready  for  erection 
of  steel  cable  bents 

West   Bay  tower  erection 

Towers  W-2.  W-3  and 

W-6  erected.     Tower  W-5 

25%   erected 

Concrete  center  anchorage  

- Caisson  anchored                    Under  water 

work  complete  and 

superstructure   raised    to 

207   ft.   above  water 

East  Bay  substructure  

Six   piers   started                  All  piers    (43) 

complete 

Erection— East   Bay  superstructure 

Thirteen  28S-ft. 

spans  and  six  towers 
erected 

SCHEDULE    OF 

CONSTRUCTION— 1935 

S.    F.    automobile    approach    ramps 

-To  be  iJ.iT    completed 

West    Bay   suspension    bridge Catwalk  to  be  started  March  1;  Cable 

spinning  to  be  started  .April  1:  Sus- 
pended structure.  San  Francisco  to 
oenter  anchorage.  50%^  placed:  Cable 
spinning    completed    for    twin    suspen- 

sion   bridges  during  1935  


Vehicular   tunnel    through 

island 

To  be  completed 

Viaduct   over  east   side   of 

island 

To  be  completed 

East    Bay    superstructure -- 

To   be   completed   except   for  576   ft.   of 

suspended    span    at    center   of    1400-ft. 
cantilever  span 

East    Bay  approaches 

To   be   50%    completed 

Contracts  to   be  let   in   1935. 


-East  Bay  automobile  distribution 
structure  ramps  and  viaducts:  Cypress 
Street  approach;  San  Pablo  Avenue 
crossing  and  approach;  Interurban 
liailway  system  construction;  Admin- 
istration Bids,  and  Toll  Plaza;  Bridge 
Mghting 


PACifIC    CONSTRUCTOR 


LUMBER  CODE 
AGENCY  MAPS 
NEW  POLICY 


Completion  of  U.  S.-Canal  Zone  Highway 

Feasible,  Says  Bureau  of  Public  Roads 


Drcpp-nu    Price     Control     Will 

Permit  Attention  to  Other 

Problems 

With  llic  issue  (if  price  loiiliiil 
elliiiltuiled,  tile  I.iiiubcr  Code  All- 
llidiity  will  lie  ill  a  poslliori  to  Klve 
,1  H''''!'!*"!'  sliiiro  of  its  attontloii  to 
eiil'orcemotit  of  other  features  of 
llie  Industry  code.  Major  David  T. 
Mason,  executive  oflUer.  points  out. 
The  National  Industrial  Recovery 
Hoard  ordered  suspension  of  all 
nilniniuin  price  schedules  under  the 
lumber  code  as  of  Deceniher  22. 

Kollowing  this  action  Major  Ma- 
son issued  the  fidlowing  statement: 

"I'rlces  are  out  of  the  I, umber 
Code  but  that  does  not  mean  that 
the  Lumber  Code  is  washed  up. 
Today  the  National  Industrial  Re- 
covery Hoard  ordered  the  suspen- 
sion of  minimum  prices  under  the 
Lumber  Code,  effective  immediate- 
ly, but  in  the  same  order  empha- 
sized reliance  on  producton  con- 
trol as  a  stabilizing  factor,  and  in 
addition  jirovided  for  the  study  of 
costs  and  prices,  with  the  object 
of  taking  steps  to  deal  with  de- 
structice  price  cutting  if  and  to  the 
extent  that  the  practice  develops  in 
the  industry. 

"Our  Code  as  originally  approv- 
ed by  the  President  sul)stantially 
shortened  hours  and  greatly  in- 
creased wages  in  our  industries. 
To  protect  working  capital  in  order 
to  lie  able  to  pay  the  increased 
wages  and  to  meet  other  increased 
expense  due  to  shortened  hours 
and  the  conservation  features  un- 
der our  Code,  the  President  autho- 
rized two  measures  of  prime  im- 
Iiortanco.  These  measures  were 
Iiroduction  control,  to  balance  sup- 
])ly  with  demand,  to  prevent  de- 
structive over-production,  and  price 
control  at  levels  below  full  cost 
but  suflicienl  to  return  out  of  poc- 
ket expense.  Unfortunately  failure 
to  include  the  wholesalers  under 
the  Code,  failure  to  promptly  pro- 
secute code  violators  in  the  early 
stages  of  code  operation,  and  later 
conflicting  decisions  in  the  lower 
I'-edcial  courts,  led  to  serious  im- 
pairment of  the  price  structure  in 
some  Divisions. 

"Testimony  at  a  public  hearing 
in  Washington  on  December  11.  12 
and  l^  showed  a  serious  breakdown 
of  prices  in  a  few  of  the  more  im- 
portant Divisions.  While  the  main- 
tenance of  price  control  was  advo- 
cated for  most  of  the  Divisions  at 
this  public  hearing,  the  NRA  Roard 
on  the  basis  of  the  evidence  pre- 
sented has  by  today's  order  deter- 
mined that  it  is  impracticable  to 
maintain  prices  in  some  of  the  ma- 
jor divisions  and  that  if  prices  are 
not  maintained  in  these  divisions, 
it  is  not  practicable  to  maintain 
them  in  the  other  divisions  of  the 
industry.  Therefore,  the  order  elim- 
inates prices  in  all  divisions  of  the 
industry  but  indicates  that  produc- 
tion control  must  bear  the  brunt  of 
stabilizing  the  industry.    The  order 


A  highway  mo  e  than  3,200  miles  lontj,  connecting  the  southern 
boundary  of  the  United  States  with  the  Panama  Canal  Zone  and  tra- 
versing Mexico  and  Central  America,  is  pictured  In  engineering  and 
economic  terms  in  an  official  government  report  just  issued  under  the 
title,    "The    Propos-d    Inter-American    Highway." 

The  report,  prepared  by  the  Bureau  of  Public  Roads,  U.  S.  Depart 
ment  of  Agriculture  and  published  as  Senate  Document  No.  224,  73rd 
ill   idiases  or   Ibis 


Congress,  cover 
imiiortant  project,  which  Is  the 
tlrst  long  highway  dednitely  plan- 
ned to  pass  through  several  inde- 
pendent  countries. 

The  termini  kA  the  Inter-Ameri- 
can highway  are  Nuevo  Laredo  in 
Mexico,  just  across  the  Rio  (Irande 
from  Laredo.  Texas,  and  Panama 
City.  Republic  of  Panama.  Between 
them,  the  completed  road  will 
stretch  about  .S.2.50  miles,  amid  the 
contrasts  of  thriving  cities  and 
tramiuil  native  villages,  of  volcanic 
peaks  and  tropical  jungles.  While 
the  report  describes  the  highway  as 
"proposed",  it  is  in  fact  already 
well  on  the  way  to  realization,  for 
of  its  total  length  approximately 
40  percent  is  now  open  to  year- 
round  traffic  and  an  additonal  27 
per  cent  is  good  or  fair  in  dry 
weather.  To  establish  connections 
between  the  sections  of  road  al- 
ready built  and  to  modernize  exist- 
ing highway  where  necessary,  is 
the  task  confronting  the  five  Cen- 
tral American  Republics,  Panama, 
and  Mexico. 

The  principal  s.e  c  t  i  o  n  s  of  the 
route  now  open  are  in  Panama, 
where  the  motorist  can  cover  with 
ease  in  dry  weather  the  S40  miles 
between  Panama  City  and  Concep- 
cion,  only  a  few  miles  from  the 
Costa  Rican  border;  and  in  Hon- 
duras. El  Salvador  and  Guatemala, 
where  in  dry  weather  a  continuous 
route  is  open  to  passenger  cars. 
trucks  and  busses.  In  Mexico,  the 
last  section  of  an  all-weather  road 
about  760  miles  long  bet.  Nuevo 
Laredo  and  Mexico  City  is  now^  be- 
ing completed. 

also  provides  for  investigation  of 
costs  and  prices  with  the  object  of 
observing  destructive  price  cutting, 
if  it  develops,  and  of  taking  steps 
to  prevent  it  in  case  it  does  de- 
velop. 

"The  action  of  the  Board  elimi- 
nating prices  is  regarded  as  clear- 
ing up  an  impossible  situation  in 
some  divisions  and  at  the  same 
time  it  brings  a  bitter  disappoint- 
ment to  other  divisions  While  this 
action  undoubtedly  will  create  se- 
rious disturbance  in  the  industry 
as  a  whole,  every  effort  will  be 
made  by  the  leaders  of  the  industry 
to  minimize  the  difficulties  and  to 
lestore  order  as  promptly  as  prac- 
ticable. NRA  has  already  taken 
steps,  for  all  codes,  designed  to 
bring  vigorous  prosecution  of  hour 
and  wage  violations;  at  the  same 
lime  we  expect  vigorous  support 
from  NRA  in  maintaining  p-oduc- 
tion  control. 

"The  industry  is  in  rough  -water 
but   it  will  weathei'  the  storm." 


The  liureau  of  Public  Roads  re 
port  Ih  based  upon  a  careful  recon- 
naissance survey  In  Central  Amer- 
ica, during  which  the  American 
engineers,  with  the  assistance  of 
officials  of  the  countries  traversed, 
covered  hundreds  of  miles  of  ter- 
ritory. Kxtensive  aerial  photo- 
graphy helped  the  engineers  select 
the  most  practicable  route.  That 
a  through  highway  between  the 
I'nited  States  and  Panama  is  "en- 
tirely feasible  from  an  engineering 
point  of  view,"  Is  the  conclusion 
of  the  engineers. 

Rstimates  of  cost  to  complete 
the  road  through  Guatemala,  El 
Salvador.  Honduras.  Nicaragua. 
Costa  Rica  and  Panama  are  made 
on  three  types  of  construction:  (li 
ISfoot  surface  of  local  materials, 
approximately  $30,000,000;  (2)  same 
surface,  but  with  oil  treatment, 
$38,000,000;  (3)  20-foot  cement  con- 
crete surface,  $101,000,000.  The 
completion  of  the  Mexican  section 
to  the  Guatemala  border  would  add 
SO  per  cent,  67  per  cent,  and  .^S 
per  cent,  respectively,  to  these  es- 
timates, assuming  the  sections  al- 
ready improved  in  Mexico  would 
be  used   without  change  in  type. 

The  proposed  route  will  touch 
every  capital  from  Mexico  City  to 
Panama  save  one  —  Tegucigalpa, 
Honduras — which  will  be  reached 
by  a  spur  line.  Of  the  estimated 
fi.OOO.OOO  population  of  the  Central 
American  Republics  and  Panama. 
54  per  cent  is  in  provinces  traver- 
sed by  the  route  and  28  per  cent 
in  contiguous  provinces.  The  line 
follows  rightly  the  Continental  Di- 
vide at  elevations  usually  ranging 
from  1.500  to  4.000  feet. 

The  report  asserts  that  this  high- 
way "would  probably  do  more  to 
create  cordial  relations  and  brisk 
exchange,  not  only  between  the 
peoples  of  Central  America  and 
:^Iexico  and  the  United  States,  but 
also  among  the  Central  American 
and  Mexican  inhabitants  themselves 
than  all  the  diplomacy  and  'good 
will'  visits  that  could  ever  be  de- 
vised." 

The  report  on  "The  Proposed  In- 
ter-American Highway"  is  in  quar- 
to size.  162  pages  of  text,  contain- 
ing economic  and  technical  pref- 
aces and  sections  descriptive  of  the 
countries  traversed,  a  wealth  of  sta- 
tistical data,  and  many  plan  and 
profile  maps  and  illustrations.  It 
may  be  procured  from  the  Superin- 
tendent of  Documents.  Government 
Printing  Office.  Washington.  D.  C. 
at  70  cents  a  copy. 


PACIFIC    CONSTRUCTOR 


PERMITS  AMD  eOMTRACTS 


SAN    FRANCISCO  COUNTY 

No.     Owner 

Contractor 

Amt. 

677     Warden 

Wagner 

5000 

fi78    Matulich 

Hammer 

1320 

679    Casper 

Owner 

2500 

680     Doelger 

Irving 

3500 

f.Sl     Xeustadter 

Woodcraft 

3100 

682     Irving 

Irving 

3500 

fiS3     Christensen 

Christensen 

30on 

684     Hamrton 

Early 

1000 

685     Hobbs 

Owner 

1000 

1     Klassen 

Isaac 

1000 

2    Johnson 

Owner 

3000 

3     Fanfelle 

Hanson 

2000 

4     Lindsay 

Owner 

3000 

5     Moss 

Mullen 

1750 

6     Pacific 

Owner 

1700 

7     Pacific 

Dinwiddle 

1200 

8     Wunner 

Owner 

4500 

9     Gurd 

Nommensen 

12000 

10  John  soil 

Owner 

3000 

ALTERATIONS 

(677)     NO.     667  MISSION     ST.     Alter 

lofts. 
Owner — Florence  A.   and  Elizabeth  M. 

Warden. 
Architect — Not    Given. 
Contractor — Geo.    Wagner,    181    South 

Park,  San  Francisco.  J5000 


REPAIRS 

(678)     NO.    8    GLORIA    COURT.      Re- 
pair fire  damage  to  dwelling. 

Ownel — Cornelia    Matulich,    Premises. 

Architect — Not  Given. 

Contractor  —  Charles     Hammer.     1524 
Floribunda   Ave.,    Burlingame. 

$1320 


ALTERATIONS 

(679)     NO.    352-364   SIXTH   ST.     Alter 

offices  and  storage  building. 
Owner — S.  A.  Casper,  405  Montgomery 

St.,   San  Francisco. 
Architect— Not   Given.  $2600 


DWELLING 

(680)  E  FORTY-FIFTH  AVE  210  N 
Kirkham  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — John  Doelger,  1491  39th  Ave., 
San    Francisco. 

Architect — Not   Given. 

Contractor— Irving  Bldg,  Co.,  1401  39th 
Ave..   San  Francisco.  $3500 


ALTEJRATIONS 

(GSD.SE  IIOWA^.D  AND  MOSB  STS 

Alter  offices   and    storeroom. 
Owner — B.   Neustadter.   Prem. 
Architect  —  Albert    R.    Williams,     251 

Post    St.,    San   Francisco. 
Engineer — W.    Adrian. 
Contractor — The   Woodcraft   Mfg.   Co.. 

45  Hallam  St..  S.  F.  $3000 


DWELLING 

(6S2)  E  FORTY-FIFTH  AVE.  275  N 
Kirkham  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Irving  Bldg.  Co..  1491  39th 
Ave.,   San  Francisco 

Arcihtect — Not  Given. 

Contractor— Irving  Bldg.  Co.,  1491  39th 
Ave.,  SJan  Francisco.  $3500 

DWELLING 

(683)  W  18th  AVE.  25  S  Vicente;  1- 
story  and  basement  frame  dwell- 
ing. 

Owner — Herman  Christensen,  1422  27th 
Avenue. 

Architect  — C.  O.  Clausen,  796  46th 
Avenue. 

Contractor— Herman  Christsnsen,  1422 
27th  Avenue.  $3000 


REPAIRS 

(684)     NO.    59      SCOTT      ST.      Kepair 

Ire  damage  to  flats. 
Owner — J.    Hampton,    %   Contractor. 
Architect — Not  Given. 
Contractor  —  Fred   J.    Early   Jr.,      369 

Pine  St.,  San  Francisco.  $1000 


SHED 

(685)     NO.  2350  JERROLD  ST.  Frame 

shed. 
Owner— Hobbs   Wall    &  Co.,    Prem. 
Architect— Not    Given.  1000 


DWELLING 

(1)  SW  WILDE  300  SE  Delta.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — J.    Klassen,    %    Contractor. 

Architect — Not   Given. 

Contractor — H.  H.  Isaac,  517  Belve- 
dere  St.,   S.   F.  $1000 


DWELLING 

(2)  E  EIGHTEENTH  AVE  75  S  Vi- 
cente SI.  One-story  and  base- 
ment frame  dwelling. 

Owner — S.  F.  Johnson,  2601  17th  Ave., 
San  Francisco. 

Architect — Not    Given.  $3000 


ALTERATIONS 

(3)  NO.  2215  GREENWICH  STREET 
Alter  laundry. 

Owner— Gabries  Fanfelle,  3301  Fill- 
more St.,    San    Francisco. 

Architect — Not  Given. 

Contractor — Hanson  Bros.,  5840  Mis- 
sion St.,  San  Francisco.  $2000 


DWELLING 

(4)     W  ALEMANY   112   &  Tingley   St. 

One-story   and      basement     frame 

dwelling. 
Owner  —  C.    T.    Lindsay,    140    Duboce 

Ave.,   San  Francisco. 
Architect — Not   Given.  $3000 


ALTERATIONS 

(5)     NO.    1023      MARKET    ST.      Alter 

store. 
Owner — Moss  Stores,   Inc.,   833  Market 

St.,  San  Francisco. 
Architect — Not  Given. 
Contractor  —   Mullen     Mfg.      Co.,      60 

Rausch  St.,  S.  F.  $1750 


ALTERATIONS 

(6)     MICHIGAN       AND       TWENTY- 

Second    Sts.      Alter    meter    testing 

building. 
Owner — Pacific  Gas  &  Electric  Co.,  245 

Market    St.,    San    Francisco. 
Architect— Not   Given.  $1700 


ALTERATIONS 

(7)     NO.    140    NEW      MONTGOMERY 

St.     Alter  office. 
Owner — Pacific  Tel.  &  Tel.  Co.,  Prem. 
Architect — Not  Given. 
Contractor  —  Dinwiddle    Constr.    Co., 

210  Crocker  Bldg.,   S.  F.  $1200 


DWELLING 

(8)  S  CHESTNUT  ST.  126  W  Scott. 
One-story  and  basement  frame 
dwelling. 

Owner — Carl  Wunner,   %  Architect. 
Architect — Geo.  Wiemeyer,  605  Market 
St.,    San    Francisco.  $4500 

ALTERATIONS 

(9)  NO.  168  O'FARRELL  ST.  Alter 
night  club. 

Owner — George  &  Alice  Gurd,  Alma- 
den  Ave.,  San  Jose. 

Architect — Frederick  W.  Quandt,  2800 
Filbert  St.,   San  Francisco. 

Contractor— E.  Nommensen,  315  9-17th 
St.,   San  Jose.  $12,000 


DWELLING 

(10)  B  EIGHTEENTH  AVE  100  9 
Vicente  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — S.  F.  Johnson,  2601  17th  Ave., 
San  Francisco. 

Architect— Not    Given.  $3000 


ALAMEDA 

COUNTY 

No.     Owner 

(infractor 

Amt. 

502     Woerner 

Rose 

1000 

503     Walker 

Owner 

5000 

504     Steel 

Christensen 

1000 

505     La    Barbera 

Owner 

1000 

507     Dooley 

Owne 

r  4000 

506    Meyer 

Orr 

2000 

508     Carpenters 

Chasmar 

2700 

I     Bruning 

McKinney 

1900 

2     Lapham 

Lapham 

6200 

3     Jackson 

Sigge 

4500 

4     Salvation 

Lindgren 

1000 

REPAIRS 

(502)     NO.    420    PERKINS   ST.,    OAK- 
LAND.    Fire  repairs. 
Owner — L.   E.  Woerner,   Prem. 
Architect — Not  Given. 
Contractor— A.    H.    Rose,    478   25th    St., 
Oakland.  $1000 


DWELLING 

(503)     NO.  460  CRAGMONT  AVENUE. 

BERKELEY.    Three-story    7-room 

frame  dwelling. 
Owner— J.   M.  Walker,   1709  Grove  St., 

Berkeley. 
Architect— E.    L.    Snyder,    2101    Shat- 

tuck   Ave..   Berkeley.  $5000 


ALTERATIONS 

(504)  NO.  2124  CENTETR  ST.,  BER- 
KELEY.    Alterations. 

Owner — Marshall   Steele,    Premises. 

Architect — Not  Given. 

Contractor  . —  H.  J.  Christensen,  1955 
Webster  St.,  Berkeley.  $1000 


STORE 

(505)  2788  TELEGRAPH  AVE.;  one- 
story  store. 

Owner  and  Contractor — J.  La  Barbera 
Moss  Ave.  and  Telegraph  Avenue, 
Oakland. 

Architect — Not    Given.  $1080 


STORE 

(506)     NO.  9340  E-FOURTBENTH  ST. 

OAKLAND.      One-story  store. 
Owner — Adeheld    Meyer,    Premises. 
Arcihtect — Not    Given. 
Contractor  —  Orr  &   Risdon,   10035  E- 

14th  St.,   Oakland.  $2000 


DWELLING 

(507)     NO.    5001   PROCTOR  AVENUE. 
OAKLAND.      One-Story    six-room 

dwelling. 
Owner  —  Fred    T.    Dooley,    3936    Vale 

Ave.,   Oakland. 
Architect — Not   Given.  $4000 


REPAIRS 

(508)     NO.     1201    FRUITVALE    AVE., 

OAKLAND.     Fire  repairs. 
Owner — Carpenters  Hall  Assn.,  Prem. 
Architect — Not   Given. 
Contractor — C.   E.   (Thasmar,   4257  Sut- 

er  St.,   Oakland.  $2700 


ALTERATIONS 

(1)     NO.    2124-26  HOPKINS  STREET, 

OAKLAND.     Alterations. 
Owner — H.  F.  Bruning,   San  Francisco 
Architect — Not   Given. 
Contractor  —  McKinney    &    Johnson, 

5829   Marshall  St.,   Oakland.     $1900 


DWELLING 

(2)  NO.  836  LONGRIDGE 
OAKLAND.  Two-story 
dwelling  and  garage. 


ROAD, 
7 -room 


PACIFIC    CONSTRUCTOR 


Owner  — A.    R.    Iwiphniii,    9<7   Hlllcrort 

CIrclfi.  Onklnnd. 
Arrhllcrt— Not    (Jlvim. 
< 'Dtitriictni— T.    II.    I,ii|ilmiii,    D4«    Kfn- 
iiiiiri-   Avo..  Oiikliincl.  }0200 

l)VVIOM,IN(! 

CI)   !•;   .SCAUIIOIIOUCII    DMVK  600   N 

Chrllori    Drlvi',   OAKLAND.     Two- 

Htoiy  S-room  dwi'lUiiK. 
Owner — Helen  W.  JiickKon,  0001  Chel- 

ton    Drive.   Onklnnd. 
Atchltecl— Not    (JIvcn. 
Contractor— v.  IC.  SlKRe.  3912  LInwood 

Ave.,    Onklund.  t'l.SOO 

Al.TICUATIo.N'S 

(4)      No.   C.-il    KIKTIOlWril   ST.,    OAK- 
LAND.    Alterutlons. 
Owner— S.ilvntlon   Army,    Prcm. 
Architect— D.    D.    Stone,    Power   BIdg., 

Oakland. 
I'ontractor  —   Llndgren   &   Swlnerton. 

1723  Webiter  St.,  Oakland.       $1000 

BUILDING  CONTRACT5 

SAN      FRANCISCO      COUNTY 


.\(>.     Owner 

115  r.iswell 

116  Ford 
1      Pad  lie 


Contractor    Amt. 


Jen.sen       llO.'i 
Dinwiddle       1683 


HUILDING 

(115)  NK  ITAWTHOHNIC  and  Harrl- 
.>ion  Sts.;  work  for  four-story  re- 
inforced   lonirfte    Clas.s    B    bIdB. 

Owner— (JeorKe  \V.  Caswell  Co.,  2iid 
and  Harrison   Streets. 

Architeits— Masten,  Kurd  &  Roetli, 
233   Post   Street. 

Engineer — Walter  Hubcr,  I  MonlKom- 
ery  Street. 

Contractor.s — 

(1)  Alta    nooflnu    Co $l,3?l 

(2)  Higsins    &    Kraus    4,257 

(3)W.    P.   Fuller  &  Co 1,199 

(4)  James  H.   Pinkerton  Co 4,671 

(5)  Star   Orna.    Iron   Works 2,418 

(6)  Automatic  Fire  Prot.  Co 7.425 

(7)  A.    Knowles   5,315 

(8)  Fire   Prot.   Prod.   Co 1,7S0 

Filed  Deo.  27,   '34.     Dated,  Dec.  20.  "34. 

First   of  each    month 75% 

Usual  35  days  25% 

TOTAL.   COST,    $ 

Bond,  i Sureties,  Pacific  Indem- 
nity Co.,  Associated  Indemnity  Co.. 
Continental  Casualty  Co.,  Fidelity  & 
Deposit  Co.  of  Maryland.  Plans  and 
Spec,   filed. 


ADDITION 

(116)     SE  16th  AVE.  and  Clement  St.; 

addition    to   apartment   bldg. 
Owner — Wm.   H.   Ford. 
Architect — Wm.  Clement  Ambrose,  244 

Kearny  Street. 
Contractor— G.    P.    W.   Jensen   &  Sons, 

Inc.,    320  Market   Street. 
Filed,  Dec.  28,  '34.    Dated,  Dec.  27,  '34. 

Completion  of  concrete  work 50% 

All    work    completed 25% 

Usual  35   days  after 25% 

TOTAL  COST,   $1,105.00 
Plans  and   Specifications  filed. 

<n     NO.    140     NEW     MONTGOMERY 

St.      Installing  partitions,   painting 

and    general      alterations      to    21st 

floor  of  telephone  building. 

Owner— Pacific  Tel.  &  Tel.  Co..  Prem. 

Architect — Not    Given. 

Contractor — Dinwiddle  Constr.  Co.,  210 

Crocker  Bldg.,  San  Francisco. 
Filed  Dec.  31,   '34.     Dated  Dec.  21,   '34. 

Upon    completion    75% 

40  days  after  completion 25% 

TOTAL,  COST,  $1683 
Bond,  $1683.  Surety.  Pacific  Indem- 
nity Co.  Limit,  120  working  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 

ALAMEDA    COUNTY 


ALTERATIONS 

(65)     NO.    1102    EUCLID    AVE.,    Ber- 


ki-lny.     All  work  for  alterationa  to 
hulldlnr 
Owner— Morrill  Glvona.   Prcmlnoa. 
Architect  — Not  (liven. 
(Contractor- W.    W.   Oiibornc.  1094   Eu- 
clid   Ave,    Uerkcley. 
Filed  Deo.  27.  '34.     Dated  .Sept.  17.  "34. 

TOTAL  COST.   $ 

Hond.  $807.75.  Surety,  Eagle  Indem- 
nity Co.  Limit,  60  day*.  Forfeit, 
plana    and    Mpcclflcatlons,    none. 


SAN     FRANCISCO     UNDER    $1000 

A LTER  Blore.  $800;  1667  Revere  St.; 
owner.  New  Method  Laundry.  1667 
Ucvere;  contractor.  L.  Pastorlnl. 
1438  Van  Dyke  St. 
ALTER  apartment».  $750;  SE  16th 
Ave.  &  Clement  St.;  owner.  Wm. 
Ford.  7113  .Market  St.;  contractor. 
G.  P.  W.  Jensen  &  Sons,  Inc.,  320 
.Market  St. 

ALTER  market,  $250;  5157  Mission  St. 
owner,  Mrs.  Bolcelll,  906  Geneva 
Ave.;  contractor,  R.  P.  Davis,  961 
Geneva  Ave. 

STORE,  one-atory  frame,  $250;  W 
Bay  St.  90  N  Faith;  owner.  Cos- 
grove  and  Brandt,  2827  Mission  St. 

SIGN,  electric,  $275;  715  Howard  St.; 
owner.  Anchor  Hotel  and  Tavern, 
Prem.;  contractor,  Lalb.  7th  and 
Folsom  Sts. 

ALTER  fiats.  $300;  1308  Leavenworth 
St.;  owner,  H.  A.  Patterson,  1344 
Jackson   St. 

ALTER  restaurant.  $99;  135  4th  St.; 
owner,    W.   P.    Carroll.    771    Waller. 

ALTER  dwelling.  $325;  304  Winfield; 
owner,  Mrs.  A.  Sheele.  Premises; 
contractor.  Ernest  Watson,  476 
27th   St. 

ALTER  dwelling,  $125;  124  Presidio 
Ave.;  owner,  Mr.  Hunt.  Premises; 
contractor.  John  J.  Furness.  854 
47th   Ave. 

SIGN,  electric,  $200;  326  O'Farrell  St.; 
owner,  Rilfour  Hotel,  Prem.;  con- 
tractor, American  Elec.  Sign  Co.. 
1740  Eddy  St. 

OFFICE,  one-story  frame,  $350;  E  6th 
150  S  Berry  St.;  owner,  John  Cas- 
saretto,  6th  and  Berry  Sts.;  ar- 
chitect, Hertzka  &  Knowles,  982 
Bryant  St. 

ALTER  store  and  lofts.  $100;  585-587 
Howard  St.;  owner.  Thomas  Crel- 
lin  Estate  Co.,  587  Howard  St.; 
contractor,  J.  N.  J.  Firebrick  Co., 
1184    Ha.rison    St. 

POLE,  barber,  $15;  428  Sutter  St.; 
owner,    A.    Nicola,    775    Pine   St. 

ALTER  restaurant.  $150;  458  Davis 
St.;  owner.  G.  R.  Markovich,  458 
Davis  St.;  contractor.  Amiot  & 
Borhm.   329  Commercial   St. 

WIND  break.  $28;  1865  Clay  St.;  own- 
er. Martha  W.  Fieischman.  1865 
Clay  Street. 

SIGN,  cloth.  $52;  1041  Market  Street; 
owner,  Weinstein  Co.,  Prem.;  con- 
tractor, L.  Goldberg,  1085  Golden 
Gate  Ave. 

SIGN,  electric,  $150;  946  Bush  Street; 
owner.  Western  Auto  Service  Co., 
Prem.;  contractor.  Elec.  Prods. 
Corp.,    255    Golden  Gate    Ave. 

ALTER  store  &  flats,  $400;  NW  25th 
and  Folsom  Sts.;  owner,  Peter 
Kurz,    3210   25th    St. 

SIGN,  electric.  $50;  25th  and  Potrero; 
owner,  .\ssociated  Oil  Co.;  con- 
tractor. Electric  Prod.  Corp..  255 
Golden  Gate   Ave. 

REPAIR  fire  damage  to  flats.  $850; 
2846  California  Street;  owner.  Mr. 
Bois.  %  1734  Broderick  St.;  con- 
tractor, L.  Salomon,  1734  Brode- 
rick  St. 

SIGN,  electric,  $450;  1200  Van  Ness; 
owner.  J.  W.  Mc.\llister,  Inc., 
1200  Van  Ness;  contractor,  Elec. 
Prod.    Corp.,    255   Golden   Gate. 

SIGN,  electric.  $165;  241  California; 
owner.  Lucian's  Restaurant,  241 
California  St.;  contractor,  Amer- 
ican Electric  Sign  Co.,  1740  Eddy. 


ALAMKOA   COUNTY   'JNDER  11000 


ALTERATIONS,  $50;  »4t  Carmel  St., 
Onklnnd;  owner,  C.   H.   Rohle.  7t4S 
<!armel   St. 
REI'AIRH.    $36;    5039    Proctor    Av.nue. 
Onklnnd;   owner.    H.    A.   Chrlatlan- 
«en.  5039  Proctor  Ave.;  contractor, 
W.    A.    Nolherby,    3853    Lyman    Ud. 
ALTERATION.S*.    $160;    3430  Huter   St.. 
Oakland;    owner,    li.    I^laple.    1101 
Newcomb  Ave..    .Snn    Francliico. 
RE-ROOF.     $46;     3.507     Market    Street. 
Oakland;    owner,      M.    Pliior.      2}1« 
Grove  St. 
FIRE  repalra,   $350;  3993  Oakmore  Rd. 
Oakland;  owner,   Alex  C.    WIeben, 
870    Longrldge   Road. 
AI)DITIf)N,    $300;    3614    Foothill    Blvd., 
Oakland;    owner,    W.    J.    Bamman, 
Premises. 
SIGN,  metal,  $32;  654  Willlamii  Street, 
Oakland;    owner,    Cahlll   Comforter 
Shop.    Prem.;      contractor.      Acme 
Sign  Co.,   597   I9lh  St 
SIGNS,    (2)    v/ood.    $20   each;    <50    12th 
.Srt.,   Oakland;  owner.  Golden  State 
Co.,     Ltd.,    5307    Telegraph    Ave. 
SIGN,    electric,    $85;    539    Slh    Street, 
Oakland;    owner,    Rosemount   Buf- 
fet,   Prem.;    contractor.    Imp   Elec. 
Sign   Co.,    2228  Myrtle   St. 
ADDITION,    $108;    2044    Austin   Street, 
Oakland;   owner,    E.    P.   Anderson, 
2045   Rutherford   St. 
REPAIRS,    roof,    $175;    1629    Telegraph 
Ave.,    Oakland:      owner.      Hiss    G. 
Sullivan.   Prem.  contractor.  Crown 
Roofing  Co..   2609  E-14th   St. 
FIRE   repair.    $800;    3934    Elston    Ave., 
Oakland;     owner.     H.    Carmlchael, 
3934    Elston    Ave.:    contractor,    A. 
K.    Schmidt.    3936    Elston    Ave. 
ALTERATIONS.  $850;   1920  Broadway, 
Oakland;  owner.    Realty  Bond  Re- 
Organization.    311    Ray   Bldg. 
REPAIRS,    $15;    37    Linda    Ave.,    Oak- 
land;    owner,     Mrs.     Kearney,     37 
Linda    Ave.;     contractor,     York    & 
Goard,    2429   E-23rd    St. 
REPAIRS,    $20;    2515    Monticello   Ave., 
Oakland;   owner,  E.  T.  Miles,  2515 
Monticello   Ave. 
ALTERATIONS,     $100;     3129     Pleltner 
Ave..  Oakland;  owner.  Hiashi  Aki- 
yoshi,     Prem.;     contractor,     Folke 
Wallin,    2150   50th    Ave. 
FIRE   repairs,    $826;    1519   Clay   Street, 
Oakland;    owner.    Hibernia    Bank. 
San    Francisco;    contractor.    P.    A. 
Muller.    805    Syndicate    Bldg. 
SIGN,     electric,     $75;     2592    Grove    St., 
Oakland;    owner.    Tings  Cafe.    25;" 
Grove    St.;       contractor.       Radiint 
Neon  Display.  2561  San  Pablo  Ave. 
SIGN,  cloth,  $8;  416  Santa  Clara  Ave.. 
Oakland;  owner,  Mr.  Grant,  Prem. 
contractor,     R.     Canzuck,     3  6  0  8 
Kingsley  St. 
ROFF  signs   (2).   $10  each;   NW  Syca- 
more   and    West      Sts.,      Oakland; 
owner.    Mileage    Gasoline    Co.,    308 
Builders   Exchange   Bldg. 
SIGN,   metal.  $25;  4278  Piedmont  Ave., 
Oakland;    owner.    Cliff  Gates.    4278 
Piedmont   Ave.;   owner.  C.   E.   Ri- 
shell.    2709   Humboldt   Ave. 
ALTERATIONS.     $500;     1565     Beverly 
Place.  Berkeley;  owner.  E.  Meyers 
Prem.;    contractor.    L.    T.    Brewer, 
1830  Sar.  Pedro  Ave. 
Oakland;    owner.    Anheuser   Busch 
Co..    Prem.;    contractor.    Mulvany 
Sign  Co.,  575  8th  St. 
SIGN,    metal.    $15;   5839    E-14th   Street. 
Oakland;   owner.    Gilmore   Oil   Co.. 
365   17th  St. 
SIGN,   metal,  $150;  3001  E-14th  Street. 
Oakland;  owner.   Bill  Wood  Motor 
Co..  3001  E-14th  St. 
ADDITION.    $200;    2716   Coolidge   Ave.. 
Oakland;      owner.      Milda    M.    Du- 
Chaney,    2716   Coolidge   Ave. 
ROOF  repairs,    $43;   22S5  S6th  Avenue. 
Oakland;   owner.    C.   A.   Lutz.   2285 
8«th  "Ave.;    contractor.    Elliott    * 
Elliott.    1429    6Cth    Ave. 
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NEWSINDEX 

For    convcnier 

t     reference,     news 

repoits    in    this 

section    are    classi- 

tied   as  follows: 

1— Apartmentt 

Offices 

n.— Ice  and   Cold 

2.      Bonds 

Storage  Plants 

3. — Churches 

12. — Power    Plants 

4— Factories  and 

i3. — Public     Buildings, 

Warehouses 

Fire     Houses    and 

5.— Flats 

Jalli 

6. — Garages  and  Ser 

'    15. — Schools 

vioa   Stations 

16. — Banks.  Stores  and 

7.— Federal    Build- 

17. — Theatres 

Ings. 

18. — Wharves    &    Docks 

6.— Club   Bulldlr-is 

19.— Misc.    Const. 

9.— Hosoltals 

20.— Misc.    Supplies    i. 

II.— Hotels 

The  owner  is  receiving  bids  on  steel 
construction,    plumbing   and   electrical 


fMENTS 


1— 


Contract   Awarded 

ADDITION   ,  Cont.    Price,    $1105 

SAN  FRANCISCO.  Sixteenth  Avenue 
and  Clement  Street. 

Addition  to  apartments  (add  store- 
room  and  laundry. 

Owren — William  Ford. 

Architect — W.  Clement  Ambrose.  244 
Kearny  Street. 

Contractor— G.  P.  W.  Jensen,  320  Mar 
ket  Street. 

3^^  CHURCHES 

Contracts    Awarded. 

CHURCH  Cont.    Price,    $23,387 

WOODLAND,  Yolo  Co.,  Calif.  Main 
and    Cleveland    Streets. 

One-story  brick  church  building  (Sun- 
day School)  to  replace  one  recent- 
ly destroyed  by  fire. 

Owner — St.  John  Evangelical  Church 
(Rev.  Carl  Saenger,  Pastor). 

Architect — W.  E.  Coftman,  Forum 
Bldg..   S'acramento. 

Contractor — J.  Witzelbergef,  Wood- 
land. 

Painting — Wilcoxon  &  Wilson,  Sacra- 
mento,   at    $2185. 

Heating  —  J-  Earth,  Woodland,  at 
$1152.85 


Bids    Opened. 

CHURCH  Cost,    $10,000 

EAST  OAKLAND,  Alameda  Co.,  Cat. 
One   -   story  wood   frame  church  bldg. 

(rustic    exterior)    seating    capacity 

of  300;  asbestos  shingle  roof. 
Owner-^Havenscourt  Tabernacle. 
Architect— Geo.    P.    Simonds,    192   Main 

Street,    Hayward. 
Low     Bidder — J.     R.    Armstrong,     1131 

Fleet   Road,   Oakland. 
Complete    bids    follow: 

J.    R.    Armstrong,    Oakland $10,967 

H-    S.    Chain,    Hayward 10,990 

J.    E.    Branagh,    Oakland 11,100 

Albert    Haskell,    Oakland 11,293 

A.  Holyoake,    Hayward 11,500 

C.    H.    Lawrence,    Oakland 12.170 

E.    T-    Leiter   &   Son,    Oakland....  12,637 

B.  A.    Howkins,    San   Francisco..  12,!)85 
Webb    &    Whalen,    Oakland 13,900 

Bids  held   under  advisement. 

4— FACTORIES  &  WARE- 
HOUSES 


Bids   Being    Taken. 

DAIRY  Cost,    $7500 

SAN    FRANCISCO.      NW    Rickard    St. 

and  San  Bruno  Avenue. 
One-story  Class  C  dairy. 
Owner  —   P.    Labrucherie,    766    Silver 

Ave-,   S«n  Francisco. 
Plans  by  Robert  A.  Hansen,  %  Owner 


PRELIMINARY  PLANS  PREPARED 

LOS  ANGELES,  Cal.— Architect  A. 
R.  Walker  and  P.  A.  Eisen,  70S  Pacific 
Commerce  Bldg.,  Los  Angeles,  have 
prepared  preliminary  plans  for  a 
group  of  buildings,  consisting  of 
hangars,  shops,  offices  and  a  depot, 
to  be  erected  at  IjOs  Angeles  Muni- 
cipal Airport,  Inglewood,  for  T.W.A. 
Air  Lines.  The  hangar  and  shop 
luiildings  will  have  reinforced  con- 
crete exterior  walls,  steel  roof  trusses 
automatic  sprinkler  system  and  auto- 
matic doors.  Cost  estimated  at  $363,- 
580. 


Additional  Contracts  Awarded. 

FACTORY  AND  OFFICES 

Contract   Price,   $87,473 

S-AN  FRANCISCO.  NE  Harrison  and 
Hawthorne   Streets. 

Four-story  reinf.  concrete  factory  and 
office  buiding  (composition  roof, 
reinforcing  steel,  pumbing,  heat- 
ing,  etc.) 

Owner — Geo.   Caswell,  442  Second  St. 

Architect— Masten   &    Hurd,    233    Post. 

Contractor — Cahill  Bros.,  206  Sansome 
Street. 

Roofing  &  Flashing — Alta  Roofing  Co., 
9715   Indiana  St.,   $1,374. 

Heating — Jas.  H.  Pinkerton,  927  How- 
ard  St.,   $4,671. 

Plumbing — Higgins  &  Kraus,  741  Te- 
hama Street,   $4,257. 

Glass— W.  P.  Fuller  &  Co.,  301  Mis- 
sion Street,   $1,119. 

Ornamental  Iron  —  Star  Ornamental 
Iron  Works,  1271  Folsom  Street, 
$2,41S. 

Sprinkler  System  —  Automatic  Fire 
Protection  Co.,  519  California  St., 
$7,425. 

Platsering — A.  Knowles,  982  Bryant  St. 
$.:i,315. 

Sheet  Metal — Fire  Protection  Products 
Co.,   369   Pine  S't.,   $1,780. 


Planned. 

CANNERY  Cost,    $200,000 

WALLA  WALLA,   Washington. 

First    unit    of      cinnery      (processing 

unit). 
Owner — Libby    McNeill    &    Libby,    3500 

SE    32nd    St.,    Portland,    Oregon. 
Plans  by  Engineering  Dept.  of  Owner 
G.    B.    Kile,    Pacifl''    Nort^'west    Man- 
ager for  owners. 

Planned. 

BINS  CofaC,    $ 

VALLEJO,    Solano  Co.,    Cal. 
Construct    new    bins    to    replace    ones 

recently  destroyed  by  fire. 
Owner — Sperry  Mill,   Vallej'o. 
Architect — Not  Given. 


To   Be   Done   By   Day's  Work. 

REPAIR    CANNERY  Cost,    $2000 

PALO  ALTO,   Santa  Clara  Co.,  Cal. 

290   Portage  Street. 
Repairs  to  cannery. 
Owner — Sutter   Packing  Co.,   Prem. 
Architect — Not    Given, 


Bids  Opened, 

WAREHOUSES  Cost,    $80,000 

STOCKTON,  San  Joaquin  Co.,  Calif. 
S'tockton  Harbor. 

Three  1-story  brick  warehouses  (100 
by  160  feet  each)  (to  be  known  as 
warehouses  B,  J  and  K),  composi- 
tion roof,   concrete  floors). 

Owner — City  of  Stockton  (Port  Dist.) 
City  Hall,   Stockton. 

Plans  by  Engineering  Dept.  of  Stock- 
ton  Port   District. 


Low    Bidder— C.    H.    Dodd,    173S    West 
Rose   St.,    Stockton. 
Complete  bids  follow: 

C.  H.  Dodd,  Stockton $74,597 

George  Maurer,   Oakland 76,723 

John    Hachman,    Stockton 77,000 

Fredrickson   and    Watson,    Oak- 
land     79,866 

Dinwiddle  Const.   Co.,   S.  F 82,500 

George    Roek,    S'tockton 84,940 

Samuel    Eyre,    Tracy 85,558 

O.    H.    Chain,    Stockton 86,723 

Leo  Epp,    San   Francisco 98,877 

Three     \o\v    bids    referred    to    PWA 
for  award. 


preparing    Working    Drawings. 

CANNERY  Cost,   $50,000 

STOCKTON,  San  Joaquin  Co..  Cal. 
Morningside  Industrial  Area  (20 
.acre  site). 

Two-story  cannery  (reinforced  con- 
crete construction  to  first  floors, 
steel  and  corrugated  iron  on  sec- 
ond  floors;    wood    roof,    etc.) 

Owner — Pacific  Can  Co..  290  Division 
St.,  San  Francisco  ,E.  F.  Eup- 
hrat  in   cliarge). 

Engineer — Ellison  &  Russell,  Pacific 
Bldg.,    San   Francisco. 

Contract   Awarded. 

SHOP  Cost,   $5030 

SAN  FRANCISCO.  W  Bayshore  Blvd. 
S  Courtland  Avenue. 

One  -  story  and  mezzanine  fioor  con- 
crete shop  building  (25x109  feet) 
composition  and  part  tile  roof, 
plate  glass  front,    store   front   tile. 

Owner — P.  Spagnoli  (Dreamland  Bed- 
ding  Co.),    534    Bayshore    Blvd. 

Architect — H.  C.  Baumann.  251  Kear- 
ny Street. 

Contractor — Vannucci  Bros.  Const.  Co. 
374  Bayshore  Blvd. 

Contract  Awarded. 

ALTERATIONS  Cost,  $2000 

SAN  FRANCISCO.  No.  2215  Green- 
wich  Street. 

Alterations    to   laundry. 

Owner— Gabries  Fanfelle,  3301  Pill- 
more  St.,    S'an   Francisco. 

Architect — Not   Given. 

Contractor — Hanson  Bros.,  5840  Mis- 
sion  St.,    San  Francisco. 


Sub-Contracts    Awarded. 

ALTERATIONS  Cost,    $15,000 

FRESNO,    Fresno    Co.,     Cal.       H    and 

Tuolumne  Streets. 
Alterations   to  dairy. 
Owner  —   Borden    Company    of   Calif., 

Premises. 
Architect — Not    Given. 
Contractor — Trewhitt    Shields,    Pacific 

Southwest  Bldg.,   Fresno. 
Roofing  —  Valley  Lumber   Co.,   H  and 

Mono    Streets. 
Plumbing    and    Heating — B.    A.    New- 
man Co.,   320  North   H  St. 
Plastering — Walter  Daniel,   2209  Ham- 
mond  Street  . 
Tile  work— McMullen  Co.,  1225  Broad- 
Painting  —  Schultz    Paint      Co.,      1901 

Fresno    Street. 
Glass— W.    P.    Fuller   &   Co.,   Los   An- 
geles and   M   Streets. 
Lumber — Valley    Lumber    Co.,    H    and 

Mono    Streets. 
Iron   Grill   Work- Klye   Co.,   346  J   St. 
Brick   &   Stone  Work — Fred  F.   Smith, 
3Sln    D wight    St. 
All    of   Fresno. 


Plans   Being    Figured — Bids   Ciose   Jan. 

7    5  P.  M. 
WAREHOUSE  Cost,   $7500 

SAN      FRANCISCO.        Jefferson     and 

Leavenworth    Streets. 
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I  ini'-Btiiry    Mti-i'l    ami    rolnfurccd    con- 
crete wari-liotiHO. 
ciwiiiT  —  .S'liLiiIiird    Oil    (/o..    226    niinh 

St.,    San    Kianolco. 
I'InnH  liy  lOiiKl'iourlnK  Dcpl.  of  Owner. 

■''oIluwInK  will  miliinlt   l>ldH: 

.1    A.  (iniiit,  nun  MlHHion  .Street. 

I '.arret  t    &     1 1  lip,    918    HnrrlHon    St.. 

Klnditreti  &   Swinertcin.  22!!   HiihIi  »t. 

I''r<.(l  J.   ICiiily  Jr..  3nu  I'lne  St. 

.lacks  .V;   Irvine.  74  New  Montgomery 


.><l  r 


6 — GARAGES    &    SERVICE 
STATIONS 


Cost,  $i5.noo 

Cnl.     Cnllfor- 


Contr.icf   Awarded. 

i;AUA(1I0 

IIIODD'NC!,    »ha»tn 
nin  Street. 

(inc-story  reinforced  concrete  garaBO 
linlldlnK  (."teel  trusses,  steel  sash, 
concrelc  doors,  tar  and  gravel 
roof,  etc.) 

Owner — Thatcher    &    Lowden. 

Architect— O.  A.  Pelchniann.  110  Sut- 
ter .St.,    3nn   Francisco. 

ICnKlnecr— Harold  Ilanimlll,  381  BiLsh 
St.,    San    Francisco. 

Ciinlraclnr — .1.    1'.    Brennen,    Redding. 

Structural  Steel— Judson  Pacific  Co., 
llOil   Mi.ssion  St.,   San   Francisco. 


Planned. 

(■.AHA(;iO  ( 

YKKKA,   Si.sklyou  Co.,   Cal. 
(inc-story   garage   building. 
Owner — City   of   Yreka. 
Architect — Not   Given. 


Contract  Awarded. 

OARAnrCS  Cont.    Price,    ?ro24 

SAN  FHANC:.S-CO.  Fort  Mile. 

One  U-unlt  garage  (112.7"  long)  with 
alternate  for  additional  three 
units  (total  length  of  143.1-in)  in- 
cluding road  work  and  pavement, 
reinforced  concrete  construction, 
up-swing  doors,  tar  and  gravel 
roof.    4-in.    tile   partitions). 

Owner — ITnited  States  Government. 

I'lans  by  Veterans  Administration 
Facility.   Palo  Alto. 

Contractor— W.  E.  Akard.  225  Cer- 
vantes Blvd.,    San   Francisco. 

7—  FEDERAL  BUILDINGS 

LOW    BIDDER 

.SAN  niKGO.  Cal.— San  Diego  Title 
Ji  Woodstone  Co..  7rl8  Front  St.,  San 
Diego,  submitted  low  bid  to  Seventh 
Naval  District,  at  $1349.  for  tile  floor 
and  wainscot  and  asphalt  floor  tile  in 
storage  facilities  building  at  the  Naval 
Operating  Base  'Supply  Depot  An- 
nex),   San    Diego;    Specification   7867. 


CONTRACT     AvVARDED 

ALBUQl  BRQUE.  N.  M.  —  Soule 
Steel  Co..  1750  Army  St.,  San  Fran- 
cisco, awarded  contract  by  Depart- 
ment of  the  Interior,  at  $1398  f.o.b. 
Gallup,  less  $212.44  freight,  for  fur- 
nishing steel  sash  .ind  glass  for  Fed- 
eral projects  384,  390  and  391,  Alhu- 
Querque,    N.   M. 


Low    Bidders. 

POST  OFFICE  Cost.   $65,000 

SEBASTOPOL,    Sonoma   Co..    Cal. 

One-story    Post  Office   Building. 

Owner— United  States  Government. 

Plans  by  Saipervising  Architect,  Treas- 
ury Dcpt.,  Washington,   D.  C. 

I.iiw  Bidder  —  Robert  McCarthy,   1363 
14th  -Vve.,   San   Francisco. 
Following  are  three  low  bids: 

Robert    McCarthy,    S.    F $33,930 

K.   K.   Parker  Co.,  S.   F 35,468 

.\.   Nelson,   nan   Francisco 35,500 

Bids    Wanted — To    Close    February    14. 
POST   OFFICE  Cost,    $55,000 

OCEANSIDF.    San    Diego    Co.,    Cal. 
U.    S.    Post  Office   Building. 


Owner— Unlli-d  Htaten  Oovornmcnt. 
I'hinH    by    Hup.      Architect.      Treasury 
Dcpt.,  WanhlnKton,  J).  C. 
I'lans  and  HpeclflcutlonH  may  be  ob- 
tained from  above  ofHce. 

Bids    Wanted — To    Close    February   14, 

1    P.    M. 
POST   OFFICE  Cost,    $90.1100 

.MOU.N'T    VEH.VO.N.    WaHlilnglon. 
I'nited  Stales   Post    Offlcc    lluilillng. 
Owni'r — I'nited   States  (lovcrnmenl. 
I'lans    by     the    SuiiervlKlng    Architect, 
Treasury  Dept.,  Washington,  D.  C 
I'lans  and  spt'cltlcatlons  may  be  ob- 
tained  from    the   above  olllce. 

Bids    Wanted — To    Close    February    14, 

1    P.    IVI. 
PO.ST   f)FFICE  Co!  .,   J70,00U 

PUVAM.UP,   Washington. 
United  States   Post  Offlie   Building. 
Owner — United   States  Government. 
Plans    by    the    .Supervising    Architect. 

Treasury  Dept..  Wftshington,  D.  C. 
Plans  and  specifications  may  be  ob- 
t.ilned    from    the   above  olTIce. 


Bids    Wanted — To   Close    February    11. 
POST    OFFICE  Cost,    $77,000 

COMPTON,    Los   Angeles   Co.,    Calif. 
Inited   Slates   Post  Offlcc   Building. 
Owner^ — United  States  Government. 
Plans    by    the    Supervising    Architect. 
Treasury  Dept.,  Washington.  D.  C. 
Plans  and  specifications  may  be  ob- 
tained  from    the   al)ove   office. 


Bids  Wanted — To  Close   Feb,  11. 
POS'T  OFFICE  Cost,   $64,900 

SAN  RAFAEL,   Marin  Co.,' Cal. 
U.  S.  Post  Office  Building. 
Owner — United  States  Government. 
Plans     by     Sup.     Architect,     Treasury 
Dept.,   Washington,  D.  C. 
Plans  and  specifications  may  be  ob- 
tained  from  above  office. 


LOW    BIDDER 

FRANCE  FIELD,  Canal  Zone- 
Moby  Lutterell.  Panama  City,  sub- 
mitted low  bid  to  the  Army  Depart- 
ment December  17,  at  $360,000,  for 
the  construction  of  officers*  quarters 
at   France   Field,    C.    Z. 


Plans   Being    Prepared. 

POST   OFFICE  Cost,   $83,600 

SALINAS.  Monterey  Co.,  Cal.  Alisal, 
Howard.  Church  and  Lincoln  Sts. 
(140x65  feet). 

One-story  steel  and  concrete  Post 
Office    Building    (granite    finish). 

Owner — United   States  Government. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery St.,   San   Francisco. 


Bids    Wanted — To    Close    February    21, 

1   P.  M. 
POST  OFFICE  Cost,  $167,000 

HUNTINGTON     PARK.    Los    Angeles 
Co.,      Cal.      SE    Seville     and      Zoe 
Avenues. 
U.    S.   Post  Office  Building. 
Owner — United  States  Government. 
Plans  by  Sup.  Architect.  Treasury  De- 
partment,  Washington,   D.  C. 
Plans  and  specifications  may  be  ob- 
tained  from  above  office. 


Low   Bidders. 

POST  OFFICE  Cost,   $48,500 

EL  MONTE,  Los  Angeles  Co.,  Cal. 
One-story  post  office  building. 
Owner — United   States  Government. 
Plans    by    Sup.      Architect.      Treasury 

Dept.,    Washington,   D.    C. 
Low     Bidder — N.     A.     Anderson,     4307 

Van  Buren  Place,  Los  Angeles,  at 

$32,700. 
Second    low   bid    was    submitted   by 
L.    F.    Dow,    Los  Angeles,   at  $34,716. 

Complete      bids      will    be     published 
shortly. 


Bids   Wanted — To    Close    February   15, 

1    P.   M. 
POST  OFFICE  Cost.   $635,559 

PHOENIX,   Arizona. 


Two-story    iiteni    framn      Post      Offlc« 
bulldInK    (105x163)    mniionry    walls, 
clay    tile    roonnir,    nxphalt    b  I  o  .■  k 
pavlnic.     ornaininlnl     Iron,     bronze 
and     hollow      metal     work,       metal 
counters,    ventilallng   and  air  con- 
dlllonlnK   system,    etc. 
Owner— United  Htates  aovernmcnt. 
Ar<-hltect  — Leschi-r    &    Mahoncy,     1100 
Title  &  Trust  lildg..  Phoenix. 
Plans  and   specifications  may  be  ob- 
tained    from    Treasury     Dept.,     Wash- 
ington, D.  C,  upon  deposit  of  $25.00. 


Bids    Wanted— To    Close    February    13, 

1   P.   M. 
POST    OFFICE  Cost.    $49,000 

BAKER,    (iregon. 
United   Slates   Post  Office. 
Owner — United  Stales  Government. 
Plans     by   Sup.      Architect.      Treasury 

Dept.,   Washington,  D.  C. 
Plans  and  specifications  may  be  ob- 
tained  from  above  office  upon  deposit 
of  $15.00. 


Bids    Wanted — To    Close    February    8, 

1  P.  M. 
POST  OFFICE  Cost,   $38,300 

|{1''LL.   Los  Angeles  Co.,  Cal. 
U.   S.   Post  Office  BulldlnE. 
Owner — United  Slates  Government. 
Plans  by  .Supervising  Architect,  Treas- 
ury  Dept.,    Washington,    D.   C, 
Plans  and  specific.itlons  may  be  ob- 
tained from  above  office   upon  deposit 
of  $15.00. 


Bids    Wanted — To    Clo'e    February    11, 

1    P.    M. 
POST  OP'FICE  Cost,   $39,500 

WINSLOW,  Arizona. 
U.   S.    Post  Office   Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury   Dept.,    Washington,    D.    C. 
Plans  and  speriflcations  may  be  ob- 
tained from  abov2  office  upon  deposit 
of  $15.00. 


Bids    Wanted — To    Close    February    15, 

1  P.  M. 
INSPECTION  STATIO.N  $67,500 

LAURIER,  Washington. 
U.    S'.    Inspection    Station. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept.,  Washington,   D.  C. 
Plans  and  specifications  may  be  ob- 
tained  from  above  office  upon  deposit 
of  $15.00. 

Bids    Wanted — To    Close    February    8, 

1    P.   M. 
POST   OFFICE  Cost,   $69,900 

\VIH)DLA.\'D,    Yolo   Co.,   Cal. 
U.   S.   Post  Office   Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept..  Washington,   D.   C. 
Plans  and  specifications  may  be  ob- 
tained  from  above  office  upon  deposit 
of  $15.00. 


Bids    Wanted — To    Close     February    6, 

1    P.    M. 
POST    OFFICE  Cost,    $44,000 

KINGMAN,   Arizona. 
U.  S.  Post  Office  Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect.  Treas- 
ury Dept.,  Washington,  D.  C. 
Plans  and  specifications  may  be  ob- 
tained  from  above  office  upon  deposit 
of  $15. 


RESIDENCES  Cost,  $4000  each 

S.\.N  FRANCISCO.    E  Forty-fifth  Ave. 

N  Kirkham  Street. 
Two    one-story    and    basement    frame 

and   stucco  residences. 
Owner — John   Doelger,    1491   39th   Ave., 

Snn  Francisco. 
Architect — Not  Given. 
Contractor — Irving   Building    Co..    1491 

39th  Ave.,  9an  Francisco. 
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BIDS    WANTED 

GRAND  COULEE  DAM.  Wash.— 
Until  January  21.  2  V.  M..  bids  will  he 
received  by  Bureau  of  Reclamation. 
Denver.  Colorado,  for  furnishing  and 
delivering  f.o.b.  cars  at  the  factory 
shipping  point  or  at  Odair.  Wash.,  all 
structural  steel,  siding,  roofing,  win- 
dows, doors,  ventilators  and  other 
necessary  materials,  except  crane, 
concrete  v.alls,  foundations  and  an- 
chor bolts  for  one  complete  steel 
warehouse  building  for  the  Govern- 
ment camp  at  Grand  Coluee  Dam, 
Columbia  Basin  Project,  Washing- 
ton. The  concrete  foundation  will  be 
constructed  and  the  building  erected 
by   the   Government. 

Specifications  may  be  obtained  from 
above  office.     No  deposit  required. 


Date     was     previously     reported     as 
February  11.  which  was  in  error. 


BIDS   WANTED. 

ELKO.  Nev.— Until  January  16.  in 
A.  M.,  bids  will  be  received  by  the 
Treasury  Department.  Procurement 
Division.  Washington.  D.  C.  for  the 
construction  of  a  new  concrete  re- 
taining walls,  wall  copings,  etc.,  at 
the   U.    S.   Post   office   at   Elko. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  and  froni  the 
Custodian  of  the  Building  at  Elko. 


Complete   Bid    Listing. 
POST    OFFICE  Cost,    $48,500 

EL  MOXTE.    Lo.s  Angeles  Co.,   Calif. 
One-story  post  office  building. 
Owner — United  States  Government. 
Plans    by    the    Supervising    Architect. 

Treasury  Dept.,  Washington,  D.  C. 
Low    Bidder  —  N.    A.     Anderson.    4307 

Van   Buren    Place,    Los    Angeles. 
Complete    bids    follow: 
N.    A.    Anderson.    Los   Angeles.  ..$32,700 

L.   F.    Dow  Co.,    Los   Angeles 34.7I() 

Robt.    E.    McKee,    Los    .\ngeles..  37.000 
Schuler   &    McDonald,    Oakland..  37,447 

T.    P.    Schultz,    Compton 38,900 

W.    H.    McCune.    Monrovia 39,100 

Wm.   MacDonald  Const.  Co..  St. 

Louis,   Mo 39,217 


BUILDING   MATERIALS  APPROVED 

LOS  ANGELES.  Cal.— Treasury  De- 
partment has  approved  the  following 
building  materials  for  the  construc- 
tion of  the  quarantine  station  at  Los 
Angeles.  Chas.  T.  Montague,  1144  S. 
Grand  Avenue,  Los  Angeles,  general 
contractor: 

Glassware,  Gill  Glass  Co,,  Malone, 
N.  Y.,  post  office  construction;  con- 
tractor, M.  E.  Ryan  Co.,  Malone,  N. 
Y. ;  plumbing  fixtures,  Standard  Sani- 
tary Mfg.  Co.;  electric  water  coolers 
and  drinking  fountain,  Kelvinator  Co. 
pressure-reducing  valve  on  water  sup- 
ply. McAlear  Mfg.  Co.;  non-conduct- 
■  ing  covering  for  plumbing.  Keasbey 
&  Mattison  Co.;  sump  pump.  Econo- 
my Pumping  Mchy.  Co.;  boiler,  Ke- 
wanee  Boiler  Corp.;  tube  radiators. 
H.  B.  Smith  Co.;  wall  radiators,  H. 
B.  Smith  Co.;  nonconducting  cover- 
ing for  heating.  Keasbey  &  Mattison 
Co.;  angle  radiator  valves  and  offset 
radiator  valves.  Marsh  Valve  Co.; 
brass  piping.  Chase  Brass  &  Copper 
Co.;  ash  hoist,  G.  &  G.  Hoist  Corp.; 
lighting  distribution  panel  and  feeder 
panel.  Trumbull  Elec.  Mfg.  Co.,;  rub- 
ber-covered wire,  Ananconda  Wire  & 
Cable  Co.;  flush  switches.  Pass  and 
Seymour;  glassware.  Gill  Glass  Co., 
and  Moe-Bridges  Co.;  pendent  switch- 
es. Pass  &  Seymour;  lighting  fixtures, 
Moe-Bridges  Co. 


Bids    Wanted — To    Close    February    8, 

1   P.  M. 
POST  OFFICE  Cost,  $45,000 

K09EVILLE,   Placer  Co.,    Cal. 
U.   S.   Post   Office  Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept.,   Washington,  D.  C. 
Plans  and  specifications  may  be  ob- 
tained from  above  office   upon  deposit 
of  $15.00. 


BIDS    WANTED 

SAN  FRANCISCO— Until  January 
15,  10  A.  M.,  bids  will  be  received  by 
the  Constructing  Quartermaster,  Fort 
Mason,  for  exterior  painting  of  frame 
buildings  and  patching  of  cracks  in 
concrete  buildings  at  Fort  Mason, 
San  Francisco.  Specifications  may  be 
obtained  from  above  office.  No  de- 
posit required. 


544    Market    St..    San    Francisco. 
Plans  will  be  submitted  to  the  PWA 
fur   approval    shortly.  • 


Bids    Wanted — To    CloSe    February    18, 

1    P.   M. 

POST  OFFICE  Cost,    $55,000 

KELSO,   Washington. 

U.    S.    Post  Office  Building. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury Dept.,    Washington,   D.   C. 
Plans  and  specifications  may  be  ob- 
tained from  above  office  upon   deposit 

of  $15.00. 


Bids   Wanted — To    Close    February   25, 
1    P.    M. 

POS-T  OFFICE  Cost,   $90,000 

INGLEWOOD,    Los   Angeles    Co.,    Cal. 
U.   S.    Post   Office   Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury  Dept.,   Washington,   D.    C. 
Plans  and  specifications  may  be  ob- 
tained  from  above  office  upon  deposit 
of  $15.00. 


BIDS  WANTED 

SAN  DIElTSO.  Cal.— Until  January 
15,  11  A  xVI.,  bids  will  be  received  by 
the  Eleventh  Naval  District,  San  Di- 
ego, for  concrete  floors  to  be  installed 
in  landplane  hangars  at  the  Naval 
Operating  Base  (Air  Station),  San 
Diego;  Specification  7S66.  The  work 
will  consist  in  general  of  the  neces- 
sary grading  for,  and  the  provision 
and  installation  of  concrete  floor 
pavements  in  two  hangars,  each  ap- 
proximately 140x110  feet,  with  one- 
course  cement  of  5  inches  total  thick- 
ness. Bidding  data  may  be  obtained 
from  the  district  in  San  Diego  upon 
deposit  of  a  check  or  postal  money 
order  .'or  $10,  payable  to  the  Chief  of 
the  Bureau  of  Yards  and  Docks. 


Bids    Wanted — To    Close    February    8, 
1    P.   M. 

POST   OFFICE  Cost,    $117,000 

SAN  MATEO,   San  Mateo  Co.,   Cal. 
U.  S.  Post  Office  Building. 
Owner — United   States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept.,  Washington,  D.  C. 
Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of  $15.00. 


HOSPITALS 


CONSTRUCTION    STARTED. 

TAFT,  Kern  Co.,  Calif.— West  Side 
Hospital,  Taft,  has  started  work  on 
the  erection  of  a  new  hospital  build- 
ing to  replace  the  structure  destroy- 
ed by  fire  several  months  ago.  It 
will  provide  25  beds  and  will  contain 
kitchen  and  dining  room,  surgery  and 
other  departments.  The  building  will 
cover  an  area  of  125x60  ft.;  reinforc- 
ed concrete  construction,  stucco  ex- 
terior, air  conditioning  system,  etc. 
Cost  is  estimated  at  $30,000.  Norma 
Z.    Smith,    superintendent. 


Plans   Being   Completed. 

HOSPITAL  Cost.    $97,000 

MADERA,    Madera  Co.,    Calif. 

One  -  story  and  basement  reinforced 
concrete  hospital  building  (con- 
crete walls  and  floors,  tile  roof, 
tile  partitions,  etc.) 

Owner — County   of  Madera. 

Architect — Ernest  J.  Kump,  533  Row- 
ell-Chandler   Bldg.,    Fresno. 

Structural    Engineer— F.    W.    Kellberg, 


Plans   Being   Figured — Bids  Close  Jan. 

7.   8   P.    M. 
ADDITION  Cost,    $6500 

SANTA   ROS.\,   Sonoma   Co.,   Calif. 
Additon     to    hospital     (add    operating 
room,  six  major  rooms,  etc.)  work 
involves    roughing   —  in   plumbing 
and   electrical   work. 
Owner — Santa   Rosa   Hospital. 
Architect — John  I.  Easterly,  302  Grant 
Street,  Healdsburg. 
Following  have  procured  plans: 
Louis    Halvorsen.    128    Dutton    Ave.. 
Santa  Rosa. 

James     Bros.,     747    Wheeler    Street, 
Santa  Rosa. 

E.  F.   Bohn,   Rt.  2,   Box  372,   Sebas- 
topol. 

Bids  will  be  opened  at  "il6  B  Street. 
S'anta  Rosa.  • 


Late   Bids. 

HOSPITAL  AND  QUARTE7RS 

Cost,  $180,000 

NESPELEM,  Washington.  Colville 
Indian  Agency. 

Hospital,  two  doctors'  houses,  nurses* 
quarters  (hospital  will  have  rein- 
forced concrete  construction,  light 
weight  steel  beams,  reinforced 
concrete  floors,  etc.;  nurses'  quar- 
ters, masonry  walls,  asbestos 
shingle  and  clay  tile  rooflng,  hot 
water  heating  system,  high  pres- 
sure steam  boilers). 

Owner  —  LTnited  States  Government 
(John  Collier,  Commissioner  of 
Indian  Affairs). 

Architect — Schmidt.  Garden  &  Erik- 
son,  104  S.  Michigan  Ave.,  Chicago 

Low    Bidder   —   Western    Constr.    Co., 
Textile    Tower,    Seattle,    Washing- 
ton,   at    $131,680. 
Following  are  late  low  bids  received 

A.  F.  Mowat,  Seattle,  Wash $155,900 

G.   G.   Morin,   Spokane,   Wash.      156,543 

Howard    S.    Wright,    Seattle....  152.740 

Colonial    Constr.    Co.,    S-pokane  167,065 


Bids  Opened. 

ALTERATIONS,  ETC.  Cost,  $40,000 
PACIFIC  COLONY,  Los  Angeles  Co. 
Alterations    and    additions    to    kitchen 

and   commissary  at  Pacific  Colony 

(addition   of  wing   for  commissary 

storehouse,  etc.) 
Owner — State  of  California. 
Architect — George  B.  McUougall,  State 

Architect.    Public   Works    Buildins. 

Sacramento. 

General    Work 

(1)  deduct  for  omission  of  garage; 

(2)  deduct  for  omission  of  ceiling. 
C.  Haverlandt,  1625  E.   5th  St 

Long  Beach  $37,000 

(1)       3,56ii 

(2)  750 

L.  W.  Odell,  Los  Angeles $38,219 

(1)        3,400 

(2)  72i 

Plumbing  and    Heating 
Johnson  &   Reeves,    1112   S.   Cen- 
tral   Ave.,    Glendale $  3,587 

Howe  Bros.,  Los  Angeles 3,716 

Lohman  Bros.,  Los  Angeles 3.67fi 

Johnston   &    Washer,   L.    A 3.780 

F.    C.    Schilling,    Los    Angeles 3.939 

Munger  &   Munger,    Pasadena  ...     3.98' 

J.    A.   Fazio.    Oakland 4.998 

Electrical  Work 
Deduct   if  garage   is   omitted 
H.  H.  Walker.  1323  Venice  Blvd. 

Los  Angeles  $    846.00 

(1)        95.00 

Moore  Electric  Co.,  L.  A $    SS6.00 

(1)        50.00 

Coast   Electric   Co.,   L.   A $1,000.00 

(1)      104.00 

Bennett    &   Taylor,    L.    A $1,196.00 

(1)        31.00 

H.   H.   Weaver,    El  Monte $1,211.00 

(1)      166.00 

Bids  held  under  advisement.  * 
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HOTELS 


Sub-Contracti  Awardtd. 

AI-TIOKATIONH  Cnnt.    $20,000 

SAN  KKANC^RCO.  NW  Tuwcll  nnd 
(lonry   StrcitH. 

AltcintliiiiR  tci  iminil  roum  of  lioti^l 
for  Htoro. 

Owner— Tho  Cnickcr  Hotel  Co..  Po»t 
and    Powell    .'^trectH. 

Architect  — misH  *  Kdlrwenther.  Bnl- 
hoa    Kulldlni;. 

<  Viiitractor— Ira  W.  (^ol)iirn.  2048  Mar- 
ket Street. 

Plastering— Jag.    K.    Smith,    271    Minim 


Hardwood    Floor*  —  Acme  Floor  Co.. 

inril   Mis.slon  St. 
Ornamental     Iron  — Selpel     Ornamental 

Iron   Works.   1079   Fol.om  St. 
Glass— IlalieiiUht  &.  Ilowlett.  ri29  Clay 

Street. 
Pneumatic   Tubing — The    Lanison   Co., 

611   He-vard  St. 
Painting— I).    Zelinsky,    165  Grove   »t. 

Aa  previously  reported,  marble 
awarded  to  Vermont  Marble  Co.,  525 
Market  St.;  lumber  to  J.  H.  McCal- 
lum  Lumber  Co..  718  Bryant  St.; 
painting  to  1).  Zelln.sky.  165  Grove  St. 
ventilating  'o  Scott  Co,,  243  Minna 
Street. 


Sub-Contracts    Awarded. 

ALTlCRATiONS  Co.st,    190,000 

SAN  KR/.NCISCO.  NW  Powell  and 
Geary    Streets. 

Restoration  of  the  Colonial  room  In 
the  St.  Francis  Hotel  (work  in- 
Involves  carpentry,  painting,  deco- 
rating, ornamental  plaster,  elec- 
trical fixtures,  plumbing,  eleva- 
tor,   etc.) 

Owner — The  Crocker  Hotel  Co.,  Post 
and   Powell   Streets. 

Architect— Bliss  &  Fairweather,  Bal- 
boa   Building. 

Contractor — Ira  W.  Coburn,  2048  Mar- 
ket  Street. 

Plastering— Jas.  F.  Smith,  271  Minna 
Street. 

Hardwood  Floors  —  Acme  Floor  Co., 
1051    Mi.ssion    St. 

Ornamental  Iron — Seipel  OrnaniPnlal 
Iron  Works.    1079  Folsom   St. 

Glass    —    Habenicht    ,&    Howlett,     529 


Cl.-l 


St. 


Pneumatic    Tubing — The    Lamson    Co., 

611  Howard  St. 
Painting— n.  Zelinsky,  165  Grove  St. 

As  previou.sly  reported,  ornamental 
plaster  aw\irded  Aug.  Dackert  &  Co., 
14,50  15th  St.;  lumber  to  J.  H.  McCal- 
lum  Lumber  Co.,  748  Bryant  St.;  ele- 
vator to  Westinghouse  Electric  Ele- 
vator Co.,  1  Montgomery  St.;  plumb- 
ing to  Scott  Co.,  243  Minna  St.;  elec- 
tric to  Golden  Gate  Electric  Co.,  1626 
California  St. 

11— ICE  AND  COLD  STOR- 
AGE  PLANTS 

Work   Under  Way. 

ALTER  ICE  PLANT         Cost,  $238,000 

FRESNO.  Fresno  Co.,  Cal.  Church 
and  Railroad  Avenues. 

Alterations  and  rehabilitation  of  ice 
plant  (new  refrigeration  equip- 
ment,   etc.) 

Owner  —  Santa  Fe  Railroad  Co.,  560 
S-Main    St.,   Los  Angeles. 

Plans  by  Engineering  Dept.  of  Owner 

Dist.  Supt.— W.  W.  Brison,  Tulare  & 
Q  Sts..   Fresno. 

12—       POWER  PLANTS 

LOW    BIDDER 

PULLMAN,  Wash.— C.  C.  Moore  & 
Co.,  Smith  Tower,  Seattle,  at  $118,- 
128  submitted  low  bid  to  Regents  of 
the  State  College  of  Washington,  for 
furnishing  and  installing  mechanical 
equipment  for  the  power  plant  now 
under  construction  on  the  campus  of 


the  State  College   of   Washlnston,    Kt 
Pullmnn. 

Equipment  coniilHlH  of  bollom,  pip- 
ing, electric  wiring,  nlokers,  pumpH, 
fanN  nnd  plant  for  purifying  water  to 
be  fed  to  the  liolierH.  Allls  Chalmer 
Co.,  3110  FlrHt  .St.,  South,  Seattle,  at 
$I2SI  dtibrjiltti'd  low  bid  fo  furnliihinK 
lriitiMr..rioi-i.H   and    niotor.i. 


13_  PUBLIC    BUILDINGS 
FIRE  HOUSES  A  JAILS 

SITE    PURCHASED 

HKKKICLI'.'Y,  ('.li.— City  of  I^;rkeley 
hn.s  purchased  a  site  cm  C'edar  Street. 
Iietween  Eighth  and  Ninth  Sts.,  as  a 
location  for  a  Are  houMO. 

It  has  not  been  determined  at  this 
time  whether  a  new  building  will  be 
constructed  or  a  building  will  bo 
moved    to  the  new  location. 

Further  details  will  be  announced 
•horlly. 


BIDS   WANTED 

SAN  FUANCISCO— ITntil  Januaiy 
2.  1:45  P.  M.,  infr)rmal  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works,  City  Hall,  for  ornamental  iron 
window  grilles  for  the  Civic  Auditor- 
ium,  San  Francisco. 

Specifications  may  be  obtained  from 
Chas.  Sawyer.  City  Architect,  City 
Hall. 

Plans  Awaiting   PWA   Approval. 

ArniTORH'M  Cost.    $400, OOJ 

FRKSNO,  Fresno  ('o,,  Cal.  Fresno  and 
O   Streets. 

Auditorium  to  seat  2300  on  the  mair. 
floor  and  1200  in  balcony  (56-foo( 
stage,  art  galler.v.  little  theatre, 
Cf)mmittee  rooms.  partiaHjasemelnt 
kichen  and  banquet  room;  central 
telephone  system;  air  condition- 
ing, elevators,  etc.)  steel  frame 
structure. 

Owner — City    of    Fresno. 

Architect.-! — Allied  Architects  (W.  D. 
Coates.  C.  H,  Franklin,  H.  Rafael 
Lake,  E.  J.  Kump.  Fred  Swartz 
and  E.  W.  Peterson,  304  Rowell 
Bldg.,   Fresno) 

Structural  Engineer — F.  W.  Kellberg. 
544  Market  St.,  San  Francisco. 

Mechanical    Engineer — A.    Coddington, 

222  Kearny  St.,  San  Francisco. 

TTpon  approval  of  plans  by  the  PWA 

bids   will    be  asked. 


BOND    ELECTION 

CAhJlEL.  Mr.nterey  Co..  Cal.— City 
of  C'armel  will  hold  an  election  on 
January  24  (date  postponed  from  Jan. 
7)  at  which  time  bonds  in  the  amount 
of  $31,000  will  be  voted.  Proceeds  to 
finance  construction  of  a  new  City 
Hall   in  Carmel. 

Plans  prepared  by  Architects  C.  J 
Ryland,  Milton  Latham,  Guy  Koepp 
and  C.  S.  Green,  Carmel  and  Monte- 
rey. A  gant  of  $9000  has  been  made 
by   the    PWA. 


LOW    BIDDER 

SAN  QCENTIN.  Marin  Co.,  Cal.— 
Jamestown  Metal  Desk  Co.,  at  $347 
submitted  low  bid  to  State  Purchas- 
ing Department,  Sacramento,  tor  hol- 
low metal  frames  at  the  State  Prison, 
San  Quentin. 

CONTRACT    AWARDED 

SAN  QTENTIN.  Marin  Co.,  Cal.— 
Soule  Steel  Co.,  1750  Army  St.,  San 
Francisco.  at  approximately  $"00 
awarded  contract  by  State  Purchas- 
ing Department  for  iron  grilles  and 
frames  at  the  State  Prison,  San  Quen- 
tin. 

BIDS   OPENED. 

SAN  KH.VNCISCO.  —  Arnke  Iron 
Works,  7S0  Brannan  Street,  at  $249.0" 
submitted  low  bid  to  Department  of 
Public     Works     for     ornamental     iron 


window  Kfilleii  for  the  Civic  Audi- 
torium,  Han   l-'rnnelsco. 

I'liinpletii  lildN  fullow 

Arnke   Iron   Workii  flO.OO 

Anchor  Post   Fence  Co Z&«.00 

Monarch    Iron    Works   2110.00 

I'eerlcHii  Ornii.   Iron  Work*  2114.00 

Indujiirlal  Orna.   Iron  Works 28(1.00 

Fair   Manufaciuring   Co.    290.00 

.«Iar  Ornamental   Iron    Works lOS.ijO 

FedcriU  Ornnmenlnl  Iron  WurkH  317. 0"i 
l"alti-r»on  tic  Koiiter  Iron  Works  336.00 
.Michel  &  I'ferrer  Iron  Workn..  346.0.1 
WeHt  Count  Iron  &  Wire   Works  455.00 

Ueconimendatlon  ban  been  made 
Ihat  contract  be  awarded  to  low  bid- 
der. * 


RESIDENCES 


Contract    Awarded. 

RKSIIiENCE  Cost,    $3,770 

SALINAS,    Monterey    Co.,    Cal.     I^ri- 

mer  Street. 
One-story  frame  and  stucco  residence. 
Owner-  R.    O.    llayley   and    H.    Lenorc 

Bayley,  Salinas. 
Architect — Not  Given. 
Contractor— W.    E.    Greene.   32  Will.iw 

St.,    Salinas. 


Contract   Awarded. 

RE.«-iDE.N-(E  Cost,     $7000 

SANTA    ROSA,    Sonoma  Co.,   Cal. 

Two-story  frame  and  stucco  residence 
(7  rooms,  2  baths)  Spanish  style; 
tile  roof,  floor  furnace,  hardwood 
floors,    tile  baths,   etc. 

Owner — George    Rothang. 

Architect — Herbert  &  Caulkins,  Ros- 
enberg Bldg.,  Santa  Rosa. 

Contractor — Ellis  Ahlstrom,  411  Short 
.  St.,   Santa  Rosa. 


Contract  Awarded. 

REPAIR    Hi;Sli)i;.N-CE  Cost,    $1500 

SAN  KRAN(  ISCO.   No.  8  Gloria  Court 
Repair  fire  damage  to  residence. 
Owner — Cornelia    Matulich,    Prem. 
Architect — Not  Given. 
Contractor  —  Charle    Hammer,       1524 
Floribunda    Ave.,    Burlingame. 

Contract  Awarded. 

RES]DE.NCE  Cost,    $6,000 

r.A.LO   ALTO,    Santa  Clara  Co.,  Calif. 

144S   Hamilton  Avenue. 
One   -  story  and  basement  frame  and 

stucco  residence. 
Owner- C.  M.  Brink,  1050  Waverly  PI., 

Palo  Alto. 
Architect — Not    Given. 
Contractor— R.    C.    Knight,    595   Bailey 

Ave.,    Mountain    View. 


Contract   Awarded. 

RESIDENCE  Cost,    $12,000 

P.\LO  ALTO.  Santa  Clara  Co.,  Calif. 
400    .Marlowe   Street. 

Two-story  frame  and  stucco  residence. 

Owner — Walter    M.    Spever. 

Architect— Not  Given. 

Contractor— E.  J.  Schmaling.  863  .Mel- 
ville Ave.,  Palo  .\lto. 


Sub-Bids  Being  Taken. 

RESIDENCE  Cost,  $3500 

ALAMEDA,   Alameda   Co.,  Cal. 

One-story  and  basement  frame  and 
stucco  residence  (5  rooms);  rustic 
exterior,  shingle  roof,  gas  hot  air 
heating  system,  hardwood  floors, 
tile  floors  in  bath,  etc. 

Owner  and  Builder — A.  Stuffenson,  319 
14th   St..    Oakland. 

Plans  by  W.  W.  Di.xon,  1844  5th  Ave. 
Oakland. 


Plans  Being  Completed. 

RESIDENCE  Cost,   $13,000 

HILLSBOROUGH.  San  Mateo  Co.,  Cal. 
Hillsborough    Oaks. 

Two-story  and  basement  frame  and 
stucco  residence  (10  rooms,  3 
baths,  separate  lavatory);  sliake 
roof,  gas  heating  system,  hard- 
wood floors,  tile  baths,  wood  sash 
etc. 
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Burlin- 


Owner — Ernest   Cropp. 
Architect— Leo     Sharps.     147 
game  Ave..    Burlingame. 
Plans  will  be  completed  abount  Jan. 
10.  Whether  bids  will  be  asked  or  not 
ii<  not  determined  at  this  time. 


To   Be   Done  By  Day's  Work. 
RESIDENCE  Cost,    $4000 

BURLINGAME.   San   Mateto   Co.,   Cal. 

Concord  Avenue. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner  and  Builder— J.  B.  Oswald.  760 

El  Cerrito  Ave..   Burlingame. 
Architect— Not   Given. 


To   Be   Done  By   Day's  Work. 

RESIDENCE  Cost,   $3500 

SAN      FRANCISCO.       W     Eighteenth 

Ave.   25  &  Vicente  St. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner    and    Builder— Herman    Chris- 

tensen,    1422   27th   Ave. 
Architect-C.    O.      Clausen,      796     46th 

Ave.,    San    Francisco. 


Work  Started. 

ALTER  RESIDENCE  Cost,   $2000 

BENICIA.    Solano    Co..    Cal. 
Alterations  to  residence. 
Owner— P.   S.    Wetmore,    Benicia. 
Architect— Not   Given. 
Contractor— David   Paganini,   519   Cali- 
fornia St..   San  Francisco. 


Contract    Av^arded. 

RESIDENCE  Cost,    $10,000 

BERKELEY,  Alameda  Co.,  Cal.     Arch 

Street. 
Two-story  frame  and  stucco  residence 
Owner— K.    G.    Schwegler,    1203    Wal- 
nut St..  Berkeley. 
Architect— F.   W.    Confer,    2S12  Russell 

St.,   Berkeley. 
Contractor— J.  M.  Walker,   1V09  Grove 
St.,  Berkeley. 

To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost,    $5000 

OAKLAND,    Alan.cda    Co.,    Cal.      No. 

5001  Proctor  Avenue. 
One-story  frame  and  stucco  residence 

(5   rooms). 
Owner   and    Builder— Fred    T.    Dooley, 

3936   Vale   Ave.,   Oakland. 
Architect— Not   Given. 


Contract   Awarded. 

RESIDENCE  Cost,    $6500 

OAKLAND,    Alameda    Co.,    Calif.     830 

Longridge  Road. 
Two  -   story  and  basement   frame  and 

stucco    residence    (7    rooms). 
Owner— A.    R.    Lapham,    947    Hilkrott 

Circle,   Oakland. 
Architect— Not  Given. 
Contractor— T.    H.    Lapham,    546   Ken- 

more  Ave.,  Oakland. 


To   Be   Done   By   Day's  Work. 

reside;nce  cost,  $5500 

SAN  FRANCISCO.  S  Chestnut  St. 
126  W  Scott  St. 

One-story  and  basement  frame  and 
stucco  residence. 

Owner— Carl   Wunner,    %   Architect. 

Architect — Geo.  Wiemeyer,  605  Mar- 
ket St..  San  Francisco. 

To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,    $4000 

SAN    FRANCISCO.      W    Alemany    112 

p.   Tingley   St. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner  &   Builder— C.    T.    Lindsay,    140 

Duboce  Ave..  San  Francisco. 
Architect— Not  Given. 


To    Be   Done   By   Day's   Work. 

RESIDENCES  Cost,    $4000   each 

SAN  FRANCISCO.  E  Eighteenth  Ave. 

S   Vicente   Street. 
Two    two-story    and    basement    frame 

and   stU':"T   residences. 


Owner    and    Builder— S.    F.    Johnson, 

2601    17th    Ave.,    San   Francisco. 
Architect — Not   Given. 


Contract    Awarded. 

RESIDENCE  Cost.   $5000 

OAKL.A.ND,   Alameda  Co.,  Calif.     East 

Scarborough    Drive    500    N    Chelton 

Drive. 
Two-story  frame  and  stucco  residence 

(five  rooms). 
Owner  &   Builder— Helen  W.   Jackson, 

6001   Chelton    Drive.    Oakland. 
Architect — Not   Given. 
Contractor— V.  E.  Sigge.  3912  Lin  wood 

Ave..    Oakland. 
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SCHOOIS 


Pans  Awaiting    Approval. 
REMODEL   SHOP  Cost.    $8000 

WATSONVILLE.  Santa  Cruz  Co.,  Cal. 
Remodel    school    shop    building    (steel 

frame). 
Owner — Watsonville    School    District. 
Architect— W.    H.    Weeks,    525   Market 
St.,   San  Francisco. 
Bids  will  he  asked  upon  approval  of 
plans  by  the  State  Division  of  Archi- 
tecture. 


BIDS    WANTED 

BERKELEY,  Alameda  Co.,  Cal. — 
Until  January  9.  2  P.  M.,  bids  will  be 
received  by  the  Berkeley  Board  of 
Education  for  structural  steel  (in 
place  including  shoring  and  tests) : 
sheet  metal;  cement  gun  concrete 
(gunite);  heating  and  ventilating,  in- 
cluding stacks,  for  the  reconstruction 
of  the  Thousand  Oaks  School,  Tacoma 
and  Colusa  Sts..  Berkeley. 

Plans  and  specifications  may  be  ob- 
tained from  Clara  F.  Andrews,  Secre- 
tary, Board  of  Education,  upon  de- 
pos"it  of  $10. 

BIDS   WANTED 

BERKELEY.  Alameda  Co.,  Cal.— 
Until  January  9.  2  P.  M.,  bids  will  be 
received  by  the  Berkeley  Board  of 
Education  for  materials  for  the  re- 
construction of  the  Thousand  Oaks 
School,  Tacoma  and  Colusa  Streets, 
Berkeley.  Material  wanted  as  fol- 
lows: 

Lumber;  concrete  materials;  rein- 
forcing steel;  miscellaneous  iron, 
plumbing;  rough  hardware;  mill  work; 
building  paper;  lath  and  plaster;  elec- 
trical supplies;  asphalt  pavement  re- 
pairs; finish  hardware;  mastic  sur- 
facing; painting  materials;  glass; 
blackboards  and  cork  carpets. 

Plans  and  specifications  may  be  ob- 
tained from  Clara  P.  Andrews,  Secre- 
tary, Board  of  Education  upon  deposit 
of  $10. 


BIDS    WANTED 

LOS  ANGELES,  Cal.— Unti-  Jan.  7, 
11:30  A.  M.,  bids  wHl  be  received  by 
Los  .-Vngeles  board  of  education,  142o 
San  Pedro  St.,  for  reconstruction,  re- 
habilitation and  strengthening  of  do- 
mestic science  building,  main  build- 
ing (1927  addition)  and  main  building 
(1929  addition)  at  Davd  Starr  Jordan 
high  school,  Watts.  Plans  and  spec- 
ifications obtainable  at  1425  San  Pedro 
St.,  upon  deposit  of  $25.  Sumner  P. 
Hunt,  architect,  and  Wm.  Mellema. 
structural   engineer.     Cost,   $156,112. 

BIDS  WANTED 

HERMOSA  BEACH,  Los  Angeles 
Co..  Cal.— Until  January  15,  2  P.,  M., 
bids  will  be  received  by  the  BoarcTof 
Public  Building  Reconstruction  at 
Hermosa  Beach  for  reconstructing  the 
classroom  building  and  the  shop  and 
cafeteria  building  at  the  Pier  Avenue 
School  in  Hermosa  Beach.  Separate 
general  bids  will  be  taken  for  each 
structure  and  segregated  bids  will  be 
taken  for  the  healing,  plumbing  and 
electrical    work      for    both      buildings 


combined.  Plans  may  be  obtained  at 
311  California  State  Bldg.,  Los  An- 
geles, upon  deposit  of  $25.  Samuel  E. 
Lunden,  400  Rowan  Bldg.,  Los  An- 
geles, architect  and  Paul  E.  Jefters, 
structural  engineer.  ' 


Plans  Being  Completed. 
SCHOOL  Cost,    $40,000 

CONCORD,  Contra  Costa  Co.,  Cal. 
Two -story  reinforced  concrete  high 
school  (ten  classrooms);  tile  roof, 
steam  heating  system,  probably 
concrete  fioors. 
Owner— Mt.  Diablo  Union  High  School 
District  (Miss  Bertha  Romaine, 
Principal).  ,    ^ 

Architect— W.   H.    Weeks,   525   Market 
St.,   San  Francisci. 
Plans   will   be    forwarded  to    Sacra- 
mento for  approval  in  one  week. 

BOND    ELECTION 

CLOVERDALE,  Sonoma  Co.,  Cal.— 
Cloverdale  High  School  District  will 
hold  an  election  February  14,  at  v/hich 
time  bonds  in  the  amount  of  $4o.600 
will  be  voted,  proceeds  from  which 
will  finance  construction  of  a  one- 
story  frame  and  stucco  high  school  in 
Cloverdale.  Plans  prepared  by  Archi- 
tects Herbert  and  Caulkins,  Rosen- 
berg Bldg.,   Santa   Rosa. 

The  PWA  has  allotted  $45,600  to 
the  District. 


BOND    ELECTION    PLANNED. 

SAN  MARTIN,  Santa  Clara  Co.,  Cal. 
—The  San  Martin  School  District  is 
considering  calling  another  ciection 
to  vote  bonds  in  the  amount  of  $11,01)0 
to  finance  construction  of  and  addi- 
tion to  the  San  Martin  Elementary 
School.  Application  will  probably  be 
filed  v.'ith  the  SERA  to  furnish  labor. 


BID    OPENING     DATE     POSTPONED 

NEWPORT  BEACH.  Orange  Co., 
Cal— Until  January  S„  2  P.  M.,  (open- 
ing date  postponed  from  January  3). 
bids  will  be  received  by  Board  of 
Public  Building  Reconstruction  at 
Newport  Beach  for  the  new  elemen- 
tarv  shhooV  building  to  be  erected  on 
the"  site  of  the  former  school  in  New- 
port Beach,  separate  bids  will  be 
taken  on  the  general  work,  electric 
wiring,  plumbing  and  heating  and  ven- 
tilating Plans  may  be  obtained  at 
311  California  State  Bldg.,  Los  An- 
geles upon  deposit  of  $25.  Cost,  $110,- 
000.  Donald  Beach  Kirby,  Balboa  Is- 
land, architect. 

Additional   Sub-Contracts  Awarded. 

SCHOOL   ANNEX  Cost,    $i5,000 

SOUTH  SAN  FRANCISCO,  San  Mateo 
County,    Calif. 

One  -  story  reinforced  concrete  high 
school  annex  (six  classrooms  and 
assembly  hall). 

Owner— S  o  u  t  h  San  Francisco  High 
School  District. 

Architect— E.  L.  Norberg.  407  Occi- 
dental  Ave..    Burlingame. 

Contractor— Einar  C.  Petersen,  12  9  0 
Haryes   Street,    San   Francisco. 

Roofing  —  Izmirian  Roofing  and  Sheet 
Metal  Works.  227  S.  R.  R.  Ave., 
San   Mateo.  . 

Stairs— L   S.   Perano,   1511   Sterner  St., 
San  Francisco. 
Other    awards    previously    reported. 

BOND   ELECTION    PLANNED 

COLLEGE  CITY.  Colusa  Co.,  Cal.— 
Pierce  Union  High  School  District  is 
planning  to  call  an  election  early  in 
February  to  vote  bonds  in  the  amount 
of  $100  000.  Proceeds  to  finance  con- 
struction of  a  new  high  school  build- 
ing in  College  City. 

BIDS    WANTED 

HAN  FRANCISCO— Until  January 
!)  2-30  P  M.,  bids  will  be  received  by 
»    J     Hester.   O-ief   Deputy   Director. 


PACIFIC    CONSTRUCTOR 
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Poimrlmo'il  "f  Public  Works,  for 
Ki'ncriil  (-opiilr^  to  B»iy  Vl«w  School, 
loc'ii'lr'd  on  the  douaiciint  cornfcr  of 
Hayvlc'W  iiiiil  I-'lnia  sti<!otn.  Kilhnnl- 
oil  roNt  $1S00. 

I'lanH  unci  Hpi'cltU-atlonH  niny  bo  ob- 
laliii'd  from  C.  II.  Sawyer,  City  Ar- 
.liliccl.  Clly  Mali.  No  dopoBit  ro- 
'IMli-.'d.  ^ 

Contracts  Awarded. 

.MoDl'TSTO,  Stanislaus  Co..  Cal.— 
.Mndfsti)  IllKli  School  District  nward- 
I  il  ilie  rollciwIiiK  contracts  for  bulld- 
int;  niatiilals  for  the  construction  of 
a  (jnc-iouni  unit  at  Iho  Modesto  IIiKh 
School  lUilldinj!  known  as  the  Trades 
liepi"  liiieni: 
Structur.ll   Steel— Schrader  Iron  Wka., 

II!  I?    Howard    St.,    San    Krunclsco, 

a  I    $llll.S. 
Reinforcing   Steel— Modesto  Steel   Pro- 

iliict.s   Co..    Modesto,   at   $143.03. 
Building    P.iper  and   Lathing — Modesto 

I.viiiil.cr  Co.,  Modesto,  at  $itl. 
Lumber-    I'liilcil    Luniber   Co..    Modes- 
to.   :il    Ji'.M  '.IT. 
Concrete    Aggregates  —  Putman    Sand 

,<i    (Iravcl   Co..    Modesto,   at   J388. 
Cement  Modesto     I..umber     Co.,     Mo- 

dc.-^lo.    at   $118.55. 
Paint     Materials — Stanislaus    Lumber 

Co..    Modesto,    at    $CS. 
Stucco    and    Plaster    (Exterior) — Mo- 
desto   I.un>ber     Co..     Modesto,    at 

$1711.1.'). 
Mill    Work— Modesto    Lumber    Co.,    at 

$78:i.50. 
Finish    Hardware  —  Turner   Hardware 

.<;:     Implement      Co.,       Modesto,    at 

$12ii.iri. 
Rough     Hardware— Raker     &     Brandt, 

.Mndisto.    at    $146.99. 
Roofing    Materials — Bids    rejected. 

Kids  were  not  received  for  plumb- 
ing.  heating  and  electrica"  work  at 
tills  time. 


CONTRACT     AWARDED 

LO.S  .\XliRLES.  Cal.— II.  A.  Nich- 
ols. 9311  K.  Slauson  Ave.,  aw.irded  con- 
tract by  Los  Angeles  Board  of  Edu- 
cation, at  $53,938.  for  reconstructing, 
rehabilitating  and  strengthening  the 
main  building  at  the  Glassell  Park 
School.  2211  W.  Avenue  30.  Edward 
Cray  Taylor,  architect,  and  Ellis 
Wing  Taylor,  803  W.  Third  St.,  Struc- 
tural engineer. 


CONTRACT    AWARDED 

mS'  ANCKl.KS.  (  al.— Wesco  Con- 
struction Co..  2000  Hyperion  Avenue, 
awarded  contract  at  $54,670  by  Los 
Angeles  Board  of  Education  for  re- 
construction, strengthening  and  re- 
habitlitation  of  the  main  building  and 
erection  of  a  new  frame  building  at 
the  Brockton  Avenue  School.  1300 
Brockton  Avenue.  A.  S.  Nibecker  Jr. 
architect  &  John  S.  Ferguson,  struc- 
tural   engineer. 


BIDS   WANTED 

CdSTA  MIOSA  ,  Orange  Co.,  Cal.— 
I'ntil  January  22,  2  P.  M.,  bids  will  be 
received  by  Board  of  Public  Building 
Reconstruction  for  construction  of  a 
new  administration  and  classroom 
building  and  reconstructing  a  six- 
classroom  building  on  the  Costa  Mesa 
(iiammar  School  site,  19th  St.  and 
Newport  Blvd.,  Costa  Mesa.  Plans 
may  be  obtained  at  311  California 
State  Bldg.,  Los  Angeles,  upon  de- 
posit of  $25:  Estimated  cost  $70,000. 
Herbert  E.  Mackie,  architect,  and 
John  Paxton  Perrine,  Western  Pacinc 
Hldg.,  Los  Angeles,  and  structural 
engineer  Ryan  A.  Grut,  1007  S. 
(Jrand  Ave..   Los  Angeles. 


BIDS    WANTED 

SAX  FRAXCISCO -Until  January  9. 
l:4."i  P.  M..  informal  bids  will  be  re- 
ceived by  S.  J.  Hester.  Chief  Deputy 
Diri-ctor,    Depa.tment  of  Public  Wks.. 


IV>nm  251  t'lty  Hall,  for  tho  conitruc- 
tlbn  of  H  nloel  (Irn  eiieupo  nt  tho  John 
.'*welt  Junior  School,  McAlllHter  and 
(ioiigh    SI  reels. 

Kiirlhi'r  parllculnrH  may  bo  oblnlned 
from  John  T.  Hurnii.  Supt.  of  Public 
llulldlnKH.   490   nth   Street. 


Specifications  Belna  Writcan. 

KXTIO.XD    HOCK  Cost.    $159,000 

OAKLAND.  Alamed.i  Co..  Cal.  Outer 
Harbor. 

3flO-fl.  extension  to  dock  (creosolcd 
apron,  cimc.  bulkhead  wall  along 
front  and  rear,  two  shlpslde  rail- 
road tracks,  two  depressed  tracks 
along  rear  of  retaining  wall,  as- 
phalt  surfacing,    etc.) 

Owner — Clly  of  Oakland  (Port  Com- 
mission). 

plans  by  Engineering  Dept.  of  Owner. 
If<ls   will   be  asked   shortly. 
PWA  has  made  a  grant  of  $44,500  to 

the  City  of  Oakland   Port  Commission 

to  assist   financing    the   project. 


CONTRACTS  AWARDED 

l.oNti  MKACII.  ly.N  Ancelaa  Co.. 
Cnl— J.  A.  Wibb.  1235  K.  lOlh  Bt.. 
Lonic  Bench,  awarded  contract  by 
l.onic  Bench  Board  of  Kducntlon  at 
l1.'i,ri3N.2.'i  (usInK  salvaxed  materials), 
for  conslrucllon  of  the  William  f'ullen 
Bryant  School.  Hickman  Brothers.  »l« 
K.  Anaheim  iH.,  I^nic  Beach,  awarded 
plumblni;  contract  nt  t3H60;  Kgg'- 
Electrlc  Co..  2222  E.  4th  St.,  I>.nK 
Beach,  electric  wiring  nt  $3190.  Kay- 
niond  A.  Sites.  206  E.  Kourlh  St.,  I^mr 
Bimch,   architect. 


CONTRACT    AWARDED 

L(».w  A.NCKI.ES.  Calif.  —  K  <'hard«- 
NeUNtadt  Const.  Co.,  Ltd.,  S.'.OO  South 
Boyle  Ave.,  awarded  contract  at  |3H,- 
281  by  LoH  Angeles  board  of  educa- 
tion for  reconstruction,  rehabilitation 
!ind  strengthening  of  the  main  build- 
ing at  the  Helllrope  Avenue  school. 
4800  E.  Slauson  Ave.  Joseph  Kaiser. 
5849  S.  Van  Ness  Ave.,  architect. 


LAWTON  SCHOOL  —  SAN  FRANCISCO 


SCHUl'L  Cost.    $— 

S.\X  l''l!.\XClSCO.  Thirtieth  Avenue 
near   Lawton    Street. 

Two-story  and  basement  .school  build- 
ing (Lawton  School)  fifteen  class- 
rooms, auditorium,  kindergarten, 
library;  tar  and  gravel  roof, 
steam  heating  system,  concrete 
floors,    wooden    studs,    metal    lath. 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect  —  Dodge  R.  Riedy,  Pacific 
Bldg..  and  Charles  E.  J.  Rogers. 
Phelan  Building. 

Structural  Engineer  —  Hyman  Rosen- 
thal.   821    Market   Street. 

Mechanical  Engineer — Robert  L.  St. 
John,    544    Market   Street. 

General  Work — ..\nderson  &  Ringrose, 
:!2n    Market    Street,    $142,715. 

IVIechanical  Equipment  &  Plumbing — 
Alta  Electric  &  Mechanical,  467  O'- 
Fanell    r>treet,    $17,671. 

Electrical    Work— H.    S-    Tittle.    85   Co- 
lumbia  Square,    $9,402. 
Complete  bids    follow; 

General   Work 

(A)  Anderson    &    Ringrose $142,715 

(B)  O.    Monson    143,448 

(C)  William    Spivock   143,746 

(D)  MacDonald    &    Kahn 145,800 

(E)  K.   E.   Parker  Co 145,940 

(F)  Frank  J.    Reilly 152.731 

(C.)   C.   L.   Wold 153.799 

(H)   Jas.   L.   McLaughlin 155,385 

(11    Leo   Epp   167.296 

Mechanical   Equip,  and   Plumbing 

Alta   Elec.   &   Mech.  Co $17,671 

James   A.   Nelson.    Inc 17.997 

Anderson  &   Rowe  18.400 

Scott   Company    18.629 


Fr.-il.    W.    Snook    18,780 

M.  J.   Reeves  Htg.  Co 19.257 

M.   Deslano  19.990 

Skelly   &   Kohler  21.484 

Electrical  Work 

H.    S.    Tittle   $  9.402 

Alta   Elec.    &   Mech.    Co 9.420 

P.    J.    Doherty _ 9.4F8 

Central  Electric  Co 9.480 

Chas.   A.   Langlais  9.482 

Decker  Electric  Co 9.489 

H.   C.   Reid  Co —    9.560 

Globe  Electric  Works  9.581 

N.  C.  Nicklassen  Electric  Co 10,349 

Abbett   Electric   Co 10.941 

Unit  quantities  follow: 
(  1)  excavation    and    backfilling    from 

natural   grade   to   depth    to    4    ft. 

below   same,   add; 
(   la)   do.    deduct; 
(  2  )  do  to  S  ft.  below,  add: 
(  2a)  do.   deduct; 
(   3)  do   to    12  ft.    below,  add: 
(  3a)  do.   deduct; 
(  4  )  do.    to   16   ft.   below,   add: 
(  4a)  do.  deduct; 

(  5  )  one   to    6Vi    mix   concrete,    add; 
(  5a)  do.  deduct; 

(  6  )  one   to   5%    mix   concrete,   add: 
(  6a)  do,  deduct; 

(  7  )  reinforcing  steel,   per  lb.,   add; 
(  7a)   do.  deduct; 

(  8  )  linoleum,   per  .sq.  yd.,  laid,  add: 
(  8a)  do.  deduct; 
(   9  )   cement   topping   per  sq.   vd.,   laid 

add; 
(  9a)  do,    deduct: 
(10  jconcrete    yard    base    and    asphalt 

paving,   per  sq.  yd.,   laid,   add; 
(10a)  do.   deduct. 
Unit   prices  follow: 


(  1  ) 
(  la) 
(  2  ) 
(  2a) 
(  3  ) 
I  3a) 
(  4  ) 
(  4a). 
(  3  ) 
(   5a) 


(  7a) 
(  8  ) 
(  8a) 
(  9  ) 
(  9n) 
(10  ) 
(10a) 


(A)         (B)         (C)       (D)        (E) 
$  1.50  $  1.75  $  1..50  $  1.50  $  1.25 
.30         .75         .35         .50         .25 
2.50 


2.00 
.30 

3.00 
.35 

4.00 

.40 

19.00 

8.00 
20.00 

8.00 
.05 
.025 

3.50 

1.25 
.75 
.15 

1.50 
.60 


2.50 

1.00 

5.00 

1.25 

10.00 

1.50 

20.00 

11.00 

19.00 

10.00 

.05 

.03 

2.50 

1.50 

.80 

.35 

1.75 

.85 


.75 

4.00 

1.00 

6.00 

1.00 

IS. 00 

S.OO 

19.00 

8.00 

.05 

.03 

2.25 

1.50 


1.50 
.75 


2.50 
.60 

3.00 
.70 

3.50 


2.50 

1.00 

4.00 

1.25 

S.OO 

.80       1.25 

17.00     17.00 

5.00 

18.00 

5.00 

.055 

.02 

2.50 

1.00 


9.00 
20.00 


.40 
.12 
.19 
.06 


2.25 
1.75 
.90 
.45 
1.50 
1.00 


(F)        (G)        (H) 

$  2.00  t  2.00  i  1.50 

.75         .75         .75 

3.00 

1.00 

4.00 

1.50 

6.00 

2.00 

20.00 

10.00 

20.00 

10.00 

.07 

.03 

2.50 

1.50 


3.00 

1.00 

4.00 

1.50 

6.00 

2.00 

IS. 00 

10.00 

22.00 

12.00 

.05 

.03 

2.50 

1.25 


2.00 
1.00 
4  00 
2.00 
6.00 
3.00 
25.00 
15.00 
26.00 
16.00 


2.00 
1.00 


2.50 
1.25 


(I) 

$  2.00 

.30 

3.50 

1.00 

5.00 

1.00 

S.OO 

2.00 

20.00 

10.00 

22.00 

10.50 

.07 


2.00 
1.00 


••Tne  unu  prices  given  in  the  tabulation  of 
and  backfilling  are  for  hand  work.  Following  are 
(1)    $.75;    (la)    $.20;    (2)    $.80;    (2a)    $.25:  (3)  $.90;  i 

Bids  held   under  advisement. 


unit  prices  for  excavation 
prices  for  machine  work: 
la)  $.25:   (4)  $1.0i);  (4a)  $.25 
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PACIFIC    CONSTRUCTOR 


MACHIMERT  ^  MATERIAL 

Bid    calls   for   construction    machin  ery    and    materials    and    miscellaneous   equipment   and    supplies   purchased   by 
Federal,   State,    Municipal   and   other  P    ubiio  agencies. 


CANAL  ZONE 


PANAMA  CANAL  ZONE  —  Until 
January  10.  10:3o  A.  M..  bids  will  be 
received  by  A.  L.  Flint.  General  Pur- 
chasing Officer.  The  Panama  Canal. 
Washington.  D.  C,  under  Schedule 
No.  3021.  for  furnishing  miscellaneous 
supplies  and  equipment.  including: 
Automobile  truck  bodies;  motorcycle; 
steam  pump;  corrugated  roofing; 
welding  rods;  dredge  chain;  screws: 
copper  tacks;  grindstones;  wire  cloth; 
oars;  solid-rubber  tires;  hose  (Acety- 
lene and  gasoline);  packing  rubber, 
flax,  asbestos  and  leather) ;  strap 
leather;  jute  twine;  asbestos  cloth; 
calcium  chloride,  and  asphalt-satu- 
rated asbestos-felt  roofing  materials, 
etc 

Specifications  obtainable  from  the 
above  office  and  from  the  Assistant 
Purchasing  Agent,  The  Panama  Ca- 
nal,   Fort   Mason.    San   Francisco. 


NAVY     DEPARTMENT 


MARE  ISLAND.  CI— Bids  are  being 
received  by  the  Bureau  of  Yard.';  and 
Docks.  Navy  Department,  Washing- 
ton, D.  C,  for  two  20-ton  locomotive 
cranes  for  the  Navy  Yard  at  Mare  Is- 
land; ^pec.  No.   8757. 

Plans  and  specifications  obtainable 
from  above  office  and  from  Command- 
ant, Mare  Island  Navy  Yard,  upon 
deposit    of    $5.00. 


BREMERTON,  Wash.— Until  Jan, 
S.  10  A.  M..  bids  will  be  received  by 
the  Supply  Officer,  Puget  Sound  Navy 
Yard,  Bremerton.  under  Req.  No. 
N&A-305,  for  furnishing  55,000  ft.  b. 
m.,  Douglas  Fir  or  Spruce  softwood 
lumber. 

Specifications  obtainable  from  the 
above  office. 


WASHINGTON,  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  & 
Accounts.  Navy  Department,  Wash- 
ington, D.  C,  for  funishing  miscel- 
laneous supplies  and  equipment,  as 
fol'ows: 

ALUMINUM    -    ALLOY,     sheet,     and 
aluminum    ingot;    East    and    West 
Yards.      Sch.    3<)84;   January  8. 
PUMPS,     main    condenser    circulating 
pumps  and  spares;  East  and  West 
Yards.      Sch.    4014;   January    8. 
GLAS'S,    non-scatterable;      East      and 
West   Yards.      Sch.    4015;    Jan.    11. 
KETTLES,    8    aluminum    or    corosion 
resisting  steel  steam  jacketed  ket- 
tles; Mare  Island.     Sch.  4020;  Jan. 
15. 
REDWOOD,  30,000  ft.  b.  .m.,  Mare  Is- 
land;    31,500    ft.      b.    m.,      Puget 
Sound;    30,000    ft.    b.    m..    Western 
Yard.      Sch.    4025;    January   15. 
PURIFIERS.     6    lubricating    oil    puri- 
fiers, and  6  Diesel  oil  purifiers  and 
spares;    Mare    Island.      Sch.    4023; 
January  15. 
NICKEL.  300  lbs.   nickel  for  remelting 
Mare    Island;    1300    lbs.    do.,    Puget 
S'ound.      Sch.   4032;   January   18. 
Specifications    obtainable    from    the 
above  office. 


RECLAMATION  SERVICE 


Colo.,  under  Spec.  No.  648-D,  for  fur- 
nishing and  delivering  fob  cars  at  the 
factory  shipping  point  or  at  Boulder 
City: 

(1)  12  15-ft.  2-in.  X  14-ft.  bulkhead 
gates  for  turbine  draft  tubes,  with 
lifting  hooks,  rollers,  storage  Vjrackets 
seals  and  shoes. 

(2)  1  11-ft.  4-in.  X  14-ft.  bulkhead 
gate  for  turbine  draft  tubes,  with 
lifting  hooks,  rollers,  storage  brackets, 
seals  and   shoes. 

(3)  1  17-ft.  10-in.  X  14-ft.  bulkhead 
gate  for  turbine  draft  tubes,  with 
lifting  hooks,  rollers,  storage  brack-its, 
seals  and   shoes. 

All  the  above  apparatus  will  be  in- 
stalled by  the  Government  in  the 
Boulder  Power  Plant.  Boulder  Can- 
yon Project,  Arizona-California-Ne- 
vada. 

Specifications  obtainable  from  above 
office  without  charge  to  prospective 
bidders;  to  others,  $1,  not  reti;>-n- 
able. 


RECLAMATION  SERVICE 

BOULDER  CANYON,  Nevada— Un- 
til January  24.  2  P.  M.,  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion, Denver.  Colorado,  under  Specifi- 
cation No. BIO.  for  furnishing  and  de- 
livering f.o.b.  cars  at  the  factory 
shipping  point  or  at  Boulder  City, 
Nevada,  five  30-in.  diameter  sphere 
valves  for  connection  to  station  serv- 
ice penstock  at  the  Boulder  Power 
Plant,  Boulder  Canyon  Project,  Ari- 
zona-California-Nevada. 

The  valves  will  be  installed  by  the 
Government. 

Specifications  obtainable  from  the 
Bureau  of  Reclamation,  Denver,  Colo., 
or  Washington,  D.  C,  without  charge 
to  prospective  bona  fide  bidders;  to 
others,   11.50,   not  returnable. 

OAKLAND  CITY 

OAKLAND.  Cal— Until  January  7, 
4:30  P.  M..  bids  will  be  received  by 
Board  of  Port  Commissioners,  Room 
73,  Grove  Street  Pier,  Oakland,  for 
crushed  rock  road  materials  and  a»- 
phaltic   road   oil. 

Specifications  may  be  obtained  from 
above   office   upon   deposit  of   $10.00. 


OAKLAND,  Cal.— Until  January  7, 
4:30  P.  M.,  bids  will  be  received  by 
Board   of   Port   Commissioners,    Room 


18_  WHARVES  &  DOCKS 

To  Ask  Bids  Shortly. 

WHARF  Cost,    niO.OOO 

SAN  FRANCISCO.     Piers  Nos.  44  and 

46. 
Reinforced    concrete    wharf. 
Owner — State    of     California      (Harbor 

Commisioners),    Ferry    Bldg.,    San 

Francisco. 
Engineer  —  Frank     G.     White,     Ferry 

Bldg.,   San   Francisco. 
Bids   will   prabably  be  asked   within 
thirty  days. 


Cost. 


80.000 


BOULDER  CITY,  Nev.— Until  Jan. 
28.  2  P.  M..  bids  will  be  received  by 
the    Bureau    of   Reclamation,    Denver, 


Contract    Awarded. 

TERMINAL 

PORTLAND,   Oregon. 

Reconstruction     of     Oceanic     terminnl 

(recently  destroyed  by  fire). 
Owner — Oceanic  Terminal. 
Engineer — W^.    G.     Brown,    Concord 

Bldg.,    Portland. 
Contractor — Parker -Schram    Company, 

Couch   Bldg.,   Portland. 


19— MISC.  CONSTRUCTION 

To   Be   Done   By  Day's  Work. 
GREENHOUSES  Cost,  $4000 

SAN    MATEO,    San    Mateo   Co.,    Calif. 

Maple   Street. 
Construct  greenhouses, 
owner — J.  A.   Axell,   141   Hobart  Ave., 

San  Mateo. 
Architect^Not  Given. 


BIDS    OPENED 

SACRAMENTO,  Cal.— Graybar  Elec- 
tric Co.,  Ninth  and  Howard  Sts.,  San 
Francisco,  at  $6525  submitted  low  bid 
to  the  City  Council  tor  furnishing  500 
watt  short  wave  radio  transmitter  for 
the  City  of  Sacrameno.  Complete  bids 
follow: 

Graybar   Elec.   Co $  6.525.00 

Alternate    7,315.00 

Gamewell  Co.,   San  Francisco     6,598.61 

General   Electric   Co.,   S.   F 7,088.00 

Alternate    7,115.00 

R.C.A.    Victor,    Inc..    S.    F _     9,411.00 

Frank   Bruner,    Sacramento....  12,665.52 

Bids  referred  to  City  Manager  for 
award. 


PLANNED. 

MADERA.  Madera  Co.,  Cali — Group 
of  men  composed  of  J.  R.  Gibbs,  Chas. 
Green,  et  al,  plan  to  construct  a  lum- 
ber mill  in  Madera  on  the  Madera- 
Yosemite  Road.  Project  is  estimated 
to  cost  $50,000.  Sherwood  Green,  Ma- 
dera, is  the  attorney  for  the  owners. 
Further  details  will  be  announced  at 
a   later  date.  S 


20— MISC.    SUPPLIES    AND 
MATERIALS 


BIDS    OPENED. 

LOS  ANGELES,  Calif.  —  Southwest 
Welding  &  Mfg.  Co.,  3201  W.  Mission 
St..  Alhambra.  at  $12,375.50  submit- 
ted low  bid  to  the  Metropolitan  Wa- 
ter District.  December  31,  for  fur- 
nishing water  stops  for  construction 
joints  and  water  stops  and  steel  plates 
for  the  dummy  joints  for  cut-and-cov- 
er  conduit;  Spec.  No.  M-2036,  Bid  No. 
31001. 

Bids  were  taken  as  follows: 

(1)  330    sets    of   water   stops   and    steel 
plates  for  dummy  joints,   Type  1; 

(2)  180  sets  water  stops  for  construc- 
tion joints.  Type  4; 

(3)  80     sets     water     stops     and     steel 
plates  for  dummy  joints.  Type  2; 

(4)  40   sets    water   stops   for   construc- 
tion joints.  Type  5; 

(5)  25    sets    of    water    stops    and    steel 
plates   for  dummy  joints.    Type  3; 

(6)  35   sets   water  stops   for  construc- 
tion joints.  Type  6. 

The  bidders  and   total  bids   were: 

(A)  Southwest  Welding  &  Mfg.  Co., 
Inc..  $12,375.50.  plus  2',i%  sales  tax; 
fob  Alhambra,   net   30   days. 

(B)  Western  Pipe  &  Steel  Company 
of  California,  $13,356.75,  plus  $333.92 
tax;  fob  5717  Santa  Fe  Ave.,  Los  An- 
geles; no  discount. 

(C)  Consolidated  Steel  Corp..  Ltd.. 
$14,086.70,  exclusive  of  tax;  fob  Los 
Angeles.     Net. 

The  unit  bids  were: 

(1)       (2)        (3)       (4)       (5)        (6) 

(A)  $23.40  $9.00  $22.80  $9.00  $22.50  $8.20 

(B)  26.50    8.05    25.25    7.90    23.55    6.>;0 
tC)         27.56    8.69    26.77    8.68    27.70    7.04 

Bids   held  under  advisement. 


PACIFIC    CONSTRUCrOR 
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21—  BRIDGES 


PLANNED. 

SANTA  t'RUZ,  Santa  Cruz  Co..  Cal 
—  Board  of  Supervisors  have  under 
••onsldcration  replurement  of  existing 
Valencia  lirldRc  with  new  reinforced 
concrete  .structure  recommended  by 
County    Surveyor    I.loyd    Hnwm.iii. 

Estlmnled   cost,    $17,000. 


CONTRACT    AWARDED 

MONTIOUKV  COHiNTY,  Cal.  — R.  !t. 
Hisliop.  .5017  ICusI  Broadway,  Lour 
Beach,  at  $li4.ei4.,')0  awarded  contract 
by  the  State  Highway  Conim'ssion. 
Sacramento,  for  the  construction  of 
a  steel  bridge  with  concrete  deck 
acros  Burns  Creeli  about  4G  miles 
south  of  Monterey,  consisting  of  one 
142-ft.  deck  truss  span,  two  Cn-ft 
lilate  girder  spans,  two  .'jO-ft.  plate 
girder  spans,  and  two  30-ft.  tower 
spa.ns. 

BIDS    POSTPONED. 

H()^•^•E^•1LLK.  Cre. —  lentil  Jan.  3, 
10  A.  M..  bid  opening  date  postponed 
from  today.  Dec.  28,  3  P.  M..  pre- 
viously reported,  bids  will  be  receiv- 
ed by  the  U.  S.  Engineer  Office,  3nfi 
Customhouse.  Portland,  under  Bid  No. 
35-351,  for  the  construction  of  a  tim- 
ber trestle  and  st«el  deck  plate  gir- 
der bridge  across  the  lower  canal  ap- 
proach   to    the    Boiineviile    ship    lock. 

22— DREDGING   HARBOR 
WORKS  EXCAVATION 


PROJECTS    APPROVED. 

POKTT.AND,  Ore.  —  The  Board  of 
Army  Engineers,  Washington,  D.  C. 
have  classed  as  "inerltorlous"  the  fol- 
lowing  dredging    projects: 

(1)  Dredging  Columbia  river  to  30- 
ft.  channel  from  Willamette  to  Van- 
couver. Wash. 

(2)  Dredging  30-ft.  channel  at  St. 
Helens,  Ore.  Combined  cost  of  these 
two  projects,  $1!)0,000. 

(3)  Revision  fur  9-ft.  channel  and 
locks,  at  cost  of  flfi. 100.000  from  Van- 
couver to  Snake   river. 

(4)  7-ft.  navigation  channel,  Celilo 
to  Wallula,   $400,000. 

(E)  Removal  of  obstructions  from 
Snake  River.   Idaho,   $7,500. 

(fi)  FTxtend  south  Jetty  of  tTuiiiqu.i 
river  to  provide  greater  depth  over 
bar.   $1,200,000. 

(7)  Dredge  Coos  Bay  to  24-fl.  and 
provide    turning    basin,    $1S4.000. 

(8)  Dredging  Multnomah  channel. 
Oregon,  to  25-ft.  and  removing  ob- 
structions,  $20,000. 

(9>  Dredging  lOxlOO-ft.  channel  at 
Youngs  bay  and  river.   Oregon.   $5,000. 

(10)  Dredging  of  Winomish  channel 
(Skagit  Co.)  Mt.  Vernon.  Wash.,  to 
12-ft.  channel  from  deep  water  in 
Saratoga  passage  to  Padilla  bav.  207.- 
•00. 


BID   CALL   CANCELLED 

S'ACHAMENTO,  Cal.— The  If.  H.  Kn- 
KilKiT  (llTlce.  llMoin  2IIK,  Post  Office 
I'Mk..  Kniramenlo,  Caiilnin  J.  O. 
Iirlnkwater.  District  Knglnecr.  has 
.-innouix'ed  the  cancellation  of  a  call 
for  bids  under  SpecldcatlonH  No.  G909, 
for  furnishinK  and  placing  approxl- 
iiuitely  12.000  tona  of  riprap  stone 
.ilong  the  banks  of  the  Sacramento 
Klver  at  various  points  between  the 
mouth  of  Cache  Slough  and  ColllnB- 
vlile.  The  bids  were  to  have  been 
(■pcned  January  4.   3   P.   M. 

23 — IRRIGATION    PROJ. 

FUNDS    ASKED. 

KAI.I.URI  )(iK,  San  Diego  Co.,  Cal 
—The  Knllbrook  Irrigation  DIst.  has 
applied  to  the  Public  Works  Admin- 
istration for  a  loan  of  $1,100,000  to 
finance  the  .San  I.uis  Rey  River  proj- 
ect. The  engineer's  estimate  is  $1.- 
004,151.90.  The  district  proposes  to 
vote  a  bond  Issue  to  secure  the  loan. 
Allowing  for  the  30%  federal  grant 
for  labor  and  materials,  the  net  bond 
issue  will  be  $S5  per  are,  according 
to   a    report    from    the    directors. 

The  project  Is  analyzed  in  four 
units:  The  diversion  weir  and  canals 
for  spreading;  the  upper  diversion 
with  wells,  tanks,  pumps,  booster 
plants,  reservoirs,  and  east  side  main 
pipe  line;  lower  diversion  with  wells, 
lumps,  booster  plants,  and  reservoirs, 
and  west  side  main  pipe  line;  inter- 
connecting system  of  laterals,  supply 
water  to  the  land. 

Project  specifications  call  for  the 
constrution  of  a  1600-hp.  Diesel-elec- 
tric power  plant  near  Bonsall.  and 
booster   plants    located   on   the   river. 

Willis  S.  Jones,  Claremont,  is  the 
consulting    engineer. 


PROJECTS   APPROVED 

l.OS  ANC.KLK.Sf.  Cal.  —  Lloyd  Ald- 
ricl).  City  Engineer,  has  announced 
that  the  STDRA  has  approved  four  pro- 
jects for  the  Los  Angeles  Water  & 
Power  Department,  totalling  $985,855 
as  follows: 

Improvement  to  the  upper  San  Fer- 
nando Reservoir,   $128,800. 

Cleaning  Antelope  and  Jawbone  si- 
phons.    $170,000. 

Corrosion  protection  on  San  Fer- 
nando  Valley   trunk   line,    $468,447. 

Road  improvements,  Hollywood  Res- 
ervoir, $218,608. 


LOW    BIDDER. 

NOCALES'.  Ariz.— Harry  J.  Karns. 
at  $21,424  submitted  low  bid  to  the 
International  Boundary  Commission. 
627  First  Natioml  Bank  Bldg.,  El 
Paso,  Texas,  for  construction  of  the 
Nogales  Flood  Control  Project.  No- 
gales,  as  f..llows: 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


(1)  7,500   c.y.   cf>mmon   ••x<'avatlon; 

(2)  100  c.y.    rock    excavation; 
CO   2  8U0    c.y.    liHckllll; 

(4)  1.995  c.y.   concrete; 

(5)  100,000   lbs.    relnforcInK   iiteet. 
L.    .M.    LaWHon,   Comnilmiloner. 


BIDS   WANTED. 

I'lK.K.MX.  Arlz-Cniil  Jan.  10,  2 
p.  ni.,  bids  will  be  received  tiy  the 
.Maricopa  County  .Municipal  Water 
Conservation  Dlstriit  So.  1,  !i25  Title 
&  Trust  Ffldg.,  Phoenix,  for  the  con- 
Htructlon.  reconstruction  and  improve- 
ment of  the  Irrigation  works  of  the 
said  District.  The  work  is  located 
from  25  to  35  miles  west  and  north- 
west of  I'hoenlx.  and  rc<iuire«  the 
reinforcement  <»f  the  buttresses  of 
the  storage  dam.  the  construction  of 
a  bridge  over  the  storage  dam,  1,650 
feet  in  length,  the  reconstrmtion  and 
enlargement  of  the  reservoir  spillway 
structure,  including  the  Installation 
of  large  structural  steel  control  gates, 
the  construction  of  a  structural  steel 
Hume  over  the  river.  1,150  feet  In 
length,  the  Installation  of  three  10 
ft.  diameter  steel  pipe  flumes  aggre- 
gating 1.200  feet  carried  on  structural 
steel  piers,  concrete  canal  siphons, 
concrete  canal  headgates.  other  mis- 
cellaneous canal  structures  and  con- 
crete canal  lining,  al!  consisting  of 
approximately  the  following  (luanti- 
ties: 

(  1)   16.640  c.y.   uncla.ss.  excav.; 
(   2)   4.900   c.y.   structural   excav.; 
(  3)   3.080   c.y.    borow,    struc.    backfill: 
(  4)    11.110   c.y.    concrete: 
(  5)  6,275   c.y.    concrete,    air   placed; 
(  6)  3.050   c.y.    rubble   masonry; 
(  7)   6S9.000  sq.  ft.  concrete  paving,  ca- 
nal; 
(  8)  51,250  sq.   ft.   rubble  paving,   8-in. 

thick; 
(  9)  315,000    lbs.    placing    struc.    steel, 
unfabricated; 

(10)  969,000    lbs.    reinforcing   steel: 

(11)  2.105.000    lbs.    steel    relay    rails; 

(12)  16.000     l.f.     drilling    dowel     holes 
and  placing  bars; 

(13)  100    M.    bd.    ft.    lumber; 

(14)  48  gates,  metal  gates,  canal  struc. 

(15)  329   If.   corrugated   metal  pipe: 

(16)  an    other    Incidental    Items. 
Plans     and     specifications     may     lie 

seen  and  examined  at  the  office  of 
the  district  in  Phoenix.  The  District 
will  furnish  fob  railroad  points,  the 
principal  materials  and  operating  ma- 
chinery to  be  installed  in  the  works. 
A  proposal  guarantee  in  the  form  of 
a  cash  deposit  or  an  unendorsed  cer- 
tified check  of  not  less  than  in%  of 
the  gross  amount  of  the  bid  is  ro- 
fiuired.  Rotiert  O.  Beardsley.  Presi- 
dent. W.  W.  Lane.  Chief  Engineer 
and    General    Manager. 


BIDS    WANTED 

HVRtM.    Itah.— Until    January    21. 
10  .\.   M  .   bids  will  be  received  by  the 
Bureau  of  Reclamation,  Hyrum,  I'tah. 
under  Spec.  No.  606,   for  the  construc- 
tion   of    a    pumping    plant,    structures, 
and   canal  lining  on   the  Hyrum-Men- 
don.     Hyrum     Feeder,    and    Wellsville 
Canals.      Hyrum    Project,   I'tah.       The 
The  work   involves: 
(   1)  15.750  cu.   yds.  all  classes  excav.; 
(  2)  2200  sq.  yds.  trimming  canal  sec- 
tion for  concrete  lining: 
(  3)  3600  cu.  yds.  back  fill; 
(  4)  1070  cu.   yds.   concrete; 
(  5)  20  sq.   yds.  dry-rock  paving; 
(  6)  Placing      100,000    lbs.      reinforce- 
ment bars; 
(   7)  Constructing      300    lin.       ft.    8-in. 
diameter  clay  sewer  pipe  drain: 
(  8)  Installing     4500     lbs.    grates     and 
miscellaneous  metal  work; 
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<  9)   installing   windows,    doors,    struc- 
tural    steel,      built-up     asphalt- 
saturated    felt    roofing    &    pump- 
ing machinery  In  pumping  plant 
(10)   Erecting       plate-steel       penstock, 
wasteway  and  discharge  pipcB. 
Plans    and    specifications    obtainable 
from    the    Bureau    of    Reclamation    at 
Hyrum.     Utah;    Denver.    Colorado,    or 
Washington,  D.  C.   without  charge  to 
prospective    bidders;    to    others.     $1.50 
not   '■eturnable.  ' 


Friend  Mfg.  Co..  New  York  City, 
$947.30  and   $982.30;   2%. 

John  Bean  Mfg.  Co..  San  Jose,  $999 
alts.,    $1044.    J1240    and    $1282,    3%. 


25 — MACHINERY  AND 
EQUIPMENT 

CONTRACT    AWARDED 

SAN  FKAXCISCO— Iowa  Valve  Co., 
501  Howard  St..  San  Francisco,  at 
$5071.52  (Proposal  B)  awarded  contract 
by  T.  A.  Brooks.  Purchaser  of  Sup- 
plies, City  Hall,  for  furnihsing  gate 
valves  under   Bid   No.   1269. 


PROSPECTIVE     BIDDERS. 

SUMMIT.  Canal  Zone.  —  Following 
are  additional  plan  -  holders  for  the 
construction  of  motor  and  hand  op- 
erated winches  for  antennas  at  the 
Naval  Radio  Station.  Summit,  C.  Z.. 
under  Spec.  No.  7S00.  for  which  bids 
will  be  opened  by  the  Bureau  of  Yard.^s 
&  Docks.  Navy  Department,  Washing- 
ton. D.  C,  January  23.  11  A.  M.,  a.4 
previously  reported: 

Roland  Electric  Co.,  418  E.  Pratt 
St..   Baltimore. 

Powell  Anchor  &  Chain  Co..  Cro- 
zier   Bldg.,    Chester,    Pa. 

Crocker-Wheeler  Electric  Co..  Am- 
pere.  New  Jersey. 

Shepard-Niles  Crane  &  Hoist  Corp.. 
Mifflin  east  of  Front  St..  Philadelph  a. 

Star    Iron    &    Steel    Co.,    Tacoma. 

Pacific  Iron  &  Steel  Works,  Ta- 
coma.  Wash. 

Thomas  Spaaing  Machine  Co.,  Pitts- 
burgh,  Pa. 

AUls-Chalmers  Mfg.  Co.,  Norwood. 
Ohio. 

Skagit  Steel  &  Iron  Works,  Sedro- 
Woolley,   Wash. 

Starr  Electric  Mfg.  Co..  Bloomfield. 
New  Jersey. 

Previous  lists  of  prospective  bid- 
ders published  October  16.  19.  26  and 
November  2.   12  and  20.  - 


PROSPECTIVE     BIDDERS. 

LUALUALEI.  T.  H.— the  following 
are  additional  plan  -  holders  for  the 
construction  of  motor  and  hand  op- 
erated winches  for  antennas  at  the 
Naval  Radio  Station.  Lualualei,  T.  H.. 
under  Spec.  No.  7801.  for  which  bids 
will  be  received  by  the  Bureau  of 
Yards  and  Docks.  Navy  Dtpartment, 
Washington,  D.  C.  until  January  2-'. 
11    A.    M..    as   previously    reported. 

Crocker-Wheeler  Electric  Co..  Am- 
pere.  New  Jersey. 

Shepard-Niles  Crane  &  Hoist  Corp.. 
Mifflin  east  of  Front  St..  Philadelphia 

Powell  Anchor  &  Chain  Co..  Crc- 
zier    Bldg..    Chester.    Pa. 

Star    Iron    &    Steel    Co.,    Tacoma. 

Starr  Electric  Mfg.  Co.,  Bloomfield, 
New  Jersey. 

Blake  Palm  Elec.  Co.,  1915  E  St.. 
N.W..    Washington.    D.  C. 

Pacific  Iron  &  Steel  Works,  Tacoma 
Washington. 

Thos.  Spacing  Machine  Co..  Pitts- 
burgh, Pa. 

AUis-Chalmers  Mfg.  Co.,  Norwood, 
Ohio. 


BIDS  OPENED 

CHICO.  Cal.— Bids  for  furnishing 
one  power  spray  unit  for  Chico,  Calif., 
were  opened  by  the  Department  of 
Agriculture.  Washington.  D.  C,  Dec. 
21.     The  bids  were: 

Field  Force  r'unip  Co.,  Elmira.  New 
York.   $950. 

Hydraulic  Press  Mfg.  Co..  Mt.  Gil- 
ead.   Ohio.    $1063.85;   alt.    $850. 

Hardie  Mfg.  Co.,  Lob  Aneeles,  $1148. 


BIOS   OPENED. 

SAN  FRANCISCO.— P.  M.  Miles,  % 
G.  S.  Fox.  Chamber  of  Commerce. 
Stockton,  at  $1,575  submitted  only  bid 
to  T.  A.  Brooks.  Purchaser  of  Sup- 
plies. City  Hall,  under  Sale  No.  117, 
for  the  sale  of  one  electric  industrial 
locomotive   and   one   motor-generator. 


CONTRACT    AWARDED 

LOS  ANGELES,  Calif.— Crook  Co.. 
2900  Santa  Fe  Ave..  Los  Angeles,  at 
$8051.82  awarded  contract  by  Metro- 
politan Water  District.  Los  Angeles, 
for  furnishing  one  tractor  and  bull- 
dozer, fob  Indio.  under  Schedule  3. 
factory   shipment.    Bid    No.    30709. 

The   other   bids   were: 

Smith,    Booth    Usher   Co..    8125.79. 

Shepherd  Tractor  &  Equip.  Co.,  $8.- 
064.33. 

Freeland  Tractor  &  Equip.  Co.,  $8,- 
664.33. 

Garwood  Industries.  Inc.  (partial 
bid).    $1413.12. 


CONTRACT    AWARDED 

SAN  FRANCISCO.  —  Water  Works 
Supply  Co..  501  Howard  Street,  at  $2,- 
517.56  awarded  a  contract  by  T.  A. 
Brooks.  Purchaser  of  Supplies,  City 
Hall,  under  Bid  No.  1288,  for  furnish- 
ing one  Venturi   meter. 


CONTRACT    AWARDED 

SAN  FRANCISCO.— Pelton  Water 
Wheel  Co.,  2U29  19th  Street,  at  $5,725 
awarded  contract  by  T.  A.  Brooks. 
Purchaser  of  Supplies,  City  Hall,  un- 
der Bid  No.  1297.  for  furnishing  one 
C6-inch    butterfly   valve. 


BIBS    OPENED. 

BOULDER  CITY.  Nev.  —  Following 
bids  received  by  the  Bureau  of  Rec- 
lamation, Denver,  Colo..  December  27 
under  Spec.  No.  604,  for  the  furnish- 
ing and  delivering  fob  cars  at  the  fac- 
tory shipping  point  or  at  Boulder  City 
for  furnishing: 

(1)  4  motor-driven  three-stem  cyl- 
inder gate  hoists,  each  hoist  having 
a   lifting  capacity  of   500,000   lbs.; 

(2>  12  cast  steel  lower  bulkhead 
gates  for  325-ft.  head,  and  12  cast 
steel  upper  bulkhead  gates  for  175-ft. 
head. 

Complete  bids   follow: 

Babcock  &  WUcox  Co..  (shipping 
point)  Barberton.  Ohio.  (1)  $259,625; 
$20,906. 

John  W.  Beam.  Chicago.  (1)  $295.- 
000;    (2)   $23,650. 

Maynard  Elec.  Steel  Casting  Co.. 
Milwaukee.    (2)    $21,195. 

M.  H.  Theadwell  Co..  Inc..  Easton. 
Pa.,  (1)  $291,000;  (2)  $25,400;  (Com- 
bination 1   and   2)    $316,400. 

Baldwin-Southwark  Corp..  Boulder 
City,    (1)    $302,000;    (2)    $33,000. 

Union  Steel  Casting  Co.,  Newcas- 
tle,   Pa..    (2)    $20,775. 

Joshua  Hendy  Mfg.  Co.,  Sunnyvale. 
Calif..  (1)  $214,750;  (2)  $25,130;  (1  &  2) 
$238,800. 

Washington  Iron  Works.  Seattle. 
(2)    $23,560. 

McKiernan-Terry  Corp..  Pittsburgh 
and  New   Jersey,    (1)    $355,800. 

Thomas  Spacing  Machine  Co..  Pitts- 
burgh.   (1)    $282,440;    (2)    $27,525. 

Goodman  Mfg.  Co.,  Chicago.  (1> 
5250,057. 

Bartlett  Hayward  Co.,  Boulder  City 
(1)  $  242.800;  (2)  $32,800;  (1  and  2) 
$287,800. 

Consolidated  Steel  Corp.,  Ltd.,  Los 
Angeles,    (1)    $203,500;    (2)    $25,600. 

Bethlehem  Steel  Co.,  Bethlehem, 
Pa..  (1)  $271,000;  (2)  $17,500;  (1  and  2) 
$283,500. 

Continental  Bell  &  Steel  Foundry, 
Boulder  City,    (2)   $22,900, 

Steacy  Schmidt  Mfg.  Co..  York,  Pa., 


(1)    $238,800;    (2)    $21,700. 

Hardie-Tynes  Mfg.  Co..  BiDninghajn 
Ala.,  (1)  $259,248:  (2)  $21,691;  (1  and 
3)    $280,900. 

Bids    held    under   advisement. 

BIDS    OPENED. 

LOS  ANGELES,  Calif.  —  Followina 
bids  received  by  D.  P.  Nicklin.  Pur- 
chasing Agent,  Los  Angeles  Water 
&  Power  Bureau,  Room  740,  207  S. 
Broadway,  for  furnishing  and  deliv- 
ering distribution  type  transformers 
fob  cars  or  trucks,  1630  N  Main  St., 
Los  Angeles,  furnished  without  oil  but 
including  accessories,  under  Spec.  No. 
1563. 
Bids  were  taken  as  follows: 
(a)  Two  37%  Kva.  pole  type  trans- 
formers. 4600-460/230  volt.  Class  400, 
price  each. 

(B)  Two  10  Kva.  subway  type 
transformers.  4600-230/125  volt,  Class 
200.  price  each. 

(C)  Seven   50  Kva,   subway   type  do. 

(D)  One  75  Kva,  subway  type  do. 
4600-230/115    volt.    Class    200,    price    ea. 

(D)  one  75  Kva.  subway  type  tran.s- 
former,  4600-230/115  volt,  class  200. 
price  each. 

(E)  Five  100  Kva.  subway  type 
transformers.  4600-230/115  volt.  Class 
200,   price  each. 

The   bidders   were: 
(      (1)     Utilities     Supply     Co..     27:,     20 
days. 

(2)  Maloney    Elec.    Co.,    terms    net. 

(3)  Allis-Chalmers  Mfg.  Co.,  terms 
net. 

(4)  Standard  Transformer  Co.  terms 
net. 

Unit  bids  follow: 

(A)         (B)         (C)         (D)         (E) 

(1)  $281.00  $143.00  $398.00  $499.00  $585.00 

(2)  281.00  213.00  520.00  639.00  743.00 

(3)  296.25  236.25  565,40  707.00  811.97 

(4)  245.68  175.42  472.20  587.50  679.70 


30--RESERVOIRS  &  DAMS 

CONTRACT    AWARDED 

SANTA  CLARA  COUNTY.  Calif.— 
F.  O.  Bohnett,  Campbell,  and  D.  Mc- 
Donald, 204  23rd  St.,  Sacramento,  at 
$174,670  awarded  contract  by  the  San- 
ta Clara  Valley  Water  Conservation 
District,  San  Jose,  for  the  construc- 
tion of  the  Stevens  Creek  Dam  and 
Spillway. 


BIDS   WANTED. 

DALY  CITY,  San  Mateo  Co.,  Cal.— 
Until  January  21,  8  P.  M..  bids  will 
be  received  by  the  Daly  City  City 
Council  for  guniting  floor  and  walls 
of  the  water  storage  reservoir  in  the 
city. 

Plans  and  specifications  obtainable 
from  Engineer  George  A.  Kneese,  2382 
Broadway,    Redwood   City. 

31— PIPE  LINES    &   WELLS 

BIDS    OPENED. 

LOS  ANGELES.  Cal.— Roscoe  Moss 
Co..  4360  Worth  St..  Los  .Angeles,  sub- 
mitted the  only  bid  to  the  U.  S.  In- 
dian Service,  751  S.  Figueroa  Street, 
Los  Angeles,  December  28  at  prices 
shown  below,  for  drilling,  developing 
and  testing  one  water  well,  16-in.  iii 
diameter  and  approximately  75  feet 
deep,  on  the  San  Carlos  Indian  Res- 
ervation.   Ariz.,    F.    P.    199. 

The   bids  follow: 

(1)  drilling  and  casing  one  16-inch 
well  approximately  75  ft.  deep,  con- 
tractor to  supply  and  install  starter 
and  casing  as  specified,  $16.05  per  ft.; 

(2)  drilling  but  not  casing  16-in. 
well  up  to  100  ft.   in  depth.   $5  per  ft.; 

(3)  extra  work:  (a)  use  of  well  rig 
and  all  other  necessary  equipment  and 
tools,  and  labor  of  competent  and  qual- 
ified driller  and  helper  for  perforating, 
sand  pumping  and  all  other  extra 
work.  $4  per  hour;  (b)  for  operating 
lest  pump  for  a  greater  length  of  time 
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lluin  Hiii'clflcd  liliili'l'  lli'rii  i.  t.'l  PIT 
lii'iir; 

H)  (Ii-vcl(i|ilnK  anil  trulliii!  well  with 
<IiM'|)  wril  tiirlilni-  pump  driven  by 
KiiH  ur  oil  i'IikI'ii'  iif  ii(lt'i|iiatn  hIz<-  ami 
capnclly  fur  nut  In  exrrcd  HX  liour.i 
(lump  mini)  $4no; 

(6)  credit  allowed  the  gnvernmcnl 
for  rorovtiri'il  Kl-ln.  i-aiilnK  In  thr 
ivoni  It  Ih  found  necoganry  to  aban- 
lion  one  or  niorc  Wflln  In  ordi-r  to  mb- 
inri-   a   BiillHfailory    wi'll,    ?l.riO    prr    ft. 


32 — SEWERS    *     bEV/AGE 
DISPOSAL  PLANTS 

PLANNED. 

AI.AMKI1A  COUNTY.  Pal.— SKUA 
Horkem  arc  ni.'iklnR  a  survey  In  Cno- 
tro  Valley  and  vicinity  of  Snn  Lean- 
dro  and  Hayward  to  determine  cost 
of  sewer  system  for  this  area.  Sani- 
tary district  in:iy  he  formed  to  im- 
dcrtnke  constriictlnn.  Harold  V  .Gray, 
enclneer   in   rliarne  of  project. 


FUNDS   ALLOTTED 

.'^AN  MATICO.  t'ftl.— Federal  Public 
Works  Administration  has  reallocated 
$38,000  Bmnt  to  city  of  .San  Mateo  for 
construction  of  outfall  sewer  system. 
City  has  on  hand  JS5.000  from  bond 
Issue  and  will  proceed  Immediately 
u'itli  construction.  C\tv  Manager.  E. 
r.    Wilsey. 


PERMIT    GRANTED 

ONTARIO,  (^il.— The  United  States 
Kidelily  &•  (luaranty  Co,  has  notified 
the  Onlai'ii  City  t'ouncil  that  the  com- 
pany will  permit  the  city  to  complete 
the  sewage  disposal  plant  which  was 
awarded  to  J.Tnies  Noon  of  Baldwin 
Park.  The  city  may  let  a  contract  or 
do  the  work  by  force  account  under 
the  direction  of  a  consulting  engineer. 


PREPARING   PLANS 

MKUFORD.  Ore.— Greeley  &  Han- 
sen, Sanitary  Engineer.  Chicago,  are 
preparing  plans  for  the  construction 
of  a  sewage  disposal  plant  in  Med- 
ford,  Oregon,  estimated  to  cost  $100,- 
000.  Tlie  city  hopes  to  call  for  bids 
about  February  1.  i 


33_    WATERWORKS 

FUNDS    ALLOTTED 

TORRANCE.  Los  Angeles  Co..  Cal. 
— Federal  Public  Works  Administra- 
tion has  approved  loan  and  grant  of 
$170,000  to  the  City  of  Torrance  for 
purchase  of  privatel.v-ownert  water- 
works system  and  improvement  of 
same  by  installation  of  well  and  pump- 
ing plant,  treatment  plant  and  acces- 
sories, elevated  storage  tiuik,  booster, 
pumping  plant,  extensions  to  distribu- 
tion system.  in«luding  fire  hydrants, 
services,    .ind   appurtenances. 


BIDS  WANTED. 

BRAWLEY.  Imperial  Co.,  C'al.— Un- 
til January  7,  5  P.  M.,  bids  will  be 
received  by  the  Brawley  City  Coun- 
cil for  constructine  a  sedimentation 
basin,  filtration  plant,  and  changes  in 
and  around  *.be  pump  house  at  the 
city  water  works,  in  accordance  with 
plans  and  specifications  which  may 
be  obtained  at  the  office  of  Koebig  & 
Koebig.  consulting  enginers.  Rowan 
BIdg..  Los  Angeles.  Estimated  cost. 
JSn.OOO.  Certified  check.  5%.  O.  May 
Juvenal.  City  Clerk.  • 


TO  ASK   BIDS 

SANTA  CRUZ.  Cal.— The  Santa 
Cruz  City  Council  will  ask  bids  short- 
ly for  furnishing  chlorination  appa- 
ratus to  be  installed  for  treatment  of 
Branciforte  Creek  water  supply. 

Alvin  Weymouth.  Commissioner  of 
Public  Works. 


FUNDS    ASKED 

.S'l-iiKANK.  Wanh.-  A  water  work. 
linproviMiiiil  proKrnm  Involvlnu  ex- 
liindlliire  of  $1,. '1.1(1.  fid!)  for  Hiiokane, 
bi'liiK  subinllteil  to  federal  olllclaln 
with  Infornnil  iippllcallon  for  federal 
loan  to  aKHurc  complellon  within  one 
year.  The  projectn  planned  Include 
a  new  dam  and  hydro-electric  plant 
for  uprlvir  pumping  station,  $023, 67.1; 
new  south  side  pumping  plant  with 
I'onnertInK  mains.  $2lil«, ll.'j.  and  re- 
placement of  old  malnii,  fi&MO.  A. 
I).    Ifutlcr,    City    Engineer. 


PROSPECTIVE    BIDDERS 

ToKltANCIO.  C.il.-  Contractors  and 
olhiTs  who  have  procured  i)lanH  for 
the  construction  of  an  elevated  steel 
water  tank,  bids  for  which  will  be 
ojiened  by  the  Torrance  City  Council. 
January  8,  5  P.  M.,  as  previously  re- 
ported,   are: 

Chicago  Bridge  &  Iron  Co.,  Wm. 
Fox  Bldg.,  Los  Angele». 

Pittsburgh-Des  Moines  Steel  Co., 
Rlalto  Hldg  ,  San  Francisco. 

Pacific  Coast  Steel  Corp:,  11.100  S. 
Central  Ave.,  Los  Angels. 

International  Derrick  &  Equipment 
Co.,    Torrance.  ' 


CONTRACT    AWARDED 

SAX  I'TxANClSCo.— Uiwrie  Paving 
Co.,  Inc..  1540  15th  St.,  at  $25,157.80 
.•iwarded  contract  by  the  Public  Util- 
ities Commission,  under  W.  D.  Spec. 
No.  69,  for  laying  6-in.  cast  iron  mains 
In  the   Excelsior  District. 


BIDS   WANTED. 

SANT.\  CRUZ,  Santa  Cruz  Co.,  Cal. 
—Until  January  7,  9  A.  M.,  bids  will 
be  received  by  the  Santa  Cruz  City 
Council,  City  Hall.  Church  Street,  S. 
A.  Evans,  City  Clerk,  for  furnishing 
and  installing  on  Branciforte  Creek, 
one  manual  control  solution  feed  vis- 
ible   vacuum    type    chlorinator. 

Specifications  obtainable  from  the 
above   office. 

CONTRACT    AWARDED 

S.\N  FK.\NCIS<X).  —  Lowrie  Paving 
Co..  Inc..  1540  16th  Street,  at  $25,895 
awarded  contract  by  the  Public  Util- 
ities Commission,  under  W.  D.  Spec. 
No.  68,  for  laying  6-  and  8-in.  cast 
iron  mains  in  the  west  section  of 
the  Sunset  District. 


CONTRACT    AWARDED 

SAN  FRANCISCO.  —  W.  J.  Tobin, 
.T7(il  Balfour  Bldg.,  Oakland,  at  $44.- 
."IH.SO  awarded  contract  by  the  Pub- 
lic Utilities  Commission.  City  Hall, 
under  W.  D.  Spec.  No.  55.  for  laying 
12-  and  IS-in.  cast  iron  feeder  mains 
in  the  northwest  and  southwest  sec- 
tions of  San  Francisco. 


BIDS    WANTED 

DENVER.  Colo.— Until  January  16, 
10  A.  il.,  bids  will  be  received  by  the 
Board  of  Water  Commissioners.  City 
and  County  of  Denver,  Colo.,  for  en- 
larging and  lining  the  .Moffatt  W'ater 
Tunnel.  Intake  Shaft  and  Wye.  the 
construction  of  the  intake  works  at 
W'est  Portal,  the  outlet  works  at  East 
Portal,  and  appurtenances  thereto. 
Said  .Moffatt  water  tunnel  is  located 
in  Gilpin  and  Grand  Counties.  Colo., 
and  parallels  the  Moffatt  Railroad 
lunnell  on  the  Denver  and  Salt  Lake 
City  Railroad  fifty  miles  west  of  Den- 
ver. Railroad  sidings  for  unloading 
supplies  will  be  available  at  both 
East  and  West  Portal.  Highways  lead 
to  both  portals  of  the  tunnel.  West 
Portal  being  on  Victory  Highway,  U. 
S.  40. 

The  work  to  be  done  will  include, 
among  other  items,  approximately  37- 
000  c.y.  of  concrete  lining  860  c.y.  of 
concrete  in  intake  and  outlet  work.'^; 
7. 000. 000  lbs.  of  reinforced  steel,  and 
105.000    lbs.    of   welded    st«el    plate   lin- 


ing. There  will  be  nppriixininlely  12,- 
00(1  c.y.  of  excnvniliin  In  cnliirKinK  the 
li;nti.|  and  .'..SOU  c.y.  of  oxcavatluii 
lor    iMiiiki    and   outlet  utructureii. 


BONOS    SOLD 

OGIiEN.  Utah  -The  Clly  Commln- 
iilon  had  completed  iiala  of  |r<l|S,Oai) 
bond  luitue  to  Mnan''«  conolructlon  of 
municipal  walir  xypitem.  I'rojecl  han 
been  allotted  PWA  icrant  of  IMI.OOO. 
city  Englnier  Clniide  foray  autho- 
rized to  i-ngage  xiirveyom  and  <nKl- 
neers    lo   compl.-:..    pl.io.H. 


35— 
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BIOS   WANTED 

SA.N  FKA.NCISCO—Unlll  January  9. 
12  .Noon,  bids  will  be  received  by  B. 
P.  Lamb.  Secretary.  Park  Commla- 
sloncra.  Park  I.,odge.  Golden  Gate 
Park,  for  Improvements  to  McCoppIn 
Sffuare,  22nd  Avenue  and  Taraval  .''t. 
Work  Involves: 

(1)  Resurfacing   tennis  courts. 

(2)  Fenelng. 

(3)  Baseball   back  stop. 

Plans  prepared  by  Architect  Lewis 
P.  Hobart,  5:5  Market  St..  San  Fran- 
cisco. Plans  and  speclflcallonH  may 
be  obtained  from  the  Park  lyidge. 
No  deposit  required. 
(579S)  •  34 


CONTRACT    AWARDED 

MKRCI'71).  (?al. — California  Nursery 
Co..  Niles.  at  $757  awarded  contract 
by  Treasury  Department  for  seeding 
and  planting  grounds  at  the  U.  S. 
Post  Office,   Merced. 


29— STREETS    AND    HIGH- 
WAYS 

BIDS    WANTED. 

GRAND  CCiULEE  DAM.  Wash.— Un- 
til January  5.  10  A.  M..  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion. Almira.  Wash.,  under  Spec.  No. 
649-D,  for  th  removal  of  a  slide  on 
the  highway  and  construction  railroad. 
Station  1090  to  Station  1101,  at  Grand 
Coulee  Dam.  Columbia  Basin  Prjoect. 
Wash.,  about  22  miles  northwest  of 
Almira. 

The   work   involves: 

(1)  374.000  c.y.   common  excavation; 

(2)  11.400  c.y.   rock  excavation; 

(3)  8,650.000  station  c.y.  of  overhaul. 
Plans    and    specifications    obtainable 

from  the  Bureau  of  Reclamation  at 
.\lmira.  Wash.,  or  Denver.  Colorado, 
without  charge  to  prospective  bidders; 
to   others,    $0.25    not    returnable. 


BIDS  WANTED 

SAN    MARINO.    Cal.— Until  January 
9,  S  P.  M..  bids  will  be  received  by  H. 
W.  Joyce.  San  Marino.  City  Clerk,  for 
improving   a     portion     of   San   Gabriel 
Blvd..    between      Duarte      Road      and 
South    Gainsborough     Road.    San    Ma- 
rino.    The  work  involves; 
(I   )  5020  cu.  yds.  grading,  lump  sum; 
(2  )  1683   lin.    ft.   concrete  curb: 
(3  )  5041   sq.   ft.  concrete  gutter; 
(4   )   1427  sq.   ft.  6-in.  asphalt  concrete 

paving  along  railroad  crossing; 
(3  )  30.465    sq.    ft.    7-in.    asphalt    cone 

paving 
(5a)   (Alt.)  30.465    sq.     ft.    asph.    con- 
crete paving,  6-in.  thick; 
(6  )  39.370  sq.    ft.   cold      rock   and     oil 

surfacing: 
(6a)   (Alt.)  39.370  sq.   ft.   hot   rock  and 

oil  surfacing: 
(7   )   Lump   sum.    storm   drain. 

Plans  and  specifications  may  be  ob- 
tained at  the  office  of  Wm.  CJhalmers. 
City  Engineer.  35  S.  Raymond  Ave., 
Pasadena.  Each  bid  must  be  accom- 
panied by  a  certified  or  ca.«hier"s 
check   or  bond   for   in%. 

BIDS   OPENED 

LOS  ANGELE:S.  Cal.— Chas.  Booth, 
5922>-    Estrella    Ave..    Los   Angeles,   at 
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$3949.23  submitted  low  bid  to  the  Los 
Angeles  Board  of  Bublic  Works,  De- 
cember 26.  for  improving  Canyon 
Drive,  from  Bronson  Ave.  to  Foothill 
Blvd..   under  cash  contract. 

George  R.  Curtis  Paving  Co.,  Los 
-Angeles,  at  $3953.61;  and  Tomei  Con- 
struction Co.,  Culver  City,  at  $4032.20 
submitted  second  and  third  low  bids, 
respectively.  ' 


BIDS  WANTED 

LAKE  COUNTY,  Cal.— Until  Jan. 
23,  2  P.  M.,  bids  will  be  received  by 
the  State  highway  commission,  S.i. - 
ramento,  for  about  2.5  miles  to  be 
graded  and  surfaced  with  untreated 
gravel  and  seal  coat  applied,  in  Lake 
County  between  one  mile  east  of  Up- 
per Lake  and   Manila  Ranch. 

The  w  ork  involves: 
(  1)   20   acres   clear   and   grub   right   of 

way ; 
(   2)   79,000   c.y.    rdwy.   excav.,    unclass. 
(  3)  530,000   sta.    yd   s.   overhaul; 
(   4;   3,200    struc.    excavation; 
(  5)   12  each  spillway  assemblies; 
(   6)   200   l.f.   S    -in.   CMP; 
(   7)   900   l.f.   IS-in.   CMP; 
(  8)   1,000  l.f.  2  4-in.  CMP; 
(   9)    126   l.f.   30-in.  CMP; 

(10)  no  l.f.  36-in.  CMP; 

(11)  50   If.    42-in.   CMP: 

(12)  62   l.f.    48-in.    CMP; 

(13)  1,000    If.     S-in.     perforated    metal 

pipe   underdrains; 

(14)  9    MFBM    redwood    timber    dense 

select  all  heart   structural  grade 
(cattle  passes); 

(15)  27    MFBM    redwood    timber   select 

all-heart     struct,     grade     (cattle 
passes) ; 

(16)  23,500  tons  creek  run  gravel  base; 

(17)  7,700    tons    screened    gravel    surf.; 

(18)  130    tons    fuel    oil    prime    coat; 

(19)  55  tons  fuel  oil   seal  coat; 

(20)  165    tons    screenings    seal    coat; 

(21)  2,400    M.    gaJs.    water; 

(22)  1.6    miles    new    property    fence; 

(23)  0.9    mile    special    property    fence; 

(24)  12    each    fence    gates    complete    In 

place. 

(25)  75   each   timber  guide   posts; 

(26)  40  each  culvert  markers; 

(27)  90    c.y.    rubble    masonry; 

(28)  133   stations  finishing  rdwy.; 

(29)  35    each    monuments    complete    in 

place. 
Plans  and  specifications  obtainable 
from  the  above  office  and  on  file  at 
the  offices  of  the  District  Engineer 
in  San  Francisco,  Los  Angeles,  and 
the  district  in  which  the  work  is  sit- 
uated. *  ^ 


BIDS    WANTED 

LOS  ANGELES,  Cal.— Until  January 
31,  2  P.  M.,  bids  will  be  received  by 
the  State  Highway  Engineer,  State 
Bldg.,  Los  Angeles,  for  grading  and 
paving  with  asphalt  concrete  or  Port- 
land cement  concrete  about  3.7  miles 
between  State  Street  and  Los  Angeles 
Street  in  the  City  of  Los  Angeles.  The 
work  involves: 
(  1)   196    sta.    clearing     and      grubbing 

right-of-way: 
(  2)   41,000   cu.    yds.    roadway   excava- 
tion, unclassified: 
(  3)  345,000   sta.   yds.   overhaul; 
(  4)  24.160  tons  selected  material; 
(  5)  550  cu.   yds.   structure  excav.; 
(   6)   43.00   sq.    yds.    subgrade    prepara- 
tion; 
(  7)  125  cu.  yds.  Class  A  Portland  ce- 
ment cone,    in  structures; 
(  8)   16,000   lbs.   reinf.   steel  in   struc; 
(  9)  560  M  gallons  water; 

(10)  160   tons  crushed  gravel  or  stone 

bituminous    treated    surfacing; 

(11)  8  tons  cut  back  asphalt  bitumin- 

ous   treated    surfacing; 

(12)  355  tons  fuel  oil; 

(13)  43,500   sq.    yds.    preparing,   mixing 

and  shaping  shoulders; 

(14)  35    tons    asphaltic      road    oil     seal 

coat; 

(15)  550  tons  screenings  seal  coat; 

(16)  2   each   culvert   markers; 


(17)   196   stations   finishing  roadway; 
(IS)   42    each    monuments    complete    in 
place: 

ALTERNATIVE  A 

(19)  18,360    tons   asphalt    concrete: 

ALTERNATIVE   B 

(20)  SlOo    cu.    yds.    Class    A    Portland 

cement  concrete  pavement; 

(21)  22,000    lbs.    bar    reinforcing    steel 

in  pavement; 

(22)  11,760   each   pavement   dowels; 

(23)  28    tons   fuel   oil    subgrade    treat- 

ment; 

(24)  3  tons  Grade  E  asphalt  subgrade 

treatment. 
NOTE: — Alternative  A  sets  forth 
the  necessary  items  for  the  construc- 
tion of  the  pavement  with  asphalt 
concrete.  Alternative  B  sets  forth  the 
necessary  items  for  the  construction  of 
the  pavement  with  Portland  cement 
concrete.  The  contract  may  be  award- 
ed on  the  basis  of  constructing  the 
pavement  of  either  type  at  the  option 
of   the   Department   of  Public   Works. 


BIDS   WANTED. 

RIVERSIDE     COUNTY,     Cal.— Until 
January  31,   2  P.   M.,  as  previously  re- 
ported,   bids    will    be    received    by    the 
State    ighway    Engineer,    State    Bldg., 
Los    Angeles,    for    about    16. S    miles    to 
be    graded    and    portions    paved    with 
Portland    cement    concrete,     and    por- 
tions  surfaced   with  oil  treated  crush- 
ed gravel  or  stone  (plant  mix)   in  Riv- 
erside  County    between   one    mile    east 
of   Beaumont    and    Whitewater. 
(  1)   37,000   c.y.    rdwy.    excav.,    unclass. 
(  2)  1,600,000    sta.    yds.    overhaul; 
(  3)   1,560    c.y.    structure   excavation; 
(  4)   6,300   sq.    yds.    subgrade  for  pave. 
(  5)  1,180    c.y.    Class    A    Portland    ce- 
ment concrete  (pavement  widen- 
ing); 
(  6)  5,900  c.y.  do  (pavement  widening) 
(  7)   166   c.y.    do    (structure); 
(  8)  25,000    lbs.    bar    reinforcing    steel 

(pavement    and    structures); 
(  9)   3,000  each   pavement  dowels; 

(10)  252   l.f.   18-in.   CMP; 

(11)  1,062  l.f.  24-in.  CMP; 

(12)  28   l.f.   30-in.   CMP; 

(13)  280    l.f.    36-in.    CMP; 

(14)  156  l.f.   48-in.   CMP; 

(15)  1,010   c.y.   remove  and   dispose   of 

concrete; 

(16)  1.040  l.f.  furnish  redwood  piles; 

(17)  52  each  driving  do; 

(18)  21    MFBM    redwood    timber   dense 

select   all-heart   struc.    grade; 

(19)  13  MFBM  do,  select  all  heart  do; 

(20)  3,490  tons  crushed  gravel  or  stone 

(plant   mixed    surfacing); 

(21)  150   tons   fuel   oil    (plant    mix   sur- 

facing) ; 

(22)  1,510    tons    fuel   oil    shoulders; 

(23)  148,000  sq.  yds.   mixing  and  shap- 

ing shoulders; 

(24)  154    tons    asphalt    road    oil     (seal 

coat) ; 

(25)  1,260  c.y.  screenings   (seal  coat): 

(26)  2,900   sq    yds.    asph.    paint    binder; 

(27)  6.7    miles   new   property   fence; 

(28)  25  each  fence  gates; 

(29)  710    l.f.     laminated    timber    guard 

rail; 

(30)  85  each   timber  guide   posts; 

(31)  855    stations    finishing    roadway; 

(32)  215   each    monuments   complete   in 

place. 
Plans  and  specifications  obtainable 
from  the  above  office  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Francisco,  Los  Angeles,  and  the 
district  in  which  the  work  is  sit- 
uated. • 


BIDS   WANTED. 

VENTURA  COUNTY,  Calif.— Until 
January  24,  2  P.  M.,  as  previously  re- 
ported, bids  will  be  received  by  the 
State  Highway  Engineer,  State  Bldg., 
Los  Angeles,  for  about  3.6  miles  to 
be  graded  and  paved  with  asphalt  con- 
crete in  Ventura  County  between  Sea 
Cliff   and    Benham. 

(  1)  192   sta.    clear   and   grub   right   of 
way; 


(  2)  60,000  c.y.  rdwy.  excav.,  unclass.; 

(  3)   78,000   c.y.    overhaul: 

(  4)   2,400   c.y.    structure   excavation; 

(  5)  18,100  sq.  yds.  subgrade  prepara- 
tion; 

(  6)   24,300  sq.  yds.   asph.   paint  binder 

(  7)   14.200    tons    asphalt    concrete; 

(  8)  230  c.y.  Class  A  Portland  ce- 
ment   concrete    (pavement); 

(  9)   390   c.y.    do    (structures); 

(10)  49,000  lbs.   bar  reinf.   steel    (pave- 

ment and    structures) ; 

(11)  440   each   pavement  dowels; 

(12)  2,300   lbs.    misc.    iron    and   steel; 

(13)  2    each    spillway    assemblies; 

(14)  8  l.f.  8-in.  CMP; 

(15)  IG   l.f.   15-in.   CMP; 

(16)  100    l.f.    18-in.   CMP; 

(17)  60  l.f.   24-in.  CMP; 

(18)  30   l.f.    30-in.    CMP; 

(19)  30  l.f.    36-in.    CMP; 

(20)  100    c.y.     concrete,     removed    and 

disposed  of; 

(21)  2,050   l.f.   solid    timber  guard   rail; 

(22)  0.8  mile  new  property  fence; 

(23)  2.2    miles    moving    and    resetting 

property  fences; 

(24)  7    each    fence    gates    complete    in 

place. 

(25)  1,823,000    lbs.    furnish    steel    sheet 

piles    including    test    piles; 

(26)  2,147   each   driving   do; 

(27)  66.5   MFBM   creosoted   Douglas  fir 

timber    sea    wall    and    groynes; 

(28)  215  c.y.   Class  A  Portland   cement 

concrete  do: 

(29)  12.000  lbs.  bar  reinf.  steel  do; 

(30)  304,000    lbs.    structural    steel    do: 

(31)  145,000    lbs.    structural    metal    do: 

(32)  1    lot  treating   steel   and    piles; 

(33)  800  M.   gals  water: 
1 34)   275   tons  fuel   oil; 

(;-5)   33,800    sq.    yds.    prepare,    mix    and 

shape  shoulders; 
(36'   45    each   culvert   markers; 

(37)  192  stations  finishing  roadway; 

(38)  50    each    monuments    complete    in 

place. 
Plans  and  specifications  obtainable 
from  the  above  office  and  on  file  ai 
the  office  of  the  District  Engineer  in 
San  Francisco,  Los  Angeles,  and  the 
district  in  which  the  work  is  sit- 
uated. •  • 


NOTICE    TO    BIDDERS 

STATE  OF  CALIFORNIA  —  C.  H. 
Purcell,  State  Highway  Engineer,  has 
announced  the  cost  of  blue  line  prints 
for  the  State  Highway  work  not  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  loca- 
tion of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  sheets  will  be 
furnished  at  cost  and  become  the 
property   of  the  purchaser. 

The  following  shows  the  cost  of 
such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Los 
Angeles   on   January    17,    1935: 

XI-Riv-64-B  between  4  miles  west 
of  STiavers  and  Shavers  Summit: 
PLANS,  27;  sheets  $2.70;  CROSS'- 
9ECTIONS:  SO  sheets,  $8;  TOTAL, 
$10.70. 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  the  order  to 
the  office  of  the  State  Highway  Engi- 
neer,   P.    O.    Box   1499,    Sacramento. 

A  representative  of  the  District  Of- 
fice will  accompany  prospective  bid- 
ders over  the  proposed  project  in 
Riverside  County,  between  4  miles 
west  of  STiavers  S-ummit  and  Shavers 
Summit.  Said  representative  will  meet 
prospective  bidders  at  Indio  Main- 
tenance Station,  Indio,  on  Friday, 
January  4  and   11,   1935,  at   8  A.   M. 

Prospective  bidders  are  urged  to 
co-operate  with  the  District  OflSce 
and  arrange  to  make  their  field  in- 
spection on  the  above  dates.  ♦ 


PACIFIC    CONSTRUCTOR 
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B(D8   WANTED 

MADKIIA    CtV.    <.'nl.      I'mIII    .Iiiiiiiar.v 
:iO.    2    1'.    M  ,    MflH    win    \,o    rciflvfil    hv 

the    Sl^llr     lllKlnMiy     (•lilMMllHHldll.     Sllr 

riimfiitfi,  for  iihniit  l.r>  imIIch  I<>  1m' 
Kriulcd  iitul  piivril  wltli  nHpliBlt  ciiii- 
ircle  In   the  i-lty   of  Miidcrii. 

Till-   wrirk   InvolvfH: 
(   1)   H    oiuh    trce»,    removed    und   dlK- 

poRed  of; 
(   ii)    I.4II0    e.y.    rdwy.    ex<-iiv.,    unrlnHH.; 
(  :il    l.riOO   Htn.    ydx.    ovi-rhiiul; 
(  i)  2.3(iU    o.y.    Inipiirti.-d    liorrow; 
(  r.)  K25    e.y.    slnictiiri-    oxcavnllon: 
(   (i)    10,450  H<|.  yds.  mibKrnde  for  puvc- 

nient; 
(   7)   !i,8(IO  mi.   yd.s.   axpli.   |iiiliit    liliider^ 
(  S)   f.,ri2ri    liin.-i   HHphiilt    <'on<Tfti': 
I   'D   12.oon    i'i|.     ydH.    plnnliiK    exlHtiiiK 

pavonienl: 
(101   20   toiiH  eniuNincd  anph.   road  oil; 

(11)  2B0  loiiH  FrroeninK-": 

(12)  1.230  tciiiH  crushed  pravel  or  stoiii^ 

borders; 

(13)  200   tons  fuel  oil; 

(H)    111,800     sq.     yds.     mixing     fuel     oil 

and  earth  material; 
(I.^)   21C    o.y.    <'laHs    A     I'oitland    coiii, 

concrete   (structures); 
(IC)  350    c.y.    Class    A    do    (curbs    and 

gutters); 

(17)  C    c.y.    do    (railing); 

(18)  27,100    lbs.     bar    reinf.    steel; 

(19)  250   M.   gals,   water; 

(20)  120     c.y.     existing     concrete,     re- 

moved  and    disposed   of; 

(21)  60    c.y.     concrete     removed     from 

existing  bridge; 

(22)  218   l.f.    18-ln.   CMP; 

(23)  16    each     cast     steel     frames    an-J 

covers   for  drop   inlets; 

(24)  3  ea.  manholes  adjusted  to  grade; 

(25)  1  lot  moving  in  and  out  well  drill- 

ing  equipment; 

(26)  1.800  l.f.   drilling  drainage   well; 

(27)  1,200   l.f.   casing   fcir  do; 

(28)  15  each  shoes  for  casing; 

(29)  78    stations    finishing    roadway; 
(SO)   3    each     monuments    complete     in 

place. 
Plans  and  specifications  obtainable 
from  the  above  oflice  and  on  file  at 
th<  oflice  of  the  District  Engineer  in 
San  Francisco,  Los  Angeles,  and  the 
district  In  which  the  work  is  sit- 
uated. • 


BIDS   WANTED. 

MADEKA  CO.,  Cal.— Until  January 
23.  2  V.  M..  l)ids  will  be  received  by 
the  State  Highway  Commission,  Sac- 
ramento, for  about  3.7  miles  to  be 
graded  in  Madera  County  between 
Coarse  Cold  and    Hawkins   School. 

The  work  Involves: 
(   1)   clear  and   grub   right   of  way: 
(  2)   140.000  c.y.   rdwy.   excav.,   unclass. 
(  3)  280,000   sta.    yds.    overhaul; 
(  4)  2,965   c,y.    structure   excavation; 
(  5)  722  c.y.  Class  A  Portland  cement 

concrete    (structures). 
(  6)   52   c.y.   Class    B   do; 
(  7)   81,200  lbs.   bar  reinf.  steel   (do); 
(  8)   270    l.f.    8-in.    CMP; 
(   9)   1,442   l.f.    18-ln.   CMP; 

(10)  1056  l.f.   24-in.    CMP- 

(11)  316  l.f.   30-ln.   CMP:  ' 

(12)  104   l.f.   36-ln.  CMP; 

(13)  23  each  spillway  assemblies  com- 

plete  in  place; 

(14)  2  each  cast  steel  grates  &  frames 

(15)  550  each  timber  guide  posts; 

(16)  60   each    culvert   markers 

(17)  7    miles    new    property    fence; 

(18)  IS  each  fence  gates; 

(19)  5.640    M.    gals,    water. 

(20)  9    Ml'BM    dense    select    all-heart 

structural    grade     redwood    tim- 
ber; 

(21)  22    MFBM    select    all    heart   do; 

(22)  195    stations   finishing   roadway; 

(23)  104  each   monuments  complete   in 

place. 
Plans  and  specifications  obtainable 
from  the  above  office  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Francisco,  Los  Angeles,  and  the 
district  In  whiib  the  work  is  sit- 
uated. •  ' 


BIDS   WANTED 

HAN    IIKHNAUniNo  COCNTV,   C»l. 

ITnlll  .laniiary  28,  10  A.  M.,  bidn 
will  be  rc.elved  by  111.-  .Milr<.|>olllan 
Water  DiHtrlcl,  3(16  W.  Third  St.,  I..OH 
Angeles  for  criiistmillng  approximate- 
ly 16.3  mill's  of  llie  Whipple  Moun- 
tain patrol  road  and  approximately  1.4 
miles  of  stub  roads  adja<:ent  thereto, 
along  the  proposed  route  of  the  2B0-kv 
tranHmlHHion  line  for  the  Colorado 
Illver  A<|ueducl,  Spec,  No.  85.  The 
proiMised  patrol  road  Is  located  In  San 
Hernardino  County.  TJie  work  has 
been  divided  Into  three  road  groups 
as  follows; 

(Croup  No.)  1,  (Station  to  Station) 
F  31  plus  07  to  588  plus  00;  F  957  plus 
50    to    980    plus    00;    (Lengh    In    Mllex) 

No,  2,  558  plus  00  to  F  957  plus  50; 
980   plus  00    to   1159   plus   95.22;    6.5   mi 

No.  3,  all  stub  roads.  1.4  miles. 

The  work   Involves; 
(   I)   72.500  c.y.    unclass.   excav..   Group 

1; 
(  2)   14,500  c.y.  do.  Group  2; 
(  3)   3,000  c.y.   do.   Group  3; 
(  4)   10,000   sta,    yds.   excav..   overhaul; 
(   5)  3110  c.y.  structure  excav.,  unclass 
(  6)   100   c.y.    concrete,    retaining   wall; 
(  7)   70   c.y.   dry   rubble,   do; 
(  8)   30  c.y.   riprap,  do; 
(  9)   1500   sq.    ft.    cribbing,    upper    6-ft. 
6-ln.    of    wall; 

(10)  500    sq.    ft.    cribbing,    wall    below 

6-ft.  6-in.  from  top  stretcher  to 
maximum  of  13-ft.  6-ln.  below 
top  stretcher; 

(11)  1500  c.y.   dumped   riprap. 

(12)  90    l.f.    furnish    and    place    IS-ln. 

corrugated    pipe   culvert; 

(13)  70  l.f.  furnish  and  place  24-in.  do 

(14)  36  l.f.  furnish  and  place  30-in,  do. 
Two  inspection  trips  for  the  conve- 
nience of  prospective  bidders  have 
been  scheduled.  The  party  will  meet 
at  Division  No.  1  headquarters  at  8 
A.  M.,  on  January  9  and  16.  R.  C. 
Booth  Is  Division  Engineer  for  the 
Metropolitan   Water   District. 

Plans  and  specifications  may  be  ob- 
tained at  the  District  Engineering  of- 
fice, 1007,  306  W.  Third  Street,  Los 
Angeles,  upon  payment  of  $4  per  set. 
not  returnable.  (Certified  or  cashier's 
check.  $5,000.  F.  E.  Weymouth,  Gen- 
eral   Manaser   and    Chief    Engineer. 


BIDS    WANTED 

SHASTA  CO.,  Cal.— Until  January 
30,  2  P.  M.,  bids  will  be  received  by 
the  State  Highway  Commission.  Sac- 
ramento, for  about  0.9  mile  to  be 
graded  and  paved  at  the  north  en- 
trance to  the  city  of  Redding.  Shasta 
County. 

The  work  Involves: 
(  1)   6.4    acres    clearing    and    grubbing 

of  right  of  way; 
(   2)    142.500  c.y.  rdwy.  excav..   unclass. 
(  3)   3.560.000   sta.    yds.    overhaul; 
(  4)   1,250   c.y.   structure   excavation: 
(   5)   5,400   sq.   yds.    preparing  subgrade 

for   Portland    cement    or   asphalt 

concrete   pavement; 
(  6)  3.030   c.y.  crusher  run  base; 
(  7)   17   tons   fuel   oil    prime   coat; 
(  8)  1,300  c.y.   crushed  gravel  or  stone 

(bit.    treated   surfacing); 
(  9)   112  tons  cutback  asphalt,  do; 

(10)  220  c.y.   Class  A   Portland  cement 

concrete    (curbs,   gutters,    walks) 

(11)  600  c.y.  do  (slope  paving); 

(12)  434   c.y.  do   (structures); 

(13)  24,400    lbs.    bar    reinforcing    steel 

(structures); 

(14)  24,600   lbs.    mesh   reinforcing  steel 

(slope  paving); 

(15)  91,000    lbs.    struc.    steel,    erection 

only; 

(16)  4,700     lbs.     bridge    pipe     handrail. 

erection   only; 

(17)  128  If.   retaining  wall  pipe  hand- 
rail, furnish  and  erect; 

(18)  1    lot    bridge    lighting    equipment. 

erection  only; 

(19)  424  l.f.    18-ln.   CMP; 

(20)  214   l.f.   24-ln.  CMP  ; 


(21)  4  eiirh  miit   Hleel  frmnCH  and  lov- 

»n  for  drop  lnl«l«; 

(22)  330  e.y.   removlnic  aiiph,   eonirele; 

(23)  185    c.y.     removing    I'orllniid    ce- 

ment  concrete; 

(24)  60   I'.y.    rubble   iiiaiu>nry; 

(25)  8    each   culvert   markcr«; 

(26)  1.700    M.    gala,    water; 

(27)  45    Htallons    (InliihlnK    r<iadway; 

(28)  19     ea<h     inonuiiienln    coinpbti-     In 

place; 
Alternative    Pavement   Items 
Alternative  A 

(29)  2.176    tons    asphalt    ci.nc      pav.-  ; 

Alternative  B 

(30)  1.005   c.y.   <;iaHa    A    F'ortland    rem. 

concrete  pavement; 

(31)  1.400    lliH.    bar   reinf.    steel   pave.; 

(32)  714    each    pavement    doweln    com- 

plete  In    place. 

NOTE:  AlternallveH  A  and  B  are 
the  necessary  Items  for  paving  from 
Station  8  plus  44.45  to  Station  15  plus 
74  and  at  Rlvemlde  Drive  and  Trin- 
ity Street  connection.  The  contract 
may  be  awarded  on  the  basis  of  pav- 
ing the  said  portions  with  either  as- 
phalt concrete  or  Portland  cement 
concrete  at  the  option  of  the  Direc- 
tor of  Public  Works. 

Plans  and  Bperlficatlons  obtainable 
from  the  above  office  and  on  file  at 
the  office  of  the  District  Engineer  In 
San  Francisco.  Ix)s  Angeles,  and  the 
district  in  which  the  work  Is  sit- 
uated. •  i 


BIDS   WANTED 

ARIZONA  STATE.  —  Until  January 
15.  10:30  A.  M..  bld»  will  be  received 
by  the  Arirona  State  Highway  Com- 
mission. Phoenix,  for  construction  on 
the  Douglas  -  Safford  Highway,  NRS 
114.  The  work,  which  is  located  ap- 
proximately 35  miles  south  of  Safford 
on  the  Douglas-Safford  road  near  the 
Junction  with  the  Bowie  road,  con- 
sists of  the  grading  and  draining  of 
about   m    miles  of  roadway. 

The   work   Involves; 
(   1)   17,100  c.y.    roadway  excavation; 
(  2)  300  c.y.  structural  excavation; 
(  3)  500    c.y.    borrow   excavation; 
(  4)  2,200    c.y.    drainage    excavation; 
(  5)  83    c.y.    concrete; 
(  6)  6,000    lbs.    reinforcing   steel; 
(  7)  416    l.f.   CPM,    various   sizes; 
(  8)   100  M.  gals,  srinkling; 
(   9)   50   hours   rolling; 

(10)  39   MBM   treated    timber: 

(11)  2    MBM    untreated    timber; 

(12)  960  l.f.   treated   timber  piles; 

(13)  50  l.f.   pile  cutoff; 

(14)  760   l.f.   type  A   bank  protection; 

(15)  290  sq.  yds.  oil  mIX; 

(16)  650    gals,    cutback    asphalt. 
Alternate:   44   MBM   redwood  timber. 

Plans  and  specifications  obtainable 
from  the  above  office.  T.  S.  O'Connell 
State   Highway   Engineer. 


CONTRACT    AWARDED 

DOUGLAS  COIWTY.  Nev.  —  Fred- 
rickson  &  Watson  Construction  Co.. 
873  Eigty-first  Avenue.  Oakland,  at 
$59,918.84  awarded  cntract  by  Nevada 
Slate  Highway  Directors,  Carson  City, 
for  grading,  surfacing  and  erecting  a 
timber  bridge  In  Douglas  County  from 
four  miles  south  of  Minden  to  State 
Line,  a  length  of  3.86  milei.  U.S.P.W. 
Project  NRS  122-B  Second  low  bid 
submitted  by  Nevada  Rock  and  Sand 
Co..    Reno.    S66.773.26. 


CONTRACT    AWARDED 

CHURCHILL  COUNATT.  Nevada- 
Peninsula  Paving  Company.  9  Main 
St.,  San  Francisco.  at  $42,164.50 
awarded  contract  by  the  Nevada  State 
Highway  Directors,  Carson  City,  for 
recon.«tructing  .85  miles  of  existing 
highway  In  Fallon.  Route  2.  Section 
Bl.  U.9.P.W.  Project  NRM  49.  Includ- 
ing curb  and  gutter,  waterbound  base 
course,  retread  surface,  etc.  Second 
low  bid  submittd  by  Silver  State  Con- 
struction   Co.,    Fallon,    $42,336.2^. 
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COMPLETE    BID    LISTING. 

MOHAVE  COUNTY.  Ariz.— K.  Do- 
Witt,  Mesa,  at  $16,872.66,  as  previous- 
ly repurted,  submitted  low  bid  to  the 
Arizona  State  Highway  Commission, 
Phoenix,  December  27,  for  construc- 
tion on  the  Ashfork-Kingman  High- 
way, XRM  SO-G,  AFE  6626.  The  work, 
which  is  to  begin  at  Kingman  and 
extend  northeasterly  approximately 
23.6  miles  to  within  two  miles  of 
Hackberry.  consists  of  the  furnishing, 
hauling  and  placing  of  base  course. 

The  work  involves: 

(1)  24,700  c.y.    aggregate  base   course: 

(2)  89,100  c.y.   mi.   do  haul. 
Bidders  follow: 

(A)  K.   Dewitt,   Mesa. 

(B)  R.  C.  Tanner  &  W.  E.  Hall  Co.. 
Fhoenix. 

(C)  N.  G.   Hill  &  Co.,  Phoenix. 

(D)  Heuser  &  Garnett,  Glendalc, 
Calif, 

(E)  Lee  Moor  Const.  Co.,   El  Paso. 

(F)  Hodgman  &  MacVicar,  Pasa- 
dena, Calif. 

IG)    Skousen  Bros.,   Albuquerque. 

(H)  Pleasant  -  Hasler  Const.  Co., 
Phoenix. 

(1)  Phoenix-Tempe  Stone  Co.,  Phoe- 
r;ix. 

(J)    Pearson   &   Dickerson,    Prescott. 

Unit  and   total  bids  follow: 


(1) 

(A)  ...- $0.35il 

(B)  „ 51 

(C)  44 

(D)  44 

(E)  4775 

(F)  52 

(G)  54 

(H)  53 

(I)  55 

(J)  595 


$11.09  J16. 872.06 

.07  IS. 813. 70 

.09  18,869.96 

.09  18,869.96 

.10  20,685.80 

.09  20,842.60 

,.085  20,890.18 

.09  21,089.18 

.085  21,186.76 

.08  21,800.79 


COMPLETE    BID    LISTING. 

PIMA  COUNTY,  Ariz.— White  &  Mil- 
ler, Box  350,  Tucson,  at  $36,196.40,  as 
previously  reported,  submitted  the  low- 
bid  to  Arizona  State  Highway  Com- 
mission, Phoenix,  December  27,.  for 
highway  construction  on  the  Tucson- 
Nogales  Highway,  NRH  29.  .A.FE  8930. 
The  work,  which  is  to  begin  at  the 
south  city  limits  of  Tucson  and  ex- 
tend south  about  1.2  miles,  consists 
of  widening  and  resurfacing  the  ex- 
isting concrete  pavement  with  cut- 
back asphaltic  plant  mix. 
Total  bids  follow: 

(A)  White  &  Miller,  Tucson,  $36,916.40 

(B)  Borderland  Const.  Co.,  Tucson, 
$39,248.50. 

(C)  Phoenix-Tempe  Stone  Co..  Phoe- 
nix.  $42,355.60. 

(D)  R.  C.  Tanner  and  W.  E.  Hall  Co.. 
Phoenix.    $47,520.25. 

Unit  quantities  follow: 

(  1)   192  c.y.  roadway  excav.,  unclass. ; 

(  2)   2300    c.y.    imported    borrow.   CIP; 

(  3)   64  M.  gals,  sprinkling  CIP; 

(  4)   90   hours   rolling;    ' 

(  5)  11.640  l.f.  combined  curb  and  gut- 
ter.  Type  A; 

(  6)  11,640  l.f.  formation  and  finish- 
ing  shoulders; 

(  7)  9  each  concrete  catchbasins  (CIP 
includ.    excavation    and    cement) 

(  8)  80  l.f.  18-in.  CMP  (CIP  including 
bands); 

(  9)  9  each  resetting  manhole  covers 
to  grade; 

(10)  22,170  sq.   yds.  scarifying  and  re- 

shaping   road    surface; 

(11)  236    tons    cutback    asph.    (CIP    in 

mixer) ; 


LOS  ANGELES  —  1.5  Miles  Grade  and  Pave  —  (State) 


LOS  ANGELES  COUNTY,  Calif.  — 
Griffith  Company.  502  Los  Angeles 
Railway  Bldg..  Los  Angeles,  at  $35,- 
454.50,  as  previously  reported,  sub- 
mitted low  bid  to  the  State  Highway 
Engineer.  State  Bldg..  Los  Angeles. 
December  27,  for  1.5  miles  of  grading 
and  paving  with  asphalt  concrete  in 
Monterey  Park.  Los  Angeles  County, 
between  Atlantic   Blvd.   and  New  Ave. 

The   work   involves: 
(  1)   79  sta.  clear  and  grub  R/W; 
(  2)  7600  cu.   yds.  roadway  excavation 

unclass.; 
(  3)   200   cu.    yds.   struc.   excavation; 
(  4)   7000  sq.  yds.   subgrade  for  pave.; 
(  5)   14.200     sq.     yds.     asphaltic     paint 

binder: 
(  6)   5800   tons  asphalt   concrete; 
(   7)   805     cu.     yds.     Oass    A     Portland 
eem.    cone,    (curbs,    gutters,  side- 
walks  and   driveways); 
(   8)   25   cu.    yds.    Class   A   do    (struc); 
(   91   800    lbs.    bar  rein,    steel    (struct.); 

(10)  2500    lbs.    miscellaneous    iron    and 

steel   structures: 

(11)  60    lin.    ft.    12-in.    standard    reinf. 

concrete  pipe; 

(12)  60    lin.    ft.    18-in.    CM. P.; 

(13)  120     lin.    ft.    36-in.     x    6-in.    base 

part   circle   CM. P.: 


(14)  16    each    raising    manholes,    com- 

plete in  place; 

(15)  170    r^i.   yds.    concrete   removed   & 

disposed    of; 

(16)  405   tons   crushed   gravel  or   stone 

bituminous    treated    surfacing; 

(17)  22    tons    cutback    asphalt    bitum- 

inous treated  surfacing; 

(18)  125   tons   fuel   oil; 

(19)  15.000   sq.   yds.    preparing,    mixing 

and    shaping    shoulders; 

(20)  20   tons  asphaltic  road  oil; 
(31)   200    tons   screenings; 

(22)   79    stations   finishing   roadway. 
Total   bids    follow: 

(A)  Griffith    Co.,    Los    Angeles,    $35,- 
454.50. 

(B)  George  R.  Curtis  Paving  Co.,  Los 
Angeles,    $35,493.20. 

(C)  J.   L.   McClain.    Los  Angeles,    $36,- 
132.75. 

(D)  C    O.    Sparks,    Los   Angeles,    $37,- 
691.50. 

(E)  Oswald   Bros..    Los   Angeles,    $38,- 
482.00. 

(F)  Los  Angeles  Paving  Co..   $40,813. 

(G)  Southern    California    Roads    Co.. 
Los    .\ngeles.    $43,765.25. 

(H)     P.    J.    Akmadzich,    Los    Angeles, 
$44,127.00. 
Unit   bids   follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

(  1) 

$  3.00 

$  4.85 

$  8.00 

$  5.00 

$  4.00 

$10.00 

$  5.00 

$  5.00 

(  2) 

.40 

.37 

.36 

.35 

.46 

.70 

.50 

.45 

(  3) 

1.00 

.73 

1.00 

.75 

1.00 

2.00 

l.UO 

1.50 

(  4) 

.10 

.11 

.10 

.12 

.09 

.13 

.11 

.15 

(  5) 

.02 

.112 

.015 

.02 

.02 

.04 

.112 

.02 

(  6) 

2.70 

2.78 

3.00 

2.80 

3.00 

2.85 

3.60 

3.60 

(  7) 

11.00 

10.35 

10.00 

13.00 

12.00 

12.00 

12.75 

10.50 

(  8) 

20.00 

20.50 

16.00 

20.00 

24.00 

20.00 

20.00 

25.00 

(  9) 

.05 

.05 

.0625 

.15 

.06 

.05 

.06 

.10 

(10) 

.13 

.15 

.20 

.16 

.17 

.15 

.211 

.15 

(11) 

2.00 

2.19 

2.50 

2.00 

2.10 

2.50 

2.50 

1.30 

(12) 

1.45- 

2.75 

1.75 

2.00 

1.60 

2.25 

1.60 

1.70 

(13) 

2.25 

2.15 

2.00 

2.25 

2.15 

3.25 

2.50 

5.00 

(14) 

10.00 

18.00 

10.00 

10.00 

7.50 

10.00 

8.00 

15.00 

(15) 

3.00 

2.42 

1.75 

3.50 

3.00 

3.00 

3.00 

3.00 

(16) 

2.00 

1.77 

2.70 

1.90 

2.40 

2.00 

2.20 

2.50 

(17) 

12.00 

14.50 

20.00 

14.00 

17.00 

15.00 

15. on 

20.00 

(IS) 

8.00 

9.60 

8.75 

10.00 

9.60 

10.00 

9.50 

15.00 

(19) 

.045 

.07 

.045 

.05 

.04 

.06 

.06 

.10 

(20) 

16.00 

17.30 

18.00 

20.00 

19.00 

12.00 

20.00 

30.00 

(21) 

6.00 

2.23 

2.00 

2.50 

2.75 

2.25 

3.(10 

5.00 

(22) 

2.50 

4.85 

3.00 

B.OO 

3.00 

5.00 

8.00 

3.00 

(12)  2511   tons  2-in.   plant  mix   (BC    (C 

I    P,    including   intersection); 

(13)  1904    tons   1-in.    special   plant   mix 

(top  course)    (CIP,  including  in- 
tersection) ; 

(14)  272   c.y.    screenings.    CIP; 

(15)  500  c.y.  stockpiled  aggregate  CIP. 
Unit  prices  follow: 

(A)         (B)  (C)         (D; 


f  1).. 

(  2).. 
(  3).. 
(  4).. 
(  5).. 
(  6).. 
(  7).. 
(  8).. 
(  9).. 
(10).. 
(11).. 
(12).. 
(13).. 
(14).. 
(15)., 


$     .90     $     .60     $  1.15     $  1.00 


.60 


.60 


.50 


2.20 

2.50 

2.50 

3.00 

2.50 

3.50 

.89 

1.00 

1.10 

.03 

.03 

.15 

58.00 

75.00 

32.00 

3.65 

3.00 

2.50 

10.00 

10.00 

10.00 

.03 

.03 

.04 

29.00 

25.00 

27.00 

2.70 

3.00 

3.00 

3.55 

4.00 

4.00 

4.75 

5.00 

4.50 

2.00 

2.60 

3.50 

.90 
3.90 
3.00 
1.40 
.04 
90.00 
4.00 
20.00 


BIDS   WANTED 

SAN  FRANCISCO  —  Until  January 
19..  9  A.  M..  bids  will  be  received  by 
the  State  Board  of  Harbor  Commis- 
sioners. Ferry  Bldg..  Frank  G.  White. 
Engineer,  for  paving  Pier  No.  42.  The 
w^ork  involves: 

(1)  4oo  tons   Topeka  wearing  surface; 

(2)  150  tons  bituminous  base. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10. 


BIDS    REJECTED 

LOS  ANGELES.  Cal.— All  bids  re- 
ceived by  the  Los  Angeles  Board  of 
Public  Works.  May  31,  1934,  for  the 
improvement  of  El  Modena  Ave,,  bet. 
Figueroa  St.  and  Colorado  Blvd.,  were 
rejected   January    2. 

Griffith  Co.,  502  Los  Angeles  Rail- 
way Bldg.,  submitted  the  low  bid  a\ 
that  time  at  $50,758.85. 

Complete  bids  published  June  1, 
1934.  29 
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AMADOR  COUNTY— 1.5  Mi.  Grade  and  Surface — (State) 


AMADOK  <'().,  ('111. -J.  K.  Kpovch. 
It.  I>.  Nil.  :i.  Hox  1011.  Siicninwnlii,  nl 
$IC,.450.S0  miliiiilllod  Icivv  M(I  In  lln' 
Slate  HlKliwiiy  C'lirnmlKHlon.  Sm-iii- 
iiKMito.  fur  iihmit  Ifi  Milieu  of  kiikIIiik 
■iiul  .siirfiicliiB  with  liltumlniniN  ti-i'iit- 
I  il  iriished  Knivi-I  or  Htune.  rund  inlx- 
I  il.  Ill  Amiiiior  Coimly,  hetwi-i-ii  Miir- 
iill  mid  JackNiiii. 

Tlic    work    Invdlvrx: 
(   II   21    rai'h    trees,    removed   and   dls- 

pou4>d  of; 
(  l!)  34.00U   cu.    yds.    rdwy.    excnv.   un- 

cln.'<».; 
(  3)   110. nOO    8tB.    yds.    overhaul; 
(  4)  8000   cu.   yds.    Imported  borrow; 
(  5)  2000  cu.  yds.  structure  excav.; 
(   f>)  .1  cvi.  ydM.   concrete,   removed  and 

disposed  of; 
(   7)   60   cu.    yds.   Class   A   Portland   ce- 

moiu    concrete    (structures); 
(  S)    1600    ll).i.    liar    relnf.    steel    (struc- 
tures) ; 
(   9)   920    cu.    yds.    salvaRCd    surfacing; 

(10)  430    lln.    ft.    8-ln.   CM. P.; 

(11)  1018   lln.    ft.   18-ln.   CMP; 

(12)  .".8   lln.    ft.   30-ln.   CM. P.; 

(13)  136    lln.     ft.     30-ln.    CM. P..    close 

riveted    and    soldered; 
(U)  742    lln    ft.    culverts,    remove   and 
salvage; 

(15)  8  each  cone.  Joints,   pipe  culverts 

(16)  2    each    cast      steel    frames      and 

cnvers    for   drop    inlets; 

(17)  lOSO   M.   gals,    water; 

(18)  3850    cu.    yds.    untreated    crushed 


Kriivel  or   stone   base; 
(I!))   ZSM    cu.    yds.    crushed    gravel    or 
stone    (bituminous    treated    sur- 
facing); 

(20)  \6!}  tons  cutback  asphalt   (do); 

(21)  1.65    ml.    mixing    cutback    asphalt 

and    crushed   gravel  or  stone; 

(22)  65  cu.   yds.   rubble  masonry; 

(23)  21    tons  fuel  oil: 

'24)  860    lln.      ft.      laminated      timber 
guardrail; 

(25)  2.5.''i   ml.    new   property  fence; 

(26)  20  each    fence  gates,   complete  In 

place; 

(27)  80    stations    finishing    roadway; 

(28)  43    each    monuments    complete    In 

place. 
Total  bids  follow: 

(A)  J.     K.    Reeves,    Sacramento,    $46.- 
450.80. 

(B)  T.    M.    Morgan    Paving    Co..    Lo» 
Angeles,    $46,508.00. 

(C)  Tiffany  Const.  Co.,  San  Jose.  $47.- 
669.55. 

(D)  KredrUkson  &  Watson  and   Kred- 
rlckson    Bros..    Oakland,    $48,191.00. 

(E)  A.    Teichert    &    Son,    Sacramento. 
$49,162.40. 

(F)  C   W.   Caletti   &   Co..   San    Rafael, 
$51,747.00. 

(G)  Hemstriet  &  Bell.  Marysvllle,  $66- 
851.30. 

Unit    bid.s    follow: 


(A) 

(   1) $  10.00 

(   2) .33 

(  ;i) .01 

(   4)  .25 

(   5) 1.00 

(    6) 4.01 

(7) 20.00 

(   .S) .06 

(  9) 1.35 

(10) 1.25 

(11) 2.10 

(12) 3.50 

(13) 4.00 

(14) 25 

(15) 10.00 

(16) 35.00 

(17) 1.00 

(18) 2.20 

(19) 2.20 

(20) 25.00 

(21) 460.00 

(22) 10.00 

(23) 13.50 

(24) 1.00 

(25) 450.00 

(26) 15.00 

(27) 5.00 

(2Sl  4,011 


(B) 


25.00 
.07 
1.00 
1.25 
2.00 
4.00 
5.00 
.50 
15.00 
40.00 
1.50 
2.10 
2.10 
22.00 
400.00 
12.00 
15.00 
1.25 
400.00 
20.00 
10.00 


(C) 

12.00 


1.10 
1.50 


25.00 
1.25 
2.10 
l.SO 

23.00 
586.00 

18.00 

12.00 

1.20 

475.00 

16.00 
5.00 
3.00 


(D) 
$     5.00 


1.00 

5.00 

26.00 

.07 

.60 

1.00 

1.75 

3.50 

4.50 

.50 

15.00 

25.00 

1.25 

2.35 

2.25 

22.00 

600.00 

10.00 

13.00 

1.00 

3.50.00 

15.00 

10.00 

s.oo 


(E) 
$   15.00 


1.50 
5.00 
22.50 


15.00 

40.00 

1.50 

1.65 

1.60 

22.50 

650.00 

12.00 

18.00 

1.00 

500.00 

20.00 

5.00 

:;.iin 


1.25 
6.00 
22.00 

.07 
1.90 
1.10 
1.75 
3.75 
5.00 

.50 


2.40 

20.00 

SOO.OO 


500.00 

18.00 

5.00 


1.50 
10.00 
30.00 


3.50 

5.50 

.50 

20.00 

20.00 

1.50 

2.20 

1.80 

17.50 

800.00 

15.00 

15.00 

1.25 

SOO.OO 

15.00 

7.50 

3.00 


People  who  buy  or  build 
know  that  the  Dutch  Boy 
provides  ^ears  of  protection 


NATIONAL  LEAD  CO. 


6an  FRANcrsco  -  Oakland  -  Los  Angeles  .  Seattle  -  Portland  -  Spokane 


CONTRACT    AWAROCO 

I'KIISMIVC  Cof.S'TV.  Nev.-  Nfvada 
llock  and  .■and  Co.,  919  K.  Fourth 
St.,  l<<-no.  at  $13,192,  awarded  con- 
tract by  .N'evula  Stale  Highway  Di- 
rectors. <  arson  City,  for  constructlnK 
curbs  and  gutters  and  surfacing  with 
crushed  gravel  or  stone,  a  length  of 
0  62  mile  In  Ixvelock.  Route  1.  Sec- 
tion U,  U.S.I'.W.  Project  NRM  7»-D. 
I'erahing  County.  Second  low  bid  aub- 
riillted  by  the  I'nion  Paving  Co..  San 
l''ranclsco,  at   $13,400.20. 


BIOS    WANTED 

l.os  A.\<;ki.ES.  Cal.— Until  January 
24.  2  P.  M..  bids  will  be  received  by 
the  .'»talc  Highway  Engineer.  State 
BIdg.,  I.OH  Angelei.  for  about  0.8  mile 
In  length  to  be  paved  with  asphalt 
c(»n<Tete  and  Portland  cement  con- 
crete In  Los  Angeles  County  between 
California  Ave.  and  Colorado  Avenue. 
The  work   involves: 

(   1)  42  sta.  clear  and  grub  K/w; 

(  2)  46,000  cu.  yds.  rdwy.  excavation, 
unclass. ; 

(   3)   66.000   sta.   yds.   overhaul; 

(   4)   1800  cu.   yds.   structure  excav.; 

(  5)  24.500  sq.  yds.  subgrade  prepara- 
tion; 

(  6)  4700   gq.    yds.    asph.    paint   binder; 

(  7)  1420  tons  a.sphalt  concrete  level- 
ing and  Type  A  surface  course 
courses  exclusive  of  central  40 
ft.   width; 

(  8)  160  tons  crushed  gravel  or  stone 
(bituminous    treated    surfacing); 

(  9)   10  ton.s  cutback  asphalt   (do); 

(10)  580  cu.   yds.  Class  A  I'ortland  ce- 

ment   cone,    (curbs,    gutters    and 
walyks); 

(11)  20  cu.    yds.   Class  A  Portland  ce- 

ment   concrete    (structure); 

(12)  600    sq.    ft.    gunlte    slope    protec- 

tion; 

(13)  210    lbs.    steel     wire   mesh      rein- 

forcement; 

(14)  1300  lbs.  bar  reinf.  steel  (strucs.) 

(15)  1400  lbs.  misc.  iron  and  steel; 

(16)  140  lln.   ft.  pipe  handrail; 

(17)  130   lln.    ft.    IS-in.    relnf.    concrete 

pipe: 
(IS)   1024   lln.  ft.   24-in.   reinf.  concrete 
pipe: 

(19)  24   lln.   ft.   36-in.   rein.  cone,   pipe; 

(20)  150  lln.   ft.   24-in.   C.M.P.; 

(21)  15  cu.  yds.  concrete  removed  and 

disposed  of; 

(22)  Removing     and     salvaging     30-in. 

C.M.P.   and   timber  bents; 

(23)  Remove    and   salvage    timber    pe- 

destrian   overhead; 

(24)  42   stations  finishing  roadway; 

ALTERNATIVE   ITEMS 

Central  40-tt.    strip.    Station   3S-(-00   to 
Station   79+35. 

ALTERNATIVE 

(25)  7700    tons    asphalt    concrete    base 

leveling    and      Type     A    surface 
courses; 

ALTERNATIVE    B 

(26)  3420  cu.     yds.  Class  A     Portland 

cement    concrete   pavement; 

(27)  9200   lbs.    bar   einf.   steel   pave.; 

(28)  5000  each  pavement  dowels; 

(29)  11   tons   fuel    on   subgrade   treat- 

ment; 

(30)  18  tons  grade  E  asphalt  subgrade 
treatment; 

(31)  120     cu.     yds.     concrete     removed 

and  disposed  of,  strip  1-ft.  wide. 
Station  38  to  Station  78  +  50. 
Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Public  Works  BIdg.,  Sacramento,  and 
on  file  at  the  office  of  the  District  En- 
gineer in  San  Francisco  and  Los  An- 
geles. • 
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CONSTRUCTOR 

Daily  News 
Service 


is  compiled  by 

the  oldest  and  most  complete 

organization  of  its  kind  in 

Northern  California 

furnislning 

Reliable  and  accurate  re- 
ports on  work  planned, 
calls  for  bids,  results  of 
bid  openings,  and  con- 
tract awards  in  the  En- 
gineering Construc- 
tion field 

"COMPLETE         RELIABLE 
ACCURATE 

CONSTRUCTOP 


CONSOLIDATED  WITH 


Building  and  Engineering  News 
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PACIFIC    CONSTRUCTOR 


TAPPAT £lectnc  TOOLS 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  ,  . ..  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

'28  First  Street,  San  Francisco  308  E.  Third  St.,  Los  Angeles 

KEarnv  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 


CSC 

L  Go. ; 
ijColton 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  BIdg.,  601  West  Fifth  Street 

Millb  at  Colton,  California  TR.    1271  Los  Angeles 


Phone  TRinity  0241  for 


Rock  -  Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,      Los  Angeles,  Calif. 
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Highway  Commission  Budgets  15-^37  Funds;  ™s^g™ 

Bay  Counties  toReceive  Lar^ie  Allotment  quys  FUNDS 

Completion    of    a    budget    for   expenditure    of   $61,285,000,    estimated 

to    be    available    to    the    California    State  "ia^^^.^y.  C°J"':'"'°"    '^,  *^i'  Burlingame    Project    Costs    To 

1935-37  biennium,  was  announced  yesterday  by  State   Director  of  Public  „       „        ,        rv 

Works    Earl    Lee    Kelly    and    Governor    Frank    F.    Merriam.     The    budget  Be    Cut    by    Dropping 

Trovides  $37,807,000  for   new   construction,  of   which   $26,498,980   is   alio-  Optional    Items 
cated   to    181   specific   projects. 

Work    contemplated    under    the    new  biennial    budget    is   contingent                                                   

upon     rect'iiU     of     tlio     slates     fuil  '  ti'P  commission  has  allotted  $3.-  ,        ...                    ,        ,. 

share    of   gasoline   tax    income   and  onn  OOO    to   construction    of   arterial  With  low  bids  on  construction  of 

promised   federal   aid,  a  portion   ol  i,;,-'    -avs  leading  to  the  bay  cross-  'he  Burlingame   sewer  system   and 

which   will   be   lost    if   gasoline   tax  b         ^'^^  Francisco  and  Alameda  treatment   plant   apparently  consid- 

money  is  diverted.  counties    $1  000,000  to  construction  erably  in  excess  of  available  funds. 

Following  are  the   revenue   sour-  ^  '         :^  *  •     ^       gac,  ,„  the  Gol-  the  city  council  has  set  next   Mon- 

ces  upon  which  the  budget  is  pred-  „„    oate    bridge    and    $200,000    for  day  as  the  time  for  hearing  recom- 

icated:  e.^uting  th rough  San  Rafael.    For  "V^"<',='tions    from    City    Engineer 

REVENUES  hL    Oakland   to   Walnut    Creek   re-  Charles  Thomas   on  possible  alter- 

state's    portion    of    gasoline  .onstri  ction     which    will    form    the  natives    for    proceeding    with    such 

tax   ^<y>        ««.;;no.  ppfoach   to' the   Broadway  tunnel.  portions  of  the  work  as  can  be  fi- 

^'Tu  '''"n^j"  u ''the'  allocation    o  $325,000   is  allotted   and   tor  Ashby  nanced. 

fniTd     bTdg^eted-            ^"""""""^    "-  to  San  Pablo  construction,  forming  ^^^  ^.^^  ^^,„  ,^^.^  ,pp,oximateiy 

■  deral  aid                            ■        9.4S.^,00o  the    west    approach    to   the   tunnel.  $147,000    from    an    $85,000    bond    is- 

—  $550,000  is  allotted.  g„e_  p-^vA  grant  of  30  per  cent,  and 

Total     $G1.2S5.urtO  Following    is     the    allocation     .0  contribution    by    the    city    of   Hills- 

BUDGET  projects  by  counties:  borough  which  is  sharing  the  cost 

New  construction  J37.S07,0i)0  NORTHERN  CALIFORNIA  However,   engineering   expenses   of 

Maintenance  ■ ; ^^'jJn'nnn  •  at  \Mvr,\  COUNTY-  Ashby  Ave.  approximately  10  per  cent  will  re- 
Administration,  engmeenng  2,4.0.000  ,/J;f";br^  a"  $550,000  San  Fran-  duce  the  amount  for  actual  con- 
Allocation   to   cties    (^e) 0M2.M  •^,f„""o  oaldandr*3,300.000.  struction   to  about  $133,000. 

T°tal     .-        -^ ^      ^^      !frl;"<ft''r!','p  RTITTE    COUNTY:    Jarboe    Gap    to  Bids    on    the    contract,    received 

The   allocation   to   "^w   construe-  j.fa^i'e  (portions).  $117,000.  (Butte  ami  Monday   night,   were   all   in   the  vi- 

tion    includes    prison    laboi     tunas,  piu^as):   Jarboe   Gap   to   Rock   Creek  cinity  of  $160,000.    Due  to  the  omis- 

job     engineering,     minor     i"'Pro/e-  (portions)    $520,000.    (Butte    and    Plu-  j-j^^g   that  will   be  necessary  to  re- 

ment  work  which  is  not  contracted  ^^^^^.   ^.^^^   ^^^^   to   Chico.    $95,000.  ^^^^  ^^^  ^^^^    ^,r    Thomas  said  it 

and    reserve    tor    contingencies  we..tcrl.v  bundary  to  B.kk^<  Road.  $1.-  ^.^^,^    ^^              ^^^^^^^    ^^^^     p^^. 

which    reduces    the    siini    P'oposed  ooo.  ^ib,       to   determine   a   basis   for 

ZX'^  :^l^^T\t'S-  rO,.USA     county:     Hunrngan     to  awards. 

way  division  is  reduced  by  diver-  .Nrl.uckle.  $180,000  (Yolo  and  Colusa,.  p.^drickson  and  Watson  Const, 
sion  of  gasoline  tax  money  it  is  contra  COSTA  County:  Oakland  Co..  Oakland,  offered  the  only  bid 
probable  that  the  reduction  will  ^^  Walnut  Creek  (portions)  $:i25,0ii0  for  the  work  complete  at  $lii4,671. 
come  in  whole  or  principally  from  ^^^  Alameda.  Robert  McNair,  Oakland,  and  H. 
the  new  construction  allocation,  in-  Gould.  Sacramento,  jointly  offered 
asmuch  as  other  budget  items  are  dkl  NORTE  rouNTY:  0.7  mil.-  ^  ^j^  ^j  $130,275  for  the  work  corn- 
inflexible.  On  the  basis  of  the  to-  .south  State  line  to  n.:.  mdes  norm  0  ^^^^  excepting  necessary  dredging 
tal  apportionment  $19,735,254  will  W  in  ton  Corner.  $140,000.  y^^  disposal  of  overburden.  The 
be  spent  in  Northern  California  fldor-VDC  COUNTY:  Kvburz  to  bid  of  A.  S.  Dutra.  San  Francisco, 
and  $18,071,746  in  Southern  Call-  strawberry,  $115,000:  Ki-ho  Creek  and  for  this  work  alone  was  $2"J,500. 
fornia.  in  accordance  with  the  sta-  kittle  Truo'kee  River.  $25,000;  Oglesby  making  a  total  of  $159,775  for  the 
tory  distribution  fixed  in  the  Breed  canyon.  $13,000.  work  complete  on  a  combination  of 
act.  ,  these.  The  next  lowest  figure  is 
Maint  nance  costs  for  the  14.000  frkSNO  COUNTY:  Kings  River  a  combination  of  the  bids  of  F:ed- 
miles  of  existing  primary  and  sec-  '''''V'°"-J^''^-T'^"''l]'^Tr^'hl  iX-  rickson  and  Watson  on  Schedule 
ondary  state  road  system  are  es-  r"n\>pl;nrto  vVhKn  \vl  $'75  000'.  Four  at  $92,800  with  that  of  Dutra 
timated  at  $15,215,500.  The  work  cou;  neMio  lo  .•'Lsn .  .  .,  ♦  .  on  Schedlue  Three.  $29,500.  and  W. 
financed  -with  these  funds  include  hUMBOI.DT  CO.:  Salmon  Creek  to  J.  Tobin.  Oakland,  on  Schedule 
bridge  repair  and  painting,  slide  rua-ksport,  $165, oOO;  Trinidad  to  Mc-  Two.  $44,006.  The  total  of  these  is 
removal,   storm   damage   repair,   re-  Neal,  $125. OOO:  City  of  Eureka,  $60,000.  $166,306. 

oiling  of  roadway  surface  and  shoul-  KINGS  COUNTY:  Hanford  westerly  ^n^ineer  is  to  make  his 

ders    snow  removal   traffic  striping  $40,000:    1.5   miles  east  of  Hanford   to  The  city  engineer  is  to  make  nis 

aeis   snow  iemo\ai.  tiamc  strip  lis,  „nnfo,.d    jgo.ooo.  report   at   a   council   meeting   Mon- 

repainng  guard   rail   and   installing  inmuiu.   ^u^.^,/  h            „.„i„-,i, 

signs  and  signals.  (Continued  on  Page  6)  day  at  S  o  clock. 


PACIFIC    CONSTRUCTOR 


GEO.  PETERSEN 
LOW  BIDDER  ON 
HEALDSBURGJOB 

S!x     ProDosals     Received     For 

Construction     of     High 

School  Addition 

HEALDSBURG,  Jan.  10.— George 
Petersen.  1S41  Bancroft  avenue,  San 
Leandro.  toniglit  submitted  the  low 
bid  to  the  Healdsburg  board  of 
school  directors  at  $67,990  for  con- 
struction of  an  addition  to  the 
Healdsburg  high  school.  Six  bids 
were  received  and  were  taken  un- 
der advisement  by  the  board. 

Following  are  the  complete  total 
bids 

George  Petersen,  San  Leandro, 
$67,990. 

N.  H.  Sjoberg  &  Son,  San  Fran- 
cisco,  $75,574. 

William  Spivock,  San  Francisco, 
$75,773. 

Monson  Bros.,  San  Francisco, 
$75,950. 

Fred  H.  Betz,  Sacramento.  $76,- 
100. 

H.  E.  Vickroy,   Stockton,  $7S,930. 

The  contract  is  tor  construction 
of  a  one  and  two-story  steel  frame 
building  with  reinforced  concrete 
wall.  It  is  designed  by  Architect 
John    1.    Easterly,    Healdsburg. 


State  Public  Works 
Deputy  Named  for 
Southern  California 


Appointment  of  Justus  F.  Crae- 
nier,  newspaper  publisher  of  Orange 
as  assistant  d  i  r  e  c  t  e  r  of  public 
works  was  announced  yesterday  by 
State  Director  of  Public  Works 
Earl  Lef  Kelly. 

Mr.  Craemer  will  have  headquai 
ters  in  the  state  building,  Los  An- 
geles, and  supervise  the  state  pub- 
lic works  program  in  Southern  Cal- 
ifornia. 

In  announcing  the  appointment. 
Director  Kelly  said  Mr.  Craemer's 
position  would  correspond  to  that 
of  Edward  J.  Neron,  deputy  direc- 
tor with  headquarters  in  Sacra- 
mento. Salary  of  each  deputy  is 
$5000  a  year. 


SAN  MATEO  COUNTY 

OFFICIALS  NAMED 

U.  S.  Marshall,  former  state  high- 
way engineer,  has  been  appointed 
San  Mateo  county  engineer  to  suc- 
ceed James  S.  James,  incumbent, 
who  has  held  the  position  the  past 
tour  years.  Mr.  Marshall  has  been 
a  resident  of  Piedmont.  His  sal- 
ary will  be  $4S0O  a  year. 

Stanley  Kelly  of  Burlingame,  who 
has  been  police  .judge  in  that  city, 
has  been  appointed  purchasin.i< 
agent  at  $3500  salary  to  succeed 
Ernest  Werder.  R.  D.  Watson,  Jr., 
county  building  inspector,  will  con- 
tine  in  his  position  at  $3000  a  year. 

The  appointments  were  made  by 
the  county  board  of  supervision  on 
recommendation  of  County  E.-;ccu- 
tive  W^alter  T.  Kellogg. 


Plan   to  Advertise 
Bids  on  Berkeley 
Subway  this  Month 


A  contract  for  construction  of 
the  four-lane  subway  under  South- 
ern Pacific  tracks  at  Folger  avenue, 
Berkeley,  will  be  the  next  work  ad- 
vertised by  the  San  Francisco-Oak- 
land Bay  Bridge  Commission,  ac- 
cording to  Chief  Engineer  C.  H. 
Purcell.  The  structure  will  sepa- 
rate grades  of  the  railroad  and  the 
Berkeley  approach  to  the  bay  cross- 
ing. The  work  probably  will  be  ad- 
vertised this  month,  bids  being  re- 
ceived February  21. 

Estimated  principal  items  are  16,- 
000  yards  excavation,  5,700  yards  of 
concrete  and  500,000  pounds  rein- 
forcing steel. 

The  next  construction  on  the  1935 
schedule  for  advertising  is  the  traf- 
fic distribution  structure  at  the 
east  end  of  the  recently  completed 
fill  which  will  carry  bridge  traffic 
over  the  Southern  Pacific  and  Key 
system  tracks.  This  structure  will 
require  200,000  lineal  feet  timber 
pile;  26,000  yards  concrete;  3,000,- 
000  pounds  reinforcing  steel  and  2, 
500,000  pounds  of  structural  steel. 

It  is  expected  that  bids  v/ill  be 
received  about  March  1. 

The  administration  building  and 
toll  plaza,  which  will  be  located  on 
the  fill  at  the  east  end  of  *he  bridge^, 
should  be  advertised  for  bids  about 
April  1. 

The  bridge  lighting  and  other 
electrical  work  tor  navigation  and 
fog  signals  will  probably  be  adver- 
tised about  May  1. 

About  June  1  the  commission 
plans  to  advertise  the  overhead 
structure  extending  from  the  east 
end  of  the  distribution  structure  to 
3Sth   and    Market   Streets. 

These  contracts  will  complete  the 
vehicular  portion  of  the  bridge  ex- 
cept for  the  paving  of  the  recently 
completed  fill  along  the  Key  Route 
Mole  and  extending  north  to  Ashby 
Avenue,  and  the  paving  of  the  Cy- 
press Street  branch,  and  a  short 
strip  of  paving  from  the  east  end 
of  the  Folger  Avenue  subway  to 
Ninth  and  Ashby  in  Berkeley.  Bids 
for  this  paving  will  probably  be 
called  for  about  the  first  of  the 
year,  so  that  it  may  be  completed 
in  time  for  the  bridge  opening,  now 
scheduled  in  September,  1936. 

Due  to  uncertainty  over  the  final 
ariangement  of  interurban  lines 
and  terminal  facilities  in  San  Fran- 
cisco the  commission  has  not  se' 
a  date  for  receiving  figures  on  this 
portion  of  the  construction.  How 
ever,  it  is  hoped  to  have  plans 
ready  for  contract  by  July  1,  leav- 
ing about  15  months  for  comple 
tion  in  order  to  coincide  with  the 
scheduled  opening  of  the  bridge  to 
vehicular  traffic  in  September,  1936. 


DeLUCA  &  SON 
LOW  BIDDER  ON 
VISITACION  WORK 


Figures  On   Revised   Specifica- 
tions Bring  PWA  School 
Cost  Near  Estimate 


Production  of  malleable  castings 
during  the  first  eleven  months  of 
1934  totaled  336,712  net  tons,  as 
compared  with  246,768  net  tons  dur- 
ing the  corresponding  period  in 
1933,  according  to  statistics  com- 
piled  by  the  Bureau  of  the  Census. 


DeLuca  &  Son,  Inc.,  at  $135,84.S 
yesterday  submitted  the  low  bid 
for  construction  of  the  Visitacion 
Valley  School  under  specifications 
which  were  revised  to  reduce  the 
cost  after  bids  opened  December 
6  were  found  to  be  in  excess  of 
available  money. 

On  the  basis  of  bids  received  yes- 
terday the  building  will  cost  $162,- 
096  complete.  Low  bid  on  the  me- 
chanical and  plumbing  work  was 
offered  by  M.  J.  Reeves  Heating  Co. 
at  $17,850  and  Central  Electric  Co. 
was  low  bidder  for  the  second  time 
on  the  electrical  at  $8398. 

Bids  were  for  completion  of  the 
reinforced  concrete  academic  unit 
of  17  rooms  and  library  Reduction 
in  the  cost  was  effected  by  elim- 
ination of  the  detached  auditorium 
and  general  activities  room  and 
kindergarten  which  were  included 
in  the  first  proposal.  Frank  J.  Rail- 
!y  submitted  the  low  bid  at  $181,- 
231  for  the  general  contract  at  the 
first  opening.  He  offered  to  deduct 
$23,000  on  the  alternate  for  omit- 
ting the  auditorium. 

The  new  bids  will  still  exceed 
the  Department  of  Public  Works 
allotment  for  the  unit  by  about 
$3,000. 

The  Visitacion  Valley  school  is 
the  third  of  the  buildings  contem- 
plated in  the  $3,000,000  PWA  pro- 
gram on  which  bids  have  been  re- 
ceived. It  is  to  be  located  on 
.  Schwerin  street,  between  Visita- 
cion and  Leiand  streets.  The  unit 
was  designed  by  Architects  Hyman 
&  Appleton  and  G.  Albert  Lans- 
burgh.  Leiand  &  Haley  are  con- 
sulting mechanical  engineers  and 
K.  Theill,  structural  engineer. 

General  Contract 
Complete  total  bids   on  the  gen- 
eral contract  follow: 

DeLura   &    Son.    Inc $135,848 

Anderson    &    Ringrose 140,000 

O.   Monson  142,410 

William    Spivock   142,469 

MacDonald   &    Kahn   143,341 

Leo   Epp  144,677 

K.    E.    Parker   144.835 

Frank  J.    Reilly  146,431 

Mechanical   and   Plumbing 

Following  are  the  complete  total 
bids  on  mechanical  and  plumbing 
contract: 

M.  J.    Reeves  Heating  Co $17,850 

Scott  Company   18,666 

Anderson   &   Rowe  18,808 

M.    Desiano    18,921 

Skelly  &   Kohler  18,992 

James    A.    Nelson,    Inc 19,260 

Eleclrical' 

Following  are  the  bids  received 
on  the  electrical  contract: 

Central    Electric    Company $8,398 

Strom    &   Smith 8,570 

H.  C  .Reid  &  Co 8,650 

Chas.    A.    Langlais 8,655 

Delatour    Electric    Co 8,821 


PACIFIC    C  O  N  S  I  R  U  C  'I  O  H 


Annua!  Review  Shows  Building  Contracts 

At  Record  Low  Throughout  West  in  1934 


Comparison  of  monthly  total  building  permits  issued  in  principal 
cities  of  seven  Pacific  Coast  states  in  the  calendar  year  1934,  shows 
an  upward  trend  in  number  of  permits  for  the  last  five  months  but  no 
significant  change  in  the  estimated  expenditure.  Throughout  the  west 
building  remained  at  the  lowest  levels  of  the  depression  period,  the 
figures   indicate. 

Till'    survey    covers    G5    citlpH    in  

Ciililiiinia.  permits  l»8iie(l  l)y  cmin 
ty  ImllilliiK  ilopnrtnipiils  in  Los  An- 
Kcles  anil  San  Matpo  lor  (lie  imin 
corporaled  areas,  and  24  cilles  in 
live  other  western  stales.  Totals 
are  for  more  than  70,000  jobs  and 
exceed  $65,000,000  in  value.  Inconi 
plete  monthly  liRures  for  some  o( 
the  smaller  cities  make  It  impos 
ible  to  Rive  an  exact  total  lor  the 
entire  area.  However,  the  items 
omitted  represent  a  very  small  pro- 
portion of  the  total. 


Results  of  the  Federal  Housing 
Administration  campaigns  in  stim- 
ulating small  repair  and  alteration 
work  are  evident  in  August  and  he 
come  of  increasing  importance  in 
the  succeeding  months  of  the  year, 
as  shown  by  the  number  of  per- 
mits issued.  October  was  the  larg- 
est month  of  the  year  in  value  of 
work  contracted,  but  the  increase 
over  other  months  is  due  almost 
wholly  to  letting  of  large  public 
works  contracts  in  San  Francisco 
and  Los  Angeles.  The  next  high- 
est month  total  of  the  year  was 
March.  The  gain  in  that  month 
was  due  to  letting  of  a  $1,000,000 
grain  elevator  contract  at  Vancou- 
ver,  Washington. 

Tables  below  show  the  compara- 
tive permit  figures  for  the  year  in 
California  and  for  all  states: 


CALIFORNIA     PERMIT     TOTALS 

.Inniiary    4698  $3,681,256 

I'diniiiry  4115  4.f.5S,v/ij 

.March     4834  5,424,t)i9 

.\pril    4384  4,219.081 

.M:iy     4597  4  3.59,298 

June     4385  4,368.285 

July     ...4285  4,523,630 

August     ...- 5146  4.650,178 

September    5862  4,580,390 

October   7361  7,644.288 

November   5772  4,887,827 

December    4S!iii  4, 966. tor. 

COAST    PERIV1IT    TOTALS    (7   States) 

January     _...5447  $4,434,236 

February    5122  5.442,120 

March     5490  6.732,727 

April     5729  5.068.765 

May    5481  5,775,565 

June    5691  5,203.830 

July   5523  5.130,440 

Augu.st     6734  5,307,474 

September    7490  5,454,163 

October     9173  8,607,019 

November     6891  5,681,180 

December  5913  5,709,858 

Los  Angeles  again  led  all  cities 
in  total  building,  reporting  $14,591,- 
595  for  the  year,  below  the  1933  to- 
tal, however,  which  was  $15,283,216. 

San  Francisco  with  record  low 
permits  at  $7,309,635  was  tar  be- 
hind 1933  total  of  $11,175,645. 


WAGE  DECISION 

VOIDS  AWARDS 

A  supreme  court  decision  up 
holding  the  application  of  state 
prevailing  wage  rates  on  high- 
way construction  done  by  mu 
nicipalities  with  state  funds  has 
invalidated  five  contracts  let  by 
the  city  of  Los  Angeles  aggre 
gating  $934,000.  The  Los  Ange 
les  Board  of  Public  Works  will 
readvertise  the  work  shortly  un- 
der  new  specifications  Follow- 
ing  are    the   contracts   involved: 

Person  &  Thiele,  construction 
of  San  Fernando  road  bridge, 
$33,387,  and  Gaffey  street  bridg. 
es,  $152,492:  Jahn  &  Bressi,  con- 
struction of  Figueroa  street  tun- 
nel, $388,560;  Southern  Califor- 
nia  Roads  Co.,  improvement  of 
Sepulveda  boulevard  between 
National  and  Venice  boulevards 
$86,732,  and  Sepulveda  boule- 
vard between  Beverly  boulevard 
and  Wilshire  boulevard,  $273,- 
499. 

All  of  the  contracts  were 
awarded  in  May  and  June  of 
last  year. 


Shipments  of  hand  fire  extin- 
guishers numbered  244.611  during 
the  first  11  months  last  year,  as 
compared  with  185,835  during  the 
corresponding  period  in  1933,  the 
Bureau  of  the  Census  reports. 

Oakland,  which  ranked  in  third 
place  with  $2,802,134  showed  a 
slight  increase  over  r933  total  of 
$2,050,416.  That  city  was  in  filth 
place  among  municipalities  report- 
ing in  1933. 

San  Diego  rose  from  eighth  posi- 
tion in  1933  to  fifth  in  1934  with 
.'i>2.5o5,714  reported.  An  increase 
was  shown  in  the  latter  months  of 
the  year  due  in  part  to  letting  o»' 
contracts    on    exposition    buildings. 

Portland,  which  last  year  was  in 
fourth  position  had  dropped  to  sixth 
place,  although  the  total  work  re- 
ported was  nearlv  equal  to  that  of 
1933. 

Long  Beach,  which  in  1933  stood 
third  in  the  list  due  to  extensive 
earthquake  damage  reconstruction 
was  in  fourth  place  and  reported  a 
total  of  $2,629,670,  less  than  half 
that  of  the  previous  year. 

Seattle  was  seventh  in  rank  and 
other  major  cities  appear  in  the  fol- 
lowing order,  Beverly  Hills.  Pasa- 
dena. Stockton  and  San  Jose. 


$530,000  MARINA 
SCHOOL  CONTRACT 
BIDS  FEBRUARY  20 

Department  Advertised  Second 

Largest  Unit  of  PWA 

Program 


Mld.M  ff>r  the  Initial  contract  on 
construction  of  Marina  .Junior  High 
School  will  be  received  February 
20,  Director  of  Public  Works  Wm. 
II.  Worden  announced  yesterday. 
Kstlmates  on  the  portion  of  the 
plant  for  which  bids  are  to  be  tak- 
en total  $530,000.  It  Is  the  second 
largest  unit  of  the  $3,000,000  PWA 
school  building  program  now  un- 
derway in  San  Francisco. 

The  building  is  to  be  located  on 
Fillmore  street  between  Bay  and 
Chestnut.  It  will  consit  of  a  three- 
story  reinforced  concrete  academic 
unit  of  45  rooms  and  steel  frame 
gymnasium.  Auditorium  and  shop 
liuiidings  are  to  be  added  but  are 
not  included  in  the  present  con- 
tract. 

The  department  of  public  works 
estimates  are  $425,000  for  the  gen- 
eral contract:  $65,000  for  mechani- 
cal and  plumbing:  $40,000  for  elec- 
trical. 3ids  will  be  received  for 
the  three  contracts  separately  and 
for  a  single  contract  including  gen- 
eral, mechanical  and  electrical. 
Plans  are  available  from  City  Ar 
chitect  C.  H.  Sawyer  on  deposit 
of  $50  for  the  general  and  $25  for 
each  of  the  segregations. 

The  marina  unit  was  designed  by 
Architects  George  Kelham  and  W. 
P.  Day  with  Leland  and  Haley  as 
consulting  mechanical  engineers. 


PWA  Exception  on 
Mad  River  Work 
Asked  by  Eureka 


Eureka  city  council  is  making  ap- 
plication to  the  Federal  Public 
Works  Administration  for  permis- 
sion to  specify  a  130-hour  month 
for  labor  on  the  Mad  River  water 
supply  project  on  which  contracts 
will  be  advertised  shortly. 

The  application  is  made  in  con- 
formity with  the  PWA  regulation 
permitting  deviaton  from  the  usual 
30-hour  week  requirement  when  the 
project  is  located  at  an  isolated 
point  where  the  labor  supply  is 
limited.  Plans  for  the  project  are 
nearly  complete  and  it  is  expected 
the  council  will  authorize  a  call 
for  bid  this  month.  Clyde  C.  Ken- 
nedy, Call  Building,  San  Francisco, 
is  consulting  engineer  in  charge. 

The  woik  will  involve  construc- 
tion of  a  reinforced  concrete  dam 
on  Mad  River  and  about  20  miles 
of  conduit  to  the  city  of  Eureka 
There  is  $1,234,000  available,  a  por- 
tion of  which  is  a  PWA  grant. 


PACIFIC    CONSTRUCTOR 


HIGHWAY  BUDGET 

( Continued  from  Page  3) 
LAKE    COUNTY:     Upper     Lake     lo 
r.asmussen  Ranch.  $68,000. 

L.\SSEN  COUNTY:  Fall  River  Mills 
to  Hillside.  $67,500  (Shasta  and  Las- 
sen). 

MADERA  COUNTY:  Iv  e  1  s  li  a  w  ti 
Coarsegold.  $230,000. 

MARIN  COUNTY:  Waldn  to  Golden 
Gate  Bridge.  $1,000,000:  through  San 
Rafael.  $200,000. 

MENDOCINO  COUNTY:  Outlet  tc. 
Ryan  Greek,  $196,000;  Eleven  Oaks  Rd. 
to  Willits.  $60,000;  Clow  Creek  and 
Oaks  line  change,   $43,000. 

MODOC  COUNTY':  Alturas  to  Cedar- 
ville   (portions)    $75,000. 

MONTEREY-  COUNTY':  Bradley  to 
six  miles  south  of  San  .\rdf>.  Harnes 
Creek,  $335,000;  Soledad  to  Gonzales, 
$138,000;  Thompson  Gulch,  $27,000; 
Southern  Pacific  grade  separation  in 
Salinas,  $260,000:  Lewis  Creek  to 
Priest  Valley.  $30,000;  Partington's 
Canyon  to  Post's  Summit,  $622,000; 
Torre  Canyon,  $67,000;  Post's  Sumnrt 
to  Big  Sur,  $78,000;  Convict  Gulch, 
$27,000;  Moleras  Ranch  to  1.6  miles 
southerly,  $81,000. 

NAPA  COUNTY:  Sears  Point  Road. 
S41.S00;  one  mile  north  of  Carquinez 
Bridge  to  Vallejo-Benicia  road.  $75.- 
000;  Vallejo-Benicia  Road  to  Cordelia. 
$330,000    (Solano  and   Napa). 

NEVADA  COUNTY:  Floriston  to 
State  Line.  $50,000  (Nevada  and  Si- 
erra). 

PLUMAS  COUNTY:  .Tarboe  Gap  to 
Keddie  (portions),  $117,000  (Butte  and 
P'umas):  Storrie  to  Belden.  .«155.000; 
Jarboe  Gap  to  Rock  Creek  (portions), 
$.'20,000    (Butte  and   Plumas). 

SACRAMENTO  COUNTY:  Isleton  to 
Sacramento,  $80,000;  Sacramento  to 
American  River,  $50,000. 

SAN  FRANCISCO  COUNTY:  San 
Francisco  to  Oakland.  $3,300,000  (San 
Francisco   and   Alameda). 

SAN  BENITO  COUNTi':  Pinnacles 
Park   to  HoUister  (portions)   $100,000. 

SAN  JOAQUIN  COUNTY:  Potato 
Slough  Bridge  and  approaches  w«5t  of 
Terminous,   $150,000. 

SANTA  CL.\RA  COUNTY:  Santa 
Clara-AIviso  Road  to  San  Jose.  Guad- 
alupe River.  $425,000. 

SANTA  CRUZ  COUNTY  :  S  c  o  t  t  s 
Valley  to  one  mile  north  of  Santa  Cruz 
$220,000. 

SHASTA  COUNTY:  Fall  River  Mills 
to  Hillside.  $67,500;  (Shasta  &  Lassen) 
China  Gulch  and  OIney  Creek  bridges 
and  approaches.  $52,000;  Near  Old 
Shasta  to  Redding.  $130,000;  1.5  miles 
east  of  Bella  Vista  to  Diddy  Hill  (por- 
tions) $130,000. 

SIERRA  COUNTY:  Floriston  to  the 
State  Line,  $50,000  (Nevada  and  Si- 
erra). 

SISKIYOU  COUNTY:  Klamath  Riv- 
er  road    (portions)    $100,000. 

SOLANO  COUNTY:  Vallejo-Benicia 
Road  to  Cordelia.  $330,000  (Solano  and 
Napa);  3.5  miles  north  of  Fairfield  to 
0.6  mile  south  of  Vacavill.=.  Alamo 
Creek,  $200,000;  in  city  of  Benicia. 
$10,000. 


SONOMA    COUNTY:    Cotat 
bastopol,   $75,000. 


to    Se- 


STA.XISLAI'S  ClJlTNTY:  TuiincU  lo 
Ksniar.  $50,000. 

SUTTER  COUNTY:  In  Yuba  City, 
$25,000. 

TEHAMA  COUNTY:  Route  3  to  1..'. 
miles  east  of  Dales,  $175,000;  South.-rn 
boundary  to  Red  Bluff  (portions)  $100- 
000. 

TRINITY  COUNTY:  Trinity  River 
Road   (portions)    $100,000. 

TUOLUMNE  COUNTY:  Sullivan 
Creek   to   Pooley's    (portions)    $100,000. 

Y'OLO  COUNTY:  Dunnigan  to  Ar- 
buckle,  $180,000,  ft'olo  and  Colusa; ; 
East  end  of  Causeway  to  M  Street 
subway,   $170,000. 

YUBA  COUNTY:  Morrison's  Cross- 
ing to  Marysville,  $235,000;  Downic- 
ville   Road    (portions)    $75,000. 

PRISON   LABOR   CAMPS:    .^78.0011. 


SOUTHERN   CALIFORNIA 

IMPERIAL  COUNTY:  3  miles  west 
of  Westmoreland  to  Trifolium  Can  il 
$48,000;  Holtville  to  Brawley  (portions 
and  Alamo  River  bridge)  $104,000;  Ca- 
Ifcxico  to  Highline  Canal,  Alamo  Riv- 
er and  Highline  Canal,  $100,000;  Braw- 
ley to  Calipatria  (portions),  $75,000; 
East  Herber  to  East  Brawley  (por- 
tions),   $50,000. 

INYO  COUNTY:  Big  Pine  to  Keougli 
Hot  Springs.  $150,000;  Vicinity  Evans 
Ranch,  $16,000;  Death  Valley  Junc- 
tion to  State  Line,  $9,000;  6  miles  west 
of  Darwin  to  Panamint  Sink,  $25,000; 
Eischbaum  Toll  Road,  $18,900;  Lake 
Sabarina  to  Bishop,  $20,000;  Route  23 
to  20  miles  north,  $38,000  (Inyo  and 
Mono). 

KERN  COUNTY:  Los  Angeles  Co. 
line  to  Fort  Tejon,  $400,000;  Famosa 
grade  separation  and  approaches.  $145- 
000;  Mojave  to  10  miles  north,  $15.- 
000;  Seivert  to  Bear  Mountain  Ranch. 
$45,000;  Tehachapi  to  Mojave  (por- 
tions), $125,000;  4  miles  south  of  Shat- 
ter northerly  2.5  miles.  $75,000;  Kern 
River  bridge  and  approaches,  $75,000; 
3  bridges.  Oak  Street  Route,  $30,000; 
3  bridges,  east  of  McKittrick  and  of 
Junction  Route  139,  $32,000;  Seals  lo 
Randsburg,  $8,000;  Weldon  to  Onyz 
(portions)  $8,000;  8  miles  west  P'ree- 
man  to  18  miles  east,   $22,500. 

LOS  ANGELES  COUNTY:  Verduga 
Road  to  Flintridge  Country  Club. 
$150,000;  Newhall  Tunnel.  $"l00.00n: 
Calabasas  to  Conejo  Grade.  $200,000 
(Los  Angeles  and  Ventura):  Scoville 
Ave.  to  Big  Tujunga  Wash,  $85,000: 
Big  Tujunga  Wash,  north  and  south 
channels,  $90,000;  Lancaster  to  north 
boundary,  $50,000;  Encinal  Canyon  to 
Little  Sycamore,  $268,000  (Los  Ange- 
les and  Ventura);  Arroyo  Setiuit  and 
Little  Sycamore  Creeks.  $22,000.  (Los 
Angeles  and  Ventura)  .Santa  Fe  Rail- 
road yards,  grade  separation  in  Wil- 
mington. $475,000;  Tujunga  Wash. 
$225,000;  Truman  Street  through  San 
Fernando,  $92,000;  State  Street,  Lime 
Street  to  Stanley  Ave.,  $50,000;  Rts. 
2,  4  and  60  in  city.  $132,000;  Rio  Hondo 
$135,000;  Union  Pacific  Subway  at  Tel- 
egraph Road.  $5,000;  Cerritos  Avenue. 
Los  Angeles  Street  to  Artesia  Street. 
$75,000;  San  Gabriel  River,  $70,000; 
Red  Box  to  Mt.  Islip  (portions)  $300.- 
liOO;  Sepulveda  Blvd..  Culver  City  to 
Centinella  Ave..  $85,000;  Route  170  to 
Route  171,  through  Santa  Fe  Springs, 
$100,000;  Coldbrook  Camp  to  Ranger 
Station,  $40,000-  Glendora  Ave.  over 
Walnut  Crefk.  '$10,000;  Los  Angeles 
River  on  \tlantic  Blvd..  $135,000; 
Rosemead  Ave..  Whittier  Blvd.  to 
Foothill  Blvd.  (portions)  Rio  Hondo 
River.    $350,000;    Third    Street    at    city 


limits  to  Sar.  Gabriel  Blvd..  $440,000; 
Sepulveda  Blva  (portions)  $250,000: 
Santa  Monica  Blvd..  Beverly  Hills  to 
Seward,  $200,000;  Santa  Monica  Blvd., 
Heath  to  Sepulveda,  $350,000;  Fig- 
ueroa  Street  (portions)  $481,930;  4th 
Street.  Indiana  to  Fresno.  $50,000;  10th 
Street   (portions)    $250,000. 

MONO  COUNTY:  2.2  miles  south  of 
Rush  Creek  to  2.7  miles  south  of  Mono 
Inn.  $125,000;  4  miles  to  1.3  mii.^a  south 
of  Coleville,  $34,000;  Conway  Summit 
to  Bodie  Rd..  $53,500;  Mattly  Ranch  to 
Leevining.  $10,000;  Bridg«port  to  3 
miles  east  of  Walker  River  Dam,  $15.- 
000;  Route  23  to  Tioga  Summit  (por- 
tions) $15,000;  Route  23  to  Sonora  Sum- 
mit (portions)  $13,000;  near  Coleville 
to  State  Line,  $15,000;  Rute  23  to  20 
miles  north,   $38,000   (Inyo  and  Mono). 

ORANGE  COUNTY:  Seal  Beach  to 
Huntington  Beach,  $54,000;  Hunting- 
ton Beach  to  Newport  Beach,  $38,000: 
Carolina  Ave.  to  Y'erba  Linda  Pacific 
Electric  grade  separation.  $110,000; 
Manchester  Ave.,  Anaheim  to  Mira- 
flores,  $48,000;  Santa  Ana  Canyon  Rd., 
Gypsum  Creek  to  county  line,  $150,- 
000;  Southeast  of  Placentla,  $36,000; 
Santa  Ana  River,  $42,000;  Santa  Ana 
River,   Bolsa  Ave.,    $42,000. 

RIVERSIDE  COUNTY:  North  boun- 
dary to  west  limits  of  Beaumont.  $77,- 
000;  Ontario  to  Riverside,  $40,000  (San 
Bernardino  and  Riverside) ;  County 
line  to  Avenue  62,  $78,000;  Box  Springs 
to  Theodore  Street,  $167,000;  Beau- 
mont to  Bad  Lands,  grade  separation, 
S73,000;  Junction  Routes  194  and  19 
to  new  cunnection,  $39,000;  Santa  Ana 
River  (I'rado)  $21,000;  San  Jacinto 
River  at  Elsinore,  $25,000;  Temecula 
Creek  bridge  mile  post  72.3.  $10,000; 
Ehrenberg  bridge,  $50,850;  Mecca  to 
Route  24  (portions)  $25,000;  10  miles 
west  of  Indio  to  Indio,  $140,000;  Palo 
Verde  to  Route  64,   $50,000. 

SAN  BERNARDINO  COUNTY:  On- 
tario to  Riverside.  ^40,000  (San  Ber- 
nardino and  Riverside) ;  Santa  Ana 
River  to  Redlands  Mission  Storm 
Drain,  $111,000;  In  Barstow,  $35,000; 
Ludlow  to  20  miles  east  of  Amboy 
(portions)  $20,000;  East  limits  of  Col- 
ton  to  Waterman  Ave.,  Santa  Ana 
River,  $330,000;  Indian  Creek  Wash, 
$10,000;  Dip  on  Verdemont  Cutoff,  $10- 
000;  Pomona  (Garey  Ave.)  to  Merril 
Ave.,  $66,000;  Route  43  to  north  of  Ar- 
rowhead Dam  (portions)  $75,000;  Mt. 
Anderson   to  Camp  Seeley.   $40,000. 

SAN  DIEGO  COUNTY:  Del  Mar  to 
Encinitas,  Del  Mar  grade  separation, 
$272,000;  Oceanside  to  Las  Flores  un- 
derpass, $444,000;  El  Cajon  Avenue. 
$200,000;  Lake  Hodges  to  Escondido. 
$85,000:'  San  Vicente  Creek,  $23,000; 
Pauma  Creek  and  approaches,   $20,000 

SAN  LUIS  OBISPO  COUNTY:  Cho- 
lame  to  Kern  County  line,  $217,000; 
Cholame  Creek,   $23,000. 

SANTA  BARBAR.\  COUNTY:  Ta- 
jiguas  Creek  to  Arroyo  Grande  and 
Arroyo  Hondo  to  IVi  miles  west,  $137.- 
000;  Arroyo  Quemado  to  Arroyo  Hon 
do,  $66,000;  one  mile  north  of  Rincon 
Creek  to  Carpinteria.  $S5.000;  Carpin- 
teria,  Creek,  $40,000;  Richfield  tower 
to  Santa  Maria  River,  $65  000;  Santa- 
Barbara  Ave.  to  Los  Olives  and  Ala*- 
mo  Pintado  Creek,   $141,000. 

TULAKli  COUNTY:  Yokohl  to  Lem.- 
on  Cove,  $150,000;  1  mile  south  to  1 
mile  north    of   Lindsey,    $150,000. 

VENTtlRA  COUNTY:  Conoj.T  Grade 
Conojo  Creek.  $550,000;  Big  Sycamore 
line  change  and  bridge.  $150,000;  Ox- 
nard  to  Hueneme  Road.  $73,000;  San 
Antonio  Creek  bridge  and  approaches. 
$35,000;  Camarilla  to  Oxnard  (por- 
tions), $100,000;  Sespe  Ranch  to  Fill- 
more and  at  Piru,  $180,000;  Somis  to 
Saticoy,   $53,000. 


I'ACIFIC    CONSTRUCTOR 


PERMITS  AMD  eOMTRACTS 


SAN   PRANCI 

ISCO  COUNTY 
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(II)      W    27th    AVI':,     mn    .•nul    12.-.    fe.l 

N    I.awlon:    Iwn    l-story   and    lia.se- 

meiil    frame   dwell  nns- 
owner    and     Hiillder— Standard     Huild- 

Inc  i-i...   l.-.nii  Jiidih  Slre.-t. 
Areliiticl      Ni.t    Civni.  $3000   each 


AI.TICUATIONS 

(12)     NO.    Sn3    MAHKIOT     ST.        AU^r 

.store. 
Owner  —  Leed    Shoe   Co.,    877    Mai!iet 

St.,  San  Francisco. 
Architect— Not    IJivcn.  $2000 


AI^TERATIONS 

(13)     NO.    3456    JACKSON    ST.      Altei 

dwelling. 
Owner — Mrs.    Martin    Meyer,    %    Ccu- 

tractor. 
Architect— Farr  &  Ward,   68   Po.=it  S.. 

San    Francisco. 
Contractor  —  A.    F.    Mattock   Co..    212 

Clara    St.,    San    F-ancisco.        $4000 


SllKD 

(M)  NO.  2601  NIOWHALI^  STRKET 
(rear).      One-.story   frame   shed. 

Owner — General  Brewing  Corp..  2bu 
Newhall  St.,   San   Francisco. 

Architect— F.  H.  Meyer,  525  MaUcet 
St..  San  Francisco. 

Contractor  —  Cahill  Bros.,  206  San- 
some  St.,  San  Francisco.  SlOl'O 


ALTERATIONS 

(ir.)     NO.  55  WASHINGTON  STUKl^T 

Alter  general  produce  building. 
Owner  —  Tocchini    &    Dianda,    101-111 

Washington    St.,    S-an    Francia^'O. 
Architect— Not    Given.  JIDTS 


SILO 

(16)  NO.  2625  SIXTEENTH  STREET 
Steel    lime    silo. 

Owner  —  Golden   Gate   Atlas   Material 

Co.,    Premises. 
Architect- Not    Given.  $1000 

inVELLING 

(17)  W  THIRTY-THIRD  AVE  150  N 
KirUham  St.  One-story  and  base- 
ment  flame  dwilling. 

Owner  —  C.    T.    Lindsay,    140    Duboce 

Ave.,   San  F*ranclsco. 
Architect— Not  Given.  $3000 


ALTERATIONS 

(18)     NO.   101  SE.\  CLIFF  AVE.  Alter 

dwelling. 
Owner — Frank  L.  Jcddis,   Premises. 
Architect— Not   Given. 
Contractor — Jacks    &    Irvine.    74    New 

Montg.-.mery  St..  S.  F.  $2000 


ALTERATIONS 

(19)  N  BROADWAY  72  W  Octavia 
St.      Alter   dwelling. 

Owner— W.  B.  Bosley,  1904  Broadway 
San    Francisco. 

Architect— Edv.-ard  Seely.  255  Califor- 
nia St.,  San  Francisco. 

Contractor — L.  A.  Hinson,  756  4th 
Ave.,  San  Francisco.  $2000 


ALTRRATIONH 

(20)     NO.     2141    srTTEIt 

npnrlnientH. 
Owner  —  Leep    &    Khiilz, 

Hunk   f.klK.,  San  Fran 
Arttaltcct— I'7dwnrd     Seely* 

fornla   St.,    S.    1" 


H'l 


Alti 


718    Liberty 
:!liico. 

25G     Call- 
$3000 


IIESTAURANT 

(21)     K  MISSION  200  S  PERSIA  AVE. 

One-story    frame    restaurant. 
Owner— Jack    Balovlch,   491    Edinburgh 

St.,   San   Francisco. 
Architect— Not  Given.  $2000 


DWELLING 

(22)  W  TOCOLOMA  ST.  341  N  Blan- 
ken  St.  One-story  and  basement 
frame    dwelling. 

Owner— William  H.  Grahn,  2965  Mis- 
sion St.,   San  Francisco. 

Architect- Not    Given. 

Contractor— William  H.  Grahji,  2965 
Mission  St.,  San  Francisco.     $2800 


ALAMEDA    COUNTY 


1.     Owner 
Scammell 
White 
Booker 

Pleitner 

Hlller 

City 

East 

City 

Johnson 

Schwegler 

McDonald 


nntractor 

Owner 

Owner 

Rich 

Watson 

rederborg 

Port 

Owner 

Port 

Owner 

Walker 

King 


Amt. 
4500 
6000 
1323 

SIO'i 
1100 
43110 

30(1(10 
2800 
4500 

10000 
1500 


DWELLING 

(.'.)  NO.  3721  ELSTON  AVE.,  OAK- 
LAND. One-story  6-room  dwell- 
ing. 

Owner— J.  W.  Scammell,  424  Scenic 
Av".,    Piedmont. 

Architect— Not    Given.  $4500 


DWELLING 

(6)  NO.  1S66  LEIMERT  BLVD..  OAK- 
LAND.     Two-story    6-room    dwlg. 

Owner— W.  W.  White,  37SS  Lake- 
shore  Ave.,   Oakland. 

Architect— Not  Given.  $6000 


ALTERATIONS 

(7)  No.  454  THORTY-&EVENTH  ST. 
OAKLAND.  Alterations  and  ad- 
dition. 

Owner — Herbert  T.   Booker,   Premises. 

Architect— Not  Given. 

Contractor— Jas.  L.  Rich,  556  37th  St. 
Oakland.  $1323 

DWELLING 

(.si  3523  HARPER  AVE.XUE,  OAK- 
LAND; one-story  5-rooni  dwell- 
ing. 

(.nvncr— H.  A.  Pleitner.  4021  East  14ih 
Street,  Oakland. 

Architect — Not  Given. 

Contractor- Wm.  Watson.  4750  Mel- 
don    .\ve.,    Oakland.  $3100 


DARN 

(9l  275  Tl'NNEL  ROAD,  OAKLAND; 
one-story  barn. 

I  uviier  — Stanley  Hiller.  2S47  Russell 
Street.   Berkeley. 

Architect — Not   Given. 

Contractor — A.  Cederborg.  1455  Excel- 
sior Ave.,  Oakland.  $1100 


ADDITION 

(10)       OAKLAND    Municipal     Airport; 

addition   to   hangar. 
Owner— City  of  Oakland,    premises. 
.Architect — Not  Given. 
Contractor  —  Port    of    Oakland,    Grov» 

St.,    Pier.  $4300 


ALTEIIATION.S    *     ADDITION 

(II)  512  16th  STREET.  OAKLAND: 
atleriLtlonH   and  addition. 

Owner  and  Contractor- Ea«t  Bay  Mu- 
nicipal Utlllly  DiKt..  512  16th  HI.. 
Oakland. 

Architect— Not   Given.  $30.0<K> 


ALTERATIONS 

(12)  FOfiT  r)F  WEFl.'^TER  STItFIKT. 
OAKLAND;    alteratlonn. 

riwnir — City   of  Oakland,    premlnex. 
Archll.-ct— Not  Given. 
Contractor  —  Port    of    Oakinnd.    firov.- 
Street  Pier.  $2.1100 

DWELLING 

(13)  NO.  4254  DETROIT  AVKn^UE. 
OAKLAND.  One-story  6-room 
dwelling. 

Owner  —  O.    W.    Johnson.    4237    Atlas 

Ave..   Oakland. 
Architect— Not   Given.  $4500 


DWELLING 

(14)  NO.  1730  ARCH  ST..  BERKE- 
LEY. Three-story  12-room  frame 
dwelling  and   garage. 

(.iwner — K.  G.  Schwegler.  1203  Walnut 
St..  Oakland. 

Architect— F.  T.  Confer,  2812  Eussell 
St..  San  Francisco. 

Contractor— J.  M.  Walker,  1709  Grove 
St.,    Berkeley.  $10,000 


ADDITION 

(15)  NO.  3063  ADELINE  ST.,  BER- 
KELEY.    Additions. 

Owner — Geo.     R.    McDonald,     Prem. 

Architect— Not  Given. 

Contractor— Geo.  F.  King.  2522  Col- 
lege A\e..   Berkeley.  $1500 


BUILDING  CONTRACTS 

SAN      FRANCISCO     COUNTY 


No.     Owner 

2  Caswell 

3  Same 

4  Same 

5  Same 

6  Same 

7  Same 

8  Same 

9  Same 

10  Same 

11  Associated 
11  Ncustadter 
13  Bosley 


Contractor 

Raphael 

Star 

Alta 

Higgin 

Pinkerton 

Fuller 

Fire 

Knowles 

Automatic 

Bauer 

Steur 

Hinson 


Ant. 
4671 
2418 
1374 
4257 
4671 
1199 
1780 
5315 
7425 
4762 
3000 
2289 


FACTORY- 

(2)  NE  HARRISON  AND  HAW- 
thorne  Sts.  Painting  for  four- 
story    reinforced    concrete   factor)'. 

Owner— George  W.  Caswell  Co..  Sec- 
ond and   Harrison   9ts..   S.    F. 

Architect— Masten.  Hurd  &  Roeth,  233 
Post  St.,   San  Francisco. 

Contractor— Raphael  Co..  270  Tehama 
St..    San   Francisco. 

Filed  Dec.  27.  '34.     Dated  Dec.   20.  '34. 

On   1st  of  each  month 75% 

Usual   35   days 25% 

TOTAL  COST.  $4671 

Bond.    $2335.      Surety,    Fidelity   &   De- 

))osit    Co.    of    Maryland.      Limit,    time 

set    by    architect.   Forfeit,    none.  Plans 

and  specifications  filed. 


(3)     CAST   AND  WROUGHT  METAL, 

work   on   above. 
Contractor  —  Star     Ornamental     Iron 

Works.    1271   Folsom   St..   9.   F. 
Filed  Dec.  27.  '34.     Dated  Dec.  20.  *34. 

Payments  same  as  above 

TOTAL  COST.  $2418 
Bond.  $1209.  Surety.  U.  S.  Fidelity  & 
Guaranty  Co.  Limit.  90  calendar  days 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


PACIFIC    CONSTRUCTOR 


(4)  COMPOSITION     ROOFING     AND 
sheet    metal    flashing   on    above. 

Contractor— Alta   Roofing   Co..   976   In- 
diana St.,  San  Francisco. 
Filed  Dec.  27,  '34.     Dated  Dec.  20.  '34. 

Payments   same   as   above 

TOTAL  COST,  $1374 
Bond.  $GS7.  Surety  ,  Pacific  Indem- 
nity Co.,  100  Sansome  St.  Limit.  10 
calendar  days  after  signing  contract. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 

(5)  PLUMBING    ON    ABOVE. 
Contractor — Higgins  &  Kraus,  741  Te- 
hama St..  San  Francisco. 

Filed  Dec.  27.  '34.     Dated  Dec.   20.  "34. 

Payments   same   as   above 

TOTAL  COST.  $4257 
Bond.  $2178.  Surety.  Pacific  Indem- 
nity Co..  100  Sansome  St.;  Limit.  35 
calendar  days.  Forfeit,  none.  Plans 
and  specifications  filed. 


(6)      HEA11NG    ON    ABO  v'E. 
Contractor — James   H.    Pinkerton   Co.. 

1127   Howard    St..    San    Francisco. 
Filed  Dec.  27.  '34.     Dated  Dec.  20.  '34. 

Payments    same    as    above 

TOTAL  COST.  $4671 
Bond.  $2198.50.  Surety.  Pacific  Indem- 
nity Co.  Limit.  60  calendar  days. 
Forfeit,  none.  Plans  and  specifica- 
tions   filed. 


(7)     GLASS       AND       GLAZING       ON 

above. 
Contractor— W.    P.    Fuller    &    Co..    301 

Mission    St..    San   Francisco. 
Filed  Dec.  27.  '34.     Dated  Dec.  20.   '34. 

Payments  same   as   above 

TOTAL  COST.  $1199 
Bond.  $599.50.  Surety.  Associated  In- 
demnity Co.  Limit.  7  calendar  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(8)     SHEET      METAL      WORK      ON 

above. 
Contractor — Fire    Protection    Products 
Co..    1101   16th   St..    San  Francisco. 
Filed  Dec.  27.  '34.     Dated  Dec.  20.   '34. 

Payments  same   as   above 

TOTAL  COST.  $1780 
Bond.  $890.  Surety.  Pacific  Indemnity 
Co.  Limit,  Time  set  by  architect. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


('.<)     FURRING.       LATHING       AND 

plastering  on  above. 
Contractor — A.     Knowles.     982    Bryant 

St..  San  Francisco. 
Filed  Dec.  27.  '34.     Dated  Dec.  20.  '34. 

Payments    same   as    above 

TOTAL  COST.  $5315 
Bond.  $5315.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  30  cal- 
endar days.  Forfeit,  none.  Plans 
and  specifications  filed. 

(10)     AUTOMATIC    SPRINKLER 

system  on  above. 
Contractor — Automatic     Fire     Protec- 
tion  Co.    519   California   St.,    S.    F. 
Filed  Dec.  27.  '34.     Dated  Dec.  20.  '34. 

Payments   same    as   above 

TOTAL  COST.  $7425 
Bond.  $3712.  Surety.  Continental 
Casualty  Co..  910  So.  Michigan  Ave., 
«  Chicago.  Limit,  45  calendar  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


DEMOLISH    BLDG. 

(11)  NW  POST  AND  MASON  S'TS. 
All  work  for  demolishing  and  dis- 
posing of  four-story  steel  and  con- 
crete  building. 

Owner  —  Associated  Oil  Co.,  79  New 
Montgomery  St..  San  Francisco. 

Architect — Not   Given. 

Contractor— Herman  Bauer  and  Geo. 
Mendelson  (as  Mendelson  &  Bauerj 
21  Morris  St.,  San  Francisco. 

Filed  Jan.  3,  '35.  Dated  Dec.  15,  '34. 
Completed  and  accept«d 75% 


Usual  35  days 25% 

TOTAL  COST.  $4762.50 
Bond.  $4762.50.  Surety.  Hartford  Ac- 
cident &  Indemnity  Co.  Limit.  30 
calendar  days.  Forfeit,  none.  Plans 
and  specifications  filed. 

BUILDING 

(11)     SE  HOWARD  AND  MOSS  STS. 

All  work  on  building. 
Owner   —    B.    and    Usa    N.    Neutadter, 

Premises. 
Architect  —  Albert    R.    Williams.     251 

Post   St..    San   Francisco. 
Contractor  —  J.    B.    steur    (as   Wood- 
craft   Mfg.     Co.).    45    Hallam    St.. 
San   Francisco. 
Filed    Jan,    4.    '35!^  Dated   Dec.   26.    '34. 

Work   %   completed  $750 

W"ork     %     completed 750 

Work    completed    750 

Usual    35   days .."  750 

TOTAL  COST.  $3000 
Bond.  $3000.  Surety.  U.  S.  Fidelity 
&  Guaranty  Co.,  340  Pine  St.;  Limit 
before  Feb  14.  1935.  Forfeit,  none. 
Plans  and  specifications  filed. 


DWELLING 

(13)  N  BROADWAY  72-6  W  Octavia 
St.  W  27-6xN  100  WA  192.  Gen- 
eral contract  for  two-story  and 
basement  fram-i  dwelling;  con- 
crete and  cement  work,  carpentry, 
mill  work,  roofing,  hardwood  floors 
painting,  glazing,  plumbing,  lino- 
leum, etc. 
Owner— William    B.    Bosley   Esq..    1908 

Broadway,    San   Francisco. 
Architect— Ed^yard  B,  S«ely.   255  Cali- 
fornia St..  San  Francisco. 
Contractor— L.    A.   Hinson,    756   Fourth 

Ave.,   San  Francisco. 
Filed   Jan.   8,    '35.      Dated  Jan.    5.    '35. 
Exterior   and    interior   carpentry 

etc..    completed    $858 

All    work    completed S58 

Usual    35    days 573 

TOTAL  COST.'  $2289 
Bond.  none.  Limit.  60  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

ALAMEDA    COUNTY 


No.     Owner  Contractor    Amt. 

1     Alaska  Monson     26310 

WAREHOUSE 

(1)     SHIPARD  of  the  Alaska   Packers 

Corp.,  Alameda;  warehouse. 
Owner— Alaska    Packers    Corp.,    prem- 
ises. 
Consulting  Engineer — Frank  G.  White 

2608   Woolsey   St.,    Oakland. 
Contractor — Monson    Bros.,     475    Sixtii 

St.,    San    Francisco. 
Filed  Jan.   5.  '35.    Dated,  Jan.   3.    '35. 
Half   side    and    roof   framing   in 

Pla-ce     3..5I10 

Balance  of  same 3,500 

Corrugated   iron  siding  &  roof- 
ins   on    4^5on 

Concrete    floor    placed 4,000 

Completion     4,200 

Usual  35   days '["  g^gio 

TOTAL  COST.  $26,310 
Bond,  $26,310.  Sureties,  Fidelity  and 
Deposit  of  Maryland.  Limit.  65  days 
I'lans  and  Spec,   filed. 

SAN     FRANCISCO     UNDER    $1000 

ALTER  dwelling,  $500;  1870  19th  Ave. 
owner.    Jennie    Thompson.    Prem. 

SIGN,  electric,  $250;  5S27  Geary  Blvd. 
owner,  Venice  Wine  Co.,  Prem.; 
contractor,    Laib,    7th   and  Folsom. 

ALTER  beer  parlor,  $400;  850  Pacific 
Ave.;  owner,  J.   Meabe,   Prem. 

SIGN,  electric,  $100;  259  Embarcadero 
owner,  Colchester  Hotel,  259  Em- 
barcadero; contractor.  Neon  Sign 
Service,    1707    Folsom   St. 

ALTER  dwelling,  $55;  555  6th  Ave.; 
owner,  J.  B.  Fall,  Prem.;  contrac- 
tor,  J.   N.    Dunn.    2620  Anza  St. 


ALTER  restaurant.  $350;  886  Broad- 
way; owner.  A.  Giovannlni.  853 
Broadway;  contractor,  Rome  Car- 
penter  Shop.    1659   Powell   St. 

ALTER  dwelling,  $900;  676  25th  Ave.; 
owner,   Mrs.  C.  B.   Roode,   Prem. 

ALTER    printers'    building,    $900;    735 
Harrison  St.;  owner.  Union  Litho- 
garph  Co.,  Prem.;  contractor,  Bar- 
rett &   Hilp,   918  Harrison  St. 
ALTER    cafe,      $250;    111      Front    St.. 

owner.   W.   Rimsche,   Prem. 
SIGN,   electric,   $25;   704  Geary  Street: 
owner.     Oriental    Floral    Arts,    704 
Geary;  contractor.  Neon  Sign  Ser- 
vice Co.,  1707  Folsom  St. 
ALTER  store,    $450;   168  Third  Street; 
owner,     Mr.    Walsh,     162    3rd    St.; 
contractor,     S'ullivan     &    Co..     483 
Dolores   St. 
SIGN,  metal,  $50;  1438  Bush  St.;  own- 
er,   Harry  A.    Kamof.    Premises. 
ALTER    dwelling,    $400;    3515    Mission 

St.;  owner,  C.  E.  Toloski.  Prem. 
ALTER    cafe,    $450;    779    Market    St.; 

owner,    E.    Brodersen,    Premises. 
ALTER   dwelling,    $150;   4216   26th   St.; 

owner.   A.    Stevenson,    Prem. 
ALTER    flats.    $195;    1061    Filbert    St.; 
owner,    Mrs.    L.    Pardini,   Premises 
contractor,   G.  H.   Martinelli  &  Co. 
355  15th  Ave. 
ALTER    apartments,    $300;    3035   Web- 
ster   St.;    owner,      Victoria     Oliva. 
3035    Webster  St. 
REPAIR      fire    damage    to      dwelling. 
$300;    owner.    O.    P.    Minedew.    2356 
Bryant   St. 
ALTER    dwelling.     $490;    1710    Castro 
St.;    owner,    Mrs.    E.   Eide,    Prem.; 
contractor,      Hanson    Bros.,      5840 
Mission    S-t. 
ALTER  .shop,  $750;  263-65  Tehama  St. 
owner,   Justian   Caire,    573    Market 
St.;    contractor.     Oscar    Presco    & 
Sons,  55  Sterling  St. 
ALTER  laundry,  $40;  653  Pacific  Ave.; 

owner,    Chang   Lee,    Prem. 
ALTER    laundry,    $50;    318    Divisadero 

St.;    owner.    Soon    Wo,    Premises. 
BILLBOARD,     $6.25;     N    Post    St.    W 
Mason  St. ;  owner,  Foster  &  Klei- 
ser  Co.,  1675  Eddy  St. 
FLUE    (1)    patent,    $20;    1553    Alabama 
St.;  owner,  Mr.  Selix,  Prem.;  con- 
tractor.  Pyramid  Furnace  Co.,   732 
Clementina    St. 
ALTER    hotel,     $200;    825    Sutter    St.; 
owner,    Virginia    Oil    Land    Co.,    1 
Montgomery   St. 
ALTER  stores,   $100;  1604  Ocean  Ave.; 
owner,   A.    Morbio,    251    Kearny   St 
SIGN,     electric,     $400;    NW    Post    and 
Powell   Sts.;  owner,    Hopkins  Est. 
354    Powell    St.;    contractor.    L.    M 
Coggins,    1128   Oak  St. 
SIGN,    electric,    $400;    1355   Van   Ness; 
owner,    James   F.    Waters,    Prem.; 
contractor,    Elec.   Prod.    Corp.,    255 
Golden  Gate  Ave. 
ALTER    factory,    $25;    763    Fulton    St.: 
owner.     Cereal    Products    Refining 
Corp.,   Prem.;  contractor,   R.  J    H 
Forbes.   1067  Monadnock  Bldg 
ALTER  dwelling,  $60;   141  Downey  St. 

owner,    Helga   Miller,    Prem 
ALTER    stores,     $600;    2124-32    Chest- 
nut St.;  owner,  Mrs.  L.  Stamer,  % 
Contractor;    contractor,    Barrett    & 
Hilp,  918  Harrison  St. 
SIGN,   electric.    $150;   2190  Mission   St.; 
owner.     Family    Cut    Rate    Liquor 
Store,    Prem.;      contractor,      Laib, 
7th  and  Folsom  Sts. 
GARAGE    private,    one-story.    $300;    N 
Silver  Ave.    25  W  Barnevelde   St.; 
owner,     Mr.    and    Mrs.      Stenman, 
1487   Silver   Ave. 
FLUB   (1)    patent,   $30;    448   Davis   St.; 
owner,   Ben  Cohen,   3401   Clay  St.; 
contractor,    Battezzato    Bros.,    844 
Pacific  Ave. 
SIGN,   electric,  $75;  701  Arguello  Blvd. 
owner.    Standard   Station  No.   1444, 
Premises;   contractor,    Elec.    Prod! 
Corp.,   255  Golden  Gate. 
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1—  APARTMENTS 


Construction    Starting    Today. 
.\l.Ti;ilATU)NS  Coat,    $3750 

S.A.N'      KHANt'lSCO.       No.   825   Sacra- 

incntn  Street. 
.Mtenitioiis    ti>    apartments    (work    In- 
volve.'*  carpi'ntry   work,    plumbing, 
painting  and   electric). 
Owner — ShoonR  Investment  Co. 
.Architect — Hernard  J.   Joseph.  74  New 
Montgomeiy  St.,   San   Francisco. 
Work    Is   being   done    under   the    su- 
pervision of  the  architect. 


Plans  Being  Figured — Bids  Close  Jan. 
14,  2   P.    M. 

Al'AHTMENTS  Cost,   $25,0011 

SAN  FRANCISCO.  iN  E  Westgate  and 
Ocean   Avenues. 

Two-story  and  basement  frame  apart- 
ment building  (6  apts.  2o  rooms); 
cement  plaster  exterior,  tile  roof, 
tile  baths,  gas  heating  system, 
hardwood  floors,   etc. 

Owner — Mrs.    M.   Nelson,   %   Architect 

Architect— H.   C.    Baumarm,  251   Kear- 
ny St.,   San   Francisco. 
DIds  are   being  taken   for  a  general 

ccmtract. 


To    Be    Done    By    Day's   Work. 
ALTER    At'TS.  Cost,    $3, 000 

SAN  FRANCISCO.    2146  Sutter  Street 
Alterations  to  apartments. 
Owner — Leep    and    Shutz,    716    Liberty 

Bank    Building. 
Architect—Edward     Seeley,     255     Call 

fornia  Street. 


2— 


BONDS 


BONDS   VOID. 

I'lTTSlU'RC.  Contra  Costa  Co..  <'al. 
—  Bond  companies  have  refused  to  bid 
on  $7S.000  issue  of  school  improve- 
ment bonds,  voted  October  16  by  Pitts- 
burg school  district  for  reconditioning 
two  buildings,  because  of  an  objec- 
tion to  a  clause  In  the  bond  ordinance. 


3—  CHURCHES 


Contract   Awarded. 

CHURCH  Cont.   Price,   $10,907 

FAST   OAKLAND,    Alameda   Co.,    Cal. 
One   -  story  wood  frame  church  bldg. 

(rustic    exterior)    seating    capacity 

of  300;  asbestos  shingle  room. 
Owner — Havenscourt  Tabernacle. 
Architect — Geo.    P.    SImonds,    ia2   Main 

Street.  Hayward. 
Contractor   —    J.    R.    Armstrong.    1131 

Fleet  Road,  Oakland. 


FACTORIES  &  V'ARE- 
HOUSES 


Contract   Awarded. 

\VARi;iI<)I'SE  Cost,   t 

AI,AMi:i)A.  Alamida  Co..  Cal.  Water- 
front. 

one-Mlory  sirel  and  corrugated  Iron 
warehouse  (100x200  feet);  pile 
foundations. 

(iwner  —  Alaska  I'ackers  Corp.,  Ill 
California   St.,    San    Francisco. 

I'lans  by  Engineering  Dept.  of  Owner 
(Mr.-  White   In   charge). 

( '..iilractor— O.  Monson.  475  6th  St., 
San    Francisco. 


Planned. 

MIM,  «.-    WAREHOUSE  $ 

WtioDI.ANn,  Yolo  Co.,  Cal.  Pinto 
Property. 

Construct  mill  building  and  ware- 
house. 

Owner  —  William  Crawford,  Mgr. 
Woodland  Rice  Milling  Co.,  Wood- 
land, 

Architect— Not   Given. 


Painting    Contract   Awarded. 

FACTORY   AND   OFFICES 

Contract   Price,    $87,473 

S.\N  FR.\NCISCO.  NE  Harrison  and 
Hawthorne    Streets. 

Four-story  reinf.  concrete  factory  and 
office  building  (composition  roof, 
reinforcing  steel,  plumbing,  heat- 
ing, etc.) 

Owner— Geo.    Caswell,    442    Second    St. 

Architect— Masten   &  Hurd,   233   Post. 

Contractor — CahlU  Bros.,  206  Sansome 
Street. 

Painting  —  Raphael    Co.,    270    Tehama 
Street.  $4,671. 
Other  awards  reported   Dec.   31. 


Cost,    $- 


Planned. 

PLANT 

REDDING.    Shasta  Co.,   Cal. 

Construct  box  shook  and  veneer  plar  t. 

Owner— G.    W.    Notley,    Inc.,    Reddim;. 

Architect — Not   Given. 

Further    details    will    be    announced 
at  a   later  date. 


Contract  Awarded. 

ADDITION  Cost,    $3000 

SAN  JOSE,  Santa  Clara  Co..  Calif. 
940   South   First  Street. 

One-story  addition  to  factory  (brick 
walls,  corrugated  iron  roof,  truss- 
es,  etc.) 

Owner — Bruce    Barton,    premises. 

.Architect — Charles  McKenzie,  Twohy 
Bldg..   Sail  Jose. 

Contractor — P.  Doyle.  737  Pershing 
Ave..    San  Jose. 


Plans  Being  Completed. 

PLANT  Cost.   $50,000 

CALIFORNIA   CITY.   Marin   Co..   Cal 

Near  Tiburon. 
One-story    steel    cable    spinning   plant 

535x100   feet). 
Owner — John    Roebling    Sons    Co..    046 

Folsom  St..  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner 
Bids   will    be   asked     In     about  two 
weeks. 

Steel  Contract  Awarded. 

I'.AIRY  Cost.    !;7500 

S-AN    FRANCISCO.      NW    RIckard    St. 

and  San  Bruno  Avenue. 
One-story  (^lass  C  dairy. 
Owner   —    P.    Labrucherle,    766   Silver 

Ave.,  San  Francisco. 
Plans  by  Robert  A.  Hansen,  %  Owner. 
Steel— Golden   Gate    Iron   Works.    1b41 

Howard  St..  San  Francisco. 


Foiindatlonii  started  liy  ovirne -. 
lumlilnK  and  electrical  work  will  lii. 
one   by  (lay's   work. 


To   Be   Done    By  Oayt   Work. 

ALTERATIONS  Cost.    $2000 

SAN  FRANCISCO.  No.  56  Wa«hln«- 
ton  Street. 

Alleiatlons  to  generui  produce  build- 
ing. 

Owner  —  Tocchint  &  DIanda.  109-111 
WashlnBton   St.,   Sun    Franclnco. 

Architect— Not   Given 


Contract  Awarded. 

SHED  Cost.    $1000 

.SA.N    FRANCISCO.      No.    2601   Newhall 

Street    (Hear). 
One-story  frame  shed. 
Owner— General    Brewing    Corp.,    2601 

Newhall   St.,   San   Francisco. 
Architect— F.    H.    Meyer.    525    Market 

St..    San   Francisco 
Contractor^<;ahlll  Bros..  206  Sansome 

St..    San   Francisco 


Contract    Awarded. 

WARKHiilSK.S       Cont.   Price.   $74,597 

STOCKTd.N,  .San  Joaquin  Co..  Calif. 
Stockton  Harbor. 

Three  1-story  brick  warehouses  (100 
by  160  feet  each)  (to  be  known  as 
warehouses  B.  J  and  K).  composi- 
tion roof,  concrete  floors). 

Owner— City  of  Stockton  (Port  DIst.) 
City  Hall.   Stockton. 

Plans  by  Engineering  Dept.  of  Stock- 
ton  Port   District. 

Contractor— C.     H.     Dodd.     1738    West 
Rose  St..   Stockton. 
Complete     bids    published    Dec.     31. 

1934. 


FLATS 


Plans   Being    Figured — Bids   CloSe   Jan. 

16.   12   Noon. 

FL.ATS  Cost.    $ 

SAX    FR.XNCISCO.     John   and   Powell 

Streets. 
Two-story    and    basement    frame    and 

stucco    flats    (2   5-room    flats);    tar 

and  gravel   flat   roof,    wood   floors. 

etc. 
Owner— Withheld. 
.•Architect  —   Albert     Schroepfer.     244 

Kearny  St..  San  Francisco. 
Kids    are    being      received      from    a 


selected    list    of 


nntr 


i-tors 


only 


6 — GARAGES    &    SERVICE 
STATIONS 


steel    Building    Contract    Awarded. 

SERVICE    STATION  Cost.    $ 

RERKKLEY.   .Mamoda  Co.,  Cal.   Hop- 
kins and   Monterey  Blvd. 

Class  C  service  station. 

Owner — Withheld. 

Architect — Not   Given. 

Lessee — Shell  Oil  Co..  Shell  Bldg.,  San 
Francisco. 

Contractor    —    John    Huggard.    Rialto 
Bldg..   San  Francisco. 

Steel     Buildings  —  Independent      Iron 
Works.   S21   Pine  Stt.,   Oakland. 
Construction   has   just   been   started. 

Contract  Awarded. 

SERVICE  STATION  Cost.  $7000 

SACR.-\ME:NT0.   Sacramento  Co..  Cal. 

Sixteenth  and   E  Streets. 
Steel  service  station. 
Owner  —   General    Petroleum  Co..    519 

19th  St..   Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— F.     C.     Stolte.     3449     La- 

guna  St..   Oakland. 


/o 
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Contract   Awarded. 

RKI'AIK  i-.ARAr.K  Cost.   $4000 

SAN  JOSE.   S.inta  Clara  Co..  Cal.     40b 

W  Santa  Clara   St. 
Repair  fire  loss   to  public  garage. 
Owner — C.    O.    Normandin.    premises. 
Architect — Not  Given. 
Contractor — G.    M.    Latta.    157    Rhode.s 

Court.   San  Jose. 


7—  FEDERAL  BUILDINGS 

BIDS    OPENED. 

ALAMED.A..  Alameda  Co..  Calif.— 
Thomas  M.  Jones.  643  29th  Ave.,  San 
Francisco,  at  $314  submitted  low  bid 
to  Custodian.  Alameda  Post  Office,  for 
a  90-ft.  pipe  rail,  four  vault  vents  and 
three  bulletin  boards  in  the  U.  S.  post 
office  at  Alameda. 

Complete  bids  follow: 
Thos.  M.  Jones,  San  Francisco.    $314.00 

Nick   Hemminga,    S.    F 375.00 

Sam   Lee.   Alameda   _ 424.00 

Fred  J.    Early.   Jr..    S.    F 438.00 

West  Coast  Wire  &  Iron  Works. 

San    Franciseo    444.00 

Ben  Kopf,  Alameda  451.00 

Anchor  Post  Fence  Co.,   S.   F 465.00 

F.  Kern   Sons,   San  Francisco 472.50 

Louis  C.  Dunn.  San  Francisco  ...  598.00 
W.  G.   Thornally,   Oakland 690.00 

Bids  referred  to  Washington  for 
award. 


Low  Bidders. 

POST  OFFICE  Cost,,  $63,SO0 

SOUTH  PASADENA,  Los  Angeles  Co. 
Calif. 

One-story  U.    S.   Post  Office  building. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury  Dept.,    Washington,    D.    C. 

I.,ow    Bidder — Murch    Bros.    Construc- 
tion   Co..    4111    Lindell    Blvd.,    St. 
Louis.  Mo.,  at  $45,470. 
Second    low   bid    was    submitted    by 

Sarver  &  Zoss,   Los  Angeles,  at  $47.- 

800. 


Bids  Wanted— To  Close  Feb.  8,  1  P.  M. 

POST   OFFICE  Cost,    $69,900 

WOODLAND,    Yolo    Co.,    Cal.      Court 

Street. 
One-story    and    mezzanine    floor    Post 
Office   building    (93x64    feet);    Cali- 
fornia Mission  type;  concrete  con- 
struction,      front      upper      section 
faced   in   tile;   tile  floors   in  lobby. 
skylights,  oil  furnace  heating  sys- 
tem, etc. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept.,   Washington,   D.   C. 
Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of   $15.00. 


Preparing  Working   Drawings. 

POST  OFFICE  Cost,    $55,000 

LODI,    San   Joaquin   Co.,   Cal. 

One-story  and  basement  reinforced 
concrete  Post  Offlce  building  {60x 
100  feet);  plaster  exterior,  steel 
trusses,  tile  roof,  steam  heating 
system,  etc. 

Owner — United  States  Government. 

Architect— S.  Heiman,  605  Market  St., 
San   Francisco. 


Comprete   bid   Listing. 
POST   OFFICE  Cost,   $65,000 

SEBASTOPOL,    Sonoma    Co.,   Calif. 
One-story   Post  Office  Building. 
Owner — United  States  Government. 
Plans    by    the    Supervising    Architect, 
Treasury  Dept.,  Washington,  D.  C. 
Lew    Bidder— Robert    McCarthy,     1363 
14th   Ave.,    San    FrancLsco. 
Complete  bids  follow: 

Robt.    McCarthy,    S.    F $33,830 

K.  E.  Parker  Co.,  S.  F 35,468 

A.    Nelson.    Inc.,    S.    F 35,500 

Frank    J.    Rellly,    S.    F 36,931 

Murch    Bros.    Const.   Co 38,809 

H.   L.   Petersen,   S.  P 38,«77 

Schuler  &  McDonald,  Inc.,  Oak- 
land       39,947 


Fred   J.    Early.   Jr.,    S.    F" 41,400 

F'red    J.    Maurer,    Eureka 41,500 

Wm.   MacDonald  Const.  Co.,  St. 

Louis,    Mo 41,717 


CONTRACT    AWARDED. 

RENO,  Nev.— Wade  H.  Wine,  1921 
Plumas  St.,  Reno,  at  $21,752  awarded 
contract  by  Treasury  Department  for 
the  construteion  of  ballustrades  and 
retaining  wall  at  the  U.  S.  Post  Office 
at  Reno. 


Preparing    Working    Drawings. 

POST    OFFICE  Cost.    $89,000 

HAYWARD.   Alameda  Co.,  Cal. 

One-story  and  basement  Post  OflSce 
Building:  (reinforced  concrete  ex- 
terior walls  a'hd  floor  slabs,  steel 
columns  and  girders;  flat  asphalt 
roof;  steam  heating  system,  etc.) 

Owner— United  States  Government. 

Architect— Bliss  &  Fairweather,  Bal- 
boa Bldg,,  San  Francisco. 


Bid    Opening    Date    Postponed    Until 
January  21,   1    P.    M. 

POST  OFFICE  Cost,    $70,000 

McMINNVILLE,  Oregon. 
Post  Office  Building. 
Owner— United  States  Government. 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept.,  Washington,  D.  C. 

Date  was  previously  set  for  Jan.  4 
1  P.  M. 

Plans  and  specifications  may  be  ob- 
tained from  the  above  office  upon  de- 
posit of  $15.00. 


Contract    Awarded. 

POST   OFFICE  Cont.    Price  $34,876 

TORRANCE,    Los    Angeles   Co.,    Calif. 

Marcelina  Avenue. 
Post  Office  Building. 
Owner— United  States  Government. 
Plans  by  Supervising  Architect  of  the 

Treasury  Dept.,  Washington,  D.  C. 
Contractor  —  Harold  Hansen,  1185 

Flores    St.,    Los   Angeles. 


Low   Bidders. 

POST   OFFICE  Cost,    $63,800 

TURLOCK,    Stanislaus    Co.,    Calif. 
One-story  and  basement  concrete  post 
office  building  (cement  finish,  com- 
position   roof,    steam    heating   sys- 
tem,   etc.;    80x60-ft.) 
Owner— United   States  Government. 
Plans  by  Supervising  Architect  of  the 
T.-easury  Dept.,   Washington,  D  C 
Low    Bidder— K.     E.     Parker    Co.,    135 
South  Park,   San  Francisco. 
Tliree  low  bids  follow: 

K.  E.   Parker  Co.,  S.  F $39  670 

Frank  J.    Reilly,    S.   F 39,730 

H.    L.    Petersen,    S.    F 4o!lOO 

BIDS    REJECTED 

HILLSBORtJ,  Oregon— Treasury  De- 
partment rejected  all  bids  for  plaster 
models  for  the  proposed  U.  S.  Po.=t 
Office   building   at   H  .Isboro,   Oregon. 

BIDS   WANTED 

CHICO,  Butte  Co.,  Cal.— Bids  aie 
hemg  received  by  the  Custodian,  U. 
S.  Post  Office,  Chico,  for  repairs  and 
painting  at  the  U.  S.  Post  Offi?-»  at 
Chico. 


BIDS    OPENED 

LONG     BEACW,     Cal.  —  Following 
bids  received   by  Treasury  Supply  Jji- 
vision  for  metal  shelving  for  the  Long 
Beach   Post  Ofl^ce: 
DeLuxe  Metal  Furniture  Co.        $111  07 

Glnhe-WernicUe     Co 149  50 

Alternate,    $98,20. 

Interior   .S-teel    Equipment   Co M5.61 

Metal    Office    Furniture   Co 132.32 

Worley    &    Co "  202  87 

Penn    Metal    Corp 22'J  00 

Berger    Mfg.    Co gejlpo 

Bids  held  under  aavisement. 

BIDS  WANTED 

PARKER  DAM,  Cal.— Until  January 
22,  bids  will  be  received  by  the  Bu- 
reau   of    Reclamation.    Denver.    Colo.. 


for  air  cooling  and  ventilating  sys- 
tems for  the  office  and  dormitory 
buildings  at  the  Government  Camp  at 
Parke.-  Dam,  Parker  Dam  Project. 
Specification  No.  650-D.  Plans  nnij 
specifications  may  be  obtained  from 
above  office.     No  deposit  required. 


BIDS    REJECTED 

SANTA  CLARA,  Cal.— Treasury  De- 
partment rejected  all  bids  for  pla.jter 
models  for  the  proposed  U.  S.  Post 
Office   building  at   Santa  Clara. 

BIDS    WANTED 

9AWTELLE,  Los  Angeles  Co.,  Cal 
—Until  January  10,  2  P.  M.,  bids  wlU 
lie  received  by  the  Veterans'  Admin- 
istration Facility,  Sawtelle.  for  fjr- 
nlshing  two  750-ohm  resistance  colls 
for   Otis   elevator. 


CONTRACT   AWARDED. 

SAN  DIEGO,  Cal.— San  Diego  Tile 
&  Woodstone  Co.,  758  Front  St.,  San 
Diego,  awarded  contract  by  Bureau 
of  Yards  &  Docks  at  $1349  for  tile 
floor  and  wainscot  and  asphalt  floor 
tile  in  storage  facilities  building  at 
the  Naval  Operating  Base  (Supply  De- 
pot Annex)  San  Diego;  Spec.  No.  7867. 


BIDS   OPENED 

MARE  ISLAND,  Cal.— San  Fran- 
cisco Elevator  Co.,  860  Folsom  St.. 
San  Francisco,  at  $2734.10  submitted 
low  bid  to  Public  Works  Oflicer,  Mare 
Island  Navy  Yard  for  remodeling  two 
existing  electric  freight  elevators,  one 
located  In  Building  No.  53  and  one  In 
the  south  end  of  Building  No.  71.  at 
the  U.  S.  Navy  Yard,  Mare  Island. 
Specification  No.  7869.  Complete  bids 
follow: 

(1)  Work  complete. 

(2)  Deduct  for  omitting  one  elevator. 
San  Francisco  Elevator  Co,, 

San  Francisco  fl)  $2734. io 

(2)     1755.60 
Westinghouse    Elec.    Eleva- 
tor Co.,    S.    F (1)     2940.00 

(2)     1318.00 

Otis    Elevator   Co.,    S.    F (1)     3388.00 

(2)     1298.00 
Bids  held  under  advisement. 


Contract  Awarded. 

POST  OFFICE         Cont.   Price,   $34,716 

EL  MONTE,  Los  Angeles  Co.,  Cal. 

One-story   Post   Office   Building. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury  Dept.,   Washington,   D.   C. 

Contractor — N.  A.  Anderson.  4307  Van 
Buren  Place.  Los  Angeles. 


Bids    Wanted To    Close    Feb.    18,    1 


P.    M. 


Cost,    $85,000 


POST    OFFICE 
KELSO,   Washington. 
U.   S.   Post  Office  Building. 
Owner — United   States  Government. 
Plans  by  Supervising  Architect.  Treas- 
ury Dept.,  Washington,  D.  C. 
Plans  and  speciflcations  may  be  ob- 
tained  from  above  offlce   upon   deposit 
of  $25.00. 


8—       CLUB  BUILDING 

Planned. 

ADDITION  Cost,    $1800 

STOCKTON,    San    Joaquin   Co.,    Calif. 

Waterfront. 
Addition   to   Seamen's   Institute    (Wm. 

True,    Supt.).   1701   Picardy  Drive, 

Stockton. 
Architect — Not  Given. 


General    Contractor  To   Be   Selected. 

ALTERATIONS  Cost.    $25,000 

SAN   FRANCISCO.     No.   Ill  O'Farreil 

Street. 
Alterations    and    additions    to    present 

building  for  club. 
Owner— Kohler   &   Chase,    36  O'Farre'.l 

Street   'George  O.  Chase). 


PACIFIC    CONSTRUCTOR 


II 


Arrhllifi-t— Frert    H.    Meyer,    626    Mar- 
ket  HI.,    ttan   Franclaco. 
l.i'KHri- — Town    <'luh   cif   l*nn    KranclHOO 
(W.      i>     Hniwn    In      CharKr),    111 
<>7arri-|l    Kl.,    .Snn    Kinnrliiro. 
AniKiiiiii-i'iiifnt   will    \n-    niiidn   wllhin 
.1    rrw    (Inya. 


To  Atk   BIdt  Shortly. 

AI.TKH    I.ODCK    HI,I>().        CoHl,    t 

IH'HI.INCAMK,    Snn     Mnleo    Co.,    C'ul. 

1110    llurllnKiimr    Avcnim. 
Altrrnlliinn    In    threo    -    nlory    ronrrelf 

and  hrlik    I)1(Ik.    fur  lodKr   (howllnic 

Rlify,  Millard  hull  nnd  rnfe,  dancu 

hall,  IihIbi'  rooms,  etc.) 
Owner— HurllnKame   KodKC    No.    470,    I. 

O.  O.  F. 
Arrhltrrt— Not   (JIvcn. 

Mr.  Chn».  I.cIbh.  311  I^rton  Avenuo. 
BurllnRnmc  will  lie  In  iliarRe  n(  tho 
propoMPd  work.  It  Is  pxpptted  thai 
hIdH   will    !)<•   nHki'd    wllhin    two   weekM. 


Plant  Being  Prepared. 

•'AMI'  Cost.    $5000 

KKRN      COUNTY,      Clil.      Portugeuse 

Mpadows,    60     miles   NE     Bakers- 
Mold. 
Mens  hall,   kitchen  and  administration 

headquarters      for      Y.     M.     C.     A. 

camp:    rustic   exterior;    swimming 

po{tI.   15  cabins,   etc. 
Owner— Y.    M.   C.    A.    (Leonard   Dahl- 

quist.    Secretary). 
Architect— Chas.     H.     Biggar,     Haber- 

felde   BIdg..   Rakeraneld. 
I«bor    will    be      furnlihod      by    the 
SERA. 


HOSPITALS 


BIda  Opened. 

ADDITION  CoKt.   »6500 

SANTA    ROSA.    Simoma   Co..    Calif. 
Addition     to     hospital     (add     operatinK 

room,  six  major  rooms,  etc.)   work 

involves    roughlng-in    plumbing    & 

electrical  work. 
Owner— Santa   Rosa   Hospital. 
.\rrhllect — John   I.   Easterly,  302  GranI 

Street.  Healdsburg. 
Low    Bidder   —    Louis    Halvorsen,    128 

Dutton    Ave.,    Santa    Rosa. 
Complete  bids  follow: 

Ixiuis  Halvnr.-en.   Santa   Rosa Jo. 596 

Hume  Bunyan,  Santa  Rosa B.995 

B.    F.    Bohn.    Sebastopol 6. 2113 

A.  A  E.  James.  Santa  Rosa 7.425 

Bids  held   under  advisement  for  ten 
days. 

Contract  Awarded. 

ALTERATIONS  Cont.  Price  $32.6R5 
PACIFIC  COLO.NT.  I>o.s  Angeles  Cn. 
Alterations    and    additions    to    kitchen 

and   commissarj-   at   Pacific  Colon,- 

(addition  of  wing   for  commissary 

storehouse,  etc.) 
Owner— State  of  California. 
Architect— George  B.  McDougall,  State 

Architect,    Public   Works   Building. 

Sacramento. 
Contractor — C.    Haberlandt.    1625    East 

Fifth  St.,  Long  Beach. 
Plumbing    and    Heating— Johnson    and 

Reeves,     1112    S.    Central    Avenue. 
Complete  bid.s   published  Januarv  3 

Glendale,   $3,687. 
ElectHeal    Work— H.    H.    Walker.    1323 

Venice   Blvd..    Los    .\ngeles.    $751. 


1( 


HOTELS 


Work    Abandoned. 

ALTER  HOTEL  Cost.  $ 

SAN  FRANCISCO.  Turk  and  Taylor 
Streets. 

Alterations  to  hotel  building. 

Owner— Grand   Hotel.    Premises. 

Architect— C.  A.  Meussdorfer,  Hum- 
boldt   B.nnk    Bldg.,    San   Francisco. 


Mill  Contract  Awarded. 

ALTERATIONS  Cost,    $1000 

SAN      FRANCISCO.        No.    386    Geary 
?tree'. 


AlteratlonH    to  FleldInK   HnKsl. 
Owner- Fielding    Motel,    I'romlaea. 
Architect— 1».  I).  Htonc,  110  Sutter  St., 

Sun   Frnnclsco. 
Ciinlraclor  —  l.indgren    &    »wlnerton, 

i;2.'i   ItUKh  Kl..    San   FriinclHco. 
Mill    Work      racillc    .Mfg.    Co..    Monad- 

iioi  k    llldg..    .San    FrnmlHri,. 

11— ICE  AND  COLD  STOR^ 
AGE  PLANTS 


LOW    BIDDER. 

SA.N  DIKGt),  Calif.  —  Kohlenberger 
Kngr.  Corp.,  SOo  S.  Spndra  Road.  Ful- 
lirton.  Hulimllled  low  bid  to  the  llth 
Naval  Dlalrlrt.  at  $1948,  for  refriger- 
ating plant  for  storage  facllllies  bldg. 
at  the  Naval  Operating  Base  (Supply 
Depot  Annex)  San  Diego;  Spec.  .No 
7861. 


13—  PUBLIC    BUILDINGS 
FIRE  HOUSES  &  JAILS 

CONTRACT    AWARDED 

K'A.N  KKANIMSCO  —  Arnke  Iron 
Works.  "SO  Brannan  St.,  at  $249.00 
awarded  contract  by  Department  of 
I'ulilic  Works,  for  ornamental  iron 
window  grilles  for  the  Civic  Auditor- 
ium   in   Kan   Francisco. 


BIDS    OPENED 

SALINAS,  Monterey  Co.,  Cal.— Fol- 
lowing bid.s  received  by  the  Covntv 
Board  of  Supervisors  for  furnishing 
and  installing  tool  -  resisting  stee. 
gratings  for  sixteen  window.s  on  the 
second  floor  of  the  Monterey  County 
Jail,  located  on  Alisal  and  Cayuga 
Streets,    Salinas: 

Southern    Prison     Co.,      San    An- 
tonio,  Texas  $2113 

Alternate.     $1946. 

A.    J.    Bayer.    Los   Angeles 1168 

Alternate.   $1088. 

Soule    Steel   Co.,    S'.    F 2600 

Fred  J.    Early  Jr.,   S.   F 24J7 

Pacific  Elec.  Mfg.   Co.,   S.  F _  1833 

Star     Ornamental      Iron      Works, 

San     Francisco     _ 157S 

Exieys    Machine    Shop,    Salinas ...  3150 

Engfer    Iron    Works.    S.    F 237 

Alternate,     $1175;     $1051;     $700. 

The  bids  of  the  Southern  Prison  Co. 

A.   J.    Bayer  Co.    and    Soule   Steel  Co.. 

held    under   advisement    until   Januai  y 

16.     All  other  bids  rejected. 


Awards   Approved. 

COURT  HOUSE  Total  Cost.   $1,56S.>m-3 

OAKLAND,  Alameda  Co.,  Cal.   FaUon. 

Twelfth.   Oak  and  13th   Street.'!. 
Twelve-story    fireproof    court    houc" 
(structural   steel  frame,    reinfnced 
concrete    walls,    permanent    and 
earthquake    -    resi&tive,    plumbing, 
heating,  ventilating,  electric  work, 
elevators  ,to  hou.se  all  county  of- 
fices and  courts)  three  lower  floors 
to  be   176x245   ft.   and    upper  floors 
116x116   feet. 
Owner — County    of   Alameda. 
Architects— W.    G.    Corlett.    James    E. 
Plachek.      W.    B.    Schirmer,     Car! 
Werner.    H.    A.    Minton,    910   Han* 
of  America  Bldg.,  Oakland  (GLen- 
court   2902). 
Constructing.   Mechanical  &  Electrical 
Engineer— G.  M.  Simonson,  20  Lo- 
reta  Ave..    Piedmont. 
PWA  has   made  a   final  approval  of 
the    awards    for    the    construction    of 
the    Alameda   County    Court   Housj  as 
follows: 

General     Work — George     Wagner.     181 
South  Park,  and  K.  E.  Parker,  li3 
South     Park.     San     Francisco,     at 
$948,674. 
Contract   awarded  on   Proposition   3, 
(building  complete   with  certain   omis- 
sions)   alternate    C.    substituting    ten  a 
cotta  for  concrete  cast-in  moulds,  al- 
ternate   B.    submlttinj.-    oak    for    Phil- 
ippine   mahogany. 


■xoavatlon    and    Foundation*— J.    Ca- 
liiccl,     1212     I«th     Ave..     Oakland 

$69,031.05. 
Structural  Steel  --   I'nclflc  Coaul  Klm.1 

Corp.,    20th    and    llllnola    Hta  ,    Han 

Franclaco.  $151. 41«. 
Elevators— (Ilia   Elevator  Co..   1    R«>irh 

.Vt..    Snn    Kranclsro,    $104,387. 
Mechanical    Work— Alta     Electric    and 

.\l<-<banl(al    Co.    467   f)'Farre;i    bt.. 

Han    Francldco,    $228.8X0. 
Jail    equipment- Pacific    Electric  Mtf. 

Co  .  B815  Third  St..  Han  Franclaco, 

$68,985. 

Preliminary  Plana   Being   Prepared. 
LIISKARY    &    AS.SrE.MHLV    HALL 

Cost.  $11,824 
PAUJ    ALTO,    Santa    Clara    Co..    Cal 

Maydeld    District. 
One-Htory    branch    library  and  aaaem- 

bly  hall. 
Owner— City  of  Palo  Alto. 
Architect — Chas.    K.    Sumner.   Decker- 
oak    Bldg.,    Palo   Alto. 
Estimate  of  cost  exceeds  amount  of 
funds      available      for    the      proposed 
work    and    nothing      deflnlle    can      be 
.•<aid   at    this   time. 


1' 


RESIDENCES 


To   Be  Done   By   Day's  Work. 
RE.SIDENCES  Cost.    $4000    each 

Two    one-story    and    basement    frame 

and    stucco    residences. 
Owner    and    I  ullder-s — Standard    Bldg. 

Co.,    1500   Judah    Street. 
.\rchilcct— Not  Given. 


Contract  Awarded. 

ALTELATION9  Cost,    $4000 

SA.N   FRANCISCO.      No.   3456  Jackson 

Street. 
Alterations   to    frame   residence. 
Owner— Mrs.  Martin  Meyer.   212  Clara 

St..  San  Francisco 
Architect— Farr  &   Ward.  68  Post  St.. 

San    Francisco. 
Contractor— A.    F.    Moitock     Co.,      212 

Clara  St.,   San   Frtncisco. 


Contract   Awarded. 

RESIDENCE  Cost,    $5000 

PALO    ALTO,    Santa    Clara    Co.,    Cal. 

No.  665  Hale  Street. 
One-story    .-"nd    basement    frame    and 

stucco    residence. 
Owner — X.  Okerman,   956  Boyce  Ave.. 

Palo    Alto. 
Contractor— Aro  &  Okerman,  Box  433, 

Palo  Alto. 


Contract  Awarded. 

RESIDENCE  Cost.    $7000 

HILLSBOROUGH,  San  Mateo  Co. 

Two-story  frame  and  stucco  resi- 
dence (7  rooms  and  2  baths)  Col- 
onial style;  shingle  roof,  wood 
sash,  gas  hot  air  heating  system, 
tile  baths,  hardwood  floors,  etc.) 

Owner— W.    P.    Byrne. 

Architect — Williams  &  Wastell.  374 
17th  St..   Oakland. 

Contractor— Fred  Kurtz.  2423  Delmer 
St.,    Oakland. 


To    Be    Done    By    Day's   Work. 
RESIDENCE  Cost.    $4000 

SAN    FRANCISCO.     W.    33rd    Avenue 

150  N.  Kirkham  Street. 
One  -   story  and  basement  frame   and 

stucco  residence. 
Owner  and  Builder — C.  T.  Lindsay,  140 

Duboce    .\venue. 
Architect — Not  Given.  > 


Contract  Awarded. 

ALTERATIONS  Cost.    $2289 

SAN  FR.\NCISCO.  N  Broadway.  72 
W.  Octavia  St. 

Alterations  to  frame  residence  (work 
involves  carpentrj-,  mill  work. 
hardwood  floors,  painting,  plumb- 
ing,  linoleum,   etc.) 

tiwner — W.   B.   Bosley.   1904  Broadway. 

.\rchitect — Edward  Seeley.  255  Cali- 
fornia  Street. 

Contractor — L.  A.  Hinson,  756  4th  Ave 
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PLANNED 

HEALPSBURG,  Sonoma  Co.,  Cal  — 
Fire  destroyed  the  Harold  K.  Miller 
residence  on  Grove  St.,  Healdsburg. 
January  7.  Damage  estimated  at  $S.- 
000.  The  structure  will  be  rebuilt  im 
mediately    at    the   same   location. 


Contract   Awarded. 

ALTER    RESIDENCE  Cost.    $2000 

SAX  FRANCISCO.    101  Sea  Cliff. 
Alterations    to    frame    residence. 
Owner— Frank  L.  Jeddis;  101  Sea  Cliff. 
Architect — Not  Given. 
Contractor — Jacks    &     Irvine,     74    New 
Montgomery    Street. 


Bids  Opened. 

RESIDENCE  Cost.    $ 

SANTA   ROSA,    Sonoma  Co.,   Calif. 

Two  -  story  and  basement  frame  and 
stucco  residence  (7  rooms  and  3 
baths)  tile  roof,  tile  baths,  hard- 
wood floors  (type  of  heating  not 
determined). 

Owner — Wm.    Shakleton,   Santa    Rosa. 

Architect— Herbert  &  Caulkins,  Ros- 
enberg Bldg.,   Sajita  Rosa. 

Low  Bidder — Wm.   Rapp,   SI214   Spring 
St.,   Santa  Rosa. 
Complete   bids   follow: 

Wm.  Rapp,   Santa  Rosa  $10,375 

Louis    Halvorsen,    Santa    Rosa  .  .  10,S06 

Clyde   Hansen.    Santa   Rosa 11,734 

Bids   held    under   advisement. 


Contract   Awarded. 

RESIDENCE  Cost,    $7621 

BERKELEY,  Alameda  Co.,  Cal.  Ridge 

Road. 
Two-story    and    basement    frame    and 

stucco   residence    (English   style). 
Owner — Church  Divinity  School  of  the 

Pacific. 
Architect— W.   H.   Ratcliff  Jr.,   Cham- 
ber of  Commerce  Bldg.,   Berkeley. 
Contractor — A.     Cederborg,     1455     Ex- 
celsior Blvd.,   Oakland. 
Complete   bids   follow: 

A.     Cederborg,     Oakland $7621 

Walter    Swrensen,    Berkeley S040 

S.   J.   Bertelsen,   Piedmont 8238 

Conner    &    Conner,    Berkeley 8729 

C.    E.    Atkinson,    Oakland 8748 


Bids    Opened. 

RESIDENCE  Cost,  $ 

SANTA  ROSA,   Sonoma  Co.,  Cal. 
One-story    and    basement    frame    res- 
idence   (five   rooms)    English   style, 
half    timber     construction,      shake 
roof,    etc. 
Owner — Frank  Usseglica. 
Architect — Herbert    &    Caulkins,    Ros- 
enberg Bldg.,    Santa   Rosa. 
Low    Bidder  —  C.    L.    Personette,    731 
Santa  Rosa  Ave.,  Santa  Rosa. 
Complete   bids   follow: 

C.    L.    Personette $5600.00 

Louis    Halvorsen    5680.00 

W.    F.    Bohn 6052.65 

Wm.     Rapp 6250.00 

All  bidders  of  S-anta  Rosa. 
Bids    held    under    advisement    until 
January   14. 


Contract  Awarded. 

ALTER  RESIDENCE  Cost.   $2000 

SAN  FRANCISCO.     No.   101  Sea  Cliff. 
Alterations    to    frame    residence. 
Owner — Frank   L.   Jeddis,   Prem. 
Architect— Farr  &   Ward,    68  Post  St., 

San   Francisco. 
Contractor  —  Jacks  &  Irvine,   74  New 

Montgomery  St.,    San   Francisco. 


Contract   Awarded. 

ADDITIONS  Cost,    $1500 

BERKELEY.    Alameda   Co..    Cal.     3063 

Adeline  Street. 
Additions   to   frame   residence. 
Owner — Geo.    R.    McDonald,    Premises. 
Architect — Not  Given. 
Contractor — Geo.  F.  King.   2522  College 

Ave.,    Berkeley. 


OAKLAND.    Alameda   Co.,    Calif.     4251 

Detroit  Avenue. 
One    -   story  and   basement  frame   and 

stucco  residence   (6   rooms). 
Owner    and    Builder — O.    AV.    Johnson, 

4237   Atlas    Ave.,    Oakland. 
.Vrchitect— Not   Given.  < 


Plans  Being  Completed. 

RESIDENCE  Cost,    $10,000 

KAN  JOSE,  Santa  Clara  Co.,  Cal. 

C)ne-story  frame  and  stucco  residence 
(6  rooms)  and  one-story  frame 
and  stucco  guest  house  (4  rooms) 
tile  roof,  gas  heating  system, 
hardwood  floors,  tile  baths,  etc. 

Owner  —  Victor  .flillis,  154  S-Second 
St.,   San  Jose. 

Architect — Edward    Kress,    121    Magel- 
lan Ave.,    San   Jose. 
Bids   will   be   asked     in     about   two 

weeks. 


Contract  Awarded. 

RESIDENCE  Cost,    $4000 

WALNUT   CREEK,    Contra  Costa   Co. 
One-story    frame    residence    (5    rooms) 
Owner — Withheld. 
Architect — Not    Given. 
Contractor — J.    M.  Walker,    1700   Grove 
St.,    Berkeley. 


Contract    Awarded. 

RESIDENCE  Cost.    $5000 

BERKELEY,    Alameda   Co.,    Cal.      No. 

400   Spruce   Street. 
One-story      v/ood    frame      and      brick 

veneer  residence   (rustic  style):   (5 

rooms),    shake    roof,    gas    heating 

system,  etc. 
Owner — Mr.   Wilcox. 
Architect — Not  Given. 
Contractor— J.   M.   Walker.   1709  Grove 

St.,    Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost,    $7860 

SAN    JOSE,     Santa    Clara    Co.,    Calif. 

748   North   First   Street, 
Two-story  frame  and  stucco  residence 

(six  rooms). 
Owner— Attilio   Ferrari,    37    North    San 

Pedro   St.,   San   Jose. 
Architect — Not   Given. 
Contractor— W.  M.  Caldwell,  1421  Hed- 

ding  St.,    San   Jose.  4 


Plans   Being   Prepared. 

RESIDENCES  Cost,   $8500  each 

PIEDMONT,  Alameda  Co.,  Cal. 

Two  two-ctory  and  basement  frame 
and  stucco  residences  (8  rooms,  3 
baths  each)  shake  roof,  gas  heat- 
ing systems,  hardwood  floors, 
tiled  baths,  wood  sash. 

Owner— Withheld. 

Architect  —  Ray    Keefer.    770    Wesley 
St.,   Oakland. 
Owner  is    the   builder  and   will   take 

sub-bids  at  a   future  date. 


To    Be    Done    By    Day's   Work. 

RESIDENCE  Cost,    $5000 


CONTRACT    AWARDED 

EL  MONTE,  Los  Angeles  Co.,  Cal. 
— Chas.  J.  Dorfman,  124  N.  Brea  Ave., 
Los  Angeles,  awarded  contract  by  De- 
partment of  the  Interior,  Division  ol 
Subsistence  Homesteads,  at  an  ap- 
proximate figure  of  $166,167,  plus  25 
cents  per  lineal  foot  for  gas  pipe  in- 
stalled, for  the  construction  of  the 
government's  subsistence  homestead 
project  near  the  intersection  of  Peck 
Road  and  Lower  Azusa  Road,  north- 
east of  El  Monte.  The  award  is  based 
on  the  following  figures:  Seven  houses 
in  accordance  with  plan  No.  1.1  at 
$1300  each;  seven  plan  No.  1.4  at  $1346 
each;  six  plan  No.  2.1  at  $1512  each; 
two  plan  No.  2.1  (with  extra  room)  at 
$1812  each;  seven  plan  No.  3.1  at  $1420 
each;  one  plan  No.  3.1  (with  extra 
room)  at  $1815;  six  plan  No.  3.2  at 
$1347  each;  five  plan  No.  3.4  at  $1394 
each;  six  plan  No.,  3.5  at  $1402  each; 
six  plan  No.  3.6  at  $1418  each;  six 
plan  No.  3.8  at  $1597  each;  six  plan 
No.  4.1  at  $1877  each;  five  plan  No. 
4.3  at  $1808   each;   seven  plan  No.   4,4 


at  $1845  each;  six  plan  No.  4.5  at  $1870 
each;  five  plan  No.  4.6  at  $1923  each; 
six  plan  No.  4.9  at  $2140  each;  four 
plan  No.  5.1  at  $2317  each;  two  plan 
No.  5.1  (with  extra  room)  at  $2741 
each.  On  this  basis  the  bid  of  An- 
derson &  Hansen  would  total  $169,- 
339.80  and  the  bid  of  Monolith  Constr. 
Co.,  $172,654.  Wood  frame  structures 
with  concrete  foundations  and  floors, 
waterproofing  materials,  siding  and 
shingle  exteriors,  woodo  shingle  and 
shake  roofs,  wood  lath  and  plaster 
partitions,  wood  sash,  galvanized 
screens,  pine  trim,  cesspools,  electric 
l)athroom  heaters,  radio  wiring,  gas 
wall  heaters,  etc.  Joseph  Weston,  701 
Cogswell  Road,  El  Monte,  architect, 
and  Ross  H.  Gast,  Oak  St.,  Route  2, 
El  Monte,  project  manager. 


To   Be  Done  By   Day's  Work. 

RESIDENCE  Cost,    $6,1100 

OAKLAND,    Alameda  Co.,   Calif.     1866 

Leimert  Blvd. 
Two-story  frame  and  stucco  residence 

(six  rooms). 
Owner  &   Builder— W.  W.  White,   378S 

Lakeshore  Ave.,    Oakland. 
Architect — Not  Given. 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost,   $5000 

OAKLAND,    Alameda   Co.,   Calif.     3721 

Elston   Avenue. 
One   -   story  and   basement   frame  and 

stucco  residence   (6  rooms). 
Owner   and   Builder — J.    W.    Scammell. 

424    Scenic   Ave.,    Piedmont. 
Architect— Not  Given. 


preparing   Working   Drawings, 

RESIDENCE  Cost,    $4000 

BERKELEY',  Alameda  Co.,  Cal.  San 
Antonio    Avenue. 

One-story  and  basement  frame  and 
stucco  residence  (5  rooms)  shake 
roof,  unit  gas  fired  warm  air  heat- 
ing   system,    hardwood   floors,    etc 

Owner— Withheld. 

Architect — Hardman  &  Russ,  2068  .A.11- 
ston  Way,   Berkeley. 
Bids  will   be  asked   in   about   thirty 

days. 


Contract   Awarded. 

RESIDENCE  Cost.    $4000 

OAKLAND,    Alameda    Co.,   Calif.     3524 

Harper  Avenue. 
One-story  frame  and   stucco   residence 

(five  rooms). 
Owner- H.  A.   Pleitner,  4021  East  14th 

Street,   Oakland. 
Architect — Not  Given. 
Contractor — Wm.     Watson,     4750     Mel- 

don  Ave.,   Oakland. 


.5— 


SCHOOLS 


Final    Plans   Approved. 

SCHOOL  Cost,    $35,000 

GRIDLEY,   Butte   Co.,   Cal. 

Replace  MeKinley  Primary  School 
with  one-story  frame  and  stucco 
building  (8  rooms);  concrete  slab 
floor,  aluminum  foil  insulation, 
steam  heating  plant. 

Owner — Gridley  School  District. 

Architect  —  George   Sellon,  California 

State  Life  Bldg.,  Sacramento.     . 

Application   has   been   filed   with   the 

SERA  to   furnish   labor. 


Award  Approved. 

.SCHOOL  Cont.    Price,    $13,224 

VALLE  VISTA,  Alameda  Co.,  Calif. 
Four  miles  south  of  Hayward. 

One  -  story  light  structural  steel  and 
wood  frame  school  building  (two 
classroom  and  auditorium)  tile 
roof,  individual  gas  unit  heating 
system,   etc. 

Owner — Valle  Vista  School  District. 

Architect— Chas.  McCall,  1404  Frank- 
lin Street,  Oakland. 

.\ssociate  Architect — Geo.  P.  Simonds, 
191   Main    St.,    Hayward. 

Contractor — J.  E.  Branagh,  16  Mon- 
ticello  St.,  Oakland. 


PACIFIC    CONSTRUCTOR 


I) 


PWA  approved  nward  of  rontract  to 
Jdhn  ]•:.  Hrannnli. 

Contract   Awarded. 

HciiiKii.  coiit.  riicf.  $ir>!)4 

KAN  JOWK,  Hmita  CUtb  (^o..  < 'ill.  Oi- 
clmrd   DiHtrlct.  tj.»li   Kond. 

Oiii"-(il'>ry  wood  frnino  Mi'hool  (1  claiii- 
nioiii)  riiitio  I'Xtorlor.  riinipoitltliin 
rooliiic,    wood    flootj*.   *'tr. 

Ownor-On  hiird  Schoci  I)l«trlot  (J.  J. 
n'Hrl«-ii,  CkTk),  Uouto  2  Box  IM, 
Sun  JoHO. 

Arrliltect— riiarlPH  McKenzio.  Twoliy 
HldfC..    »an  Joho. 

Contractor— M.    W,    Uiphi-.    1210    Min- 
nesota St.,  San  JoHC 
Complete  lilds   follow. 

M.  W.   HocBC.  San  Joac $1594 

J.    V.   N.   OohranHon.    San  Joae 1656 

W.  J.  Moorf.  Hnn  Johc 1912 


Plans  Being  Completed. 
noK.MITOHY  Co."<t.    jioo.onn 

OAKLAND,    Alninoda   Co..    Cal.      Mills 

ColloRC  Campus. 
Two    -    etory    dormitory    (wood    frame 

eonstriK-tlcin;    60  beds). 
Owner— Mills  CoIIpbc 
Architect  —  W.    M.   Ratcllff,   Chamber 

of  Commerce  Hldg.,   Berkeley. 
Supt.    of    Constr.— John    Brown,    Mills 

College,    Oakland. 
S'lih-blds  will  be  a."ked   by  Feb.    1. 


BOND     ELECTION     PLANNED. 

MONTERI':V.  Monterey  Co.,  Calif.— 
Monterey  .School  District  is  contem- 
plating calling  an  election  in  the  near 
future  on  a  bond  issue  in  the  amount 
of  $25,000  or  $30,0fl0  to  finance  con- 
struction of  a  school  building  to  re- 
place the  Pacific  Street  School  l)uiid- 
Ing,-.     Stajiley    W.    Greeb,    trustee. 


Plans  Being  Prepared. 
GYMNASIUM  Cost,    $.-jO,Ono 

SANGER,   Fresno  Co.,  Calif. 
One-story   reinforced   concrete   gymna- 

.sium  (steel  trusses,  etc.) 
Owner — Sanger    Union    High    School 

District. 
Architect— W.    D.    Coates,    626    Rowell 

Bldg.,  Fresno. 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— George  Hess. 
434  S.  Westmoreland  Ave.,  awarded 
contract  at  $144,325  by  Los  Angeles 
board  of  education  for  the  reconstruc- 
tion, rehabilitation  and  strengthening 
of  the  administration  and  auditorium 
building  at  the  Wtn.  McKinley  Junior 
high  school.  David  J.  Witmer  and 
Loyall  F.  Watson,  816  W  5th  Street, 
architects. 


LOW    BIDDER. 

LOP  ANGELES,  Cal.— R.  J.  Daum. 
3964  Budlong  Ave.,  submitted  low  bid 
at  $22,430  to  Los  Angeles  Board  of 
Education  for  reconstruction,  reha- 
bilitation and  strengthening  of  tht- 
shop  building  at  Jacob  A.  Riss  high 
."chool,  13!)  W.  i;9lh  Street.  Richard." 
&  Eager.  607  Architects'  Bldg.,  ar- 
chitects, and  Lawrence  J.  Waller,  257 
S.  Berendo  St.,  structural  engineer. 


BIDS   WANTED 

LOS  ANGELES,  Cal.— Until  Janu- 
ary 25,  11:30  A.  M.,  bids  will  be  re- 
ceived by  Los  Angeles  Board  of  Edu- 
cation Purchaing  Bureau,  1425  S.  San 
Pedro  St.,  for  furnishing  all  labor  and 
materials  for  the  construction  of  a 
new  building  on  the  Canoga  Park 
School  site.  located  on  the  north  side 
of  Valerio  St.,  between  Topanga  Can- 
yon and  Vassar  Aves..  Canoga  Park. 
The  building  will  be  57x2S3  feet  in 
area;  concrete  walLs.  composition 
roofing,  wood  roof  trusses,  concrete 
chimney,  wood  transom  \vindo\N-s,  ce- 
ment and  linoleum  Hours,  <>regon  pine 
and  hardwood  trim,  slate  biacl^boards. 
cork  bulletin  boards,  drinking  foun- 
tains, tile  toilet  rooms,  metal  toilet 
partitions,       storage       water      heater. 


heatlnit  and  venlllntlnK  KyHlein.  metal 
lath,  etc.  Sumner  Spauidlng,  Cullfor- 
nlii  Bank  BIdK.,  Beverly  HIIIh,  archl- 
lecl.  C,  c  |ii<  .Swarte,  atruclural  en- 
Klni-.-r.     CoBi   $H4,7ni. 


Plans    Being   Completed. 

M'lKKH,  Ccmt.   $35,000 

HALV   CITV.   San   Mateo  Co.,  Cal. 

iine-story  fr.inie  and  stucco  elemen- 
tary •!  hool  (six  claHHror>mn,  prin- 
cipal's olllce.  lunchroom,  etc.); 
probably  tile  roof  (Jcfferaon  Ele- 
mentary  School). 

Owner- Jefferson  School  District  (W. 
J.    Sweeney,   Clerk). 

A ri'hit.-ct  -Albert     V.     Roller.    Crocker 
First    National     Bank     Bldg.,    San 
Francisco. 
Plans  will  be  forwarded  to  the  State 

liivision    of   Architecture    for   approval 

wllhin   .1   few   days. 

Plans    Being   Completed. 

SCHOOL  C'ast,     $35,000 

DALY  CITY,   San   Mateo  Co.,   Cal. 

One-story  frame  and  stucco  elemen- 
tary school  (Crocker  Elementary 
H^'hool;  six  clagsrooms,  principal's 
ofnce.  lunchroom,  etc),  probably 
tile  roof. 

( >wner— Jefferson  School  District  (W. 
J.    Sweeney,   Clerk). 

Architect— Albert     F.     Roller,    Crocker 
First    National     Bank     Bldg.,    San 
Francisco. 
Plans  will  be  forwarded  to  thfe  State 

Division    of   Architecture    for    approval 

within   a   fev\'  days. 

Plans  Being  Completed. 
SCHOOL  Cost,    $35,000 

DALY  CITY',   San  Mateo  Co.,  Cal. 
One-story  frame  and   stucco  grammar 

school     (8     classrooms,     principal's 

ofBce,    lunchroom,    etc.);    probably 

tile      roof      (Woodrow      Grammar 

School). 
Owner — Jefferson    School    District    (W. 

J.   Sweeney.   Clerk). 
Architect — Albert     F.     Roller,     Crocker 

First    National    Bank    Bldg.,    San 

Francisco. 
Plans  will  be  forwarded  to  the  &tate 
Division    of  Architecture   for  approval 
within  a  few  days. 


BIDS  WANTED 

LOS  ANGELES-.  Cal.— Until  January 
30,  11.30  A.  M.,  bids  will  be  received 
by  Purchasing  Bureau  of  Los  An- 
geles Board  of  Education,  1425  S.  San 
Pedro  St.,  for  reconstruction,  rehabi- 
litation and  strengthening  of  the  south 
building  at  Virgil  Junior  High  School, 
located  at  First  St.  and  Vermont  Ave. 
A.  S.  Nibecker  Jr..  architect  and  C. 
J.  Dedrick,  structural  engineer,  502 
Architects'    Building.      Cost.    $50,000. 


LOW    BIDDERS 

.NEWPORT  BEACH,  Orange  Co., 
(  al. — John  S-trona,  Philadelphia  and 
East  End  Sts.,  Pomona,  submitted  low 
general  contract  bid  to  Board  of  Pub- 
lic Reconstruction,  at  $116, S53  for  new 
elementary  school  building  to  be  built 
at  Newport  Beach.  Cresmer  Mrg.  Co. 
2601  Third  St.,  Riverside,  will  prob- 
ably be  the  low  bidder  if  certain  alter- 
nates are  used.  Low  bidders  on  other 
contracts  are:  A.  J.  Garcia  Co.,  1072 
.N.  Wilton  Place,  Los  Angeles,  on  the 
heating  and  ventilating  at  $14,367; 
Pacific  Plumbing  Co.,  313  N,  Ross  St., 
Santa  Ana,  on  the  plumbing  at  $11,- 
145;  Barker-Allen  Electric  Co.,  1067 
Cahuenga  Ave.,  Los  Angeles,  on  the 
electric  wiring  at  $5317.  Donald  Beach 
Kirby,     Balboa    Island,    architect. 


CONTRACT    AWARDED 

LOS  ANC.TLES.  Cal.— R.  J.  Daum, 
3964  Budlong  Ave.,  awarded  contract 
at  $22,430  by  Los  Angeles  Board  of 
Education  for  reconstruction,  rehabi- 
litation and  strengthening  of  the  shop 
building    at     the    Jacob    A.     Riis    High 


Kehool.  139  W.  89lh  HI.  Richard*  * 
Kager,  807  Architects'  HIdic.  archi- 
tects, and  Ijiwrence  J.  Waller.  2il  B. 
Berendo    Ht..    Ntruclural    cnKlneer. 


CONTRACT    AWARDED 

LOS  ANGKLi:s,  Cal— R.  E,  Camp- 
lnMI,  711  Centr.'il  Bldg.,  awarded  c<in- 
tract  at  $I3«,''50  by  Ixis  Angeles  IHmrd 
of  Education  for  reconstruction,  n-- 
liabllltatlon  and  HlrcnKthenlng  of  the 
auditorium  and  classroom  annex  at 
the  Polytechnic  High  School  400  W. 
Washington  Blvd.  A.  f,'.  Martin,  iir, 
Migglns  Bldg.,  architect,  and  Holmes 
K-  Narvcr,  639  S.  Spring  St.,  struc- 
tural   engineers. 


January  10.   1935 
Bids    Wanted — To    Clo'e    January    28, 

10   A,    M. 
.SCHOOL  Cost.    $130,000 

LA    GHA.NDE,   Oregon,      Eastern   Ore- 
gon   Normal    School    Campus. 
Two-story     concrete     and     cast     stone 
training  school   (  6  classrooms,  li- 
brary,   cafeteria    and    gymnasium) 
(192x86   feet);   oil  burning  heating 
system. 
Owner — State  of  Oregon. 
Architect — J.  V.  Bennea,  Lewis  Bldg., 
Portland,    Oregon. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit of  $20. 


Final    Plans   Approved. 
AUniTORIU.M  Cost,    $24,700 

LE  GRA.ND,    Merced   Co.,   Cal. 
One-story   frame  and   stucco  combina- 
tion gymnasium  (144x88  ft),  stage, 
dressing  rooms,    etc. 
Owner — I^   Grand   Union   High    School 

Di.strlct. 
Architect— W.    H.    Weeks,    525   Market 
St.,   San  Francisco. 
Bids    will    be   asked     within     a    few 
days  on  a  general  contract  with  sepa- 
rate  bids   for   heating 


BIDS   OPENED 

SAN  FRA.NCISCO— M.  Vuklcevich, 
666  Mission  St.,  at  $1373  submitted  low 
bid  to  Department  of  Public  Works 
for  general  repairs  to  Bay  View 
.School,  located  on  the  southeast  cor- 
ner of  Bayview  and  Flora  Sts.  Com- 
plete bids  follow: 

M.     E.    Vuklcevich $1373 

R.    .9.    Silverberg 1488 

H.    J.    I'etersen „ 1659 

A  bid  was  submitted  by  J.  Harold 
Johnson,  but  due  to  the  fact  that  no 
certified  check  was  enclosed  the  bid 
was    not   read. 


CONTRACT    AWARDED 

SAN  FRANCISCO  —  Anchor  Post 
Fence  Co.,  460  Fifth  St.,  at  $559.20 
awarded  contract  by  Department  of 
Public  Works  for  construction  of  a 
cat  walk  and  steel  fire  escape  at  the 
John  Swett  Junior  School.  McAllister 
and  Gough  Streets.  Complete  bids 
follow: 

Anchor    Post    Fence    Co $559.20 

f-utze  Iron  Works 565.00 

F.     Kern     Sons _ 569.00 

Arnke    Iron    Works 574.00 

Patterson  &   Koster  Iron  Works  687. Ou 
Industrial  Orn.  Iron  Works 748.00 

Rids  held  under  advisement. 


Planned. 

COLLEGE  BLDGS.  Cost,  $750,000 

SACRAMENTO.  Sacramento  Co..  Cal. 

Junior  College  Campus. 
Group     of   Junior     College     Buildings 
'group  will  include  construction  of 
library   and   classroom    unit,    audi- 
torium,   art      and    music      depart- 
ments and  gyinnisium). 
Owner — Sacramento    Junior    College. 
Architect— Not    Selected. 

It  is  proposed  to  finance  the  build- 
ings from  direct  taxation  or  through 
a    grant    from   the   PWA    and   a    bond 
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PACIFIC    CONSTRUCTOR 


isaue.      The   latter   is    before    tlie    City 
Board  of  Education   for  study. 

The  flrtt  unit  proposed  is  a  lil>rary 
to  seat  460  students  and  a  one-story 
classroom  building  to  contain  four 
classrooms,  estimated  to  cost  $100,000. 
Further  details  will  be  announced 
when   plans  are  farther  advanced. 


Construction    Postponed    Indefinitely. 

STUDENTS  BLDG.  Cost.   $ 

SANTA  ROSA,  Sonoma  Co.,  Calif. 
Junior  College. 

One-story  frame  and  brick  veneer 
students'  buildtng  (30x50  feet); 
tile   roof. 

Owner — Santa  Rosa  Junior  College  (F. 
P.    Bailey,   Dean),   Santa   Rosa. 

Architect— Herbert  &  Caulklns,  Ros- 
enberg BIdg.,    Santa    Rosa. 


Plans  Awaiting   Approval. 
HIGH    SCHOOL  Cost.    JIO.OOO 

WEAVERVILLE,    Trinity    Co.,    Cal. 
One-story  steel  frame  and  wood  high 

school  building. 
Owner  —  Trinity    Union   High    School 

District. 
Architect — Herbert    &    Caulkins,    Ros- 
enberg BIdg..   Santa  Rosa. 
Final  plans  have  been  forwarded  to 
the   State    Division  of   Architect,    Sac- 
ramento,  for  approval. 


AWARDS   APPROVED 

PASADENA.  Los  Angeles  Co..  Cal. 
—Public  Works  Administration  has 
approved  contracts  for  the  following 
Pasadena  School  projects;  Recon- 
struct Longfellow  Elementary  School; 
Taylor  &  Taylor,  36  N.  Union  St., 
Pasadena,  contractors;  amount  J128.- 
441.  Construct  Altadena  Elementary 
School;  O.  H.  Strauser,  900  Dawson 
Ave..  Long  Beach,  contractor;  amount 
J120,784. 


AWARD    APPROVED 

LOS  ANGELES,  Cal.— Public  Works 
Administration  has  approved  a  con- 
tract between  the  Los  Angeles  Board 
of  Education  and  Reid  &  Alexander. 
5714  Pacific  Blvd.,  Huntington  Park, 
for  reconstructing  building  "A"  and 
"C"  and  the  erection  of  new  building 
"B"  at  the  Gage  Avenue  School.  Con- 
tract price,  $83,960. 


BONDS  VOTED. 
WARM  SPRINGS,  Alameda  Co.. 
Calif. — Warm  Springs  School  District 
voted  bonds  in  the  amount  of  $35,000. 
proceeds  to  finance  construction  of  a 
new  school  in  Warm  Springs  to  re- 
place present  structure. 


preparing    Preliminary    Plan^. 

STRENGTHEN  SCHOOL     Cost,   $ 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 

Structural  changes  to  Sequoia  High 
School  to  comply  with  State  earth- 
quake ordinance  (8  buildings  in 
group). 

Owner  —  Sequoia  Union  High  School 
District  (Jas.  D.  Hedge,  Presi- 
dent of  the  Board). 

Engineer  —  H.  J.  Burnier,  STiaron 
Bldg..    San    Francisco. 

Plans    Being    Prepared. 

SCHOOL  Cost,    $53,000 

ARROYO  GRANDE,   San  Luis  Obispo 

Co..  Calif. 
One  -  story      wood      frame      grammar 

school    building. 
Owner  —  Arroyo    Grande    Elementary 

School   District. 
Architect — Louis   N.    Crawford,    Santa 

Maria. 
Structural    Engineer — H.   J.    Brunnier, 

Sharon    Bldg..    San    Francisco. 

Plans  Awaiting   Approval. 

AUDITORIUM  Cost,    $24,700 

LE  GRAND,  Merced  Co..  Cal. 

One-story  frame  and  stucco  combina- 
tion gymnasium  (144x88  ft.)  stage, 
dressing  rooms,  etc. 


Owner — Le   Grand   Union    High  School 

District. 
Architect— W.    H.    Weeks,    525   Market 

S't..  San  Francisco. 
.\pprovaI  of  plans  is  expected  with- 
in   one    week    and    bids    will    be   asked 
immediately. 

BIDS   WANTED 

SAUSALITO,  Marin  Co.,  Cal.— Un- 
til January  16.  8:15  P.  M..  bids  will 
be  received  by  S.  G.  Ratto.  Clerk. 
.Sausalito  School  District,  for  the  con- 
struction of  walls  and  fences  at  the 
South  School,  Sau.salito.  Plans  and 
specifications  may  be  obtained  from 
above  office. 


Contracts  Awarded. 

SCHOOL  Cont.    Price,    $142,715 

SAN  FRANCISCO.  Thirtieth  .4venue 
near  Lawton  Street. 

Two-story  and  basement  school  build- 
ing (Lawton  School)  fifteen  class- 
rooms, auditorium,  kindergarten, 
library:  tar  and  gravel  roof 
steam  heating  system,  concrete 
floors,    wooden    studs,    metal   lath. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — Dodge  A.  R  i  e  d  y  ,  Pacific 
Bldg..  and  Charles  E.  J.  Rogers, 
Phelan  Building. 


Structural  Engineer  —  Hyman  Rosen- 
thal,   821    Market   Street. 

Mechanical  Engineer — Robert  L.  St. 
John,    544   Market   Street. 

Contractor — Anderson  &  Ringrose,  320 
Market  Street. 

Mechanical  Equipment  and  Plumbing 
— Alta  Electric  &  Mechanical  Co., 
467  O'Farrell  St..   $17,671. 

Electrical    Work— H.    S.    Tittle,   85   Co- 
lumbia   Square,    $9,402. 
Following    sub  -  contracts    submitted 

with  the  bid  of  Anderson   &  Ringrose: 
General  Work 

Asphalt  Paving— Eaton  &  Smith,  715 
Ocean.  Ave.,  $612.50. 

Reinforcing  Steel — Gunn.  Carle  &  Co., 
20   Potrero  Ave.,  $16,007.17. 

Marble— J.  E.  Back  Co.,  Inc..  1533  San 
Bruno  Ave.,   $6,348.00. 

Terrazzo — San  Francisco  Terrazzo  Co., 
3730  Third  St.,   $3,348.00. 

Mill  Work — Anderson  Brothers  Plan- 
ing Mill  &  Mfg.  Co.,  Quint  and 
Custer  Sts.,  $8,279.00. 

Window  Hardware — Dalmo  Sales  Co., 
511   Harrison   St..   $1,495.00. 

Blackboards,  Cork  and  Pinning  Strips 
Fred.  E.  Turner,  557  Market  St., 
$2,587.50. 

Roofing  &  Dampproofing — J.  W.  Ben- 
der Roofing  Co.,  18th  and  Bryant 
Sts.,   $1,153. 


SAN  FRANCISCO  —  Visitacion  Valley  School  —  (City) 


SCHOOL  Cost.   $■ 

SAN  FRANCISCO.  Schwerin  Street, 
between  Visitacion  &  Leland  Sts. 
(Visitacion    Valley    School). 

School  unit  (15  classrooms,  library) 
reinforced    concrete    construction. 

Owner — City  and  County  of  San  Fran- 
cisco. 

.■Architect- Hyman  &  Appleton,  68  Post 
St..  and  G.  Albert  Lansburgh,  140 
Montgomery  Street. 

Mechanical  Engineers — Leland  &  Ha- 
ley, 58   Sutter  Street. 

Structural  Engineer  —  K.  Theill,  580 
Market   Street. 

General  Work— DeLuca  &  Son,  1745 
Filbert    St.,    $135,848. 

Mechanical  Equipment  and  Plumbing 
— M.  J.  Reeves,  959  Natoma  St.. 
$17,850. 

Electrical  Work — Central  Electric  Co. 
179   Minna   St.,   $8,398. 

Complete  bids  follow: 

General  Work 

(A)  DeLuca   &   Sons $135,848 

(B)  Anderson    &   Ringrose 140.000 

(C)  O.    Monson    142,410 

(D)  William    Spivock    142,469 

(E)  MacDonald  &   Kahn   143,341 

<F)    Leo    Epp    144,677 

(G)    K.   E.   Parker  Company 144.835 

(H)    Frank   J.    Reilly 146.431 

Mechanical    Equipment    and    Plumbing 

M.    J.    Reeves $17,850 

Scott    Company    18,666 

.Anderson   &   Rowe  18,808 

M.    Desiano    _ 18.921 

Skellv   &   Kohler  18,992 


(  1  ).- 
(  la).. 
(  2  ).. 
(  2a).. 
(  3  ).. 
(  3a).. 
(  4  ).. 
(  4a).. 
(  5  ).. 
(  5a).. 
(  S  ).. 
(  6a).. 
(  7  ).. 
(  7a).. 
(  8  ).. 
(  8a).. 


Nelson.    Inc 19.260 

Frederick  W.   Snook  Co 19.495 

Electrical  Work 

Central   Electric    Company $8,398 

Strom   and   Smith   8,570 

H.  C.   Reid  &  Co 8.650 

Chas.    A.    Langlais   8,655 

Delatour    Electric   Co 8,821 

Unit  quantities  follow: 
(  1  )  excavation    and   backfilling   from 

natural   grade    to   depth   of   four 

ft.,  add; 
(  la)  do,   deduct; 
(  2  )  excavation   and   backfilling    to    a 

depth  of  8  ft.,  add; 
(  2a)  do,  deduct; 
(  3  )  excavation   and   backfilling   to    a 

depth  of  12  ft.,  add; 
(  3a)  do,  deduct; 
(  4  )   excavation    and    backfilling    to    a 

depth  of  16  ft.,  add; 
(  4a)  do,   deduct; 
(  5  )  Type  A  concrete,  add; 
(  5a)  do,   deduct; 
(  6  )   Type  B  concrete,  add; 
(  6a)  do,  deduct; 
(  7  )   Type   C  concrete,   add; 
(  7a)  do,   deduct; 

(  8  )  reinforcing  steel,  per  lb.,  add; 
(  8a)  do,   deduct; 

(  9  )  linoleum,   per  squ.   yd.   laid,  add: 
(  9a)  do,  deduct; 
(10  )   cement  topping,  per  square  yard 

laid,  add; 
(10a)   do,   deduct; 
(11   )  concrete    yard    base    and    asphalt 

paving,   per  sq.   yd.,    laid,    a-dd; 
(11a)  do,  deduct. 
Unit  prices  follow: 


(  9  ). 
(  9a).. 
(10  ).. 
(10a).. 
(11  ).. 
(lla.).. 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

$  3.00 

$  1.50 

$  1.75 

$  1.50 

$  2.50 

$  2.00 

$  2.00 

$  2.00 

.50 

.25 

.75 

.30 

.50 

.50 

1.25 

.75 

5.00 

2  00 

2.50 

2.50 

3.50 

3.00 

3.00 

3.00 

.75 

.25 

1.00 

.30 

.50 

.75 

1.25 

1.00 

8.00 

4.00 

4.50 

5.00 

4.00 

4.50 

4.00 

4.00 

1.00 

.25 

1.25 

1.00 

.75 

1.50 

1.25 

1.50 

10.00 

6.00 

9.00 

S.OO 

6.00 

9.00 

8.00 

6.0C 

3.00 

.25 

1.50 

1.00 

1.00 

2.00 

2.00 

2.00 

20.00 

20.00 

19. on 

20.00 

25.00 

22.00 

17.00 

20.00 

7.00 

8.00 

10.00 

8.00 

6.00 

8.00 

11.00 

12.00 

20.00 

22.00 

20.00 

21.00 

27.00 

24.00 

18.00 

20.00 

7.00 

8.00 

11.00 

8.00 

6.00 

9.00 

12.00 

12.00 

11.00 

18.00 

20.00 

20.00 

22.00 

18.00 

5.00 

8.00 

8.00 

4.00 

8.00 

9.00 

.05 

.055 

.05 

.05 

.07 

.07 

.0425 

.07 

.03 

.02 

.025 

.03 

.03 

.03 

.0375 

.03 

2.50 

3.50 

2.75 

2.25 

3.00 

2.50 

2.25 

2.50 

1.00 

1.25 

1.25 

1.50 

1.00 

1.50 

1.79 

1.50 

.75 

.80 

.80 

.80 

1.00 

.90 

.90 

.70 

.25 

.15 

.30 

.25 

.30 

.30 

.45 

.40 

2.00 

2.00 

1.75 

1.50 

3.00 

1.75 

1.50 

2.25 

.70 

.50 

.75 

.80 

.90 

.70 

1.00 

1.2.- 
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Screen!     Ml|>"llt.>  <'i>..   424fi   Hi>lclpn  Ht. 

OnklniKl,  »1B  or.. 
Wood    Rolling    Doors    ChiiB.    ClirlBlcn- 

len,  Dr.7   MnrkPl    St.,    11.17  S7. 
MetAl    Ceiling    Lights    iind    Wlndowi— 

Ki'dcnil    oniii.    Irmi    K    HiMiiitr    ('(... 

imin  ir.ih  si  .  »l.7"JH't2. 
Sh**t  MaUl— Klro  l>rotcctlun  I'roductn 

«Ni..    11(11    llilll    SI..    »2,OK4. 
Pla»t«rlna  —  A.     Kni>wl»H.    9«2    Hryiint 

Slrc'l.   JU. 953.011. 
Kitchen    Equipment     Duhrmuiin    llciti-l 

Supply  <•"..  972  MIhhIom  St.,  »9.13.20 
Shade*     D.    N.    A-    K.    Walter    Co..    DBS 

MlBHion    Street,    »361.r>5. 
Wire    Fencing,     Etc.     Standiird    Kcncc 

Co.,    440    nnjMhorp    Hlvd  ,    1272.00. 
Finleh    Hardware-    K.    M.    Iliindloy,  6(i2 

MiMdIiin   St..   J3. 650.00. 
Olaes   and    Glazing    -W.    )'.    Kiiller   iind 

Co.,    301    Ml.iHl<m    St..    11.790.00. 
Linoleum     VVcst    CoaMt    Mmileum    and 

Carpet  Co.,  2703  MUslon  St.,  »3,43i 
Olaaa    Bldg.    Block* — Structural    (:ln.>is 

Co..    lot   Park  Avenue,   New  York, 

J795.00. 
Tile  Work-Malott  &   I'eterson.  20tli  & 

Harrison   Sts.,   $9,972.00. 
Painting    —    H.    Ankorti,    23    Lexington 

Street.    J3,397.00. 
Mechanical    Equipment    and    Plumbing 
Sheet   Metal— Aie  Sheet   Metal   Works. 

444  Clementina   Street,   Jl,in0. 
Heating    and     Ventilating — Alta     Elec. 

A     Meehaniial    Co.,     467    O'Parrell 

St..   $9,806.00. 
Plumbing— Alta   Klectrlc  &  Mechanical 

Co.,    $7,865.00. 
Oil  Burners — Kay  Hurner  Co.,  401  Ber- 

nal   Street,    $644.00. 

Electrical    Work 
Special    Fixturee— WestlnKhoose    KUc- 

Co.,   $262.95. 
Fire  Alarms— Autocall  Co.,  320  Market 

Street.   $854.70. 
Telephone    Sy*t*m — Sierra   Equip.    Co., 

361  9th  St.,   $403.35. 
Switchboards— Drendell    Truinhell.    260 

Van  Ness  Ave.,  South,  $671.31. 
Tim*  Clock* — International  Time  Re- 
cording- Co.,  629  Market  St..  $75S. 
In  our  issue  of  January  10th  the 
following  sub-contracty  were  reported 
Incorrectly:  Rooflngr  and  dampproflng: 
screens;  wood  rolling  doors;  metal 
celling  lights  and  windows  and  sheet 
metal.  Correction  made  as  reported 
above. 
(4698)      lat    report    June    14;    8th.    Jan. 

10,   1935.  •  15 


16— BANKS,  STORES  AND 
OFFICES 

Being    Done    By   Oay'r   Work. 

ALTER  BLDG.       Cost,  $50,000  or  more 

OAKLAND,  Alameda  Co.,  Cal.  No. 
512    Sixteenth    St. 

Alterations  to  three  and  one-half- 
story  office  building  (finish  fourth 
floor,  partition  work,  automatic 
sprinkler  system,  structural  steel, 
etc.) 

Owner  —  E:ast  Bay  Municipal  Utility 
District,    512  IGth    St.,   Oakland. 

Architect— Miller     &     Wairndcke.     Fi- 
nancial Center  Bldg..    Oakland. 
Work   is  being  done  by  day's  labor 

by  owner's  own  forces.     Material  will 

be  purchased  at  a  later  date. 


CONTRACT    AWARDED. 

SAN  KRANCISCO.— Bauer  &  Men- 
delson.  21  Morris  Street,  at  $4,762.50 
awarded  contract  by  the  Associated 
Oil  Company,  79  New  Montgomery  St. 
for  the  demolishing  of  a  four-story 
steel  and  concrete  building,  located  on 
the  northwest  corner  of  Post  and  .Ma- 
.lon   Streets. 


Floor   Covering    Contract  Awarded. 

ALTERATIONS  Cost.  $ 

SACRAMENTO,   Sacramento  Co.,  Cal. 

NW  Ninth  and  K  Streets. 
Alterations     and   additions     to     store 


huildinic       (I23x|iU.     feel);    llKhllnR 

llxlurcN,    ulr    condlllnnlnR    syxlxm, 

hhriw  einrs,   eir. 
owner     lliile   irros  ,    I'ifth   and   Market 

Six,    Sun    KranrlMO. 
Floor   Coverlng--AriiiBlron(C   (,"ork    Co., 

180    New    Monlgoincry    St.,    K.     K. 
Other  awards  will  be  made  shortly. 

Plans  Complete. 

ADDI-llo.N  Cost,   $175,001; 

SI'dKANIO,    WaHlilngton. 

Two-story  .steel  and  reinforced  addi- 
tion to  omc«  buildinK   (72x126  ft.) 

Owner — Washington  Water  Power  Co.. 
Spokane. 

Architect— Whitchouse  &  Price,  Hall- 
way  Exchange   Hldg.,    Portland. 


Plans   Being   Figured — Bids  Close  Jan. 

21,   2;30   P.    M. 
OPPICIOS  Cost,    $8001) 

.MOlilOSTo,    Stanislaus    Co.,    Cal.    12th 

and  K  Streets. 
One-story     reinforced     concrete     olllee 

building    (Spanish   style)    tile   roof, 

vaults,  etc. 
Owner  —  Farmers'  Mutual  Fire  Insur- 
ance  Co.    (E.    W.    Morrow,    Mffr.). 

Turlock. 
Architect— O.    N.    Hilburn.    I2I3    I    St.. 

Modesto. 

Plans   Being    'Completed. 

OKFICK    HLDO.  Cost,    $150,000 

OAKLAND,     Alameda     Co.,     Cal.       SE 

Broadway  and  Thirteenth  St. 
Two-story    steel      and    concrete     office 

building    (to  contain   45,000   square 

feet  of  floor  space). 
Owner — C'has.  Jurgens  Company. 
.\rchitect— H.    A.    Minton.    525    Market 

St.,   San  Francisco. 
Agent — Lionel     Wachs     Co..     Bank     of 

America  Bldg.,  Oakland. 
Contractor  —  F.   A.  Muller.  Syndicate 

Kldg.,  Oakland. 
Sub-bids  will  be   taken   by  Mr.   Mul- 
ler  within   two  weeks. 


IT- 


THEATRES 


CONTRACT    AWARDED. 

LOS  ANC.ELKS.  Cal  — Wesco  Con- 
struction Co.,  2000  Hyperion  .\ve., 
awarded  contract  for  a  theatre  and 
store  building  to  be  built  at  6669 
Hollywood  Blvd.  for  Sheehan  &  Sinks. 
S.  Charles  Lee,  2404  W.  7th  St..  Ar- 
chitect. It  will  cover  an  area  of  90x 
170  feet  and  will  be  of  reinforced  con- 
crete and  brick  construction,  wood 
roof  tru.sses,  composition  roofing, 
plaster  exterior,  steel  s.ish.  skylight.s, 
cement,  cari)et  and  rubber  tile  floors, 
metal  hardwood  and  pine  trim,  orn.i- 
mental  iron,  tile  toilet  floors,  plale 
glass,  heating  and  ventilating  system, 
metal   lath,   etc. 


Contract   Awarded. 

ALTERATIONS  Cost,    $4000 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
345    South   First   Street. 

Alterations  to   marquee. 

Owner — California    Theatre,    premises. 

Architect — Not  Given. 

Contractor— Garden  City  Electric  Co. 
and  O.R.S.  Sign  Co.,  44  West  San 
Fernando,    San   Jose.  ' 

fs—  WHARVES  &  DOCKS 


SAND  AND  CEMENT  CONTRACT 
AWARDED. 
RICHMOND,  Contra  Costa  Co.,  Cal. 
—  Edwin  Anderson,  998  Gllman  Ave., 
San  Francisco,  awarded  the  sand  .^nd 
cement  contract  to  Richmond  Navi- 
gation and  Improvement  Co..  Rich- 
mond, for  repairs  to  sub-structure  of 
Wharf  No.  1.  located  at  the  souther- 
ly termination  of  derrard  Blvd.,  Rich- 
mond.    Work   involves: 

(1)  removal  of  old  and  cracked  con- 
crete, cleaning  steel  and  replacing 
same  with  cetnent  gunite.  per  cu.  yd.: 

(2)  removal  of  old  reinforcing  steel 
and     replacing    same    with    new    rein- 


foirlng  Hi  eel.  und  for  No.  J  hin'-k  wire 
.Ir-  .  per  Ih. ; 

13)  gaivanlxed  weldM  w  I  r  ■•  fubrlc, 
III    plai'e,    p<.r   lb. 

C..«t.   $6,883. 

19— MISC.  CONSTRUCfiON 


Plans    Being    Prepared. 

LIVESTCK'K    IILtxi.  $«»&.*00  1*1  unit. 

.S'AN  MATKO  COL'NTV.  <;«l.  (Vlsi- 
lai'lon  Valley.  i<«.  MclAren  Park. 
64   acre   tract). 

tine-story  reinforced  c*i«icrete  live- 
ntock  building  (•trcl  trusses)  'st 
unit  consists  of  main  horse  show 
arena,  ring  for  livestock  shinr. 
stalls  to  accommodate  animals, 
etc. ) 

Owner— San  FranclB<o-.San  Mateo  Ag 
rlcultural  District. 

Architect— W.     D.     Peugh,     333    Mont- 
gomery St.,   a^n  Francisco. 
The  total  cost  of  the  proposed  bulkl- 

Ing  Is  $1,600,000.     The  second  unit  »li: 

consist    of     the    grand     stand    to    s«<tt 

15,000,   etc. 
Bids  on   the  first    unit  will  be  askic 

III    about   sixty   days. 


BIDS    WANTED. 

SA.N  FRANCISCO. —Until  Jan.  23, 
10  A.  M.,  bids  will  be  received  by  Cap- 
tain K.  B.  Woolverton.  Signal  Officer. 
Ninth  Corps  Area,  Presidio  of  San 
Francisco,  for  1  250-watt  radio  trans- 
mitter fr  Fort   MIley,    San    Francisco. 

Specifications  may  be  obtained  from 
the  above  office.  *  < 


20—  MISC.  SUPPLIES  AND 
MATERIALS 

BIDS   OPENED. 

OAKLAND,  Cal.— Following  bids  re- 
ceived   by    the    City    of    Oakland    Port 
Commission  for  crushed  rock  road  ma- 
terials and  asphaltic  road  oil. 
(a-1)  crusher    run    crushed     rock,    per 

ton.    roadway   delivery; 
(a -2)   do,   wharf  delivery; 
(b-1)   crushed    rock,    per    ton,    roadway 

delivery; 
(l)-2)    do.    wharf  delivery; 
(c-1)  screenings,  per  ton.  roadway    de- 
livery; 
(c-2)  do.  wharf  delivery; 
(d-1)   birdseye.    per    ton,    roadway   de- 
livery; 
(d-2)  do.  wharf  delivery. 
(e-1)  hot    asphaltic    road    oil.    per    bbl. 

(asphaltic  binder  spread); 
(e-2)  emulsified    road    oil,    per    barrel. 

(asphaltic  binder  spread); 
Ariss  Knapp  Co..  Oakland   (a-1)   $1,075 

(b-1)     1.375 

(c-1)     1.J75 

(d-l)     1.375 

Heafey  -   Moore  Co.,  Oak- 
land      (a-1)     1.10 

„ (b-1)     l.SO 

(c-1)     1.80 

(d-l)     1.05 

(e-1)     2.SS 

.._ (e-2)     S.J5 

Blake    Bros.,    Oakland (a-2)     I.IS 

(b-2)     1.38 

(c-2)     1.S8 

(d-2)     1.3S 

Hutchinson    Co..   (Oakland    (a-2)      1.13 

(b-2)     1.38 

(c-2)     1.38 

(d-I)     1.S8 

L.    J.    Immel.    Berkeley (a-1)     1.127 

(b-1)     1.48 

(c-1)     1.68 

(d-l)     1.68 

(e-1)      2.748 

._ ,..(e-I)     3.098 

Rhodes  Jamlenon  Co.,  Oak- 
land  (a-1)     1.74 

(b-1)     1.74 

(c-1)     1.74 

-(d-l)     1.74 

Transit  Concrete  Co.,  Ltd.. 

Oakland     - (al-)     1.75 

(b-1)     1.74 

(c-1)     1.74 

(d-l)     1  74 
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MACHIMERT  &'  MATERIAL 


Bid    calls   for   construction    machinery    and    materials    and 
Federal,   state,    Municipal   and   other   P     ubiic  agencies. 


iscellaneous      equipment   and    suppliee   purchased    by 


SAN  FRANCISCO  CfTY 

SAN  FRANCISCO  —  Until  Januaiy 
IS,  3  P.  M..  bids  will  be  received  by 
T.  A.  Brooks.  Purchaser  of  Supjlifci. 
270  City  Hall,  for  furnishing  hospital 
equipment  and  supplies  for  the  City 
and  County  of  San  Francisco. 
■  Specifications  and  proposal  blanks 
may   be  obtained   from  above  office. 


SAN  FRANCIS-CO— Until  January 
14.  3  P.  M..  bids  will  be  received  by 
T.  A.  Brooks.  Puchaser  of  Supplies. 
270  City  Hall,  for  furnishing  4000  to 
5000  cubic  yards  of  loam  for  Golden 
Gate   Park. 

Specifications  and  proposal  blanks 
may  be  obtained  from  above  office. 


SANTA  BARBARA  CITY 

SANTA  BARBARA,  Cal.— Until  Jan. 
17.  3  P.  M.,  bids  will  be  received  by 
the  Santa  Barbara  Board  of  Educa- 
tion. 1235  Chapala  St.,  for  furnishing 
students'  desks  in  accordance  with 
specifications  on  file  in  the  oflfice  of 
the  Board.  Certified  or  cashier's  check 
or  bond  for  5  per  cent  must  accom- 
pany each  bid.  Oris  Neal  Reynard. 
Clerk. 


WAR  DEPARTMENT 

SACRAMENTO.  Cal.— Until  Janu- 
ary 15.  3  P.  M.,  bids  will  be  received 
hy  the  U.  S.  Engineer  Oflice,  Capt.  J 
G.  Drinkwater,  District  Engineer, 
(toom  208  Post  Office  Bide.,  Sacra- 
mento, under  Soec.  No.  7006/2250.  for 
fnrhl-shine  and  delivering  f.o.b.  regu- 
lar wharf.  Rio  Vista.  1  lot  of  mis- 
cellaneous   castings. 

Specifications  obtainable  from  the 
above  office 

SAN  FRANCISCO  —  Until  Januaiy 
15.  10  A.  M..  bids  will  be  received  oy 
the  Quartermaster  &upply  Officer.  San 
Francisco  General  Depot.  Fort  Mason, 
utider  Req.  No.  Q.M.  742-71-35.  Memo 
559,1.  for  furnishing  4000  lbs.  Grade  A 
■  pig  lead. 

iiplivery  f.o.b.  Rockwell  Air  Depot, 
San  Diego,   on  or  before  February  16. 

MET.  WATER  DISTRICT 

LOS  ANGELES.  Cal.— Until  January 
15.  2  P.  M..  bids  will  be  received  by 
S.  A,  Joseph.  Purchasing  Agent,  Met- 
ropolitan Water  District,  306  W.  3rd 
St.,  Los  Angeles,  for  furnishing  pump- 
ing units  as  follows,  under  Bid  No. 
31149: 

(1)  3  centrifugal  pumping  units,  each 
with  a  capacity  of  2800  G.P.M. 
against  a  total  head  of  860  ft.  in 
accordance  with  the  district's 
specifications  E-148;  f.o.b.  Beau- 
mont. 

(la)  Replacement  parts,  for  the  pumps 
proposed  under  Item  1,  in  accord- 
ance with  district's  specifications 
E-148;    f.o.b.    Beaumont. 

(2)  Centrifugal  pumping  units,  each 
with  a  capacity  of  2500  G.  P.  M. 
against  a   total  head  of  275  ft.,   in 

accordance  with  district's  speci- 
fications E-148;  f.o.b.  Cabazon.  2, 
3.    or    4    pumps. 

(2a).  3  and  3a)  Replacement  parts 
for  same. 

(4)  Services  of  an  erection  engineer 
as  required. 


EASl  BAY  UTILITY  DIST. 


OAKLAND.  Cal.— Until  January  18, 
5:30  P.  M.,  bids  will  be  received  by 
J.  H.  Kimball.  Secretary,  East  Bay 
Municipal  Utility  District,  512  16th 
St.,  Oakland,  for  one  pneumatic  alum 
and  lime  conveyor  sjstem  complete 
with  blower,  "^receiv.ng  hopper,  four 
distributors  and  dust  separators,  pipe 
and  fittings.  All  f.o.b.  22nd  and  Ade- 
line S-ts..  Oakland,  tor  the  Orinda 
Filter  Plant.     Specification  No.  143. 


LOS  ANGELES  CITY 


LOS  ANGELES,  Cal.— Until  Janu- 
ary 28,  2  P.  M.,  bids  will  be  received 
by  D.  P.  Nicklin.  Purchasing  Agent, 
Los  Angeles  Water  &  Power  Bureau, 
Room  740,  207  S.  Broadway.  Los  An- 
geles, for  furnishing  and  delivering  2 
only  electrically  driven  mine  hoists; 
Specifications  No.  15S0: 

(a)  fob   cars   bidder's   shipping   point; 

(b)  fob  Lone  Pine; 

(1-alt.)    for    furnishing    and    delivering 

one    only    electrically-driven    mine 

hoist    in    lieu    of    two    mine    hoists 

listed   above. 

Hoists   are    to    be    used    for    hoisting 

muck,    men    and    materials    in    vertical 

shafts    during    construction    of    Mono 

Craters   Tunnel. 


PUBLIC  ROADS  BUREAU 


GOVERNMENT  ISLAND,  Cal.— Un- 
til January  21,  2  P.  M..  bids  will  be 
received  by  the  Bureau  of  Public 
Roads,  Room  101,  Administration  Bldg. 
Government  Island,  for  the  sale  of 
one  Marion  No.  4054  steam  shovel, 
coal    burner,    one    yard    capacity. 

The  equipment  may  be  inspected  by 
calling  at  the  above  office  between 
the  hours  of  9  a.  m.  to  4  p.  m.  on 
week  days  and  from  9  a.  ni.  to  12 
noon    on    Saturdays. 


U.  S.  INDIAN  SERVICE 


LOS  ANGELES,  Cal.— Until  Jan.  14, 
.2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Indian  Irrigation  Service,  751  S. 
Figueroa  St.,  Los  Angeles,  for  fur- 
nishing four  motor  control  cabinets 
for  the  San  Xavier  Indian  Reserva- 
tion, 10  miles  from  Tucson,  Ariz.;  F. 
P.  No.  200.  Bid  No.  0123. 


CANAL  ZONE 


PANAMA  CANAL  ZONE.  —  Until 
January  18,  10:30  A.  M.,*bids  will  be 
received  by  A.  L.  Flint,  General  Pur- 
chasing Officer,  The  Panama  Canal, 
Washington.  D.  C,  under  Schedule 
No.  3023,  for  furnishing  12,500  bbls.  of 
Portland   cement. 

Specifications  obtainable  from  above 
office. 


OAKLAND  CITY 


OAKLAND,  Cal.— Until  January  17. 
9  P.  M..  bids  will  be  received  by  the 
Oakland  City  Council  for  10.000  feet 
of  2%  in.  fire  hose  for  the  City  of 
Oakland. 


U.  S.  FOREST  SERVICE 

GOVERNMENT  ISLAND,  Cal.— Un- 
til January  14,  2  P.  M.,  bids  will  be 
received  by  Frank  Haynie,  Supply 
Officer,  Forest  Service  Snipply  Depot, 
Government  Island,  Oakland,  for  fur- 
nishing   reinforcing    steel    as    follows: 

(1)  21S  pes.  for  Dog  Bar  Bridge,  f.o.b. 
Applegate. 

(2)  155  pes.  for  Riverside  Ranger  Sta- 
tion  Bridge,    f.o.b.   Sonora. 

(3)  258  pes.  for  Red  Cap  Bridges  Nos. 
2    and   3.    f.o.b.    Hornbrook. 

(4)  109   pes.    for  East   Fork  of  Stuarts 
Fork  Bridge,   f.o.b.   Redding. 

The  steel  Is  all  to  be  square  de- 
formed. Specifications  obtainable  from 
above    office. 


GOVERNMENT  ISLAND,  Cal.  -Uu- 
til  January  21,  2  P.  M.,  bids  will  be 
received  by  Frank  Haynie.  Supply  Of- 
ficer. Forest  Service  Supply  Depot. 
'lovernment  Island.  Oakland,  under 
Bid  No.  1593.  for  furnishing  scale 
sticks  as  follows:  (1)  26  30-in.;  (2)  36 
4S-in.;    (3)   24  60-in. 

Delivery  f.o.b.  bidder's  shiiii)in« 
point  and/or  Government   Island. 

Specifications  obtainable  from  tUe 
above  office- 


NAVY  DEPARTMENT 


BREMERTON,  Wash.— Until  Jan 
15.  10  A.  M.,  bids  will  be  recelveJ  bv 
the  Supply  Officer,  Puget  Sound  Navy 
Yard,  Bremerton,  for  furnishing  as 
follows: 

REQ.  No.  318  NSA:  Required  for  the 
Navy  Yard.  Pearl  Harbor,  T.  H.: 
(1)  20.000  ft.  b.  ra.  ship  deckinc 
Douglas  fire  rough  lumber;  (2) 
60.009  ft.  b.  m.  rough  Dlmensfon 
Douglas  fir  and/or  Sitka  Spruce 
lumber;  (3)  2000  ft.  b.  m.  rough 
Dimension  Douglas  fir  and/or  Sit- 
ka Spruce  lumber;  (4)  3009  ft.  b. 
m.  Fort  Orford  Cedar  rough  boat 
boards;  (5)  85.000  ft.  b.  m.  finiah. 
flat  grain,  rough,  Douglas  fir  and/ 
or  Sitka  Spruce  lumber;  (6)  oO.OiiO 
ft.  b.  m.  finish  flat  grain,  rough. 
Douglas  fir  and/or  Sitka  Sprue-! 
lumber;  (7)  6000  ft.  b.  m.  Dougta.i 
fir.  rough,  clears;  (8)  70.000  ft. 
b.  m.  shiplap,  Douglas  fir  and/ 
or  Hemlock  lumber;  (9)  7300  ft 
b.  m.  rough  Douglas  fir  timbers; 
(10116.000  ft.  b.  m.  Douglas  fir  and 
/or  Hemlock,  rough  boara<i. 
RKQ.  No.  60-NSA:  Required  for  Hie 
Navy  Yard,  Pearl  Harbor.  T.  H.: 
(1)  35,000  ft.  b.  m.  softwood, 
Douglas  fir  timbers.  No.  1  com- 
mon, rough;  (2)  15.000  ft.  D.  :p. 
softwood.  Douglas  fir  board  and 
strips,  rough  No.  1  Common;  ('',) 
15.000  ft.  b.  m.  softwood  Douglas 
fir.  ship  decking,  rough,  vertical 
grain,  B  and  Better;  (4)  25,000  It. 
b.  m.  softwood.  Douglas  fir,  clear, 
rough,  B  and  Better  timbers. 
REQ.  No.  142-NSA:  Required  for  t.it 
Navy    Yard,    Pearl    Harbo,    T.    H.' 

(1)  82.000  ft.  b.  m.  No.  1  llom- 
mon    rough.    Douglas    fir    lumber; 

(2)  15.000  ft.  b.  m.  Fir  plank  and 
small  timbers.  No.  1  Common, 
rough;  (3)  165.000  ft.  b.  m.  Fir 
lumber,  finnph,  flat  grain  B  and 
Better,  rough;  (4)  70.000  ft.  b.  m. 
Fir  lumber,  shiplan.  No.  1.  Com- 
mon, surfaced. 

Specifications  obtainable  from  trui 
above  office. 
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NEWSINDEX 

For  convenient  reference,  news 
report!  in  thie  section  ere  claeii- 
fled   <•  followe: 

II  — DrKiM  10  — Riumlrt    and 

II.— Doeilni.    Marker  Oaiai 

Warki.    (Mava.       J|._pip,  Linn  and 
U— Irrli.tlan   Pr.|  ,,,1,, 

M— it.    LIlKt.   gylt.m. 
Il.-Macl.ln.r»    and        'I -8«"<r«    »     8..ai. 

EtulpmanI  OUeatal   Plant) 

H.— rtallroadt  11.— Walar    Warka 

17.— Fire  Alarn  Syi. 
11.— FIra  Eaglenant 
tf.— ttreali  A   Hl|k-  ■■•""•• 

way*  IS. — Tunnali 


34— Park!  &   P(a>- 


21—  BRIDGES 


CONTRACT     AWARDED. 

gAN  FUANUMStH).  — Ilealy-Tlliblttf 
Const.  Co.,  f)4  rino  .Slreet.  nt  $1,172,- 
622  nwanit'd  Contr.irls  15  .Tnd  I.i-A, 
b.v  thp  .Stnte  HlRhway  Comrnls.slon. 
Siiorninento,  for  the  construction  of 
reinforoi'd  concrete  viaducts,  grndini; 
and  iiavinp  iif  the  streets,  .nnd  all  in- 
cidental \vnrl<  necessary  to  complete 
In  ail  respects,  except  wiring  and  fix 
tuies  for  tlie  IlRhtlng  of  the  bridge, 
the  San  Francisco  Section  and  Ap- 
proaches of  the  San  Francisco-Oak- 
land Hay   Bridfte. 


BIDS  OPENED 

MCWIS  COUNTY.  Wash.— Joplin  & 
RUI(M).  Columlila  HIvd.,  at  Penin.5ul.\r 
Portland,  at  $51,35.=i  submitted  low  bid 
to  the  I?ureau  of  Public  Roads,  Port- 
land, January  4,  for  the  construction 
of  a  three-span  continuous  reinforoed 
concrete  bridge  over  Laughlln  Waior 
>  refk.  Mt.  Rainier  National  Park. 
Fast  Side  Highway.  Project  NR-5-A, 
located  within  the  Mt.  Rainier  Nat'l. 
Park.  Lewis  Countv.  Complete,  b^ds 
follow: 

Joplin   &    Eldon.    Portland $54,355 

Barhani  Hros.  &  Larkins.  Salem  06.356 

Flliott   &    Co..    Inc.,    Seattle 59.  ri5 

P.   N.vgren.    Seattle C0.204 

MacRea     Bros..     Seattle 67.957 

\V.  T.   Butler.   Seattle 63,977 

Colonial  Constr.   Co.,   Spokane....  68.460 
Western    Constr.    Co.,    Seattle.  ..  63  770 

.Sam    Orino.    Spokane 73.961 

Sheble  Constr.  Co.,    Seattle 75,930 

'i.  G.   Morin.   Spokane 7?,345 

BIDS    OPENED 

BO.VXnJVlI.LK,  Oregon  —  MacRae 
Bros.,  611  .■)th  Ave.,  Seattle,  at  $55.- 
310  subinittcd  low  bid  to  tlie  U.  S. 
Engineer  Office.  Portland,  January  5. 
under  Bid  No.  35-351.  for  the  construc- 
tion of  a  timber  trestle  and  steel  deck 
plate  girder  bridge  across  the  lower 
canal  approach  to  thi;  Bonneville  ship 
lock.  The  other  bids  were: 
Oregon  Bridge  &  Drcoging  Co..  Port- 
land. $56,735. 
General  Construction     Co.,      Portland. 

$57,614.50. 
Parker-Schram     Co.,     Portland.     $59.- 

330. 
Engineer's    Estimate    $46,220. 


22— DREDGING   HARBOR 
WORKS  EXCAVATION 


CONTRACT    AWARDED. 

LOS  ANCELKS.  Calif.— Shannahan 
Bros.,  filSl  Eastern  Avenue,  Los  An- 
geles, at  $87,915  awarded  contract  bv 
the  Los  Angeles  County  Board  of  Su 
pervisors  for  the  construction  of  L'nit 
No.  8  of  the  Pan  Gabriel  River  Out- 
let. 


CONTRACT   AWARDED. 

LOS  A.NGKI.IOS.  Cal.— Oscar  Oli'-rK. 
I.-.O  N.  ViMta  St.,  LoK  AnKelcK.  nl  $18.- 
SI2  awarded  contriicl  by  the  Lou  An- 
KclcB  County  Hoard  of  SiipirvisorB  for 
the  coiiHtructlon  of  pile  and  wire  re- 
votmentH  on  the  Loh  AngeleM  River 
from   Victory  HIvd.  downHtream. 


AWARD    APPROVED. 

MAItTI.N'KZ,   (-.intra   Costa    Co..  Cal. 

F.dcral  l'ul>lic  Works  Admlnlslra- 
tliiii.  A.  I>.  Wilder,  Stale  Enginier, 
has  approved  award  of  a  contract  to 
Duncanson  -  Harrelaon  Co..  deYoung 
HIdg..  San  Francisco,  for  construction 
of  the  municipal  yacht  harbor  proj- 
ect, stipulating  that  PWA  will  not 
grant  funds  tow.ird  purchase  of  sec- 
ond-hand target  rafts  which  it  is  pro- 
posed   to   use    in   construction. 

23—  IRRIGAnON^PROX 

LOW    BIDDERS 

OWYHEE  I'ROJECr.  Oregon-Idaho 
— Morrison-Knudsen  Co.,  P.  O.  Box 
1518,  318  Broadway,  Boise.  Idaho,  at 
$232  991  submitted  low  bid  to  the  Bu- 
reau of  Reclamation.  Ontario.  Oregon, 
under  Spec.  No.  607.  for  the  construc- 
tion of  eartliwork,  tunnels  and  struc- 
tures. South  Canal.  Station  2  to  Sta- 
ion  736.  Succor  Creek  Division,  Owy- 
hee Project,   Oregon-Idaho. 

J.  A.  Terteling  &  Sons,  Boise,  at 
$238,300    sulimitted    .second    low    bid. 

Complete  bids  will  be  published 
shortly.  • 


24—  STREET  LIGHTING 
SYSTEMS 

CONTRACT    AWARDED. 

H.\MlLTON  FIELD.  Marin  Co..  Cal. 
—  Globe  Electric  Works.  1899  Mission 
St.,  San  Francisco,  at  $5,786  awarded 
contract  by  the  Constructing  Quarter- 
master, Hamilton  Field,  for  the  in- 
tallation  of  a  night  lighting  system 
at  Hamilton  Field. 


BIDS   WANTED. 

S.-^N  FRANCISCO.  —  Until  January 
23.  2:30  P.  M..  bids  will  be  received 
by  the  Department  of  Public  Works. 
S.  J.  Hester.  Chief  Deputy  Director, 
Room  251.  City  Hall,  for  the  installa- 
tion of  an  ornamental  lighting  sys- 
tem on  Alemany  Blvd.,  Section  "A", 
from  Bayshore  Blvd.  to  Mission  St., 
a.  total  distance  of  1.26  miles.  Esti- 
mated  cost.   $15,000. 

The  work  to  be  done  includes  the 
installation  of  conduits,  the  construc- 
tion of  foundations;  the  erecting,  as- 
sembling and  painting  of  standards: 
the  furnishing  and  installing  of  lum- 
inaries with  compensators,  refractors, 
and  lamps;  the  furnishing,  installing, 
splicing  and  testing  of  cables;  and  the 
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fiirnlHhlnK  and  InnlalllnK  of  all  appur- 
Knanceii  Incident  to  the  coniilrui'tlor. 
of  the  lightlnK  ByKtem. 

Bids  will  be  taken  an  toUovnn: 
<M    MaiilifiK.  eri-cllnK.  asrembllnK.  nnd 

paintiPK     ornamental     Iron     Htand- 

ardM,   52; 
(Z>   FurnlHhlnic     and     Inntnlllng     luml- 

narlcR  and   lampii,   complete,   52; 

(3)  Constructing  concrete  foundationt 
for  standard  with  conduit  bendii. 
52: 

(4)  13,400  ft.  furnishing  and  InHtall- 
tng  I'/4-ln.   black  conduit; 

(5)  16,500  ft.  furnishing  and  inntnlllng 
5  000-volt  single  conductor  solid 
No.  8   R.   &   L.  r.   wire. 

Plans  and  specincations  obtainable 
from  City  Engineer  John  J.  Caoey. 
Room  357,  City  Hall,  upon  deposit  of 
$10.00.  • 


25 — MACHINERY  AND 
EQUIPMENT 


CONTRACTS    AWARDED 

LOS  ANGELES.  C.il.— Contracts  for 
furnishing  138.000  -  volt  oil  circuit 
breakers  under  Spec.  No.  1412  have 
been  awarded  by  the  Los  Angeles 
Water  &  Power  Commission  as  fol- 
lows : 

Item  (1)  to  General  Electric  Co.  at 
$120,450. 

Item  (2)  (Alt.  B)  to  Kelman  Elec- 
tric &   Mfg.   Co.  at   $250,880. 


CONTRACT    AWARDED. 

OAKLAND.  Calif.  —  Byron  Jack.son 
Co.,  Carlton  &  Sixth.  Berkeley,  at  $4.- 
010.17  awarded  contract  by  the  East 
Bay  Municipal  Utility  District.  Oak- 
land, for  furnishing  three  vertical 
shaft  turbine  pumps  and  motors,  un- 
der Projiosai  No.   L.  S.  133. 


BIDS    OPENED. 

LOS  ANGELES.  Cal.— The  following 
bids  received  by  D.  P.  Nicklin.  Pur- 
chasing Agent,  Los  .■Vngeles  Water  .t- 
Power  Bureau.  Room  740.  207  South 
Broadway.  January  4.  for  furnishing 
gate   valevs   under   Spec.    No.   1584: 

The  items   were: 

(a)  13  only  24-in.  gate  valves; 

(b)  13    only    24-ln.    gate    valves,    less 
grease   cases. 

Complete  bids  follow: 

(1)  National  Cast  Iron  Pipe  Co..  net. 

(a)  $495;    (b)    $475. 

(2)  Crane  Co..  2%  30  days,   (a)  $595; 

(b)  $525. 

(3)  Kennedy  Valve  &  Mfg.  Co..  Zri. 
30  davs  date  invoice,  (a)  $461.32;  <b) 
$437.32. 

(4)  Florence  Pipe  Foundry  &  Ma- 
chine Co.,  2%  30  days,  (a)  $525.00;  (b) 
$501.00. 

(5)  Hacker  Pipe  &  Supply  Co..  2% 
30  days,   (a)   $437.32:    (b)   $461.32. 

(6)  Smith  Booth  Usher  Co..  2%.  10 
days,    (a)    $461.32;    (b)    $437.32. 

(7)  Warren  &  Bailey  Co..  !''r  20 
days,  (a)   $461.32;   (b)  $437.32. 

(8)  Grinnell  Co.  of  the  Pa  'flc.  2'^ 
10  days,  (a)  $790.10;  (b)  $b»S.OO. 

(9)  Rensselaer  Valve  Co.,  2^  20 
days,   (a)    $461.32:    (b)    $437.32. 

(10  Rich  Mfg.  Co..  Ltd..  2%  10  days. 
(a>    f461.32:     (b)    $437.32. 
.\1I  bids  held   under  advisement. 


BIDS    OPENED. 

SACR.VMENTO.  Cal.— J.  D.  Adams 
Machinery  Co.,  230  Utah  Street.  San 
Francisco,  at  $5,280.50  (bidding  on  a 
.McCormick  -  Deeringi  .submitted  low 
bid  to  the  U.  S.  Engineer  Office.  Sac- 
ramento, under  Order  No.  6937  H.MR 
for  furnishing  one  track  type  Diesel 
tractor  equipped   with  angledozer. 

Midland    Tractor    Co..     Sacramento. 
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at    J6.89I.6T    siihmitti  <1    tlie    only    oilier 
Md. 

BIDS   OPENED. 

LODI,  San  Joaciuin  Co.,  CiI.— Fol- 
lowing: bid.'i  received  by  the  I^odi  City 
Council  January  7,  for  furnishing  one 
turbine  or  other  deep  uell  type  pvinin 
and  electric  motor  complete  with  50 
ft.  of  column,  shafting  and  bearinp*. 
installed  in  a  20-in.  well,  within  the 
city: 

Fairbanks,  Morse  &  Co..  San  Fran- 
cisco, pump  and  motor.  $2.4tJ4.r>0;  in- 
cluding  starter.    $2.S27."7. 

Pacific  Pump  Works,  Ltd.,  Hunting- 
ton Park,  pimip  and  motor,  $3,72fi:  in- 
cluding starter,    $4,290. 

Kimball-Krough  Pump  Co.,  S.  F.. 
induction  motor.  $2,527;  synchronous 
motor.  $4,619:  tax  included. 

Layne  &  Bowler  Pump  Co..  San  Jose 
induction  motor,  $2,424;  synchronous 
motor,    $3,040.80. 

Pomona  Pump  Co.,  Pomona.  $3,264,- 
50,   including  starter.    $4,136.25. 

Byron  Jackson  Co..  Berkeley,  .alter- 
nates, $2,476;  $2,360.72-  $3,273.80;  $3.- 
370.40;  $2,848.71;  $2,694.47;  $3,129.27: 
.<3,213.27;  $544.02  extra  for  starter  and 
transformer;  $80.20  extra  for  suction 
and  strainer;  $81  extra  for  installation. 
Tax   included. 

Wlntroath  Pumps.  Ltd..  Alhambra. 
induction  motor  $3,036.92;  synchronous 
motor.   $4,121.74.     Tax   included. 

The  Worthington  Co..  Inc.,  S.  F.. 
pump,  motors  and  booster,  $3,675;  deep 
well  turbine  induction  motor,  $3,264; 
deep  well  turbine  synchronous  motui'. 
$4,612.75.     Tax    included. 

John  Bean  Mfg.  Co..  San  Jose,  Al- 
ternates: $3,244.DU;  $4,085.75;  $2,599.60; 
$4,226.40,  covering  four  alternates  on 
motors. 

Electric  Equip.  Co.,  Lodi  (bidding  on 
■■Sterling"):  $2,524.19:  $2,474.50;  $3,- 
995.02:  $3,238;  $3,344.09;  $2,939.18;  $3,- 
921.40;  $4,027.48:  covering  nine  alter- 
nates  on    motors   and    equipment. 

All  bids  plus  sales  tax  unless  other- 
wise noted. 

All  bids  held  under  advisement  un- 
til  January  21. 

SQ^RESERVOIRS  &  DAMS 


PREPARING    PLANS. 

MARIN  COUNTY,  Cal.— The  Marin 
Municipal  Water  District  Directors. 
468  Fourth  St..  San  Rafael,  have  au- 
thorized James  Peters,  general  man- 
ager, to  prepare  plans  and  specifica- 
tions for  construction  of  new  spillway 
at   Lake   Lagunitas   reservoir. 


of  Supervisors,  for  the  construction  of 
a  debris  basin  in  Brand  Canyon,  Glen- 
dale. 


CONTEMPLATED 

WASHOE  COUNTY,  Nevada— Ad- 
ministrator Harold  Ickes  of  the  Fed- 
eral Public  Works  Administration  has 
approved  the  Truckee  River  agree- 
ment submitted  jointly  by  Washoe 
County  Water  Conservation  District, 
Truckce-Carson  Irrigation  District 
and  Sierra  Pacific  Power  Company 
establishing  6229.1  foot  elevation  as 
Lake  Tahoe  high  level.  The  action 
makes  possible  completion  of  the 
Truckee  River  irrigation  development 
with  construction  of  a  storage  reser- 
voir on  Little  Truckee  River  to  cost 
$1,000,000.  PWA  has  allocated  $1.- 
500.000  to  the  project  and  the  balance 
remaining  after  construction  of  the 
reservoir  probably  will  be  used  in  im- 
provement of  the  Derby  canal  in  the 
Fallon  district  and  improvement  of 
the  Lahontan  power  plant.  Project 
will  be  constructed  for  the  Washoe 
County  Water  Conservation  District 
by  the  U.   9.   Bureau  of  Reclamation. 

CONTRACT    AWARDED 

LOS  ANELES  COUNTY,  Cal.— J.  L. 
McClain.  5850  Brynhrust  Avenue.  Lo.s 
Angeles,  at  $56,044.90  (Proposal  No.  2, 
trucks  at  site  of  work)  awarded  con- 
tract   by    LC3    Angeles    County    Board 


CONSTRUCTION    PROGRAM. 

BONNEVILLE,  Oregon.  —  Twenty- 
two  contracts  totalling  $11,203,000  will 
be  awarded  on  the  Bonneville  Naviga- 
tion and  Power  Project  during  the 
first  six  months  of  1935  by  the  War 
Department. 

The  list  of  projects,  with  estimated 
cost  and  tentative  dates  on  which  bids 
will  be  opened  follows.  Bids  will  be 
called  by  the  Portland  district,  U.  S. 
Engineers,  Major  Chas.  F.  Williams, 
district   engineer. 

(No.)  1,  Crest  gates  and  gantry 
cranes  for  maTn  dam,  (Estimated  cost 
including  engineering  and  supervision) 
$1,190,000;  (Approximate  date  to  be 
advertised)  5-15-^5;  (Approximate  date 
date   to   be  opened)    6-15-35. 

No.  2,  Cement  for  main  dam,  $1.- 
790,000:    4-1-35;    5-1-35. 

No.  3,  Lock  gates,  fainter  valves  & 
floating  mooring  hooks.  $390,000;  5-10- 
35;    6-10-35. 

No.  4,  Gate  and  valve  machinery  for 
lock,   $61,000;   5-10-35;   6-15-35. 

No.  5,  Emergency  dam  and  derricks 
for  lock,  $154,000;  1-15-35;  2-15-35. 

No.  6,  Lower  a.pproach  canal  to  lock 
$330,000;    5-5-35;    6-5-35. 

No.  7,  Powerhouse,  intake  and  draft 
tube  gantry  cranes,  $122,000-  5-15-35; 
6-15-35. 

No.  8,  Powerhouse,  intake  gates, 
8146,000;  5-15-35;   6-15-35. 

No.  9,  Powerhouse,  stop  logs  for 
draft   tubes,    $100,000;    5-15-35:    6-15-35. 

No.  10,  Turbines,  two  main  units, 
one  house  unit,  $1,580,000;  12-30-34: 
2-15-35. 

No.  11,  Generators,  two  main  units, 
one  house  unit,  $1,600,000;  3-1-35;  5- 
1-35. 

No.  12,  Main  transformers  and  a  por- 
tion of  switch  gear  and  auxiliaries, 
$365,000;   4-1-35;   5-1-35. 

No.  13.  Powerhouse  pumps,  com- 
l-ressors,  fire  apparatus,  oil  tanks,  etc. 
(part)    $47,000;   4-15-35;   5-15-35. 

No.  14.  Powerhouse  machine  shop 
eouipment,   $12,000:  5-15-35;  6-15-35. 

No.  15.  Excavation  and  fixed  parts 
of  Bradford  Island  fish  ladder,  added 
to  main  dam  contract  (cost  of  cement 
included)    $650,000. 

No.  16,  Excavation  and  fixed  parts 
of  Washington  shore  fish  ladder,  addi- 
tional sum  added  to  main  dam  con- 
tract (cost  of  cement  included(  $240,- 
000. 

No.  17.  Channel  improvements  thru 
Gorge.    $320,000;    4-15-35;    5-15-35. 

No.  18.  Union  Pacific  railroad  change 
below  Cascade  Rapids.  $1,700,000;  4- 
15-35;   5-15-35. 

No.  19,  Evergreen  Highway,  Wash., 
$160,000;   3-15-35;  4-15-35. 

No.  20,  Electrical  distribution  sys- 
tem for  streets  and  permanent  bldgs., 
$21,000;   2-1-35;    3-1-35. 

No.  21.  Land  improvements  below 
Cascade  Rapids,   $220,000. 

No.  22.  Abstracts  of  Title,  lands 
above  Cascade   Rapids.    $5,000. 

Total,    $11,203,000.  ,0 


31 —PIPE  LINES    &   WELLS 


CONTRACTS    AWARDED. 

OWYHEE  PROJECT.  Oregon.— Th- 
Bureau  of  Reclamation.  Ontario.  Ore- 
gon, have  awarded  contra(-ts  as  fol- 
lows under  Spec.  No.  598.  for  t'P'^ 
construction  of  the  Malheur  River 
Siphon  and  Dead  O.x  siphon,  North 
Canal,  Dead  Ox  Flat  Division.  Owy- 
hee  Project: 

Schedule  1:  Parker  -  Schram  Co., 
Couch   Bldg.,   Portland,   at   $64,764.50. 

Schedules  2  &  9:  Consolidated  Ste(-1 
Corp.,  Ltd.,  P.  O.  Box  1348,  Arcade 
Station,   Los  Angeles,   at  $536,057. 

Schedule  S:  J.  A.  Terteling  &  Sons, 
2232   Fairview   Ave.,    Boise,    at   $6,057. 


CONTRACT   AWARDED 

LOS  ANGELES  COUNTY,  Cal.— 
Peterson  Bros.,  239  Olive  St.,  Ingle- 
wood,  at  $10,328.47  awarded  contract 
by  the  State  Highway  Commission, 
Sacramento,  for  installing  about  5.9 
miles  of  water  pipe  line  in  Los  An- 
geles County,  on  Ramona  Blvd.  and 
Garvey  Ave.,  between  Mission  Road 
in  Los  Angeles,  and  Atlantic  Blvd.  in 
Monterey  Park.  . 


TO    PREPARE   PLANS. 

REDWOOD  CITY.  San  Mateo  Co., 
Cal.— The  Redwood  City  City  Council 
has  authorized  City  Engineer  C.  L. 
Dimniitt  to  complete  plans  for  laying 
10-in.  supply  pipe  line  from  Bay  Cross- 
ing of  Hetch  Hetchy  System  to  reser- 
voirs of  the  municipal  water  system 
and  for  construction  of  pipe  line  con- 
necting 2  municipal  reservoirs.  Funds 
for  construction  will  be  taken  from 
\\ater  department  surplus. 


BIDS    OPENED 

LOS  ANGELES,  Cal.  —  Low  bids 
submitted  to  the  Metropolitan  Water 
District.  Los  Angeles,  January  7,  for 
constructing  the  Big  Morongo  and  San 
Andreas  siphons  of  the  Colorado  River 
Apueduct   Specifications  No.    84.   were: 

Morrison-Knudsen  Co..  411  West  5th 
St.,  Los  Angeles — Schedule  18-J  (alt. 
to  18-Iv  or  IS-S),  9811  lin.  ft.  of  12  ft. 
4-m.  cast-in-place  concrete  siphon 
between  Station  9289-1-29  and  9625-1-75, 
$327,189. 

American  Concrete  &  Steel  Pipe  Co., 
P.  O.  Box  1428.  Arcade  Station,  Los 
Angeles — Schedule  18- K  (alt.  to  18-J 
or  18-S),  9811  ft.;  12  ft.  pre-cast  con- 
crete siphons.  $542,583.50. 
Western  Pipe  &  Steel  Co.,  P.  O.  Box 
1120,  Arcade  Station,  Los  Angeles — 
Schedule  18-S  (alt.  to  IS-K  or  18-J), 
twe  welded  steel  siphons.  9811  ft.  12 
ft.    8  in.    diameter,    at  $595,985.88. 

The  work  is  located  in  Riverside 
County  and  comprises  approximately 
1.86  miles  of  aqueduct  construction 
between  points  7  and  5  miles  north- 
west of  Garnet,  Calif.,  a  station  on 
the  Southern  Pacific  Railway.  Alter- 
native bids  are  for  constructing  the 
siphons  of  either  12  ft.  4  in  jointed 
concrete  pipe  cast  in  place;  12  ft.  pre- 
cast concrete  pipe;  or  12  ft.  8  in. 
welded  steel  pipe  supported  on  con- 
crete piers. 

F.  E.  Weymouth.  General  Manager 
and  Chief  Engineer. 

The  complete  schedules,  quantities 
and  bids  follow; 

SCHEDULE    18-J 

Construction  of  two  circular  jointed 
cast  in  place  concrete  siphons  and  ap- 
purtenant works,  between  Stations 
2989-1-29  and  9625-1-75.  Siphon  dia- 
meter 12  ft.  4  in.;  total  length  S.811  ft. 
(  1)  163,000     cu.   yds.    excav.     for   sy 

phons — common; 
(  2)  49,000  cu.  yds.  excav.  for  syphon! 

— rock; 
(  3)   and    (4)   do  not  apply  here 
(  5)   15   cu.   yds.   excav.   for  structures 

— common: 
(  II)   0  cu.  yds.   excav.  for  structures — 

rock; 
(   7)   Does  not  apply  here; 
(   8)   96,000    cu.     yds.     backfill    for    sy- 
phons: 
(  9)   to   (11)   Do  not  apply  here; 

(12)  20,200    cu.    yds.    concrete    in    sy-1 

phons; 

(13)  900  cu.  yds.     concrete     in  struct- 

ures— reinforced; 

(14)  25  cu.  yds.   concrete  in  structures 

— plain; 

(15)  and   (16)    Do  not  apply  here: 
(17)  3.800,000    lbs.    placing   reinf.    steel 

in   syphons; 
(IS)   120.000     lbs.'  placing    reinf.     steel 

in    structures: 
(i9)   Does   not   apply    here; 

(20)  142  lock  joints  for  monolithic  sy- 

phons; 

(21)  26.000  lbs.  installing  miscellaneous 
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metal   work; 
«tt)  «o   (Ml    I>o  not  apply  here: 

(SO)   4500  ll)B     plni-liiR    handralHngK; 
IJI)    Doi-H    not    apply    hfilr; 
(121   14.600    lon-nillf    limiHnit    kIpiI: 
(8J)   40.000    lon-inllf    liaiillriK    ri-nicnt; 
(HI  nverhiuil     •(    i-oncn-tti    nuRrrgnleB 

--nxrrt   at    10<-    por    rii.    ft.    yard- 

mile. 
The    lotui    hIdH      on    Schedule      18-J 
wer*»: 

(A)  MorrlKcin-KniidHen  Co..  411  W. 
Sth    St..    1.0B    AiiK<>l.-».    1327.189. 

(B)  Sander  IViir.oii.  ('.  O.  Sparkii  and 
Muiid.i  KiiBlnPorliiK  t'o..  2309  K. 
9th    SI..    l.oH    AnKOl.'H.    $330,080. 

(C)  ShafniT  &  Ci.nlon.  IK31  N.  Main 
St..    Lo»  AnKOli-.s.   $345,760. 

(D)  J.  I"".  Shea.  Inc..  Mecca.  Calif.. 
1450.492.50. 

I'nll  liIdH  iin  Si-hrdule  18-J  were: 
(A)          (B)  (C)  (D) 

(   u $     .17     )     .20     t     .20     )     .26 

(  2) 57  .80  .60  .85 

(  B)     2.00         1.00         2.00         l.BO 

(  6)  ...       4. SO         3.00         6.00         3.00 

(  8) 10  .10  .08  .08 

(12) 9.75         9.00       10.50       13.50 

(13)      16.00       14.00       18.00       16.00 

(H)  14.00       10.00       15.00       16.00 

(17)  .01  .01  .01         .015 

(IS) 01  .01  .01         .015 

(20) 37.00       50.00       20.00       50.00 

(21)      OB  .10  .05  .05 

f30) 06  .10  .10  .05 

(32) 1.1  .10  .08  .10 

(33)                      .05  .08  .06  .10 

(34) 10  .10  .10  .10 

SCHEDULK   18-K 

Construction  of  two  prp-rast  con- 
crfte  syphons  and  appurtenant  works. 

between  .Stations  9289+29  and  9625+75, 

Syphon    diameter      12   ft.    0    In.;      total 

length   9811   ft. 

(  1)  142.«00  cu.  yds.  excavation  for 
syphons — common ; 

(  2)  42.700  cu.  yds.  excavation  for  sy- 
phons— rock; 

(  3)  and    (4)   Do  not  apply  here; 

(  6)  15  cii.  yds,  excav.  for  structures — 
common; 

(  6)  5  cu.  yds.  excavation  for  struc- 
tures— rock; 

(   7)   Does    not  apply  here; 

(  8)  80.000  cu.  yds.  backfill  for  sy- 
phons; 

(  9)   to  (12)   Do  not  apply  here; 

(13)  900  cu,   yds.    concrete  In  struct. — 

relnf ; 

(14)  4100   cu.    yds.    concrete   In    struct. 
— plain; 

(15)  Does  not  apply  here; 

(16)  9659  lln.  ft.  pre  cast  concrete  pipe 

(17)  Does  not  apply  here; 

(18)  120,000  lbs.   placing  reinf.  steel  in 

structures; 

(19)  and    (2)    Do   not  apply  here; 

(21)  26.000    lbs.    installing    misc.    metal 

work; 

(22)  to  (27)    Do    not  apply   here; 

(28)  2.210,000  lbs.  furnishing  and 
placing  relnf.  steel  in  cages; 

(29A)  2775  Iin.  ft.  furnishing  anl 
placing  16-gauge  steel  cylinder 
relnf. ; 

(29B)  885  Iin.  ft.  furnishing  and  plac- 
ing   IC-ga.    steel    cylinder    relnf.; 

(30)  4500   lbs.   placing  handrail; 

(31)  Does  not  apply  here; 

(32)  550   ton-mile    hauling   steel; 

(33)  37.000    ton-mile    hauling    cement; 

(34)  overhaul    of   concrete  aggregates; 

fixed  at  10c  per  cu.  yd.  ml. 
Total  bids  on  Schedule  18-K  were; 
(K)   American    Concrete    &    Steel    Pipe 
Co.,    P.    O.    Box    1428,    Arcade   Sta- 
tion,  Los  Angeles,  $542,583,50. 
(F)  United   Concrete   I'ipe   Corp..    Ifcx 
1,    Station    H,    Los  Angeles.   $555,- 
539. 
Unit  bids  on   Schedule   18-K   were: 
(E)  (F) 

(  1) $     .20  $     .33 

(  2) - 80  1.25 

(  6) 1.50  1.00 

(  6) 3.00  2.00 

(   8) 20  .12 


(13) „ 20.00  22.00 

(H) _ 7.70  «.2B 

16)          „„ 2J.00  26.00 

(IX) 01  .01 

21)        .06  .06 

(28) on  .045 

(29A) 10.25  1100 

(29B) "IS  KOO 

(30)._ 08  06 

(32)          _ 80  -60 

(33) «  J' 

(34) 10  -lO 

SCHKDIILE    18-8 
Construction      of    two    welded      stec-l 

.svphons    and    appurtenant    works    bet, 

.Stations    9289  +  29    and    9625  +  75.       Sy- 

ption      diameter    12      ft.    8    In.   ;    total 

length  9811   ft. 

(   1)  83.000  cu.   yds.  excav.  for  syphon, 
common; 

(  2)  19,300  cu.  yds.  excav.  for  ayphon, 
rock; 

(  3)  and   (4)   Do  not  apply  here; 

(  5)  4X00   cu.    yds.   excav     for   struct- 
tures,    common; 

(  6)  1350  cu,  yds.  excav.  for  struct- 
ures, rock; 

(  7)   Does    not   apply   here; 

(   8)   5100  cu.   yds.   backfill  for  syphons 

(  9)  to    (12)    Do    not    apply    here; 

(13)  1490   cu.    yds.    concrete    in    struc- 

tures,   reinf.; 

(14)  3610    cu.    yds.    concrete    in    struc- 

tures,  plain; 

(15)  I7l0  cu.  yds.  concrete  In  anchors. 

reinf.; 

(16)  and    (17)    Do   not    apply    here; 

(18)  340.000     lbs.     placing     relnf.     steel 

in    structures; 

(19)  and    (20)    Do  not  apply  here; 

(21)  5000    lbs.    installing    miscellaneous 

metal    work; 

(22)  109    each    fur:iishing    and    install- 

ing   ring    girder    assemblies; 
(22A)   deduction  or  addition  per  lb.  for 
change    in    weight   of    assemblies 
as  ordered  by  the  district; 

(23)  205,000    lbs,     furnishing     and     In- 

stallinp  stifft-ners.  types  "Sa" 
and   'Sb,"    with   field   Joints   "A" 

(23A)  Alt.— 81,000  lbs.  furnishing  and 
installing  stifteners.  types  "Sa' 
and   ■■Sb."  with   field  Joints  "■B" 

(23B)  Alt.— 73,000  lbs.  furnishing  and 
installing  stlffcners,  types  ■'Sa" 
and  ■■Sb."  with  field  Jeints  ■■B'^; 

(24)  14   each   furnishing  and   installing 

expansion  Joints; 

(25)  3    each      jrnish..iB    and    Installing 

manholes; 

(26)  6    each    furnishing    and    Installing 

blowoft.  standpipe  and  air  valve 
connections; 

(27)  9319    Iin.     ft.     furnishing    and    in- 

stalling  %-in.    plate   steel   pipe; 

(28)  and  (29)   Do  not  apply  here; 
(30)   4500  lbs.   placing  hand  railing; 
CM)   Does  not  apply  here; 

(32)  1300    ton    miles   hauling   steel; 

(33)  13.000   ton   miles  hauling   cement; 

(34)  overhaul    of    concrete    aggregates 

(fixed  at  10c  per  cu.  yd.   mi,); 

(35)  constructing      experimental      sec- 

tion  (lump  sum). 
Total   bids  on   Schedule  18-B  were: 
(G)   Western   Pipe   &    Steel   Co.,    P.    O. 

Box     1120.     Arc.ide     Station,     Los 

Angeles,    $59.t.9S5.88. 
(H)  Consolidated  Steel  Corp..  Ltd.,   P. 

O.    Box    1348.    Arcade    Station.    Los 

Angeles,    $633,364.05. 
(1)    Babcock    &    Wilcox    Co..    444    17th 

Kt..     Denver.    Colo,.    $654,156.40. 
I'nit   bids  on   Schedule   18-S  were: 
(G)  (H)  (I) 

(1)     ,,     $         .20       $         .1899  $         .14 

(   2) .80  1.12  1.25 

(  5) .46  1.00  .80 

(  6) 1.30  3.00  2.00 

(  8) .16  .30  .50 

(13) 18.00  16.27  12.50 

(14) 13.00      11.21      8.00 

(15) 11.00      11.53      8.50 

(18) .016      .0136      .015 

(21) .10       .044      .05 

(22)  715.00     765.00     770.03 

(22A)  „      .06       .010      .038 


(23)  ..  .1146  .1954 

(23AI,  .  .1312  .III*  1444 

(23M)  173  .281  ,22tl 

(24) 1663,75  1466,11  1682,08 

(26)  81.50  BI.2I  '.»  9« 

(26) 66.38  92.96  128.67 

(27) 30.70  31.85  37.87 

(30) .10  .06  .0« 

(32) .21  .22  .16 

(33) .07  .166  .12 

(34) .10  .10  .10 

(36) 5200,00  7426  00  6720,00 

32— SEWERS  &     bESv'AGE 
DISPOSAL  PLANTS 


CONTEMPLATED. 

SANTA  CLARA  COUNTY.  Calif  — 
Special  committee  appointed  to  In- 
MMtlgiitc  formation  of  sanitary  dis- 
trict comprising  cities  of  Los  Catos. 
Campbell.  Willow  (Jlcn.  Hurliank  and 
Agncw.  Project  contemplates  con- 
struction of  trunk  line  outfall  from 
Ix)B  GatOH  to  San  Francisco  hay  with 
lateral  connections  from  each  city. 
F  M.  Drew,  president  Drew  Canning 
Co.,  Campbell;  Dr.  Walter  I.  Merrill 
and  S.  N.  Hedegard.  Campbell,  com- 
prise the  committee. 
BIDS    OPENED. 

UKAWLKY.  Imperl.-I  Co..  Calif.— 
M.irko  .Matiik.  1269  E.  Colorado  Blvd. 
Los  AoReles.  at  $71,970  submitted  low 
bill  to  the  Brawley  City  Council.  Jan. 
7.  for  constructing  a  sedimentation 
basin,  filtration  plant  and  changes  in 
and  around  the  pump  house.  Koebig 
&  Koebig,  Rowan  Bidg..  Los  Angeles. 
consulting  engineers. 

Bids  were  taken  as  follows: 

(1)  Filtration  plant  and  overflow  pit; 

(2)  Changes   in  pump  house; 

(3)  Rearranging  discharge  lines  in  and 

around  pump   house; 

(4)  Concrete    lining    of    settling    Basin 

No.  7. 

Complete   bids   follow; 

Marko  Matick.  Los  Angeles.  (1)  $50- 
975;  (2)  $5980;  (3)  $1090;  (4)  $14,025; 
(Total)  $71,970.00. 

Haddock  Engr.  Co..  (1)  $55,500:  (2) 
$9650;  (3)  $1350;  (4)  $12,000;  (Total) 
$78,500.00. 

Miracle  Co..  San  Diego,  (1)  $60,800: 
(2)  $6500;  (3)  $1200;  (4)  $10,800;  (To- 
tal)   $79,300.00. 

Heuser  and  Garnett,  Glendale,  (U 
«C2,000-  (2)  $6000;  (3)  $1300;  (4)  $20.- 
000;    (Total)    $89,300.00. 

Bids   held    under   advisement. 


PROJECT    APPROVED. 

SAN  MATEO  COUNTY.  Cal,— SERA 
has  approved  construction  of  a  sew- 
age disposal  plant  and  appurtenances, 
septic  tank,  dosing  chamber,  intermit- 
tent sand  filter  drainage  ditch,  etc.. 
at  the  San  Mateo  County  Relief  Home, 
and    has    allotted    $14,790    for    labor. 

County  Engineer  James  S.  James 
will   supervise   the   work. 


PROJECT    APPROVED. 

SAN  MATEO  COUNTY,  Cal.— SER.^ 
has  approved  project  for  the  construc- 
tion of  a  6-in,  trunk  line  sanitary  sew- 
er system  in  Memorial  Park.  .San  M-"- 
teo  County  (Unit  No.  1).  The  County 
has   been   allotted   $20,237   for  labor. 

County  Engineer  James  S.  James 
will   supervise   the   work. 


PROJECT    APPROVED. 

ESCALON.  San  Joaquin  Co.,  Calif. 
— SER.\  has  approved  project  for  con- 
struction of  sanitary  sewers  in  the 
Escalon  Sanitary  District  and  has  al- 
lotted $59,752  for  labor.  Materials  will 
be  purchased  by  the  district,  includ- 
ing iri..-.70  feet  of  outfall  line  to  be  laid 
from  the  southwest  section  of  Escalon 
to  the  Stanislaus  River.  Geo,  A,  Wal- 
lace, president  of  the  district,  will  su- 
pervise construction. 
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33—    WATERWORKS 


MAXIMUM     HOUR    RULE. 

KL'REKA.  HunilioliU  Co..  Cnl.— The 
Eureka  City  Couiuil  has  applied  t.. 
PWA  for  permission  to  establish  :i 
maximum  month  of  130  hours  for  l;i- 
I'or  on  the  Mad  Uiver  water  suppl.v 
project  instead  of  a  30-hour  week.  A 
resolution  adopted  by  the  council 
urges  the  modification  due  to  the  re- 
mote location  of  the  work.  Clyde  C. 
Kennedy.  Call  Bldg..  San  Francisco, 
consulting  engineer,  in  charge  of  the 
project,  expects  to  submit  final  plans 
to  the  council  this   month. 


CONTRACT    AWARDED 

SANTA  CRVZ.  Santa  Cruz  Co..  Cal. 
— Wallace  Tiernan  Sales  Co..  !71  2nd 
St..  San  Francisco,  at  $1,115  awarded 
contract  by  the  Santa  Cruz  City  Coun- 
cil for  furnishing  and  installing  one 
manual  control  solution  feed  visible 
vacuum  type  chlorinator  on  Branci- 
forte  Creek. 

PK.RMITS  ISSUED 
SACRAMENTO.  Calif.  —  Ptrniii.s  to 
appropriate  water  issued  bv  the  De- 
partment of  Public  Works.  Division 
of  Water  Resources,  during  the  month 
of   December.    1934: 

■H39.  Application  S103  (Nevada  Co.) 
Issued  to  Maben  Hill  Mine  &  .Milling 
Co..  Auburn.  Dec.  3.  for  0.15  cfs  from 
Wolf  Creek,  for  mining  purposes.  Es- 
timated  cost.    fl500. 

■I'*40.  App.  8058  (Sikiyou  Co.)  Issued 
to  W.  E.  Hittson.  Medford,  Oregon, 
Dec.  3.  for  3.0  cu.  ft.  per  second  from 
Whiskey   Creek,    for   mining   purposes 

4441,  App.  S049  (Humboldt  Co.)  Is- 
sued to  Carl  and  Minnie  A.  Marcus- 
sen.  Ferndale.  Dec.  8.  for  0.016  cfs 
from  Mattole  River,  for  domestic  use 
and  irrigation  of  4.75  acres.  Estimat- 
ed  cost,   ?500. 

4442,  App.  7969  (Lake  Co.)  Issued  to 
E.  B.  MacDonald.  Stubbs,  Dec.  12,  for 
0  01  cfs  from  a  small  spring  for' do- 
mestic  purposes. 

4443,  App.  7620  (Humboldt  Co.)  Is- 
sued to  City  of  Eureka,  Dec  15,  for 
400  cfs  and  90.000  ac.  ft.  per  annum 
storage  ^rom  Mad  River  for  the  gen- 
eration of  156S2  theoretical  horsepow- 
er.    Est.   cost,   $1,200,000. 

4444,  App.  7621  (Humboldt  Co.)  Is- 
sued to  City  of  Eureka,  Dec.  15,  for 
7.74  cfs  and  750  ac.  ft.  per  annum 
storage  from  Mad  River  for  municipal 
lurposes.     Est.  cost,   $375  OOO. 

4445,  App.  7976  (Inyo  Co.)  Issued  to 
Jos.  B.  Roberts,  Anaheim.  Dec  15 
for  0.05  cfs  from  Goler  Canyon,  for 
mining  and  domestic  purposes.  Est 
cost,   $500. 

4446,  App.  7705  (Sierra  Co.)  Issued 
to  True  Grit  Mining  Co..  San  Fran- 
cisco. Dec.  19.  for  10.0  cfs  from  right 
and  left  branches  of  Cole's  Mill  Creek 
for   mining  purposes.     Est.   cost.   $loo 

4447,  App.  7751  (Sierra  Co.)  Issued 
to  True  Grit  Mining  Co..  San  Fran- 
cisco, December  19,  for  7.5  cfs  from 
Gales  Orchard  stream,  for  mining 
purposes.    Est.  cost  $50. 

4448,  App.  7829  (Sierra  Co.)  Issued 
to  True  Grit  Mining  Co.,  .San  Fran- 
cisco, Dec.  19.  for  15.0  cfs  from  Saw- 
mill Creek  and  Miller's  Ranch  Creili. 
for   mining   purposes.     Est.    cost,    $20fl! 

4449,  App.  7794  (Mariposa  County) 
Issued  to  N.  M.  Leoni,  Lemoore,  Dec. 
19,  for  3.0  cfs  from  North  Fork  Mer- 
ced River,  for  the  generation  of  S5-hi> 
Est.   cost.  $100. 

4450,  App.  7795  (Mariposa  Countv) 
Usuea  to  N.  M.  Leoni.  Lpmoore,  De''-. 
19,  for  3.0  cfs  from  North  Fork'  .Mer- 
ced River,  for  mining  and  domestic 
purposes.    Est.  cost,  $100. 

4451,  App.  7934  (San  Luis  Obispo 
County)  Issued  to  U.  S.  Santa  Bar- 
bara National  Forest,  Santa  Barbara 
Dec.  20.  for  0  013  cfs  from  branch  of 
Kast  Fork  Morrow  Creek,  for  domes- 
tic and  recreational  purposes  Est 
Cost,  $600. 


34  —  PARKS  AND    PLAY- 
GROUNDS 

PROJECT    APPROVED. 

S.\N  MATEO.  .San  Mateo  Co.,  Cal. 
— SERA  has  approved  project  and  will 
furnish  labor  for  installation  of  lawn 
sprinkler    system    in    San    Mateo    city 


park.    City  Manager  E. 
supervise  the  work. 


I 
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BIDS   WANTED 

S.-MISALITO.    JIarin    Co.,    Cal.- 
lil    January    111,    8:15    P.    M.,    bids    will 
be    received     by    S.    G.     Ratto.    Clerk,  , 
Sausalito  School  District,   for  the  con- 
struction  of   walls   and   fences   at   the  ' 
South    School,     Sausalito.      Plans    and 


BURLING AME  —  Sewers  and  Disposal  Plant  —   (City) 


BURLINGAME,  San  Mateo  Co.,  Cal. 
— Following  is  a  complete  tabulation 
of  the  bids  received  by  the  Burlin- 
game  City  Council  January  7  for  the 
construction  of  a  sewage  disposal 
plant  to  be  la.cated  in  the  bay  about 
^  mile  from  shore  near  the  end  of 
Broadway,    and    intercepting    .sewers: 


Bids  were   taken 

(a)  40  l.f.   4-in.  vit 

(b)  60  l.f.   6-in. 

(c)  2520  l.f.  S-in. 

(d)  1934  l.f.   12-in. 

(e)  690    l.f.    15-in. 

(f)  24    l.f.    21-in. 

(g)  997  l.f.   24-in. 
(h)   4105    l.f.    27-in. 
(i)   44  l.f.   36-in. 
(j)   38   8x4-in.   wve 
(k)   288    cv.   CKa'ss 
(1)   7  standard  shallow 

not    exceeding 


IS  follows: 
clay  pipe  sewer; 
do; 


do; 

do; 

do; 

branches; 

concrete  mat; 
ck  manhn 
in    d&pth; 


les 


(m)  2  do,  equipped  with  pressure 
manhole  covers; 

(n)  4  standard  brick  manholes  exceed- 
ing 6-ft..  but  not  more  than  S- 
ft.  in  depth; 

(o)  6  do  exceeding  8-.  but  not  more 
than   10-ft.   in  depth; 

(p)  14  do  exceeding  10-  and  not  more 
than    12^4-ft.    in    depth; 

(q)  2  special  brick  manholes,  o-ft.  in 
diameter; 

(r)   1   special   screen  manhole; 

(s)   1  special  drop  manhole; 

(t)  1  relift  station,  complete,  lump 
sum; 

(u)  1  sewage  pumping  plant  complete, 
lump  sum: 

(v)  1  20-in.  cast  iron  free  main  cm- 
plete,    lump   sum; 

(w)  1  sewage  treatment  works,  com- 
plete,  lump  sum; 

(x-1)   70.000  c.y.  dredger  fill; 


(x-2)   20.000    c.y.    disposal    oi 

den; 
(y)    1   digester  gas  and  heating  equii>- 

ment.   lump   sum; 
(z)   1    chlorination    equip..    lump    sum;     \ 
.(aa)   1  gas  holder.   lump  sum;  I 

(bb)  1  gas  engine-generator  unit,  lump 

sum ; 
(cc-1)   Class   A    extra    foundation    con- 
crete: 
(ce-2)   Class  B  do; 
(cc-3)  Class  C  do. 

Bids  were  taken  on  schedules  ^>s 
follows: 

SCHEDULE  NO.  1:  Items  (a)  to 
(cc)    inclusive. 

SCHEDULE  NO.  2:  Items  (a)  to  (t) 
inclusive,   and   (cc). 

SSHEDULE  NO.  3:  Item   (x)  onlv 
SCHEDULE    NO.    4:    Items    (u)     (v) 
(w)    (y)    (z)    (aa)    (bb)    and    (cc). 

SCHEDULE    NO.    5:    Items     (a)     to 
(h)  inclusive,  and   (cc). 
The  bidders  were: 

(A)  Fredrickson  &  Watson  Const. 
Co.,  S73  Slst  Ave.,  Oakland  (Schedule 
No.    1). 

(B)  Robert  B.  McNair,  3745  Rhnda 
Ave..  Oakland,  and  H.  Gould.  1022  27th 
St..  Sacramento  (Schedule  No.  1.  in- 
complete  bid). 

(C)  Oakland  Sewer  Const.  Co..  9915 
Walnut  St.,  Oakland  (Schedule  No. 
2). 

(D)  W.  J.  Tobin.  3701  Balfour  Ave.. 
Oakland   (Schedule  No.  2). 

(E)  A.  S.  Dutra.  255  California  St.. 
San  Francisco  (Schedule  No.  3). 

(F)  Fredrickson  &  Watson  Const. 
Co..  873  Slst  Ave.,  Oakland  (Schedule 
No.  4). 

(G)  Barrett  &  Hilp.  918  Harrison 
St..  San  Francisco  (Schedule  No.  4). 

(H)  Fred  J.  Early.  Jr.,  369  Pine  St. 
San  Francisco   (Schedule  No.   4). 


(f) 
(g) 
(h) 


SCHED. 
(A) 


1.10 
1.60 


NO. 
(I 


SCHED.  NO.   2 


SCHED.   NO.  4 


1.10  $ 
1.00 
1.00 
1.50 

1.7.-; 


(k) 
(I)     . 
(m) 
(n) 


5.25 
13  00 
2.00 
S.OO 
78.00 
78.00 
95.00 

(o)     120.00 

IP)     -        125.00 

(q)     120.00 

(r)     l.SO.OO 

(s)      120.00 

(t)     1.800.00 

(u)     11.500.00 

(V)     12.000.00 

<w)     57.400.00 

(x-1)     ..  .37 

.22 
2,500.00 
2.000.00 
4.300.00 
3,100.00 
22,00 
21.00 
8,00 


3.00 

3.50 

4.50 

8.00 

1.50 

8.00 

80.00 

90.00 

80.00 

90.00 

100.00 

150.00 

250.00 

200.00 

2.000.00 

14,400.00 

13,000.00 

54,500.00 


1.37 
.3.47 
4.00 
4.03 
6. SO 

10.00 
1.00 
S.OO 

60.00 


70.00 
90.00 
100.00 
125.00 
140.00 
150.00 
200.00 


1.00 

1.48 

2.39 

3.50 

4.24 

6.11 

9.51 

.75 

S.OO 

50.00 

60.00 

70.00 

85.00 

110.00 

100.00 

125.00 

150.00 

1,500.00 


(y)     ... 

(Z)       .. 

laa) 

(lib)     . 

(cc-1) 

(cc-2) 

(cc-3) 


1.650.00 

1.750.00 

4.000.00 

3.750.00 

19.00 

18.00 

16.50 

Total     ..164.671.00  130,275.00 

SCHEDULE  NO.  3:  A. 


20.00 

19.40 

18.80 

48,671.39 

-'.    Dutra: 


10.00 
44,006.19 


11.500.00 
12,000.00 
57.400.00 


2,500.00 
2,000.00 
4,300.00 
3,100.00 
22.00 
21.00 


12,000.00 
19.000.00 
59.900.00 


10.855.00 
28.636.00 
53.893.00 


2,300.00 
1. 800. 00 
4,300.00 
3.500.00 
15.00 


1,742.00 
1.815.00 
5,079.00 

2,725.00 
20.00 
19.00 
18.00 


14  50 
S.OO  14.00 

02.800.00  102.800.00     104.745.00 
(x-1)    $0.35;     (x-2)     $0.25;    Total 


$29,500 

NOTE  „         ^ _._  ,,  _,_,^  ^^ 

complete,  due  to  the  omission' of  a*  bi'don""ltem7x) 

tion    to   tife^'f"^^'^    \^'*y   Engineer  Chas.    M.    Thomas   for  recommenrta 
t.on    to   the   City   Council,    to   be    made  at   the   meeting  January   14     8   p    m 
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liriilloiiH    limy    III*    nhliiliiMil    from 
.    odlii'. 

.   OPENED. 

.    I'1{.\.N'I'IS<'(I.  —  KcillowliiK  lilfl^ 
'  il    liy     r.'irk    ('nninilHnldiirrH    fur 
viiiu-iit  H    to     .MeCii|l|ilii     Hiiiiaru. 
Wiiiiir  and  Tmiival  Slroe(. 
1 1<  Involvp*: 
K<  MUrrac'liiK   tunnlM  loiirtN; 
L'.i    h'liu-lnif. 
3)    llaneljall  bnckHtop. 
I'lriMH    preimrecl    by    Aruhltei-t    Lewlw 
u.liarl,  nzi;  Market  St.,  San   Kraii- 

.1  of  rk.  ConimlHslonerM     J5.189.30 

I.    J.    ItelUy   5.431. 1'O 

Sllverberg   5.448.00 

i'>na(iii    6..'i89.U0 

Vukleevlch  _ 5,76C.OO 

Prtersen  _ 6,100.00 

Waterhouse   6,109.21 

'     Haiinnh  6.446.29 

■  itlfiod    cheek    not    enclosed:    bid 


Is  held  under  advisement. 


35— 


TUNNELS 


CONTRACT    AWARDED. 

-  \  X    KU.VXCISCO.— Kemper    Const. 

>  Ltd..    3701    S.    Overland    Ave.,    L".- 

'  Ns.  at  J77.8fi0  awarded  contract 
)■■  Public  Utilities  Commission. 
Hall,  under  Hetch  Hetchy  Water 
ly  Contract  No.  l.'il,  for  the  con- 
iion    of    Tunnel    No.     1-H    of    the 

i.'ivir  Cherry  .\»iu*Miui-t.   in   l^uolumne 


29— STREETS    AND    HIGH- 
WAYS 

CONTRACT   AWARDED. 

AMADOR    CO.,    Cal.— J.    R.    Reeves. 

I  '    No.  3,   Box   100.   Sacramento,  at 

I  awarded   contract  by  the  State 

way      Commission,      Sacramento. 

■  ut  1.5  niilos  of  prarting  and  sur- 

4  with  bituminous  treated  crush- 

tivel    or    stone,    road    mixed,    in 

il'.r    County    between    .Martell    and 


)NTRACT    AWARDED. 

s  .\NGKLKS  CO.,  Cal.— Griffith 
ii>2    Los    Angeles    Railway    BIdg., 

\iigeles,  at  {35,4,54.50  awarded  the 
rilract  by  State  Highway  Commis- 
in.  Sacramento,  for  1.5  miles  of 
iiding  and  p.iving  with  asphalt  con- 
5te  in  the  City  of  Monterey  Park, 
IS  Angeles  County,  between  Atlan- 
Blvd.  and  New  Avenue, 


BIDS    WANTED 

m-.MBOI.tiT  COUNTi",  Cal.— Until 
January  31.  2  P.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Public  Roads, 
807  Sheldon  Bldg..  461  Market  St.,  San 
Francisco,  for  placing  a  crushed 
gravel  base  course  on  Sections  A  and 
B  of  Route  51,  the  Hoopa  National 
Forest  Highway.  Trinity  National 
Forest.     Humboldt    County,    involving: 

(1)  1000   cu.    yds.    unclassified    excav. ; 

(2)  8.606     mi.     fine    grading    subgrade 

and  shoulders; 

(3)  23,000    tons    crushed    gravel    base 
urse; 

supplemental      crushed 


crushed    gravel    screen- 


(4)  500    tons 

gravel; 

(5)  500     eons 

ings; 
f6)  58,000    ton    miles    hauling    crushed 
gravel   base  course; 

(7)  1500  M.  gallons  watering; 

(8)  200  tons  liquid  asphaltic  road  ma- 

terial; 

(9)  60   each    right-of-way   monuments. 
Plans    and    specifications    obtainable 

from  above  office   upon  deposit  of  JIO. 


CONTRACT    AWARDED 

SANTA  BARBARA  COUNTY.  Cal. 
— Theo.  M.  Maino.  1424  Mill  St..  San 
I-uis  ObisiK).  at  $3,595  aw.arded  con- 
tract  by   the   State   Highway  Commis- 


kIoii,  ,s<icram«nlo,  for  reniovlnic  and 
(ilxpoHhiK  of  IrePM  on  0.<i  iiilli-  of  hlnh- 
way  III  Sun   I.iiIh  Oblnpii  Coiiiilv. 


BIDS   OPENED 

(JItANI)  COIILEn  DAM.  Waiih.— 
Iiavid  II.  Ryan.  Coune  Dam.  Wniih.. 
at  1110,505  •ubinlttr.,1  low  bid  to  the 
llnreaii  of  Reclamnllim,  Almlru. 
Wash..  Jan.  5  under  Hpcc.  No.  649-D, 
for  the  removal  of  a  xiidu  on  the  high- 


way   and      fonxl ruction      of    rdlroad. 
HIatlon   1090  to  Htntloii   1101.   at  Orand 
Cnuleo  Iinni.     rompiBlu  bids  follow: 
Dnvid  II.  Itynn.  Couloi.  Dam     tllO.&Ot 

Jnmeii    Crbk.    Hpokani>     .  117. 7M 

<iuy    F.    Alklnnon,    H.    V 120. UO 

'loodfcllow  llroB..  Coulee  Dam  I2(.>00 
Colonial  Coniitr.  Cr,..  i4pokane  12»,2«0 
J.  A  Tertcllns  &  .Kono.  |{ol»!  129.117 
Rowland  Con.  Co..  Coulee  Dam  1111.600 
M.    8.    Roaa,    Hpokane t49,UZ 


PERSHING  CO.,  Nev., 

PIOItSlll.NC  llilNTV,  .N-.vada  — .Ve- 
vada  Rock  &  Sand  Co..  Inc.,  949  Khhi 
4lh  St..  Reno,  at  113,392.00,  as  pre- 
viously reported,  submitted  low  hid 
and  awarded  contract  by  the  Nevada 
State  HiHhway  nireclors,  Carson  City 
December  29.  for  curbs  and  Kutlers 
and  surfacing  with  crushed  gravel  or 
stone,  a  length  of  0.C2  mile  In  the 
ilty  of  Lovelock,  I'ershing  County. 
Route  1,  Sectlim  B,  U.S.P.W.  Project 
NRM    79- D. 

The   work    involves: 
(   1)   1.800  c.y.  roadway  excavation: 
(  2)  700  c.y.   structure  excavation: 
(  3)   170  c.y.    select   borrow   (backfill); 
(  4)  330  c.y.   Class  A  concrete; 
(  5)  9   c.y.    remove   concrete; 
(  G)  50   each    remove  and   reset   meter 
boxes; 

(A)  (B) 

(  1) %       .80  $     1.00 

(  2) 1,50  1.00 

(  3) 1.00  1.00 

(  4) 25.00  26.00 

'  5) 5.00  5.00 

(  6) 5.00  3.00 

(  7) 16.00  5.00 

(  8) 150.00  150.00 

(   9) 300.00  200.00 

(10) .90  1.00 

Ml) 300.00  10.00 


— 0.62  Mi.  Surfacing — (SUle) 

(   7)    15  each   r.iiiove  Irtex; 

(  8)   force   account.    iiiIkc.    Iteirii*; 

(   9)  0.62  mile  Huberade; 

(1(1)    1.600  c.y.  irushed  gravel  ..r  -i.,!... 

surface; 
(11)  0.62  mile  finish   roadway 
Total   bids  follow: 

(A)  Nevada    Rock   &    Sand  <•'!..    R>-no. 
$13,392.00. 

(B)  Union  Paving  Co..  San  Franoliwo. 
$13,400.20, 

(C)  Peninsula   Paving  Co.,   San   Fran- 
cisco,   $13,808.00. 

(D)  Silver  State  Const.  Co..  Inc..   Fal- 
Ion.   $14,464.00. 

(E)  Dodge    Const..    Fallon.    $17,844.00. 

(F)  Engineer's  estimate.   $14,198.00. 


Unit 

bids  follow 

(C) 

(D) 

(E) 

(F) 

.90 

$       .80 

$     1.00 

$     1.00 

1.50 

1.50 

1.50 

1.25 

1.00 

1.00 

1.00 

1.00 

25.00 

27.00 

30.00 

27.00 

5.00 

5.00 

10.00 

5.00 

6.00 

10.00 

15.00 

5.00 

25.00 

5.00 

20.00 

10.00 

150.00 

150.00 

150.00 

150.00 

200.00 

100.00 

200.00 

200.00 

1.00 

1.25 

2.00 

1.00 

200.00 

100.00 

500.00 

200.00 

CHURCHILL  CO.,  Nev. — 0.86  Mi.   Reconstruction — (State) 


CHURCHILL  COUNTY.  Nev.— Pe- 
ninsula Paving  Co..  9  Main  Street. 
San  Francisco,  at  $42,164.50,  as  pre- 
viously reported,  submitted  low  bid 
and  awarded  contract  by  the  Nevada 
State  Highway  Directors,  Carson  City 
December  29,  for  the  reconstruction 
of  existing  curb,  gutter,  highway,  wa- 
lerbound  base  course,  retread  surface, 
etc.,  a  length  of.  0.86  mile  in  Fallon. 
Churchill  County.  Route  2.  Section  Bl 
U.S.P.W.   Project  NRM  49. 

The  work  involves: 
(  1)  5,600    c.y.    roadway    excavation; 
(   2)   3.108  c.y.  select  borrow; 
(  3)   120  c.y.    structure   excavation; 
(  4)   14.500    sq.   yds.    subgrade; 
(   5)   14.5U0    sq.    yds.    waterbound    base; 
(  6)   610    c.y.    Class    A    concrete; 
(  7)   300    lbs.    reinforcing   steel; 
(  8)   125    l.f.    8-in.    vitrified    pipe; 
(  9)  2   each,   monuments; 

(10)  10  c.y.  remove  concrete; 

(11)  66  each,  remove  trees  and  stumps 


(12)  123   tons   emulsified   asphalt,   pen- 

etration; 

(13)  52    tons    emulsified    asphalt,    mix- 

ing: 

(14)  1.480    tons   coarse  aggregate; 

(15)  278  tons  key  rock; 

(16)  339    tons   screenings; 

(17)  500  pounds  caatings; 

(18)  force    account,    misc.    Items; 

(19)  0.86    mile    finishing    roadway. 
Total  bids  follow: 

(A)  Peninsula   Paving  Co..   San   Fran- 
cisco.  $42,164.50. 

(B)  Silver  State  Const.  Co..  Inc..  Fal- 
lon,  $42,336.25. 

(C)  Dodge  Const..  Inc..  Fallon.  $42.- 
776.00. 

(D)  Fredrickon  &  Watson  Const.  Co.. 
Fredrickson  Bros,  and  Jones  and 
King.    Oakland.    $43,942.45. 

(E)  J.   A.   Casson.   Oakland.    $44,758.80. 

(F)  Nevada  Rock  &  Sand  Co..  Inc.. 
Reno.    $44,759.25. 

(O)    Engineer's  estimate.    $44,114.80. 
Unit  bids  follow; 


(A) 


(B) 


(D) 


(E) 


(  1) 

(  2).. 

(  3) 

(  4) 

(  5) 

(  6) 

(  7) 

(  8) 

(  9) 

(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(19). 


(F) 


.55 
1.50 


(G) 


21.00 

25.00 

27.50 

20.00 

22.00 

28.00 

27.50 

.07 

.10 

.10 

.10 

.07 

.10 

.07 

1.00 

1.25 

1.00 

.75 

1.00 

2.00 

.50 

4.00 

5.00 

3.00 

4.00 

5.00 

5.00 

5.00 

5.00 

5.00 

5.00 

2.50 

6.00 

5.00 

s.oe 

20.50 

30.00 

30.00 

12.00 

25.00 

25.00 

15.00 

28.00 

25.00 

23.00 

22.00 

27.00 

27.00 

25.00 

30.00 

25.00 

25.50 

24.00 

30.00 

3.00 

27.00 

3.50 

3.25 

3.00 

5.50 

3.00 

3.40 

2.7.i 

3.50 

3.00 

3.00 

5.50 

3.00 

3.50 

2.90 

3.50 

3.00 

3.00 

5.50 

3.00 

1.15 

2.90 

.15 

.10 

.20 

.10 

.20 

1.00 

.15 

£00.00 

400.00 

500.00 

800.00 

600.00 

300.0^ 

500.00 

250.00 

100.00 

500.00 

150.00 

100.00 

300.00 

150.011 
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BIDS   WANTED 

PAN  FRA-rCISCO  —  Until  January 
:•!. 2:3(1  r.  M  .  oids  will  he  rereivert 
iiy  the  ncpartment  of  Public  Works. 
S.  J.  Hester,  Chief  Deputy  Director, 
Room  251  City  Hall,  for  the  recon- 
struction of  Pacitlc  Avenue  between 
Presidio  Ave.  and  Walnut  St.  Esti- 
mated cost  $2"S3.     The  work   involves: 

(1)  67S4  sq.  ft.    6-in.   Class   E  concrete 

pavement; 

(2)  550   sq.    ft.    brick    pavement,    con- 

sisting of  6-in.  Class  P  base  and 
a  brick  wearing  surface; 

(3)  400    sq.    ft.    brick    replaced   along- 

side concrete  center  strip; 

(4)  40    lin.    ft.    granite    curb    redressed 

and  reset; 

(5)  350    sq.    ft.    asphalt    concrete    con- 

form  pavement. 
Plans    and    specifications    obtainable 
from    City    Engineer    John    J.    Casey, 
Poom    357    City    Hall,    upon   deposit    of 
{Irt.  • 


BIDS    WANTED. 

LOS  ANGELES,  Cal.— Until  Jan.  21, 
2  P.  M.,  bids  will  be  received  by  the 
Los  Angeles  County  Board  of  Super- 
visors for  the  improvement  of  Alex- 
ander Avenue  in  the  cities  of  Pomona 
and  Clarenumt,  from  Holt  Avenue  to 
Cucamonga  Ave.,  a  distance  of  99ii4 
l.f.  or  l.SS  miles.  Cash  Contract  No. 
447,  involving  S,50n  tons  furnishing 
and  placing  asphaltic  concrete  medium 
wearing  surface. 

George  W.  Jones,  Los  Angeles  Coun- 
ty Road  Commissioner,  11th  floor.  Hall 
of  Records.  Mame  B.  Beatty,  clerk  of 
the  board,  501  Hall  of  Records. 


BIDS   WANTED 

LOS  ANGELES.  Cal.— Until  January 
21,  11  A.  M.,  bids  will  be  received  by 
the  U.  S.  Indian  Irrigation  S-ervice, 
751  S.  Figueroa  St.,  Los  Angeles,  for 
constructing  a  69D0-voIt  transmission 
line,  4.4  miies  in  length,  to  supply 
power  for  deep  well  pumping  plants, 
at  the  San  Xavier  Indian  Reservation, 
10  miles  from   Tucson,   Arizona. 

Materials  .ire  to  be  furnished  by  the 
Government.  F.P.  No.  200.  Bid  No. 
0122.  > 


CONTRACT    AWARDED 

THCLT.TON  COUNTY,  Wash.— M. 
S.  Ross,  Spokane,  at  $182,473  submit- 
ted low  bid  and  awarded  contract  by 
L.  V.  Murrow,  State  Director  of  High- 
ways, Olympia,  January  3,  tor  grad- 
ing about  1.7  miles  and  constructing 
channel  change  and  timber  br'.dges. 
State  Road  No.  1,  Olympia  to  Nisqua'- 
iy.  Section  2,  U.  S.  P.  W.  Project  Wl- 
('.  in  Thurston  County.  Complete  bids 
follow: 

M.  S.   Ross,  Spokane J182  47J 

Allen  &  Govan,   Inc..   Olympia..  183  311 
Goodfellow    Bros.,    Wenatcbee..  192. 72t 

James    Coyle,    Seattle 19.'\903 

Colonial   Constr.  Co.,   Spokane..  201, 2Gi 

David  H.   Kyan,   Spokane 203, 74i 

Halleran    Bros.,    Seattle 206,055 

F.  J.  Kernan,  Faloraa 206,554 

Redmon-Turner,    Inc.,    Yakima  207.35S 

Kern   &    Kibbe,    Portland i;03  47( 

Guy  P.  Atkinson,  9.  F 211, 7;i 

Lawlor-Woodward  Co..   Seattle  211  337 

Elliott  &  Co.,   Inc.,  Seattle 213, Olf. 

Wilder  &   Montfort,   Blaine 215,9!(3 

L.   Coluccio   &   Co.,    Seattle 21f,6G3 

Max   J.    Kuney.    Spokane...- 216.870 

Graham  Bors.  &  Medley,  Cheh- 

alis    227.231 

Myers   &   Coulter.    Seattle 238,360 

Guthrie-McDongal    Co.,     Port- 
land       243,300 

The  Mirene  Co.,    Portland _.  248,756 

Morrlson-Knudsen    Co.,    Boise..  249,613 

C.    L.    Creelman,    Seattle 2'i8,b7'; 

L.   J.   Dowell,   Inc.,   Seattle 2/0,016 

Alex    Besoloff,     Seattle 277,604 

K.     C.    Hall,     ETugene 287,J'J3 


NOG  ALES,  Ariz.  —  Channel  Improvements  —  (State) 

NnnM.EK.    Ariz.  — Harry    J.    Karns.  (   Si   tnnn      sq.       ft.     '-i-in.      pxpansion 

Nngales.    Aiizona.      at     $21,424.75,      as  joints; 

previously  reported,  submitted  low  bid  (   |i)   6300   lin.    ft.   gravel  drains; 

to    the    International    Boundary    Com-  (10)   45    lin.    ft.    12-in.    standard    vitri- 

niission.    627      First      National      Bank  fled  pipe. 

B!dg.,      El    Paso,    Texas,    for      channel  Total  bids  follow: 

improvements.    Unit    No.    2    (American  (A)   Harry    J.     Karns,     Nogales,     $21.- 

Section)   of  the  Nogales   Flood  Control  425.75. 

Project.  Nogales.  Ariz.     The  work  in-  ,3)   R.   E.   McKee,  El  Paso,   $28,548.40. 

^'  (C)  Borderland    Constr.    Co.,    Tucson. 

(  1)  270    sq,    yds.    demolition   walls;  $28,833.75. 

(   2)  7500  cu.   yds.   common  excavation  (D)  Jay  J.  Garfield  BIdg.  Co.,  Tucson 

(   3)   100  cu.  yds.   rock  excavation;  $32,573.50. 

(   4)  2800  cu.  yds.  backfill;  (E)  T.   A.   Allen  Constr.  Co.,   Los  An- 

(    5)   990  cu.   yds.  concrete  in  walls;  geles,    $41,828. 

(   6)  1005  cu.  yds.  concrete  in  floor;  (F)   Del  E.  Webb.   Phoenix,   $51,780. 

(   7)   luB.OOO     lbs.     placing     reinforcing  Unit  bids  follov.': 
steel, 

(1)         (2)          (3)          (4)  (5)          (6)         (7)         (8)         (9)         (10) 

(A) $1.50     $  .35     $3.00     $  .30  $  9.00     $  6.35     $  .009     $  .16     $  .06       $1.00 

(B) 72         .60       2.00         .25  11.50         8.00         .009         .25         .24        2.60 

(C) 2.50         .50       3.25         .25  10.00         9.25         .013         .30         .25        2.50 

(D) 1.10         .73       1.50         .18  13.50         8.00         .015         .40         .25        1.50 

(E) 1.40         .64        2.20          .45  17.00       12.50          .018          .55          .26         3.10 

(F) 5.00       1.25       7.50         .50  17.00       16.00         .02           .20         .50        1.00 


COCONINO  CO.  Ariz. — 10.6  Mi.  Grade&Base  Course  (State) 


COCONINO  COUNTY.  Ariz.— Skou- 
sen  Bios.,  Albuquerque,  N.  M.,  at 
$75,796.58,  as  previously  reported,  sub- 
mitted low  bid  to  the  Arizona  State 
Higliway  Commission  Phoenix,  Dec. 
27,  for  construction  on  the  Flagstaff- 
Fredonia  Highway,  A.  F.  B.  S956.  The 
work,  which  is  to  begin  at  the  forest 
l.iiundar.v  about  2S  miles  north  of 
Flagstaff,  and  extend  northerly  to- 
ward Cameron  about  10%  miles,  con- 
sists of  the  grading,  draining,  and 
placing  of  base  course.  The  work  in- 
volves: 
1)  45,625  cu.  yds.  rdvvy.  exvac.  un- 
class. ; 
(   2)   2872  cu.  yds.  drainage  excav.  un- 

claas. ; 
(  3)  581  cu.  yds.  struc.  excav.  unclass. 
(   4)   48,637  cu.  yds.  borrow  excav.   un- 
class. ; 
(   5)   26,462    sta.    yds.    earthwork    over- 
haul; 
(  6)  1517  cu.  yds.  mi.  earthwork  haul; 
(  7)  21,807    cu.    yds.     aggregate     base 

course; 
(  8)   34,838  cu.  yd.  mi.  do,  haul; 
(  9)   101  cu.  yds.  Class  A  concrete,  in- 
cluding cement; 

(10)  5503   lbs.    reinf.    steel    (bars)    CIP; 

(11)  48  lin.  ft.   18-in.   C.M.P.    (CIP  inc. 

bands) ; 

(12)  398  lin.  ft.  24-in.  do; 

(13)  134  lin.  ft.  30-in.  do; 

(14)  518  lin.  ft.  36-ln.  do; 
(16)   148  lin.  ft.  42-in.  do; 

(16)  1  each  cattle  guard  (28-ft.  rdwy.) 


Type  CG-i;   CIP; 

(17)  2  each     cattle     guard  side     road. 

Type    CG-i;    CIP; 

(18)  112,286      lin.    ft.      standard      line 

fence  CIP; 

(19)  6   each   standard  line  fence  gates 

cnp; 

(20)  2    each    48-ft.     wire    sheep     gates 

CIP; 

(21)  10,400   lin.    ft.    grader  ditchea; 

(22)  50  each   R/W   markers  CIP; 
STRUCTURES   OVER  20-FT.   CLEAR 

SPAN 

(23)  1990  cu.  yds.  drainage  excavation 

unclass.; 

(24)  412  cu.  yds.  struc.  excav.  unclass. 

(25)  268    cu.    yds.    (Jlass    A    cone,    in- 

cluding cement; 

(26)  23,925  lbs.   reinf.   steel   (bars)   CIP 
Total  bids  were: 

(A)  Skousen  Bros.,  Albuquerque,  $75  - 

796.58. 

(B)  K.   DeWitt.   Mesa.   $79,030.34. 

(C)  R.  C.  Tanner  and  W.   E.  Hall  Co. 

Phoenix,    $79,189.34. 

(D)  Daley-Vinson  -  Pringle.      Phoenix, 

$79,324.31. 

(E)  Hodgman  &  MacVicar,  Pasadena, 

$79,577.35. 

(F)  Lee  Moor.  Ey  Paso.   $96,311,32. 

(G)  H.   J.   Hagen,   Globe,    $101,665.32. 
(H)  Martin  Bros.   Trucking  Co.,   Long 

Beach.    $114,075.26. 
(I)  Pearson   &    DIckerson   Contractors 

Inc.,    Prescott,    $116,270.70. 
(J)  Morrison-Knudsen    Co.,    Los    An- 
geles,   $121,715.61. 
Unit  bids  follow: 


fA) 


(  1) 
(  2) 
(  3) 
(  4) 
(  5) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 
(19) 
(20) 
(21) 
(22) 
(23) 
(24) 
(25) 
(26) 


(B) 
t  .60 
.25 
1.50 
.20 
.04 
.30 


(C) 


(D) 
$       .45 

,25 
1.00 
.28 
.04 


(E)       (F) 


(G) 


(H) 


%      .57  $       .75  $       .80  $       .70  $ 


1.00 
.25 
.03 


.28 

.095 

25.00 

.06 

1.50 

2.50 

3.50 

5.00 

6.00 

450.00     400.00 

250.00     230.00 

.055         .08 

10.00 


.40 
.10 
23.00 
.06 
2.10 
3.10 
3.50 
4.80 
6.00 


20.00 
.04 
2.00 
.30 
1.00 
20,00 
.06 


16.00 
4.00 
.05 
2.50 
.25 
1.50 
21.00 
.06 


.40 

.16 

22.00 

.055 

1.75 

2.50 

3.10 

4.50 

5.00 

450.00 

250.00 

.07 

25.00 

25.00 

.05 

2.50 

.26 

1.25 

22.00 

.055 


.125 

25.00 

.058 

2.00 

3.10 

3.90 

5.90 

6.90 

500.00 

290.00 

.06! 

15.00 

25.00 


24.00 

.06 

2.00 

3.00 

4.00 

5.50 

7.00 

425.00 

225.00 

075 

20.00 

6.00 

.04 


1.00 

25.00 

.058 


1.00 
24.00 


1.60 
.35 


.10 

18.20 

.05 

1.85 

2.78 

3.40 

5.20 

6.00 

460.00 

270.00 

.085 

15.00 

6.00 

.06 

3.50 

.75 

1.50 

18.00 


.20 

25.00 

.06 

2.00 

3.00 

4.00 

6.00 

7.00 

400.00 

200.00 

.08 

25.00 

25.00 


1.50 
25.00 


.66 
1.75 


2.30 

3.20 

3.70 

6.00 

8.00 

500.00 

300.00 

.09 

30.00 

20.00 


(I) 
.90 


.38 

.60 

.13 

25.00 

.06 

3.00 

4.00 

5.50 

7.00 

8.75 

580.00 

390.00 

.07 

13.00 


1.55 
25.00 


(J) 


.03 

.30 

.77 

.30 

30.00 

.10 

2.00 

2.80 

4.00 

5  00 

7.00 

500.00 

300.00 

.08 

25.00 

25.00 

.10 

3.00 

.82 

l.SO 

30.00 

.10 
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CONTRACT  AWARDED 

SKAMAN'IA  CnCNTV,  \Vn«ll.  '<. 
Inn  ti  N.vl.iiK,  .'ill?  Kiiilly  UIiIk..  S|iii- 
kiiiM-.  Ill  )l:':i.7li'j.2i  •iil>iiiltt<'d  low  hid 
and  uwiii'(li-d  i'(inliii<'t  hy  I..  V.  Aim - 
row.  Dln-ctor  i>f  lllKli\Viiy«.  Olyiniiin, 
.hiniiiiry  3,  fur  KnidlMK  alioiil  2  Mill,  h 
.r  .Uic,'  Kii.id  Nm  »,  (•uiikx  Kilt  '.« 
|-|Hl.TW(i(.d  W,.«t,  H.  H.  I>.  W.  I'icj 
eel  Il2-:i.  uikI  riidiiWDi.d  VIcliiily. 
I'.  S.  r.  W.  I'rojcil  ,S1.  In  Xkaiiifiiiii 
Ciiuiily.      CiiMipli'li.    IddH    follow: 

firlno  *   NyhiTK.  .S|)i.kanc »i;';t,(:i2 

Kllliill    *:    Cii.,    Inc..    Scuttle -iOI.UTO 

Ci.li.nlal    Coii.Mtr     Co.,    Simknno  22.1 'lli! 

.MyiTs    &    tioulliT,    Soiittic 223,532 

.1     I).    Harms.    Inc.,    Spnttle 225,957 

■rmiy     Maiazzo,     Spokane 237  iH<\ 

I,.    Ciilm-clo   &   (,'o..   Seattle SIS. 405 

K.rn    &     Kllibe,     I'urfland :!i3,'61 

M"iii«i)n-I\iuid.si.|i    Cn.    IJolse...  26'.'..02l 

Till-    MIri-ne   ('i>..     I'drlland 26li.062 

I,.    Itomann  Knu.   Coip.,   Scnttlo  273,321 
A.   I"    fire.-nwDod  Co..   I'ortland  288,31.i 

|.;:iil    L.    MrNiitt.    KiiK'/.e 288,90.S 

i;uIliili--Mcl)miKal     <'o..     Port- 
land       317,267 

CONTRACT   AWARDED. 

GRAND  COUM.;!.:  DAM,  Wash.  - 
Standard  Asi)li.ilt  PavlnR  Company. 
COS  Chronicle  HldR.,  Spokane,  at  $'.H.- 
S3I>  awarded  contract  by  the  Hnreaii 
of  Reclamation,  Almira,  Wa..<hlnKton. 
under  Spec.  N.  .'iSl,  for  the  constriK- 
tlon  of  highway,  street,  alley  and 
jmrklng;  area  .^urfacinK;  sidewalks, 
curbs  and  Butters,  catchbasins,  and 
storm  sewers  for  the  tiovernment 
Camp  at  Orand  Coulee  Dam.  about 
L':    miles    northwest    of    .\lniir:i.    Wash. 

CONTRACT  AWARDED 

ri.AKK  CorXTV.  Wash.  —  rjnitca 
Ciinlra"tiiip  Cik.  :ii1  Stock  Exchanee 
HIdK..  I'ortland.  at  $11  806.50  submn.- 
<i  d  low  bi'J  and  awarded  contra.n  by 
\j.  V.  Murrow.  State  Director  o, 
IliRiiways.  Olynipia.  January  3,  for 
paving  with  Portland  cement  con- 
crete and  asphaltic  concrete  abotit  U.7 
mile  of  State  Road  No.  8  in  the  City 
of  Caitias.  !'.  S.  1',  W.  Project  XRM 
44.    in  Clark   County. 

Wishington  Asphalt  Co.,  Seattle,  a' 
J12.0."iC  .submitted  the  only  other  bid. 

CONTRACT    AWARDED. 

LEWIS  CO.,  Wash.— Sam  Orino,  K. 
3104  Boone  Ave..  Spokane,  at  $(;0.4.'ii;  - 
?0  awarded  contract  by  the  Bureau  of 
Public  Roads,  I'orllaiid,  for  0.4:i'J4  mi. 
of  grading  on  the  Randle  -  Vakima 
Highway  Grading  Project  FHEC-13- 
M2,  National  Forest  Road  I'roject.  in 
Rainier   National    Forest.    Lewis    Co. 


DOUGLAS  CO.,  Nev. — 3.86  Mi.  Grading  &  Surfacing — SUte 


|Ml.;|,\s    CfirNTY.     N.-v  liid 

rl.  ksoii  *  WalKiiii  Connl.  Co..  |.  red 
I  cksoii  llron.,  and  Jnnen  g,  KInK.  "7:1 
KiNt  Ave.,  Dakliiiid.  I'niir..  al  tr.9,»IK.- 
N4,  HH  prevlouHly  leiHirti'd,  mibndlted 
liiw  bid  and  awiinled  contract  by  the 
Nevada  Slate  IllKliway  DIreclc.rH,  Car- 
son city,  December  2!i,  for  graillng. 
siirfa<'lnK  and  ereitlnK  limber  brIdKe 
III  DoiiKlas  County  from  four  iiillei> 
soulh  of  .Mliiden  to  the  State  Line,  a 
bngth  of  3.SG  mlleH.  II.S.I'.W.  ProJ- 
eil   NR.**  122-H. 

The   work   InvolveB: 
(    I)   lump   sum,    remove   buildingH: 
(  2)   23,430    l.f.    remove    fence; 
(   3)   7S    l.f.    remove  culvert   pipe; 
(   4)   46  c.y.    remove   concrete   culvertH; 
(  6>  33.300  c.y.   roadway  cxcnv.; 
(  6)  7,482  Hta.   yds.   overhaul; 
(  7)   18.502   c.y.    select    borrow; 
(  8)   16,070   .y.    imported   borrow: 
(   91    1,050    c.y.    struc.    excavation; 
(10)  3.85     mllcH     subgrode; 
(111   3.86    miles    finish    roadway: 

(12)  13,000    tons    crushed    gravel    or 

stone  surface; 

(13)  107  c  y.  Class  A  concrete; 

(14)  90  c.y.  Class  B  concrete; 

(15)  12,000   lbs.    reinforcing   steel; 
CO)   35.5    .MFBM    redwood; 

(17)    1. litis    l.f.    treated    piles; 


'  Hi 


.  h    di 


xl|<h>. 


,;il.d     I.ll.... 
(i:i»   21    I  ii.y.    leineni    riiblili.    mnMinr> : 

(20)  1,401!    If.    M-ln.   CMP; 

(21)  1,258   If.    24-ln.   <*MP- 
(i2)   250   If.    30-ln.   CMP; 

(23)  44    If.    36-ln.    CMP; 

(24)  88    l.f.    24-ln.    corru.    ineial 

pipe; 

(25)  lOi;  l.f.   311-I11.  do; 

(2«)   30  ...y.   hand   laid  riprap. 

(27)  16  each   inonumrntH 

(28)  41,141    l.f.   coni.trucl'fenc*: 

(29)  liinip  sum.  move  power  line; 

(30)  118   If.   sewer  pipe  3-ln.; 

(31)  332    If.    removi-    and    relay    newer 

pipe. 
Total  bids  follow: 

(A)  Kredrlckson  &  Watvon,  el  al,  Oak- 
land,  $59,918,84. 

iB)    Nevada  Rock    &   .'■•and   Co.,    Ren<. 
166,773.26. 

(C)   ITnlon  PavinK  Co..  .San  Krancliic^. 
$70,742.69. 

(U)  Isbell  Const.  Co..  Cariion  City.  $73. 
372.15. 

iK)     Dodge    Const.    Co.,    Fallon,    $77.- 
408.01. 

(F)  Peninsula   Paving   Co..    .San    Fran- 
cisco.   $78,488.40. 

(G)  J.   A.   Casson.    Oakland,    $83,75S.5li 
(H)   Engineer's  estimate,  $69,540.00 

I'nil   bids  follow: 


(    1).. 

(   2).. 

(  3) 

(    4)  . 

(   5).. 

(    G).. 

(    7).. 

(   8).. 

(    9/.. 

(10).. 

(11)  . 

(12).. 

(13).. 

(14).. 

(15).. 

(16).. 

(17).. 

(18).. 

(19).. 

(20).. 

(21).. 

(22).. 

(23).. 

(24).. 

(25).. 

(26).. 

(£7).. 

(28).. 

(29).. 

(30).. 

(31).. 


(A) 

ison.oo 


150.00 
150.00 


25.00 
24  00 


(B) 
$2000.00 


(C) 
$1900.00 


1.00 
6.00 


9.00 
1.80 
2.60 
3.40 


3.00 
3.0(1 


1.50 

100.00 

150.00 
.55 
30.00 
30.00 
.08 
125.00 
1.00 
30.00 
15.00 
2.25 
3.00 
4.00" 
6.00 
5.50 
7.00 
5.00 
4.00 


1.50 

100.00 

100.00 

.80 

25.00 

25.00 

.05  .07 

120.00       110.09 


.45 
.40 
1.50 
100.00 
100.00 
1.00 
30.00 
30.00 


.50 
20.00 
12.00 
1.50 
2.50 
3.00 
5.00 
3.00 
3.50 
5.09 
3.00 

.08  .12  .13 

500.00       300.00       500.00 


25.00 
15.00 
1.80 
2.60 
3.25 
5.00 
4.00 
6.00 
4.00 
3.50 
.11 
500.00 
1.00 


(K)  (F)  (G) 

500.00  $.2400.00  $3000.00 


.50 
.40 
1.50 
100.00 
150.00 
1.00 
30.00 
30.00 
.07 
120.00 

.90 

30.00 

15.00 

2.00 

2.75 

3.50 

5.00 

5.00 

7.00 

5.00 

3.00 

.15 

300.00 

1.00 

1.00 


1.00 
10.00 


(H) 

$2000.00 


2.00 
100  00 
250.00 
.90 
30.00 
30.00 
.07 
130.00 

.75 

25.00 

15.00 

1.65 

2.60 

3.25 

5.00 

5.65 

7.25 

5.00 

3.00 

.12 

400.00 

1.00 

1.00 


1.25 
150.00 
150.00 
.92 
27.50 
27.50 
.07 
125.00 
1.00 
30.00 
20.00 
1.90 
2.70 
3.40 
4.75 
5.50 
6.75 
5.00 


450.00 
1.00 
1.00 


1.00 

100.00 

100.00 

.85 

30.00 

30.00 

.07 

120.00 

.75 

25.00 

12.00 

2.90 

2.75 

3.25 

5.00 

3.50 

4.50 

4.00 

4.00 

.12 

250.00 

1.00 

.75 


REDDING,  SHASTA  CO.  —  OVERHEAD  CROSSING  —  (STATE) 


&HASTA  Cor.NTY,  Cal.— Campbell 
C'onstr.  Co.,  800  R  St.,  Sacramento,  at 
$28,979.15  submitted  low  bid  to  the 
State  Highway  Commis.sion,  Sacra- 
mento, for  the  construction  of  an 
overhead  crossing  over  the  tracks  of 
the  Southern  Pacific  Co.  ot  Redding, 
Shasta  County,  consisting  of  one  40- 
fl.  0-in.  steel  girder  span,  two  30-ft. 
0-in.  steel  girder  spans  on  concrete 
piers,  and  approximately  237  feet  of 
timber  approaches.  The  work  in- 
volves: 

(  1)   600    cu.    yds.    structural    excav.; 


(A) 

(   1) $     1.25 

(   2) 16.35 

(  3) 13.00 

(  4) 0425 

(  5) 067 

f  6) 88.00 

(  7) 92.75 

(  8) 3.60 

(  9) „ _ 138.00 

(10) 400.00 


.tSO  cti.  yds.  Class  A  Portland  ce- 

rcent   conorete; 
52  cu.  yds.  Class  do; 
58.000  lbs.  bar  reinforcing  steel; 
76,000    lbs.    structural    steel; 
41   MKBM  redwood  timber,  dense, 

select  all   he.irt  struc.  grade; 
41  MFBM  redwood  timber,   select 

all   do; 
674  lin    fe.   timber  railing     ; 
2  e.Tch  electroliers; 
1  lot  miscellaneous  items  of  work 
)tal  bids  follow: 
Campbell  Constr.  Co.,  Sacramento 

$28,979.15. 


(B)  C.   W.   Caletti   &  Co.,   San   Rafael, 

$30,312. 

(C)  Fred   J.    Maurer  &   &ons.    Eureka, 

$30,511. 

(D)  John    Carcano.    San    Rafael,    and 

A.    H.    Siemar.      San      AnBelmo. 
$31,156. 

(E)  Nelson   &    Wallace.    Escalon.    $32- 

182. 

(F)  B.    A.    Howkins    S.    F.,    $32,539. 

(G)  L.  C.    Seidel,   Oakland,   $33,068. 
(H)   M.  B.   McGowan.   Inc.,   San  Fran- 
cisco,  $33,487. 

(I)   Harrv  J.   Oser.   S.   F..   $34,154. 
(J)   A    Young    Yreka    $36,683.50. 
Cnit  bids  follow: 


(G) 


(H) 


(I) 


(J) 


1.50 

i       1.25 

$     1.50 

$     1.50 

$     1.00 

$     2.50 

$     1.50 

$     1.50 

$       1.65 

16.50 

17.50 

18.00 

21.00 

20.00 

21.0c 

15.00 

20.00 

21.25 

18.50 

15.00 

17.50 

20.00 

17.50 

17.00 

10.60 

13.50 

19.80 

.04 

.047 

.046 

.045 

.05 

.044 

.05 

.045 

.0464 

.063 

.072 

.066 

.065 

.07 

.062 

.10 

.0175 

.072 

93.00 

82.00 

95.00 

96.00 

100.00 

92.00 

100.00 

100.00 

121.00 

93.00 

89.60 

91  00 

87.00 

100.00 

92.00 

120.00 

115.00 

114.00 

3.75 

3.00 

4.00 

3.50 

3.50 

4.00 

5.00 

4.50 

3.25 

600.00    500.00    500.00    800. 00 
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TAPPAT  eiectnc  TOOL 


Are  Built  to  Last  Longer 


Cuts  production  costs  .  .  .  Speeds  up  the 
job  ,  .  .  Makes  for  greater  efficiency  ,  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

.'.28  First  Street,  San  Francisco  308  E.  Third  St.,  Lo.s  Angeles 

KEarny  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 


CPC: 

Colton 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMHNT  COMPANY 

800  Edison  Bldg.,  601  West  Fifth  Street 
Mills  at  Colton,  California  TR.    1271  Los  Angeles 


Phone  TRinity  0241  for 


Rock -Sand -Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty-Reinforcing  Steel 


Consolidated  Rock  Pspoducts  Co< 

656  S.  Lo3  Angeles  St.,     Los  Angeles,  Calif. 
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BIDS  FEB.  11  ON 
TRANSMISSION 
LINE  ADDITION 


Modesto    Irrigation     District 

Al'o  Taking  Proposals  on 

Canal  Repairs 


Hids  tor  in.staIIation  of  a  .secoml 
(ircuil  on  the  transmission  line  of 
I  he  Modesto  Irrigation  District  be- 
tween Modesto  and  the  Don  Pedro 
powerlioiise  and  for  repairs  and  r°- 
lininK  in  the  canals  and  laterals  of 
the  district  will  be  opened  within 
tiie  next  four  weeks.  Both  projects 
a'e  being  financed  by  proceeds  of  a 
$177  11011  bond  issue  together  witli 
a  VW  .\  grant  of  approximately 
$4S.00(i  which  were  approved  at  a 
special  election  last  October. 

Proposals  for  the  transmission 
line  work  will  be  opened  by  district 
di'-ectors  Fel)ruary  11.  Alternate 
l)ids  for  furnishing  materials  only 
and  for  the  job  complete  are  being 
taken.  The  work,  for  wliich  $fiO.- 
liiK)  has  been  appropriated,  involves 
192.000  pounds  bare  copper  cable, 
insu'ators  and  hardware  including 
5000  suspension  insulators.  966  sus- 
pension insulator  hooks,  suspension 
insulator  clamps  and  dead  end 
clamps;  one  three-hole  69  K.V.  oil 
circuit  breaker,  and  furnishing  all 
labor,  materials  and  transportation 
for  the  entire  project. 

The  district  will  open  bids  Jan. 
29  for  construction  of  two-inch  con- 
crete lining  and  reinforced  con- 
crete outlet  headwalls  in  the  ca- 
nals and  laterals  of  the  district, 
and  for  furnishing  all  materials  ex- 
cept cement  for  the  repair  of  old 
lining  by  guniting.  The  work  is 
separated  into  two  groups,  the  first 
involving  341.330  square  feet  of  2 
inch  lining.  ,'i7.450  square  feet  of 
gunite  and  about  eight  cubic  yards 
reinforced  concrete,  while  the  sec- 
ond includes  257.096  square  feet  of 
two-inch  lining  and  about  16  cubic 
yards  of  reinforced  concrete.  .\ 
large  portion  of  the  canal  repair 
work  included  under  the  original 
appropriation  is  already  under  con- 
tract. 


BIDS  ON  PLUMAS 

BRIDGE  REJECTED 


SACRAMENTO.  Jan.  16.— One 
contract  was  awarded  and  bids 
on  another  were  rejected  by  the 
State  Highway  Commission  here 
today.  C.  O.  Sparks,  2309  East 
Ninth  street,  Los  Angeles,  re- 
ceived a  contract  for  grading 
and  surfacing  with  asphalt  con- 
crete about  one  and  six-tenths 
miles  in  Ontario,  San  Bernar- 
dino county,  at  $23,526.  Bids  re- 
ceived December  19  for  construc- 
tion of  a  reinforced  concrete 
bridge  across  the  North  Fork  of 
Feather  River  at  Rock  Creek. 
Plumas  county,  were  rejected 
and  the  project  will  be  read- 
vertised.  Peninsula  Paving  Co. 
of  San  Francisco  was  low  bidder 
on  the  bridge,  with  a  proposal 
of  $63,768. 


Vote  February  14 
on  $46,000  Bonds 
for  Hiffh  School 


A  special  election  has  been  call- 
ed by  the  Cloverdale  High  School 
District  in  Sonoma  County  Febru- 
ary 14.  at  which  time  voters  of  the 
district  will  pass  on  a  $45,600  bond 
issue  to  finance  construction  of  a 
high  school  building. 

Plans  for  the  building,  which 
have  been  prepared  by  Architects 
Herbert  &  Caulkins  of  Santa  Rosa, 
call  for  a  one-story  building  of 
frame  and  stucco  construction. 

The  Public  Works  Administra- 
tion has  allotted  $46,500  to  the 
project.  In  case  the  bonds  are  ap- 
proved one-third  of  the  cost  of  la- 
bor and  luaterials  will  be  donated 
by  the  PWA  as  an  outright  grant. 

Another  special  election  for  ap- 
proval of  school  bonds  is  under 
consideration  in  Santa  Clara  coun- 
ty, where  the  San  Martin  School 
District  plans  to  place  an  $11,000 
issue  before  voters  of  the  district. 
It  is  expected  that  application  will 
be  made  to  the  SERA  for  labor  for 
the  project,  funds  provided  by  the 
bond  election  being  used  for  the 
purchase  of  materials. 


NEVADA  BUDGETS 
$3,752,000  FOR 
HIGHWAY  WORK 

State    Revenues    and    Federal 

Aid  Expendiluicj  in  1933 

Allocated 


A  tentative  budget  for  the  calen- 
dar year  1935  has  been  adopted  by 
the  Nevada  State  Highway  Direc- 
tors providing  for  expenditure  of 
$4,406,600  of  which  $3,752,600  is  for 
construction.  The  budget  is  pred- 
icated on  allotment  of  $1,595,000 
federal  air  funds  from  the  1935-36 
authorization  by  Congress. 

Estimated  expenditures  for  the 
calendar  year  are  distributed  as 
follows: 

Construction   and   reconstruc- 
tion      t3. 752.600 

General   maintenance ,=>5.',.ltv7 

Specific   maintenance  63.03.*! 

.\dministr.->(inn  Sl.TiO'i 

The  estimated  receipts,  amount- 
ing to  $4,913,000.  about  half  a  mil- 
lion dollars  more  than  the  estimat- 
ed expenditures,  are  listed  as  fol- 
lows: 

Federal   funds   $3,673,000 

Gasoline  tax  gSO.OCO 

License  fees  220.000 

Truck   fees  125,00" 

Property    tax    45.000 

The  construction  program  calls 
for  137.11  miles  of  new  highway 
costing  $1,099,000  and  the  recon- 
struction and  surfacing  with  gravel, 
oil.  asphalt  or  cement  of  two  hun- 
dred miles  of  highway.  In  addition 
239  miles  of  btiuminous  treated 
surface  to  be  laid  at  a  cost  of  $601,- 
000. 

The  allotment  to  each  county  for 
construction  and  maintenance  fol- 
low : 

Churchill     .  $219,706 

Clark    ..  340, 92i 

r)ougl.T.=s    .  76.53S 

KIkr.  649.gOS 

ICsmerild.a  2.)4.469 

Kureka     ..  2ii.643 

Humlioldt   ..  ....     344.718 

Lander  195.330 

Lincoln    .     212.703 

Lyon    .  236  ioi 

Mineral    ..  .Ifi.4Sl 

Xye   ::'7.r.ss 

Ormshy  3.419 

Ters-hinK  IS.0<9 

Stnrey  .-.'i.3S6 

W.lshoe  nS.124 

White    Tin.-  ;:.-.  7B4 
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MET.  DISTRICT 
ORDERS  $7,000,000 
JOB  SUSPENDED 

"Unreasonable  Delay"  of  Con- 

tracto<-    on    San    Jacinto 

Tunnel   Cited 

Piispension  of  the  $7,000,000  con- 
tract of  Weiizel  and  Henoch  Con- 
struction Company  for  completion 
of  San  Jacinto  tunnel  on  the  Colo- 
rado River  Aqueduct  was  announc- 
ed yesterday  in  I.os  Angeles  bv 
General  Manager  F.  E.  Wevmoudi 
of  the  Metropolitan  Water  District. 
Failure  of  the  contractor  to  main- 
tain a  satisfactory  progress  sched- 
ule with  the  result  that  delay  in 
opening  of  the  aqueduct  was  fear- 
ed was  given  by  Mr.  Weymouth  as 
the  reason  for  suspension.  The  con- 
tract was  signed  March  17.  1933. 
and  was  to  be  completed  Dec.  17. 
19.3S.  The  contractors  are  now  7 
months  behind  schedule,  Mr.  Wey- 
mouth  reported. 

Announcing  the  suspension  the 
general  manager  said: 

"Although  approximately  30  per 
cent  of  the  contract  period  has  ex- 
pired, the  work  on  Ran  Jacinto  tun- 
nel is  only  about  17  per  cent  com- 
pleted. The  topographic  conditionb- 
are  such  that  it  is  necessary  to 
drive  S.2  miles  of  tunnel  between 
two  shafts  on  this  section,  and  of 
this  S  2  miles,  less  than  one  mile 
has  been  excavated.  Only  28  feet 
of  this  critical  portion  were  ex- 
cavated in  November,  only  127  feet 
in  December,  and  none  in  January, 
as  against  a  rate  required  for  time- 
ly completion  of  at  least  SOO  feet 
per  month.  The  contract  has  there- 
fore been  suspended  because  the 
construction  of  the  tunnel  was  be- 
ing unreasonable  and  unnecessarily 
delayed. 

"Construction  problems  of  the 
San  Jacinto  tunnel  are  not  insur- 
mountable. Plans  are  ready  for 
the  vigorous  prosecution  of  the 
work  with  an  experienced  organ 
ization." 


HOUSING  BROADCAST 

SPONSORED  BY  G-E 

A  radio  program  broadcast  Sun- 
day afternoons  under  the  sponsor- 
ship of  General  Electric  Company 
will  turn  the  time  over  to  the  Fed- 
eral Housing  Administration  in  the 
interest  of  better  housing  and 
home  modernization,  according  to 
G-E  representatives. 

Each  week  an  outstanding  Amer- 
ican will  appear  on  the  i)rogram, 
while  other  features  will  be  talks 
on  "What  Home  Means  to  Me." 
These  brief  talks  will  be  given  by 
people  in  various  walks  of  life- 
such  as  a  marine  lighthouse  keeper 
or  a  miner  They  will  be  given  a 
touch  of  the  dramatic  by  having 
the  broadcast  made  by  remote  con- 
trol from  a  lighthouse  at  sea  or 
from  a  mine  far  beneath  the  earth's 
surface.  Folk  lore  songs  will  be 
used  each  week  as  the  musical 
backgrouna. 


Legislature  Gets 
Bill  to  Divert 
Gas  Tax  Money 

Diversion  of  the  state  gasoline 
tax  is  proposed  in  a  bill  now  be- 
fore the  state  legislature  offered  bv 
Assemblyman  E.  V.  Latham  of  Los 
.Angeles  county. 

Latham's  bill  would  transfer  $16,- 
500.000  of  gas  tax  funds  now  used 
for  the  construction  of  roads  to  the 
general  funds  for  the  payment  of 
interest  and  principal  on  highway 
bonds.  The  transfer  would  be  ef- 
fective from  193.5  to  1939. 

Latham  contends  the  transfer 
would  be  fair,  as  the  bond  money 
was  spent  in  1926  tor  highway  con- 
struction and  motorists  still  are  en- 
joying the  benefits  of  the  roads. 

Governor  Frank  F.  Merriam  re- 
cently announced  he  would  support 
the  state  department  of  public 
works  in  opposing  diversion  of  the 
gas  tax  funds.  The  opponents  of 
diversion  have  pointed  out  the  use 
of  the  gas  tax  money  for  highway 
construtcion  has  given  employment 
to  thousands  of  men  and  diversion 
would  mean  more  unemployment. 
The  state  also  might  lose  federal 
grants  made  on  a  participating  ba- 
sis. 

The  elimination  of  gasoline  tax 
refunds  on  fuel  used  by  airplanes 
is  sought  in  a  bill  introduced  by 
Assemblyman  Harry  Riley  of  Los 
Angeles  county.  He  would  use  the 
money  for  the  development  of  air- 
ports throughout  the  state.  The 
money  could  be  spent  only  for  the 
construction  and  maintenance  or 
runways  and  the  purchase  of  equip- 
ment. 

Hydroelectric  Power 
Potential  Estimated 
For  Smith  River 

Potential  power  of  the  Smith  Riv- 
er sytem,  the  drainage  area  of 
which  comprises  Del  Norte  county, 
is  estimated  in  a  report  by  Nelson 
J.  Tubbs.  hydraulic  engineer,  of  the 
Geological  Survey.  Department  of 
the  Interior,  to  be  41,400  horsepow- 
er for  90  per  cent  of  the  time  and 
2S.'),000  for  50  per  cent  of  the  time, 
without  storage.  With  storage  and 
regulation  for  the  benefit  of  power, 
it  would  be  72,500  horsepower  for 
90  per  cent  of  the  time  and  262.000 
horsepower  for  50  per  cent  of  the 
time. 

Storage  is  feasible  on  the  South 
Fork  only.  Of  the  power  obtainable 
without  storage  the  main  stream 
would  furnish  about  16  per  cent  at 
one  site,  the  North  Fork  25  per 
cent  at  five  sites,  the  Middle  Fork 
6  per  cent  at  one  site,  and  the 
South  Fork  53  per  cent  at  seven 
sites.  Storage  would  increase  the 
output  of  the  South  Fork  so  that  it 
would  produce  73  per  cent  of  all 
the  potential  power  in  the  basin 
tor  90  per  cent  of  the  time. 

This  report  may  be  consulted  at 
the  district  office  of  the  Geological 
burvey  in  San  Francisco,  or  at  the 
mam  office  in  Washington,  D   C 


OSWALD  BROS. 
LOW  BIDDER  ON 
RIVERSIDE  JOB 

Nine     Contractors    Offer     Pro- 
posals For  Shavers  Sum- 
mit Work 


LOS  ANGELES,  Jan.  17,  —  Low 
bid  for  grading  and  surfacing  about 
four  miles  in  Riverside  county  was 
submitted  to  State  Highway  En- 
gineer here  today  by  O.-^wald  Bros, 
of  Los  Angeles,  with  a  proposal  of 
.fl03,254. 

The  work  is  located  between 
Shavers  Summit  and  four  miles 
west  of  that  point  in  Riverside 
county,  and  involves  grading  and 
surfacing  with  bituminous  treated 
crushed  gravel  or  stone. 

Complete  bids  submitted  on  the 
project  were  as  follows: 

Oswald   Bros.,   Los  Angeles ,$103,2r>4 

V.    R.    Dennis    Const.    Co.,    San 

Diego    $106,748 

Geo.   Herz  &  Co..   San  Bernar- 
dino    109,425 

Sharp  and   Fellows  Contr.   Co., 

Los    Angeles    111,032 

Fredrickson    &    Watson    Const. 
Co..  and  Fredrickson  Bros., 

Oakland     111,3.5.5 

A.    Teichert  &   Son,    Inc..    Sac- 
ramento       112,332 

Heuser    &    Garnett,    Glendale...  112.GSfi 

Daley    Corp.,    San    Diego 117.042 

Geo.   J.  Bock  &  Son,   L.   A 120,7;»4 

Among  the  major  items  included 
in  the  contract  are  88,500  cu.  yds. 
of  unclassified  roadway  excavation; 
175,000  station  yards  overhaul;  193- 
000  cubic  yards  ditch  excavation; 
548  feet  of  corrugated  metal  pipe; 
11.300  tons  gravel  or  stone;  500  tons 
cutback  asphalt;  4S.100  sq.  yds. 
preparing,  mixing  and  shaping  the 
roadbed;  286,000  feet  of  creosoted 
Douglas  fir  timber;  9,108  feet  of 
creosoted  Douglas  fir  piles;  driv- 
ing 414  piles,  and  22,S00  pounds  of 
structural  metal. 

« 

Bids  Jan.  29  on 
Kingman-Boulder 
Highway  Grading 


The  IT.  S.  Bureau  of  Public  Roads 
has  called  for  bids,  to  be  opened  in 
San  Francisco  January  29,  for  grad- 
ing and  subgrade  reinforcement  on 
about  two  and  three-tenths  miles 
of  the  Kingman-Boulder  Dam  High- 
way in  Mojave  county,  Arizona. 

Location  of  the  work  is  Section 
D  of  Federal  Lands  Highway  Proj- 
ect No.  2,  the  Kingman  -  Boulder 
Dam  Highway. 

Among  the  major  items  included 
in  the  contract  and  estimated  quan- 
tities involved  are  90,000  cu.  yds. 
unclassified  excavation;  110.000 "sta 
yds.  overhaul;  9.000  cu.  yds.  sub- 
grade  reinforcement;  622  cu.  yds 
concrete;  52.000  pounds  reinforcing 
steel;  604  feet  of  corrugated  metal 
pipe,  and   10,100  feet  of  guard  rail 


PACIFIC    C  O  N  S  11^  U  C  T  O  R 


Constitutionality  of  NRA  Waf^e-Hour  Rules 
To  Stand  on  Pending  Lumber  Code  Decision 


WILL  ASK  BIDS 
ON  ADDITION  TO 
OAKLAND  DOCK 

Preparlne;    Specifications    For 

$159,000  Outer  Harbor 

Project 


With  disposal  by  the  United  States  Supreme  Court  of  the  combined 
suits  of  the  Amazon  Petroleum  Corporation  and  the  Panama  Refining 
Company,  resulting  in  a  decision  invalidating  Section  9  (c)  of  the 
National  Industrial  Recovery  Act,  Interest  in  the  destiny  of  the  Act 
at  the  hands  of  the  nation's  highest  tribunal  now  centers  on  the 
Belcher  case,  in  w/hich  an  appeal  was  taken  a  few  days  ago  by  the 
Department    of    Justice    from    the    decision    of    Judge    W.     I.    Grubb,    In 

rnlli'd  Sl;ihs  Dislrlcl  (•(nirl  :il   liir 

iiilnKliHin,    AIii.     .IikIko    Cm!)!)    dls- 

niissod  an  Inrlictnioiil   iiKJiiiisI   Wni. 

K    Holclier,  Alaliama  sawmill  opor- 

iiloi'.  for  violations  of  tho  w.-irp  anil 

li()\ir   provisions    of   tlif    1/ ii  ni  h  c  r 

Codp,  stiiliiiK  tlic  Hccovcry  .Act  ex- 

cpods   llip   ponstitntional   powors   of 

Tonprpss    and    contains    an    unlaw- 

fnl  dplpgation   of  iPRislalivp   power 

lo  tlip   I'rpsidpnt.    Tlip  Grubt)  dcci 

sion    also    snstaincil    a    contciuiori 

thai  tlip  I>nml)pr  Code  is  an  niilaw- 

lilt    pncroaclmipnt    on    Statp   riKhts, 

an<I   constitutes   taking   property 

without  diip  procpss  of  law. 

Inasmuch  as   tlip  decision   in   the 

oil   (MSP  dealt    with   a   provision   af 

fpcfinR  tlip   oil   industry   only,   thus 

IpavinK  tliP  constitutionality  of  the 

balancp   of    thp   Recovery   Act    still 

uiidptermiiipd.    it    is    pxnected    that 

the   .Act   as   a    wliole   will    stand   or 

fall  by  tlip  outcome  of  tin   Bplcher 

casp.    Xot  only  was  thp  decision  of 

.ludge  Grubb  sweepinR  in  its  appli- 
cation  to   the   Act,   but    the    Relcher 

case  Kops  straight  to  the  .Act's  core 

and   basic   principle,   contrcd   of  the 

wages  and  hours  under  whicli  labor 

is  employed.  How'  far  can  the  Fed- 
eral   government    go    in    regulating 

Ihise  fact(U's?    Thp  answpr  to  that 

vital   qupstion   may   be   supi)licd   in 

(lip  Supreme  Court's  decision. 
K'or  piirposes  of  reviewing  in  prac- 

ticil  application  the  wage  and  hour 

fundamental   of   the   Recovery   Act. 

probably  no  case  wbprein  the  is- 
sues  involved   have   been   more 

sharply   drawn   could    come   to   the 

Court's  attention  than  that  provid- 

I  d   by   Belchpr.   the    NRA.   and   the 

Lumber   Code.     It    is   unlikely   that 

any   othpr   has    thrown   into   boldpr 

relief  the  opposing  economic  phil- 
osophies   of   unrestrained    individu 

alism  in   business  and  co-operative 

legulation    of    an    industry    by    its 

member  firms  under  governmental 

grant  of  authority.  No  case  test- 
ing  the   purposes   of  the   Recovery 

.Act    in   the   lower   cotirts  has   been 

harder  fought  nor  longer  contested. 
Efforts  by  the   I, umber  Codp  Au- 
thority and  thp  NK.A  to  obtain  coni- 

p'iance  by  Rplchcr  began  in  Sep- 
tember. 1!).'!S.  When  hope  of  volun- 
tary    compliance     at     the     Relcher 

mills    was    finally    abandoned,    the 

casp   was    placed    in    the   hands    of 

the    Department    of    .Justice,    whicli 

began     proceedings     last     January. 

Litigation  was  later  held  in  abey- 
ance, however,  pending  further  ne- 
gotiations for  bringing  the  Relcher 

mills  under  the  Code,  but  insistence 

by    the    NRA    Compliance    Division 

that   Belcher   make   full   restitution 

of  all  back  wages  due  his  employ- 

fes  for   the   period   of  the   Lumber 

Code's  operation  prevented   a  final 

settlement,    and    Belcher    was    in- 


Specifications  for  |  .'?0(l-foot  ex- 
tension to  the  dock  at  the  Oakland 
outer  harbor,  cost  of  which  is  es- 
timated at  approximately  $LS9,00n, 
are  being  prpparpd  by  the  Engi- 
neering Department  of  the  Oakland 
Port  Commission.  It  is  expected 
that  bids  will  be  asked  immediate- 
ly following  completion  of  the  spec- 
ifications. 

Plans  for  the  work  include  a  cre- 
osoted  apron,  concrete  bulkhead 
wall  along  the  front  and  rear  of  the 
extension,  two  shipside  railroad 
tracks,  two  depressed  tracks  along 
the  rear  of  the  retaining  wall,  and 
asphalt  surfacing. 

A  grant  of  $44,500  to  assist  In 
financing  the  project  has  been 
made  by  the  Public  Works  Admin- 
istration. 

Original  plans  for  the  work  call- 
ed for  an  expenditure  of  approxi- 
mately $.'140,000.  The  city  council, 
however,  failed  to  give  its  approval 
to  the  Port  Commission's  plans  for 
financing  the  extension.  Subse- 
quently, plans  for  the  project  were 
revised,  and  it  was  agreed  that  the 
work  should  be  done  with  funds 
w  h  i  c  h  the  Commission  has  on 
hand,  together  with  the  amount 
provided  in  the  PWA  grant. 


dieted  by  a  Federal  Grand  Jury  on 
May  23. 

Among  the  documents  submitted 
in  the  original  complaint  by  the 
Lumber  Code  Authority  and  the 
Southern  Pine  Association,  admin- 
istrative agency  for  the  Authority 
in  the  Southern  pine  division,  were 
an  affidavit  to  the  effect  that  la- 
borers at  the  Belcher  mills  stated 
their  hours  of  work  were  unlimited 
and  their  pay  15  cents  an  hour,  an 
affidavit  that  laborers  had  receiv- 
ed as  little  as  10  cents  an  hour, 
and  an  admission  by  Belcher  that 
he  had  not  been  operating  under 
the  Code.  The  minimum  hourly 
wage  applicable  to  workers  in  the 
lowest  brackets  at  the  Belcher 
type  of  operation  is  fixed  by  the 
Lumber  Code  at  24  cents,  with  a 
maximum   work  week   of  40  hours. 


EARTHQUAKES 
TOTAL  119  IN 
YEAR,  REPORT 


Wide  Ran(;e  of  Shocks  Record- 
ed   Dnrinc   12  Months  By 
U.  C.  Professor 


Earllniuakes  In  northern  Califor- 
nia during  the  period  October  1, 
lft32.  lo  .March  ."Jl,  1933,  totaled  119, 
it  Is  reported  by  Perry  Hyerly.  at- 
soclatPd  professor  of  HelHrnolngy  In 
the  University  of  California. 

They  ranged  all  the  way  from  nil- 
croselsnilc  shocks  lo  the  great  Ne- 
vada earthquake  of  December  20. 
1933,  which  was  felt  by  12S  Cali- 
fornia towns  and  cities. 

In  the  current  issue  of  the  Bulle- 
tin of  the  seisniographlc  stations, 
published  by  the  t'niversity  of  Cal- 
ifornia Press,  Professor  Byerly.  as- 
sisted by  Neil  R.  Sparks,  former  re- 
search assistant  In  seismology,  reg- 
isters and  describes  all  the  earth- 
quakes  of  northern  Californi  occur- 
ring during  that  period,  and  lists 
all  others  recorded  on  the  instru- 
ments at  Berkeley,  Mount  Hamil 
Ion,  Palo  Alto  and   San   Francisco. 

The  intensities  of  shocks  are 
measured  according  to  the  Rossi- 
Forel  scale.  There  are  ten  degrees 
of  intensity.  A  microseismic  shock 
is  one  felt  by  an  experienced  ob- 
server An  extremely  feeble  shock 
is  one  felt  by  a  small  number  of 
persons  at  rest. 

A  very  feeble  shock  is  one  felt 
by  several  persons  at  rest  and  yet 
is  strong  enough  for  the  direction 
or  duration  to  be  appreciated.  A 
teeble  shock  is  felt  by  persons  in 
motion  and  is  characterized  by  dis- 
turbances of  movable  objects,  doors 
and  windows,  and  creaking  of  ceil- 
ings and   walls 

When  the  shock  is  felt  generally 
by  everyone  it  is  described  as  a 
shock  of  moderate  intensity.  There 
is  a  disturbance  of  furniture  and 
beds,  and  ringing  of  swinging  bells. 
In  a  fairly  strong  shock,  there  is  a 
general  awakening  of  sleeping  per- 
sons, general  ringing  of  swinging 
bells,  oscillation  of  chandeliers, 
stopping  of  pendulum  clocks,  vis- 
ible agitation  of  trees  and  shrubs, 
and  leaving  of  dwellings  by  startled 
perons. 

In  a  stri/ug  shock  there  is  over- 
throwing of  movable  objects,  fall- 
ing of  plaster,  ringing  of  chu-ch 
bells,  general  panic,  without  dam- 
age to  buildings.  A  very  strong 
shock  is  described  as  one  where 
chimneys  fall,  and  cracks  appear 
in  walls  of  buildings. 

Where  partial  or  total  destruc- 
tion of  some  buildings  occurs,  the 
earthquake  is  described  as  an  ex- 
tremely strong  shock.  In  shocks  of 
extreme  intensity,  there  is  distur- 
bance of  the  strata,  fissures  appear 
in  the  ground,  there  are  rock-falls 
from  mountains,  there  are  land- 
slides, and  buildings  are  ruined. 


PACIFIC    CONSTRUCTOR 


CODE  AUTHORITY 
FINDS  IMPROVED 
NRA  COMPLIANCE 

Decentralization     of     Adminis- 
tration to  Assist  Enforce- 
ment of  Agreements 


Improvement  in  compliance  with 
(he  provisions  of  the  construction 
code  was  noted  by  the  executi^■o 
committee  of  the  Construction  Ccidf^ 
Authority  at  its  meeting  held  in 
Washington  January  -1.  Satisfac- 
tion was  expressed  with  the  new 
NRA  procedure  whereby  hearings 
by  compliance  boards  on  alleged  ^•^- 
olations  are  being  decentralized  to 
regional  offices.  NRA  has  defined 
the  territory  within  the  jurisdiction 
of  each  region  and  designated  all 
hut  a  few  of  the  regional  directors. 
Action  on  comnliance  procedure 
has  been  appreciably  speeded  up. 

Code  officials  are  further  encour- 
aged by  the  action  of  the  New  Or- 
leans Public  Belt  Railroad  Commis- 
sion, acting  on  recommendation  of 
the  government  contracts  branch 
of  the  compliance  division  of  NRA, 
in  rejecting  the  low  bid  on  Ihe 
lighting  sytem  for  the  Mississippi 
River  bridge  because  of  failure  to 
file  a  duplicate  bid  in  the  bid  de- 
pository established  under  the  elec- 
trical contractors'  chapter.  Under 
the  circumstances  the  awarding  au- 
thority desired  to  reject  all  bids 
and  re-advertise,  and  NRA  issued 
an  administrative  order  relieving 
the  bidders  of  the  code  require 
ment  not  to  re-submit  bids  within 
ninety  days  from  the  rejection  of 
bids,  in  order  that  the  project 
might  not  be  unduly  delayed. 

Announcement  has  been  made  of 
the  approval  of  additional  area 
agreements  under  the  construction 
code  fixing  wage,  hour  and  other 
working  conditions  for  specific  di- 
visions in  specified  areas.  Only  ten 
such  agreements  have  been  approv- 
ed to  date,  although  several  hun- 
dred have  been  filed ;  public  hear- 
ings have  been  held  on  fifty.  Six 
of  the  ten  area  agreements  approv- 
ed involve  the  painting,  paperhang- 
ing  and  decorating  division.  How- 
ever, this  division  desires  to  stabi- 
lize wage  rates  more  quickly  than 
through  the  time-consuming  proce- 
dure of  area  agreements  and  has 
presented  to  NRA  proposed  amend- 
ments to  its  chapter  of  the  code  to 
establish  minimum  rates  for  skill- 
ed labor  according  to  a  sliding 
scale  beginning  at  60c.  per  hour 
and  running  to  $1.00  per  hour  in 
trading  areas  of  various  popula- 
tions. Public  hearing  on  these 
amendments  has  been  scheduled  for 
January  24  in  Washington. 

The  executive  committee  of  the 
Construction  Code  Authority  re- 
ceived the  report  of  the  special 
committee  authorized  at  the  meet- 
ing in  Knoxville,  December  7,  to 
review  and  decide  certain  contro- 
versies between  the  general  con- 
tractors and  mason  contractors  di- 
visional c"de  authorities  involving 
payment  of  assessments  and  pro- 
posed amendment  to  the  definition 
of   the  mason   contractors   chapter. 


Announce  Contest 
Featuring  Design 
For  Steel  Bridge 

The  annual  steel  design  competi- 
tion sponsored  by  the  American 
Institute  of  Steel  Construction  and 
offering  two  cash  prizes  of  $100  and 
$50,  respectively,  for  the  designs 
placed  first  and  second  has  been 
announced  by  Clyde  MacCornack. 
chairman  of  the  committee  on  aes- 
thetic design  of  steel  bridges. 

The  competition  is  open  to  reg- 
istered students  of  structural  engi- 
neering and  architecture  in  recog- 
nized technical  schools  of  the  Unit- 
ed States,  according  to  Mr.  Mac- 
Cornack's  announcement.  Prelim- 
inary drawings  must  be  received  at 
the  executive  offices  of  the  Ameri- 
can Institute  of  Steel  Construction, 
200  Madison  Ave.,  New  York  City, 
not  later  than  March  16,  1935.  The 
subject  of  the  competitive  design 
is  a  steel  grade  crossing  elimina- 
tion bridge. 

The  bridge  carries  a  highway  in 
a  straight  line  over  and  beyond  a 
railroad  and  another  highway  par- 
allel to  the  railroad.  The  railroad 
tracks  are  at  a  right  angle  to  the 
longitudinal  axis  of  the  bridge. 

Suitable  connections  for  two-lane 
tiaflic  must  be  provided  between 
the  highways  that  cross  each  other. 
It  is  to  be  assumed  that  two  par- 
cels of  land  have  been  acquired  for 
the  purpose  of  these  connections, 
each  200  ft.  by  200  ft.  There  must 
be  no  crossing  of  lines  of  traffic 
where  such  traffic  enters  or  leaves 
the  bridge  at  the  upper  through 
highway. 

The  railroad  right  of  way  is  60 
ft.  wide,  as  is  also  the  right  of  way 
of  the  parallel  highway.  The  right 
of  way  for  the  upper  highway  is 
100  ft.  wide. 

A  center  pier  may  be  located  at 
the  dividing  line  between  the  rail- 
road and  highway,  if  it  is  desired 
to  develop  a  two-span  layout.  Such 
a  pier  must  not  be  wider  than  fou'' 
feet  nor  extend  more  than  four  feet 
above  the  ground. 

The  terrain  is  flat  and  the  maxi- 
mum permissible  grades  on  the  ap- 
proaches and  highway  connections 
are  five  per  cent. 

The  width  between  curbs  on  the 
bridge  is  32  ft.,  providing  for  three 
lanes  of  traffic.  As  the  structure 
is  located  in  the  open  country  there 
is  to  be  no  provision  for  sidewalks, 
or  for  lighting. 

The  elevation  of  the  railroad  rails 
is  the  same  as  for  the  crown  of  the 
parallel  highway,  and  the  minimum 
vertical  clearance  from  the  top  of 
rail  to  the  underside  of  bridge  is 
22  ft.  Full  minimum  vertical  clear- 
ance must  be  provided  for  a  width 
of  45  ft  horizontally  over  the  mid- 
d'e  portions  of  the  railroad  and  the 
highway  crossed  by  the  bridge. 
Thus,  if  a  two-span  layout  is  de- 
sired the  vertical  clearance  of  22 
ft.  need  not  be  maintanied  within 
7  ft.  6  in.  of  the  abutments  or  with- 
in 7  ft.  6  in.  of  the  center  line  of 
the  pier;  or,  if  a  single-span  layout 
is  used,  the  full  minimum  vertical 
clearance  need  not  be  maintained 
within  7  ft.  6  in.  of  the  abutments. 


NATIONAL  CHIEFS 
OF  CONSTRUCTION 
ON  A,G.C„  PROGRAM 


Government  Dept.  Heads  Ac- 
cept Invitations  to  Address 
Contractors 


Announcement  of  the  acceptance 
by  five  of  the  more  than  a  score  of 
nationally  known  construction  au- 
thorities who  have  been  invited  to 
address  the  sixteenth  annual  con- 
vention of  the  Associated  General 
Contractors  of  America,  January  2S 
29  and  30,  at  the  nation's  capital, 
has  been  made  by  E.  J.  Harding, 
managing  director  of  the  associa- 
tion. 

Major  General  Edward  M.  Mark- 
ham,  chief  of  the  U.  S.  Army  Corps 
of  Engineers,  Thomas  H.  MacDon- 
alds,  chief  of  the  U.  S.  Bureau  of 
Public  Roads,  H.  O.  Schermerhorn. 
of  the  New  York  State  Department 
of  Public  Works,  Col.  Willard  T. 
Chevalier,  vice  -  president  of  the 
McGraw-Hill  Publishing  Co.,  New 
York,  and  former  Special  Assistant 
United  States  Attorney  General 
William  E.  Hayes  have  each  ac- 
cepted assignments  on  the  contrac- 
tors' program,  which  will  include 
a  detailed  symposium  on  construc- 
tion prospects  for  1935, 

Construction  possibilities  in  the 
Mississippi  Drainage  Basin  and  the 
War  Department's  river  and  harbor 
plans  for  the  future  will  be  discuss- 
ed by  Maj.  General  Markham,  while 
the  Federal-aid  highway  program, 
which  is  improving  thousands  of 
miles  of  road  and  providing  gen- 
eral employment  throughout  the 
country,  will  be  the  subject  of  Mr. 
MacDonald's   address 

The  aspects  of  a  nationwide  rail- 
road and  highway  grade  separation 
program,  which  is  being  looked  up- 
on generally  with  growing  favor  as 
a  means  of  providing  large-scale 
employment  and  protecting  thou- 
sands of  lives,  will  be  earnestly 
studied  by  the  convention.  Mr. 
Schermerhorn,  from  his  extensive 
experience  with  a  similar  program 
in  New  York  State,  will  lead  the 
discussion  on  this  subject,  and 
"The  Construtcion  Industry  of  To 
morrow"  will  be  the  subject  of  Col. 
Chevalier's  address. 

Former  special  assistant  United 
States  Attorney  General  Hayes, 
who  is  general  counsel  of  the  Di- 
visional Code  Authority  for  Gener- 
al Contrators,  will  speak  to  the 
contractors  on  the  subject  of  de- 
preciation allowances  and  federal 
taxation  under  the  Revenue  Act  of 
1934,  particularly  as  they  affect  the 
construction  industry. 

The  opening  address  of  the  con- 
vention, which  will  be  attended  by 
hundred  of  contractors  from  all 
parts  of  the  country,  will  be  made 
by  President  Nick  F.  Helmers,  j^f 
St.  Paul,  who  has  been  chosen  to 
head  the  association  again  this 
year. 


PACIFIC    CONST  R-UCTOR 


55,000  Miles  Cable  Wire  For  Bav 

Crossing  Suspension  Spans  Ready 


Getting  re.idy  for  the  spinning  of  the  first  half  of  the  twin  sus- 
pension spans  between  San  Francisco  and  Verba  Buena  Island,  the 
Columbia  Steel  Company  has  assembled  more  than  fiityfive  thousand 
miles  of  galvanized  steel  cable  wire  of  lead-pencil  diameter  in  its 
plant   at  the   foot  of   Twentieth   Street. 

Tnis    cable    wire,    which    is    drawn    in    3900-foot    lengths,    is    being 
tlir>'iiil<Ml.    iiilli'i'il.   iiikI    spliced    wllli 


iimplliiKs,  and  woiiiid  on  2Vj-toii 
spools  under  tlie  diiecllon  of  Kd 
\v;ird  .1.  SehtieldiT,  liildge  doparl- 
meiil  iii;in:iKer  of  Cohinibla  Steel 
Company. 

On  eiicli  spool  is  wound  slxtepn 
Ions,  or  some  sixty  miles,  of  the 
pencil-sized  wire.  Twenty  spools 
have  been  wound,  each  with  a  gross 
weiRht  of  18%  tons.  The  wire's  di 
ameter  is  196  of  an  inch,  of  which 
.1102  of  an  Inch  is  galvanizinR. 

These  will  be  barged  to  the  con- 
crete center  anchorage  and  trucked 
to  the  Hincon  Hill  anchorage  next 
monlh,  accoriling  to  Chief  Kngineer 
C.  H.  Turcell,  preparatory  to  the 
unreeling  of  these  cables  from  the 
one  -  mile  suspension  bridge  from 
San  Francisco  to  central  anchorage 
Pier  \V-4.  half  way  to  the  island. 

Some  l.'J.OOl)  tons,  or  5.=;, 500  miles, 
of  this  tough  steel  wire  have  been 
received  by  the  Columbia  Steel  Co. 
from  Worcester,  Mass.,  for  this 
greatest  suspension  bridge  spinning 
job,  which  will  provide  an  interest- 


Santa  Cruz  Plans 
Improvement  List 
For  U.  S.  Program 


A  list  of  nine  projects  has  been 
prepared  by  the  Santa  Cruz  city 
council  as  being  desirable  munici- 
pal improvements  that  might  be 
jilaced  under  construction  in  a  rea- 
sonably short  space  of  time  after 
financing  is  available. 

The  work  is  of  a  type  that  it  is 
believed  would  qualify  for  federal 
nid  under  the  anticipated  national 
public  works  program. 

The  city  will  offer  the  following: 

(11  City  hall  and  municipal  audi- 
torium; 

(2)  Breakwater  and  yacht  har- 
bor; 

(3)  Berkeley  Way  bridge; 

(4)  Sidewalk  on  Water  street: 

(5)  Redecking  of  the  municipal 
wharf; 

(6)  Replacement  of  Laurel  street 
sewer  crossing  with  a  syphon: 

(7)  Foot  bridges  across  San  hey 
renzo  river  at  Ocean,  Barson  and 
Cooper  streets; 

(8)  Reconstruction  of  bulkheads 
on  San  Lorenzo  river  near  Laurel 
and  Ocean  streets. 


Ing  spectacle  on  San  Francisco 
Bay  during  the  year  193,5. 

In  the  spinning  of  the  cables, 
the  spools  will  he  unwound  by 
stringing  looi)s  over  the  saddles  on 
I  he  tops  of  the  towers  from  one  an- 
chorage of  the  suspension  bridge 
to  the  other. 

When  a  spool  is  unwound,  the 
end  of  the  wire  will  be  coupled  to 
the  end  of  the  wire  in  the  next 
spool,  loops  of  which  will  also  be 
strung  across  the  two  towers. 

Workmen  on  the  catwalks  will 
adjust  the  strands  of  wire  to  sag 
with  an  equal  deflection. 

When  400  wires  have  been  laid 
over  the  tower  tops  they  will  be 
bound  into  a  strand.  Thirty-seven 
of  these  strands  will  comprise  the 
cable  which  will  contain  a  total  of 
17,464  parallel  steel  wires,  totaling 
2S?4  inches  in  diameter  and  weigh- 
ing approximately  1780  pounds  per 
foot  with  wrappings. 


ORGANIZE  WOODLAND 
BUILDERS'  EXCHANGE 

Organization  of  the  Woodland 
r^uilders'  Exchange  was  effected  at 
a  meeting  held  last  week  when 
seven  members  were  elected  to  con- 
stitute a  board  of  directors.  The 
officers  of  the  exchange  will  be 
elected  by  the  directors. 

Members  of  the  board  are.  H  H. 
Brown.  R.  Richie,  T.  H  Roth,  Del 
Fenton,  Wm.  Royce.  Harry  Moore 
and  Marx  Hartzell.  Twenty -five 
members  have  been  enrolled  in  the 
new  exchange.  Headquarters  have 
been  established  at  the  Woodland 
Chamber  of  Commerce. 


SAN  JOSE  EXCHANGE 

NAMES  OFFICIALS 

Roy  M  Butcher,  electrical  con- 
tractor, has  been  elected  president 
of  the  San  Jose  Builders'  Exchange 
for  the  coming  year. 

Other  officers  are: 
.John  Newell,  vice-president;  Guy 
I/atta,  secretary;  Herman  Moltzen. 
treasurer;  Harold  Crotty.  sergeant- 
af-arms,  and  Dave  Bunker,  execu- 
tive secretary.  The  following  were 
elected  to  the  executive  committee: 
William  Caldwell,  N.  J.  Nielsen, 
Ciuy  I-atta,  ,Iohn  Newell.  William 
Serpa,  Herman  Moltzen,  Roy  M. 
Butcher.  Harold  Crotty.  .loe  Pro- 
venzano.  "\'ic  Thoeny,  Phil  Patnude. 
Fred  Hayden.  Thomas  Hubbard. 
Ous  Gladding  and  Bud  Gallichote. 


SPEED  FINAL 
WORK  ON  GATE 
BRIDGE  PIER 

Erection  of  Tower  Steel  Will 

Start  by  Middle  of 

February 


Tower  steel  will  commence  to 
ilse  from  the  south  pier  of  the  f!nl 
den  Gate  Bridge  by  the  middle  of 
February,  according  to  the  weekly 
progress  report  of  Chief  Engineer 
.Joseph   B,  Strauss. 

Grinding  the  top  surface  of  the 
pier,  preparatory  to  setting  in 
plac'  the  38  5-ton  steel  base  plates 
upon  which  the  tower  will  rest,  was 
started  on  schedule  last  Wednes- 
•lay,  and,  according  to  the  chief 
engineer,  is  expected  to  be  fully 
completed  by  next  Monday. 

This  same  job  on  the  Marin  pier 
required  six  weeks  to  complete  as 
against  the  estimated  12  days  for 
the  work  on  the  San  Francisco 
pier,  the  time  saving  having  been 
effected  as  the  result  of  modifica- 
tions and  improvements  in  the 
grinding  machinery. 

As  soon  as  the  grinding  is  com- 
pleted the  steel  contractor  will 
erect  the  traveller  or  creeper  truss 
to  be  used  in  tower  operations  and 
will  set  up  the  hoisting  engines  on 
the  south  side  of  the  protective  fen- 
der. It  is  estimated  that  this  work, 
which  must  he  completed  before 
the  tower  steel  can  be  erected,  will 
take  from   two  to  three  weeks. 

Meanwhile,  the  Pacific  Bridge 
company  has  completed  the  riprap 
fill  around  the  outer  edge  of  the 
fender  excavation.  This  fill,  which 
was  carried  to  a  height  level  with 
the  surface  of  the  natural  rock  for- 
mation, is  designed  to  protect  the 
fender  from  being  washed  or  un- 
dermined by  the  scouring  action  of 
the  tide.  Constr\iction  of  the  fil! 
necessitated  the  use  of  rock  rang- 
ing up  to  a  ton  in  weight  After 
these  had  been  dumped  into  the 
excavation  they  were  securely  em- 
bedded in  concrete. 

Tie  riprap  fill  aiid  the  coating 
of  the  protective  wood  covering  of 
the  pier  with  fireproof  paint  com- 
i^'eted  the  contract  of  the  Pacific 
Bridge  company  which  has  been  on 
the  job  since  November  2''-.  1932. 
when  the  preliminary  work  prepar- 
atory to  the  construction  of  the  Ma- 
rin pier. 

On  the  San  Francisco  anchorage 
work  is  continuing  accordine  to 
schedule  while  two  additional  spans 
of  the  low  viaduct  of  the  Presidio 
approach  road  have  been  paved.  In 
the  eastern  mills  work  Is  proceed- 
ing at  full  speed  on  material  for 
the  San  Francisco  tower  and  more 
ihan  half  the  required  cable  wire 
has  been  drawn,  tested,  accepted 
:ind  stored. 


PACiFlC    CONSTRUCTOR 


STEEL  INDEX 
OF  U.  S.  BUREAU 
HELD  UNFAIR 

Institute  Objects  to  Price  Ratio 

Quoted  in  Government 

Tabulation 


Comparative  costs  of  structural 
steel  as  reported  in  tabulations  ot 
the  U.  S.  Bureau  of  Labor  Statis- 
tics with  other  building  materials 
are  challenged  by  the  American  In- 
stitute of  Steel  Construction  which 
charges  that  the  ratios  shown  are 
misleading. 

The  Institute's  statement  follows: 

The  Bureau  of  Labor  Statistics.  De- 
partment of  Labor,  in  its  publ'catinn 
■•Wholesale  Prices"  issues  a  table 
showing  the  fluctuation  in  prices  of 
various  building  materials.  This  ta- 
ble made  it  appear  that  the  cost  of 
structural  steel  is  toda.v  approximate- 
ly 9270  of  the  1926  cost  and  that  the 
cost  had  dropped  to  as  low  at  81%  in 
March    1933. 

This  statement  of  the  cost  of  struc- 
tural steel  when  applied  to  the  cost 
of  buildings  is  entirely  misleading. 
The  figures  of  the  Bureau  are  appar- 
ently based  upon  the  Pittsburgh  base 
price  of  palin  material  and  have  no 
relation  whatever  to  the  cost  of  fabri- 
cated and  erected  structural  steel  sold 
to  consumers  liy  the  fabricator  of 
structural  steel. 

Such  a  statement  as  that  promul- 
gated by  the  Department  of  Labor 
would  make  it  appear  that  the  cost 
of  fabricated  steel  is  based  upon  the 
cost  of  the  plain  material  purchased 
by  the  fabricator.  Such  is  not  neces- 
sarily the  case.  The  fluctuation  in  the 
base  pric  of  structural  steel  purchas- 
ed of  the  mill  is  not  always  reflected 
in  the  cost  of  the  erected  steel  to  the 
consumer.  The  plain  material  repre- 
sents less  than  50%  of  the  cost  of 
steel  erected,  it  does  not  include  the 
cost  of  shop  fabrication,  freight,  or 
erection.  Taking  a  group  of  compar- 
ative buildings  for  which  steel  has 
been  fabricated  and  erected,  if  the 
cost  of  this  work  to  the  consumer  in 
1929  equalled  100,  the  cost  to  the  con- 
sumer during  1932  was  76.  That  was 
the  low  point  for  prices  during  the  de- 
pression. This  percentage  comparison 
is  taken  from  the  actual  sales  rec- 
ords of  steel  fabricating  concerns. 

There  has  been  an  increase  of  about 
$4.00  per  ton,  or  about  10%,  in  the 
r  rice  of  the  plain  material  since  the 
.-'dvent  of  the  Iron  and  Steel  Code,  but 
despite  this  increase  in  the  price  of 
the  plain  material,  the  sale  price  to 
the  consumer  of  fabricated  steel  erect- 
ed was,  during  the  last  quarter  of  1934 
not  over  $2.00  per  ton  on  the  average- 
more  than  the  cost  of  similar  erected 
steel  in  1932.  The  fabricator  and  erec- 
tor of  structural  steel  therefore  not 
only  absorbed  onelhalf  of  the  increase 
in  cost  of  plain  material,  but  absorbed 
entirely  the  thirty-thre  ande  one-third 
per  cent  increase  in  labor  costs  of  the 
fabricator  which  has  taken  effect  since 
the  low  point  of  the  depression  in  1932. 
Therefore,  today  the  price  which  con- 
sumers pay  for  fabricated  and  erected 
structural  steel  approximates  78%  of 
the  1929  price  The  advance  in  the  cost 
to  the  consumer  of  erected  steel  has 
therefore  not  been  in  excess  of  3Vi% 
over   the   low   point   of   the   depression. 

Erected  fabricated  steel  Is  today  r»l- 
atively  tlie  cheap- st  liuildiiig  ni.-.terial 
in  the  market.  This  low  price  is  main- 
tained at  the  expense  of  the  fabri- 
cating industry,  and  the  companies 
in  this  industry  are  losing  money.  A 
continuation  of  this  condition  is  not 
to  the  best  interest  of  the  country  at 
large. 


Pacific  Cities  Lead  U.  S.  in  Housing 
Standards,  National  Inventory  Shows 


The  high  standard  of  housing  in  Pacific  coast  states  compared 
with  the  national  average  as  determined  by  the  Real  Property  inven- 
tory conducted  by  the  Department  of  Commerce  is  revealed  in  cam- 
parisons  among  geographical  areas. 

In  only  one   instance   in  the  computed  comparisons  does  the   Pacific 
coast  fall   below  the  national  standard.    That  is  in  the  ratio  of  mechan- 
ical refrigeration  installations  to  total  of  owner-occupied  dwelling  units. 
In  the  coast  cities  the  enumerators 


found  28,119  installations  in  156,996 
owner-occupied  houses,  a  ratio  of 
17.91  per  cent,  slightly  under  the 
national  average  of  20  96  per  cent. 
On  the  other  hand  the  coast  is  con- 
siderably ahead  ot  the  national  av- 
erage in  ratio  of  mechanical  refrig- 
eration units  to  total  of  rented 
dwelling  units.  The  coast  average 
is  21.81  per  cent  compared  with 
a  national  average  ot  14.40  percent. 
The  coast  leads  in  the  use  ot  elec- 
tricity for  cooking  with  an  average 
of  19  27  per  cent  in  owner-occupied 
homes  and  15.84  per  cent  in  rented 
homes.  The  national  averages  are 
5.29  per  cent  and  2.95  per  cent,  re- 
spectively. The  extensive  use  of 
electric  power  for  cooking  in  Seat- 
tle is  the  principal  factor  in  rais- 
ing the  average.  Seattle,  which 
leads  all  municipalities  surveyed  in 
this  respect,  reports  more  than  26 
per  cent  of  its  homes  so  equipped. 


Dwellings  in  the  Pacific  states 
also  show  the  least  overcrowding. 
Nearly  35  per  cent  show  a  ratio  of 
two  rooms  or  more  to  each  occu- 
pant and  less  than  10  per  cent  re- 
ported more  than  one  person  to  a 
room,  compared  with  the  national 
average  of  more  than  17  per  cent 
in   this  class. 

Despite  the  favorable  report  on 
adequacy  of  occupied  homes,  the 
coast  has  an  indicated  potential 
market  for  new  homes  close  to  the 
national  average  as  estimated  from 
extra  families  now  "doubled-up"  in 
single-family  residences.  The  ratio 
of  extra  families  nationally  is  7.01 
per  cent  and  5.17  per  cent  on  the 
coast. 

Details  of  the  national  and  coast 
averages  in  various  aspects  of  the 
housing  inventory  are  shown  in  the 
accompanying  tables. 


Accessories    and    Equip,    for    OWNER-  National 

OCCUPIED   dwelling   units  Average 

Mechanical   Refrigeration    (Pet.    with) 20.96 

Indoor  water  closet  (Pet.   without) 13.23 

Baths    (Pet.    without) 16.21 

LIGHTING: 

Gas   (Pet.   of  total) 21 

Electricity    (Pet.   of  total) 95.42 

COOKING: 

Gas    (Pet.   of   total) 72. 6S 

Electricity    (Pet.   of   total) 5.29 

Accessories    and    Equip,    for    RENTED 
dwelling    units 

Mechanical   Refrigeration    (Pet.   with) 14.40 

Indoor  water  closet   (Pet.   without) 19.57 

Baths   (Pet.    without) 27.86 

LIGHTING: 

Gas   (Pet.   of  total)  24 

Electricity    (Pet.   of  total) 87.49 

COOKING : 

Gas    (Pet.   of   total) 67.34 

Electricity    (Pet.    of   total) 2.95 


:.   Coast 
Average 

17.91 


49.89 
19.27 


21.81 
11.73 
14.00 


58.16 
15.84 


PERSONS    PER    ROOM    IN    OCCUPIED    DWELLING    UNITS 


National  Pac.   Coast 

Average  Average 

Percent   of   Total 

2.S.07  34.97 

26.27  2S.6S 

26.84  26.52 

15.62  9.13 

1.21  .40 


fine-half   

One-half   to  three-fourths 
Three-fourths  to  one 

One   to   two   

Two  to  three  

Three   

More   than    one   


17.08 


.10 
9.63 


EXTRA    FAMILIES    IN    RENTED    AND    OWNER-OCCUPIED 
DWELLING    UNITS 


Total  number  of  families 
Extra   families  in   ou-iier- 
dwellings 

Percent   of   total    .. 
Extra  families  in   rented 

Percent   of  total   

Total   extra   families. 

Percent   of  total   


veved    

ipied 

National 

Average 

2.1:12.1117 

S8.1.S7 

Pac.  Coast 
Average 

in,  1107 

.      .           3.37% 

2.99% 

^llinss    

95,013 

3.64% 

7.311 
2.18%! 

183,200 

17.318 

7.01% 

5.17% 
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PERMIT8  AMD  eOMTIlACTS 


SAN   FRANCISCO   COUNTY 


Con'rnclcir  —  Cahll:     llrm 
.-iiniionie  St..  H.  V. 


I.-.,     snr, 
tJE.OOO 


Nn 

Owno- 

<  V.Mlractor 

Anit. 

2J 

Owl 

Unnn 

Gnon 

•.M 

SlandiiKl 

Mlanclnrd 

3nno 

2.-, 

Slnmniril 

Staiiilard 

7000 

211 

SliilKlanl 

S'landard 

3000 

27 

DwI 

Dunn 

3000 

2K 

rtuikl 

Owner 

3000 

2:i 

C.in.-ral 

Cahlll 

25000 

;iii 

S';innii|.|..i 

Owner 

1200 

.'II 

l.hiillril 

Jones 

2000 

32 

I-HIIK 

Owner 

4000 

:i3 

Undkf 

Hyrne 

IKOO 

31 

Cohen 

Royal 

lOOn 

3.1 

NiiUUi- 

Owner 

2.".000 

3r, 

Kraft 



1000 

37 

.lolinson 

Owner 

1000 

3X 

■Vomu-lli 

Cardl 

3250 

311 

Mi-C:ihl. 

Owner 

1000 

411 

Olvinpic 

J>ind(Jren 

15000 

11 

Costcllu 

Isaac 

10000 

« 

AnglK 

Jacks 

2000 

42 

lirnss 

Owner 

1000 

44 

Horn 

Clwner 

3000 

ALTKRATIONS 

(23)  NO.  895  MARKET  ST.  Alter 
.store. 

Owner— The  Owl  Drue  Co..  G57  Mis- 
sion   St..    San    Francisco. 

Architect— Not  Given. 

Contractor — Louis  C.  Dunn,  424  Mo- 
nadnock   Bldg.,   S.   F.  $5000 


STATION 

(24)     S'E    BAYSHORE      BLVD.      AND 

Jerrold  St.     One-story  Class  A  oil 

station. 
Owner  —  Standard    Stations.    Inc.    225 

Hush   St..    San   Francisco. 
Architect— Not    Given. 
Contractor    —    Standard    Oil    Co..     225 

Bush  St.,  San  Francisco.  $3000 


WAREHOUS'E 

(25)  SE  JEFFERSON  &  LEAVEN- 
worth  Sts.  One-story  Class  A 
warehouse. 

Owner  —  Standard  Stations.  Inc.  225 
Buoh   St.,   San  Francisco. 

Architect — Not   Given. 

Contractor  —  Standard  Oil  Co.,  225 
Bush   St.,   S.   F.  '7000 

STATION 

(26)  SE  BAYSHORE  BLVD.  AND 
Jerrold  S't.  One-story  Class  A 
greasingr  station. 

Owner  —  Standard  Stations,  Ine,  225 
Bush   St..   San   Francisco. 

Architect— Not    Given, 

Contractor  —  Standard  Oil  Co.,  225 
Bush   St.,    S.    F.  $3000 


ST. 


ALTERATIONS 

(27)     NO.    159      MONTGOMERY 
Alter    store. 

Owner— The    Owl    Drug    Co.,    657   Mis- 
sion   St.,    San   Francisco. 

Architect- Not  Given. 

Contractor — Louis    C.    Dunn,    424    Mo- 
nadnock   Bldg..    S.    F.  $3000 


DWELLING 

(2S)     K  GRANADA  250  S  Holloway  St. 

One-story    and      basement      frame 

dwelling. 
Owner — A.   S.    Burki.    160   Granada  St., 

San    Francisco. 
Architect— Not    Given.  $8000 


BREWERY 

(2!))  NO.  2601  NEWHAI-L  ST.  One- 
story  Class  A  brewery. 

Owner — General  Brewing  Corp..  2601 
Newhall  St.,   Sar   Francisco. 

.\rchitect  —  Frederick  H.  Meyer,  525 
Market   St..   San  Francisco. 

KnRineer — C.  H.  Snyder,  251  Kearny 
St.,    San   Francisco. 


\LTERATIOMH 

(30)     NO,  629  COKTLAND  AVK.  Alter 

sl<ire  and  flat, 
owner  —  Thll    HannilpiH.,    6134    Geary 

Blvd.,    S:in   Franrlnco. 
Architect— Not  Given.  $1200 


ALTERATIONS 

(31)     NO.   130  IlITSH  ST      Alter  ofHceii 

Owner  —  Limited     Mutual     InBurance 

Co..    745   Mills   Bldg.,   S.    F. 
Anhitect    —    Gardner    A.    Dalley,    210 

Post    St..    Wan    Francisco. 
I  "ontractor- Pall     Jones,     666     Mission 

St.,    San    Francisco.  $2000 


DWELLING 

(32)     E     JIINIPERO     SEKRA     BLVD. 

120    S    Monterey    Blvd.      One-story 

and  basement  frame  dwelling, 
owner — T.    F.   Lang,   344   San   Leandro 

St.,  San  Francisco. 
Architect    —    Harold    G.    Ctoner,    West 

Portal   and    Portal   Drive.    S.   F. 

$4000 


Alte 


ALTERATIONS 

(33)     NO.    1621    SANCHEZ   .ST. 

dwelling. 
Owner — Mrs.   Jean    Radke.    Prem. 
Architect — Not    Given. 
Contractor  —  William     Byrne,     1806  V4 

Dolores   St.,    S.    F.  $1800 


ALTERATIONS 

(34)     NO.     943    MARKET     ST.       Alter 

store. 
Owner — Marie  Cohen,  Premises. 
Architect — Not   Given. 
Contractor— Royal  Show  Case  Co.,  770 

McAllister  St..   S.   F.  $1000 


ALTERATIONS 

(35)  NO.  1645-1649  HAYES  ST.  Alter- 
ations and  addition   to  church. 

Owner— Bishop  C.  W.  Nalder.  1881 
Hayes   St..   San   Francisco. 

Architect— Pope  &  Burton,  2102  Buck- 
ingham  Road.    Los  Angeles. 

Contractor— Not  Selected.  $25,000 

EXCAVATION 

(36)  S  GREEN  91  W  Front  St.  Exca- 
vation  first    unit. 

Owner— Krafl-PiJienix     Oheese     Corp., 

962   Battery   St.,    San   Francisco. 
Architect— Not  Given. 
(_'ontractor— Not   Selected.  $1000 


Sever 


ALTERATIONS 

(37)  S     IRVING     ST.     32     W 
teenth   Ave.      Alter   baths. 

Owner — Peder    P.    Johnsen,    1750    Bay 

St.,    San   Francisco. 
Architect— Not    Given.  JIOOO 

DWELLING 

(38)  NW  INGERSON  200  SW  Jen- 
nings St.  One-story  and  base- 
ment frame  dwelling. 

Owner— Natale    Tognetti,    1786    Filbert 

St.,    San    Francisco. 
Architect— Not    Given. 
Contractor  —  Ernest    &    Cardi,     227-A 

Collingwood  St..   S.    F.  $3250 


Alter 


ALTERATIONS 

(39)      NO.    1255    FCLTON    ST. 

dwelling. 
Owner— C.  C.  McCabb.  1255  Fulton  91. 

San    Francisco. 
Architect— Not   Given.  $1000 


REPAIRS 

(40)     N(.).    524    POST   ST.      Rei>air  and 

underpin   club   swimming  pool. 
Owner— Olympic    Club,    524    Post    St., 

San  Francisco. 


Ar<  hllei't     l>.    l>.  Ktone,  110  Mutter  fH. 

.San  Kranclnco. 
KnKlneer — C.    H.   Hnyder. 
ConlrHclor  —  Llndgren    &    Hwlnerton. 

225  Buiih  81.,  ».  F.  $IS.»')« 


FLATS 

141)     »  BEACH  ST.    100   W   Buchanan 

.St.     Two-Htory  &  baiiement  frame 

flats    (2    families), 
owner — EuKenIa  Costello, 


tor. 
Architect— S.     A.    Colton. 

St.,   San  Francisco. 
Contractor- H.    H.    Isaac, 

dere   St.,    R.    F. 


%  Conlrac- 
544    Market 


tl7    Belve- 
$10,900 


ALTERATIO.NS 

(42)     SW     FOCRTH     AND    MISSIO.V. 

Alter  restaurant, 
owner— Brass    Rail    Inc.,    100    4lh    »t., 

.'^an   Francl.sco. 
Architect— Not   Given.  $1000 


ALTERATIONS 

(43)     NW    CHESTNUT     AND     FILL- 

niore  Sts.  Alter  garage  Into  stores. 
Owner— Anglo  California  National  Bk. 

1    Sansome   St.,    San    Francisco. 
Architect— 9.   Helnian,  605  Market  St., 

San  Francisco. 
Contractor  —  Jacks  &   Irvine,  74   New 

Montgomery  St.,  S.   F.  $2000 


DWELLING 

(44)     E  TENTH  AVE.    250   S   Moraga. 

One-story    and      basement      frame 

dwelling. 
Owner — Jesse    Horn,    4708   Mission    St., 

San  Francisco. 
Architect — Not   Given.  $3000 


ALAMEDA 

COUNTY 

No. 

.     Owner 

Contractor 

Amt. 

No, 

Owner 

Contractor 

Amt. 

17 

Pereira 

Owner 

lOOn 

18 

Gall 

Owner 

2000 

19 

Bonds 

Owner 

8000 

20 

Rose 

Grubb 

2500 

21 

Ball 

Early 

1000 

22 

Pacific 

Owner 

2500 

23 

Brodi 

Rose 

3000 

24 

Pfrang 

Owner 

6500 

25 

Great    We 

•stern 

Maurer 

1566 

26 

Truman 

Huggard 

2800 

'.•ardi 


son' 


16     Boccaccio 

DWELLING 

(16)     NO.     574     FORTY-»9IXTH     ST., 

OAKLAND.      On?-storv    five-roD:fi 

dwelling. 
Owner— D.      Boccaccio       oTS    46lh    S., 

Oakland. 
Architect— Not  Given 
Contractor — A.    Icardi,   972   Aileen   St.. 

Oakland.  $3<V.O 


ALTERATIONS 

(17)  NO.  8145  E-FOVRTEENTH  ST. 
OAKLAND.  Alterations  and  addi- 
tion. 

Oviner— Manuel  A.  Pereira.  7700  E- 
14th  W..    (Oakland. 

Arcihtect— Not   Given.  $HHM> 


ADDITIO.N- 

(18)  NO.  4001  SAN  LEANDRO  ST., 
OAKLAND.     Addition. 

Owner— O.   B.   Gall.    Premises. 
Architect — Not  Given.  $M00 

DWELLING 

(19)  NO.  444  SPRUCE  ST..  BER- 
KELEY. Two-story  S-room  frame 
dwelling  and   garage. 

Owner— Milton     S.     Bonds.     3"     Halkin 

Ijine.  Berkeley. 
Architect— Not  Given.  IW» 


10 


PACIFIC    CONSTRUCTOR 


inVEULINCi 

(20)  XC).  1801  105TH  AVE.,  OAK- 
LAND. One-story  5-room  dwell- 
ing. 

Owner— A.  Rose.  ISOl  109th  Avp..  Oak- 
land. 

.\ri'hiteot — Not   Given. 

t  Vintractor-  Jas.  B.  Grubb,  ISOl  109th 
Ave..    Oakland.  J2500 

AOniTlOX 

(21)  NO.  1205  ASHMOUNT  AVENUE 
OAKLAND.     Addition. 

Owner — F.    M.    Ball.    Premises. 
Architect — Not  Given. 
Contractor  —  Fted    J.    Early    Jr.,    36G 
40th   St.,    Oakland.  $1000 


OARAGE 

(22)  NO.  1031!  FORTY-SEVEJNTH 
Ave..  OAKLAND.  One-story  con- 
crete garage. 

Owner — Pacific  Coast  Aggregates,  85 
Second   St...  San  Jlrancisco. 

Architect  —  F.  H.  Meyer  and  W.  T. 
Steillierg.  1  Orchard  Lane.  Ber- 
keley. $2500 


REPAIRS 

(23)     NO.  950  SIXTY-FIRST  STREET 

OAKLAND.     Fire  repairs. 
Owner — Ralph    N.   Erodi.    Premises. 
Architect — Not  Given. 
Contractor— A.    H.    Rose,    478   25th   St., 
Oakland.  $3000 


DWELLING 

(24)  NO.  5860  BUENA  VISTA  AVE., 
OAKLAND.  One  and  one-half- 
story    "-room    dwelling. 

Owner— H.     C     Pfrang.       5659      Ocean 

View  Drive,    Oakland. 
Architect— Not  Given.  $6500 

ALTERATIONS 

(25)  NO.  1706  BROADWAY,  OAK- 
LAND.     Alterations. 

Owner — Great  Western  Power  Co.,  245 
Market   St.,    San    Francisco. 

Architect — Not   Given. 

Contractor — Geo.  J.  Maurer,  50  York 
Drive,    Piedmont.  $1566 


STATION 

(26)  NO.  555  HOPKINS  ST..  BER- 
KELEY. One-story  1-room  service 
station. 

Owner— Truinan  Investment  Co.,  San 
Francisco. 

Architect — Not    Given. 

Contractor — John  W.  Huggard.  915 
Rialto  Bldg.,   S.  F.  $2800 

BUILDING  CONTRACTS 

ALAMEDA    COUNTY 

2  Sherman  Armstrong     11013 

3  Church  Cederborg       7621 

CHURCH  BUILDING 
(2)     HAVENSCOURT     BUVD..     Oak- 
land.    All  work   for   church  build- 
ing. 
Owner— Louis   S.   and   Mabel   F.    Sher- 
man.   529   28th   St.,   Oakland. 
Architect— G.    P.    S'imonds,    192    Main 

St.,    Hayward. 
Contractor   —    J.    R.    Armstrong     1131 

Fleet  Road.  Oakland. 
Filed  Jan.   12,   '35.     Dated  Jan.   11,   '35. 

On  5th  of  each  month 75% 

-  -Gojnpleted     75% 

Usual   35   days ''........Final 

TOTAL  COST,  $11,013 
Bonds.  Performance.  $5507;  labor  and 
materials.  $5"06.  Surety,  Fidelity  & 
Casualty  Co  of  New  York.  Limit 
May  1,  1935.  Forfeit,  none.  Plan.s 
and    specifications   filed. 

RES'IDENCE 

(3)  NO.  2455  .RIDGE  ROAD,  being 
BIk  9,  Dalys  Scenic  Park.  Ber- 
keley. All  work  for  two-story 
residence. 

Owner— The    Church    Divinity    School 


of  tlie  Pacific,  Berkeley. 
Architect — W.    H.     Ratcliff,    American 

Trust  Bldg.,   Berkeley. 
(Contractor- A.   Cederborg.   1455  Excel- 
sior Ave..  Berkeley. 
Filed  Jan.   14,    '35.     Dated  Jan.   9,   '35. 

Frame    completed    25% 

When   plastered  25% 

When    completed    25% 

Usual   35  days 25% 

TOTAL  COST,  $7621 
Bond,  $7621.  Surety,  U.  S.  Guarantee 
Co.  of  New  York.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


SAN     FRANCISCO    UNDER    $10(K) 

ALTER  dwelling,  .$50;  46  Caine  Street; 

owner,    Joe    Bello,    23    Caine    St. 
.\LTER    warehouse,    $150;    750    Folsom 
St.;    owner,    J.    Bier,    2702    Steiner. 
STUCCO    dwelling,     $425;     662    Naples 

St.;   owner.   C.   Ryan,   Premises. 
&TUCCO    dwelling,    $300;    2924    Steiner 

St.;   owner,   W.   Kane,   Premises. 
BILLBOARD,   $6.25;  N  aement  St.  65 
W    29th    Ave.;      owner,      Foster    & 
Kleiser   Co.,    1675   Eddy  St. 
ALTER  beer  parlor,  $25S;  27  Third  St. 
owner.     Bill    and    Joe    Hurley,     27 
Third  St.;  contractor.  J.  W.   Levy. 
386  16th  Avenue. 
SIGN,    electric,    $75;    630    Kearny    St.; 
owner,     Kadda's     Grill,     Premises; 
contractor,     American    Elec.    S'ign 
Co.,   1740  Eddy  St. 
ALTER    store,    $100;    733    Grant    Ave.; 
owner.     Him    Ylck     Lung,     Prem.; 
contractor,  Frank  Yick,  670  Wash- 
ington St. 
ALTER  dwelling,  $895;   238  12th  Ave.; 
owner.  Captain  C.  Johnson,  Prem. 
contractor,     A.     L.     Hansen,     2083 
18th  Ave. 
ALTER  dwelling,   $400;  2844  Broderick 
St.;  owner,  Gregory  Harrison.  2844 
Broderick     St.;     architect.     Bake- 
well    &    Weihe,     251    Kearny    St.; 
contractor.    Geo.    Wagner,    181   So 
Park. 
REPAIR  fire  damage  to  liquor  factory, 
$360;     14S0      Howard    St.;      ownet. 
Lewis  Sweet,  150  Post  S't. 
SIGN,    electric,    $300;    287    Geary    St.; 
owner.    Western    Pacific    Railroad 
Co.,    2S7    Geary      St.;      contractor. 
Electric    Prod.     Corp.,    255    Golden 
Gate  Ave. 
ALTER  night  club,  $150;  560  Geary  St. 
owner,  J.  Humphreys,  Prem;  con- 
tractor, Ed.  Rosemont,  176  Duboce 
Ave. 
ALTER   flats,    $150;    1666   Lombard   St. 
owner.   E.   Ligoni,   Prem.;  contrac- 
tor,  S.   Mazzoncini.   3020  Buchanan 
ALTER  church,    $20C;   725  Folsom   St.- 
owner,      Mizpah      Presbyterian 
Church.    725  Fol.som   S-t. 
SIGN,  electric,   $75;  2295  Chestnut  St.; 
owner.    Dr.      E.    C.    Poulsen.      2295 
Chestnut    St.;    contractor,    Electric 
Prod.   Corp.,  255  Golden  Gate  Ave. 
SIGN,    electric,    $100;   366   Market   St.; 
owner,    A.    T.    Davis,    320   Market; 
contractor,    Elec.    Prod.    Corp.,    255 
Golden    Gate    Ave. 
ALTER  store  and  flat,   $35;   1830  Lyon 

St.;    owner,    C.    Bott,    Premises. 
FLUES    (2)    patent,    $40;    S  Balboa  St. 
60  W  38th   Ave.;   owner,    G.    Gari- 
baldi,   Premises,    contractor,    Epp 
Sheet   Metal   Works,     4745     Geary 
Blvd. 
ALTER   fla.s.    $900:    186  Boyce   Street; 
owner,  Ivir.  and  Mrs.  Me!oy,  Pre.n 
contractor,    John    J.    Furness,    851 
47th  Ave. 
TANK,   $235;   SE  Stockton  and  Geary 
owner,  A.  W.  Hooper,  311  Califor- 
nia   St.;    engineer,    T.    RonnebeV^; 
contractor,    Western    Iron    Work« 
141  Beale  St. 
ALTER  studio,   $375;   '  !   and   13    Cam- 
eron   Alley;       owner.       Mercantile 
Mortgage  Co.,  711  Syndicate  Bldg  , 
Oakland. 


ALAMEDA   COUNTY   UNDER  $1000 

ALTERATIONS,    $400;      5668      College 
Ave.,    Oakland;    owner,    Leslie    C. 
Hall    Co.,    5660   College  Ave.;    con- 
tractor,     C.    M.      Greenlaw,      5975 
Keith   Ave. 
ALTERATIONS.    $S5;      5623      Fleming 
Ave.,    Oakland;    owner,    Jamieson, 
Towle,   Willoughby  Corp.,   372  17th 
St.;    contractor,    C.    Hansen,    3210 
35th  Ave. 
SIGN,    metal,    $10;    1424   Harrison    St., 
Oakland;  owner,  California  Tailors 
&    Cleaners,      Prem.;      contractor, 
Brodie    Sign    Co.,    1629    Telegraph 
Avenue. 
ALTERATIONS'  &    repairs,    $350;    5901 
Chabot      Road,    Oakland;      owner, 
Mrs.  Arthur  Kyle.   Prem. 
.\LTERATIONS,   $250;   2915  San  Pablo 
Ave..    Oakland;      owner.      Central 
Bank,    14th   and   Broadway. 
ALTERATIONS  to  steel  trusses,  $500; 
1201  45th  Ave.,  Oakland;  owner,  H. 
A.   S'orensen,   Premises. 
SIGN,   electric,   $130;   SE   Harrison  St. 
and    Santa    Clara    Ave.,    Oakland; 
owner,   K.   &  L.   Drug  Co.,   Prem.; 
contractor.     Imp    Elec.     Sign    Co  , 
2228   Myrtle    St- 
ALTERATIONS.     I,"u(',     2043     Lincoln 
Ave.,   Berkeley;  owner,   C.   J.   Cur- 
ran,   Prem.;   contractor,    A.    G.    Ol- 
son,  2231  7th  S-t. 
ALTERATIONS.   $150;   1040  Sierra  St., 
Berkeley;    owner      A.    E.      Maffly, 
Premises. 
ALTERATIONS,    $65;    3030    Telegraph 
Ave.,    Berkeley;    owner,   ;   con- 
tractor,    Geo.       R.     Brooks,       2700 
Washington    St.,   Alameda. 
ALTERATIONS,     $100;     1322    Ordway, 
Berkeley;    owner,    W.    H.    Nelson 
2019  Stuart  St. 
SIGN,  metal,  $75;  1420  14th  Ave.,  Oak- 
land;   owner,    Simas  Bros.,    Prem.; 
contractor.    Seaside    Oil    Co.,    2121 
3rd  St.,   San  Francisco. 
WRE(:.K    buildings.    $50    each;    590-594 
Ninth  St..  Oakland;  owner,  Symon 
Bros.,  22nd  Ave.  and  E-14th  St. 
SIGNS    (2)    electric,    $450;    1920i  Broad- 
way,   Oakland;    owner    Orthopedic 
Shoe  Stores,   Inc.,   Prem.;  contrac- 
tor, Elec.  Prod.  Corp.,  950  30th  St. 
SIGN,    electric,    $150;    37    Grand    Ave., 
Oakland;   owner,    Cat  &   Fiddle,   37 
Grand    Ave.;    contractor.     Electric 
Prod.   Corp.,   950  30th   St. 
i^'IGN,    metal.    $5;    NW    Foothill    Blvd. 
and    Cole      St.,      Oakland;    owner. 
Standard   Oil    of   Calif.,    Box   1166. 
Oakland. 
SIGN,  metal,  $5;  1721  Webster  Street. 
Oakland;    owner.    Standard    Oil   of 
Calif.,    Box   1166,    Oakland. 
SIGN,    electric.   $30;    3805   Hopkins  St., 
Oakland;     owner,     Zim'^,     Prem.; 
contractor.    Getz    Elec.    Sign    Co' 
1009  Fruitvale  Ave. 
SIGN,   metal,   $35;   2367  San  Pablo  Ave 
Oakland;  owner.   Coffee  Mug  Cafe 
Premises;    contractor,    Getz    Elec 
Sign  Co.,   1009  Fruitvale  Ave 
.■SIGN,    metal,   $32;   1001  Fruitvale  Ave. 
Oakland;   owner,   Murdock's   Cigar 
Store.     Prem.;       contractor,       Getz 
Elec.  Sign  Co.,  1009  Fruitvale  Ave. 
SIGN,    metal.    $75;    NE   51st  Ave.    and 
Foothill    Bylvd.,    Oakland:    owner. 
E.  Seagal,  Prem.;  contractor.  Sea- 
side Oil  Co..    2121  3rd  St.,   S.  F. 
SIGN,    metal.    $75;   SE   63ard  Ave    and 
Foothill     Blvd.,     Oakland:     owner. 
Van    der    Woert    Bros..    Premises; 
contractor.    Seaside    Oil    Co       2121 
3rd  St..    San   Francisco. 
ALTERATIONS,  $450;  743  Carlton  St„ 
Berkeley;    owner,     Byron    Jackson 
Co.,   Prem.;  contractor,   Fox  Bros 
1478  University  Ave 
ALTERATIONS,  $250;  1336  Parker  St. 
Berkeley;  owner,  M.  A.   St.  Martin 
Premises;  contractor,   O.  E.  Ring- 
eltaube.   1498  Marin  Ave. 
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n 


ACHIMEPvT  &  MATERIAId 


Bid    call«   for   construction    niachi 
Ftdemi,   State,   Municipal  and  other 


ery    and    materlala    and    mitcallaneou*     equipment    and    •uppllai   purehaacd    by 
ubilc   agencies. 


CALIFORNIA  STATE 

I'-lllOSNii.  I'.il  I  Ml  11  .lanuiiry  23,  S 
IV  .VI.,  IiIiIm  will  I,.-  r.-.ilv.'(l  liy  R  F. 
(!r«eii.  Supprlnti'iidint  iif  Kijiilpmont, 
.Shop  fi.  DlvUlc.n  iif  IIlKhwaya,  64.1 
WoHt  Olive  Ave..  Krcsno.  for  Iho  Rale 
of  thi!  followlMK  <-<nilpnienl: 
i-ilC   .1212   Truck   C'hasi.ilB,    3-tnn    F.W. 

P..   pn-uniatic  tires,   1929. 
ClUT    7!l    CoinpreHHcir;    Sullivan,    Typo 

W.K.    :nt.    porlalilc. 
rilC   4    paint    atrlplns   machlnr.s,    Slm- 

inon.s   innkp. 
The    above    ecpilpnient     may    be    in- 
spertc'd     at     Shop     li,     (H5     West    Olive 
Ave..    Fresno,    from  N:3n   A.   M.    lo  A-2n 
I'.   .M.  on  :iny  workinK  day. 


S'ArRAMKNTO,  Cal.— Until  .lanu- 
ary  23.  3  I'.  M..  Mils  will  be  reeelved 
by  n.  H.  Stalnnker,  Kquipment  Kn- 
Klncer.  Division  of  HiRhway.i.  ISO.'! 
3llh  St..  i^acramenao.  for  the  sale  oi 
the  following  eciuipment : 
rnc    432S— Antomobile:    Rockne    "75 

•t-door  .-iedan.  1032. 
CIK^    331S  —  Autonioliile;     Stndel)ake^ 

nictator.    4-donr   sedan.    1929. 
'lie    i\47i — Truck.    Ford    expres.<5.    en- 

(.lo.spd  cab,  Modil  B.   1932. 
iHC     332-1  — Automobile;     Ford     Tudor 

sedan.   Madel   A.   1929. 
'Iir     3711— Automobile;     Ford     Tudor 

sedan.   Model  A.   1931. 
I'HC     37l.'i— .\utomoI.ile;     Ford     Tudor 

sedan.   Model   A.   1931. 
clir     3Sr,4— Automobile:     Ford     Tudor 

sedan.    Model    A.    1931. 
•   Hr     3.SG4— Automobile;     Ford     Tudor 

sedan.  Model  A.  1931. 
I   lie    3043- Truck;    F.W.D.    SVj— 4-ton 

chassis.    1929. 
CHC    .51— .«no\v    Plow;    Ripchtway    Ro- 
tary with   "V"   complete, 
rnc    120— Trailer;    3-ton    capacity;    4- 

wheel.  9.R.  tires,  no  body, 
cllf  2(! — .''aw;  7-ft.  power  drag.  4  hp. 

engine. 
One    power     lawn      mower.      Jacobson 

Junior  make. 
One     lO-hp.     boiler,     upright.     lagged, 
submeged    flue    type    (91    1 '4 -inch 
flues). 
14   Pipe  dies  for   H-in.  to  1'4-in.  stock 

miscellaneous  makes. 
Ml  Pipe  Cutters — miscellaneous  makes. 
1     IClectric    Cash     Register     (National) 

Ser.    Xo.    29ir.3.>!n-X20.'")3    (9). 
(    IS-in.    furnace  doors,    complete. 
1."i   Type    "R"    Prest   Olite    tanks. 
2.'>  Heat  frames  complete  with  springs. 
3 'A -in.  X  16-in.  x  34-in..  also  6-in. 
xl7-ln.   X   32-in. 
9  Battery  boxes,  S-in.  x  IS-in.    (steel). 
The    above    eciuipment    may    be    in- 
spected   at    the    Division    of   Highways 
Yards    at    1S05    34th    St..    Sacramento, 
on     any     working     day     between     the 
hours  of  .<  A.   M    and   4:30   P.  M. 

MET.  WATERDISTRICT 


I.OS  ANCKLKS.  Cal.  — lentil  January 
31.  10  A.  M..  bids  will  be  received  by 
llip  Metropolitan  Water  District.  306 
W-Third  .=:t..  Los  Angeles,  for  trans- 
porting cement  directly  to  the  site  of 
the  work  or  to  railway  stations  con- 
venient thereto  and  thence  to  the  site 
of  the  work  in  accordance  with  Specl- 
flcations  No.  S3,  for  use  in  the  con- 
struction of  the  several  structures  of 
the  Colorado  River  Aqueduct  and  ap- 
purtenant works.  Bids  will  be  re- 
cecived  for  transporting  the  cement 
required  prior  to  January  1.  1936. 
.Tmnimting    to    approximately    1.650,000 


bbl*.,  and  nleo  for  trnnaportlnff  the 
entire  amount  requlri  d  prior  to  Jan. 
t,  1939.  nmountInK  to  approximately 
5,000,000  l)blH.  The  uprellloatbmn  con- 
tain elichleen  nchedulea  for  lilddlnR 
purposea.  Coplea  of  the  .Speclflcatlona 
may  he  obtained  from  the  offlcc  of 
the  (lenoral  Manager  and  Chbif  Kn- 
glneer.  F.  K.  Weymouth,  Room  1007. 
306  West  Third  St.,  upon  payment  of 
$5.   which  will  not  be  returned. 

C<rtl(lid  or  cashier's  check  in  an 
amount  not  less  than  one  cent  per 
bill,  for  the  total  nuinbor  of  barrels 
of  cement  which  the  bidder  offers  to 
transport,  under  the  several  items  l)ld 
upon,  must  nccor.ipany  each  proposal. 
In  no  case,  however,  must  the  check 
be  for  less  il.an  SlOnO. 

STOCKTON  CITY 

STOCKTON.  San  Joaquin  Co.,  Cal. 
—Until  January  22.  4  P.  M..  bids  will 
be  received  by  the  Stockton  Port  Com- 
mission. City  Hall,  Stockton,  for  fur- 
nishing all  equipment,  labor  and  ma- 
terials to  make  and  deliver  asphalt 
1  oncrete  in  accordance  with  spaclflea- 
lions   obtainable    from    above   office. 


EAST  BAY  UTILITY  DIST. 

OAKLAND.  Cal.— Until  January  23. 
S  P.  M..  bids  will  be  received  by  John 
H.  Kimball,  .Secretary.  Kast  Bay  Mn- 
nicipal  Utility  District.  512  IGth  SL. 
I'.ikland.  for  the  installation  of  ap- 
prr.ximately  4S4  lin.  ft.  of  20-in.  flang- 
ed pipe  with  ball  and  socket  joints. 

.Ml  pii>e  and  fittings  to  bp  furnished 
by   the   District. 

Work  involves: 

(1)  484     l.f.     20-in.     flanged     pipe    wi'b 

ball   and   socket  joints; 

(2)  23    cu.    yds.    concrete    deposited    m 

anchors   under  .Wfjtar; 

(3)  17   cu.    yds.    cone,    deposited   ahove 

water. 

OAKLAND  CrrY 


(I.A.KL.4ND,  Alameda  Co..  Cal.— 
Until  January  24.  9  P.  M..  bids  will  be 
received  by  City  Council,  for  furnish- 
ing 10.000  to  15.000  miscellaneous  size 
incandescent  lamps  for  the  City  of 
Oakland. 

OAKLAND.  Alameda  Co..  Cal.— Un- 
til January  24.  9  P.  M..  bids  will  be 
received  by  the  City  Council.  Oakland, 
for  furnishing  100.000  gallons  of  gaso- 
line and  15,000  gallons  of  Ethyl,  for 
the  City  of  Oakland. 

NAVY     DEPARTMENT 

WASHINCTON,  D.  C.^Bids  will  be 
received  by  the  Bmeau  of  Supplies  & 
Accounts.  Navy  Department,  Wash- 
ington. D.  C.  (or  furnishing  miscel- 
laneous supplies  and  equipment,  as 
follows: 
TUBES,  7000  steel  boiler  tubes.   Mare 

Island;  12iin  do.   Puget  Sound.  Sch. 

4064;  January  22. 
l.F.AD.  pig  and  sheet;  East  and  West 

Yards.      Sch.    4083;   January   22. 
METAL.  16.200  sq.  ft.  galvanized  steel 

expanded    metal;    San    Diego    and 

Mare    Island.      Sch.    4061:    January 

22. 
TUBErS.     admiralty     metal     condenser 

tubes  and  evaporator  tubes;  Mare 

Island    .".nd    Puget     Sound.        Sch. 

4065;  January  22. 
RODS,  welding;  East  and  West  Yards 

Sch.    4075;    January   22. 


HTiCEL  ahvet;   Kuet   and   Weit  Yard*. 

Heh.  *'it>7,  January  2S. 
SIIAPKK.    Rpeclul    ateel    ahapea;    East 

and  Weat   Yardf.     8ch.  4079;  Jan. 

25. 
FOUNTAINS,   6  electric  watcr-coollns 

ilrlnklOK  fountains  k  sparea;  Mar<- 

Island.     Heh.   40«7;  January  29. 
IIATTEHIKS,   40(1  radlostorage  hatter- 

Iph;   Mare  Island.      Sch.   409«;  Jan. 

29. 
CABLE,  3(.>00  ft.  aubmarlne  loop  cable 

.Mare    Island.      Sch.    4098;    January 

29. 
Speciflcatlona    obtainable    from    the 
above  ofllet. 


LOS  ANGELES  CITY 


LOS  ANtJELK'S.  Cal.— I'ntil  Janu- 
ary 28,  2  P.  M..  bids  will  be  recplvpd 
Ipy  1>.  P.  Nicklin.  Purchasing  Agent. 
Los  Angelis.  Water  &  P'ower  Bureau. 
Room  740.  207  .S.  Broadway.  Loa  An- 
geles, for  furnishing  and  delivering 
one  only  structural  stpel  switch  rack 
complete  for  department's  swltchlnu 
station  at  Victorville.  Prices  to  in- 
clude fabrication  and  delivery,  as  fol- 
lows:     (Specifications   No.    15S2): 

(a)  f.o.b.     cars     or    trucks     bidder's 
shipping  point: 

(b)  f.o.b.    cars    or    trucks,    Victorville. 


LOS  ANGELES.  Cal.— Until  Jan- 
uary 25.  2  P.  M..  bids  will  be  received 
liy  D.  P.  Nicklin,  Purchasing  Agent. 
Los  Angeles  Water  &  Power  Bureau. 
Room  740.  207  S.  Broadway.  Los  An- 
geles, for  furnishing  cast  Iron  water 
pipe  under  Spec.   No.  1603.  as  follows: 

(1)  For  approximately  20.000  ft.  lay- 
ing length.  6-in.  I.D.,  bell  and 
spigot,  cast  iron  water  pipe  In  16- 
ft..  16-ft.  6-in..  or  IS-ft.  laying 
lengths,  f.o.b.  department's  Hew- 
itt St.  yard  for  a  price  per  lin.  ft. 
laying  length. 

(2)  For  approximately  30.000  ft.,  lay- 
ing length.  6-in.  l.D.  bell  and 
spigot,  cast  iron  water  pipe  in 
laying  lengths  of  16-ft..  16-ft.  6-in. 
IS-ft..  or  20-ft..  f.o.b.  department's 
Aetna  and  Vesper  St.  yard.  Van 
Xuys,  for  a  price  per  lin.  ft.  lay- 
ing length. 


SACRAMENTO  COUNTY 


SACRA.MKXTO.  Cal— Until  Janu- 
ary 30.  10  A.  M..  bids  will  be  received 
by  Wm.  H.  Young.  County  Clerk.  Sac- 
r.amento.  for  linoleum  floor  covering 
f(.r  the  Hame  for  the  Aged  Women  In 
Sacramento. 

Plans  and  specifications  may  be  ob- 
tained from  Architect  Harry  Devine. 
California  State  Life  Bldg..  Sacra- 
mento. • 

OAKLAND  CITY 

OAKLAND.  Cal.— Until  January  21 
between  3:30  and  4:30  P.  M..  bids  will 
be  received  by  the  City  of  O.^l^'frd 
Port  Commissioners.  Room  73.  Grove 
Street  Pier.  Oakland.  A.  H.  Abpl.  Sec- 
retary, for  delivering  and  spreading 
crushed  rock  road  materials  at  outer 
Harbor  Terminal.   Oakland. 

Specifications  obtainable  from  alwve 
rflSce  upon  deposit  of  J5.00.  Certifled 
check  in  the  amount  of  10*  must  ac- 
company each  bid. 
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NEWSINDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied  as  follows: 


I. — AsartMtntt 
1.— Bsadi 

I. — Ckurthfi 

4.— Fsatarlel  •nd 
Wsralituui 

S.— Fists 

I. — Gsmiai  and  S«r 
vies   Statleni 

7.— Fadaral   Build- 
la  |>. 

S.— Cluk  Bulldkii 

•.— Haisltali 
IS.— HstaU 


-lea  and  Cald 
Starasa  Plant! 
— Powar  plants 
-Publle     Bulldlnfi. 


Ho 


Fin 

Jalla 
-RHIdeneei 
-Scheola 

-Bank!.  Starai  and 
— Thaatraa 

-Wharvai   t    Oaeka 
-Mite.    Cantt. 
-MliG.   Supplica   A 


1_  APARTMENTS 

Contract   Awarded. 

APARTMENTS  Cost,   $ 

OAKLAND,  Alameda  Co..  Cal.  Lake 
Merritt  District   (Park   Blvd.) 

Two  -  storj'  frame  and  stucco  aparl- 
mi'tils  (four  4-room  aptn.);  term 
cotta  tile  roof,  gas  furnace,  hard- 
wood floors,   tile  baths,   etc. 

Owner— Withheld. 

Architect — Newsom  &  Newsom,  Russ 
Building,    San    Francisco. 

Contractor— C.  L.  Ingler,  150  Alta  Rd.. 
Oakland. 

Contract    Awarded. 

APARTMENTS  Cost.    $7780 

S-AN  JOSE.  Santa  Clara  Co..  Cal.  No. 
499   fe.    Reed  Street. 

One-story  frame  and  stucco  apart- 
ment building  (3  apts.) 

Owner  —  Walter  Ruddick,  601  S-8th 
St.,   San  Jose. 

Architect — Not    Given. 

Contractor — B.  H.  Painter.  24  N-Sec- 
ond  St.,  9an  Jose. 


Bids  Opened. 

APARTMENTS  Cost,    $25,000 

SAN  FRANCISCO.   NW  Westgate  and 

Ocean   Avenues. 
Two-story  and  basement  fran^e  apart- 
ment  building   (6  apts.,    20   rooms) 
cement   plaster  exterior,    tile   roof, 
tile    bath,     gas    heating    system, 
hardwood  floors,  etc. 
Owner, — Mr.    M.    Nelson,    %    architect. 
Architect — H.   C.   Baumann,   251   Kear- 
ny  Street. 
Low     Bidder— Ed.     Zinkand,     G67     36th 
Avenue. 
Complete  bids  follow: 

Ed.    Zinkand    $21.52:1 

B.  A.  Howkins  22,17" 

Hannah   &  Wooldridge  22.995 

Herman    Rahlman    23,000 

San  Francisco  Const.   Co 23,297 


BONDS 


BONDS    FOR   SALE 

SANGER.  Fresno  Co..  Cal.— Sanger 
I'nion  High  School  District  will  sell 
bonds  in  the  amount  of  $40,000  on 
February  1.  Procedes  to  finance  con- 
struction of  a  one-story  reinforced 
concrete  gymnasium  in  Sanger  for  the 
Sanger  I'nion  High  School  District. 
Plans  are  being  prepared  by  Archi- 
tect W.  D,  Coates,  626  Rowell  Bldg., 
Fresno. 


CHURCHES 


Plans  Completed, 

ALTER  CHURCH  Cost,  $30,000 

SAN  FRANCISCO.     No.  1645-49  Hayes 
Street. 


Alterations  and  additions  to  church 
(work  involves  wood,  frame  and 
stucco  additions,  remodel  exterior 
and  interior,  installation  of  acous- 
tic plaster,  forced  air  ventilating 
and  heating  system,  new  plumbing 
tile  work,  etc. 

owner  —  Latter  Day  Saints  Church 
(C.  W.  Nalder,  Bishop). 

Arcihtect — Pope  &  Burton,  2102  Buck- 
ingham Road,  Los  Angeles. 
Whether  bids  will  be  asked  or  work 

done  by  day's   labor  has  not   been  df- 

termined  at  this  time. 

4 — FACTORIES  &  WARE- 
HOUSES 

Sub-Contracts   Awarded. 

ADDITION  Cost,   $6000 

OAKLAND.    Alameda    Co.,    Calif.      966 

81st  Street. 
One-story   steel   and    brick   addition    to 

factory   (60x70   feet)    steel   trusses, 

steel   sash,  concrete   floors,    etc. 
Owner— Blue  Bid  Potato  Chip  Co.,  j66 

81st  St.,   Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— T.    O.    Reese,    2  5  5  7    63rd 

Avenue.  Oakland. 
Lumber — S.  H.  Chase  Lumber  Co.,  San 

Jose. 
Mill    Work— Minion   Co.,    Mt.    View. 
Plumbing- Wm.   Ehlert,   San   Jose. 
Sheet    Metal— Wm.    Ehlert,    San    Jose. 
Roofing — Farmers'    Union,    San   Jose. 
Electric  Wiring — Norman  Russell,  San 

Jose. 
Concrete — Pyle   Bros..   San  Jose. 
Iron    Work — R.    Hellwig    Iron    Work.s. 

San  Jose. 
Plastering— J.  C.  Chiere.   Mt.   Vieiv. 


Being   Done   By   Day's  Work. 

REPAIR   CANNERY  Cost,    $10,000 

LODI,    San    Joaquin   Co..   Calif. 

Repair  and  rebuild  present  cannery 
(concrete  and  steel  structure)  new 
portion  will  house  vegetable  can- 
nery, syrup  room  and  warehouse 
space. 

Owner — Foster    Wood    Cannery,    Lodi. 

Plan.s  by  Engineering  Dept.  of  Owner. 


SUB-CONTRACTS    AWARDED. 

LOS  ANGELES,  Cal.— Grant  &  Bru- 
ner,  607  Ferguson  Bldg.,  report  addi- 
tional subcontracts  for  two-story  and 
part  three-story  addition  to  baking 
plant  now  under  construction  at  8800 
Venice  Blvd.,  for  Helms  Bakeries, 
awarded  as  follows;  Granite  work  to 
McGilvray-Raymond  Corp.;  composi- 
tion roofing  to  Economy  Roof  Co.; 
plastering,  stucco  and  gunite  to  Ed 
Westberg;  sheet  metal  to  Emil  Brown 
&  Co.  Grant  &  Bruner  prepared  en- 
gineering and  architectural  plans  for 
the  addition  and  are  erecting  it  for 
the  owner.     Cost,    $50,000. 


Contract   Awarded. 

BREWERY  Cost,    $25,000 

i^AN    FRANCISCO.     2601    Newhall    St. 

One-story  Class  A  brewery. 

Owner— General  Brewing  Corp.,  2601 
Newhall  Street. 

Architect— Fred.  H.  Meyer,  525  Mar- 
ket   Street. 

Engineer— C.  H.  Snyder.  251  Kearnv 
Street. 

Contractor— Cahill  Bros..  206  Sansomo 
Street. 


Bid  Opening  Date  Postponed  Until 
January  25. 

CANNERY  Cost,   $50,000 

STOCKTON,  San  Joaquin  Co.,  Call'. 
Morningslde  Industrial  Area  (20 
acre  site). 

Two-story  cannery  (reinforced  con- 
crete   construction    to    first    floors. 


steel  and  corrugated  iron  on  se.:- 
ond  floors;  wood  roof,  etc.) 
Owner — Pacific   Can    Co.,    290    Division 
St.,      S-an    Francisco      (E.    P.    Eup- 
hrat   in   charge). 
Engineer  —  Ellison  &  Russell.   Pacific 
Bldg..   San   Francisco. 
Date   was   previously    set  for   today, 
January -11. 

Following    will    submit    bids    to    the 
owner  January  25; 

Cahill   Bros..    206   Sansome   St. 
Barrett   &-   Hilp,    918  Harrison  St. 
O.   H.  Chain.  41  S-Sutter  St.,  Stock- 
ton. 

J.   A.  Allen,   22  S-Sutter  St..   Stock- 
ton. 


Sub-Contracts    Awarded. 

BREWERY  Cost.   $25,000 

SAN   FRANCISCO.     2601   Newhall   St. 

One-story   Class   A   brewery. 

Owner — General  Brewing  Corp.,  2601 
Newhall   Street. 

Architect — Fred.  H.  Meyer.  525  Mar- 
ket Street. 

Engineer— C.  H.  Snyder.  251  Kearny 
Street. 

Contractor — Cahill  Bros.,  206  Sansome 
Street. 

Structural  Steel— Western  Iron  W'ks. 
141   Beale  Street. 

Reinforcing  Steel— Soule  Steel  Co,  1750 
Army  Street. 

Grading— L.   Devincenzi.   148   Blake  St. 

Concrete  —  Golden  Gate  Atlas  Mate- 
rials   Co..    16th   and    Harrison    Sts. 


Contract   Awarded. 

WAREHOUSE  Cost.    $7500 

SAN  FRANCISCO.  Leavenworth  and 
Jefferson  Streets. 

One  -  story  steel  and  reinforced  con- 
crete warehouse. 

Owner— Standard  Oil  Co.,  225  Bush  St. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor — Dinwiddle  Const.  Co.. 
Crocker   Building. 


Contract  Awarded. 

DAIRY  Cost,    $30,000 

BURLINGAME,  San  Mateo  Co.,  Cal. 
No.  19S  California  Drive. 

One-story  reinforced  concrete  dairy 
(75  feet  long);  (building  will  house 
receiving  room,  pasteurizing  room 
milk  and  ice  cream  storage  rooms) 

Owner— Borden    Delivery   Co. 

Architect— William  Toepke,  216  Post 
St.,  San  Francisco. 

Contractor— Bessett  Building  Co.,  826 
Walnut    St..    Burlingame. 

Planned. 

CANNERY  Cost.    $ 

MOSS   LANDING.    Monterey   Co..   Cal. 
Construct  .sardine  cannery. 
Owner — Hovden   Food    Products   Corp. 
(K.      Hovden,      President),      Moss 
Landing, 
Architect — Not  Given. 

Proposed   work   i.-   in   a   very   prelim- 
inary  stage. 


Plans   Being   Prepared. 

PLANT    &    WAREHOUSE 

Cost   including  equip..   $2o.0O0 

STOCKTON,    San    Joaquin    Co.,    Calif. 
Stockton  Harbor  (40x50-ft.( 

Three    -    story    galvanized    iron    bean- 
cleaning  plant   and   warehouse. 

Owner— Haslett     Warehouse     Co..     2So 
Battery   St.,    San   FVancisco. 

Plans  by  Engineering  Dept.  of  Owner. 
Construction   will  not  be  started  tor 

sixty  days. 


CONTRACT  AWARDED 

LOS  ANGELES,  Cal.— H.  A.  Mc- 
Murphy,  builder,  6347  Eleanor  Ave., 
applied  for  building  permit  to  alter 
one-story.  Class  C  brick  factory  build- 
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iiiK    It     i;h2:i    Haiilii     Monli'ii     Rlvd      for 

InllTIUltlDlllll         Clllrinil,  llli'.,      riWIIIT. 

li^lIT  KI<'Hn..r  Am'  :  iiIiiiik  prrimKil  liy 
WiiltiT  I..  Diixiiii,  HtriK'tiii'iil  I'tiKlni'ir. 
Mil   Kli'iiiifii    Ave.     CiiHl  130.000. 
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Plant    Being    Preparad— Contract 
Awiirded. 

.M>i>ni().\  ci.Nt.  j2«.iioii 

liAKI,A.Nl>.  Aliini.ila  ( •..  ,  ("ill.  .',71(1 
Avcnijf   and    HiinkcIi    .SIr'.I, 

Addition    (i.    (ilaiil. 

(.)\vn<T-('cintln<'nliil  Can  Comimny.  1.15 
MoMtKonii'ry    St..    Sail    KraiirlKin. 

FInnH  by  ("oiitriu-liirH. 

('ontrn€-li>i- — AuKtIn  Cii..  \»2t  Uronil- 
wi.y,    Oakland. 

Construction    To    Start    Shortly. 
AllHITION  Coat.    J.iri.OOO 

.SKATTLK.    \Va.'<hinKt»n.      No.    5225    K. 

MarKlnal  Way. 
Addltlun      to    hri'wory    (Install      equll"- 

nicnt   for  holllInK  plant,  additional 

storaici'  upace,    new  tnnk.s,   dr.) 
Ownpr — Hcmrldi    Brewing  Co. 
I'lan.s  l>y  Knttlncerlng  Depl.  of  Owner. 
Sijpt.  of  Con.str.— J.   V.   Lynch.   5225  R. 

Marginal  Way,   Seattle. 


Construction   To  Start   Immediately. 

HHKWEliV  Co.st,    % 

HAKKRSKIKI,!).  Kern  Co.,  Cal.  Un- 
ion  Ave.    and   Oregon   St. 

Three-stor.v  concrete,  steel  and  stucco 
brewery  (245-ft.  frontage)  capa- 
city of  100  barrels  per  day. 

Owner — Bakersfleld     Brewery. 

flans  by  Kngineerlng  Depl.  of  Owner. 
All  contracts  let  locally.  • 


Sub-Contracts   Awarded. 

WAREHOUSE  Cost,    $26,000 

AI.AMEDA,  Alameda  Co.,  Cal.  Water- 
front. 

( 'IIP  -  .story  steel  and  corrugated  iron 
warehouse  (100x200  ft.)  pile  foun- 
dations. 

Owner — Alaska  Packers  Corp.  Ill  Cal- 
ifornia  St..   San   Francisco. 

rian.s  by  Engineering  Dept.  of  Owner 
(Mr.   White   in   charge). 

Contractor — O.  Monson.  475  Sixth  St.. 
San   Francisco. 

Reinforcino  Steel— Soule  Steel  Co.  1750 
.\rniy  St.,   San   Francisco. 

Readymix  Concrete— Rhodes  &  Ken- 
nedy.   101    4th    St..    Oakland. 

Steel  Sash— Michel  and  Pfeffer  Iron 
Works.  Harrison  and  inth  Streets. 
San  Francisco. 

Miscellaneous  Iron — Herrick  Iron  W'ks 
ISth    and    Campbell    Sts.,    Oakland. 


CONSTRUCTION  TO  START 
SHORTLY 

PI.ACENTIA.  Orange  Co..  Cal.— E. 
.1.  Herbert.  309  Malvern  St.,  Fullerton, 
will  superintend  reconstruction  of  a 
citrus  fruit  packing  house  at  Placen- 
tia  for  Placentia  Orange  Growers' 
.Assn.:  J.  A.  Prizer,  manager.  Floor 
of  present  buitding.  covering  an  area 
of  1,30x155  feet,  will  be  ineorportted  in 
new  structure.  Three  new  reinforced 
concrete  and  hollow  tile  walls  will  be 
built  and  a  steel,  sawtooth  type  roof 
constructed.  Cost,  $40,000.  C.  E. 
Noerenberg.  210  I.,.  A.  Railway  Bldg.. 
I,os  Angeles,   Architect. 


PREPARING    PLANS 

NATIONAL  CITY.  San  Diego  Co., 
Cal.— Architect  Frank  L.  Hope  Jr.. 
Commonwealth  Bldg.,  San  Diego,  is 
preparing  plans  for  remodeling  and 
additions  to  a  packing  plant  at  Na- 
tional City  for  the  National  City 
Packing  Company.  Concrete  and  wood 
frame  construction,  frame,  tile  and 
concrete  partitions,  brick  and  cement 
floors.  Insulation,  metal  skylights,  re- 
frigerators, reinforcing  steel,  steel 
windows,  waterproofing  materials,  etc. 
(.'i.st.    $30,000. 


FLATS 


Concralt   Contract   Awarded. 

Al.TKIl    ItKSIKK.MCK  <-.i»l,    | 

,'-A.\   KHA.VCISCd.     41.1  Third  Avenue. 

AllenitlonH  to  franii-  reHldenci-  ftir  two 
MalH  (add  one  rooni  and  bulb  In 
each  tlal)  tile  In  kitclien  nlnkf. 
terraxzo  Hteps,  new  Karnge  and 
buHenii-nl.  hIuc.-o  and  brick  fr<.nl 
remove  at  lie  and  put  on  new  a- 
pholt  roof  with  llle  trim,  painllnic 
and    geni'ral    renovallng. 

Owner- Frank    Tleso. 

Architecl-I,,  o.  Berg,  7  2(1  C.rbeii 
Avenue. 

Concrote— <i.    Fazio,  dim   Mimlon  SI. 
Bids  on   other  portions  of   (he   work 

will    be   asked    shortly. 

Contract   Awarded. 

FLATS  Cost,   $10.0:)il 

SA.V  FRANCISCO.  S  Beach  100  W 
Buchanan  Street. 

Two  -  story  and  basement  frame  and 
stucco  flats  (7  rooms  and  2  baths 
each)  composition  and  tile  roof, 
recess  steam  radiation,  canvass 
walls  and  ceilings,  wood  sash, 
parquet  doors,  mechanical  refrlg 
eratlon,  colored  tile  baths  and 
plumbing  fixtures,   etc. 

Owner— Eugenia  Costello,  %  contrac- 
tor. 

Architect— S.  A.  Colton.  544  Market  St. 

(Contractor — H.  H.  Isaa<-,  517  Belve- 
dere  Street. 


e— GARAGES    &    SERVICE 
STATIONS 


Plans   Completed. 

SEKVICE  STATION  Cost,   $ 

SAN    JOSK,    Santa      Clara      Co.,    Cal. 

Sanl<i  Clara  and   San   Pedro  Sts. 
Super-service  station   (steel  and  brick 

construction). 
Owner  —  B.iumgartner   Bros..    148   W 

Santa  Clara    St.,    San  Jose. 
Architect— Ralph     WyckofT,     San    Jos' 

National  Bank  Bldg.,  San  Jose. 
Whether  bids  will  be  asked  or  work 
di)ne  )>y  day's  labor  is  not  determine,!. 


January   11,   1935 
Plans    Completed. 

SERVICE    STATION  Cost,    $700,i 

SAN  FRANCISCO.     SE  Bayshore  and 

Jerrold  St. 
One-story    Class     A     service    station. 
Owner  —  Standard   Oil    Co.,    225    Bus:i 

St.,  San  F»Uncisco. 
Plans  l)y  Engineering  Dept.  of  Owner. 


To  Ask  Bids   In  One  Week. 
SERVICE    STATION  Cost.    $7,000 

SAN  FRANCISCO.     SE   Bayshore   and 

Jerrold  Street. 
One-story  Class  A  service  station. 
Owner — Standard  Oil  Co..  225  Bueh  St. 
Plans  by  Engineering  Dept.  of  (~'wner. 


Planned. 

SERVICE  STATION  Cost,   $ 

BAYWOOD,   San  Mateo  Co..  Cal.   NW 
Third    Ave.    and    El   Camino   Real. 
Service   station. 
Owner — Harry    W.     Regan.     1100    Bur- 

lingame    Ave..    Burllngame. 
Architect — Not  Given. 

An  application  has  been  filed  with 
the  City  Council  for  the  property  to 
be  rezoned,  and  the  hearing  has  been 
set  for  February  13. 


Plans   Being   Figured. 

GARAGE.    ETC.  Cost,   $42,000 

SAN  FRANCISi:x->.  Green  and  Front 
Streets. 

One-story  brick  garage  (91x72  feet> 
two-story  brick  cold  storage  and 
ottice  building  (20x91  feet),  jnd 
two-story  reinforced  concrete  <  old 
storage  and  dry  storage  buildm:;. 
(4Uxx91    feet);    sleel    trusses,    jrnod 


yilalii,    elect rlml    Wf.rk.    plumblns. 

cork     InnuUlInn,     eir  ,     aieol    Msh 

etc. 
owner  —  Kraft     I'henix    C'lieme    «,'orp., 

9B2  If.iiiery  Kl..   Han   Kritn>  |ac«. 

I'l«n«  by  Knglneerlni  Ijepi.  of  Owner. 

llldN  are  beln«  received  by  Mr.  K    I, 

Anderson.    Micr.    of    Cunstrucllon,    for 

the  owner,  al  »«2  Kallery  HI. 

Plant   Complatad. 

liAltAGE  Cost.    t*«00 

fiAKI.A.NIi,  Alameda  Co.,  Cal.  N-j. 
I03«    Korty-sevenib    Avenue. 

One-Klory    concrete    garage    building. 

owner- Paclflc  Coast  Aggrecatea.  %i 
Second  St.,  San  Francisco. 

Architect- K.  H.  Meyer  and  W.  r, 
Mellberg.  1  Orchard  I^ne.  Ber- 
keley. 


Contract  Awardad. 

SEKVIi'E   STATION  Coat,    $(.00« 

.ST.  HELENA,  Napa  Co.,  Calif.  Adam, 

and  Main  Streets. 

Super-service    station    (21x30-rt.)    steel 

construction. 
Owner— Standard     Oil     Co..     225     Busli 

St.,    San   Francisco. 
F'lans  by  Engineering  Dept.  of  Owner 
Contractor — Knipschlld  Uehydraler  Co 

Premises. 


Contract    Awarded. 

GARAGE  C,„l,  f 

SANTA    CRUZ,    Sonta    Crur.   Co..    Ca; 

Water    .Street   and    Stanf.  rd    Ave. 
One-story    garage    (32x52    fl.i     to    ac 

commodate    4    busses)    I'rirne    pnd 

stucco   construction. 
Owner— L.   Martin,  Santa  ••ruz 
Architect — Not   Given. 
Contractor — Kenyr^n    Bros.,    in    Occaii 

St..   Santa   Cruz. 


Contract  Awarded. 

OIL   PLANT  Cost.   $3J.O 

MoDhSn-O,  Stanislaus  Co..  Cal.  Six- 
teenth and   I  Streets. 

Oil  and  gasoline  plant  (3  tanks  wl  a 
capacity    of    52,000    gallons). 

Owner— Rio   Grande    OH   Company. 

Plans  by  Engineering  Dept.  of  Owner. 
417  9-Hill  St.,   Los  Angeles. 

Contractor — Harmon  Pacific  Co..  412 
B-Third    St.,    Los    Angeles. 

Contract   Awarded, 
OIL  PLANT 
SACRAMENTO,    Sacra 

Klverside  Blvd. 
Oil  and  gasoline  plant   (3  tanks,  etc.) 
Owner — Rio  Grande  Oil   Company. 
Plans  by  Engineering  Dept.  of  Owner, 

417  S-Hill   St.,    Los  Angeles. 
Contractor — Harman    Pacific    Co..    42; 

E-Third   St..    Los   Angeles. 


Cost,   $4000 
nto  Co..  Cal. 


Plans   Being    Figured. 

(iAKAGE  Cost,   $3000 

OAKL.\NI>.  Alameda  Co..  Cal.  No. 
1036    Forty-seventh   Avenue. 

One-story  concrete  garage  building 
(hollow    concrete    walls). 

Owner— Pacific  Coast  Aggregates.  85 
Second    St..    9an    Francisco. 

Architect— Fred  H.  Meyer.  525  Mar- 
ket   St..    San    Francisco. 

7—  FEDERAL  BUILDINGS 

Bids    Wanted— To    Close    February    11. 

1    P.   M. 
POST  OFFICE  Cost    $64,900 

SAN   RAFAEL.   Marin   Co.,   Cal.     D  £ 

Third   Streets, 
one-story    and      basement      reinforced 
concrete  Post  Office  building  (lt(ht 
buff    da.<-|i      plaster    exterior,      slat 
roof,    tile    trim,    cast    stone    steps, 
mezzanine    floor    to    provide    cloak 
rooms,  wash  and  rest  rooms,  etc.) 
Owner — United   States  Government. 
Plans  by  Supervising  Architect.  Treas- 
ury Dept..  Washington.  D.  C. 
Plans  and  specifications  may  be  ob- 
tained   from  above  ufTlce  upon  deposit 
of  $15. 
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PACIFIC    CONSTRUCTOR 


Complete    Bid    Listing. 

Il>ST  OKFjri-;  Cost.  $63,800 

TURLOCK.    Stai.iy|:.„s   Co..    Calif. 

One-story  and  haspiiiont  concrete  post 
office  hnildinB  (cement  finish,  com- 
position roof,  steam  heating  sys- 
tem,  etc.;   SOxfiO-ft.) 

Owner— United  States  Government. 

Plans  by  SupervisinK  Architect  of  the 
Treasury  Dept..  Washington.  D  C 

Low    Bidder— K.    E.    Parker   Co      135 
South   Park.   .San   Francisco. 
Complete   bids   follow 

!)'■   ^;,  ^^''^",  ^°-   S-   F J39.671 

Hauk  J.    RcUly.    S.    F 36.731 

S'.^  .r*'^""^*"-    ^-    F «.100 

Robt.  t.  McKee,  Los  Angeles...  44.200 
nm.  MacDonald  Const.  Co.,  St 

Louis,   Mo 45  291 

JIurch  Brothers  Const.   CoT  St. 

Louis   45  931 

Schuler  &   McDonald.    Oakland.  47;747 

LOW   BIDDER 

OREGON-  CITY.  Oregon  -  Dougan- 
Hamniond  Construction  Co..  Portland 
Oregon,  al  $52:o  submitted  low  bid  to 
<  ustodian.  U.  S.  Post  Office.  Oregon 
<-ity.  for  completion  of  basement  of 
1  he  Post  Office  building  at  Fifth  and 
.Main   .-its.,    Oregon  City. 

CONTRACT    AWARDED 

SAX  FR..v.NCISCO.-Lou:s  c.  Dunn, 
ilonadnock  Bldg..  at  «2.(i75  auardea 
cr.ntract  by  Treasury  Department  for 
painting  the  plaster  in  the  U  s  n„st 
office,    .Seventh    and   Mission    Streets.' 

BIDS   OPENED 

MODESTO,  S-tanislaus  Co.  Cal — 
Neuman  Bros..  McMinnville,  Oregon 
at  J666  submitted  low  bid  to  Treasury 
Department.  Washington.  D.  C  for 
paintins  the  plaster,  etc.,  in  the  U.  S 
Post  Office,  etc..  at  Modesto.  Com- 
plete bids  follow; 
Neuman  Bros..  McMinnville.  Ore  $  666 

Patterson  Bros..   Oakland 94Q 

A.    B.    C.    Painting   Co.,    9.   F.  1244 

H.    Volst,    Modesto 1925 

O.   A.   Muerhead,    Ceres .'.''""  3500 

Bids  held   under  advisement. 

BIDS   OPENED 

I'lI.LMAX.  Wash.-Xeuman  Bros. 
McMinnville.  Oregon,  at  $397  submit- 
ted ow  bid  to  Treasury  Department, 
Washington.  D.  C.  for  painting  the 
p  aster    etc..   in   the  U.   S.   Post  Office 

K  H  P"',""'"-  "^'^'^'"SiO"-  Complete 
bids  follow: 

Xeuman    l;ros..   McMinnville...        {  397 

I  hayer    &    Thayer.    Seattle '■  414 

Arthur  M.  Gelden  Co..  Chicago....  587 

West  Coast  Painters  Co..   Seattle  606 

o.    J.    Jniran,    Danville,    111.  625 

Pullman   Painting  Co..   Pullman"  1153 

Bids  held  under  advisement. 

CONTRACT    AWARDED 
OLYMPIA,    Wash  -Harry    Bayer    & 

io?'-  '"'^-  ."i^''""'^'  Washington,  at 
$22,0  awarded  contract  by  Treasury 
Department  for  new  stairway  etc  at 
'he  f.  9.  Post  Office,  Olympia,  Wash. 

Complete   Bids. 

POST  OFFICE  Cost    S6'!  Rnn 

«OUJH^PASADENA.  Los  Angefes  c^ 

Qne-story  U.  S.   Post  Office  Building 
Owner-United   States  Government. 
I  lans  by.  Supervising  Architect    Trea.«- 

ury.Dept..  Washington.  D    C 
Low   Bidder— Murch   Bros.   Const     Co 
.       41U   Linden   Blvd..    St.   Louis. 
,  Complete   bids  follow: 
Murch    Brothers    Const.    Co      St 

Louis.    Mo '        'j.r  A.,., 

Sarver  &  Zo.ss.   Inc.,  L. "a It'soo 

Robert  E  McKee,,  Los  Angeles:  47;850 
Schuler  &  McDonald,  Inc.    Oak- 

'a-nd  ^,  3„2 

Theo.    A^   Beyer  Corp.,    L.    A 49.'73n 

VVesco  Const.  Co.,  L.  a 50  gflo 

Wm.  MacDonald  Const.  Co.,  St 

Louis,   Mo ■  50  g4y 

Bids   held   under  advisement. 


LOW    BIDDER 

SAX  DIEGO,  Cal.  —  V.  R.  Dennis 
Constr.  Co..  3911  Fifth  Ave..  San  Di- 
ego, submitted  low  bid  to  Eleventh 
Xaval  Distiict.  at  J4490.  for  con- 
structing concrete  floors  in  landplane 
hangars  at  the  Naval  Operating  Base 
(Air  Station),  San  Diego;  Specification 


LOW    BIDDER 

ELKO.  Xevada  —  Ralph  jZockwell. 
Elko.  Nevada,  a:;  ?4420  submitted  low 
bid  to  Treasury  Department.  Wash- 
ington. D.  C,  for  the  construction  of 
a  new  cccrete  retaining  wall,  wall 
copings,  etc..  at  the  U.  S.  Post  Office 
at  Elko,  Nevada.  Complete  bids  will 
be  published  shortly. 


BIDS   WANTED. 

-MARE  ISLAXD.  Cal.— Until  Feb.  13. 
11  -A.  JI.,  bids  will  be  received  by  the 
Bureau  of  Yards  and  Docks.  Navv 
Department.  Washington,  D.  C,  for  a 
40-ton  outdoor  electric  gantry  crane 
and  runway  at  the  Navy  Yard.  Mare 
Island;   Spec.  No.   7S55. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  and  from  the 
Commandant,  Mare  Island  Navy  Yard, 
upon  deposit  of  $10.00.  * 


BIDS    OPENED. 

SAN  FRANCISCO.  —  FollowiiiK  bids 
received  by  the  Public  Works  Officer. 
Mare  Island  Navy  Yard,  for  replacing 
two  water  tanks,  and  supporting  plat- 
forms; for  providing  a  new  water  fil- 
ter and  new  water  pump-  for  enlarg- 
ing a  bathroom  in  Quarters  No.  G' 
for  installing  new  windows  in  Quar- 
lers  No.  3;  for  replacing  all  windows 
m  Quarters  No.  4  and  iar  replacing 
or  repairing  wooden  sidewalks,  all  at 
the  U.  S.  Naval  Direction  Finder  Sta 
tion.  Farallnn  Island,  Calif.;  Spec.  No. 

(1)  add   for  new   windows   in   Bulldin" 

No.   4; 

(2)  .Tdd  for  concrete  walks; 

(3)  deduct  -if  certain  walks   are  omi;- 

ted ; 

(4)  add  for  repairs  to  wood  walks 

t.   J.   Early,  Jr..  360  Pine  SL.     .  $2  811 

(1)        55S 

(2)     1.987 

(3)        300 

(4)         994 

Theo.    Johanns,    2020    15th    St $3,12.") 

(1)      'tr.n 

(2)     l.fiSi 

(3)       2:,n 

,,„.,  „    ,         ; (4)        650 

iNeiJsen   &  Lahti,   Berkeley. $3,21:i 

"- (1)       '270 

■ (2)      l.ilfc, 

----- (3)         160 

Robert    McCarthyTZr.'.'.'.'.'..'""!'...^'  $3.94.' 

(1)        490 

(2)     J. 987 

(3)        3110 

(4)         994 

Bids   held   under  advisement 
All   bidders  of  San   Francisco   unless- 
otherwi.se   noted. 

BIDS   OPENED. 

SAN  FRANCISCO. -Lee  Dixon.  U' 
Eureka  Street,  at  $8.4.SS  submitted  the 
ow  Did  t.  the  Constr  jcting  (iu.-.rf^r- 
master.  Ft.  Ma.son.  for  exterior  paint- 
ing of  frame  buildrngs  ■  ana  patchins 
oi  cracks  in  concrete  buildings  at  Port 
Mason.'  -    ^        =     . 

Complete   bids  follow 

Lee  Dixon  j  9,488. On 

(1)  GOO.IlO 

>                  (2)  .95.00 

(3j  ■  7.-.,00 

(4)  65.00 

(5)  65.00 

Oiampolini    &    Company  $  8.490.00 

(1)  298.00 

(2)  107.00 

(3)  98.0(1 

(4)  67.00 
(o)  56.00 


(6)    125.00 

American    Building   Maintenance 

Company    j  9'.9-19.0o 

(1)        850.0(1 

(2)        230.00 

(3)        120.00 

(4)         22n.i'0 

; (5)  40,0  I 

- (6)  150.no 

R.    P.    Paoli    $  9.999.99 

(1)  495.00 

■'- (2)  95.00 

(3)  01.00 

(4)  S5.01I 

(5)  li5  lin 

(6)  150.00 

Patterson     Bros.,     Oakland $10,780.0(1 

(1)  850.00 

(2)  180.00 

.". (3)  117.00 

(4)  175.0c/ 

:; (5)  105.00 

(6j  130.(111 

Items  1.  2,  3.  4.  5  and  6  are  deduc- 
tions for  omitting  certain  portions  of 
the  work.                  .• 


BIDS    WANTED  • 

CHICO.  Butte  Co..  Cal.— Until  Feb. 
2.  bids  will  be  received  by  the  Custo- 
dian, U.  S.  Post  Office,  Chico,  for  re- 
pairs and  painting  at  the  U.  &  Post 
Office  at  Chico. 


CONTRACT    AWARDEly 

ALMIRA.  Wa.sh.— H.  S.  Wright  & 
Co.,  2210  Second  Ave..  Seattle,  at  $42  - 
590  awarded  contract  by  the  United 
States  Bureau  of  Reclamation,  Almira, 
Wash.,  for  the  construction  of  an  ad- 
ministration building  at  Grand  Coulee 
dam,  Columbia  Basin  Project.  It  will 
lie  a  one-story  building,  approximate- 
ly -48x44  feet  in  size,  with  a  full  base- 
ment and  an  attic  storeroom.  The 
outside  walls  will  be  of  wood  frame 
construction  covered  on  the  outside 
with  wood  sheathing,  building  paper, 
and  drop  siding  or  smooth  siding,  and 
on  the  inside  with  metal  lath  and 
plaster.  The  interior  partitions  will 
he  of  wood  frame  construction  "cover- 
ed with  metal  lath  and  plaster.  The 
roof  will  be  covered  with  wood 
shingles  over  wood  sheathing.  Base- 
ment floors  will  be  concrete  and  all 
wood  finish   floors  will  be  oak. 


BIDS    WANTED 

HILO,   T.  H. — Until  January  28    bids 
will    be    received      by    the      Custodian, 
United  States  Post  Office.  Hilo.  T    H 
for    acoustical    work. 


8—       CLUB  BUILDING 

January  14.  1935 
Planned. 

CLUBHOUSE  Cost,   $10,000 

.STOCKTON.     San    Joaquin    Co.,     Cal. 

S'ite   to   be  Selected. 
Construct   new   clubhouse,   etc. 
Owner — Stockton    Yacht    Club    (Dr.    G. 
H.   Rohtoacker.   Commodore,  Med- 
ico-Denial   Bldg.,    Stockton. 
Architect— To  Be  Selected. 

Further  details  will  be  announced  in 
about  sixly  days. 

Other  officers  of  the  Yacht  Club  in- 
clude: 

Fred  W.  Dulser,  vice-commodor;  Law- 
rence Buol,  rear  commodore;  Edward 
Pillsbury,  secretary,  and  C.  L.  Coley. 
Henry  Rembold,  Henry  Colberg  and 
Rudy   Olsen. 


Contract  Awarded. 

REPAIR   FOOL,    ETC.        Cost.    $15,000 
SAN  FRANCISCO.     524   Post   Street. 
Repair    and    underpin    club    swiiuming 

pool    (concrete  and   tile  work). 
Owner — Olympic  Club.   524  Post  St. 
Architect — S.  S.  Stone,  no  Sutter  St. 
Engineer— C.   H.   Snyder,  251  Kearny. 
Contractor — Lindgren    and    Swinerton, 

Inc.,   225   Bu.sh  Street. 


PACIFIC    CONSTRUCTOR 
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P_  HOSPITALS 

PInnned. 

IKiSl'l-l'.M,  <'"'<l.   »l.'i.«it" 

lli:.\l.''SHriC<:.    Skihhiiii    Cinmly    I'ul. 

LyliiMi   lloiiK-  liroiiiiilK. 
iiiic-Hlury    friiini'    hoHplliil    ImililliiK. 
I 'ivniT--I)r.    <•.    W.    Wciivr    .Mi-ri)nil:il 

HoHpltal    (HrlKii<I''i-   W.    C.    Willi"-. 

SuptJ    Hi'iild.Mliiii'K. 
Aiilillcil     Tii   He   S.'li'itcil. 

Klirlhcr    <1i-lnlls     Will     lir     :ilil irr.l 

shortly. 

BIOS    WANTED 

SArUAMKNTo.  i-:il.  I 'mil  .hiiiilarv 
311.  10  A.  M.,  I.ldx  will  111'  rcielvod  liy 
Win.  H.  YoiiriK,  Cminty  flfrk.  Siiorii- 
inentii,  fur  llnolemii  Hour  nivcrliiK  for 
the  Ilmiu-  for  Hit'  Aged  Women  In 
Sncranifnto. 

I'lans  iind  speclllcatlona  inny  bo  oli- 
iBlnt'd  froiii  Archltecl  Harry  I)ovln<-, 
rnllfornla  State  Life  HidR..  Saiiii- 
niento.  • 


ID- 


HOTELS 


Contract  Awarded. 

ADPITIO.X.^'  c;o.xt,    »5,0iin 

SAN    I'"KAN"<'1S<;'0.     386   Oeary    Street. 
Add  si'ven   li;ith.>i  and  showers  in  hotel 

(re-tUlnB.  etc.) 
Cwner— Flcldlni?  Hotel.  385  Geary  St. 
Arihlteot— D.   D.  Stone.   110   Sutter  SI. 
(■(■Mlractor — Lindgren    and    Swinertoii. 

22,1    Itu.sh    Street. 

BIDS  WANTED— TO  CLOSE  JAN.  23. 
L(_>S  AXnELKS,  Cal.  — Arihlle.t.s  .1. 
and  n.  R.  Parkinson.  .Slis  Title  In.siir- 
ance  BldR..  have  prepared  jilaiis  and 
are  taking  bids  for  an  additiiii  t.i 
women's  residence  hall  at  the  I'n'- 
verslty  of  Southern  California.  In  ad- 
dition to  other  rooms  it  will  contain 
a  dining  room,  54x122  ft.,  to  acioiii- 
modate  500  people,  and  a  recreation 
room.  28x60  ft.  Design  and  conslriic- 
tion  of  the  addition  will  conform  to 
the  present  building,  which  is  a  stc*! 
frame  structure  with  brick  walls  ("..m 
tstimated    at    JTd.OOO. 


11- 


-ICE  AND  COLD  STOR- 
AGE PLANTS 


Plans   Being   Figured. 

f.AKACK.    KTC.  Cost.   $42,000 

S'.\X    FRANCISCO,     c.reen   and   Front 
Streets. 

two-story  brick  cold  storage  and 
two-story  brick  coldd  storage  anJ 
office  building  (20x91  feet),  and 
two-story  reinforced  concrete  coll 
storage  and  dry  storage  building. 
(40xx!)l  feet):  steel  trusses,  woo  J 
joists,  electrical  work,  plumbing, 
cork  insulation,  etc.,  steel  sash, 
etc. 

I  iwner  —  Kraft    Fhenix    Cheese    Corp.. 
ilC2  B.ittery  St..   San  Francisco. 

I'lans  by  Engineering  Dept.  of  Owner. 
Hids  arc  being  received  by  Mr.  E.  L. 

.\nderson,    Mgr.    of    Construction,    for 

the  owner,  at  902  Battery  St. 


CIDS    WANTED 

PKAKL  lI.\UBOR,  T.  H.  —  Until 
Wednesday  .Ianuar.v  30.  bids  will  be 
received  b>'  the  Bureau  of  Yards  and 
Docks  at  I'earl  Harbor,  T.  H.,  for  re- 
placement of  cold  .sloraee  olant: 
Specification  7873.  Estimated  cost, 
J7500. 


12—      POWER  PLANTS 

BIDS   WANTED. 

SAX  FRANCISCO. —  Until  Jan.  2:!. 
1.45  P.  M.,  informal  bids  will  be  re- 
ceived by  S.  J.  Hester.  Chief  Deputy 
Director,  Room  251.  City  Hall,  for  the 
installation  of  a  condensate  oil  re- 
moval filter  in  the  steam  generating 
plant   at    the    Laguna    Honda    Home. 

Plans  and  specifications  may  be  ob- 


tained   frnni   .lohn    .1.   Ciini'V.    C|i>     Kn 
Ktneer.    Himni    31.7.   Cllv    Hull 

M-oilowInK    will    Im'    (iPikcd    l»    >'iibiMii 
l.'dH: 

Inleriintlninil     Filler     C"..     KflU     K"l- 
Hi  in  Street. 

Cnlirornlii    Filler  Co..  IiXI    Kiilmini  HI 

(iceiin  Shore  Iron   Wnrkn.  550  Hlh  HI 

Oliver  II    l.yninn.   74  New  MonlKoin 
ery   Street. 

SIroul-SlerfenM    K<|iil|iiiienl    Co..    ?.:,: 
Ninth   Street. 

Oliver    ITnlted    FUterB,    Inc.    Iliilfour 
I'.ulldlii).- 


13—  PUBLIC    BUILDINGS 
FIRE  HOUSES  &  JAILS 

BIDS    WANTED 

SKA'ITI.I':.  Wa^b.  — fnlll  .lanuary 
29,  2  I-.  M..  bids  will  be  received  by 
Herbert  "i'.  Condon,  Secretary.  Board 
of  Regents  of  the  University  of 
Washington.  fir  ■iieclally  designed 
furniture  for  the  addition  to  the  1*1- 
lirary  building  now  under  construc- 
tion on  the  campus  of  the  University 
of  Washington. 

Plans  and  specifications  may  be  ob- 
tained from  architects  Bebb  &  Gould, 
Hoge  Bldg..  Seattle,  upon  deposit  of 
$10. 

Planned. 

AUDITORIUM  Cost.   $ 

LAS    VEGAS.    Nevada. 

\'eterans'  War  Memorial  Audtolrium. 
(two-story  structure,  to  contain 
lounge  rooms,  kitchen  and  ban- 
quet  hall). 

Owner— City  of  Las  Vegas. 

.•\rchitect— Not  Given. 

Planned. 

CITY   HALL  Cost..   $ 

CLOVERDALE.  Sonoma   Co..  Calif. 
One-story  city   li.ill    (58   ft.   frontage). 
Owner — City  of   Clovcrdale. 
-Vrchitect— Not  Selected. 

..\n  application  v.ill  be  n!ed  with  the 
&ERA  to  furnisli  labor  foi  the  pro- 
nosrd   project. 


Preparing   Working   Drawings. 
FIRIC  HOUSE  Cost.   $10.0011 

BELMONT.  San  Mateo  Co..  Cal. 
One-story  frame  and  stucco  fire  house 
Owner — City  of  Belmont. 
Architect — Thomas    Edwards.    9   Geary 
St..    S-an   Francisco. 
An    election     will     be    held     to    vote 
bonds   to   finance  construction. 


CONTRACT    AWARDED. 

SALINAS.  Monterey  County.  Cal.— 
Scuthern  Prison  Co..  San  Antonio. 
Texas,  at  $1,946  awarded  contract  by 
the  count.v  supervi.'-ors  for  furnishing 
and  installing  tool  resisting  steel  grat- 
ings for  sixteen  windows  on  the  sec- 
ond floor  of  the  Monterey  county  jail, 
located  on  Alisal  and  Cayuga  Streets. 
Salinas. 


1' 


RESIDENCES 


PROPERTY    PURCHASED 

STOCKTON.  San  Joaquin  Co..  Cal. 
— Adolph  Johnson  and  J.  H.  Morrison. 
S07  East  Miner  Ave..  Stockton,  have 
purchased  a  twenty-five  acre  tract  of 
land  near  the  junction  of  the  Waterloo 
Road  and  the  old  Cherokee  Lane.  It 
is  planned  to  subdivide  the  property 
for  residences   in    the  near  future. 


Plans   Being    pi"epared. 

aSSIDENCE  Cost.    $8500 

0.\KLAND.  Alameda  Co..  Cal.  Oak- 
more   Highlands 

Two-story  and  basement  frame  and 
stucco  residenc*?  (8  rooms  and  2 
baths);  tile  roof,  oak  floors,  gas 
heating   system,    etc. 

Owner— Withheld. 

.\rchitect  — Miller  A  Warnecke.  Finan- 
cial Center  Bldg..  Oakland. 


Preparing    Working    Orawtnga. 
HKyiDENCK.  Co.i.    IK. (MM) 

IIKI'.MoNT.  Alaniedn  Co..  Cal 
Tuo-slory  anil  hnremeni  frarnn  and 
lirirk  vender  resldenie  <H  rrM>m» 
and  4  l.iilhm:  stilnKle  or  alale  rtKif 
hot  iilr  henlInK  nYutrm.  a(*«l  aaah. 
I'olored  tile  balha.  elc. 
Owner— Withheld 

Archlleil  -Miller  ft    Wurnecke.  Klnan- 
clnl    Cinler   Uldg..    Oakland. 

Plana  Baing  Figured. 

UKSIDENCK  Coat.    I7&M 

IIKHKKLKY.   Alameda  Cr,.,   Cal.  Weat 

Lvrk<'lvy    illKhlanda.    York    Htreel. 
Two-diory  frniiie  and  stucco  rejildance 

(7    room*  and    2   butha);    tile   roof. 

KiiB   furnace,    hardwood   flo^ira.    tile 

baths,    tile    wnlnscol.    wxjd    aaah. 

etc. 
Owner— Alfred  Palmer, 44  Wlndaor  St., 

Berkeley. 
Plans  by  W.  W.   Dixon.  1844  6th  Ave  . 

o.'ikland. 
About  one  week  will  be  allowed  for 
figuring  the  plans. 

Contract   Awarded. 

ItESIIiENCE  Coiit.   Price.  $8188 

HEItKELEY.  Alameda  Co.,  Cal.  Cedar 

Street. 
Two-story    and    basement    frame    and 
stucco    residence    (English    style): 
shingle    roof,   gas   heating  system, 
hardwood  floors,  etc. 
Owner — Miss  Helen  Moore. 
Architect— Miller  &  Warnecke.   Finan- 
cial  Center    Bldg..    Oakland. 
Contractor — W.    Vernon    Bernard.    227 
San  Carlos  St..  Berkeley. 
Complete   bids   follow: 
W.    Vernon    Bernard.    Berkeley_..$8188 

J.    R.  Armstrong.    Oakland _ 8297 

Jensen  &  Pedersen.  OakUind.- _  8457 

B.  F.  WooUey.  Oakland - 8548 

F.    C.    Stolte.    Oakland _ 8595 

George  Windsor.   O.ikland 8794 

H.  L.   Paige.  Oaklant" _ __  886U 

Mark     Bristol.     Oakland 9183 


Sub-Contracts  Awarded. 

RESIDENCE  Cost.  $6,000 

PALO  ALTO.  Santa  Clara  Co..  Calif. 
1448  Hamilton  Avenue. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner — C.  M.  Brink.  1050  Waverly  PI. 
Palo  Alto. 

Architect — Not   Given. 

Contractor— R.  C.  Knight.  595  Bailey 
Avenue.   Mountain  View. 

Plumbing— Ural  Williams.  21S  Stan- 
ford Ave..   Palo  Alto. 

Electric  Wiring — Erskin  Electric  Co.. 
.Middlefield   Road.    Menio   Park. 

Tile  Work— Tanner  Tile  Co..  3159  El 
Camino.  Palo  Alto. 

Brick  and  Stone  Work— A.  G.  Ander- 
son.  3159   El  Camino.    Palo   Alto. 

Lumber — Pacific  Mfg.  Co..  Santa  Clam 

Painting— Otto  Freeborn.  130  Plna  St., 
Palo  Alto. 

Plastering — Bob.  Alberson.  1112  High 
St..   Palo  Alto. 


Contract  Awarded. 

RESIDENCE  Cent.   Price.  $5600 

S.^NTA  ROSA.  Sonoma  Co.,  Calif. 

One  -  story  and  basement  frame  res- 
idence (five  rooms)  English  style, 
half  timber  construction,  shake 
roof.   etc. 

Owner — Frank  Ussiglica. 

.Architect- Herbert  &  Caulkins.  Ros- 
enberg Bldg..   Santa   Rosa. 

Contractor— C.  L.  Personette.  731  San- 
ta Rosa  Ave..   Santa   Rosa. 


Sub-Contracts  Awarded. 
RESIDENCE  Cost.  $7,000 

SANTA  ROS.\.  Sonoma  Co..  Calif. 
Two-story  frame  and  stucco  res  denci 

(7  rooms.   2   baths)   Spanish   style; 

tile   roof,    floor    furnace,    hardwood 

floors,  tile  baths,  etc. 
Owner — George  Rothang. 
.Architect— Herbert    &    Caulkins.     Ro.-- 

enberg  Bldg..    Santa   Rosa. 


PACIFIC    CONSTRUCTOR 


(■"Mir.i-'..i-   Kills    Alilsli'.Mli.    Jll    Short 

Street.    Santa    Rosa. 
Flumbing— .M.    Siigarnian.    124   4th   St. 
Electric   Wlrinfl— L.   A.   Drake.   516  4lh 

Street. 
Heating— M.   Suparnian.   124  4th  St. 
Sheet     Metal— (1.     Mhiii.      213     Benton 

Avenue. 
Iile    Work-H.    Cladrow.    711    Spencer 

Street. 
hardwood    Floors    —    MoCann's    Santa 

Rosa. 
Brick   and   Stone   Work— David  Jordan 

Santa    Ro!<a. 
Painting— D.     SanI     &     Benedeth.     91S 

Washington   Street. 
Plastering— Keen    Bros..    Santa    Rosa. 
Foundations— M.  Maxwell.  511  Barnett 
All  contractors  of  Santa  Rosa. 

To    Be    Done    By    Day's   Work 

RESIDENCE  Cost,    17000 

<  >AKLAND,    Alameda    Co..    Cal.      No. 

5S60   Buena   Vista  Ave. 
One    and     onc-half-story    frame     and 

stucco  residence  (7  room«). 
Owner   and    Builder  —  H.    C.    Pfrang, 

5659  Ocean  View  Drive.  Oakland 
Architect — Xot  Goven. 


Contract     Awarded. 

RESIDENCE  co.st.    $4000 

SAN  FRANCISCO.      NW    Ingerson   St 

200   S   Jennings   St. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner— Natale  Tongnetti.   1786  Filbert 

St..  San  Francisco. 
Architect — Not  Given. 
Contractor — Ernest    Icardi,    227-A   Col- 

lingivood  St..   San  Francisco. 


To  Be  Done  By  Day's  Work. 

ALTEK   RESIDENCE  Cost,   $1000 

SAN    FRANCISCO.      No.    1255    Fulton 

Street. 
Alterations   to   frame   residence 
Owner— C.    C.    McCabb,    Premises. 
Architect- Not   Given. 


To    Be    Done    By   Day's   Work. 
RESIDENCES  Cost.  $4000  each 

SAN  JOSE.  Santa  Clara  Co.,  Cal    No 

2102  Park  Avenue. 
Two    one-story    and    basement    frame 

and  stucco   residences   (5  rooms) 
Owner— Emmit   McQuaid.    198  Tillman 

Ave.,   San  Jose. 
Architect— Not  Given. 


Sub-Contracts  Awarded 

RESIDENCE  Cost.   $7000 

HILLSBOROUGH.  San  Mateo  Co.  Cal 

Two  -  story  frame  and  stucco  resi- 
dence (7  rooms  and  2  baths)  Co- 
lonial style;  shingle  roof,  wood 
sash,  gas  hot  air  heating  system, 
tile   baths,    hardwood    floors     etc  ) 

Owner— W.    P.   Byrne. 

Architect— Williams  and  Wastell  .174 
17th  St..   Oakland. 

Contractor— Fred  Kurtz.  242.1  Delmer 
St.,  Oakland. 

Lumber  — Piedmont  Lumber  Co.  351 
40th  St..  Piedmont. 

Mill  Work— Oakland  Planing  Mill  2nd 
and  Washington  Sts..   Oakland. 

Plumbing— MorrLson  &  Blair  415  Villa 
Terrace,  San  Mateo. 

Electric— Fred.  Schmits,  428  Moss  Ave 
Oakland. 

Painting— J.  w.  Vickroy,  .1049  Rich- 
mond Blvd..   Oakland. 

Hardwood  Floors— Inlaid  Floor  Co 
600  AUbama  St..   San   Francisco.  " 

To    Be    Done    By    Day's   Work 
RESIDENCE  cost     U  (,nn 

SAN    FRANCISCO.     E    Tenth    Avenue 

250  S  Moraga. 
One   -   story   and    basement    frame   and 

stucco  residence. 
Owner  and    Builder— Jesse    Horn     4708 

Mission    Street. 
Architect — Not    Given. 


Contract  Awarded. 

RESIDENCE  Cost,    $4000 

OAKLAND.    Alameda    Co..    Cal.      No. 

574  46th   Street. 
One-story    and    basement    frame    and 

stucco    residence    (5    rooms). 
Owner — D.   Boccaccio,   578  46th   Street, 

Oakland. 
.Architect— Not  Given. 
Contractor— A.    Icardi.    972   Alleen    St., 

Oakland. 


Sub-Contracts  Awarded. 
RESIDENCE  Cost,    $18,000 

STOCKTON,    San    Joaquin    Co.,    Calif. 

No.   959   Country  Club  Blvd. 
Two-story  brick   residence. 
Owner— Gussie  Cohn. 
Architect   —   Frank    V.    Mayo,    108    E- 

Miner  St.,  Stockton. 
Contractor  —  Ecker  Bros.,  1658  S.  San 

Joaquin  St.,   Stockton. 
Plumbing— Eddy   Electric   Co..    309   E 

Weber    St. 
Electric    Wiring — Grider    Electric    Co  , 

409  E.    Weber  St. 
Tile    Work— Stockton   Tile  Co.,    523   E. 

Channel   St. 
iron   Grill    Work— Valley  Iron  Works. 
Brick  and  Stone  Work — Ferman  Bros. 
Lumber — Ruse-Blair  Lumber  Co.,   1030 

E.   Charter   St.,    Stockton. 
Painting— Wm.  Anderson,  RFD  2.  Box 

77-A.    Stockton. 
Lathing    and    Plastering — Perry   Bros., 

242  E.Miner  Ave.,   Stockton. 
FiniSh    Materials  —  Oak-Park  Planing 

Mill. 
Grading— Fred  Kaus,  2726  E.  Main  St., 
Foundations — Joe   Silver. 
Structural    Steel— Henry   Shaefer. 
All  of   Stockton. 


Contract  Awarded. 

RESIDENCE  Cost,    $10,060 

TURLOCK.   Stanislaus  Co.,   Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (7  rooms  and  2 
baths)  Spanish  style;  tile  roof, 
oil  or  gas  heating  system,  hard- 
wood floors,   tile  baths,   etc. 

Owner— J.   F.  Osborne. 

Architect— G,  N.  Hilburn,  1213  I  St., 
Modesto. 

Contractor— H.    A.    Hubbard,    925    Col- 
umbia S*.,  Turlock. 
Heating  bids  held  under  advisement 

January   15,    19^1 
Contract  Awarded. 

RE.SIDENCE  Cost,  $13,000 

HILLSBOROUGH,  San  Mateo  Co..  Cal. 
Hillsborough    Oaks. 
Two-story  and   basement  frame  and 
stucco  residence  (ten  rooms  and  3 
l>aths(    separate   lavartor)y;   shake 
roof,    gas    heating    system,    hard- 
wood floors,  tile  baths,  wood  sash, 
etc. 
Owner — Ernest    Cropp. 
Architect— Leo     Sharps,     1477     Burlin- 

game  Ave..    Burlingame. 
Contractor— Richard   Minor,    1444   Bur- 
lingame Ave.,   Burlingame. 


Contract   Awarded. 

ALTER   RESIDENCE  Cost     $ 

LOS  BANOS,   Merced  Co.,  Calif.' 
Alterations    to   residence    (new    plumb- 
ing   fixtures,    etc.) 
Owner— R.    Gardner.    Los    Banos 
Architect — Not  Given. 
Contractor— Clyde  Jones,  Loa  Banos 


Contract   Awarded. 

ALTER  RESIDENCE  Cost.   $2000 

hAN   FRANCISCO.     1521    Sanchez   St 
.^iterations  to   frame  residence 
Owner— Mrs.    Jean    Radke.    1521     San- 
chez Street. 
Architect — Not  Given, 
(•ontractor- Wm.    Byrne.    16061,4    Do- 
lores Street. 

To    Be   Done   By   Day's   Work. 

^^DITION  Cost,   $2000 

OAKJ^AND.  Alameda  Co.,   Calif.     4001 
San  Leandro  Street. 


Addition  to  frame  residnnoe. 
Owner— O.     B.    Call.     411OI     San     Le 

dro  Street. 
Architect— Not   Given. 


To    Be   Done   By   Day's  Work. 
RESIDENCE  Cost     $li  OOn 

BERKELEY,   Alameda   Co.,    Calif!     444 

Spruce  Street. 
Two   -  story  and  basement  frame  and 

stucco  residence    (8   rooms). 
Owner  and    Builder — Milton    S     Bond's. 

30  Halkin  Lane,  Berkelev. 
Architect — Not  Given.  "  a 


To    Be   Done   By   Day's   Work. 

RESIDENCE  Cost.   $5000 

SAN  FRANCISCO.     E   Junipero    Serra 

Blvd.    120   S.    Monterey    Blvd. 
One  -  story    and    basement    frame    and 

stucco   residence. 
Owner   and    Builder— T.    F.    Lang.    344 

San  Leandro  Street. 
Architect— H.    G.    Stoner.    West    Portal 

and  Portola  Drive. 


Contract    Awarded. 

RESIDENCE  Cost.    $3000 

OAKLAND,    Alameda   Co..    Calif.     1801 

105th  Avenue. 
One   -   story  and   basement   frame  and 

stucco   residence    (5   moms). 
Owner— A.    Rose,     1801    109th    Avenue 

Oakland. 
.\rchitect — Not    Given. 
Contractor— Jas.    B.    Gruljh.    1801    I09th 

Ave.,   Oakland. 


PLANS    BEING    PREPARED 

RESIDENCE  Cost,    $6500 

OAKLAND,  Alameda  Co.,  Cal.  Grizzly 
Peak   Blvd. 

Two-story  frame  and  stucco  residence 
(6  rooms)  Colonial  style,  shingle 
roof,  gas  heating  system,  hard- 
wood  floors,   etc. 

Owner— Withheld. 

Architect— Chas.  McCall,  1404  Frank- 
lin St.,  Oakland. 


.5— 


SCHOOLS 


CONTRACTS    AWARDED. 

BERKELEY,  Alameda  Co.,  Calif.— 
Berkeley  School  District  has  awarded 
the   following   contracts; 

(1)  Structural  Steel  (in  place,  includ- 
ing shoring  and  tests) — Schrader 
Iron  Works.  1247  Harrison  Street. 
San  Francisco.  $1,680. 

(2)  Roofing  and  Sheet  Metal— Dixon  & 
Holbrook,  21S0  Dwight  Way,  Ber- 
keley. $2,405. 

(3)  Roofing  and  Sheet  Metal — Edgar 
Anderson,  3103  San  Pablo  Avenue, 
Oakland,  $740. 


BIDS   WANTED. 

SAN  FRANCISCO.— Until  Jan.  23, 
1:45  P.  M.,  informaJ  bids  will  be  re- 
ceived by  S.  J.  Hester,  Chief  Deputy 
Director,  Department  of  Public  W'ks, 
Rm.  251,  City  Hail,  for  installation  of 
hardwood  floors  in  principal's  ofRce 
and  adjoining  room  at  the  Farragut 
School,  Holloway  near  Faxon  Avenue. 
Approximately  375  square  feet  are  in- 
volved. Materials  to  be  /jx2  select 
plain  oak;  border  of  same;  two  nails 
to  each  board,  7  inches  apart.  One 
coat  of  paste  filler,  color  as  selected; 
two  coats  of  shellac;  one  coat  of  wax. 
Further  particulars  may  be  obtained 
from  John  T.  Burns,  Supt.  of  Public 
Building.   484  11th   St. 

Preparing    Preliminary   Plans. 

SCHOOL  Cost     $45,00n 

WARM    SPRINGS,   Alameda    Co..    Cal. 

One-story  frame  and  stucco  grammar 
school  (six  classrooms,  domestic 
science  room  &  auditorium)  com- 
position roofing,  tile  trim,  steam 
heating  system,  wood  floors,  etc. 

Owner  —  Warm  Springs  Grammar 
School  District. 

Architect— Henry  C.   Smith.   Humboldt 
Bank    Bldg..    San    Francisco. 
Bonds   in    the  amount   of  $35,000  will 
be    sold    on    February   5. 


PACIFIC    CONSTRUcrOK 


:/ 


i  Plan*  Bsing   Figured— Bids  Cloia  F«b. 
19,  8:30  P.   M. 
RKI'AIli    SlllllDl.S  Cnst.    |B5.niin 

CHOCK  lOTT,    iiiiiliii   fiiMlii   Co.,   fnlir. 
I  Re  pill  ra  and    ciirlhuiiiikr    -    proollnn   i>f 
Crockfll  Kiiimiiuir  m-limil  uiul  Jolin 
I  Hwcit     hlKh     Mih.iiil     (liiirk     wall-, 

tlnibur  r<»<>f,   irunHMH,  tiiiipli}  ll<)Oi>> 
(  DWIUT— t'aiiluliH'i  Sihoiil   DlMtrlit. 
KiiKlneiT»--H.    D.    Npwfll    and    A.    W 
Karl,    65    Ni-w    MiMilKomciy   Mtrcl. 
San  KiunelHco. 
1  Con»ultln|{    Archlle<l-H.     11.     (iiillei- 
;  mm,  520  I'nwidl  St.,  San  I''iani-lBf... 

Plant  Approved. 

AlJUITOIUl'.M  CoHt.    $24. 71111 

LK  (JltAND,    Mi-nrd  Co.,    Cnllf. 

,  One-sli>ry   frame   and   stucco  cumlilna- 

'  lion  Kynina.sluMi   (144xS8  ft.)   Kta.ite, 

drt'HHinK   rooms,   etc. 

Owner— L.e   Crund    Union    Hlith    Schonl 

niHtrlrt. 
Architect  — W.    H.    Weeks.    52.'".    Marki-i 
St.,   San   t'Vnncl.sco. 
State    Division    of    Architecture    has 
approved  plans,   which  are  now  awalt- 
Ing    I'WA    aiiprc.val. 


TO    MAKE    SURVEY 

("oLUMhlA.  Tuunimne  Co..  Cal.— 
State  Division  of  Architecture  will 
make  a  survey  of  tlie  Springfield  and 
("olinnlila  tJramniar  School  Buildings 
in  I'olumiiia.  » 


Plans   Awaiting    Approval. 

SCHOOL  Cost.    135,000 

DAI.V    ('I'l'Y.    San    Mateo   Co..    Cal. 

One -stilly  frame  and  si<!cco  elemen- 
tary school  (six  classrooms,  prin- 
cipal's office,  lunchroom,  etc.); 
probably  tile  roof  (Jefferoan  Ele- 
mentary   School). 

(UVMci— Jefferson  School  District  (W. 
J.    Sweeney,    Clerk). 

Aniiilect— Albert     K.     Holier.     Crocker 
Kiist    National    Bank    Bide.,    San 
Francisco. 
I'lans  fiirwaidi'd  to  State  Division  of 

.An  hilciliire    fnr   approval. 


LOW    BIDDER. 

I,Os:  ANC.IOMOS,  Cal.— Geo.  .'lictry. 
122  South  -Avenue  20.  submitted  low 
bid  at  t37.197  to  I>os  Angeles  l>o.irrt 
of  edu<ation  for  erection  of  a  new 
frame  and  stucco  main  building'  (.iil.v 
152-ft.)  at  the  Chatsworth  Park  schirl 
site.  22.025  Devonshire  St..  Van  Nuys 
District.  Frank  P.  Allen.  Jr..  C03 
Architects  Bkig.,  architect,  and  .Mur- 
ray Krick.  structural  engineer.  Sll  W 
7th   St..   Dos  Angeles. 


Contract   Awarded. 

SCHOOL  Cont.    Pri-.i,    ^.■>7,12:i 

BAKER.    Oregon. 

Two  -  story  Junior  High  .School  (face 
brick,  masonry  wails)  '.''<  class- 
rooms. 223  X  84  feet;  gymnasium, 
lockers,  showers,  etc. 

Owner — Baker    School    District. 

Architect — Dee  T  h  o  m  a  s  .  Weathevly 
Building.  Portland,  and  Wallace 
Landreth.    Baker. 

Contractor — A.    Ritchie    &    Co.,    Baker. 

Heating— Rushlight  and  Co.,  407  S.E. 
Morrison,    Portland,   J14,177. 

Plumbing— Hunter  &  Graham.  Baker. 
J4.324. 

Electric  .Anderson  &  Co..  Baker.  J2,- 
371. 


Plans    Awaiting    Approval. 
SCHOOL  Cost.    $35,000 

DALY  CITY.  San  Mateo  Co.,  Calif. 
One-story  frame  and  stucco  elemen- 
tary school  (Crocker  Elementary 
School)  six  classrooms,  principal's 
office,  lunchroom,  etc.;  probal^l> 
tile  roof, 
(^wner — Jefferson    School    District    (W. 

J.    Sweeney,    Clerk). 
Architect— Albert     F.     Roller.     Crocker 
thirst    National    Bank    Bldg.'.     San 
Francisco. 
Plans   forwarded    to   the   State   Divi- 
sion  of   Architecture    for  approval. 


BONOS    FAIL 

.SAN  MARTIN.  Hania  I'hini  Co 
Cal.— Thp  Hnn  Mnrlln  S*<ho«l  lilntrlii 
di'fniiti'd  bond  Infiiin  In  the  amount  if 
tll.ono  Jiiniiary  12.  Procnedn  were  to 
have  llnanct'd  conHtructlon  of  an  ad- 
dition to  the  h>nn  Martin  Elementary 
Si'liool   In  San   Martin. 

January    ID.    I93ri 
Pbins  Completed. 

K.VTMND    DOCK  Tout.    »1B9.000 

OAKLAND.    Alameda    Co..    Cal.   Outer 

Harbor 
30n-fe.     exlension     In    dock     (creoaoted 
apron,     concrete       bulkhead       wall 
along  front  and  rear,   two  ahlpalde 
railroad     tracks.       two       depressed 
tracks  along  rear  of  retaining  wall, 
naphalt  Hurfaclng.   etc.) 
Owner— (.'lly    of    Oakland    (Port    Com- 
mission). 
Plans  and  speclflcntlons  will  be  for- 
warded to  the   PWA  office.  San  Fran- 
c  ;siii.   for  aiiprovel  within  a   few  days. 

Awards   Approved. 

SCHOOL  Cont.    Price.    »148.67C 

SKHA.STol'OL.   Sonoma  Co.,  Cal. 
'i'wo   -  story    reinforced    concrete    high 

school    building. 
Owner— Analy  Union  High  School  DIst. 
Archltect.s — Louis  C.    Stone  and   J.   R. 

Rowell.  Humboldt  Bank  Bldg.,  San 

Francisco. 
.Structural  Engineer  —  Norman  Green, 

55    New    Montgomery    Street.    San 

Francisco. 
Mechanical     Engineer — Robert    L.     St. 

John   Co..   544   Market   Street,   San 

Francisco. 
Contractor — A.  Nelson.  Inc..  242  Ocean 

Ave.,    San    Francisco. 
Heating — Carpenter  &  Mendenhall,  907 

Front  St.,   San  Francisco,  at  ^21,- 

267. 
Electrical    bids   still   held    under   ad- 
visement. 
.Sub-contracts  will   be  awarded   Jan. 


BIDS    WANTED 

LONt;  BEACH.  Los  Angeles  Co.. 
Cal.— Until  January  30,  4  P.  M.,  bids 
will  be  received  by  Long  Beach  Board 
of  Education  for  arts  and  science 
building  to  be  built  on  the  Jeffer- 
son Junior  High  School  site.  Sepa- 
rate bids  will  be  taken  on  the  general 
plumbing,  electric  wiring,  heating  and 
ventilating.  Warren  I.  Dedrlck.  901 
Heartwell  Bldg..  Long  Beach.  Archi- 
tect, and  C.  D.  Wailes  Jr..  Ocean  Cen- 
ter Bldg..  Long  Beach.  Structural  En- 
gineer. J 


BIOS    WANTED 

LO.NG  BEACH.  Los  Angeles  Co.. 
•  'al— Until  January  25.  4  P.  M..  bids 
will  be  received  by  Long  Beach  Board 
of  Education  for  administration  unit 
to  be  liuilt  on  the  James  Russell  Junior 
High  School  site.  Separate  bids  will 
be  taken  on  the  general,  plumbing, 
electric  wiring,  heating  and  ventilat- 
ing. Edward  L.  Mayberry.  Architect, 
and  Earle  .»  Marsh.  3900  E.  Third  St.. 
Long  Beach.  Engineer.  It  will  be  a 
two-story  .<-tructure.  covering  an  area 
of  250x63  feet,  and  will  have  a  light 
steel    frame,    gunite   exterior    walls. 


BIDS   WANTED 

WEST  WHITTIER.  Los  Angeles 
Co.,  Cal.— Until  2  P.  M..  January  25 
(opening  date  postponed  from  January 
18).  bids  will  be  received  by  Board  of 
Public  Building  Reconstruction,  at  the 
West  Whittier  School,  for  the  recon- 
struction and  rehabilitation  of  a 
school  building  in  accordance  with 
plans  prepared  by  Herbert  F.  Mackle. 
architect,  and  John  Paxton  Perrlen. 
Western  Pacific  Bldg..  Los  Angeles. 
Plans  may  be  obtained  at  311  Cali- 
fornia State  Bldg..  Log  Angeles,  upon 
deposit  of  $25.  * 


BIOS    WANTED 

liAHDK.NA.  I,<.«i  Ancelm  Co.  Cal  - 
I'nill  Kfbriiarv  <<.  11:30  A.  M.,  bids 
will  be  r.-clvM  by  Ihf!  !»■  Ancalrs 
Hoard  of  Kducallon  Punhaalnc  Bu- 
reau. 142.-.  H.  Han  Pedro  Kl..  for  con- 
alrucllon  of  a  ni'W  achool  bulldlni  at 
the  Iienker  Av.nue  Hrho<,l  alle.  Iwal- 
ed  on  Ibe  i-i.ulhw.-*!  corner  of  Denkrr 
Ave.  and  .Murkei  Street,  ijardena. 
WInchton  L.  Klalcy.  220  ».  Westmore- 
land Ave.,  Architect.     Cost.  t5Z,*0C. 

BIOS    WANTED 

LO.S'  AN'iKLKS.  Ciil  -Until  Febru- 
ary 6.  11:30  A  M..  bids  will  b«  receiv- 
ed by  the  l»a  Angeles  Board  of  Kd- 
ucatlon  Purchaslnic  Bureau.  MZ5  H. 
.San  Pedro  St..  for  construction  of 
three  one-story,  frame  and  stucco 
school  buildings  nl  the  Western  Ave. 
School  site.  1724  W.  63rd  St.  Myron 
Hunt  and  H.  C.  r:hamberH.  408  ». 
Spring  St.,  Architects,  and  Clyde  C. 
Deuel,  405  Douglas  Bldg..  mructuraJ 
Engineer.      Coat.    $89,613. 

LOW    BIDDERS 

HEK.M'iSA  P.EACH.  I»s  Angeles 
I'o..  Cal.— T,  P.  Schultz.  911  N.  Chea- 
ter Ave..  Compton.  submitted  low  nor- 
mal bid  to  Board  of  Public  Building 
Reconstruction  at  $48,680,  for  recon- 
structing the  classroom  building  at 
the  Pier  Avenue  School  In  Hermosa 
Bach.  ByertH  &  Dunn.  1131  N.  Or- 
ange Grove  Ave..  Los  Angeles,  sub- 
mitted low  normal  bid  for  the  shop 
and  cafeteria  building  at  $8500.  Other 
low  bids  were:  A.  J.  Garcia  Co.,  1072 
N.  Wilton  Place.  L<js  Angeles  on 
plumbing  at  $1721.60;  A.  J.  Garcia  Co. 
on  heating  and  ventilating  at  $5687; 
Coast  Electric  Co..  2350  Cedar  Ave.. 
Long  Beach,  on  electric  wiring  at 
$6308.  Sam  Lunden.  400  Rowan  Bldg. 
Los  Angeles,  architect,  and  Paul  E. 
JefTers.     structural     engineer. 

Plans  Awaitng   Approval. 
SCHOOL  Cost.    $35,000 

DALY   CITY.    San    Mateo   Co..   Cal. 
One-story  frame  and  stucco  grammar 

school     (8    claasrooms.     prlnclpal'a 

office,    lunchroom,    etc.);    probably 

tile      roof      (Woodrow      Grammar 

School). 
Owner — Jefferson    School   District    (W. 

J.   Sweeney.  Clerk). 
Architect— Albert     F.     Roller.     Crocker 

First     National     Bank     Bldg..     San 

Francisco. 
Plans    forwarded    to    the    State    Di- 
vision  of  Architecture   for  approval. 

Plans  Being  Completed. 

SCHOOL  Cost.   $ 

SAN    FRANCISCO.      Ceary    and    Scott 

KtreeLs. 
liestoratlon    of  portion   of   Girls'    High 

School  (portion  recently  destroyed 

by  tire). 
Owner — City  and  County  of  San  Fran- 

cis'cr^ 
Architect— H.    A.    MInton.    525    Market 

St..    San  Francisco. 
Associate  Architects — Henry  C.  Smith 

Humboldt    Bank    Bldg.,   and    Mark 

T.   Jorgenaen     525   Market   Street. 
Plans  will  be  forwarded  to  the  State 
Division   of   .Architecture.    Sacramento. 
for   approval    within   one  week. 

BIDS  WANTED 

I  V>ALI.N"C.A.  Fresno  Co..  Cal.— Until 
January  30.  7:30  P.  M..  bids  will  be 
received  by  F.  J.  McCollum.  Secre- 
tary.. Coalinga  Union  High  School 
District,  for  furnishing  and  installing 
laboratory  equipment  for  the  i^-lence 
Building  at  the  Coalinga  Union  High 
School    site. 

Specifications.  complete  lists  of 
items  and  bid  form  are  on  file  with  the 
Secretary  and  copies  of  same  may  be 
obtained  from  W.  D.  Coates,  Archi- 
tect. 626  Rowell  Bldg..  Fresno.     Certl- 


PACIFIC    CONSTRUCTOR 


(i<(i  check  or  liiddei's  bond  in  an 
amnhnt  equal  to  at  least  lOTo  of  tlio 
|M»1  amoiinl  of  Ivid  must  accompany 
eat'h  ■proptv'jal. 


BIDS   WANTED 

I.OS  CKRUITdS.  I.os  Angeles  Co.. 
Cn\. — I'ntil  January  30.  4  P.  M..  bids 
will  lie  received  by  Long  Beach  Board 
of-  Education  for  construction  of  a 
building  at  the  Los  Cerritos  School 
site.  Separate  bids  will  be  taken  on 
the  general  plumbings  electric  wiring, 
heating  and  ventilating.  tj.  Alfred 
Anderson.  30  Pine  Ave..  Long  Beach. 
architf;ct^     Cost.    $45,000. 


BID  OPENING   DATE   POSTPONED 

WICST  WHITTIKR,  Los  Angeles  Co. 
ral.— Lulil  January  25.  2  F.  M..  (date 
pustpuned  troni  January  18).  bids  will 
be  received  by  Board  of  Public  Build- 
ing Keeonstruction.  at  West  Whit- 
tier  School,  for  reconstruction  and  re- 
habilitation of  a  sciiool  building  in  ac- 
cordance with  plans  prepared  by  Her- 
bert P.  Mackie.  architect,  and  John 
Paxton  Perrine,  Western  Pacific  Bldg. 
Los  Angeles,  All  work  will  be  in- 
cluded in  the  general  contract.  i 


APPROPRIATION     INCREASED. 

LONG  BEACH.  Cal.— Long  Beach 
board  of  education  has  increased  the 
appropriation  for  the  U.  S.  Grant 
school  to  $115,200  and  has  instructed 
Architect  Jas.  R.  Fiiend,  210  Laugh- 
lin  Bldg..  Long  Beach,  to  proceed 
With  revised  plans  for  the  adminis- 
tration unit.  Construction  will  be  of 
frame  and  stucco,  tile  and  composi- 
tion roofing,  concrete  corridors,  maple 
floors,  tile  toilet  floors,  steel  toilet 
partitions,    steam   heating,    etc. 


Bids  Opened. 

ADDITION  Cost.   $31,945 

AVENAL,  Kings  Co.,  Calif. 
'l"hree-room     addition     to     Kettleman 

Elementary   School, 
Owner — Reefe    -    Sun^t  ..Union  \  School 

District    (A,    .    Toler,    clerk). 
Architect — Ernest   J. --K  u  m  p  ,    Rowell 

Building.  FTes'nov 
Low    Bidder — Trewhitt    -    Shields    Co., 

i'acific    Southwest    Bldg.,    Fresno. 
Complete  bids  follow: 

Trewhitt-Shields  Co..    Fresno $31,945 

T.    C-    Irwin.    Fresno 32,99:i 

LaForti    &    Heffner,    Fresno 33,124 

Harris  Const.   Co..   Fresno 33.761 

R,  Hodghson  &  Sons.  Porterville  33,981 

W.    P.   Moore.   Fresno 34,687 

W,    J.    Ochs,    Fresno 35,361 

C.    T.    Lightner.    Lemoore 35,578 

Bids  held  under  advisement.  * 


Commissioned   To    Make   Survey. 

SURVEY   SCHOOLS  Cost,    $ 

BURLINGAME,    San    Mateo    Co.,    Cal. 

Cailf, 
To  survey  the  McKinley.  Howard  Ave., 

Hoover,    Roosevelt.    Pershing    and 

Coolidge   schools. 
Owner — Burlingame    School    District. 
Architect— Jas.    M.    Mitchell,  "363    Pine 

St..  San  Francisco. 
Structural  Engineer — Harold  B.  Ham- 
.  mill,  381  Bush  St..  San  Francisco. 
"  t? pen  completion  of  survey  a  bond 
election  will  be  held  for  an  amount 
necessary    to    make    improvements. 


Plans    Being    Prepared. 

RESIDEXCK  Cost,    $7000 

tiAKLAND,  Alameda  Co.,  Cal.  Oak- 
more  Highlands. 

Two;  -  story  and  basement  frame  res- 
idence C8  rooms.  3  baths)  brick 
3nd  rustic  exterior,  hardwood,  til- 
ed >)aths.   hardwood  floors,  etc. 

Owner — Bank   of  America. 

At-chitect— Earl  Ma. -Donald,  1<I4  John 
St..   Oakland. 


One-slnry  frame  and  stucco  grammar 
school  (S  classrooms)  terra  cotta 
tile  roof.  reversible  windows, 
drinking  fountains,  hot  air  heat- 
ing system,   etc. 

iiwnor  —  Arroyo  Grande  Elementary 
S-chonl  District. 

Architect— Louis  N.  Crawford,  Jones 
B''.dg..   Santa  Maria. 

Structural  Engineer — H.  J.  Brunnier. 
Sharon   Bldg..   iSan   Francisco. 


BIDS    WANTED. 

LONG  BEACH.  Cal.— Until  January 
:i0.  4  p.  M..  bids  will  be  received  by 
Ihe  Long  B'each  board  of  education 
for  arts  and  science  building  (167x66- 
ft.)  to  be  built  on  the  Jefferson  junior 
high  school  site.  Separate  bids  will  be 
taken  on  the  general,  plumbing,  elec- 
tric wiring,  heating  and  ventilating. 
Warren  L.  Dedrick,  901  Heartwell 
Bldg..  Long  Beach,  architect,  and 
C.  D.  Wailes.  Jr.,  Ocean  Center  Bldg., 
Long  Beach,  structural  engineer. 

BIDS   WANTED. 

LONG  BEACH,  Cal.— Until  January 
25,  4  I'.  M.,  bids  will  be  received  by 
the  Long  B'each  board  of  education 
foi-  the  administration  unit  to  be  built 
on  the  Jas.  Russell  junior  high  school 
site.  Separate  bids  v/ill  be  taken  on 
the  general,  plumbing,  electric  wiring, 
heating  and  ventilating.  Edward  L. 
Mayberry,  architect,  and  Earle  S. 
Marsh.  3900  E  Third  St..  Long  Beach, 
engineer. 


CONTRACT   AWARDED 

BEVERLY  HILLS.  Los  Angeles  Co.. 
Cal. — S'teed  Bros.,  5  S.  Stoneman  Ave., 
Alhambra,  awarded  contract  by  the 
Beverly  Hills  board  of  education  at 
$53,980.  for  the  construction  of  a  new 
school  building  at  the  Hawthorne 
school  site.  Ralph  C.  Flewelling,  614 
Architects'  Bldg.,  Los  Angeles,  archi- 
tect. 


PLANNED 

FULLERTON,  Orange  Co.,  Calif.— 
SERA  is  financing  the  preparations 
of  plans  for  a  proposed  junior  college 
plant  to  be  erected  in  Fullerton.  Up- 
on completion  of  the  plans,  trustees 
of  the  school  district  will  determine 
whether  the  entire  plant  will  be  con- 
structed at  once  or  whether  it  will 
be  built  in  units  as  the  demand  for 
additional  school  space  arises. 


LOW    BIDDER. 

LOS  ANGELES.  Calif.  —  Bannister- 
Field-Potts  Co.,  Ltd.,  4101  Goodwin 
Ave.,  submitted  low  bid  at  $227,385 
at  Los  Angeles  board  of  Education  for 
the  reconstruction,  rehabilitation  and 
strengthening  of  the  main  building, 
auditorium  building  (1927  addition), 
and  boys'  and  girls'  physical  educa- 
tion buildings  at  the  Thomas  A.  Edi- 
son Junior  high  school.  located  or; 
Hooper  Ave.  between  64th  and  67th 
Streets,  A,  R,  Walker  and  P,  A. 
E'sen,  708  Pacific  Commerce  Bldg., 
architect,  and  Murray  Erick,  811  West 
ith   St.,   structural   engineer. 


BOND    ELECTION. 

PITTSBURG.  Contra  Costa  Co..  Cal. 
— School  district  directors  have  set 
February  1  as  the  date  for  a  special 
election  to  vote  again  on  a  bond  is- 
sue of  $79,000  for  reconstruction  of 
buildings  necessary  to  comply  with 
state  earthquake  safety  act.  Bonds 
were  approved  at  a  previous  election. 
October  16,  but  bond  brokers  declined 
to  bid  on  the  issue  due  to  a  flaw  in 
the  proceedings. 


Plans' Bemp  Prepared. 
StrHOOL      ■'■  .  Cost,  $53,000 

ARROYO   GRANDE,    San    Luis  Obispo 
Co..   Cal. 


BIDS    OPENED 

.SCHOOL  Cost.    $60,000 

HEALDSBURG,    Sonoma    Co..    Cal. 

One   and    two-story    wing   addition    to 

high     school,     reinforced     concrete 

(structural   steel    frame)    composi- 


tion roofing,  steam  heating  sys- 
tem, maple  floors,  etc.;  gymna- 
sium, music  department.  3  class- 
moms,  alterations,  etc. 
Owner — Healdsburg  High  School  Disl. 
Architect— John  I.   Easterly,  302  Grant 

St.,   Healdsburg. 
Low     Bidder — George     Petersen,     1S41 
Bancroft     avenue,     San     Leandro,    , 
$67,990. 
Complete   bids   follow; 
(  1)   Ded.    for    omitting    bleachers. 
(  2)   Ded.    for  omitting  steel  lockers. 
(  3)   Ded.     omitting    linoleum. 
(  4)   Ded.  omitting  time  clock. 
(  5)   Add.  for  covered  passageway  m 

gymnasium. 
(  6)   Ded.    change    temperature    con- 
trol  system. 
(   7)   Add.      division      of     gymnasium 

rooms. 
(  S)   Ded.   omit   exterior   painting. 
(   9)   Ded.    omit    exterior   plaster. 
(10)  Add.    Aerolux    ventilating    sys- 
tem. 
George   Petersen,    San    Leandro  $67,990 

(1)    $  2,300     (  6)    $      228 

(2)    1.700     (  7)    610 

(3)    725     (  8)    400 

(4)    900     (  9)    300 

(5)    7,800     (10)    240 

N.   H.   Sjoberg  &   Son.   S.   F $75,574 

(1)    $  2,535     (  6)    320 

(2)    1,802     (  7)    413 

(3)    700     (  8)    328 

(4)    900     (  9)    4;i0 

(5)    8,623     (10)    240 

Wm.    Spivock,   San  Francisco $75,773 

(1)    $  2,200     (  6)    227 

(2)    1,800     (  7)    400 

(3)    725     (  8)    275 

(4)    900     (  9)    475 

(5)    6,200     (10)    2C0 

Monson   Bros.,    San   Francisco. ...$75, 950 

(1)    $  2.450     (  6)    $    

(2)    1.711     (  7)    410 

(3)  .._ 734     (  8)     32S 

(4) 913     (  9)     392 

(5)     €.372     (10)    250 

Fred    H.    Betz.    Sacramento  $76,100 

(1)    $  2.535     (  6)    $      227 

(2)    1.800     (  7)    403  1 

(3)    720     (  8)    460 ' 

(4)    617     (  9)    69*1 

(5)    7.017     (10)    265  5 

H.   E.  Vickroy,   Stockton $78,939  J 

(1)    $  2,334     (  6)    $      327 

(2)    1,831     (  7)    300  ' 

(3)    792     {  8)    467 

(4)    626     (  9)    486 

(5)    7.255     (10)    244 

Award  to  low  bidder  is  recommend- 
ed and  has  been  rpproved  by  PWA. 

January  11,   1935 
BIDS   WANTED. 

LOS  ANGELES,  Cal.— Until  Jan.  31 
11:30  A.  M.,  bids  will  be  received  by 
the  Los  Angeles  board  of  education 
purchasing  bureau,  1425  S.  San  Pe- 
dro St.,  for  the  reconstruction,  reha- 
bilitation and  strengthening  of  the 
main  building,  less  the  1932  addition, 
at  the  Hermon  School,  5507  Bushnell 
Way.  Building  is  a  two-story,  brick 
structure.  The  work  will  consist  of 
strengthening  exterior  walls  and  roof, 
adding  bracing  and  anchors,  altering 
interior,  adding  reinforcing,  etc.,  to 
conform  to  the  new  state  earthquake 
code  requirements.  Frank  D.  Hudson. 
701  Laughlin  Bldg..  architect,  and  F. 
N.  Dlouhy.  structural  engineer.  9273 
Cordell  Drive.    Cost.  $44,451. 

LOW    BIDDERS. 

LONG  BEACH.  Cal.— R.  E.  Camp- 
bell, 130  Linden  Ave.,  Long  Beach, 
submitted  the  apparent  low  general 
bid  (using  salvaged  materials)  to  the 
Long  Beach  board  of  education  at 
$244,163,  for  the  construction  of  Bldga. 
B.  D  and  F  at  the  Alexander  Hamil- 
ton Junior  High  School  site.  Low  bids 
on  other  contracts  were:  Hickman 
Bio!i.._910  E,  Anaheim  St,.  Long  Beach 
on  the  plumbing  at  $10,722;  E.  Wil- 
lardson.  2407  Tesla  Terrace,  Los  An- 
geles, on  the  heating  at  $11,900;  Egge 
Electric    Co,,    2222    E,    4th    St.,    Long 
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I 

'ipnrh,  '•11  llio  pli-itrl.-  wIrlfiK  "I  »1'>.- 
'i!i4.  'Sc'hllMiiK  iind  SihlllliiK,  Ur,  I,lii 
Icn  Ave..  I."iiK  rinirh.  iin-hllcil  iiii'l 
•nulncir.  < '.nii-irinlliin  «  III  Ix-  "f  "•'■'I 
'riiriic.  "f"!  "liKl".  '•'•ini-nl  pliiiiK"!' 
>v«llB,  coin'l-i't.'  iiiul  iiiii|ilc  flODi-H,  rom- 
iiimltlon  nioniiK,  wood  luul  hIim'I  hhmIi 
1  CmniilPiP  I'IdH  on  flic  In  llir  nmn- 
',.t  Dully  riirUli-  Hulldt-r. 


I.OW   BIDDERS. 

I,<)N<i  liKAi'H,  Cal.  — Purine  KiiUlv 
\-  IliilldiiiK  <■!>..  ■••IS  Knst  Biondwiiy. 
I.onif  Huiii-h.  Hiilimltted  low  Rfni-nil 
,  onlrait  lildM  to  l.oiiK  Hciu-h  board  of 
I'dui'iilloii  III  |32.'.i2:i  (MiilviiKi'd  iniilH- 
ilalu)  and  l.l.l.sriS  (new  nialcrliilH)  for 
ihe  i-onstni.llon  of  a  school  bulldh.K 
„n  Ihi-  SlRMHl  Hill  site.  Olhrr  low 
Uldii  wcrv:  Clarke  riiiinbInK  Co..  .13111 
K  7lh  St..  I.onK  Heach,  on  pliinibInK 
and  heatlns.  at  $17l"i!l  (.salvuKed  iiiate- 
rluU):  H.  L.  DouKla.M  Klcetrlc  Co.. 
:'.G35  hundry  Ave.,  Long  Beach,  on 
electric  wlrhiR  at  $217ri  (salvaRed  ma- 
terials). Clarence  N.  Aldrich.  archi- 
tect.; .■\aidn  .1.  Smith,  .struct ural  en- 
gineer. 

Bids  Opened. 

sent  »  II.  f'o.st.    $ 

NKW  Hi:Ui;.   tir.Krn. 

one    -    story    and    .la.sonient    Rramiiiar 
Bchool    (247x81    It.)    reinforced   con- 
crete,   brick    and    hollow    tile    con- 
struction,    asbestos    shingle     roof, 
(will    contln    11    classrooms,    large 
auditorium,   offlces.    kitchen,    cafe- 
teria, etc.) 
Owner— School    District    No.    29.    Yam- 
hill County.  Orepon. 
Archllecl— K.    Marion     Stokes,    Termi- 
nal   Sales   HldR..    I'ortland. 
I.nw    Bidder— H.    J.     Settergren.     .■)r.2T 
N.K.    2fith   Ave..   Portland. 
Complete  bids   follow: 

H.   J.    Settergren $47.S72 

Ward  &   Millbrandt   49,059 

J.   K.  John.son.  Newberg 49,1  IX 

Malarkey    &    Kallander 49.520 

Sliattuck  and  Nealand 50,5Sii 

I,.    H.    Hoffman. 51.429 

All  bidders  of  Portland  unless  otb- 
("■fwise  specified. 

Bids  held   under  advisement. 


Plans   Being    Prepared. 

STKKM -.I'll  ION  SCHOOL  Cost.  $26,000 

CENTlOriVIM.E.    Alameda    Co..    Calif. 

Strengthen  Washington  Union  High 
School  (steel  and  wood  strength- 
ening, etc.) 

Owner-^Washington  Un.  High  School 
District. 

Architect— Birge    M.    Clark,    3in    Uni- 
versity Ave..  Palo  Alto. 
Bids  will  be  asked  in  April  or  May. 


BIDS   OPENED. 

HKUKi:i,i;Y,  Alameda  Co.,  Calif.— 
Pollowiiit;  Ijids  received  by  the  Berke- 
ley Board  of  Education  for  structural 
steel  (in  place  including  shoring  and 
tests);  .sheet  metal;  cement  gun  con- 
crete (gunite);  heating  and  ventilat- 
ing, including  stacks,  for  the  recon- 
struction of  the  Tou.sand  Oaks  Scho.il 
Tacoma   and  Colusa  Sts.,   Berkeley. 

(1)  Structural    steel; 

(2)  Rooting  and  sheet   metal; 

(3)  Cement  gun  construction; 

(4)  Heating    and    ventilating    (no    bids 

received). 
Sc.hrader  Iron  Works,  S.  F.     (1)  Jl.OSO 
Independent  Iron  Works,  Oak- 
land    (1)     2.71.-. 

Bay  Cities  Asbestos  Co.,  Oak- 
land      (2)     2.40.- 

Dlxon  *    Holbrook.   Oakland  (2)     2,40.> 

Edg.ir    .-Vnder.son.    Oakland (3)         740 

Cement   l^un    Const.    Co (8»         S4fi 

DeLuca   &•    Son.    S.   F (3)      1.09!) 

Bids  held  under  advisement. 

Bids   Wanted— To    Close    Feb.    20,    2:30 

P.   M. 
JUNIOR  HIGH  SCHOOL  Cost  $530,000 
SAN  FRANCISCO.  Fillmore  Street  be- 
tween   Bay    ;ind    Chestnut    Streets 


(Mnrliia  Junior  IIIkIi  Hihool). 
•riiree-Blory  reinforced  concrete  aeii- 
demli-  liiiildinK  (2«  ilnsHroonm;  l.'i 
spei-lal  rooms;  two  rlinral  r'^im't 
steel  frame  gymnaj-lum.  !nr  and 
gravel  roof,  steam  healing  system, 
wood  and  linoleum  fioors,  wood  A 
steel  snsh,  wood  trim 
Owner— (Mty  and  County  of  San  Fran- 

cis.o. 
Archltui'ts— (leorg*  Kelham.  315  Mont- 
gomery Street;  W.   P.   Day.   Finan- 
cial Center   Building. 
Mechanical   Engineer— Leiand  &   Haley 
r>S   Sultir  Street. 
Bids   will   lie   taken  as   follows: 
General  Work:   (Estimated  Cost)  »425- 

(inO;    (Deposit   for  pl.insi   I.IO.OO 
Mechanical    Equipment   and    Plumbing: 
(Est.    cost)     $r,5.000;     (Deposit)    J2r. 
lOlectriial    Work:     (Est.    cost)    $40,000; 
(Deposit)   $25.00. 
Bids    will    also    be    taken    for    work 
I  imiplete.    including    general    contract, 
mechanical     equipment    and     plumbing 
:ind   electrical   work. 

A  penalty  of  $100  per  day  will  lie 
charged  for  each  day  work  Is  not 
completed     after     specified     time. 

Plans  and  speclflrtitlons  may  be  ob- 
tained from  C.  H.  .Sawyer.  City  Ar- 
chitect. 

Bids  will  be  opened  by  S.  J.  Hes- 
ter, Chief  Deputy  Director,  Depart- 
ment of  Public  Works,  Room  2.il. 
Citv  Hall. 


BIDS   WANTED 

LOS  .\NGELES.  Cal.  — Until  Febru- 
ary 1,  11:30  A.  M.,  bids  will  be  re- 
ceived by  the  Los  Angeles  board  of 
education  for  the  reconstruction,  re- 
habilitation and  strengthening  of 
Shops  Nos.  1  and  2  at  the  John  C. 
Fremont  high  school,  located  on  the 
east  side  of  San  Pedro  St..  between 
7fith  and  79th  Sts.  A.  S.  Nil)ecker.  Jr.. 
architect,  and  Geo.  J.  Fosdyke,  struc- 
tural engineer,  112  N.  .Main  St.  Cost. 
$37,501.  ' 


BIDS    WANTED. 

B.^KERSFIELl  Kern  Co..  Calif.— 
K'ern  County  Union  High  School  Dis- 
trict is  taliing  bids  for  razing  the 
;ibandoned  school  building  on  F  St. 
between  13th  and  14th  Sts..  Bakers- 
fleld. 


BIDS    OPENED. 

BERKELEY.  Alameda  Co.,  Calif.— 
Following  bids  received  by  the  Ber- 
keley Board  of  Education  for  mate- 
rials for  the  reconstruction  of  the 
Thousand  Oaks  School.  Tacoma  and 
Colusa  Sts.,   Berkeley. 

Lumber 
Melrose  Lumber  Co..  1201  46th 

Ave..    Oakland   $1,357.7.'! 

E.  K.  Wood  Lumber  Co 1.425. IS 

Bav  City  Lumber  Co 1,450.00 

Alternate 1,433.54 

Smith     Lumber    Co 1,480.10 

Identical  bids  were  submitted  by  the 
following  at  $1,749.13;  Boorman  Lum- 
ber Co.,  R.  (J.  Hiscop  Lumber  Co., 
Hogan  Lumber  Co.,  Humphrey  Farrar. 
H.  Lincoln  &  Sons,  'Tilden  Lumlier 
Company. 

•Alternate  bid  submitted  at  $1,299.30 

Concrete   Materials 
Identical     bids     were     submitted     by 
the   following  at    $1,290.19: 

Contra  Costa  Building  Materials  Co. 
Berkeley. 
Chas.    S.    Hughes  Co..   Oakland. 
Rhodes-Jamieson  Co  ,   Oakland. 
Transit    Concrete  Ci    ,   Oakland. 

Reinforcing   Steel 
Identical    bids    at    $383.29    submitted 
by   McGrath    Steel    Co.,    Oakland,    and 
Truscon   Steel  Co.,   San   Francisco. 

Miscellaneous  Iron 
Independent     Iron    Works,     821 

Pine  St.,   Oakland  $1,794.10 

Anchor   Post   Fence  Co.,   Oak- 
land      2.132.74 

The  liids  of  Raker  H.^milton  and  Pa- 


cific   Co.    and    (•     W.    Miirwedel    wer» 
ineonipleii. 

Plumbing 
Irli-ntl'iil  lilds   al   $2,a.'iti  )<3   were  xiib- 
niltted    by    Ihe    following: 
I  Vane  i'nmpuny. 

Grinnell  Company.    Han    FrnncUco. 
Moran  IMbg.   &  Supply  Co.,  Oakland. 
f)akland    IMbg     Supply  ''o.,   f)akland 
Richmond    Sanitary  C.i,.,    Richmond 
Tay-Holbrook   Co.,    San    Franclnco 
Walwr.rth  California  Co..  Ctaklnnd. 
Bids   of  C.    W.    .Marwedel  and    Baker 
Hamilton  and   Pacific  were  Incomplule. 

Rough   Hardware 
K    K.   Wood   Lumber  <'o,.  Fred- 
erick &  King  Sts..  Oakland  $193.85 
.\sHoclated    Hardware  Co.,  Oak- 
land       208. B!l 

Mill   Work 
Tllden    Lumber   &    Mill    Co.,    400 

High     St.,     r)akland  $601. iil 

Sheehan     Ballard     Planing    MNI, 

Berkeley  ..  605.»'.i 

Building   Paper 
Baker    Hamilton    &     Pacific    Co.. 

700  7th   St..   San   Francisco.     $10.90 
E.    K.    Wood    Lbr.    Co  .    Oakland.  15.00 
Identical    bids    at    $45.00    were    sub- 
mitted by   lh>-   following: 

Contra  Costa  Building  Materials  Co. 
Berkeley. 
Chas.    S.    Hughes   Co.,   r>akland. 
Rhodes-Jamleson.    Ltd..    Oakland. 
Transit  Concrete  Co..   Oakland. 

Lath   and    Plaster 
Identical  bids  at   $1,338.72  were  sub- 
mitted   by    the    following: 

Contra  Costa  Building  Materials  Co 
Berkeley. 
Chas.    S.   Hughes   Co.,   Oakland. 
Rhodes-Jamieson,   Ltd.,    Oakland. 
Transit  Concrete  Co..   Oakland. 
Truscon   Steel  Co.  and   Baker,  Ham- 
ilton and  Pacific  bids  were  Incomplete. 

Electrical   Supplies 
Crescent  Electric  Co.,  233.^  Tele- 
graph   Ave..    Oakland $481.58 

White    P:lec.    Co..    Berkeley 524.92 

Rochester  Elec.  Co..  Berkeley  ..  533.83 
Bradshaw  Elec.  Co..  FJerkeley  535.83 
Finish  Hardware 
Associated  Hardware  Co..  3860  San 
Pablo  Ave.,  Oakland,  submitted  onlv 
bid  at  $740.20. 

Paint 
National    Lead   Co.,    Harrison    & 

Tenth     Sts.,     Oakland $141.48 

General  Paint  Co..  Oakland  156.99 

F.  W.  Dunne  Co.,  piedmont  ..  169.12 
W.  p.  Fuller  &  Cr)..  (jakland  ..  179.06 
M.  Friedman  Paint  Co.  Oakland  184.00 

Glass 
W.  P.  Fuller  &  Co..  259  10th  St. 

OakLind $258.6.'' 

Cobliledick-Kil)be    Glass    Co 280.60 

Blackboards   and   Cork   Carpet 
Rueker  Fuller  Co..   1922   Frank- 
lin   St..    Oakland $100.00 

.American   Seating  Co.,    S.    F 104.00 

J.   W.  Frlcke  &  Co.,   S.   F 104.00 

Bids  held  under  advisement. 


Plans   Being   Completed. 

SCHOOL  Cost,  $75,000 

HEALDSBURG.  Sonoma  Co..  Calif. 
Luce   Estate    Property    (6.3   acres). 

One-story  frame  and  stucco  grammar 
school  (13  classrooms,  auditorium 
to  seat  600)  composition  and  some 
tile   roofing,    ateam    heating   plant. 

Owner — Healdsburg  Grammar  School 
District. 

Architect— John  I.  Easterly,  302  Grant 
St..   Healdsburg. 
Bids   will  be     asked     in  about     two 

weeks. 

16— BANKS,  STORES  AND 
OFFICES 

Contract  Awarded. 

REMODEL   FOR    STORES  $8000 

SAN  FRANCISCO.     N  Chestnut  St.  W 

Fillmore  "Street. 
Remodel   lower   portion   of  apartments 

for     three     sto-es     (work     involve? 
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unit  tile  front,  platp  glass,  ohrom- 
inni  bars,  eleotrk-  heat,  tile  toilets, 
all  metal  furring  and  lathing,  steel 
sash,  wood  flooring,  hardwood  in 
show  windows,  etc.) 

I>wner — Anglo  California   Bank. 

Architect — S.  Heinian.  605  Market  St.. 
San  Francisco. 

Contractor — Jacks  &  Irvine.  74  New 
.Montgomery  St..   San   Francisco. 


Contract   Awarded. 

.■VLTKR   STORE  <-ost.    $l,linii 

SAN     FRANCISCO.      I.j;i     .Montgomerv 

Street. 
Alterations   to  store  building. 
Owner— The    Owl    Drug    Co..    657    .Mis- 
sion   Street. 
Architect — Not  Given. 
Contractor — Louis    C.    Dunn.    424    JIo- 
nadnock  Building. 


Contract   Awarded. 

ALTER   STORE  .'ost,    ia'j'Jt 

SAN  FRANCISCO.  No.  895  Market 
Street. 

Alterations    to    store    ijuildin%. 

Owner — The  Owl  Druf  Co.,  65''  Mis- 
sion  Street. 

Plans  by  Engineering  Dept    of  Owner. 

Contractor — Louis  C.  Dunn.  424  Mo- 
nadnock   Bldg.,    San   F.  .inci -co. 


BIDS    WANTED 

OAKLAND.  Cal.— Until  January  2.3. 
S  P.  M..  bids  will  be  received  by  John 
H.  Kimball,  Secretary.  East  Bay  Mu- 
nicipal Utility  District.  512  16th  St.. 
Oakland,  for  furnishing  and  install- 
ing complete  with  all  accessories,  in 
conformity  with  Board  of  Fire  Un- 
derwriters, an  automatic  fire  sprink- 
ler system  at  the  main  building,  lo- 
cated at  512  16th  St..  Oakland:  Pro- 
posal No.   L.   S.   137. 


LOW    BIDDER. 

SANTA  B.A.RBAR.'V.  Calif.— Schoen- 
rock-Fisher.  624  .S.  La  Brea  Ave.,  Los 
.\ngeles,  submitted  low  bid  to  Archi- 
tects Edward  C.  Taylor  and  Ellis  W. 
Taylor,  803  W.  Third  St.,  Los  Angeles 
for  alterations  to  the  ground  floor  of 
the  Elks'  building  in  Santa  Barbara 
for  the  Pacific  Mutual  Lite  Insurance 
Co.  Work  will  include  the  installation 
of  new  store  fronts,  metal  channels  & 
stud  partitions,  suspended  ceilings,  ex- 
terior and  interior  plastering,  brick 
bulkheads,  plain  and  decorative  tile, 
electrical  work,  etc.  Architect  John 
K.  Murphy,  116  E.  Sola  St..  Santa  Bar- 
bara,  will  supervise  construction. 


Construction    To    Start  Shortly. 

ADDITION  Cost,    $15,000 

RHTDDING,  Shasta  Co.,  Cal.  Market 
and  Placer  Streets. 

One-story  concrete  addition  to  store 
building  (annex  67x140  feet). 

Owner — McCormick  Saeltzer  Co.,  Red- 
ding. 

Architect — Nst    Given. 


Being   Done   By   Day's   Labor. 

ALTER   STORE  Cost,    % 

PACIFIC*  GROVE,   Monterey  Co.,   Cal. 

Lighthouse  Avenue. 
Alterations    to    store    building. 
Owner— M.  W.  Crowley,  Pacific  Grove. 
Architect — Guy  Koepp,    Carmel. 

Work  is  being  done  under  the  own. 
er's  supervision. 


T«   Be   Done   By   Day's  Werk. 

ALTERATIONS  Cost,    J150» 

SAN    FRANCISCO.      No.    629  Cortland 

Avenue. 
Alterations  to  store  and   flats. 
Owner — Philip    Sanfllippo.    6134    Geary 

Blvd.,   San  Francisco. 
Architect — Not   Given. 


Contract  Awarded. 

ALTERATIONS  Cost.  $10,000 

SAN  FRANCISCO.    130  Bush  Street. 
Alterations  to  nine-story   loft  building 
(work  includes   Installation  of  ele- 


vator, partitions  and  general  al- 
terations). 

Owner — Limited  Mutual  Insurance  Co. 

-Vrchitect  —  (Jardner  A.  Dailey.  2'0 
Post  Stre-t. 


Pl.-r,,ed. 

.\LTER    BLDG.  Co.v;     $ 

SAN    FRANCISCO.      Montgomery    St. 

bet.    California   and   Sacramento. 
.Alterations    to    4-story    store    and    loft 

building. 
Owner — Louis  R.   Lurie.  333  Montgom- 
ery Street. 
.Archi'.ect— Not   Given. 

Proposed   work    is   in   a    very   prelim- 
inary stage. 


Sub-Contracts    Awarded. 

BEAUTY   SHOP  Cost,    $3434 

SAN  JOS-E.  Santa  Clara  Co.,  Calif. 
San  Carlos  St.  near  Market  St. 

One-story  and  basement  beauty  shop 
(wood  frame,  plastered  exterior, 
linoleum   floors,   panel  partitions). 

Owner — A.   Castle. 

Architect  —  Chas.  McKenzie,  Twohy 
Bldg..    San  Jose. 

Contractor— M.  W.  Reese,  1210  Min- 
nesota  Ave.,   San  Jose. 

Lumber— S.  H.  Chase  Lumber  Co.,  San 
Jose. 

Mill    Work— Minton    Co..    Mt.    View. 

Plumbing— Wm.  Ehlert,  San  Jose. 

Sheet  Metal— Wm.  Ehlert,  San  Jose. 

Roofing — Farmers'   Union,   San  Jose. 

Electric  Wiring — Norman  Russell,  San 
Jose. 

Concrete— Pyle  Bros.,   San  Jose. 

Iron  Work- P..  Hellwig  Iron  Works, 
San  Jose. 

Plastering— J.  c.   Chiere.  Mt.  View. 


Contract   Awarded. 

STORE  Cost.    $7761 

SAN  JOSE.  Santa  Clara  Co.,  Calif.    W 

11th  St.  N.  Reed  St. 
One-story   frame   building. 
Owner— Walter  Ruddiek,  601  S.  8th  St. 

San  Jose. 
.Architect — Not  Given. 
Contractor   —    B.    H.    Painter,    Gordon 

Ave.,    San    Jose.  » 


PLANS    BEING    FIGURED. 

BEVERLY  HILLS,  Los  Angeles  Co., 
Cal.— Architects  Gable  &  Wyant.  3723 
Wilshire  Blvd.,  Los  Angeles,  are  tak- 
ing bids  from  a  selected  list  of  con- 
tractors for  the  superstructure,  which 
will  include  excavating,  carpentry  and 
concrete  work,  and  segregated  bid." 
for  the  remainder  of  the  work  for  a 
market  building  (103xl50-ft.)  'to  be 
built  at  the  southwest  corner  of  Wll- 
.«hlre  Blvd.  and  Doheny  Dr..  Beverly 
Hills.   Tor  Wilshiremart  Market. 


Contract    Awarded. 

ALTERATIONS  Cost,    $4309 

SAN  FRANCISCO.  No.  51  StocktOB 
Street. 

Alterations  to  store  front  (work  in- 
volves glass,  marble  .electric  work 
terrazzo,    steel,    etc.) 

Owner — Fashion  Bootery. 

Plans   by   Owner. 

Contractor— Louis  C.  Dunn.  Monad- 
nock  Bldg..  San  Francisco. 


BIDS  OPENED 

SAN  FRANCISCO— Alfred  Gough. 
10  Washburn  St.,  at  $180  submitted 
only  bid  to  Department  of  Public 
Works  for  furnishing  and  installing  a 
graph  panel  in  the  Controller's  office. 
City  Hall. 

Bids  held  under  advisement. 


BEING    DONE    BY    DAY'S   WORK 

SAN  FRANCISCO— The  consctruc- 
tion  department  of  the  S.  H.  Kress 
Company,  owners  .  are  painting  the 
interior  and  exterior  of  the  building 
at  939   Market  Street,   by  day's   labor 


Contract   Awarded. 

ALTERATIONS  Cost,    $ 

.SAN    FRANCISCO.      No.     923    Market 
Street. 

Alterations  to  store  building. 

Owner — Zukor's,   923   Market   St.,    San 
Francisco. 

Architect — McClelland   &   Jones.    Seat- 
tle.  Washington 

Contractor — Mullen  Manufacturing  Co. 

64  Rausch   St..   San  Francisco. 

Construction  will  start  immediately. 


Contract    Awa.ded 

ALTERATIONS  Cost.   $10,000) 

.'^AN   FRANCISCO.     No.   130   Bush  St. 
Alterations  to  nine-story  loft  building) 

(work  includes  installation  of  ele-: 

vator.    partitions    and    general   al-: 

terations). 
Owner — Limited  Mutual  Insurance  Co.: 
Architect   —   Gardner   A.    Dailey,    2101 

Post  St.,  San  Francisco. 
Contractor — Paul    K.    Jones,    1272    18th 

Ave.,    San   Francisco. 


To    Be    Done    By    Day's   Work. 

ALTERATIONS  Cost.     $1500' 

SAN  FRANCISCO.     9  Irving  St.,  32  W' 

Seventeenth  Ave. 
Alterations  to  baths. 
Owner — Peder    P.    Johnson,    1750    Bay 

St.._San  Francisco. 
Architect — Not  Given. 


PREPARING  PR .VIINARY  DRAW- 

INGS. 

SANTA  MONICA,  Los  Angeles  Co., 
Calif. — Architects  Morgan.  Walls  and 
Clements,  1135  Van  Nuys  Bldg..  Los 
Angeles,  are  preparing  preliminarj' 
plans  for  a  new  market  building  to 
lie  erected  on  the  southeast  corner  of 
Wilshire  Blvd.  and  Third  St..  Santa 
Monica,  for  Ralph  Grocery  Co.  A 
two-story  warehouse  will  be  built  at 
the  rear  of  trie  market,  total  ground 
area  covered  by  the  two  structures 
to  be  100x145  ft.  Reinforced  concrete 
walls,  wood  roof  trusses,  composition 
roofing,  concrete  floors,  concrete-pav- 
ed parking  area,  steel  windows,  tilec 
bulkheads,  market  doors,  refrigera- 
tion system,  electric  heaters,  etc.  Cost  i 
$60,000. 


Contract   Awarded. 

ALTERATIONS  Cost.  $1566 

OAKLAND,    Alameda   Co.,    Calif.     1706 

Broadway. 
Alterations  to   building. 
Owner — Great  Western  Power  Co..  24'. 

Market  Street,   San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— Geo.    J.    Maurer.    50    York 

Drive.    Piedmont.  j 


Planned. 

OFFICE  BLDG.  Cost,   $ 

SANTA     ROSA,       Sonoma      Co.,     Cal. 

Fifth  and  Humboldt  Streets. 
One-story    reinforced     concrete    offlce 

building   (60x138  feet). 
Owner — Sonoma  County  Farmers  Mu- 

tula    Insurance    Co.,     (George     S. 

Crane,    Secretary). 
\rchltect — To   Be  Selected. 

Further    details    will    be    announced 
lanuary   22. 


THEATRES 


Planned. 

ALTEL  THEATRE  Cost,   $^— 

SAN  JOSE,  Santa  Clara  Co..  Cal.  No. 
263    South    First    Street. 

Remodel    American    Theatre. 

Owner— Golden  State  Theatre  Corp.. 
25  Taylor  St..   San  Francisco. 

Architect — Not  Given. 

Contractor— Sallh  Bros..  25  Taylor  9t. 
San  Francisco  (Probable  Contrac- 
tors). 


PLANS    COMPLETED. 

WESTWOOD,  Los  Angeles  Co..  Cal. 
—Architects  Allison  &  Allison,  1014 
Edison  Bldg.,  Los  Angeles,  completed 
plans    for    an    open-air    theatre    to    be 
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iilll  111  WeHlwiHKl  for  thn  I'nlverHlly 
r  fnllfornin  al  I.<>m  AriKi-l.-ii.  Appll- 
.itlon  hiiH  liciii  Miiulo  for  SKHA   IhIm.i- 

,,r  (•xrnvatliiK   ""<l    pr<-llriiln«r.v    \vi>rk. 

The  HtnicHirc  will  bi'  <>f  u-i.-ti-  con- 

.irurtlon.  comrrrti-  hIiiIi  flunr.  wood 
nd  Iron  iiont«,    etc.,   and    will   have   a 

[.••tlnn  capacity  of  approxlnial.-ly   K'.- 

lOO  permmH. 

1 9— MISCT  "cONSTRUCfiON 

Planned. 

HADKI   STATION  <'i'»l.    JlO.Omi 

•HICO,    Kutte  Co..   Calif, 
•iinstriict    250-watl    radio    sintloii     (It 
C.   A.  ciiulpnifiit   throiiKhont.  cti'.t 

Owner  —  Oolden  Kmplre  riroiulcaMlInK 
Co.  (Harold  Sinllh.snn.  3fi!t  FMiif 
St..  San  Kranrl.sco,  Sydnc.v  Lew's 
and  Willis  Shl«.-ldn.   et  al). 

Anlillei-t-  Not   CIven. 

KnglneiT— Ken.    Wlllman,    Chico. 

,    Further    details    will    bo    announci'd 

In  about  4r)  days. 

FUNDS    ASKED. 

SAN  KHANCISCO.— f!  olden  Catc 
HrldRi-  and  Highway  District  dlicc- 
li.rs  will  apply  to  Federal  Public 
Works  Administration  for  grant  of  ap- 
proximately $5(10,000  to  be  used  in 
military  betterments  at  the  Trcsidio 
of  San  Francisco  that  will  result  from 
removal  of  buildings  and  other  struc- 
tures Incidental  to  clearinR  right  of 
way  for  south  approach  to  the  fiOlden 
(late  bridge.  Application  is  being  pre- 
pared by  General  Manager  Jas.  Reed 
an."  will  be  filed  shortly  with  A.  D. 
Wilder,   state    PWA   engineer. 


CONTRACTS   AWARDED. 

FRESNO.  Fresno  Co.,  Calif.— Quar- 
tcrma.stcr  Civili.in  Conservation  Corps. 
Fresno,  awarded  the  following  con- 
tracts for  furnishing  lumber,  plumb- 
ing materials  and  waJI  felt  under  Hid 
No.  .i90!;-35-67.  Materials  to  be  deliv- 
ered fob  CCC  warehou.se,  Fresno: 
Lumber— Standard   Lumber  &   Mill  Co. 

Fresno,  $560.75. 
Plumbing    Materials— Daliman    Supply 

Co..  Sacramento.   $349.22. 
Wall    Felt— Daliman    Supply   Co..    Sa'- 
ramento.  JSS.On. 
Complete  bids  follow: 
Lumber 
Standard    Lumber   &    .Mill   Co.     $560.7i 
Tllden  Lumber  &  Mill  Co.,  Oak- 
land       565.23 

Kellner  &  Sons  617.6.'! 

Maisler    Bros.    Lumber   Co 684.53 

Plumbing    Materials 
Daliman  Supply  Co..   Sacramen- 
to     $349.22 

Tay-Holbrook    Co..    S.    F 371.13 

Maisler   Bros.    Lbr.    Co 399.45 

Fresno  Plbg.  Sup.  Co..  Fresno.      436.99 

J.   A.    Fazio.    Oakland 458.90 

Gundlach    numbing    Co 500.00 

Wall  Felt 
Identical  bids  at  $88.00  were  subniil- 
ted  by  the  following:  Daliman  Supply 
Co..  Kellner  &  Sons.  Maisler  Bros. 
Lumber  Co..  Pacific  Coast  Paper  Co., 
W.  P.  Fuller  &  Co.,  and  Plake.  Mof- 
fett  &  Towne.  » 


BIDS  WANTEl). 

SAN  FRANCISCO. —  Until  January 
16,  1:45  P.  M..  informal  bids  will  be  re- 
leived  by  S.  .1.  Hester.  Chief  Deputy 
Director.  Room  251.  City  Hall,  for 
moving  wood  and  coal  house  from 
VIsitacion  Valley  School.  Visitacion 
Avenue  and  Schwerin  Street  to  the 
Horace  Mann  School.  23rd  and  Bart- 
lelt   Streets. 

Further  particulars  may  be  obtain- 
ed from  John  T.  Burns.  Supt.  of  Pub- 
lic Buildings,   484   11th   Street. 


BIDS   WANTED 

LAKEPORT,  Lake  Co.,  Cal.— Until 
February  6  8.  P.  M..  bids  will  be  re- 
ceived by  Edwin  Callahan.  Adjutant. 
X-akeport  Post  No.  159.  American  Le- 
gion.   Lakepori,    fo'-  sale  of   the   build- 


ing (without  efiiiipment)  known  bh 
Legion  Mull,  and  outbuildings  In 
Ijikeport.  Calif  Purchaser  inunl  re- 
inovi-  building  from  preinlses  on  or 
before   Mny    15,    l!l35. 

All  U'.Cf  inu»t  lie  accompanied  by 
<ii;<li,  cashier's  checK  or  draft  payable 
to  Kdwin  C'lllnhan. 


BIDS    WANTED 

HAKKHSFIELD,  Kern  Co. , Cal.— 
Intil  February  4,  7:30  P.  M.,  bids  will 
be  received  by  Marvin  Davis,  cncrk. 
Kern  County  I'nlim  High  School  DIst., 
Administration  Illdg.,  Bekcrsfleld,  for 
demolition  of  the  Commercial  Build- 
ing located  on  Block  362,  bounded  by 
F,  13th,  (i  and  14th  Sis.,  Bakerifleld. 
Contractor  Is  to  build  fence  on  north, 
south  and  west  sides  of  building:  all 
trees,  sidewalks  and  curbs  to  be  pro- 
tected durinp;  work;  steam  mains, 
water  pipes,  gas  lines  and  electric 
lines  will  be  disconnected  by  the  own- 
er. .Salvage  material  will  go  to  the 
contractor.  Foundation  walls  are  to 
be   taken   out  and   lot   cleaned. 

Bidder    must    submit    Surety    Bonds. 


Work  Started. 

ADDITION  Cost.    $5000 

SAN    MATEO,     San     Mateo  Co,,   Cal. 

Municipal  Golf  Links. 
Construct    locker    rooms    and    kitchen 

at  Municipal  Golf  Links. 
Owner— City  of  San  Mateo. 
Architect— Thomas   Edwards.    9    Geary 

St..  San  Francisco. 
Work    is    now    under    way    by    SEFA 
labor. 


Plans   Being    Figured — Bids   Close   Jan. 
17.   12   Noon. 

.MORTUARY  Cost.  $ 

SA.N  BRl'NO,  San  Mateo  Co.,  Cal. 
Two-story  frame  and  stucco  mortuary 
(to  contain  mortuary,  chapel  and 
residence  above) ;  composition  and 
tile  roof,  circulating  heaters,  hard- 
wood floors,  etc. 
Owner — S.    Nieri,    322    Grand    Avenue, 

South   San   Francisco. 
Architect— Thomas   Edwards,    9   Geary 
St.,  San  Francisco. 
Following   will   submit   bids: 
A.    Dixon.    Smn    Bruno. 
H.    H.    Larsen.    64    South    Park.    San 
Francisco. 

M.    J.    Henry.      132    Bancroft     Road. 
Burlingame. 

Jos.    Bettencourt.    422    San    Anselmo 
Ave.,   San  Bruno. 

Albert  ilagnuson.  320  Cypress  Ave.. 
San    Bruno. 

Anton     Pianca.     609     Pine     Terrace, 
South    S.in    Francisco. 


Preliminary    Planj    Approved. 
MAUSOLEUM  Cost.    $50,000 

NEVADA    COUNTY,    Calif.      Between 

Grass  Valley   and   Nevada  City. 
One-story    reinforced   concrete   mauso- 
leum  (marble  and   bronze   interior; 
to  contain  372  crypts,   570  niches). 
Owner — Engineers    Associates,     Inc. 
Architect— Walter  C.    Clifford.   310   Lo- 
cust  St.,   San    Francisco. 
Mausoleum   Engineer- T.   L.   DeCew. 

Working  drawings  will  be  started 
within  a  few  days  and  special  con- 
tract figures  will  he  asked  in  about 
six   weeks. 


BIDS  WANTED 

MODESTO,  Cal.  —  Unail  Feb.  11. 
.1  P.  M.,  bids  will  be  received  by  the 
Board  of  Directors  of  the  Modesto  Ir- 
rigation District.  C.  S.  Abbott,  Sec- 
retary. 823  nth  St.,  Modesto,  for  the 
consruction  of  a  second  circuit  on  the 
present  towers  of  the  Modesto-Don 
Pedro  Electric  Transmission  Line.  lo- 
cated between  Modesto  and  Don  Pe- 
dro,   Calif.      The    work    involves: 

(1)  192,000  lbs.  bare  copper  cable; 

(2)  Furnishing  and  delivering  porce- 
lain insulators  and  hardware  as 
follows: 


(a)  6000  «uiip«nslon   Innulatora; 

(b)  986  NUspenslon  Insulator  hooks 
(<)  suspension  Insulalro  clamps; 
(d)   138  dead  end   clamps. 

(3)  Furnishing  and  delivering  one  t- 
liole  «9  K.V  oil  circuit  breaker.  In 
<-luding   all   necessary  oil; 

(4)  Furnishing  construction.  Installa- 
tion, labor,  and  transportation  as 
described    In   the   specincatlonn. 

Plans  and  specifications   obtalnaatile 
from  above  ofllce  upon  deposit  or  tZS. 


To   Be  Done  By  Day's  Work. 

BI.N  Cost.   $|«5(; 

SAN  .UtSK.  Santa  Clara  Co..  Cal.     No, 

217    W.    Julian    Street, 
iine-story  concretee  bin. 
Owner — Food    Machinery  Corp..    Prem. 
.\rchilect      Not    fJiven. 


BID   OPENED 

SA.N  p-RA.VCISCO- Pearson  &  John- 
son. 2031  Bryant  St.,  at  $55  submitted 
only  bid  to  Department  of  Public 
Works  for  moving  wood  and  coal 
house  from  the  Visitacion  Valley 
S'chool,  Visitacion  Ave.  and  Schwerin 
St.  to  the  Horace  Mann  School,  22nd 
and    Bartlett   Sts. 

Bid   held    under  advisement. 


Contract  Awarded. 

I.MPROVE  TRACK  Cost.  $ 

SAN  BRU.NO.  San  Mateo  Co.,  Cal. 
Tanforan  Race  Track. 

Improvements  and  addition  at  Tanfo- 
ran race  track  (move  back  grand- 
stand,   etc.) 

Owner — Pacific  Coast  Breeders  Asso- 
ciation   (J.    Marchbank). 

Architect — None. 

Contractor — Anderson  &  RIngrose.  320 
Market    St..    San    Francisco. 
Cost  will  exceed  $50,000. 


20—  MISC.  SUPPLIES  AND 
MATERIALS 


CONTRACT    AWARDED 

.MODESTO.  Stanislaus  Co.,  Calif.— 
Modesto  Transportation  Service.  Mo- 
desto, at  $672  awarded  contract  by  the 
Modesto  Irrigation  District  for  hauling 
24,000  sacks  of  cement  from  Water- 
ford  to  the  places  where  the  cement 
will  be  used  in  lining  work  on  the 
main  canal.  '■ 


BIDS    WANTED 

OAKLAND,  Calif.— U.  S.  Pipe  and 
Foundry  Co.,  Monadnock  Bldg..  San 
Francisco,  at  $12,458  submitted  low 
hid  to  the  East  Bay  Municipal  Utility 
District  for  furnishing  cast  iron  wa- 
ter pipe  for  the  Distribution  System 
under  P'roposal  No.   L.   S.   135. 

Bids  were  taken   as  follows: 

(1)  22.000   I.f.    4-in.   CIP; 

(2)  5.000  I.f.  5-in.  CIP; 

(3)  Total. 

Complete  bids  follow: 
V.   S.   i'ipe  &  Foundry  Co.. 

San    Francisco    (1)   $  9.32.S 

. (2)       3.130 

(3)     12.45« 

If  awarded  job   complete 12.340 

American    Cast    Iron    Pipe 

Co..  San  Francisco (1)  $  9.460 

(2)       3. 150 

(3)     12.610 

National    Cast     Iron     Pipe 

Co.,    Oakland  (1)  t  9900 

(2)       3.25" 

(3)     13.150 

Grinnell  Co.  of  the  Pacific. 

San    Francisco    (I)  $9,900 

(2)       3.250 

„ (3)     13.150 

Pacific  States  Cast  Iron 

Pipe  Co.,  S.  F (1)  $  9.900 

(2)       3.350 

_....(3)     13.250 

Bids  held   under  advisement. 
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CONTRACT    AWARDED 

I.OS  ANGELES.  Cal.— .Morris  Eiigr. 
Co.  was  awared  the  conlract  by  the 
Metropolitan  Water  I>  strict  at  19.2 
cents  per  gallon  for  furnishing  60,000 
gallons  coal  tar  pitch  cutback  sealing 
compound,  item  (2).  under  Spec.  No. 
M-2035.  Bid  No.  30599.  All  bids  for 
whitewash  and  asphaltio  emulsion 
were   rejected.  •  ") 


BIDS  OPENED. 

LOS  ANGELES.  Cal.— Tlie  following 
bids  were  received  by  D.  P.  Nicklin. 
purchasing  agent  of  the  J^os  .Ang'-irs 
Water  and  Power  Bureau,  room  740, 
207  S.  Broadway,  for  furnishing  coal 
tar  enamel  and  base  primer  under 
Spec.   No.    1593.     The   bidders   were: 

(A)  California  Pipe  &  Supply  Co., 
discount.   1%  30  days. 

(B)  Wailes-Dove-Hermiston  Co'p. : 
Terms  net. 

(C)  Willard  Warne  Co.:  Discount 
1%   20  days. 

(D)  General  Paint  Co.:  Discount.  1% 
20  days. 

(E)  Morris  Engr.  Corp.:   Terms  net. 

(F)  James  M.  Conlon  Corp.:  Terms 
net. 

(G)  Parafflne  Company:   Terms  net. 
(H)   General  Paint  Corp.:    (.Alt.    bi.li 

Discount,  1%   20  days. 

The  items  were: 

(la)  for  approx.  2.S4  tons  coal  Inr 
enamel  furnished  in  containers  of  500 
to  600  lbs.  each,  fob  bidder's  trucks 
department's  Slauson  yard.  Slausnn 
and  Compton  Aves..  at  a  price  per  ton 
including    cost   of  containers; 

(lb)  same  as  above  fob  the  bidder's 
shipping  point;   , 

(2a)  for  approx.  1000  gals,  of  coal 
tar  base  primer  furnished  in  approx. 
50  gallon  drums  fob  bidder's  trucks 
department's  Slauson  yard,  Slauson 
and  Compton  Aves.,  at  a  price  per  gal. 

(2b)  same  fob  bidder's  shipping  pt. 

The  bids  were: 

(la)  (lb)         (.aa)  (2b) 

(A)     J48.35       $39.35       $  .44       $  ..IS 

(B)     68.25         55.00         1.43         i.r;R4 

(C)     51.00         47.50  .57  .,'4 

(D)    52.75         48.75  .45  .40 

(E)     60.89         60.39  .60  .397 

(P)     60.89         46.90  .60  4.S 

(G)     45.00         41.00  .60  .58 

(H)     45.75  41.75  .45  .40 


BIDS  OPENED. 

SAN  FRANCISCO.— Max  Rosenberg. 
1355  California  St.,  at  $.71  per  cu.  yd. 
submitted  low  bid  to  the  Purchasing 
Agent.  City  Hall,  for  furnishing  4,000 
to  5,000  cubic  yards  of  loam  for  Gol- 
den Gate  Park.    Complete  bids  follow: 

.Max    Rosenberg  _.._ J. 71 

L.    Devincenzi    73 

.'ian   Francisco   Paving  Co 73 

Devincenzi  Bros.   &  Co S3 

Meyer    Rosenberg.    Inc S5 

Bids  held   under  advisement. 

BIDS    REJECTED. 

OAKLAND,  Cal.— All  bids  received 
by  the  City  of  Oakland  Port  (Commis- 
sion, January  7,  for  furnishing  crush- 
ed rock  road  materials  and  aspbaltic 
road   oil   have   been    rejected 

Complete    bids   published   Jan.    10. 

BIDS    OPENED 

PASADENA,     Cal.— Six     firms    sub- 
mitted  identical  bids  to  the   Pa.sadena 
'.'ity  Clerk,  .January  15,   for  furnishing 
lead    coveree'    cable    for    the    municipal 
light    and     power    department.       Bids 
were  taken  as  f"llows: 
M)   56"6  ft    3-conductor  sector  strand- 
ed    36-s  t  r  a  n  d  s     approximately, 
500.000cir.    mil.    type    "H"    23,001)- 
volt   grounded    neutral    cable,    con- 
ductor   insulation    19/64    in.    plain 
lead  sheath   10/64   in.   thick,   on   19 
6S-in.    reels; 
12)   4663    ft.    3-conductor    sector   trans- 
ed,   36-strand.   approx..   300.000  cir. 
mil.  type  "H".  23.000-volt  ground- 
ed  ne.Ural   cable,   conductor   insu- 


la tiotv  19/64  in  .plain  lead  sheath, 
10/65   in.   thick,   on   17  68-in.   reels. 

Henj.  F.  Delanty.  general  manager, 
Municipal  Light  &  Power  Department. 

The    bidders   were: 

John   A.    Roeblings  Sons  Co. 

General    Electric    Co. 

General  Cable  Co. 

Columbia  .Steel  Co. 

OKonite  Co. 

General  Electric  Supply  Co. 

The  prices  were: 

(1)  $2,612  ft.;  19  pulley  eyes.  $4.50 
eacvh;  reels  $53.00;  (2)  $2,612;  17  pul- 
ley eyes,  $4.5o  each;  reels,  $53.00; 
grand  total,   $2S,944  86. 


BIDS    OPENED. 

LOS  A.NGELES.  Cal.— Bids  for  fur- 
nishing varnished  cambric  insulated 
cable  fob  Departments  warehouse,  1630 
N.  Main  St.,  under  Spec.  No.  1581. 
were  opened  by  D.  P.  Nicklin,  Pur- 
chasing Agent  of  'he  Los  Angeles 
Water  &  Power  Bureau.  Room  740.  207 
S.  Broadway,  Los  Angeles. 

Bids  were  taken   as  follows: 

(1)  for  2,000  ft.  nominal  No.  8  AWG, 
«00  volt,  flexible,  single  conductor,  var- 
nished cambric  insulated  cable  in  coils 
of  500  ft.; 

(2)  2,000  ft.  nominal  No.  2,  AWG, 
600   volt,   do,   on   reels  of   1.000   feet; 

(3)  1,000  ft.  nominal  2/0  AWG.  600 
volt,  do  on  reels  of  1,000  feet; 

(4)  10.000  ft.  No.  6  AWG,  7-strand.. 
5000  volt,  sinlge  conductor,  varnished 
cambric  insulated  cable  in  coils  of 
500  ft.; 

(5)  2,000  ft.  No.  2/0  AWG,  19-strand 
do   in   rolls   of  1,000  ft. 

Identical  bids  at:  (1)  $4n.90  i)er  .M 
ft.;  (2)  $123  per  M  ft.;  (3)  $207  per 
M  ft.;  (4)  $109  per  M  ft.;  (5)  $232  per 
M  ft.;  were  submitted  bv  the  follow- 
ing: General  Electric  Co.,  Electric 
Sales  Co..  General  Cable  Co.,  Asso- 
ciated Wholesale  Electric  Co  West- 
inghouse  Electric  &  Supply  Co..  John 
A.  Roeblnig's  Sons  Co.,  Columbia  Steel 
Co.,  General  Electric  Supply  Co.  and 
Graybar  Electric  Co. 

Myers  Electric  Supply  Co.  and  Lis- 
tenwalter  &  Gough,  Inc.,  submitted 
bids  as  follows:  (1)  $36.90;  (2)  $123: 
(4)  $216;  (4)  $110:  (3)  $267. 
^  All  firms  offered  terms  of  net  30 
i-ays;  i.i%  10  days  after  date  of  in- 
voice. 


BIOS    OPENED. 

LOS  .\NGELES,  Cal.  — Fourteen  bid- 
were  submitted  to  the  Metropolita- 
Water  District.  S.  A.  Joseph.  Fur. 
(basing  Agent,  Jan.  16  for  furni.shini 
deformed  concrete  reinforcement  Baii 
in  the  grades  shown  in  Spec.  No.'.J' 
2037,  Bid  No.  31559. 

The    bids    were    identical    in    price'. 
c:uoted,  although  some  bidders,   as  in  ■ 
dicated  below,   bid  only  on  portions  qi;, 
the  schedules.    The  prices  were:         '  [r, 
Schedule    1,    -tern    (la)    $53.60;    (Ibj' 
$55.60;     (Ic)    $57.60;    item    (2a)    $51,.41|.; 
(2b)     $53.40;     item     (3a)     $50.60;     (3bf' 
$52.60;     Oc)    $54.60;    item    (4a)    --48.40;' 
(4b)    $50.40. 
Total    1,   and   2,    $225,402. 
Total,  2  and  4,  $212,952.  .     : 

Schedule    2,    item    (5a)    $57.29;    (ab).; 
$59.29;     (5c)    $61.29;    item    (6a)    $55.09;' 
(6b)  $57.09. 
Total,  Schedule  2,   $86,789.90. 
Schedule    3.    item    (7a)    $56.40;    (7bl)' 
$.0525;    (7b2)   $.07;    (7b3)   $.09;    (7c)   15c.': 
Total  for  Schedule  No.   3,  $9913.35.     , 
The  bidders  were: 

Patten-Blinn  Lumber  Co.:  Biddingi 
on  all  schedules;  discount,  Yi  of  1% 
10  days  from,  date  of  invoice. 

Blue  Diamond  Corporation.  Ltd.:  All' 
schedules;    'A   01  1%.   10  days. 

L.  A.  Iron  &.  Steel  Co.:  Schedule  1 
only;  yi  of  1%  10  days.  Will  not  ac- 
cept in  excess  of  2000  tons  on  itemsi 
1  and  2,  and  1500  tons  on  items  3  and 
4. 

Soule  Steel  Co.:  All  schedules;  dis- 
count,   Yi   of  1%   10  days. 

Simmons  Company  of  California, 
.San  Francisco:  Schedule  1,  item  3  on- 
ly;   Vi   of  1%,   14  days. 

Security  Materials  Co.:  Schedule  1 
only;  1^  of  1%  10  days. 

A.  M.  Castle  Co.:  Schedule  1  only; 
60  days  net;    yi  of  1%   40  days. 

Truscon  Steel  Co.:  All  schedules,  %' 
of  1%  10  days.  ,, 

Union  Hardware  and  Metal  Co.'; 
Schedule  1  only;  items  1  and  2,  Vi  (rf 
1%   10  days;   3  and   4,    'A   of  1%. 

Republic  Steel  Co.:  Schedule  1  only; 
"/4  of  1%  10  days.  Lengths  not  to  ex- 
ceed 60  ft.,   items  3  and  4. 

Graham  Bros.:  .\11  schedule.s;  'A  of 
1%  25  days. 

California    Hardware    Co.:    Schedule 

1  only;   'A   of  1%   10  days;  30  days  net. 
Ducommun    Corp.:    Schedule    1    only; 

Vi  of  1%  10  days,  30  days  net. 
Concrete   Engineering   Co.    Schedules 

2  and  3  only;   'A  of  1%  10  days. 


FERNCO  GALVANIZED  CORNER  BEAD 

straight  as  an  Arrow,  Manufacture(J  from  26  gauge  Prime  Gal- 
vanized Sheets  especially  ma(Je  for  us — No  Flaking  or  Peeling  of 
Galvanizing.     Manufactured    in   6-  7-   8-  9-   10-   and    12-foot   lengths. 


HUMP  CORNER  BEAD  CLIPS 


When  construction  makes  it  nec- 
essary for  Wider  Flange  use  clips 
to  lengthen  the  leg. 


THE     FERNALD 

275  Natoma  Street,  San   Francisco 


COMPANY 

KEarny  0263 
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21—  BRIDGES 


TO    ASK    BIDS. 

O.XKI.ANI),  C.ilM'.  — S;\n  Kiancisr.)- 
onklnnd  Hny  Bridge  Commission,  500 
Snnsonu-  Street.  San  Francisco,  will 
receive  hids  about  March  1  for  con- 
Btruction  of  di.strlbution  structure  :it 
the  east  end  of  the  approach  nil  cro.s.-^- 
iPK  the  Southern  Pacific  and  Key 
System   tracks. 

I'rlncipal  items  are  200.000  l.f.  tim- 
her  pile;  2C.OO0  c.y.  concrete;  3,000.- 
000  lbs.  reinforcing  steel;  2,500.000  lbs. 
structural  steel. 

C.   H.   Purcell,  Chief  Engineer. 


CONSTRUCTION    PROGRAIVI 

S.AN  FR.ANCISCO.— San  Francisio- 
Oakland  Bay  Bridge  roniniission.  500 
Sansome  Street,  San  Francisco,  Chief 
Engineer  C.  H.  Purcell,  announees 
tentative  schedule  for  advertising  con- 
tracts to  I)e  let  f«r  completion  of  por- 
tions of  Bay  Crossing: 

(Contract)  Four  -  lane  subway  at 
Folger  Ave.,  Berkeley  (Approximate 
date  for  advertising)   January  25. 

Traffic  distribution  structure  at  east 
end  of  Eastbay  approach  fill;  Feb.   1. 

Aministration  Bldg.  and  toll  plaza 
on   Eastbay  approach    fill:   April    1. 

Bridge  lighting  and  other  electrical 
work;   May   1. 

Overhead  structure  between  east 
end  of  traffic  distribution  structure 
and  3Sth  and  Market  Sts.,  C^akland: 
June  1. 

Paving  Eastbay  approach  fill  from 
end  of  bridge  to  Ashby  Ave.,  Berke- 
ley; Jan.   1.   1936. 

Paving  Cypress  Street  lateral;  Jan. 
1.   1936. 

Paving  between  east  end  of  Folger 
Ave.  subway  and  Ninth  St.  and  Ashby 
Ave.  intersection.  Berkeley;  Jan.  1. 
1936. 

Contracts  for  construction  of  the  in- 
terurban  railway  system  on  the  bridge 
and  the  San  Francisco  interurban  ap- 
proach and  terminal  probably  will  be 
ready  for  advertising  about  July  1. 
but  the  date  will  depend  upon  the 
I  eriod  reiiuirtd  for  negotiations  to  de- 
termine rail  service  arrangements  and 
type  of   terminal   facilities. 


TO    ASK    BIDS. 

BERKELEY.  Calif.— Sjin  Francisco- 
Oakland  Bay  Firidge  Commission,  500 
.•^ansome  Street.  .San  Francisco,  will 
advertise  for  bids  shortly  to  be  re- 
reived  probably  February  21  (tenta- 
tive date)  for  construction  of  a  four- 
lane  subway  on  the  route  of  the  Ber- 
keley apiiroach  to  the  bridge  at  Fol- 
ser  Avenue  beneath  tlie  tracks  of  thi' 
Southern  Pacific  Railroad. 

Principal  items  are  IG.OOO  c.y.  ex- 
cavation; 5.700  c.y.  concrete;  BOO.OOvi 
lbs.   reinforcing  steel. 

C.    H.    Purcell,  Chief  Engineer. 


BIDS    WANTED 

SAN  FItANCISCii  —  Pntll  January 
2.1.  2  30  1'.  M..  bids  will  lie  received  by 
the  DiparlmenI  of  r-ubllc  Works.  S. 
J.  Hester.  Chief  Deputy  Director.  Rni. 
251.  City  Hall,  for  reiialrn  to  thi'  Mis- 
sion Viaduct  at  (~nyuga  Ave.  (rayuga 
Ave.  underpass.  Misdion  Viaduct). 
Estimated  cost  $6000.  The  work  In- 
N'olves: 

(1)  1500  cu.  yds.  excavation  and  back- 

fill; 

(2)  230  cu.  ft.  cutting  out  disintegrat- 

ed c.increte  and  gunlting: 

(!))  300  lbs.    furnishing  &   aettlng  steel 
reinforced   burs; 

(1)   5    furnishing    and    setting    connec- 
tions   for    electrolysis    readings; 

(5)   20  sq.   yds.  plastering; 

(I!)  .'itdfl    sq.    yds.    painting; 

(7)   21   MBM  shoring: 

(S)  Cutting  down  and  repairing  sewer 
workinR  chamber,  including  new 
slab  and  furnishing  and  setting 
manhole  frame  and  cover,  lump 
sum. 
Plans    and    specifications    obtainable 

from    City    Engineer    John    J.    Casey, 

Ror.?n    3.'i7   City    Hall,    upon   deposit   of 

$11. 

LOW    BIDDERS. 

r.\S.\  iIRANDE.  Ariz.  —  Phoenix- 
Ttmpe  Stone  Co..  P.  O.  Box  1645. 
Phoenix,  at  $77,400  submitted  low  bid 
to  the  Arizona  State  Highway  Com- 
mission. January  15,  for  highway  con- 
struction on  the  Casa  CJrande  -  Gila 
Bend  Highway,  AFE  540  and  8409. 
The  work,  which  is  to  extend  from 
the  town  of  Casa  Grande  westerly  one 
mile,  consists  of  constructing  a  rail- 
way underpass  with  grading,  draining, 
concrete  pavement  and  cutback  road 
mix. 

Daley.  Vinson  &  Pr:ngle  at  $7S.9."!7 
submitted  second  low  bid. 


BIDS   OPENED. 

GOVERNMENT  ISLAND,  fal— Fol- 
lowing bids  received  by  H.  R.  Marsh. 
.\ssistant  Supply  Officer.  Forest  Ser- 
vice Supply  Depot.  Government  Island 
Oakland,  under  Bid  No.  1695.  for  fur- 
nishing one  160-ft.  structural  steel 
continuous  beam  span  for  Dog  Bar 
bridge: 

Dyer    Bros.,    San    Francisco $2,523 

Herrick    Iron   Works,   Oakland 2.424 

Western  Iron  Works,  S.  F 3.200 

Golden   Gate   Iron    Works.    S.   F.  .  2,450 

Judson    Pacific  Co.,   Oakland 2,360 

Pacific  Coast   Steel  Co.,  Alameda  2.093 

Moore   Drydock   Co.,   Oakland 2,69S 

.-^hrader   Iron   Works,    S.    F 2.93S 


BIDS   OPENED. 

GOVERNMENT  ISLAND,  Cal.— Fol- 
lowing bids  received  by  H.  R.  Marsh, 
Assistant  Supply  Officer.  Forest  Ser- 
vice Supply  Depot.  Government  Is- 
land.  Oakland,   for  furnishing:    (1)   on" 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

'i\4  Seventh  Street 
Sacramento      ::      California 


80-fl.  iifructural  steel  IruRii  iipnn:  (2) 
one  30-fl.  struitural  Ht<-'l  skew  beiiin 
span;  (3)  two  Rlriicturiil  iit»^l  licnlM 
for  00-ft.  slrucluriil  steel  truss  sunn, 
bids  to  Include  all  bolls  for  field  c-mi- 
iiectl'iMK,  Buperstructure  bolts,  etc., 
for  Klvcrslde  Ranger  Klallon  htlilfi:. 
near  Tuolumne.    L'ndor  Bid  No.   iSSfl: 

palm  Iron  Works,  Kacramento,  (O 
$1,060;   (2)  $362;    (3)  $191. 

Shr.ider  Iron  Works.  ,San  FranciiieO, 
(I)   $1,126;   12)   $292;    (3(   $179.  •■I 

Western  Iron  Works,  San  Franclwjo 
(1)   $1,192;   (2)    1322;   (3)   $168. 

Judson  paclflr;  Co..  San  FranolHilo. 
(1)    $1,218;    (2)    $244:    (3>   $160. 

Dyer  Bros.  Golden  West  Iron  WorkJ- 
S,an  Francisco,  (1)  $1,073;  (2)  $2»8:  <»» 
$172. 

Golden  Gate  Iron  Works.  San  Fran- 
cisco, (1)  no  bid;  (2)  $285;  (3)  no 
bid. 

Pacific  Coast  Steel  Co.,  San  Vran- 
clsco,    (1)    $1,300;    (2)    $350;    (3)    $200. 

Moore  Dry  Dock  Co.,  Oakland,  (1» 
J  1,243-    (2)    $405;    (3)    $314. 


BIDS   OPENED. 

(;(i\1:i:N.MK.N"T  island,  (^al.— Fol- 
lowing bids  received  by  H.  R.  Mars)), 
Assistant  Supply  Officer,  Forest  Ser^ 
vice  Supply  Depot,  Government  ts- 
land,  Oakland,  under  Bid  X/i.  170(). 
for  furnishing:  (1)  one  7n-ft.  struc- 
tural steel  continuous  beam  span:  .(2) 
one  90-ft.  structural  ste^  continuous 
beam  span;  (3)  one  80-/t.  .strtictural 
steel   continuous   beam    span:';, 

Moore  Dry  Dock  Co..  0.il?l.*>nd,  .(1 ) 
f954:    (2)    $1.16S;    (3)    $1,022.  .  .'. 

Pacific  Coast  Steel  Corp..  SaJi  Rran- 
cisco.    (1)    $708;    (2)    $880;    f3)    $740. 

Shrader   Iron   WorVs.   San   ^rapcisco 

(1)  $728;   (2)  $969;  (3)  $811.     .. .'    ;. 
Judson  Pac'fic  Co..  Oakland,  (ij'  ^673 

(2)  $873;    (3)   $732. 

Golden  Gate  Iron  Works,  San  Fran- 
cisco,  (1)   $800:    (2)  $l.n00:   (3)    JSOn. 

Dyer  Bros.  Golden  West  Iron  Works. 
San  Francisco,  (1)  $846;  (2)  $1.125: 7S) 
$911. 

Western  Iron  Works.  San  FranqisctV 
(1)    $895:    (2)    $1.0'80:    (31    $882, 

Palm  Iron  Works.  Sacrame'rifo."  W 
.»9,<!5;    (2)   $1,119:    (3)    $969.        '   '         ' '"' 


CONTEMPLATED 

MODESTO.  Sta  lislaus  Co..  Cal.— 
City  council  w-ill  ask  co-operatton  of 
county  supervisors  and  Modesto  Trri- 
gatior.  District  directors  in  replace- 
ment of  obsolete  timber  bridge  over 
canal  on  Sycamore  Avenue.  City  BJii- 
gineer  Frank  J.    Rossi.  •"     "■.•-• 


BIDS   REJECTED.  ."       ' 

PLUMAS  COUNTY.  Cal.— AJlVbids 
received  by  the  State  Highway  Cirm- 
mission.  Sacramento.  December  19.  Jor 
the  construction  of  a  reinforced  con- 
crete bridge  across  the  North  Fork,  of 
the  Feather  River  at  Rock  Creek,  cpn- 
sisting  of  one  205-ft.  arch  span,  four 
40-ft.  and  one  20-ft.  reinforced  con- 
crete girder  si>ans  on  concrete  nfers 
and  abutments  in  Plumas  County  have 
been    rejected. 

The   work  will  be  rendverti.sed.-  t"-. 


29 — nRFOr.ING      HARROR 
WORKS  EXCAVATION 


PPOJETT    APPROVED 

ALAMEDA.  Cal.  —  SERA  has  ap- 
•  ,-,,ve.1  n.-"ie,.|  f.,r  rn,-on«' ruction  of 
seawall  along  southeast  ahore  from 
R,y  F>rm  Inland  bridge  to  Third  St.. 
.\Iameda  City  Engineer  George  Sper- 
b'-ck  will  sunervi«e  work.  Allotment 
fof  labor  $fi'58j. 
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AWARD 

RICHMOND.  Contra  Costa  Co..  Cal. 
— American  Dredging  Co.  255  Califor- 
nia St..  San  Francisco,  awarded  con- 
tract by  the  Standard  Oil  Co.  of  Cali- 
fnrnit.  Chief  Engineer  H.  H.  Hall.  225 
Bush  St..  San  Francisco,  for  dredging 
approximatel.v  fiO.OOO  cu.  yds.  of  ma- 
terial in  berthing  areas  adjacent  to 
the  long  wharf  in  Richmond  outer 
harintr.  to  a  depth  ol  32  feet. 


BIOS  OPENED 

INDIO.  Cal.— Breedlove  Corp.,  G4l> 
S.  Oiive  St..  Los  Angeles,  submitted 
low  bid  to  the  Board  of  Trustees  of 
the  Coachella  Valley  Storm  Water 
District,  Indio,  Riverside  County,  Cal. 
January  12.  at  15c  per  cu.  yd.,  for 
eonstructing  a  levee  in  Deep  Canyon, 
2100  ft.  in  length,  starting  and  ter- 
minating in  Sec.  6.  Twp.  6  South, 
Range  6  East,  S.B.B.&M.  The  other 
bids  were: 

Triangle  Rod.   &   Gravel   Co.,    16c. 

Ray    Schweitzer,    18c. 

Fredrickson  &  Watson,  25c. 


BIDS  OPENED. 

LOS  ANGELES,  Cal,— Dinmiitt  ami 
Taylor.  815  E  59th  St..  Los  Angeles. 
.submitted  the  low  bd  to  the  Los  An- 
geles county  board  of  supervisors  at 
S5691.60,  for  the  construction  of  pile 
and  wire  revetment  on  San  Jose  Creel< 
2600  ft.  upstream  and  2000  ft.  down- 
stream from  Mission  Mill  itoad.  Bids 
were  taken  as  follows: 
tl)  2160  c.y.  channel  excavation: 
(2)  3830  l.f.  single  pile  and  wir-  rev.>t- 
ment. 

The  bids  were: 

Dimmitt  &  Taylor:  (1)  21c;  (2)  $L38: 
total.   $5691.60. 

Owl  Truck  &   Materials  Co.:    (1)   25c 
(2)   $1.39;  total.   $5933.20. 

Sharp  '&  Fellows  Contr.  Co.:  (1)   40c: 
(2)  $1.75;  total  $7654. 


TO    PURCHASE    BONDS 

PHOETNIX.  Arizona— Purchase  by 
the  R.F.C.  of  Roosevelt  Irrigation  Dis- 
trict bonds  in  the  sum  of  $2,000,000 
has  been  assured,  according  to  an  an- 
nouncement by  W.  J..  Burns.  Presi- 
dent of  the  district.  The  proceeds  of 
the  loan  will  be  used  for  rellning  of 
about  40  miles  of  canals  and  the  re- 
habilitation of  the  collection  system, 
estimated  at  $670,000.  and  the  retire- 
ment of  $3,065,000  district  bonds  at  40 
cents  on    the   dollar. 


BIDS  OPENED. 

LOS  ANGELES,  Cal.— E.  G.  Perham 
1128  Stearns  Drive,  Los  Angeles,  su'.- 
mitted  the  low  bid  to  the  Los  Ange- 
les county  board  of  supervisors  at  $i  ■ 
140  for  the  construction  of  a  pile  and 
wire  revetment  along  the  east  ann 
west  banks  of  the  San  Gabriel  river 
at    Beverly    Blvd..    5700    ft.    upstream. 

Bids  were  taken  as  follows: 
(1)  6800   l.f.    pile   and   \»ire   revetment. 

The  bids  were: 

E.  G.   Perham,    (1)   $1.05;   total  $7140. 

Owl  Truck  &  Materials  Co.:  (1)  $1.- 
065:    total  $7242. 

Sharp  &  Fellows  Contr.  Co.:  (I)  $1.- 
25:  total,  $8500. 

Dimmitt  &  Tavlor.  (1)  $1.40-  total. 
$9520. 


BIDS    WANTED 

MODESTO.  Cal.— Until  January  29. 
10  A.  M.,  bills  win  be  received  by  the 
Mdesto  Irrigation  District.  C.  9.  Ab- 
bott, ."ecreti-ry.  Board  of  Directors,  823 
nth  St.,  Modesto,  for  furnishing  all 
materials  except  cemen'  for  the  re- 
pair of  old  lining  by  Juniting,  the 
construction  of  2-in.  concrete  lining, 
and  reinforced  concrete  outlet  head- 
walls  in  the  Canals  and  Ijaterals  of 
the  District  The  work  involves: 
GROUP  X:  (1)  341,330  sq.  ft.  lining  2- 
in.  thick; 
(2)   7.92  cu.   yds.    reinf.   concrete; 


(3)  57.450  SQ.  ft.  gunite,  1-in.  thick 

GROl'P    Y:   (1)   257.096    sq.     ft.     lining 
2-in.    thick; 

(2)   16.78   cu.   yds.    reinforced  con- 
crete. 
Certified    or   cashier's   check   or   bid 

bond    for    5%    must    accompany    each 

bid. 
Plans    and    specifications    obtainable 

from  abovQ  office.  * 

23—  IRRIGATION  PROJ. 


APPLICATIONS    FILED. 

SACRAMENTO,  Cal.— Applications 
for  permit  to  appropriate  water  filed 
with  the  State  Department  of  Public 
Works.  Division  of  Water  Resources, 
during  the  month  of  December.  1934: 
81S7  (Butte  County)  Parrott  Invest- 
ment Co..  care  G.  W.  McEnerney. 
Hnhart  BIdg..  San  Francisco,  for  100 
cfs  from  Philbrook  Creek  and  Big 
Butte  Creek  tributary  to  Feather  riv- 
er to  be  diverted  for  irrigation  on  18.- 
090  acres.    Est.  cost.   $30,000. 

8188  (Butte  Co.)  Alice  Phekin  Sulli- 
van Corp..  care  Cushing  &  Cushing. 
attorneys,  1  Montgomery  Street,  San 
Francisco,  for  100  cfe  from  Philbrook 
Creek  and  Big  Butte  Creek  tributary 
to  Feather  river  to  be  diverted  for 
irrigation  purposes  on  2890  acres.  Est. 
cost,  $30,000. 

8189  (Sierra  Co.)  P.  H.  Mason,  881 
(list  St..  Oakland,  for  3  cfs  from  4th 
ravine  tributary  to  Little  Slate  creek 
to  be  diverted  for  mining  and  domes- 
tic  purposes.     Est.   cost,   $585. 

8190  (San  Luis  Obispo  Co.)  Security 
First  National  Bank  of  Los  Angeles, 
for  .31  cfs  from  two  wells  in  Salinas 
river  tributarj'  to  Monterey  Bay  to  be 
diverted  for  irrigation  purposes  on 
77.6  acres.     Est.   cost.   $5000. 

8191  (Tuolumne  Co.)  John  B.  De- 
Martini  tor  town  of  Groveland.  for  1 
cfs  from  two  springs  tributary  to  the 
South  Fork  Tuolumne  river  to  be  di- 
verted for  domestic  and  fire  protec- 
tion purposes.    Est.  cost.  $17,000. 

8192  (Ventura  Co.)  City  of  Ventura 
for  9800  ac.  ft.  per  annum  from  Coy- 
ote creek  tributary  to  Ventura  river 
to  be  diverted  for  municipal  purposes. 
Est.    cost,    $532,000. 

S193  (Nevada  Co.)  Ancho-Erie  Min- 
ing Co.,  Grantville.  for  3  cfs  from  the 
South  Fork  Poorman  creek  tributary 
to  South  Fork  Yuba  river,  to  be  di- 
verted for  power  and  domestic  pur- 
poses; 290-thp  to  be  developed.  Est. 
cost,  $8000. 

8194  (Modoc  Co.)  A.  J.  and  Walter 
Cantrall.  Box  20,  Likely,  for  200  ac. 
ft.  per  annum  from  Clear  Lake  on 
Mill  Creek  tributary  to  South  Fork 
Pit  river  to  be  diverted  for  irrigation 
and  stockwatering  purpo.ses  on  340  ac- 
Est.    cost,    $100. 

8195  (Humboldt  Co.)  Chas.  E.  and 
Florence    Brewer.    Orleans,    for    1    cf« 


from  fork  of  China  creek  tributary  to 
Camp  creek  to  be  diverted  for  mining 
and  domestic  purposes.  Est.  cost,  $1- 
COO. 

8196  (Amador  Co.)  Raymond  Silva, 
Sacramento,  for  270,000  ac.  ft.  per  an- 
num from  Cosumnes  river  tribula.ry  to 
Mokelumne  river  to  be  diverted  for 
power  purposes:  13360-thp  to  be  de- 
veloped. 

8197  (Amador  Co.)  Raymond  Silva, 
Sacramento,  for  270,000  ac.  ft.  per  an- 
num from  Cosumnes  river  tributary  to 
Mokelumne  river  to  be  diverted  for 
municipal  purposes  in  Sacramento  and 
vicinity. 

8198  (Humboldt  Co.)  Robert  L.  Ben- 
.son,  Willow  Creek,  for  .025  cfs  from 
bridge  creek  tributary  to  Trinity  riv- 
er to  be  diverted  for  domestic  pur- 
poses.    Est.    cost,    $500. 

8199  (Inyo  Co.)  G.  M.  Kruse,  Comp- 
ton.  for  3  cfs  from  Squaw  Springs 
tributary  to  Owens  river  to  be  divert- 
ed for  mining  purposes.  Est.  cost  ?10- 
000. 

8200  (Riverside  Co.)  K.  L.  Bacon, 
Thermal,  for  1  cfs  from  mountain 
stream  tributary  to  Martinez  canyon 
(hence  Salton  Sea  to  be  diverted  fir 
irrigation  purposes  on  115  acres.  Est. 
cost,  $400. 

8201  (Trinity  Co.)  AMarion  M.  and 
Verlie  E.  Parmenter,  Hayfork,  for  .222 
cfs  from  McCovy  Gulch  tributary  to 
Hayfork  Creek  to  be  diverted  for  ir- 
rigation and  domestic  purposes  on  10 
acres.     Est.   cost,   $200. 

8202  (Del  Norte  Co.)  Wm.  D.  Walk- 
er, 251  Cherry  Ave..  Long  Beach,  for 
2  cfs  from  Moores  Gulch  tributary  to 
Smith  river  to  be  diverted  for  mining 
and  domestic  purposes.  Est.  cost,  $100, 

8203  (Inyo  Co.)  Lou  Razner.  1225  s! 
Hipnint  St..  Los  Angeles,  for  0.12  cfs 
from  Wash  from  Como  Springs  tribu- 
tary to  Darwin  Wash  to  be  diverted 
tor   mining   and   domestic  purposes. 


LOW    BIDDER 

PHOENIX,  Ariz.— Pleasant  -  Hasler 
Conustr.  Ci  .  324  Luhrs  BIdg.,  Phoe- 
nex,  at  $3/!5,625  (bidding  on  two  sec- 
tions, including  dam),  submitted  low 
bid  to  the  Maricopa  County  Munici- 
pal Water  Conservation  District  No. 
1,  Phoenix,  January  11,  for  the  con- 
struction, reconstruction  and  improve- 
ment of  the  irrigation  works  of  the 
said  District  located  from  25  to  35 
miles    west    of    northwest    of    Phoenix. 


AWARD 

OWYHEE  PROJECT,  Ore.^on-UI.ilio. 
— J.  A.  Terteling  &  .Sons,  22^2  F;iir- 
view  Ave..  Boise,  Idaho,  :it  $123,^94 
awnided  cotili'ai:t  by  the  Bureau  '>f 
Reclamation.  Ontaiio,  O.-cgon.  imdcr 
Soec.  No.  600,  for  the  constuu-tiop  of 
i.,itliwork  .n„i  stni.-.  i.r.s,  Xoilh  C,i- 
nnl,  .'-'■.tion  2-' i  i  to  Station  m'-',  1  <  ;i(l 
ox    F:.l    Divi      .!.   Ow>hce  Prnj.  .t. 


OWYHEE  PROJECT— Canals  and  Tunnels— (Govt.) 


OWYHEE  PROJECT,  Oregon-Idaho. 
— Morrison-Knudsen  Co,,  P.  O.  Box 
1518.  318  Broadway,  Boise,  Idaho,  at 
$232,991.50,  as  previously  reported, 
submitted  low  bid  to  the  Bureau  of 
Reclamation,  Ontario,  Ore.,  January  7, 
for  the  construction  of  earthwork, 
tunnels  and  structures,  .South  Canal, 
Station  2  to  Station  736,  Succor  C.  eek 
Division.  Owyhee  Project,  Oregon-Ida- 
ho,   under  fipec.    No.   607. 

Bids  were  taken  as  follows: 


schedul: 


NO.   1 


Constructoin  of  earthwork  and  ...luc. 
tures,  South  Canal,  Station  2  to  Sta- 
tion 325  plus  00,  except  siphons  at 
Stations  112  plus  25,  210  plus  00,  and 
294  plus  69.1;  Turnout  at  Station  300 
plus  75  and  Tunnel  at  Station  178  plus 
60: 

(   1)   165.000  cu.  yds.  <>\cav.  for  cannel 
Class  1- 


(  2)   305.000  c.v.   do.   Class  2; 

(  3)  30,000  c.y.  do,  Class  3; 

(  4)  32.000    c.y.     excavation     for    core 

banks; 
(  5)  25,000  sta.   c.y.   overhaul: 
(  6)   2.300    c.y.    excavation    for    struc, 

Class  1; 
(   7)   2,200   c.y!    do.    Class   2: 
(   8)   200  c.y.  do.  CI.-- js  3; 
(   9)    1,500     c.y.     excavation     for     drain 

channels  for  culvert"=.   Class   1 ; 

(10)  1.100  c.y.   do.   Class  2. 

(11)  100  c.y.    do,   Class   3; 

(12)  16.000    c.y.    backfill    about    struc: 

(13)  2,200     c.y.     puddling     or    tamping 

backfill  about   structures; 

(14)  370  c.y.    concrete   in   structures; 
(IB)   29.000   lbs.    placing   reinf.    bars; 

(16)  220     l.f.     laying     24-in.     lock-Join! 

concrete  pipe; 

(17)  200  sq.  yds.  dry-rock  paving; 

(18)  1.900     lbs.     installing     gates     and 

gate  hoists. 


PACIFIC    CONSTRUCTOR 


25 


I  SfHKDin.K  NO.   2 

Coimtrufllon   of    Tunni-I    N".    il.    Slii- 
lion   178  pliiH  60  to  Stullon   I'.iS  phiH  HO. 

(19)  7.rini)  r.y.   excnvnllun   In  "ix-n  <"> 

ClnNn  1; 

(20)  «.O00  c'.y.  do,  (MiiHH  2: 

(21)  300   f.y.   do,    Cla»H   3; 

(22)  loll   r.y.    Imckdll; 

(23)  ion  f.y.   iitiddllMK  "i-  tnnipliie  <l"i 
(21)  2,nnn    c.    y.    oxcnviUlun    In    tunnel 

all  cInHKON: 

(25)  23   MKHM    furnish   and  erect  per- 

mnnont    tlnilierlnit   In    (uiiimI; 

(26)  too    l.f.     ci.n.xliiutlnK    li-liicli    di.i. 

tiinnol  drain: 

(27)  200    If.     Inylni;     i;-ln.     dr.iin     plpi' 

with   oemonlod   Joints; 
(18)   100   r.y.   ooncreto    In    porl.il   slriic- 

tiires  and   trnnsltl<ins: 
(29)  (>2,')  r.y.  concrete  In   tunnel  linii\K. 
(SO)   !I.7I10  ll).M.  pIncinK  reinf.   \<»r>. 
(31)   75  sq.   yd.M.   dry-rock   pavinK: 
(321   200    IhM.    install    mcliil    stop    plank 

Krooves; 

SCHEDULK  NO.  3 
("•onstruction   of   Tunnel    No.    7,    Sta- 
tion 325  plus  00  to  Station  371   plus  0(i. 
(83)  3,000  c.y.   excavation  in  open  cut. 
Class  1; 

(34)  7,000  c.y.  do.   Class   2; 

(35)  300  c.y.  do.  Class  3; 

(36)  l.">0   c.y.    backfill; 

(37)  100   c.y.    puddling    or    l:iniiiiMi;    d... 

(38)  8,670    c.y.     excavation     in     Innnii. 

all  classes; 

(39)  33   MFBM   furnish   and   erect    per- 

manent   timberintr    in    luniul; 

(40)  1.000   l.f.    constructinB    n-inih    dia. 

tunnel  drain; 

(41)  200     l.f.     laying    6-in.     drain     pil>e 

with   cemented   Joints; 

(42)  80    c.y.    concrete    in    portal    struc- 

tures and   transitions; 

(43)  2,100   c.y.    concrete   in    Hmnel    lin- 

ing; 

(44)  7,500  lbs.   placing  r<^if.  bars; 

(46)  75   sq.   yd.s.   dry-rnclT  paving; 
(48)   1,500  lbs.   gate  and   gate   hoists; 

SCHEDULE  NO.   4 
Construction  of  earthwork  and  struc- 
tures.   South    Canal,    Station    371     plus 
00   to   Station   736   plus  29.3.   except  si- 
phon at   Station  46G  plus?  59.75. 

(47)  160,000   c.y.    excavation    for   canal. 

Class   1; 

(48)  140.000  c.y.  do.  Class  2; 

(49)  15.000  c.y.   do.   Class  3; 

(50)  23,000     c.y.     excavation     for     cure 

banks; 

(61)  15,000  sta.  c.y.   overhaul; 

(62)  5.000    c.y.    excavation    f"r    struc. 

ClasB  1; 

(53)  2.500    c.y.    do.   Class   2; 

(54)  100  c.y.  do,  Class  3; 

(56)   14.500    c.y.     excavation     for    drain 

channels   for  culverts.  Class    1; 
(56)  5,600  c.y.  do.  Class  2; 
(67)  200  c.y.  do.  Cla.ss  3; 

(58)  9,500    c.y.    backfill   about    struc.: 

(59)  1,900     c.y.     puddling     or     tamping 

backfill   about   structures; 

(60)  480    c.y.    concrete    in    structures; 

(61)  40.000  lbs.  placing  reinf.   bars; 

(62)  «  MFBM  erect   timber  in   bridge: 

(63)  36    l.f.    laying    24-inch    loi-k-joini 
concrete  pipe; 

(64)  250  sq.   yds.   dry-nick   paving; 

(65)  350  lbs.   installing  gates  and  gale 

hoists. 
Complete    bids   follow: 

SCHEDULE  NO.   1 
(A)   Morrison-Knud.sen  Co..   I".   O.    H".\ 
1518,     318     Broadway.     Roise.     Ida.. 
$57,160.00. 
IB)     J.    A.    Terteling    &     Sons.     Boise. 
J65,129.00. 

(C)  Haas.  Doughty  &  Jones  and  Mar- 
shall &  Stacy,  San  Francisco.  $71- 
172.00. 

(D)  A.  Teichert  &  Son.  Ini..  ?acra- 
mento.    $95,625.00. 

(E)  Dunn  &  Raker.  Klamath  Kails. 
$98,174.00. 

(K)    Guthrie-McDougall   Co..    Portland, 
$101,611.00. 
Unit   bids   follow: 


.16 
.03 


.30 
.50 


(A) 

(1)  $    .()8sr, 

(   2) .0685 

(  3) M 

(   4) 16 

(  5) 02 

(  6) 20 

(   7) 80 

(   8)...„ 1.00 

(  9) 10 

(10) „ 20 

(II) 1-00 

(12) I" 

(13) <0 

(14) 13*00 

(ir,)  .03 

iir,)  I. (10 

(17)  2.00 

(IS) .05 

SCHEDULE  NO.   2 


Total    bids   follow: 
(.\)    .lohn    Klug,    Nyssa,    Oregon 

942.75. 
(R)    Morrison    -    Kaudscn    Co., 

$33,036.00. 
(C)    J.    A.    Terteling    &    Sons. 

$34,930.00. 


(C) 

.08(1 
.086 


.40 

,40 

.70 

l.dii 

.25 

.20 

.15 

.15 

.30 

.60 

.00 

16.00 

.02 

.02 

1.00 

1.00 

1.00 

2.50 

.03 

.04 

1.25 
1.80 
.05 


.04 


1.30 
2.00 
.Oo 


(D)  Barnard-CurtlsK   Co..    Minneapolis 
$37,704.00. 

(E)  T.    E.    Connolly.    Sa.n    FrandKco. 
$29.-          $40,132.00 

(F)  Dunn   and   Baker,    Klamath    Falls. 
Boise.           $47,454.00. 

(G)  A.   Teichert   &   Sons.    Inc.,   Sacra- 
Boise,          mento,   $49,779.00. 

Unit  bids  follow: 


(A) 

(19) $     .20 

(20) 35 

(21) 70 

(22) 25 

(23) 40 

(24) 4.75 

(25) 50.00 

(26) 30 

(27) 30 

(28) 16.50 

(29) 13.25 

(30) 02 

(31) 1.00 

(?2) 10 


(B) 


.(IS 


6.25 
60.00 


20.no 
15.00 


.40 

.20 

.30 

6.50 

100.00 

1  00 

1.25 

l5.no 

14.00 

.n'J 

1.00 


(D) 
$  .40 
.40 
.40 
.20 
.20 
6.30 

35.00 
.60 
.60 

16.00 

16.00 
.02 

i.on 
.19 


(E) 
.30 


.30 

.20 

.50 

8.50 

60.00 

.70 

.70 

14.00 

12.00 

.01 

1.00 

.10 


(F) 
.35 


lon.oo 
1..50 


15.00 
14.00 


1.50 

.30 

.40 

.(.35 

lOn.no 

.50 

.70 

25.00 

18. .50 


SCHEDULE  NO.  3 
Total    bids   follow: 

(A)  J.  A.  Terteling  &  Sons.  2232  Fair- 
field  Ave.,    Boise,  Ida.,    $93,455.00. 

(B)  Morrison    -    Knudsen    Co.,    Boise, 
$99,802.50. 

(C)  T.     E.    Connolly,  San    Francisco. 
$106,725.00. 

(A)  (R) 

(.■!3) $       .15  $     .0«             I 

(34) 15  ."!< 

(35) 40  .50 

(36) 20  .30 

(37) -         .30  ..50 

(38) 6.50  7.25 

(39) 100.00  60.00 

(40) 100  .30 

(41) 1.25  .35 

(42) 15.00  20.00 

(43) 14.00  15.00 

(44) 02  .03 

(45) 1.00  2.on 

(46) .03  .05 

SCHEDULE  NO.   4 
Total    bids   follow: 
(A)  J.  A.  Terteling  &  Sons.  2232  Fair- 
view  Ave.,   Boise.  $44,836  50.                 j 
(H)    Morrison    -    Kund.sen    Co.,    Boise.  I 

$45,493.00. 
(C)   Haas.  Doughty  &  Jones  and  Mar- 
shall &  Stacy.   San  Franc  sco.  $46.-  i 
035.00. 

(A)  (R)                <fl 

(47) $     .07  $     MST,     $     .074 

(48) 07  .n6S5           .074 

(49) 35  ..50               .4n 

(50) 15  ■!'•               ■'■"' 

(51) 03  .02                .03 

(52) 30  .20               .15 

(53) 30  .3n               .20 

(.i4)           50  1.00               .50 

(55) 10  .10                .12 

(56) in  10               .1-' 

(57) 50  1.00               .25 

(58) 14  .1"                ■'■■■ 

(,r,9)           30  .40               .30 

(fiO)     15.00  13.00           14."" 

(61) 02  .02               .02 

(62)                          15.00  .50.00           20.00 

(63) 1.00  2.00              1.00 

(64) 1.00  2.00             2.00 

(65) 03  .06               .04 


(D)  Dunn  and   Baker,   Klamath  Falls. 
$122,365.00. 

(E)  S.  S.  Magoffin  &  Co.,  Adrian.  Ore. 
$130,282.50. 

(F)  A.    Teichert    &    Son,    Inc.,    Sacra- 
mento.   $161,065.50. 

Unit  bids  folknv: 


.50 

.50 

.60 

.4" 

9.00 

9.50 

9.25 

13.40 

60.00 

inn. 00 

125.00 

100.00 

1.00 

1..50 

.75 

.50 

1.00 

.50 

.75 

.70 

14.00 

15.00 

18.00 

25.00 

10.00 

14.00 

18.00 

16.50 

.01 

.03 

.OC 

.Ot 

1.00 

1.20 

3. no 

1.50 

.05 

.03 

.10 

.10 

irnard-Cur 

tiss   Co.. 

Minneai)oli 

$68,196.00.  „     .,      J 

(El  Guthrle-McDonald    Co..    Portland. 
$71,204.30.  ^    ^,   „ 

(F)  Dunn   and   Baker.   Klamath   Falls, 
$72,215.90. 

(G)  A.   Teichert   &   Sons.   Inc..   Sacra- 
mento,   $76,067.50. 

Unit  bids   follow: 


$       H 


(D) 

(E) 

$     .10 

t     .11 

.40 

.40 

.15 

.15 

.05 

.03 

.30 

.25 

.40 

.40 

.40 

1.00 

.12 

.20 

.18 

.35 

.30 

1.00 

.20 

.17 

.15 

.40 

18. on 

IS. 00 

.03 

.02 

30.00 

25.00 

1.00 

1.30 

1.60 

2.00 

.10 

.05 

22.00 
.015 
25  00 
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STIPULATIONS 

Moriison-Kundsen  Co.:  Will  aiiipt 
Schedule  1  plus  4  or.  2  plus  3,  or  all 
If  awarded  all  schedules,  deduct  $2,500 
from  gross  total  $235,491.50,  making  a 
net   total  of  $232.9J1.50. 

J.  A.  Tertelingr  &  Sons:  Will  acceiit 
Schedules  2  and  3  together  hut  not 
separately.  Will  accept  Schedules  1 
and  4  together  but  not  .separately. 
Will  not  accept  Schedules  2  and  .1  to- 
gether without  Schedules  1  and  4.  To- 
tal  bid   on   all   schedules.    $238,350.50. 

T.  E.  Connolly:  If  awarded  both 
Schedules  2  and  3,  deduct  $8,000  from 
hnal  estimate. 

Dunn  and  Baker:  Will  accept  all 
Schedules,  or  1  and  4.  2  and  3  togeth- 
er. If  awarded  all  schi'dules,  deduct 
$15,000  from  gross  total  $340,208,110, 
making  a  net   total  of  $325,208.90. 

A.  Teichert  &  Son.  Inc.:  If  awarded 
Schedules  1  and  4  deduct  5%  from  all 
item  bid  prices  on  both  schedules.  Will 
not  accept  Schedule  2  alone. 

Guthrie  -  McDougall  Co..  Portland: 
Both    or   none. 


34  —  PARKS  AND    PLAY- 
GROUNDS 

PLANNED 

LAKEPORT.  Lake  Co..  Cal.— Wm. 
Hanbridge.  Pacific  Gas  and  Elecfric 
(.'"..  has  made  preliminary  survey  on 
installation  of  lighte  for  distance  of 
3.5  miles  along  shore  of  Clear  Lake  at 
Clear  Lake  Highlands.  .\.  F.  Beecher. 
chairman  of  committee  to  prepare  pe- 
tition for  board  of  supervisors  asking 
that    lighting  district   be  created. 

25— MACHINERY  AND 
EQUIPMENT 

BIDS   OPENED 

OAKLAND.  Cal.— Herrick  Iron  Wks. 
ISth  and  Campbell  Sts..  Oakland,  at 
$944  submitted  low  bid  to  East  Bay 
Municipal  Utility  District  for  fur- 
nishing eight  steel  operating  tables 
for  the  Orinda  Filter  Plant.  Proposal 
No.  576.     Complete  bids  follow: 

Herrick     Iron    Works $  944 

Eastside  Mfg.  Co.,  Oakland 1122 

Pacific    Coast     Engr.    Co.,      Oak- 
land      1176 

Benner   &   Nawman.    Oakland 1393 

Water  Works  Supply   Co.,    &.   F...  1440 

Bids  held  under  advisement. 

BIDS    OPENED. 

LOS  ANGELES.  Cal.— Bids  were  re- 
ceived by  County  Sanitation  District 
No.  2  January  9  for  furnishing  gas  and 
(■rigine  equipment  delivered  fob  Joint 
Disposal  Plant  of  the  District  at  Har- 
bor City. 

Bids  were  taken  as  follow.^: 

(1)  One  internal  combustion  gas  en- 
gine to  opeerat  on  gas  from  digesting 
sewage  solids,  the  engine  to  develop 
200  h.  p.  when  running  at  lot  less  than 
100  nor  more  than  900  revolutions  per 
minute,  and  to  be  equipped  with  flex- 
ible coupling  for  direct  connection  to 
a   horizontal   centrifugal   pump; 

(la)  (alternate  to  item  1)  one  inter- 
nal combustion  gas  engine  to  operate 
on  gas  from  digesting  sewage  solids, 
the  engine  to  develop  200  h.pp  when 
nnming  at  less  than  fiOn  revolutions 
per  minute  under  full  load,  and  to  be 
equipped  with  belt  and  belt  tightener, 
for  belt  connection  to  a  hoVizontal 
centrifugal  pump; 

(2)  One  horizontal  shaft,  bottom 
suction,  centrifugal  water  pump,  cap- 
able of  pumping  10.000  or  more  gal- 
lons per  minute  for  direct  connection 
to  the  gas  engine  described  as  Item 
So.   1; 

(2a)  (alternate  to  Item  2)  one  hori- 
zontal shaft,  bottom  suction,  centri- 
fugal water  pump,  capable  of  pump- 
ing  10.000  or  more  gallons  per  minute 


for  belt  connection  to  the  gas  engine 
('escribed  at   Item  No.    la; 

The  bids  were: 

Worthington  Pump  Co. — (1)  no  bid. 
(la)  $7683,  delivery  In  6  weeks;  (2) 
$1782,  delivery  in  9  weeks;  (2a)  $2024. 
delivery  in  9  weeks.  Alternate  bids 
of  $7202   and   $1816. 

De  Laval  Steam  Turbine  Co.— (1) 
no  bid.  (la)  no  bid;  (2)  $1725,  delivery 
in  60  days;  (2a)  $2095,  delivery  in  60 
days. 

Cooper  Bessmer  Corp. — (1)  no  bid, 
(la)  $6650.  delivery  in  60  days;  (2) 
no  bid.    (2a)    no  bid. 

King  Knight  Co.— (1)  $1720.  delivery 
in  60  days,  (la)  no  bid,  (2)  no  bid.; 
(2a)    no   bid. 

Smith  Booth  Usher  Co.— (1)  $5406. 
delivery  in  35  to  45  days,  (la)  no  bid, 
(2)  no  bid,  (2a)  no  bid.  Alternate 
bid.    $5867. 

Hall  Scott  Motor  Car  Co.  —  (1) 
$7080.50.  delivery  in  60  days,  (la)  no 
bid;    (2)    no   bid;    (2a)   no   bid. 

Byron-Jackson  Co. — (1)  no  bid,  (la) 
no  bid.  (2)  $1625.  delivery  in  4  weeks. 
(2a)  $1814.  delivery  in  4  weeks.  Al- 
ternate bid.  $1285. 

LeRol  Co.— (1)  $6000,  delivery  in  30 
days,  (la)  no  bid,  (2)  no  bid,  (2a)  no 
bid. 

Western  Enterprise  Engine  Co. — (1) 
no  bid,  (la)  $6100,  (2)  no  bid,  (2a)  no 
bid. 

Ingersoll-Rand  Co. — (1)  no  bid,  (la) 
no  bid.  (2)  $1725.  delivery  in  12  weeks, 
(2a)    $1950.    delivery  in    12   weeks. 

Fairbanks,  Morse  &  Co. — (1)  no  bid. 
(la)  no  bid.  (2)  $1507,  plus  state  sales 
tax  if  any,   delivery  in  6  weeks. 

National  Superior  Co.— (1)  $6836. 
(la)   no  bid.   (2)   no  bid.   (2a)  no  bid. 

Victor  Equipment  Co..  Kimball- 
Krogh  Pump  Division — (1)  no  bid.  (la) 
no  bid.  (2)  $1848.  delivery  60  days, 
(2a)  $2495,  delivery  60  days. 

Petroleum  Equipment  Co. — Alter- 
nate bids  only  of  $7184.08  and  $6701.35. 

The  bids  were  held  under  advise- 
ment. 


Washington,  D.  C.  January  23,  11  A 
M..   as  previously  reported: 

Industrial  Piping  &  EJngineering  Co. 
1620    Court    S'quare    Bldg.,    Baltimore. 

Allen  &  Drew,  597  Madison  Ave.. 
New  York. 

Struthers-Wells  Co..  Warren,   Pa. 

CONTRACTS    AWARDED. 

BOULDER  CANYON.  Nev.  —  (_^on- 
tracts  have  been  awarded  as  follows 
by  the  Bureau  of  Reclamation.  Den- 
ver, for  furnishing  station  servic* 
IKiwer  and  lighting  transformers  for 
Boulder  Dam  under  Spec.  No.  5.92: 

Item  (1):  Westlnghouse  Electric  ft 
Mfg.  Co.,   $9,624. 

Items  (2)  and  (3):  Maloney  Ele(  trie 
Co.  at  $23,580  and  $6,281.  respectively. 


CONTRACTS    AWARDED. 

BOULDER  CITY,  Nev.— The  Bureau 
of  Reclamation,  Denver,  has  awarded 
contracts  as  follows,  under  Spec.  N'j. 
604: 

For  four  motor-driven  3-stem  cylin- 
der gate  hoists,  each  hoist  having  a 
lifting  capacity  of  500.000  lbs.,  to  the 
Consolidated  Steel  Corp.,  Ltd..  Los 
Angeles,  at  $203,500. 

For  12  cast  steel  lower  bulkhe.'id 
gates  for  325-ft.  head,  and  12  cast 
steel  upper  bulkhead  gates  for  175-tl. 
head,  to  the  Bethlehem  Steel  Co.. 
Bethlehem,  Pa.,  at  $17,500. 


PROSPECTIVE    BIDDERS 

SUMMIT,  Canal  Zone  —  Following 
are  additional  plan-holders  for  the 
construction  of  motor  and  hand-op- 
erated winches  for  antennas  at  the 
Naval  Radio  Station,  Summit,  Canal 
Zone,  under  Spec.  No.  7800,  for  which 
liids  will  be  opened  by  the  Bureau  of 
Yards    and    Docks.    Navy   Department, 


PROSPECTIVE    BIDDE-RS 

LUALUALEI.  T.  H.— Following  are 
additional  plan-hrilders  for  the  con- 
struction of  motor  and  hand-operated 
winches  for  antennas  at  the  Naval 
Radio  Station.  Lualualei.  T.  H  .  under 
Spec.  No.  7301.  for  which  bids  will  be 
received  by  the  Bureau  of  Yards  and 
Docks.  Navy  Department,  Washing- 
ton, D.  C,  until  January  23,  11  A.  M., 
as  previously  reported: 

Allen  &  Drew,  597  Madison  Ave., 
New   York. 

Struthers-Wclls   Co..    Warren.    Pa. 

Charles  C.  Steward  Machine  Co.,  P. 
(I.    Box   1191,    Birmingham,    Ala. 

Industrial  Piping  &  Engineering  Co.. 
1620  Court  Square  Bldg.,  Baltimore, 
Maryland. 


BIDS  OPENED 

LOS  ANGELES.  Cal.— Bids  for  fur- 
nishing 12  lighting  arresters  for  San 
Xavier  Indian  Reservation,  near  Tuc- 
son.   Arizona,    F.    P.    No.    200,    Bid   No. 


LOS  ANGELES  —  Switches — L.  A.  Water  &  Power  Bureau 


LOS  ANGELES',  Cal.— The  follow- 
ing bids  were  received  by  D.  P. 
Nicklin.  Purchasing  Agent  of  the  Los 
Angeles  Water  &  Power  Bureau.  Rm. 
740.  207  S.  Broadway,  for  furnishing 
disconnecting  and  grounding  switches 
under  Specification  No.  1562.  The  bid- 
ders  were: 

(A)  General   Electric  Co.,    Terms  net. 

(B)  Pacific    Electric    Mfg.    Co.  (3)   2 

(C)  Graybar   Electric  Co.,    Terras   net. 

(D)  Delta  Star  Electric  Co.  Terms  net 

(E)  High  Tension  Co..  Inc.  (4)  2 
(Fl   Hi3h  Tension  Co.,  Inc. 
(Gl    Railway    &    Industrial    Engr.    Co.,  F.O. 

Terms  net.  receiv 

(H)   Westlnghouse     Electric     &     Mfg.  i:lvd.. 

Co.     Terms  net. 
(1)    Bowie   Switch  Co.     Terms   net. 


items  were: 

only  34.5  kv..  2000  amp..  3  pole, 
outdoor  type  disconnecting 
switches; 

(a)  with   insulators; 

only  34.5  kv.,  2000  amp.,  :!  pole, 
outdoor  type  disconnecting 
switches; 

(b)  less   insulators; 

only  34.5  kv..  600  amp.,  3  pole, 
outdoor  type  disconnecting 
switches; 

only  34.5  kv.,  600  amp.,  3  pole, 
outdoor  type  grounding  switches 
B.  cars  oi'  trucks  department's 
ing  station  C.  460  E.  Lomita 
Wijmington. 


(A)  (B)  (C)  (O) 

(la)     ....$8186.90       $4093.00       $4039.00        $2046 
(    b)     ....  7804.40         3902.20         3902.20  1951. 

(2a)     ....  3784.00  1892.00  1892.00  1892 

(   b)    ....  3593.20         1796.60         1796.60         1796 
(3a)     ....  2092.00         2092.00  2092.00  1046. 

(    b)     ...   1901.20  1901.20  1901.20  950. 

(4a)    ....  1352.00  676.00  676.00  676, 

(    b)     ....  128«.40  644.20  644.20  644, 

(E)  and  (F)  High  Tension  Co.,  Inc..  bid  " 
■•Mechaical  equit^ment  $2B  extra.     ••Hand 


The   bids   ucre: 

(G)                (H)  (I) 

50       $4093.00       $8186.00  $4093.00 

10         3:02.20         7804.40  3902.20 

00         1892.00         3784.00  1892.09 

60          1796.60          3593.00  1796.61 

00          2092.00          2092.00  2092.00 

60         1901.20         1901.20  1901.20 

00           676.00         1352.00  676.00 

20           644.20         1288.40  644.20 
409.67  and  ••409.67  on  (3a). 
equipment  $25.00  extra. 
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:{.  wre  opc-ncd  by  the  U.  8.  Infllan 
rlgiilliiii    Hi'ivli'i'.    I/ii«    AiiKfU'H,    Jan. 

Tho  hUlH  were: 
WoHtliiKlKiimd  Kli'ilrli-  He  Mf(C.   <'o  — 
,<-h   »i:i.!il;    ("till   $167.2S;   t.n.U.   dostl- 
itlon;  (l.ih'.l   $l.Kii  prr  <wt.  for  fo.b. 
ii.t    IMItHl.uiKli.    I'll.      WriKht    14    lbs. 

^('jcnfiiil  ICleclili-  riiFD.— J13.9I  each, 
i.tBl  |lti".2H  f  o.li.  HlilpplnK  point.. 
•anBpi)itiiili>ii   allowed.      No   dlsiount. 

'ids  opened. 

.MAKK  lSI,ANn.  fill.— The  follow- 
.IK  1)1(|M  wen-  Icr.'lviMl  !■>■  lb.'  Hlllfini 
Y  ViinlM  «:  lioiU."."  Niivy  1  ii-iiiiitmi'm. 
\'ai4hlnKl<>n.  n.  <"..  ""dcr  Sibi-diil" 
1..1.1  l,ci(  li.'i.  for  fiirnL-ililnK  one  swllili- 
',„  loro.nollvc   for   Miirc    Island: 

Anifrl.aii  l,o<-omotlvr  Co.,  Nrw  YoiU 
■Ity.   »3;i,000. 

Alias  I'ar  .M  .MfK.  (  o..  Cleveland, 
^3.1ln. 

Falc-ltoot-lN'.-illi  I'o  ,  riyiiioiilli,  ('.. 
<fi.ll7ll  and  $17. H".'.. 

Hcl.Mti'r  l.ocomotlvr  Work.-*.  l';rif 
■'«.,   $3r..liOO. 

I   Midwest    I,<.ooinoliv,.    \V..rUs,    llaniil- 
oa,   lihio,    (a)    $4(;.1!T:!;    (10    $l.-.,27:!;    d-) 
4,'>.773;    (d)   J10,27:i. 
i  I  Bids  held   under  advisenienl. 

'Ijids  opened. 

S.\N  KKAN't'ISCO.  — KollowinK  bids 
eoelved  bv  .Tno.  M.  SkeRgs.  District 
^nglncir.  Uooin  211,  State  RldR..  .Tan. 
1,  for  the  rental  of  three  pneumatic 
Ired  dump  trucks,  chassis  weiRht  not 
ess  than   2S00  lbs.,   body   capacity   not 


itely 


ess    than    l"-j    c.y..    for    approx 
11,000  hours,  to  be  used  in   Santa  Clara 
md   Santa  Cruz  counties; 

(A)  hand    shovel    loading ; 

(B)  power  shovel  loading. 

(A)  tl.50;  (B)  $1.7.';;  Jesse  Askey. 
•San  Bernardino;  J.  K.  Henson,  Pasa- 
I'ena. 

(A)  J1.50;  (B)  $1.77:  Alexander  Bro. 
and  C.  F.  Poor,  Oakland;  F.  Mulline- 
rap.  C.  C.  Oelkers  and  Kd  Barger, 
Oakland;  L.  Green,  Oakland;  John 
.locking,  Daly  <''ity:  Roscnburg  Bros.. 
San  Francisco:  S.  N.  Kppt'rson.  Wood- 
land; Truck  Cont.  &  H(|uip.  Co..  Oak- 
land; A.  Wallgren,  San  Francisco; 
Lloyd  Darton,  San  Bernardino;  G.  R 
Starkenburg,  San  Francisco;  A.  K. 
Abercronibie,  Whittier;  A.  Hair.  Mo- 
reno: Fnd  .\liCoy.  Downey;  1...  J.  Bleu- 
rett.  Los  .-Vngeles;  lliller,  Burkholdor 
&  Miller.  Oakland;  Hayward  Building 
Material  Co.,  Hayward:  W.  L.  Mor- 
gan, Pasadena;  C.  L.  Jordan.  Belmont 
E.  M.  Roach,  Oakland;  Geo.  J.  Fra- 
lies,  Oakland;  J.  A.  Cbaniberlin,  Van 
Nuys;  Dan  Gallagher  T  M  &  R  Co.. 
San  P'rancisco;  A.  Texeira,  Oakland; 
Rock  &  Gravel  Trucking  Co.,  Oak- 
land; Herb  Miller,  Oakland;  N.  H. 
Reynolds.  Alameda;  H.  K.  Smith.  Ros- 
<oe:  X.  1'.  VanValkcnburgh;  Guy  Wig- 
g;nton.  Hayward;  R.  H.  Chamberlin. 
Van  N'uys;  Glendale  Truck  Co..  Pasa- 
dent:  V,  S.  Boren.  Hollywood;  E.  D. 
Rosa.  Martinez;  A.  L.  Phiibrick.  Oak- 
land; R.  G.  Weir,  Biggs;  C.  H.  Sper- 
rine.  Whittier-  M.  L.  Fuerta.  Oakland 
Hayward  BIdg.  Supply  Co.,  Hayward; 
Bruno  Skibo,  Oakland;  H.  J.  Currier. 
San  Leandro;  Garcia  Const.  Co..  Irv- 
ington;  F.  Totten,  Oakland:  L.  C. 
Smith.  San  Mateo,  and  Joe  Cunha. 
Hayward. 

(A)  $l..-,7;  (B)  $1.77:  J.  Taylor.  Oak- 
land. 

(A)  $l.riO;  (B)  $1.;U:  Fae  Kr:ck.>!on. 
Burlingame. 

(A)  i\.CAi  (B)  $l.ril:  Jas.  Ocker. 
Oakland. 

(A>  $1.53;  (B)  $1.6«:  O.  Stewart. 
Topanga. 

(A)  $1.75;  <B)  $2.00:  M.  Bertolino. 
San  Francisco. 

(A)  $2.7.i;  (B)  ?:i.iifl;  .M.  .Malfalanc. 
Pittsburg. 

Bids    held    under   advis.-nicni . 


awarded  the  following  canlnictM  for 
furnlsblnK  electric  ei|ulpnienl  for  the 
Boulder  Dam,  undiT  Spec.  No.  !>*'.>, 
aH   followB; 

Sihidule  (I):  Delta  Star  Klectrlc  Co. 
Chicago.   $108,430. 

S<'hedule  (2):  WeslliiBhouKc  Mfg.  <'■'■ 
lOast    Pittsburg,    $421,402. 

Sihedulc  (3):  General  Kleitr'c  Co.. 
Schnectady.    J37.120. 

Sihedule  (4):  Bowie  Switch  Co..  San 
I'raiKlsco,    $100,000, 

Schedule  (f.) :  1-T-K  Circuit  Breaker 
Co..    Philadelphia.    $204,003. 

Schedule  (6):  Weallnghouse  Mfg. 
Co..    KiiHt    Pittsburgh.    $21,070. 


CONTRACTS    AWARDED 

BOULDER    CITY.    -Vcv.  — Bureau    of 
Reclamation.     Denver.     Colorado,     has 


BIOS  OPENED. 

(;(i\i:it.\'.\IK.\T  ISLAND.  Cal.— Fol- 
lowing bids  received  liy  II.  U.  .Mar.sh. 
Assistant  Supply  onicer,  Fore.st  Ser- 
vice Supply  Depot,  flovernment  Ik- 
liind,  Oakland,  under  Bid  No.  IG!I4,  for 
rurnlshlng: 

(1)  (a)  4  expansion  bearings;  (b)  2 
fixed  bearings;  (c)  0  bearing 
plates,   rolled  steel   2-ln.    lh:ck; 

(la)  (Alternate)  (a)  4  expansion  bear- 
ings, cast  steel;  (b)  2  fixed  bear- 
ings, cast  steel;  (c)  0  bearing 
plates,   rolled  steel  2- in.   thick: 

(2)  1  lot  superstructure  bolts,  wash- 
ers, etc. 

The  bids  were: 

Pacinc  Coast   Kiigr.   Co..    (1)   $174. 

Moore  Dry  Dock  Co..  (1)  $20!);  (la) 
$307;   (2)  $203. 

Paclflc  Coast  Steel  Co..  (1)  $1.11; 
(la)    $286;    (2)    $232. 

Dyer  Bros.  Golden  West  Iron  W'ks, 
(1)    $158;    (la)    $275;    (2)    $178. 

Kortiek  Mfg.   Co.,    (2)    $151.20. 

Judson  Pacific  Co.,  (1)  $147;  (la) 
$257;    (2)   $140. 

Shrader  Iron  Works,  (la)  $207;  (2) 
$100. 

Western  lion  Works,  (la)  $281;  (2) 
?218.  • 

BIDS   OPENED. 

LOS  ANGKLKS.  Cal.— Bids  for  fur- 
nishing four  motor  control  cabinets 
for  the  .San  Xavier  Indian  Reserva- 
tion, ten  miles  from  Tucson.  Ariz..  F. 
P.  200.  Bid  No.  0123.  were  opened  by 
the  U.  S.  Indian  Irrigation  .Service. 
751  S.  Figueroa  .St..  Los  .\ngeles.  Jan. 
15.     The   bids   were: 

General  Klectric  Corp.:  (1)  2  cab- 
inets for  20-hp.  motor.  $300.50;  (2)  1 
cabinet  for  25-lii).  motor.  $200.50;  (3) 
one  cabinet  for  30-hp.  motor.  $306  50: 
fob  Lo.s  Angeles.  Weight.  030  pound.-- 
each.  Delivery  20  calendar  days.  No 
discount. 

Square  "D"  Co.,  Inc.:  (1)  $324:  (2) 
$324;  (3)  $324.;  fob  Los  Angeles.  De- 
livery 2S  days.  No  discount.  Weight 
820   lbs.    each. 

Clark  Controller  Co..  Clevland.  O. : 
(J.  G.  Corrin.  140  N.  Sycamore  Ave.. 
Los  Angeles.  local  representative):  (1) 
J575  ea.:  (2)  $575;  (3)  $590;  fob  Cleve- 
land; freight  allowed  to  Tucson.  De- 
livery.  45  calendar  days.    No  discount. 

Westinghouse  Electric  Sc  Mfg.  Co.: 
(1)  $36!)  each:  (2)  $360:  (3)  $371;  fob 
Los  Angeles.  Shipping  weight.  770  lbs. 
Delivery.    28   days.     No   discount. 


BIDS    OPENED. 

LOS  ANGELES.  Cal. —Tin-  folLiwiug 
liids  received  by  I).  P.  Nicklin.  Pur- 
chasing .\gent  for  the  Los  Angeles 
Water  &  Power  Bureau.  Room  740.  207 
S.  Broadway.  January  15.  for  fur 
nishng  one  used  mine  hoist,  as  fol- 
lows;  Spec.   No.   1579: 

Southern  California  Edison  Co.:  (1) 
for  one  only  used  hoist  with  drum 
capacity  of  not  less  than  1000  ft.  of 
1-in  cable  comi)lete;  (b)  fob  bidder's 
warehouse  storage  point.  $0(100;  (2)  for 
one  only  used  mine  hoist  with  drum 
capacity  of  not  less  than  400  ft.  of  1- 
in.  cable:  (b)  fob  bidder's  warehouse 
storage  point.   $6,000.     Terms  net. 

Jacques  Melrose:  (1)  (a)  $7455:  (c) 
fob  cars  Lone  Pine.  $S0O0;  2%  30  days. 


(Ico.  C.  PnonnnKH:  <l)  (dl  fnh  Mono 
ISaain  luniiol  nhaft  hIIck,  $«,OUO;  (Z> 
(d)    $8,000.     Term*   net. 


28— FIRE  EQUIPMENT 

CONTRACT    AWARDED. 

HAN  BUKNO.  Sun  Mat.-.,  <'o,,  i',.l. 
—  American  llnl.b.r  .Mfg.  lo.  7  Froi.i 
St.,  San  KranclBco.  at  $427.50  award- 
ed contract  by  Sun  Bruno  Clly  Coun- 
cil for  furnlnhlnie  400  fci-t  of  lire  hone. 
2S 


30 — RESERVOIRS  &  DAMS 


PROJECT    APPROVED. 

SAN  BRUNO.  San  Mateo  Co..  Ual. 
—SERA  has  approved  construction  of 
an  earth  embankment  water  storage 
reservoir,  the  Installation  of  neces- 
sary connecting  pipes  and  valves,  and 
Installation  of  tile  drains  and  storm 
water  conduits  and  the  construction 
of  a  fence  around  lh<-  reservoir  proper- 
ty, west  of  San  Bruno;  $19,041  has 
been  allotted  for  labor.  Geo.  Kncese. 
2382  Broadway.  Redwood  City,  will  su- 
pervise the  work,  which  Is  being  spon- 
•ored  by  the  City  of  San   Bruno. 


31— PIPE  LINES   &   WELLS 


CONTRACT    AWARDED 

ni\'KKSlDB  Col'.NTY.  Cal.— Mor- 
rison-Kiuidsen  C....  411  West  5th  St.. 
Los  Angeles,  at  $327,189  awarded  con- 
tract by  the  Metropolitan  Water  Dis- 
trict for  the  construction  of  he  Big 
Morongo  and  San  Andreat  Siphons  of 
the  Colorado  River  Aqueduct.  Spec. 
No.  S4.  involving  9S11  ft.  of  12-ft.  4-m. 
cast-in-place  concrete  siphon  between 
Station  2989  plu.-5  29  and  9825  plus  75. 
under   Schedule   18-J. 

BIDS   WANTED. 

T.M'O.MA.  Wash.— Until  January  31. 
10  A.  M.,  bids  will  be  received  by  the 
Board  of  Contracts  and  Awards.  307 
City  Hall.  Tacoma.  A.  M.  Angove. 
Chief  Clerk,  for  the  reconstruction  of 
about  nine  miles  of  the  Green  River 
Gravity  Pipe  Line,  from  the  intersec- 
tion of  Collins  and  Meridian  roads  to 
a  junction  with  the  old  line  at  South 
C4th    Street   and    Bark    Ave. 

The  work  will  include  furnishing  and 
installing  10.777  feet  of  42-in.  steel  or 
iron  pipe  .and  34,091  feet  of  54-inch 
steel,  iron  or  concrete  pipe. 

Estimated  cost,  $047,000.  Plans  and 
specifications  obtainable  from  above 
c  fflce   upon   deposit   of  $10. 

W.   A.   Kunigk,    City  Water  Supt. 


BIDS    WANTED 

CLARK  COf.N'rV.  Nevada  —  Until 
February  6,  2  P.  M..  bids  will  be  re- 
ceived by  the  Nevada  State  Highway 
Directors,  S.  C.  Durkee,  State  High- 
way Engineer.  Heroes  Memorial  Bldg. 
Carson  City,  for  drilling  a  water  well 
for  irrigation  purposes  in  Clark  Coun- 
ty. 1.7  miles  south  of  Las  Vegas  city 
limits.  Route  6.  Section  C2.  The  work 
consists  of  drilling  the  water  well 
complete  with  casing  ready  for  pump 
installation. 

Plans  and  si>ecifications  obtainable 
from  above  office  upon  deposit  of  $5. 
of  which  amount  $2.50  will  be  return- 
able, and  on  file  at  the  ofilce  of  the 
Bureau  of  Public  Roads.  807  Sheldon 
Bldg..    461   Market    St..    San   Francisco. 

BIDS    WANTED 

CLARK  COUNTY.  Nevada  —  Until 
February  6.  2:15  P.  M..  bids  will  be 
received  bv  the  Nevada  State  High- 
way Directors.  S.  C.  Durkee.  State 
Higliway  Engineer.  Heroes  Memorial 
l.'Idg..  Carson  City,  for  the  consUuc- 
lion  of  a  pipe  line  and  tree  pits  in 
Clark  County.  Route  6.  Section  C2.  a 
length  of  1  64  mile.   The  work  involves: 

(1)  17.500  lin.  ft.  2-ln.  plp«; 

(2)  !>S    each    ^-in.   outlet   risers; 
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(3>   Ifta    each    S-ft.    tree    pit-s: 

(4)   40  each   4-ft.    tree  pits. 

Plans  and  specifications  obtainable 
from  above  office  upon  deiHisit  of  $5. 
of  which  $2.50  will  oe  returnable:  and 
on  file  at  the  office  of  the  Bureau'  of 
Public  Roads,  S07  Sheldon  Bldg..  461 
Market  St.    San  Francisco.         • 


BIDS   OPENED 

LOS  AN-GELES.  Cal.— D.  A.  Beck 
&  Sons.  Inc.,  Alta  Lonia.  submitted 
the  only  bid  to  the  Metropolitan 
Water  Disrict.  30C  \V.  Third  St.,  Los 
Angeles,  Januar.v  15,  at  $25,042.50,  for 
drilling  three  24-in.  water  wells  and 
installing  therein  such  water  -  well 
casing  as  required  by  the  district,  at 
the  Cabazon  shaft  of  the  San  Jacinto 
tunnel,  near  Cabazon,  Riverside  Coun- 
ty, under  rpec.  No.  86.  The  bids 
were: 

Item   (1)  drilling  3   24-in.  water  wells, 
each    well   ab    it   255   ft.    in   depth: 
$31.15   per   lin.   ft.,    total   $23,829.75. 
Item    (2)    furnishing  and   installing  225 
ft.   24-in.  double   well  casing:    $5.39 
per  lin.   ft.,   total  $1212.75. 
Alternate    proposal:    $2:15    per    hour 
for  all    work    embraced    in   above   pro- 
posal. 


32— SEWERS    &    SEV/AGE 
DISPOSAL  PLANTS 

BIDS    OPENED. 

LOS  ANG?:LES,  Cal.— International 
Derrick  &  Equipment  Co.  of  Califor- 
nia. 417  S.  Hill  St.,  at  $4,700  submit- 
ted the  only  bid  to  the  Los  Angeles 
Board  of  Public  Works  for  construc- 
tion of  the  ga.<;  holder  at  Terminal 
Island  Sewage  Trestment  Plant.  PW.A 
Project  No.  5633,  Unit  No.  30.  Tlie 
work  consists  of  providing  storage  to 
act  as  an  equalizer  upon  gas  produc- 
tion systems  of  sewage  treatment 
plant. 


TO    REJECT    BIDS 

BURLINGAME,  San  Mateo  Co.,  Cal. 
— City  Engineer  Charles  M.  Thomas 
probabl.v  will  recommend  to  the  Bur- 
lingame  City  Couneil  at  its  meeting. 
Monday  January  14,  rejection  of  all 
bids  received  January  7  for  construc- 
tion of  sewers  and  disposal  plant. 
Kds  received  exceeded  available 
funds.  Work  probably  will  be  read- 
vertised    under   new    specifications. 


CONTRACT   AWARDED 

HALF  MOON  BAY,  Cal.— Oakland 
Sewer  Con.-itruction  Co..  9915  Walnut 
S't..  Oakland,  at  approximately  $38.- 
500  awarded  contract  by  the  Half 
Moon  Bay  Sanitary  District  for  the 
construction  of  a  sanitary  sewer  sys- 
tem at  Half  Moon  Bay.  San  Mateo 
Ceunty. 

(Jeorge  A.  Knees*,  Redwood  City, 
Di.'trict  Bnjineer. 


AWARD    RECOMMENDED 

BRAWLEY,  Cal.— Koebig  &  Koebig. 
I  r.nsulting  engineers.  Rowan  Bldg.. 
Los  Angele.f.  have  recommended  to 
Brawley  City  Council  that  contract 
for  the  construction  of  a  sedimenta- 
tion basin  and  filtration  plant  be 
awarded  to  the  low  bidder,  Marko  Ma- 
lick.  1269  K.  Colorado  Blvd..  Los  An- 
gele.1,  at  *71,970. 


BIDS    WANTED 

n.VTARIO.  San  Heruaril  no  i;,,.  Cil. 
—Until  January  28,  7:30  P.  M.,  bid." 
will  be  received  by  the  Ontario  <'itv 
Council  for  all  construction  incident 
to  the  completion  of  the  sewage  dis- 
posal plant  in  accordance  with  amend- 
ed .^necifications  prepared  by  the  Cur- 
rle  Engr.  Co.,  219  Andreson  Bldg..  San 
Bernardino,  copies  of  which  may  be 
obtained  from  the  above  office.  Certl 
fled  check  for  10%  must  accompany 
each  bid.    C.  C.  Peabody,  city  clerk. 


This  project  was  originally  startvil 
by  James  Noon,  who  had  coniplciid 
:>bout  4»%  of  the  work  at  the  time  of 
abandonment.  "» 


BIDS    REJECTED 

BURLINGAME,  Cal.— All  bids  re- 
ceived by  the  Burlingame  City  Council 
January  7,  for  the  construction  of  a 
sewage  disposal  plant  and  intercept- 
ing sewers,   have   been   rejected. 

Plans  and  specifications  will  be  re- 
vised nnmediately  by  City  Engineer 
Charles  M.  Thomas,  and  February  4 
has  been  set  as  the  tentative  date  for 
opening  new  bids. 


33—    WATERWORKS 

TO   ASK    BIDS. 

TORRANCE,  Los  Angeles  Co.,  Cal. 
—New  liids  will  be  called  shortly  by 
the  Torrance  City  Council  for  con- 
structing a  250,000-gal.  elevated  steel 
tank  and  a  150-ft.  steel  tower,  west 
of  Cedar  Avenue  and  north  of  Tor- 
rance Blvd.  Bids  received  January  S 
were  returned   unopened. 

BIDS   WANTED 

REDMOND,  Oregon— Until  January 
24.  1  P.  M.,  bids  win  be  received  by 
City  Council,  Mabel  Reynolds,  City 
Recorder,  for  the  construction  of  im- 
provements to  the  City  waterworks 
system.  The  work  will  consist  of  fur- 
nishing materials  and  laying  certain 
new  mains  with  valves  and  hydrants 
in  the  city  streets  of  Redmond,  and 
the  construction  of  a  new  supply  line 
from  the  existing  city  reservoir  to  a 
connection  with   the   system. 

Principal  items  of  materials  in- 
volved are:  6200  lin.  ft.  6-in.  to  12-in. 
cast  iron  and  steel  pipe:  3800  lin.  ft. 
10-in.  reconditioned  wood  pipe;  12,600 
lin.  ft.  10-in.  and  14-in.  steel  or  wood 
pipe   in   supply  line. 

Plans  and  specifications  obtainable 
from  the  City  Recorder  in  Redmond, 
or  from  Baar  &  Cunningham,  Spald- 
ing Bldg.,  Portland,  UDon  deposit  of 
$5  for  the  specifications  alone,  or  $10 
for  plans  and  specifications,  which 
amojnnt  will  be  refunded  if  a  bona 
fide  bid  is  submitted. 


BIDS   WANTED 

PASADENA,  Cal.— Until  January  21 
11  A.  M.,  bids  will  be  received  by"  the 
Pasadena  City  Clerk,  Bessie  Cham- 
berlain, for  furnishing  cast  iron  pipe 
as   follows: 

(1)  24,000     ft.     6-in.     cast     iron     water 

pipe  for  service  under  150  lbs. 
working  pressure,  with  wall 
thickness  of  0.37  inch. 

(2)  8,000  ft  12-in.   cast  iron  water  pipe 

for     service     under     200     pounds 

working     pressure,     with     w  a  I  1 

thickness   of   0.57    inch. 

Certificate  of  deposit,   certified  check 

or   draft    or    cashier's    check    or   draft 

10%.     C.   W.   Keiner,   City  Manager. 


RECOMMEND     AWARD 

ROSEVILLI.:,  Cal.— Western  Pipe  & 
Steel  Co..  444  Market  St..  San  Fran- 
cisco, at  .?12.700.  recommended  for 
award  of  contract  by  the  PWA,  for 
the  construction  of  improvements  to 
the  Roseville  Municipal  Water  System 
for  which  bids  were  opened  December 
22. 


CONTEMPLATED 

PITTSBURG,  Contra  Co.sta  Co.,  Cal, 
Citv  Council  has  designated  Louis 
Bartlett,  Claus  Spreckels  Bldg.,  San 
Francisco,  as  agent  to  negotiate  for 
connection  of  municipal  water  system 
with  East  Bay  Utilities  District  sup- 
ply. City  will  agree  either  to  pur- 
chase water  from  district  and  con- 
struct connecting  lines  and  pumping 
s.ystem  or  to  plan  for  annexation  of 
city  to  district  with  necessary  con- 
struction to  he  undertaken  by  district. 


PARKS  &  PLAY- 
GROUNDS 


To   Be   Done   By   Day's  Work. 

REMODEL   BALL   PARK     Cost,    $ 

HANFORD,    Kings   Co.,   Cal. 
Remodel  and  repair  ball  park  (recoD 

struct   grandstand,    bleachers   an; 

fence;    construct   new   club   house 

etc) 
Owner — City  of   Hanford. 
Plans    by    Carl   Nelson,    Hanford. 
Mgr.     of     Construction — Carl     Nelson.i 

Hanford. 
Labor  will  be  furnished  by  the  SBRii 
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TUNNELS 


CONTRACT    SUSPENDED 

LOS  ANGELES.  Cal.— General  Mani, 
ager  F.  E.  Weymouth  of  the  Metros 
politan  Water  District.  January  15' 
officially  notified  the  Wenzel  &  Hen-' 
och  Constr.  Co..  1524  N.  27th  Street 
Milwaukee.  Wisconsin,  that  its  con- 
tract for  the  construction  of  the  12,"' 
mile  San  Jacinto  tunnel  on  the  Colo- 
rado River  Aqueduct  had  been  sus^= 
pended.  An  experienced  constructior* 
organization,  Mr.  Weymouth  an-i 
nounced,  was  prepared  to  take  ovei 
and  push  forward  this  tunnel  work, 
and  the  contractors  were  requested  tc 
make  way  for  these  construction 
forces. 

In  suspending  the  Wenzel  &  Hen- 
och contract,  Mr.  Weymouth  stated, 
that  work  on  San  Jacinto  tunnel  by 
this  construction  firm  has  been  un- 
reasonably and  unnecessarily  delayed. 
His  action  in  suspending  the  contract 
has  been  approved  by  unanimous  ac- 
tion of  the  District's  Board  of  Di- 
rectors. 

Except  for  the  San  Jacinto  tunnel, 
Mr.  Weymouth  stated,  aqueduct  con- 
struction work  along  its  250-mile' 
front  is  going  forward  according  to 
schedule,  and  much  of  the  work  is 
way  ahead   of  schedule. 

In  announcing  the  suspension  of  the- 
Wenzel  &  Henoch  contract,  Mr.  Wey- 
mouth issued  the  folio  wi.Tig  state- 
ment: 

"The  San  Jacinto  tunnel  contract 
was  signed  on  March  17,  1933,  and  was  s. 
to  be  completed  on  December  17,  1938.  , 
the  time  when  the  entire  aqueduct  is> 
to  be  completed  and  water  made 
available  for  the   District. 

"Although  approximately  30  per 
cent  of  the  contract  period  has  ex- 
pired, the  work  on  S'an  Jacinto  tunnel 
is  only  about  17  per  cent  completed. 
The  topographic  conditions  are  such 
that  it  is  neces.sary  to  drive  8.2  miles 
of  tunnel  between  two  shafts  on  this 
section,  and  of  this  8.2  miles,  less  than 
one  mile  has  been  excavated.  Only 
28  feet  of  this  critical  portion  were 
excavated  in  Noveniber,  only  127  feet 
in  December,  and  none  to  date  in 
January,  as  against  a  rate  required  for 
timely  completion  of  at  least  800  feet 
per  month.  The  contract  has  been 
therefore  suspended  because  the  con- 
struction of  the  tunnel  was  being  un- 
reasonably and  unnecessarily  delayed. 
"Beginning  April,  1933,  the  contrac- 
tor has  repeatedly  been  urged  \erli;il- 
ly  and  in  wr'Kns  to  juake  better  pi"-.;- 
ress,  but  all  of  these  efforts  resiil!."l 
only  in  promises  from  the  conirariM;- 
that  he  would  promptly  arrange  fir 
better  progress  but  without  actual  uii- 
provenient.  As  Chief  Engineer  of  Ih  ■ 
.Metropolitan     Water     District,     I     \v,i - 

therefore    finally    forced     to    the    • - 

elusion  that  no  better  results  could  !"■ 
expected  in  the  future  th.^'i  in  the 
past.  In  the  interests  of  the  taxpay- 
ers, and  in  order  to  assure  comple- 
tion  of    the    tunnel,    I    have    suspended 
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lie  i-oiilriicl  Mild  liiki'n  i.vtT  th-  woik. 

••LHritU  I'KMl'H  will  IrMUll  t"  i:'i  I'lX 
iiyerp  of  llio  KlHlilct  If  IhU  limml 
'.  not  r<)iiii>li't<'<l  "II  Hill'".  Kxri'pi  l.ii- 
hib  "no  liinml.  Ilii'  wmU  Im  unliu; 
nrWBI'd  .'ii'i-i  rdliiK    hi   Hi'hpiliit"  iiiid    I" 

»Bll"fnrl  irv  iiuiiiMir.  In  tn  ■..  iKinli 
'f  tlio  ii<|iii'<li«'*  »'(>rk  Ix  ivi'll  iihciid 
'  f  iirlU'diilr.  Ill  iniUniMl  lo  IlilM.  Hull 
iiclnlo  lunni'l  l»  iil  IimihI  7  iiiDiilht 
.i>hln<l  m-lii'dulo.  mid  It  Ih  iin|K-i;itlv-; 
hilt  Ihlfi  work   Ih>  liniiiKlit    up  '.<>  llnic. 

"It  Ih  true  that  iiioif  water  tiin  Ix'Cm 
•iicounlcrcd  Hum  wiik  iintlcliial'-d.  luil 
lilt  moro  than  a  iinidcnl  cniitrai  lov 
hoiild  havr  lioon  prc-paird  lii  liandl  ■ 
indiT  cniiTKriiiy  iciiidltloiiK.  .Mm>. 
uimn  tiinni'lliiK  iIIMIc'uIUi'h  have  lii'i'ii 
iioounloiiil.  Iiiit  IhfSf  wcir  not  un- 
vpn-led  .iiid  iM.iild  have  liccn  amply 
lilowcd  f"r  liy  liOKlniiliiK  tli<*  work 
iromplly  after  the  cxerution  cf  thi- 
cintrart  and  proseriitlnK  1!  vlKuniii.'-ly 
vlth  eompetcnt  niaiiaKenient  iiiid  adi- 
.H^atp    i-i|iilpnient, 

"The  eiintraet  prlie  for  the  San  .la- 
into  tunnel  amounted  to  $7.:i:i'.l.lon; 
n  nddltL.n  to  tlil.s  annuinl  th  •  l)\y- 
rlet  wmild  he  re.iiiired  to  furnish  ina- 
erlolH.  .xuiiplles.  and  engineering 
nakhiK  the  total  estimated  e08t  J!i,- 
100.000. 

'  '■Conslnullon  pmhlem.H  of  the  San 
Incintd  tunnel  are  not  Insurmount- 
■ible.  Plans  are  ready  for  the  vIk- 
irous  proaeriition  <if  the  work  with 
■in   expei-ienred    (.rcaniaatioii." 

29^STREETS    AND^TGiT- 
WAYS 


'AWARD 

PIERCK  CO.,  Wash.— .Sam  Orino.  K. 
:il04  Uoone  Ave..  Spokane,  at  $223.- 
72»  (I'.O.M.P.)  awarded  contraet  by 
'lh»  Bureau  of  Public  Road.s.  Portland, 
for  3.117  miles  of  grading  and  0.0117 
mile  of  tunnel  on  the  Mt.  Kainier 
National  Park,  Kast  .^Ide  Highway 
I'lojeet  l'ICC-5-D.  located  within  the 
.Vlt.   Halnier  National  Park.    Pierce  t'o. 


CONTRACTS    VOm 

I.ClS  .WiiKLKW.  Cal.  — Decision  of 
the  State  .Supreme  Court  that  the 
State  prevailing  wage  rate  is  applic- 
able to  municipal  contracts  financed 
liy  State  fundu  has  invalidated  five 
contracts  awarded  by  the  City  of  Los 
.\ngeles.  The  Los  Angeles  Board  of 
Puhlir  Work.s  will  re  -  advertise  the 
work  under  new  specifications  shortly. 

Contracts   cancelled   are: 

Jalin  &  Bressi  Const.  Co..  Inc..  for 
construction  of  the  Figueroa  Street 
Tunnel  awarded  May  4.  1934.  at  $388.- 
560.7!l. 

Person  &  Thiele.  for  construction  of 
San  P'ernando  Road  bridge,  awarded 
June  8.  1!134.  at  $33,387,  and  for  con- 
struction of  the  Gaffey  Street  bridges, 
awarded    June    IS,    11134.    a\    $1!">2.41)2. 

Southern  California  Roads  Co.,  for 
Improvement  of  Sepulveda  Blvd.  be- 
tween National  and  Venice  Blvds.. 
awarded  June  S.  11)34.  at  $86,732;  and 
for  Improvement  of  Sepulveda  Blvd 
between  Beverly  Blvd.  and  Wilshire 
Blvd.,  awarded  Mav  7.  Ili34.  at  $273.- 
499. 


LOW    BIDDERS. 

Yl'MA  COfNTV.  Ariz. —  Phoenix- 
Tempo  Stone  Co.,  I'.  O.  Box  1645. 
Phoenix,  at  $21,459  submitted  low  bid 
to  the  Arizona  State  Highway  Com- 
mission, Phoenix.  January  15  for  high- 
way construction  on  the  Phoenlx- 
Vuma  Highway  (APE  8041  and  8061). 
The  work,  located  at  three  separate 
bridge  sites,  one  at  2'!n  miles  east  of 
Wetlton.  one  at  4Vs  miles  east  of  Well- 
ton,  and  one  .nt  2  miles  west  of  Mo- 
hawk, consists  of  replacing  concret.- 
dips  with  cnni'rete  box  culverts  .i-d 
oil    surfaced    aiiproaoh    fills. 

Pearson  <i  Di(  kerson,  Phoenix,  at 
J2(!,.S5r.    submitted    fec<:nd    low    bM. 


LOW    BIDDERS. 

ciMlllSh:  i-oUNTV,  Arl«.  -  H.  K. 
.Mm  till  Ki  Co.  Box  1134.  Tiii'Kon.  at 
$22.N9:<  (all. 'male  bid  $23.0111)  Rlibliill 
lid  low  bid  111  the  Arlxoiui  .Stale  MlKh- 
Hay  ComiiilHBloii.  phoenix,  Jiiiiiiar>  1'. 
for  conHtrintloii  on  llie  DouglaM-.'-'af- 
ford  Highway,  NHS  Ml.  The  work, 
which  Ih  located  appioxlnmloly  3li  nil 
south  of  SafTord  on  the  DouglPH-Saf • 
ford  road  near,  the  'iini  llun  with  lh< 
Bowie  rfiad,  I'linHlH*:!  of  gradlnft  and 
draining  of  about  1%  iiiiies  of  iiad- 
way. 

Jack    CnMHon    at    $23. £08     (alternuie. 
$23,302)    nubniitted    -leoind    low    bid 


AWARD 

SAN    BKR.NAUDINC   COC.NTV,   <;al. 

C.  O.  .Sparks.  2309  K  !ilh  St..  Los 
Angeles,  at  $23,. 126  awarded  I'OntracI 
by  the  State  Highway  tTommisslon, 
.Sacramento,  for  about  l.fi  miles  of 
grading  and  surfacing  with  asphalt 
concrete  between  San  Antonla  Ave. 
and  the  east  city  limits  of  Ontario, 
San    Bernardino   <!ounty. 


AWARD    RECOMMENDED. 

BKNTON  I'MLLI),  Alanieda  Co.,  Cal. 
— Award  of  a  contract  to  .Meyer  Ros- 
enberg, 255  Bayshore  Blvd.,  San  Fran- 
cisco, at  $11,440  for  furnishing  top 
soil,  fertilizing  and  seeding  at  Ben- 
ton Field  has  been  recommended  by 
Captain  Leander  Larsen,  Construct- 
ing Quartermaster.  Othere  bids  re- 
ceived   were: 

Lee   J.    Immel,    Berkeley  $15,947 

J.    Catucci,    Oakland  19,994 


CONTEMPLATED. 

OAKLAND,  Cal.— Committee  named 
by  mayor  to  report  on  route  for  con- 
struction of  proposed  Landvale  road 
as  an  approach  highway  from  East 
Oakland  to  Broadway  low-level  tun- 
nel. City  Engineer  Walter  N.  Frick- 
st.ad  has  estimated  cost  of  proposed 
construction    at    $400,000    to    $000, DOa. 


PROJECT    APPROVED. 

OAKLAND,  Calif.  —  SERA  has  ap- 
proved project  for  reconditioning, 
cleaning,  sloping  and  grading  six  res- 
ervoir sites  for  the  East  Bay  Munic- 
ipal Utility  District.  Work  to  be  su- 
pervised by  Chief  Engineer  J.  E.  Long- 
well.     Allotment    for  labor,    $56,028. 

BIDS   OPENED 

SAN  MARINO.  Cal.— Geo.  R.  Cur- 
tis Paving  Co.,  2440  E.  2Gth  St.,  Los 
Angeles,  submitted  low  bid  to  the 
San  Marino  City  Council  January  9,  at 
$9,480.34  (based  on  .Alternate  1,  7-in. 
asphaltic  concrete  paving  and  cold 
oil  and  rock  surfacing)  for  improving 
a  portion  of  San  Gabriel  Blvd.  be- 
tween Duarte  Road  an  South  Gains- 
borough   Road,    San    Ma.rlno, 

J.  H.  Coombs,  Monrovia,  at  $9,734.47 
and  W.  E,  Hall  Co..  Alhambra,  at  $10- 
165.15  submitted  second  and  third  low 
bids. 

BIDS    WANTED. 

YAV.VPAI  COUNTY,  .\rizona— Until 
January  30.  10  A.  M.,  b:ds  will  be 
received  by  the  Arizona  State  High- 
way Commission.  Phoenix,  for  im- 
Iiroving  the  Prescott-Fl.agstaff  High- 
way,   NRH    96- B. 

The  work,  which  extends  from  Cot- 
tonwood southeasterly  about  3  miles 
to  the  Verde  River,  consists  of  the 
grading  and  draining  and  placing  of 
aggregate   base   course. 

The  work   involves: 
(   1)   18.500   c.y.   roadway    excavation: 
(   2)   1.400  c.y.  structural  excava'ion: 
(   3)   6.200    c.y.    Imported    borrow; 
(   4)    12.300  c.y.  ABC; 
(  5)   8,50   c.y.    concrete; 
{   6)  58.700  lbs.   reinforcing  steel; 
(   7)   510   l.f.   corrugated    metal   pipe: 
(   8)  5,000    l.f.    standard    line    fence; 
(  9)   750   l.f.    railbank    protection; 
(10)   140  l.f.  road  guard. 


Cerimrd  or  eiiHlileri.  check  for  :,"r 
iiiUHl  nceoiiipaiiy  each  bid  T  H.  O'- 
Connell,  Htate  Highway  Knglne»r. 
Plann  and  Hiierincml'inn  ohlalniilile 
fioiii   the   abovi.  i,mrr. 


BIOS  OPENED. 

HA.N  HER.VARIiINn  CO..  <'allf.— <•. 
O.  SparkH,  2309  K.  .SMnth  .Street.  I^i» 
AngeleH.  at  $23,526.40,  an  prevlouHly 
reported,  nubmltted  the  low  bid  to 
C,  H.  Purcell,  State  Hlghwar  Engi- 
neer, at  I..O*  Angclen.  January  10.  for 
highway  conglructlon  In  San  Uerriai- 
dlno  County  between  .San  Antonio 
Ave.  and  the  eant  city  llmitH.  Ontario 
about  1.6  mll«H  In  length,  to  be  grad- 
•d  and  Hurfaced  with  aaphalt  <on 
creta.    Involving: 

(1)  1800   ru.    yda.    rdwy.    excav..    with- 

out clBHHifncation; 

(2)  700   c.u    yda.   Claaa    A    Portland   ce- 

ment  concrete; 

(3)  50.100   sq.    yds.   asph.    paint   binder; 

(4)  5920  tons  asphalt  concrete; 

(5)  400  cu.   yds.  concrete  removed  and 

disposed    of. 
Complete   total   bids   follow: 

(A)  C.   O.   Sparks.    L.    A $23,526 

(B)  Southwest   Paving  Co..   Loa 
Angeles    28.tl3 

(C)  Grimth  Co.,  Los  Angeles 28.051 

(D)  Geo.    R.   Curtis.   L.    A $2,134 

(E)  E.     L.     Tesger.    San    Ber- 
nardino       SS.877 

(F)  V.    R.    Dennis  Co..   San   Di- 
ego       47.002 

(1).       (2)         (3)        (4)  (5) 

(A)  $   .4«     $10.50     $.02     $2.32     $2.00 

(B)      46         9.75        Oli     3.04       l.Ot 

(C)     5t       12.0*       .02       2.88       2.80 

(D)     50        11.00       .02       3.81       1.58 

(B)      1.00       10.68       .02       3.88       2.00 

(F)    7S        15.00        .OJi     3.4i        5.08 

(G)  .      1.00       20.00       .02       3.00       2.011 

CONTRACT    AWARDED 

YAKIMA  COU.NTY.  Wash— Colum- 
bia Power  &  Investment  Co.,  Stev- 
eason.  Wash.,  at  $30,807.06  awarded 
contract  by  the  Bureau  of  Public 
Roads.  Portland,  for  improving  the 
Randle-Yakima  Highway  Grading  and 
Bridge  Project  FHEC-13-P.  .National 
Forest  Road  Project,  localei  In  Ihe 
Snoqualmie  National  Forest.  Yakima 
County.  i 


AWARD 

COCONINO  COUNTY.  Arizona— 
Skousen  Bros..  Albuquerque.  N.  M..  at 
$75,796.58  .iwarded  contract  by  the 
Arizona  State  Highway  Commission. 
Phoenix,  for  construction  on  the 
Flagataff-Fredonia  Highway,  A.  F.  B. 
8956.  Tlie  work,  which  ia  to  begin  at 
the  forest  boundary  abount  28  miles 
north  of  FlagstafT,  and  extend  north- 
erly toward  Cameron  about  10  Sj  miles 
consists  of  grading,  draining,  and 
placing  base  course. 

CONTRACT  AWARDED 
PIM.A.  COUNTY,  Arizona  —  White  4- 
.Miller.  Box  350.  Tucson,  at  $36,916.40 
awarded  contract  by  the  Arizona  State 
Highway  Commiaslon.  Phoenix,  for 
highway  construction  on  the  Tucson- 
Nogales  Highway,  NRH  29,  AFE  89S0. 
The  work,  which  is  to  begin  at  the 
south  city  limits  of  Tucson  and  ex- 
tend south  about  1.2  miles,  consists 
of  widening  and  resurfacing  of  exist- 
ing concrete  pavement  with  cutback 
asphaltic  plant   mix. 

CONTRACT    AWARDED 

MOHAVE  COUNTY.  Arizona  —  K. 
UeWltt.  Mesa,  at  $16,872.66  awarded 
contract  by  the  Arizona  State  High- 
way Commission.  Phoenix,  for  con- 
struction on  the  Ashfork-Klngman 
Highway.  NR.M  SO-G.  AFH  6626. 
The  work,  which  is  to  begin  at  King- 
man and  extend  northeasterly  ap- 
proximately 23.6  miles  to  within  2 
miles  of  Hackberry.  consists  of  the 
furnishing,  hauling  and  placing  of 
base  course. 
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PACIFIC    CONSTRUCTOR 


PLANNED. 

H.\KKKSni:UI>.    Killi    Co..    Calif 
City  KiiKinecr  Jo,-  HolfoliKr  phins   tli^ 
following  highway  improvements  to  be 
financpd   hy   rity's  shnre  of  state  b.is- 
oline  tax  in  l;i3o-36: 

(1)  Realignment  of  llie  easterly  end 
of  Sumner  St.  at  its  interseition  with 
F^dison  Highway.  Kstimates,  varying 
according  to  manner  of  treatment,  run 
from  J9.400  to  $78,000  as  total  cost. 

(2)  Widening  and  resurfacing  Brun- 
dage  Lane,  part  of  the  official  truck 
route  through  Bakersfield.  No  esti- 
mate. 

(3j  Improvement  of  the  intersection 
ot  North  rnion  Ave.  with  Golden  Stale 
Ave. 

(4)  Widening  Union  Ave.  from  its 
mtersection  with  (Jolden  Gate  Ave.  to 
the  new  Santa  Fe  underi>a.ss.  which  is 
now  under  construction. 

NOTICE    TO    BIDDERS. 

STATK  OF  CALIFORNIA. —C.  H. 
rurcell.  Slate  Highway  Kngineer.  has 
announced  the  cost  of  blue  prints  for 
the  State  highway  work  now  adver- 
tised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  loca- 
tion of  work  will  be  furnished  fret- 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  sheets  will  b- 
furnished  at  cost  and  become  the 
property    of    the    purchaser. 

The  following  table  shows  the  cost 
of  such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramento on  January  23  and  30,  and 
in  Los  Angeles  on  January  24   and  31. 

I-Lak-15-B  between  one  mile  east 
of  Upper  Lake  and  Manila  Ranch,  op- 
ening Jan.  23:  PLANS  (No.  of  Sheets) 
9;  (Cost)  $0.90;  CROSS  -  SECTIONS, 
(No.  of  Sheets)  53;  (Cost)  $5.30;  (To- 
tal)   $6.20. 

VI  -  Mad  -  125  -  CD  between  Coarse 
Gold  and  Hawkins  School,  opening 
Jan.  23:  PL.\NS.  (No.  of  Sheets)  24. 
(Cost)  $2.40:  CROSS-SECTIONS.  (No. 
of  Sheets)  93;  (Cost)  $9.30;  (Total* 
$11.70. 

VII-L.A.-GO-S.  Mca  bet.  California 
Ave.  and  Colorado  Ave.,  opening  Jan, 
24:  PL.\NS,  (No.  of  Sheets)  9;  (Cost) 
$.90;  CROSS-SECTIONS,  (No.  Sheets) 
:!7:    (Cost)    $3.70;    (Total)    $4.60. 

VII-Ven-2-F,G  between  Sea  Cliff  & 
Benham,  opening  Jan.  24:  PLANS. 
(No.  Sheets)  15;  (Cost)  $1.50;  CROSS- 
SECTIONS,  (No.  of  Sheets)  72;  (Cost) 
$7.20;    (Total)    $8.70. 

II-Sha-3-B  &  Rdg  at  north  en- 
trance to  the  City  of  Redding,  open- 
ing Jan.  30:  PLANS.  (No.  of  Sheets) 
16,  (Cost)  $1.60;  CROSS-SECTIONS, 
(No.  of  Sheets)  3S;  (Cost)  $3.80;  (To- 
tal)   $5.40. 

VI-Mad-4-Mad  in  the  C.ty  of  Ma- 
dera, opening  Jan.  30:  PLANS.  (No.  of 
Sheets)  17;  (Cost)  $1.70-  CROSS-SEC- 
TIONS, (No.  of  Sheets)  25;  (Cost) 
$2.50;   (Total)   $4.20, 

VII-L.A.-168-A  between  State  Street 
and  Los  Angeles  St.,  opening  Jan.  51. 
PLANS,  (No.  of  Sheets)  14;  (Cost) 
$1.40;  CROSS-SECTIONS  (No.  Sheets) 
52.   (Cost)   $5.20;   (Total)   $6.60. 

VIII-Riv-26-B',C.D  between  one  mile 
east  of  Beaumont  and  Whitewater. 
opening  Jan.  31,  PLANS  (No.  Sheets) 
51.  (Cost)  $5.10;  CROSS-SECTIONS. 
(No.  of  Sheets)  151,  (Cost)  $15.10;  (To- 
tal)   $20.20. 

Checks  for  the  above  should  he 
made  payable  to  the  Department  oi 
Public  Wtirks.  Division  of  Highways. 
and  should  accompany  the  request  for 
plans  and  specifications  to  the  office 
of  the  State  Highway  ngineer,  P.  (i. 
Box  1499.  Sacramento. 

A  representative  of  the  District  Of- 
fice will  meet  prospective  bidders  at 
Banning  Hotel,  Banning,  on  January 
It.  10  A.  M.,  and  will  conduct  them 
ov«r  the  proposed  project  in  River- 
side County  between  one  mile  east  of 
Beaumont  and  Whitewater. 

A  representative  of  the  District  Of- 
fic«    vf\\\    me«t    prospective    bidders    at 


on  January  17,  9::!ti 
induct  then)  r.ver  the 
M.idera  CouDiy 
[1     .•))id     Hawkins 


Coarse   Gold    ln)i 
A.   11.,  and  will  co 
I'i'oposed    project 
between     Coarse 
School. 

A  representative  of  the  District 
Office  will  n)eet  pi'ospeclive  b  dde)s 
at  the  Shell  Oil  Co.  service  station  at 
south  city  lituits  of  Madera.  Jan.  25. 
9:30  A  M.,  and  will  conduct  them  ov- 
er the  proposed  pi'oject  in  the  City  of 
Madera. 

Prospective  bidders  are  urged  to  co- 
operate with  the  District  Offices  and 
arrange  to  make  their  field  inspectio)i 
on   the  above  dates. 


lil 


BIDS    WANTED. 

MOH.WE  COl'N'I'V.  .\riziir 
January  29,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Public  Roads 
S07   Sheldon   Bldg.,    461   Market    Street 


San  Francisco,  for  g)ading  and  plac- 
ing selected  material  subgiade  rein- 
forcement on  approxituately  2.357  mi, 
of  Section  D  of  Fedei'al  Lands  High- 
way Proj.  No.  2,  the  Kingman-Boul- 
der Dam  Highway.  Mohave  County 
Arizor)a. 
The  work  involves: 

(1)  90,000   c.y.    unclass.    excavation;        ' 

(2)  700  c.y.  do  for  structures; 

(3)  110,000   sta.   yds.   overhaul; 

(4)  9,000   c.y.    subgrade   reinforcement; 

(5)  622   c.y.   concrete; 

(6)  62,000   lbs.    reinforcing   steel- 

(7)  604   i.f.  CMP  in  place; 

(8)  10,100  I.f.   guard  rail; 

(9)  34   c.y.    hand-laid   riprap. 

Plans    and    specifications    obtainable 
fi-om   the  Bureau  of  Public  Roads,  807  • 
Sheldo)!   Bldg.,    San    Francisco,    or   802  ' 
Title    &    Trust    Bldg.,    Phoenix,    upon  1 
deposit  of  $10.00. 


ORANGE  CO. — S.2  Miles  Grad«  and  Pave  Ptns. —  (State) 


ORANGE  CO.,  Cal.— C.  O.  Sparks, 
2309  E  9th  St.,  Los  Angeles,  (as  pre- 
viously reported)  submitted  the  low 
bid  to  C.  H.  Purcell,  State  Highway 
Engineer,  at  Los  Angeles,  January  10 
at  $111,025.50,  based  on  Alternative  A, 
asphaltic  concrete,  for  highway  con- 
struction in  Orange  County  on  an- 
chester  Ave.  between  Artesia  Avenue. 
Buena  Park,  and  Lincoln  Ave.,  Ana- 
heim, about  5.2  miles  in  length,  to  be 
graded  and  portions   to  be  paved. 

Oswald  Bros.,  360  E.  5Sth  St.,  Los 
Angeles,  submitted  the  low  bid  on  ce- 
iDent  concrete  with  asphaltic  concrete. 
Alternative  B,   at  $127,826.20. 

The  items  and  quantities  are: 
(  1)   274    sta.    clear    and    grub    R/W: 
(  2)   35,000  c.y.   rdwy.  excav.,  unclass., 
(   3)   155,000  sta.    yds.    overhaul; 
(   4)   7,400    c.y.    iinported    borrow; 
(  5)   13,700   tons   selected   material; 
(   6)   1.200   c.y.    structure   excavation; 
(  7)   55,100   sq.   yds.   subgrade   prepara 

tion; 
(  8)  860  tons  asphalt  concrete  (intei- 
sections  at  Grande  Avenue  and 
Lincoln  Avenue); 
(  9)  170  c.y.  Class  A  Portland  cement 
concrete  (curbs,  gutters,  side- 
walks)   and  slope  paving) ; 

(10)  280   c.y.   Class   A   do    (structures); 

(11)  26,000  lbs.  bar  reinf.  steel   (do); 

(12)  21,000    lbs.    misc.     iron    and    steel 

(structures) ; 

(13)  34   I.f.   21-in.   base,   8-in.   high,    16- 

ga.    part-circle    CMP; 

(14)  34    I.f.    33K-in.    base,    8-in.     high 

16-ga.    part   circle   CMP; 

(15)  78  I.  f.  do,   8-  ga.,   do; 

(16)  730    c.y.     concrete,     removed    and 

disposed   of; 


(17)  500   M.    gallons  water; 

(18)  700  tons  mineral  aggregate  (plant 

mixed   surfacing); 

(19)  46    tons    liquid   asphalt    (do); 

(20)  427   tons   fuel   oil   shoulderi;' 

(21)  51.000    sq.    yda.    preparing,    itiixing 

and   shaping   shoulders; 

(22)  2(i   each   culvert  markers; 

(23)  274    stations    finishing   roadway; 
Alternative    items:    From    Station   47 

plus  30   to   Station   281    plu»  56.90. 
ALTERNATIVE  A 

(24)  22,500   tons   asphalt  concrete   base 

leveling     and     Type     A     surface 
course; 

ALTERNATIVE  B 

(25)  25  tons  Grade  E  asphalt  seal  coat 

(26)  9,900    c.y.    Class    A    Portland    ce- 

nient    concrete    pavement; 

(27)  26,500   lbs.   bar  reinf.   steel   (pave- 

ment) ; 

(28)  14,300    each,    pavement    dowels. 
The   total  bids  were: 

(A)  C.  O.  Sparks,  Los  Angeles,  (Alt. 
A)    $111,025.50;    (Alt.   B)    $ 

(B)  Oswald  Bros.,  Los  Angeles,  (.\) 
$111,666;    (B)    $127,826. 

(C)  Griflith  Co.,  Los  Angeles,  (A) 
$124,504;    (B)    $136,805. 

(D)  Geo.  R.  Curtis.  Los  Angeles, 
(A)    $128,167;    (B)    $141,896. 

(E)  J.  E.  Haddock,  Pasadena,  (A) 
$130,685;    (B)    $141,610. 

(F)  V.  R.  Dennis,  San  Diego,  (A) 
$132,025;    (B)    $ 

(G)  United  Concrete  Pipe  Corp.,  Los 
Angeles.    (A)    $133,103;    (B)    $142,383. 

(H)  Daley  Corp.,  San  Diego,  (A) 
$140,668;    (B)    $ 

(I)  Los  Angeles  Paving  Corp.,  I^s 
Angeles,    (A)   $148,117;    (B)    $158,052. 

The   unit  prices  follow: 


(A) 
$  6.00 


(  1).. 
(  2)., 
(  3).. 

(  4) 40 

(  5) 70 

(  6) 75 

(  7) 09 

(  8) 2.70 

(   9) 11.00 

(10) 14.00 

(11) 05 

(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 

119) 15.00 

(20) 8.00 

(21) 04 

(22) 3.00 

(23) 4.00 


1.00 
1.50 
2.25 
2.90 
1.00 


(B) 
$  8.50 
.25 
.006 
.65 
.60 


2.64 

12.50 

15.00 

.045 

.055 

1.10 

1.35 

2.00' 

2.50 

1.50 

2.05 

15.00 

8.50 


(C) 
$15.00 


.04 


.05 

.06 

1.00 

1.00 

2.00 

1.50 

1.50 

2.50 

20.00 

8.00 

.04 

1.50 


(D 


3.24 
12.00 
15.60 


1.90 
1.20 

.60 
2.40 
12.00 
9.17 

.04 


(E) 

$15.00 


3.50 

15.00 

20.00 

.05 

.08 

1.50 

2.00 

2.50 

3.00 

1.50 

2.00 

25.00 

8.40 


(F) 

$10.00 


1.00. 

1.00 

.08 

3.00 

15.00 

15.00 

.06 

.06 

1.50 

2.00 

3.50 

2.00 

3.00 

2.00 

16.00 

9.00 

.05 


2.50 
5.00 


(24)-, 

(25). 
(26). 
(27)., 
(28)., 


2.70 


3.00 
5.00         3.00 
ALTERNATIVE    "j 
2.83         3.18  2.90 

ALTERNATIVE    "] 
20.00       20.90       17.00 
7.10  8.03  7.40 

.05  .042         .04 


(G) 

$20.00 


4.00 

15.00 

17.00 

.05 

.10 

1.00 

1.50 

2.50 

2.00 

2.00 

2.50 

15.00 

10.00 

.06 

3.00 


20.00 
6.90 


(H) 


11.90 
16.90 


(1) 


15.00 
22.00 


1.50 

1.00 

2.75 

5.00 

9.00 

3.15 
10.00 


.27 


.29 


.10 
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PLANNED 

VAI.I.K.K*.  Solniui  (•'>..  I'al.— t'lly 
roiiiK'll  li.'in  iindpi'  riinaldpriitlnn  f300.- 
'"^  Ih.iiiI  \nrm-  fnr  liiiprovrmi'tit  of  7R 
blockH  (if  rlly  ulroclB  l>y  ropiivInK  nnil 
Iniilallntlon  of  two  ulnrin  iifWorK. 
Ci.nimliHli.iKT  of  I'nlillr  VVorkii  Knink 
Hrov-  ivpoilH  Ihc  followliiK  rcpavliiK 
work  iiiny  lie  Includiil  In  llw  piOKram: 

Murln  ulrct't.  Irom  IjuilxlanH  to 
Cnrollnn. 

Sonoma  Hircet,  from  Maryland  lo 
tin-  northern  city  llmltB. 

IJranc-lforlc  utreot,  from  Oeorgla  to 
Maine. 

Ti-nni'SMCc  utreet.  from  Branclforte 
to  Napa   Itoad. 

H'lorldn  strvel,  from  Marin  to  So- 
noma. 

Virginia  street,  from  Branclforte  to 
Waterfront   Road. 

Wilion  Avenue,  from  Hlchborn  to 
Tennessee. 

Sacramento  .street,  from  Virginia  to 
Maine. 

Alameda  .street,  from  Kentucky  to 
Maine. 

York  street,  from  Kl  Dorado  to 
Sonoma. 

Amador  street,  from  Nebraska  to 
Springs    Itoad. 

Fifth  street,  from  Hice  to  Mary- 
land. 

Solano  Avenue,  from  Fifth  to  Mont- 
erey. 

Monterey  street,  from  Maryland  to 
Kentucky. 

I.PMion  street,  from   I'orter  to  Bay. 

'llie  storm  sewers  would  he  installed 
on  Sonoma  street.  extending  from 
\irginla  street  south  to  the  bay.  and 
..II    Virginia    street    from    Marin    street 


BIDS    WANTED 

(;il..\  CiifNTY.  Ariz.  — Until  March 
j.  10  A.  M..  bids  will  be  received  by 
the  Bureau  of  Tublic  Roads,  802  Title 
&  Trust  Rldg..  Phoenix,  for  grading 
2.98S  miles  of  S<;ction  B  of  Route  11. 
the  Payson-Colcord  Mt.  National  For- 
est Highway.  Tonto  National  Forest, 
fiila  County.  Arizona.  The  work  in- 
volves: 

(   1)  11  acres  clearing; 
(  2)  17.900   cu.   yds.    unclassined   exca- 
vation; 
(  :i)  802  cu.  yds.  do  for  structures; 
(   4)  5000   sta.   yds.   overhaul; 
(   5)  858  lin.   ft.  CM. P.; 
(  6)   112   cu.    yds.    concrete; 
(  7)  22.700   lbs.   reinforcing  steel; 
(   8)473    cu.    yds.    cement    rubble    ma- 
sonry; 
(   :il   1.43   MFBM    untreated    timber; 
(III)  238  cu.  yds.  hand-laid  riprap; 

(11)  25. GOO    lin.    ft.    Type    I    protection 

ditch; 

(12)  12  each  right-of-way  monuments 

(13)  6600  lin.  ft.  new  fence; 

(14)  2  each  farm  entrance  gates; 

(15)  1   each   cattle  guard. 

Plans  and  spcifications  obtainable 
from  the  Bureau  of  Public  Roads.  802 
Title  &  Trust  Bldg..  Phoenix,  or  807 
Sheldon  Bldg..  461  Market  St..  San 
Francisc.i.    upon   deposit   of   $10. 


BIDS    WANTED 

.M.A.MEDA.  CONTRA  COSTA  AND 
Santa  Clara  Counties.  Cal.— Until 
January  30.  2  P.  M..  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works.  Division  of  Highways.  Jno. 
H.  Skeggs.  District  Engineer.  211  State 
Bldg..  San  Francisco,  tor  applying 
Diesel  oil  to  roadside  vegetation  over 
a  distance  of  about  75.5  roadside  miles 
at  various  locations  in  Alameda. 
Contra  Costa  and  Santa  CHara  Coun- 
ties. The  work  requires  approxi- 
mately   1000    bbls.    Diesel    oil    in    place. 

Plans  and  specifications  obtainable 
from  above  office.       * 


BIDS    OPENED. 

UIVKKSIDK  COIINTV.  Calif  O" 
u;ilil  Itri.K.  .166  K  5Klh  Kl..  l-'i"  Aniie- 
leH.  at  »li>;i.2.')4.7fi  HUbniHIed  low  bid 
III  the  State  Highway  Kiiglneer.  Slal- 
HldK..  I-OM  Angelen.  for  ab.pul  4  mll.H 
grading  and  Murfaelng  with  bitumi- 
nous treated  cruHhed  cravel  or  Mloii'- 
between  four  mllOH  w.Mt  .f  Shavrm 
.■■•ummit  and  Shiivem  Sui'inilt  In  Rlv- 
urslde  County. 

Comiilete   total   blda   tollow: 
(A)    Oswald    Bros.,    L,08   An- 

Kolcs     »103.2,;4.76 

(B»  V.  R.  DcnnlB  Con»t.  C  >., 

San   Diego  11.0,748.10 

(C)  Oeo.  Hi-TZ  &  Co.,  San 
Bernardino  109,425.4" 

(D)  Sharp  &   Fellows  Cuntr. 

Co.,   Los  Angeles    111,032.110 

(K)  Fredrickson  and  VVatsun 
Const.  Co.  and  Fredrick- 
son    Bros.,    Oakland  ni.35.'>.).l 

(F)   A.   Telchert  &  Son,   Inc. 

Sacramento     .  112,332.80 

(C.)  Heuser  &  Garnett,  Glen- 
dale     112,686.80 

(H)   Daley  Corp..  San  Dlogo  .  1)7,042  80 

(I)  Geo.  J.  Bock  &  Son.  Los 
Angeles    -120,794.78 

The  work   Involves: 
(   1)  88,500   cu.    yds.    rdwy.    excavation. 

without    classification; 
(   2)    175.000  sta.  yds.  overhaul; 
(  3)   193.000   c.y.   ditch   excavation; 
(   4)   2.450    c.y.    structural    excavation. 
(   5)   214  l.f.  24-ln.  CMP; 
(   6)  334  l.f.   30-ln.    CMP; 
(   7)    11.300   tons  gravel  or  stont ; 
(   8)   500   tons  cut  back  asphalt; 
(  9)   295   tons   fuel  oil; 
(10)   48.100    sq.    yds.    preparing,    mix  ng 
and   shaping  road  bed; 

(II)  198    stations,    finishing    rdwy.; 

(12)  100   each    monuments; 

(13)  SO    M.    ft.    b  m.    creosoted   Douglas 

fir   timber,    10   lb.    treatment; 

(14)  206   M.    b.m.   do,   8-lb.   treatment; 

(15)  25   M.   ft.   board   measure  redwood 

timber   dense   select   all    -    heart 
structural    grade; 

(16)  9.108   lin.    ft.    furnishing   creosoted 

Douglas  fir  piles; 

(17)  414   each   driving   piles; 

(IS)   22.800    lbs.    structural    metal; 
(19)   730   l.f.    bank    protection    fence. 

PROSPECTIVE   BIDDERS. 

LOS  .\N(3ELES.  C;ilif.— Contractors 
and  others  who  have  procured  plans 
for  constructing  approximately  16.3 
miles  of  the  Whipple  Mountain  patrol 
road  and  approximately  1.4  miles  of 
stub  roads  adjacent  thereto.  Spec.  No. 
85.  bids  for  which  will  be  opened  by 
the  Metropolitan  Water  District.  306 
W.  Third  St..  Los  Angeles.  January 
28.  10  A.  M.,  as  previously  reported, 
are: 

Griffith  Co..  lOCO  S.  Broadway.  Los 
Angeles. 

Bennett  &  Taylor.  1041  W.  Venice 
Blvd..    Los   Angeles. 

DImmitt  &  Taylor,  815  E.  59th  St., 
Los  Angeles. 

Fredrickson  &  Watson,  Indio  Hotel. 
Indio. 

E.  J.  Davis.  205  Quincy  Ave..  Long 
Beach. 


BIDS   WANTED. 

GRAYS  HARBOR  COUNTY'.  Wash. 
—Until  February  5.  10  A.  M..  bids 
will  be  received  by  L.  V.  Murrow.  Di- 
rector of  Highways.  Olympia.  for  pav- 
ing with  Portland  cement  concrete 
and  retopping  existing  pavement  with 
asphaltlc  concrete  on  about  0.6  mile 
of  State  Road  No.  9.  Pioneer  Avenue 
from  Sylvia  to  Seventh  Streets,  in  th" 
City  of  Montesano.  U.S.P.W.  Project 
No.'  NRM-54-E.   in   Grays   Harbor  Co. 

The  work  involves  about  2.100  c.y. 
excavtion.  5.679  sq.  yds.  pavement. 
199  c.y.  concrete.  1.071  tons  asphaltlc 
concrete,  1,275  l.f.  of  sewer  pipe,  and 
ether  items. 

Plans  and  specifications  obtainable 
from  the  above  ofilce  upon  deposit  of 
$2.00. 


BIDS   WANTED. 

AI'ACHK  COI'NTV.  Arizona  Inill 
January  30.  |ii:30  A.  .M..  bldii  wilt  \jr 
Kcelved  by  I  he  Arlz^ma  Htnle  fllgh- 
way  ComnilHslon.  Phoenix,  for  h  gh- 
way  eonhlructlon  on  the  Kl.  John"»- 
JCunl  Highway.  SH.H  M3-A.  A.K.E. 
6101.  The  work  beglnn  upproxiniBlrly 
one  mile  norlheam  of  .SI.  Johnii  anil 
extends  northerly  about  lj%  miles,  and 
c'lnxlHts  of  grading,  drain. ng  and  plac- 
ing of  Melect   material. 

The  work  Involves: 
(   U  22.000  c.y.   roadway  excavation; 
(   2)  8.500   c.y.    drainage   excavation; 
(   3)  670  c.y.   structural   excavation. 
(  4)  20,300   c.y.    lmf>orted    borrow; 
<  5)    14.700    c.y.    ml.    imported    borrow. 

haul; 
(  6)   20.300  c.y.  select  material; 
(   7)   25.100    c.y.     mile    select    material. 

haul; 
(   8)  92  c.y.  concrete; 
(  9)  6.700  lbs.   reinforcing  steel; 

(10)  24    MBM    treated   timber; 

(11)  1   MBM   untreated  timber; 

(12)  187    l.f.    treated    piling    In    timber 

bents; 

(13)  200  c.y.   rock  baskets  for  fords; 

(14)  100  sq.   yds.   furnishing  and   plac- 

ing oil  mix; 

(15)  225   gallons   road  oil; 

(16)  888  l.f.   C.MP   (various  sizes). 
Certified   or   cashier's   check   for   not 

less  than  5%  required.  Funds  in  the 
sum  of  $30,000  have  been  programmed 
for  this  project.  T.  S.  O'Ccnnell. 
State  Highway  Engineer. 

Plans    and    specifications    obtainable 
from   the  above  office. 


BIDS    WANTED. 

ISLAND  CO..  Wash.— Until  Febru- 
ary 5.  10  A.  M..  bids  will  be  received 
by  L.  V.  Murrow.  Director  of  Hign- 
ways.  Olympia.  for  grading  and  sur- 
facing with  crushed  stone,  construct- 
ing a  bituminous  surface  liy  the  road 
mix  method  and  the  application  of  a 
dust  palliative  on  about  4.9  miles  of 
the  county  road,  Stanwood  to  Ulsa- 
lady.  U.S.P.W.  Project  No.  NRS  218- 
A,  in  Island  County. 

The  work  involves  about  10  acres 
clearing.  20.890  c.y.  excavation,  4,870 
c.y.  crushed  gravel  surfacing.  935  bar- 
rels of  S.  C.  No.  2  road  oil.  177  bbls. 
of  S.  C.  No.  1  road  oil.  624  l.f.  of  pipe 
culverts,   and   other  items. 

Plans  and  specifications  obtainable 
from  the  above  oflfice  upon  deposit  of 
$2.00. 
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TUNNELS 


BID    OPENING    POSTPONED. 

DENVER.  Colo.— Until  January  23. 
10  A.  M.  (postponed  from  January  16. 
previously  reported),  bids  will  be  re- 
ceived by  the  Board  of  Water  Com- 
missioners. City  and  County  of  Den- 
ver, Colo.,  for  enlarging  and  lining 
Moffatt  Water  Tunnel.  Intake  Shaft 
and  Wye.  the  construction  of  the  in- 
take works  at  West  Portal,  the  out- 
let works  at  East  Portal,  and  appur- 
tenances thereto.  Said  MolTat  Water 
Tunnel  is  located  in  Gilpin  and  Grand 
i:ounties.  Colorado,  and  parallels  the 
Moffatt  Railroad  Tunnel  on  the  Den- 
ver and  Salt  Lake  Railroad  50  miles 
west  of  Denver.  Railroad  sidings  for 
unloading  supplies  will  be  available 
at  both  East  Portal  and  West  Portal. 
Highways  lead  to  both  portals  of  the 
tunnel.  West  Portal  being  on  Victory 
Highway.   U.   S.   40. 

The  work  to  be  done  will  include, 
among  other  items,  approximately  37.- 
000  c.y.  of  concrete  lining:  860  c.y.  of 
concrete  in  intake  and  outlet  works; 
7.000.000  lbs.  of  reinforced  steel,  and 
105.000  lbs.  of  welded  steel  plate  lin- 
ing. There  will  be  approximately  12.- 
000  c.y.  of  excavation  in  enlarging  the 
tunnel  and  5,300  c.y.  of  excavation  for 
intake  and   outlet  structures. 
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TAPPAT  eiectnc  TOOLS 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  -  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

228  First  Street,  San  Francisco  308  E.  Third  St.-  Los  Angeles. 

KEarny  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 


CSC 

t  Co.  ^ 

I.Colton 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY' 

800  Edison  Bldg.,  601  West  Fifth  Street 
Mill,  at  Colton,  California  TR.    1271  Los  Angeles 


Phone  TRinity  0241  Sor 


Rock  -  Sand  •  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 


P  A  C  I  F  I  f  ■    (■  O  N  S  T  K  U  C  T  O  P 


I   I 


PAciFie  GoMSTRueToi^l 

WIIH     WHICH     IS     CONSOIlDAlLil)     HUILDINC;    AND    ENGINHFRINf;    NEWS 

Published   Weekly  by  Stark-Rath   Printing  and   Publishing  Conipany 
547  Mission  St.,  San  Francisco,  Phone  GArfield  8744 


SAM  15.  EDIJANKS.  LJitor 


Singles  Copies,  25c;  By  the  Year,  ^5.00 


f'ol.  XVIU 


SAN  FRANCISCO.  CALIF.  JANUARY  26.  1935 


No.  4 


$50,000,000  State  Public  Works 

Program  Recommended  By  Governor 


I  More   than    $50,000,000   should    be    spent    by   the   state    of   California 

!  in  public  works  during  the  next  biennium  in  addition  to  the  state's 
I  planned  highway  program,  Governor  Frank  Merriam  told  the  state 
I  legislature  in  his  budget  message  delivered  Tuesday  night  to  a  joint 
assembly  of  the  two  houses. 

The  work  should  be  undertaken  as  an  unemployment  relief  measure 

Iand  should  be  financed  by  special  taxes,  in  part,  the  governor  advised, 
owevcr,      necessary     cDnslruction  

11(1  iinpriivenienls  at  jmljlic  institu- 
ons.  particularly  the  .state  hos- 
ilals  for  the  insane,  estimated  at 
4,349,300  must  be  financed  in  the 
pgular  budget,  he  declared. 


PUBLIC  WORKS   FUND 


I    Oovernor  Krank  Merriam  In  his  bud- 
et    message    to    the    California    state 
fglslature    recommended    the    fnUow- 
hg  amounts    for   puMic    works    in    Ihf 
|;i35-37  biennium: 
Essential    iinprnvements    and 
additions    to   st.ite    iiistitu- 
I  tions.  p.Trtioularly  ho.spitals 
;  for  the  insane  and  prisons  $  4.34n..'iO!i 
'Emergency  public   works   for 
I  unemployment     relief,     not 
!  exceeding;  50%   to   he   used 
In   construction   of   state 
I  buildings    47.300.000 


fOTAL 


PLAN  $400,000 
DAM  PROJECT 
AT  STANFORD 


University    Considers    Starting 

Reservoir   Construction 

This  Spring 


$r.i.f.49,3on 


I  In  his  regular  budget,  the  gover- 
nor said,  "only  such  reconimenda- 
ions  as  will  meet  the  minimum  im- 
iiediate  requirements  for  perma- 
'lent  construction  have  been  in- 
cluded. This  is  illustrated  by  the 
'act  th.it  items  recommended  bv 
iiie  total  $3,700,000  for  such  pur- 
;)oses,  while  the  requirements  as 
[•stiniated  by  department  heads  ap- 
proximate .fSG.OOCOOO." 

Construction  of  a  junior  prison 
lind  reformatory  and  prison  in 
Southern  California  to  start  as  soon 
Its  a  site  can  be  selected  is  one  of 
I  he  urgent  items  in  the  public 
A'orks  appropriation,  the  governor 
leclared. 

Calling  attention  to  other  con- 
.jtruction  considered  absolutely  nec- 
essary, the  message  stated: 

Our  prisons  are  not  the  only 
State  institutions  where  overcrowd- 
ing and  inadequate  facilities  and 
equipment  work  severe  hardships 
upon  the  inmates.  Many  wooden 
Structures,  constructed  more  than 
127  years  ago  as  temporary  housing 
ICoutiuued  on  page  6) 


Construction  this  spring  of  a  dam 
across  San  Francisquito  Creek  a 
mile  and  a  half  below  Searsville 
lake  to  create  a  water  supply  res- 
ervoir for  Stanford  University  is 
under  consideration  by  university 
officials.  Cost  of  the  project  is  es- 
timated at  approximately  $400,000. 

Plans  on  which  Fred  C.  Hermann, 
San  Francisco  consulting  engineer, 
and  A.  L.  Trowbridge,  asistant  con- 
troller and  university  engineer  at 
Stanford,  have  been  working  in- 
clude a  rolled  earth  fill  dam  100  ft. 
high  and  with  a  crest  length  of  1,- 
.SOO  feet,  and  a  pipe  line  from  the 
new  reservoir  to  .lunipera  Serra 
rsoulevard  on  the  Stanford  campus, 
to  tie  in  with  other  water  mains  at 
that  point. 

The  artificial  lake  created  by  the 
dam  would  have  a  surface  area 
when  full  of  230  acres,  with  back- 
water extending  to  the  base  of  the 
Searsville  dam  and  fiowline  to  the 
north  extending  to  the  Sand  Hill 
road.  The  reservoir  would  have  a 
storage  capacity  of  1733  million  gal- 
lons and  would  impound  waters 
which  flow  over  the  top  of  Sears- 
ville dam  and  water  from  Bear 
Gulch  Creek. 

Possibility  of  construction  start- 
ing this  spring  in  order  that  next 
winter's  rains  might  be  impounded 
is  seen. 


L.  A.  FIRM  LOW 
AT  $121,722  ON 
MADERA  GRADING 

Hemstreet  &  Bell  Submit  Low 
Bid  on  Lake  County  Grad- 
ing and  Surfacing 


SACRAMEXTO.  Jan.  23.  —  The 
State  Highway  Commission  opened 
bids  today  on  contracts  for  high- 
way improvement  in  Lake  and  Ma- 
dera counties. 

For  grading  about  three  and  sev- 
entenths  miles  in  Madera  county 
between  Coarse  Gold  and  Hawkins 
School,  George  J.  Bock  &  Son  of 
Los  Angeles  submitted  low  bid.  at 
$121,722.  The  work  involves,  among 
other  items,  approximately  140,000 
cubic  yards  unclassified  roadway 
excavation,  280.000  station  yards 
overhaul,  and  318S  feet  of  corru- 
gated metal  pipe.  Total  bids  were 
as  follows: 

Geo.  J.   Bock  &  Son.  I..  A $121,722 

Mittry   Bros.   Const.   Co.,   L.   A.  123,144 

A.  Teichert  &  Son.  Sacramento  126,88,S 
Fredrick.son    &    Watson    Const. 
Co.  and  Fredrickson   Bros., 

Oakland 134. OH" 

Peninsula   Paving  Co..   S.   F 136,37.i 

Hemstreet  &  Bell  of  MarysvlUe 
submitted  the  low  proposal  for 
grading  and  surfacing  about  two 
and  one-half  miles  in  Lake  county, 
at  $62,732.  The  work  is  located  be- 
tween Manila  Ranch  and  one  mile 
east  of  Upper  Lake  and  will  re- 
quire about  79,000  cubic  yads  un- 
classified roadway  excavation,  530,- 
000  station  yards  overhaul,  23,500 
tons  creek  run  gavel  base  and  2,- 
442  feet  of  corrugated  metal  pipe. 

Total  bids  submitted  on  the  Lake 
county  project  were  as  follows: 
Hemstreet  &  Bell.  XIarysville  $62,732.83 
C.  W.  CaJetti  &  Co.,  San  Ra- 
fael    70.812.25 

A.   Teichert  &  Son.  Sacto 71,621.50 

Fredrickson  &  Watson  Const. 
Co.   and  Fredrickson   Bros., 

Cakland    76.441.85 

Heafey-Monre    Co..    Oakland..  80,597.50 
Peninsula  Paving  Co.,   S.   F...  81.666.2.'> 

A.  G.  Raisch.  S.  F. 82,380.00 

Hanrahan-Wilcox  Corp.  S.  F.  84.235.50 
T.     Xr.     Morgan     Paving    Co.. 

Los   .Anpeles   ..  90.976.50 

(Complete  unit  bids  appear  in  the 
Advance  Report  section.) 


PACIFIC    CONSTRUCTOR 


LABOR  CHIEF 
OPPOSES  RULE 
ON  CARPENTERS 


Street  and  Viaduct 
Repairs,  Lig^hting 
System  Bids  Opened 


Nolan  Holds  Prevailing  Wage 
Law  Voids  PWA  Classifi- 
cation Order 


State  Labor  Commissioner  Ed- 
ward L.  Nolan  has  addressed  a  let- 
ter to  all  awarding  bodies  contem- 
plating work  with  PWA  funds  ad- 
vising them  that  the  California 
State  Prevailing  Rate  Law  ren- 
ders void  PWA  Order  No.  23709  re- 
lating to  classification  of  "carpen- 
ter's helpers"  and  "carpenter's  as- 
sistants." 

Copies  of  correspondence  with  A. 
D.  Wilder,  state  engineer  for  PWA, 
and  the  decision  of  the  U.  S.  Sec- 
retary of  Labor  in  the  Fort  Miley 
wage  case  are  enclosed  with  the 
letter. 

Mr.  Nolan's  notice  to  PWA  appli- 
cants states  in  part: 

"The  city  and  county  of  San 
Francisco  is  cooperating  with  us 
in  regard  to  this  matter  and  is  omit- 
ting the  terms  of  Order  No.  23709 
entirely  on  six  projects  it  has  in 
mind,  including  the  Hetch  Hetchy 
project  now  being  advertised,  and 
is  so  advising  all  contractors  bid- 
ding on  the  jobs.  This  is  in  accord 
with  the  option  granted  by  the 
PWA  to  eliminate  the  order  if  it 
is  not  applicable.  It  is  not  applic- 
able under  the  State  Prevailing 
Rate  Law  any  more  than  it  is  un- 
der the  San  Francisco  Prevailing 
Rate  Law  and  we  sincerely  trust 
that  all  awarding  bodies  throughout 
the  state  will  take  the  same  stand 
in  the  matter. 

"They  are  required  to  do  so  by 
the  Prevailing  Rate  Law  as  con- 
structed by  the  California  Supreme 
Court  in  the  case  of  Metropolitan 
Water  Distict  vs.  Whitsett,  215  Cal. 
215  (1932)  in  which  that  court  in- 
dicated that  it  is  our  duty  as  the 
enforcing  offices  to  prosecute  un- 
der the  law  when  an  awarding 
body  or  office  acts  'arbitrarily  or  ca- 
priciously" in  setting  a  scale.  Set- 
ting a  scale  at  less  than  the  pre- 
vailing scale  by  the  use  of  an  il- 
legal classification  would  be  an  ex- 
ceeding arbitrary  and  capricious  act 
tending  to  defeat  the  main  purpose 
of  the  law  itself  and  we  could  not 
overlook  the  issue   raised. 

"There  would,  in  ou  opinion,  be 
no  object  in  setting  such  a  rate  for 
carpenter's  helper,  rough  carpen- 
ter, etc.,  as  the  PWA  regulations 
call  for  a  rate  of  $1.10  per  hour 
throughout  California  for  all  'skill- 
ed labor'  and  carpenter  work  most 
certainly,  in  our  opinion,  comes  un- 
der the  category  of  'skilled  labor'  if 
any  work  ever  did.  The  rate  ques- 
tion, therefore,  becomes,  in  our 
opinion,  one  of  form  more  than  of 
substance,  but  it  is  nevertheless  of 
vital  importance  to  this  Division 
from  the  standpoint  of  effective  and 
uniform  law  enforcement  and  of 
vital  importance  to  all  carpenters 
in  any  locality,  as  the  setting  of 
a  scale  for  their  craft  at  less  than 
the  actual  scale  prevailing  will,  of 


Bids  were  opened  yesterday  by 
the  San  Francisco  Department  of 
Public  Works  on  three  contracts 
for  installation  of  an  ornamental 
lighting  system,  viaduct  repairs 
and  street  reconstruction. 

H.  C.  Reid  &  Company  submit- 
ted low  bid  for  installation  of  an 
ornamental  lighting  system  on  Ale- 
many  Boulevard  between  Bayshore 
Boulevard  and  Mission  Street,  with 
a  proposal  of  $11,794.  The  work  in- 
cludes iron  standards,  luminaries 
and  lamps,  concrete  foundations 
for  the  standards,  and  conduit  and 
wire.  George  F.  Breyer  was  second 
low  bidder  on  this  work  at  $12,234. 

For  miscellaneous  repairs  to  the 
Mission  viaduct  at  Cayuga  avenue, 
E.  J.  Treacy  submitted  low  bid  at 
$4,026.  Second  low  bidder  was 
Chas.  L.  Harney,  whose  proposal 
was  $5,442. 

For  reconstruction  of  Pacific  Av- 
enue between  Presidio  Avenue  and 
Walnut  Street  Fay  Improvement 
Company  submitted  the  low  figure, 
at  $2,298.  Charles  L.  Hainey  was 
second  low  bidder  on  this  project 
also,  at  $2,313.  The  work  involves 
about  6,784  square  feet  of  six-inch 
Class  E  concrete  pavement. 


NEVADA  PLANNING 

BOARD    APPOINTED 

A  state  planning  board  of  seven 
members  has  been  appointed  by 
Governor  Richard  Kirraan  of  Ne- 
vada. 

Those  named  by  Governor  Kir- 
man  are:  Alfred  Merritt  Smith, 
Reno,  engineer;  Archie  Grant,  Las 
Vegas,  garage  owner;  John  A.  Ful- 
ton, director  of  the  Mackay  School 
of  Mines  at  the  state  university; 
George  Rusell,  Jr.,  Elko  livestock 
man;  George  W.  Malone,  state  en- 
gineer; J.  H.  Buehler,  Pioche,  min- 
ing man,  and  R.  A.  Allen,  Nevada 
PWA  engineer. 


SCOTT  APPOINTED 

S.  MATEO  ENGINEER 

C.  W .  Scott  of  Redwood  City  ha;s 
been  appointed  San  Mateo  county 
engineer  to  succeed  Jas.  S.  James. 
Mr.  Scott  was  chosen  by  the  board 
of  supervisors  after  Urban  S.  Mar- 
shall of  Piedmont,  who  was  ap- 
pointed first  to  succeed  James  had 
been  declared  ineligible  as  not  be- 
ing a  resident  of  the  county. 

course,  have  a  tendency  to  depress 
their  wages  on  other  public  work 
and  on  private  work  in  the  entire 
locality. 

"The  classification  question,  how- 
ever, is  one  of  substance  and  one 
on  which  we  must  take  a  stand  for 
uniformity  and  for  effectiveness  in 
preventing  unfair  competition  as 
between  contractors  bidding  on 
public  work." 


BAY  CONTRACTOR 
GROUPS  ACT  ON 
CARPENTER  WAGE 

Area  Agreement  For  Central 
California  Cities  To  Be 
Drafted  by  Committee 

General  contractors  of  the  bay 
district,  who  met  this  week  in  San 
Francisco  to  consider  a  wage  agree- 
ment with  the  carpenters,  approv- 
ed a  plan  to  refer  the  subject  to  an 
executive  committee  representing 
organizations  affected. 

Under  the  plan  considered  wages 
and  hours  would  be  established  for 
an  area  including  San  Francisco 
bay  communities  and  Stockton, 
with  possible  further  extensions  of 
the  agreed  wage  scale  and  working 
conditions.  This  plan  will  be  de- 
veloped by  the  executive  commit- 
tee of  contractors  organizations  as 
soon  as  degelates  can  be  authoriz- 
ed by  their  respective  groups  to 
continue  the  negotiations. 

The  following  organizations  were 
represented  at  the  meeting  here: 

San  Mateo  County  General  Con- 
tractors Assn.,  Peninsula  General 
Contractors  Assn.  of  Palo  Alto, 
General  Contractors  Assn.  of  Santa 
Clara  County,  Central  California 
Chapter  of  the  Associated  General 
Contractors  of  America,  Oakland 
Builders  Exchange,  Cabinet  Manu- 
facturers Institute  of  California, 
Northern  Division,  General  Con- 
tractors Association  of  San  Joa- 
quin County,  Marin  County  Gener- 
al Contractors  Assn.,  Richmond 
Builders  Exchange  and  Northern 
California  Chapter  of  the  Associat- 
ed General  Contractors  of  Amer- 
ica. 

George  E.  Greenwood,  president 
of  Central  California  Chapter  of 
the  Associated  General  Contractors 
acted  as  chairman  and  William  E. 
Hague,  manager  of  the  chapter, 
acted  as  secretary. 


Ten  Divisional 
Wage  Agreements 
Now  In  Effect 

Ten  area  agreements  have  been 
approved  to  date  by  the  President 
as  provided  under  divisional  codes 
of  the  construction  industry,  the 
National  Code  Authority  reports. 

The  last  two  signed  are  for  the  • 
painting,    paperhanging    and    deco-. 
rating   division   covering  Dade   Co.,  , 
Florida  (Miami  region)  and  for  St. 
Paul,  Minn.    Both  became  effective 
January  7.  ~ 

The  Florida  agreement  provides* 
a  maximum  35-hour  week,  seven' 
hours  per  day  and  five  days  per 
week.  The  rate  of  pay  is  $1.00  an 
hour  with  double  pay  for  overtime. 
The  St.  Paul  agreement  also  pro- 
vides a  35-hour  week,  $1  per  hour, 
but  $1.10  for  swinging  stage  work, 
and  overtime  at  1%-times  regular 
pay. 

Six  agreements  have  been  signed 
to  date  under  Chapter  III;  two  un- 
der Chapter  IV;  one  each  under 
Chapters  VIII  and  X. 


PACIFIC    CONSTRUCTOR 


BIDS  ON  BRIDGE 
NEAR  MONTEREY 
TO  OPEN  FEB.  13 

Commissioned  Also  Advertises 

Two  Paving  Projects 

In  South 


$3,219,965  Low  Bid  For  O'Shaughnessy 
Dam  Addition  Submitted  by  Transbay  Co. 


Low  bid  for  construction  of  an  addition  to  O'Shaughnessy  Dam  to 
Increase  the  reservoir  capacity  was  submitted  to  the  San  Francisco 
Public  Utilities  Commission  yesterday  by  Transjay  Construction  Com- 
pany of  San   Francisco,  was  a   proposal   of  $3,219,965. 

Utah  Construction  Company,  W.  A.  Bechtel  Company  and  Henry  J. 
Kaiser  Company  of  San  Francisco  submitted  the  second  low  bid  at 
$3,447,598. 
O'SliauKliiioMsy  nam  is  localol  at 

he  west  end  of  ll<-l(li  lli-tcliy  Val 
ley    on    the    Tiioliiinm'    River,    ere- 

itliiK  a  resorvoii'  for  the  city's 
Uetfli  llelchy  water  supply  system. 

The  addition  will  raise  the  crest  of 

hp   dam   sn'i    feet,   from   elevation 

!726';i;  to  ."iSl^     The  foundation  for 

he    enlarged    dam    has    been    ))uill 

o  elevation  .'i.imi.  which  is  approx- 

niately  the  elevation  of  the  oriRi- 

ml  stream  bed.  A  section  of  the 
•<xlstinK  dam  containinK  the  outlet 

•onduits  has  been  built  to  the  pro- 

msed  downstream   face  of  the  en- 

arged  dam. 
•    Construction   of  a  new   spillway. 

nstallation  of  new  outlet  control 
valves,  and  spillway  gates,  clearing 
Ihe  reservoir  a  r  <>  a  between  the 
Dfesent  ai;d  future  high  water  sur- 
'ace  elevations,  road  and  trail  con- 
•itruction  and  other  incidental  work 
lire  included  in  the  required  work. 
I    Among  the  SS  bidding  items  and 

■stimated  quantities  involved  were 
JO.I.OOO  cubic  yards  mass  concrete 
in  the  dam  and  60.000  cubic  yards 
•>f  concrete  for  various  other  pur- 
poses, including  impervious  dam 
■surface  and  spillway  bridge  and 
weir,  277.000  barrels  of  Portland 
rement.  -150.000  pounds  reinforcing 
steel,  400.000  iKuinds  anchor  bars, 
furnishing  and  placing  300.000  feet 
■of  one-inch  metal  tubing,  125,000 
pounds  wrought  steel  pipe,  a  total 
'nt  92.(500  cubic  yards  excavation  of 
various  classes,  and  numerous  oth- 
ers. 

Total  bids  submitted  on  the  work 
(were  as  follows: 
Transbay  Const.   Co.,  San 

Francisco    $3,219,965 

lUtali  Const.  Co.,  W.  A. 
I  Bechtel  Co.  &  Henry 
I  J.  Kai.ser  Co.,  S.  F  ....  3,447.598 
rSouthwestern  Contracting 
Group,  Inc.,  Los  An- 
geles      3.485.4.S5 

W.  E.  Callahan  Const.  Co., 

j        Angeles    4,687,795 

■  The  work  is  financed  in  part  by 
Public  Works  Administration  fands, 
a  grant  having  been  made  to  the 
project.  A  $3,500,000  bond  issue  was 
approved  by  the  voters  at  the  No 
veniber.  19,'?3.  election. 


NAME  INSPECTOR 

FOR  COUNTY  JOB 


Alfred  I..  Vezina.  S.'iOO  [ris  treet. 
Oakland,  yesterday  was  appointed 
full-time  inspector  on  the  Alameda 
county  court  house  and  office  build- 
ing by  the  board  of  supervisors  on 
recommendation  by  the  Alameda 
County  Board  of  Architects.  Sal- 
ary for  the  post  was  fixed  at  $400 


SACRAMENTO,  .Ian.  22.  —  Bids 
were  called  today  by  the  State 
Highway  Commission  on  three 
projects  involving  bridge  construc- 
tion and  highway  grading  and  pav- 
ing. Proposals  on  one  contract  will 
be  opened  in  Sacramento  February 
13  and  on  the  other  two  in  Los 
Angeles  February  14.  The  proj- 
ects  are  located   at   follows: 

Monterey  County:  Construction 
of  a  reinforced  concrete  bridge 
across  Malpaso  Creek  nine  miles 
south  of  Monterey.  The  bridge  is 
to  consist  of  one  117-ft.  open  span- 
drel arch  span  and  six  13-ft.  10-in. 
approach  spans.  The  work  includes 
among  other  major  items,  shifting 
an  existing  bridge.  350  cubic  yards 
stripping.  450  cubic  yards  excava- 
tion for  structures,  450  cubic  yards 
unclassified  roadway  excavation, 
535  cubic  yards  Class  A  Portland 
cement  concrete  structure,  110  cu. 
yds.  Class  A  Poitland  cement  con- 
crete arch  ribs  and  struts,  13  cubic 
yards  Class  A  concrete  railing  and 
120,000  lbs  bar  reinforcing  steel. 
Rids  open  in  Sacramento  February 
13. 

Los  Angeles  County:  Grading  and 
paving  with  Portland  cement  con- 
crete about  eight-tenths  of  a  mile 
between  Pier  Avenne  and  Sepulve- 
da  Boulevard-  About  65.S00  cubic 
yards  unclassified  roadway  excava- 
tion, 72.000  station  yards  overhaul, 
20,500  square  yards  subgrade  prepa- 
ration and  3.425  cubic  yards  Class 
A  Portland  cement  concrete  pave- 
ment will  be  required.  Bids  open 
in  T..OS  Angeles  February  14. 

Orange  County:  Grading  and  pav- 
ing with  Portland  cement  concrete 
about  one  and  one-tenth  miles  in 
Laguna  Beach  between  Cypress  St. 
and  the  south  city  limits.  The  work 
will  require,  among  others,  major 
items  of  approximately  56.900  cu. 
yds.  unclassified  roadway  excava- 
tion, 1,150,000  station  yards  over- 
haul, 25.700  square  yards  subgrade 
for  pavement.  5,110  cubic  yards 
Class  A  Portland  cement  concrete 
pavement,  and  150,000  pounds  bar 
reinforcing  steel  for  pavement  and 
structures.  Bids  open  February  14 
in  Los  Angeles. 


CITY  RECEIVES 
BIDS  ON  GLEN 
PARK  SCHOOL 

MacDonald   &    Kahn   &   James 

L.    McLaughlin    Low   on 

Alternates 

.MacDonald  ;ind  Kahn  and  .lames 
I,.  McLnughlln  yesterday  submitted 
low  bids  to  the  San  Francisco  De- 
partment of  Public  Works  on  al- 
ternate proposals  for  construction 
of  the  Glen  Park  School.  MacDon- 
ald &  Kahn's  low  bid  for  the  work 
complete   was   $223,322. 

For  the  work  complete  with  the 
exception  of  the  auditorium  wing 
MacDonald  &  Kahn  also  submitted 
the  low  bid,  at  $186,999.  ,Ianies  L. 
Mcl^aughlin  was  low  bidder  for  the 
work  complete  excepting  the  audi- 
torium and  kindergarten  wings, 
with  a  proposal  of  $176,248. 

For  electrical  work  NePage-Mc- 
Kenny  Company  submitted  low  bids 
on  all  three  alternates,  their  fig- 
ure for  this  work  in  the  complete 
building  i)eing  $12,847;  omitting  au- 
ditorium wing,  $9,800;  omitting  au- 
ditorium and  kindergarten  wings, 
$9,650. 

Scott  Company  was  low  bidder 
on  mechanical  equipment  with  pro- 
posals of  $23,868  for  work  in  the 
complete  building,  $18,698  with  au- 
ditorium wing  omitted,  and  $18,080 
with  auditorium  and  kindergarten 
wings  omitted. 

The  building  will  be  located  at 
150  Brompton  street.  It  will  contain 
14  classrooms  and  will  have  tar  and 
gravel  roof  and  a  steam  heatjng 
system.  The  auditorium,  if  includ- 
ed in  the  contract,  will  have  a  seat- 
ing capacity  of  450  persons 

The  work  includes  excavation 
and  grading,  plain  and  reinforced 
concrete,  structural  steel,  roofing, 
membrane  waterproofing  masonry 
and  architectural  terra  cotta,  sheet 
metal  and  metal  covered  work. 
metal  furring,  lathing,  interior  and 
exterior  plastering,  marble  work. 
tile  and  terrazzo  work,  miscella- 
neous iron  and  bronze  work,  glass 
finish  hardware,  metal  fencing  and 
linoleum  flooring. 

Total  bids  submitted  for  (1  the 
building  complete;  (2)  omitting  au- 
ditorium wing,  and  (3)  omitting  au 
ditorium  and  kindergarten  wings 
were  as  follows: 

MacDonald  &  Kahn,  (1)  $223,322: 
(2)   $186,999:    (3)  $176,999. 

James  L.  McLaughlin.  (1)  $225.- 
789;    (2t   $188,729:    (31   .<176.248. 

Dinwiddie  Construction  Co.,  (1) 
$226,900;   (2)  $190,900;   (3)  $180,300. 

Frank  J.  Reilly,  (1)  $227,331;  (2) 
$192,331;   (3)  $179,931 

O.  Monson  (l")  $231,171;  (2)  $190- 
392;    (3)  $177,771. 

K.  E.  Parker  Co..  (1)  $235,766; 
(2)   $197,547:    i3i  $185,370. 

William  Spivock,  (1)  $236,100; 
(2)   $199,200;    (3)   $186,900. 

Leo  Epp,  (1)  $236,889:  (2)  $200.- 
889:   (3)  $189,477. 

Anderson  &  Ringrose,  (1)  $245.- 
000;   (2)  $204,563;   (3)  $192,459. 

H.  C.  Vensano.  (n  $262,770;  (2) 
$219,839;    (3>  $207,667. 


PACIFIC    CONSTRUCTOR 


ASK  BIDS  FOR 
APPLYING  OIL 
TO  VEGETATION 

State     Division     of     Highways 

Asks  Proposals  On 

Roadside  Oiling 


The  State  Department  of  Public 
Works,  Division  of  Highways,  is 
taking  bids  during  the  next  two 
weeks  for  oiling  roadside  vegeta- 
tion in  four  sections  of  the  state. 

The  district  engineer  at  Stockton 
will  open  bids  January  29  for  ap- 
plying Diesel  oil  to  roadside  veg- 
etation at  various  locations  in  So- 
lano and  San  .Tnaquin  counties, 
over  a  distance  of  approximately 
130  miles. 

On  January  30  bids  will  be  open- 
ed by  the  district  engineer  in  San 
Francisco  on  contracts  for  apply- 
ing Diesel  oil  to  roadside  vegeta- 
tion in  two  areas.  Work  under  one 
contract  is  located  in  Sonoma,  Ma- 
rin, Xapa  and  Solano  counties,  and 
requires  approximately  1900  barrels 
of  oil  to  be  applied  over  a  distance 
of  about  139  miles.  The  second  con- 
tract calls  for  application  of  about 
1000  barrels  of  oil  over  a  distance 
of  7.5  miles  in  Alameda,  Contra  Cos- 
ta and  Santa  Clara  counties. 

At  Stockton  the  district  engineer 
will  open  bids  February  2  on  a 
contract  for  application  of  Diesel 
oil  to  roadside  vegetation  over  a 
distance  of  approximately  200  miles 
at  various  locations  in  San  Joaquin, 
Stanislaus,  Calaveras,  Amador,  Tu- 
olumne and   Marpiosa  counties. 

Jno.  H.  Skeggs  is  district  engi- 
neer for  the  Division  of  Highways 
in  San  Francisco,  with  offices  at 
211  State  Building.  In  Stockton  the 
district  engineer  is  R.  E.  Pierce,  47 
North  Grant  Street. 


CITY  CONSIDERS 

UNIFORM  CODE 


Adoption  of  the  Pacific  Coast 
Building  Officials  Uniform  Building 
Code  in  the  city  of  Santa  Cruz  has 
been  recommended  to  the  city  coun- 
cil by  Clayton  Staples,  planning  en- 
gineer. 

The  code  provisions  are  to  be 
explained  at  two  public  meetings  to 
be  held  Thursday  night  and  Fri- 
day night  in  the  council  chambers. 


HOLC  LOANS  PASS 

$100,000,000  MARK 


Loans  made  in  California  by  the 
Home  Owners'  Loan  Corporation 
now  have  passed  the  $100,000,000 
mark.  Including  the  week  ending 
January  17  there  have  been  37.249 
loans,  aggregating  $100,551,875, 
closed,  according  to  W.  O.  Miles, 
state  manager  for  the  HOLC.  Two- 
thirds  of  the  loans  have  been  made 
In  the  Los  Angeles  area,  Mr.  Miles 
stated,  with  Los  Angeles  county 
absorbing  seven-eighths  of  these. 


Metropolitan  Sues 
For  Possession  of 
San  Jacinto  Tunnel 


BUREAU  BUDGETS 
$25,000,000  FOR 
COULEE  MATERIALl 


Metropolitan  Water  District  has 
filed  suit  In  U.  S.  District  Court, 
Los  Angeles,  to  gain  possession  of 
the  San  Jacinto  tunnel  on  which  a 
$7,000,000  contract  held  by  Wenzel 
&  Henoch  Construction  Co,  has 
been   cancelled. 

The  district  asks  that  the  con- 
tractor be  restrained  by  court  or- 
der from  interfering  with  the  chief 
engineer's  plan  to  take  possession 
of  the  property  and  prosecute  the 
work  with  the  district's  own  forces. 
The  complaint  recites  that  demand 
was  made  January  16  on  the  con- 
tractor that  he  vacate  and  permit 
the  district  to  take  possession  of 
the  tunnel  and  access  works  and 
all  equipment. 

The  contractor  has  refused  to 
comply  with  the  order,  it  is  al- 
leged. 

A  hearing  was  set  for  January  28 
by  District  Judge  Paul  J,  McCor- 
mick. 

Notice  to  the  contractor  to  cease 
operations  followed  action  by  the 
Metropolitan  directors  suspending 
the  contract  on  recommendation  of 
Chief  Engineer  and  General  Man- 
ager Weymouth.  The  chief  engi- 
neer reported  the  contract  seven 
months  behind  schedule  and  ad- 
vised that  aqueduct  completion 
would  be  delayed  unless  construc- 
tion of  this  section  was  accelerated. 


Washington    Project   Will   Re- 

quire  Large  Purchases 

Of  Steel 


Purchases  yet  to  be  made  by  the  ■ 
government  for  the  Grand  Coulee  • 
project  are  expected  to  total  $20,- 
00,000  for  materials  and  $5,000,000  ' 
for  dam  facilities  and  power  equip-  i 
ment,  it  is  estimated  from  a  list 
compiled  by  F.  A.  Banks,  construe-  ' 
tion  engineer  of  the  U.  S.  reclama- 
tion bureau. 

The  following  supplies  have  yet 
to  be  contracted,  with  amounts  in 
pounds  except  as  noted: 

Reinforcing  bars,   25,000,000;   hy- < 
draulically  -  operated    gates,    6,232,- 1 
000;     control      apparatus.      45,000;  i 
bulkhead  gates,  1,000,000;   butterfly 
valves    and    operating    mechanism, 
2,522,000;  penstocks,  8,170,000;  trash 
rack   metal   work,   4,242,000;    struc- 
tural steel,  1,600,000;  miscellaneous 
metal  work,  375,000;  corkboard,  52,- 
000    square    feet;    electric    conduit, 
27  miles;   electric  cable,  20  miles; 
metal  sealing  strips,  25  miles;  met- 
al tubing,  pipe  and  valves,  1,200.000 
pounds. 

The  bureau  also  will  buy  a  150- 
ton  gantry  crane  and  a  20-ton  gan- 
try, requiring  203,000  pounds  of 
track  rails.  Fourteen  thousand 
more  barrels  of  cement  will  be  re- 
quired for  the  highway  bridge  be- 
ing built  across  the  Columbia,  to- 
gether with  234,000  pounds  of  re- 
inforcing steel  and  pier  nosing. 


$50,000,000    STATE     PUBLIC    WORKS 

PROGRAM     RECOMMENDED     BY     GOVERNOR 


(Continued  from  page  3) 


facilities,  continue  to  house  the  in- 
sane. These  buildings  are  sheeted 
with  one  -  inch  pine  boards  with 
neither  lath  nor  plaster  to  protect 
against  heat  or  cold.  This  condi- 
tion presents  a  serious  fire  hazard 
and  a  constant  menace  to  the  lives 
of  patients  and  attendants. 

In  many  of  our  State  hospitals 
patients  are  quartered  in  basements 
and  in  attics.  Beds  in  many  wards 
are  so  close  together  that  care  and 
treatment  of  patients  is  seriously 
impaired. 

To  remedy  this  condition  a  build 
ing  program  calculated  to  relieve 
the  situation  as  rapidly  as  funds 
may  be  made  available  should  be 
adopted.  If  the  State  had  been  able 
to  maintain  such  a  program  thru 
the  years,  the  present  intolerable 
conditions  would  not  exist. 

Appropriation  for  improvements 
at  Northern  California  institutions 
recommended  by  the  governor  in- 
clude: Stockton  State  Hospital,  $1,- 
109,500,  the  largest  item  being  $800,- 
000  for  new  ward  building  with  960 


beds;  Mendocino  State  Hospital, 
Ukiah,  $345,000,  including  ward 
building  with  234  beds;  Agnew,  $15- 
000  for  hot  water  boiler,  booster 
pump,  bakery  machinery,  etc. 

Camarillo  State  Hospital  in  Ven- 
tura county  is  recommended  for  an 
appropriation  of  $1,800,000  to  be 
used  in  permanent  improvements, 
including  an  1100-bed  ward  building. 

To  finance  the  emergency  works 
progam,  the  governor  proposed  an 
additional  one-cent  tax  on  gasoline, 
estimated  to  raise  $23,300,000;  3% 
consumers  tax  on  gas,  electricity, 
telephone  and  other  utility  services, 
$16,000,000;  tobacco  tax  of  2c  a 
package  on  cigarettes  and  10%  on 
other  tobacco,  $8,000,000.  The  total 
estimated  revenues  are  $47,300,000. 

The  governor  recommended  that 
the  money  be  expended  under  state 
supervision  in  a  public  works  pro- 
gram, and  not  exceeding  50  per 
cent  be  used  in  construction  of 
state  buildings.  He  did  not  submit 
specific  recommendations  for  proj- 
ects to  qualify  for  this  financing. 


PACiFIC    CONSTRUCTOR 


BILL  PROPOSES 
STATE  LOANS 
FOR  HOUSING 


Sees  $2,000,000,000  Building  Business 
In  '35  Through  Organized  Sales  Methods 


Act  Would   Extend     Principles 

Of  Veterans  Welfare 

Legislation 

Exienslon  oV  llic  luliicipli's  of  (he 
stiitp  vi'lt'rnns'  Ikiiuc  loan  imrcliaHc 
plan  to  nil  rcsidciils  of  California 
who  hnvo  llvod  In  thf  stalo  for  ton 
years  Is  Inrludcd  in  a  liill  intro- 
duced in  the  stato  loRislaturo  liy 
Aaspinlilynian  liOon  M.  Doniluif. 

Tlio  l)iil  would  provide  for  a 
stale  bond  issn<'  of  $l()n,(lon.noO  to 
eRtahlisli  a  lionic  loan  fnnd.  From 
It  residents  of  llie  slate  conld  bor- 
row on  residential  property  at  low 
Interest  rates,  repaying  the  loans 
In  nionllily  Installments  over  a  long 
term.  The  amortization  of  loans 
wonld  retire  the  bond  issue  and 
pay  Interest  cliarRes  without  ex- 
pense to  the  state. 

Success  of  the  slate  veterans 
home  loan  act,  tlirough  which  war 
veterans  in  the  stale  have  been 
able  to  purchase  JfjO.OOO.OOO  worth 
of  residential  property  since  1921 
without  cost  to  the  state  is  regard- 
ed as  one  of  llie  strongest  argu- 
ments in  favor  of  Donihue's  pro- 
posal. 

Another  $30,000,000  bond  issue  to 
finance  applications  for  home  loans 
now  before  the  veterans'  board  was 
approved  at  the  last  general  elec- 
tion. The  veterans'  loans  are  made 
for  a  maximum  period  of  20  years 
at  an  interest  rate  of  five  percent 
on  the  deferred  balance.  They  are 
repaid  in  monthly  installments. 
The  maximum  loan  is  $5,000.  A 
charge  of  five  percent  of  the  fac'^ 
of  the  loan  is  required  as  a  down 
payment  to  cover  administrative 
cost. 

* 

BOOKLET  SUGGESTS 

FARM  IMPROVEMENTS 


Through  organized  creative  selling  lies  a  path  to  a  two  billion 
dollar  volume  of  business  for  the  building  industry  In  1935,  according 
to  Arthur  A.  Hood,  Johns-Manville  expert  on  building  material  selling 
methods.  In  a  series  of  lectures  in  the  East  and  tVlid-West  Mr.  Hood 
has  presented  facts  and  figures  to  show  a  nation-wide  concerted  effort 
in  selling  home  improvements  under  Title  I  of  the  housing  act  will 
result  in  the  two  billion  dollar  volume  of  trade. 
A  .Idlins-Maiiville  suivi'y  of   l.ono 


A  careful  inventory  of  farm  prop- 
erty to  determine  repair  needs  is 
suggested  in  "Farm  Property  Im- 
provement", a  booklet  released  by 
the  Federal  Housing  Administra- 
tion for  distribution  among  rural 
residents.  It  is  pointed  out  that 
when  discovered  in  time  needed  re- 
pairs often  save  laige  expenditures 
for  reconstruction. 

The  booklet  explains  eligibility 
for  FHA  loans  and  contains  a  se- 
ries of  questions  and  answers  cov- 
ering all  phases  of  the  moderniza- 
tion program. 

Detailed  suggestions  for  the  plan- 
ning of  the  work  needed  to  be  done 
are  given  in  order  to  permit  the 
maximum  of  benefit  from  money 
spent  Xot  only  are  these  suggest- 
lions  made  for  the  farm  residence 
but  for  other  buildings  on  the  farir- 
stead  as  well.  Improvements  in- 
clude additions,  alterations  and  re- 
pairs to  existing  buildings;  replace- 
ments; fences,  wells,  ponds,  wind- 
mills, waterlines  and  other  items 
of  permanent  improvement.  The 
maximum  amount  obtainable  tor  a 
single  property  is  $2,000. 


average  homes  in  Trenton,  N.  ,1., 
conducted  by  Mr  Mood,  showed 
need  of  7,000  individual  items  of 
improvement  while  the  1,000  home- 
owners expressed  a  desire  for  1.- 
400  improvements.  Figures  recent- 
ly released  by  the  Reconditioning 
Division  of  the  Home  Owners'  Loan 
Corp.  show  that  100,000  homes 
have  been  improved  at  an  average 
of  $2,'')0  per  house. 

There  are  20,000,000  homes  in 
America,  Mr.  Hood  points  out,  and 
based  on  the  figures  above,  the  to- 
tal of  needed  improvements  is  ten 
billion  dollars  while  conscious  con- 
sumer wants  total  two  billion  dol- 
lars. 

"With  our  present  equipment  and 
method  of  selling  and  even  -with 
the  impetus  provided  by  the  Hous- 
ing Act,"  says  Mr.  Hood,  "we  can- 
not expect  more  than  SOO  millions 
of  dollars  in  sales. 

"This  leaves  an  extra  market 
right  at  our  door  for  193.5  of  one 
and  one-half  billions  of  dollars— as 
much  business  as  wonld  be  provid- 
ed by  the  construction  of  300,000 
new  houses  at  $,5,000  each. 

"Between  us  and  that  business 
is  just  one  barrier — the  lack  of  or- 
ganized creative  selling. 

"As  an  industry  we  have  got  to 
remove  that  barrier  and  we  can 
only  do  it  through  stopping  our  ef- 
forts to  take  business  and  profits 
away  from  each  other  and  concen- 
trating on  the  creation  of  business. 

Organized  creative  selling  is  de- 
fined by  Mr.  Hood: 

"The  translation  into  profitable 
sales  of  a  maximum  volume  of  the 
needs  of  consumers  with  capacity 
to  buy. 

"It  is  that  branch  of  consumer 
contact  which  begins  where  order- 
taking  ends.  Through  publicity,  ad- 
vertising, organized  campaigns,  etc. 
to  arouse  consumer  interest,  a 
large  number  of  propertv  owners 
have  been  brought  to  the  point  of 
saying:  'Yes,  I'd  like  to  make  some 
improvements  to  my  home  '  Our 
industry  has  been  able  to  take  or- 
ders for  a  considerable  volume  of 
such  business,  but  we  have  fallen 
far  short  of  the  volume  we  should 
have  secured  as  a  result  of  the  tre- 
mendous efforts  which  have  been 
made  to  generate  consumer  inter- 
est    .     .     ." 

Tribute  was  paid  by  Mr.  Hood  to 
the  splendid  publicity  done  by  the 
housing  administration  but  "all  the 
advertising,  promotion  and  publi- 
city in  the  world  will  not  take  the 
place  of  personal  creative  selling." 
he  said. 

At  present  the  manufacturer,  the 
dealer  and  the  contractor  have  only 


a  part  In  the  Industry  and  none  of 
their  activities  span  it  as  a  whole. 
Each  does  his  share  of  selling  his 
part  but  the  Industry  as  a  whole 
is  never  completely  engaged  In  a 
united  selling  effort. 

"The  fact  is,"  continues  Mr.  Hood 
"that  as  an  industry  we  have  neith- 
er creative  sale  management  nor 
creative  salesmen — we  are  a  ship 
without  a  rudder — an  army  without 
infantry. 

"We  have  a  totally  missing  func- 
tion in  the  industry.  Instead  of  the 
home  improvement  problem  con- 
sisting of  production,  distribution 
and  construction,  there  is  a  fourth 
function  just  as  essential  as  the 
other  and  that  Is  selling.  In  addi- 
tion to  the  producer,  the  distribu- 
tor and  constructor  we  must  have 
the  creative  salesman. 

"The  selling  job  will  require  30,- 
000  men,  to  sell  $50,000  of  goods 
each  in  a  year's  time  and  bring  in 
the  extra  billion  and  a  half-dollars 
of  business."  Mr.  Hood  cites  fig- 
ures based  on  a  J-M  survey  show- 
ing that  1,000  home-owning  fami- 
lies will  support  a  salesman. 

Mr.  Hood  lists  among  necessary 
equipment  for  these  dalesmen: 
leads,  knowledges  of  what  the  prop- 
erty-owner needs,  selling  headquar- 
ters, complete  information  on  the 
housing  act  and  an  organized  sales 
approach  with  answer  to  the  ob- 
jections prospects  are  likely  to 
raise. 

Sales  are.  naturally,  to  be  made 
to  individuals  and  families  who  ow^n 
property  and  can  logically  pay  for 
the  improvements.    Says  Mr.  Hood: 

"Every  existing  structure  needs 
some  repair,  improvement  or  addi- 
tion. 

"Every  owner  with  buying  capa- 
city is  a  prospect." 

The  typical  home-owner,  as  en- 
visaged by  Mr.  Hood,  is  above  av- 
erage in  intelligence,  conservatism 
and  thrift;  cannot  be  high-pressur- 
ed; prides  himself  on  his  good 
Judgment;  is  not  an  experimenter 
and.  in  fact,  is  the  backbone  of  our 
citizenry. 

"These  very  qualities  of  matur- 
ity, stability  and  conservation  pro- 
vide a  great  opportunity  for  our 
industry  if  we  can  put  our  creative 
selling  on  the  right  plane."  says 
Mr.  Hood. 

Mr.  Hood's  speech  goes  thorough- 
ly into  the  plan  by  which  the  build- 
ing industry  can  marshal  its  forces 
to  gain  the  new  business  offered  by 
the  national  housing  act.  Copies  of 
the  speech  may  be  secured  from 
Johns-Manville's  New  York  offices 
at  22  East  40th  Street. 


PACIFIC    CONSTRUCTOR 


PERMITS  AMD  eOMTRACT; 


SAN   FRANC 

SCO  COUNTY 

No 

Owner 

Oon  tractor 

Amt. 

45 

Jeromes 

Mullen 

1150 

46 

Carnation 

Standard 

5000 

47 

Standard 

Owner 

1000 

48 

Wallach 

Mullen 

1800 

49 

Carraro 

Owner 

2250 

50 

Title 

Owner 

1000 

51 

Anza 

Owner 

3500 

52 

Hanford 

Stoneson 

4000 

53 

Patterson 

Not  Let 

1000 

54 

Howard 

Ragge 

1660 

55 

Sutro 

Not   Selected 

4000 

56 

Skelly 

Anza 

3500 

o" 

Fashion 

Dunn 

3000 

58 

De   Micheli 

Filippis 

2000 

5S 

Capital 

Owner 

1000 

60 

Skellv 

Anza 

3500 

61 

Peterson 

Owner 

2000 

62 

Investment 

Wagner 

2000 

(W 

Anderson 

Owner 

4000 

64 

Proll 

Owner 

2000 

65 

Continental 

Mullen 

1800 

66 

Nelson 

Owner 

4000 

67 

Levin 

Petersen 

3000 

68 

Pusataro 

Isaac 

1100 

69 

Doerr 

Owner 

1000 

ALTERATIONS 

(45)     NO.  145  GEARY  ST.  Alter  store. 
Owner — Jeromes.    145    Jeary   St. 
Architect — Not   Given. 
Contractor   —  Mullen      Mfg.      Co..      60 
Rausch  St..  S.  F.  $1150 


ALTERATIONS 

(46)      SW     VALLEJO       AND       DA\a9 

Sts.     Al  er  warehouse. 
Owner — Carnation  Co.,  Seattle,   Wash. 
Plans   by     E.    N.      Muzzy,     American 

Creamery,    Oakland. 
Contractor    —    Standard    Refrigerator 

Co.  $5000 


.STATION 

(47)     SW    FILBERT    ST.    AND    COL- 

umbus  Ave.     Altfir  service  station 
Owner — Standard    Oil    Co.,     225    Bush 

St.,  San  Francisco. 
Architect — Not  Given.  JIOOO 


ALTERATIONS 

(48)     NO.      139    GEARY      ST.        Alter 

store. 
Owner — Harry  Wallach,   Prem. 
Architect — Not  Given. 
Contractor    —    Mullen    Manufacturing 

Co..    60   Rausch    St.  $1800 


DWELLING 

(49)   S  FELTON  ST.   94   E  Goettingen 

St.  One-story    &    basement    frame 

dwelling. 
Owner — G.     Carraro,     750     Felton     St., 

San   Francisco. 
Architect— Not    Given.  $2250 


ALTERATIONS 

(50)     NO.    210    MISSION      ST.        Alter 

lofts  and  salesroom. 
Owner — Title     Insurance    &    Guaranty 

Co.,   325   Fremont  St.,   S.   F. 
Architect — Not   Given.  $1000 


DWELLING 

(51)  E  FUNSTON  AVE.  200  9  Kirk- 
ham  St.  One-story  and  basement 
frame   dwelling. 

Owner  —  Anza  Home  BIdg.  Co.,  1598 
36th  Ave..   San  Francisco. 

Architect — Not  Given.  $3500 


ALTERATIONS 

(52)     NO.     658    MARKET    ST.      Alter 

ofBce  building. 
Owner — Hanford-Waldorf,     Premises. 
Architect — Charles    F.    Strothoff,    2274 

15th  St.,   San  Francisco. 
Contractor    —    Stoneson     Bros.,     1630 

Ocean  Ave.,  9.  F.  $400) 


ALTER.\TIONS 

(53)     NO.   100  CLIFFORD  TERRACE. 

Alter  flats. 
Owner — Mrs.    Frances    Patterson,    160 

Clifford    Terrace.,    S-an    Francisco 
Architect  —  N.     W.     Se.xton,     1605    de 

Young   Bldg..   San   Francisco. 
Contractor— Not    Let   Yet.  $10uO 


y^LTERATIONS 

(54)  NO.  708  KEARNY  ST.  Alter 
store. 

Owner — Stanley  C.  Howard,  %  Con- 
tractor. 

Architect — Not  Given. 

Contractor  —  Albert  A.  Ragge,  1474 
30th  Ave.,   San  Francisco.         $1660 

ALTERATIONS 

(55)  NO.  1000  POINT  L'~B09  AVE. 
Sutro  Baths).  Alter  amusement 
center  and  baths. 

Owner — Adolph    G.     Sutro,    Premises, 
Engineer — Jesse   Rosenwald.   524  Mar- 
ket St..  San  Francisco. 
Contractor — Not    Selected.  $4000 

DWELLING 

(56)  NW  TWENTY-FIFTH  AVE.  & 
Noriega  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— Janet  D.  Skelly.  %  Contractor 
Architect — Not    Given. 
Contractor  —  Anza   Home  Bldg.   Co.. 
1598  36th  Ave..   S.  F.  $3500 


ALTERATIONS 

(57)     NO.    51    STOCKTON    ST.      Alter 

stores. 
Owner — The    Fashion    Booterj'.    Prem. 
.■Architect — Ellison    &    Russell.    Pacific 

Bldg..    San    Francisco. 
Contractor — Louis    C.    Dunn,    424    Mo- 

nadnock  Bldg.,   S.  F.  $3000 


ALTERATIONS 

(58)  SW  MONTGOMERY  &  JACK- 
son    Sts.      Alter   public   garage. 

Owner— Joseph  De  Micheli,  1900  Jef- 
ferson   St.,    San    Francisco. 

Architect — F.  W.  Dakin,  625  Market 
St.,   San  Francisco. 

Engineer — J.    R.   Guptill,   Oakland. 

Contractor — V.  Filippis,  269  24th  Ave.. 
San   Francisco.  $2000 

ALTERATIONS 

v59)     NO.    546      HAIGHT    ST.        Alter 

bank. 
Owner — Capital    Co..    625    Market    St.. 

S^an   Francisco. 
Architect — L.    J.    Hendy.    693    Mission 

St.,    San    Francisco. 
Engineer — L.  H.  Nishkian,  Underwoo(J 

Bldg.,  San  Francisco.  ilOH- 

DWELLING 

(00)  NW  TWENTY-SIXTH  AVE.  & 
Noriega  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Janet  D.  Skelly,  %  Contractor 

Architect — Not    Given. 

Contractor  —  Anza  Home  Bldg.  Co.. 
1598  36th  Ave..   S.  F.  $3500 


DWELLING 

(61)  W  JULES  ST.  150  N  Grafton. 
One-story  and  basement  frame 
dwelling. 

Ownher — Margaret    G.    and   Ernest   G. 

Peterson,    131   Jules   St.,    S.    F. 
Architect— Not  Given.  $2000 

ALTERATIONS 

(62)  NO.  340  PINE  ST.  Alter  storage 
building. 

Owner — Investment  Properties  Corp., 
Alexander  Bldg.,  San  Francisco. 

Architect^Not  Given. 

Contractor — Geo.  Wagner,  181  South 
Park.  San  Francisco.  $2000 


DWELLING 

(63)  W  FIFTEENTH  AVE.  100  N 
Wawoha  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner— S.  R.  Anderson,  1433  Seventh 
Ave.,    San   Francisco. 

Architect — Harold  Stoner,  39  Sutter 
St.,   S'an   Francisco.  $4000 


ALTERATIONS 

(64  SW  CLAY  AND  LARKIN  STS. 

Alter  apartments. 
Owner  —  W.    R.    Proll,    1630    Clay   St., 

San   Francisco. 
Architect  —  C.    O.     Clausen,    746    46th 

Ave.,  San  Francisco.  $2000 

ALTERATIONS 

(65)  NO.  693  THIRD  ST.  Alter  res- 
taurant. 

Owner — Continental   Buffet.    Premises. 

Architect — Not  Given. 

Contractor — Mullen  Manufacturing  Co. 
60   Rausch   St..   S.  F.  $1800 


DWELLING 

(66)     W    MELBA    171    S     Ocean    Ave. 

One-story    and      basement     frame 

dwelling. 
Owner — Fernando  Nelson  &  Sons.  2901 

19th   Ave.,    San   Francisco. 
Architect— Not  Given.  $4000 


ALTERATIONS 

(67)     W    POLK   ST.    137  N  Broadway. 

Alter   market   and    store. 
Owner — Samuel    H.    Levin.    25    Taylor 

St.,  San  Francisco. 
Architect — Not  Given. 
Contractor — H.  L.  Petersen,  731  Treat 

Ave.,   San   Francisco.  $3000 


ALTERATIONS 

(68)  NO.  37  MULLEN  ST.  Alter 
dwelling. 

Owner — F.   Pusataro,   %   Contractor. 

Architect — Not  Given. 

Contractor — H.  H.  Isaac,  517  Belve- 
dere  St..    San  Francisco.  $1100 


ALTERATIONS 

(69)     NO.    851      BRYANT      ST,      Alter 

shop. 
Owner — Martin  Doerr.   460   7th   Street. 

San    Francisco. 
Architect— Not   Given.  $10ii0 


ALAMEDA 

COUNTY 

2 

Sherman 

Armstrong 

11013 

27 

Bingham 

Bingham 

1400 

28 

Long 

Owner 

1300 

29 

Church 

Cederborg 

7621 

30 

Wyatt 

Owner 

1000 

30 

Brodie 

Shapiro 

2000 

31 

Thornton 

Beckett 

1000 

32 

Havenscourt 

Armstrong 

11300 

33 

Hoskins 

Owner 

1100 

34 

Scammell 

Owner 

4500 

35 

Bush 

Pfrang 

6550 

36 

Wilcox 

Walker 

3000 

DWELLlNfi 

(27)     NO.     138      E-ELEVENTH      ST.. 

OAKLAND.     One-story  four-room 

dw-elling. 
Owner — Earl  Bingham,   1105  2nd  Ave., 

Oakland. 
Architect — Not   Given. 
Contractor — Earl     Bingham,     1105    2nd 

Ave.,    Oakland.  $1400 


ADDITION 

(28)     NO.    3100  CARLSEN   ST..    OAK- 
LAND.    Addition. 
Owner — Geo.    F.    Long. 
Architect — Not    Given.  51300 


DWELLING 

(29)  NO.  2457  RIDGE  ROAD,  BER- 
KELEY. Two-story  9-room  frame 
dwelling. 


PACIFIC    CONSTRUCTOR 


,,„r  —Church  nt  Divinity  School  of 

Iho   rni'lflc,    I'rrmlnoii. 

liltppt— W.    II.    KBtcllff.    Mercantile 

Trudt    Hlflif..    Hciki-loy. 
niniclor— A.     CcdcrhorK.     MG6     VTk- 

.  olMlor  Ave.   Onkliind.  $7C2) 


lOHATIONS 

NO.      rtlOO-nS     K-RUIHTKICNTII 
SI.,    OAKLAND.      AlliTiitlonn. 
Ml-     II.   C.    Wyiitl.    Hfll    3Ut   Avo.. 
'  >akl.'iii(l. 
.itci-t— Not  aivon.  JIOOO 


niTION 

.     NO,  '.i.'-.n  SIXTV-KIHST  STRICI'n' 

OAKLAND.     Hrlik  nddltloii. 
11.  r— Kiilpli   N.    HnidIo  Co..    I'rpin. 

iiitiM-t— Not   (liven. 

iirnctiir— S.    M.    ivliaplro,    18«   Arch 

.-^t..    Boikeluy.  t2U00 

Hi:  I -A  IKS 

(31)     No.      10r>2     KOUUTIOKNTH     ST.. 

OAKLAND.      Flro  repairs. 
Owner— Samuel   Thi)rnton.    142S    Maili- 

son    St..    Kan    Francl.sco. 
Aiililtect— Not  Given. 
.     nlraclor— A.   T.    IJeckctt.   221    Seenlc 

Ave.,    Piedmont.  JIOOO 


AOniTIQN 

(32)     H4I      IIAVIONSCOURT     BLVD.. 

OAKLAND.      Addition    to    church. 
Owner — Haven.scourt   Tabernacle,    1444 

Havenscourt    Blvd.,    Oakland. 
Architect— Not   Given. 
Contractor  —  J.    R.     Armstrong.     1131 

Fleet    Road,    Oakland.  $11,300 


Al.TICRATIONS 

(33)  NO.  .S.'"i3  THIRTY-SIXTH  ST., 
OAKLAND.  Alterations  and  ad- 
dition   and    one-story    garage. 

OYvner — J.  R.  lIo.«kins,  3018  Acton  St., 
Berkeley. 

Architect— Not  Given.  $1100 


DWICLLING 

(34)  NO.  3756  ELSTON  AVE..  OAK- 
LAND. One-story  6-room  dwell- 
ing. 

Owner  —  J.  W.  Scammell.  424  Scenic 
Ave.,    Piedmont. 

Architect— Not  Given.  $4500 


DWELLING 

(35)  NO.  3043  DANA  ST..  BERKE- 
LEY. One-story  8-room  frame 
dwelling  and   garage. 

Owner— Geo.  Bush,  SW  Prince  and 
Dana  Sts.,  Berkeley. 

Architect— Not  Given. 

Contractor— C.  J.  I'frang,  6300  Clare- 
mont  Ave.,  (lakl.ind.  $6550 


DWELLING 

(36)     NO.   431  SPRUCE  SfT..    BERKE- 
LEY.     One-story      4-room      frame 
dwelling. 
I      Owner— David  O.  Wilcox,  1780  Univer- 
i  sity  Ave..  Berkeley. 

Architect — Not  Given. 
Contractor— J.    M.  Walker,   1709  Grove 
St.,    Berkeley.  $3000 


BUILDING  CONTRACTS 


ALAMEDA    COUNTY 


112     Pabst 
4     Pacinc  Gas 


Blaiotta         420 
Maurer       15C6 


ALTERATIONS 

(4)     SEVENTEENTH  ST.  &  BROAD- 
way.    Oakland.      All    work   for   al- 
terations. 
Owner — Pacific    Gas    &    Electric    Co.. 

Premises. 
Architect — Not    Given. 
Contractor — Geo.    J.    Maurer,    50   York 

Drive.    Piedmont. 
Piled  Jan.  21.  '35.     Dated  Jan.  14,   '35. 
Within  10  days  after  completed  75% 

Usual    35    days 25% 

TOTAL  COST,   $1566 
Bond,    $1000.      Surely,     Massachusetts 


BondlnR  &  Iniiurnnca  Co.  Limit,  -lO 
dayH.  Forfeit,  none.  PInns  and  aped- 
flratlonii   nicd. 


SAN   FRANCISCO  COUNTY 


14  MlllRpauKh 

15  Smith 


HneklnK        224 
BraaN       5409 


ItEI'AIRR 

(14)  NO.  IS6  TWENTIETH  AVENUE. 
Painting,  Mlnlnlng,  etc..  for  re- 
palm  to  dwelling. 

Owner— Harry  W.  and  .Mabel  M.  Mllls- 

paugh,    PremlscH. 
Architect— Not    (ilvi'n. 
(Contractor- W.   H.   Hocking,   2216  Cle- 
ment St..  San  Francisco. 
Filed  Jan.  21.  '35.     Dated  Jan.  2,  '35. 

HOLC  Contract  -... 

TOTAL  COST.  $224.21 
Bond.  $224.21.  Surety.  Pacific  Indem- 
nity Co.  Limit,  U>  calendar  days. 
Forfi'it.  none,     ^icclflcatlons  only  filed 

(15)  MA.SON  &  CALIFORNIA  STS. 
(Mark  Hopkins  Hotel)  Carpentry, 
iiilll  work,  glas.s.  electrical  work, 
plumbinir,  painting,  plastering, 
etc..  for  bar  and  other  improve- 
ments  to  hotel. 

Owner — (jeorge  D.  Smith  (as  Receiver 
for    Hotel    Mark    Hopkins). 

Architect— W.  P.  Day,  1502  Financial 
Center   Bldg..   San   Francisco. 

Contractor — Braas  &  Kuhn  Co.,  1917 
Bryant    St..    San    Francisco. 

Sub-Contractors — A.  Quandt  &  Sons, 
painting  and  decorating;  General 
Klectric  Vo..  refrigerating;  W.  J- 
Forster  Co..  plumbing;  Barthold 
Soda  Fountain  Co..  workboards; 
W.  P.  Fuller  &  Co.,  glass. 

Filed  Jan.  23,   '35.     Dated  Jan.  23.  '35. 

Upon     completion 80% 

Usual    35     days 20% 

TOTAL  COS.    $5469 

Bond,    $2734.        Surety.      Maryland 

Casualty     Co.     of     Baltimore.       Limit. 

started    Jan.    23;    completed    Feb.    14. 

P'orfeit,  none.  Plans  and  specifica- 
tions   filed. 


SAN     FRANCISCO    UNDER    $1000 

SIGN,   electric.   $300;   2303  Mission   St.; 
owner.  Mission  Carpet  House,  2303 
Mssion     St.;     contractor.     Pioneer 
Elec.   Co..   370   Van   Ness  Ave.    So. 
SK;N.    electric.    $400;    NW    Sixth    and 
Mis.<iion;    owner.    Bear    Drug    Co., 
Frem.;    contractor.    Pioneer    Elec 
Co.,   370   Van   Ness  Ave.    South. 
REPAIR  fire  damage  to  dwelling,  $250 
1490    31st   Ave.;   owner.   Chris   An- 
derson.  146    Granville  Way. 
SIGN,    electric.      $2;    209      Powell    St.; 
owner,    Gibley's,    Prem. ;    contrac- 
tor. Golden  Gate  Neon,  355  8th  St. 
POLE,  24-ft  iron,  $50;  SE  17th  St.  and 
Van    Ness    Ave.      South;      owner, 
Seaside   Oil  Co..    2121    3rd    St. 
ALTER  dwelling.   $.50;  729  Filbert  St.; 
owner,   F.   De   Paoli,    1216  Taylor. 
.VLTER  bank,  $950;  S'W  Clay  &  Mont- 
gomery Sts.;  owner.  Canton  Bank 
I'rem.;     contractor,     Frank     Yick. 
670   Washington   St. 
ALTER   restaurant.    $890;    2215    Powell 
St.;    owner.    Sam    Snyder;    lessee. 
Knlua,  Inc.,  301  18th  St.;  contrac- 
tor.   Henry   Ericksen.    972  Chenery 
SIGN,    cloth.    $20;    930    Market    Street; 
owner,  Morley.   Prem.;  contractor, 
Al    Laib,    1279    Eddy   St. 
SIGN,    electric,    $200;    919    Kearny   St.; 
owner,    Gus    Liquor   Store.    Prem.; 
contractor.    Pioneer  Elec.   Co.,   370 
Van  Ness  Ave.  South. 
ALTER    apartments,    $50;    5S    Central 
Ave.;  owner.  D.  F.  Dooling.  Prem. 
POLE,    iron    24-ft..    $50;    NW    Market 
and   Douglas   Sts.;   owner.   Seaside 
Oil  Co.,   2121  3rd   St. 
ALTER  store,   $75;   272  Post  St.;  own- 
er. Hirschman  &  Co.,  300  Post  St.; 


contrnrtor,      W.    R.    Baalnger     it 

Bon,   50  Hawthorns  flt. 
POLE.  Iron.   24  ft..  150:  NW  Fell  and 

tlouRh    W».;     owner.    Seaside     Oil 

ri.,   2121    3rd  Ht. 
ALTICIl  dwelling.    $100;   623   Rhode   I«- 

l.ind    St.;    owner.    Henry    Helchell. 

2(12  ISth   .St. 
ALTER  dwelling.    $125;    703    Broderick 

l+t  ;    owner.    W.    McKeown,    I-rcm. 
ALTER    nam.   $600;    1357-59    Van    Ne«» 

Ave.     }?<iuth;     owner.    Charlc»     F. 

Hanke.    PremlsCH. 
ALTER  wholeiiale  building  and  ofHce, 

$350;    118    Sacramento   St.;    owner, 

Geo.    A.    WebBter.    1201    California. 
STUDIO,    frame.       1-room.    $400;      670 

Fell    St.;    owner,    A.     F.    Mathewn. 

Prem.;    contractor.    Jack   Johnion, 

3361  Army  St. 
.SIGN,  electric.  $250;  1699  Fillmore  St.; 

owner.    Post  Fillmore  Wine   Depot 

Prem. ;  contractor.  Apex  Elec.  Co., 

363   Fell   St. 
BILLBOARD.    $12.50;     W   Bay     S4iore 

Blvd.  481  N  Cortland  Ave.;  owner. 

Foster    &    Klelser   Co.,    167S    Eddy 

Street. 
ALTER   commercial   building.   $250;   N 

Sycamore  St.   80  W  Mission;  own- 
er. Ed.  Rogemont.  176  Duboce  Ave. 
SIGN,  electroc.  $125;  37  O'Farrell   St.: 

owner.    Clinton    Cafeteria,    Prem.; 

contractor,  QRS  Neon.  690  Potrero 

Ave. 
SIGN,   electric.   $100;  56  Embarcadero: 

owner,    Swentensen  &   Hansen.    56 

Embarcadero;       contractor.      QRS 

Neon.    690    Potrero  Ave. 
SIGN,    circle,    $60;    Steuart   and    Mis- 
sion Sts.;   owner,  Gilmore  Oil  Co.. 

Third  and    18th    Sts. 
ALTER  dwelling.  $200;  743  22nd  Ave.: 

owner,    S.    Reddy.    743    22nd   Ave.; 

contractor.      E.    S.      Janssen.      625 

Hearst  Bldg. 
SIGN,    frame,   $21;   251   Post  St.;  own- 
er.   Iwata   Trading   Co..    Premises; 

contractor,    Daggett    Signs. 
ALTER  dwelling.   $890;   211  20th  Ave.; 

owener,  Beatrice  Williams,  15  25th 

Ave. 

ALTEm  store  and  dwelling,   $500;  3741 

Keith  St.;  owner,  Mrs.  K.  CatechI 

Prem.:  contractor,   Richard  Deluc- 

chi  &  Co.,  3275  San  Bruno  Ave. 

ALTER    awelling.    $400:      1250      Silver 

Ave.;  owner,  J.  A.  Brody.  Prem. 

POLE.     24-ft.     iron.    $50;     SW    Market 

and   Van   Ness  Ave.    South,   owner 

Seaside  Oil  Co..   2121    Third   St. 

POLE.    24-in.   iron.   $50;    SE  Van   Ness 

Ave.,    South  and    17th    St.;    owner. 

Seaside   Oil   Co.,    2121    Third    St. 

ALTER    flat"..    $100;    1326    Greenwich; 

owner,    W.    Koenig,    Premises. 
SIGN,    electric.    $175;    428    Sutter    St.; 
owner,  Anthony  Shoe  Shop.  Prem. 
contractor.      Novelty    Elec.      Sign 
Co.,  66  Washburn  St. 
ALTER    dwelling,    $985:    NE    Sanchez 
and   Duncan   Sts.;   owner.    J.    Bie- 
.sen.  1435  Sanchez  St. 
A '.-TER  apartments.    $50;   419   Octavia 

St.;    owner.    Fay   Kolibol.    Prem. 
ALTER    apartments.      $480;      250    Mc- 
Allister St.:  owner.  Josephine  Del- 
ben.   747  37th  Ave.;   contractor.   F. 
Kern  &  Sons.  517  6th  St. 
ALTER    dwelling.     $400;      856    Dolores 
St.;  owner.  Mrs.  B.  E.  Steil.  Prem 
SIGN,    electric.    $75;    2215    Powell    St.; 
owner.    Kalua    Club,    Prem.;    con- 
tractor. Wonderlite  Neon.  170  Otis. 
BILLBOARD.    $6.25;      N    Bay      157    E 
Webster      St.:    owner,      Foster    & 
Kleiser  Co..   1675  Eddy  St. 
ALTER    dwelling.    $250;    1012    Noe    St. 

owner.  M.  Green,  Premises. 
SIGN,  cloth.  $25;  994  Market  St.: 
owner.  Stanley's.  Prem.;  contrac- 
tor. State  Mfg.  Co.,  55  Rausch  St 
SIGNS  (58)  porcelain.  $25  each;  at 
various  locations  In  9.  F. ;  owner. 
The  Coca  Cola  Co..  Los  Angeles; 
contractor.  State  Mfg.  Co..  55 
Rausch   St. 
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NEWSINDEX 

For    convenie 
reports    in    this 
fied   as  follows: 

Tt     reference,     news 
section    are    classi- 

1.— Aoartmenls 
2— Bonds 
3.— Churehes 
4. — Factories  and 
Warehouses 

Offices 
II.— Ice   and    Cold 

Storage   Plants 
12. — Power    Plants 
|3— Public     Buildings. 

Fire     Houses    and 

5.— Flats 

1. — Garages  and  Ser 

vice  Stations 
7.— Federal    Build. 

Ings. 
1.— Club  Bulldlrv 
9.— Hosoltals 
H— Hotels 

Jails 
14.— Residences 
'    15. — Schools 

16. — Banks.   Stores  and 
17.— Theatres 
18.— Wharves    i.    Docks 
19.— Misc.    Const. 
20.— Misc.    Supolles   & 

Architect — Not  Given. 

Further    details    will    be    announced 
at   a    later  date. 


APARTMENTS 


Contract   Awarded. 

.APARTMENT  Cost.   .$7500 

SAN  JOSE.  Santa  Clara  Co.,  Cal.  E 
Park  Ave.  N  Naglee. 

Two-story  frame  and  stucco  apart- 
ment  building. 

Owner— John  S.  Mise.  1321  Naglee 
Ave..  Saji  Jose. 

Plans  by  George  S.  Kocher,  9S  South 
Third  St.,  San  Jose. 

Contractor — Frank  Nevi.s,  S91  Harri- 
son St.,  Santa  Clara. 


Plumbing    Contract   Awarded. 

ALTERATIONS  Cost,   $3750 

SAN  FRANCISCO.  S25  Sacramento  St. 
Alterations    to    apartments    (work    in- 
volves   carpentry    work,    plumbing, 
painting  and   electric). 
Owner — Shoong   Investment  Co. 
Architect — Bernard  J.   Joseph,   74  New 

Montgomery  Street. 
Plumbing— M.  Cohen,   814  Stockton  St. 
Work   is   being   done   under   the   su- 
pervision of  the  architect. 


To  Be  Done  By  Day's  Work. 

ALTERATIONS  Cost,   $2000 

SAN  FRANCISCO.  SW  Clay  and  Lar- 

kin  Streets. 
Alterations   to  apartments. 
Owner— Wm.    R.    Proll,    1630   Clay   St., 

San    Francisco. 
Architect  —  C.     O.    Clausen,    746    46th 

Ave.,    San   Francisco. 


2— 


BONDS 


To    Be    Done    By    Day's    Work 

ALTERATIONS  Co.st,    $2500 

PALO   ALTO,    Santa    Clara  Co.,    Calif 

197  Bryant  Street. 
Owner — Harry    Lommel,    premises 
Architect — Not  Given. 

To   Be   Done   By   Day's  Work. 

ALTER  APT.?.  cost,   $1500 

PALO  ALTO,  .Santa  Clara  Co.,  Calif 
S40  Bryant  Street. 

Alterations    to   ariartments 

Owner  &  Builder— J.  A.  Knhler  prem- 
ises. 

Plans  by  Leslie  Nichols,  521  Ouinda 
St.,    Palo  Alto. 


3— 


CHURCHES 


Planned. 

CHURCH  Cost    $ 

SANTA   CRUZ.    Santa   Cruz   Co'..    Cal. 

Cayuga   and   Windham   Streets. 
Construction   of  new   church. 
Owner— Church      of      Christ       (Harry 

Moarton,   57  Parkside  Ave,,   Santa 

Cruze,   in  charge). 


4— FACTORIES  &  WARE- 
HOUSES 

Sub-Contracts    Awarded. 

WAREHOUSE  Cost,    $7500 

SAN  FRANCISCO.  Leavenworth  and 
Jefferson   Sts. 

One-story  steel  and  reinforced  con- 
crete v/arehouse. 

Owner  —  Standard  Oil  Co.,  225  Bush 
St..   S'an  Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor  —  Dinwiddle  Constr.  Co  , 
Crocker    Bldg.,    San    Francisco. 

Structural  Steel — Western  Iron  Works, 
m    Beale    St. 

Reinforcing  Steel — Gunn  Carle  &  Co., 
20    Potrero   Ave. 

Masonry — Wm.  Rainey,  323  Clemen- 
tina Street. 

Plastering— Peter  Bradley,  639  Bran- 
nan   St. 

Sheet  Metal  —  Morrison  &  Co.,  70 
Duboce    Avenue. 

Roofing  —  Alta  Roofing  Co.,  976  In- 
dian.Ti   Street. 

Glass— W.  P.  Fuller  &  Co.,  301  Mis- 
sion   Street. 

Plumbing— Dowd  &  Welch,  355S  16th 
Street. 

Electric  —  Abbett  Electric  Co.,  126 
Spear    Street. 


Contract   Awarded. 

ALTERATIONS  Cost    $5000 

SAN  FRANCISCO.  SW  Vallejo  and 
Davis  Streets. 

AJterations  to  warehouse. 

Owner — Carnation    Co.,    Seattle. 

Plans  by  E.  N.  Muzzy,  .American 
Creamery,  14th  and  Poplar  Sts., 
Oakland. 

Contractor  —  Standard  Refrigeration 
Co.,  4041  Whiteside  Ave.,  Los  An- 
geles. 


Contract  Awarded. 

WAREHOUSE  Cost,   $32,602 

SANTA  CLARA,  .Santa  Clara  Co.,  Cal. 

One  -  story  and  basement  reinforced 
concrete  warehouse  e.\tension  (70x 
210  ft.)  reinforcing  steel,  cement 
work,  structural  steel,   etc. 

Owner— Security  Warehouse  and  Cold 
Storage  Comjwny. 

Architect— Binder  &  Crutis,  35  West 
San  Carlos  St.,   San  Jose. 

Engineer — Wm.  Lotz,  35  W.  San  Car- 
los  St.,    San  Jose. 

Contractor— J.  D.  Carlson,  1331  Sier- 
ra St.,   San  Jose. 

Cement— Henry  Cowell  Lime  and  Ce- 
ment   Company. 

Excavation— p:arl   Heple. 

Placing  Reinforcing  Steel  —  San  Jose 
Steel    Placing    Company. 

Reinforcing  Steel— San  Jose  Steel  Co. 

Structural   Steel— Engfer  Iron  Works. 


BIDS   WANTED. 

GRAND  COULEE.  Wash.  —  Until 
February  11.  10  A.  M..  bids  will  be 
received  by  Bureau  of  Reclamation, 
-■Mmira,  Wash.,  for  the  construction 
of  a  one-story  warehouse  building  at 
the  Grand  Coulee  Dam,  Columbia  Ba- 
sin Project,  Wash.  The  work  is  lo- 
cated about  22  miles  northwest  of  Al- 
mira. 

The  warehouse  building  will  con- 
sist of  three  sections,  one  of  which 
will  be  60x120  ft.  in  size,  one  40x260 
ft.  and  one  0x200  ft.  The  foundations 
of  all  sections  and  walls  to  a  height  of 
four  feet  above  the  floor  will  he  of 
concrete.  The  framework  above  con- 
crete will  be  of  structural  steel  and 
covered   with    corrugated    steel    sheets 


or  interlocking  plate  steel.  Clear-sp:in 
bents  will  be  spaced  at  about  20-ft. 
centers,  reinforced  concrete  wall  ex- 
tending to  the  roof.  Metal  sliding 
windows  and  two  all-metal  sliding  fire 
doors  in  openings  in  concrete  wall  be- 
tween two  sections.  Ventilators.  An 
office  room  and  a  toilet  room  with 
wooden  partitions  will  be  located  in 
corners  of  the  warehoiiise.  Plumbing 
work  and  the  electrical  installation 
will   be  included    in    the   contract. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  and  from  the 
Office  of  the  Bureau  of  Reclamation 
at  Washington,   D.  C,   or  Denver,  Col. 


PLANNED. 

MOUNTAIN  VIEW,  S^inta  Clara  Co. 
Cal. — Allen  Cutler,  2065  Cowper  St..  j 
Palo  Alto,  has  taken  a  30-day  option  I 
on  twelve  acres  of  land  on  the  Pea- 
cock property  on  Alm.-i  Road,  Moun- 
tain View,  and  is  considering  con- 
structing a  cannery  plant  at  thac  lo- 
cation. If  proposed  building  is  con- 
structed it  will  be  a  300x500  ft.  struc- 
ture an  will  have  .i  capacity  to  pack 
500.000  cases  per  year. 


Contract  Awarded. 

BUILDING  Cost.    $25,000 

SAN    FRANCISCO.      Twelfth    St.    and 

Van  Ness  Ave.,   South. 
Two-story  reinforced  concrete  tire  dis- 
tributing   plant    and    warehouse 
building   (vulcanizing  plant  on  the 
second    floor,    stock    room,    offices, 
gasoline    pumps    in    circle    in    cen- 
ter of  building. 
Owner— Dempster    Est.    Co.,    519    Cali- 
fornia Street. 
Lessee — McKean   Eros.,    OIC   Van   Ness 

Avenue. 
Engineer— W.  Adrian,  417  Market  St. 
Contractor — Cahill  Bros.,   206   Sansome 
Street. 
Sub-bids  will  be  taken  upon  comple- 
tion of  plans. 


Sub-Contracts  Awarded. 

ADDITION  Cost,    $240,000 

OAKLAND,  Alameda  Co.,  Calif.  57th 
Avenue  and  Russett  Street. 

Addition  to  plant. 

Owner— Continental  Can  Company,  155 
Montgomery   St..    San  Francisco. 

Plans  by  Contractors. 

Contractor — Austin  Co.,  19  2  4  Broad- 
way, Oakland. 

Reinforcing  Steel  —  Soule  Steel  Co., 
1750  Army  St.,    San   Francisco. 

Lumber— Surtset  Lumber  Co.,  400  Hi£;li 
Street,  Oakland. 

Concrete— Makin  &  Kennedy,  101  Itli 
St..    Oakland. 

Steel  Sash  and  Overhead  Steel  Doors — 
Truscon  Steel  Co.,  604  Mission  St.. 
.San    Francisco. 

Inserts  —  American  Air  Filter.  Inc.. 
American  Air  Filter  Co..  Monad- 
nock   Bldg.,   San   Francisco. 

Caisson— Bertram  Drilling  Co.,  1263  N 
Kingsley   Drive,    Los  Angeles. 

Elevator— Otis  Elevator  Co.,  1  Beach 
St..   San  Francisco. 

Roofing  —  General  Roofing  Co.,  3  9  ."!  5 
Beach   St.,  Oakland.  • 

Plans   Completed. 

MEAT   PL.\NT  Cost    $ 

FRESNO,  Fresno  Co..  Calif.  Churcli 
and  Fruit  Avenues. 

Two-story  and  basement  cone,  nie.it 
plant  (180x60-ft.)  concrete  paved 
corrals  and  cattle  chutes,  sausage 
manufacturing  plant,  cold  storage 
facilities,  etc. 

Owner— M.  Machlin  Meat   Packing  Co. 

Architect — Chas.    H.    Fi-anklin,    302    T. 
W.    Patterson    Bldg.,    Fresno. 
AVork  will  probably  be  done  by  da^  > 

labor  liy  local  labor. 
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EQUIPMENT    CONTRACTS 
AWARDED 

nKI>l'ANI>S.  Sun  Hornardlno  Co., 
n»l.— HcdliiiulB  Hi'lKlilf  (Jrovi-Bi  Goo. 
T.  MiiMHiiii,  ManiiK'T.  Imvo  iiwiirdi'd 
the  fiilliiwlnu  roiilniclH  for  <'i|ul|)ni<nt 
to  III-  InntiilliMl  In  thi'  in'W  addition  to 
IliPir  parking  hmiNi'  In  UiMllandx:  Ciiol- 
Init  ft  Alr-CoiidllionliiK  Corp.,  iilr- 
iiondltl..nlntr  <H|iiipni.'iil,  »G00O;  C.  C. 
Moorx  ('(irp..  ri'filKiTatlon  for  pre- 
.•riolliiK  di'paitnicnt,  IGSciO;  Oay  Ennl- 
iinpi'lnK  Corp..  lilowcr  B.VHlem;  Cllru» 
MaiJilnrry  ('o..  piicklng  machinery 
and  ronviyora.  $10,000.  A»  prevloimiy 
roporttd,  A.  10.  Taylor  &  Son,  304 
Jtoiilh  IC  St.,  Sail  ilcrnardlno.  ftenoral 
I'onlrai'Inr.s. 


Plant   Being  Figured — Bids  Close   Feb. 

13.  2   P.    M. 
KREHNc,    Kresno  Co..   Calif. 
Brick   addition    to    nialMtcn.inro    liiillil- 

Ine  for  nivlslon  of  lIlKlnvays  i.omi. 

poHltlon   roolliiK,    iti'.) 
owner — .State  of  California. 
Architect— (ieorRc  H.  .M<l)oiiKalI.  Slate 

Architect.    I'lililic    Works    HuildhiK. 

Sacramento. 
Plans  and  specificallons  may  be  ob- 
tained from  above  ntnre  upon  deposit 
of  »10.00.  • 


Contract  Awarded. 

ALTKKATIONS  Cost.    $2000 

SAX    FUANCISCO.      No.    340    Pine   St. 
Alterations   to    storage    building. 
Owner — Investment    rroperties    Corp., 

Alexander  Bldg..  .^n  Francisco. 
Architect— Not  Given. 
Contractor— Geo.    Wagner,     181    South 

I'ark.   San    Kranclsco. 


PLANS    COMPLETE 

I.OS  ANGKLKS.  Cal.— Webber  and 
Nelson.  703  W.  1.  Hollingsworth  Bldg. 
have  completed  working  drawings  for 
a  one-story  laundry  jilant  to  be  built 
at  201  S.  Westmoreland  Avenue  for 
American  Ijinen  Exchange  Co.  Thr 
main  building  will  be  a  one-story. 
concrete  structure.  SOxlsn  feet  in  area; 
concrete  walls,  steel  trusses,  wood 
purlin  and  2-inch  wood  roof  decking, 
composition  roofing,  cement  and  rub- 
ber tile  floors,  skylights,  metal  toilet 
stalls,  tile  showers,  plaster  partition, 
steel  sash,  caisson  footings,  concrete 
yard  paving,  wire  fencing,  etc.  Thi' 
holler  and  engine  room  building  will 
be  of  concrete  construction.  45x81  ft. 
in  area;  concrete  floors,  concrete  gir- 
ders, steel  rolling  doors,  metal  fire 
doors,    etc. 


BIDS   WANTED 

RIVIOnA.  Los  Angeles  Co..  Calif.— 
rmil  January  26,  bids  will  be  receiv- 
ed by  D.  H.  Rundle.  secretary  of  the 
Los  N  i  e  t  o  s  and  Ranchito  Walnut 
Growers'  Assn..  Rivera,  for  a  walnut 
processing  plant  and  equipment,  in- 
cluding a  metal  building.  ofTire  furni- 
ture and  equipment,  Bauer  dehydra- 
tor.  Mahoney  dehydrator  and  a  hull- 
ing machine.  Rid.s  must  be  accom- 
panied by  a   certitled  check  for  107r. 


FLATS 


Cost.    $1500 
160    Clifford 


Plans  Completed. 

ALTKK    KI-ATS 

SAX     KRAXCISCO.       No. 

Terrace. 
Alterations  to  frame  flats. 
Owner— Mrs.     Frances    Patterson.     160 

Clifford  Terrace.   San  Francisco. 
Architect — N.     W.     Sexton.     deYoung 

Bldg:..   San   Francisco. 


Cost.    $1500 
160   Clifford    Ter- 


Contract    Awarded. 
ALTER    FLATS 
SAX    KRAXCISCO. 

race. 

Alterations  to  frame  flats. 
Owner— Mrs.    Frances    Patterson,    1  6  0 

Clifford  Terrace. 
\rchitpct— X.   W.   Sexton.   deYoung 

Building. 


Contractor— .v.  I*".  >ri<<li«cn.  IM  Mhilfnn 
Street. 

6 — GARAGES    &    SERVICE 
STATIONS 


Segrngeated    Bids    Being   Taken. 

SERVICE   STATIO.V  Coot.    $ 

SAN    .l(i»E.    Santa      Clara      Co.,      Cal. 

Santa  Claru  and  .Sun   Pedro  Sis. 
Super-service  station    (steel  and   brick 

eouHtruction). 
Owner   —    Bnumgartncr   Bros.    148   W. 

Santa   Clara   St.,   San  Jose. 
Architect- Ralph     Wyckotf.    San    Jose 

National   Bank    Bldg.,    San   Jose, 


Plans   Completed — Work   Started. 
ALTER  STATIO.V  Coft.    ll.'.OO 

SAN   FRAXCISCC.     SW   Filbert  Street 

and    Columbus    Avenue. 
Alterations   to   service   station, 
owner— Standard  Oil  Co..  225  Bush  St. 
Plans  by   Engineering  Dept.  of  Owner. 


Contracts   Awarded. 

ALTER   STATION  Cost,   $1500 

SAN  FRANCISCO.    SW  Filbert  Street 

and  Columbus  Avenue. 
Alterations  to  service  station. 
Owner— Standard  Oil  Co.,  225  Bush  St. 
Plans  liy  Engineering  Dept.  of  Owner. 
Steel  — Independent    Iron    Works,    821 

Pine  St..  Oakland. 
Carpentry — J.  A.  Grant.  82  Divisadero 

St.,  San  Francisco. 

Contract   Awarded. 

ALTER  GARAGE  Cost.  $2,000 

SAN  FRANCISCO.  SW  Montgomery 
and  Jackson  Streets. 

Alterations  to  public  garage. 

Owner — Joseph  De  Micheli.  1900  Jef- 
ferson Street. 

Architect— F.  W.  Dakin.  625  Market 
Street. 

Engineer — J.    R.    Guptill. 

Contractor— V.   Filippis.    269   24th   Ave. 

Planned. 

SERVICE    STATION  Cost.    $ 

S.VN   FRANCISCO.     SE   Balboa    Street 

and  39th  Avenue. 
Service  station. 
Owner — Rio  Grande  Oil  Co.,  417  South 

Hill  St.,  Los  Angeles. 
Plans  by  Engineering  Dept.  of  Owner. 
Application  has  been  filed  with  C. 
J.  Brennan.  Chief,  San  Francisco  Fire 
Department,  for  permission  to  con- 
struct a  station  at  above  location. 


Contract  Awarded 

SERVICE  STATION  Cost,  $7 

JIARYSVILLE.    Yuba    Co.,    Calif. 

Fifth  and  E  Streets. 
Steel  service  station. 
Owner— Shell  Oil  Co..  Shell  Bldg., 

Francisco. 
Plans  by  Engineering  Dept.  of  Ow 
Contractor— C.   A.    Ctto.   823    12th 

Marysville. 
Steel — Independent    Iron    Works 

Pine  St..   Oakland. 


.000 
NE 


Stt., 
821 


To    Ask    Bids   Within   One   Week. 
SERVICE   STATION  Cost.   $7000 

SAN  FRANCISCO.     SE  Bayshore  and 

Jerrold   Street. 
One-story   Class    A    service    station. 
Owner  —  Standard  Oil   Co..   225  Bush 

St..  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 

7—  FEDERAL  BUILDINGS 

Sub-Contracts  Awarded. 

POST  OFFICE  Cont.   Price.   $39,590 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 

Unitel   States   Post  Office. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury  Dept..    Washington.    D.    C. 

Contractor  —  K.  E.  Parker  Co.,  13b 
South    Park.    San  Francisco. 

Structural  Gteel — Judson  Pacific  Co.. 
609    Mission    St.,    San    Francisco. 


T«r      Cotta— N.  Clark  ft  Bon.  11«  Na- 

loma  Kt.,   Han  Franclaro. 
Sheet    Metal— Morrison  &   Co.,  74    I)u- 

lnM  e    Ave..    .San    Kranclsco. 
Roofing  -C.   ]..    KroMl   Roofing  Co.,  3IS9 

El    .M.'inilno    H-:i\.    Palo    Alto. 
Miscellaneous    and    Cnamental    Iron — 

.S-lar   <jrnam<nl.il    Iron    Works. 
Tile     Art   Tile   ft   .Mantel   Co.,   221   Oak 

Kl..    S.in    Franrliico. 
Plumbing  and   Heating— .Scott  Co.,  243 

.MInn.'i  ^rt.,  Sun  Kranclsco. 
Electric  -.«.    K.    Ryan.    340   Hilton   St., 

Reilwood   City, 
painting— W.   G.   Thompson,    1271    Fol- 

som   St.,    San    Kranclsco. 
Glass  —  Habcnicht    &    Howlett    Glau 

Co.,   529  CHay  St.   ,San   Kranclsco. 


CONTRACT    AWARDED 

.MflDESTft.    StanlHlaus    Co..  Calif.— 

Neuman    Bros.,     .MrMlnnvllle.  (."rcgon, 
at  $666  awarded  contract   by  Treasury 

Department,   for   painting    the  plaster, 

etc..   in    the   C    S.    Post  (Jfnee,  etc.,  at 
Mode.sto. 


Cost,   % 

(22  miles  northwest 


Bids  Opened. 
DO  R  I. M  TORY 
ALMIRA,   Wash 

of  Almira). 
one  and   one-half-story  L-shaped  dor- 
mitory building  (35x112  feet)   wlni{ 
35x25    feet;    concrete    foundation?, 
wood    frame    walls,    sheathing   and 
siding    exterior,     wood     shingle 
roof.  etc. 
Owner — United  States  Governmen.t 
Plans  by  the  Engineering  Department 
of  the  Bureau  of  Reclamation,  Al- 
mira. 
Low  Bidder— Ryberg  &  McCauI,   Seat- 
tle. 
Complete  bids  follow: 

Ryberg  &  McCaul,  Seattle    $82,137 

Grover  Gorsuch,    Wenatchee 84,035 

Howard  S.    Wright,   Seattle 85.347 

E.    H.    Peterson   &   Co..    Wilbur..  88.947 
McDonald   Bldg.    Co.,    Tacoma       91.347 
Bids  held  under  advisement. 


Low   Bidders. 

PCiST    OFFICE  Cost,    $50,000 

FKOSSER.    Washington. 
U.  S.  Post  Office  Building. 
Owner — United  States  Government 
I'ians  by  Supervising  .\rchitect.  Treas- 
ury Dept..   Washing'.cn,  D.  C 
Low   Bidder — A.    V.    Mowat.    McDowall 
Bldg.,   Seattle. 
Two  low  bids  follow^: 
(U     sandstone:   (2)  limestone. 

A.   F.    Mowat,   Seattle (1)   $37,700 

(2)     37,500 

Wm.  McDonald  Const.  Co.  St. 

Louis     (1)  $39,870 

_ (2)     39,100 


PROSPECTIVE    BIDDERS 

-M.AKE  ISLA.XD.  Cal.  —  Following 
have  procured  plans  for  the  purpose 
of  submitting  a  bid  to  the  Bureau  >( 
Yards  and  Docks.  Navy  Department, 
Washington.  D.  C.  on  February  13,  11 
A.  M.,  for  a  40-ton  outdoor  electric 
gantry  crane  and  runway  at  the  Navv 
Yard,  Mare  Island.  Specification  No. 
7855: 

Wallace  Bridge  &  Structural  Steel 
Co..   Seattle.   Wash. 

Pacific  Coast  Steel  Co.,  20th  and 
Illinois  Sts..  San  Francisco. 

Joe  Gerrick,  74  New  Montgomeiy 
S't.,    San    Francisco. 

Lakeside  Bridge  &  Steel  Co.,  Mil- 
waukee,  Wise. 

Cyclops  Iron  Works.  837  Folsom  St  . 
San    Francisco. 

Judson  Pacific  Co..  609  Mission  St  . 
San  Francisco. 

Minneapolis  Steel  &  Machinery  Co- 
Sharon    Bldg.,    San   Francisco. 


LOW     BIDDER 

HONOLULU.  T.  H.— Hawaiian  Con- 
tracting Co..  Honolulu.  T.  H.  at  $58.- 
SOO  (item  1)  and  $56,900  (Item  2)  and 
$56,000  (item  3)  submitted  low  bid  to 
Treasury     Department,      Washington. 
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D.  C.  for  the  construction  of  a  wharf, 
shed,  disinfecting  building,  etc.,  at 
the  U.  S.  Quarantine  Station,  Hono- 
lulu, T.  H.  Complete  bids  will  be 
published  shortly. 


BIDS    WANTED 

LOS  ANGELES,  Cal.— Until  Febru- 
ary 19.  2:30  P.  M..  bids  will  be  re- 
ceived by  Veterans  Administration, 
Room  764,  Arlington  Bldg.,  Washing- 
ton, D.  C,  (on  providing  and  install- 
ing an  ice  cream  making  plant  at  the 
Veterans  Administration  Facility,  Los 
Angeles. 

Plans  and  specifications  may  be  ob- 
tained from  above  office. 


LOW    BIDDER 

SAX  DIEGO.  Cal.— Olrastead  Build- 
ing Co.,  1847  Hancock  St.,  San  Diego, 
submitted  the  low  bid  to  the  Eleventh 
Naval  District,  January  17,  at  $2160, 
■■)r  repairing  building  No.  16  and  heat- 
ing equipment  at  the  Naval  Operat- 
ing Rise  (Destroyer  Base),  San  Di- 
ego; Specification  7872.  Recommen- 
dation was  made  that  the  contract  be 
awarded  to  the  low  bidder  under  item 
No.  1. 


BUILDING  MATERIALS  APPROVtj 
HOOD  r.IVER,  Oregon  —  Treasur,^ 
Department  approved  the  following 
material  a\/aids  for  the  construction 
of  the  U.  S.  Post  Office  at  Hood  River. 
Oregon.  Hoffman  Constr.  Co.,  gen- 
eral contractors. 

Pressurj  reducing  valve  on  water 
supply.  McAlear  Mfg.  Co.;  noncon- 
ducting covoing  for  plumbing,  Asbe-.- 
tos  Suppl.v  Cc  ;  non-conducting  covt^i  - 
ing  for  heai  ng,  Johns-Man ^ihe  Co.; 
boiler,  ieviuiiee  Boiler  Corp.;  sum;) 
pump,  E' onomy  Pumping  Machinei . 
Co.;  glassware,  Gil!  Glass  Co.  and 
Moe-Bridges  Co.;  pendant  switche.-. 
Pass  &,  Seymo'ir;  lighting  fixtures 
Moe-Bridges  Co. 


BIDS  OPENED 

ELKO.  Nev. — As  previously  report- 
ed, Ralph  Rockwell,  Elko,  at  $4,420 
submitted  low  bid  to  Treasury  Depart- 
ment, Washington,  D.  C,  for  the  con- 
struction of  a  new  concrete  retaining 
wall,  wall  copings,  etc.,  at  the  U.  S. 
post  office  at  Elko.  Only  other  bid 
was  submitted  by  Thos.  J.  Doyle,  San 
Francisco,  at  $4,717. 

Bids  held  under  advisement. 


PLANNED 

LOS  ANGELES,  Calif.— Representa- 
tive Kramer  this  week  introduced  a 
bill  in  Congress  to  appropriate  $7,- 
000,000  to  finance  the  construction  of 
a  Federal  office  building  in  Los  Ange- 
les. Plans  for  such  a  building,  pro- 
posed for  the  site  of  the  present  post 
ofBce  building,  were  drawn  in  1!)33  l>y 
Architects  John  C.  Austin  and  Fred- 
eric M.  Ashley  and  Architects  John 
and  Donald  B.  Parkinson. 


CONTRACT    AWARDED 

HONOLULU,  T.  H.— Jonah  Kuraa- 
lae,  Honolulu,  T.  H.,  at  $26,500 
awarded  ro/.tract  by  Bureau  .jf  Yard.s 
and  Docks,  Navy  Department,  Wash  • 
ington,  L  '■•.,  for  the  relocation  nf 
two  builduig'i.  The  buildings  are  60.\. 
200  feet  w;th  a  connecting  passage  6(iv 
40  feet.  Th.y  havi  asbestos  coveret- 
metal  ro  fi  -.g  and  siding,  •jt-.el  col- 
umns, and  .=  teel  roof  trusses.  Thi 
buildings  will  be  re-erected  with  a 
length  ot  140  feet  an!  will  contain  nev 
plumbing,  :-'orm  and  sanitary  drain- 
age, conci.r.e  floors,  corrugated  a,s- 
bestos  TO.'fing  and  the  salvagel  electi'o 
light  sys   :.i'. 


BUILDING     MATERIAL     APPROVED 

HILLSBORO,  Oreg.— Treasury  De- 
partment approved  the  following  ma- 
terial awards  for  the  construction  of 
the   U.    S.    Post     Office   at     Hillsboro, 


Oregon.      Joseph    H.    Anderson,    Port- 
land,  general   contractor: 

Plumbing  fixtures.  Crane  Cij  ;  elec- 
tric water  coolers  and  drinking  foun- 
tains, Halsey-Taylor;  indirect  water 
heater.  Bell  &  Gossett;  water  supply 
pipe.  National  Tube  Co.;  pressure  re- 
ducing valve  on  water  supply,  Mueller 
Steam  Specialty  Co.;  back  water  cess- 
pools, Thos..  F.  Butler;  non-conduct- 
ing covering  for  plumbing,  Johns- 
Manville  Co. ;  boiler,  Kenwanee  Boiler 
Co.;  tube  radiators.  Crane  Co.;  wall 
radiators.  Crane  Co.;  nonconducting 
covering  for  heicing,  Johns-Manville 
Co.;  air  valves  for  radiators,  Hoffman 
Specialty  Co.;  angle  radiator  valves. 
Crane  Co. ;  oil  heater,  ISxcelso  Spec- 
ialty Co.;  air  valves  for  ends  of  steam 
mains,  Hoffman  Specialty  Co. 


Additional    Sub-Contracts    Awarded. 

FEDERAL   BLDG.  Cost,    $2,513,000 

SAN  FRANCISCO.      Civic   Center. 

Five-story,  attic  and  basement  steel 
frame  Federal  Building  (face  brick 
exterior  facing,  steam  heating 
system,  etc.) 

Owner — United  States  Government. 

Architect  —  Arthur  Brown  Jr..  251 
Kearny    St..    San   Francisco. 

Contractor — Great  Lakes  Constr.  Co.. 
333  N.   Michigan  Ave.,  Chicago. 

Gmss— W.  P.  Fuller  &  Co.,  301  Mis- 
sion  St.,    San   Francisco. 

Terrazzo    ani*    Stone    Work — P.    Gras- 

si,    445    Bayshore   Blvd.,    S.    F. 

Other    awards   previously   reported. 


Bids  Wantecr — To  Close  Feb.  8,  1   P.  M. 
POST  OFFICE  Cost,  $117,000 

SAN  MATEO.  San  Mateo  Co.,  Cal.  SW 

Ellsworth  and  Second  Avenues. 
One-story    concrete    post    office    build- 
ing (80x90  ft.;  stucco  exterior;  tile 
roof,     ornamental    iron    bars,     two 
vaults,    64-ft.    loading    platform    in 
rear,  etc.) 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept.,  Washington,  D.   C. 
Plans  and  specifications  may  be  ob- 
tained  from   above   office   upon   deposit 
of  $15.00. 


COMPLETE    BIDS. 

HONOLULU,  T.  H.— As  previously 
reported,  Hawaiian  Contracting  Co.. 
Honolulu.  T.  H..  at  $58,800  (item  1) 
and  $56,900  (item  2)  and  $56,000  (item 
3)  submitted  low  bid  to  the  Treasury 
Department,  Washington,  D.  C,  for 
the  construction  of  a  wharf,  shed,  dis- 
infecting building,  etc.,  at  the  U.  S. 
Quarantine    Station,    Honolulu. 

Complete  bids  follow: 
Hawaiian  Contr.  Co.,  Honolulu 

T.   H (1)   $58,800 

(2)     56,900 

(3)     56,000 

E.  E.  Black,  Ltd.,  Honolulu.. (1)  $65,400 

(2)     63.200 

(3)      62.740 

Chas.    H.    Will,    Hilo (1)   $65,836 

(2)     64.266 

(3)     64.139 

W.  P.  Thurston  Co.,  Richmond 

Virginia  (1)  $74,000 

(2)      71.000 

(3)     71,000 

Bids   held   under  advisement. 

BIDS    WANTED. 

PHOENIX.  Arizona.- Until  Feb.  15. 
bids  will  be  received  by  the  Treasury 
Department.  Procurement  Division, 
Public  Works  Branch.  Washington.  D. 
C.  for  furnishing  and  installing  a 
freight  elevator  in  the  U.  S.  post  of- 
fice  to   be   erected    in    Phoenix. 


Late  Low  Bid. 

POST  OFFICE  Cost,   $63,800 

SOUTH  PASADENA,  Los  Angeles  Co., 

Calif. 
One-story  U  .S.   Post  Office  Building. 
Owner— United   States  Government. 
Plans  by  Supervising  Architect,  Treas- 


ury Dept.,  Washington.   D.  C. 
Low  Bidder — L.  F.  Dow  Co.,  414  Row- 
an Bldg.,  Los  Angeles. 
Complete  bids  follow: 

L.  F.  Dow  Co.,  L.  A $44,347 

Murch   Brothers  Const.    Co..    St. 

Louis.    Mo 45.473 

Sarver   &  Zo.ss,    Inc.,   L.   A 47.800 

Robt.   E.   McKee,   L.  A 47,850 

Schuler  &  McDonald,  Inc.,  Oak- 
land       48.373 

Theo.   A.    Beyer  Corp.,   L.   A 49,730 

Wesco   Const.   Co.,   L.   A 50,800' 

Wm.   MacDonald  Const,  Co.,   St. 

Louis,    Mo 50,847: 

Bids  held  under  advisement. 

LOW     BIDDERS. 

GRAND  COULEE  DAM,  Wash.  — - 
Following  are  three  low  bids  received' 
by  Bureau  of  Reclamation.  Denver,  • 
Colo.,  for  furnishing  and  delivering 
fob  cars  at  the  factory  shipping  point 
or  at  Odair,  Wash.,  all  structural  steel, 
siding,  roofing,  windows,  doors,  ven- 
tilators and  other  necessary  materials 
except  crane,  concrete  walls,  founda- 
tions and  anchor  bolts  for  one  com- 
plete steel  warehouse  building  for  the  > 
Government  camp  at  Grand  Coulee  < 
Dam.  The  concrete  foundation  will  be 
constructed  and  the  building  erected 
by  the  Government;    Spec.    No.   645-D:  i 

American  Bridge  Co.,  Denver,  Colo, 
$23,399   (fob  destination). 

Pittsburgh  -  Des  Moines  Steel  Co., 
Des  Moines,  Iowa,  $23,542  (fob  des- 
tination). 

Virginia  Bridge  &  Iron  Co.,  Roanoke 
Va..    $19,876    (fob   shipping  point). 

The  freight  will.be  a  deciding  fac- 
'or.  • 


BIDS    OPENED 

NAPA.  Cal.— C.  H.  Gildersleeve, 
Napa,  at  $165  submitted  low  bid  to  the 
Custodian,  Napa  Post  Office,  for  re- 
pairing sidewalks  surrounding  the  U. 
S.  Post  Office  at  Nape.  Complete  bids 
follow: 

C.    H.    Gildersleeve $165.00 

Napa    Lumber    Co _ 299.50 

S'.    J.     Cinnamond 325.00 

Bids  held   under   advisement. 

CONTRACT   AWARDED 

MARE  ISLAND.  Cal.— San  Francis- 
co Elevator  Co.,  at  $2,734.10  awarded 
contract  by  Bureau  of  Yards  &  Docks 
for  remodeling  two  existing  electric 
freight  elevators,  one  located  in  Bldg. 
No.  53  and  one  in  the  southe  end  of  f 
Bldg.  No.  71,  at  the  U.  S.  Navy  Yard, 
Mare  Island;  Spec.  No.  7S6S 

Low  Bidder, 

POST    OFFICE  Cost,    $70,000 

McMINNVILLE.    Oregon. 
Post  Office    Building. 
Owner — United  States  Government. 
Plans  by  Soipervising  Architect.  Treas- 
ury Dept.,  Washington,  D.  C. 
Low    Bidder  —  Hoffman    Constr.    Co., 
Portland,    Oregon. 
(1)    $41,580;    (2)    $41,930. 


CLUB  BUILDING 


Construction   Under  Way. 

ALTER  LODGE   BLDG.         Cost.    J 

BURLINGAME,  San  Mateo  Co.,  Cal. 
lllO  Burlingame  Avenue. 

Alterations  to  3  -  story  concrete  and 
brick  building  for  lodge  (bowling 
alley,  billiard  hall  and  cafe,  dance 
hall,   lodge  rooms,   etc.) 

Owner — Burlingame  Lodge  No.  470,  J. 
O.  O.  F.  (Mr.  Charles  Leiss.  311 
Lorton  Avenue,  Burlingame,  is  in 
charge). 

Architect — Not   Given. 

Mgr.  of  Const. — E.  Tuck.  1104  Edge- 
hill  Drive,   Burlingame. 


S—  HOSPITALS 

BIDS  WANTED 

LOS     ANGELES.     Cal.— Until     Jan. 
28.   2  P.   M.,   bids   will  be  received  by 
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Loa   Ancelea    County    Supervlaora    for 

rcpnIrH  and  rhiinKi-d  iif  dchydrntlnK 
liliint  iM|Ul|iintrit  lU  I.om  Amk<I<!h  (ii!11- 
criil  llimplliil.  lliOO  N.  Slate  St.  Spccl- 
Mt'UllmiH  may  lie  oljtuliii'd  at  (hu  ol- 
llce  uf  William  Davldaun,  muehanieal 
uiiKlnrvr,  Itall  or  KeciirdH.  Curtlllcd 
or  cashlc'i'ii  iliiik  for  I'MO  must  ac- 
triinipuiiy  r.uli  lilil. 

APPROPRIATION    ASKED. 

NAI'A  t'olINTV,  fallf.— Approprla- 
llun  of  JI.&OU.OOil  for  i:oiistriiitloii  of  a 
iiiuin  lio.fiulal  unit  at  the  Napa  Statu' 
lloapllal  Is  pro|)i>»ed  In  a  bill  intro- 
duced In  tlie  leuislature  by  State  Sen- 
ator h'rank  L.  Ciordon.  A  HliiKle  build- 
ing to  itceoniniodate  -luu  patients,  oii- 
erntinK  rooms,  etc.,  wiuild  be  eon- 
'structed. 


Plant  Being  Completed 

\VAKi>  Aimrriii.Ni  Cost.  »20,ooo 

.<AI-1.NAS,    .Mnnicrey   Co.,   Cal.   County 

Hospital. 
One-story    frame   and    stucco   tubercu- 
losis   ward    addition      at      County 
Hospital     (22    bod    unit),    compoai- 
'        tion  roof,  wood  doors,  steam  lieat- 
ing    system    to    connect    to    central 
,         heating   plant,    etc. 
Owner — County  of  Monterey. 
Architect — Charles    Butner,    51    Maple 
St..    Salinas. 
Kinai  plans  will  bo  submitted  to  the 
Board    fur   approval    on    February    3. 


ID- 


HOTELS 


January    18,    1935 
Plans  Being   Prepared. 

ALTKlt   IIUTKL  Cost,    J 

SAN      Klt.V.NClSCO.        NW    Post    and 

Stoclfton  Streets. 
.Alterations   to  ground    floor  of    Plaza 
Hotel    (work     involves     structural 
.         steel;  new  barroom,   new  fixtures, 

marble,    tile  work,   etc.) 
[owner — I'acKic    States    Savings    and 
,         Loan  Association. 
,Arcliitect  —  G.    Albert   Lansburgh,   140 

Montgomery    St.,    San    Francisco. 
Structural    Engineer — W.    Adrian,    417 
Market   St.,    San   Francisco. 


'Sub-Contracts    Awarded. 

ADDITIONS  Cost,   $50U0 

b-AN  FRANCISCO.     No.  386  Geary  St. 

Add  seven  baths  and  showers  in  hotel 
(re-tiling,  etc.) 

Owner— Fielding  Hotel,  3So  Geary  St., 
San  Francisco. 

Architect— D.  D.  Stone,  110  Sutter  St., 
San  Francisco. 

Contractor  —  Lindgren  &  Swinerton. 
1'25   Bush   S't.,   San  Francisco. 

Mill  Work— Pacific  Mfg.  Co.,  Monad- 
nock    Bldg. 

Glass— W.  P.  Fuller  &  Co.,  301  Mis- 
sion  Street. 

Tile  Work— Malott  &  Petersen,  20th 
ajid  Harrison  Streets. 

Plumbing— Scott    Co..    243    Minna    St. 


Contract  Awarded. 

BAR  Cost,  $15,000 

SAN  FRANCISCO.  Mason  and  Cali- 
fornia Streets. 

Construct  new  bar  in  Palm  Court  of 
Mark  Hopkin.s  Hotel. 

Owner — Mark  Hopkins,  Hotel. 

Architect— W.  P.  Day.  Financial  Cen- 
ter  Building. 

Contractor— Braas  &  Kuhn,  1917  Bry- 
ant Street. 

11— ICE  AND  COLD  STOR- 
AGE  PLANTS 


PLANS   BEING    FIGURED 

COVlN.\.  Los  Angoles  Co..  Cal.— 
Architect  W.  W.  Ache,  1616  4th  Ave., 
Los  Angeles,  is  taking  bids  until  Jan. 
26.  for  erection  of  a  pre-cooling  build- 
ing at  Trwindale,  near  Covina,  for  the 
Irwiiulale  Citrus  Association.  The 
building    will    be    of    reinforced    con- 


crete conatructlon,  concrete  floora, 
i-ompOHltlon  roofluK.  heal  InHulatlon, 
etc.  Separate  bids  are  being  taken 
f<ir  air  conditlonlnK  e<|ulpment  and 
refrlKeralion. 


PLANNED. 

AZUHA,  LoH  Angeles  Co.,  Calif.— 
Azusa  CltruH  Assn.,  Harry  Kurrli;, 
manager,  KOl  Alameda  Ave.,  Azusa,  is 
having  plans  prepared  for  a  new  i»ro 
ciioling  plant  to  be  erected  In  Azusa. 
Details  will  be  announced  in  atiout 
two   weeks. 


12—       POWER  PLANTS 

ALLOTMENT    APPROVED. 

YKLLOWSTO.MK  PARK,  Wyo.  — The 
Federal  Public  Wtirks  Administration 
has  approved  an  allotment  of  I237.U00 
to  the  National  Park  Service,  409  Un- 
derwood Bidg.,  ^an  fl-^ranclsco,  for 
improving  and  expanding  the  local 
hydro-electric  plant  and  a  new  hydro- 
electric plant  located  on  panther  and 
Indian  creeks   to  generate  SOO  kw. 


PLANNED. 

CUKSCIONT  CITY,  Del  Norte  Co.. 
Cal.  — The  <'rescent  City  City  Council 
has  completed  application  to  the  Fed- 
oral  Power  Commission  and  the  State 
Divi.sion  of  Natural  Resources  for  per- 
mission to  construct  a  hydro-electric 
plant  at  a  power  dam  site  on  the 
south  fork  of  Smith  River,  15  miles 
east  of  the  city.  Volney  C.  Finch, 
Stanford  University,  is  engineering 
consultant.  ; 


BIOS  OPENED 

SAN  FRANCISCO.- Ocean  Shore 
Iron  Works.  55o  8th  St.,  at  J2.273  sub- 
mitted low  bid  to  Department  of  Pub- 
lic Works  for  the  installation  of  a 
condensate  oil  removal  filter  in  the 
steam  generating  plant  at  the  Laguna 
Honda  Home,  San  Francisco.  Only 
ether  bid  was  submitted  by  Fred.  W. 
Snook  Co.,   at  $4,504. 

Bids   held    under   advisement. 


BIDS  WANTED 

SAN  FRANCISCO.— Until  Jan.  30, 
1:45  P.  M..  informal  bids  will  be  re- 
ceived by  S.  J.  Hester.  Chief  Deputy 
Director,  Department  of  Public  Wks. 
Room  251,  City  Hall,  for  the  installa- 
tion of  gas  burner  equipment  in  the 
steam  generating  plant  at  the  Laguna 
Honda  Home. 

Specifications  may  be  obtained  from 
John  J.  Casey.  City  Engineer.  Room 
357.  City  Hall.    No  deposit  required. 

Following  have  been  invited  to  sub- 
mit bids: 

E.   A.   Comely.    Inc..    1452   Bush  St. 

Staples    &    Pfoifter.    528    Bryant    St. 

Natural  Gas  Equipment  Co.,  1123 
Harrison  St. 

Coen  Company,  915  Bryant  St. 

Peninsula  Burner  &  Oil  Co.,  885 
Harrison  Street. 

Hunt  Mirk  Co.,   Inc..  141  Second  St. 


13—  PUBLIC    BUILDINGS 
FIRE  HOUSES  &  JAILS 

PLANNED 

WASHINGTON  STATE— Olaf  Ol- 
sen,  Drector  of  Business  Control.  Spo- 
kane, has  filed  a  ten-year  building 
program  with  the  Governor  of  Wash- 
ington giving  $7,695,000  as  the  neces- 
sary amount  required  for  improve- 
ments to  ytate  Buildings  and  Institu- 
tions.    Projects  recommended  include: 

Medical  Lake — $650,000;  school  for 
feeble-minded. 

Vancouver,  Wash. — $65,000;  jwwer 
house  and  dormitory  at  state  school 
for  blind. 

Fort  Stellacoom — $1,375,000;  new 
ward   buildings,    etc. 

Medical  Lake — $1,354,000;  new  ward 
building. s   etc. 


Redro-WiK.lley— 1860,000;  new  ward 
bulldUlKS. 

'Hympla -$750,000;  two  new  bulld- 
IngM    for   <'apllol    group. 

Walla  Walla— $451,000;  enlarge  prta- 
on  chapel,  additional  cell  space,  cen- 
tral  kitchen   and  dining  room. 

Grand  Mf.und  $65,000;  Hchool  build- 
ing with  recreation  hall  at  .State  Home 
for    girls. 

Chehalls — $100,000  hospital  and  ad- 
ministration building  at  State  Train- 
ing  School. 

Orting — Replace  barracks  and  con- 
struct povi-cr  house  at  Soldiers'  Home 
(cost  not   stated). 

Kelsil— $554,000;    replacement    of    bar- 
racks St   Viterans'  Home. 

CONTRACT   AWARDED. 

SANTA  ANA.  Orange  Co.,  Cal.— Ball 
&  Honer.  103  E.  Third  St..  Santa  Ana. 
awarded  contract  by  Santa  Ana  city 
(ouncll  at  $114,980,  for  construction 
of  the  new  city  hall  at  Third  and 
Main  Sts.,  Santa  Ana.  Public  Works 
Administration  has  approved  the  con- 
tract and  construction  will  start  with- 
in a  few  days.  Will  be  a  3-story  and 
lasement.  Class  B  structure;  relnforc- 
ed  concrete  frame,  wood  floor  Joists 
and  roof  construction,  cast  stone  ex- 
terior, composition  roofing,  steel  win- 
dows, marble  and  tile  work.  etc.  W. 
H.  Austin  and  H.  C.  Wildman,  Spur- 
gin  Bldg..  Santa  Ana,  architects. 


RESIDENCES 


Plans   To   Be   Prepared. 

SORORITY   HOUSE  Cost,   $20,000 

BERKELEY.  Alameda  Co.,  Cal..  Ban- 
croft  and    Warring   Avenue. 

Two-story    frame    sorority    house. 

Owner  —  Delta    Delta    DelU,    1735    Le 
Roy  Ave..   Berkeley. 

Architect— To   Be   Selected. 
Further    details    will    be    announced 

at  a  later  date. 


To   Be  Done   By  Day's  Work. 
RESIDENCE  Cost,  $4,00u 

SAN    FRANCISCO.     E.    Funston    Ave. 

200  S  Kirkham  Street. 
One  -  story  and   basement  frame  and 

stucco  residence. 
Owner  and  Builder — Anza  Home  Bldg. 

Co.,   1598  36th  Avenue. 
Architect — Not  Given.  4 


To   Be  Done  By  Day's  Work. 
RESIDENCE  Cost.    $3,000 

SAN    FRANCISCO.     S  Felton    94    East 

Goettingen. 
One   -   story  and   basement   frame  and 

stucco  residence. 
Owner    and    Builder — G.    Carraro.    750 

Felton  Street. 
Architect — Not  Given. 


To   B«   Done   By   Day's   vVork. 

RESIDENCE  Cost.    $ 

OAKLAND.    Alameda    Co.,    Calif.     13S 

East  11th  Street. 
One-story   frame   residence    (4   rooms). 
Owner  &  Builder— Earl  Bingham,   1105 

Second  Ave..   Oakland. 
Architect — Not  Given. 


Sub-Contracts  Awarded. 

RESIDENCE  Cost,   $7621 

BERKELEY.  Alameda  Co..  Cal.  Ridge 
Road. 

Two  -  story  and  basement  frame  and 
stucco  residence   (English  style). 

Owner — Church  Divinity  School  of  the 
Pacific. 

Architect— W.  H.  Ratclift.  Jr.,  Cham- 
ber of  Commerce  Bldg..   Berkeley. 

Contractor  —  A.    Cederborg,    1455    Ex- • 
celsior  Blvd.,   Oakland. 

Lumber — Sunset  Lumber  Co..  40o  High 
St..    Oakland. 

Mill  Work- Lannom  Brothers  Planing 
Mill.  5th  and  Magnolia  Sts.,  Oak- 
land. 

Electric— Berkeley  Electric  Co..  19  8  7 
Shattuck  Ave.,  Berkeley. 
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Tile— Kigiicy    Tile    Ci>.,    3012    Harrison 

St..  t>akland. 
Plumbing— B.  H.   Beynon,  S55  53rd  St.. 

Oakland. 


Contract  Awarded. 

RESIDKNCE  Cost,   $5000 

I'lTTSBCRG.  Contra  Costa  Co..  Calif. 

C>oe  -  story  and  basement  frame  and 
stucco  residence  (5  roon\s)  tile  and 
composition  roof,  hardwood  floors. 
hot  air  heating  system,  wood  sash, 
tile  bath.  etc. 

Owner — Withheld. 

Plans  by  W.  W.  Dixon.  1844  Fifth  Ave. 
Oakland. 

Contractor — G.  E.  Seeno,  150  E  Sec- 
ond  St.,    Pittsburg. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,  $5000 

FRESNO,  Fresno  Co.,  Calif.    1043  Vas- 

sar  Street. 
One   -  story  and  basement  frame   and 

stucco  residence. 
Owner  and   Builder — Taylor  -  Wheeler, 

Inc.,     Power     Company     Building, 

Fresno. 


Contract   Awarded. 

RESIDENCE  Cost,  $4,000 

SAN  FRANCISCO.  NE  26th  and  No- 
riega. 

One  -  story  and  basement  frame  and 
stucco   residence. 

Owner — Janet  D.  Skelly,  %  contrac- 
tor. 

.Architect — Not  Given. 

Contractor — Anza  Home  Building  Co.. 
1598  36th  Avenue.  ', 


Contract  Awaroed 

RESIDENCE  Cost,    $8,000 

CLARKSBURG,    Yolo    Co.,    Calif. 
Two-story  frame  and  stucco  residence. 
Owner — Amalgamated   .Sugar  Co. 
Architect — W.     R.     Yelland,     Financial 

Center  BIdg.,   Oakland. 
Contractor — Leonard  Lund,  3240  I  St.t, 

Sacramento. 


Plans   Bei  ig    Trepared. 

residen:^i:  Co.<;,   $7uoi 

BERKELnr.  Alameda  Co.,  Cal.  Cha- 
bolyn  District. 

Two-story  frame  and  stucco  residence 
(6  rooms  and  3  baths);  Spanish 
style  (tile  roof,  gas  hot  air  heating 
system,  hard  A-ood  floors,  tile  ba;..-.s 
etc.) 

Owner — Withheld. 

Architect — E.  L.   Snyder,  2161  Addison 
St.,  Berkeley. 
Bids  will  be  asked  in  about  10  days. 


Plans  Being   Figured. 

RESIDENCE  Cost,    $6503 

BERKELEY,  Alameda  Co.,  Cal.  Ber- 
keley Highland  Terrace. 

Two-story  frame  residence  (Califor- 
nia Colonial  style)  wood  and 
stucco  exterior,  shake  roof,  hot 
air  heating  system,  steel  sash, 
etc. 

Owner— Mason-McDuftie  Co.,  2101  Ad- 
dison  St.,   Berkeley. 

Architect— E.  L.  Snyder,  2101  Addi- 
son St..  Berkeley. 


Sub-Bids    Being    Taken. 

RKSIDE.VCE,  Cost,    $6000 

BERKELEY,  Alameda  Co.,  Cal.  Crag- 

mont  Ave.  and  Grizzly  Peak  Blvd. 
Two-story  frame  and  stucco  residence 

(6  rooms,  2  baths)  shake  roof,  gas 

heating   system,    hardwood    floors, 

tile  baths,   etc. 
Owner  &   Builder— J.   M.   Walker.    1703 

Grove  St..   Berkeley. 
Architect— E.    L.    Snyder.    2101    Shat- 

tuck  Ave..  Berkeley. 


Plans  Being   Prepared.. 

RESIDHINCE 

ROSS.    Marin    Co..    Cal. 


Cost.    $ • 

Alta    Mira 


I  Iwner  —  Carl     F.     Gromme,     Masonic 

Bldg.,    San    Rafael. 
,\rchitect— Carl    F.    Gromme,    Masonic 

Bldg.,   San  Rafael. 


Contract    Awarded. 

RESIDENCE  Cost,    $4000 

SAN  FRANCISCO.  NW  Twenty-flfth 
Ave.  and  Noriega  Street. 

One-story  and  basement  frame  and 
stucco   residence. 

Owner— Janet  D.  Skelly.  7o  Contrac- 
tor. 

.Architect — Not  Given. 

Contractor — Anza  Home  Building  Co., 
1598  36th  Axe.,   San  Francisco. 


Construction    Postponed    Indefinitely. 

RESIDENCE  Cost,   $ 

SANTA  CLARA  COUNTY.  Cal.  Cy- 
press Aveni'-;,  6  miles  out  of  San 
Jose. 
OJie  -  story  and  casement  frame  and 
stucco  residence  (5  rooms.  1  bath) 
tile  roof,  electric  heating  system, 
hardwood  floors,  tile  'jath.  etc. 
Owner — Withheld. 

Architect — Wm.  Higgins.   19  N  Second 
St.,  San  Jose. 
On  bid  opening  lowest  bid  was  sub- 
mitted  by  J.    Santi,    545   Madera   Ave., 
San   Jose,  at  $4,316. 


To    Be   Done   By  Day's  Work. 

RESIDENCE  Cost,    $5000 

.S-AN  FRANCISCO.  W  Fifteenth  Ave. 
100  N  Wawona  Street. 

One-story  and  basement  frame  and 
stucco    residence. 

Owner  and  Builder — 9.  R.  Anderson, 
1433  Seventh  Ave.,   San  Francisco. 

Architect — Harold  Stoner,  West  Por- 
tal and  Portola  Drive.  S.  F. 


Contract   Awarded. 

RESIDENCE  Cost.    $4000 

SAN  JOSE.  Santa  Clara  Co..  Cal.  Ed- 
ward Dale  Tract. 

One-story  and  basement  frame  and 
stucco   residence. 

Ow-ner  —  Betsy  Miller  and  Isabella  S. 
Bell-Pearson. 

Architect — Not  Given. 

Contractor  —  Ralph  C.  Knight.  595 
Bailey   Ave.,    Mt.   View. 


Contract   Awarded. 

ALTER  RESIDENCE  Cost.    $3000 

SAN    JOS'E.      Santa      Clara    Co..    Cal. 

No.    202    S-Eleventh    Street. 
Alterations   to   frame  residence. 
Owner — T.    C.    Grubb.    Premises. 
Architect — Not   Given. 
Contractor — Guy  M.  Latta,  157  Rhodes 

Court,  San  Jose. 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost,    $8000 

BURLINGAME,    San    Mateo    Co.,    Cal. 

Hillside   Drive. 
Two-story  frame  and  stucco  residence 
Owner   &    Builder— Godron    Hess,    1268 

Cortez   Ave.,    Burlingame. 
Architect — Not   Given. 


Sub-Bids   Being   Taken. 

RESIDENCE  Cost,    $5000 

BERKELEY,  Alameda  Co.,  Calif. 
Spruce   Street. 

One-story  and  ijasenient  frame  and 
stucco  residence  (6  rooms)  shingle 
roof,  gas  heating  system,  hard- 
wood floors,  tile  bath,  wood  sash, 
etc. 

Owner — J.  F.  Hubbard,  2901  Brook- 
dale  Ave.,   Oakland. 

Plans  by  W.  W.  Dixon,  1844  Fifth 
Ave.,    Oakland. 


Two-story   frame   residence    (8  rooms) 
California  Style. 


Preparing    Plans. 

RESIDENCE  Cost,    $ ■ 

SAN    MATEO,    San    Mateo    Co.,    Calif. 

Harvard  Avenue. 
Two-story  frame  and  stucco  residence 

Italian   Style;    (sevent    rooms   and 

2  baths);  tile  roof,  etc. 


Owner — George  Ferroggiaro.  811  32nd 
Ave.,    San    Francisco. 

.\rchitect — Harold    Stoner,    West    Por- 
tal and   Portola  Drive.,    San  Fran- 
cisco. 
Bids   will   be  ascked     in  about     two 

weeks. 

Plans   Being    prepared. 

RESIDENCE  Cost.    $3500 

S'AN   FRANCISCO.      Presidio   District. 

.^Iterations  to  two-story  frame  and 
stucco  residence  (work  involves 
plumbing,    heating,    painting,    i 

Owner — Withheld. 

Architect — W.  R.  Telland.  Financiaj 
Center  Bldg..  Oakland. 


.5— 


SCHOOLS 


BIDS    WANTED 

SAN  RAFAEL.  Marin  Co..  Cal.— 
Until  February  14.  bids  will  be  re- 
ceived by  the  San  Rafael  Board  of 
Education  for  the  sale  of  the  gram- 
mar school  property  fronting  260  feet 
on  E  Street.  295  feet  on  Fourth  St. 
and  150  ft.  on  Shaver  St..  together 
with  the  buildings  on  site.  The  esti- 
mated value  of  the  property  is  $42.- 
925. 

Upon  sale  of  property  and  buildings 
an  announcement  will  be  made  rela- 
tive to  new  construction. 


Plans    Completed. 

SCHOOL  Cost,  $ 

SAN    FRANCISCO.-    Geary    and    Scott 

Streets. 
Restoration    of  portion   of   Girls'    High 

School    (portion  recently  destroyed 

by  fire). 
Owner — City  and  County  of  San  F'ran- 

cisco. 
Architect — H.    A.    Minton,    525    Market 

Street. 
Associated  Architects — Henry  C.  Smith 

Humboldt    Bank    Bldg.,    and    Mark 

T.   Jorgensen,    525   Market    Street. 
Plans    will    be    forwarded     to    State 
Division    of   Architecture   for    approval 
immediately. 


BIDS  OPENED 

S.^N  FR.A.NCI&CO— Inlaid  Floor  Co., 
600  Alabama  Street,  at  $62.95  submit- 
ted only  bid  to  Department  of  Public 
Works  for  installation  of  hardwood 
floors  in  principal's  office  and  adjoin- 
ing room  at  the  Farragut  School.  Hol- 
loway  near  Faxon  Ave.  Approximate- 
ly 375  square  feet  are  involved.  Ma- 
terials to  be  Ax2  select  plain  oak; 
border  of  same;  two  nails  to  each 
board,  7  inches  apart.  One  coat  of 
paste  filler,  color  as  selected,  two 
coats  of  shellac;  one  coat  of  wax. 

Bids    held    under   advisement. 


LOW    BIDDER. 

COSTA  MESA.  Orange  Co.,  Cal.— 
Cresraer  Mfg.  Co.,  2601  Third  Street, 
Riverside,  submitted  low  normal  gen- 
eral contract  bid  to  the  Board  of  Pub- 
lic Building  Reconstruction  at  $58,- 
256  for  construction  of  a  new  admin- 
istration and  classroom  building  and 
reconstructing  a  six  classroom  build- 
ing on  the  Costa  Mesa  grammar  school 
site.  Other  low  bidders  were:  Hick- 
man Bros.,  910  E.  Anaheim  St.,  Long 
Beach,  plumbing,  $6990;  Allen  Trusty 
&  Sons,  211  N.  Main  St.,  Santa  Ana, 
electric  wiring.  $3675.  H.  E.  Mackie, 
architect  and  John  P.  Perrine,  West- 
ern  Pacific  Bldg.,    Long   Beach. 


CONTRACT    AWARDED. 

LONG  BEACH,  Cal.— R.  E.  Camp- 
hell,  Central  Bldg.,  Los  Angeles,  has 
been  awarded  general  contract  (using 
salvaged  materials)  by  Long  Beach 
board  of  education  at  $100,256  for  the 
construction  of  Robert  Louis  Steven- 
son school.  Other  contracts  awarded 
were:  E.  Willardson,  2407  Tesla  Ter- 
race, Los  Angeles,  plumbing  and  heat- 
ing at  $6720;  Coast  Electric  Co.,  2350 
Cedar  Ave.,  Long  Beach,   electric  wir- 
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Ing  lit  t5382.  A.  J.  Smith.  enRlneor. 
872«  l.i'mnn  Avi'..  iiiiil  C.  N.  Alilrl.li, 
arcliltiMt,  1H34  DiiwHoii  Avonuo,  Lnii«[ 
BciiDi. 

Plan*  Being   Figured — Bids  Cloie  Feb. 

8.   3   P.    M. 
DOU.MITnltV  TiinI.    »inn.(MMP 

OAKLAND.    Alaiiii-clii   Co..    Cnl,      MIIIh 

('(■lloge  rmnpuH. 
Twii-slory      (liiiinltiiry      (wood    fiiiinc 

eonslrucllon;   liO  hedii). 
Owner— MIIU  CoIIckc-. 
Architect   —   \V.   II.    Hiilillfr.   (Iinmbcr 

of  Cninmciii-    lildK..    Herkclpy. 
Supt.    of    Coiistr. — lohn    Uiown.    Mlll.s 

ColleKc.    Oakliind. 
M«'chiiiili'iil   KiiKr.  —   Leiniid  &   Hnlcy. 

M  SuttiT  .S'l..  San  Kranclsco. 
SeRrfKiite'I  I'l'ls  "re  being  received 
by  Mr.  John  Ifrown.  Mills  College,  on 
all  portions  of  the  work  exccptliiR 
eleclrli'.  phiiiiMnK.  carpentry  and 
I  plttslerlnK  which  will  he  done  by  the 
owner. 

BIDS   WANTED. 

LOS  ANUKLIOS.  Cal.-irntil  Feb.  .'.. 
11:30  A.  M..  bids  will  he  received  by 
Los  Angeles  hoard  of  education  pur- 
chasing bureau.  1425  S.  San  Pedro  St., 
for  reconstructing,  rehubtlltating  and 
strengthening  the  maii>  and  audito- 
rium hulldliiKS.  designated  as  Grout) 
No.  1.  at  the  Thomas  A.  Edison  Junior 
high  school.  A.  U.  Walker  and  1'.  A. 
Eisen.  708  Tacitlc  Commerce  Building, 
architects,  and  Murray  Krick.  SIl  \V 
7th  St..  structural  engineer.  Cost  $175- 
OtlO.  Bids  received  January  10  for  this 
project,  including  the  physical  edu- 
cation   buildings,    were    rejected. 


January  21.  1935 
CONTRACT   AWARDED 

SAN'  Klt.VNClSCo— M.  t"ukicevich. 
6l!li  Mission  St..  at  .?1373  awarded  con- 
tract by  Department  of  Tublic  Works 
for  general  repairs  to  the  Bay  View 
School,  located  on  the  south\ve5t  cor- 
ner of   Hayview   and   Flora  Streets. 


BIDS    WANTED. 

LiAKI':KSKlKLD.  Kern  Co..  Calif.— 
I'ntil  February  5.  7:31)  P.  M.,  bids 
will  be  received  by  Florence  C.  Por- 
ter. Secretary,  Bakersfield  School  Dis- 
trict. IGOO  K  St.,  Bakersfield,  for  rough 
concrete  for  the  Fremont  School  un- 
derpass at  17th  Street  and  Union  Ave.. 
Bakersfield. 

Plans  and  specifications  may  he  ob- 
tained from  Architect  Kdwin  J.  Sym- 
mes.  21.'j  Hal)i'rfeide  Bldg..  Bakers- 
field. 


BIDS    WANTED. 

VAN  NUYS.  Los  Angeles  Co.,  Cal.— 
Until  February  13.  11:30  A.  M..  bids 
will  be  received  by  the  purchasing 
bureau  of  the  Los  Angeles  board  of 
<ducation.  1425  S.  San  Pedro  Street. 
for  the  reconstruction,  rehabilitation 
and  strengthening  of  the  annex  build- 
ing at  the  Van  Nuys  elementary  school 
64G4  Sylniar  Street.  Plans  were  pre- 
pared by  the  architectural  division  of 
llie  board;  A.  S.  Nihecker,  Jr.,  archi- 
tect, and  W.  D.  Coffey,  structural  en- 
gineer.    Cost.    $30,000. 


SCHOOL  Cost.    $300,000 

SAN  FKANCISCO.  150  Brompton  St. 
(Glen  Park  School). 

Two  -  story  reinforced  concrete  school 
(14  classrooms,  auditorium  to  seat 
450)  tar  and  gravel  roof,  steam 
heating  system,  etc. 

Owner — City  and  County  of  San  Fran- 
cisco. 

.Architects— Lewis  P.  Hol)art.  523  Mar- 
ket St.  and  Bliss  &  Fairweather. 
Balboa    Building. 

Structural  Kngineer — John  B.  Leonard 
677  Tenth  Avenue. 

Alechanical    Engineer  —  Robert    L.    St. 
John,  544  Market  Street. 
Work  involves: 
Excavation    and   grading;    plain    and 

rtinforced    concrete;    structural    steel; 


loollnK  and  nipmbrane  wal«r-prnollii,< 
miiNoiiry  and  anhlteeliirul  terra  cot- 
tn;  Kheet  nielal  and  in  e  I  a  1  covered 
work;  iiielal  furring,  lalhing.  Inte- 
rior and  exterior  plaBter.ng;  inarbl., 
work;  MIe  work;  terrazzo  work, 
iicouHtlcal  tile  cellliiKN;  inlHcellaneoui 
Iron  and  bronze  work;  ghiNH  and  glaz. 
lug;  linlsh  harilware;  kitchen  eiiuli'- 
nient;  metal  fencing;  window  Hhades; 
Hlage  eiiiiipinent  and  draperies  lln- 
i.li'Um    llooriiig. 

Low   bids   follow: 

General    Work-  .MacDonahl    and    Kahii. 

Financial    Center     Kldg.     (Iti'ms     I 

and   2);   James   L.   iMcLaughlin,  2.'<1 

Kearny  SI.    (Item  3.) 

Electrical    Work     Ncpage    -    McKeiiny 

Co..    7   Front   Street. 
Mechanical  Work— Scott  Co.,  243  .Min- 
na  Street. 
Complete   bids  follow: 

(1)  Work   complete; 

(2)  Omiltlng  auditorium  wing; 

'3)   Omitting    auditorium    and    kinder- 
garten wings. 

(Ai    MacDonald  &  Kahn (1)  $223,322 

(2)     186.999 

II!)  Ja«.  L.  McLaughiin (1)  $225!789 

(2)  188.729 

(3)  17G.24S 

(C)  DlnwHddle  Const.  Co (1)  $22fi.900 

(2)     190,900 

(3)     180.300 

(D)  Frank   J.    Rellly (1)  $227,331 

(2)     192. ".31 

f3)     179. 9C1 

(E)  o.    Monson  (1)  $231,171 

(2)     190,3(12 

(3)     177.771 

(F)  K.   E.  Parker  Co (1)  $235,766 

(2)  197.r,47 

(3)  1S5.370 

(<;)   William  Spivock  (1)  $236.. 00 

(2)  199.200 

(3)  186,900 

(H)   Leo  Epp  (1)  $236,889 

(2)  200,889 

(3)  189,477 

(I)    .\nderson    &    Ringrose-.d)  $245, OOn 

(2)  204.563 

(3)  192  459 

(J)    H.    C.    Vensano...."... (1)  $262,770 

(2)  219,839 

(3)  207,667 

Electrical  Work 

NePage   -   McKenny  Co (1)  $12,847 

(2)  9,800 

(3)  9.650 

P..  J.  Doherty  (1)  $12,860 

(2)  9,880 

(3)  9,760 

Severin     Electric    Co (1)  $12,878 

(2)  9,940 

(3)  9,860 

Strom   &   Smith   (1)  $13,10  4 

(2)  10,000 

(3)  9,940 

H.  C.   Reid  &  Co (1)  $13,233 

(2)  10.040 

(3)       9.99.*. 


I'urflRon    Electric   Co.. 


Cenlral    Eleeirle    C 


Scutt-BuMiier   C, 


Victor    Leinoge 


(1)  tu.nii 

(2»  lO.O'-'i 
CI)       lO.O'/O 

(I)  ti:i.:,y> 

(21  10.2711 
(3)      I0.II5O 

(1)  $I.1.«0H 

(2)  10.418 

(3)  lO.SO^ 
(l»  $13,712 
(2)  10.4'JS 

(3)  10.4»8 

Abbelt   Electric  Co (I)  $13,720 

(2)  10.500 

(3)  10.45.-, 

Mechanical  Equipment 

Scott    Company     (I)  $23,8«1 

(2)  18,69? 

(3)  18,080 

JlimeH    A.     .Nelson                         (1)  $24,497 

(2)  19.510 

Fred.    W.    Snook  (I)  $25.4-.'l 

(2)     20.040 

(3)      19.22t 

Skelly   &    Kohler  ,  .(t)   $25.57.". 

(2)     20.731 

(3)     20.090 

Herman    Lawson    Co (1)  $26.00.1 

(2)     21.600 

(3)     20.791 

Anderson  &  Rowe   (1)  $26  003 

(2)     20.47^ 

(3)     lS.54o 

M.  J.   Reeves  Heating  Co (1)  $26,664 

(2)     21.27B 

(3)     20  766 

Alta  Elec.  &  Mech.  Co (1)  $23,960 

(2)     23.9n( 

(3)     25.415 

Quantities  and    unit   prices  follow: 

(  1  )  Excavating  and  backfilling  from 
natural  grade  to  depth  of  4  ft.. 
add; 

(  la)  do.    deduct; 

(  2  )  Excavating  and  backfilling  to  a 
depth   of  8   ft.,    add; 

(  2a)   do  deduct; 

(  3  )  Excavating  and  backfilling  to  a 
depth  of  12  ft.,  add; 

(  3a)  do.    deduct; 

(  4  )  Excavation  and  backfilling  to  a 
depth  of  16  ft.,  add; 

(  4a)  do.   deduct; 

(  5  )  Class  A  concrete,  add; 

(  5a)  do.  deduct; 

(  6  )  Class    B   concrete,    add; 

(  6a)  do,  deduct; 

(  7  )  Class  C  concrete,  add; 

(  7a)  do.   deduct; 

(  8  )  Class   D  concrete,    add; 

(  8a)  do,  deduct; 

(  9  )  Reinforcing  steel,   per  lb.,   add; 

(  9a)  do.    deduct; 

(10  )  Linoleum,   per  sq.  yd.,  laid,  add; 

(10a)  do,  deduct; 

(11  )  Cement  topping,  per  sq.  yd.,  laid 
add; 

(11a)   do,  deduct; 

(12  )  Concrete  yard  base  and  asphalt 
paving  per  sq.   yd.,  laid,  add 

(!2a)   do.    deduct. 


(A)  (B)  (C) 

(  1  ) $  1.50  $  1.50  $  1.25 

(   la) 40  .30  .30 

2.50 


(D)      (E) 
$  2.00  $  2.00 


(F) 
$  1.75 


(G) 
$  1.50 


.75 


) 
(  2a) 
(  3  ). 
(  3a) 
(  4  ) 

(  4a) 80 

(  5  ) 27.50 

(  5a) 6.00 

(  6  ) 27.50 

(  6a)... 
(  7  )... 
(  7a)... 
(  8  )... 
(  8a)... 
(  9  )... 
(  9a)... 
(10  )... 
(10a)... 
(U  )... 
(11a)... 
(12  )... 
(12a) 


2.00       1.75 


.50 
3.00 


(H)        (1) 
$  2.00  $  2.00 
.35  .25 


(J) 


.60 

4.00 


25.00 
5.00 
24.00 


3.00 

1.00 

.50 

.12 

2.50 

1.00 


.30 

3.00 

.35 

4.00 

.40 

19.00 

8.00 

20.00 

8.00 

18.00 

7.50 

18.00 

7..50 

.05 

.025 

2.50 

1.25 


.30 

2.25 

.30 

3.00 

.?0 

20.00 

10.00 

19.00 

9.00 

21.00 

10.00 

18.00 

8.00 

.05 


2.40 

1.00 

4.00 

1.25 

6.00 

2.00       1.25 
18.00    20.00 

9.00       8.00 
18.00 
10.00 
16.00 


6.00 
1.00 
9.00 


.00 


6.00 
8.00 
2.00 
.05 
.025 
3.00 
1.25 
.90 

.15         .30         .40         .25 
1.50       1.25       2.  00       2.00 


2.25 
1.40 


12.00 
6.00 


2.00 
1.60 
.80 


3.50 

1.00 

5.00 

1.50 

9.00 

1.50 

20.00 

7.00 

20.00 

7.00 

19.00 

6.00 

10.00 

5.00 

.05 

.02 

2.50 

1.50 

.75 

.25 

2.00 

.50 


2.50       3.00       3.00        2. 50 


5.00 
1.00 
6.00 
1.00 

20.00 
8.00 

21.00 
8.00 

20.00 


.25 
22.00     23.00 

7.50  8.00 
24.00     25.00 

9.00  8.00 
22.00     22.00 


22.00     20.00 

7.00       6.00 

.08         .055 

.02 

3.00 

1.25 

.80  .90  .90 
.25  .30  .15 
1.75       2.00       2.25 


2.25 
1.50 


.035 
2.75 
1.25 


MacDonald  and  Kahn  submitted  the  following  prices 
,1)  $.85;   (la)  $.20;   (2)   $.93;    (2a)   $.25;  (3)   $1.00;   (3a)   $.30; 


for  machine 
(4)  $1.25  (4a 


3.50 

.40 

19.00 

13.00 

19.00 

13.00 

18.50 

13.00 

12.00 

7.50 

.045 

.035 

2.50 

1.75 

.60 

.30 

1.50 

1.00 

work : 

)   $.40. 
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CONTRACT  AWARDED 

SACRAMEN'TO.  Cal.— Fred  E.  Tur- 
ner. 557  Market  St..  San  Francisco,  at 
$2107. 91  awarded  contract  by  the  Sac- 
ramento Board  of  Education  for  fur- 
nishing auditorium  furnisliings  at  the 
Bret  Harte.  Colonia.  Newton  Earth. 
Donner  and  Sierra  Schools  in  Sacra- 
mento. • 

LOW   BIDDERS 

SANTA  ANA.  Orange  Co..  Cal.— 
BIystone  &  Van  Tuyle,  Brea.  submit- 
ted low  bid  on  general  contract  to  the 
Board  of  Public  Building  Reconstruc- 
tion, at  $40,730.  for  constructing  blocli 
"D"  at  Santa  Ana  High  School  site. 
Other  low  bidders  were:  Allan  Blaclt 
&  Sons.  50G3  Hollywood  Blvd.,  Los 
Angeles,  heating  and  ventilating  at 
$3333;  Cave  Electric  Co..  2107  N.  Ross 
St..  Santa  Ana,  electric  wiring  at 
$2656;  Allan  Black  &  Sons,  plumbing 
at  $4565.  Allison  &  Allison,  1014  Edi- 
son   Bdg.,    Los   Angeles,    architects. 

LOW    BIDDERS 

SANTA  ANA,  Orange  Co.,  Cal.— 
Thermon  Means  and  Ball  &  Honer, 
611  E.  First  St.,  Santa  Ana,  submit- 
ted low  bid  on  general  contract  to 
Board  of  Public  Building  Reconstruc- 
tion at  $2SS.965,  for  constructing  block 
"A"  at  Santa  Ana  High  School.  Other 
low  bids  were:  Johnston  &  Washer, 
1706  N.  Spring  &t.,  Los  Angeles,  heat- 
ing and  ventilating  at  $23,082;  Cave 
Electric  Co.,  2107  N.  Ross  St.,  Santa 
Ana,  electric  wiring  at  $23,021;  Hick- 
man Bros..  471  Eighth  St..  San  Pedro, 
plumbing  at  $10, IDS.  Allison  &  Alli- 
son, 1014  Edison  Bldg.,  Los  Angeles, 
architects. 


LOW   BIDDER 

LOS  ANGELES.  Cal.— Easton  & 
Nesser,  4822  W.  Jefferson  St.,  sub- 
mitted low  bid  to  Los  Angeles  Board 
of  Education  at  $92,000  for  the  recon- 
struction, strengthening  and  rehabili- 
tation of  domestic  science  building, 
main  building  addition,  and  main 
building  (1929  addition)  at  the  David 
Starr  Joran  High  School,  Watts.  Sum- 
ner P.  Hunt,  architect  and  Wm.  Mel- 
lema,  structural  engineer. 


Funds  Allotted. 

LIBRARY  Cost,   $350,000 

EUGENE.  Oregon.  Campus  of  Univer- 
sity of  Oregon. 

Three-story  and  basement  library  (l.'ie 
by  164  ft.)  Romanesque  style;  tap- 
estry brick  exterior,  cast  stone, 
tar  and  gravel  roof,  some  marble, 
central  heating  plant,  concrete 
slab  floors,  acoustical  treatment, 
book  convej'ors.  electric  elevator, 
two  fire  doors,  tile,  linoleum,  cork 
and  rubber  flooring  .hollow  tile 
partitions,  structural  steel,  tem- 
perature regulators,  vault  doors, 
weather   stripping,    etc. 

Owner — State  of  Oregon. 

Architect — Lawrence,  Holford  &  AUyn 
Failing  Bldg.,   Portland. 
PWA  has  allotted  $350,000   (loan  and 

grant)   to  finance  construction. 


BIDS   REJECTED. 

LOS  ANGELES,  Cal.— Los  Angeles 
board  of  education  rejected  all  bids 
for  reconstructing  the  main  building, 
auditorium  building  (1927  addition). 
and  boys'  and  girls'  physical  education 
buildings  at  Thomas  A.  Edison  Junior 
high  school.  The  main  building  and 
auditorium  building  will  be  readver- 
tised  immfdiately  (estimated  cost  is 
$175,000)  and  the  physical  education 
buildings  will  be  deferred  until  the 
other  structures  are  practically  com- 
pleted. A.  R.  Walker  and  P.  A.  Eisen. 
708  Pacific  Commerce  Bldg.,  archi- 
tects and  Murray  Erick,  811  W.  7th 
St.,  structural  engineer. 


Preparing  Working   Drawings. 

HIGH  SCHOOL  Cost,  $39,200 

COVELO,  Mendocino  Co.,  Calif. 

One-story  frame  and  stucco  academic 
building  and  one-story  frame  gym- 
nasium. 

Owner — Round  Valley  High  School 
District  (Vierling  Kersey,  Supt.  o' 
Public  Instruction). 

Architect — Herbert  and  Caulki.ic,  Ros- 
enberg Bldg..   Santa   Rosa. 


CONTRACT    AWARDED. 

LOS  ANGELES.  Cal.— Geo.  Mittry, 
122  South  Avenue  20,  awarded  con- 
tract at  $30,007  by  Los  Angeles  board 
of  education  for  the  erection  of  a  new 
frame  and  stucco  main  building  at  the 
Chatsworth  Park  school  site,  22,025 
Devonshire  St.,  Van  Nuys  Dist.  The 
building  will  be  56x152  ft.  in  area; 
composition  roofing,  metal  roof  vents, 
wood  transom  windows,  ornamental 
iron  railings,  stucco  urns,  cement  and 
wood  floors,  etc.  Frank  P.  Allen,  Jr., 
(i03  Architects'  Bldg.,  architect,  and 
Murray  Erick,  811  W  7th,  structural 
engineer. 


BIOS   OPENED 

S'AUSALITO,  Marin  Co.,  Cal.— Fol- 
lowing submitted  identical  bids  at 
428  for  materials  for  fences  and  $93 
for  the  erection  of  fences  and  walls 
at  the  South  School,  Sausalito: 

Michel  &  Pfeffer  Iron  Works,  San 
Francisco. 

Marin  Hardware  Co.,  Sau«a'lto. 

Kamlan  Fence  Co.,  San  Francisco. 

Sausalito   Hardware  Co. 

Marin  Lumber  Co.,  Sausalito, 

Standard   Fence  Co.,    San  Francisco. 

All  bids  held  under  advlsemennt. 


Plans    Being   Completed. 
DORMITORY  Cost,    $100,000 

OAKLAND,    Alameda  Co.,    Cal.      Mills 

College   Campus. 
Two-story      dormitory      (wood      frame 

construction;    6o   beds). 
Owner— Mills  College. 
Architect  —  W.   H.    Ratcliff,    Chamber 

of  Commerce   Bldg.,   Berkeley. 
Supt.    of    Constr. — John    Brown,    Mills 

College,    Oakland. 
Mechanical    Engr.  —  Leland    &    Haley, 

58   Sutter  St..   San  Francisco. 
Segregated    bids    will   be   taken     by 
Mr.   John   Brown  within  one   week. 

Plans   Awaiting    PWA   Approval. 

AUDITORIUM  Cost.   $24,700 

LE  GRAND,  Merced  Co.,  Calif. 
One-story  frame  and  stucco  combina- 
tion gymnasium   (144x88  ft.)   stage, 
dressing  rooms,  etc. 
Owner- Le  Grand   Union   High   School 

District. 
Architect — W.    H.   Weeks,   525   Market 
Street,  San  Francisco. 
Upon  approval  of  plans  bids  will   be 
asked  on  a  general  contract  with  sep- 
arate bids  for  heating. 


BIDS    WANTED 

LOS  ANGELES,  Cal.— Until  Febru- 
ary 7,  11:30  A.  M.,  bids  will  be  re- 
ceived by  Los  Angeles  Board  of  Edu- 
cation Purchasing  Bureau,  1425  S-. 
San  Pedro  St.,  for  reconstruction(  re- 
habilitation and  strengthening  of  the 
main  brick  building  at  the  Twenty- 
fourth  Street  School,  2055  W.  24th 
St.  Kemper  Nomland,  615  Architects' 
Bldg.,  Architect,  and  Clyde  C.  Deuel, 
405  Douglas  Bldg.,  Structural  Engi- 
neer.    Cost,  $35,648. 


BONDS   VOTED. 

SANTA  BARBARA  COUNTY,  Cal. 
Santa  Ynez  Valley  Union  High  School 
District  affirmed  a  $65,000  bond  issue 
to  secure  a  government  loan  recentlv 
approved  by  the  PWA  to  finance  the 
erection  of  a  new  school  plant.  Total 
cost  of  the  improvements  is  estimated 
at   $93,600,    a   grant    of   $28,600   having 


also  been  approved.  The  plant  will 
consist  of  an  administration  and  class- 
room building,  liome  economics  build- 
ing, central  heating  plant  and  a  show- 
er and  locker  room  building.  They 
will  be  wood  frame  and  stucco  struc- 
tures with  tile  roofs.  E.  K.  Lockard. 
117  E.  De  la  Guerra,  Santa  Barbara, 
architect. 

Award    Pending. 

SCHOOL  Cost.  $60,000 

HEALDSBURG,  Sonoma  Co.,  Calif. 
One-    and   two-story   wing   addition    to 
high  school;  reinf.  concrete  (struc- 
tural   steel    frame)     composition 
roofing,    steam    heating    system, 
maple    floors,    etc.;    gymnasium, 
music    department,    3    classrooms, 
alterations,  etc. 
Owner — Healdsburg  High  School  Dist. 
Architect — John  I.  Easterly,  302  Grant 
Street.    Healdsburg. 
George  Petersen.   1841  Bancroft  Ave. 
San  Leandro,  recommended  for  award 
of    the    above    project    has    requested 
that    he    be    allowed    to    withdraw    his 
bid.     Request    has    been    forwarded    to 
Washington    for    consideration. 


Construction   To   Start   In   One   Week. 

SCHOOL  Cost,    $350C 

BERRY  CREEK,    Butte  Co.,    Calif. 

One  -  story  wood  frame  school  build- 
ing (one  classroom)  shingle  roof, 
wood   floors. 

Owner — Berry  Creek    School   District. 

Architect — Geo.  Sellon,  California  Staff 
Life  Bldg.,  Sacramento. 
Work   will   be   started   in   one 

under  the  SERA. 


ek 


Contract  Awarded. 

IMPROVE  SCHOOL  Cont.  Price,  $2,130 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
Live  Oak  School  District. 

Addition  to  Live  Oak  School  (add  two 
classrooms,  each  to  be  32  ft.  sq.) 
frame  and  stucco  construction, 
shingle   roof. 

Owner — Live  Oak  School  Dist.  (Frank 
A.  Anderson.  Clerk)  Box  697.  Rte. 
2.  Santa  Cruz. 

Architect — W.  E.  Higgins,  19  N  Sec- 
ond Street.   San  Jose. 

Contractor — W.  J.   Woody,  Chanticleer 
Ave.,  Santa  Cruz. 
Complete  bids  follow: 

(1)  one  classroom; 

(2)  two  classrooms. 

W.  J.  Woody,  Santa  Cruz..(l)    $2,130.60 
(2)     4,229.71 

W.  H.  Nunes,  Soquel (1)   $2,374.00 

(2)     4,496.00 

P.  T.  Walstrum,  Watsonville 

(1)  $2,400.00 

(2)     4,684.00 

Wilson    &   Roberts,    Santa 

Cruz  (1)   $2,466.00 

(2)     4,895.00 

Palmer  &  Balsinger,  Santa 

Cruz  (1)   $2,497.00 

(2)     4,838.00 


CONTRACTS   AWARDED. 

BERKELEY,  Alameda  Co.,  Calif.— 
Berkeley  Board  of  Education  awarded 
the  following  contracts  for  materials 
for  the  reconstruction  of  the  Thousand 
Oaks  School,  Tacoma  and  Colusa  Sts., 
Berkeley: 
Lumber  —  Melrose    Lumber    Co.,    1201 

46th   Ave.,   Oakland,   $1,357.73. 
Reinforcing    Steel— MoGrath   Steel  Co., 

Hobart   Bldg.,   Oakland,   $383.29. 
Miscellaneous    Iron — Independent    Iron 

Works,   821   Pine  St.,  Oakland,  $1,- 

794.10. 
Plumbing — Crane  Co.,  301  Brannan  St 

San   Francisco,    $2,059.63. 
Rough    Hardware — E.    K.    Wood    Lum 

her  Co.,   Frederick  and  King  Sts., 

Oakland,    $193.85. 
Mill   Work— Tilden  Lumber  &  Mill  Co. 

4U0  High  St.,   Oakland,   $601.01. 
Building   Paper — Transit  Concrete  Co.. 

2500   Peralta    St.,   Oakland.    $45.00. 
Lath   and    Plaster — Contra  Costa  Bldg 

Materials  Co..   2824   Shattuck  Ave.. 
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Hcrk.-lry.  »l.3:i«.72. 
Ilcotrlcal    Supplies— Cronpont    Eleclrlr 

Co..  23;i!i  TclrKrupli  Ave.  Onklniid 

tIKI.OK. 
FInlih    Hardware     -  Ansorlatcd    H(I\vi>. 

Co.,  3ll«ll  S*nii   I'liblo  Ave.  Oiikliind 

»74n.70. 
paint— Niitliiiml   Lead   C.i..   H»irlH..ii   H 

liilh  SIX.,   (lakliind,  IMMK. 
Olana     VV.    I'.    Kullfr  &   Co..   259  Tcnih 

SI..  Oaklaml.   IB.IS.CR. 
Blackboards  and  Cork  Carpet— Uiirkor 

Kiill.T  Cm..   1922  Kranklln  St..  Oak- 
land.   »10".O0. 
Coniplcl''  hIdH  ptilillHlii-d  Jiin.   II. 

Bids   Wanted— To    Close    Feb.    19,    8:30 

P.   M. 
RKI'AIK  .SlMIDOl-  C.i,Kt.  $20,000 

CIlorKIOTT.   c;i)ntni  Co.sia   Co..   Calif 
Rcpiilrs    and    eiirlliquakf  -  prooflnK    of 
Cnrqulnez  Orninmar  School   (brick 
walls,    tlnilior   roof   trusses,    maple 
lloos.  etc.) 
Owntr— Carqiilncz    .School    District. 
Bnglnoers— H.    I'.    Oewell    and    A.    W. 
Earl.   56   Now    MontBoinery   Street. 
Snn  Francisco. 
Conatultlng  Architect— Henry  H.  Gul- 
tcr.son.    52C    I'owull   St.,   San   Fran- 
cisco. 
Plans  and  specifications  may  be  ob- 
tained from  the  engineers  upon  deposit 
of  (26.00. 


BANKS,  STORES  AND 
OFFICES 


BIOS  OPENED 

SAN  KUANCISCO.— Braas  &  Kuhn. 
1917  Hryant  St.,  at  $G4.00  submitted 
low  bid  to  the  Department  of  Public 
Works  for  one  graph   panel. 

Complete   bids   follow: 

Braas  &   Kulin $  04.00 

Fink   &   Schindler 98.50 

A.    S.    Gougb 180.00 

R.   nr.mdlein  19G.00 

John  Schnild  230.00 

Hida   held    under  advisement. 


Contract  Awarded. 

ADDITION  Cost.    J7,000 

SAN  JOSK,   S:uita  Clara  Co..  Cal.    1342 

Nafilcc  Avenue. 
Addition    to    administration    building 
Owner — Kosicrucian    Order,    premises. 
Plans  by  Engineering  Dipt,  of  Owner. 
Contractor— Paul    N.    Anderson.    12  10 

Lincoln  Ave.  San  Jose. 


PLANNED 

LOS  ANGELES.  Cal.— Assemblyman 
Chas.  A.  Hunt  last  week  introduced 
a  bill  in  the  state  legislature  calling 
for  the  expenditure  of  $600,000  for  add- 
ing two  wings  to  the  state  office  bldg. 
In  Los  Angeles.  John  C.  Austin  and 
Frederic  M.  Ashley,  Chamber  of  Com- 
merce RIdg.,  were  the  architects  for 
the   existing  building.  i 


CONTRACT   AWARDED 

SANTA  MONICA,  Los  Angeles  Co., 
Cal.— Wilson  Bros.,  832  Euclid  Ave. 
Santa  Monica,  awarded  contract  for 
erection  of  a  reinforced  concrete  and 
steel  publishing  building  near  Fourth 
St.  and  .Arizona  Ave.,  Santa  Monica. 
for  the  Santa  Monica  Outlook:  S.  G. 
McClure.  publisher.  All  work  is  in- 
cluded in  the  general  contract,  John 
and  Donald  B.  Parkinson.  808  Title  In- 
surance Bldg..  Los  Angeles,  archi- 
tects. Will  be  a  one-story  and  part 
two-story  <-|ass  .\  structure,  ap'iroxi- 
mately  75x125  feet  in  area. 


Complete  Bids. 

COMPLETE   BLDG.  Cost.   $250,000 

SEATTLE.  Wash.  W  Third  Avenue 
bet.   Madison  and  Spring  Streets. 

Flnisii  .-ub-haseniont.  basement,  first 
and  second  Hoors  of  City  Light 
T31dg.  (terra  cotta  exterior  wa.ls. 
reinforced  concrete  construction, 
plate  glass,  display  windows, 
bronze      trim,    aluminum      grilles. 


rolllnn   stuel   doors,    hydraulic    ele- 

volor,   etc.) 
Owner  —  tlly  of  .Seatllo. 
Arclhlect     —    Earl     Morrison.     Textile 

Tower.    Si'atlle. 
low    Bidder— .Sound    (?<inHlr,    &    Knur. 

Co..    Si'atlle. 

Coinpli'te  bids   follow: 

Sound   Conitr.    &    Engr.   Co »2«(i.240 

Hoard    EnKlnecrlnc   Co 286,978 

A.   F.   Mowat 289,800 

Warra.k    C.inslr.    Co —  292,000 

George    Schuele   292,98.1 

.'.    J,    Lohrenz.    Hpokone 293.242 

Howard  ».    Wright  Co 293.300 

Western     Conslr.     Co 293.473 

A.    I).    Bellangor 296.850 

Ive    Con.Htructlon    Co 299,300 

I'eder   GJarde    299,546 

l-loneer    Constr.    Co 299.713 

Teufel    &    Carlson 308. 000 

Scheblo  Constr.   Co 314.000 


Planned. 

ALTEK  KTOIIE  Cost,  $ 

SAN  FHANSISCO.  E  Mission  St..  bet. 
22nd   and    23rd    Streets. 

Alterations  to  store  and  market  build- 
ing (45x122  feet)  modernize  for 
markets,  etc. 

Owner  —  Martin  Stelllng.  333  Mont- 
gomery St.,  San  Franclsc). 

Architect — Not  Given. 

Further    details    will    be    announced 

shortly. 


Contract  Awarded. 

OFFICES  Cost,    $8000 

MODESTO.   Stan.''la-js  Co.,  Cal.     12th 

and   K   Streets, 
(mo-story     reinforced     concrete     office 

building   (Spanish  Style)    tile  roof, 

vaults,    etc. 
C<wner  —  Farmers'  Mutual  Fire  Insur- 
ance  Co.    (E.    W.    Morrow,    Mgr.), 

Turlock. 
Architect  —  G.  N.  Hilburn.  1213  I  St.. 

Modesto. 
Contractor  —  Ira   Cotner.    Rt.    4.    Box 

1209.    Modesto. 
Heating  and  linoleum  bids  still  held 
under  advisement. 


Plans  Completed. 

;>  LTERATIONS-  Cost.  $5000 

SAN  FRANCISCO.  NO.  1000  Point 
Lobos  Ave.   (Sutro  Baths). 

Alterations  to  amusement  center  and 
baths. 

Owner— Adolph  G.  Sutro.  100  Point 
Lobos   Ave.,    San   Francisco. 

Engineer — Jesse  Kosenwald.  524  Mar- 
ket St..   San  Francisco. 


Cuntract   Awarded. 

ALTEK    STORE  Cost.    $2000 

.SAN  FRANCISCO.     708  Kearny  St. 

Alterations    to    store    building. 

Owner — Stanley  C.  Howard.  %  Con- 
tractor. 

.Architect — Not  Given. 

Contractor  —  Albert  A.  Ragge.  1474 
.".otb  Ave..  S-an  Francisco. 


Contract  Awarded. 

..\LTERATIONS  Cost.    $15"n 

OAKL-AND.    Alameda    Co..    Cal.      17th 

St.  and   Broadway. 
Alterations   to   building. 
Owner  —  Pacific    Gas   &   Electric  Co.. 

Promises. 
1  :ans  by  Engineering  Dept.  of  Owner. 
Contractor— Geo.    J.    Maurer.    50    York 

Drive..   Piedmont. 


Contract   Awarded. 

ADDITION  Cost.   $2000 

OAKL.VND.    Alameda    Co..     Cal.      No. 

950    Sixty-first    Street. 
Brick  addition  to  building. 
t)wner— R;ilph    N.    Brodie    Co..    Prem. 
Architect — Not  Given. 
Contractor — S.   M.   S'hapiro.    1849    Arch 

St.,  Berkeley. 


HAN  KKANCIBCO.  >lul|cht  and  Fill- 
more HI  recta. 

Alterations  to  branch  bank  (work  In- 
volves new  vault,  remodel  front. 
rearrunKo    bank    fixtures,    etc.) 

Owner  -  Opilal  Co.,  625  Market  (M,, 
.Sun   Francisco. 

Plans  by  Construction  Dept.  of  Owner 
Iflds  arc  belnir  received  on  the  fol- 

lowlnic 

(1)  Reinforcing   steel. 

(2)  Concrete. 

(3)  Metal   windows. 

l>iiH>  of  opening  bids  has  been  ex- 
tended from  January  22.  No  definite 
dale  has  been   set  as   yet. 


Planned. 

BAR  Cost,   $ 

I'EBBLE   BEACH,   .Monterey  Co..  Cal. 
Bar  room  at  the  Pebble  Beach   Inn. 
Owner— Del     Monte     Properties,     620 

Market   St.,   San    Francisco. 
Architect— Clarence    Tantau,    210    Post 

St..  .San  Francisco. 


Plans    Beino    Prepared. 

ALTi:i{ATIO.VS  Cost,    $ 

SAN     JtJSE.     Santa    Cl.ira    Co.,    Calif. 

North  First  St.   and  Santa  Clara. 
A'lerations   to  building. 
Owner— Estate  of  Jas.   D.    Phelan.   HOi 

Phelan  Bldg.,  San  Kr.iiclsco. 
.Architect— Wm.     I.     Oar'en      233     Poit 

St..  San  Francisco. 
Further    details    will    be    made    at    a 
later   date. 


To  Be  Done  By  Day's  Work. 
ALTERATIONS  Cost,  $1500 

SA.N  KR.VNCISCO.    210  Mission  Street. 
Alterations   to  lofts  and   salesroom. 
Owner — Title    Insurance    &    Guaranty 

Co..   325  Fremont   Street. 
Architect — Not   Given. 


Contract  Awarded. 

ALTERATIONS  Cost.   $2,000 

SAN   FRANCISCO.     139   Geary   Street. 
Alterations  to  store. 

Owner— Harry  Wallach.   139  Geary  St. 
Architect— Not    Given. 
Contractor — Mullen  Manufacturing  Co. 
60  Rausch  Street. 


Contract   Awarded. 

ALTERATIO.NS  Cost,    $1200 

SAN    FRANCISCO.     145   Geary   Street. 
Alterations   to  store. 
Owner — Jeromes.    145    Geary    Street. 
Architect — Not   Given. 
Contractor — Mullen  Manufacturing  Co. 
60  Rausch  Street.  i 


Contract  Awarded. 

ALTERATIONS  Cost,    $5000 

SAN    FRANCISCO.      No,    658    Market 

Street. 
Alterations   to   ofl^ce   building. 
Owner— Hanford-Waldorf.   658   Market 

St..   San   Francisco. 
Architect-Charles    F.     StrothofT.     2274 

15th   St..    San   Francisco. 
Contractor— Stoneson     Brothers.     1*3) 

Ocean   Ave..    San  Francisco. 


Planned. 

ALTER    M.ARKET  Cost,   $ 

S.\N  JOSE.  Santa  Clara  Co..  Calif. 
First  and  Second  Sts.  south  of 
San  Antonio. 

.Alterations  and  reconstruction  of  mar- 
ket (43x192  feet). 

Owner— Louise  S.  Martin.  301  S.  Fifth 
St..  San  Jose. 

Architect — Not   Given. 

Further    details    will    be    announced 

shortly. 


Plans    Being    Figured. 
ALTER    BANK 


To  Be   Done   By   Day's  Work. 

ADMINISTRATION    BLDG.  $7500 

S.ACR.AMENTO.  Sacramento  Co..  C&\. 
Municipal   Airport. 

One-story  corrugated  iron  adminla- 
tration  building  at  the  Airpor: 
(felt    roof,    hardwood    floors,    etc". 

Owner— City  of   Sacramento. 
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Anliitfi-t— Charles    Dean     Californi; 
State    I^ife    Hldg:..    S^cranient(\ 
Work  will   bo  done   liy   SERA. 


PACIFIC    CONSTRUCTOR 


Sub-Contracts   Awarded. 

.4LTER  STORE  Cost.  $5,000 

S.\N  FRANCISCO.    S95  Market  Strfet. 

.Mterations  to  store  building. 

Owner— The  Owl  Drug  Co.,  657  Mis- 
sion Street. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— Louis  C.  Dunn,  424  Mo- 
nadnock   Bldg..  San  Francisco. 

Plastering — San  Francisco  Plastering 
Company. 

Electric — Carl  Severin,   172  Clara  St. 

Lumber — J.  H.  MoCallum  Lumber  Co., 
74S  Bryant  Street. 

Plumbing — Fisher  and  Wolfe,  205  Ta- 
hama  Street. 


Etructural  Steel  Contract  Awarded. 
OFFICE    KLDG.  Cost,    $150,000 

OAKL.\N'D.      Alanieoa    Co.,    Cal.      SE 

Broadway    and    Thirteenth    St. 
Two  -  story    steel    and    concrete    office 

building   (to   contain   45,000   square 

feet  of  floor  space). 
Owner — Chas.    Jurgens   Company. 
Architect — H.    A.    Minton,    525    Market 

St.,   San   Francisco, 
.^gene  —  Lionel  Wachs  Co.,    Bank   of 

America   Bldg.,   Oakland. 
Contractor  —  F.   A.   MuUer,   S\'ndicate 

Bldg.,  Oakland. 
Structural  Steel — Herrick  Iron  Works. 

ISth  and   Campbell    S>ts.,    Oakland. 
Plans  are  being  completed  and  sub- 
bids  will  be  taken  on  other  portions  of 
the  work  shortly. 


Low  Bidders, 

COMPLETE  BLDG.  Cost,   $250,000 

SEATTLE,  Wash.  W.  Third  Avenue 
bet.   Madison   and   Spring  Streets. 

Finish  sub  -  basement,  basement,  first 
and  second  floors  of  City  Light 
Bldg.  (terr.a  cotta  exterior  walls, 
reinforced  ;oncrete  construction, 
plate  glass,  display  windows, 
bronze  trim,  aluminuin  grilles, 
rolling  steel  doors,  hydraulic  ele- 
vator, etc.) 

Owner — City  of  Seattle. 

Architect — Earl  Morrison,  T  e  .\  t  i  1  e 
Tower,    Seattle. 

Low   Bidder — Sound   Const,    and    Engr 
Co.,  Seattle. 
Three  low  bids  follow: 

Sound  Const.  &  Engr.  Co.,   Se- 
attle      $28G,24i 

Hoard  Engr.  Co.,   Seattle 286,S!7S 

A.    F.    Mowat,    Seattle 280, .SOO 


Contract   Awarded. 

REP.\IR   BLD(;.  Cost,   $4  000 

SACRAMEXTO.    Sacramento  Co.,   Cal. 

1714  L  Street. 
Repairs  to  building. 
Owner — T.   J.   Hanrahan,   premises. 
Architect — Not  Given. 
Contractor— Frank     Maloney,     3172     T 

St.,  Sacramento. 

PREPARING    PLANS. 

SANTA  MONICA,  Cal.— Architects 
.Morgan.  Walls  &  Clements,  1135  Van 
Nuys  Bldg.,  Los  Angeles,  are  prepar- 
ing working  plans  for  a  new  market 
building  to  be  erected  on  the  south- 
east corner  of  Wilshire  Blvd.  and 
Third  St.,  Santa  Monica,  for  Ralphs 
Grocery  Co.  A  two-story  warehouse 
will  be  built  at  the  rear  of  the  mar- 
ket, total  ground  area  covered  by  the 
two  structures  will  be  100x145  feet. 
Reinforced  concrete  walls,  wood  roof 
trusses,  composition  roofing,  concrete 
floors,  concrete  -  paved  parking  area, 
steel  windows,  tile  bulkheads,  market 
doors,  refrigeration  s.vstem,  electric 
heaters,  etc.  Estimated  cost  $60,000. 
The  plans  will  probably  go  out  for 
bids  the  latter  part  of  this  week. 


PLANNED. 

SACRAMENTO,  Calif.  —  Bill  intro- 
duced in  state  legislature  by  Assem- 
blyman   Ellig    E.    Patterson    of    Mon- 


terey county  proposes  approjiriation 
of  $50,000  for  remodeling  state  assem- 
bly chambers  and  installation  of  an 
electric  '"flash"  system  of  vote  re- 
cording. Electric  recorder  to  cost  $23- 
000  would  be  installed  during  legisla- 
tive recess  to  permit  use  in  second 
half  of  session.  Remodeling  is  plan- 
ned after  adjournment. 

Plumbing   Contract  Awarded, 

REMODELING  Cost,    $8,000 

SAN  FRANCISCO.  N  Chestnut  St.  W 
Fillmore   Street. 

Remodel  lower  portion  of  apartments 
for  three  stores  (w^ork  involves 
unit  tile  front,  plate  glass,  chrom- 
ium bars,  electric  heat,  tile  toilets, 
all  metal  furring  and  lathing,  steel 
sash,  wood  flooring,  hardwood  in 
show   windows,    etc.) 

Owner— Anglo  California   Bank. 

Architect — S.   Heiman,  605  Market  St. 

Contractor— Jacks  and  Irvine,  74  New 
Montgomery  Street. 

Plumbing— E.   Sugarman,   3624   Geary. 


IT- 


THEATRES 


Plans   Completed. 

ALTER    THEATRE  Cost     $ 

SAN  JOSE,  Santa  Clara  C-.,  Calif. 
263   North   First    Street. 

Alterations  and  additions  to  theatre 
building  (known  as  the  American 
Theatre)  removal  of  ramp  to  bal- 
cony,   new  stairway,   decorating. 

Owner— Golden  State  Theatre  Corp., 
25  Taylor  St.,    San  Francisco. 

Architect— A.  A.  Cantin,  557  Market 
St..    San   Francisco. 

Contractor— Salih  Bros.,  25  Taylor  St., 
San   Fr,  ncisco,  • 


Planned. 

THEATRE  Cost,   $ 

LOS   ANGELES,    Cal.     Campus   of   the 
University  of  Southern   California. 
Open  air  theatre   (to  seat  12,000). 
Owner— State  of  California. 
Architect — Allison  &  Allison,  601  West 
Fifth  St.,   Los  Angeles. 
Funds  for  the  proposed   theatre  are 
not  yet  available. 

18—  WHARVES  &  DOCKS 

Construction   Under  Way 

WHARF  Cost,    $ 

VALLEJO,  Solano  Co.,  Calif. 

Timber  wharf   (50x300   feet)    creosoted 

piling,   etc. 
Owner— Sperry   Flour   Co.,    South   Val- 

lejo. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— Ben.  C.  Gerwick,  Inc.,  112 

Market  St.,  San  Francisco. 


19— MISC.  CONSTRUCTION 

BOND    ELECrirw 

HAYWARD.  Alameda  Co.,  Cal.— 
City  of  Hayward  will  hold  an  election 
on  February  18,  at  which  time,  bonds 
in  the  amount  of  $57,000  will  be  voted 
to  finance  construc'lon  of  a  reinforc- 
ed concrete  natatorium  in  Memorial 
Park  in  Hayward.  The  PWA  is  mak- 
ing   an    outright    grant    of    $15,000. 


CONTRACT    AWARDED. 

SAN  FRANCISCO— Pearson  &  John- 
son, 2031  Bryant  St.,  at  $55  awarded 
contract  by  the  Department  of  Public 
Works  for  moving  a  wood  and  coal 
house  from  Visitacion  Valley  school, 
Visitacion  Ave.  and  Schwerin  Street 
to  the  Horace  Mann  School,  22nd  and 
Bartlett   Streets. 


LOAN    APPROVED 

OCEANSIDE,  Los  Angeles  Co.,  Cal. 
—Public  Works  Admini.-,tration  has 
approved  a  loan  and  grant  totaling 
$63,500  to  finance  construction  of  a 
municipal  swimming  pool  in  Oceanside. 
Wm.  P.  Lodge,  California  Bank 
RIdg.,    San   Diego,   Architect.  ; 


PLANNED. 

SACR.'^MENTO,  Cal.— The  Califor- 
nia State  Fair  Board  of  Directors  will 
apply  to  Federal  Public  Works  Ad- 
ministration for  loan  of  $1,000,000  to 
finance  extensive  building  program  at 
the  State  Fair  grounds.  ^ 


FUNDS    ALLOTTED 

OCEANSIDE,  San  Diego  Co.,  Cal. 
—PWA  allotted  $63,000  (loan  and 
prant)  to  the  City  of  Oceanside.  Funds 
will  finance  construction  of  a  con- 
struction of  a  concrete  tile-lined 
swimming  pool  with  chlorinating 
equipment  and  bath  house  facilities  in 
Oceanside. 


Bids     Wanted — To    Close    January    29, 

12    Noon. 

CONVENIENCE    STA.  Cost,    $ 

SAN  FRANCISCO.    Land's  End. 
One  -  story  convenience  station  at 

Land's  End. 
Owner— Board  of  Park  Commissioners 

Park  Lodge,  Golden  Gate  Park  (B. 

P.   Lamb,   Secretary). 
Plans  by  Owners. 

Plans  and  specifications  may  be  ob- 
tained from  above  office.  A  certified 
check  of  not  less  than  10%  of  amount 
bid  required  with  each  bid. 


Contract   Awarded. 

MORTUARY.  Cost,    $9000 

AUBURN,    Placer  Co.,    Cal. 
One-story   frame,      stucco    and     brick 

veneer  mortuary. 
Owner — Colin  Hislop. 
Architect  —  W.  R.   Yelland,  Financial 

Center  Bldg.,   Oakland. 
Contractor  —  George     W.     Lawrence, 

4948   10th  Ave.,   Sacramento. 


Contract   Awarded. 

MORTUARY  Cont.    Price.    $10  200 

SAN    BRUNO.    San    Mateo   Co.,  Calif. 

Two-story  frame  and  stucco  mortuary 
(to  contain  mortuary,  chapel  and 
residence  above)  composition  and 
tile  roof,  circulating  heaters,  hard- 
wood floors,  etc. 

Owner— S.  Nieri,  322  Grand  Avenue, 
South  San  Francisco. 

Architect — Thomas  Edwards,  9  Geary 
Street,  San  Francisco. 

Contractor — Jos.  Bettencourt,  422  Son 
Anselmo  Ave.,  San  Bruno. 


CONTRACT  AWARDED 

SAN  FRANCISCO- Western  Wire- 
less Co.,  95  Minna  St.,  at  $632.50 
awarded  contract  by  Ninth  Corps 
Area,  Presidio,  for  125  watt  radio 
transmitter  for  For  Miley,  San  Fran- 
cisco. Complete  bids  follow: 
Western    Wireless      Co.,      Ltd., 

San    Francisco $  632.50 

Cohen  Radio  Co.,  Cedar  Rapids 

Iowa   682.60 

Northern    Radio    Co.,    S'eattle....  2000.00 


20—  MISC.  SUPPLIES  AND 
MATERIALS 


CONTRACTS   AWARDED. 

LOS  AJSIGELES,  Cal.— Contracts  for 
furnishing  reinforcing  steel  under 
Spec.  No.  2037,  Bid  No.  31559,  awarded 
by  the  Metropolitan  Water  District. 
January  18,  as  follows: 

Truscon  Steel  Co.,  2075  tons  of  rail 
steel  reinforcement  bars,  under  Sc!i. 
No.   1,  at  $106,476. 

Security  Materials  Co.,  2075  tons 
rail  steel  reinforcement  bars  under 
same  schedule,   at  $106,476. 

Soule  Steel  Co.,  1510  tons  interme- 
diate grade  billet  steel  reinforcement 
bars  cut  and  bent,  under  Sched.  No. 
2.   at   $86,789.90. 

Soule  Steel  Co.,  170  tons  interme- 
diate grade  billet  steel  reinforcement 
bars  frabricated  into  hoops  for  siphon 
913.35.  •  ' 

reinforcing.    Schedule    No.    3,    at    $9,- 


PACIFIC    C  O  N  s  r  H  u  c  r  O  R 
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CONTRACT   AWARDED. 

OAKF.ANH,  Ciillf— U.  y.  ripe  nnd 
Foundry  Co..  MoniidiKxk  tlldK..  Hiin 
FranclBvo,  iit  $12,340  uwiir<l«il  ron- 
Irorl  liy  Kiuit  Itay  Munlolpiil  Ullllty 
rlHtrlct  for  furnlHhliiK  22,000  l.f.  4-ln. 
rant  Irmi  plpo  mid  S.ooo  l.f.  r.-ln.  niHl 
Iron  pli"'  r<r  I  he-  dlntrlbutlmi  KyMteiii. 
iii.dir    I'ri.posnl    Nn.    I,.S.    13.';. 

('..rnplrli-    I.IiIh    |.iil>llNli.'d    .Ian.     11. 

PURCHASE    AUTHORIZED 

OKANtJIO  Ccd'NTV.  Cnl.— The  0-- 
anse  County  SnpcrvlsorB  have  au 
thorixi'd  the  County  Purchasing  Agent 
lo  puri'ha»e  cfnient  for  the  new  $170,- 
000  storm  drain  by  private  purchase 
at  a  not  pri.e  of  $1,111  per  bbl.  The 
rurchaso  will  be  made  under  the  pro- 
vlNlons  of  the  county  Hood  control  act. 


CONTRACT    AWARDED 

lAia  ANtiKLlCS.  l?al.— Okonltc-l'al- 
lender  Co..  at  $23,129.12  awarded  con- 
tract by  the  Los  Angeles  Water  & 
Power  Commission  for  furnlshln.i 
lead-covered,  paper-ln«ulatcd  cable 
under  Speclllcatlon   No.   15G8, 

Complete    bids    pulilislied    Jan.    8. 

CONTRACT   AWARDED. 

I,OS  ANIMCI.ICS,  Cal.— Western  Pipe 
&  Steel  Co..  5717  Santa  Ke  Ave.,  was 
awarded  contract  by  the  Metropolitan 
Water  District  January  18.  at  $32.- 
ifiO  for  furnishing  25.000  ft.  30-ln..  10- 
Rauge  steel  pipe  for  the  tinwatering 
plant  of  the  di.strict  at  the  San  Ja- 
cinto Tunnel  under  item  (1)  fob  truci(» 
at  manufacturer's  plant,  ripec.  Nn.  E- 
152;  Bid  No.  31C15.  Bids  were  opened 
by  S.  A.  Joseph.  Purchasing  Agent. 
January   18. 

The  bids  were: 

Western  Pipe  &  Steel  Co.,  (1)  fob 
trucks,  $32,250:   (2)  fob  cars,  $32,250. 

Consolidated  Steel  Corp..  (1)  $31.- 
760:    (2)    $35,500. 

West  Coast  Pipe  &  Steel  Co.,  (1) 
$3G.250;    (2)    $37,250. 

Southern  Pipe  &  Casing  Co.,  (I) 
$36,750;    (2)   $37,937.50. 

American  Pipe  &  Steel  Corp.,  (1) 
$38,250-    (2)    $38,750. 

Southwest  Welding  &  Mfg.  Co.,  (1) 
J43.75U:    (2)    $4,-).(JO0. 

CONTRACT    AWARDED. 

SANTA  CL.\H.-\,  Santa  Clara  Co.. 
Cal.— Pacific  States  Cast  Iron  Pipe 
Co.,  Riallo  Bldg.,  San  Francisco,  at 
$!,95li.70.  delivery  in  7  days,  awarded 
contract  by  the  Santa  Clara  city  board 
of  trustees.  A.  J.  Cronin,  town  clerk, 
for  furnishing  approximately  1473  feet 
of  8-inch  pipe,  together  with  ail  lu- 
tings, bends,  etc. 

The  other  bids  were: 

Florence  Pipe  Foundry  &  Machin? 
Co..  $1,891.02.   35  days   delivery. 

Grinnell  Co.  of  the  Pacific.  $2,030.88; 
1  day  delivery. 

United  States  Pipe  &  Foundry,  $1,- 
S51.43,  40  days  elivery;  $1,029.03.  1  day 
delivery. 

American  Cast  Iron  Pipe  Co..  $1- 
875.35.  45  days  delivery:  $2,069.55.  five 
days  delivery. 

National  Cast  Iron  Pipe  Co..  $1,- 
902.30.   30  days  delivery. 


BIDS   OPENED 

I.iKS  AXCyCLBS-,  Cal.— Identical  bids 
at  $2.82925  per  bbl.,  total  $14,997.13. 
were  submitted  to  the  Los  Angeles 
County  Board  of  Supervisors.  Jan.  21. 
for  furnishing  5500  bbls.  of  Portland 
cement  to  be  used  in  the  Completion 
of  timber  facing  on  San  Gabriel  Dam 
Xo.  2. 

The  bidders  were:  California  Port- 
land Cement  Co.;  Graham  Bros.;  Mo- 
nolith Portland  Cement  Co..  Riverside 
Cement  Co.;  Southwestern  Portland 
Cement  Co..  and  the  Blue  Diamond 
Corp..    Ltd.  t 


nnd  ArlMH  Knnpp  Co..  981  41iit  W.. 
Oakland,  iit  $1.37  (Item  2)  $1.37  (Item 
3)  nnd  $1.32  (Hem  4)  nwarded  con- 
iracli  by  City  of  OJiklnnd  I'ort  Com- 
mlHMlon  for  dellverlnn  and  uprcndlnit 
eruMheil  rock  rond  materlalH  at  r)uter 
Harbor  Tirmlnal.  Onklnnd.  guantl- 
tles   follow: 

(1)  4000    tonM    crudhed    rock,    roadway 

delivery. 

(2)  1800   tonH  do.    roadway  delivery; 

(3)  400    tonH   screening",    roadway    de- 

livery. 

(4)  200     tons     blrdHeyc,     roadway     de- 

livery. ' 


CONTRACT   AWARDED 

OAKLAND,  Cal.— l-ee  J.  Imniel.  1031 
Kvelyn  St..  Bi'rkeley.  at  $2,748  per 
bbl..  awarded  contract  by  the  City  of 
Oakland  Port  Commission,  for  fur- 
nishing hot  asphaltlc  road  oil  (asph- 
altic  bimler  spread). 
BIDS  OPENED 

OAKLAND.  Cal.— Following  bids  re- 
ceived by  City  of  Oakland  Port  Com- 
mission for  delivering  and  spreading 
crushed  rock  road  materials  at  Outer 
Harbor  Terminal.  Oakland: 
(1   )   4000    tons    crushed    rock,    roadway 

delivery; 
(la)   do   wliarf  ilellvery; 
(2  )    ISOO    tons    do,    roadway    deliver.v , 


(Z«)  du,  wharf  dallvary; 

(3  )  400   tonii  ■croanlnic'i.  rondway  de- 
livery; 

(Xa)  do  whurf  delivery; 

(4  )  200  tons  blrdneye.  roadway  deliv- 
ery; 

(4n)  do   wharf  dell  vary. 

Arias  Knnpp   _ (1   )  ILO«r. 

(2   )      l.« 

(3   »      l.»7 
(4  »      I. 32 

lleaf.y-Moore   Co  (I    »   $  .95 

(2  )     1.50 

(3  )     I..W 

(4   )     1.75 

Illnke   Bros.  (2n)   $1,311 

(3a)     l.JH 

(4a)     1.3H 

Lee  J   Immel  (1   )  ll.nlS 

(2  )     1.371 

_ (3  )     1.373 

(i  )     1.70 

Hutehinaon    Company    (1  )  $1.07C 

(la)     1.13 

(2  )     1.3H4 

(2a)     1.3!l 

(3  )     1.394 

(3a)     1.3:1 

(4  )     1.538 

_ (4a)     1.69 

Melrose   Bldg.    Mils.   Co (la)  $1.13 

(2a)     1.38 

(3a)     1.38 

_ (4a)     1.38 


ATLAS 

Automatic    Storage    Water     Heater 

The  Atlas  Automatic  Water  Heater  has  been 
awarded  the  Seal  of  Approval  by  The  Amer- 
ican Gas  Association's  national  lestin);  lab- 
orator)   in  Cleveland. 

ECONOMICAL 

Snap  action  thermostat  brings  full  flame  on 
at  once  when  water  drops  below  set  leniptr- 
ature.  Snaps  bun  °r  olj  again  when  boiler 
if  full  of  hot  water.  The  heating  chdint>t;r 
entirely  surrounds  the  boiler  so  that  every 
possible  heat  unit  created  by  tht  flame  ii 
transDiiiied  to  the  water.  The  highest  quality 
insulating  material  known  today  keeps  (he 
heat  in  and  the  cold  out. 


hUS'GALOH  S 


RESIDENCES         APARTMENTS 


HOTELS 


Atlas  Heating  &  Ventilating  Co.,  Ltd. 


EVERYTHING     IN     HEATING 


557-567    FOURTH    STREET 
SAN    FRANCISCO 
Phone     DOujIas    0377 


1451    32nd   STREET 
OAKLAND 

Phone    LAkeside    1266 


CONTRACTS   AWARDED 

OAKLAND.  Cal.— Heafey  Moore  Co. 
344  High  St..  Oakland,  at  $.95  (Item  1) 
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PACIFIC    CONSTRUCTOR 


MACHIMERT  ^  MATERIAL 


Bid   calls   for  construction    machinery    and    materials    and 
Federal,   state,    Municipal   and   other  Public  agencies. 


equipment   and   supplies   purchased    by 


KINGS  COUNTY 


HANFORD.  Kings  Co..  Calif.— Until 
January  31,  2  P.  M..  bids  will  be  re- 
ceived by  the  Hanford  Union  High 
School  District.  M.  W.  Bartholomew. 
Clerk  of  the  Board  of  Trustees,  for 
the  rental  of  tractors,  scrapers  and 
all  necessary  equipment  for  removing 
approximately  H.OOO  c.y.   "<•  earth. 

Specifications  obtainable  from  il.  W. 
Bartholomew,  Clerk,  at  his  office  in 
the  Cousins  &  Howland  Drug  Store, 
Hanford. 

NEVADA  STATE 

WASHOE   COUNTY.    Nevada— Until 
Feburary  20,  10  A.  M.,  bids  will  be  re- 
ceived   by    the    Washoe   County    Board 
of  County  Commissioners.  B.  H.   Bee- 
mer.    Clerk,    Reno,    Nevada,    for    fur- 
nishing the  following: 
(1)  2  40  Caterpillar  tractors  with  Die- 
sel or  gasoline  motors. 
f2)  1    8-wheel    tandem      drive      motor 
grader,    with    motor  control.   39    or 
more   hp.    motor,    pneumatic    tires, 
without   electric   equipment,    10   or 
12   feet   blade   and   scarifier. 
(3)  1  1-ton  truck,  equipped  with  panel 
body,     collapsible    side    seats    and 
curtains    to    be    used     for    trans- 
porting 12  to  14  men. 
Specifications  obtainable  from  above 
office. 


U.  S.  INDIAN  SERVICE 

LOS  ANGKLE9,  Cal.— Until  Janu- 
ary 24,  3  P.  M..  bids  will  be  received 
by  the  U.  S.  Indian  Irrigation  Service. 
751  S.  Figueroa  St.,  Los  Angeles,  for 
furnishing  a  30-in.  slide  gate,  lifting 
rods,  lifting  device  and  an  S-ft.  30-in. 
galvanized  pipe,  for  the  Santa  Cruz 
diversion  dam,  Arizona,  Federal  Pro- 
ject No.  207.     Bid  No.  0129. 


EAST  BAY  UTILITY  DIST. 

OAKLAND,  Cal.— Until  February  4. 
5;30  P.  M.,  bids  will  be  received"  by 
J.  H.  Kimball,  Secretary,  East  Bay 
Municipal  Utility  District,  512  16th  St., 
Oakland,  for  furnishing  1200  l.f.  of  20- 
'n.    dia.    electric    welded    sheet    pipe. 

Specifications  obtainable  from  above 
office. 


SAN  FRANCISCO  CITY 

LOS  ANGELES,  Cal.— Until  Feb.  1, 
2  P.  M.,  bids  will  be  received  by  D.  P. 
Nicklin,  Purchasing  Agent,  Los  An- 
geles Water  &  Power  Bureau,  Room 
740,  207  S.  Broadway,  for  furnishing 
four  only  cage  and  skip  combinations 
each  complete  with  dumping  cradles 
and  two  sets  of  landing  dogs  for  use 
in  hoisting  men,  materials  and  muck 
in  tunnel  construction.  The  bids  will 
be   taken  as  follows: 

(a)  Fob  Lone  Pine; 

(b)  Fob   bidder's   factory   shipping  pt 
Specifications  No.    1602. 

WASHINGTON  STATE 

SEATTLE,  Wash.— Until  January  31 
bids  will  be  received  by  City  Engi- 
neer Thomas  Beeman.  Seattle,  for  fur- 
nishing 1.322,880  ft.  b.m,  of  lumber, 
and  22.670  lbs.  of  reinforcing  steel  for 
the  Railroad  Avenue  project.  Speci- 
fications obtainable  from  the  above 
olBce. 


CALIFORNIA  STATE 

EUREK.A.,  Humboldt  Co..  Cal.— Un- 
til January  28,  11  A.  M.,  b'ds  will  be 
received  by  the  Department  of  Pub- 
lic Works,  Division  of  Highways,  546 
W  Wabash  Ave..  Eureka.  J.  W.  Vick- 
rey.  District  Engineer,  for  the  rental 
of  six  3-yard  dump  trucks  for  500 
hours  each,  principally  near  the  fol- 
lowing locations:  two  near  Eureka, 
two  near  Garberyille,  and  two  in  Men- 
docino and  Lake  counties.  The  trucks 
must  be  available  immediately;  have 
25-ton  tow  bar:  capable  of  traveling 
at  least  six  miles  per  hours  in  re- 
verse under  load;  chassis  weight  at 
least  GOOD  lbs.  and  body  capacity  must 
be  at  least  3  c.y.  The  dump  bodies 
must  be  capable  of  being  lifted  to  an 
angle  of  45  degrees. 

Specifications  obtainable  from  above 
office.  * 


SAN  FRANCISCO  CITY 

SAN  FRANCISCO— Until  January 
28,  8  P.  M.,  bids  will  be  received  by 
the  Board  of  Fire  Commissioners,  F. 
T.  Kennedy,  Chief  Clerk  and  Secre- 
tary, Room  2,  City  Hall,  for  drydock- 
ing.  painting,  and  other  hull  repairs 
on  the  Fire  Boat  "Dennis  T.  S-ulli- 
van."  Specifications  obtainable  from 
ribove  office. 


NAVY  DEPARTMENT 


WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  & 
Accounts,  Navy  Department.  Wash- 
ington, D.  C,  for  furnishing  miscel- 
laneous supplies  and  equipment,  as 
follows: 

BRICKPANS,  boiler.  Mare  Island; 
Sch.   4080;   January   25. 

STEEL,  bar:  East  and  West  Yards. 
Sch.  4077;  January  25. 

BRASS,  bronze  and  copper:  East 
and  West  Yards.    Sch.  4092;  Jan.  29. 

BOXES.  300  jack  boxes:'  Mare  Is- 
land.    Sch.   4097;  January  29. 

PLUGS,  2,000  shielded  telephone 
plugs:  Mare  Island.    Sch.  4099;  Jan.  29. 

LE.\THER,  belting,  lacing  etc..  East 
and  West  Yards.    Sch.  4102;  Jan.  29. 

EQUIPMENT,  sound  motion  picture 
equipment:  East  and  West  Yards. 
Sch.    4101;    January   29. 

PLATES,  steel:  East  &  West  Yards. 
Sch.  4078;  January  25. 

ANCHORS,  stockless:  16  3,000-lb.: 
Mare  Island.     Sch.   4111;  February  5. 

INDICATORS  and  counters,  propel- 
ler shaft  revolution,  and  spares:  Mare 
Island  and  Puget  Sound.  Sch.  4110; 
February  5. 

Specifications  obtainable  from  above 
office. 


RECLAMATION  SERVICE 

BOULDER  CITY,  Nev.— Until  Feb. 
7.  2  P.  M.,  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
under  Spec.  No.  609.  for  furni.shing 
and  delivering  fob  cars  at  the  fac- 
tory shipping  point  or  at  Boulder  Citv. 
control  cable  supports  and  control  tun- 
nel car  and  appurtenant  parts  for  the 
Boulder  Power  Plant,  Boulder  Canyon 
Project.  The  materials  will  be  install- 
ed by  the  government. 

Specifications  obtainable  from  above 
office  without  charge  to  prospective 
bidders;   to  others,  J3,   not  returnable. 


RECLAMATION  SERVICE 

BOULDER  CANYON,  Nev.  —  Until 
February  11,  2  P.  M..  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  No.  C55-D. 
for  furnishing  and  delivering  fob  car- 
at the  factory  shipping  point  or  a  I 
Boulder  City,  one  portable,  high  po- 
tential, test  set  and  portable  dielec- 
tric testing  equipment  for  use  in  the 
Boulder  Power  Plant.  All  apparatus 
will  be  installed  by   the   Government. 

Specifications  obtainable  from  above 
office  without  charge  to  prospective 
liona  fide  bidders;  to  others,  $0.25,  not 
returnable. 


BOULDER  CANYON,  Nev.  —  Until 
February  G,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  No.  6o4-D. 
for  furnishing  and  delivering  fob  car.« 
at  the  factory  shipping  point  or  at 
Boulder  City,  three  deep  well  turbine- 
type  motor-driven,  plumbing  units,  5,- 
000-gpm.  capacity  each;  one  deep  well 
do,  1600-gpm.  capacity;  and  two  port- 
able do,  1500-gpm.  capacity;  all  for  in- 
.■itallation  in  Boulder  Dam  and  Power 
Plant,  Boulder  Canyon  Project. 

Specifications  obtainable  from  above 
office  without  charge  to  prospective 
bona  fide  bidders;  to  others,  $0.50,  not 
returnable. 


BOULDER  CANYON.  Nev.  —  Until 
February  14,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  No.  G56-D, 
for  furnishing  and  delivering  fob  car^ 
at  the  factory  shipping  point  or  at 
Boulder  City,  seven  carbon  -  dioxide 
fire  extinguishing  systems;  three  port- 
able carbon-dioxide  fire  exinguishing 
systems;  forty  spare  cylinders  of  car- 
bon-dioxide and  expendable  material: 
and  twenty-eight  carbon-dioxide  hand 
fire  extinguishers  (15-lb.  capacity)  to 
fit  in  cabinets  having  inside  dimen- 
sions of  35xl2x8-in.;  for  installation 
in  the  Boulder  Power  Plant. 

All  apparatus  will  be  assembled  and 
installed   by  the   Government. 

Specifications  obtainable  from  above 
office  without  charge  to  prospective 
bona  fide  bidders;  to  others.  JO. 50,  not 
returnable. 


WAR  DEPARTMENT 

SAN  FRANCISCO  —  Until  JanuaTp 
29,  10  A.  M..  bids  will  be  received  by 
the  Quartermaster  Supply  Officer,  S'an 
Francisc?  General  Depot,  Fort  Mason, 
under  Schedule  No.  928-35-158  for  fur- 
nishing round  malleable  iron  anchors, 
tubular  steel  poles,  galvanized  brack- 
ets for  Novalux  suspension  units, 
porcelain  sockets  for  mogul  screw 
base  lamps,  suspension  units,  guy 
wire  and  dark  mahogany  oil  stain  for 
shipment  to  the  Philippine  Islands. 
Delivery  f.o.b.  bidder's  shipping  point 
and/or  Fort  Mason. 

Specifications  obtainable  from  above 
office. 


SAN  FRANCISCO— Until  February 
21,  10  A.  M.,  bids  will  be  received  by 
the  Quartermaster  Supply  Officer,  San 
Francisco  General  Depot,  Fort  Mason, 
under  Order  No.  928-35-161,  Memo 
5714.  for  furnishing  500  lbs.  >4-in.  dia. 
cotton  rope;  and  miscellaneous  lines 
for   tents. 

Specifications  obtainable  from  above 
office. 
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21—  BRIDGES 


BIDS    WANTED 

iMll.TNoMAlI  COUNTY,  Oregon— 
rntil  Jnniiary  31,  9  A.  M.,  bids  will 
he  received  liy  the  OreRon  State  High- 
way Commission.  R.  H.  Bakloclt,  State 
Highway  Engineer.  Auditorium,  third 
noor.  Public  Service  Bldg.,  Portland, 
for  the  construction  of  a  bridge  with 
composite  pile  trestle  approaches 
over  Columbia  Slough  on  Vancouver 
Ave.  outside  of  the  north  city  limits 
of  Portland,  Multnomah  County,  U.S'. 
P.   W.   Project   NRS   250. 

The  work  requires  approximately 
2.'>0  cu.  yds.  excavation;  2600  lin.  ft. 
foundation  piling;  6000  iln  .ft.  treated 
trestle  pilins;  730  cu.  yds.  concrete; 
118.000  lbs.  metal  reinforcing;  152.000 
Ills,  structural  steel;  125  MFBil  treat- 
ed lumber,  and  764  lin.  ft.  composite 
handrail. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Rimm  322.  State  Office  Bldg.,  Salem, 
upon   deposit  of  $5. 


BIDS   WANTED 

MOUU(.)W  COUNTY,  Oregon  —  Un- 
til January  31,  9  A.  M.,  bids  will  be 
received  by  the  Oregon  State  High- 
way Commission,  R.  H.  Baldock,  State 
Highway  Engineer,  Auditorium,  third 
floor.  Public  Service  Bldg.,  Portland, 
for  the  construction  of  a  concrete 
bridge  over  Rhea  Creek  approximately 
11  miles  south  from  Hcppner  on  the 
Wasco-Heppner  S-econdary  Highway 
and  the  grading  and  surfacing  of  ap- 
proximately 500  feet  of  approaches 
thereto,  in  Morrow  County,  U.S.P.W. 
Project  NRS  246. 

The  work  requires  approximately 
640  cu.  yds.  excavation;  226  cu.  yds. 
concrete;  45.000  lbs.  metal  reinforce- 
ment; 224  lin.  ft.  concrete  handrail; 
removal  of  old  bridge;  4250  cu.  yds. 
excavation;  S400  sta.  yds.  overhaul; 
300  mi.  yds.  truck  haul;  36  lin.  ft.  18- 
in.  asphalt  coated  corrugated  iron 
pipe  and  850  cu.  yds.  selected  roadbed 
topping. 

Plans  and  specifications  obtainable 
from  State  Highway  Commission,  Rm. 
322.  State  Office  Bldg..  Salem,  upon 
deposit  of  $5. 


BIDS   WANTED 

TNIOX  (XIUNTY,  Oregon  —  Until 
January  31,  9  A.  M..  bids  will  be  re- 
ceived by  tl.e  Oregon  State  Highway 
Commission,  R.  H.  Baldock,  State 
Highway  Engineer,  Auditorium,  third 
floor.  Public  S'ervice  Bldg..  Portland, 
for  the  construction  of  a  concrete 
bridge  over  Grande  Ronde  River  on 
the  Wallowa  Lake  Highway  at  Elgin. 
I'nion  County.  U.S.P.W.  Project  NRAI 
and   K-5 


The  work  rerjulreii  npproxlmatoly 
540  cu.  ydB.  excavation;  480  cu.  ydH. 
concrete;  100.000  IbH.  metal  reinforce- 
ment; 440  lin.  ft.  concrete  handrail; 
removal  of  old  bridge,  and  mainten- 
ance of  Iratflc. 

Plans  and  iipeciflcallons  obtnlnnblo 
from  the  State  Highway  Commission, 
Room  322,  Stale  nfllce  Ifldg..  Salcni, 
upon  dcpimll  of  55. 

BIOS  WANTED. 

JtJSKPHINE  COUNTY.  Oregon— 
I'ntil  January  31,  9  A.  M.,  bids  will 
be  received  by  the  On  gon  Stale 
Highway  Commission,  R.  H.  Baldock, 
Stale  Highway.  Auditorium,  3rd  floor, 
I'ubllc  Service  Bldg.,  Portland,  for 
the  construction  of  a  steel  bridge  with 
composite  pile  trestle  approach  ovi  r 
Applegate  River  on  Williams  Seion- 
dary  Highway  approximately  7',i  ml. 
south  from  (irants  I'ass,  Josephine 
County,    U..S.P.W.    Project    NRS   244. 

The  work  re(iuire»  approximately 
275  cu.  yds.  excavation;  2000  lin.  ft. 
ft.  treated  trestle  piling;  446  cu.  yds. 
concrete;  72.000  lbs.  metal  reinforce- 
ment; 315.000  lbs.  structural  steel;  45 
MKBM  treated  lumber;  916  lin.  ft. 
romposite  handrail  and  maintenance 
of  traffic. 

Bids  also  will  be  taken  for  the  con- 
struction of  a  c  icrete  bridge  over 
Grays  Creek  on  Williams  Secondary 
Highway,  approximately  nine  miles 
south  from  Grants  Pass,  involving 
approximately  120  cu.  yds.  excavation; 
54  cu.  yds.  concrete;  4800  lbs.  metal 
reinforcement;  removal  of  the  old 
bridge,    and    maintenance    of    traffic. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Room  322.  State  Office  Blddg..  Salem, 
upon   deposit    of   $5. 


BIDS   WANTED. 

COOS  COUNTY.  Oregon — Until  Jan. 
31,  9  A.  M.,  bids  will  be  received  by 
the  Oregon  State  Highway  Commis- 
sion, R.  H.  Baldock.  State  Highway 
Engineer,  Auditorium.  third  floor. 
Public  Service  Blddg..  Portland,  for 
the  construction  of  a  concrete  bridge 
over  the  Southern  Pacific  Company's 
tracks  on  the  Oregon  Coast  Highway 
at  North  Bend.  Coos  County,  U.S.i". 
W.    Project   NRM   41-E. 

The  work  requires  approximately 
610  cu  yds.  excavation;  860  cu.  yds. 
concrete;  156.000  lbs.  metal  reinforce- 
ment, and  342  lin.  ft.  concrete  hand- 
rail. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Room  322.  State  Office  Bldg.,  Salem, 
upon  deposit  of  $5. 


BIDS    OPENED. 

C.OVERNMK.NT  ISLAND.  Cal.— The 
following  bids  received  by  Frank  Hay- 
nie.     Supply     Officer,      Forest     Service 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


Hupply  Depot,  Government  Inland,  un- 
der Hid  No.  1726.  for  furniiihinK:  (1) 
one  84-ft.  mruclural  iitcel  trusii  stKin; 
(2)  two  30-ft.  structural  Bleel  iikcw 
beam  approiu-h  HpaiiH.  InetudinK  all 
boltii  for  field  ronne.tlons.  etc..  for 
West  Branch  of  .V'r.rtb  Fork  Feather 
river  bridge  at    Magalla: 

Paclflc  Coftdt  Steel  Co.,  Alameda.  11) 
$1900;    (2)   1604. 

.'4hrader  Iron  Workii,  San  Franclnco, 
(1)   11700;    (2)   1625. 

Dyer  Bros.,  San  Francisco,  (1)  $1,- 
694;  (2)  $579. 

Golden  Gate  Iron  Work*,  San  Fran- 
cisco,  (1)   $1580;   (2)   $640. 

Judson-Paclflc  Co.,  San  Francl»co. 
(1)    $1892;    (2)   $54.5. 

Moore  Drydock  Co.,  Oakland,  (1) 
$1960;    (2)   $654. 

Bids   held   under  advisement. 


CONTRACT    AWARDED. 

SHASTA  COU.NTV.  Cal.— Campbell 
Const.  Co..  800  R  St.,  Sacramento,  at 
$28,979.15  awarded  contract  by  State 
Highway  Commission.  Sacramento,  for 
the  construction  of  an  overhead  cross- 
ing over  the  tracks  of  the  S.  P.  Co. 
at  Redding,  consisting  of  one  40-foot 
steel  girder  span,  two  30-ft.  steel  gir- 
der spans  on  concrete  piers,  and  ap- 
proximately 237  feet  of  timber  trestle 
approaches. 


BIDS    OPENED. 

COVFR.V.ME.VT  ISLAND.  Cal.— Th* 
following  bids  received  by  Frank  Hay- 
II  ie.  Supply  Officer,  Forest  Service 
Supply  Depot.  Government  Island,  un- 
der Bid  No.  1727.  for  furnishing:  (1) 
one  160-ft.  structural  steel  continuous 
beam  span;  (2)  two  30-ft.  structural 
steel  skew  beam  spans,  including  all 
steel  bolts  for  field  connections,  etc., 
for  the  Middle  Fork  of  Feather  river 
bridge: 

Moore  Drydock  Co.,  Oakland,  (1) 
$1779;    (2)    $749. 

Judson-Pacific  Co.,  San  Francisco, 
(1)    $1913;   (2)   $463. 

Dyer  Bros.  San  Francisco,  (1)  $1,- 
743;    (2)   $669. 

Golden  Gate  Iron  Works.  San  Fran- 
cisco.   (1)  $1730;    (2)   $753. 

Shrader  Iron  Works.  San  Francisco, 
(1)$1990:   (2)  $762. 

Herrick  Iron  Works.  Oakland,  (1) 
$1686;    (2)   $724. 

Pacific  Coast  Steel  Co.,  Alameda,  (1) 
$1557;    (2)    $636. 

Bids    held    under   advisement. 


BIDS  WANTED 

LOS  ANGELES.  Cal.— Until  January 
30,    10  A.   M..   bids  will  be   received  by 
the    Los    Angeles      Board      of      Public 
Works  for  constructing  the  San  Fer- 
nando Road  bridge  over  the  Southern 
Pacific    Company's    tracts    near    Tun- 
nel Station.     The  work  involves: 
(  1)  Alter   existing   structure; 
(  2)  843  cu.  yds.  Class  F  concrete; 
f  3)  100  cu.  yds.  Class  G  concrete; 
(  4)   Reinf.  steel  (lump  sum  bid); 
(  5)  Ornamental    Concr.    railing    (lump 

sum  bid); 
(   6)   Grading,     lump     sum    bid    (51    cu. 

yds.  cut); 
(  7)  131  tons  asphaltic  concrete  base: 
(  S)   159  tons  asphaltic  concrete  wear- 
ing surface; 
(  9)  32  sq.   ft.  oiled  roadway; 

(10)  115    lin.    ft.      heavy      unplastered 

curb; 

(11)  116    sq.    ft.    concrete   gutter.   S-ln. 

thick. 


CONTRACT    AWARDED. 

BONNEVILLE.  Ore.— MacRae  Bros.. 
614  Fifth  Avenue,  Seattle,  at  $55,349 
awarded  contract  by  the  U.  S.  Engi- 
neer  Office.    Portland,    under    Bid    No. 
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«5-351.  for  the  constniction  of  a  tim- 
ber trestle  and  steel  deck  plate  gir- 
oer  bridge  across  the  lower  canal  ap- 
proach to  the  Bonneville  ship  lock,  on 
the  Oregon  shore  opposite  the  lower 
end  of  Bradford  Island  and  adjacent 
to  the  power  house  and  ship  lock. 

CONTRACT    AWARDED 

YTMA  COrXTY,  Ariz.  —  Phoenix- 
Tenipe  Stone  Co.,  p.  o.  Box  1645, 
Phoenix,  Ariz.,  submitted  the  low  bid 
and  awarded  contract  by  Arizona  State 
Highwa.v  Commission,  Jan.  15,  at  $24.- 
4o9.4n,  for  highway  construction  on 
the  Phoenix-Yuma  Highway  (A  F  E 
S041  and  S061).  The  work,  located  at 
three  separate  bridge  sites,  one  at 
2^  miles  east  nf  Welton,  one  at  4'-. 
miles  east  of  Welton,  and  one  at  2 
miles  west  of  Mohawk,  consists  of  re- 
placing concrete  dips  with  concrete 
box  culverts  and  oil  surfaced  approach 
fills,  and  is  to  be  completed  on  or 
before  May  15.  1933.  The  principal 
items  and  approximate  quantities  are: 
(  1)  9S    cu.    yds.    roadway    excavation, 

(unclass.); 
(  2)  12,366   cu.    yds.    imported   borrow 

(CIP); 
(  3)   1330  cu.  yds.  select  material(CIP) 
(  4)  349    cu.    yds.     shoulder     material 
(CIP    Sta.    697-(-00    to    Sta.    706-t- 
00.    and    Sta.    787-)-00    to   Sta.    798 
-1-00); 
(  5)  347    cu.    yds.      shoulder     material 
(CIP   Sta.    1619-)-00    to    Sta.    1637 
+   95); 
(   6)   S473    sq.    yds.    salvaging   and    re- 
laying old  oil  mix   (CIP); 
(   7)   64S  tons  mineral  aggregate   (CIP) 
(  8)  10,168  gal.  road  oil   (for  road  mix 

and  seal  coat)    (CIP); 
(  9)  85    tons    screenings    (CIP); 

(10)  75   M.   gal.   sprinkling   (CIP); 

(11)  75  hours  rolling; 
STRUCTURES  OVER  20  FT.   CLEAR 

SPAN 

(12)  2501  cu.  yds,  drainage  excav,  (un- 

class.); 

(13)  476  cu.  yds.  structural  excavation 

(unclass.); 

(14)  5S6  cu.  yds.  Class  A  concrete  (in- 

cluding cement); 

(15)  64,825      lbs.     reinf.      steel      (bars) 

(CIP); 

(16)  559    Sp.    yds.    salvaging    and    re- 

laying old  oil  mix   (CIP); 

(17)  43  tons  mineral  aggregate   (CIP); 

(18)  671  gals,  road  oil  (for  oil  mix  and 

seal  coat)    (CIP); 

(19)  6   tons  screenings    (CIP); 
The  total  bids  were: 

(A)  Phoenix-Tempe    Stone    Co.,    $24  - 

4.59.40. 

(B)  Pearson  &  Dickerson  Contractors. 

Inc.,    Prescott.    Ariz.,    $26,854.98 

(C)  R.  C.  Tanner  and  W.  E.  Hall  Co., 

Phoenix,    Ariz.,    $26,913.22. 

(D)  Daley-Vinson  &  Pringle,  Phoenix 

Ariz.,    $28,077.42. 

(E)  Wm.    Peper  Constr.  Co.,  Phoenix, 

Ariz.,   $29,991.99. 

(F)  Del   E.    Webb   Constr.    Co.,    Phoe- 

nix, Ariz.,   $34,013.38. 
Unit   bids  were: 

(A)      (B)     (C)     (D)      (E)      (F) 
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(  1) 

$     .35 

»  .34 

$  .25 

$  .48 

$  .50 

$1.00 

.30 

.27 

.25 

.32 

.40 

.40 

(  3) 

.50 

.70 

.90 

.72 

.75 

1.00 

(  4) 

.50 

.70 

.90 

.45 

1.00 

1.25 

(  5) 

.30 

.70 

.25 

.40 

,75 

1.00 

(  6) 

.12 

.135 

.30 

.24 

.25 

.25 

(   7) 

3.00 

4.20 

2.. 50 

4.10 

5.00 

5.60 

(   8) 

.07 

.08 

.09 

.09 

.06 

.12 

(  9) 

4.00 

4.70 

6.00 

1.80 

4.00 

2.00 

(10) 

2.50 

3.70 

4.00 

3.00 

3.00 

3.00 

(11) 

3.00 

4.70 

4.00 

6.00 

5.00 

5.00 

(12) 

.30 

.24 

.23 

.29 

.25 

.30 

(13) 

1.20 

1.00 

.90 

.90 

1,00 

2.00 

18.50 

19.80 

20.00 

20.25 

20,00 

23.50 

(15) 

.045 

.05 

.045 

.046 

.05 

.05 

(16) 

.12 

.135 

.30 

.24 

25 

.25 

(17) 

3.00 

4.20 

2.50 

4.16 

5.00 

5.50 

(18) 

.07 

.08 

.09 

.09 

.06 

.12 

(19) 

4.00 

4.70 

6.00 

1.80 

4.00 

2.00 

BIDS   WANTED. 

FRESNO  COUNTY.  Cal.— Until  Feb. 
u,  10  A.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works,  Di- 
vision of  Highways,  R.  M.  Gillis,  Dis- 
trict Engineer,  Carruth  and  Olive 
Aves.,  Fresno,  for  the  removal  and 
disposal  of  an  existing  bridge  and  the 
construction  of  a  new  bridge  con- 
sisting of  four  10-ft.  timber  stringer 
spans,  about  1.6  miles  south  of  the 
westerly   county   boundary. 

Plans  and  specifications  obtainable 
from   the  above  office. 


BIDS    WANTED. 

MONTEREY  COUNTY,  Calif.— Until 
February  13,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Commis- 
sion, Sacramento,  for  the  construc- 
tion of  a  reinforced  concrete  bridge 
across  Malpaso  Creek,  9  miles  south 
of  Monterey,  consisting  of  one  U7-ft. 
open  spandrel  arch  span  and  six  13- 
rt.   10-in.  approach  spans. 

The  work  involves: 
(  1)   1    only    existing    bridge    to    be 

shifted; 
(  2)   350  c.y.   stripping; 
(  3)  450  c.y.   structure  excavation; 
(  4)   450  c.y.  rdwy.  excavation,  unc'las.s. 
(   5)  1,050   sq.    yds.    preparing,    mixing, 

and  shaping  roadbed; 
(  6)   11  tons  screenings; 
(  7)   7  barrels  emulsified  asph.  road  oil 
(  8)  535  c.y.  Class  A  Portland  cement 

concrete    (structures); 
(  9)  110  c.y.  do  (arch  ribs  and  struts) 

(10)  13    c.y.    do    (railing); 

(11)  120,000  lbs.  bar  reinf.  steel; 

(12)  196  lbs.   bronze  expansion  plates; 

(13)  1    only    existing    bridge   to   be    re- 

moved and  disposed  of; 

(14)  1   lot   misc.   items   of  work. 
Plans    and    specifications    obtainable 

from  the  above  office,  and  on  file  at 
the  oflice  of  the  District  Engineer  in 
San  Francisco,  Los  Angeles  and  the 
district  in  which  the  work  is  sit- 
uated. • 


BIDS    WANTED 

MONTEREY  COUNTY,  Cal.— Until 
February  13,  2  P.  M.,  as  previously  re- 
ported, bids  will  be  received  by  the 
State  Highway  Commission,  Sacra- 
mento, for  the  construction  of  a  re- 
inforced concrete  bridge  across  Mal- 
paso Creek,  9  miles  south  of  Mon- 
terey, consisting  of  one  117-ft,  open 
spandrel  arch  span  and  six  13-ft.  10- 
in.  approach  spans. 

NOTE:  Item  (5)  was  omitted  from 
the  report  in  our  issue  of  January 
23rd. 

The  work  involves: 
(  1)   1    only    existing   bridge    to    be 

shifted; 
(  2)   350  c.y.   stripping; 
(   3)  450   c.y.   structure  excavation; 
(  4)   450  c.y.  rdwy.  excavation,  unclass 
(  5)   75  bbls.  fuel  oil; 
(  6)   1.050    sq.    yds.    preparing,    mixing, 

and  shaping  roadbed; 
(  7)   11   tons  screenings; 
(   S)   7  bbls.  emulsified  asph.  road  oil- 
(   9)   535  c.y.   Class  A   Portland  cement 

concrete   (structures); 

(10)  110  c.y.  do   (arch  ribs  and  struts) 

(11)  13    c.y.    do    (railing); 

(12)  120,000  lbs.   bar  reinf.  steel; 

(13)  196   lbs.    bronze   expansion   plates- 

(14)  1   only   existing   bridge   to   be   re- 

moved and  disposed  of; 

(15)  1  lot  misc.  items  of  work. 
Plans    and    specifications    obtainable 

from  the  above  office,  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Francisco,  Los  Angeles  and  the 
di.striPt  in  which  the  work  is  sit- 
uated. • 

BIDS    WANTED 

LAKE  COUNTY,  Cal. -Until  Feb  U 
10  A.  M.,  bids  »-ill  be  received  by  the 
Lake  County  Board  of  Supervisors, 
Court  House,  Lakeport,  W  M  Pat- 
terson,   County   Clerk,    for    the  'repair 


of  the  Rodman  Bridge  situated  on  the 
Lucern  Cut-off. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$10.00. 


22— DREDGING      HARBOR 
WORKS  EXCAVATION 

CONTRACT    AWARDED.  ^ 

INDIO.  Riverside  Co..  Cal.— Breed - 
love  Corp.,  649  S.  Olive  St.,  Los  An- 
geles, at  15  cents  per  c.y.  awarded 
contract  by  the  Board  of  Trustees  of 
the  Coachella  Valley  Storm  Water  Dis- 
trict, Indio.  for  the  construction  of 
a  levee  in  Deep  Canyon.  2100  feet  in 
length,  starting  and  terminating  in 
Section  6.  Twp.  6,  South,  Range  6 
East,   S.B.B.    &  M. 


PLANNED, 

HANFORD,  Kings  Co.,  Cal.-Peoples 
Ditch  Co.  (Theodore  Miller,  superin- 
tendent) Hanford.  plan  construction  of 
a  weir  in  Kings  River  to  replace  ex- 
isting structures.  Estimated  cost  is 
$55,000. 


TO   ASK    FUNDS. 

SAN  JOSE.  Santa  Clara  Co..  Cal.— 
Officials  of  San  Jose  Chamber  of  Com- 
merce and  San  Jose  Deep  Water  As- 
sociation will  prepare  application'  to 
Federal  Public  Works  Administration 
for  funds  for  improvement  of  San  Jose 
waterfront  as  deep  water  harbor.  J. 
S.  C.  Ross,  president  of  the  chamber, 
find  Wilbur  Henning,  president  of  the 
association,  named  as  committee  to 
report  on  ways  and  means  of  financ- 
ing the  project. 


ALLOTMENT    APPROVED. 

MISSOUL.A..  Mont.— Federal  Public 
Works  Administration  has  approved 
an  allotment  of  $180,000  to  the  Bu- 
reau of  Reclamation  for  construction 
of  the  Frenchtown  Irrigation  Project 
Missoula.  Mont.  There  will  be  a  sys- 
tem of  canals  covering  a  distance  of 
16  miles  carrying  8000  inches  of  water 
for  irrigating  about   7500  acres. 

BIDS   WANTED. 

LAFAYETTE.  Ore.— Until  Feb.  1.  3 
P-  M.,  bids  will  be  received  bv  the  U 
S.  Engineer  Office,  306  Customhouse, 
Portland,  under  Bid  No.  35-409,  for  re- 
moving existing  miter  sills  and  lock 
gates  and  construction  and  installa- 
tion of  new  miter  sills  and  lock  gates 
at  Yamhill  Lock  on  Yamhill  river 
near  Lafayette,  Ore. 
The  work   involves: 

(1)  lump  sum,   cofferdams; 

(2)  lump  sum.  removal  nf  the  existing 

miter  sills  and  lock  gates- 

(3)  22   MFBM  Douglas   fir  lumber; 

(4)  8,000  lbs,   iron  castings- 

(5)  3,000  pounds  mild  steel'or  wrought 

iron; 

(6)  300  lbs.  steel  forgings- 

(7)  8.000  lbs.  bolts; 

(8)  150  lbs.  bronze; 

(9)  7,000  lbs.  mtal  parts,   salvaged  and 

placed  in  new  work. 
Plans    and    specifications    obtainable 
from   the  above  office. 

TO    ASK    FUNDS 

LOS  ANGELES,  Cal.— F.  E  Trask 
former  state  PWA  engineer,  will  pre- 
sent to  the  administration  at  Wash- 
ington, D.  C.  a  request  for  $77,000,000 
for  the  proposed  $4,000,000,000  public 
works  fund  to  he  used  for  the  Los 
Angeles  County  flood  control  program 
as  outlined  in  a  joint  federal  a. id 
county  survey  made  after  the  Mont- 
rose disaster  of  1933-34.  In  placin. 
the  county's  plea  to  the  National  Re- 
source Board  in  Washington,  Mr 
Trask  will  ask  $3,846,000  for  flood 
control  work  on  the  Arroyo  Seco;  $5,- 
777,000  for  Big  Tujunga  Wash;  $4,- 
115,000  for  the  Verdugo  Mountain 
foothill     projects;     $2,405,000     for     ths 
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San  flnhrli'l   Viilify:  $S,II8,0nn  for  Iho 
Upper    t.iiK    AnK'<l<"i    HIvor,    iinrl    iillicr 

prr.J.-clj.     llil<,UKll..lil      Ihi'     .ciinly. 

23— IRRIGATION    PROJ. 

{  Jaiiuary  IS.   I!i:iri 

I  I8TIMATES   COMPLETED. 

PAM.O.N,    NfViKla.  — W.   II.    Walliiii'. 

i  mniuiKcr    of    tlio    NowlanclH    UiM'lania' 

'  lliiti  proji'cl,  haH  pri'par  (I  (iclallfd  i'M. 
llDinlcM  of  i>ropi>ni<l  InipriivciiiiTilH  for 
which  thi'  (llMtrlci  Im  aHkliiK  a  I'VVA 
h)nn    (if    $r,(iO.Ono.      Wnrk    Imliidcs    iii- 

.  hirK<'iii>'nt  of  Trnckcc  canal.  Iiiipriivc- 
nieiit    of    l.ahniitan    power    plaiil    and 

'  additional  storaKO  ii(  the  Lahonlan 
reservoir,  repairs  and  iniprovcrncnis 
to  the  diHirlliiilInK  and  dralnai;,.  sys- 
tems. 


LOW    BIDDERS 

(iwyiii:k  nto.iK 

— r.corjio   i!.    Ilciily. 
)21.r>02   snIinilHcil    lo 
roau    of    rtoclaniatln 
January    l.'i.    nndcr 
for  the  con.strnction 
structures.      North 
.Mitchell    Itiittc   nivl! 
Ject.    OrcKon-ldnho. 
J.    A.      Terteiinc 
Idaiio.  at  »21..';:!r)  ;nili 
hid;      and      Morrlsoi 
Boise,    was    thin!    lo 


CT.  OroKon-Idaiin 
.Nyj.sa,  (IreRon,  at 
w  hid  to  the  Ifu- 
n.    Ontario.    Ore.. 

.Spec.    No.    644 -n. 

of  earthwork  and 

Cnnal      Laterals. 

lion.  Owyhee  Pro- 

&  Sons,  noise, 
mltted  second  low 
I  -  Knud.sen  Co.. 
w    hidder   at    $22.- 


APPROPRIATiON    ASKED 

CALIF(»RNIA  .STATIC.  —  Construc- 
tion of  the  Central  V.i'.'.e;.  Project. 
California,  may  he  unde.-tP.Ken  a.s  a 
federal  project  under  authority  .similar 
lo  the  Tenn  ssce  Valley  Authority,  if 
two  measures  introduced  In  the  House 
of  Representatives  are  adopted  by 
Congress.  One  introduced  hy  Henry 
E.  Stubbs  provides  for  the  expendi- 
ture of  $170,000,000.  and  the  other  hy 
Frank  H.  Huck  provides  for  a  fed- 
eral body  to  prosecute  the  work.  Of 
the  total  amount.  $38,000,000  would  bo 
a  direct  federal  Krant.  In  addition. 
$12,000,000  would  be  designated  as  a 
direct  grant  toward  the  construction 
of  the  Kennett  Dam.  The  remaining 
$120,000,000  would  be  repaid  in  forty 
years.  The  funds  and  work  would  be 
handled  by  the  Secretary  of  the  In- 
terior and   the   Secretary  of  War. 

24—  STREET  LIGHTING 
SYSTEMS 

BIDS   OPENED. 

SAN  KUANCISCO.— H.  C.  Reid  and 
Co..  3S0  Clementina  Street,  at  $11.- 
794  submitted  low  bid  to  the  Depart- 
ment of  Public  Works.  City  Hall,  for 
the  installation  of  an  ornamental 
lighting  system  on  Alemany  Boule- 
vard, Section  "A",  from  Bayshoro 
Blvd.  to  Mission  St..  a  total  distance 
of  1.26  miles. 

The  work  to  be  done  includes  the 
installation  of  conduits;  the  construc- 
tion of  foundations;  the  erecting,  as- 
sembling, and  painting  of  standards; 
the  furnishing  and  installing  of  lumi- 
naries with  compensators,  refractors, 
and  lamps;  the  furnishing,  installing, 
splicing,  and  testing  of  cables;  and  the 
furnishing  and  insl.illing  of  all  appur- 
tenances incident  to  the  construction 
of  the  lighting   system. 

The  work  involves: 

(1)  Hauling,  erecting,  assembling  and 
painting  ornamental  iron  stand- 
ards. 52; 

(2)  Furnishing  and  installing  lumi- 
naries and  lamps,   complete.  52; 

(3)  Constructing  concrete  foundations 
for  standard  with  conduit  bends, 
62: 

(4)  13.400  ft.  furnishing  and  Installing 
I'/j-in.    black    conduit; 

(5)  16  500  ft.  furnishing  and  installing 
5.000-volt  single  conductor  solid 
No.  S   R.   &  I..  C.  wire. 


Complete   liidn   follow: 
(A)   H.  C.   Hold  and  Co..   Ban 

Kraiiciiico  111,704.00 

(H)  (leorRe    P.    Brayer,    San 

FranclHco 12.234.00 

((;>  A.  Soda  &  S<jn,  Oakland.  12,345. On 
(I))   Heverin   Kleetrlc  Co.,  San 

KranciHco  12,631.00 

(IC)    Kowd-Seld     Electric    Co.. 

,San   FranclHco   12,802.05 

<K)   H.     S.     Tittle     Co.,     Son 

Francisco  12.897.00 

(<i)   (ilobe       Electric       Workii, 

San    FranclBco    I2.U34.00 

(ID    Weldenthal-tJoHlingcr 

Electric    WorkB,    San 

Francisco  14.I78.Oci 

(I)    Central   Electric  Co.,   San 

Francisco  14.31)4.00 

(.1)   (}.     H.    ArmBtrong,     San 

Francisco  14.439.00 

(K)   De   Latour  Elee.  Co.  San 

Francisco  14,535.00 

(I..)  Abbett   Electric   Co.,   San 

Francisco  14,950.00 

Hills   h.ld   unil.r  .■idviseimnl. 

25— MACHINERY  AND 
EQUIPMENT 

BIDS   OPENED. 

SAN  FRANCISCO.— <:has.  Kuppln- 
ger.  Lakeport,  at  $3.30  per  hour,  suli- 
mitted  low  bid  to  Jno.  H.  Skeggs.  Dis- 
trict Engineer,  Division  of  Highways, 
State  Building,  San  Francisco,  for  the 
rental  of  one  power  shovel  of  not  less 
than  %  c.y.  capacity,  for  approxi- 
mately 400  hours,  to  be  u.sed  in  .Marin 
County. 

The  other  bids  were: 

R.  I.  Slyter,  San  Anselmo.  $4;  John- 
son &  Nelson.  San  Anselmo.  $4;  Carcia 
Const.  Co..  Irvington.  $4;  Thomas  J. 
Doyle,  Fan  Francisco,  $4.40;  1...  C. 
Karstedt.  Wat.sonville.  $3;  Rock  and 
Gravel  Trucking  Co..  Oakland.  $5.70; 
and  Consolidated  Crane  Service.  Dos 
Angeles.   $5.95. 

Bids  held  under  advisement. 


BIDS   OPENED. 

SAN  FRANCISCO. —  Following  bids 
received  by  T.  A.  Brooks,  Purchaser 
of  Supplies,  City  Hall,  under  Bid  No. 
UR-1329,  for  rental  of  equipment 
(tractors  and  dump  cars)  for  unem- 
ployment relief: 

Chas.  L.  Harney.  $6.62  per  hour  for 
three  60-hp.  caterpillar  tractors;  $6.- 
G25  per  hour  for  30-hp.  do. 

Sibley  Grading  &  Teaming  Co..  $6.75 
fo:    60-hp.  do. 

Meyer  Rosenberg.  Inc..  $4  for  30-hp 
dO;  $6.50  for  60-hp.  do. 

Peter  J.  McHugh,  $6.62  for  two  6ii- 
hp.  do. 

H.  J.  Guerin,'  $4.05  each,  $12.15  for 
three  30-hp.   do. 

D.   C.   McCabe.  $4.50  for  35-hp.   do. 

Associated  Equipment  Co..  $4.75  for 
Bates  •'45"  6-cyl.  with  hydraulic  bull- 
dozer. 

Frank  J.  McHugh.  $6.62  for  60-hp. 
caterpillar  tractor;  $4.25  for  30-hp.  do 

R.  A.  Parish.  $4.30  for  35-hp.  cater- 
pillar tractor:  $4.25  for  35-hp.  Diesel 
tractor;  $5  for  60-hp.  do;  $4  for  30-hp. 
do. 

San  Francisco  Paving  Co.,  $4.25  for 
Oo-hp.   Diesel   caterpillar  tractor. 

A.  D.  Schader.  two  IH-yd.  or  37  cu. 
ft.  capacity  24-in.  ga.  2-way  dump  V- 
body  Kopple  cars;  ten  1-yd.  or  27  cu. 
ft.  capacity  24-in.  ga.  2-way  dump  V 
body  Kopple  cars:  seven  1^-yd.  or 
approximately  34  cu.  ft.  capacity  do; 
total  of  19  cars,  as  follows.  $0,125  each 
per  car;  $0.75  per  6-hour  working  day. 
or  $3.75  per  week  (five-day  working 
week). 

W.  N.  Thomas,  Alameda.  $3.75  for 
30-hp.  caterpillar  tractor;  $5.75  for  60- 
hp.  do. 

Bids  held   under  advisement. 


$944  awarded  contract  by  Ihs  Eut 
Pay  MuMlripal  l.'tlllty  liUlrlel.  Oak- 
land, ffir  furiilBhinic  elKht  Mt.-e|  oppr- 
allnit  InbieM  for  the  firlnda  Filter 
Planl.  under  Proponal  No.  B7«. 

CONTRACTS  AWARDED. 

I.OS  ANGEI.KS.  <-allf.  -  Petroleum 
i:<|ulp'rieiit  Co.  wan  awarded  the  con- 
tract hy  the  .Metrupolllan  Waler  liiR- 
trict.  Lou  AngeleH.  January  18.  at  |32- 
250  for  furnishlnK  5  centrifugal  puio|n 
at  2600-(IP.M.  against  a  head  of  850 
ft.  for  use  In  Potrer<i  Hliafi  of  the  Hun 
Jacinto  Tunnel.  The  price  Inetudap 
motors. 

Petroleum  Efiulpmenl  Co.  was  aldo 
awarded  the  contract  for  four  pumpn 
of  2500-(;p.M  agalpNt  a  275  ft.  head  for 
use  at  the  Cahazon  heading,  at  a  total 
price  of  $8,793.00. 

The  bblH  were  opened  January  I.',, 
under  Hid  .No.  31149. 


BIDS  OPENED 

OAKLAND,  Calif.— Rees  Blow  Pipe 
.Mfg.  Co.,  340  7th  Street.  San  Francisco 
at  $2,990  submitted  low  hid  to  Eajft 
Bay  Municipal  Utility  District,  Oak- 
land, January  18.  under  Spec.  No.  134 
for  furnishing  one  pneumatic  alum  and 
lime  conveyor  system  complete  with 
Mower,  receiving  hopper,  four  distrib- 
utors and  dust  separators,  pipe  and 
fittings,  etc. 

The   other  bids  were: 

Brady   Conveyor  Corp $3,072.00 

Fuller  Company  3,800.00 

Sutorbilt  Corp 6.668.00 


CONTRACT    AWARDED 

LOS  A.NGELES.  Cal.— Maloney  Elec. 
Co..  at  $S9S2  awarded  contract  by  the 
Los  Angeles  Water  &  Power  Commis- 
sion for  furnishing  pole  type  and 
subway  transformers  f.o.b.  1630  N. 
Main   St.,   under  Spec.   No.   1563. 


CONTRACTS    AWARDED 

I.n.s  ANGELES.  Cal.— Smith  Booth 
Usher  Co.,  2001  Santa  Fe  Ave.,  Los 
Angeles,  awarded  contract  by  the  Los 
Angeles  County  Sanitation  District 
No.  2.  at  $5867  for  furnishing  one  6- 
cyl.  Clark  gas  engine  to  operate  on 
gas  from  digesting  sewage  solids  at 
the  Joint  Disposal  Plant  at  Harbor 
City. 

Fairbanks.  Morse  &  Co.,  2401  Santa 
Fe  Ave..  Los  Angeles,  awarded  con- 
tract for  furnishing  one  horizontal 
shaft.  bottom  suction  centrifugal 
water  pump  to  be  used  in  connection 
v.itb   the   above  engine. 


LOW    BIDDER 

sr.MMITT.  Canal  Zone  —  Industrial 
Piping  and  Engineering  Co..  Balti- 
more. Md..  at  $18,950  submitted  low 
bid  to  Bureau  of  Yards  and  Dock.*-. 
Navy  Department,  Washington.  D.  C, 
under  specification  No.  7800  for  motor 
and  hand  operated  winches  for  an- 
tennas at  the  Naval  Radio  Station. 
Summitt.  Canal  Zone.  Complete  bids 
will  be  published  shortly.  • 


LOW     BIDDbn 

LUALUALEI.  T.  H.  —  Industrial 
Piping  «r  Engineering  Co..  Baltimore 
Md.,  at  $19. .440  submitted  low  bid  to 
Bureau  of  Yards  and  Docks,  Navy 
Department.  Washington.  D.  C.  un- 
er  Specification  No.  7801  for  motor 
and  hand  operated  winches  for  anten- 
nas at  the  Naval  Radio  Station  Lua- 
lualei.  T.  H.  Complete  bids  will  be 
published   shortly.  • 


CONTRACT    AWARDED. 

OAKLAND,  Cal.— Herrick  Iron  Wks 
ISth    and   Campbell    Sts..    Oakland,    at 


28— FIRE  EQUIPMENT 

BIDS   OPENED 

0.\KLA.ND.  Cal. — Following  bids  re- 
ceived by  the  Oakland  City  Council 
January  17  for  furnishing  lO.OOo  feet 
of  2?»-in.  fire  hose: 

Fabric  Fire  Hose  Co..  Oakland.  $1.20 
and  $1.40. 

American  Rubber  Mfg.  Co..  Oakland 
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51.20. 

WaiT<n  &  Bailey  Co.,  San  Francisco 
»1.20. 

Eureka  Fire  Hose  Products,  U.  S., 
Rubber  Co.,  Oakland,  J1.40,  $1.25  and 
$1.20. 

Pioneer  Rubber  Mills,  San  Francisco 
fl.20. 

Pacific  Coast  Rubber  Co.,  San  Fran- 
cisco. $1.20. 

Bids  held  under  advisement. 


2S 


30— RESERVOIRS  &  DAMS 

PROJECT    DEFEATED 

S.\XTA  CL.4R.\  COUNTY.  Calif.— 
Voters  in  the  proposed  Llagas-Uvas 
•nater  conservation  district  rejected  a 
proposal  to  proceed  with  engineering 
study  of  project  to  conserve  the  flood 
waters  throurjh  a  system  of  percola- 
tion reservoirs.  The  vote  was  S63  to 
625.  The  district  would  have  included 
Gilroy  and  the  southern  portion  of 
the  county. 


ESTIMATED    EXPENDITURES 

FORT  PECK.  Montana— The  Army 
Engineers  in  Washington,  D.  C,  have 
estimated  that  as  much  as  $20,000,000 
may  be  spent  to  good  advantage  on 
Fort  P  ck  d.'^m  during  the  1936  fiscal 
year.  Total  estimated  cost  of  the 
project  is   $86,000,000. 

All  existing  contracts  will  be  com- 
pleted by  June  30,  1933,  except  the 
first  contract  for  tunnels  which  will 
be   completed  June  30.   1936. 

The  Enslneers'  report  estimates 
that  on  June  30,  1936,  all  major  pre- 
liminary operations,  including  con- 
struction of  townsite,  construction  of 
railroads,  bridges  and  power  lines  will 
have  been  completed.  Excavation  for 
four  26-ft  tunnels  aggregating  24,766 
feet  will  h.ive  been  completed  and 
concrete  lining  to  be  placed  outside  of 
platQ  steel  shell  reinforcing  will  have 
been  finished. 

Contract  for  placing  steel  lining  and 
inner  concrete  lining  for  tunnels  will 
have  been  awarded.  The  greater 
portion  of  excavation  for  spillway, 
estimated  at  about  12,000,000  cu.  yds., 
and  concrete  lining  for  this  channel 
amounting  to  about  150,000  cu.  yds. 
and  3-1.000,000  cu.  yds.  or  approxi- 
mately Ml  of  earth  fill  for  dam  proper 
will  be  placed   by  June,    1936. 

Net  total  cost  to  June  30,  1934,  re- 
ported at  $5,229,871.  Balance  unex- 
pended, $21,340,442.60  and  accounts 
receivable  $2,882.45,  at  end  of  year, 
together  with  allotment  of  $25,000,000 
made  last  July,  will  be  applied  to- 
ward completion  of  dam  and  reser- 
voir, general  supervision,  surveys, 
tests,  and   inspections. 

It  is  believed  that  available  funds 
will  be  exhausted  by  June  30.  1935. 
In  recommending  an  additional  sum 
af  $20,000,000  for  expenditure  during 
fiscal  year  ending  June  30,  1936,  en- 
gineers estimate  that  $5,000,000  can 
be  used  for  lining  of  diversion  tunnels 
with  steel  shell  and  concrete  and 
placing  gates  and  $1,000,000  for  sec- 
ond  spillway 

On  actual  dam  construction,  engi- 
neers estimate  $5,875,000  tor  dredg- 
ing one  year,  4  dredges,  7Vi  months  to 
each  to  move  about  26.000,000  cu.  yds. 
of  earth;  $1,000,000  for  producing  pav- 
ing rock  for  paving  surface  of  dam, 
and  $3,125,000  for  producing  and  plac. 
ing  rock  and  gravel  for  upstream 
and  downstream  tees  of  dam.  Ac- 
quisition of  land  will  cost  about  $3,- 
000,000  and  power  plant  construction 
$1,000,000. 

Major  T.  B.  Larkin,  District  Engi- 
neer, Fort  Peck  District,  Fort  Peck, 
Montana,   is  in  charge  of  the  project. 


BIDS  OPENED 

DALY  CITY,  .San  Mateo  Co.,  Calif. 
— Cement  Gun  Const.  Co.,  85  .Second 
St.,  at  $2,748  submitted  low  bid  to  the 


Daly  City  City  Council  for  guniting 
the  floor  and  walls  of  the  water  stor- 
age  reservoir  in  Daly  City. 

Edwin  Anderson,  San  Francisco,  at 
$2,998    submitted   second   low   bid. 

PLANNED 

STANFOR')  UNIVERSITY.  Palo  Al- 
to, Cal.— Trusiees  of  Stanford  Univer- 
sity have  under  consideration  the  con- 
struction of  a  rolled  earth  fill  dam 
across  San  Francisoquito  Creek,  1.5 
miles  below  .Tearsville  Lake,  to  create 
water  supply  reservoir  for  the  uni- 
versity. Proposed  dam  would  be  100 
feet  in  height,  1300  feet  long  at  the 
crest.  Estimated  storage,  1733  million 
gallons.  Project  includes  main  supply 
pipe  line  to  Junipero  Serra  Blvd.  or. 
the  Stanford  cainpus. 

Estimated  cost,  $400,000.  Fred  C. 
Hermann,  Merchants  Exchange  Bldg. , 
San  Francisco,  consulting  engineer.  A. 
L.  Trowbridge.  Assistant  Controller 
and   University  Engineer.  i 

PREPARING    PLANS. 

LOS  ANGELES,  Cal.— Julian  Hinds. 
Assistant  Chief  Engineer  of  the  Met- 
ropolitan Water  District,  reported  to 
the  Board  of  Directors  January  18  that 
plans  and  specifications  for  the  Ca- 
jalco  Dam  are  well  under  way.  Plans 
are  also  being  prepared  for  the  feeder 
line  between  Cajalco  and  the  Monro- 
via tunnel  of  the  distribution  system. 
He  reported  that  excellent  i>rogress 
was  being  made  and  that  specifica- 
tions and  drawings  would  be  ready 
for  submission  to  the  Board  at  an 
early  date.  0 


BOND    ELECTION. 

VENTUR.\,  Ventura  Co.,  Calif.— An 
election  will  be  held  in  the  City  of 
Ventura  February  5  to  vote  on  a  $1.- 
150,000  bond  issue  to  finance  water 
works  improvements  and  betterments, 
including  the  construction  of  a  dam 
on  Coyote  Creek  at  the  Hoffman  Res- 
ervoir site.  The  decision  to  place  be- 
fore the  people  of  the  city  such  a  pro- 
posal followed  an  exhaustive  study  of 
the  project  covering  a  year  and  a  half. 
The  city  will  ask  for  PWA  funds  ir. 
the  form  of  30%  grant.  The  proposed 
dam  will  be  an  earth  fill  structure,  87- 
ft.  in  height,  with  a  capacity  of  9800 
acre  feet.  The  cost  estimate  is  di- 
vided  as    follows: 

Construction  of  9800  acre  feet  dam, 
$467,130. 

Land  for  42.000  acre  feet  dam.  $152,- 
202. 

Reserved  for  contingencies,  land 
l.urchase,    $306,404. 

State  filing  fees,  $4.1«9. 

Fifteen  per  cent  carrj'ing  charge 
and   supervision,    $69,405. 

Road  construction,  relocating  the 
state  highway  to  follow  alignment 
along  east  bank  of  proposed  reservoir 
$144,500. 

Power  lines  (Appraiser's  estimate), 
$5,170.  1 

31— PIPE  LINES   &   WELLS 


CONTRACT    AWARDED. 

LOS  ANGELES,  Cal,— Roscoe  Moss 
Co.,  4360  Worth  St.,  Los  Angeles, 
awarded  contract  by  the  U.  S.  Indian 
Irrigation  Servcie,  751  S.  Figueroa  St. 
Los  Angeles,  for  drilling,  developing, 
and  testing  one  water  well,  16-inches 
in  diameter  and  approximately  75  ft. 
deep  on  the  San  Carlos  Indian  Reser- 
vation,   Arizona. 


TEST    DRILLING. 

WASHOE  COUNTY.  Nev.— Diamond 
drilling  will  be  started  shortly  at  two 
possible  sites  for  the  Truckee  River 
reservoir,  L.  J.  Foster,  project  engi- 
neer for  the  U.  S.  Reclamation  Ser- 
vice, announces.  Foundation  tests  will 
be  made  at  the  Wheele  site,  several 
miles  above  Boca,  and  at  a  site  down- 
stream about  four  miles  from  Boca. 


32— SEWERS    &    SEV/AGE 
DISPOSAL  PLANTS 

BIDS   WANTED. 

ONTARIO,  San  Bernardino  Co.,  Cal. 
—Until  January  28,  7:30  P.  M.,  as  pre- 
viously reported,  bids  will  be  received 
by  the  Ontario  City  Council  for  all 
construction  incident  to  the  comple- 
tion of  the  sewage  disposal  plant  in 
accordance  with  amended  specifica- 
tions prepared  by  the  Currie  Engr. 
Co.,  219  Andreson  Bldg.,  San  Bernar- 
dino, copies  of  which  may  be  obtain- 
ed at  that  address.  Certified  check 
for  10%  must  accompany  each  bid.  C. 
C.  Peabody,  city  clerk. 

The  new  bid  form  is  as  follows: 

(1)  Treatment   plant   complete; 

(2)  Sewer  lines: 

(a)  350  ft.  15-in.  sewer  pipe; 

(b)  670  ft.   18-in.  sewer  pipe; 

(c)  1100  ft.  21-in.  sewer  pipe; 

(d)  260  ft.  24-in.   sewer  pipe; 

(e)  4    manholes   complete. 

This  project  was  originally  started 
by  James  Noon  (contract  awarded  on 
April  23,  1934,  at  $65,793).  who  had 
completed  at  the  time  of  abandon- 
ment about  40%    of   the  work. 


INVESTIGATION. 

PHOENIX,  Ariz.— Check  of  the  va- 
rious kinds  of  pipe,  the  cost,  the  time 
of  delivery  and  installation  is  being 
made  by  the  office  of  the  City  Engi- 
neer in  connection  with  the  storm 
drain  project,  in  an  effort  to  deter- 
mine whether  it  will  be  more  advan- 
tageous to  award  the  contract  to 
Stroud  Bros.,  Elliott  &  Seabrook,  or 
to  call  for  new  bids.  This  alternative 
has  been  issued  by  the  Public  Works 
Department  at  Washington  to  approve 
the  award  to  the  Phoenix  -  Tempe 
Stone  Co.  as  made  originally.  The 
check  was  ordered  by  Thos.  M.  Sulli- 
van, City  Manager.  A  bond  issue  of 
$260,000  was  voted. 


CONTRACT  AWARDED 

SAN  JUAN  CAPISTRANO,  Cal.— 
Marko  Matick,  1269  E.  Colorado  Blvd., 
Los  Angeles,  at  $15,047  awarded  con- 
tract by  the  San  Juan  Capistrano 
Sanitary  District,  January  14,  for  the 
construction  of  a  sewage  treatment 
plant.  Work  on  the  project  started 
January  17. 


BIDS    WANTED 

SAN  FRANCISCO— Until  February 
6.  2:30  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works,  S. 
J.  Hester,  Chief  Deputy  Director,  Rm. 
251.  City  Hall,  for  the  reconstruction 
of  a  sewer  on  22nd  street,  between 
Potrero  Ave.  and  San  Bruno  Ave. 
Estimated  cost,  $1320. 

The  work  involves: 

(1)  1  drop  manhole  with  12-in.   V.C.P. 

drop  pipe,  complete; 

(2)  1    brick   manhole,    complete; 

(3)  16   lin.    ft.    IS-in.   V.C.P.    sewer  en- 

cased  in  concrete,    in   place; 

(4)  196  lin.  ft.   IS-in.   V.C.P.    sewer,   in 

place; 

(5)  8    lin.    ft.    10-in.    V.C.P.    culvert   in 

place 
Plans    and   specifications    obtainable 
from    City    Engineer    John    J.    Casey, 
Room    357   City    Hall,    upon   deposit  of 
$10.  » 


BIDS    WANTED 

SAN  FRANCISCO— Until  February  6, 
2:30  P.  M..  bids  will  be  received  by 
the  Department  of  Public  Works,  S. 
J.  Hester,  Chief  Deputy  Director,  Rm. 
251  City  Hall,  for  the  construction  of 
sewers  and  appurtenances  in  Golden 
Gate  Heights  District.  Estimated  cost, 
$8500.    The  work  involves: 

(1)  4157  lin.    ft.    8-in.   V.C.P.   sewer   in 

place; 

(2)  38  brick  or  concrete  manholes; 

(3)  3  standard  lampholes; 
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III  lir.  «-ln.  X  6-ln.  "Y"  or  "T" 
liriiiK'linn. 
IMiina  iind  upcoKlrntlonii  nbtnlniililn 
fniiii  <'lt.v  KnglncrT  John  J.  Cimpy. 
K.ioin  .'IfM  nty  II.ill.  iM""i  'l>I>""lt  "f 
JIO. 


33—    WATERWORKS 


CONTRACT    AWARDED. 

Kosiivii.i.io,  riiii-.r  County,  rui.— 
Wentoin  rliH"  *  .Sl.il  <■»..  iU  .Mnrkot 
SI..  San  Kriinclsco.  nt  $12,700  iiwardfcl 
rontnict  liy  the  KoHevllli-  Clly  Conn- 
ell  for  oon.MlrnrlInK  Iniprovi  m.'iitH  to 
Iho  RoHuvllle  Mnnldiml   wnlir  sysi.-m. 

BIDS  WANTED. 

VKItAl>.\l-K.  VViiMh.  — lU.ill  Kii..  iHl, 
;.:»)  I'  M  ,  l>l<li-  will  111'  reci-lved  by 
raul  .''■'.  Klii'i-.  I'l.'Hlflenl  of  the  Uonid 
of  nirectoiH.  Columblii  HldR..  Spokimr 
or  Vc-rad!ilc.  WiiHh.,  to  be  opened  In 
the  office  of  the  distrirt  In  the  Tost 
limie  BldR..  Veradale.  fur  fnriiishInK 
water  pipe   150-fl.    head,    n.s    follows: 

(1)  8.000  l.f.   8-ln.   .steel,    iron,  or  wood 

stave; 

(2)  13.000  l.f.  6-  or  u;'j-in.  do; 
(S)  S.OOO  l.f.  4-ln.  steel  or  iron; 

(4)  1.1,100  Un.   ft.    minimum,    IS. 000   If. 

maximum,   4-  or  SJ^j-ln.   steel  or 

Iron. 
Kurther  Information  obtainable  from 
Wm.    Tsehlrley.    Dist.    Engineer,    Vera 
Irrigation   District,   Veradale. 


FUNDS    ALLOTTED. 

WIN.N'K.MUrc.V,  Nev.— The  Federal 
I'  u  b  I  i  c  Works  Administration  has 
srantcd  }33.0CKi  to  the  Pity  of  Winne- 
miicea  for  con.struotion  of  a  municipal 
water  and  power  system.  A  bond  Is- 
sue of  $306,000  for  the  project  was  vot- 
ed .It  a  recent  election.  i 


PURCHASE    PLANNED 

LAKIO  CorXTY,  Cal.  —  The  Lake 
Tounty  Board  of  .Supervisors  has  set 
February  13,  10  A.  M..  as  the  time  for 
hearing  petition  for  formation  of  a 
■.vatenvorks  district  at  Clearlake  Park. 
District  proposes  bond  issue  of  JIS.OOO 
for  acquisition  of  existing  water  sys- 
tems operated  by  Clearlake  Park  Club 
and  Pine   Hell  Club. 


PROJECT    APPROVED. 

ClALT.  Sacramento  Co..  Cal.— 9EKA 
has  approved  project  for  the  construc- 
tion of  a  water  distributing  system  by 
fJalt  County  Water  District.  Materials 
will  be  purchased  by  the  district.  T. 
R.  McCuen.  cliairma.n.  Kstimated  to- 
tal cast.  $45.61)0.  including  installation 
of  services,  hydrant.",  new  well  and 
tank   house.  1 


FUNDS    ALLOTTED 

VICTORVILLE.  Cal.  —  The  Victor- 
vllle  County  Water  District  has  been 
allotted  a  PWA  loan  and  grant  in  the 
sum  of  $.i9.000  for  the  cimstruction  of 
a  waterworks  system  comprising  a 
Well,  pumping  plant,  surface  reservoir 
and  a  complete  distributing  system. 
The  approximate  cost  of  the  labor  and 
material  is  $.iOOO.  of  which  30  per  cent 
is  a  grant.  The  balance  Is  a  loan  se- 
cured by  1  per  cent  general  obliga- 
tion bonds.  A  bond  issue  tor  $50,000 
was  voted  in  1933.  Charles  L.  Foulkc, 
455  Fourth  St..  San  Bernardino,  c 
suiting  engineer,  has  prepared  speci- 
fications for  tlie    following  work: 

Two  wells.  IG-in.  diameter,  about  250 
ft.  deep,  each  equipped  with  deep 
well  pump.  Automatic  controls,  pump 
house.  s;ind  trap,  piping,  etc..  each 
unit  having  capacity  of  300  gals,  per 
minute:  $7330. 

One  150.000  gal.  reservoir  (reinforced 
concrete  ring  tension);  $3500. 

Distributing  system,  involving  cast 
Iron  pipe  and  valves,  as  follows: 

25.500  ft.   4-in.   cast   iron   pipe; 

11.680   ft.   6-in.   cast  iron  pipe; 

32   4-ln.    valves; 


12  n-ln.  valves; 

37  hydrunlB.  comploto. 

EHllmiiti'.    $27,7S8. 

Water  HcrvlceH.  IncludInK  meter, 
meter  box.  chopper,  Kooiie  neck  cor- 
piirutlon  cock  and  curb  cocks,  nveriiKO 
length  of  gnivanixeil  pipe  2.'i-fl..  labor, 
etc..  cost  per  servlci!  $22  each;  total 
cost  $7700. 

The  cost  vi\n  Include: 

Labor,  $12,538. 

MaterialB,    $33,780. 

Engineering,   $2000. 

Land,    $1200. 

W.  ti.  Kobert.s.  VlctorvlUc,  U  prcHl- 
dent  of  the  district. 

FUNDS   ALLOTTED. 

ST.\TE  OF  (JlliCCJON.  —  I'WA  Ad- 
mliilslralor  Harold  Ickes,  Washing- 
ton, 1>.  C,  has  announced  the  (ollow- 
ing  allotments  for  the  State  of  Ore- 
gon: Uoseburg.  $72,000  for  sewer-; 
Mcjsier.  $14,000  for  water  distribution 
system;  Tillamook,  $.".!!. 000  for  city 
water  mains;  Coquille.  $:i5,noo  for  wa- 
ter system;  Uurns,  $22,000  for  sewage 
plant;  Wallowa.  $02.0IMI  for  water- 
works; Tillamook,  $18,000  for  water 
sv.stem;  Lakevlew.  $36,000  for  sewage 
plant;  Columbia  County.  $15,000  for 
the  St.  Helens  pumping  plant;  Em- 
pire, $10,000  for  waterworks,  and  Wll- 
lamina,  $16,000  for  water  supply  sys- 
tem. 

FUNDS    ALLOTTED 

SULTAX.  Wash.— The  Fideral  Pub- 
lic Works  Administration  has  allotted 
$20,000  to  the  City  of  S'ultan,  Wash., 
for  improvements  to  the  waterworks 
system.  The  work  contemplated  in- 
cludes construction  of  a  cmuieti-  dam 
to  replace  an  existing  log  dam  at  In- 
take; new  main  from  reservoir  to 
town,  including  some  steel  pipe  and 
special  retaining  walls  dawn  steep 
hill;  new  mains  in  alleys  along  Main 
Street,  including  abandonment  of  old 
main  under  pavement  and  reconnect- 
ing of  service  pipes  to  new  mains;  new 
mains  in  other  streets,  connecting 
deadends  for  form  circulating  system, 
etc.  Preliminary  plans  prepared  by 
Clarence  Hickey.  Engineer.  W.  F. 
Leavell,   Town  Clerk. 


TO   ASK   BIDS 

KIUOEFIELD,  Wash.  —  Consulting 
Engineer  Charles  Deako.  Vancouver, 
has  completed  plans  for  water  works 
improvements  for  which  the  PWA  re- 
cently allotted  $21,000.  The  work  will 
include  replacement  of  about  3200  ft. 
of  8-in.,  3800  ft.  of  6-in.  and  10.000  ft. 
of  4-in.  cast  iron  or  steel  pipe.  Bids 
will  be  asked  shortly.  J.  W.  Black- 
liurn.  Town  Clerk.  ' 


TO  ASK   FUNDS 

MAXWELL,  Cal.  —  Maxwell  Public 
I'tility  District.  C.  N.  Lausten,  Sec- 
retary, will  apply  to  Federal  Public 
Works  Administration  tor  funds  to 
linance  construction  of  water  and 
sewer  systems. 


LOS  ANGELES.  Cal.— Until  Jan.  2S. 
10  A.  M.,  bids  will  be  received  by  S. 
A.  Joseph,  I'urchasing  .-Vgent,  Metro- 
politan Water  District.  306  W.  3rd  St., 
Los  Angeles,  under  Bid  Xo.  31958,  for 
furnishing  vertical  centrifugal  pump- 
ing units..  Bids  will  be  taken  as  fol- 
lows: 

ITEM  1 

Five  only  vertical  centrifugal  pump- 
ing units,  each  with  a  capacity  of  12i'0 
g.p.m.  against  a  total  head  of  25  ft., 
fob  Beaumont.  Banning  and/or  San 
Jacinto.  Calif.; 

ITEM   1    (A) 

The  following  replacement  parts  for 
the  pumps  offered  under  Item  1.  fob 
Banning,  Calif.: 

1  only  impeller  with  wearing  ring; 
1  only  casing  wearing  ring; 
1  only  pump  shaft  complete  with  shaft 
sleeves ; 


1  only  coniploto  Mt  of  shnft  brarlnKn; 
ITBM   2 

FIvn  only  exteniilon  aelii  for  iMimp- 
InK  units  offered  under  Item  I,  fob 
BnnnlnK; 

ITEM   3 

Will  furnish  not  more  than  18  iiddl- 
tlonal  pumpInK  units  as  offered  und.-r 
Item  1.  If  ordered  In  lots  of  two  with- 
in one  year  after  dale  of  order  for 
Item  I,  ut  the  unit  price  of; 
ITE.M    4 

Will  furnish  not  more  than  16  addi- 
tional pumping  units  as  offered  uiidi-r 
Hem  1,  except  that  each  unit  shall 
liave  a  pumping  capacity  of  lOOO-Kpm. 
against  a  total  head  of  50  ft..  If  or- 
dered In  lots  of  two  within  one  year 
after  date  of  order  for  Item  1.  at  the 
unit    price   of; 

ITEM    5 

Will  furnish  not  more  than  20  addi- 
tional extension  sets  as  offered  under 
Item  2,  If  ordered  in  lots  of  two  with- 
in one  year  after  date  of  order  for 
Item  2,  at  the  price  per  set  of; 
ITEM   6 

Will  furnish  fob  Banning.  Calif.,  not 
less  than  2  nor  more  than  20  pump 
impellers  with  wearing  rings,  inier- 
changeable  with  the  pump  impeller! 
furnished  with  the  pumps  under  Item 
1,  but  having  a  capacity  of  1000-gpm. 
against  a  total  head  of  50  ft.,  and  In 
accordance  with  Spec.  E-la9.  If  or- 
dered in  lots  of  two  or  more  within 
one  year  after  date  of  order  for  Item 
1; 

ITEM    7 

Will  furnish  fob  Banning.  Calif.,  not 
less  than  2  nor  more  than  10  tripod 
supports  for  the  pumping  units  of- 
fered under  Item  1,  in  accordance  with 
Spec.  E-159.  if  ordered  in  lots  of  two 
or  more  within  one  year  after  date  of 
order  for  Item  1. 

If  Items  3,  4,  5.  6  and  7.  or  any  of 
them,  are  accepted  the  district  will 
pay  the  bidder  a  consideration  of  $1 
for  the  option  In  connection  with  each 
accepted  item. 

Bid  No.   ni;i5S. 

34_  PARKS  &  PLAY- 
GROUNDS 

CONTRACT   AWARDED 

S.^X  FRANCISCO.— R.  S.  Silverberg 
405  Montgomery  Street,  at  $4,838  was 
awarded  contract  by  Board  of  Park 
Commissioners  for  improvements  to 
McC'oppin  Square.  22nd  Avenue  and 
Taraval  St.    Work  involves: 

(1)  Resurfacing  tennis  courts 

(2)  Fencing; 

(3)  Basel)all   backstop. 

Plans  prepared  by  .Architect  Lewis 
p.    Hobart.   525   Market    Street 

35^^         TUNNELS 

BID  CALL    RESCINDED 

LOS  .-ANGELES.  Cal.— The  Los  An- 
geles Board  of  Public  Works  has  re- 
.scinded  Its  action  calling  for  bids,  to 
be  opened  January  30.  for  the  con- 
struction of  the  Figueroa  Street  Tun- 
nel, between  S.tilano  Ave.  and  Bishops 
Road.  The  city  engineer  was  In- 
structed to  prepare  new  specifica- 
tions. *  '^ 


INJUNCTION    FILED. 

LOS  ANGELES.  Cal.— .An  injunction 
and  temporary  restraining  order 
against  the  Wcnzel  &  Henoch  Const. 
Corp.,  contractor  on  the  San  Jacinto 
Tunnel,  was  asked  by  the  Metropoll- 
lan  Water  District,  in  a  hill  of  com- 
plaint in  equity  (No.  502-M)  filed  in 
the  United  States  District  Court  at 
Los  Angeles.  January  18.  as  p  pre- 
liminarv  to  taking  possession  of  the 
property  preparatory  to  proceeding 
with  the  construction  work  by  the 
district  «  for'-es.  The  writ  w.i!"  made 
returnaWe  in  Judge  Paui  .T.  Mc- 
cormick's court  on  January  2S. 
The  complaint  alleged  that  the  Gen- 
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eral  Manager  served  on  Januarv  15.  a 
formal  demand  on  the  contractors  to 
discontinue  all  work  under  the  con- 
tract on  the  grounds  that  the  work 
had  been  unnecessarily  and  unreascm. 
ably  delayed.  Domand  was  also  made 
for  possession  of  all  materials,  plants 
tools,  equipment,  supplies  and  proper- 
ty of  every  kind  and  for  possession 
of  lands,  shafts,  adits,  tunnels,  and 
other  loctions.  and  that  may  be  made 
for  the  occupancy  by  employees  of  the 
district.  The  demand,  however,  di- 
rected the  contractors  to  continue  to 
operate  all  pumps  and  pumping  equip- 
ment necessary  to  prevent  damage  by 
water  until  such  time  as  the  district's 
representatives  are  in  actual  control 
and  in  possession  of  the  pumps  and 
equipment.  The  notice  was  served 
January  16  and  was  met  bv  the  con- 
tractor's refusal  to  comply  with  the 
demands. 

The  action  was  filed  in  behalf  of 
Ihe  district  by  .Tames  H.  Howard 
General  Counsel,  Arthur  A.  Weber 
Assistant  General  Counsel.  Charles  c' 
Cooper.  Jr..  and  Ray  W.  Bruce  attor- 
neys for  the  district.  The  contractors 
have  retained  Bordwell  and  Mathews 
and  Wadsworth.  Fidelity  Bldg  to 
represent  the  defense  t^ 


LOW    BIDDER 

DENVER.  Colorado— Utah..  Bech- 
tel  Morrison.  Inc..  at  $972,576  submit- 
ted low  bid  to  the  Board  of  Water 
Commissioners  City  and  County  of 
Denver.  Colorado,  George  F.  Hughes. 
Secretary,  for  enlarging  and  lining  the 
Moffat  Water  Tunnel.  Intake  Shaft 
and  Wye,  the  construction  of  the  in- 
take works  at  West  Portal,  the  out- 
let works  at  East  Portal,  and  appur- 
tenances thereto,  in  Gilpin  and  Grand 
Counties.    Colorado. 


29— STREETS    AND    HIGH- 
WAYS 

BIDS    WANTED. 

LOS  ANGELES,  Cal.— Until  Feb.  4. 
2  P.  M.,  bids  will  be  received  by  the 
Los  Angeles  County  Board  of  'Super- 
visors for  the  improvement  of  Santa 
Fe  Ave.  from  Willow  Street  to  the 
north  city  limits  of  Long  Beach,  under 
cash  contract:  PWA  Prjoect  No.  3123 
Unit  18. 

The  work  involves: 
(1>   12.300     c.y.     excavation     (including 
shaping  and  removal  of  trees) ; 

(2)  185,456    sq.    ft.    9x7x9-inch    cement 

concrete  paving; 

(3)  2104  sq.  ft.  «-in.  do; 

(4)  116.330  sq.  ft.   li^-in.  pre-mix  pav- 

ing; 

(5)  2134  sq.  ft.  5-in.  disintegrated  rock 

base; 

(6)  19L638'  sq.    ft.    do.    variable    thick- 
ness: 

(7)  4642  sq.  ft.  permanent  traffic  mar- 

ker. 
George  W.  Jones,  Los  Angeles  Coun- 
•y  Road  Commissioner,  11th  floor.  Hall 
of  Records.    Mame  B.   Beatty,  clerk  of 
Ihe  Board. 


BIDS    WANTED. 

LOS  ANGELES.  Cal.— Until  Feb.  13. 
10  A.  M.,  new  bids  will  be  received 
by  the  Los  Angeles  board  of  public 
works  for  improving  Barrington  Ave. 
between  Halvern  Way  and  Beverly 
Plvd.  under  the  1911  act,  involving: 
'!)  lump  sum,  grading  (1050  c.y.  cut 
and  664  c.y.  fill); 

(2)  68.195   sq.    ft.    4-ln.   asph.    concrete 

paving; 

(3)  2880  sq.   ft.  oiled   roadway; 

(4)  2785  I.f.  heavy  curb. 

Geo.  R.  Curtis  Paving  Co.  submit- 
ted the  previous  low  bid  on  Nov  7 
at   18477.  1 


BIDS   OPENED 

SANTA  CRUZ.  Santa  Cruz  Co..  Cal. 
—Central  Supply  Co..  1  Division  St., 
San  Francisco,  at  $980.36,  plus  sales 
tax,  submitted  low  bid  to  the  Santa 
Cruz  City  Council  for  furnishing  ma- 
terials to  be  used  in  paving  the  Es- 
planade sidewalk.  The  other  bids 
were : 

Gettys  Lmbr  Co.,   Santa  Cruz.. $1086. 37 
Mission  Lmbr.  Co.,  Santa  Cruz  1130.56 


BIDS  WANTED. 

LOS  ANGELES,  Cal.— Cntil  Feb.  4. 
2  P.  M.,  bids  will  be  received  by  the 
Los  Angeles  County  Board  of  Super- 
visors for  the  improvement  of  Foot- 
hill Blvd.  from  its  intersection  with 
Greenwood  Ave.  and  Walnut  St.  east, 
erly  to  Santa  Anita  Ave.,  Pasadena 
and  Los  Angeles  County,  3700  lin.  ft. 
or  0.70  mile,  under  cash  contract  No. 
465,  PWA  Project  No.  3123,  involving: 
(  1)   6240  c.y.  excavation,   inc.   shaping 

and  removal  of  trees- 
(  2)   68,845    sq.    ft.    9-7-7-9-in.    cement 

concrete   pavement; 
(  3)   4002  sq.   ft.   8-in.   cement  concrete 

pavement; 
(  4)   85,304    sq.    ft.    4-in.    asphalt    con- 
crete base; 
(  5)   34   tons  asphalt  concrete  base- 
(   6)   86.869    sq.    ft.    2-in.    asphalt    con- 
crete w-earing  surface; 
(  7)   92,976    sq.    ft.    IH-inch    pre-mix 

pavement; 
(   8)   139    I.f.    6xl0xl8-in.    cement    con- 
crete curb; 
(   9)  505  I.f.  6x9xl5-in.  do; 
(10)   277    sq.    ft.    6-in.    cement    concrete 

gutter; 
(U)  2599  sq.  ft.  cement  concrete  walk; 
(12)  160    I.f.    cement    concrete    curtain 

wall; 
113)   drainage  structure  as  per  plan  4; 

(14)  do  as  per  plans  5  and  6; 

(15)  do  as  per  plan   8; 

(16)  do  as  per  plan   10; 

(17)  do  as  per  plan  12; 

(18)  relocating  light  standards  as   per 

plan  11   complete. 
George  W.  Jones,   county  road  com- 
missioner,   nth   floor,   Hall"  of  Records 
Mame  B.   Beatty,   clerk  of  the  board. 

BIDS   WANTED 

COCHISE  COUNTY.  Arizona— Un- 
til January  JB,  3  P.  M.,  bids  will  oe 
received  :  y  the  Arizona  State  High- 
way Comnufsion,  Phoenix,  for  im- 
proving the  Benson-Douglas  Highway 
AFE  502,  N,tM  79-L  The  work,  which 
is  located  vithin  the  city  limits  of 
Bisbee,  ccnsists  of  replacing  paved 
dip  with  :■.  .  oncrete  box,  and  Inciden- 
tal work.      The  work  Involves: 

(1)  .'50    .M-.    yds.    grading    and    under 

pavei-rnt; 

(2)  225  en.  ;  ds.  structural  excavation; 

(3)  100  ou.   yds.   imported  borrow; 

(4)  90  cu.  ■  ds.  concrete; 

(5)  6400   lbs.    reinforcing   steel; 

(6)  740  sq.  yds.   concrete  pavement; 

(7)  RaisiHif  retaining   wall; 

(8)  C800  lbs.   structural  steel. 
Certified   or   cashier's    check    for    SVo 

must  accompany  each  bid.  Funds  in 
the  sum  of  $7000  have  been  program- 
med for  t!'is  project.  T.  S.  O'Connell. 
State  Hisl.-rtay  Engineer. 

Plans   and    specifications    obtainablj 
from  abov-2  office. 


BIDS   WANTED. 

MARICOPA  CO.,  Ariz.— Until  Jan. 
30,  2  P.  M.,  bids  will  be  received  by 
the  Arizona  State  Highway  Commis- 
sion, Phoenix,  for  improving  Tempe- 
Mesa  Highway  (Tempe  streets)  NRM 
8-A,  Schedule  1,  AFE  535.  The  work, 
which  lies  in  Tempe  and  extends  from' 
Third  Street  southerly  on  Mill  Avenue 
to  First  Street,  consists  of  widening 
arid  resurfacing  the  existing  pavement 
with  cutback  asphalt  and  incidental 
work. 

The  work  involves: 
(  1)  750   c.y.    roadway   excavation: 
(  2)  1331  I.f.  combined  curb  and  gutter 


(  3)   375   c.y.    select    material; 

(  4)   3100  sq.   yds.   standard  plant  mlx- 

(  5)   7800  sq.   yds.   special  plant  mix-   ' 

(  6)  27  tons  cutback  asphalt: 

(  7)  11  tons  emulsified  asphalt; 

(  8)   25  hours  rolling; 

(  9)   25  M.   gallons  sprinkling; 

(10)  1331    I.f.    formation    and    finishing 

shoulders; 

(11)  37   c.y.   screenings. 

Certified  or  cashier's  check  for  5% 
must  accompany  each  bid.  Funds  in 
the  sum  of  $10,000  have  been  program- 
med for  this  project.  T.  S.  O'Connell 
State   Highway  Engineer. 

Plans    and    specifications    obtainable  •■ 
from  the  above  office. 


BIDS   WANTED. 

GRAHAM  CO.,  Arizona.— Until  Jan 
30,  11  A.  M.,  bids  will  be'  received  by 
the  Arizona  State  Highway  Commis- 
sion, Phoenix,  for  improving  Douglass- 
Safford  Highway,  NRS  114,  AFE  810' 
The  work,  which  is  located  approxf- 
mately  35  miles  south  of  Safford  on 
the  Douglas-Safford  road  near  the 
junction  with  the  Bowie  road  con- 
sists of  the  grading,  draining  and 
placing  of  aggregate  base  course  on 
about  one  and  one-third  miles  of  road- 
way. 

The  work  involves: 
(  1)   17,100    c.y.    roadway    excavation; 
(  2)  300  c.y.  structure  excavation; 
(  3)  500  c.y.  borrow  excavation; 
(  4)  2,200    c.y.    drainage   excavation; 
(  5)   83   c.y.   concrete; 
(  6)  6,000    lbs.   reinforcing  steel- 
(  7)  416  I.f.  CMP  of  various  sizes- 
(  8)   100  M.   gals,   sprinkling; 
(   9)   50   hours   rolling- 

(10)  39   MBM   treated  timber; 

(11)  2  MBM  untreated  timber- 

(12)  960  I.f.  treated  timber  piles- 

(13)  50  I.f.  pile  cut-off-  ' 

(14)  760   I.f.   type  A   bank   protection- 
CIS)   90  sq.  yds.  oil  mix; 

(16)  650  gallons  cutback  asphalt; 

(17)  3,600    c.y.    aggregate    base   course 

CIF; 
Alternate:  ^  MBM  redwood  timber 

Certified   or  cashier's   check  for  not 
less   than   5%   required.      Funds   in   the 
sura    of    $30,000    have    been    program-    ' 
med  for  this  project.    T.   S.  O'Connell, 
state   Highway  Engineer. 

Plans    and    specifications    obtainable 
from  the  above  office.  j 


BIDS    WANTED. 

MARICOPA  CO.,  Ariz.— Until  Jan 
30,  2:30  P.  M.,  bids  will  be  received 
by  the  Arizona  State  Highway  Com- 
mission, Phoenix,  for  improving  the 
Phoenix-Yuma  Highway,  NRH  46-A 
.AFE  8029.  The  work,  which  extends 
from  19th  Ave.  and  Buckeve  Road 
westerly  13  miles  to  the  Agua  Fria 
bridges,  consists  of  widening  the  ex- 
isting concrete  pavement  with  cut- 
back  plant   mix,    involving: 

(1)  19,100  c.y.  roadway  excavation; 

(2)  14,100    c.y.    coarse    aggregate   base 

course; 

(3)  4500  c.y.  fine  do; 

(4)  9350  tons  plant  mix; 

(5)  450  tons  cutback  asphalt; 

(6)  450  c.y.   screenings; 

(7)  50  M.  gals,  sprinkling; 

(8)  50   hours   rolling. 

Certified  or  cashier's  check  for  5% 
required.  Funds  in  the  sum  of  $100,- 
700  have  been  programmed  for  this 
project.  T.  S.  O'Connell,  State  High- 
way  engineer.  -. 


BIDS   WANTED. 

COLUMBIA  COUNTY,  Oregon-Un- 
(il  January  31,  9  A.  M.,  bids  will  be 
received  by  the  Oregon  State  High- 
I'f'^;  commission.  R.  H.  Baldock. 
State  Highway  Engineer.  Auditorium 
third  floor.  Public  Service  Bldg  Port- 
land for  0.45  mile  grading  and  'paving 
on  the  East  Rainier  Section  of  Col- 
umbia River  Highway,  in  Columbia 
County,  U.  S.  P.  W.  Project  NRM 
Ii3-A. 
The    work     requires     approximately 
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SS.OnO  CM.  yrtH.  exravntlon,  nnil  6400 
*q.  ydM,  F'rrtliind  crment  concreta 
pnvr'incni. 

FMudH  iinil  i.|..ciniiillonH  ulili.lmil.li- 
from  the  Stnto  Hltchwiiy  roinmlHiiloii, 
Boom  322.  Hliito  Cfllc.'  IUiIk..  Siil.in. 
upon  dcpoiill  of  K>'  > 

TENTATIVE  PROGRAM  APPROVED 


STATK  <>l 
rectofH  hiivi^ 
led  by  S.  O. 
Bnglnfor,  for 
tatlvc  fonHtri 
intlrli)iilc<l   I'.ia 


NKSADA.- Sliilf  1/1- 
ppr<ivt'(l  hudKttt  Niit>M)i(- 
DiirUod,  Sliitu  lllnliwiiy 
•iilendiir  year  r.i:ir).  T  in- 
•lloii  prom'ani  liii.-ii'il  nn 
■••(•(lorn I  ;il<l  .ippri.- 


printioii  liivolvox  I'Xiii'iidlUiri'  i.f  (.',- 
766,001),   dlstrlliutfd  uh  followH: 

New  Construcllon:  (MlleH)  1.17.11; 
(CoKt)  11,099,0111). 

Reconstruction,  Oravel:  82.92;  $ri20,- 
000.00. 

Reconstriirtlon,  oil  trfaloil  Knvrl: 
80.63;  $673,000.00. 

ReoonstriK'tlon,  I'lantmix  a.-tplriltlc 
Kurfnce.    27.38;    $385,000. On. 

Reconstnutlon,  Cement  or  aMplMlt 
concrete  Miirfa<'e,  9. •(.".;   $342,000.00. 

Bltuininoii.M  Treated  Surface,  239.10; 
$601,000.00. 

Roadside  neautieicalion:  44;  $21,- 
OOO.OO. 

KootiKith    Construction:    2.00;    $2,000. 

Con.structlon  of  tirade  Crossinp:  SIk- 
nals:   $3,600.00. 

Brldfres:  $310,000.00. 

Construction  I'rograni  Tolal,  $3,- 
756,600.00. 

Maintenance  &  administrative  costs 
bring  the  total  budget  to  $4,406,600. 

Following  are  the  construction  proj- 
ejcts  on  the  1935  program: 

CHURCHILL  CO.:  0.02  miles  ros- 
erete  bridge  and  approaches  at  ICast- 
gate,  $20,000;  3.74  mles  reconstruc- 
tion, oil  gravel  surface,  8  miles  east 
of  Kiustgate  to  Lander  county  line, 
$57,000;  16.60  mi.  reconstruction,  grav- 
el .surface,  9.6  miles  south  of  Kallon 
to  Churchill-Lyon  county  line  (Rte. 
lA)    $100,000. 

CLARK  COUNTY:  16.27  miles  re- 
construction, plant  mix  asphaltic  sur- 
face, Jean  to  Hard.  $220,000;  10.18  mi. 
widening  shoulders.  Las  Vegas  to  Id 
miles  southeast,  $50,000;  two  miles 
footpath  construction.  Las  Vegas  to 
North  Las  Vegas,  $2,000;  construct 
grade  cros.sing  signals,  St.  Thomas 
Branch  U.  P.  at  Glendale,  $1,800;  6.12 
miles  oil  treatment  of  gravel  surface. 
Junction  Route  6  to  Logandale,  $15,- 
000. 

DOUGLAS  COUNTY:  1.  8  miles  re- 
construction, widen  and  resurface. 
Mlnden  to  Gardnerville,  $27,000;  ten 
miles  roadside  beautiflcation.  Califor- 
nia State  Line  to  (ilenbronk-Lake  Ta- 
hoe,  $15,000;  3.86  miles  oil  treatment 
of  gravel  surface,  4  miles  south  of 
.Minden  to  California  State  Line,  $10,- 
000. 

KLKO  COUNTY:  67.96  miles  of  oil 
treatment  of  gravel  surface.  Wells  to 
Idaho  State  Line,  $140,000;  15  miles 
new  construction,  gravel  surface,  from 
Warm  Springs  Ranch  to  15  miles  north 
$120,000;  one  mile  concrete  overpass 
structure  and  approaches,  one  -  half 
mile  west  of  Wells,  $65,000;  replacing 
old  timber  bridge,  $1,800;  construction 
of  grade  crossing  signals,  Oregon 
Short  Line  R.  R.  near  Contact;  15  mi. 
new  construction,  gravel  surface,  Klko 
to  15  miles  north,  $150,000;  12  miles 
new  construction,  gravel  surface,  25 
miles  north  of  Currie  to  Warm  Springs 
Ranch,  $84,000. 

ESMERALDA  COUNTY:  23.16  miles 
oil  treatment  of  gravel  surface,  six 
miles  west  of  Millers  to  Coaldale,  $47- 
000;  10.18  miles  oil  treatment  of  grav- 
el surface,  Coaldale  to  Mineral  Coun- 
ty Line  (Route  10)  $27,000;  13.15  miles 
place  additional  gravel  and  oil,  old- 
field  to  13  miles  south,  $52,000;  13.28 
miles  reconstruction,  gravel  surface. 
Coaldale  to  west  Esmeralda  county 
line,  $93,000;  5.98  miles  reconstruction, 


RIVERSIDE  CO. — 4.0  Miles  Grading  and  Surfacing — (SUte) 


HIVEItSllilO  CIJlINTy.  Cal.— Os- 
wald l^'OH.,  366  10.  6Hth  Kt.,  LoN  An- 
gelex,  at  $103,264.76,  an  prevloUHly  re- 
ported, HUbmllted  low  bid  to  the  State 
Highway  Engineer,  State  Hldg.,  Lou 
Angeles,  January  17.  for  gradlnic  and 
•  urfaclng  with  bllumlnouH  treated 
gravel  or  Ntonn  about  4.0  mllCK  In 
HlverHlde  County,  between  four  mlle» 
west  of  Sliavem  .'Summit  and  .Shavers 
Summit.  The  work  InvolveH: 
(   1)  88.500   cu.    yd«.    rdwy.    excavation, 

without    clasBlflcatlon; 
(  2)   175.000  Hta.  yds.  overhaul; 
(  3)  93.000  c.y.  ditch  excavation; 
(   4)   2,450    c.y.    Btructurnl    excavation. 
(  6)   214  I.f.  24-in.  CMF; 
(  6)  334   If.    30-ln.   CMP; 
(   7)    11.300  tons  gravel  or  ntoni  ; 
(   R)   500   tons  cut   back  aaphalt; 
(  9)   295   ton.s   fuel   oil; 

(10)  48.100    s<|.    yds.    preparing,    mixing 

and   shaping  road   bed; 

(11)  198    stations,    finishing    nlwy.; 

(12)  100   each    monuments; 

(13)  sn     Ml'-H.M    crcosoted    Douglas    flr 

timber.  10-lb,   treatment; 

(14)  206  M.   b.m.  do,  8-lb.   treatment; 


(16)  26  M.  fl.  board  meaHurn  redwood 

limber   denHc   Nelecl    all    -    heart 
ftlructural    grade; 
(10)  O.IOK   lln.    ft.   furnlHhlnK  creniioied 
DouglaH  Mr  pllex; 

(17)  414   each  driving    pllen; 

(18)  22,800    Ibn.    Klruclural    metal; 

(19)  730  I.f.    bank    proleellon   fence. 
Complete   total    bldn   tollow: 

(A)  OHWald  IJroii.,  Lou  An- 
geled      $1')3.2J4.7« 

(B)  V.  It.  DcnnU  Connt.  Ci., 

.San   Diego 10«.74S.40 

(<•)    Geo.     Herz    &    Co.,    San 

Bernardino     109.425.4'> 

(D)  Sharp  &  Kellowii  Conlr. 

Co.,    LoH  Angek-H  111,032.60 

(E)  KredrlckHon  and  WntKon 
Const.  Co.  and  Fredrick- 
son    Bros.,    Oakland    Ill, 365. 4i) 

(F)  A.  Teichert  &  Son,  Inc. 
.Satramento     .112.332.S9 

(G)  Heuaer  &  Garnetl.  Glen- 
dale       J12,«86.S') 

(H)  Daley  Corp..  San  Diego,  1)7.042  SO 
(I)  Geo.  J.  Bock  &  Sons.  Los 

Angeles     120.794.73 


(A) 

(B) 

(O 

(D 

(E) 

(F) 

(G) 

(H) 

(I) 

(  1) 

$     .21 

1       .22  $       .26  $     .24 

(     .21  i 

.20 

.20  $     .18 

$       .22 

(   2) 

005 

.005 

.01 

.01 

.005 

.005 

.007 

.006 

.005 

(  3) 

.12 

.12 

.12 

.16 

.12 

.12 

.15 

.15 

.14 

(   4) 

.60 

..50 

.70 

.60 

.90 

.60 

1.00 

.60 

.70 

(  5) 

2.80 

3.50 

3.00 

2.50 

3.00 

3.00 

2.50 

3.00 

3.00 

(   6) 

3.50 

4.00 

4.00 

3.25 

3.60 

4.00 

3.25 

3.85 

4.00 

(  7) 

1.25 

1.16 

.97 

1.50 

1.80 

1.80 

1.47 

2.30 

1.85 

(  8) 

17.50 

17.00 

19.00 

15.50 

15.00 

18.50 

18.00 

20.50 

18.00 

(  9) 

12.00 

12.00 

11.50 

10.,50 

10.00 

12.00 

12.50 

12.30 

13.50 

(10) 

.04 

.05 

5.00 

2.00 

80.00 

.035 
5.00 
3.50 
84.00 

.04 
5.00 
3.00 
84.00 

.05 
5.00 
2.50 
83.00 

.05 
5.00 
3.50 
85.00 

.05 
5.00 
2.50 
85.00 

.03 
5.25 
3.25 
77.50 

.06 

(11) 

4.00 

5.00 

(12) 

2.50 

3.00 

(13) 

83.00 

93.00 

(14) 

79.00 

80.00 

120.00 

.55 

15.00 

.08 

6.00 

80.00 

120.00 

.55 

14.00 

.10 

5.00 

81.00 
96.00 
.50 
8.90 
.07 
4.00 

83.00 
90.00 

.70 
10.00 

.06 
6.00 

85.00 

100.00 

.60 

12.00 

.065 

5.00 

85.00 
85.00 

.60 
12.00 

.10 
5.00 

75.50 
77.50 

.55 
12.25 

.11 
5.15 

90.00 

99.00 

115.00 

.57 

.66 

(17) 

11.00 

12.00 

(18) 

.07 

.08 

(19) 

4.  ,50 

5.50 

PINAL  CO.,  Ariz.  —  Casa  Grande  Underpass  —  (State) 


P1N.\L  COUNTY",  Ariz.  —  Phoenix- 
Tempe  Stone  Co.,  P.  O.  Box  164.), 
I'hoenix  (as  ■.>revi?n:sly  reported/  suo- 
n'ilted  the  low  bid  lo  the  .-Vriz  ma 
State  Highway  Commission,  Phoenix. 
January  15,  and  awarded  contract 
at  $77,400.30  for  high  \v  a  y  con- 
struction on  the  Casa  Grande  -  Gila 
Rend  Highway  (AFE  540  and  ^'•40;)). 
The  work,  which  is  to  extend  from  the 
town  of  Casa  Grande  westerly  one 
mile,  consists  of  constructing  a  rail- 
way underpass  with  grading,  drain- 
ing, concrete  pavement,  and  cutback 
road  mix.  The  principal  items  and 
approximate  quantities  are: 


(  1) 
(  2) 
(  3) 
(  4) 
(  5) 
(  6) 


(  8) 
(  9) 
(10) 
(11) 


(14) 
(15) 
(16) 
(17) 
(18) 


443  c.y.  rdwy.  excav..  uncl.iss.; 

792  c.y.   drainage  do; 

85    c.y.    structural  do; 

607  sta.  yds.  earthwork  overhaul; 

2224  c.y.  mi.  earthwork  haul; 

3672  c.v.  argregate  base  course, 
CIP; 

3  c.y.  Class  A  concrete  (including 
cement); 

124  lbs.  reinf.  steel  bars,  CIP: 

8545  I.f.  standard  line  fence,  CIP; 

300  I.f.   grader  ditches; 

120  I.f.  removing  concrete  curb 
and   gutter; 

535  sq.  yds.  removing  old  concrete 
pavement: 

1  lump  sum  removing  concrete 
box  (Sta.  3094  plus  00): 

20  I.f.    12-in.   CMF.   inc.   bands; 

145  I.f.   24-ln.  do: 

135  If.  30-in.  do: 

147  each  guide  posts,  CIP; 

2106  .sq.  yds.  grading  under  pave- 
ment; 

2106  sq.  yds.  6-in.  concrete  pave- 
ment, CIP; 


(20)  419    I.f.    combined    curb    and    gut- 

ter, CIP; 

(21)  1021    cu.    yds.    shoulder    material. 

CIP; 

(22)  1164    cu.    yds.    mineral   aggregate, 

CIP: 

(23)  88  tons  cutback  asphalt  .CIP,  for 

road  mix  and  seal  coat; 

(24)  0.0845  mile  processing  road  mix; 

(25)  77  c.y.   screenings,  C/ P; 

(26)  21    M.    gals,    sprinkling,    CIP; 

(27)  42  hours  rolling; 

Structures  Over  20-ft.    Clear  Span 

(28)  261  c.y.  drainage  excav.,  unclass. ; 

(29)  11,308    c.y.    struc.  do; 

(30)  1000  sta.  yds.  earthwork  overhaul 

(31)  10,146  c.y.  mi.  earthwork  haul; 

(32)  71    c.y.    Class    AA    concrete,    inc. 

cement; 

(33)  1078  c.y.  Class  A  do: 

(34)  487    c.y.    concrete    for    deck    and 

girders,  inc.  cement; 

(35)  189,210  lbs.  reinf.  steel  bars.  CIP: 

(36)  4180    sq.    ft.    4-in.    concrete    slope 

pavement.  CIP; 

(37)  4545  sq.  ft.  wire  mesh  reinf..  ^L'TP; 

(38)  20   I.f.   2-in.   galv.    iron    tube.  CIP: 

(39)  84  I.f.  4-in.  cast  iron  pipe.  CIP; 

(40)  45  I.f.   10-in.  do: 

(41)  1  lump  sum  place  and  rem.ive  fill 

for   shoofly: 

(42)  2000  I.f.   4-in.  vil.  clay  pipe.  CIP: 

(43)  340  I.f.   10-ln.  do; 

(44)  1   lump  sum  electrical  equipment, 

CIP; 

(45)  1     lump    sum     pump    house    and 

pumping   system.   CIP; 

(46)  1    lump    sum    membrane    and    as- 

phalt  plank   waterproofing.   CIP: 

(47)  2  each   cartouche.  CIP: 

(48)  1513  sq.   yds.   6-in.   concrete  pave- 

ment. CIP: 

(49)  1438    I.f.    comb,    curb    and    gutter. 

CIP; 
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PACIFIC    CONSTRUCTOR 


inp  railrri;icl  phit- 


(50)  1  lump  sui 
form. 
The  total  bids  were: 

(A)  Phoenix-Tempe  Stone  Ci 
400.30. 

(B)  Daley-Vinson   &    Pringle 
nix.   J7S.97-.S0. 

(C)  R.    C.    Tanner-AV 


(A) 

(  1) t         .24 

(  2) .24 

(  3) 1.20 

(  4) .025 

(  5) .20 

(  6) .55 

(  7) IS.OO 

(  8) 045 

(  9) 07 

(10) .06 

(11) 42 

(12) 42 

(IS) 12.00 

(14) _ 1.15 

(15) 2.40 

(16) 3.10 

(17) 1.75 

(18) .06 

(19) 2.40 

(20) 1.00 

(21) .60 

(22) 2.65 

(23) 26.50 

(24) 7nn.on 

(25) .  5.00 

(26) 2.00 

(27) 3.00 

(28). .22 

(29) .22 

(30) .025 

(31) .20 

(32) 60.00 

(33) 18.00 

(34) 18.40 

(35).. .045 

(36) .16 

(37) .03 

(38) 45 

(39) .95 

(40) 2.50 

(41) 675.00 

(42) .40 

(43) .95 

(44) 975.00 

(45) 3100.no 

(46) 1600.00 

(47) 70.00 

(48) 2.40 

(49) l.no 

(50) 300.00 


Hall    Co., 
(B) 


Phoenix.  $79,033.59. 

(D)  Pearson   &    Diolter.snn   Contnu-- 
tors,   Inc..  Prescott.  $80,860.85. 

(E)  Kenneth   De   Witt,    Mesa,   .\riz.. 
$84,321.76. 

(F)  Heuser  &  Garnett,  Glendale,  Cal 
$98,816.88. 

The  unit  bids  were: 


(C) 


(D) 


(E) 


(F) 


19.00 

20.00 

25.00 

20.00 

21.00 

.06 

.045 

.048 

.045 

.055 

.07 

.07 

.06 

.06 

.065 

.05 

.07 

.02 

.10 

.05 

.23 

.25 

.23 

.2n 

07 

.90 

.25 

.50 

.60 

20 

6.00 

80.00 

50.00 

70.00 

15.00 

1.20 

1.25 

1.25 

1.30 

1.20 

2.50 

2.70 

2.50 

2.60 

3.00 

3.10 

3.50 

3.15 

3.20 

4.00 

2.10 

2.00 

1.90 

2.50 

2.60 

.09 

.07 

.19 

.25 

.11 

2.50 

2.25 

2.50 

2.40 

3.00 

.80 

1.20 

.88 

1.25 

1.50 

.60 

.75 

.63 

.85 

1.35 

3.00 

1.80 

2.00 

2.90 

3.00 

30.00 

28.00 

30.00 

32.00 

28.00 

son.nn 

600.no 

700.00 

600.00 

750.00 

3.00 

5.00 

5.00 

4.00 

5.00 

2.60 

3.00 

2.00 

3.00 

3.00 

4.50 

3.00 

5.00 

5.00 

5.00 

.20 

.20 

.27 

1.50 

.26 

.34 

.33 

.315 

.40 

.60 

.06 

.04 

.025 

.04 

.03 

.12 

.10 

.15 

.15 

.20 

57.00 

60.00 

60.00 

65.00 

75.00 

17.25 

17.00 

19.00 

17.50 

21.00 

17.25 

17.50 

19. on 

17.50 

22.00 

.044 

.04 

.048 

.045 

.055 

.24 

.29 

.28 

.25 

.20 

.i'3 

.04 

.025 

.04 

.03 

..TO 

.25 

.38 

.45 

.40 

1.00 

1.25 

.95 

1.20 

1.30 

3.00 

2.50 

2.50 

2.90 

3.50 

500.00 

700.00 

1600.00 

900.00 

.80 

.38 

.40 

.45 

1.25 

.95 

1.00 

1.00 

950.00 

1200.00 

1025.00 

925.00 

1300.00 

3800.00 

5000.00 

3500.00 

3700.00 

3500.00 

1635.00 

1500.00 

1780.00 

1600.00 

1700.00 

70.00 

100.00 

60.00 

35.00 

150.00 

2.50 

2.25 

2.50 

2.40 

3.00 

1.00 

1.20 

.88 

1.25 

1.50 

400.00 

1000.00 

300.00 

602.00 

175.00 

PERSHING  CO.:  5  miles  roadside 
beautification.  Lovelock  tn  five  miles 
east.  $2,000. 

STOREY  COUNTY:  3.89  miles  new 
construction,  gravel  surface,  Lyon  Co. 
line  to  Virginia  City,  $55,000. 

W.\SHOE  COUNTY:  3.67  miles  re- 
construction, cement  or  asphalt  con- 
crete surface.  California  State  Line  to 
Verdi,  J142,000;  4.22  miles  reconstruc- 
tion, cement  or  asphalt  concrete  sur- 
face, Lawtons  to  Reno,  $150,000;  23 
miles  new  construction,  grave]  sur- 
face, 10  miles  north  of  Reno  to  Pyra- 
mid Lake.  $100,000;  25.07  miles  road- 
side beautification.  Reno  to  Ormsiiy 
county  line,  $3,500. 

WHITE  PINE  COUNTY:  20.08  mile.«: 
reconstruction,  oil  gravel  surface.  East 
foot  Connors  Pass  to  Lake  Valley 
Summit,  $160,000;  22.86  miles  oil  treat- 
ment of  gravel  surface,  West  foot  of 
Murray  Summit  toward  Currant  Creek 
$65,000;  1.56  miles  cement  concrete 
pavement.    City  of  Ely,   $50.0011.  J 


gravel  surface,  13  miles  south  of  Gold- 
field  to  Nye  countv  line,  $36,000. 

HUMBOLDT  COUNTY:  0.14  mile 
concrete  bridge  and  approaches,  40-ft. 
width,  Winnemucca,  over  Humboldt 
river,  $125,000;  30.18  miles  oil  treat- 
ment of  gravel  surface,  Orovada  to 
Oregon  State  Line,  $75,000;  11.87  miles 
oil  treatment  of  gravel  surface,  Win- 
nemucca to  Toll  House,  $24,000;  12.25 
miles  reconstruction,  gravel  surface. 
Toll  House  to  Paradise  Hill.  $75,OuO; 
0.88  mile  reconstruction,  gravel  sur- 
face, Cit.v  of  Winnemucca,  $15,000. 

LANDER  COUNTY:  12.41  miles  oil 
treatment  of  granite  sand  surface,  12 
miles  east  of  Austin  to  Austin,  $50,- 
000;  6.17  miles  reconstruction,  oil  grav- 
el surf.,  Campbell  Creek  to  Churchill 
county  line,  $93,000;  1.5  miles  recon- 
struction, oil  gravel  surface,  Austin 
cemetery  through  Austin,   $20,000. 

LINCOLN  COUNTY:  14  miles  new 
construction,  gravel  surface.  Alamo 
to  Crystal  Springs,  $145,000;  5  mile." 
new  construction,  gravel  surf..  Crys- 
tal Springs  to  5  miles  east.   $30,000. 

LYON  COUNTY:  5.55  miles  place 
additional  gravel  and  oil,  9J^  miles 
east  of  Yerington  to  Mineral  countv 
line,  $21,000;  11.11  miles  reconstruct 
plant  mix  a.^phaltic  surface.  Washoe 
county  line  to  five  miles  northeast  of 
Fernley,  Fernley  overpass  to  I'A  mi. 
south,  $165,000;  0.34  mile  new  con- 
struction, gravel  surface.  Silver  City 
to  Storey  county  line,   $5,000;   3.44   mi. 


oil  treatment  of  gravel  surface,  two 
miles  east  of  Mound  House  to  Silver 
City,  $8,000;  2.29  miles  reconstruction, 
gravel  surface,  Churchill  countv  line 
to  Mineral  county  line  (Route  l.\)  $15- 
000. 

MINERAL  COUNTY:  8.48  miles  oil 
treatment  of  gravel  surface,  Kinkead 
to  3  miles  west  of  Luning,  $17,000;  11.2 
miles  place  additional  gravel  and  oil, 
Lyon  County  line  to  Schurz.  $64,000: 
24.39  miles  oil  treatment  of  gravel  sur- 
face, Esmeralda  countv  line  to  Cali- 
fornia State  Line  at  Montgomery  Pass. 
$73,000;  7.59  mi.  reconstruction."  grav,-l 
surface,  Esmeralda  countv  line  to 
Rhodes,  $47,000;  9.88  miles  i^econstruc- 
tion,  gravel  surface.  Lvon  county  line 
to  Schurz  (Route  lA),  $65,000;  21.88 
miles  new  construction,  gravel  sur- 
face,  Rhodes  to  Basalt.   $220,000. 

NYE  COUNTY:  6.42  miles  place  ad- 
ditional gravel  and  oil,  Stonewall  P.^s-s 
to  six  miles  south.  $27,000;  12.92  miles 
place  additional  gravel  and  oil.  three 
miles  north  of  .«pringdale  to  Beattv. 
$52,000;  14.19  miles  oil  treatment  of 
gravel  surface,  Callows  to  7  miles 
east  of  Lockes,  $30,000;  27  miles  new 
construction,  gravel  surface,  7  miles 
east  to  20  miles  west  of  Lockes,  $190- 
000;  3.99  miles  reconstruction,  gravel 
surface.  Esmeralda  countv  line  fo 
Stonewall  Pass,  $24,000 

ORM.SBY  COUNTY:  3.93  miles  road- 
side beautification,  Carson  City  to 
Washoe   county    line,    $500. 


BIDS   WANTED 

UMATILLA  COUNTY,  Oregon— Un- 
'il  January  31.  9  A.  M.,  bids  will  be 
received  by  the  Oregon  State  High- 
way Commmission.  R.  H.  Baldock, 
State  Highway  Engineer,  Auditorium, 
third  floor.  Public  Service  Bldg.,  Port- 
land, for  1,32  miles  grading  and  sur- 
facing, 0.3C  mile  oil  mat  surface 
treatment,  and  1.0  mile  penetration 
type  bituminous  macadam  on  the 
State  Hospital-Ash  S'treet  L^nit,  Pen- 
dleton Section  of  Old  Oregon  Trail, 
Umatilla  County,  U.S.P.W.  Project 
NRM  40-C.  The  work  also  includes 
grading  of  0.7  mile  railway  roadbed. 

The  work  requires  approximately 
8800  cu.  yds.  excavation;  37,000  cu. 
yds.  gravel  embankment  in  place; 
1800  cu.  yds.  crushed  rock  surfacing 
materials;  5200  sq.  yds.  oil  mat  sur- 
face treatment,  and  10,800  sq.  yds. 
penetration  type  bituminous  maca- 
dam. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Room  322,  State  Ofllce  Bldg.,  Salem, 
upon  deposit  of  $5.  9 


BIDS   WANTED 

UNION  COUNTY,  Oregon  —  Until 
January  31,  9  A.  M.,  bids  will  be  re- 
ceived by  the  Orogon  S'tate  Highway 
Commission,  R,  H,  Baldock,  State 
Highway  Engineer,  Auditorium,  third 
floor.  Public  Service  Bldg.,  Portland, 
for  0.43  mile  grading  and  surfacing  on 
the  Elgin  Section  of  Wallowa  Lake 
Highway,  Union  County,  U.S.P.W. 
Project   NRM   and    H-5. 

The  work  requires  approximately 
7200  cjii.  yds.  excavation;  2800  cu.  yds. 
gravel  topping,  and  500  cu.  yds.  sal- 
vaged  surfacing   materials. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Room  322,  State  Office  Bldg..  Salem, 
upon  deposit  of  $5. 


BIDS    WANTED 

WASHINGTON  COUNTY,  Oregon— 
Until  January  31.  9  A.  M.,  bids  will 
be  received  by  the  Oregon  State 
Highway  Commission,  R.  H.  Baldock, 
State  Highway  Engineer,  Auditorium, 
third  floor.  Public  Service  Bldg.,  Port- 
land, for  0.45  mile  pavement  resurf- 
acing on  the  Second  Street-Seventh 
Street  Unit,  Forest  Grove  Section  of 
Tualatin  Valley  Highway,  Washing- 
ton County,  U.S.P.W.  Project  No. 
NRM   1S3-D. 

The  work  requires  approximately 
1200  cy.  yds.  sewer  trench  excavation, 
and  1000  tons  of  asphaltic  econcrete. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Room  322,  State  Office  Bldg.,  Salem, 
upon  deposit  of  $5,  ^ 
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BIOS   WANTED 

WASlllNliToN  COUNT V,  OrcBon- 
Until  Jnnuiiry  31.  a  A.  M..  hid.  will  bo 
reci'lvod  liy  lli"  <>n-»ti>ii  Sliitf  lllKliwiiy 
(•i,imiiiH»loii,  II.  11.  ll.ilil.Kk.  Still.- 
lIlKliway  Knglncor,  Auditorium,  third 
lliH.r,  rul.llc  S.rvl.f  HlilK-.  I'ortlttnd. 
fur  n.H  Millie  l.iivcincnl  wldi-iilnic  iiml 
i-CHiirfiulnK  i)ii  tin'  Itanu''  Stii'i'l-Mftli 
Str.ct  Unit.  IIlll«l>i)ro  »octlon  of  Tua- 
Inllii  Vull.y  IIlKlnv.iy,  WilmIiIiikIoii 
Cuimly,     I'.S.l'W.     I'roJ.'it    Nn.    NhM 

iss-i:. 

Tlie  work  ri'iiulrc-»  npproxliiiutcly 
4200  lln.  ft.  IntcKiiil  cDiuTctc  curl)  nnd 
litti'r;  SOU  »i|.  ydH.  I'ortland  cement 
i-oncrcto  driveways;  IGOO  sy.  ydB. 
Portland  cement  concnte  I"  bii«e,  and 
li.iO  tons  asphaltlc  concrete. 

I'lans  and  .speclllcatlon.s  obtainable 
from  the  State  Highway  Commission, 
Koom  322.  State  Olllce  Bldg..  Salem, 
upon   deposit   of   $5. 


BIDS  WANTED 

WASHINGTON  COUNTY.  Oregon— 
iMtll  Junuaiy  31.  9  A.  M..  bids  will 
be  received  by  the  Oregon  State  High- 
way Commission.  K.  H.  Baldock.  State 
Hghway  l•^lgineer.  Auditorium,  third 
Hooi.  I'ublic  Service  Bldg..  I'ortland. 
for  1.1  miles  grading  and  paving  on 
the  VoUiw  Unit.  Multnomah  County. 
Llnc-Newberg  Section  of  West  t»ide 
I'aciric  Highway.  Washington  County. 
U.S.P.    W.    Project   NRH-73. 

'Ihe  work  requires  approximately 
62.000  cu.  yds.  excavation;  13.100  sq. 
yds.  Portland  cement  concrete  pave- 
ment, and  7800  sq.  yds.  rock  shoulders 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Room  322.  State  Office  Bldg..  Salem, 
upon   deposit   of  $5. 


BIDS    WANTED 

.KiSKl'lIINK  COUNTY.  Oregon— 
Until  January  31.  U  A.  M..  bids  will 
be  received  by  the  Oregon  State  High- 
way Commission.  R.  H  Baldock.  Slate 
Highway  tTngineer.  Auditorium,  third 
floor.  Public  Servi.e  Bldg..  Portland, 
for  1.3  miles  grading,  surfacing,  and 
oil  mat  surface  treatment  on  Murphy- 
Grays  Creek  Section  of  Williams  Sec- 
ondary Highway,  Josephine  County. 
U.S.P.W.    Project  NR9  244. 

The  work  requires  approximately 
22.000  cu.  yds.  excavation;  4200  cu. 
yds.  gravel  topping;  2200  cu.  yds. 
screened  gravel  surfacing,  and  13.700 
sq.    yds.    oil    mat    surface    treatment. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Room  322.  State  Office  Bldg..  Salem, 
upon  di'posit   of  $5. 


CONTRACT    AWARDED. 

SAN  FRANCISCO.  —  Pacific  Pave- 
ments Co.,  Ltd.,  S5  Barstow  St.,  at 
$2,316  submitted  low  bid  and  awarded 
contract  by  the  State  Board  of  Har- 
I'or  Commissioners.  Ferry  Bldg.,  San 
Francisco,  for  paving  Pier  No.  42. 

The  other  bids  were: 

Eaton  &  Smith  $2.52C 

Fay  Improvement  Co 2,529 

Pacific  States  Const.  Co 2,850 

A.  Q.  Ralsch  _ 2.967 


MADERA  COUNTY  —  3.7  MILES  GRADING  —  (STATE) 


.MA|i|;K.\  iiil  .SrV.  Cal-  George  J. 
lock  ^^  Son.  1IIII7  .S.  Harvard  Blvd.. 
.oa  Aiigi-li-N.  at  $121,722.80  Hubmlltcd 
,w  hid  to  the  State  HlKhway  Com- 
iIhhIom.  Sacramento,  for  about  3.7 
.lies  gradliiK  In  .Mad.-ra  County,  bet. 
•oarse  Gold  and  Ilawkln«  School.  The 
Kirk   InvolveH: 


(  I) 
(  2) 
(  3) 
(  4) 
(   6) 


(  9) 
(10) 
(11) 
(12) 
(13) 


clear  and   grub   right  of  way: 

140.000  c.y.   rdwy.  excav.,   unclaHH. 

280.000   stn.    ydn.    overhaul; 

2,966   c.y.    atructure   excavation; 

722  c.y.  CIttdH  A  Portland  icnienl 
concrete    (structures); 

B2   c.y.   Clas.^i    B  do; 

81,200  lbs.   bar  relnf.   steel   (do); 

270    l.f.    8-ln.    CMP; 

1,442    If.    18-ln.    CMP; 

1056   If.   24-ln.    CMP; 

316   l.f.   30-in.   CMP; 

104   If.    36-ln.   CMP; 

23  each  spillway  assemblies  com- 
plete  In   place; 

2  each  cast  steel  grates  &  frames 


(15)   550  ea.  h   liiiil.er  Kulde  po»t», 
(IK)   60   euih    I  Ml%eri    marker* 

(17)  7    nillen    iifw    properly    fence; 

(18)  18  each  fence  k"!'": 

(19)  6.C40    M.    gal",    water; 

(20)  9    MKUM    denHe    lelect    all-henrl 

Ktructural    grade     redwood    lim- 
ber; 

(21)  22    MFUM    iielert    all    heart    do; 

(22)  195    Btatlonii    finlMliIng    roadway: 

(23)  104    each    monumenlji   rotnpleic   In 

place. 
Total  bids   follow: 
(y\)  fieorge    J.    Bock    &    Son.    I»h   An- 
geles.   J121.722.80. 

(B)  MIttry     Bros.     Constr.     Co  .      I-o» 

Angeles.   1123.144.80. 

(C)  A.    Telchert    &    Son.    Sacramento. 

$126,888.20. 

(D)  Fredrickson     &    Watson     Constr. 

Co.  and  Fredrickson  Bros..  Oak- 
land.   $134,097. 
(K)   Peninsula  Paving  Co..   .San   Fran- 
cisco.   $136,375.65. 
Unit  bids  follow: 


(A)  (B) 

(   1) $4500.00  $4000.00 

(  2) „ .47  .475 

(  3) _  .01  .01 

(  4) 1.30  2.00 

(  5) 24.00  22.00 

(   6) 18.00  21.00 

(  7) .05  .005 

(  8) 1.15  1.10 

(  9) 2.10  2.00 

(10) 3.25  2.75 

(11) 4.35  3.45 

(12) 6.50  5.15 

(13) 20.00  15.00 

(14) 40.00  40.00 

(15) 1.50  2.00 

(16) 1.50  2.00 

(17) 450.00  450.00 

(18) 25.00  20.00 

(19) .80  .90 

(20) 95.00  95.00 

(21) 87.00  95.00 

(22) 5.00  6.00 

(23) 3.00  4.00 


(C) 

$3400.00 

.50 

.005 

2.00 

25.00 

20.00 

.05 

1.00 

2.00 

2.70 

3.50 

5.00 

15.00 

47.00 

1.50 

1.60 

450.00 

18.00 

1.15 

100.00 

85.00 

5.00 

3.00 


(D) 

$2400.00 

.57 

.005 

1.75 

22.00 

14.00 

.055 

.90 

1.90 

2.60 

3.30 

5.00 

15.00 

35.00 

1.80 

1.80 

400.00 

18.00 

1.30 

100.00 

lon.oo 

8.00 
3.00 


<E) 

$2500.00 

.58 

.01 

1.75 

23.00 

19.00 

.045 

.95 

1.75 

2.65 

3.55 

5.25 

16.00 

40.00 

1.80 

1.80 

500.00 

22.00 

1.00 

100.00 

90.00 

^0.00 

4.00 


ARISS  -  KNAPP  CO. 

CONTRACTORS 

STEAM  SHOVEL  WORK  —  GRADING 
EXCAVATING  —  MOTOR  TRUCKING 

Phone  Piedmont  0436 
961    Forty-first  Street  -  Oakland,  Calif. 


WILLIAMS .  WALLACE  COMPANY 

SOLE  D'S"  RIBUTORS  AND  MANUFACTURERS 
OF 

Universal  Form  Clamp  Company's 


Products  on  the  PaciBc  Coast 


Form   Clampa 
Cone   Nut* 
Paper   Tubing 
Beam  Clampt 


Anchor  Slot 
Bpick   Anchors 
Stone   Anchors 
Terra   Cotta   Anchors 


Soffit  Spacers 
Screed  Chalr« 
Sleeper  Anchor 
Beam  Cleats 


Supports  and  Spacer*  for  Reinforcing   Steel 

HEmlock  0378  -  160  Hooper  Street 
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BIDS  WANTED 

BAKKR  AND  LXlOX  COUNTIES. 
Oregon — Until  January  31.  9  A  M 
bids  will  be  received  by  the  Oregon 
State  Highway  Commission.  K  H 
Baldock.  State  Highway  Engineer. 
Auditorium,  third  Hoor.  Public  Service 
B-uilding.  Portland,  for  furnishing  ap- 
proximately 4.000  cu.  yds.  crushed 
rock  in  stockpiles  on  the  North  Pow- 
der-Haines  Hock  Production  Project 
on  Old  Oregon  Trail,  in  Baker  and 
Union  Counties,     state   Project. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Room  322  State  Office  Bldg..  Salem. 
upon  deposit  of  J5. 


BIDS   WANTED 

I'OI.K  AND  VAMHILL  COUNTIES. 
Oregon— Until  January  31,  9  A.  M., 
bids  will  be  received  by  the  Oregon 
State  Highway  Commission,  K.  H. 
Baldock.  State  Highway  Engineer, 
Auditorium,  third  Jioor.  Public  Serv- 
ice Bldg..  Portland,  for  furnishing  ap- 
pro.ximately  6000  cu.  yds.  crushed 
rock  or  crushed  gravel  in  stockpiles 
on  the  Grand  Ronde-Sheridan  Rock 
Production  Project  on  S-almon  River 
and  aic.Minnville-Tiiiamooo  Highways 
in  Polk  and  Yamhill  Counties.  State 
Highway  Commission,  Room  322,  State 
Office  Bldg.,  Salem,  upon  deposit  of 
$5.  j 

BIDS   WANTED 

LINCOLN  COUNTY,  Oregon— Until 
January  31.  9  A.  M..  bids  will  be  re- 
ceived by  the  Oregon  State  Highway 
Commission.  R.  H.  Baldock,  State 
Highway  Engineer,  Auditorium,  third 
floor.  Public  Service  Bldg.,  Portland, 
for  0.64  mile  grading,  surfacing  and 
penetration  type  bituminous  macadam 
on  the  Todledo  Section  of  C'orvillis- 
Newport  Highway.  Lincoln  County 
U.S.P.W.  Project  NRM  150-B.  Also. 
for  the  removal  of  buildings  froni 
right-of-way. 

The  work  requires  approximately 
24.000  cu.  yds.  excavation;  4500  cu 
yds.  r«adbed  topping;  2200  cu.  yds 
rock  surfacing,  and  11,500  sq  yds 
penetation  type  bituminous  macadam. 
Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Room  322,  State  Office  Bldg.,  Salem 
upon  deposit  of  $5. 


BIDS  WANTED. 

SAN  JOAQUIN.  Stanislaus,  Calaver- 
as, Amador,  Tuolumne  and  Mariposa 
Counties,  Cal.— Until  February  2.  10 
A.  M.,  bids  will  be  received  by  the 
Department  of  Public  Works,  Division 
of  Highways,  R.  E.  Pierce,  District 
Engineer,  47  N  Grant  St.,  Stockton, 
for  applying  Diesel  oil  to  roadside  veg- 
etation over  a  distance  of  about  199  7 
roadside  miles  at  various  locations  in 
San  Joaquin,  Stanislaus.  Calaveras 
Amador.  Tuolumne  and  Mariposa  Cos' 
Plans  and  specifications  obtainable 
from  the  above  office. 


CONTRACT    AWARDED. 

RIVERSIDE  COUNTY.  Cal.-Oswald 
Bros  366  E  5th  St..  Los  Angeles,  at 
J103.2o4.75  awarded  contract  by  State' 
Highway  Commission.  Sacramento,  for 
grading  and  surfacing  with  bitumi- 
nous treated  gravel  or  stone  about  4 
miles  in  Riverside  County  between  4 
miles  west  of  Shavers  Summit  and 
Shavers   Summit. 

BIDS    WANTED 

LOS  ANGELES  COUNTY,  Cal  — 
Until  February  14,  2  P.  M.,  bids  will 
ne  received  by  the  State  Highway 
Engineer,  State  Bldg..  Los  Angeles, 
for  0.8  mile  of  grading  and  paving 
with  Portland  cement  concrete  in  Los 
Angeles  County,  between  Pier  Ave 
and  Sepulveda  Blvd.  The  work  in- 
volves: 

(  1)  44  stations  clear  and  grub  R/W; 
<2)  65.800    cu.    yds.     roadway    excav! 
unclass. ; 


COCHISE  CO.,  ARIZ.— Grading  and  Draining— (State) 

^l^^^^^'^'^,-^!^:-'^-:^-    <"'  ^IIL--    ^--gate    base   cours, 


Ariz 

Tucson.  Ariz., 
as  previously  reported,  submitted  the 
low  bid  to  the  Arizona  State  Highway 
Commission,  Phoenix,  January  15  at 
$22,898.87  (alternate  bid  $23,01s".S7)  for 
construction  on  the  Douglas  -  Safford 
Highway,    NRS    114    (1935). 

The  work,  which  is  located  approxi- 
mately 35  miles  south  of  Safford  on 
the  Douglas-Safford  road  near  junc- 
tion with  the  Bowie  road,  consists  of 
grading  and  draining  about  one  and 
one-third  miles  of  roadway.  Principal 
Items  and  approximate  quantities  are: 


unclass. 


excav. 


(  1)   17,107  cu. 

classified 
(  2)   2.231   cu.   yds.  drainage  do; 
(  3)   1500  cu.    yds.   slides  &   overbreak- 

ages; 
(  4)  209  cu.  yds.  struc.  excav..  unclass. 
(  5)   500  cu.   yds.    borrow  do; 
(    6)   4711  sta.   yds.  earthwork  overhaul 
(  7)   258  cu.   mi.   earthwork  haul; 
(  8)  83   cu.   yds.  Class  A  concrete    (in- 
cluding cement); 
(  9)   5879  lbs.   reinf.   steel  bars   (CIP)  • 

(10)  44    lin.    ft.    18-in.    CMP    (CIP   inc. 

bands) ; 

(11)  126  lin 

(12)  172  lin, 

(13)  74    lin. 


ft. 


do; 


24-in. 
36-in. 
48-in.  do; 

(14)  3550  lin.   ft.   grader  ditches- 

(1.1)   16  each  right  of  way  markers.  CIP 

(16)  172    each   guide   posts.    CIP; 

(17)  100  M.  gals,  sprinkling,  CIP- 

(15)  50   hours  rolling; 


CIP; 
Structures   Over  20-ft.   Clear   Span 

(20)  2000  c.y.  drainage  excav. 

(21)  86  C..V.   structural  do; 

(22)  39  MBM  treated  timber.   CIP- 

(23)  2   MBM   untreated   timber.   CIP; 

(24)  960  l.f.   treated  timber  piles.  CIP- 

(25)  50  l.f.  treated  timber  piles  cut-off 

(26)  3  each  water  barrels.   CIP; 

(27)  760  l.f.   rail  bank  protection    tvne 

A,  CIP;  " 

(28)  290  sq.  yds.   furnish  and  place  oil 

mix   (inc.   seal  coat)   CIP,   except 
cut-back  asphalt; 

(29)  653    gals,    cut-back,   CIP,    (for   oil 

mix    and    seal    coat);     total    bid 
(without    alternate); 
ALT.,    (In    Lieu  of   Items  21   and  22 
(22)   44     MBM    redwood     timber,    CIP; 
total   bid    (using  alt.    redwood   in 
lieu    of    treated    and    untreated 
timber). 
The  total  bids  were: 

(A)  R.  E.  Martin  &  Co..  (1)  $2'  - 
898.87;    (2)    ?23,018.87. 

(B)  Jack  Casson.   Phoenix,    (1)    {23 
208.33;    (2)    $23,202.33.  ■    >   '    *     • 

(C)  Phoenix-Tempe  Stone  Company 
Phoenix,    (l)   $24,696;    (2)   No  bid. 

(D)  Wm.  Peper  Const.  Co.,  Tuc^son 
(1)    $25,273.57;    (2)    $25,237.57. 

(E)  H.  J.  Hagan.  Globe.  Ariz,  (li 
$25,482.01;    (2)   $26,272.01. 

(F)  Pearson  &  Dickerson  Contrac- 
tors. Inc.,  Prescott,  (1)  $26,471.34-  (2) 
no  bid. 

The  unit  bids  were: 


III ."^3 

'   ^' .30 

(  3) 247 

'   <) 1.00 

(  5) 25 

(  6' ."oS 

<   V) 15 

(  S' « 22.00 

'  9) 07 

<10) 2.50 

nil 3.25 

'1'*' 8.50 

fl4) 07 

<15) 3.50 

"6) 3.00 

'") 2.50 

'^*> 3.00 

<19) 50 

f20) 30 

<21) 1.00 

'22) 100.00 

<23) 80.00 

(24) 1.30 

nil "5 

(27) 3.50 

<28) 50 

(29) 20 

(22) 95.00 


(B) 

.29 


.2175 
1.00 


25.00 

.07 

2.00 

2.75 

4.50 

7.50 

.05 

3.50 

2.25 

3.75 

5.00 

.65 

.35 

1.00 

110.00 

80.00 

1.50 

1.12 

5.00 

3.50 


2.00 
.36 


28.50 
.065 


5.50 
8.90 
.08 
3.00 
3.00 
B.OO 
3.00 
.55 


2.00 

100.00 

80.00 
1.30 
.975 
4.00 
3.50 
.50 
.20 


30.00 

.08 

2.50 

3.50 

6.00 

8.50 

.05 

4.00 

2.00 

3.00 

3.00 

.60 

.25 

1.50 

1.10 

95.00 

1.50 

1.125 

15.00 

4.00 

1.00 

.25 

101.00 


.02 

.50 

25.00 

.06 

2.00 

3.00 

6.00 

10.00 

.05 

2.50 

2.00 

3.00 

4.00 

.70 

.30 

2.00 

110.00 

100.00 

1.40 

1.05 

10.00 

3.00 

.50 

.15 

120.00 


28.00 

.07 

2.00 

3.00 

6.00 

10.00 

.035 

3.50 

2.50 

4.00 

5.00 

.53 

.38 


120.00 
80.00 
1.50 
1.125 
12.00 
4.00 
.70 
.40 


SAN  FRANCISCO  —  VIADUCT  REPAIRS  —  (CITY) 

SAN    FRANCLSCO  -  E.    J.    Treacy        "     "  W-*  *  x  , 

309  Call  Bldg..  San  Francisco,  at  $4  - 
026.05  submitted  low  bid  to  the  De- 
partment of  Public  Works.  City  Hall 
for  repairs  to  the  Mission  Viaduct  at 
Cayuga  Ave.  (Cayuga  Ave.  underpass. 
Mission   Viaduct),   involving: 

(1)  1500  cu.  yds.  excavation  and  back- 

fill; 

(2)  230  cu. 


cutting  out  disintegrat- 
ed concrete  andi  guniting; 

(3)  300    lbs.    furnishing     and      setting 

steel  reinforced  bars; 

(4)  5    furnishing   and    setting    connec- 

tions for  electrolysis  readings; 

(5)  20   sq.    yds.    plastering; 

(6)  5400  sq.    yds.   painting; 


(7)  21   MBM   shoring; 

(8)  Cutting  down  and  repairing  sewer 
work  chamber,  including  new 
slab  and  furnishing  and  setting 
manhole  frame  and  cover,  lump 
sum. 

Total    bids   follow: 

(A)  E.  J.  Treacy,  San  Francisco.  $4,- 
026.05. 

(B)  Chas.   L.   Harney.    S.    P.,   $5442. 

(C)  M.  Bertolino.  San  Francisco,  $5920 

(D)  Theo.  Cohn,   San  Francisco,  $5985. 

(E)  Baton    &    Smith,    San    Francisco, 

$6532.50. 

(F)  O.    Monson,    S.    P.,    $6596.60. 

Unit  bids  follow: 


(1). 
(2).. 
(3).. 


(^) 122.00 

(*) 571.00 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

.805 

$     2.00 

$     1.70 

$     1.50 

$     1.55 

$     1.83 

1.835 

4.00 

4.00 

2.00 

2.20 

2.12 

.05 

.20 

.15 

.10 

.20 

.15 

2.50 

15.00 

10.00 

5.00 

6.00 

10.00 

4.00 

3.00 

1.50 

1.25 

1.75 

.24 

.13 

.30 

.35 

.25 

.2« 

9.00 

25.00 

50.00 

95.00 

58.00 

1.00 

400.00 

150.00 

250.00 

241.50 

612.00 

PACIFIC    CONSTRUCTOR 
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(  3)  72.000  atu.  yd*,  overhaul; 

(  4)  200  I'U.    yd».    iitriicturo   excav. ; 

(  5)  20,600  KQ.   yd".  HuliKiudo  pri-pura- 

tlon: 
(   0)  750   toHH   axphiilt   concrutc-: 
(   7)  3425    fu.    yilH,     CIiihh    A    rorlliind 

ci-MU'iit    nincri'ti'    (imvfiiifnU ; 
f  81  5  I'll.  y<lH.  (la.H  A  ilti  (HlructurcB) 
(  »)   46.500    lliH.    hiir   ■■•liifiiicliiK   kIcoI; 

(10)  830   ouch    iHiviMiii'iit    UiiwoIh; 

(11)  10   lln.    ri,    12-111.   CM. P.; 

(12)  280    lln.    ft.    24-ln.    C.M.I'.; 

(13)  200  I'll  ydH.  concrete  removed  Hnd 

dUpoHcd  of; 

(14)  2   cncli     adJuxtlnK      iimnlKiluH     to 

Kriulo; 

(15)  750  M.   (?alH.  wntcr; 
(l<;i   115  tuna   fuel  oil; 

(17)  14.000  H(i.  yd.i.   prepiirliiK.    nilxinif. 

iind   .shaping  shoulderH; 

(18)  4  eiuh  culvert   markers; 

(19)  44    statlon.M    (Inlshlng     roadway. 
I'lans    and    .xpcclllcatlon^    obtainable 

from  the  State  IliKhway  Commission. 
Public  VVork.s  Uldg..  Sacramento,  and 
on  tile  al  the  olllce  of  the  ni.ttrlct  Kn- 
gineer  In  San   FiHncisco   and    Los  An- 


K-le 


BIDS    WANTED 
ni:.\.\r.l-:  imiINTY,  Cal.— Unall  Feb. 

14.    ;;    1'.    M..    bids  will  be   received   by 

State   IllKliway   Engineer,  State  Dldg.. 

IjOs  Angeles,   for  1.1   mile  grading  and 

paving  with   Portland  cement  concrete 

in     Laguna     lieach,     between     Cypress 

Street    and    south    city     limits.         The 

work  involves: 

(    I )  5S   station.s   clear   and  grub  R/W; 

I  2)  56  aoo  cu.  yds.  rdwy.  excavation 
undass.; 

(  3)   1,150,000    .sta.    yds.    overhaul; 

(  4)  3900  cu.  yds.  structure  excavation 

(  5)  25,700  sq.  yds.  subgrade  for  pave. 

(  6)  5110  cu.  yds.  Class  A  Portland 
cement  concrete  pavement; 

(  7)   1200    each    pavement    dowels; 

(  8)  !);0  cu.  yds.  Class  A  Portland  ce- 
ment concrete  (curbs,  gutters, 
sidewalks    and   driveways); 

(  9)   1205  cu.   yds.  do   (structures); 

(10)  3.5   cu.   yds.   do    (railing); 

(11)  150,000    lbs.    bar    reinforcing    steel 

(pavement    and  structures); 

(12)  9500    lbs.      misc.    Iron     and    steel 

(structures); 

(13)  230  lin.  ft.  24-in.  CM. P.; 

(14)  GO  lin.  ft.  42-in.  C.M.P; 

(15)  100   lin.   ft.    60-in.   CM. P.; 

(10)  15  lin.  ft.  18-in.  standard  reinf. 
concrete  pipe; 

(17)  75  lin.   ft.   24-in.  do; 

(18)  360  lin.  ft.   30-in.  do; 
nO)  290   lin.    ft.   pipe  handrail; 

(20)  800    M.    gals,   water; 

(21)  900  cu.  yds.  salvaging  existing  oil 

surfacing; 

(22)  155    tons  fuel  oil; 

(23)  1S.50Q   sq.    yds.    preparing,    mixing 

and   shaping  shoulders; 

(24)  25   tons  asphaltic   road  oil; 

(25)  230    tons    screenings; 

(26)  830    tons  crushed  gravel  or   stone 

(bituminous   treated    surfacing); 

(27)  45    tons    cutback    asphalt   do; 

(28)  58    stations    finishing    roadway. 
Plans    and    specifications    obtainable 

from  the  State  Highway  Commission, 
Public  Works  Bldg..  Sacramento,  and 
on  file  at  the  office  of  the  District  En- 
gineer in  San  Francisco  and  Los  An- 
geles. ♦ 


LAKE  COUNTY— 2.5  Mile  Grade  and  Surface — (SUle) 


BIDS   WANTED. 

SOLA.Nt)  and  SAN  JOAQUIN  COS., 
Cal.— Until  January  29.  3  P.  M.,  bids 
will  be  received  by  the  Department  of 
Public  Works,  Division  of  Highways, 
R.  E.  Pierce,  District  Engineer,  47  N. 
Grant  St.,  Stockton,  for  applying  Die- 
sel oil  to  road  side  vegetation  over  a 
distance  of  about  129.9  miles  at  va- 
rious locations  in  Solano  and  San  Joa- 
iiuin  counties. 

Plans  and  specifications  obtainable 
from  tlie  above  office. 


LAKE  Cor.NTY.  Cul.— Hemiitreet  & 
Hell,  501  lllh  .«t..  V.  O,  Hox  660, 
Marynvllle.  at  182,732.85  Hubmllled  thi- 
low  bid  to  the  Slate  IflKhwiiy  Com- 
iiilMHlon,  SacrHiiiento,  for  about  2.5 
mllpH  of  grading  ""d  Hurfaclng  with 
iinlrealed  griivel  iitid  »e»l  inat  applied. 
In  Lake  Couiily  belwepn  one  mile  cnMl 
of  Cpper  Luke  and   Manila   Itunch. 

The  work   InvolveH: 
(   1)   20   acres   clear   and    grub   right   of 

way; 
(  2)  79,000  c.y.    rdwy.   excov.,    unclaix. 
(  3)  530,000   sta.    yd   m.   overhaul; 
(  4)   2,200    Htruc.    excavation; 
(  5)    12  each  spillway  aHHembllen; 
(  6)   200  If.  8   -In.  CMP; 
(   7)   900    If.    IS-ln.   CMP; 
(  8)    1.000  l.f.  2  4-ln.  CMP; 
(   9)    126   l.f.    30-in.  C.MP; 
CO)   110  If.  36-in.  CMP; 
(ID   50   l.f.    42-ln.   CMP; 

(12)  62  l.f.    48-ln.    CMP; 

(13)  1,000    If.     8-ln.     perforated     metal 

pipe    underdralns; 

(14)  9    MFBM    redwood    timber    dense 

select   all  heart  structural  grade 
(cattle  passes); 

(15)  27    MFBM    redwood    timber   select 

all-heart     struct,     grade     (cattle 
passes) ; 

(16)  23,500  tons  creek  run  gravel  base; 

(17)  7.700    tons    screened   gravel   surf.; 
(IS)  130    tons    fuel    oil    prime    coat; 


(It)   66  lonii  fuel  ull  firal  coat; 

(20)  166    tonii    ficreenlngii    Meal    coat; 

(21)  2.400    M.    kuIh.    wiitr'-; 

(22)  1.8    mllvH    new    property    fence: 

(23)  0.9    mile    Mpeeliil    property    fence; 

(24)  12    enrh    fen<  e   icateii    loinplele    In 

place. 
(26)  75   each    limber   guide    poiilM; 

(26)  40  each  culvert  niBrkem; 

(27)  90    c.y.    rubble    masonry;' 

(28)  133   Hiatlonn   llnlahlnK   rdwy  ; 

(29)  35    each    monumenln    <'omplele    In 

place. 
Total   bids   follow: 
(A)     Hemslreel    and    Hell.    .Murynvllle, 

$62,732.85. 
(H)   C.    W.  CnlettI   &  Co..   Snn    Rafael. 
$70.81.2.25. 

(C)  A.  Telcherl  &  Son.  Sacramento. 
»71,fi21.50. 

(D)  Fredrlckson  &  Watson  Coniit.  Co. 
and  FredrlckHon  Bros.,  Oakland, 
»76,441.85. 

(E)  Heafey-.Moore  Co.,  Oakland,  |80,- 
597.50. 

(F)  Peninsula  Paving  Co.,  San  Fran- 
cisco,  »81.666.25. 

(G)  A.  G.  Ralsch,  .San  Francisco,  »82,- 
380.00. 

(H)     Hanrahan     .     Wilcox    Corp.,     San 

Francisco,   $84,235.50. 
(I)     T.     M.     Morgan     Paving    Co..    Los 

Angeles.    $90,976.50. 
Unit  bids  follow: 


(  1) 

(   2) 

(  3) 

(   4) 

(A) 

..    $  20.00 

.24 

.005 

1.00 

15.00 

.85 

1.55 

2.37 

3.06 

4.80 

6.75 

(B)          (C)          (D) 

(  15.00  $  40.00  $  12.501 

.215         .26           .30 

.0075       .005         .005 

.80         1  00         1.00 

14.00       15.00       16.30 

1.00         1.00           .90 

1.60          2.00         1.73 

2.30         2.50         2.65 

3.40         3.50         3.50 

5.00         5.00         5.50 

6.50          7.50         7.80 

8.00         8.00         9.00 

1.35         1.30         1.60 

85.00       90.00     100.00 

85.00       82.00     100.00 

.80           .72           .80 

1.15         1.00           .90 

16.00       15.00       14.30 

16.00       21. (fO       18.50 

3.00         2.40         2.15 

1.00          1.00         1.30 

590.00     700.00     550.00 

590.00     850.00     700.00 

18.00       35.00       18.00 

1.75         1.50         2.00 

1.75         1.60         2.00 

11.00       12.00       11.50 

6.00         3.00         5.00 

3.00         3.00         3.00 

(E)           (F)           (G) 

10.00  $  40.00  $  20.00 

.30           .28           .30 

.005         .005         .01 

.75           .95         1.00 

11.00       15.00       20.00 

1.00         1.00         1.00 

1.60         1.75         1.75 

2.50         2.50         2.75 

4.00         3.25         3.50 

5.00         5.00         5.00 

7.00         7.50         8.00 

8.00         9.50       10.00 

2.00         1.50         1.00 

110.00     100.00       90.00 

100.00       95.00       80.00 

.83         1.00           .90 

.95         1.10         1.10 

18.50       17.00       12.00 

22.00       22.00       16.00 

3.50         2.00         2.00 

2.00         1.00         1.50 

850.00     700.00     600.00 

1100.00     850.00     700.00 

15.00       30.00       20.00 

2.00         1.75         1.00 

2.00         1.75         1.00 

15.00       12.00       15.00 

4.00         7.00         5.00 

3.00         3.00         3.00 

(H) 

t  70.00 

.30 

.01 

1.00 

12.00 
1.00 
1.50 
2.50 
3.00 
4.75 
7.00 
8.25 
1.25 

80.00 

70.00 
.93 
1.30 

18.00 

20.00 

3.00 

1.00 

550.00 

700.00 

25.00 
1.50 
2.00 

10.00 
5.00 
2.00 

(I) 
$  50.00 
.30 
.OO.- 

1.00 
15.00 

(   6) 

(    7)..    . 

1.00 
2.00 

(    8) 

(    9) 

3.09 
4.00 
3.00 

(ID... 

6.00 

8.45 

7.00 

(13)... 

1.25 

2.50 

(14)  . 

90.00 

90.00 

(15).. 

85.00 

85.00 

(16).. 

.50 

1.25 

(17). 

.80 

1.35 

(18).. 

15.00 

15.00 

(19) 

18.00 

15.00 

(20) 

3.00 

2.50 

(21) 

1.00 

1.00 

(22) 

775.00 

450.00 

(23) 

900.00 

600.00 

(24) 

15.00 

15.00 

(25) 

(26) 

1.75 
1.75 

2.00 
2.00 

(27)... . 

15.00 

12.00 

(28) 

5.00 

5.00 

3.00 

3.00 

SAN  FRANCISCO — Pacific  Avenue  Reconstruction — (City) 


S.\X  FRA.NCISCO— Fay  Improve- 
ment Co.,  760  Market  street,  San  Fran- 
cisco, at  $2,298.90  submitted  low  bid 
to  the  Department  of  Public  Works, 
City  Hall,  for  the  reconstruction  of 
Pacific  avenue  between  Presidio  ave- 
nue and  Walnut  street. 

The   work   involves: 

(1)  6,784  .sq.  ft.  6  inch  Class  "E"  con- 
crete pavement. 

(2)  550  sq.  ft.  brick  pavement,  con- 
sisting of  a  6  inch  Class  "F"  base 
and   a    brick   wearing    surface. 

(3)  400  sq.  ft.  brick  replaced  alongside 
concrete  center  strip. 

(4)  40  If.  granite  curb  redressed  and 
reset. 

(5)  350  sq.  ft.  asphalt  concrete  con- 
form pavement. 

Unit   bids   follow: 

(A)        (B)        (C)        (D) 

(1)  $0.27  $0,275  $0.25  $0.2865 

(2)  48  .35    .52  .35 

(3)  40  .35    .62  .35 

(4)  38  2.00    .75  .70 

(5)  08  .10    .18  .15 

Bids  held   under  advisement. 


Total   bids  follow: 

(A)  Fay  Improvement  Co..  San 
Francisco  $2, 

(B)  Chas.      L.      Harney,      San 

FYancisco  2, 

(C)  R.  S.  Silverberg,  San  Fran- 

cisco    2, 

(D)  E.    J.    Treacy.    San    Fran- 
cisco   2. 

(E)  Eaton  &  Smith,  San  Fran- 
cisco    2, 

(F)  A.    G.    Ralsch,    San   Fran- 
cisco   _ 2, 

(G)  U.  Peira  &  Son.  San  Fran- 

cisco   _ 2, 

(H)  M.    Bertollno.    San    Fran- 
cisco    2, 

(I)    M.    J.    Lynch,    San    Fran- 
cisco   2, 

(J)  Theo.  Cohn,  San  Francisco  3, 


298.90 
313.10 
323.00 
356.61 
454.02 
470.20 


824.54 
338.90 


(E)  (F)  (G)  (H)  (I) 

$0.28  $0.30  $0.29  $0.30  $0.31 

.52  .40  .44  .75  .75 

.44  .40  .50  .60  .45 

1.00  .50  .40  1.00  .60 

.15  .25  .15  .18  .30 


(J) 
$0.33 


iOK 


j^ 


U.  S.  KOSTA(.i 
PAID 

mmmmm 


Pubic  Library 
Civic  Center 
San   Francisccy,    Calif 


B.T.U.  becomes  a  GIANT 


when  your  fuel  is  GAS 


A  giant  in  power .  .  .  but  a  midget  in  cost.  For  gas,  the  modern  fuel, 
is  unsurpassed  in  "recoverable"  (effective,  usable)  BTU's*  per  dollar, 
for  practically  every  known  heat  requirement. 

In  thousands  of  Pacific  Coast  buildings,  from  modest  bungalows  to 
sky-scrapers . . .  from  factories  to  huge  public  structures . . . gas,  the  mod- 
ern fuel,  is  daily  proving  its  cleanliness,  dependability  and  economy. 
Satisfied  clients  and  "contented  tenants"  reward  the  architea  and 
builder  who  specify  modern  gas  appliances  and  gas-fired  boilers. 
(Control  may  be  entirely  automatic.) 

Your  local  gas  company's  engineering  staff  will  gladly  consult  with 
you,  review  your  plans,  furnish  estimates  without  charge  or  obliga- 
tion. You  are  cordially  invited  to  use  this  free  technical  service. 

*BTU  (British  Thermal  Unit)  —  Standard  of  heat  measurement.  Heat 
required  to  raise  temperature  of  one  pound  of  water,  one  degree  Fahrenheit. 


PACIFIC     COAST     GAS     ASSOCIATION,     INC. 

{A  non-profit  iervice  organization  of  which  your  Gas  Company  is  a  member} 
447     SUTTER     STREET,     SAN     FRANCISCO,    CALIFORNIA 
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PACIFIC    CONSTRUCTOR 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

228  First  Street,  San  Francisco  308  E.  Third  St..  Los  Angeles 

KEarny  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 


tepc 

r  Co.  J 

IColton 


UniformQuality  :  Service  :  Saifsfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY' 

800  Edison  BIdg.,  601  West  Fifth  Street 
Mill,  at  Colton,  California  TR.    1271 


Los  Angeles 


Phone  TRinity  0241  for 


Rock  -  Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty-ReinEorcing  Steel 


Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 


PACIFIC    CONSTRUCTOR 
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$50,000  Limit  on  Insurable  Loans 

Sought  to  Boost  Modernization  Work 


NEW  BIDS  ON 
SEWAGE  PLANT 
OPEN  FEB.  11 


A  veritable  boon  to  investment  property  owners  throughout  the 
country  would  result  if  Congress  should  act  favorably  on  suggestions 
made  by  industrial  leaders  to  liberalize  the  provisions  of  Title  I  of 
the  National  Housing  Act  by  increasing  to  $50,000  the  limit  of  insurable 
modernization  loans,  states  a  bulletin  of  the  Federal  Housing  Admin- 
istration 

Under  Title  I,  as  it  exists,  modernization  credit  loan  funds  may 
be  applied  to  all  types  of  properties  and  may  not  exceed  $2,000  for 
each    property. 

Tho  nuulififation  siif^scstod  at  tliP 
/econt  industrial  confi^rence  of  Ihc 
Federal  Housing  Administration 
would  enable  owners  ol'  industrial, 
store,  apartment,  hotel  and  office 
building  properties  to  obtain  loans 
lor  modernization  and  repairs  in 
amounts  up  to  $50,000. 


The  successful  operation  of  the 
modernization  credit  plan  as  orig- 
inally projected  is  a  strong  argu- 
ment for  the  passage  of  legislation 
necessary  to  bring  about  the  in- 
crease in  scope  asked.  During  the 
first  five  months  of  operation  more 
than  $200,000,000  worth  of  repair 
and  modernization  work  was  stim- 
ulated by  the  plan.  Figures  now 
accessible  show  that  there  has  been 
no  usual  seasonal  slowing  up  in 
building  permits  of  these  types  in 
the  first  half  of  January,  the  FHA 
reports. 

"Housing  surveys  conducted  in  a 
number  of  cities  have  shov/n  that 
apartment  structures  were  as  ur- 
gently in  need  of  repair  as  were 
individual  residences,"  the  FHA 
statement  continues. 

"Reason  for  this  was  noted  in  the 
wide  change  of  ownership  that  has 
taken  place  in  this  type  of  realty 
investment  in  recent  years.  In  the 
cases  where  the  transfer  of  owner- 
ship was  brought  about  through 
foreclosure  the  new  owners  have, 
in  many  instances,  found  that  all 
of  their  resources  were  required  to 
operate,  maintain  the  buildings  and 
pay-up  fax  arrears.  Tlie  fact  that 
institutional  lending  agencies  had 
retired  from  the  mortgage  field  in 
most  cities  has  deprived  owners  of 
unencumbered  property  of  this  type 
from  their  usual  money  sources. 

"The  same  difiiculties  are  encoun- 
tered by  the  owners  of  office  build- 
ings. Reductions  in  the  rental  rate 
have    80    curtailed    many    Incomes 


that  the  establishment  of  a  reserve 
fund  for  repairs  and  maintenance 
has  been  precluded.  Scarcity,  or 
the  non-exirtence  of  mortgage  mon- 
ey has  made  it  impossible  for  own- 
ers to  secure  funds  with  which  to 
make  the  renovations  that  would 
justify  a  higher  rental  and  conse- 
quently restore  the  property  income 
to  its  proper  level. 

"Many  store  buildings  are  vacant, 
not  because  they  are  situated  in 
neighborhoods  that  have  lost  desir- 
ability, but  because  of  the  fact  that 
the  buildings  themselves  are  so  out- 
moded, so  in  need  of  repair  that 
would-be  tenants  believe  that  the 
appearance  of  the  store  would  re- 
act against  their  business.  Funds 
for  correcting  these  conditions  have 
been  difficult  to  procure. 

"The  need  for  modernization  of 
industrial  plants  in  illustrated  by 
recent  announcements  made  bj 
many  of  the  major  industrial  con- 
cerns of  the  nation.  Such  corpora- 
tions as  the  Ford  Motor  Company: 
United  States  Steel  Corporation 
and  the  Anheuser  Busch  Brewing 
Company  have  disclosed  enormous 
modernization  programs  scheduled 
to  start  in  the  near  future. 

"It  is  reasonable  to  believe  that 
if  these  concerns,  which  have  en- 
joyed profitable  business  during  re- 
cent years  find  it  desirable  to  ex- 
tensively improve  and  modernize 
their  plants,  despite  the  fact  that 
tisual  maintenance  work  has  gone 
on  unchecked,  then  certain  other 
and  less  fortunate  manufacturing 
concerns  must  be  in  need  of  simi- 
lar repairs.  The  money  for  this 
type  of  modernization  would  be 
made  available  for  the  smaller  in- 
dustrialists under  the  revised  Title 
I  of  the  National  Housing  Act. 


Revised     Specifications     Issued 

For  $147,000  Project   at 

Burlingame 

New  bids  are  to  be  received  by 
Burlingame  Ciiy  Council  Februaiy 
11  for  construction  of  a  sewer  sys- 
tem and  sewage  treatment  plant. 

Bids  received  last  month  were 
rejected  when  the  figures  were 
found  to  exceed  available  funds. 
The  city  has  approximately  $147.- 
000  on  hand,  including  a  PWA  grant 
to  finance  the  construction,  includ- 
ing engineering  expenses.  A  por 
tion  of  the  cost  is  being  shared  by 
the  city  of  Hillsborough. 

Charles  M.  Tliomas,  city  engi- 
neer, has  revised  the  specifications 
to  eliminate  sludge  beds  and  to 
substitute  a  dry  fill  for  dredger 
fill,  which  it  is  expected  will  bring 
the  job  within  the  appropriation. 

The  work  includes  laying  vitri- 
fied clay  pipe  sewer;  relift  station: 
sewage  pumping  plant;  20-inch  cast 
iron  force  main;  pile  foHndation*! 
for  treatment  works:  fill  from  im- 
ported borrow  for  roadway  and  gen 
eral  fills;  reinforced  concrete  clar- 
ifiers;  control  house,  sludge  diges- 
ter, steel  gas  holder;  all  necessary 
pumps  and  electrical  equipment. 

A  similar  sewer  construction  proj- 
ect to  be  undertaken  by  the  adjoin- 
ing city  of  San  Mateo  will  bring 
the  expenditure  on  sewer  exten- 
sions in  the  three  cities  of  Burlin- 
game, San  Mateo  and  Hillsborough 
to  approximately   $300,000. 


PWA  ENGINEER  MOVES 

LOS  ANGELES  OFFICE 


Offices  In  Los  Angeles  of  A.  D. 
Wilder,  Public  Works  Administra- 
tion engineer  for  California,  have 
been  moved  from  the  State  Build- 
ing to  SOS  Washington  Building, 
Third  and  Spring  streets,  where 
the  department  will  occnpy  almost 
the  entire  eighth  floor. 

The  change  was  made  in  order  to 
consolidate  all  offices  of  the  PWA, 
the  offices  of  the  inspectors  in  the 
State  Building  having  been  sepa- 
rated from  the  administrative  of- 
fices, it  is  reported.  Personnel  of 
the  office  will  remain  unchanged. 


PACIFIC    CONSTRUCTOR 


Open  Proposals  on  $154,000  State  Road 
Work;  Morgan,  Union  Paving  Low  Bidders 


I  Special  to  Daily  Pacific  Builder) 
SACRAMENTO,  Jan.  30. — T.  M.  Morgan  Paving  Company  of  Los 
Angele;  today  submitted  low  bid  to  the  State  Highway  Commission 
on  both  of  two  alternative  proposals  for  grading  and  paving  about 
nine-tenths  of  a  mile  at  the  north  entrance  to  Redding,  Shasta  county. 
The  Morgan  company's  proposals  were  $92,485  on  Alternate  B  and 
$95,321   on   Alternate  A  as  listed  in  the   bidding  schedule. 

The  Commission  also  opened  pro 
posals    for    grading    and    paving 

about    one    and    one-half    miles    in  CCfMTD  A  I         WT  A.  CT! 

the  city  of  Madera,  low  bid  on  this  rJCiUIIiKAL        WAljt 

work  being  submitted  by  Union  Pav-  «  nr     nrki^rki^onrk 

ing  Company  of  San  Francisco,  at  LAW      PKUP UStU 
$61,735. 

On    the    Shasta    county   job    sec-  FOR      HFflHWAYS 

ond  low  bidder  was  Fredrickson  &  fV/IV     niUn  TT /\  1  O 

Watson  Construction  Co.  and  Fred-  

rickson  Brothers  of  Oakland,  with  gjj^     Francisco    Congressman 

proposals   of  $112,33.5   on   Alternate  A„fL„„   ^c   d:|i   »„   F,^»_„J 

B  and  $115,387  on  Alternate  A.  The  Author  of  Bill  to  Extend 

alternates   provide  for  the   type  of  rrevaiiing    Kate 

pavement   to  be  used.  Alternate  B  

calling    ffr    Portland    cement    con^  Representative  Richard  J.  Welch 

Crete  and   Alternate  A  for  asphalt  ^^  ^^^^  Francisco  is  author  of  a  bill 

concrete.                                   ;„„i„j„,i  to  apply  the  provisions  of  the  Da- 

Among  the  major  items  included  .-is  Baron    nrevailine    waee    law    to 

in   the   schedule    are   142..500   cubic  ^  ?  ^'^f  °°  ,  Preva  ling   wage   'aw   to 

111    uie   *^,    "'."''  ,'„,^'„  „^„„„„  all  federal-aid  highway  work.    Tlie 

yards  uncassified  roadway  excava-  ^^^^^^_^^            ^^^  ^J                 ^^^ 

tion     3,560.UOO    station   ya.dso^ei^  Labor  Committee, 
haul,  5,400  square  yards  preparing 

subgrade  for  pavement,  2.176  tons  ^he  proposal  would  amend  the 
asphalt  concrete  pavement  or  1,005  Federal  Highway  Act  so  as  to  pro- 
cubic  yards  Class  A  Portland  ce-  yj^jg  ^^^^^.  ..j^q  payment  shall  be 
ment  concrete  pavement  (reinforc-  ,„g^g  ^^  ^ny  State  on  account  of 
ing  steel  and  pavement  dowels  are  t^e  share  of  the  United  States  in 
included  with  the  Portland  cement  ,{,e  cost  of  any  Federal-aid  high- 
concrete  alternate),  1,700,000  gal-  ^^y  project  (the  estimated  cost  of 
Ions  water  and  others.  which  exceeds  $1,000)  undertaken 
Total  bids  s  u  b  m  i  1 1  e  d  on  the  |,y  ^^^^i  State  under  the  provisions 
work  in  Shasta  county  were  as  fol-  ^f  jj^jg  ^^t  unless  such  State  caus- 
lows:  es  all  laborers  and  mechanics  em- 

T.  M.  Mo/g''"  P'^yi"s,'r°;-,^°^,-*-"?"  ploying  in   carrying  out  such  proj- 

les.  (Alt.  A)   $9o,321,   (Alt.  B)  J9-,  ^^^    ^^    ^^    ^^^^    ^^^    1^^^    ^^^^^    ^^^ 

Frfdrickson  &  Watson  Con.st.  Co.  aiirl  prevailing   rate   of   wages   for   work 

Fredrickson    Bros..    Oakland.     (.A>  of   a   Similar   nature   in    the    county 

$115, 387:    (B)   $112,333.  or  other  civil  division  of  the  State 

A.  Teichert  &  Son,  Inc.,  Sacramento,  in  which  the  work  is  done,  and  un 

(A)   $11.5,834;    (B)   $113,750.  less  such  State,  in  case  of  any  dis- 

Peninsula   Paving  Co.,    San   Francisco,  p^jg    as    to    what    rates     of    wages 

(A)  $119,]83;  (B)  S114.«1;  shall  be  paid,  which  cannot  be  ad- 
"^^  m8  2«  (b1  mstl,"  ■  J^^te-i  "y  the  State  highway  de- 
Hanrahin -Wilcox   Corp.'.    San    Fn.n-  partment,    causes    such    dispute    to 

Cisco,  (A)  i :  (B)  $118,570.  he  referred  to  the  Secretary  of  La- 

J.   F.   Knapp,   Oakland,    (A)    $121,685;  bor,   who   is   hereby   authorized   to 

(B)  $119,827.  determine  such  dispute,  and  whose 
Geo.  Pollock  &  Co.,   Sacramento,   (A)  determination    shall    be    final    and 

$131,508:    (B)   $125,515.  conclusive." 
Dunn    &    Baker.   Klamath    Falls.    Ore.. 

(A)  $128,194;  (B)  $120,953.  The  bill  would  also  apply  to  all 
The  work  in  Madera  county,  on  road  work  in  excess  of  $1,000  per- 
which  Union  Paving  Company  sub-  formed  by  or  in  behalf  of  the  Unit- 
mitted  low  bid,  involves  among  ed  States  under  the  jurisdiction, 
others,  major  items  of  approxi-  control  or  supervision  of  either 
mately  10,450  square  yards  sub-  the  Secretary  of  Agriculture  or 
grade  for  pavement,  6,525  tons  as-  the  Secretary  of  the  Interior. 
phalt  concrete,  250,000  gallons  wa- 
ter,  and    566   cubic   yards    Class   A                        "                     ♦ 

Portland  cement  concrete  for  struc-  odi7\/ a  ii  im/-  \x7Ar>r- 

tures  and  curbs  and  gutters.    Total  rKtVAlLlNtm  WAGE 

bids  were  as  follows:  BILL    INTRODUCED 

Union  Paving  Co.,  S.   F $61,735  

Valley  Paving  &  Const.  Co.,  A    constitutional    amendment   re- 
Fresno                 61,847  quiring  cities  and  counties  through- 

Fredrickson   &  Watson   Con-  out   California   to   pay   the   general 

struction    Co.,    Fredrick-  prevailing  wage  of  their  comniuni- 

son    Bros,   and   Jones   &  ties  in  doing  public  works  has  been 

King,   Oakland    64,325  proposed  to  the  state  legislature  by 

Hanrahan-Wilcox  Corp.,  San  Assemblyman  William   Hornblower 

Francisco   64,857  of   San   Francisco.    At   present  the 

A.  Teichert  &  Son,  Inc.,  Sac-  prevaling    wage    of    a    community 

ramento    86,105  must  be  paid  only  on  state  jobs. 


START  WRECKING 
BUILDINGS  ON 
APPROACH  ROUTE 


Demolition   of    164   Structures 

Part  of  Healy-Tibbitts 

Contract 


One  of  the  largest  wrecking  jobs 
undertaken  in  San  Francisco  since 
1906  has  been  started  in  area  bound 
ed  by  Fremont  and  Fifth  Streets' 
on  the  east  and  west,  and  Harrison 
and  Bryant  Streets  on  the  north 
and  south,  in  which  will  be  built 
the  main  approach  to  the  San  Fran- 
cisco-Oakland Bay  Bridge,  an  area 
two  blocks  wide  and  three-quarters 
of  a  mile  long. 

Within  this  area  there  are  ap- 
proximately 135  frame,  20  brick, 
and  nine  concrete  buildings,  rang- 
ing from  the  smallest  hovels  to 
good-sized  brick  and  concrete  in- 
dustrial structures. 

This  work  is  being  performed  un- 
der the  new  contract  just  awarded 
Healy-Tibbitts  Construction  Co.  to 
build  the  San  Francisco  automobile 
approaches  to  the  Bay  Bridge. 

Salvage  of  five  million  brick, 
three  million  feet  of  lumber,  and 
several  hundred  tons  of  steel  is 
expected  to  be  made  out  of  the 
structures  wrecked. 

The  weekly  report  by  Chief  En- 
gineer C.  H.  Purcell  follows: 

West  Bay  Substructure 

The  concrete  center  anchorage 
reached  the  level  of  the  lower  deck 
of  the  bridge  last  week,  and  forms 
into  which  the  concrete  will  be 
poured  for  the  lower  deck  roadway 
have  been  built.  After  this  road- 
way has  been  poured,  the  Colum- 
bia Steel  Company  will  set  up  der- 
ricks preparatory  to  erecting  the 
center  anchorage  steel  work  which 
joins  the  cables  on  either  side  of 
the  anchorage. 

West  Bay  Superstructure 

Columbia  Steel  Company  has  con- 
tinued  the  erection   of  Tower  W-5 
and  the  riveting  on  Tower  W-6,  im- 
mediately west  of  the  island. 
Verba   Buena   Island 

Concrete  work  on  the  lining  of 
the  side  walls  of  the  vehicular  ttwi- 
nel  through  Yerba  Buena  Island 
has  been  continued  by  Clinton  Con- 
struction Company. 

East   Bay  Superstructure 

The  first  span  on  Yerba  Buena 
Island,  which  carries  the  bridge 
eastward  from  the  tunnel,  was  com- 
pleted during  the  past  week  by 
Columbia  Steel  Company,  and  an- 
other span  started. 

At  the  easterly  end  of  bridge 
construction,  which  is  moving  west- 
ward, the  steel  company  erected 
Tower  E-9  at  the  end  of  the  four- 
teen 288-foot  spans. 

Erection  of  the  first  of  the  five 
508-foot  spans  will  be  started  dur- 
ing the  coming  week.  These  are 
the  through  -  truss  railroad  bridge 
type  of  span  of  huge  proportions 
due  to  the  double  deck. 

In  the  meantime  the  first  con- 
crete paving  of  the  upper  deck  of 
the  bridge  was  started  at  Span  E- 
22  at  the  east  end. 


PACIFIC    CONSTRUCTOR 


Cost-Protection  Provisions  of  Code 

Defended  by  Authority  Before  NIRB 

Retention  of  selling-below-cost  provisions  and  cost  accounting  sys 
terns  in  Chapters  of  the  Construction  Code  and  adequate  enforcement 
of  both  were  asked  of  the  National  Industrial  Recovery  Board  in  its 
open  hearing  in  Washington.  January  9  to  12  by  representatives  of  the 
Construction   Code   Authority  and   several   divisional   code   authorities. 

The  Construction  Industry  Code  contains  no  price  fixing  provisions, 
the  brief  of  the  Construction  Code  Authority  pointed  out  to  the  Recov- 
ery Board,  the  sellingbelowcost  provisions  in  several  of  the  Chapters 
being  entirely  outside  this  category.  The  very  nature  of  the  construc- 
tion  Industry,    willi    its   niotlKids   of  


compptilive  hlddiiiK,  the  always- 
varyInK  labor  laclor.  the  human 
equation  and  oiKiinizinK  abilily  of 
the  individual  contractor,  does  not 
lend  Itself  to  price  tlxlng  or  con- 
trol, it  was  stated. 

The  selling-helow-cost  provisions 
In  the  Code,  the  Code  Authority  de- 
clared are  primarily  for  tlie  piotec- 
tion  of  the  contractor  and  the  con- 
sumer in  that  they  provide  a  check 
that  the  proper  quantities  have 
been  figured,  that  the  bidder  will 
use  the  type,  quality  and  kind  of 
material  that  is  specified  lor  a  proj- 
etc,  that  there  will  be  greater  ad- 
herence to  plans  ana  spectncations, 
and  that  the  contractor  will  not 
lose  on  the  job. 

The  prohiliition  against  selling 
below  cost  or  provisions  for  stand- 
ard cost  accounting  systems  are 
not  provided  in  Chapter  I  of  the 
Construction  Code  —  the  General 
Provisions.  However,  ten  o£  the 
twenty  Chapters  governing  divi- 
sions of  the  industry  do  contain 
selling- below  -  cost  provisions  and 
twelve  require  standard  cost  ac- 
counting systems.  Divisions  of  the 
Construction  Code  which  prohibit 
members  from  selling  below  cost 
are:  Painting,  paperhanging  and 
decorating:  cement  -  gun  contrac- 
tors; roofing  and  sheet  metal  con- 
tractors; electrical  contractors;  tile 
contractors;  plumbing  contractors, 
wood  flooring  contractors:  resilient 
floornig  contractors:  insulation  con- 
tractors; heating  and  piping  con- 
tractors and   marble  contractors. 

The  representative  of  the  Elec- 
trical Contractors  Code  Authority 
stated  that  eight  months  of  exper- 
ience under  the  Code  had  develop- 
ed convincing  evidence  that  it  had 
established  a  new  competition,  fair- 
er alike  to  the  industry  and  th« 
public.  He  urged  that  in  order  to 
retain  this  enlightened  state  ot  af- 
fairs that  the  three  fundamental 
principles  of  the  Construction  Code 
be  maintained — the  prohibition  af 
price  -  manipulation  after  bidding 
through  the  filing  of  bids  in  bid 
depositories;  the  giiarantee  to  the 
customer  that  the  contractor  can 
fulfill  his  contract  through  the  en- 
forcement of  provisions  against 
bidding  below  cost;  and  the  formu- 
lation and  approval  of  methods  of 
cost  finding  and  estimating  cap- 
able ot  use  by  all  members  ot  the 
industry  upon  which  the  individual 
bidder's   cost  may  be  determined. 

Declines  as  great  as  70  per  cent 
from  1929  to  1932  in  current  assets, 
fixed  assets,  invested  capital,  sur- 
plus, volume  and  net   profit   in   the 


heating,  piping  and  air  condition- 
ing division  were  cited  by  the  Di- 
visional Code  Authority  spoke.s- 
nian  as  sufficient  reasons  for  main- 
taining present  selling  -  below  -  cost 
provisions  which  were  gradually 
putting  the  Industry  back  on  Its 
feet.  A  return  to  cutthroat  com- 
petitive practices  would  have  a  dev- 
astating effect  on  labor  rates,  it 
was  claimed,  and  representives  of 
other  industries  supported  this  con- 
tention adding  that  such  a  return 
would  force  them  to  reduce  wages 
below  the  minima  provided  in  the 
various  codes. 

In  the  brief  presented  for  the  Di- 
visional Code  Authority  for  Plumb- 
ing Contractors,  an  urgent  plea  was 
made  to  the  NITiA  Hoard  for  the 
recognition  of  the  interests  of  the 
small  business  man  and  the  use  of 
the  general  term  "price-fixing"  as 
applied  to  various  means  ot  price 
stabilization,  including  selling  -  be- 
low-cost was  described  as  both  mis- 
leading and  unfortunate. 

Examples  ot  how  selling-below- 
cost  provisions  in  the  Tile  Contrac- 
tors Chapter  of  the  Code  in  no  way 
made  for  price  fixing;  how  these 
provisions  protected  the  buyer  and 
the  contractor  from  losses,  either 
in  actual  money  or  finished  prod- 
uct; how  they  aided  fair  competi- 
tion between  contractors  and  pro- 
tected labor  from  wage  chiselling 
were  presented  to  the  Kt:v.overy 
Roard  by  the  representative  of  the 
National  Code  Authority  for  Tile 
Contractors. 


$3,640,000  BUILDING 

PROGRAM  PROPOSED 


The  governor  of  Washington  has 
recommended  to  the  state  legisla- 
ture expenditure  of  approximately 
$3,640,000  on  a  building  program 
for  state  institutions  during  the 
1935-37  period.  Among  the  gover- 
nor's recommendations  are: 

Vancouver  blind  school.  $65,000: 
Medical  Lake  custodial  school,  $90- 
000;  Medical  Lake  hospital,  $3.';o.- 
000;  Sedro-Woolley  hospital.  $225.- 
000:  Walla  Walla  penitentiary. 
$101,500;  Monroe  reformatory,  $25- 
000;  Orting  soldiers'  home,  $150,- 
000;  Retsil  veterans'  home,  $104.- 
500:  Steilacoom  hospital.  $400,000; 
TTniversity  of  Washington.  $660.- 
000:  Washington  State  College. 
$222,000;  Bellingham  normal.  $21S.- 
500:  Cheney  normal.  $265,000:  El- 
lenshurg  normal.  $228,601;  State 
Historical  Society,  Tacoma,  $14S.- 
S24. 


ALLOT  $50,000 
FOR  SURVEY  OF 
VALLEY  PROJECT 

Lei^islature    Grants    Fund    for 
Preliminary  Work;  Cong- 
ress Gets  Bills 


Appropriation  of  $r.il.iiiiii  Uan  been 
authorized  by  the  slute  leglHlature 
to  expedite  preliminary  work  on 
the  Central  Valley  Water  Project. 

The  measure  pawHeil  both  houaeH 
with  only  one  dIsHenlIng  vote  In 
each. 

The  money  will  be  available  Im- 
mediately and  work  will  be  has- 
tened  on  necessary  surveyB  and  re- 
ports required  by  the  Federal  gov- 
ernment. 

Bills  which  have  been  introduced 
in  Congress  by  California  repre- 
sentatives would  make  the  Central 
Valley  Project  a  Federal  undertak- 
ing similar  to  that  in  the  Tennessee 
Valley.  One  introduced  by  Henry 
E.  Stubbs  provides  for  expenditure 
of  $170,000,000,  and  the  other  by 
Frank  H.  Buck  provides  for  a  fed- 
eral agency  to  prosecute  the  work. 
Of  the  total  amount.  $3.S.OOO,000 
would  be  a  direct  federal  grant.  In 
addition  $12,000,000  would  be  des- 
ignated as  a  driect  grant  toward 
construction  of  Kennet  dam.  The 
$120,000,000  loan  is  to  be  amortized 
over  a  period  of  forty  years. 

Supervision  of  the  project  Is  to 
be  vested  in  the  Secretaries  of  War 
and  the  Interior. 


ORNAMFNTAL  IRON 

AUTHORITY  ELECTED 


Code  authority  members  for  the 
Architectural,  Ornamental  &ni  MIs- 
cellap.eous  Iron,  Bronze,  Wire  and 
Metal  Specialties  Manufacturing 
Industry  were  elected  in  balloting 
January  2S  conducted  by  the  Orna- 
mental Metal  Manufacturing  Asso- 
ciation of  Southern  California  and 
the  Ornamental  Iron.  Bronze  and 
Wire  Manufacturing  Association  of 
Northern  California. 

H.  N.  Patterson  of  Patterson  & 
Koster  Iron  Works.  San  Francisco, 
was  elected  to  represent  the  indus- 
try in  the  entire  Twelfth  Federal 
Reserve  District,  it  was  announced 
yesterday. 

Four  regional  code  authorities 
for  the  northern  district,  compris- 
ing Washington.  Oregon  and  Idaho 
were  elected  as  follows:  Richard 
Oelschlagel.  P.  Buebke.  E.  H.  Dav- 
idson. Charles  Gohs 

Regional  code  authorities  for  the 
central  district.  Nevada.  Utah  and 
that  portion  of  California  north  of 
the  northern  boundary  of  San  Luis 
Obispo  county,  were  elected  as  fol- 
lows: F. L.Ashby.  ornamental  iron: 
I>.  R.  Steinberg,  bronze;  J.  Salchar. 
ornamental  iron  or  bronze:  C. 
Frauneder.  metal  specialties. 

Regional  code  authorities  for  the 
southern  district,  Arizona  and  that 
portion  of  California  south  of  the 
northern  boundary  of  San  Luis 
Obispo  county,  were  elected  as  fol- 
lows: E.  Shaffer,  ornamental  iron: 
C.  S.  Izant.  bronze:  N.  Zillincar. 
wire  work:  T.  Donald  Bain,  metal 
specialties. 


PACIFIC    CONSTRUCTOR 


PWA  REFUSES 
MORE  AID  FOR 
PALO  ALTO  JOB 

City    Claims    Federal    Agency 

Has  Failed  to  Meet  Share 

of  Sewer  Cost 

Notice  of  rejection  of  its  applica- 
tion for  an  additional  grant  toward 
cost  of  constructing  a  sewage  dis- 
posal plant  has  been  received  by 
the  city  of  Palo  Alto  from  the  Fed- 
eral  Public  Works   Administration. 

The  city  applied  for  a  grant  of 
$5,978  in  addition  o  the  original 
allotment  of  $29,000. 

C.  McDonough,  director  of  engi- 
neering for  PWA,  in  a  letter  deny- 
ing the  application,  stated: 

"I  stated  in  my  letter  of  Dec.  S, 
1934,  that  the  grant  of  $29,000 
which  was  allowed,  was  based  on 
an  estimated  construction  cost  of 
$115,800  less  contractor's  prot,  ov- 
erhead, bond  and  insurance.  From 
your  breakdown  of  costs  you  show 
a  total  construction  cost  of  $113,- 
045.89.  Since  the  actual  construc- 
tion costs  are  less  than  the  estimat- 
ed costs,  no  additional  grant  may 
be  allowed  on  this  project." 

The  Palo  Alto  was  constructed 
by  force  account  after  bids  on  the 
general  contract  had  been  received 
and  rejected.  The  city  contends 
that  the  true  cost  was  $116,594  in- 
stead of  $113,045,  according  to  the 
PWA  figures. 

The  position  of  the  city  ofiicials 
is  stated  in  a  letter  to  the  PWA 
from  which  the  following  is  quoted: 

"In  view  of  the  fact  that  we  were 
influenced  by  the  federal  govern- 
ment, 'acting  in  conformity  with 
Title  11.  National  Industrial  Recov- 
ery Act,'  to  increase  the  cost  of 
labor  and  materials  of  our  public 
works  project,  not  to  exceed  30  per 
centum,  and  did  so  act  by  increas- 
ing the  estimated  cost  of  labor  and 
material  to  the  amount  of  $34,343. 
which  amount  represented  28.8  per 
centum  of  such  costs  and  upon  com- 
pletion of  the  project  it  is  shown 
that  the  increase  amounted  to  $34.- 
978.33,  or  29.3  per  centum  of  such 
costs,  we  believe  that  we  are  jus- 
tified in  asking  for  the  sum  of  $5,- 
978.33  in  addition  to  the  $29,000 
grant  allowed.  These  figures  were 
substantiated  by  the  project  audi- 
tor's final  report  of  Oct.  24,  1934, 
now  in  the  hands  of  Mr.  Geo.  H. 
Parker,  chief  accountant  for  the 
administration." 


DAY-LABOR  ON  SCHOOL 
BUILDINGS  PROPOSED 


Authority  for  school  districts  to 
repair  their  buildings  by  using  day 
labor  instead  of  letting  contracts 
is  provided  in  a  hill  introduced  in 
the  state  legislature  by  Assembly- 
man Arthur  H.  Breed.  Jr  .  of  Ala- 
meda county.  City  school  districts 
now  are  required  to  take  bids  for 
all  work  in  excess  of  $1,000. 

It  is  believed  the  new  bill  is  pre- 
pared to  pave  the  way  for  extensive 
day  labor  work  in  Oakland  and  Ber- 
keley under  proposed  reconstruc- 
tion programs. 


Oakland  Group 
Joins  Federal 
Home  Loan  Bank 


Officers  of  the  First  Federal  Sav- 
ings and  Loan  Association  of  Oak- 
land have  been  announced,  with 
William  A.  Davis  president.  The 
association  is  chartered  under  the 
Federal  Home  Loan  Bank  system 
as  an  institution  qualified  to  loan 
funds  for  home  building  under  gov- 
ernment regulation. 

Herbert  L  Breed  was  named  as 
vice-president  and  E.  E.  Hyvonan, 
secretary.  Directors  elected  to  ad- 
minister the  program  locally  under 
the  supervision  of  the  Home  Loan 
Bank  Board  were:  E.  B.  Field.  Dr. 
E.  Taylor  Dykes.  Robert  MacNeur, 
Jr..  William  E.  Schirmer.  Robt.  E. 
Stewart,  Daniel  Read,  Earl  B.  Leon- 
ard. William  A.  Davis  and  Herbert 
L.  Breed. 


$4a0,000  FRESNO 
AUDITORIUM   JOB 
OUT  FOR  BIDS 


February     21      Date     Set     For 

Openin?  Proposals  on 

Civic   Building 


Bids  for  construction  of  the  Fres- 
no Civic  Aaditorium  will  be  receiv- 
ed February  21  by  the  city  commis- 
sion, it  was  announced  yesterday. 
The  building  is  financed  with  pro- 
ceeds of  a  $375,000  bond  issue  and 
a   PWA   grant   of   $120,000. 

It  was  designed  by  Allied  Archi- 
tects of  Fresno,  a  board  composed 
of  W.  D.  Coates,  Fred  L  Swartz. 
H.  Rafael  Lake,  Ernest  J.  Kump, 
Chas.  H.  Franklin  and  E.  W.  Pet- 
erson. 

F.  W.  Kellberg,  San  Francisco, 
is  consulting  structural  engineer 
and  A.  Coddington,  San  Francisco, 
mechanical  engineer. 

The  building  will  be  of  steel 
frame  with  reinforced  concrete 
walls  and  steel  roof  trusses.  It 
will  be  one-story  with  mezzanine 
and  balcony  floor  and  basement. 

The  main  auditorium  hall  will 
seat  3500  persons  on  the  main  floor 
and  balcony.  It  will  measure  102 
feet  by  146  feet.  The  stage  will 
be  102  feet  wide  and  35  feet  deep, 
with  an  orchestra  pit  in  front. 

Dressing  rooms  are  located  off 
the  stage  at  either  side. 

In  the  basement  is  to  be  located 
a  banquet  hall,  with  fully  equipped 
kitchen  adjoining. 

The  second  floor  includes  space 
for  various  committee  rooms  front- 
ing on  the  corridors  that  give  ac- 
cess to  the  balcony. 

A  hot  air  heating  system  will  be 
installed  and  provision  will  be 
made  for  air  cooling.  Steam  heat 
will  be  supplied  dressing  rooms 
and  committee  rooms. 


ASSESSMENT 
COMPROMISE 
IS  APPROVED 


General     Contractors    Ask 

Amendment    of    Code    to 

Eliminate  Double  Fees 


A  proposed  amentlmeat  to  the 
Construction  Cooe  to  provide  for  in- 
terdivisional  code  agreements  with 
respect  to  assessments  was  approv- 
ed by  the  Divisional  Code  Author- 
ity for  General  Contractors  at  its 
meeting  in  Washington  on  January 
14  and  15. 

The  proposed  amendment  would 
provide  that:  "Every  member  of  a 
division  shall  be  exempt  from  any 
obligation  to  contribute  to  the  ex- 
pense of  administration  of  any  di- 
vision other  than  the  division  which 
embraces  his  principal  line  of  busi- 
ness. This  provision  shall  not  pro- 
hibit inter-divisional  agreements  by 
the  respective  divisional  code  au- 
thorities describing  other  condi- 
tions for  contributions.  Sucli  agree- 
ments shall  be  filed  with  the  Con- 
struction Code  Authority  and  the 
National  Recovery  Administration. 
If  no  agreement  can  be  reached, 
any  divisional  code  authority  hav- 
ing an  interest  may  submit  the 
controversy  to  the  Construction 
Code  Authority  for  decision." 

In  line  with  the  proposed  amend- 
ment, the  Divisional  Code  Autho- 
rity approved  five  proposed  inter- 
divisional  code  agreements  which 
have  been  submitted  to  it  by  the 
Cement  Gun  Contracting  Division, 
Tile  Contractors  Division,  Marble 
Contracting  Division.  Heating.  Pip- 
ing and  Air  Conditioning  Division 
and  the  Building  Granite  Division. 
The  executive  committee  was  voted 
authority  to  pass  on  such  future 
inter-code  agreements  as  may  be 
submitted. 


STATE  ARCHITECTS' 

BILL  INTRODUCED 


A  bill  requiring  that  all  archi- 
tectural work  in  connection  with 
state  public  works  projects  be  done 
by  the  state  division  of  architecture 
instead  of  by  private  architects  has 
been  introduced  in  the  legislature 
by  Assemblyman  Roy  J.  Nielsen  of 
of  Sacramento  County. 

"I  have  the  figures  to  show." 
Nielsen  said,  "that  the  state  can 
save  thousands  of  dollars  by  the 
state  division  drawing  the  plans  for 
state  division  of  architecture  on  a 
project  is  51/2  percent  while  the  pri- 
vate architects  average  9[/2  per 
cent.  It  can  be  seen  readily  the 
amount  of  money  the  state  would 
save  by  having  the  division  pre- 
pare the  plans." 

In  the  event  that  his  bill  should 
be  rejected.  Nielsen  plans  to  spon- 
sor legislation  requiring  competi- 
tive bidding  by  private  architects 
on  state  jobs. 


PACiF'IC    CONSTRUCTOR 


December  Building  Decrease  IG""^  From 
Previous  Month;  Permit  Volume  Gains 


Building  operntions  increased  37.6  per  cent  in  number  but  de- 
creased 16.0  per  cent  in  estimated  value,  comparing  December  1934  with 
the  corresponding  month  of  the  previous  year,  it  was  announced  today. 
This  information  is  based  on  reports  of  bu'lding  permits  issued  as 
received  by  the  Bureau  of  Labor  Statistics  of  the  United  States  Depart- 
ment of  Labor  from  764  identical  cities  having  a  population  of  10,000 
or  over. 

Coinimrliig  these  Iwe  iiionllis 
(here  were  Incroases  In  llie  luiniber 

of  new   huilillUKs   and  ol'  aclilltlims, 

nltenillims.     and     rc^jiahs.     Init     de- 
creases in  the  estimated  value.  The 

nninher  of  one-family  and  two-fam- 
ily   dwellings     for    wliicli     permlls 

were  issued  increased  56. S  per  cent 

comparlnK  thepe  two  niontlis. 
The  per  cents  of  chaiiRe  from  De- 

cenil.er  1933  to  December  1934  are 

Riven  In  the  following  table: 

TypeofSldg.  No.   Est.  Cost 

.N'l-w  r.'.slil.-ntiiil       -^-r.:!..S         —1.4 

New  nonre.sidential  +  27. G         —30. It 

Addltltin.s,  alterations, 

repairs    +  37.D         —  ZA 

Total    +37.6         —16.0 

There  was  a  decrease  of  13.8  per 
cent  in  the  number  of  family  dwell- 
ing units  provided  comparing  per- 
mits Issued  in  December  1934  with 
those  issued  in  Decen'.ber  1933.  The 
decrease  is  caused  by  the  falling 
off  in  tlie  number  of  dwelling  units 
provided  in  apartment  houses  in 
New    York    City. 

There  were  decreases  in  both  the 
number  and  cost  of  new  buildings 
and  of  repairs,  comparing  Decem- 
ber with  November  The  per  cents 
of  change  from  November  to  De- 
cember 1934  for  the  different  types 
of  construction  are  shown  below: 
TypeofBldg.  No.    Est.  Cost 

Npw    rcsidintl.il    —  ;!1.4         — ?.L'..'i 

Npw    nonresidential         — :iti.7        — 'M'>.:< 
Additions,  alteration.*!. 

repairs    — 26.7         — 2.i.7 

Total    — 29.6         — :!2.2 

The  permit  figures  as  published 
include,  in  addition  to  private  and 
business  structures,  all  public  build- 
ings for  which  contracts  are  award- 
ed by  Federal  and  State  govern- 
ments In  these  764  cities.  For  the 
nionth  of  November  the  value  of 
such  public  building  was  $7,293,368; 
for  December,  $2,202,318. 

Permits  were  issued  for  the  fol- 
lowing important  building  projects 
during  December:  in  Hartford,  Con- 
necticut, for  public  utilities  to  cost 
$192,000;  in  Decatur,  111.,  tor  a  pub- 
lic building  to  cost  $26.'), 000;  in  Pe- 
oria, 111.,  for  warehouses  to  cost 
$225,000;  in  Dearborn,  Mich.,  for  a 
steel  mill  to  cost  $430,000;  in  Cin- 
cinnati, Ohio.,  for  an  ofTice  building 
to  cost  $296,000;  in  Hamilton.  Ohio 
for  a  public  building  to  cost  over 
$255,000;  in  Long  Beach.  Calif.,  for 
school  buildings  to  cost  over  $430.- 
000;  in  Endicott.  N.  Y.,  for  a  school 
building  to  cost  $270,000;  and  in 
Nashville,  Tennessee,  for  a  factory 
building  to  cost  $225,000.  Contracts 
were  awarded  by  the  Procurement 
Division  of  the  Treasury  Depart- 
ment for  an  elevator  plant  at  the 
Federal  Office  Building.  New  York. 


FEDERAL  BANK 
REVIEW  STUDIES 
HOME  MARKET 

Institution     Analyzes     Rentals 

Antl  Costs   A«  Guide  To 

Financing 

Although  home  rentals  have  ris- 
en during  the  past  year,  reversing 
the  downward  course  of  the  pre- 
vious nine  years,  the  improvement 
has  not  been  snflicient.  in  the  face 
of  rising  construction  costs,  to  ex- 
ert a  marked  stimulus  on  the  vol- 
ume of  residential  building,  it  is 
explained  in  an  article  in  the  .lan- 
uary  number  of  the  P'ederal  Home 
Loan  Bank  Review,  official  publi- 
cation of  the  Federal  Home  Loan 
Bank  Board. 

This  issue  of  the  Review  also 
presents  the  first  of  a  series  of 
factual  pictures  of  current  activity 
in  home  financing  and  construction 
which  will  be  valuable  to  building 
interests  and  mortgage  institutions 
alike,  through  tables,  charts  and 
indexes  showing  monthly  and  year- 
ly trends,  readily  available  for  an- 
alysis and  comparative  study. 

"Home-  financing  institutions, 
shareholders,  buildings  and  home 
owners  all  have  suffered  from  ig- 
norance of  national  and  local 
trends  in  home  construction  and 
real  estate  activity,"  the  article 
states.  "This  ignorance  made  pos- 
sible the  overfinancing  and  over- 
building which  hel]>ed  bring  on  the 
depression.  In  reinforcing  our  sys- 
tem for  financing  housing,  facts  as 
to  the  market  are  essential." 

The  monthly  publication  of  fun- 
damental data,  both  sectional  and 
national,  will  serve  as  an  incentive 
to  home-financing  institutions  tor 
the  collection  of  more  detailed  lo- 
cal statistics,  the  article  points 
out. 


to  cost  over  $350,000.  and  for  a  par- 
cel post  building  at  Richmond.  Va., 
to  cost  nearly  $555,000. 

The  ten  cities  leading  in  vahie 
of  pertnits  issued,  ranked  as  fol- 
lows: 

New  York  City  $4,023,994 

Los   Angeles   1,099,336 

Washington,    D.   C. 959,726 

Detroit    787,369 

Cincinnati    670,676 

Richmond,  Va 602,671 

Long   Beach,  Calif 559,585 

San   Diego,  Calif,  535.758 

Philadelphia    446.778 

San    Francisco   416,610 


NEED  $5,000,000 
TO  CONSTRUCT 
DEBRIS  DAMS 

Association  Seeks  Federal   Aid 

to  Rettore  Hydraulic 

Mining 

Contemplated  work  on  d  e  h  r  I  h 
dams  for  hydraulic  mining  In  Cali- 
fornia will  require  exiienditure  of 
between  $5,000,000  anrl  $7,. 100,000, 
according  to  estlinateH  made  by  the 
hydraulic  mining  committee  of  the 
Mining  Association  of  California. 
Members  of  the  ct)mml(tee  are  Le- 
roy  A.  Palmer.  Richard  Detert,  J. 
A.  McKenzie.  Doctor  Carey  P.  Rog- 
ers and  W,  H.  Taylor. 

Hundreds  of  thousands  of  dollars 
will  be  spent  In  labor  and  supplies, 
about  a  half  million  barrels  or  94.- 
000  tons  of  cement  will  be  requir- 
ed and  between  $400,000  and  $500,- 
000  will  be  needed  for  reinforced 
steel. 

The  object  of  the  committee  Is 
to  promote  building  through  feder- 
al assistance  at  the  earliest  possible 
moment,  dams  which  will  per- 
mit old  hydraulic  mines  of  the  Sier- 
ra Nevada  to  resume  operations 
without  interfering  with  the  navi- 
gation and  waters  of  the  rivers. 

Such  projects,  it  was  declared, 
would  be  of  vast  benefit  to  the 
state,  being  self-liquidating,  provid- 
ing a  large  field  for  employment, 
the  expenditure  of  as  high  as  $15,- 
000,000  for  dams  and  the  rehabili- 
tating of  mines  and  he  profitable 
over  a  period  of  20  to  40  years. 


CONTRACTOR  PENALIZED 
FOR  CODE  VIOLATION 


Withdrawal  of  the  right  to  dis- 
play the  Construction  Code  Blue 
Eagle,  which,  according  to  NRA  au- 
tomatically renders  them  ineligible 
to  receive  federal  contracts,  is  the 
penalty  iinposed  on  Wolfson  Bros., 
Albany,  New  York,  by  the  NRA 
compliance  division. 

The  firm  is  alleged  to  have  vio- 
lated provisions  of  Chapter  IT  of 
the  Construtcion  Code  for  General 
Contractors  prohibiting  the  revi- 
sion of  bids  after  opening  or  the 
resubmission  of  bids  on  a  project 
within  90  days  after  opening  of  bids 
except  that  there  are  substantial 
changes  in  the  plans. 

Evidence  submitted  to  the  NRA 
compliance  council  disclosed  that 
Wolfson  Brothers  had  submitted 
the  high  bid  of  $37,600  on  the  erec- 
tion of  an  apartment  house  and 
that  the  low  bid  was  $27,500.  After 
opening  the  bids,  the  owners  of  the 
property  negotiated  with  Wolfson 
Brothers  and  secured  another  bid 
of  $23,300  with  the  understanding 
that  a  rear  wall  was  to  be  retain- 
ed from  the  old  building  rather 
than  being  torn  down  and  rebuilt 
This  change  in  plans,  it  was  stated, 
would  not  have  reduced  the  cost 
more  than  $1,000. 


PACIFIC    CONSTRUCTOR 


PERMITS  AMD  eOMTRACTS 


SAN   FRANC 

ISCO  COUNTY 



.    _. 



1.     Owne- 

Contractor 

Amt. 

Peiesso 

Early 

1000 

Stiuthers 

Owner 

3000 

Kerns 

McFarland 

1000 

Dempster 

Cahill 

20000 

Kerns 

McFarland 

1000 

Wong 



5950 

California 

Early 

1000 

I^exington 

Irving 

4000 

Standard 

Owner 

3000 

Standard 

Owner 

3000 

Standard 

Owner 

3000 

Wolf 

Malloch 

1000 

Sliank 

Van  Aalst 

2000 

Stanton 

Owner 

3000 

Puccinelli 

Moriconi 

4000 

Cassaretto 

Owner 

1000 

Sharman 

Sharman 

5800 

Sharman 

Owner 

5800 

Sharman 

Owner 

5S00 

Stoneson 

Owner 

3000 

S!l 


REPAIRS 

(70)     NO.    28   NEPTUNE   ST.      Repair 

fire  damage  to  dwelling. 
Owner — G.    Perresso,    Premises. 
Architect — Not  Given. 
Contractor  —  Fred    J.    Early    Jr.,    369 

Pine  St.,  San  Francisco.  $1000 


DWELLING 

f71)     W  ALEMANT  ST.  137  S  Tingley 

One-story   and        asement     frame 

dwelling 
Owner  —  Marshall    T.    Struthers,    4250 

Mission  St.,    San   Francisco. 
Architect — Not  Given.  J3000 


STATION 

(72)  SW  TWENTY-FIRST  ST.  AND 
Potrero  Ave.  Auto  supply  sta- 
tion. 

Owner — Bernard  R.  Kerns,  2534  19th 
Ave.,    San   Francisco. 

Architect — Not  Given. 

Contractor  —  James  McFarland,  710 
47th    Ave.,    S.    F.  $1000 


SALES  BLDG. 

(73)     GORE      TWELFTH      ST      AND 

Van   Ness   Ave..    South.  Two-story 

Cla^s  C  sales  and  service  building. 

ing. 
Owner  —  Dempster     Estate    Co.,     519 

California    St.,    San    Francisco. 
Engineer  —  W.      Adrian,     417    Market 

St.,  San  Francisco. 
Contractor— Cahill   Brothers,    Inc.,    206 

Sansome   St.  $20,000 


STATION 

(74)  SW  TWENTY-FIRST  ST.  AND 
Potrero  Ave.  Auto  supply  sta- 
tion. 

Owner— Bernard  R.  Kerns,  2534  19th 
Ave.,    San   Francisco. 

Architect — Not   Gilven, 

Contractor  —  James  McFarland,  710 
47th    Ave.,   S.    F.  $1000 


DWELLING 

(75)  N  JOHN  118  W  Powell  Street. 
Two-story  and  basement  frame 
dwelling. 

Owner— Wong  Quock  Don,  %  Archi- 
tect. 

.Architect — Albert  A.  Schroepfer,  244 
Kearny    St..    San    Francisco. 

Contractor — Not   Selected  $5950 


Repai 


REPAIRS 

(76)     NO.  1770  EDDDY  Street. 

fire  damage  to  college. 
Owner — California    College    of    Chiro- 

pidy,  1770  Eddy  Street. 
.\Cchitect — Not  Given. 
Contractar — Fred     J,     Early     Jr.,     309 

Pine  St..   9.   F.  JJOOO 


DWELLING 

(77)     E   FUNSTON  AVE    100   S   Tara- 

val   St.      One-story  and    basement 

frame   dwelling. 
Owner— Lexington  Co..  1631  21st  Ave., 

San  Francisco. 
Architect — C.  O.  Clausen.  746  46th  Ave 

San  Francisco. 
Contractor — Irving    Building    Co.,    1491 

31st  Ave.,   S.   F.  $4000 


63    S    25th 
basement 


DWELLING 

(78)  W  FORTY-FIRST  AVE.  275  S 
Judah  St.  One-story  and  base- 
ment frame  dwelling. 

i>wner  —  Standard  Building  Co..   1500 

Judah  St..  San  Francisco. 
.Vrchitect— Not   Given.  $3000 

DWELLING 

(79)  N  MORAGA  ST.  107  E  Funston 
Ave.  One-story  and  basement 
frame    dwelling. 

(^wner  —  Standard   Building  Co..   1500 

Judah   St..   San  Francisco. 
Architect— Not    Given.  $3000 

DWELLING 

(SO)     N    MORAGA    ST.    82    E    Funston 
Ave.         One-story       and       basement 

frame   dwelling. 
Owner  —  Standard   Building  Co..   1500 

Judah  St..  San  Francisco. 
Architect— Not   Given.  $3000 


ALTERATIONS 

(81)  NO.  3039  SIXTEENTH  STRETET 
Alter   store. 

Owner — Mrs.    Wolf,    %   Contractor. 

Architect — Not  Given. 

Contractor— J.  S.  Malloch.  666  Mis- 
sion St.,  San  Francisco.  $1000 


ALTERATIONS 

(82)     NO.    30    SAN   LEANDRO    WAY. 

Alter  dwelling. 
Owner — Floyd  C.   Shank,   Premises. 
Architect — Not   Given. 
Contractor— B.  Geo.  Van  Aalst.     $2000 


STATION 

(83)     S'E    DIVISADERO     AND    POST 

Sts.      One-story    Oass    C    service 

station. 
Owner— Mrs.  Alice  E.  G.  Stanton,  2617 

Laguna   St.,    San   Francisco. 
Architect — Not  Given. 
Supt.  of  Constr.— Richfield  Oil  Co.,  248 

Battery  St..   S.  F.  $3000 


MARKET 

(84)     NE     TAYLOR    AND    PACIFIC 

Ave.       One-story     and     basement 

frame  market. 
Owner  —  Angelina     Pucci'nelli.       1670 

Chestnut    St..    San    Francisco. 
Architect — Not   Given. 
Contractor  —  Guido      Moriconi.      1670 

Chestnut    St..    S.    F.  $4000 


BINS 

(85)     SE    SIXTH    AND    BERRY    STS. 

Cement  bins. 
Owner — John     Cassaretto    Co.,     Sixth 

and  Channel   Sts.,   San   Francisco. 
Architect — Not   Given.  $1000 


FLATS 

(86)  W  SAN  JO&B  AVE.  40  S  25th 
St.  Two-story  and  basement 
frame  flats. 

Owner— T.    R.    Sharman,   3700   Broder- 

ick   St..    San   Francisco. 
Architect — Not   Given.  $5800 

FLATS 

(87)  W  SAN  JOSE  AVE.  90  S  25th 
St.  Two-story  and  basement 
frame  flats. 

Owner— T.    R.    Sharman,   3700   Broder- 

ick   St..    San   Francisco. 
Architect— Not   Given.  $5800 


FLATS 

(88)     N    SAN    JOSE    AVE. 

St.       Two-story      and 

frame  flats. 
Owner— T.    R.    Sharman.   3700    Broder- 

ick   St..    San   Francisco. 
.Architect — Not   Given.  $5800 


DWELLING 

(89)  E  TWENTY-SEVENTH  AVE. 
75  N  Vicente  St.  One-story  and 
basement    frame     dwelling. 

Owner — Stoneson  Bros..  1630  Ocean 
Ave..    San   Francisco. 

Architect— Not   Given.  $3000 


ALAMEDA 

COUNTY 

No 

.     Owner 

Cbntractor 

Amt. 

37 

Kopperud 

Bay 

1054 

38 

Johnston 

Owner 

6000 

39 

Berkeley 

Netherby 

4000 

40 

Gyle 

Anderson 

1500 

41 

Monez 

Owner 

5500 

42 

Tay 

Owner 

1900 

43 

Moore 

Bernard 

8000 

44 

Galart 

Crocker 

4000 

45 

Lyon 

Owner 

3000 

46 

Bank 

Owner 

2000 

47 

Jurgens 

Symon 

1500 

48 

Leekins 

Awner 

4300 

49 

Elias 

Schmidt 

4450 

50 

Hill 

Owner 

1400 

51 

S.  F.  Sulphur 

Owner 

1200 

52 

Continental 

Austin 

242000 

53 

Pressler 

Owner 

3500 

54 

Herbold 

Thrams 

1000 

55 

Bischoff 

Owner 

4500 

56 

C'ampomenosi 

Owner 

5000 

57 

Gazzara 

Owner 

4000 

58 

Whalen 

Owner 

9000 

RE-ROOF 

(37)     NW    TENTH    AND    OAK    STS.. 

OAKLAND.     Re-roof. 
t)wner — A.  H.  Kopperud.   Prem. 
Architect — Not  Given. 
Contractor — Bay    Cities    Asbestos    Co., 

188  Tenth   St..   Oakland.  $1054 


DWELLING 

(38)     NO.     5937      CHELTON      DRIVE, 

OAKLAND.        Two-Story      7-room 

dwelling. 
Owner— W.    P.    Johnston,    2693   Ritchie 

St.,    Oakland. 
Architect— Not   Given.  $6000 


DWELLING 

(39)  NO.  515  CRAGMONT  ST.,  BER-« 
KELEY.  One  -  story  six  -  room 
frame  dwelling   and  garage. 

Owner — Berkeley  Hillside  Properties 
Co.,   58   Sutter  St..   San  Francisco. 

Architect — Not  Given. 

Contractor— W.  A.  Netherby.  3853  Ly- 
man   Road.   Oakland.  $4000 


SERVICE  STATION 

(40)  1344  E  EIGHTH  ST..  OAKLAND; 
one-story  steel   service   station. 

Owner — S.  Gyle.  Magnolia  Ave..  Pied- 
mont. 

.Architect — Not  Given. 

Contractor — George  W.  Anderson.  211 
Hanover  Ave..   Oakland.  $1500 


DWELLING 

(41)  4133  OAKMORE  ROAD.  OAK- 
LAND; two-story  S-room  dwelling. 

Owner  and  Builder — A.  H.  Monez.  4350 
Bridgeview  Drive.   Oakland. 

Architect— Not  Given.  $5500 


ALTERATIONS 

(42)     NE  COR.  NINTH  and  Alice  Sts  . 

OAKLAND;  alterations. 
Owner   and   Builder — Tay   -   Holbrook, 

Inc.,  Cor.   10th   and  Harrison  Sts.. 

Oakland. 
Architect— Not  Given.  $1900 


PACIFIC    CONSTRUCTOR 


WKI.MNri 

1)      2«3n   (•Kr>AU   HT..    BERKELEY; 

Iwo-Mtory    «-roipiii    friitni'    ilwflllnK 

iinci  itiirnKi". 
wniT     II"'li'n  J.   Miiiiro. 
r.hllr.l     Miller  *   Wiinii.ki-,   Klniiii- 

cIhI  CpnliT  Illrtit..   (mldiiiid. 
,„(riirl(ir— VV.     ViTiioii     Heriinrd.    227 

San   CiirloH.    Hrrkclt-y.  $»000 


\V'KI.I.IN<: 

4)      B02:i    IIIAHDLYN    TICRnACK. 

BERKELEY;     two-iilory    nlx-room 

frnnip  (IwcIlliiK  iind  RariiKc 
wner— .T"hn   r,  a  I  a  r  t  ,   30    Wlldwoiirt 

Ijinc,  Oakland. 
rohll<M-l  — l*>lwln  Snydi-r,   %    Mason   & 

Mc-Huffi'.  Hcrkolcy. 
ontractor— H.  1,.  Crockor,  Jr.         M""" 


WELLINr, 

15)   II   VKTERAN  WAY,  OAKLAND; 

one-Blory    5-rooni    dwolllnR. 
wner  and   Hullder— O.   D.    l^yon,    f.r.01 

Buona    Ventura  Ave.,    Oakland, 
rohltect— Not  Given.  J3000 


PDITION 

16)     NO.   7773     OREENI-KY     UFvIVE. 

OAKLAND.      Addition, 
n-ner— Hank   of  America.    12tli    St.   & 

Broadway.  Oakland, 
rchltcot— Not    Glv.-n.  $2000 


.'RECK  BLDG. 

17)     »E    THIRTEENTH      ST.      AND 

Broadway.        OAKLAND.       Wreck 

building, 
wner — Jurgcns    Estate,     Hutel    O.ik- 

land,  Oakland, 
rchltect— Not   Given, 
ontractor — Symon     Rros..     22nd    Ave. 

and    E-14th    St.,    Oakland.         $ir.00 


iWELLlNG 

18)  NO.  2660  CAMINO  LENAUA, 
OAKLAND.  Two-story  6-room 
dwelling  and  one-story  garage. 

,„.ner— C.  W.  Leekins.  4481  Moraga 
Ave..   Oakland. 

rchltect— Not   Given.  $4300 


iWBI-LING 

49)  NO.  3538  JORDAN  ROAD,  OAK- 
LAND. One-story  seven-room 
dwelling. 

>wner— B.  Elias.  2912  Florida  Street. 
Oakland. 

.rchltect— Not  Given. 

ontractor— A.  K.  Schmidt.  3936  Els- 
ton  Ave..  Oakland.  $4450 

.LTERATIONS 

50)  NO.  1465  FORT^'-FIKTH  AVE. 
(rear),    OAKLAND.      Alterations. 

)wner— Ada  M.    Hill,    4514   E-14th   St., 

Oakland, 
irchitect— Not   Given.  $1400 


•ENTHOU9E 

51)  NO.  836  HEINZ  ST..  BERKE- 
LEY.    Penthouse. 

)wner  —  San  Francisco  Sulphur  Co., 
Premises. 

Vrchitect — Not  Given.  $1200 


ADDITION 

52)     NO.    5541    S-AN    LEANDRO    ST.. 

OAKLAND.    Three-story    concrete 

factory    addition, 
iwner    —    Continental   Can    Co..    Inc., 

B601  San  Leandro  St.,   S.  F  . 
\rchitect — Not  Given. 
Contractor — The  Austin    Co..   516   18th 

St..    Oakland.  $242,000 


DWELLING 

(53)  NO.  4721  EL  CENTRO  AVE.. 
OAKLAND.  One-story  five-room 
dwelling. 

Owner— Walter  Prcssler.  1419  Excel- 
sior  Ave.,  Oakland. 

Architect— Not  Given.                        $3500 


ALTEHIATIONS 

(54)     NO.     4192       PIEDMONT      AVE.. 

OAKLAND..      Alterations. 
Owner— E.    L.     Hcrbold.     Premises. 
.\rchitect — Not  Given. 


Contractor— C.    H.    Thram«.    28    Homo 
Place,    Oaklnnil.  Il""'> 


DWELLING 

(.',.',1     Nil     707     IIUOOKWOOI)    IkOAD, 

OAKLAND.      One-Blory    Klx-rooni 

dwelling, 
owner— John    A.    IllMiliofr,    2717     Hu«- 

ncll   St..    Herkclcy. 
Architect— Not    Given.  $4.'i00 

STORE 

(5r,)    NO.     ^,7.^o  uroadway     ter- 

racc.    OAKLAND.  One-story  store 
owner— CaniporiiiiioHl,    8401    Broadway 

Terrace,    Oakland. 
Architect— Not    Given.  $5000 


DWELLING 

(.^7)     NO.     4120     MARKET     STRKET, 

OAKLAND.      One-story    flve-room 

ilw.-lllng. 
owner— Tony    Gazzara.     886    29lh    St.. 

Oakland. 
Architect— Not    Given.  $4000 


DWELLINGS 

(.W)     NO.  (14S-i;52  BOULEVARD  WAY 

OAKLAND.      Two    one-story    slx- 

i-ooM)    dwellings. 
Owner— John   F.    Whalen.    461   Lee   St.. 

Oakland. 
Architect— Nr.t   Given.  $4500  each 


BUILDING  CONTRACl  a' 

SAN     FRANCISCO     COUNTY 


Mercedes 

Exposition 

849 

Owner 

CVintractor 

Amt. 

Pacitic 

Seymour 

1798 

Soule 

Griffn 

120 

Meaney 

Griffln 

157 

Lexington 

Irving 

4400 

20 


ALTERATIONS 

(16)     243  -247POST  ST.;  alter  stores. 
Owner — Mercedes  Building  Co.,   prem- 
ises. 
.\rchitcct— William  &   Grinics. 
Contractor —  Exposition  Woodworking 

Co.,   661   Golden  Gate  Ave. 
Filed  Jan.  26,  1935.    Dated,  Jan.  24,  '35 
When    work    completed    and    ac- 
cepted   by    architect 75% 

Usual  35  days  after K% 

TOTAL  COST.   SS49.00 
Plans  and   Spe.^ifications  filed. 


(17)     NO.   22  THIRD  ST.     Furnish  all 

materials  and  perform  all  work  for 

building. 
Owner— Pacific  S'tates  Savings  &  Loan 

Co..  745  Market  St..  San  Francisco 
Architect— Not  Given. 
Contractor  —   Seymour     Showcase     & 

Fixture     Corp..     604    Mission     St.. 

San   Francisco. 
Filed  Jan.  26.  '35.     Dated  Jan.  21,  "35. 

Usual    35    days $1798 

TOTAL  COST,  $1798 
Bond.  none.  Limit,  two  weeks  from 
date  of  commencement.  Forfeit, 
plans  and  specifications,  none. 


ALTERATIONS 

(18)  NO.  1871  TWEn^TlETH  AVE. 
Painting,  rough  cari>entry,  metal 
Hashing  replacement.  etc..  on 
dwelling. 

Owner— Edward  F.  and  Florence  M. 
Sv)ule.    Premises. 

Architect— Not  Given. 

Contractor— Frank  Griffln.  1051  Val- 
encia  St..    San    Francisco. 

Filed  Jan.  28.   'So.     Dated  Jan.   21.  '35. 

HOLC  Contract  

TOTAL   COST.    $120 

Bond,  $120.  Surety.  Coast  Surety  Corp. 

Limit,     forfeit,     none.       Specifications 

only   filed. 


PAINTING 

(19)     NO.    135    EDINBURGH    ST. 

work   for  painting  dwelling. 
Owner — James    Meaney.    Premises. 
Architect— Not    Given. 


(.'onlrncfor— Frank    Grinin,     1051     V«I- 

encln   Hi..    H.in    Frnneliico. 
Filed  Jan.   2H.   ':ir,       Imted  Jan.   21.  'IS. 

HOLC  Contract  _ - 

TOTAL  COKT.  $167 
Bond.  $157.  Surely.  <V.a«t  Surely  Corp. 
Limit,  forfeit,  none.  Spocincatlons 
(inly    filed. 

(20)     K  KIINSTON  AVE.   100  »  Tara- 
val   St.      Onc-«tory   and    hoju-ment 
five-room    and    nodal    hall    dwell- 
ing, 
(^wner— Lexington  Co..   1631   2Ut  Ave. 

San   Krancliico. 
Architect  —  C.    O.    Clausen,    748    46th 

Ave..    .San    Francisco. 
Contractor  —  Irving     Bldg.     <:o..     1491 

3l8t  Ave..   .San   Francisco. 
Filed  Jan.  30.  '35.     Dated  Jan.  21.  '35. 

Roof    on     $1100 

Brown    coat    plaster  on 1100 

When    completed    HOO 

Usual  36    days 1100 

TOTAL  COST,  $4400 
Bond,  none.  Limit.  90  working  days. 
Forfeit,   plans  and  specifications  none 

SAN    FRANCISCO    UNDER    $1000 


ALTER  hotel.    $232;    269  O'Farrell  St.; 

owner.    Jonas      Schoenfelott  .    760 

Market    St.;      contractor,      George 

Windeler   Co..    2201    Jerrold    St. 

SIGN,    $12;    554    Gough    St.;    owner,    F. 

Agullk,    277   Arlington   St. 
SIGN,  electric,   $100;   454  Valencia   St.; 
owner,    Iri.sh   American   Hall  Assn. 
Premises;    contractor.    Neon    Sign 
Service  Co..  1707  Folsom  SL 
SIGN,    $12.50;    E    Seventh    Ave.    275    N 
Kirkham    St.:    owner.      Foster     & 
Kleiser  Ca.,    1675   Eddy    St. 
ALTER    ofllce-s,     $500;     309    California 
St.;  owner.  Dollar  9.  S.  Lines,  311 
California    St.;    contractor.    A.    F. 
Martin   Co.,    1.501    Sutter    St. 
.\LTEK  dwelling.  $500;  1  Rockdale  St. 
owner.    C.    M.    Kretchmer.    Prem.: 
contractor,      Stoneson     Bros.,     1630 
Ocean  Ave. 
SIGN,  electric,   $115:   2125  Fillmore  St. 
owner.     Turounet    Billiard    Parlor, 
Premises;      contractor,     American 
Elec.    Sign   Co.,    1740    Eddy    St. 
ALTER    store,    $200;    NE    Jones     and 
Klli.s    Sts.;    owner,    Robert    Miller. 
358  Market  St. 
SIGN,    electric,    $75;   1163   Bush   Street 
owner,   Quilici  &   E^•ey.   Premises; 
contractor,   Elec.    Prod.    Corp..   255 
Golden    Gate   Ave. 
\LTER  hotel,   $300;   354    Third   Street; 
owner.    Frank  Paillet.    3020  Wash- 
ington   St. 
ALTER    dwelling,    $.50;    1562    La    Salle 
St.;    owner.    John   Martinelli,    1562 
La  S^lle  St. 
SIGN,   electric.   $55;  1815    Polk   Street: 
owner.    Flower   Basket.    Premises; 
contractor.   Wonderlite  Neon   Sign 
Co..    170  Otis  St. 
ALTER  dwelling.  $125;  262  11th   Ave.; 
owner.    S.    Levy,    Prem.:    contrac- 
tor.   Mullen  Mfg.   Co.,   60  Rausch. 
SIGN,    electric.     $100;     240    Sixth     St.: 
owner.    P.    Ellis,    Prem.;    contrac- 
tor.   Neon    Sign    Service    Co..    1707 
Folsom   St. 
SIGN,   electric.   $100;   298  Pacific  Ave.; 
owner.    Angelo    Opisso.    Premises: 
contractor.  Neon  Sign  Service  Co. 
1707   Folsom  St. 
ALTER   hall.    $850;      33  and    33A  Clay 
St.;    owner.      International      Long- 
shoremans      Assn..     33    Clay    St.: 
contractor,    Amiot    &     Boehm,    329 
rommercial    S't. 
ALTER   building,   $200;   980-982  Harri- 
son   St.;   owner,    M.    Doescher.    980 
Harrison   St. 
SIGN.  $6.25;  N  Bush  St.  81     W  Web- 
ster St.;  owner,   Foster  &  Kleiser 
Co.,   1675  Eddy  St. 
ALTER    restaurant.     $200;     1010    Bry- 
ant   St.;    owner.    John   Stace.    1010 
Bryant    &t. 
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NEWSINDEX 

For    convenier 

t    reference,    news 

reports    in    this 

section    are    classi- 

fled   as  follows: 

1— ADarlmenlt 

Offlces 

.       p       . 

II— lea   and    Cold 

Storafa  Plant! 

5. — Churches 

12— Power    Plant! 

4. — Faotorlei  and 

13— Public     Bulldlngi. 

Wirthouiei 

Fire     Hou!ei    and 

Jail! 

1. — Garagel  and  Sflr 

■    15.— School! 

vica  Statloni 

16.— Bank!.  Storei  and 

7.— Fadtral   Bulld- 

17.— Theatre! 

llllt. 

18.— Wharvej    &    Docka 

1.— Club    Bulldlrv 

19.— Misc.    Conit. 

9— Hsipltali 

20.— Misc.    Supolles   & 

It.— Hotel! 

3—  CHURCHES 

Plumbing   Contract    Awarded. 
CHURCH  Cont.    Price,    $23,3.S7 

WOODLAND.    Yolo    Co..    Calif.     Main 

and  Cleveland  Streets. 
One-story   brick   churh   building    (Sun- 
day School)  to  replace  one  recent- 
ly destroyed  by  fire. 
Owner — St.    John    Evangelical    Church 

(Rev.   Carl   Saenger.    Pastor). 
Architect— W.    E.    Coftman.     Forum 

Bldg.,    Sacramento. 
Contractor  —  J.   Witzelberger.   Wood- 
land. 
Plumbing  —  Woodland  Hardware  and 
Plumbing    Co.,    Woodland. 
As  previously  reported,  heating  con- 
tract awarded  to  J.   Barth.   Woodland, 
at   $1152.85;   painting  awarded   to   Wil- 
coxon    &    "Wilnon.    Sacramento,    at    $2.- 
186. 


Bid   Opening    Date   Postponed    Indefi- 
nitely. 

ALTER  CHURCH  Cost.   $30,000 

SAN  FRANCISCO.    1645-49  Hayes  St. 

Alterations  and  additions  to  church 
(work  involves  wood,  frame  and 
stucco  additions,  remodel  exterior 
and  interior  installations  of  acous- 
tic plaster,  forced  air  ventilatin.? 
and  heating  system,  new  plumbing 
tile  work,   etc. 

Owner — Latter  Day  Saints  Church  (C. 
W.   Nalder.   Bishop). 

Architect — Pope  &  Burton,  2102  Bjck- 
ingham   Road.   Los  At. teles. 


Sub-Contiacis   Awarded. 
CHURCH  Cont.    Price,    $10.9f.7 

EAST   OAKLAND.    Alameda   Co..    Cal. 
One   -   story   wood   frame   church   bldg. 

(rustic    exterior)    seating   capacity 

of  300;  asbestos  shingle  roof. 
Owner — Havenscourt  Tabernacle. 
Architect — Geo.   P.   Slmonds.   192  Main 

Street.   Hayward. 
Contractor — J.  R.  Armstrong,  1131 

Fleet  Road.   Oakland. 
Concrete— Valentine    Dizillo.    1922    53rd 

St..  O.Tkland. 
Reinforcing   Steel— McGrath    Steel  Co.. 

354  Hobart  St..  Oakland. 
Roofing— c;  e  n  e  r  a  1   Roofing  Co..    39.S5 

Keach  St..  Oakland. 


4— FACTORIES  &  WARE- 
HOUSES 


CONTRACT    AWARDED 

SAN  FERNANDO  VALLEY,  Cal  — 
Wm.  I'.  Neil  Co..  I>td..  4814  Loma 
Vista  St..  Los  Angeles,  awarded  con- 
tract at  $40,500  for  erection  of  a  one- 
.-^tory  and  basement  Class  D  concrete 
packing  house  at  10.842  Sepulveda 
Blvd..  San  Fernando  Valley,  for  the 
San    Fernando      Orange      Association. 


The  building  will  be  114x122  feet  in 
area;  composition  roofing,  skylights, 
wood  roof  trusses,  steel  sash,  plate 
glass,  rolling  steel  shutters.  orna- 
mental iron  railings,  reinforced  con- 
crete and  linoleum  floors.  Kalamein 
doors.  Oregon  pine  and  metal  trim, 
metal  lath,  channel  steel  furring,  ce- 
ment toilets,  metal  toilet  partitions, 
concrete  valut,  automatic  storage  water 
heater,  drinking  fountains,  heating, 
cooling  and  ventilating  system,  steel 
stack,  electric  ceiling  fans,  etc.  W. 
W.   Ache,    1616  4th  Ave.,   Architect. 

Sub-Contracts  Awarded 

WAREHOUSES        Cont.  Price,  $74,597 

STOCKTON,  San  Joaquin  Co.,  Calif. 
Stockton   Harbor. 

Three  one-story  brick  warehouses  (100 
by  160  feet  each)  (to  be  known  as 
warehouses  B,  J  and  K),  composi- 
tion   roof,    concrete   floors). 

i_)wner — City  of  Stockton  (Port  Dist.) 
City   Hall.    Stockton. 

Plans  by  Engineering  Dept.  of  Stock- 
ton Port  District. 

Contractor— C.  H.  Dodd.  1738  West 
Rost    St..    Stockton. 

Roofing— Noble  H.  Brown  Co..  130  W. 
Fremont  St. 

Plumbing— Eddy  Electric  Co..  309  E. 
Weber  Street. 

Electric  Wiring  —  Home  Wiring  Co., 
522  E.   Washington  St. 

Sheet  Metal — Fraser  Furnace  Co.,  445 
South  San  Joaquin  St. 

GlaSs— W.  P.  Fuller  &  Co..  218  South 
Aurora   St. 

Lumber  —  Star  Lumber  Co..  448  W. 
Main  Ct. 

Hardware — Austin  Bros..  544  E.  Main 
Street. 

Reinforcing    Steel— Kyle   &   Co.,   346    G 
St..    Fresno. 
All    of    Stockton     unless     otherwit. 

."pecilied. 


Bid  Opening   Date  Postponed. 
CANNERY-  Cost.    $50,000 

STOCKTON.    San    Joaquin    Co.,    Calif. 
Murningside     Industrial    Area     (20 
acre  site). 
Two-story    cannery    (reinforced    con- 
crete  construction    to   first    floors, 
steel  and  corrugated   iron  on  sec- 
ond floors,  woood  roof,  etc.) 
Owner — Pacific   Can   Co.,    290    Division 
St..    San    Francisco    (E.    P.    Eup- 
hrat  in   charge). 
Engineer  —  Ellison  &  Russell,  Pacific 
Bldg..   San  Francisco. 
The  date   of  opening  bids  has   been 
postponed     until     the     owner     returns 
from   the  East.     Bids  were  scheduled 
to  have  been  opened  Jan.  25,  2  P.  M. 


Contract  Awarded. 

.ADDITION  Cost,  $16,000 

SAN  JOSE,   Santa  Clara  Co.,  Cal.    560 

North  Sixth  Street. 
Addition  to  pottery  plant  (install  new 

kiln,  etc.) 
Owner — Garden   City   Pottery  Co.,   560 

North  Sixth  St.,  San  Jose. 
.Architect — Not  Given. 
Kiln — Harrop   Engr.   Co.,    Ohio. 


Contract  Awarded. 

.MAI>T  PLANT  Cost.  $325,000 

VANCOUVER.  Washington. 

Seven-story  Class  A  reinforced  con- 
crete and  structural  steel  malt 
plant    (135x115   feet). 

Owner— Great  Western  Malting  Co.  (J. 
R.  Bowles.   Vice-President). 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor — Dougan-Hammond  Const. 
Co.,   Studio  Bldg..   Portland. 

Machinery— Galland-Henning  Co.,  Mil- 
waukee,   Wis. 


Plans     Being    Figured — To    Close    Feb, 

2nd. 
CANNERY        $250,000    (includ.    Equip)! 
WALLA    WALLA.    Washington. 
One-story     frame    and    masonry    pro 

cesssing    plant    and    one-story   tilel' 

warehouB*. 
Owner — Libby,    McNeill    &    Libby,    60) 

California  St.,  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owneru 
Bids  will  be  received  in  the  Sanl 
Francisco  office  until  Saturday,  Feb,  jl' 
2,  and  will  be  opened  Monday,  Feb.  t 
4. 


Plans  Being   Figufed. 

ALTER  SHOP  Cost.  $5000 

EMERYVILLE.     Alameda     Co..    Calif. 

Doyle   and   Stanford   Streets. 
Alterations      to      printing    shop      and 

bindery. 
Owner — Pacific  Manifolding  Book  Co., 

Premises. 
.\rchitect  —  W.    G.    Corlett.    Bank   of 

America  Bldg..    Oakland. 


Contract  Awarded. 

ALTERATIONS  Cost.   $2,000 

SAN    JOB'S,     Santa    Clara    Co.,    Calif, 

Fifth    and    Martha    Streets. 
Alterations   to   cannery. 
Owner — Baron   Grey  Co.,   Premises. 
Architect — Not  Given. 
Contractor — Megna  &  Newell,  S3S  Min. 

nesota   Ave.,    San   Jose. 


PROSPECTIVE    BIDDERS 

GRAND  COULEE,  Wash.— Follow- 
ing have  procured  plans  for  the  pur- 
pose of  submitting  a  bid  to  the  Bu- ., 
reau  of  Reclamation.  Almira,  Wash 
ington.  for  the  construction  of  a  1-  f 
story  warehouse  building  at  the 
Grand  Coulee  Dam,  Columbia  Basin 
Project,  Wash.  The  work  is  located 
about   22    miles    northwest   of  Almira:  a 

Louis    Delivuk     Co.,     Realty    Bldg.. ; 
Spokane. 

Colonial    Constr.    Co..    326    First    St., 
Spokane. 

Brown    Bros.,    Grant    and    E.    River-  i 
side    Sts..    Spokane. 

Grover   C.   Gorsuch.   Coulee  City. 

Star  Iron  &   Steel  Co.,   Tacoma. 


6— GARAGES    &    SERVICE! 
STATIONS 


Contract  Awarded. 

SERVICE   STATION  Cost.   $2,000  i 

OAKLAND.    Alameda   Co..    Calif.     1344  I 

E  Eighth  Street. 
One-story  steel  service  station. 
Owner — S.   Gyle.  Magnolia  Ave..  Pied- 

mont. 
Architect — Not  Given. 
Contractor — George    W.    Anderson.    211 

Hanover   Ave..    Oakland. 

Contract   Awarded 

SERVICE  STATION  Cost.    $3000 

SAN  FRANCISCO.  SW  21st  Street  and 

Potrero  Avenue. 
One-story  auto  supply  station. 
Owner — Bernard    R.    Kerns,    2534    intl' 

Avenue. 
Architect — Not  Given. 
Contractor— Jas.    McFarlaiid.    Tin    JTtli 

Avenue. 

To   Be   Done   By  Day's  Work. 

SERVICE    STATION  Cost.    $4000 

SAN  FRANCISCO.  SE  Divisadero  and 
Post   Streets. 

One-story   Class    C    service   station. 

Owner — Mrs.  Alice  E.  G.  Stanton.  2017 
Laguna  St..  San  Francisco. 

Plans  by  Richfield  Oil  Co.'s  Engineer- 
ing Dept..   248   Battery  St. 

Supt.  of  Constr.— Richfield  Oil  Co..  248 
Battery    St..    San   Francisco. 
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»^r«cklno    Under   Way.  ...„„,. 

i;i(VH-K   STATION  (•OBt.    112.000 

AN  KIlANi'lsrci.    .NW   I'lmt  mid  Mil- 
mm   Slr>it". 

inp-Hlory  Nt<><'l  Morvlri.  Ktiillon. 
^wnfT-AHM..(liilccl    Oil    Co.,     79     N<'W 
'      MdnlKiiiiiciy  SIrcot. 
irchlUx'l-    1).  n.  Sir.iif  hikI  J.  A.  lliiuv 
I      110  SuttPr  SIrcil. 
fipnlrni-lor-lilndnnii    nnd    Swlniil»ri. 

226  Husli  Siri'c-I. 
,vr«eking-l>.    J.    I'l'lnn   <•"  .    laili   .mrl 
I       MIhbIoii  StroelH. 
Sul>-<-nnlin<'tH  will  lie  awiirrl.-.l   uP"" 

mnplptlon  of  \vro<l<inK  of   Ihi-   prvH.-nl 

iillflliiK  ""  "!''  •*"'' 

contracts   Aw.nrded.  „„„„ 

tntvicK  STATION  r„Rt.  ronn 

(AN  KKANi'ISM 'o.  SK  Hii>»linrc  and 
Ji-rri)ld   Street. 

inc-story    Class    .ervlcc    station. 

.wnpr  —  .'Standard   Oil   Co.,   225   Hush 

,       St..    Snn    Francisco. 

I'lans  hy  I'^iBlnecrlnR  Pcpt.  of  Owner 

ileetrlc— Frank     C.oodnian.      1  l«l'>      Srd 

r      Aveniii'. 

»lumblno    and    Pipino— f-'ott    (  ....    -U 

!       Minna    SI. 

'  The      coni-rotc      ccntraot      will      lie 

liwarded  shortly. 

iARAGE  t'ost.    HM 

tERKEI..EV,    Alameda   Co..    Cal.    San 

Pablo    Ave.     near    Allston    Way. 
hne-story    Class    C     steel    and     brick 
!       garage    biiildinB. 
;)wner— Berkeley   .-Vuto   Wrecking  Co., 

2H7   San   Pablo    Ave.,    Berkeley. 
Architect— Guy    I>.    Brown,    American 

Bldg.,   Oakland. 
'    Bids    were     taken     some     time    ago 
ind  are  now  being  checked.     Further 
letalls    will    be    announced    in    about 
hree   weeks. 

7—  FEDERAL  BUILDINGS 

Bids  Wanted— To  Close  February  25, 
1:00    P.    M. 

VOST  OFFICE  Cost.   $30,500 

VVINSLOW,    Arizona. 

bne-story  and  basement  Post  Office 
Building  (83x55  feet);  concrete 
foundations  &  floors,  brick  walls, 
stucco  exterior,  composition  roof. 
steel    and    wood   .sash,    cast    stone. 

I        cork    carpet,    steam    heat.    etc. 

Viwner— I'nitcd  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury   nept..    Washington.    D.    C. 
Plans  and  specifications  may  be  ob- 

•talned  from  above  office  upon  deposit 

iof  $15. 


r.rk. 


$36,411 


Contract    Awarded. 

■POST    OFFICE        Cont.    Price. 

PROSSEK.      Washington. 
'v.  S.   Post  Office  Building. 
•  owner— Inited  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
,  ury    Dept.,    Washington.    D.    C. 

Contractor  —  Standard     Constr.     Co.. 
Perkins  Bldg..   Tacoma.   Wash. 

BIOS    WANTED. 

S.VN    DIEGO,    Cal. — Until    February 
7,    11    A.    M..   bids  will  be   received   by 

,  the  Public  Works  Officer.  Headquar- 
ters.   11th   Naval   District,    foot   Brnad- 

I  way.   San  Diego,   under  Spec.   No.   7SS7 

I  for    alterations    to    floating    Dry    Dock 

;  ARD-1  at  the  Naval  Operating  Base 
(Destroyer  Base).  San  Diego.  The 
work  consists  in  general  of  altering 
and  constructing  new  steel  plate  bulk- 
heads;   changes    to    present    booby 

,  hatches  and  stairs;  constructing  new 
mezzanine  floors  between  safety  and 
top  decks;  insulate  walls  and  ceilings 
with  cork-board:   cover  areas  of  floors 

'  with  ceramic  tile  and  linoleum;  pro- 
vide and  install  gallery  changes,  mess 
tables,  benches  and  steel  furniture 
for  offices;  new  plumbing  work  and 
changes;  new  electric  w  o  r  k  and 
changes;  new  salt-water  pump;  new- 
laundry      equipment;      and      miscella- 

!  neous   correlated    materials    as    requir- 

f 


ei)   to   .(.Mipl.le 

PhinK    and    npi-cdliiillonK    iibliilnablc 
from    the   above   odlcK    upon   d"P<>«U   of 

jni.oii. 


BIDS    OPENED 

PAKKEIl  DA.Vr,  Clll.— TIh-  follow- 
ing bids  wiTc  MUbmltted  to  the  Bu- 
reau of  Iliclaniiitlon  for  air  cooling 
and  vi'iitllatlng  equipment  to  he  In- 
sljilled  In  office  and  dormitory  build- 
ings at  the  government  camp.  Parker 
Hiiin  Project:  .^peclflcatlon  No.  650- 
D:  York  Ice  Machinery  Corp.,  (I) 
$7ni2.33;  (2)  $0087;  Western  Air  Con- 
illtlnning  (*o.,  (1)  $4800.  (2)  $4800; 
Frlgldalre  Corp..  (1)  $0721.05,  (2)  $6.- 
!)47.0.".;  George  T.  Blinder  Co..  (1) 
$M.IS5.10.  (2)  $13,041;  Kefrlgeratlng 
R<iulpnient  &  Supply  Co.,  (1)  $6680.15 
(2)  $6382;  Baker  Ice  Machine  Co..  (I) 
$1081.72.  (2)  $4613.72;  Gay  Engineer- 
ing Corp..    (1)    $7695.80,    (2)    $7085. 


Contract    Awarded. 

POST   OFFICE        ront.     Price.    $40,200 

UEDONDO    BEACH      Cal. 

I'.     S.    Post    Office    Building. 

Owner — I'nited    Slates    Government. 

Plans  by  Supervising  Architect,  Treas- 
ury   Dept.,    Washington.    D.    C. 

Contractor  —  Schuler  &  McDonald, 
172.1    Webster    St..    Oakland. 


LOW    BIDDERS 

POST  OFFICE  Cost.   $45,100 

HOLI^ISTER,  San  Benito  Co..  Cal. 

I'nited   States    Post   Office. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury   Dept..    Washington,     D.    C. 

Low    Bidder— K.    E.     Parker    Co.,     135 
South    Park,    San   Francisco. 
Three   low  bids   follow: 

K.    E.    Parker   Co..    S.    F $35,400 

George    Petersen.    San    Leandro  37.500 

Harold    Geyer,     Monterey 38.890 

C'lmiplete    bids      will      be    published 

.•shortly. 


Bid    Opening      Date    Postponed      Until 

Feb.  25,    1    P.    M. 
POST  OFFICE  Cost,   $55,000 

orE.\NSlDB.    San  Diego   Co..  Cal. 
V.    S.   Post   Office   Building. 
Owner— United  States  Government. 
Plans  by  Supervising  Architect.  Treas- 
ury   Dept..    Washington.    D.    C. 
Date  was  previously  set  for  Feb.   14. 
Plans  and  specifications  may  be  ob- 
tained from  above  office   upon  deposit 
of  fir.. 

Bid      Opening     Date      Postponed     Until 
Feb.  25,    1    P.    M. 

po.S-T    OFFICE  t'ost,    $39,500 

Wl.NSLOW.   Arizona, 

1".   S.   Post  Office   Building. 

Owner— United  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury   Dept..    Washington,    D.    C. 
Date  was  previously  set  for  Feb.  11. 
I'lans  and  specifications  may  be  ob- 
tained  from   above  office   upon   deposit 

of  $15. 


CONTRACT    f.WARDED 

SAN  DIEGO.  Cal— Olmstead  Build- 
ing Co..  1847  Hancock  St..  San  Diego, 
awarded  contract  by  Bureau  of  Yards 
and  Docks,  at  $2160.  for  repairing 
building  No.  16  and  heating  equipment 
at  the  Naval  Operating  Base  (De- 
stroyer Base).  San  Diego;  Specifica- 
tion   7872. 

CONTRACT    AWARDED 

SAN  DIEGO.  Cal— V  R  Dennis  Con- 
slrucUon  Co..  3911  Fifth  Ave..  San 
Digeo  awarded  contract  by  Bureau  of 
Yards  and  Docks,  at  $4490,  for  con- 
structing concrete  floors  in  landplane 
hangars  at  the  Naval  Operating  Base 
(Air    Station).     San    Diego;    Speclflca- 


CONTRACT  AWARDED 

HAN  FRANOIHCO.— Krrd  J.  Karly. 
Jr.,  693  i'lne  sir.-et.  at  $3.3«7  awnrded 
rontrnct  by  liiin-au  of  Ynrdx  Xr  Dorkx 
for  replacing  two  water  tanks,  and 
KUpportIng  plalformH;  for  providing  ■ 
new  water  fllli'r  and  new  water  pump, 
for  enlarging  a  Imtbro'.m  In  ijunrlerf 
No.  6;  for  Innlulllng  new  window*  In 
Quarters  .No.  3;  for  rei.l.iclng  nil  win- 
down  In  Quarters  No.  4.  and  for  re- 
placing or  repairing  wooden  side- 
walks, all  at  the  V.  H.  Naval  Direc- 
tion Finder  Station,  Kar.illon  Islands, 
Calif.;   Spec.   No.  7757. 

Complete   Bid    Llitlno. 

POST   OFFICE  Cost,   $70,0«» 

.\Ir-MIN.NVII,LE,    Oregon. 

Post  Office  Building. 

Owner^ — United  States  Government. 

Plans    by    the    Supervising    Architect. 
Treasury  Dept..  Washington.  D.  C. 

I,ow    Bidder — Hoffman    Construction 

Low    Bidder    —    Hoffman    Const.    Co.. 
Portland. 
Complete    bids    follow: 

Hoffman  Const.  Co..  Portland 

(1)   $41,570 

(2»      41.920 

Ward   &   Mlllbrandt.  Portland 

„ (1)     43.072 

(2)     43.402 

Roy    O     Powers.    Portland.. ..fl)     43.800 
(2)     44.250 

Jos.  H.  Anderson,  Portland.  (1)     45.200 

(2)     45.500 

Bids   held    under   advisement. 

CONTRACT  AWARDED- 

BEVEP.LY  HILLS.  Los  Angeles  Co. 
Cal.— Hough  Shade  Co..  at  $153.15  was 
awarded  contract  by  Post  Office  Sup- 
ply Department.  Washington.  D.  .C.. 
for  eleven  wood  slat  shades  for  the 
U.  S.  Post  Office  at  Beverly  Hills. 

BUILDING    MATERIAL    A.VARDS 
APPROVED. 

LONG  nK.VCH.  Cal. — Treasury  De- 
partment approved  following  equip- 
ment and  material  awards  for  the 
construction  of  the  finishing  of  the 
4th,  5th,  6th  and  7th  floors  of  the 
LT.  S.  Post  Office  at  Long  Beach.  Theo- 
dore A.  Beyer  Corp..  Los  .\ngelcs. 
general    contractors: 

Plumbing  fi.\tures.  Standard  Sanitary 
Mfg.  Co.;  electric  water  coolers  and 
drinking  fountains.  Kelvinator  Sales 
Corp.;  non  -  conducting  covering  for 
plumbing.  Johns  -  Man ville  Co.;  tub.- 
radiators.  American  Radiator  Corp.; 
non-conducting  covering  for  heating. 
Johns  -  Manville  Co.;  angle  radiator 
valves  and  thermostatic  traps.  James 
P.  Marsh  Co.;  brass  pipe.  Bridgeport 
Brass  Co.;  glassware.  Gill  Glass  and 
Fixture  Co.;  lighting  fixtures.  Mutual 
M<tal    Mfg.    Co. 


COMPLETE  BID  LISTING 
GR.\ND  COULEE  DAM.  Wash.— 
Following  are  the  complete  bids  re- 
ceived by  the  Bureau  of  Reclamation. 
Denver.  Colo.,  January  21.  under  Spec. 
No.  64o-D.  for  furnishing  and  de- 
livering f.o.b.  cars  at  the  f?.cttr> 
shipping  point-or  at  Odair.  Wash.,  all 
structural  steel,  siding,  roofing,  win- 
dows, doors,  ventilators  and  other 
necessary  materials  except  crane,  con- 
crete walls,  foundations  and  anchor 
bolts  for  one  complete  steel  ware- 
bouse  building  for  the  Governihent 
Camp  at  Grand  Coulee  Dam.  The 
concrete  foundation  will  be  construct- 
ed and  the  building  erected  by  the 
Government: 

Pittsburgh  DesMoines  Steel  Co.. 
(f.o.b.)    Odair.    Wash,:    (discount)    b : 

Virginia  Bridge  &  Iron  Co.,  Shipping 
Point,    H:   $19,876. 

International  Steel  Co..  Odair.  Wash 
$27,392. 

The  Ingalls  Iron  Works  Co..  Odair. 
Wash..    $24,766.  ; 

The  Ingalls  Iron  Works  Co..  Odair. 
Wash..    $24.43«. 
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American  Bridge  Co.,  Odair,  Wash., 
J23.399. 

American  Bridge  Co.,  Odair,  Wash., 
»M.399. 

E.  J.  White  Co.,  Shipping  Point.  I'Jt. 
JJ7.499. 

Stefco  Steel  Co.,  Michigan  City,  Ind. 
$28,990. 

McCIintIc  Mar.«!hall  Corp..  Chicago, 
111..   12;. 950. 

Wallace  Bridge  &  Structural  Steel 
Co..    Shipping    Point.    H%.    J24,890. 

Worden-Allen  Co.,  Odair.  Wash,  H 
$23485. 

Truscon  Steeil  Co.,  Odair,  Wash., 
$26,704. 

Pacific  Car  &  Foundry  Co.,  Odair, 
Wash..   $29,477. 

Herrick  Iron  Works,  Odair,  Wash., 
$29870. 

Stupp  Bros.  Bridge  &  Iron  Co.,  Od- 
air, Wash.;  St.  Louis,  Mo..  M%.  $23,- 
690. 

John  W.  Beam,  Shipping  Points,  M, 
$23,500. 

Mlnneapolis-MoUne  Power  Imple- 
ment Co.,   Shipping  Points,   $24,387. 

Isaacson  Iron  Works.  Shipping 
Points,    $24,755. 

Omaha  Steel  Works,  Odair,  Wash.. 
4.   $26,700. 

The  apparent  low  bid  is  that  of  the 
American  Bridge  Co.,  at  $23,399,  as 
priviously   reported.  * 


PROJECT   APPROVED 

YUBA  CITY.  Sutter  Co..  Cal.— The 
Treasury  Department  has  recommend- 
ed to  Congress  appropriation  of  $72.- 
COO  for  construction  of  a  new  post  of- 
fice at   Yuba   City. 


BUILDING    MATERIAL    AWARDS 
APPROVED. 

NOGALES,  Ariz. — Treasury  Depart- 
ment approved  the  following  equip- 
ment and  material  awards  for  the  con- 
struction of  U.  S.  Immigration  Sta- 
tion at  Nogals.  Robert  E.  McKee,  E! 
Paso,    Texas,    general    contractor: 

Brass  &  copper  water  pipe,  Bridge- 
port Brass  Co.;  nonconducting  cover- 
ing for  heating.  Plant  Rubber  &  As- 
bestos Co. 


BUILDING    MATERIAL    AWARDS 
APPROVED. 

HILLSBORO.  Ore.  —  Treasury  De- 
partment approved  the  following  ma- 
terial and  equipment  awards  for  the 
construction  of  the  U.  S.  Post  Offlce 
at  HiUsboro,  Oregon.  Jos.  H.  An- 
derson,   Portland,    general    contractor: 

Rubber-covered  wire,  General  Elec. 
Co.;  receptacles.  General  Electric  Co.; 
flush  switches.  General  Electric  Co.; 
pendant  switches,  Bryant  Elec.  Co.: 
glassware.  Perfection  Glass  Co.  and 
Gill  Glass  Co.;  lighting  fixture,  Per- 
feclite  Co. 


PLANNED. 

COLVILLE.  Wash.  —  Treasury  De- 
partment has  recommended  to  Cong- 
ress an  allotment  of  $77,000  for  a  new 
post  office  building  at  Colville. 


BIDS    WANTED. 

IX)S  ANGELES.  Cal.— Until  March  5 
2:30  P.  M..  bids  will  be  received  by 
Veterans'  Administration,  Room  764, 
Arlington  BIdg.,  Washington.  D.  C, 
for  alterations  to  Building  No.  114. 
for  the  Regional  Office,  Veterans'  Ad  ■ 
ministration  Facility.  Los  Angeles. 
Work  involves  reinforced  concrete,  hol- 
low tile,  brick  work,  marble  work, 
terrazzo,  floor  and  wall  tile,  linoleum, 
iron  work,  metal  lathing,  plastering, 
sound  deadening,  carpentry,  painting, 
glazing,  hardware,  plumbing,  heating 
and  electrical  work.  etc.  Plans  and 
specifications  may  be  obtained  from 
above  office  and  from  the  Veteran.*' 
Administration    Facility,    Palo   Alto. 


CONTRACT  AWARDED 

SAN    FRA.NCISCO.  —  Lee   Dixon.    IS 
Eureka  .Street,  at  $7,888  awarded  con- 


tract by  Constructing  Quartermaster. 
Fort  Mason,  for  exterior  painting  of 
frame  buildings  and  patching  crack.s 
in  concrete  buildings  at   Fort   Mason. 

Complete   Bid   Listing. 
POST   OFFICE  <V>st.    $45,100 

HOLLISTER,  San  Benito  "o..  Calif 
United  States  Post  Otflce. 
Owner — United   States  Government. 
Plans  by  Supervising  .Architect,  Treas- 
ury Dept..  Washington.  D.  C. 
Low  Bidder— K.  E.  Parker  Co.,  135  So. 
Park,  San  Francisco. 
Complete  bids  follow: 
(1)  Deduct. 

K.   E.    Parker  Co.,   S.   F $35,400 

(1)        188 

Geo.   Petersen.   San  Leandro 37.500 

(1)         400 

H.  C.  Geyer,  Monterey 38.891 

(1)        l.-)0 

Trewhitt-Shields   Co.,   Fresno 40.770 

(1)        212 

Wm.  MacDonald  Const.  Co.,  St. 

Louis,    Mo 41,37.1 

(1)        17.-; 

Cabinet  Sketches  Awaiting  Approval, 
POST    OFFICE  Cost,    $83,600 

SALINAS,   Monterey  Co..  Cal.     Alisal, 
Howard.    Church  and   Lincoln   Sts. 
(140x65   feet). 
One-story    steel      and     concrete      Post 

Office    Building     (granite    finish). 
I  )wner — United  States  Government. 
Architect — W.    D.    Peugh,     333    Mont- 
gomery   St.,    San   Francisco. 
Cabinet     sketches     have    been    for- 
warded to  Washington,  D.   C.  and  up- 
on    approval     working     drawings     will 
l>e  started. 


CONTRACT    AWARDED 

SAN  FRANCISCO— Fred  J.  Early. 
Jr.,  360  Pine  St.,  San  Francisco,  at 
$3367  awarded  contract  by  Bureau  of 
Yards  and  Docks,  for  replacing  two 
water  tanks  and  supporting  plat- 
forms; for  providing  a  new  water 
filter  and  bathroom  in  Quarters  No. 
6;  for  installing  new  windows  in 
Quarters  No.  3;  for  replacing  all  win- 
dows in  Quarters  No.  4  and  for  re- 
placing or  repairing  wooden  side- 
walks at  the  U.  S.  Naval  Direction 
Finder  Station.  Farralon  Island,  Calif 
Spec.    No.    7757. 

S^       CLUB  BUILDING 


and   J75,000  would  be  required   for  the 
changes    tentatively  outlined. 


Plans  To  Be  Prepared. 

CLUB   HOUSE,    ETC.       Cost,    $150,000 

SACRAMENTO.    Sacramento  Co..   Cal. 

McKinley  Park. 
Construct     new     swimming     pool     and 

club  house  at  McKinley  Park. 
Owner— City  of  Sacramento. 
Architect  —  Harry    Devine,     California 

State    Life   Bldg..    and    Starks   and 

Flanders,   Bank  of  America  Bldg. 

Sacramento. 
Project  will  be  financed   thru  funds 
bequeathed  the  City  of  Sacramento  bv 
the  late  Mrs.   Florence  Clunie. 


Being   Done    By   Day's   Work. 

CLUBHOUSE.    ETC.  Cost     $ 

CALISTOGA,  Napa  Co..  Cal.'  Coit 
Property. 

Two-story  frame  clubhouse;  50  one- 
story  wood  frame  cottages,  four 
rooms  each,   etc. 

Owner  and  Builder— Bothe  Bros..  1426 
7th  Ave.,  San  Francisco,  and  Box 
219-A.   Calistoga. 

Plans   by   Owner. 

Work  is  under  way  by  owner. 


PREPARING   PLANS 

LOS  ANGELES,  Cal.  —  Architect 
Robert  H.  Orr,  1300  Corporation  Bldg. 
is  preparing  sketches  on  which  to 
base  cost  estimates  of  proposed  al- 
terations to  the  Y.  M.  C.  A.  building 
at  715  S.  Hope  St.  While  it  has  not 
been  determined  how  extensive  the 
improvements  will   be  between   $50,000 


HOSPITALS 


BIDS    WANTED 

SAN  FRANCISCO— Until  February 
5.  2  P.  M..  bids  will  be  received  by  H. 
N.  Krenkel,  Material  Officer.  U.  S. 
Marine  Hospital,  14th  Ave.  and  Lake 
St..  San  Francisco,  for  dampproofing 
basement  walls  of  buildings  Nos.  11, 
12.  13.  14  and  15  at  the  U.  S'.  Marine 
Hospital.    San   Francisco. 


HOSPITAL  Cost,  $12,000 

HE.'^LDSBURG,     Sonoma     Co.,     Calif. 

Lytton  Home  Grounds. 
One    -    story    brick    hospital    (12   beds) 

composition  roof,  tile  and  linoleum 

floors,   etc. 
Owner — Dr.    C.   W.    Weaver   Memorial 

Hospital    (Brigadier  W.    G.   White, 

Supt.)  Healdsburg. 
Architect— John  I.  Easterly,  302  Grant 

St.,  Healdsburg. 


Contract  Awarded. 

ADDITION  Cont.   Price.  $5396 

SANTA   ROS.\.   Sonoma  Co..    Calif. 
Addition     to    hospital     (add    operating 

room,  six  major  rooms,  etc.)   work 

involves  roughing-in  plumbing  and 

electrical  work. 
Owner — Santa  Rosa  Hospital. 
Architect— John  I.   Easterly.  302  Grant 

Street,  Healdsburg. 
Contractor — Louis  Halvorsen,  128  Dut- 

ton   Ave..    Santa   Rosa. 
Complete   bids   published  January  9. 
Construction  will  start  today,  Jan.   29. 


BIDS  WANTED 

SAN  FRANCISCO.— Until  Feb.  8.  3 
P.  M..  bids  will  be  received  by  T.  A. 
Brooks.  Purchaser  of  Supplies,  270 
City  Hall,  for  furnishing  hospital 
equipment  for  the  San  Francisco  Hos- 
pital. 

Specifications  and  proposal  blanks 
may  be   obtained   from   above  offlce. 


Project    Approved. 

DORMITORIES  Cost,    $150,000 

OAKLAND.    Alameda    Co.,   Cal.    Foot-    ; 

hill    Blvd.    and    County  Road. 
Replace   dormitories   K   and   L   at   the 

Fairmount      Hospital       (reinforced 

concrete     construction;     2    2-story    ; 

structures).  > 

Owner — County  of  Alameda.  i 

Consulting    Architect— W.    G.    Corlett, 

Bank    of   America   Bldg..    Oakland.    ' 
County    Botrd     of    Supervisors    ap- 
proved    the     above     project.       I^abor 
will    be   furnished    by   the    SETRA   and    1 
materials    will    be    purchased    by    the 
county  at  a  later  date. 


CONTRACT  AWARDED 

MESA,  .4riE.— Jos.  Nesbitt.  Phoenix 
awarded  contract  for  erection  of  an 
addition  to  the  Southside  hospital  in 
Mesa.  It  will  be  a  one-story,  brick 
structure,  with  a  capacity  of  10  beds, 
and  will  cost  approximately  $19,000. 
Lescher  &  Mahoney,  1100  Title  and 
Trust    Bldg.,    Phoenix,    architects. 


Bids   Wanted— To   Close    Feb.   18. 

HOSPITAL  Cost,    $97,000 

MADERA.    Madera    Co..    Cal. 

One-story  and  basement  reinforced 
concrete  hospital  building  (sixty- 
two  room.s,  nursery,  lockers,  etc) 
(concrete  walls  and  floors  tile 
roof,    tile   partitions,    etc.) 

Owner — County    of    Madera. 

Architect — Ernest  J.  Kump.  533  Row- 
ell-Chandler    Bldg.,    Fresno. 

Structural  Engineer — F.  W.  Kellberg, 
544  Market  St.,   San   Francisco. 


BIDS     REJECTED— NEW      BIDS     TO 
BE    ASKED 

SACRAMENTO.  Cal.— County  Bd. 
of  Supervisors  rejected  all  bids  for 
linoleum  floor  covering  for  the  home 
for  the  Aged  Women   in    Sacramento 
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N«w   bida  will   l>i<  asked   Immedlntply. 

riiinx  nnd  H|)i>i'ini'nll»nH  may  lio  nti- 
liilniMl  from  Aii-IiIUmI  llaiiy  DbvIiik. 
CBlirt.inlii  SiHti-  l.lfi'  HullclInK,  Sm- 
rnirirntii.  * 


ID- 


HOTELS 


LOW    BIDDER 

!,()S  ANiilOM':?.  Cal.  <  ■.  I..  Veck. 
J54  K.  SpiliiK  W..  MiibinltU'd  lnw  hUl 
for  iTcctliin  i>f  Bii  addition  to  womon'.t 
lenldcnco  hull  iit  IIk'  rnlverslly  of 
Southern  CallfornlH.  In  addition  to 
olhpr  roonm  It  will  i-ontaln  n  dining 
room.  54x122  fi'Pt.  to  areommodnte  5110 
l>eo|>li',  nnd  a  riTioatlon  room.  28xti0 
feet  DeslRn  and  I'nn.st ruction  of  the 
uddlllon  will  conform  to  the  preBcnt 
liulldlUK.  wiiliii  l8  a  sled  frame  ttruc- 
ture  with  hrlck  walls.  John  and 
Donald  B.  Tarklnson.  808  Title  In- 
surance   Uldg..   architects. 


12—      POWER  PLANTS 

PLANNED. 

LOS  ANGIOLES,  Oal, — Constructicm 
ot  a  substation  on  Maywood  Ave.,  bet. 
Yosemlle  and  Kalrpark  Sts.,  for  the 
Uurenu  of  I'ower  and  UkIU.'s.  was  ap- 
proved by  the  City  Council  January 
17.  Estimated  cost.  $150,000.  WorU 
on  plans  will  start  March  1.  ; 


BIDS  OPENED 

SAN  FRANCISCO.— Following  bids 
received  by  Department  of  r  u  b  1  i  c 
Works  for  the  installation  ot  gas 
burner  equipment  in  the  steam  gen- 
erating plant  at  the  Laguna  Honda 
Home: 

Peninsula    Burner    &    Oil    Co.. 
885  Harrison  St.   (old  brick). .$    971.00 

(new  brick)   185.00 

(Total)    1, ISC. 00 

.Staples    &    Pfeifter.    528    Bry- 
ant   Street    1.257.00 

E.  A.   Cornely,    1452   Bush   St...  1,706.00 
HIds   held    under   advisement.  • 


13_  PUBLIC    BUILDINGS 
FIRE  HOUSES  ic  JAILS 


CONTRACT   AWARDED 

SAN  FRANCISCO.  —  J.  W.  Bender 
Roofing  Co..  ISth  and  Bryant  Streets, 
at  J35.00  awarded  contract  by  Depart- 
ment of  Public  Works  for  repairs  to 
tar  and  gravel  roof  on  main  library 
building,   T>arkin  and  Mc.\llister  Sts. 

PLANNED 

SAN  DIEGO.  Cal.— A  bill  has  been 
submitted  to  Congre.'ss.  carrying  an 
appropriation  of  $350,000  for  parti- 
cipation ot  the  Federal  government 
in  the  California  Pacific  International 
Exposition  to  be  held  in  San  Diego 
thl«  year.  Of  this  sum  requested. 
$125,000  would  be  used  for  the  con- 
struction of  a   building. 


Planned. 

JAIL  Cost.    $12,000 

WATSONVILLE.  Santa  Cruz  Co..  Cal. 
Rebuild  present  jail  building. 
Owner— City  ot  Watsonvllle. 
Architect— Not    Selected. 

A  petition  will  be  circulated  among 
business  men  to  back  the  proposed 
structure. 


BIDS    WANTED. 

SAN  FRANCISCO.— Until  Feb.  20. 
2:30  P.  AI..  bids  will  be  received  by 
S.  J.  Hester.  Chief  Deputy  Director 
Department  of  Public  Works.  Room 
251,  City  Hall,  for  the  in.^taiiatlon  of 
revolving  doors  at  the  rotunda  en- 
trance to  the  Controller's  office  and 
Treasurer's  office.  City  Hall.  Estimat. 
cd  cost  $1,500. 

Plans  and  specifications  may  be  ob- 
tained from  C.  H.  Sawyer.  City  Ar- 
chitect.   No  deposit  required. 


PUnnad. 

AnniTK>N  foul.   $40110 

SA.V    LEANDHO.    Alameda   Co..    I'allf. 
Afldllion    lo    library    (frame    conslruc- 

tlon.    brlik    veneer  exterior). 
Owner— City    of    San    I.eandro    (A.     E 

Pelton.   City   Manager). 
Architect  — Not    (liven. 

Labor  will  be  furnished  by  SEH.X 
:ind  materials  will  be  purchased  by 
Ihi-  cllv  at  a   later  date. 


BONDS   DEFEATED 

CAKMEL,  Monterey  Co..  Cal.— City 
of  Carmel  defeated  bond  Issue  in  the 
amount  of  $3I.(i00  January  24.  Pro- 
ceeds Were  to  have  financed  construc- 
tion of  a   new  City  Hall   In  Carmel. 

Plans  prepared  by  Architects  C.  J. 
Ryland.  Milton  Latham,  Ouy  Koepp. 
and  C.  S.  fJreen.  Carmel  and  Monte- 
rey. 


Material    Bids   Wanted— To   Close   Feb. 

4th.  2  P.    M. 
I'ol'RT  HOUSE  Cost.   $380,000 

SAN    LULS    OBISPO,    Calif.     Monterey 

and  0.10S  Streets. 
Two-story  reinforced  concrete  CUiss  A 
court  house  (181x118  feet)  rein- 
forced concrete  frame,  brick  filler 
walls,  hollow  terra  <'Otta  tile  par- 
titions, reinforced  with  metal  .sa.sh 
marble  and  tile  work,  plastered 
exterior.  Spanish  tile  root,  steam 
heat,  one  elevator,  etc. 
Owner — County    of    San    Luis    Obispo 

(Gwen    Marshall,   County  Clerk). 
Architect— Walker  &  Elsen,  708  Pacific 
Commerce    Bldg.,    Los    Angeles. 
Building  will   contain    a   hall   of  rec- 
ords,   storage    rooms    and    county    wel- 
fare department  in  the  basement:   su- 
pervisors'   offices,    assessor's,    tax    col- 
lector's,   auditor's,    and    county    clerk's 
offices  on  the  ground  floor;  court  rooms 
1  ounty  engineer  and  surveyor's,  super- 
intendent   of    schools    and    district    at- 
torney's  quarters  on   the  second    floor. 
Bids  are  being  received  on   the  fol- 
lowing  materials: 
(  1)   Miscellaneous  iron  work; 
(   2)   Mill  work,  finish,  sash  and  doors: 
(  3)  Steel  sash; 
(  4)   Glass  and  glazing; 
(   5)   Roofing; 
(   6)   Metal     trim; 
(   7)   Lathing  and  plastering; 
(  8)  Sheet  metal  work; 
(   9)    Painting; 

(10)  Plumbing; 

(11)  Gas  fitting; 

(12)  Heating; 

(13)  Electrical  wiring. 

Plans  and  specifications  may  be  ob- 
tained from  the  architects  upon  de- 
posit  of  $25.00. 

Each  bid  must  be  accompanied  by 
lertifled  check  or  bidder's  bond  for 
:<%  of  the  amount  of  the  bid  submit- 
ted, made  payable  to  the  Board  of 
Supervisors  of   San    Luis   Obispo   Co. 


BIDS    WANTED. 

V1SALL\.  Tulare  Co.,  Calif.— Until 
February  19.  10  A.  M..  bids  will  be  re- 
ceived by  Gladys  Stewart.  Tulare 
County  Clerk,  tor  the  following  items 
tor  the  Tulare  County  Courthouse  in 
Visalia.  I'lans  prepared  by  .■Vrchitect 
Ernest  J.  Kump.  Rowell  Bldg..  Fresno. 

(1)  Finish  hardware: 

(2)  Electrical  lighting   fixtures; 

(3)  Vault    work; 

(4)  Mall  chute  equipment: 

(5)  Water  cooling  unit; 

(6)  Venetian    blinds; 

(7)  Vault   burglary  alarm  system. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    and    from 
the   board   of  supervisors.    Visalia.    up- 
on deposit  of  $5.00. 


Commissioned   To   Prepare   Plans. 
CITY  HALL  Co?l.   $— 

CLOVERDALE.  Sonoma  Co..   Calif. 
Ore-story   City    Hall    (5S-ft.    trontag 


reinforced     concrel*     con<itructi->ti, 

plaster  Inlerlnr  walls. 
Owner — City   of  Cloverdale 
Architect— lierl.eri     *    Cnuikln/i.    P.ot- 

enberic   Bldg..   Hania    llura. 
Materials    nill    be    iiurehased    by    tlir 
city    and    lal>or   (urnlshi'd    by    HKItA 


Plans    Being    Preparsd. 

LIHKAIlV  Cost.   $9000 

OAKLAND.     Alameda    Co..    Cal.    Olen 

View   Branch. 
One-story     frame    and    stucco     branch 

library    (tile   roof). 
Owner  —  City     of     OakUind      (Library 

Trustees). 
Architect- Newsom    &    Newsom.    Rush 

Bldg..    San    Francisco. 
An     application     will    be    filed    with 
the    SERA    to    furnish    labor    for     the 
project. 


Bids  Wanted  —  To  Close  Fsbrusry 
21,  2  P.  M. 

AUDITORIUM  Cost.    $400,000 

FRESNO.  Fresno  Co..  Cal.  Fresno 
an   o  Streets. 

one-story,  basement,  mezzanine  floor 
and  balcony  auditorium  (lo  seat 
2300  on  main  floor  and  1200  la 
balcony);  56  fool  stage,  art  gal- 
lery, little  thefllTe.  committee 
rooms,  kitchen  and  banquet  room 
central  telephone  system;  Class 
A  construction,  steel  frame,  con- 
crete, walls,  steel  roof  trusses, 
hot  air  and  steam  heating  system 
and  elevators. 

owner- City   of  Fresno. 

Architects — Allied  Architects  (W.  L>. 
Coates.  C.  H.  Franklin.  H.  Rafael 
Lake.  E.  J.  Kump.  Fred  Swartx 
and  E.  W.  Peterson.  304  Rowell 
Bldg..    Fresno). 

Structural  Engineer— F.  W.  Kellberg. 
544    Market    St..    San    Francisco. 

.Mechanical  Engineer — A.  Coddington. 
222    Kearny    St..    San    Francisco. 

14^  RESIDENCES 

To   Be  Done  By  Day's  Work. 
RESIDENCE  Cost,  $4000 

OAKLAND.    Alameda  Co.,   Calif.     4721 

El  Centro  Avenue. 
One   -  story  and   basement  frame  and 

stucco  residence    (5  rooms). 
Owner    and    Builder— Walter    Pressler. 

1419  Excelsior  Ave..  Oakland. 
Architect — Not  Given. 


Bids    Rejected— Plans   To    Be    Revised 

RESIDENCE  Coat.    $ 

SANTA   ROSA.    Sonoma  Co..   Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (7  rooms  and  3 
baths),  tile  roof,  tile  baths,  hard- 
wood floors  (type  of  heating  not 
determined). 

Owner— Wm.    Shakleton.    Santa    Rosa. 

Architect- Herbert  &  Caulkins,  Ros- 
enberg   Bldg.,    Santa    Rosa, 

Low   Bidder— Wm.  Rapp,    S12H    Spring 
St..    Santa    Rosa. 
All    bids   were   rejected.      Plans    will 

be   revised   and   new    bids   asked    at    a 

later   date. 


BIDS  WANTED 

NEAR  VAN  NUYS.  Los  Angeles  Co. 
Cal.— Until  February  25.  11  A.  M..  bids 
will  be  received  by  the  Division  of 
Subsistence  Homesteads.  Department 
of  the  Interior.  Washington.  D.  C. 
for  furnishing  all  labor  and  material 
for  the  construction  of  the  San  Fer- 
nando Rurban  Homestead  project, 
near  Van  Nuys.  designated  as  Proj- 
ect 37-B.  Plans,  specifications  and 
proposal  forms  may  be  obtained  from 
H.  W.  MacGregor.  supervisor  of  pur- 
chases. Division  of  Subsistence  Home- 
steads. Washington.  D.  C.  upon  de- 
posit of  a  certified  check  or  postal 
money  order  for  $100.  Five  per  cent 
guaranty  must  accompany  each  bid. 
The  project  consists  of  40  dweJllnss. 
containing    four,    five    and    six    rooms. 
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ind  40  srarages.  They  will  be  wood 
frnnie  structures  with  siding  exteriors 
wood  shinple  and  shalte  roofs,  wood 
lath  and  plaster  partitions,  wood  sa-sh 
gas  wall  lieaters.  electric  bathroom 
heaters,  etc.  Jos.  Wtston,  701  Cogs- 
well Road.  El  Monte,  architect,  and 
Ross  S.  Cast.  Oak  St..  Route  2.  Kl 
Monte,    project    manager. 


Sub- Bids    Being   Tal<en. 

RES-IDENCK  Cost.    JSOOO 

PIEDMON'T.    Alameda    Co.,    Cal. 

line  and  one-half-story  frame  and 
stucco  residence  (7  rooms  and  2 
baths)  shake  roof,  gas  heating 
system.  hardwood  floors.  tile 
bath.    etc. 

Owner  and  Builder — C.  E.  Bardwell, 
794   Calmar   St..   Oakland. 

Architect   —   Ray   Keefer.    770   Wesley 
St..    Oakland. 
Excavation   has  been  started. 


Plans  Being  Prepared. 

RESIDENCE  Cost.    $ 

ROSS.  Marin  Co.,  Calif.  Alia  Mira 
Tract. 

Two  -  story  frame  and  stucco  resi- 
dence (8  rooms.  2  baths)  shake 
roof,  gas  hot  air  heating  system. 
hardwood  floors,  tile  baths,  etc. 

Owner — Carl  F.  G  r  o  m  m  e  .  Ma.sonic 
Bldg..  San  Rafael. 

Plans  hy  Owner.  • 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost.    .$.iOno 

OAKL.'VND.   Alameda    Co..    Calif.     S7.Sfi 

Elston   .\venue. 
One   -   story  and   basement   fr.ime  ntid 

stucco  residence   (6   rooms). 
OwnT   and    Builder — J.   W.    Rcammell. 

424   Scenic  Ave..    Piedmont. 
.\rchitect — Xot  Given. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,   $5000 

SAN    FRANCISCO.      W    Melba    171    S 

Ocean  Avenue. 
One   -   story  and  basement   frame  and 

stucco  residence. 
Owner   and   Builder — Fernando   Nel.«on 

&  .Son.   2901  19th  Ave. 
Plan-"  by  Owner.  I 

Plans  Completed. 

RESIDENCE  Cost.  $8,000 

PIEDMONT.    Alameda   Co..   Calif. 

IVj -story    frame    and    stucco    residence 

(7  rooms.  2  baths)   shake  roof,  gas 

heating    system,    hardwood    floors. 

tile  bath.  etc. 
Owner   and    Builder — C.    E.    Bardwell. 

794   Calmar  St..    Oakland. 
Architect — Ray  Keefer,  770  Wesley  St.. 

Oakland. 
Construction   will   start  shortly. 


Contract   Awarded. 

RESIDENCE  Cost.   $40110 

BERKELEY.  Alameda  Co..  Calif.  4.'!1 
Spruce  Street. 

One-story  frame  residence  (4  rooms). 

Owner— David  O.  Wilcox.  1780  Uni- 
versity Ave..  Berkeley. 

Architect — Not   Given. 

Contractor — J.  M.  Walker,  1709  Grove 
St..    Berkeley.  « 


Ccntract   Awarded. 

RESIDENCE  Cost.  $7000 

BERKEI.EY.  Alameda  Co.,  Calif.    3043 

Dana  Street. 
One    -   story  and  basement   frame  and 

Rtnrco  residence   (8  rooms). 
Owner — Geo.    Bush.    Prince   and    D.ina 

Sts..  Berkeley. 
Architect — Not  Given. 
Contractor — C.    .T.    Pfrang.    OSOO  Clare- 

mont   Ave.,   Oakland.  t 

Contracts  Awarded. 

RESIDENCE.  <V.8t.  $5,000 

BERKELEV.  Ala  r,..,  Calif..  51.t  Crag- 

mont  Ave. 
One    story    and    basement    frame    and 

.iitucro    residence    (B    rooms). 
Owner — Berkeley     Hillside     Properties 

Co.,  a  Sutter  St..   San   Francisco. 


.^rchitect — Not   given. 
Contractor— W.  A.  Netherby.  SR.''i2  I.y 
man    Road,    Oakland. 


To    Be   Done   By   Day's  Work. 

RESIDENCE.  Cost.    $7,000 

0.\KLAND.  Ala.  Co.,  Calif..  5937  Chel- 

ton   Drive. 
Two  story  frame  and  stucco  residence 

(7  rooms). 
Owner— W.    P.   Johnston,   2693   Ritchie 

St.,    Oakland. 
.\rchitect  and  Builder — Not  given. 


To   Be   Done   By   Day's   Work. 

RESIDENCE.  Cost.  $4,000 

SAN  FRANCISCO,  W.  Alemany.  137  S. 

Tingley  St. 
One   storey   and   basement   frame   and 

stucco   residence. 
Owner — Marshall     T.     Struthers.     42."i0 

Mission  Street. 
Architect — Not   given.  ' 


Contracts  Awarded. 

ALTERATIONS.  Cost.  $1,000 

SAN  FRANCISCO.  28  Neptune  St. 
Alterations  to  frame  house. 
Owner — G.   Perresso.   28  Neptune  St. 
Architect — Not   given. 
Contractor — Fred     J.     Early,     Jr.,     369 
Pine  Street. 


Plans  Being  Completed. 

RESIDENCE  Cost.    $15,000 

HILLSBOROUGH.  San  Mateo  Co.  Cal. 

Two  -  story  and  basement  frame  and 
part  brick  veneer  residence  (U 
rooms.  4  baths,  separate  lavatory) 
full  Monterey  type;  heavy  shake 
roof,  steam  heating  system,  wood 
sash,  hardwood  floors,  tile  baths. 

Owner — Withheld. 

.Architect — Leo  Sharps.  1477  Burlin- 
game  Ave.,   Burlingame. 

Contractor — Sel"Cted  (name  withheld) 
Construction  will  start  in   abnu'    one 

week. 


Plans  Being   Prepared. 

RRESIDENCE  Cost,  $20,000 

PIEDMONT.  Alameda  Co.,  Cal.  Pied- 
mont  Pines, 

Two-story  and  basement  frame  and 
stucco  residence  (12  rooms  and  4 
hatha);  tile  roof,  gas  hot  air  heat- 
ing system,  hardwood  floors,  tile 
baths,  etc. 

Owner— Withheld. 

.Architect — F.  Eugene  Barton,   Crocker 
Bldg.,   San   Francisco. 
Bids   will    be  asked   in   about   thirty 

days. 


RESIDENCE  Cost.    $ 

SAU9ALITO,    Marin    Co.,    Cal. 
Two-story  frame  and  stucco  residence 
Owner — Mr.    Kruse. 
.•Architect— Willis    Polk   Co.,    277    Pine 
St.,  San  Francisco. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost.   $6000 

OAKLAND,   Alameda  Co..    Calii.     4133 

Oakmore  Road. 
Two  -  story  and  basement  frame  and 

stucco  residence  (8  rooms). 
Owner  and  Builder — A.  H.  Monez,  4350 

Bridgeview  Drive,  Oakland. 
Plans  by  Owner.  \ 

Contract  Awarded. 

RESIDENCE  Cost.   $70no 

BERKELEY.  Alameda  Co..  Cal.  Cha- 
bolyn  District. 

Two-story  frame  and  stucco  residence 
(6  rooms,  3  baths)  Spanish  style 
(tile  roof,  gas  hot  air  heating  sys- 
tem,   hardwood   floors,    tile    baths). 

Owner— John   Galert. 

Architect— E.  L.  Snyder,  2101  Addison 
Avenue.   Berkeley. 

Contractor- H.  L.  Crocker.  Jr.,  ?.n 
Wilding  Lane,  Oakland.  • 


Sub-Contracts  Awarded. 

HTORE  Cost.    $7761 

SAN  JOSE,   Santa  Clara  Co..   Cal.     W 
11th  St.  N  Reed  St. 


One    -    story    frame    duplex    residence. 

pent  house.   3  garages. 
Owner— Walter  Ruddi(i<.   001   S   Kigl\th 

Street,  San  Jose. 
Architect — Not  Given. 
Contractor   —   B.    H.    J'ainter.    Gordon 

Ave.,  San  Jose. 
Roofing— E.    A.    Draper.    443    Shepherd 

Ave..  San  Jose. 
Plumbing— Henry    Ribbs,    2  5  0  5    .Alum 

Rock  Ave..  San  Jose. 
Electric    Wiring— St.    Charles    Eleclric 

Company. 
Tile  Work— Thos.  H.  Price.  39  N  ilar- 

ket  St..  San  Jose. 
Lumber — Southern    Lumber    Co..     1402 

South    First    St..    San    Jose. 


Contract    Awarded — To     Be     Done     By 
Day's    Work. 

RESIDENCE  Cost,    $ 

SANTA  ROS'A.  Sonoma  Co..  Cal.     No. 

711-721-723  Santa  Rosa  Avenue. 
Three  one-story  frame  residences. 
t)wner  and    Builder — William    Lippen- 

cott,  Rt.  5,  Box  564.  Santa  Rosa. 
Architect — Not    Given. 


Contract  Awarded. 

RESIDENCE  Cost.    $5000 

OAKLAND.  Alameda  Co..  Cal.  No. 
353S   Jordan    Road. 

One-story  and  basement  frame  and 
stucco  residence  (7  rooms). 

Owner— B.  Elias.  2912  Florida  Street, 
Oakland. 

Architect — Not  Given. 

Contractor— A.  K.  Schmidt.  3936  Els- 
ton  Ave..   Oakland. 


To   Be  Done   By   Day's  Work. 
RESIDENCE  Cost.   $jn00 

OAKLAND,    Alameda    Co..    Cal.       No. 

2660  Camino  Lenada. 
Two-story  frame  and  stucco  residence 

(6    rooms). 
Owner    and    Builder— C.    W.    Leekins. 

4481  Moraga  Ave.,  Oakland. 
Arcliitect- Not   Given. 


Contract   Awarded. 

RESIDENCE  Cost.    $5000 

SAN    FRANCISCO.      E    Funston    Ave. 

100   S  Taraval    St. 
Owner — Lexington  Co.,  1631  21st  Ave., 

San   Francisco. 
Architect C.    O.    Clausen.    746    46th 

Ave.,   San  Francisco. 
Contractor  —  Irving    Bldg.    Company, 

1491   31st  Ave.,  .San   Francisco. 


Contract  Awarded. 

ALTER  RESIDENCE  Cost.   $2500 

SAN  FRANCISCO.     No.   30  San  Lean- 

dro  Way. 
Alterations  to  frame   residence. 
Owner— Floyd  C.   Shank.   Premises. 
Architect — Not   Given. 
Contractor — B.    George  Van  Aalst.   401 

West   Portal  Ave.,   San  Francisco. 


To   Be   Done   By   Day's  Work. 

RESIDENCES  Cost,  $4000  each 

SAN  FRANCISCO.  N  Moraga  St.  B 
Funston  Ave. 

Two  one-story  and  basement  tram® 
and   stucco  residences. 

Owner  and  Builder— Standard  Build- 
ing Co..  1500  Judah  St.,  9.  F. 

Architect — Not   Given. 


CONTRACT  AWARDED 

EL  MONTE.  Cal.— Chas.  J.  Dorfman. 
143  N.  La  Brea  Ave.,  Los  Angeles,  at 
$166,150  awarded  contract  by  Division 
of  Subsistence  Homesteads,  Depart- 
ment of  the  Interior,  for  the  construc- 
tion of  the  government's  subsistence 
homestead  project  near  the  intersec- 
tion of  Peck  Road  and  Lower  Azusa 
Road,  northeast  of  El  Monte. 

All  work  is  included  in  the  general 
contract,  which  calls  for  furnishing  all 
labor  and  materials,  with  the  excep- 
tion of  plumbing  fixtures  and  finisn 
hardware,  for  the  construction  of  100 
dwellings,  eleven  of  which  will  have 
attached    garages,    and    89    individual 
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KRriiK''"'  ■'■'"•  I""""''''  "I"  '"■  "'""' 
frniiio  ptriicliiroH  vvllli  iiininti-  Ixuii- 
iIiillonH  und  IIiiorM.  wiiliTiirnonnK  """• 
•.cTliilH,  hUIIiik  iiikI  MhlnKlo  oxtnrlorK. 
wixHl  kIiIiikIi'  nml  cliHko  rinif».  woixl 
lull)  &■  phiBtiT  imilllliiiis,  woixl  khmIi. 
(•nlvHiilz(>il  Hiii-vii.  pine  trim,  rt-yNpoolH. 
olci'lrli'  Imtliriiom  liciitcrH,  rcdlo  wir- 
ing.   BHH    Willi    hOlltlTH.    dr.      JOH.     WcH- 

tiiii.  701  t'liKxwfll  Itoiid.  Kl  Mi'iitt'.  Ih 
llu-  iiri'lillv.l.  HiKl  ItDHo  H.  (iiml.  I)iil( 
SI..  Kouli'  2,  Kl  Mimlf,  Ih  'he  pniji--! 
iiiiiimK<'i-. 


'    To   B«   Done   By   Day'i   Work. 

RKSIDIONCIO  r„M.  JIOOO 

I    SAN    KKANl'IWO.      VV    4lKt   Ave.    275 
S  Jiidnh  St. 
One-»tory     iind    Imsoiiient    frnine    and 

stucco    residence. 
OwniT    und    HulldiT— Stnndaid    Build- 
ing Co.,    1500  Junh   St..    S.    K. 
,\i.  Iiiloct— Not    Given. 


Sub-Contracts  Awarded. 

IlKSIliKNClO  <'"st,   $00011 

mOKKKLKV.  Alameda  Co..  <'al.  Cran- 

niont  Ave.  and  Clrlz/.ly   I'l'i'l*   l''^'''- 
'r\vr)-storv  frame  and  .>ftucco  residenci 

(li  rooms.  2  baths)  shake  roof,  gas 

lu'utliiK    system,    hardwood    floors, 

tile  baths,  etc. 
Owner  &   Uullder— J.   M.   Walker,    17011 

Grove  St.,   Berkeley. 
Architect— K.    L.    Snyder,    2101    Shat- 

tuck   Ave.,   Berkeley. 
Foundations— Kd.    Johnson,    Berkeley. 
Roofing— Mar.shall    Shingle    Co.,    3  7  2  .1 

TelcBiaph  .We.,  Berkeley. 
Plumbing— Suenrtrrniann  Co.,  921   Uni- 
versity Ave.,   Berkeley. 
Heating— .\ladilin    Heating   Co.,    5  10  7 

Broadway,   Oakland. 
Tile  Work— Rigney  Tile  Co.,  3012  Har- 

ri.son   St.,   Oakland. 
Brick  and   Stone   Work — \V.    H.    Wish- 

en>pp.   "'7l:i  QuiKley.  Oakland. 
Lumber— Tiklen    Lumb.-r    Co.,    foot    of 

University   Ave.,    Berkeley. 
Rough    Hardware — Berkeley  Hardware 

Co..    2154    University   Ave..    Berke- 

i.y. 
Painting  — Hlnmgren    Bros.,     1927    Rus- 
sell St..   Berkeley. 
Finish    Materials — Tilden    Lumber   Co.. 

fiiot  ..f  University  Ave..  Berkeley. 


Sub-Contracts   Awarded. 

RKSIDKN'CF,  Cost.   $5000 

BKRKKI.KV.  Alameda  Co..  Calif.  400 
Spruce  Street. 

One-story  wood  frame  and  brick  ve- 
neer residence  (rustic  style;  five 
rooms)  shake  roof,  gas  heating 
system,  etc. 

Owner— Mr.  Wilcox. 

Arehitect— Not  Given. 

Cnntractor- J.  M.  Walker,  1709  Grove 
.<t..   Berkeley. 

Heating — .Maddin  Heating  Co..  51  UT 
Broadway.   Oakland. 

Tile  Work— Rigney  Tile  Co..  30L2  Har- 
rison  St..   Oakland. 

Brick  and  Stone  Work— W.  H.  Wlsh- 
ercipp.   3749  Quigley.  Oakland. 

Lumber— Tilden  Lumber  Co..  foot  of 
University  Ave..    Berkeley. 

Rough  Hardware— Berkeley  Hardware 
Co.,  21. 'vl  University  .\ve.,  Berke- 
ley. 

Finish  IVlaterials — Tilden  Lumber  Co.. 
foot  of  University  Ave.,  Berkeley. 

Foundations — Ed.    Johnson.    B-'-ke'^v. 


Sub-Contracts  Awarded. 

RESIDENCE  Cost.   $10,000 

BERKELEY.   Alameda  Co.,  Cal.     Arch 
Street. 

Two-story  frame  and  stucco  residence 

Owner— K.    G.    Schwegler.    120  3   W>il 
nut  Street,  Berkeley. 

Architect — F.    W.   Confer,   2812   Russell 
St.,  Berkeley. 

Contraotor-J.    M.   Walker,   1709   Grove 
St..  Berkeley. 

Roofing— Camisa     Bros.,     1217     Centra' 
.\ve..  Alameda. 

Plumbing — Suendermann  C...,  921  Uni- 
versity Ave.,  Berkeley. 


Tile   Work-lllK"ey  TIIp  Cn  ,  Mli   Mm 

riMon   SI  .   uakliind. 
Hardwood   Floors     CiihIIi-  and  t'lirlHoii. 

273  .Malher  St..  Oakliind. 
Brick   and   Stone   Work— W.    II.    Wish- 

oriipp,   371;i   giilKley,   (jiiklnnd. 
Lumber— Tild.-n    l.umbir    Co.,    foot    of 

UnlverMlly   A  v.-..    Berkeley. 
Rough    Hardware— Berkeley    Ilnrdwai- 

Co..    2154    University    Ave.,    Berke- 
ley. 
Painting- BlomKren     Bros..     1927    Rii"- 

sell   St..   Berkeley. 
Finish    Materials— Tilden    Lumber  Co  , 

foot  of  University  Ave.,  Berkeley. 
Foundations     .N.   l-'laherly,  5K30  E.  I7lli 

St  .    Oakland. 


To   Be  Done  By  Day's  Work. 
RESIUENCIC  Coat.   $5000 

OAKLAND,    Alameda    Co.,    Calif.     707 

Brookwood  Road. 
One   -  story  and  basement  frame  and 

stucco  residence  (tj  rooms). 
Owner  and   Builder — John  A.    Blschoff. 

2717   Russell  St..   Berkeley. 
Arehitect— Not  Given. 


To    Be    Done    By    Day's    Work. 
RESIDENCE  Cost.    $2,000 

SAN  JOSE,   Santa  Clara  Co.,   Cal.     875 

S   Ninth    Street. 
Finishing   frame    residence. 
Owner — Lois  C.    Davis.    1515    E.    Santa 

Clara   St.,   San  Jose. 
.\rchltect — Not  Given. 


To    Be    Done    By   Day's  Work. 

RESIDENCE  Cost,    $11,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.   1530 

Calaveras   Avenue. 
One   -   story  and   basement   frame   and 

stucco    residence    (6    rooms). 
Owner    and    Builder — <jeorge     Kocher, 

Rosicrucian     Press     Building,     San 

Jose. 
Architect— Not  Given.  i 


IB- 


SCHOOLS 


Bids  Wanted — To  Close  Feb.  11,  8  P.M. 

SCIENCE   BLDG.  Cost,    $56,000 

WASCO,  Kern  Co.,  Calif.    High  School 

Grounds. 
One-story  reinforced  concrete  science 
building  (to  contain  classrooms, 
laboratories,  assembly  hall)  rein- 
forced concrete  walls,  wood  frame 
partitions  and  roof  framing,  tile 
roof,  maple  and  linoleum  covered 
floors,  tile  toilet  room  floors,  heat- 
ing plant,  etc. 
Owner   —   Wasco   Union    High    School 

District. 
.•\rchitect— E.   J.    Symmes.   215   Haber- 
felde   BIdg..    Bakersfleld. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect.     Certified 
check   or   bid    bond    for   10%    must   ac- 
company  each   bid.     Bonds   In    amount 
of  $42,000  were  sold  October  13. 
(2996)      1st    rei>ort    Nov.    7,    1933;    7lh, 
Oct.   15,  1934.  •  15 

Material    Bids   Wanted. 

SCHOOL  Cost.    $12,000 

GILROY,    Santa   Clara  Co..   Calif. 

One  .  story  frame  and  stucco  school 
building  (2  classrooms  and  audi- 
torium) wood  shingle  roof,  low 
pressure  steam  heating  system. 
wood  sash,  cement  plaster  exter- 
ior, plaster  interior  finish,  insu- 
lating board,  wood  and  cement 
floors,   etc. 

Owner — Rucker  School  District. 

Architect— Edward  W.  Kress,  402  First 
National  Bank  Bidg.,  San  Jose. 
Bids  are  being  received  by  Board  of 

Trustees  of  the  Rucker  School  District 

on  materials  only.     SER.-V  will   furnish 

labor. 

PLANNED. 

KINGJIAN.  .\rlz.  —  Mohave  County 
Union  High  School  District  contem- 
plates erecting  a  gymnasium  on  the 
high  school  site  in  Kingman.  The  pro- 
posed building  will  have  concrete  walls 


and  will  cover  nn  nreH  "f  SKxIlO  fret. 
Kiiulpinrnt  will  Ineludtr  loek^rii  iiml 
xhowers.  lieailiiK  phuit  und  ii  •!*■'. 
I'oHl,   $22. on".  ' 

Project    Approved. 

M'lIooL  Cost,    $35,000 

•  illlliLEY,    Butte   Co.   Ual. 

Replace  .MiKlnley  P  r  I  in  n  r  y  HchiM.I 
with  oni--slury  frame  and  stucco 
liulldlnK  (1  rooms);  concrete  «!»•• 
floor.  aluminum  foil  InsulHlon. 
steam    heating    plant. 

Owner— Gridley     School    Dlstrin. 

Architect   —  GcorKC   Sellon.   California 

Stole    Life    BIdg..    Sacramento. 

SERA     has     approved     the     project 

and    will    furnish    I  he    labor.      Material 

Gridley    School    District. 

bids    will    be    asked      shortly    by      the 

Materials    Bids    Wanted— To    Close 

Feb.    13,    2   P.    M. 
SCHOOL  Cost.    $12,000 

filLROY.    Santa    Clara  Co.,   Calif, 
one    -    story   frame  and   stucco  school 
building    (2    classrooms   and    audi- 
torium)   wood    shingle    roof,    low 
pressure   steam    heating   system, 
wood    sash,    cement    plaster    exte- 
rior,   plaster    interior    finish.    Insu- 
lating    board,     wood    and     cemenl 
floors,    etc. . 
Owner— Rucker  School   District. 
Architect— Edward  W.   Kress.  402  First 
National   Bank    Bldg..    San   Jose. 
Bids    are   being   received    by    the   ar- 
chitect   for    the    following    materials: 
(   1)  Structural   steel; 
(  2)  Lumber; 
(  3)  Mill   works; 
(  4)  Cement; 
(  5)   Aggregate; 
(  G)   Reinforcing  steel; 
(   7)   Hardware; 
(  8)   I'laster    materials; 
(  9)   Roofing   materials; 
(lU)   Electrical    Materials; 

(11)  Sheet    metal    materials; 

(12)  Heating    materials. 

Plans  and  specifications  may  be  ob- 
tained from    the  architect. 


BIDS  WANTED 

LOS  ANGELES.  Cal.— Until  Fe...  19 
11:30  .^.  M..  bids  will  be  received  by 
Los  Angeles  board  of  education  pur- 
chiising  bureau,  1425  S.  San  Pedro  St. 
for  reconstruction,  rehabilitation  and 
strengthening  of  the  main  brick  bldg. 
at  the  Vine  Street  School  site,  locat- 
ed at  955  Vine  St.  Work  will  include 
rebuilding  of  exterior  walls  with  gu- 
nite.  altering  and  strengthening  roof, 
altering  interior  partitions,  etc.  Plans 
were  prepared  by  Architect  C.  E 
Noerenberg.  210  Los  Angeles  Railway 
Bldg.     Cost.    $58,704. 


CONTRACT    AWARDED 

SAN  FR-^NCISCO- Inlaid  Floor  Co. 
600  Alabama  St..  at  $62.95  awarded 
contract  by  Department  of  Public 
Works  for  installation  of  hardwood 
floors  in  principals  office  and  adjoin- 
ing room  at  the  Farragut  School,  Hol- 
loway  ner  Faxon  Ave.  Approximate- 
ly 375  square  feet  are  involved.  Ma- 
terials to  be  5/16x2  select  plain  oak; 
border  of  same;  two  nails  to  each 
board.  7  inches  apart.  One  coat  of 
paste  filler  .  color  as  selected,  two 
coats   of   shellac:    one   coat   of   wax. 

BIDS    WANTED 

SAN  FRANCISCO  —  No  bids  were 
received  January  20  and  new  bids 
are  being  asked  to  be  opened  Febru- 
ary 6.  1:45  P.  M..  by  S.  J.  Hester. 
Cliief  Deputy  Director.  Department 
of  Public  Works,  for  installation  of 
hardwood  floors  in  principal's  office 
at  the  Bret  Harte  School.  Third  9t. 
and  Jamestown  Ave.  Approximately 
250  square  feet  of  floor  surface  Is  In- 
volved. Materials  to  be  5/16x2.  select 
plain  oak;  border  of  same,  two  nails 
to  each  board.  7-in.  apart.  One  coat 
paste    filler    finish,    color    as    selected. 
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two  coats  of  shellac,  one  coat  of  wax. 
Further   details     may    be     obtained 
from  John    T.    Hums.    9upt.   of   Public 
Buildings.   4S4   Ilth   Street. 


CONTRACTS    AWARDED. 

LONG  BEACH,  Cal.— R.  E.  Camp- 
bell, 130  Linden  Ave.,  Long  Beach. 
and  Central  Bldg.,  Los  Angeles,  was 
awarded  general  contract  (using  sal- 
vaged materials)  by  Long  Beach  board 
of  education  at  }244,012.  for  the  con- 
struction of  buildings  B.  D  and  F  at 
the  Alexander  Hamilton  Junior  High 
School  site.  Other  contracts  awarded 
were:  Heating  on  BIdgs.  D.  B  and  F 
to  J.  Herman  Co..  1349  E  Vernon  Ave. 
Los  Angeles,  $11,900;  plumbing  Bldg. 
B,  to  O.  E.  Ross.  1850  Pacific  Blvo.. 
J1472:  plumbing  on  Bldg.  D  to  Hick- 
man Bros..  910  E.  Anaheim  St..  $6.- 
649;  plumbing  Bldg.  F  to  E.  Willajd- 
son,  2407  Tesla  Terrace.  Los  Angeles. 
at  J2027;  electric  wiring  on  Bldgs. 
B  and  F  to  Baty  Electric  Co..  128  W. 
4th  St.,  $4438;  electric  wiring  on  Bldg. 
D  to  Egge  Electric  Co..  2222  E.  4th 
St.,  at  $1150.  Schilling  &  Schilling. 
145  Linden  Ave..  Long  Beach,  archi- 
tect  and    engineer. 


Bids   Openec. 

SCHOOL  Cost,    $180,000 

LA    GRANDE,    Oregon.     Eastern   Ore- 
gon   Normal    School    Campus. 
Two    -    story    concrete   and    cast   stone 
training  school  (six  classrooms,  li- 
brary,   cafeteria    and    gymnasium; 
192xS6    feet)     oil    burning    heating 
system. 
Owner — State   of  Oregon. 
Architect — J.  V.   Bennes,  Lewis  Bldg., 

Portland. 
L.OW    Bidder — L.     H.     Hoffman    Const. 
Co.,    715    SW   Columbia.    Portland. 
Heating    and     Ventilating  —  Lord    and 
Loryea.   423  SE  Hawthorne  Street. 
Portland. 
Plumbing — Urban  Plumbing  and  Heat- 
ing Co..    1227   SW  5th.    Portland. 
Electric — W.    R.    Grasle.    Lumbermen's 
Bldg.,    Portland. 

General  Work 
L.  H.  Hoffman  Const.  Co.,  basic 
bid,  $104,340;  Alt.  A  (without  gym) 
$14,588  (deduct);  Alt.  B  (without  met- 
al doors  and  shower  partitions)  $50 
(deduct. 

Malarkey  &  Kallander,  basic  bid, 
$105,841;  Alt.  A,  $14,010.00  (deduct); 
Alt.   B.   $633    (deduct). 

W.    and    L.    L.    Quigley,    basic    bid. 
$111,700;   Alt.   A.    $16,750;   Alt.    B,    $590. 
Powers  &   Allen,   basic  bid,   $116,599: 
Alt.  A,  $15,900;  Alt.   B,  $34. 

Heating   and   Ventilating 
Lord    and    Loryea,    basic    bid.    $20.- 
741;    Alt.    A.    $2703    (deduct);    Alt.    B. 
$196    (deduct). 

L.  H.  Hastorf.  Inc..  basic  bid.  $21,- 
168;    Alt.    A,    $100;    Alt.    B,    $2654. 

Urban  Plumbing  &  Heating,  $22,- 
439;    Alt.    A,    $3100;    Alt.    B,    $140. 

Paulsen  Plumbing  and  Heating  Co., 
Vancouver,  basic  bid,  $22,873;  Alt.  A, 
$3200;    Alt.    B,    $260. 

A.     G.     Rushlight,     basic     bid.     $25,- 

168;  Alt.  A,   $2830;  Alt.   B,   $142. 

Plumbing 

Urban    Plumbing    &    Heating,    basic 

bid,    $6311;    Alt.    A,    $82    (deduct);    Alt. 

B,  $275   (deduct). 

H.  C.  Hastorf.  basic  bid,  $7146; 
Alt.  A,  $181;  Alt.   B,   $289. 

A.  G.  Rushlight,  basic  bid,  $6941; 
Alt.  A.   $170;  Alt.   B,  $294. 

J.  M.  Harder,  basic  bid.  $7750;  Alt. 
A,   $200;   Alt.   B,   $350. 

Electric   Wiring 
W.   R.   Grasle,    basic   bid,    $7322:   Alt. 
A,  $707  (deduct);  Alt.  B,  $45  (deduct.) 
NePage    -    McKenny.    basic   bid,    $8,- 
000;  Alt.  A.  $540;  Alt.  B.  $50. 

Dlmitre    Electric,    basic    bfd,    $9,300; 
Alt.    A,    $488;   Alt.   B,   $51. 
Bids    held    under    advisement. 

CONTRACTS   AWARDED 

SANTA  ANA.  Oi  inge  Co.,  Cal.— 
Blythstone  &  Van  Tuyle,  Brea,  award- 


ed general  contract  by  Santa  Ana  Bd. 
of  Education  at  $42,850  for  construct- 
ing block  "D"  at  Santa  Ana  High 
School.  The  award  was  made  on 
Blythsenne  &  Van  Tuyle's  normal  bid 
of  $40,730,  with  additions  totaling  $2120 
for  alternates  1  to  6  inclusive.  Other 
awards,  all  based  on  normal  bids,  as 
follows:  Allan  Black  &  Sons.  5063 
Hollywood  Blvd.,  Los  Angees,  heating 
and  ventilating,  $3333;  Cave  Electric 
Co.,  21D7  N.  Ross  St.,  Santa  Ana, 
electric  wiring.  $2656;  Allan  Black  & 
Sons,  plumbing.  $4565.  Allison  &  Al- 
lison. 1014  Edison  Bldg..  Los  Angeles. 
Architects.  ) 


CONTRACTS    AWARDED 

HERM09A  BEACH.  Los  Angeles 
Co.,  Cal.— T.  P.  Schultz,  911  N.  Ches- 
ter Ave.,  Compton.  awarded  general 
contract  by  Hermosa  Beach  City 
School  District,  at  $46,600.  for  recon- 
structing classroom  building  at  the 
Pier  Avenue  School  in  Hermosa  Beach 
The  award  was  made  on  Schultz"  nor- 
mal bid  of  $48,680.  with  deductions 
totaling  $2080.  Coast  Electric  Co., 
2350  Cedar  Ave.,  Long  Beach,  award- 
ed electric  wiring  contract  at  $4373.60. 
Charley  Warner.  1310  N.  Tamarind  St. 
Compton.  awarded  plumbing  con- 
tract at  $1471.81.  Bids  for  the  heating 
and  ventilating  held  in  abeyance.  S'. 
E.  Lunder.  400  Rowan  Bldg.,  Los 
Angeles,  architect,  and  Paul  E.  Jef- 
fers,   structural   engineer. 


BIDS    WANTED. 

LOS  ANGELES,  Cal.  —  Until  Feb. 
i:!.  11::J0  A.  M.,  bids  will  be  received 
tiy  Los  Angeles  Board  of  Education. 
Purchasing  Bureau.  1425  South  San 
P'edro  St..  tor  reconstruction,  rehabi- 
litation and  strengthening  of  the  3- 
story  Class  D  brick  main  building, 
south  building,  domestic  science  build- 
ing and  shop  building  at  the  James  A. 
Foshay  Junior  High  School,  3751  S. 
Harvard  Blvd.  Samuel  E.  Lunden. 
400  Rowan  Bldg..  architect,  and  Law- 
rence J.  Waller.  257  S'.  Berendo  St., 
structural   engineer.     Cost.    $19,534. 


BOND    ELECTION. 

FORE.STVILLE.  Sonoma  Co..  Cal.— 
Forestville  School  District  will  hold 
an  election  February  5  to  vote  bonds 
in  the  amount  of  $3,000  to  finance  con- 
struction of  improvements  to  the  For- 
estville School.  John  I.  Easterly.  302 
Grant   St.,   Healdsburg. 


BOND    ELECTION    PLANNED. 

BATWOOD.  San  Mateo  Co..  Calif.— 
Baywood  -  Aragon  School  District  is 
planning  to  call  another  election  in 
the  near  future  to  vote  bonds  in  the 
amount  of  $25,000.  Proceeds  to  fi- 
nance construction  of  a  1-story  school 
building  in  Baywood.  Previous  bond 
election  was  defeated  on  Oct.  23,  1934, 
lacking  44  votes  of  the  necessary  two- 
thirds  majority  required. 


CONTRACT  AWARDED 

FRESNO,  Fresno  Co.,  Cal.— Arling- 
ton Hardware  Co..  Fresno,  at  $884.93 
awarded  contract  by  Fresno  Board  of 
Education  for  constructing  a  new  roof 
on  the  Edison  Technical  School  in 
Fresno.  3 


LOW    BIDDER. 

WEST  WHITTIER,  LOL  Angeles  Co. 
Calif.— Bystone  &  Van  Tuyle,  Brea, 
submitted  low  bid  to  Board  of  Public 
Building  Reconstruction  at  $28,897.  for 
reconstruction  and  rehabilitation  of 
the  West  Whittier  school  in  accord- 
ance with  plans  prepared  by  Herbert 
E.  Mackie.  architect,  and  John  P.  Per- 
rine.  Western  Pacfiic  Bldg.,  Los  Ange- 
les. The  bids  exceed  the  appropria- 
tion and  will  probably  be  rejerted.  All 
work  Is  included  in  the  general  con- 
tract. 


LOW    BIDDER. 

LOS  ANGELES,  Calif.— Byerts  and  , 
Dunn,  1131  N.  Orange  Grove  Avenue, 
submitted  low  bid  at  $70,870  to  Los 
Angeles  board  of  education  for  con- 
struction of  a  new  building  at  the 
Canoga  Park  school  site,  located  on 
the  north  side  of  Valario  St.  between 
Topanga  Canyon  and  Vassar  Avenues, 
Canoga  Park.  Sumner  Spaulding,  Cal- 
ifornia Bank  Bldg.,  Beverly  Hills,  ar- 
chitect. C.  G.  De  Swarte,  structural 
engineer.  > 


Plans  Completed. 

SCHOOL  Cost,  $75,000 

HEALDSBURG,   Sonoma  County,   Cal. 

Luce  Estate  Property  (6.3  acres  I. 

One-story  frame  and   stucco  grammar 

school    (13    classrooms,    auditorium 

to  seat  600)   composition  and  soma 

tile  roofing,   steam   heating  plant. 

Owner — Healdsburg    Grammar    School 

District. 
Architect— John  I.  Easterly,   302  Grant 
Street,  Healdsburg. 
Plans   have    been   forwarded    to   Sac- 
ramento for  approval  and  bids  will  be 
asked  shortly. 


Mill   Work  Contract   Awarded. 

SCHOOL  Cont.    Price,  $135,848 

SAN  FRANCISCO.  Schwerin  Street 
between  Visitacion  &  Leland  Sts. 
(Visitacion   Valley   School). 

School  unit  (15  classrooms,  library) 
reinforced  concrete  construction. 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect— Hyman  &  Appieton,  68  Post 
St..  and  G.  Albert  Lansburgh,  140 
Montgomery  Street. 

Mechanical  Engineers — Leland  &  Ha- 
ley, 58  Sutter  Street. 

Structural  Engineer  —  K.  Theill,  580 
Market  Street. 

Contractor— DeLucca  &  Son,  1745  Fil- 
bert Street. 

Mill   Work — Davis  Hardwood  Co.,   Bay 
and  Mason  Sts.,   $9,088. 
Other    sub-contracts    reported    Jan. 

28. 


FUNDS    ALLOTTED, 

SEBASTOPOL,  Sonoma  Co..  Cal.— 
PWA  has  made  a  grant  of  $61,900  to 
the  Analy  Union  High  School  District 
to  assist  the  financing  of  a  new  high 
school  at  Sebastopol.  It  was  former- 
ly announced  that  a  loan  and  grant 
of  $278,000  was  made  but  this  was 
changed  recently  to  an  outright  grant 
of  $61,900. 

The  general  contract  has  been 
awarded  to  A.  Nelson,  242  Ocean  Ave. 
San  Francisco,  at  $148,676  and  heating 
contract  awarded  to  Carpenter  &  Men- 
denhall.  907  Front  St..  Sacramento,  at 
$21,267.  Electrical  bids  are  still  held 
under  advisement. 


LOW    BIDDERS 

COSTA  MESA,  Orange  Co.,  Cal.— 
Cresmer  Mfg.  Co..  2601  Third  Street, 
Riverside,  submitted  low  normal  gen- 
eral contract  bid  to  the  Board  of 
Building  Reconstruction  at  $58,256  for 
construction  of  a  new  administration 
and  classroom  building  on  the  Costa 
Mesa  Grammar  School  site.  Other 
low    bidders    were:      Hickman    Bros., 


LOW   BIDDER. 

LONG  BEACH.  Cal— J.  E.  Burrell, 
750  W.  Anaheim  St.,  Long  Beach,  sub- 
mitted low  normal  bid  (using  salvaged 
materials)  to  Long  Beach  board  of  ed- 
ucation at  $145,128,  for  the  construc- 
tion of  the  administration  unit  at  the 
Jas.  Russell  Lowell  junior  high  school. 
Low  bidders  on  other  contracts  (using 
salvaged  materials)  are:  Coast  Elec. 
Co.,  2550  Cedar  Ave.,  Long  Beach,  on 
the  electric  wiring  at  $8193;  Thos.  E. 
Williams  Co.,  256  Alam  tos  Ave.,  Long 
Beach,  plumbing  at  $3ii90:  Hickman 
Bros.,  910  E.  Anaheim  St.,  Long  Beach 
heating  at  $3347.  Edward  L.  Mayber- 
ry,  3900  E.  Third  St.,  Long  Beach,  ar- 
chitect. 


PACIFIC    CONSTRUCTOR 
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tiio  K,  Annh<-lrii  St..  l.<inK  H^Mili, 
lilumhliiK.  JilUftO:  Allen  Trimty  &  Soni. 
211  N.  Miiln  St.,  Hanlii  Aim.  elfclrk 
wlrliiK.  »3«7r..  Hcrhert  K.  Ma<-kli'.  iir- 
chltert  &  John  rnxton  Pcrrlni-.  Wi-iit- 
ciri    rnrin.;    IlldK..    I.<ih    AnK<'Ien. 


Sub-Contracts  Awarded. 

.SCIlooI.  Ci.nt.    I'rlcp.   )l36,g48 

SAN     KHANCISro.      Siliwerin     Street 

hctweon    Vl«Uiiil<in   &    I.elnnd    SI;.. 

(VlHltni-ion    Vnlley    Sohool). 
School    unit     (15    clnHsrooms.    llbrar.v.i. 

rclnforrffl    conoreli'    oonslructlon. 
Owner— City  and  L'ounly  of  San  Fran- 

oIhco. 
.^rchltect— Hymnn  &  Appleton.  6S  Post 

PI.    and    O.    Albert    LansburBh.    HO 

MiinlKomery   Street. 
Mei'hanli'al    Kngineirs — Leland   &    Ha- 
ley. 58  Sutter  Street. 
Structural    EnRlneer  —   K.    Thelll,    5S0 

Market   Street. 
(Contractor— Del-ucca  &   Son,   1745   Fil- 

liert   Street. 
Brick  Work— Reed  &  Reed.  1131  Hearst 

Hldg..   »l.r.8C. 
Arohitectural     Terra     Cotta— Oladdlng. 

MiBenn  &   On..  445  9th  St..   $900. 
Marble— rlervl    Marble    Co..    1721     Sa:i 

Hruno  Ave..  $1,254. 
Terrazzo — M.    H.    Gnecco    and    Co.,    3C 

Wood   St.,   $5,975. 
Iron   Work — Peerless   Ornamental   Iron 

Works.   1528   FoKsom   St.,  $1,730. 
Sheet    Metal— Morri.'ion   &   Co..    74  Du- 

boce  Ave..   $1,690. 
Roofing— J.     W.     Bender    Roofing    Co.. 

Bryant  and  18th  St."J..   $879. 
Window   Hardware — Dalmo   Sales  Cor- 
poration.   511    Harrison    St..    $1.16.'. 
Blackboards  A.  Cork — The  Gilman  Co., 

160  Second  St..  $3,194. 
Linoleum — D.  A.  P  a  n  c  o  a  s  t  Co.,  557 

Market   St.,    $4,017. 
Class— W.    P.    Fuller   &    Co..    301    ISli.'*- 

sinn   St..  $1,638. 
Tile— Art   Tile  &   Mantel  Co.,   221   Oak 

Street,  $8,300. 
Plastering— A.  Knowles.  982  Bryant  St. 

$13,941. 
Metal   Fence — Anchor  Post  Fence  Co.. 

460  Fifth  St.,   $956.88. 
Rolling    Doors — Chas.   Christensen  Co.. 

.557   Market   St.,   $87.90. 
Flag    Pole — L.    Ph.    Bolander  and   Son. 

854  Bryant  St.,  $344. 
Shades— D.  N.  &  E.  Walter  *  Co.,  652 

Mission   St.,   $441.06. 
Finish    Hardware    —    Marshall    Newell 

-■Supply  Co.,  Spear  and  Mission  Sts. 

$2,687. 
Painting— W.  O.  Thompson,  334  Church 

St.,  $3,100. 
Recut    Stone — Western    .\rt   Stone  Co.. 

666  Brannan  St..  $230. 
Mastlpave — Malott  &  Peterson.  20th  & 

Harrison   Sts..   $104.00. 
Stselforms — Steelform   Contracting  Co. 

131   Perry  St..    $3,015. 
Reinforcing    Steel — W.    C.    Hauck    and 

Co.,  280  San  Bruno  Ave.,  $11,013.91. 
Asphalt    Paving   —   Pacific    Pavements 

Co.,   85  Barstow  St.,   $.0325   per  sq. 

ft. 
Electrical  Work — Central  Electric  Co.. 

179  Minna  St.,  $8,398. 
Clock    System — International    Business 

M.ichines  Corp..  529  Market   Street 

$888.00. 
Telephones — Cain  Telephone  Signal  Co. 

420  Market  St..  $81.50. 
Mechanical    Equipment — M.    J.    Reeves 
Heating    Co..    959    Natoma    Street. 

$17,850.  • 


PLANNED 

POMONA,  Los  Angeles  Co.,  Cal.— 
Pomona  Board  of  Education  contem- 
plates erecting  a  new  elementary 
school,  costing  between  $60,000  and 
$70,000.  to  replace  the  present  Garey 
School.  Tentative  plans  call  for  raz- 
ing the  old  building  using  SERA  labor 
tor  this  purpose,  and  using  as  much 
of  the  material  as  possible  in  the 
new   structure.  j 


BIOS     WANTED. 

I,<)S  ANiilCI,h:S.  i\il,  llMlll  Fel.ni 
;iry  14,  11:311  A.  .M.,  bidn  will  lie  re- 
ceived by  the  I,oM  Angei.-H  Hoard  of 
Edueallon  IMirchUHlnK  Hurenu,  1425 
South  San  Pedro  Street,  for  the  con- 
struction of  a  two-Htory  and  biiM<-meni 
ClasH  A  reinforced  cf.nerele  school 
building  at  lliu  Hollywood  High  School. 
Marah.  Smith  &  I'owell,  516  Archi- 
tects' BIdg..  archllecta.  I'oHt.  $220,- 
000.  < 

CONTRACT    AWARDED 

MOWI'i)|{T  IIIOACH.  Orange  Co.. 
Cal— .lolin  Stroiia.  Philadelphia  and 
East  End  Avi>»..  Pomona,  awarded 
general  contract  by  Newport  Beach 
c;rammar  Schi.ol  District,  at  $94.79S, 
for  construction  of  a  new  elementary 
school  building  at  Newport  Beach. 
The  award  was  made  on  Krtrona's  nor- 
mal bid  of  $118,853,  with  deductions 
totaling  $22.0.'i5  for  the  omission  of  the 
kitchen  portion  of  auditorium,  part 
of  the  painting,  finish  hardware  and 
plaitering.  The  hardware  and  plas- 
tering will  be  provided  by  a  supple- 
mental contract  before  the  building 
is  completed.  Other  awards,  the 
amounts  of  which  h.ave  not  been  defi- 
nitely determined,  have  been  made 
as  follows:  A.  J.  Garcia  Co..  1072  N. 
Wilton  Place,  Los  Angeles,  heating 
and  ventilating;  Cave  Electric  Co.. 
2107  N.  Ross  St..  Santa  Ana.  electric 
wiring:  Pacific  I'lumbing  Co..  312  N. 
Ross  St.,  Santa  Ana,  plumbing.  Don- 
ald B.  Kirby,  Balboa  Island.  Archi- 
tect. ' 


CONTRACTS    AWARDED 

SA.NTA  AN.\.  Orange  Co..  Cal  — 
Thermon  Means  &  Ball  &  Honer.  611 
E.  First  &t..  Santa  Ana.  awarded  gen- 
eral contract  by  Santa  Ana  Board  of 
Education  at  $288,965  for  constructing 
block  "A"  at  Santa  Ana  High  School. 
The  award  was  made  on  the  normal 
bid  no  alternates  having  been  used. 
Other  awards  were  made  as, .follows: 
Cave  Electric  Co..  2107  N.  Ross  St., 
Santa  Ana,  electric  wiring,  $21,478; 
Johnston  &  Washer,  1706  N.  Spring 
St.,  Los  Angeles,  heating  and  venti- 
lating, $23,082;  Hickmon  Bros..  471  Sth 
St..  San  Pedro,  plumbing.  $10,198.  Al- 
lison &  Allison  1014  Edison  Bldg.. 
Ix)S  Angeles.    Architects.  i 


Awards   Approved. 

SCHOOL  Cont.    Price.    $135,848 

S.\N  FRj^NCIsro.  Schwerin  Street, 
between  Visitacion  &  Leland  Sts. 
(Visitacion    A'alley    School). 

School  unit  (1.)  classrooms,  library), 
reinforced    concrete    construction. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect  —  Hyman  &  Appleton.  6S 
Post  St..  and  G.  Albert  Lansburgh. 
140   Montgomery  St. 

Mechanical  Engineers — Leland  &  Ha- 
ley.  58   Sutter  Street. 

Structural    Engineer  —  K.    Theill.    580 
Market  Street. 
PWA    approved    the    awards    to    the 

following: 

Contractor — DeLucca  &  Son.  1745  Fil- 
bert  Street. 

Mechanical  Equipment  and  Plumbing 
— M.  J.  Reeves.  959  Natoma  St.. 
at    $17,850. 

Electrical  Wo^k— Central  Enectric  Co.. 
179   Minna  St..   at   $8398. 
Complete   bids  bublished  Jan.   10. 


Contract   Awarded. 

ALTERATIONS  Cost.    $2,000 

SAN   FR.\NCISCO.     693  Third  Street. 
.■\ Iterations  to  restaurant. 
Owner — Continental  Buffet.  693  3rd  St 
.\rchitect— Not  Given. 
Contractor — Mullen  Manufacturing  C.-). 
60  Rausch  Street. 


16 — BANKS,  STORES  AND 
OFFICES 

To   Ask    Bids   in    About    One    Week. 

ALTERATKj.Nrt  <,'.,iii.    125.000 

SAN  FRANCISCO.  No.  Ill  fVKarrell 
Street. 

Altera! Ions  and  additions  to  present 
building    for  cluh. 

Oivncr- Ki.hler  &  Chase.  3(  O'Farrell 
Street    (George   O.   Chase). 

Architect— Fred  H.  Meyer.  525  Mar- 
ket   St..    San    Francisco. 

Lessee — Town  Club  of  San  Francisco 
(W.  O.  Brown  In  Charge).  Ill 
oFarrell    St.,    San     Francis,  o. 


Contract    Awarded. 

ALTEKATIfJNS  Cost,    $4000 

SA.N   KItA.NCISCO.     W   Polk  St.   137  N 

Broadway. 
Alterations   to  market  and  store. 
Owner- Samuel    H.    Levin,    25    Taylor 

Street. 
.Architect — Not  Given. 
Contractor — H.  L.  Petersen.  731  Treat 


BIDS    OPENED. 

OAKLAND.  Cal.— Rockwood  Sprink- 
ler Co.,  7  Front  St.,  San  Francisco,  at 
$9,875  submitted  low  bid  to  East  Bay 
Municipal  Utility  District,  for  furnish- 
ing and  Installing  complete  with  all 
.".cces.sories  an  automatic  fire  sprinkler 
system  at  the  main  building,  located 
at  512  16th  St.,  Oakland. 

Complete  bids  follow: 
Rockwood  Sprinkler  Co.,  S.  F.     $  9,875 
Grinnell  Co.  of  the  Pacific,   San 

Francisco    9.948 

Albertson-McCormlck     Sprinkler 

Co.,    San    Franclsco_ 10.100 

Bids  held  under  advisement. 


Bids  Opened. 

ALTER  BLDG.  Cost.  $ 

S.\CRAMENTO.   Sacramento  Co..  Cal. 

1310  K  Street. 
Alterations   to   two-story  frame  build- 
ing (buffet  and  restaurant  on  first 
floor,  apartments  on  second  floor). 
Owner — Marion  Babich,  2208  Third  St., 

Sacramento. 
Architect — W.    E.    CotTman.    Forum 

Bldg.,   Sacramento. 
Low  Bidder— H.  W.  Robertson,  3004  F. 
St.,    .Sacramento. 
Complete  bids  follow: 

H.    W.    Robertson    $  6.700 

Jul  John.son  Co.   _ _ 6,999 

C.   Sarmento  _ 7.600 

Chas.    Unger   — 7,150 

C.  V.  Osborne  _ 11.400 

Bids   held   under  advisement. 


Structural   Steel   Contract   Awarded. 

.4LTER.ATIONS  Cost.   $15,000 

S.\N    FR.\NCISCO.     74-86   Otis    Street. 

.Alterations   to   telephone  exchange. 

Owner  —  Paciflc  Telephone  and  Tele- 
graph Co.,    140   New   Montgomery. 

Engineer— R.  S.  Chew,  140  New  Mont- 
gomery Street. 

Contractor — Dinwiddie  Const.   Co.,  210 
Crocker  Building. 

Structural    Steel — Judson    Paciflc    Co., 
€09  Mission  Street. 
As  previously  reported  plumbing  and 

heating  awarded  to  Jas.  H.  Pinkerton. 

927  Howard   Street;   electric  to   Radel- 

linger  Bros.,  544  Natoma  St. 


Low  Bidder. 

MARKET  Cost,   $12,000 

0.\KLAND.  Alameda  Co.,  Cal.  College 
Avenue   near  Shafter  Avenue. 

One-storv  Class  C  public  market  (42t 
120  ft.)  brick  walls,  steel  trusses 
and  columns,  concrete  floors,  etc. 

Owner — Henslee   Corporation. 

Architect— C.  H.  Treichel.  696  Cleve- 
land -Wcnue,  Oakland. 

Low  Bidder— H.  K.  Henderson,  20  .Wis 
Road,  Oakland. 
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Reinforcing   Steel   Contract   Awarded. 

AUTKH   BANK  Cost,    i 

SAN  KRANCISCd.  Haignt  and  Kill- 
more    Streets. 

Alterations  to  branch  bank  (work  In- 
volves new  vault,  remodel  front, 
rearrange  bank  fixtures,   etc.) 

Owner  —  Capital  Co.,  62S  Market  St.. 
S:\n    Francisco. 

Reinforcing    Steel    —    Peerless    Orna- 
mental Iron  &  Bronze  Works.  1528 
Folsom   St..   San   Francisco. 
As      previously      reported,    concrete 

awarded    to     D.    Seghieri     &    Co.,    35 

Cook  St..  S.   F. 

Other  awards  will  be   made  shortly. 


To   Be   Done   By   Day's   Work 

.ALTER  STORK  Cost,  $2500 

STOCKTON,    San    Joaquin    Co.,    Calif. 

1001  West  Church  Street. 
.Alterations  to  store  building. 
Owner — Naomi    Wigginton,    premise."!. 
-Vrchitect — Not  Given. 


Contract  Awarded. 

M.\RKET  Cost.  $5000 

SAN  FRANCISCO.  NE  Taylor  and 
Pacific  Streets. 

One  -  story  and  basement  frame  mar- 
ket building. 

Owner  —  Angelina  Puccinelli,  16  7  0 
Chestnut  Street. 

Architect — Not  Given. 

Contractor — Guido  M  o  r  i  c  o  n  i  ,  1670 
Chestnut   Street. 


Concrete    Contract    Awarded. 

ALTER  BANK  Cost.  $ 

SAN  FRANCISCO.  Haight  and  Fill- 
more  Streets. 

Alterations  to  branch  bank  (work  in- 
volves new  vault,  remodel  front, 
rearrange   bank   fixtures,    etc.) 

Owner  —  Capital  Co..  625  Market  St., 
San   Francisco. 

Concrete — D.   Seghieri  &   Co.,  35  Cook 
S't.,    San   Francisco. 
Other  awards  will  be  made  shortly. 


To    Be    Done    By    Day's   Work. 
OFFICE  Cost,   $1500 

SAN  JOSE,   Santa  Clara  Co.,  Cal.   817 

The   Alameda. 
One-story  wood   frame   office   bldg. 
Owner  and   Builder — Merner  Lbr.   Co., 

817    The   Alameda,    San   Jose. 
Architect — Not  Given. 


PLANNED 

SAN  DIEGO,  Cal.— Ford  Motor  Co., 
Dearborn.  Mich.,  has  contracted  for 
an  industrial  exhibit  to  be  placed  on 
display  at  the  California-Pacific  In- 
ternational Exposition  to  be  held  in 
San  Wiego  this  year.  The  exhibit  will 
he  housed  in  a  permanent  building, 
while  nearby  will  be  constructed  an 
amphitheater  to  accommodate  3000 
persons. 


Contract  Awarded 

REPAIR   BLDG.  Cost,    $2,000 

SAN  FRANCISCO.    1770  Eddy  Street. 
Repair  flre  damage  to  building. 
Owner — California   College    of  (^hlropi- 

dy.  1770  Eddy  Street. 
Contractor  —  Fred.    J.    Early,    Jr.,    369 

Pine  Street. 


Sit    Purchosed. 

Site  Purchased. 

COMMERCIAL  BLDG.  Cost,   $ 

FRESNO,  Fresno  Co..  Calif.  Broad- 
way and  Amador  Streets. 

Construct  new  commercial  building 
(100x150  feet). 

Owner — Food  Machinery  Corp.,  217  W. 
Julian  St.,  San  Jose. 

Plans  by  Engineering  Dept.  of  Owner. 


January  29,  1935 
Contract  Awarded. 

ADDITION  Cost,    $15,000 

REDDING,  Sha.sta  Co.,  Calif.     Market 

and  Placer  Streets. 
One  -  story  concrete  addition  to  store 

building  (annex  (7x140  feet). 


owner— McCormick  Saeltzer  Co..   Red. 

ding. 
Plans  by  Engineering  Dept.  of  ownet. 
Contractor — J.  P.  Brennan.  Redding. 
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Commitsioned  To  Prepare   Plans. 

OFFICE    BLDG.  Cost.    $ 

SANTA  ROSA,  Sonoma  Co.,  Cal.  Fifth 
and  Humboldt  Streets. 

One  -  story  reinforced  concrete  ortlce 
building   (60x138   feet). 

Owner — Sonoma  County  Farmers  Mu- 
tual Insurance  Co.  (Geo.  S.  vl'ratie. 
Secretary). 

Architect — Herbert  &  Caulkins.  Ri.s- 
enberg  Bldg.,   Santa  Rosa. 


Wrecking  Contract  Awarded. 

OFFICE  BLDG.  Cost    .$150.0'10 

OAKLAND,    Alameda    Co..    Calif.     SE 

Broadway  and  Thirteenth   Streets. 
Two    -   story  steel   and   concret;     >tfir:e 

building    (to   contain   45,C0C   square 

feet  of  floor  space). 
Owner — Chas.   Jurgens  Company. 
Architect— H.    A.    Minton,    525    Market 

Street,    San   Francisco. 
Agent — Lionel   W  a  c  h  s  Co.,    Bank    of 

America    Bldg.,    Oakland. 
Contractor  —  F.    A.    Muller,    Syndicate 

Bldg.,  Oakland. 
Wrecking — Symon  Bros.  Wrecking  Co. 

22nd    Ave.    and    E    14th    St.,    Oak- 
land. 
Awards    on    other    portions    of    the 
work  will  be  made  shortly. 

As  previously  reported,  structural 
steel  awarded  to  Herrick  Iron  Works. 
18th  and  Campbell  Sts.,  Oakland. 


Contract   Awarded. 

ALTERATIONS  Cost,    $3000 

SANTA  ROSA,  Sonoma  Co..  Cal.  No. 
509   Adams   Street. 

Alterations   to   hotel   for  restaurant. 

Owner— Mrs.  Lena  Bonflglia,  509  Ad- 
ams St.,   Santa   Rosa. 

Architect — Not   Given. 

Contractor— W.  L.  Haywood,  Santa 
Rosa. 


Contract  Awarded. 

ALTERATIONS  Cost,  $1798 

SAN    FRANCISCO.      No.   22    Third   St. 
Alterations   to   building. 
Owner — Pacific  States  Savings  &  Loan 

Assn. 
Architect — Not  Given. 
Cont|ractor — Seymour     Showcase     and 

Fixture  Corp.,   604  Mission  St. 


To   Be  Done  By  Day's  Work. 

ADDITION  Cost,    $2500 

OAKLAND,    Alameda    Co.,    Cal.      No. 

7773   Greenley  Drive. 
Addition    to    building. 
Owner— Bank  of  America,    12th    St.    & 

Broadway,    Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 


Contract  Awarded. 

ALTER  STORE  Cost.    $1500 

SAN  FRANCISCO.  No.  3039  Sixteenth 

Street. 
Owner— Mrs.  Wolf,  %  Contractor. 
Architect — Not   Given, 
('ontractor- J.   S.  Malloch,  666  Mission 

St..  San  Francisco. 

V7— 


THEATRES 


Sub-Contracts  Awarded. 

ALTER  THEATRE  Cost,   $ 

SAN  JOSE,  Santa  Clara  Co..  Calif. 
263  North  First  Street. 

Alterations  and  additions  to  theatre 
building  (known  as  the  American 
Theatre)  removal  of  ramp  to  bal- 
cony, new  stairway,  decorating. 

Owner- Golden  State  Theatre  Corp.. 
25  Taylor  St.,   San  Francisco. 

Architect— A.  A.  Cantin,  557  Market 
St..   San   Francisco. 

Contractor— Sallh  Bros.,  25  Taylor  St.. 
San  FranciBco. 

Lumber— Pacific    Manufacturing   Co.. 
rey  Blvd.,  San  Francisco. 
Santa  Clara. 

Painting — Wra.    Chavala.",    58    Monte- 


CONTRACT  AWARDED 

SAN  FRANCISCO.  —  Moore  Ship- 
building Co.,  foot  of  Adeline  St.,  Oak- 
land, at  $683  submitted  low  bid  ami 
awarded  contract  by  the  Board  of  Fire 
Commissioners,  Frank  T.  Kennedy. 
Chief  Clerk  and  Secretary,  City  Hall, 
for  drydocking,  painting  and  other  hul. 
repairs  on  the  Fire  Boat  "Dennis  T. 
Sullivan."    The  other  bids  were: 

General  Engineering  &  Drydock  Co.. 
Oakland,   $698.00. 

Bethlehem  Shipbuilding  Corp.,  San 
Francisco,   $712.00. 


BIDS    OPENED. 

LOS  ANGELES  COUNTY.  Cal.— J. 
L.  McClain,  5850  Brynhurst  Ave..  Los 
Angeles,  at  $65,540.70  on  Alternate  A 
(asphalt  concrete)  and  at  $65,531.70  on 
Alterinate  B  (Portland  cement  con- 
crete) submitted  low  bid  to  the  State 
Highway  Engineer.  State  Bldg.,  Los 
Angeles,  for  about  0.8  mile  paving 
with  asphalt  concrete  and  Portland 
cement  concrete  in  Los  Angeles  Coun- 
ty between  California  Ave.  and  Colo- 
rado Ave. 

Complete  bids  follow: 

J.  L.  McClain,  Los  Angeles.  (Alt.  A) 
$65,540.70:    (Alt.   B)    $65,531.70. 

J.  E.  Haddock,  Ltd.,  Pasadena,  $66,- 
693.00:    $71,344.80. 

Southwest  Paving  Co.,  Inc.,  Los  An- 
geles,  $67,505.25;   $ 

Oswald  Bros.,  Los  Angeles,  $68,049.- 
40;  $76,438.90. 

Griffith  Co.,  Los  Angeles,  $08,291.00; 
$72,735.60. 

George  R.  Curtis  Paving  Co..  Lns 
Angeles,  $72,412.42;  $ 

Mundo  Engineering  Co.,  Los  Ange- 
les,   $74,076.40:    $ 

Los  Angeles  Paving  Co..  Los  Ange- 
les.   $75,543.50;    $79,193.50. 

Unit  bids  will  be  given  .shortly. 


Bids   Opened. 

CONVENIENCE    STA..         Cost,    $ 

i?AN    FRANCISCO.      Land's    End. 
One-story    convenience    station    at 

Land's  End. 
Owner — Board  of  Park  Commissioners 

Park    Lodge.    Golden    Gate    Park. 

(B.   P.   Lynch,   Secretary). 
Plans  by  Owner. 

Complete  bids  follow: 
Bd.     of    Park    Commissioners._-$4675.67 
DeLucca    &     Son.     1745     Filbert 

Street     - 4790.00 

Frank    J.     Reilly 4971.00 

W.     C.      Akard _ 5074.00 

R.    S.    Silverbefg 5098.00 

Monson    Bros 5194.00 

Barrett     &     Hilp 5350.00 

•Grant     &     Martinelli 4776.00 

•Bid    irregular,    not    considered. 
Bids  under  advisement. 


BIDS   OPENED 

VENTURA  COUNTY,  Cal.— Basich 
Bros.  20550  Normandie  Ave..  Torrance 
at  $214,957.60  submitted  low  bid  to  the 
State  Highway  Engineer,  State  Bldg.. 
Los  Angeles,  for  about  3.6  miles  of 
grading  and  paving  with  asphalt  con- 
crete in  Ventura  county  between  Sea 
Cliff  and  Benham. 

Complete   bids   follow: 

Basich    Bros.,    Torrance $214,957.60 

Sharp  &  Fellows  Contracting 

Co.,  Los   Angeles   233,088.40 

Mundo    Engr.    Co.    and    San- 
der Pearson,   D.   A 241,910.00 

Oswald  Bros.,  Los  Angeles...  249, 774. So 
Unit  bids  will  be  given   shortly. 


LOAN    GRANTED 

ELY.  White  Pine  Co.,  Nevada — The 
Reconstruction  Finance  Corporation 
has  approved  a  loan  of  $3,000,000  to 
the  Consolidated  Copper  Mines,  Ely, 
which  will  be  used  for  the  construc- 
tion of  a  concentrating  plant.  J.  B. 
Haffner,    General   Manager. 
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ACHIMERT  ^  MATERIAL 


Bid    calln    for   co 
Ftdaral,   State,    Mur 


nil    and    miscellaneoua  equipment    and    tupplies   purchiMd    b/ 


Ipal   and   other  Publi 


jger 


MET.  WATER  DISTRICT 

~l7(lS  ANIJIOIJOS,  (Vil.-  I'l.tli  I'-.'l.  II, 
1(1  A.  M.,  Iild.s  will  l)c  received  by  llif 
Metiopolltiin  WiLtor  Dlxlrlot.  30i;  \V 
•I'liliil  !*!..  I-i>»  AukpIcm.  for  furnlsliliiK 
fiibrlrntliiK  luul  (lellvirlnK  an  ri<iiilr- 
<<1.  (lufiirinrd  ronrreto  relnforoomoni 
l.iirH  fur  use  In  the  construction  of  tin' 
Colorndo  Ulvcr  Aiinoduct  nnd  iippm- 
Icnant  works  In  accurdiinco  with 
Speolflontlons  No.  ST.  The  Items  and 
Hi>i)roxlniate  (iimntltles  have  been 
Rroiiped  Into  four  schedules  as  fol- 
lows: 

Schedules  1  and  2  (alternative):  44r.ii 
tons  of  hard  grade  billet-steel  or  rail- 
steel  bars. 

Schedule  3:  780  tons  Intermediate 
RTiide  lilllct-steel  bars  and  cutting;  .-ind 
hendlOK   same. 

Schedule  4:  1800  tons  of  intermediate 
(jrade  billet-steel  bars  and  fabrloat- 
InK   the   same   Into   circular   hoops. 

Certified  check  or  cashier's  check. 
10%.  Specifications  may  be  obtained 
at  room  1007.  30G  West  Tihrd  St..  Los 
Angeles,  or  at  Uanning,  upon  payment 
of  $2.00  per  set.  not  returnable.  V.  K. 
Weymouth.  Lieneral  Manager  and  Chi.  f 
ICngineer. 

Hlj]  S.  forestservice 

GOVErxNMENT  ISLAND.  Cal.— Un- 
til February  f..  2  V.  M..  bids  will  be 
received  by  Frank  Haynle,  Supply 
Officer.  Forest  Service  Supply  Depot, 
Oovernment  Island,  Oakland,  und.r 
Bid  No.  1812.  as  follows: 
(13  24    blasting      machines,      1    to    50 

.".hots: 
(2)   3li    blasting      machines.    1      to      10 
shots. 
Delivery    f.o.b.     Oovernment     Island 
Specillcallons  obtainable  from  above 
t.mie. 


(;<>Vl':nNMENT  ISLAND,  Cal.— Rids 
will  be  received  by  I.  M.  Stevens,  .Act- 
ing Supply  Officer,  Kore-st  Service  Sup- 
ply Depot,  Government  Island,  Oak- 
bind,    as  follows: 

FEBRUARY  6,  2  P.  M. 
BID    NO.    1.S47:    Fob    Government    Is- 
land: 50  level  rods.  15-ft.  in  length 
In  three  sections; 
BID    NO.    1849:    Fob    Government    Is- 
land:   7a   Abney  levels,   with   cases. 
FEBRUARY  11,  2  P.  M. 
HID    NO.    1846:    Fob    Government    Is- 
land: 50  steel  tapes,  50-ft.,  without 
reel,   with   thongs. 
BID    NO.    1848:    Fob    Government    Is- 
land:  50  clinometer  rules,  consist- 
ing of  two  legs  each,  approximate- 
ly C-ln.  in  length. 
Specifications  obtainable  from  above 
office. 


GOVERNMENT  ISLAND,  Cal.— Bids 
will  be  received  by  I.  M.  Stevens.  As- 
sistant Supply  Officer,  Forest  Service 
Supply  D  e  p  ot  ,  Government  Island, 
Oakland,   as  follows: 

FEBRUARY  5,   2  P.  M. 
HID    NO.    1813:    Fob    bidder's    shipping 
point    and/or    Government    Island: 
2,,in0  axe  stones,  combination  3-in 
dia.,   ^-in.   thick. 

FEBRUARY  7,  2  P.  M. 
BID    NO.    IS15:    Fob    bidder's    shipping 
point    and/or    Government    Island: 
1,200  packsacks: 
BID   NO.    1S13:    Fob    bidder's    shipping 
point    and/or    Government    Island: 
40  doz.  aluminum   coffee  pot.s  with 
aluminum   handle,    two   piece   con- 
struction; 
BID    NO.    1818:    Fob    bidder's    shipping 


point    and/or    Government    Inland: 
II)  groHB  detachable  cinmp  handlex; 

ItllP  N(J.  1817:  Fob  bldder'H  shipping 
point  and/or  aovernmeni  Islanil: 
411  dozen  luuminuni  coffee  pols  with 
folding  handle; 

l;il)  NO.  ISlfi:  Fob  bidder's  shippinK 
point  and/or  Oovernment  Island: 
1C2  dozen  aluminum  palls  and  cov- 
ers, 

FEBRUARY  8,   2  P.   .M. 

HID    NO.    1814:    Fob    bidder's    shippinu 
point    and/or    Government    Island: 
1,500   lbs.   Jute   No,    7   twine. 
SijeciHcations  obtainable  from   above 

(Mice. 


(iOVERNMENT  ISLAND,  Cal.— Un- 
lil  February  4,  2  P.  M..  bids  will  be 
received  by  H.  R.  Marsh.  Assistant 
Supply  Officer,  Forest  Service  Supply 
Depot,  Government  Island,  Oakland. 
as  follows: 

HID  No.    1851.   f.o.b.  bidder's  shipping 
point     and/or     Portervllle:       (1) 
bolts.       cap      screws,     nuts      and 
washers. 
BID  No.   1852.    f.o.b.   bidder's  shppiing 
point    and/or   Portervllle:    (1)    20,- 
040  ft.   mild  steel;   (2)  580  ft.  mild 
round  steel;   (3)   140  ft.   plow  steel 
ll'll)   No.   1853,   f.o.b.   bidder's  shipping 
point   and/or    Susanville;    (1)     2 
circulating    heaters,    wood    burning 
enamel  outside,  cast  iron  lined. 
Specifications  obtainable  from  above 
tiffice. 


CANAL  ZONE 


PANAMA  C.\N.\L;— Until  February 
7,  10:30  A.  M.,  bids  will  be  received 
by  A.  L.  Flint.  General  Purchasing 
Officer,  The  Panama  Canal,  Washing- 
ton, D.  C,  under  Schedule  No.  3026. 
for  furnishing  miscellaneous  supplies 
and  equipment,  including:  Steel,  cop- 
per, brass,  copper-nickel  alloy,  plate 
zinc,  brass  |)ipe,  wire  rope,  phosphor 
bronze  wire,  steel  wire,  electric  weld- 
ing rods,  drill-grinding  machine,  fire 
extinguishers,  chemical  fire  engines, 
automatic  numbering  machines,  pres- 
sure-gauge testers,  toggle  switches, 
drill  chucks,  tackle  blocks,  grease  cui>s 
goggles,  mop  heads,  hose,  Manila  roiie, 
nails,  trisodium  phosphate  and  c*  "jde 
carbolic  acid. 

.Specificxtions  obtainable  from  above 
office  and  from  the  .Assistant  Purchas- 
ing Agent.  The  Panama  Canal.  Fort 
Mason,    San   Francisco. 


WAR  DEPARTMENT 


SACRAMENTO.  Cal.— Until  Febru- 
ary 5,  3  P.  M.,  bids  will  be  received 
by  the  U.  S.  Engineer  Office,  Room 
208  Post  Office  Bldg.,  Capt.  J.  G. 
Drlnkwater,  District  Engineer,  Sac- 
ramento, under  Spec.  7091-2256,  for 
furnishing  and  delivering  miscellan-, 
eous  castings.  Delivery  f.o.b.  regu- 
lar wharf,   Rio  Vista. 

Specifications  obtainable  from  above 
office. 


SAN  FRANCISCO  CITY 

SAN  FRANCISCO.— Until  Feb.  8,  3 
P.  M.,  bids  will  be  received  by  T.  .\. 
Brooks.  Purchaser  of  Supplies,  Room 
270,  City  Hall,  under  Bid  No.  1334.  for 
furnishing  30  1-  and  50  2-inch  water 
meters.  * 

Specifications  obtainable  from  above 
office,  • 


LOS  ANGELES  CITY 


LOS  ANGELES.  <.'al.  — liil  II  Feb.  7. 
2  P.  .M.,  bids  will  be  re<elv.d  by  IJ.  I'. 
Nb'klln,  purchasing  a«enl  of  the  L<i» 
Angeles  Water  and  J'ower  Bureau, 
Room  740,  207  S.  Broadway,  for  fur- 
nishing approxjmutely  2.'.0,0cpn  pound:' 
40%  strength,  Class  A  explosives  dur- 
ing a  period  of  three  monthii  from  the 
rlale  of  award  of  contract  for  excava- 
tion work  In  Mono  Cratcm  Tunnel,  In- 
cluding the  driving  of  two  shafts  In- 
cidi-ntal   thereto  under  Spec.    .No.    1610, 


LOS  ANGELES  .Cal— Until  Feb.  «. 
2  P.  M..  bids  w'll  be  received  by  D. 
P.  NIcklln,  purchasing  agent  of  the 
Los  Angeles  Water  and  Power  Bu- 
reau, room  740,  207  S.  Broadway,  for 
furnishing  pole  type  distribution 
transformers  furnished  without  oil 
but  Including  accessories,  under  Spec. 
No.   1601,   as   follows: 

(1)  30  only  7!^-kva,  4600  volts  pri- 
mary, 230/115  volts  secondary,  pole 
type  transformer.*;* 

(ii)   fob   cars   bidder's   shipping    point 

(b)  fob  cars  or  trucks  department's 

warehouse,  1630  N.  Main  St..  L.  A. 

(2)  10  only  37!^-kva.  4600  volts  pri- 
mary. 230/115  volts  secondary,  pole 
type  transformers: 

(a)  fob  cars   bidder's   shipping   point 

(b)  fob  cars  or  trucks  department's 
warehouse.  1630  N.  Main  St..  L.  A. 

(3)  3  only  25-kva.  4600  volts  pri- 
mary. 460/230  volts  secondary,  pole 
type  transformers: 

(a)  fob  cars  bidder's  shipping   point 

(b)  fob  cars  or  trucks  department'." 
warehouse,  1630  N.  Main  St.,  L.  A 

(4)  10  only  37S^-kva.  4600  volts  prl- 
m;iry.  460/230  volt--  secondary,  pole 
lype   transformers:: 

(a)  fob  cars   bidder's  shipping   poii;. 

(b)  fob  cars  or  trucks  department's 
warehouse.  1630  N.  Main  St..  L.  A. 


PLUMAS  COUNTY 

PLUMAS  COUNTY,  Cal.— Until  Feb. 
4,  10  A.  M.,  bids  will  be  received  by 
the  Plumas  County  Board  of  Supervi- 
sors, John  Donnenwirth,  Clerk,  Quincy 
for  furnishing  25,000  gallops  of  fuel 
oil  of  18-plus  gravity,  fob  Quincy,  to 
be  delivered  as  called  for  in  tank  cars 
not  to  exceed  6,500  gallons  capacity 
each. 

Specifications  obtainable  from  above 
office.  • 


NAVY     DEPARTMENT 

BREMERTON,  Wash.— Until  Jan.  .;n 
10  A.  M.,  bids  will  be  received  by  the 
Supply  Officer,  Puget  S  o  u  n  d  Navy 
Yard,  Bremerton,  under  Req.  No.  327 
NSA.  for  furnishing  17.400  ft.  of  wire 
rope,  phosphor-bronze.  In  600  ft.  coils. 
J4-in.  diameter. 

Specifications  obtainable  from  above 
office.  • 


MARE  ISLAND,  Cal.— Until  Feb.  27, 
11  A.  M..  bids  will  he  received  by  the 
Bureau  of  Yards  and  Docks.  Navy  De- 
partment, Washington,  D.  C.  for  two 
20-ton  locomotive  cranes  for  the  Navy 
Yard.  Mare  Island,  under  Spec.  No. 
8757. 

Plans  and  specifications  may  be  ot>- 
tained  from  the  above  office  and  from 
the  Commandant.  Mare  Island  Navy 
Yard,  upon  deposit  of  $5.  " 
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BRIDGES 


CONTRACT   AWARDED 

GOVERNMETNT  ISLAND.  Cal.  — 
Herrick  Iron  Works.  18th  and  Camp- 
bell St..  Oaklai.d.  at  $3772.  f.o.b.  Oak- 
land, a  warded  contract  by  Frank 
Haynle.  Supply  Officer,  Forest  Service 
Supply  Depot.  Government  Island. 
Oakland,  January  24,  under  Bid  No. 
1766.  for  furnishing  one  220  ft.  struc- 
tural steel  continuous  beam  span  and 
one  60  ft.  simple  beam  span,  including 
all  structural  steel,  bols  for  field  con- 
nectionts,  etc.  The  other  bids  were: 
Pacific  Coast  Steel  Co.,  $3829,  f.o.b. 
Alameda. 

Moore    Dry    Dock    Co.,     $4564,    f.o.b. 
Oakland. 

Dyer  Bros.,    $4238,    f.o.b..    San  Fran- 
cisco. 

Schrader   Iron    Works,    $4459    f.o.b., 
San   Francisco. 

Minneapolis    Steel     &    Machine    Co., 
$3750,    f.o.b.    Minneapolis. 

Judson  Pacific  Co..   $3894,   f.o.b.  San 
Francisco. 

Golden  Gate   Iron  Works,    $3839,    f.o. 
b.    San  Francisco.  • 


BIDS    WANTED 

LOS  ANGELES  COUNTl'.  Cal.— 
Until  February  21,  2  P.  M.,  bids  Vfill 
be  received  by  the  State  Highway 
ETngineer,  State  Bldg.,  Los  Angeles, 
for  widening  a  reinforced  concrete 
bridge  across  Malibu  Creek,  approxi- 
mately 10  miles  northwest  of  Santa 
Monica,  Los  Angeles  County,  consist- 
mg  of  17  31-ft.  6-in.  spans  on  cone, 
bents  and  abutments.  The  work  in- 
volves: 

(  1)  500   cu.   yds.    structure  excav. ; 
(  2)  85    cu.    yds.    existing    concrete    to 

be  removed  and  disposed  or; 
(  3)  85  cu.  yds.   Class  A   Portland  ce- 
ment   concrete    (footing   blocks); 
(  4)  520  cu.  yds.  Class  A  Portland  ce- 
ment concrete; 
(  6)  36  cu.   yds.   Class  E   Portland   ce- 
ment   concrete    (railing)- 
(  6)  97.000  lbs.    bar  reinf.    steel; 
(  7)  780  lbs.  bronze  expanson  plate; 
(  8)  3.5    m.    ft.    board    measure 
(  8)  3.5     M    ft.     board    measure    Red- 
wood    tmber     select   all     heart 
structural    grade; 
(  9)   250   tons  asphalt   concrete; 

(10)  560  lin.  ft.   temporary  railing; 

(11)  1  lot  miscellaneous  items  of  work 
Plans    and    specifications    obuinable 

from  the  State  Highway  Commission 
Public  Works  Bldg..  Sacramento,  and 
on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco  and  Los 
Angeles.  • 

CONTRACT  AWARDED 

SAN     FRANCISCO.— E.     J.     Treacv 
»09  Call  Bldg..  San  Francisco,   at  $4 
026.05    awarded    contract    by    the    D»- 


p:irlment  of  Public  Works,  City  Hall, 
fnr  repairs  to  the  Mission  Viaduct  at 
I'ayuga  Ave.  (Cayuga  Ave.  underpass. 
Mission    Viaduct). 


22— DREDGING   HARBOR 
WORKS  EXCAVATION 

UNIT    BIDS. 

PORTLAND,  Ore.— Winston  Bros.  & 
i:uy  F.  Atkin.son  Co.,  Porter  Building, 
Portland,  at  $1,493,535,  as  previously 
reported,  submitted  the  only  bid  to 
the  U.  S.  Engineer  Office,  306  Custom- 
house, Portland,  January  24,  under 
Bid  No.  35-374.  for  repairing  the  South 
Jetty  at  the  mouth  of  the  Columbia 
river.   Oregon   and   Washington. 

The  work    involves: 

(   1)  80.000    !f.    Douglas   fir    piling: 

(  2)   11.000  I.f.  piling  cut  oft  at  \i  above 

net  price; 
(  3)   1400  MFBM  Douglas  fir  lumber: 
(  4)   29.000  lbs.  drift  bolts; 
(   5)  54,000   lbs.    machine   bolts,    includ- 
ing washers; 
(   6)   43,000    lbs.    ship   and    wire   spikes' 
(   7)  32,000    lbs.    railroad    spikes- 
(   S)   270    tons    7o-lb.    steel    rails,'  relay 

bars,  bolts; 
(  91  32  sets  splice   bars,    bolts  for  sal- 
vage  rails; 

(10)  2   sets   frogs   and   switches     com- 

plete; 

(11)  40,000     I.f.     cable    wire,     not     le^s 

than  %-in.; 

(12)  18.000  lbs.  steel  straps- 

(13)  2700  metal  pile  shoes-  ' 

(14)  3S00  anti-rail  creepers- 
CIS)   700,000   tons   stone; 

(16)  900  tons  stone  to  'cIo.se  old  jettv 

(17)  25  MFBM  lumber  salvage- 

'Ml   V  '°"^.'"^''-  s'f'e'.  bars  and  bolts; 
Ja     LV^^""  ^''"^^  ^'"J  switches; 
(20)   600  anti-rail  creepers 
Total  bids  follow- 

(A)  Winston  Bros.  &  Guy  F.  Atkin.son 
Co.,   Portland,    $1,493,535. 

(B)  Engineer's   estimate     $1  371  ^77 
Unit  bids  follow:  ' 

,  ,,  (A)  (B) 

)  l\ 30  .27 

J  ;J 60.00  46.00 

J  :J 05  .04 

J  li 05  .045 

J  II 36.00  36.50 

'■  ^> 2.50  75 

J}?J 225.00  m'.oo 

til) .05  o!> 

[III -06      ::5 

WW 1-20  1.25 

;,\v «       .30 

" 1-89  1.76 

,7' ■».00  3.60 

)}ll ■♦0.00  25.00 

)\l\ 35-00  10.00 

2„  160.00  50.00 

'^'" 20  .10 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


BIDS    WANTED 

OAKLAND.  Alameda  Co..  Cal.— Un- 
til February  4.  4:30  P.  M..  bids  will 
he  received  by  the  City  of  Oakland 
Port  Commission,  for  dredging  at  the 
foot  of  Market  Street.  Oakland.  Work 
involves  approximately  10,000   cu.   yds. 

BIDS  WANTED 

SAN  FRANCISCO.— Until  Feb.  6.  3 
P.  M.,  bids  will  be  received  by  the 
Public  Utilities  Commission  Room 
287,  City  Hall,  under  Airport  Contract 
No.  35,  for  dredging  channel  for  levee 
for  extension  of  landing  field  at  the 
San  Francisco  Airport. 

The  work  consists  of  dredging  a 
channel  along  the  line  of  the  levee 
now  being  constructed  under  another 
contract,  to  and  just  east  of  the  pres- 
ent landing  field  of  the  San  Francisco 
Airport. 

The  work  involves  7,000  c.y.  channel 
dredging. 

L.  T.  McAfee,  chief  engineer.  Plans 
and  specifications  obtainable  at  Room 
609,  San  Francisco  Water  Department 

^l  Fr-J^^  ^^^°"  ^"■««''   "P°n  deposit 
01  $0.00.  • 


BIDS   WANTED. 

SAN  FRANCISCO.— Until  Feb  6th 
1:45  P.  M.,  informal  bids  will  be  re- 
ceived by  S.  J.  Hester,  Deputy  Di- 
rector, Department  of  Public  Works 
Room  251,  City  Hall,  for  removal  of 
a  landslide  on  the  easterly  side  of  Bav 
Shore  Blvd.  approximately  100  feet 
northly  from  Hester  Avenue.  Work 
involves  removal  of  700  cubic  yards 
of  material.    Est.   cost  $700 


BIDS  WANTED 

NEWPORT  BEACH,  Los  Angeles 
Co.,  Cal.— Until  February  4,  730  P 
M..  bids  will  be  received  by  Newport 
Beach  city  council  for  the  construc- 
tion of  a  wooden  bulkhead  and  ap- 
purtenances adjacent  and  contiguous 
to  the  east  line  of  Block  P.  Tract  No. 
•^is^  entrance  to  Newport  Harbor;   1911 

^  Jhe  bids  wil  be  taken  on  two  types. 

(l)'323ft^  Section   "A"  woooden  bulk- 

head; 
(2)  .252  ft.   Section   "B"  do 

The  work  will  involve- 
"'■"""piling- '"''  "^    ""  "eosoted  sheet 
5,400  B.   ft,'  6x8  T     G  do- 

'■"" piling"-   '^"'"-    ^  *   '^   creosoted 

CerHflr^'TT  '^  ^^^  '"■'y  engineer 

1  R^n  H     ^^^^^  "'"  ^°"^-  10%.    Frank 
L.    Rinehart.   city  clerk 

^^l^T'"?   ''■■''''^    procured    plans - 
ti-al"^  M  ^  ^    McCIellan.    23rd   and  Cen- 
tial,   Newport  Beach 

Croft    &    Neville, J^ostaMe.sa. 

23— JRRIGATION~PRbjr~ 

CONTRACT   AWARDED  " 

-MSonV^°'''=^'^'°--^^''"-"'^''0. 
Morrison-Knudsen    Co.,     p     o     Box 

2  •99l",n'""°'"'"'''-'  ^°'--  ^£i^o^T, 
?-i32.991.50  awarded  contract  by  the 
Bureau  of  Reclamation,  Ontario,  Ore 
.nnnl^*"  "construction  of  earthwork,' 
Station  ,"?''  ^^'■■"'cf"-'^-'-  South  Canal 
Station  2  to  Station  736,  Succor  Creel 

Srr,"'  ^"'^^^«  ^'•"j'^'^*'  ""-Je--  Spec. 

No.   607     Complete  bids  published  Jan. 

BIDS   OPENED 

PORTLAND,  Ore. -Winston  Bros 
.TTid  Guy  F.  Atkinson  Co..  Porter  Bldg. 
Portland,  at  $1,493,535  submitted  the 
?n"c  ^"*/"  "**  "•  ^-  Engineer  Office, 
.i06  Customhouse,  Portland,  January 
24.    under    Bid    No.    35-374,    for  repair- 
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Ing  the  South  Jelly  at  thi-  mouth  nf 
Columlilii  liver.  Ori'Kon  luul  \VnHliliiit- 
ion.  rcMlulrliiK  Iho  furnliihliiK  hikI  plin'- 
liiK  of  nljout    70n.OOO    toiiH  of  Btime. 

KnKlnriT'H    <'iitlniutc.    $1,371,477. 

NOTE:  It  wim  prcvlouHly  ri-portfd 
Inmrrcctly    that    Ihc    bid    wu»   $493,030 

CONTEMPLATED 

.MONTIOIIIOY  I'OIINTY.  <"nl.— Blll« 
I,,  luithoiizr  II  $2I>, 1)00. 000  WHtrr  ind 
piiwtT  dcv.-lopiiient  In  the  Salinas 
Valh-y  hiivi-  licen  Introduced  In  the 
dtnlc  leRlHliitur.'  liy  AH«emhly  I'lU- 
temoM  of  Klntt  rlly.  Two  dam.s  <m 
the  SiillnuH  Ulver  are  propoHcd.  one 
;it  Arroyo  Si-co  and  the  other  near 
Alascadi'ro.  ^ 

BIOS  OPENED 

HYRUM  lltnh.— Knowlton  &  Ru- 
pert I-iiylcn,  Utah,  at  $26,997  SO  Kub- 
mltlVd  lew  I. Id  to  Ihi-  Hureau  of  Uec- 
laniatlon.  Hyrum.  Utah.  January  21. 
under  Spec.  No.  606.  for  the  construc- 
tion of  a  pumping  plant.  structure«. 
and  canal  lininK  on  the  Hyrum-Mcn- 
don.  Hyrum  Feeder,  and  Wellsvilh 
Canals.  Hyrum  I'roject,  Utah. 

Complete    bids    follow: 
Knowlton   &   Rupert.    Layton. 

Utah     $26,997.50 

J.  A.  Tertellng  &  Sons.  Boise..  29,648. no 
J.  J.  Uurke  &  Co.,  Salt  Lake 

City    31,872.00 

T.     G.     Rowland,     Salt     Lake 

City    34.516.2r, 

Moser  &   Hill.    Logan,    Utah  .    37,445.00 
Bids   held    under   advisement. 


COMPLETE  BID  LISTING. 
OWYHEK  I'ROJKCT.  Oregon-Idaho. ^- 
George  B.  Hcndy,  Nyssa,  Oregon,  at 
$21,502.  as  previously  reported,  ■•iuliinit- 
ted  low  bid  to  the  Bureau  of  Reclama- 
tion, Ontario.  Oregon.  January  15.  un 
der  Spec.  No.  644-D.  for  the  construc- 
tion of  earthwork  and  structures, 
North  Canal  Laterals.  Mitchell  Butte 
Division.   Cwyhee  Uroject. 

Complete  bids  follow. 

Geo.   B.   Henly.   Nys.'ia  Ore $21,502 

J.  A.  Tertellng  &  Sons,   Boise.  .  21,536 

Morrlson-Kundsen  Co.,   Boise 22,915 

John    Klug,    Nyssa    24,86i; 

Quinn-Robblns  Co.,  Boise  25.042 

Bids   held    under   advisement. 


TO    ASK    FUNDS. 

VUMA.  .\riz.  —  Power  development 
on  the  .\1I-Amerlcan  Canal  costlnif 
$11,737,000  has  been  recommended  tn 
Imperial  Irrigation  District  by  W.  S. 
Cone,  consulting  electrical  engineer. 
The  directors  have  approved  the  re 
port  and  have  authorized  an  applica- 
tion to  the  PWA  for  funds  with  which 
to  finance  the  proposed  program.  The 
engineer's  recommendations  are: 

1.  Construction  by  the  irrigation 
district  of  hydro-electric  power  plants 
at  five  drops  on  the  canal,  having  a 
lotaJ  capacity  of  about  60,000-KW. 
(80.000-hp.);  total  estimated  cost,  $6.- 
f20.00n. 

2.  Expansion  of  the  Diesel  electric 
Ftand-by  plant  now  under  construc- 
tion by  the  district  at  Brawley  to  a 
capacity  of  15.000-KW.  (2n.on"o-hp.) ; 
estimated  cost   $1,500,000. 

3.  Construction  by  the  district  of  a 
transmission  and  distribution  system 
to  completely  serve  Imperial  and  Coa- 
chella  valleys  and  adjoining  areas; 
estimated    cost.    $3,667,000. 

The  report  was  submitted  to  board 
hy  M.  J.  Dowd.  Chief  Engineer  and 
General    Superintendent, 


January    30.    1S35 
BIDS  OPENED 

MODESTO.  Stanislaus  Co..  Cal.— 
Following  bids  received  by  the  Mo- 
desto Irrigation  District.  C.  S.  Ab- 
bott. Secretary  of  the  Board  of  Di- 
rectors. Modesto,  for  furnishing  labor 
and  all  materials  except  cement  for 
the    repair    of   old    lining    by   gunitlng. 


the     conntructlon       of     2-ln.       ronrrflle 
linlnK.    and     reinforced    con<retn    out- 
let   headwiilln.   In   the  Cnnuln  and  I^at- 
eralM   of  the   Iilntrlct. 
The    blddem    were: 
(A)  J.    N.     KrlHllch.    KniKhtsen. 
(H)   Kd.     K.rli'kson.    Route   4.    Box    744. 

Modesto. 

('nit    bids    follow: 

Canal   Lining 
Qroup     X 

(A)  (ID 

(A-n    ll.-<54    sq.    ft.    2-ln. 

cone,     lining     $0,079     $0.0795 

(A -2)   IS, 063    »c|.    ft.    do...     .0785       .0790 
(A-3)   57,450   «g.    ft.    1-ln. 

(Junlte     083         .0730 

(A-4)     (1)  27,368    sq.    ft. 

2-ln.     cone,     lining 079         .0820 

(A-4)     (2)   1.75     cu.    yds. 

concrete     28.00       23.00 

(A-5)  4718    8<|.     ft.     2-ln. 

concrete     lining 08  .08 

(A-6)   24,454    .SCI.    ft-    do 0875       .0885 

(A-7)   58.158    sq.    ft.    do .0760 

(A-8)     (1)   31,424     sq.     ft. 

concrete    lining    0875       .0755 

(A-8)     (2)   1    cubic     yard 

concrete     28.00       23.0* 

(H-16)   41,1128q.    ft.    2-in. 

concrete    lining 0873       .0765 

(B-17)   (1)   7562  sq.  ft.  do     .0875       .0765 
(B-17)    (2)    1.75    cu.    yda. 

concrete     i28.00       23.00 

(B-18)    (1)  34.479    sq.   ft. 

concrete    lining    0875       .0765 

(B-IS)    (2)    2.16    cu.    yds. 

concrete    28.00       23.00 

(B-19)   23.337    sq.     ft.     2- 

In.    cone,    lining 0875       .0760 

(B-20)   25.334  .sq.   ft.  do 0875       .0760 

(B-21)   21,859  sq.  ft.  do 07 

(B-22)     (I)     7610    sq.     ft. 

2-ln.     cone,     lining 0725 

(B-22)    (2)    1.25    cu.    yds. 

concrete     23.00 

Total.  Group  X:  341,330  sq.  ft.  2-in. 
concrete  lining;  7.92  cu.  yds.  relnf. 
concrete,  arwl  57.450  sq.  ft.  1-ln.  Gun- 
Ite. 

Group  Y 

(A)  (B) 

(A-9)   7200     sq.     ft.     2-in. 

concrete     lining       ..$0.0905     $ 

(A-10)   19.001    sq.    ft.  do     .0905       

(A-11)   10.331    sq.    ft.    do     .0905       

lA-12)     (1)    24.960    sq.     ft. 

concrete     lining 0905       

(A-12)    (2)  0.85    cu.    yds. 

concrete     28.00  _ 

(B-l)   3091     sq.     ft.     2-in. 

concrete    lining    0905       

(B-2)      (1)   21,272    sq.     ft. 

concrete    lining     0905       

(B-2)     (2)  3.5      cu.      yd5. 

concrete     28.00  _ _ 

(B-3)  9.935    sq.    ft.    2-in. 

concrete     lining 0905       

(B-4)      (1)   4.064     sq.     ft. 

concrete     lining 0905       

(B-4)     (2)     1.26    cu.    yds. 

concrete     28.00  

(B-5)     (1)  10.355    sq.     ft. 

2-in.    cone,     lining..     .0905       

(B-5)     (2)     3.26    cu.    yds. 

concrete     28.00 

(R-6)  19.110   sq.   ft.   2-in. 

concrete     lining 0905       

(B-7)   10.13S  sq.    ft.    do..     .0905       

(B-8)  35.532    sq.    ft.   do..     .0905       

(B-10)     (1)   13.500    sq.    ft. 

concrete     lining.. 0905       

(B-10)    (2)  2.12    cu.    yds. 

concrete    28.00  _ 

(B-11)   19,374  sq.   ft.   2-in 

concrete     lining 0905 

(H-12)      (1)    9900     sq.      ft. 

concrete     lining 0905       .. 

(B-12)     (2)   2.77    cu.    yds. 

concrete    28.00 

(B-13)     (1)  8437     sq.     ft. 

2-in.    cone,    lining 0905       

(B-13)    (2)   1.51    cu.    yds. 

concrete    28.00  - 

(B-14)   18,479     sq.     ft.     2- 

In.   concrete  lining..     .0925       - 

(B-15)     (1)   12.395    sq.    ft. 

concrete      liinig 0925       - 


(B-IS)    (2t   1  51    cu.    ydii. 

eonerele  lining .OltS       „.__  . 

Total,  (Jr.. up  Y:  267.096  aq.  ft.  2-ln. 
i-oncreie  lining  and  16  78  cu.  yda. 
.-oncrete, 

(A)  Approximate  total  of  partlol  bid. 
Group  X,  $2C.1»5;  Approximate  tot*l. 
Group    Y.    $24,081. 

«H)  Approximate  total,  Group  X. 
$30,625. 

Contract  awarded  lo  KA.  Erlckiton 
al  approximately  J26..'.0(i  for  a  pf.rtlon 
of  (Jroup  X.  All  other  lildM  rejected 
and    balance    of    work   aband'ined. 


FUNDS   ALLOTTED. 

MARK^Ol'A  CO.,  ArU.— The  Federal 
rubllc  Worka  Admlnlntratlon  has  al- 
lotted a  loan  and  grant  In  amount  of 
$756,000  to  the  Roosevelt  Irrigation 
District,  Buckeye.  Maricopa  Co.,  Arli.. 
for  Installation  of  approxlnruitely  4.- 
911,000  square  feet  of  gunlte  lining 
in  existing  main  canal  system.  The 
approximate  cost  of  labor  and  male- 
rial  Is  $702,000,  of  which  30  per  cent 
Is  a  grant.  The  balance  Is  a.  loan  se- 
cured by  4  per  cent  general  obliga- 
tion bonds,  f 


FUNDS    ALLOTTED 

COLUMBIA  COUNTY.  Oregon— The 
Federal  Public  Works  Administration 
has  allotted  a  loan  and  grant  of  $15,- 
000  to  the  Marshall  Drainage  Dis- 
trict, Columbia  (Jounty.  Oregon,  for 
rebuilding  and  repairing  of  approxi- 
mately 1200  lineal  feet  of  dye,  the 
clearing  of  ditches  and  the  Installa- 
tion of  a  pumping  plant.  The  ap- 
proximate cost  of  labor  and  ma- 
terial Is  $14,700  of  which  30%  is  a 
grant.  The  balance  is  a  loan  secured 
by    *%    .'Special    Assessment    Bonds. 


FUNDS    ALLOTTED. 

COLUMBIA  COUNTY'.  Ore.— Feder 
al  Public  Works  Administration  has 
allotted  a  loan  ancJ  grant  of  $15,000  to 
the  Marshall  Drainage  District,  Co- 
lumbia County,  Oregon,  for  rebuild- 
ing and  repairing  of  approximately  1.- 
200  lineal  feet  of  dyke,  the  clearing  of 
ditches  and  the  installation  of  a  pump- 
ing plant.  The  approximate  cost  of 
labor  and  material  is  $14,700  of  which 
30%  Is  a  grant.  The  balance  Is  a  loan 
secured  by  4%  special  assessment 
bonds. 


TO   ASK    BIDS. 

YUMA.  Ariz.— Bids  will  be  asked 
by  the  Bureau  of  Reclamation,  prob- 
ably in  March,  for  the  execution  of 
additional  sections  of  the  All-Amerl- 
can  Canal  from  the  site  of  the  Im- 
perial Dam  and  the  desiliting  works 
to  Laguna  and  In  the  area  west  of 
the  sand  hills.  Bids  for  the  construc- 
tion of  the  Imperial  Dam  and  the 
desilting  works  will  probably  be  ask- 
ed in  June.  This  work  as  planned 
reprc.sents  an  expenditure  of  $10,000.- 
000  additional  to  the  $9,000,000  already 
av.ailable  for  the  canal  work.  R.  B. 
Williams.  Y'uma.  is  construction  en- 
gineer in  charge  of  this  project. 


CONTRACT    AWARDED 

MODESTO.  Stanislaus  Co..  Cal.— 
The  Board  of  Directors  of  the  Mo- 
desto Irrigation  District,  C.  S.  Ab- 
bott. Secretary,  have  awarded  a  con- 
tract (subject  to  PWA  approval)  to 
Ed.  Erickson.  Route  4.  Box  744.  Mo- 
desto, at  approximately  $26,500  for 
a  portion  of  the  work  included  in 
Group  X,  for  guniting  and  concrete 
lining  of  canals  and  laterals  of  the 
r)lstrlct. 

The  bid  of  J.  N.  Krlstich.  Knight- 
ten  was  rejected  and  the  District 
will  abandon  the  balance  of  the  proj- 
ect   for   this   season. 
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24 —  STREET  LIGHTING 
SYSTEMS 

CONTEMPLATED. 

SAX  LUIS  OBISPO.  Calif.— Midland 
Counties  Power  Co.  has  suliinitted  to 
the  city  coiincil  n  proposal  to  moder- 
iiiie  the  entire  street  lighting  system 
«t  a  cost  of  $50,000.  The  company  will 
pay  all  equipment  charges,  installa- 
tion and  maintenance.  Portion  of  the 
city  is  now  served  hy  gas  lamps. 

BIOS   OPENED 

SAX  DIECO.  Oal.— W.  H.  kunible, 
6507  Haas  Ave..  Los  Angeles,  submit- 
ted low  bid  to  the  San  Diego  city 
council  January  29  at  $44,970  for  fur- 
nishing ajid  installing  an  ornamental 
lighting  system  on  Atlantic  St.  be- 
tween Barnett  Ave.  and  Witherly  St., 
and  portions  of  Barnett  Ave..  Sub- 
way St..  Sassafras  St,  Palm  St.  and 
other  streets,  involving  186  Union 
Metal  standards. 

The  other  bids   were: 

C.   A.    Hunt   $46,124 

U.    S.   McEwen   47,96.''. 

(llobe   Electric   Works   49,448 

B.    G.   Carroll    51,717 

Alowance    bid    46.197 

Bids   referred   to   the   city   manager. 


CONTRACT  AWARDED 

SAX  FRAXCISCO.— H.  C.  Reid  & 
Co..  3S9  Clementina  St.,  at  $11,794.00 
awarded  contract  by  the  Department 
of  Public  Works,  City  Hall,  for  the 
installation  of  an  ornamental  light- 
ing system  on  Alemany  Blvd.,  Section 
"A",  from  Bayshore  Blvd.  to  Mission 
St.,  a   total  distance  of  1.26   miles. 

The  work  to  be  done  includes  the 
•nstalation  of  conduits;  the  construc- 
tion of  foundations;  the  erecting,  as- 
sembling, and  painting  of  standards; 
the  furnishing  and  installing  of  lumi- 
naries with  compensators,  refractor, 
and  lamps:  the  furnishing,  installing 
splicing  and  testing  of  cables;  and  the 
furnishing  and  installing  of  all  appur- 
tenances incident  to  the  construction 
of    the    lighting    system. 


25— MACHINERY  AND 
EQUIPMENT 


BIDS   OPENED 

.'-•AX  FRAXCISCO— Following  bids 
received  hy  the  Department  of  Public 
Works,  Division  of  Highways,  Jno. 
H.  Skeggs.  District  ETngineer,  State 
Kdg.,  San  Francisco,  January  28.  for 
the  rental  of  three  pneumatic  tired 
dump  trucks,  chassis  weight  not  less 
than  2800  lbs.,  body  capacity  not  less 
than  I'/i  c.  yds.,  for  approximately 
1500  hours,  to  be  used  in  Napa  Coun- 
ty. (A)  Hand  loading;  (B)  Shovel 
loading: 

(A)  $1.50;  (B)  $1.70:  R.  G.  Weir, 
Biggs,    Calif. 

(A)  $1.50;  <B)  $1.73:  W.  E.  Mc- 
Mahon,    Kernwood. 

(A)  $1.53;  (B)  $1.66;  Oka  Stewart, 
Topanga. 

(A)  $1.50;  (B)  $1.77:  Rosenberg 
Bros.,  .S.  F. ;  Mullineaux,  Oelkers  & 
Barger,  Oakland;  D.  T.  LaPaugh, 
o.ikland;  E.  M.  Roach,  Oakland;  E. 
E.  Meyers,  Chico;  J.  Volpa,  Fresno; 
L.  J.  Blewett.  Los  Angeles;  X.  H. 
Reynold.-),  Alameda;  Lloyd  Norton, 
San  Bernardino;  A.  L.  Philbrick,  Oak- 
land: H.  L.  Miller,  Oakland;  G.  J. 
Fraties.  Oakland;  Rock  &  Gravel 
Trucking  Co.,  Oakland;  Cozzens  & 
Triplett.  Oakland;  K.  P.  Lancaster, 
Los  Angeles;  T.  D.  Xeedham,  Pasa- 
dena; Hayward  Bldg.  Supply,  Hay- 
ward;  A.  Walgren,  S.  F.;  S.  N.  Ep- 
per.son.  Woodland;  A.  Texiera,  Oak- 
land; Miller,  Burkholder  &  Miller, 
Oakland;  Dan  Gallagher,  S.  F.;  L. 
A.  Herlyok,  Los  Angeles;  F.  Crick- 
ion,     Oakland;     Hayward     Bldg.     Ma- 


ti-rinls  Co..  Hayward;  U.  S.  Boren, 
Hollywood;  Fred  McCoy,  Downey; 
Truck  Constr.  &  Equipment  Co.,  Oak- 
land; C.  H.  S'perring.  Whittier;  Bruno 
Skibo.  Oakland;  N.  P.  VanVolken- 
burg,  Los  Angeles;  H.  K.  Smith, 
Uoscoe;  F.  W.  Totten,  Oakland;  J. 
Starkenbcrg,  Los  Angeles;  Jess  As- 
key,  San  Bernardino;  Gary  Starken- 
bcrg, San  Bernardino;  N.  A.  Aber- 
crombie.  Whittier;  S.  A.  Heimbecker, 
Los  Angeles;  Glendale  Truck  Co., 
Pasadena;  Joe  Cunha.  Hayward;  P. 
L.  Weirman,  Oakland;  M.  L.  Puertl. 
Oakland;  L.  Green,  Oakland;  W. 
Ryals;  J.  Alexander;  E.  Alexander 
and  C.  Poore,  Oakland;  Walter  Mor- 
gan. Pasadena;  B.  Delia  Rosa,  Mar- 
tinez; J.  G.  Thornton,  Fairfax;  M. 
Bertolino,  S.  F  ;  J.  F.  Hensen,  Los 
Angeles. 

(A)  $1.57;  (B)  $1.77:  Jerry  Taylor, 
Oakland. 

(A)$1.S3;  (B)  $2.00:  Louis  Lam- 
bretti.    Mill    Valley. 

(A)  $3.00;  (B)  $3.25:  Frank  Kalfi- 
tanu,    Pittsburg.  * 

BIDS    OPENED 

FGKT  PECK.  Montana  —  Paul  A. 
P'lorian  and  Harry  G.  Cliapman,  Re- 
ceivers of  the  American  Well  Works, 
.\urora.  111.,  at  $2444  submitted  low 
bid  to  the  U.  S.  Engineer  Office, 
Kansas  City,  Mo.,  January  11,  under 
F.  P.  No.  30.  35-196.  for  furnishing 
electric  motor  driven  centrifugal 
water  pumps.  Complete  bids  fol- 
low: 

Paul    A.    Florian   and  Harry  G,   Chap- 
man,  Aurora,   111.,   $2444. 
Pacific      Pump      Works,       Huntington 

Park,    Calf.,    $3104. 
Union  Steam  Pump  Co.,  Battle  Creek, 

Mich.,  $3240. 
Pennsylvania      Pump      &    Compressor 

Co.,   Easton,   Pa.,   $3242.22. 
Chicago    Pump    Co.,    Chicago.    Illinois. 

$3459.20. 
Goulds   Pumps    Inc.,    Seneca  Falls.   N. 

Y..   $3536. 
Virginia  Machinery  &  Well  Co..  Rich- 
mond.  Va.,   $3680. 
Worthington       Pump       &       Machinery 

Corp.  Harrison.  N.  J..   $3704. 
DeLaval    Steam    Turbine    Co..    Tren- 
ton.   New   Jersey.    $3738. 
John     H.    McGowan    Co..      Cincinnati. 

Ohio.    $3756. 
M.    T.     Davidson    Co.,    Brooklyn,    New 

York,   $3837. 
The     Nash     Engineering     Co.,     South 

Xorwalk.   Conn..   $3904. 
Victor    Eiiuipment    Co.,    Los    Angeles, 

$3940. 
Weil  Pump  Co.,   Chicago,   111..   $4000. 
Dayton-Dowd     Co..     Quincy.     Illinois. 

$4020. 
Fairbanks  Morse  &  Co..  Kansas  City. 

Mo.,    $4026. 
Economy    Pumping     Machinery      Co., 

Chicago,     111..    $4092. 
Morris     Machine      Works.      Baldwins- 

ville.    New   York,    $4184. 
Buffalo     Pumps,     Inc.,     Buffalo,     New 

York    $4248. 
Quimby   Pump   Co..    Inc..    Newark.    N. 

J..    $4370.40. 
The     Aldrich     Pump    Co..     AUentown. 
Pa..    $4492. 
Bids    held    under    advisement. 


CONTRACT  AWARDED 

OAKLAND— Rees  Blow  Pipe  Mff 
Co..  340  7th  St.,  San  Francisco,  at  $2?- 
990  awarded  contract  by  the  East  Bay 
Municipal  Utility  District,  Oakland, 
under  Spec.  No.  134,  for  furnishing  one 
pnuematic  alum  and  lime  conveyor 
system,  complete  with  blower,  receiv- 
ing hopper,  four  distributors  and  dust 
separators,    pipe   and    fittings,    etc. 


low  bid  to  the  Bureau  of  Y'ards  and 
Docks,  Navy  Department,  Washing- 
ton, D.  C,  January  23,  nuder  Spec. 
No.  7801,  for  motor  and  hand-operated 
winches  for  antennas  at  the  Naval 
Radio  Station,  Lualualei,  T.  H.  Com- 
IJlete  bids  follow: 
Industrial    Piping    &    Engineering    Co., 

Baltimore,    Md.,    $19,444. 
Blake    Palm    Elevator    Co.,    Washing- 
ton  D.  C,  $19,950. 
W.   P.    Thurston  Co..    Rochmond.    Va., 

$19,975. 
E.   E.   Black.     Ltd.,   Honolulu,      T.   H., 

$21,000. 
George  Hess,   Los  Angeles,   $21,470. 
Hawaiian  Contracting  Co.,  Ltd.,  Hon- 
olulu,  T.   H.,   $22,395. 
Victor    Constr.    Co.,    New    Y'ork    City, 

$22,875. 
I\.    W.    Itenbach,    Bedford.   Ohio.   $23.- 

233. 
Alta   Electric   &  Mechanical   Co..    Inc.. 
San  Francisco.  $23,700. 


COMPLETE    BIDS 

SUMMIT.  Canal  Zone  —  Industrial 
Piping  &  Engineering  Co..  1620  Court 
Square  Bldg.,  Baltimore  Md..  at  $18.- 
949.  as  previously  reported,  submitted 
low  bid  to  the  Bureau  of  Yards  and 
Docks.  Navy  Department.  Washing- 
ton. D.  C.  January  23.  under  Spec. 
No.  7800.  for  motor  and  hand-operated 
winches  for  antennas  at  the  Naval 
Radio  Station.  Summit.  Canal  Zone 
Complete  bids  follow: 
Industrial    Piping    &    Engineering    Co.. 

Baltimore.   Md..   $18,949. 
W.    P.    Thurston   Co.,    Richmond.    Va.. 

$21,975. 
Joseph    Gross    New    York    City.    $22,- 

828. 
C.   I.   Bottenfleld,    Balboa,   C.  Z.,   $24.- 

400. 
R.   W.  Kaltenbach  Corp.,  Bedford.  C, 

$24,742. 

BIDS   OPENED 

BOULDER  CAISYON,  Nev.— Follow- 
ing bids  received  by  the  Bureau  of 
Reclamation,  Denver,  Colo.,  January 
24,  under  Spec.  No.  610,  for  furnishing 
and  delivering  fob  cars  at  the  factory 
shipping  point  or  at  Boulder  City,  five 
30-in.  diameter  sphere  valves  for  con- 
nection to  station  service  penstock  at 
the  Boulder  Power  Plant,  Boulder 
Canyon  Project: 

Thomas  Spacing  Machine  Co.,  Pitts- 
burgh, Pa.  (shipping  point)  Pittsburgh 
(Bid)  $23,453. 

Goodman  Mfg.  Co.,  Chicago  Illinois. 
(Chicago;  $19,750. 

General  Ship  &  Engine  Works,  East 
Boston,  Mass.;  East  Boston;   $46,075. 

Baldwin-Southwark  Corp.,  Philadel- 
phia.  Eddystone,  Pa.;   $24,900. 

Michigan  Valve  &  Foundry  Co.,  De- 
troit, Mich.;  Detroit;   $29,575. 

Babcock  &  Wilcox  Co.,  Denver,  Colo 
Barberton;    $19,477.71. 

John  W.  Beam,  Denver,  Colo.;  Chi- 
cago;  $13,500. 

Joshua  Hendy  Iron  W'ks,  San  Fran- 
cisco,   .Sunnyvale,    Calif.;    $18,096. 

American  Locomotive  Co.,  Schenec- 
tady, N.  Y.;  Dunkirk,  N.  Y.;  $29,418. 

Steacy-Schmidt  Mfg.  Co.,  Y'ork  Pa.; 
York;    $20,300. 

Bethlehem  Steel  Co.,  Bethlehem,  Pa. 
Bethlehem;  $26,800. 

Consolidated  Steel  Corp.,  Los  Ange- 
les; Los  Angeles;  $24,700. 


COMPLETE    BIDS 

LUALUALEI,  T.  H.  —  Industrial 
Piping  &  Engineering  Co.,  1620  Court 
Square  Bldg.,  Baltimore,  Md.,  at  $19,- 
444,   as  previously  reported,   submitted 


BIDS    OPENED 

EUREKA,  Cal.— Following  bids  re- 
ceived by  the  Department  of  Public 
Works.  Division  of  Highways,  J.  W. 
Vickrey,  District  Engineer,  Eureka, 
for  the  rental  of  six  3-yard  dump 
trucks  for  500  hours  each,  to  be  used 
as   follows: 

(1)  2    near   Eureka; 

(2)  2    near    Garberville; 

(3)  2  in  Mendocino  and  Lake  Coun- 
ties.    Complete   bids   follow: 

Identical  bids  at  $2,55  per  hour  OB 
(1),    (2)    and    (3)    submitted    by;   J.   P, 
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llnrri'tt.  C'chiIhh;  (?liaH.  W.  ncRuhl, 
l.i.iiillii  I'lirk;  ('.  J.  HiirnNldo.  aion- 
diilo;  IC.  Di'llit  UoHn,  Miiitlni-z:  I'nul 
Kntrriiuiiil,  ('nliiMii;  Imnlcl  (JnlliiKhcr, 
Siin  Krnnrl»<i):  Wm.  K.rn,  Wi'olt;  K. 
I'.  Uini'iiHlcr.  lAm  Aiik'I<'b;  Amu  Mo- 
iiiii,  I,(iB  AiiKclfH;  1',  I),  rnncoe,  Ijoh 
AukoIch;  .lohn  I'lMi-nll.  Stockton;  W. 
K.  Sliuliilr.  Miranda;  <lary  II.  Stark- 
onliiirK.  i^in  Ucrniirdino;  J.  Stark- 
pnlini'K,  I'OH  AnK<-lo(i;  R.  M.  Taylor. 
Sun  ItiTniirdlno  nnd  Tiffany  Constr. 
Ci>.,   San   JoHi'. 

}2.«(i  pel-  limir  on  (1).  (2)  nnd  (3): 
I,,    <!.    Klpp,    Sarranu'ntii. 

|2.7r.  on  <1).  and  J2.05  and  (2)  and 
(3):     Thos.     OHilcM,     Sun     Francisco. 

JS.On  on  U)  and  (2):  Luyton  Hani- 
fir.    I'lca«!inton. 

$2.iin    on    (I):    J.    <".    KJer.    Areata. 

$:'..i.'i  on  CD;  AUKiisto  Clorgl,  San 
p'lanci.Mio,    and    AslHirsl    Bros.,     Hop- 


BIOS  OPENED 

H((lM.|ii:il  CANYON,  Ncv.  — KolloH- 
ing  lild.s  received  by  the  Hureau  of 
Reclaniallon.  Denver.  <'o|o..  January 
21.  nnder  Spec.  No.  fidl.  for  furnlshlnK 
n'oln  control  ef|iilpnient ;  battery 
chnrKinK  .setH;  snItchboardM;  4fiO-v. 
and  llS-v.  control  equipment,  and  mis- 
cellaneous switching  equipment  for 
the    Rnulder    Canyon    Project: 

Oravbar  Electric  Co.,  Houlder  City: 
(3)  $21,720.70;  (3-alt.)  $22,145.70;  (5> 
fll.nilO. 

Square  D  Co..  Inc..  Boulder  City. 
(S)    $22.0(56. 

The  P:iectric  Products  Co..  Boulder 
CItv:    (3)    $29,101.18. 

The  Wolfe  &  Mann  Mfg.  Co.,  Boul- 
der City:    (3)    $23,198;    (.I)    $10,291. 

Cutler  Hammer.  Inc..  Milwaukee. 
Wis.:  (4)  $12fi.fiSfi. 

I-T-K  Circuit  Breaker  Co.,  Philadel- 
phia:   (4)    $127, OSO. 

Roller  Smith  Co.,  Helhl.hem.  Pa.: 
(3)   $28,466. 

Allis  -  Chalmers  MfR.  Co..  Boulder 
CItv  and  Milwaukee:  (1)  $217,775;  (2) 
$9.2.i0;    <3)    $29,592;    (5)    $12,000. 

General  Electric  Co.  (See  notes): 
(I)  $214,635;  (2)  $7,900:  (3)  $29,174;  (4) 
$128,216;     (5)    $11,990;     (1    alt.)    $213,435. 

Schweitzer  &  Conrad,  Inc..  Boulder 
City:   (5)   $11,990. 

Delta  Star  lectrlc  Co..  Boulder  City: 
(5)    $11,990. 

Railway  &  Industrial  Eng.  Co..  Boul- 
der City:    (5)    $11,990. 

WestinRhouse  Klec.  Mfg.  Co..  Sched. 
ules  1,  2.  3  and  4,  fob  East  Pittsburg: 
Schedule  5,  fob  Boulder  City:  (I)  $208- 
261;  (la)«  $207,061;  (2)  $9,167;  (2a)* 
$7,900;  (3)  $29,387;  (4)  $126,947;  (5) 
$11,990.  Combination  bids:  (1  and  2) 
$217,428  (1.  2  and  4)  $344,375;  (1.  2.  3 
and  4)  $373,762;  (1.  2.  3,  4  and  5) 
$385  753 

NOTES:  General  Klec.  Co.,  Sched- 
ules I,  2  and  4.  fob  Philadelphia; 
Schedule  3,  fob  Boulder  City  and  Phil- 
adelphia; Schedule  5,  fob  Boulder  City. 

•All  combination  bids  containing 
Schedules  1  or  2,  may  be  reduced  by 
1,200  for  Schedule  1  (la  in  bid  above! 
and  $1,267  for  Schedule  2  (2a  in  bi_ 
above)  providing  General  Electric  Co. 
meters  are  allowed. 


BIDS  OPENED 

I.OS  ANGELES.  Cal.— The  follow- 
ing bids  were  received  by  D.  P.  Nick- 
lin.  I'urch:ising  Agent  of  the  I-os  An- 
geles Water  and  Power  Bureau,  Room 
740.  207  S.  Broadway.  January  28.  for 
furnishing  one  only  structural  steil 
switch  rack  complete  for  the  depart- 
ment's switching  station  at  Victnr- 
ville,    Calif.,    under   Spec.    No.    1582. 

The    items   were; 
{A)   fob  cars  or  trucks   bidder's   ship- 
ping point; 
(B)    fob  cars  or  trucks,   Victorville. 

The   bidders  were: 

(1)  Kyle     Steel    Const.    Co.;    discount 
'/!%,   10  days  after  delivery. 

(2)  Pacific    Iron    &     Steel    Co.;    terms, 
net. 


(3)  International     Derrick     ft      Keiiilp- 
ment   Co.;    terniii,    net. 

(4)  EmHco   Dnrrli-k   tc    Equipment   Co.; 
termH  net. 

(G)  (Tonnolldaled     Steel     Corp.;     terniH 
net. 

(6)    A.    J.    Heyor   Co.;    dliicount    1%.    JO 
dayn. 
(7)   AtluH  Scraper  A    Eniir.  Co.;    </,% 
20  dayn. 

(8)    Pacific     Coast      Steel     Co.;      t«rii]» 
net. 
The  bids  were: 

(A)  (B) 

(1) $19,800  $20,430 

(2) 18,370  18,884 

(3) 17.775  18.292 

(4) 16.980  17.522 

(5) 19.300  I9.80B 

(6) 17.447  18.150 

(7) 19.982  20,477 

(8) 18,650  i;t.l.-i;i 


BIDS    OPENED 

.VOKTH  HOLLYWOOD.  Cal.  — Fol- 
lowing bids  received  by  the  State 
Purchasing  Agent.  Sacramento,  under 
Quotation  No.  26397;  Req.  7087.  for 
furnishing  one  hydraullcally  operated 
bulldozer  for  installation  on  new  Cat- 
erpillar "40"  tractor,  f.o.b.  Division 
of  Highways.  Sliop  7.  North  Holly- 
wood : 

Smith  Booth  Usher:  Wood-Isaacson 
$840;   30  days  delivery;  no  lax. 

American  Tractor  &  Equipment  Co. 
Wood-Isaacson,  $1296.25;  5  days  de- 
livery;  5%    30;   no   tax. 

S'hepherd  Tractor  &  Equipment  Co. 
K.  B.  Model  "40"  tralbullder.  $1400; 
6  days  delivery;  2%  $0;  plus  tar. 

Gar  Wood  Industries:  Wood-Isaac- 
son.   $1237.50;    8   days   delivery;   5%   30. 

Brown  Bevis  Equipment  Co.;  Wood- 
Isaacson.  $890;  30  days  delivery;  no 
tax.  * 


BIDS   OPENED. 

SAN  LUIS  OBISPO.  Cal.— Follow- 
ing bids  received  by  the  State  Pur- 
chasing Agent,  Sacramento,  under 
Quotation  No.  26396.  Keq.  9422.  for 
furnishing: 

(1)  Price  each  for  two  pneumatic 
one-man  motor  graders  with  12-foot 
moldboards. 

(2)  Price   for   two   do. 

(3)  Price  each  for  two  do,  10-foot 
moldboards. 

(4)  Price  for  two  do. 
Complete   bids    follow: 

J.  D.  Adams  Co.,  Adams  "301":  (1) 
$4144.50  (2)  $8289;  (3)  $4134;  <4)  $8,- 
268;    15    days    delivery;    2%    30   days. 

Weaver  Rye  Tractor  Co.:  Cat  Auto 
Control  No.  10:  (1)  $4275.50;  (2)  $8.- 
551;  (3)  $4265;  (4)  $8530;  15  days;  2% 
30  days,    plus  tax. 

Smith  Booth  Usher;  Gallon  with 
.Model  1-30  Ind.  Tractor:  (1)  $4275.50: 
(2)  $8551;  (3)  $4265;  (4)  $8530;  12  days 
2%   30  days;   no  tax. 

Austin  Western  Road  Machinery 
Co.:    Austin    77.    Jr.:    (1)    $4275.50;    (2) 


30— RESERVOIRS  &  DAMS 

FUNDS    ALLOTTED. 

MOSIER.  Ore.— The  Federal  Public 
Works  Administration  has  allotted  a 
loan  and  grant  of  $14,000  to  the  City 
of  Mosier.  Oregon,  for  the  installation 
of  a  90-gpm  deep  well  pump  over  the 
existing  10-inch  wall,  construction  of 
a  pump  house,  a  103,000-gallon  con- 
crete reservoir  and  a  water  distribu- 
tion system.  Thirty  per  cent  of  th,- 
cost  of  labor  and  material,  which  to- 
tals approximately  $10,000.  is  a  grant. 
The  balance  is  a  loan  secured  by  4  per 
cent  general   obligation   bonds. 


two  million  KHilon  con<  retn  lined 
water  dtoriiu"  reiiervoir  Willi  iiuppiv 
main  to  iilailnif  wuter  dl)il  rlbuilon 
iiyatem.  Tlie  approximate  conl  of 
labor  and  malerliil  In  $15.!)'iO.  of  which 
30%  In  a  Kranl.  The  balance  la  u 
loan    iiecured    by    4".     Revenue    DoikIk. 

CONTRACT  AWARDED 

DALY  CITY.  Han  .Mat.-o  Co..  Calif.— 
Cement  Gun  Connt.  Co..  86  Second  St.. 
San  Francisco,  at  $2,748  awarded  con- 
tract by  the  liiily  City  city  Council 
for  gunitlng  the  floor  and  walla  of  the 
wni<r    vtoraue    reservoir   In    the   city. 


COMPLETINO    SURVEY. 

PORTLA.ND.  (jre— Col.  T.  M.  Rob- 
ins. Division  (!hlef  f>f  Army  EnKlneer/" 
Portland,  has  announced  that  prelim- 
inary surveys  for  the  construction  of 
a  dam  at  Umatilla  Rapids  In  the  <'o- 
lumbla    River  arc    nearing  completion. 

The  complete  river  navigation  pro- 
gram Includes  the  construction  of  a 
high  dam  at  Umatilla.  76-feet  high 
above  water  line  to  back  the  water 
up  to  Five-Mile  Rapids  In  the  Snake 
River,  estimated  to  cost  between  $35.- 
000.000  and  $40,000,000;  and  the  con- 
struction of  a  low  dam  at  Umatilla,  56- 
ft.  high,  to  back  water  up  to  the 
mouth  of  the  Snake  river,  estimated 
at    $25,000,000    to    $30,000,000. 

The  present  findings  indicate  that 
six  low  dams  would  be  needed  on  the 
.Snake  river  for  proper  navigation  fa- 
i-ilities. 


FUNDS   ASKED. 

MINERAL  COUNTY.  Nev.  —  Appli- 
cation has  been  made  to  the  Federal 
Public  Works  Administration  for  an 
allotment  of  $25,000  to  complete  con- 
struction of  a  reservoir  on  the  Walker 
River  to  impound  water  for  the  Schura 
Indian  Reservation. 


FUNDS    ALLOTTED 

RAYMOND.  Wash.  —  The  Federal 
Public  W'orks  Administration  has  al- 
lotted a  loan  and  grant  of  $17,000  to 
the  City  of  Raymond.  Pacific  Courvty. 
Washington,     for      construction     of     a 


BIDS    OPENED. 

TUOLUMNE  CO.,  Calif.  —  Transbav 
Const.  Co..  Pier  24.  San  Francisco,  at 
$3,219,965  submitted  low  bid  to  the 
Public  Utilities  Commission.  City  Hall, 
for  the  enlargement  of  the  O'Shaugh- 
nessy  Dam  by  the  construction  of  an 
addition  to  the  existing  dam.  for  the 
purpose  of  increasing  the  capacity  of 
the  Hetch  Hetchy  Reservoir.  The  addi- 
tion will  raise  the  crest  of  the  dam 
by  85.5  feet  from  elevation  3726.5  to 
elevation  3812.  Construction  of  a  new- 
spillway.  Installation  of  new  outlet 
control  valves  and  spillway  gates, 
clearing  of  the  reservoir  area  between 
the  present  and  future  high  water  sur- 
face elevations,  road  and  trail  con- 
struction, and  other  appurtenances 
and  Incidental  work  are  included  in 
the  required  w-ork. 

The  foundation  for  the  enlarged 
dam  is  now  constructed  to  elevation 
3500,  which  is  approximately  the  ele- 
vation of  the  original  stream  bed.  and 
a  section  of  the  existing  dam  contain- 
ing the  outlet  conduits  is  constructed 
to  the  proposed  downstream  face  of 
the  enlarged  dam. 

The  O'Snaughnessy  Dam  is  located 
at  the  west  end  of  Hetch  Hetchy  Val- 
ley on  the  Tuolumne  River..  The  re- 
gion is  shown  on  the  U.  S.  Geological 
Survey  map  of  the  Tosemite  quad- 
rangle. 

The  work  is  financed  in  part  by  Fed- 
eral FWA  funds  and  will  be  subject 
to  PWA  regulations. 

The  work  Involves: 
(  1   )  385  acres  clearing  reservoir  site; 
(  J  )  JO.OOO   c.y.    excav..    dam    founda- 
tion,   (all   classes); 
(  3  )   28.000    c.y.    excav.,    spillway    (all 

etoaiei) ; 
(  4  )  8,000  c.y.  excav.,  roads  and  mis- 
cellaneous excavation    (common) 
(  i  )  21.000  c.y.   do.    (solid  rock); 
(  5a)  3.600    c.y.    tunnel   excavation; 
(  6  )  500  c.y.  excav..  trails  (common); 
(  7  )  500  c.y.   do    (aolld   rock); 
(  8  )  1,000  c.y.  excav.  of  concrete  from 
exlating  dam; 
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(  9  )   37.000     sq.     ft.     roughening    sur- 
faces  of  existing  dam; 
(10  )  55.000  sq.  ft.   do  of  siphon  spill- 
way   conduits,    and    downstream 
face    of   dam    over   siphon    spill- 
way conduits; 
III   )  175   c.y.    removal   of  cone,    struc- 
tures    appurtenant     to     existing 
dam; 
(12  )  3,000   I.f.   drilling   grout   holes   in 
foundations    for    dam    and    spill- 
way,  not  over  30-ft.   deep; 
(13  )   1,750   I.f.   do.   over  30-ft,    deep; 
(14   )   700  I.f.  drilling  drainage  holes  in 
foundations    for    dam.    not    over 
30-ft.    deep; 
(15  )   700   I.f.    do,   over.    30-ft.   deep; 
(16  )   150    I.f.    drilllne    grout    holes    In 
existing  dam.  from  faces  of  dam 
(17  )   150  I.f.  do.  from  galleries  in  dam 
(18  )  120  I.f.  do.  from  inspection  welU 

in  dam; 
(19  )  25.000   I.f.    drilling   holes   for  an- 
chor  bars  and  grouting  bars   in 
place; 
(20  )  4.400    I.f.    calking   joints    in    con- 

rete; 
(21  )   230  each,    making  connections   to 
grout    holes    in    foundations    for 
dam   and  spillway,   and  on    faces 
of  existing  dam; 
(22  )   30    each,    making    connections   to 
grout  pipes  In  galleries  in  exist- 
ing dam; 
(23  )  60    each,    making   connections    to 

grout  pipes  in  inspection  wells; 
(24  )  7.500  cu.  ft.  pressure  grouting; 
(25  i  205,000  cu.  yds.   mass  concrete  in 

dam; 
(26  )  32,000  c.y.   concrete  to  form  im- 
pervious surfaces   in  dam; 
(27  )  17.000    c.y.    concrete    in    slots    in 

dam; 
(28  )   3.700    c.y.    concrete    for    plugging 

siphon  spillways; 
(29  )   6.300    c.y.    concrete     in    spillway 

bridge  and  spill^n-ay  weir; 
(30  )   1.00«  c.y.  concrete  in  valve  house 
In  screen   rack   and   in   walls  and 
beams    adjacent    to   valve   block; 
(31  )  No   Item   No.   31; 
(32  )  150  c.y.   concrete   in   railings; 
(33  )  50    c.y.    concrete    precast    stair- 
ways on  downstream   dam  face; 
(34  )   1.500    c.y.    concrete    for    spillway 
lining   and    in   walls    near   down- 
stream   end    of   spillway; 
(35  )   16   c.y.    concrete    precast   screens 

for  screen  racks; 
(36  )  600   c.y.    precast   dense   concrete 

blocks; 
(37  )  850   c.y.   precast   porous   do; 
(38  )  350    I.f.    drainage    holes    through 

masonry; 
(39  )   10.000  sq.   ft.  mortar  coating,   %- 
in.   thick   placed  by  cement  gun; 
(40  )   277.000    bbls.    Portland    cement; 
(41  )  450,000   lbs.    reinforcing    steel; 
(42  )  400.000  lbs.  anchor  bars; 
(43   )    100  c.y.   rubble  masonry  walls; 
(44  )   100   c.y.   masonry  guard  rails; 
(46  )  600  c.y.   dry  masonry  walls; 
(46  )  500    I.f.     furnishing    and    placing 

H-ln.  wrought  steel  pipe; 
(46a)   14.000    If.    do.    "/i-in.    metal    tub- 
ing; 
(47  )  2.000  I.f.   do.    1-in.    wrought   .oteel 

pipe; 
(47a)  300.000    I.f.    do    1-in.    metal    tub- 
ing; 
(48  )  5,000  I.f.  do  iH-in.  wrought  steel 

pipe; 
(48a)  27,000   I.f.   do   1^^-ln.   metal  tub- 
ing; 
(49  )  1,000   I.f.   do   2-in.   wrought   steel 

plp«; 

(50  )  125,000  lbs.  do  wrought  steel  pipe 
larger  than  2-  and  less  than  8- 
In.   pipe; 

(61  )  10.000  IDS.  G,y  pipe  nttings  for 
all  wrought  steel  pipe  not  larg- 
er than  8-in.   pipe; 

(62  )  18.000  lbs.  do  metal  tubing  fit- 
ting for  tubing  not  larger  than 
lV4-ln.; 

(63  )  400  each.   do.    1-iii.   j,/(te  valve.^; 

(B3a)  200  each,  do  I'A-xn.  gate  valves; 

(iWt  100  each  do  2-in.  gate  valves; 


(54  )   2.500    Uis.   do.   gate   valves   larger 

than  3-   and   less   than   8-in.; 
(54a)   10.000     removing     and     reinstall- 
ing pipe  and  fittings; 
(56  )  3.200  ea.,  connections  from  head- 
ers to  cooling  coils; 
(56  )   6.000  each  grout   pipe  outlets: 
(57  )   1.500  lbs.   furnishing  and  install- 
ing   electrical    metal    conduits: 
(5S  )   13.300   lbs.    galv.    pipe   hand    rail- 
ing; 
(59  )  18,500   lbs.   copper   water   stops; 
(60  )  50,000    lbs.    sheet    metal   grout 

stops; 
(61   )   50,000    lbs.    corru.    metal   drains; 
(62  )  55,000    lbs.     stairs.    ladders    and 

gratings; 
(63  )   1.000   lbs.'   misc.   steel   work; 
(64  )  5.000  lbs.  cast  iron  gratings; 
(65  )   4,000  lbs.  misc.  brass  and  bronze 
(66  )   50.000   lbs.   galvanizing; 
(fi7  )   5,000   Ib.s.    removing  misc.    equip.. 
ment  from  existing  dam  and  In- 
.stalling  it    in    new   locations; 
(68  )  complete    job.     removing    water 
stage    recorder   from    present    lo- 
cation and   installing   in   new  lo- 
cation; 
(69  )  complete  job.  removing  accumu- 
lators and  frames,  etc.; 
(70  )  complete  job.   removing  and   re- 
installing   three    36-in.    balanced 
valves ; 
(71    )  50.000    lbs.     installing    three    42- 
in.   steel  pipes  connecting  to  36- 
in.   balanced  valves; 
(72  )   500.000    lbs.     installing    outlet 

valves  furnished  bv  the  city; 
(73  )   110.000    lbs.    installing   fixed    sup- 
ports,  pier   plates,   and   hinge 
pins   for    spillway   gates; 
(74   )   250.000  lbs.  installing  drum  gates 

(including   installing  seals): 
(75  )   100.000  lbs.  installing  flanged  pipe 
and  fittings  and   valves  connect- 
ed    thereto,     for     spillway     gate 
control  system; 
(76  )   35.000    pounds    installing    control 
mechanism,     piping,     and     other 
parts    of    spillway    gate    control 
system   not  included   in   item   75: 
(77  )   2.(100    lbs.    installing    misc.    metal 

work  furnished  by  the  city; 
(7S  )   3.500    sq.     ft.     painting    concrete 

surfaces   in    waterways; 
(79  )   No   item   79; 
(SO  )  7    squares    roofing    on     concrete 

houses; 
(81  )  800  o.y.  crusher  run  base; 
(82  )  5,000  gallons   emulsified   asphalt; 
(S3  )   no   c.y.   base  rock; 
(84  )  60  c.y.   screenings; 
(85  )  3.200  lbs.   corrugated   metal   pipe 

culverts; 
(86  )   500  I.f.  B-in.  drain  Ule; 
(87  )   1    plant,    furnishing   and    Install- 
ing cooling  plant; 
(88  )  7,200      hours,      operating     refrig- 
erating   plant. 
Tolal  bids  follow: 

(A)  Transbay  Const.  Co.,  San  Fran- 
cisco,   $3,219,965.00. 

(B)  Utah  Const.  Co.,  W.  A.  Bechtel 
Co..  and  Henry  J.  Kaiser  Co.,  San 
Francisco.  J3. 447.598. 00. 

(C)  Southwestern  Contracting  Group. 
Inc.,   Los   Angeles,    $3,485,485.50. 

(D)  W.  E.  Callahan  Const.  Co..  Los 
Angeles,    $4,687,795.00. 

Unit   bids  follow: 
,   ,,    .       (A)  (B)  (C)  (D) 

(  1)    $    160,00  %    300.00  $    120.00  $    300  00 
2)  2.75  4.00  3.65  8.00 

l\  ^M  ^-^^  2.50  6.00 

?  -50  .60  1.10  2.00 

<   ■'"  l-'IO  1.50  1.10  4  00 

8-40  6.25         15.00 

1-20  1.50  5.00 

3.00  3.00 

14.40  14.00 


(,-a) 

S.OO 

(   6) 

l.Ofl 

(  7) 

4.00 

(  8) 

5.00 

(   9) 

.11 

(10) 

.11 

(11) 

6.00 

(12) 

.85 

10.00 

35.00 

.20 


•1«  .20              .30 

18.00  12.00         35  00 

(13)             2.50           2:«  2:00           '■"" 

<14)             2.20           2.00  2  75 

<15)            2.75           3.50  2  75 
(16)             2.50           1.70 


(18)  3.50  2.30  2.00  10  00 

•19)  -55  1.15  .45  2  00 

(20)  .60  1.30  .90  2  00 

(21)  3.00  2.30  2.75  4.00 

(22)  4.00  3.00  8.80  5,00 

(23)  5,00  3,00  8.80  6.00 

(24)  1.20  1.30  1.10  2.50 

(25)  4.80  5.80  6.34  8.00 

(26)  4.80  5.90  6.34  9  00 

(27)  4.80  5.90  6.20  10.00 

(28)  4.80  8.00  8.50  11.00 

(29)  7.25  10.00  10.50  15.00 

(30)  18.00  17.00  32.00  30.00 

(31)  

(32)  46.00  30.00  60.00  30.00 

(33)  31.00  21.00  50.00  50.00 

(34)  9.00  10.50  16.50  20.00 

(35)  75.00  48.00  90.00  30.00 

(36)  19.00  12.00  14.00  25.00 

(37)  17.00  12.00  10.00  25.00 

(38)  .70  1.70  1.10  1.50 

(39)  .11  .10  .28  .20 

(40)  4.60  3.90  3.85  4.00 

(41)  .055  .06  .05  .08 

(42)  .05  .05  .005  .08 

(43)  10.05  10.00  16.50  20.0ft 

(44)  12.00  14.00  16.50  20.00 

(45)  5.50  7.00  8.00  12.00 

(46)  .11  .13  .11  .15 
(46a)  .07  .13  .11  .15 

(47)  .17  .16  .17  .20 
(47a)  ,12  ,13  .12  .20 

(48)  .23  .22  ,25  .30 
(48a)  .18  .20  .16  .20 

(49)  .30  .32  .33  .35 

(50)  .08  .11  .08  .12 

(51)  ,20  .35  .16  .25 

(52)  .70  .67  .65  .30 

(53)  1.45  1.45  1.10  1.25 
(53a)  2.30  2.30  2.20  2.00 
(53b)  3,25  3.50  3.30  3.00 

(54)  .35  .27  .22  .25 
(54a)  .065  .17  .05  .20 

(55)  .85  2.00  1.10  1.25 

(56)  .35  .28  .55  .40 

(57)  .25  .28  .40  .25 

(58)  .20  .20  .22  .25 

(59)  .45  .24  .50  .50 

(60)  .14  .15  .22  .30 

(61)  .12  .13  .12  .10 

(62)  .16  .15  .13  .20 

(63)  .25  .25  .33  .50 

(64)  .14  .15  .08  .30 

(65)  .55  .50  .45  .50 

(66)  .04  .05  .02  .04 

(67)  .08  .17  .13  .20 

(68)  600.00    1.200.00    1,100.00    1.000.00 

(69)  1,100.00    1,400.00    1,650.00    2.500.00 

(70)  1.100.00    4.000.00    2.750,00    2,000,00 

(71)  .027  .02  .017  .04 

(72)  .02  .03  .017  .04 

(73)  .027  .02  .033  .05 

(74)  .018  ,02  .033  .04 

(75)  .03  .04  .033  .05 

(76)  .09  .05  .06  .12 

(77)  .11  .10  .11  .20 

(78)  .22  .10  .16  .30 

(79)  

(80)  65.00  50.00  55.90  30.00 

(81)  2.50  2.50  3.30  3.50 

(82)  .20  .12  .11  .30 

(83)  2.50  3.00  5.00  3.50 

(84)  3.00  3.00  8.80  3.50 

(85)  .15  .10  .16  .15 

(86)  .65  .70  .65  1.00 

(87)  25.000.00  20,000.00  25,000.00  32,000.00 

(88)  3.00  2.90  2.25  4.00 
All  bids  held  under  advisement. 
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BIDS   OPENED 

OAKLAND,  Cal.  —  Pacific  Bridge 
Co..  Fort  Point.  San  Francisco,  at 
$12,697  submitted  low  bid  to  the  East 
Bay  Municipal  Utility  District,  for 
the  installation  of  approximately  484 
lin.  ft.  of  20-in.  flanged  pipe  with  ball 
and  socket  joints  (pipe  and  fittings 
furnished  by  the  District).  Work  in- 
volves: 

(1)  484  lin.  ft.  20-in.  flanged  pipe  with 
ball  and  socket  joints; 

(2)  23   cu.    yds.    concrete   deposited    in 
anchors  under  water; 

(3)  17    cu.    yds.      concrete      deposited 
above    water; 

(4)  Total  price. 
Complete  bids  follow: 


PACIFIC    CONSTRUCTOR 
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VnrUW    Itrldne      f'"-      *♦"" 

Kranrli.ro     (1)  »12.0r.0.on 

(2)  460. UU 

(3)  187.011 

(4)  12.fi97.oO 
Moi  1  Ml  iliii|)iimii  Ai   Sciilt, 

Sum     inriiiul*.... (1)  17.9RR.00 

(2)  1.0311. I'll 

(3)  r.r.1.00 

(4)  19.D74.0O 
Ilriilv  riliblUi)  Ouniilr.  Co. 

^i,^Il    Franrl«ro (1)  22,020.00 

(2)  1.840.00 

(3)  340.01) 

(4)  2l.200.no 
M    I!    .M<(!"\vnn.  San  Kian- 

'   ■     ,.|„i.„     (1)  27.D85.00 

(2)  690.00 

(3)  610.00 

(4)  28.785.00 
A    W.  KItrh.-n,  San  Krun- 

,.|„o„                (1)  29,970.00 

(2)  920.011 

(3)  297.50 

(4)  31.187.50 
Hol.ill    II.    .Mi-.N'air    and    H. 

(iovild.     Oakland     (1)  34.300.00 

(2)  480.00 

(3)  238.00 

(4)  34.!I98.00 
liids    h.ld    nniliT    advisement. 

s 

January  30.    1033 
FUNDS    ALLOTTED 

COQi;iI-I,K.  OiPBon— The  Federal 
I'lilillr  Work.x  Admini.^tratinn  has  al- 
lotted a  liian  and  grant  of  $36,000  to 
the  City  of  CoquUle.  t'oos  County. 
Oregon,  for  re|>la<-emont  of  approxi- 
mately 4  miles  of  ob.solete  wood  and 
•teel  pipe  with  cast-iron  pipe  in  ex- 
isting wati'r  distribution  system. 
The  approximate  cost  of  labor  and 
material  is  $34,000  of  which  30%  is  a 
grant.  The  balance  is  a  loan  secured 
by   4%    bonds. 


FUNDS    ALLOTTED 

RIDGKFllilvli.  Wa.'ili.— The  Federal 
Public  Works  Administration  has  al- 
lotted a  loan  and  grant  of  $21,000  to 
Ridgefield.  Clark  County.  Wash.,  for 
the  replacement  of  existing  wooden 
pipe  with  cast-iron  pipe,  together 
with  installation  of  appropriate  val- 
ves, in  present  water  distribution 
system.  Thirty  per  cent  of  the  cost 
of  labor  and  material  which  totals 
approximately  $20,650  is  a  grant.  The 
balance  is  a  loan  secured  by  4T<,  Gen- 
eral  Obligation    Bonds. 


FUNDS    ALLOTTED 

ABERDEEN,  Wash.— The  Federal 
Public  Works  Administration  has  al- 
lotted a  loan  and  grant  of  $177,000  to 
the  City  of  Aberdeen.  Grays  Harbor 
County,  Wash.,  for  replacement  of 
approximately  11.3  miles  of  exsting 
wood-stave  water  supply  line  with 
creosoted  Douglas  Fir  pipe.  The  ap- 
proximate cost  of  labor  and  material 
is  $173,000.  of  which  30%  is  a  grant. 
The  balance  is  .i  loan  secured  by  4% 
Revenue   bonds. 

32— SEWERS    &"SEWAGE 
DISPOSAL  PLANTS 

CONTEMPLATED.  | 

SOQUEL.  Santa  Cruz  Co..  Cal.— Pe- 
titions are  being  circulated  for  forma- 
lion  of  a  sanitary  district  in  the  vi 
einity  of  Soquel.  Construction  of  in- 
tercepting sowers  to  connect  with  the 
Capitola   outfall   is   contemplated. 


January  29.  1935 
BIDS   WANTED. 

Bl'RLINGA.ME.  San  Mateo  Co..  Cal 
—  Until  Keliruary  11.  8  P.  M.,  as  pre- 
viously reported,  bids  will  be  received 
by  the  Burlingaine  City  Council  for 
the  construction  of  a  sewage  disposal 
plant  to  be  located  in  the  bay  about 
one-half  miles  from  shore  near  the  end 


of  llruadway.  anil   lMl<rc.(illnK  "eworH. 
Tlie  work  InvulveM: 

(a)  40  l.f.  4-ln.  vllrltled  ciny  p?p«  «ewer 

(b)  no  l.f.  0-ln.  do; 
((•)  2120  l.f.  8-ln.  do: 
(d)  1934  l.f.  12-ln.  do; 
(.•)  090  If.  15-ln.  do; 
(f)  24  l.f.  21-ln.  do; 
(K)  997  l.f.  24-ln.  do; 
(h)  4105  l.f.  27-ln.  do; 
(1)  44  l.f.  36-ln.  do; 
(J)    38   8x4-lneh  wye   branchcB: 

tk)  288  e.y.  Cla»H  C  concrete  mat  only 
for  $8  per  c.y.; 

(1)  7  Btundiird  shallow  brick  manholes 
not    exceeding  B-ft.    In   depth; 

(m)  2  shallow  standard  brick  man- 
holes not  exceeding  6-ft.  In  depth, 
efiulpped  with  pressure  manhole 
covers; 

(n)  4  standard  brick  manholes  exceed- 
ing C-ft.  in  depth  and  not  more 
than  8-ft.  in  depth; 

(o)  C  standard  brick  manholes  exceed- 
ing 8-ft  .ill  depth  and  not  more 
than   10-ft.   In  depth; 

(p)  14  standard  brick  manholes  ex- 
ceeding 10-ft.  in  depth  and  not 
more  than   \2'/i-fl.  in  depth: 

(<l)  2  special  brick  manholes  5-ft.  in 
diameter; 

(r)   1  special  screen  manhole,  complete 

(s)   1  special  drop  manhole,  complete: 

(t)  1  rellft  station,  complete,  lump 
sum; 

(u)   1  sewage  pumping  plant,   do; 

(V)   1   20-ln.  cast  iron  force  main,  do: 

(w)    1   sewage  treatment  works,   do; 

(X)  (1)  28,000  c.y.  fill  material  in  place 
(2)  2000  c.y.  loose  rock  riprap  in 
place; 

(y)  1  digester  gas  and  heating  eciuip- 
ment.    lump   sum; 

(z)    1   chlorination  equip.,  lump  sum; 

(aa)    1   gas  holder,   lump  sum: 

(bb)    1    gas   engine-generator  unit,    do; 

(cc)  (1)  Class  A  extra  foundation  con- 
crete; 

(2)  Class  B  do. 

(3)  Class  C  do. 

Bids   will   be   taken  as  follows: 

I'ROPOSAL  SCHEDULE  NO.  1:  Tlie 
complete  "Municipal  Sewage  Disposal 
Project;   Items    (a)    to   (cc),    inclusive. 

PROPOSAL  SCHEDULE  NO.  2:  The 
pipe  sewers  and  sewage  relift  station 
only;  Items  (a)  to  (t)  Inclusive,  and 
(cc). 

PROPOSAL  SCHEDl'LE  NO.  3:  Fill 
from  imported  borrow  for  roadway  and 
General  fill;  loose  rock  riprap  for  slope 
protection;  Item   (x)  only. 

PROPOSAL  SCHEDULE  NO.  4:  The 
Sewags  Disposal  Works,  including  all 
the  items  not  listed  under  Schedules 
No.  2  and  3.  above:  Items  (u)  (v)  (w> 
(y)    (z)    (aa)    (bb)   and   (cc). 

PROPOSAL  SCHEP.  NO.  5:  Sewage 
Disposal  Works  complete  and  fill  from 
imported  borrow  for  madway  and  gen- 
eral fill;  loose  rock  riprap  for  slope 
protection:  Items  (u)  to  (cc).  inclu- 
sive. 

Plans  and  specifications  may  be  ob- 
tained from  the  offlce  of  City  Engi- 
neer Chas.  M.  Thomas,  upon  aeposit 
of  $10.00.  •  32 


January  29.  1935 
BIDS   WANTED. 

SEATTLE.  Wash.— Until  Feb.  7.  10 
A.  M..  bids  will  be  received  by  the 
Seattle  Board  of  Public  Works.  (5.  W. 
Roberge.  Secretary.  Room  511.  Coun- 
ty-City Bldg..  Seattle,  for  furnishing 
and  installing  sewage  pumping  units 
for  the  Seward  Park  Trunk  Sewer,  un- 
der Ordinance  No.  64070.  floral  Im- 
provement District  No.  5368,  as  fol- 
lows; 

(1)  Two  horizontal,  centrifugal  pump- 
ing units,  each  having  a  capacity 
of  750-gpm..  for  the  57lh  .\venue 
South  pumping  station: 
1 2)  OiR'  horizontal,  centrifugal  pump- 
ing unit,  having  a  capacity  of  1.- 
250-gpm..  for  the  Grattan  Street 
pumping  station: 


(3)  One  horlzoiiiiil.  i-enlrlfu(enl  pump- 
InK  unit.  havliiK  n  rapuchy  of  100- 
icpin.  for  tlw  AlaHkH  Htri-t  pmnp- 
Ing   HtatUin, 

(4)  Remove,  overhaul  and  recr.ndltlon 
one  10-hp.  Worthlniflon  "Frei-no" 
HewHKe  puniplng  unit  trum  the 
Alanka  Street  pumplnx  utallon  and 
Install  same  In  the  (irnttan  Street 
pumplnic  nintlon. 

Hpecincallonn  obtainable  from  the 
odlce  of  the  City  Engineer.  4lh  floor. 
Counly-Clty    Illdg..    Seattle. 

•  32 


Ja-iiiary  29.    :925 
TO  ASK    BIDS 

SEATTLE.  Wash.— The  Seattle  Bd. 
of  Public  WorkH.  have  approved  the 
rinal  plans  and  •peciflcatlons  for  the 
construction  of  the  Laurelhurst  trunk 
and  Intercepting  sewer  project,  esti- 
mated   to  cost  $325,000. 

Mids  win  be  called  as  soon  as  the 
project  receives  the  approval  of  the 
State  PWA  Engineer  at  Olympla. 

32 


CONTEt^PLATED. 

SANTA  CLARA  CO..  Calif.— C.  C. 
Kennedy,  Call  Bldg.,  San  Francisco 
consulting  engineer,  estimates  cost  of 
constructing  the  main  trunk  sewer  to 
serve  Los  Gatc»s  and  other  communi- 
ties at  $490,000.  Intercepting  sewers 
from  each  community  not  included 
in  the  estimate.  Cities  included  In 
contemplated  sanitary  district  are: 
Los  Gatos.  Campbell.  Willow  Glen, 
Burbank,  Agnew,  Santa  Clara.  Sun- 
nydale.  Mayor  Wm.  Puterbaugh  is 
chairman  of  the  temporary  committee, 
formed  to  promote  organization  of 
the    district. 


TO   ASK   FUNDS 

.S'ANTA  MARIA.  Cal.— The  Santa 
Maria  City  Council  will  probably  ap- 
ply to  the  PWA  for  funds  to  finance 
improvements  to  the  sewage  disposal 
plant.  The  cost  is  estimated  at  $20.- 
000.  A  survey  and  report  has  been 
made  by  Harry  N.  Jenks.  consulting 
engineer,  of  Berkeley.  The  present 
population  Is  about  7000.  If  the  city 
procures  funds  the  city  council  may 
include  a  new  sewer  system  in  the 
Fairlawn  district.  Marion  B.  Rice 
is  mayor  of  Santa  Maria. 


BIDS   WANTED. 

PHOENIX.  Ariz.  —  Until  February 
fi.  10  A.  M..  new  bids  will  be  received 
by  the  Phoenix  City  Commission  for 
the  construction  of  a  storm  drain  sys- 
tem in  accordance  with  specifications 
prepared  by  C.  E.  Griggs.  City  Engi- 
neer. The  contract  was  previously 
(October  16)  awarded  to  the  Phoenix- 
Tempe  Stone  Co..  at  $266,511.89  (using 
a  combination  of  machine  made  pipe 
and  Williams  process  pipe  :or  24-in. 
to  60-in.  pipe),  but  the  award  was  not 
approved  by  the  PWA.  which  ordered 
the  award  made  to  Elliott.  Stroud 
Bros.  &  Seabrook.  low  bidders,  using 
monolithic  pipe,  at  $263,641.30.  In  lieu 
of  complying  with  the  order  the  com- 
mission decided  to  rescind  the  con- 
tract and  readvertise.  The  work  in- 
volves: 
22.190  ft.     S-in.  concrete  pipe: 

5.3S8  ft.  10-in.  do; 

5.539  ft.  12-ln.  do; 

4.487  ft.  15-in.  do; 

5.616  ft.  18-in.  do; 

4.025  ft.  21-in.  do; 
1.377  ft.  24-in.  do; 
3.165  ft.  27-in.  do; 
1.193  ft.  30-in.  do; 
2.448  ft.  33-in.            do; 

1.026  ft.  36-in.  do; 
948  ft.  39-in.  do: 
349  ft.  48-in.             do: 

2.095  ft.  51-in.  do; 

5.158  ft.  54-in.  do: 

840  ft.  60-in.  do: 
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BIDS   WANTED 

OHEllON"  CITY.  Oregon— Until  Jan. 
.11.  1  P.  M..  liids  will  be  received  by 
the  City  Manager  of  Oregon  City,  for 
furnishing  the  following  material  to 
be  delivered  at  Oregon  City  not  later 
than  February  6.  1935: 
in  70  ft.  S-in.  sewer  pipe; 

(2)  50   ft.   12-in.    sewer  pipe; 

(3)  900   ft.    15-in.    sewer    pipe; 

(4)  1120  ft.  21-in.  sewer  pipe. 
Sl>ecifications  obtainable  from  above 

office.  • 


FUNDS    ALLOTTED. 

LAKEVIEW.  Oregon.— The  Federal 
I'ublic  Works  .Vdniini.^tration  has  al- 
lotted a  loaji  and  grant  of  $36,000  to 
the  town  of  Lakeview,  Lake  Co..  Ore- 
gon, for  con.struction  of  a  -sewage  dis- 
posal plant,  comprising  primary  and 
secondary  rlariliers,  trickling  filter.';, 
.•sludge  digestion  chamber,  sludge  dry- 
ing beds  ajid  pumping  unit.  The  ap- 
proximate cost  of  labor  and  material 
is  $33,000,  of  which  30%  is  a  grant. 
The  balance  is  a  loan  secured  by  i% 
revenue  bonds.  j 


FUNDS    ALLOTTED 

lONB.  Wash.— The  Federal  Pulilic 
Works  Administration  has  allotted  a 
loan  and  grant  of  $14,500  to  the  town 
of  lone.  Pen'".  Oreille  County,  Wash., 
for  the  construction  of  a  sanitary 
.sewer  system,  consisting  of  trunk  and 
lateral  sewers,  with  necessary  man- 
holes and  appurtenances.  Thirty 
per  cent  of  the  cost  of  labor  and  ma- 
terial which  totals  approximately 
JIS.SOO  is  a  grant.  The  balance  is  a 
loan  secured  by  4%  General  Obliga- 
tion   Bonds. 

FUNDS   GRANTED 

BURNS,  Oregon— The  Federal  Pub- 
lic Works  Administration  has  allot- 
ted a  loan  and  grant  of  $22,000  to  the 
city  of  Burns.  Harney  County,  Ore., 
for  additions  to  existing  sewage 
treatment  plant,  consisting  of  a  pri- 
mary settling  basin  and  aeration 
plant,  final  settling  basin  and  sludge 
digestion  tank.  The  approximate 
cost  of  labor  and  material  is  $18,900, 
of  which  30  per  cent  is  a  grant.  The 
balance  is  a  loan  secured  by  4  per 
cent  General  Obligation   Bonds.  i 


FUNDS    ALLOTTED 

RO.SKBURG,  Oregon— The  Federal 
FuliHc  Works  Administration  has  al- 
lotted a  loan  and  grant  in  the  amount 
of  $72,600  to  the  City  of  Koseburg. 
Douglas  County,  Oregon,  for  the  con- 
struction of  an  intercepting  sanitary 
trunk  sewer  and  sewage  disposal 
plant.  The  approximate  cost  of  labor 
and  material  is  $91,000,  of  which  30% 
is  a  grant.  The  balance  is  a  loan 
secured  by  4%  Revenue  Bonds.  The 
entire  cost  of  the  project  Is  $85,000, 
but  it  is  estimated  that  a  contribu- 
ion  of  $20,000  will  be  made  by  the 
U.    S.     Veterans'    Administration. 


BOND    ELECTION 

SUNSKT  BKACll.  Cal.— An  elec- 
tion to  vote  on  a  $45,000  bond  issue 
to  finance  the  construction  of  a  com- 
plete sewer  system  for  the  town  of 
Sunset  Beach  will  be  held  February 
15  by  the  Sunset  Beach  Sanitary 
District.  The  bonds  proposed  are  to 
be  issued  in  denominations  of  $inon 
each  and  to  bear  interest  at  a  rate 
not  to  exceed  6%.  J.  A.  Armitage, 
Coast  Highway  and  Broadway  is 
president  of  the  district,  and  S.  H. 
Neil,    secretary. 

Two  plans  are  under  consideration, 
viz.— to  construct  a  collection  system 
and  a  separate  dlspo-sal  plant  by  ap- 
plying for  PWA  funds  secured  by  the 
bond  issue,  or  to  join  with  Seal 
Beach  In  construction  of  a  joint  dis- 
posal   plant    to    serve   both    communi- 


ties.     Duke    Hunt,    113    W.    Ninth    &t., 
Buena     Park,    consulting    engineer,    is 
preparing    the    plans.       Tlie    proposed 
■■ollection     system    for    Sunset    Beach 
is    estimated    to    cost    $43,468   and   will 
involve; 
12.000  ft.  8-in.   vit.   sewer  pipe; 
11.000   ft.  6-in.  vit.   sewer  pipe; 
S.300  ft.   4-in.   house  connections; 
49  standard   manholes; 
5  flush   tanks. 
If    the    city    should    join    w-ith    Seal 
Beach,    the    outfall    sewer    would     re- 
quire 700  ft.  of  10-in.  pipe.     The  pres- 
ent   treatment   plant  at  Seal   Beach   is 
of  the  trickling   filter  type.     It  would 
require  alterations   to   increase  its  ca- 
pacity   for  an   additional  5000   popula- 
tion. 

BIDS   WANTED 

ESCALON,  San  Joaquin  Co.,  Cal.— 
Until  February  11,  2  P.  M..  bids  will 
he  received  by  the  Directors  of  the 
Kscalon  Sanitary  District,  at  the  of- 
fice of  George  A.  Wallace.  President 
of  the  District,  Chamber  of  Com- 
merce Rooms,  for  furnishing  the  fol- 
lowing materials  f.o.b.  cars  at  Esca- 
lon: 

(1)   800   ft.    double    strength    14-in.    in- 
side diameter  hell  and  spigot   vit- 
rified,   salt   glazed   clay   pipe; 
(1-Alt.    A)   800   ft.   double   strength   14- 
in.     inside     diameter    tongue     and 
groove  sewer  concrete  pipe; 
U-Alt.    B)   800  ft.    double  strength   15- 
in.  inside  diameter  bell  and  spigot 
concrete  sewer   pipe; 
12)   14.900  ft.   standard  first  quality  14- 
in.   inside  diameter  bell  and  spigot 
vitrified    salt    glazed    clay     sewer 
pipe; 
I2-Alt.  A)   14.900  ft.  standard  strength 
14-in.   inside  diameter  tongue  and 
groove  concrete  sewer  pipe; 
(2-Alt.  B)   14,900  ft.  standard  strength 
lo-in.    inside    diameter      bell     and 
■ipigot   concrete   sewer   pipe; 
(Long  lengths   are   preferable). 
(3al   600  bd.   ft.   4-in.   x  4-in.    No.   2  O. 
P.  Common,  lengths,  10  and  12  ft. 
'b)   600   bd.    ft.   2-in.   x  8-in.   No.    2 
O.   P.    Common,   lengths,   10  ft.; 
(c)   8800   bd.    ft.   2-in.    x   10-in.    No. 
2    O.    P.    Common,    lengths,    8,     10 
and  12  feet. 
(1)   640   sacks    Portland    cement. 

Certified  check  or  bid  bond  for  not 
less  than  10%  shall  accompany  each 
bid.  Bidders  must  state  time  of  de- 
livery. 

Further  information  obtainable 
from  F.  J.  Rossi,  Civil  Engineer,  Mo- 
desto. • 

33—  WATER  WORKS 


BIDS    WANTED 

REDWOOD  CITY,  San  Mateo  Coun- 
ty—Until February  4,  3  p.  m.,  bids 
will  be  received  by  the  Redwood  Citv 
Council,  B.  E.  Myers.  City  Clerk,  City 
Hall,  for  furnishing  the  following  ma. 
terials  to  be  delivered  f.o.b.  trenchside. 
Redwood   City: 

(  1)  3.762   l.f.    12"   cast   iron   pipe; 
(  2)  8,928  l.f.  10"  cast  iron  pipe; 
(  3)  1,000  l.f.   6"  cast  iron   pipe; 
f  4)   1  12"x6"  cast  iron  cross; 
(  5)   2  12"x6"   cast   iron   tees; 
(  6)  1  12"  east  iron  tee; 
(  7)   4   10"x4"   cast   iron   crosses; 
(  8)  3   10"x6"   cast   iron   crosses; 
(  9)  S    10"x6"   cast  iron    tees; 

(10)  3   10"  cast  iron   90°    bends; 

(11)  1  10"  cast  iron  22!/;°  bend; 

(12)  9   10"   cast  iron   45°   bends; 

(13)  1  8"  iron  Y  branch; 

(14)  1  10"  to  8"  cast  iron  reducer. 
Specifications     obtainable     from     the 

above  office.  i 


FUNDS    ALLOTTED 

MABTON,  Wash.  —  The  Federal 
Public  Works  Administration  has 
allotted  a  loan  and  grant  of  $42,000 
to  the  to\vn  of  Mabton,  Yakima  Coun- 
ty,  Wash.,   for   improvement   to  water- 


works system  comprising  an  addi- 
tional well,  installation  of  pumping 
equipment  and  replacement  to  dis- 
tribution system  including  the  in- 
stallation of  fire  hydrants  and  ap- 
purtenances. The  approximate  cost 
of  labor  and  materials  is  $46,400  of 
which  30%  is  a  grant.  The  balance 
is  a  loan  secured  by  4%  Revenue 
Bonds.  The  entire  cost  of  the  proj- 
ect is  $51,000.  and  the  State  of  Wasli- 
ington  will   furnish  $9000.  , 


CONTEMPLATED 

ST.  HELENA,  Napa  Co.,  Cal.— Fi- 
nance Committee  of  St.  Helena  City 
(-"ouncil  directed  to  report  on  cost  of 
proposed  improvements  to  municipal 
water  system  and  method  of  financing  i 
Report   will   be   received   February   13. 


FUNDS    ALLOTTED 

S'CHURZ,  Nev.— The  Fede  al  Public  i 
Works    Administration      has      allotted  ' 
$3000   to   the    Office   of   Indian  AJtairs, 
Department  of  the  Interior,  for  recon-  ■ 
ditioning     the    water    system    at     the 
Walker  Lake    Indian    Agency,    Schurz. 
Nevada.  i  i 


FUNDS    ALLOTTED 

MARYSV'ILLE,  Wash.  —  The  Fed- 
eral Public  Works  Administration  has 
allotted  a  loan  and  grant  of  $57,000 
to  the  town  of  Marysville,  Snohomish 
County,  Wash.,  for  improvements  to 
waterworks  system  comprising  an 
additional  collecting  works  at  a 
spring,  a  supply  main  and  repairs  to 
existing  supply  main.  The  approxi- 
mate cost  of  labor  and  material  is 
$52,000,  of  which  30%  is  a  grant.  The 
balance  is  a  loan  secured  by  4%  Rev- 
enue   bonds.  » 


FUNDS    ALLOTTED 

ALMIRA.  Wash.— The  Federal  Pub- 
lic Works  Administration  has  allotted  ] 
a  loan  and  grant  of  $21,000  to  the 
town  of  Almira,  Lincoln  County, 
Wash.,  for  construction  of  a  water- 
works system  comprising  a  deep  well, 
pump  house  and  pumping  equipment, 
elevated  storage  tank  and  distribu- 
tion s.vstem.  The  approximate  coat 
of  labor  and  material  is  $24,000.  of 
which  30%  is  a  grant.  The  balance 
is  a  loan  secured  by  4%  General  Ob- 
ligation Bonds.  The  entire  cost  of 
the  project  is  approximately  $25,250, 
and  the  difference  between  the  total 
cost  and  the  PWA  allotment  will  be 
furnished  by  the  applicant.  i 

FUNDS   ALLOTTED. 

EMPIRE,  Ore.— The  Federal  Public 
Works  Administration  has  allotted  a 
loan  and  grant  of  $10,000  to  the  City 
of  Empire.  Coos  Co..  Oregon,  for  im- 
provements to  waterworks  system 
comprising  the  replacement  of  supply 
njain  and  part  of  distribution  system, 
extensions  to  distribution  system  and 
the  intallation  of  a  chlorinator  and 
meters.  The  approximate  cost  of  la- 
bor and  material  is  $10,000.  of  which 
30  per  cent  is  a  grant.  The  balance 
is  a  loan  secured  by  4  per  cent  general 
obligation  bonds. 


FUNDS    ALLOTTED. 

TILLAMOOK  COUNTY,  Ore.— Fed- 
eral Public  Works  Administration  ha.-; 
allotted  a  loan  and  grant  of  $18,600 
to  the  Long  Prairie  Water  District, 
Tillamook  County,  Oregon,  for  re- 
placements and  extensions  to  the  wa- 
ter distribution  system  of  the  Long 
Prairie  Water  Co..  a  private  corpora- 
tion, which  the  applicant  Is  now  be- 
ing organized  to  succeed.  The  ap- 
proximate cost  of  labor  and  material 
is  $17,000,  of  which  30%  Is  a  grant. 
The  balance  is  a  loan  secured  by  4% 
revenue  bonds. 


PACIFIC    CONSTRUCTOR 
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FUNDS  ALLOTTED. 

WAI,r,i  iWA.  on-.  Tlic  l''ciliTnl  I'uli- 
\iv  WoikN  AilMiliilNlriitl(in  linn  iillotti'il 
1.  Ii.nii  and  Kiniil  of  $«2,llii(l  In  Hie  CKy 
III  WiilldWii.  VViillriwu  Cininly.  (Te.. 
(tor  Inii'iovcmiiilM  to  wiil.'rwcirkM  »yn- 
■tpni.  cimiprlHlntf  the  ii-|>lnifm.-iit  of 
viipply  miiln.  llic  roiiNl  ruction  of  ii 
KJii.uiio-Ki'llon  Huifiu'O  ri'«frvolr.  cuii- 
flriirllon  iif  n  ohlDilrmlcir  and  •■xlr-n- 
xlons  anil  rrplaccnicntH  to  (llstrlliiitlon 
!.y»leiii.  The  upproxlmali-  i-o.st  of  la- 
bor and  material  Is  »57.u00.  of  whUli 
130%  1.1  n  grant.  The  balani'c  1h  .i  loan 
■•cured  by  4%  revenue  bonds. 


•FUNDS    ALLOTTED 

,     ii.MAK.    \S\i.sh.— The    Kedcnil    rulille 

I  Works  Ailiiiinl.Mlratlon  ha»  allotted  a 
loan  and  grant  of  SlS.OOd  to  the  City 
of  Oniak,  okanouan  County,  Wash., 
for  Iniprovemenl.s  to  waterworks 
•y.xleni,  coniprl.slni.'  an  additional  well 
with   piiiiip  house  and  punipin*;  eiiuip- 

I  ment  and  replaeeniont  and  exlen.>iions 
to  distribution  system.  The  approxi- 
mate co.st  of  labor  and  material  is 
$17,!i;0.  of  which  .SO?..  Is  a  grant.  The 
bal.inee  is  a  loan  secured   by  4%   Rev- 

('  enue  Bonds.  The  entire  cost  of  the 
project  Is  f2n.(iO0.  and  the  applicant 
win  furnish  the  diffiience  between 
the  total  cost  and  the  I'WA  allot- 
ment. I 


FUNDS    ALLOTTED 

.^ri.TA.N.  Wash  -The  Federal  I'lili- 
lic  Works  Adininistraticm  ha.s  allolted 
a  loan  &  grant  of  $20,000  to  the  town 
of  Sultan,  Snohomish  County.  Wasli., 
for  improvement  to  waterworks 
system.  coniprisinK  repairs  to  intake 
dam,  replacements  and  extensions  to 
distiilnition  system,  and  the  installa- 
tion of  additional  fire  hydrants.  The 
approximate  cost  of  labor  and  ma- 
terial is  $19,200,  of  which  30%  is  a 
rgrant.  The  balance  is  a  loan  secured 
by  4%  Revenue  Bonds.  The  entire 
cost  of  the  project  is  $21,000,  and  the 
applicant  will  furnish  the  difference 
between  the  total  cost  and  the  PWA 
allotment. 


FUNDS    GRANTED 

WINNKMUCC'A,  Nevada— The  Fed- 
eral I'ulilie  Works  .-Vdministration 
has  granted  $3,1,000  to  the  city  of 
Winnemucca,  Humboldt  County,  Xe- 
Ivada,  to  aid  in  the  construction  of  a 
complete  new  waterworks  system 
and  .a  Diesel  power  plant.  No  loan 
was  requested.  The  allotment  rep- 
resents 30  per  cent  of  the  cost  of 
labor  and  material  on  a  project  of 
which  the  total  cost  is  $250,620.  The 
balance  will  be  furnished  by  the  ap- 
plicant   from    other    revenues. 


FUNDS    ALLOTTED 

PATERd.S,  Wa?h.  —  The  Federal 
I'ublic  Works  Administration  has  al- 
lotted a  loan  and  grant  in  the  sum  of 
$16,000  to  the  town  of  Pateros.  Ok- 
anogan County,  Wash.,  for  use  in  re- 
placement of  existing  wood  stave 
water  mains  with  cast-iron  pipe. 
The  approximate  cost  of  labor  and 
material  is  $14,000.  of  which  307t.  i.« 
a  grant.  The  balance  is  a  loan  se- 
cured by  4"?;    genarel  obligation   bonds 


ALLOTMENT    RESCINDED, 

.^•Al.KM,  Ore.— The  Federal  ruhlie 
Works  Administration  has  rescinded 
a  loan  and  grant  to  the  city  of  Sa- 
lem, Oregon,  of  $2..S00.000  for  water- 
works improvements,  beca.use  con- 
struction has  not  been  started.  The 
city  officials  will  prepare  a  new  ap- 
plication for  a  loan  to  construct  the 
municipal  water  system,  I'reliminary 
plans  prepared  by  consulting  engi- 
neers Baar  and  Cunningham,  Spald- 
ing Rldg  ,   Portland. 


FUNDS    ALLOTTED, 

Tll.l. A.Miii  •K,  Or.gon.  -The  fOilenil 
l'ul>llr  Woi  Kh  AdnilnlHtratlon  hax  ul- 
lotleil  a  loan  and  grant  of  109,000  to 
the  City  of  Tillamook,  Uretfon,  for  the 
re|)laeeinent  of  tipproxlmntcly  32,000 
ft.  of  exiMtIng  Htei-1  water  malnH  wllli 
enHt-iriin  pl|ie,  liicludInK  InKtallation 
of  certain  giite  valve*  and  additional 
liydiantH,  Thirty  percent  of  the  cost 
of  labor  and  material,  which  totals  ap- 
I  roximalely  |4r.,o0o,  l»  a  grant.  The 
bal.-UKe  Is  a  loan  secured  by  4  per 
i<  tit    gifiieral  obligation   bonds. 


BIDS  WANTED 

SOCTH  lASADKNA,  Los  Angele.- 
Co,,  Cal.— Cntll  February  6,  2  P.  .M  , 
bids  will  be  received  by  the  South 
Pa.sadena  City  Council   for  furnishing- 

(1)  5500   l.f.    10-ln.    cast    Iron    Class    l.'i'i 

or  equal,   bell   and  spigot  pipe; 

(2)  2.000  l.f,  8-ln.  do; 

(3)  D50   l.f.    6-ln.  do; 

(4)  miscellaneous    tees,    bends,    reduc- 

ers,  box  covers,  gate  valves,  etc. 
Specifications    obtainable    from    City 
Kiigineer   Frank   H.   Clough. 


BIOS  OPENED 

L(IS  ANC.ELKS,  Cal.— The  follow- 
ing bids  were  received  by  IJ.  P.  Nick, 
lin,  purchasing  agent  of  the  Los  An- 
geles Water  and  Power  Bureau,  Room 
740.  207  S,  Broadway,  for  furnishing 
cast  iron  water  pipe  under  Spec.  No. 
1603,    as   follows.     The    items   were: 

(1)  approximately  20,000  ft.,  laying 
length,  C-in.  I.D.,  bell  and  .•■pigot, 
east  iron  water  pipe  in  16  ft.,  16  ft. 
6  in.  or  18  ft.  laying  lengths,  fob  de- 
partment's Hewitt  St.  yard  for  a  price 
per  lin.  ft.  laying  length; 

(2)  approximately  30.000  ft.,  laying 
length,  «-in.  I.D..  bell  and  spigot, 
cast  iron  water  pipe  in  16  ft.,  1(1  ft. 
6  in.,  18  ft.  or  20  ft.,  fob  department's 
Aetna  and  Vesper  St,  yard,  Van  Nuys 
for  a   price   per   lin,   ft.   laying   length. 

The  bids  were: 

United  States  Pipe  &  Foundry  Co.: 
(1)   74c;    (2)   74c. 

American  Cast  Iron  Pipe  Co.:  (1) 
75c;    (2)    76.5c. 

Pacific  States  Cast  Iron  Pipe  Co. : 
(1)    73c;    (2)    79c. 

National  Cast  Iron  Pipe  Co.:  (1) 
73c;    (2)   75c. 

Florence  Pipe,  Foundry  &  Machine 
Co.  (by  Utilities  Supply  Co.,  agents): 
(1)    76c;    (2)    77c. 

All  bids  were   net. 


34_  PARKS  &  PLAY- 
GROUNDS 


BIDS    WANTED 

SAN  FRANCISCO  —  Cntil  January 
31,  2:30  P.  M.,  bids  will  be  received 
by  Veterans  Administration  Facility, 
Palo  Alto,  for  furnishing  three  Cor- 
ynocarpus  laevigatus  shrubs  in  fire 
gallon  cans,   height   4   to  6  feet. 

Tlie  Veterans  Administration  will 
dig  holes  and  backfill. 

Specifications  may  be  obtained  from 
above  office.  * 


CONTRACT    AWARDED 

SAN  FR.\NC19CO— Max  Rjs-nb<rg 
1355  California  St.,  at  $.64  per  cu.  yd. 
awarded  contract  by  Purchasing  De- 
partment for  furnishing  3000  to  4500 
eu.  yds.  of  loam  for  the  Co'.den  Uate 
Vurk.  ' 


BIDS  WANTED 

VALLEJO,  Solano  Co,,  Cal.— Cus- 
todian of  the  U.  S.  post  office  in  Val- 
lejo  is  taking  bids  for  a  lawn  sprink- 
ler system  to  be  installed  on  grounds 
of  the  Vallcjo   post   office. 
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TUNNELS 


IlldK..  ORflen,  Ptnh,  nt  l»7t,&7«  awiird- 
id  contract,  Hubjeet  to  PWA  upproval. 
by  the  Hoard  of  Water  Commlnnlonerii 
of  the  City  and  County  of  Denver,  for 
enlnrKhiK  and  lining  Ih.-  Mofful  WaKr 
Tunnel,  Intake  Shaft  and  Wye,  the 
construction  of  the  Intake  work»  at 
West  Portal,  the  outlet  works  at  hjisl 
Portal,  and  appurtenances  thereto.  In 
Ollpin   and   (Jrand  counties,    <'olo. 

The  second  and  third  low  bids  were 
submitted  by  Winston  Bros.,  Inc.,  I, 
E,  Dixon  Co.,  Johnson.  Inc.,  I./is  An- 
geles, at  $1,158,534;  and  S.  S.  Magoffin 
Co.,  Adrian,  Oregon,  at  $1,220,534.  re- 
spectively. 


BIDS  WANTED 

SA.NTA  BAP.HARA,  Cal.  — Until  Feb. 
7,  2  P.  M.,  bids  will  be  received  by 
the  Santa  Barbara  Clly  Council  for 
furnishing: 

(1)  3300  ft.  12-ln.  cast  iron  water  pipe; 

(2)  1500   ft.  6-ln.  do; 

(3)  200   ft.   8-ln.  do; 

(4)  200   ft.    4-ln.  do: 

(5)  miscellaneous    fittings. 
Certified  check,  10%.    Carl  E.  Hasse. 

Purchasing  Agent. 


29— STREETS   AND    HIGH- 
WAYS 


NOTICE    TO    BIDDERS 

LOS  A.JOEI.ES  COUNTT,  Calif.— A 
lepresentative  of  the  District  OfBee 
will  aieomriany  prospective  bidders 
over  the  pmiiosed  project  in  Los  An- 
geles County  between  Pier  Avenue 
and  Sepulveda  Boulevard,  road  VII- 
L.A  -  175  -  RdoB  -  ManHB  -  HmB,  for 
which  bids  are  to  be  received  in  Los 
Angeles  on   February   14,   1935. 

Siild  representative  will  meet  pros- 
pective bidders  at  Intersection  of  Pier 
Avenue  and  Redondo  Blvd.  in  Redondo 
Beach  on  Wednesday.  February  6,  193» 
at  2:30  P.  M. 

Prospective  bidders  are  urged  to  co- 
operate with  the  District  Office  and 
arrange  to  make  their  field  inspection 
on  the  above  date. 


CONTRACT  AWARDED 

DENVER,  Colorado.— Utah,  Bechtel, 
Jtorrison,     Inc..    First    National    Bank 


NOTICE   TO   BIDDERS. 

ST.\TE  UF  CALIFURNI.A..  —  C.  H. 
Purcell.  State  Highway  Engineer,  has 
announced  the  cost  of  blue  prints  for 
the    State   highway    wr.rk    now   adver- 

''•'«^<J-  .  ■       ^     . 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  lo- 
cation of  the  work  will  he  furnished 
free  with  the  Special  Provisions.  Blu« 
prints  of  the  layout  and  bridge  detail 
sheets  will  be  furnished  at  cost  and 
become  the  property  of  the  purchaser. 

The  following  table  shows  the  cost 
of  such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramento on  February  13  and  In  Los 
.\ngeles  on  February  14,  1935: 

V-Mon-56-G,  H  Br,  acr.  Malpaso 
Creek,  bids  to  be  opened  in  Sacra- 
mento: PLANS  (No.  of  Sheets)  8: 
(Cost)  $0.80;  CROSS-SECTIO.NS  (No. 
of   Sheets)    None;    (Total)    $0.80. 

VII-L.A-175-RdoB,  ManB  and  HmB. 
bet.  I'ier  Ave.  and  Sepulveds  Blvd. 
(Bids  to  be  opened  in  Los  Angeles): 
PLANS  (No.  of  Sheets)  9;  (Costi  $0.90 
CROSS-SECTIONS  (No.  of  Sheets)  24 
(Cost)  $2.40:   (Total)  $3.30. 

VII-Ora-60-C.  Lgn.  Bch  bet.  Cypress 
St.  and  south  city  limits  (Bids  to  jje 
opened  in  Los  Angeles:  PLANS  (No. 
of  Sheets)  25;  (Cost)  $2.50:  CROSS- 
SECTIONS  (No.  of  Sheets)  50;  (Cost) 
$5.00;   (Total)   $7.50. 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  aeeomiiany  the  reqt/st  for 
plans  and  specifications  to  the  ofBce 
t.f  the  State  Highway  Engineer,  P.  O. 
Box  1499,  Sacramento. 
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FUNDS    GRANTED 

FATEKOS.  Wash.  —  The  Ffderal 
I'ublic  Works  Administration  has  al- 
lottt^d  a  Riant  not  to  exceed  $2400 
to  the  Town  of  Pateros.  Okanogan 
County.  Washington,  to  aid  in  gravel 
surfacing  and  oiling  approximately 
18.000  sq.  yds.  of  city  streets.  The 
grant  represents  30*!!.  of  the  cost  nf 
labor  and  materials,  estimated  at 
$8500.  The  balance  will  be  furnished 
by  the  applicant  from  other  revenues. 


CONTRACT  AWARDED 

COCHLSE  ("orNTV.  Arizona.— R.  E 
Martin  &  Cik,  Box  tl34,  Tucson,  at 
?22.S9S.S7  awarded  contract  by  the 
Arizona  State  Highway  Commission. 
Phoenix,  for  construction  on  the  Doug- 
elas-Safford  Highway.  NRS  114.  The 
work,  which  is  located  approximately 
"5  miles  south  of  Safford  on  the  Doug- 
las -  Safford  road  near  the  Junction 
with  the  Bowie  road,  consists  of  the 
grading  and  draining  of  about  1M> 
miles   of  roadway. 


BIDS    WANTED 

S-AX  DIEGO  COUNTY.  Cal.— Until 
February  21.  2  P.  M..  bids  will  be 
received  by  the  State  Highway  Engi- 
neer. State  BIdg.,  Los  Angeles,  for  l.I 
mile  surfacing  with  bituminous  treat- 
ed crushed  gravel  or  stone  on  Hill 
Street,  between  Wisconsin  Ave.  and 
Eighth  St.  in  the  City  of  Oceanside. 
San  Diego  County.  The  work  in- 
volves : 

(1)  15    tons    emulsified    asphaltic    road 

oil; 

(2)  3500   tons   crushed  gravel  or  stone 
(3>   160    tons   cutback    asphalt. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Public  Works  Bldg.,  Sacramento,  and 
on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco.  Los  An- 
geles, and  the  district  in  which  the 
work   is  situated.  • 


BIDS    WANTED 

INYO  COUXTY',  Cal.— Until  Febru- 
ary 20,  2  P.  M..  bids  will  be  received 
by  the  .State  Highway  Coinmission. 
Sacramento,  for  about  0.9  mile  grad- 
ing and  surfacing  with  salvaged  sur- 
facing material  and  a  bituminous 
treatment  applied  in  Inyo  County. 
between  1.8  miles  and  0.9  mile  south 
of  Fish  Springs  School.  The  work 
involves: 
(  1)  5    acres    clearing    and     grubbing 

right-of-way; 
(  2)  9600    cu.    yds.     roadway    excava- 

vation  unclass. ; 
(  3)   6200    sta.    yds.    overhaul; 
(  4)   1.S00    cu.    yds.    imported    borrow; 
(  .'))  75  cu.   yds.   ditch  excavation; 
(  6)  95  cu.   yds.    structure  excav. ; 
(  7)  24  tons  fuel  oil  SC-2  (prime  coat) 
(   8)   107    tons    fuel   oil    SC-3    (bitumin- 
ous   treatment); 
(  9)  0.91     mile       mixing       bituminous 

binder  and  salvaged  surfacing; 
(10)  35  cu.  yds.  screenings  (seal  coat) 
(ID   26   lin.    ft.    12-in.    CMP; 

(12)  104   lin.    ft.    24-in.    CMP; 

(13)  38    lin.    ft.    CMP    culvert    remove 

and  salvage; 

(14)  11  each   remove  and  reset  timber 

guide  posts; 

(15)  124  each  timber  guide  posts; 

(16)  200    lin.    ft.    remove   and    salvage 

existing  guard   rail; 

(17)  220   M.   gals,    water; 

.18)  48  stations  finishing  roadway; 
(19)  19  each  mounments  complete  in 
place. 
Plans  and  specifications  obtainable 
from  above  office  and  on  file  at  the 
oflfice  of  the  District  Engineer  in  San 
Francliico,  Los  Angeles,  and  the  dis- 
trict  in   which    the   work   is   situated. 


the  Department  of  Public  Works,  Di- 
vision of  Highways,  C.  H.  Whitmore, 
District  Engineer,  Hotel  Marysville, 
Marysville,  for  0.2  mile  of  surfacing 
with  crusher  run  base  and  bituminous 
treated  crushed  gravel  or  stone,  in 
Yuba  county,  between  Buchanan  St.. 
Marysville,  and  a  point  0.04  mile  north 
of   the   northerly   city  limits. 

The  work  involves; 
(   1)   135  c.y.   rdwy.   excav.,    unclass.; 
(  2)  2,350  c.y.   imported  borrow; 
(  S)  40  c.y.  structure  excavation; 
(  4)   495  tons  crusher  run  base; 
(  5)  370  tohs  crushed  gravel  or  stone; 
(  6)   19  tons  cut-back  asphalt; 
(  7)   800    sq.    yds.    emulsified    asphaltic 

paint  binder; 
(  8)   2   tons   fuel   oil; 
(  9)  4    c.y.    Class    A    Portland    cement 

concrete  (structures); 
(10)   125  lbs.   bar  reinforcing  steel; 
(ID  20  l.f.  12-in.  corrugated  metal'pipe 

(12)  24  l.f.  36-in.  do; 

(13)  55  M.  gals,  water; 

(14)  10  stations  finishing  roadway. 
Plans    and    specifications    obtainable 

from  th  above  office  and  on  file  at  the 
office    of    PACIFIC    CONSTRUCTOR. 


CONTRACT  AWARDED 

ORANGE  COUNTY,  Calif.  —  C.  O. 
Sparks,  2309  E  Sth  St.,  Los  Angeles. 
$111,025.50  (Alt.  A  asphaltic  con- 
crete) awarded  contract  by  the  State 
Highway  Commission  at  Sacramento, 
for  highway  construction  in  Orange 
County  on  Manchester  Avenue  be- 
tween Artesia  Ave.  in  Buena  Park 
and  Lincoln  Ave.  in  Anaheim,  con- 
sisting of  about  5.2  miles  to  be  grad- 
ed and  portions  to  be  paved  with  as- 
[ihalt  concrete  and  the  remainder  to 
be  paved  with  either  asphaltic  con- 
crete  or   Portland   cement   concrete. 


CONTRACT  AWARDED 

LOS  ANGELES  COUNTY,  Cal.— J. 
I..  McClain,  5S50  Brynhurst  Ave.,  Los 
Angeles,  at  $05,531.70  (Alt.  B,  for  ce- 
ment concrete)  awarded  contract  by 
the  State  Highway  Commission,  Sac- 
ramento, for  0.8  mile  paving  in  Los 
Angeles  County  between  California 
.'\ve.   and   Colorado   Ave. 


NOTICE   TO   BIDDERS. 

ORANGE  COUNTY',  Cal.— A  repre- 
sentative of  the  District  Office  will  ac- 
company prospective  bidders  over  the 
proposed  project  in  Orange  County  in 
Lnguna  Beach,  between  Cypress  St. 
and  south  city  limits,  road  Vll-Ora- 
60-C-LgnB,  for  which  bids  are  to  be 
received  in  Los  Angeles  on  Februarv 
14,  1935. 

Said  representative  will  meet  pros- 
pective bidders  at  intersection  of  State 
Highway  and  Cypress  Street  in  La- 
Buna  Beach  on  Wednesday.  Feb.  6. 
1935,  at  10  A.   M. 

Prospective  bidders  are  urged  to  co- 
operate with  the  District  Office  and 
arrange  to  make  their  field  inspec- 
tion on  the  above  date. 


BIDS  WANTED 

YUBA  COUNTY.  Cal.— Until  Feb.  11 
10:30   A.    M..    bids    will    be    received    bv 


BIDS  OPENED 

SONOMA,  Marin.  Napa  and  Solano 
Cos..  Cal. — Chas.  Kuppinger.  Box  356. 
Lakeport,  at  $2.09  per  barrel,  total 
$3,971.  submitted  low  bid  to  the  De- 
partment of  Public  Works.  Division 
of  Highways,  Jno.  H.  Skeggs,  Dis- 
trict Engineer,  State  Bldg.,  San  Fran- 
cisco, for  applying  Diesel  oil  to  road- 
side vegetation  over  a  distance  of 
about  139.2  roadside  miles  at  various 
locations  in  Sonoma.  Marin.  Napa  and 
Solano   Counties. 

The  work  requires  approximately 
1.900  barrels  of  Diesel  oil  in  place. 

Complete   bids  follow: 

Charles  Kuppinger,  Lakeport  (per 
hbl.)    $2.09;    (Total)    $3,971.00. 

Basalt  Rock  Co.,  Inc.,  Napa.  $2  30- 
$4,370.00. 

Helwlg  Const.  Co..  Sebastopol,  $2.33 
.t4, 427.00. 

Lee  J.  Immel,  Berkeley,  $2.34;  $4  - 
446.00. 


Tiffany  Const.  Co.,  San  Jose.  $2.36 
$4,484.00. 

Hayward  Bldg.  Material  Co.,  Hay 
ward,    $2.40;   $4,560.00. 


BIDS  OPENED 

MOHAVE  COUNTY,   Arizoi"'— H.  J 
Hagen,    Globe.    Ariz.,    at    $l]fl,.^06   sub 
mitted  low  bid  to  the  Bureau  of  Pub 
lie  Roads,  807  Sheldon  Bldg.,  461  Mar 
ket    St.,     San    Francisco,     for    gradlnt 
and  placing  selected  material  subgrao 
leinforcement    on    approximately    2.35 
miles    of   Section    D   of   Federal    Land: 
Highway  Project  No.  2,   the  Kingman. 
Boulder    Dam    Highway,    Mohave    Co. 
Ariz.    The  work   Involves: 
(  1)   90,000  c.y.   unclassified  excav.; 
((2)  700  c.y.  do  for  structures; 
(  3)   110,000   sta.   yds.   overhaul; 
(  4)  9.000  c.y.   subgrade   reinforcement 
(  5)   154  l.f.   18-in.  CGMP; 
(   6)   240   l.f.   24-in.  do; 

(    7)    98   l.f.   36-in.  do; 

(  8)  112  l.f.   42-in.  do; 

(  9)  622  c.y.  Class  A  concrete; 

(10)  52,000  lbs.   reinforcing  steel; 

(11)  34   c.y.   hand-laid   riprap; 

(12)  10,100    l.f.    wire-cable    guardrail; 
(12a)  10,100  l.f.  fiexible  steel  plate  road 

guard. 
Total   bids   follow: 

(A)  H.   J.    Hagen,    Globe.   Ariz.,    $110,- 
506;   Alt.,  $110,506. 

(B)  Daley  Corp.,  San  Diego:  $129,093.- 
30;   Alt.,    $130,103.30. 

(C)  Engineer's   estimate,   $111,598.50. 
Unit  bids  follow: 

(A)  (B)  (C) 

(  1) $     .80         $     .92         $     .75  . 

(  2) 2.00  s.no  2.00 

(  3) 02  .03  .on 

(  4) 40  .86  .80 

(  5) 2.00  2.25  2.25 

(  6) 3.00  3.40  3.50 

(  7) 6.00  4.60  6.00 

(  8) 7.00  8.00  8.00 

(  9) 25.00  29  o"  26.00 

(10) 06  .065  .06  I 

(11) 4.00  4.00  4.00 

(12) 1.00  .90  1.00 

(12a) 1.00  1.00  1.00 

Bids  held   utider  advisement. 


AWARD    RECAMMENDED 

SOLANO  AND  SAN  .TOAOUIN 
COUNTIES.  Cal  — Tiffanv  Construc- 
tion Co..  535  N.  7th  SJ-t.  Snn  Jose,  at 
$1.89  per  hbl..  total.  $2029  86  submit- 
ted low  bid  and  recommended  for 
award  nf  contract  hv  the  Department 
of  Public  Works.  Division  nf  High- 
wqyo.  R.  E.  Pierce.  District  Engi- 
neer. Stockton,  for  applying  Die.sel 
nil  to  roadside  vesretation  over  a  dis- 
tance of  about  129.9  miles  at  variou.<< 
locations  in  Solano  and  S-an  Joaquin 
Counties.  The  work  requires  apnrox. 
1074  bbls.  Diesel  oil  in  place.  Com- 
plete bids  follow.  (D  per  bbl;  (2) 
total: 
Tiffany    Construction    Co.,     San     Jose, 

(1)  $1.89;    (2)    $2029.86. 

Lee     J.     Immel,    Berkeley,     (1)     $2.29; 

(2)  $2459.46. 

Hayward    Bldg.    Materials    Co..    Hay- 
ward,    (1)    $2.73;    (2)   J2932.02. 

Volpa    Bros.,     Fresno,     fl)     $3.09;     (2) 
$3318.66. 
All    bids    forwarded    to    Sacramento 

for  final   award.  • 


BIDS    WANTED. 

SUTTER  COUNTY.  Cal.— Until  Feb. 
11,  10:30  A.  M..  bids  will  be  received 
by  the  Department  of  Public  Works. 
Division  of  Highways,  C.  H.  Whit- 
more. District  Engineer.  Marysville 
Hotel.  Marysville.  for  constructintf 
borders  on  about  0.5  mile  in  Yuba 
City  between  the  west  city  limits  and 
State  Highway  Route  3. 

The  work  involves: 
(D  45  stations  trenching: 
(2)   570  tons  crusher  run  base  in  place; 
from  the  above  office. 


PACIFIC    CONSTRUCTOR 
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WARD  RECOMMENDED 
MOIIAVH  colNTY,  Ail/.  AwiiM 
f  ccnliii'l  I"  II.  .1.  IliiKvii.  (Jlolii-, 
rlx..  Ill  $1111. .Mill  f'lr  KriidliiK  •""' 
Ini-liiK  Hi'liiK'cI  mutcrliil  miliicrndo  rv 
iforifinciil  'in  a|M>n"'l"':''"'ly  2.3!u 
illcH  "f  SVitliPii  l>  of  KortiTnl  iMixdH 
■Ighwliy  fltiji'ct  No.  2.  tlin  KIllK- 
inn-HotiUler  Dimi  HlKhway,  Mohiivt" 
■iiunly.      Arizona.     Im.s     lux-n     reconi- 

iiendoil    l>y    OlBlrlct    I'Tnglneer    C.     H. 

WaelntT.       r.    S.     Unreal 

>(n«dK.    .San    Kranil.icii. 


Iinncd  ri>nt)'  nt  llic  2511-kv.  triin*ml>iH>'>n 
hnn  for  Ihi-  (Niloriido  HIvcr  A'!"'''"'  '• 
iiiid<r  Spor.   .Vo.   «.-.. 

(■orni>l'')<'   lolal   liIdH  follnu': 
Iilmniltl  &  TayU.r.  I,.  A  !t2..'.:!l 

Macro  ConHl.   Co.,   Clcnrwiilc-r    .  Il!t.'>3'j 

lilmnilt   »   Taylor.   1,.   A. fl2..WI 

CrifTllli    <■•>..    I.i.M   Annolc'ii.  ttn.-'Jl 

I'nII    lildx    will   lie    piihlinhed   "hortly. 


I'lnnx    and 
from  Ihi'  ftlio' 


ncinvatlonii    olilHlnnhl* 
nfflre.  • 


I'ul.llc 


3IDS  OPENED 

SAN  IU:U.NAHI>l.N(i  I'lil'NTV.  fal 
-Beiui.tl  *  Taylor.  IIHI  West  Ven- 
,e  Hlvd..  I.os  AiiKi'les.  at  J.M.eC?  huo- 
iillti'd  low  bid  to  till'  Mptropolltaii 
\V«l»'r  Dlslrli-I.  T.on  Annele.s.  for  ron- 
striu'tlnK  approximately  1<K:1  itiII''h  of 
the  Whipple  Mountain  I'atrol  r'lnd 
and  approximately  1.4  miles  of  stuli 
rond.M  luljaceiit   thereto.  aloiiR  I  lie  pro- 


BIDS    iVANTED 

.SAN  lUCUNAKDlNO  CCJUNTY.  Cal. 
—  rntll  February  13.  2  1'.  M.,  bids  will 
be  reeiilved  by  the  IJepartment  of 
Public  WorkH.  Division  of  Highway*. 
K.  Q.  Hulllvan.  DiMtrlol  Knglnecr,  247 
Third  .St..  San  Hernardlno.  for  ap- 
plying bituminous  surface  treatmcnl 
to  about  3.S  miles  of  existing  oiled 
shoulders  In  San  Hernardlno  County, 
between  Sierra  Ave.  and  Riverside 
Ave.    The  work  requires: 

(1)  53    ton*    emulsified    asphaltlc    road 

oil  In  place; 

(2)  510  tons  screenings  In  place. 


BIDS    WANTED. 

MKICKO.  .Mariposa  and  StiinlNlniis 
Com.,  Cjrt.  — 1,'nill  February  8.  3  I".  M.. 
bids  will  be  received  by  the  Depart- 
ment of  Public  Works.  Division  of 
Highways.  It.  K.  Pierce.  District  Kn- 
Kineer,  47  North  (iranl  St.,  ."locktoii. 
for  applying  Diesel  oil  to  roadside  veg- 
etation over  a  distance  of  about  147.6 
loadslde  miles  In  Merced,  Mariposa, 
and   Stanislaus   counties. 

Plans  and  specifications  oblalnal.l.- 
fro::-   the  above  ofBce. 


CONTRACT  AWARDED 

OAKl..\Nl),  CaJIf.  J.  I'iilufci.  1212 
18lh  Ave.,  Oakland,  at  1.07  per  cubic 
yard  submitted  only  bid  and  awarded 
iontract  by  Oakland  <'lty  Council  for 
furnishing  12.000  cubic  yards  of  fill 
for  Peralta  park,  back  of  the  Munic- 
ipal  Auditorium. 


SHASTA  COUNTY  —  0.9  Mi.  Grade  and  Pave  —  (State) 


SHASTA  COUNTY.  Calif.  —  T.  M. 
.Morgan  Paving  Co.,  472  N.  Barring- 
ton  Ave.  I.O.S  Angeles,  at  $95,321.50 
(Alt.  A)  and  $92,485.18  (Alt.  B)  sub- 
mitted low  bid  to  the  State  Highway 
Commission,  Sacramento,  for  about 
0.9  mile  grading  and  paving  at  the 
north  entrance  to  the  City  of  Red- 
ding, Shasta  County. 
The  work  Involves: 
(   1)   6.4    acres    clearing    and    grubbing 

of  right  of  way; 
(   2)   142,500  c.y.  rdwy.  excav.,   unclass. 
{  3)  3,560,000   sta.    yds.    overhaul; 
(  4)   1,250   c.y.    structure    excavation: 
(   51   5.400  sq.   yds.    preparing   subgrade 

for   Portland    cement    or    asphalt 

concrete   pavement; 
(  6)   3.030  c.y.  crusher  run  base; 
(  7)   17    tons   fuel   oil    prime   coat; 
(  8)   1.300  c.y.   crushed  gravel  or  stone 

(bit.    treated    surfacing); 
(  9)  112  tons  cutback  asphalt,  do; 
(10)   220  c.y.  Class  A   Portland  cement 

concrete    (curbs,   gutters,    walks) 
Ml)   600  c.y.  do  (slope  paving); 

(12)  434   c.y.   do    (structures); 

(13)  24,400     lbs.     bar    reinforcing    steel 

(structures) ; 
(H)  24.600   lbs.    mesh    reinforcing   steel 

(.slope  paving) : 
(15)   91.000     lbs.    struc.     steel,     erection 

only; 


(16)  4.700     lbs.     bridge     pipe     handrail,  i 

erection   only; 

(17)  128   If.    retaining   wall   pipe   hand- 
rail,  furnish  and  erect; 

(18)  1     lot    bridge    lighting    eriuipment, 

erection  only; 

(19)  424   l.f.    18-in.   CMP; 

(20)  214   l.f.    24-in.   CMP    ; 

(21)  4  each  cast  steel  frames  and  cov- 

ers for  drop  inlets; 

(22)  330  c.y.   removing  asph.  concrete; 

(23)  185    c.y.     removing    Piirtland    ce- 

ment concrete; 

(24)  60  c.y.   rubble   masonry; 

(25)  8    e.ach    culvert   markers; 

(26)  1.700   M.    gals,    water; 

(27)  45   stations    finishing   roadway; 

(28)  19    each    monuments    complete    in 

place; 

Alternative    Pavement    Items 
Alternative  A 

(29)  2,176    tons   asphalt   cone,    pave.; 

Alternative  B 

(30)  1,005   c.y.   Class    .\    Portland    cem. 

concrete  pavement; 

(31)  1,400   lbs.    bar  reinf.    steel  pave.; 

(32)  714    each    pavement    dowels    com- 

plete  in    place. 

NOTE:    Alternatives    A    and    B    are 

the    necessary    items    for    paving    from 

Station  8  plus  44.45  to  Station   15  plus 

1  74    and   at    Riverside    Drive    and    Trin- 


ity Street  connection.  The  contract 
may  be  awarded  on  the  basis  of  pav- 
ing the  said  portions  with  either  as- 
phalt concrete  or  Portland  cement 
concrete  at  the  option  of  the  Direc- 
tor of  Public  Works. 
Total   bids   follow: 

(A)  T.  M.  Morgan  Paving  Co.,  I>os 
Angeles,  (Alt.  A)  $95,321.50;  (Alt. 
B)    $92,485.18. 

(B)  Fredrickson  &  Watson  Construc- 
tion Co.  and  Fredrickson  Bros., 
Oakland  (A)  $115,387.35;  (B)  $112- 
335.05. 

(C)  A  Telchert  &  Son,  Inc..  Sacra- 
mento, (A)  $115,834.82;  (B)  $113.- 
750.50. 

(D)  Peninsula  Paving  Co..  San  Fran- 
cisco. (A)  $119,183.60;  (B)  $114,- 
431.44. 

(E)  C.  W.  Caletti  &  Co.,  San  Rafael, 
(A)    $118,241.90;    (B)    $115,476.70. 

(P)     Hanrahan    -    Wilcox    Corp.,    San 

Francisco,    (A)    $ ;    (B)    $118.- 

570.40. 
(G)   J.   F.   Knapp.  Oakland.    (A)    $121.- 

685.00;     (B)    $119,827.80. 
(H)    Geo.    Pollock  &   Co..   Sacramento. 

(A)    $131,508.50;    (B)    $125,515.00. 
(I)     Dunn     &    Baker.    Klamath    Falls, 

Ore.,    (A)    $128,194;    (B)    $126,953.80 


I'nit   bids  follow: 


(   1) 

(  2) 

<  3) 

(  4) 

(  5) 

(  6) 

(   7) 

I  8) 

(  9) 

(10)        . 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(19) 
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(23) 

(24) 

(25) 

(26) 

(27) 
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(Alt     A) 
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(32) 
(Alt      B) 
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60.00  $ 
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(G) 

75.00   $ 

.30 

.005 

1.60 

.12 

2.00 

15.00 

3.00 

25.00 

16.00 

14.00 

16.00 

.045 

.06 

.02 

.03 

2.50 

75.00 

1.75 

2.50 

50.00 

3.00 

3.00 

15.00 

2.00 

2.00 

6.00 

3.00 

,641.00 

6.50 

685.00 

12.00 

.06 

.20 

.827.90 


<H) 

1110.00 

.38 

.004 

1.00 

.10 

1.50 

12.00 

1.80 

20.00 

16.00 

16.00 

25.00 

.06 

.07 


1.25 

270.00 

2.00 

3.00 

15.00 

1.00 

1.50 

20.00 

3.00 

1.00 

10.00 

4.00 

115>188.50 

6.50 

131.508.50 

10.00 

.07 

.25 

125.515.00 


(I) 

;       100.00 

.37 

.005 

1.00 

.10 

2.00 

15.00 

2.65 

23.50 

14.00 

16.00 

14.00 

.0.^3 

.04 

.025 

.03 

2.50 

100.00 

1.60 

2.60 

50.00 

2.00 

2.00 

10.00 

2.00 

1.00 

7.00 

3.00 

114.0.50.00 

6.50 

128.194.00 

12.60 

.07 

.20 

126.953.80 
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WRECKING  CONTRACT  AWARDED 
SAN  FRANCISCO.— Synuiii  Hiother.^ 
Wrecking  Co..  143.=i  Market  St..  award- 
ed sub-contract  by  Healy  -  Tibbitt.x 
Const.  Co..  64  Pine  St..  for  wrcckins 
all  buildings,  etc..  in  connection  with 
the  construtcion  of  reinforced  concrete 
viaducts,  grading  and  paving  of  the 
streets,  etc.,  for  the  San  Francisco 
Section  and  Approaches  to  the  San 
Francisco-Oakland  Bay  Bridsc  under 
Contracts  15  and  15-A. 


PROJECT  APPROVED 
SANTA  CRUZ  C'DUNTV.  CI.— SERA 
has  approved  project  for  the  con- 
struction of  the  Highland  Way-Brown 
Valley  Road,  involving  cle-aring  the 
right-of-way,  grading  to  24  ft.  width, 
and  installing  culverts.  The  County 
has  been  allotted  $85,550  for  labor. 
County  Engineer  Lloyd  Bowman  will 
supervise  the  work. 


BIDS  OPENED 

ALAMEDA,  Contra  Costa  and  San- 
ta Clara  Cos.,  Cal.— Tiffany  Const. 
Co.,  635  N.  7th  St.,  San  Jose,  and 
Hayward  Bldg.  Material  Co..  Ather- 
ton  and  Jackson  Sts.,  Hayward.  sub- 
mitted identical  low  bids  at  $2.00  per 
barrel,  total  $2,000,  to  the  Depart- 
ment of  Public  Works,  Division  of 
Highways,  Jno.  H.  Skeggs,  District 
Engineer,  State  Uldg..  San  Francisco, 
for  applying  Diesel  oil  to  roadside 
vegetation  over  a  distance  of  about 
75.5  roadside  miels  at  various  loca- 
tions in  Alameda.  Contra  Costa  and 
Santa  Clara  counties 

The  work  retiuiies  approximately 
1000    barrels   of   Diesel   oil   in    place. 

Complete  bids  follow 

Hayward  Bldg.  Material  Co..  Hay- 
ward. (Per  Bbl.)  $2.00;  (Total)  $2.- 
000.00. 

Tiffany  Const.  Co..  San  Jose.  $2.00; 
$2,000.00. 

Lee  J.  Immel.  Berkeley,  $2.27:  $2.- 
270.00. 

Palo  Alto  Road  Materials  Co..  Palo 
Alto.    $2.49;    $2,490.00. 

BIDS    WANTED. 

AMADOR,  Calaveras,  Stanislaus  and 
Tuolumne  Counties.  Cal. — Until  Feb. 
IS.  3  P.  M..  bids  will  be  received  by 
the  Department  of  Public  Works,  Di- 
vision of  Highways,  R.  E.  Pierce,  Dis- 
trict Engineer,  47  North  Grant  Street, 
Stockton,  for  applying  Diesel  oil  to 
"■oadslde  vegetation  over  a  distance 
of  about  188.9  roadside  miles  In  Am- 
ador, Calaveras.  Stanislaus  and  Tuol- 
umne Counties. 

The  work  requires  approximately 
52.281  gallons  of  oil.  in  place. 

Plans  and  specifications  obtainable 
from  the  above  office. 

CONTRACT    AWARDED 

VENTURA  COUNTY,  Cal.— Baisch 
Bros.,  20,550  Normandie  Ave..  Tor- 
rance, at  $214,957.60  awarded  con- 
tract by  the  State  Highway  Commis- 
sion Sacramento,  for  3.6  miles  grad- 
ing and  paving  with  asphalt  concrete 
In  Ventura  County,  between  Sea  Cliff 
and   Benham. 


CONTRACT   AWARDED 

LAKE  COUNTY.  Cal.— Hem.street  & 
Bell.  501  nth  Street.  I'.  O.  Box  550. 
Marysvllle.  at  $62,732.85  awarded  con- 
tract by  the  State  Highway  Commis- 
sion, Sacramento,  for  about  2.5  miles 
of  grading  and  surfacing  with  untreat- 
ed gravel  and  seal  coat  applied,  in 
Lake  County  between  one  mile  east 
of  Upper  Lake  and  Manila  Ranch. 


ALLOTMENT   INCREASED. 

LEWIS  COU.NTY.  Wash.  —  Federal 
Public  Works  Administration  has  in- 
creased a  grant  to  Lewis  County  from 
$17,000  to  $22,500  for  improving  5  miles 
of  road  between  the  towns  of  Vader 
and  Wlldwood.  due  to  Increased  costs. 


CONTRACT  AWARDED 

LEWIS  COUNTY.  Wash.  — Erickson 
Johnson  and  Smith  Brothers.  Naches. 
Wash.,  at  $19,110  awarded  contract  by 
the  Bureau  of  Public  Roads.  Portland, 
for  constructing  3.22  miles  of  the  Mt 
Rainier  National  Park.  Stevens  Can- 
yon Project  PEC-4-E2.  Clearing.  Na- 
tional Park  Road  Project,  located  in 
Mt.  Rainier  National  Park.  Lewis  Co.. 
Wa.'shington. 

CONT.-^ACT    AWARDED 

BENTON  FIELD,  Alameda  Co.,  Cal. 
— Meyer  Rosenberg.  255  Bay  Shore 
Blvd..       San       Francisco,       at     $11,440 


awarded  contract  by  Captain  Le«nder 
Larson.  Constructing  Quartermaster, 
Fort  Mason,  for  furnishing  top  soil, 
fertilizing  and  seeding  at  Benton 
Field. 


CONTRACT  AWARDED 

S.A.NTA  CRUZ.  Santa  Cruz  Co.,  Cal. 
—Central  Supply  Co.,  1  Division  St.. 
San  Francisco,  at  $980.36.  plus  sales 
tax,  awarded  contract  by  the  Santa 
Cruz  City  Council  for  furnishing  ma- 
terials to  be  used  in  paving  the  Es- 
planade  sidewalk. 


LOS  ANGELES  COUNTY— 0.8  MILE  PAVING— (STATE) 

LOS    ANGELES    COUNTY.    Cal.— J. 

L.   MeClain,   5850  Brynhurst  Ave.,   Los 

Angeles,  as  previously  reported,  sub- 
mitted low  bid  to  C.   H.  Purcell,  State 

Highwaj'  Engineer,   Los  Angeles,   Jan. 

24.    at    $65,540.70    (based    on    Alternate 

A,  for  asphaltic  concrete)  and  at  $65,- 

531.70  (based  on  Alternate  B  for  ce- 
ment concrete),  for  highway  construc- 
tion  in   Los  Angeles  County,   between 

California  Avenue  and  Colorado  Ave., 

about  0.8  miles  in  length  to  be  paved, 

involving: 

(  1)  4Z  sta.  clear  and  grub  K/w; 

(  2)  46,000  cu.  yds.  rdwy.  excavation, 
unclass. ; 

(   3)   66.000   sta.   yds.   overhaul; 

(  4)   1800  cu.  yds.  structure  excav. ; 

(  5)  24,500  sQ.  yds.  subgrade  prepara- 
tion; 

(   6)  4700   sq.    yds.    asph.   paint  binder; 

(  7)  1420  tons  asphalt  concrete  level- 
ing and  Type  A  surface  course 
courses  exclusive  of  central  40 
ft.   width; 

(  8)  160  tons  crushed  gravel  or  stone 
(bituminous    treated    surfacing): 

(  9)  10  tons  cutback  asphalt  (do); 

(10)  580  cu    yds.  Class  A  Portland  ce- 

ment  cone,    (curbs,    gutters   and 
walyks) ; 

(11)  20  cu.   yds.   Class  A  Portland  ce- 

ment   concrete    (structure); 

(12)  600    sq.    ft.    gunlte    slope    protec- 

tion; 

(13)  210   lbs.    steel     wire   mesh     rein- 

forcement; 

(14)  1300  lbs.  bar  reinf.  steel  (strucs.) 

(15)  1400  lbs.  misc.  iron  and  steel; 

(16)  140  lin.  ft.  pipe  handrail; 

(17)  130   lin.    ft.    18-in.    reinf.   concrete 

pipe: 

(18)  1024  lin.   ft.   24-in.   reinf.  concrete 

pipe: 

(19)  24  lin.   ft.   36-in.  rein.  cone,   pipe; 

(20)  150  lin.   ft.    24-in.   C.M.P.; 


(21)  15  cu.  yds.  concrete  removed  and 

disposed  of; 

(22)  Removing     and     salvaging     30-in. 

CM. P.    and    timber  bents; 

(23)  Remove   and    salvage    timber   pe- 

destrian   overhead: 

(24)  42    stations  finishing  roadway; 

ALTERNATIVE   ITEM9 
Central   40-tt.    strip.    Station   3S-)-00  to 
Station   79-(-35. 

ALTERNATIVE 

(25)  7700    tons    asphalt    concrete    base 

leveling    and      Type     A    surface 
courses; 

ALTERNATIVE    B 

(26)  3420   cu.     yds.   Class  A      Portland 

cement    concrete    pavement; 

(27)  9200    lbs.    bar   einf.    steel    pave.: 

(28)  5000  each  pavement  dowels; 

(29)  11    tons   fuel    on    subgrade   treat- 

ment: 

(30)  18  tons  grade  E  asphalt  subgrade 
treatment; 

(31)  120     cu.     yds.     concrete    removed 

and  disposed  of,  strip  1-ft.  wide, 
Station   38    to    Station   7S+50. 
Total  bids  were: 

(A)  J.    L.   McClain — Alternate  A,   $65,- 

540.70;    Alternate    B,    $65,531.70. 

(B)  J.    E.   Haddock,   Ltd.,    Pasadena— 

A,    $66,093;    B,    $71,344.80. 
(O   S«uth%vest    Paving    Co.,    Los    An- 
geles—A.   $67,505.25;    B,   no   bid. 

(D)  Oswald    Bros..   Los   Angeles  —  A. 

$68,049.40:    B,    $76,438.90. 

(E)  Griffith  Co..  Los  Angeles — A,  $68.- 

291;    B,    $72,735.60. 

(F)  Geo.    R.    Curtis    Paving    Co..    Los 

Angeles— A,     $72,412.42;     B,     no 
bid. 

(G)  Mundo  Engineering  Co.,   Los   An- 

geles—A,   $74,076.40;    B,    no    bid. 
(H)   L.   A.    Paving   Co.,   Los   Angele.s— 
A,    $75,543.50;    B,    $79,193.50. 

Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

(  1) 

$     8,00  $  10.00  $     5.00 

$     5.00 

5     6.00 

$  10.00 

$     3.00 

$  15.00 

(   2) 

.39 

.40 

.41 

.39 

.42 

.48 

.60 

.40 

(   3) 

.005 

.01 

.005 

.006 

.01 

.01 

.006 

.03 

(   4) 

1.00 

1.25 

.95 

1.30 

.80 

.96 

.80 

2.75 

(   5) 

.10 

.10 

.15 

.09 

.10 

.09 

.10 

.13 

(   B) 

.02 

.02 

.03 

.02 

.03 

.02 

.02 

.03 

(   7) 

3.30 

3.25 

3.04 

3.20 

3.00 

3.42 

3.20 

3.25 

(   8) 

2.00 

2.00 

2.58 

3.50 

2.50 

2.18 

2.00 

2.40 

(    9) 

15.00 

20.00 

14.00 

14.00 

16.00 

15.65 

18.00 

15.00 

(10) 

10.00 

10.00 

12.50 

13.00 

11.00 

11.00 

12.00 

15.00 

(11) 

25.00 

30.00 

25.00 

40.00 

30.00 

36.00 

40.00 

22.50 

(12) 

.35 

.70 

1.00 

.50 

.30 

.94 

.30 

.70 

(11) 

.15 

.15 

.25 

.20 

.10 

.24 

.05 

.30 

(14) 

.06 

.06 

.06 

.06 

.05 

.05 

.05 

.12 

(15) 

.12 

.12 

.10 

.12 

.10 

.12 

.12 

.12 

(16) 

2.50 

2.50 

1.50 

2.50 

2.00 

2.46 

.40 

2.25 

(17) 

2.75 

2.80 

2.95 

3.00 

2.50 

3.06 

3.00 

3.00 

(18) 

S.IO 

3.15 

3.65 

3.40 

3.00 

3.60 

3.60 

3.25 

(19) 

5.70 

5.35 

6.20 

6.70 

6.00 

6.43 

7.00 

6.00 

(20) 

3.75 

3.85 

3.75 

3.80 

5.00 

4.46 

2.25 

5.25 

(21) 

2.00 

5.00 

3.25 

6.00 

2.00 

1.20 

3.00 

5.00 

(22) 

50.00 

100.00 

125.00 

100.00 

100.00 

60.00 

100.00 

500.00 

(23) 

200.00 

300.00 

250.00 

300.00 

200.00 

180.00 

250.00 

600.00 

(24) 

3.00 

3.00 

5.00 

5.00 

5.00 

3.00 

5.00 

4.00 

(25) 

3.30 

3.20 

3.04 

3.20 

3.43 

3.30 

3.00 

3.20 

(26) 

6.90 

8.00 

9.00 

8.38 

7.60 

(27) 

.07 

.04 

.075 

.05 

.08 

(28) 

.11 

.11 

.12 

.12 



.16 

(29) 

9.00 

9.80 

12.50 

16.00 

12.00 

(30) 

15.00 

17.00 



19.00 

20.00 



25.00 

(31) 

2.00 

5.00 

4.00 

5.00 



1.50 
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COMPLETE   BIO  LISTING  1.11)  .OK 

\KNTritA    rniN'iv.    Ciii  — iiiiMirii  tazt  .'1000. (in  9000.00  1 1000. «o  fiino.oo 

lln.M..     2ii.:„Mi     .\,,ii„iu,,|l..     Av«..     Till-  ••■M»  1.00         I, 

riinci-.    nN     |>rcvl<ni«ly     ri'|ii>rtc(l,     mill-  (3<)  (1.00         7. 

iiilttcd  low  tild   to  C.   H.   I'lireoll,  Stiito  (^S)  .  .0.1 

illKliwny   Kiigliici-r.    I.dii  AmkoU'H,    Jiin.  (3«)..  I. So         2. 

24,    nt     »214,!»r.7.(10.    for    hiKlnviiy     con-  (»7)  "OO 

BtriK'tlon   III   V.Mitiini   Coiiiily.   hrtweeii  OH)-  2.00         3. 
Hi-ii  (lirr  nnci   Ilciihaiii,  aliout  .'!.0  iiillrx 
In   li'iiKtIi.    to    bo   Ki'iidi'd     nnd     paviil 

Mplmit  comrct.-.  Involving:  B.ncnoPMcn  20 MISC.    SUPPLIES    AND 


2.00 

2.00 

10.00 

8.30 

.05 

.05; 

2.00 

2.00 

ft.OO 

3.(10 

2.(10 

■i't. 

(2.3»       . 

12  IPO 

as. (to 

10.00 

40.00 

40.00 

(24) 

1.1.00 

10.00 

20.00 

10.00 

16.00 

(25)   ... 

111.00 

80.00 

100.00 

120.00 

200  00 

(2B) 

.«5 

1.00 

.no 

1.00 

.76 

(27» 

1.20 

1.25 

1.20 

1.40 

1.25 

(28  J     .. 

7.70 

10.00 

».oo 

10.00 

10.00 

(21»* 

7.00 

9.50 

7.00 

6.0U 

6.00 

(3UJ 

3.00 

5.00 

4.00 

2.00 

5.00 

MATERIALS 


100    reflector   type   .stop    alBn.s    wltho 
post.s. 

Bid  hi-ld   under  advisement. 


(    I)   182   «t«.    rienr   nnd    Kriil,    right    of  ^.DS   OPENED 

way;  MAHIOIIA    Col'lITY,     Cal.  —  Union 

(   2)   (iO.OOU  c.y.   rdwv.   exenv..   uni-liuts. ;  I'avlng  Co..   (124  Call  HIdg.,  San  Kran-  ^ociucr.^                        '         

(  3)   TK.OIIO   c.y.    overhaul;  <'1hco.    at  $61,735.50   submitted   low    bid  ,    ,\- >    ,  v- ,       .   .      .,      , 

(  4)   2.400   c.y.   Htruoture   excavation;  to   the   State     Highway     Commission,  .A    ,,/';     J,'     ,?  .IT      ■"     '''^Jl'"''*  '-''*• 

(  6)   18.100  .•..!.   yds.   mil.grade   prepara-  Sacramento,    for    about    1.5    ml.    grad-  - '^    '"•''''    ■^' , •,"?",'";  .?      »20.00    per 

Hon  Ing  and  paving  with   asphalt  concrete  "*   "^«  Hul'mltlcd   low  bid   lo   Oakland 

(  6)   24.300   sc.   yds.   asph.    paint  binder  In   the  City  of  Madera.     The  work   In-  ''j^^   Council    for    furnishing    4.200    lb.. 

(  7.   14.200    tons   asphalt   concrete;  volvcs:  KnH""',.T   7k        ,   "J*^   ^'"'   "/   ?"": 

(8)230    c.y.    Cla».s    A     Portland     ce-  (  IJ   14   each    trees,    removed    and   dl.s-  ""^^     <J,"ly    "ther    hid    was   submit Ld 

men,   concrete   (pavement);  posed  of;  }'/    \';-       "}"'*'"]    »'    f^  ••>«    P-"    >«» 

(  9)   390  c.y.   do   (structure-s):  <  2)  1,400   c.y.    rdwy.   excav..    unclass.;  '""■     '*'"''   hi-ld   under  advisement. 

(10)  49,000   lbs.    bar  relnf.    steel    (pi.ve-  (  3;    1,500  sta.    yds.    overhaul; 

ment   and    slru<'turi's) ;  (   4)  2.300    c.y.    Imported    borrow;  BIDS  OPENED 

(11)  440   each    pavement  dowels-  (   5)  825    c.y.    structure    excavation;  OAKI   Wli    I'al  —ii-  i,  h    ur     vv 

(12)  2,300    lbs.    ml.sc.    Iron    and    steel;  (   (i)    10,450  sq.  yds.  subgrade  for  pave-  ,,„^,,^    (-oMOlShafter   St      Oakland' 

(13)  2    each    spillway    assemblies;  ment;  snli^mlliert  onlv  hirt  i„  tiT    r:"i,i      ^7.?. 

(14)  8  l.f.  8-in.  CMP;  (   7)   8,800   sq.   yds.  asph.   paint   binder.  "(Vnmc      .f,   JIO  71  .,  V ,       mV, "  ?J 
(16)   IG   l.f.   15-ln.   CMP;  (  8<    G.525    tons    asphalt    concrete;           '  \''""l'^  tnec^or   ,vne     7  '       ""■"'"i^; 

(16)  100    l.f.    18-ln.    CMP.  ,  9)   12,000    cq.     yds.     planing    existing  ,"fsts    and  „,  .7  «*^'^,.h  ??.  ",^""1  r.'" 

(17)  60  l.f.   24-ln.   CMP;  pavement;  {Tr.nJl'.t'  fjf  LTl^  ifl'^"'".:!!:.^!".! 

(18)  30   l.f.    30-ln.   CMP;  (10)  20   tons  emulsified  asph.   road  oil; 

(19)  30   l.f.    36-ln.    CMP:  (11)   250  tons  screenings; 
(20;    100    c.y.     concrete,     removed     and  (12)   1.230  tons  crushed  gravel  or  stoii,,-  

dispo.^ed  of;  borders; 

(21)  2.060    l.f.    solid    timber   guard    rail;  (13)   200   tons  fuel  oil,  rnwTDAr-rc    ».«,»or,^r, 

(22)  0.8  mile  new  property   fence;  (M)    10,800     .sq.     yds.     mi.vinK     fuil     oil  ,1^:7?,.,,^'^°^° 

(23)  2.2    miles     movinf;    and     resetting  and  earth  material;  ,    ''"  ■ '    'y^'-l-I't--^.      Cal-  —  Westing- 

property  fences;  (15)   216    c.y.    Class    A    Poitland    cein.  '"""''"     ''■^''''-    ^    Supply     Co.    awarded 

(24)  7    each    fence    gates    complete    In  concrete  (structures);  contract    l.y    the    Metropolitan    Water 

place.  (16)  350    e.v.    Class    A    do    (curbs    and  Kistrict  January  25,  ot  $29,875  for  fur- 

(1'5)   1.S23.000    lbs.    furnish    steel    sheet  gutters);  nishing    2.->,000    ft.    3-conductor,    2300- 

plles    including    test    piles;  (17)   6   c.y.    do    (railing);  ^o"   armored    cable. 
(26)  £.147    each   driving   do;  (18)  27,100    lbs.    bar    reinf.    steel;                     •       tieneral    Klectric    Co.     awarded     the 
C'Ti   66.5    MFBM   creosoted   Douglas  fir  (19)   250  M.   gals,    water;  contract    for      furnishing      9    transfer- 
timber    sea    wall    and    groynes;  (20)   120     c.y.     existing     concrete,     re-  """s  at   $13,761.      Bid  No.   31620. 

CS)  215  c.y.  Class  A   Portland  cement  moved   and   disposed   of;  

concrete  do;  (21)   60     c.y.     concrete     removed     fmiii  BIDS  OPENED 

(29)   12.000  lbs.  bar  reinf.  steel  do;  existing   bridge;  SAXTA   Mo.N'IC.A.    Los   Angeles  Co 

(SO)  304.000    lbs.    structural    steel    do;  (22)   218   l.f.    18-in.   CMP;  Cal.— Following    bids    received    by    the 

(31)  145,000    lbs.    structural    metal    do;  (23)   16    each    cast     steel     frames    and  Bureau  of  Supplies,  Washington,  D.  C. 

(32)  1   lot   treating  steel   and   piles.  covers  for  drop  inlets;  for    overhead    wire    screens    at    Santa 
(S3)  800  M.  gals  water;                       '  (24)  3  ea.  manholes  adjusted  to  grade;  Monica: 

(34)   275   tons   fuel  oil;  (25)  1  lot  moving  in  and  out  well  drill-  Western   Wire   &   Iron    Works,   $132, 

("5)  33.800   sq.    yds.    prepare,    mix   and  ing   equipment;  ',4%;  Ornamental  Iron  Work  Co.'   $228. 

shape  shoulders;  (26)   1,800   l.f.   drilling  drainage   well;  %%:   Lane-Stewart   Fence   Const    Co' 

(36.-   45   each   culvert    markers:  (27)    1.200   If.   casing   for  do;  $179.50,    V4%;     Kentucky    Metal    Prod- 

(37)  192  stations  finishing  roadway:  (28)    15  each  shoes  for  casing;  ucts  Co.,  $153.51,  1%;  F.  P.  Smith  Wire 

(38)  50    each    monuments    complete    in  '29)   78    stations    finishing    roadway;  &  Iron  Works.  $173.81,  1%;  Worley  Co. 

place.  (30)  3    each    monuments    i-oniplete     in  $87.49;   Oliver-Whyte  Co.,    $158.38,    •/,% 

Total  bids  were:  place.  Gehret  Co.,  $243.90,  2%;  Federal  Equip. 

(A)  Basich    Bros..      Torrance,      $214,-  Total  bids    follow:  Co.,   $129,    '/2%;   Engr.    Metal    Products 

967.60.  Corp.,    $158,    1%;    Bellls    Wire    Works, 

(B)  Sharp  &  Fellows  v  ontiactlng  Co  '•^'      jn"?lf  r'n'"^   '""•   ''^^"'  ^'''""^''°  ^^««-    Proposal  No.   1397. 

Los  Angeles,   $233,088.40.  ,B)  Valley    Paving      &    Constr.      Co.,  

(C)  Mundo   Engineering   Co.    &   Sand-  Fresno,    $61,847.40.  p,r,c    „_.„_,.„_, 

er  Pearson.  Los  Angele.s,  $241,910  (C)   Fredrickson      &    Watson      Constr.  (7a K I  A N n    ( -1 1      Th»  n,L-i,,„,   r^i.v 

(A)         (B)         (C)         (D)  Co.,      Fredrickson     Bros.,     and  ,.  •?.^!^,^'^^?'_.S'^' -J'  ?  P-?k  and  City 


(  1).. 

$       9.00  1 

;     5.00  $ 

3.00 

$     5.00 

(  2).. 

.33 

.30 

.35 

.33 

(  S).. 

.12 

.10 

,10 

.065 

(  4).. 

.90 

.80 

.75 

.90 

(  b).. 

.12 

.12 

.12 

.10 

<  6).. 

.02 

.03 

.02 

.02 

(  7).. 

3.10 

3.70 

3.00 

3.70 

(   8).. 

10.20 

11.00 

12.00 

10.75 

(  9)  . 

18.00 

21.00 

20.00 

21.00 

(10).. 

.0316 

.       .045 

.05 

.05 

(11).. 

.20 

.12 

.25 

.12 

(12).. 

.12 

.10 

.12 

.11 

(13).. 

18.00 

15.00 

20.00 

30.00 

(14). 

1.60 

1.00 

1.00 

2.00 

(16).. 

2.00 

1.60 

1.50 

2.00 

(16).. 

2.50 

3.00 

1.75 

2.15 

(17).. 

3.60 

3.00 

2.25 

3.00 

(18).. 

4.80 

3.50 

3.00 

3.75 

(19).. 

5.80 

5.25 

4.50 

6.00 

(20).. 

1.50 

5.00 

3.00 

5.50 

(21)  . 

1.20 

1.00 

1.00 

.90 

(22).. 

480.00 

500.00 

400.00 

650.00 

(23).. 

250.00 

350.00 

200.00 

425.00 

(24).. 

12.00 

20.00 

20.00 

18.00 

(25).. 

.032 

.035 

.04 

.0375 

(26).. 

6.80 

11.00 

8.00 

12.00 

(27). 

90.00 

80.00 

120.00 

100.(10 

(28).. 

20.00 

20.00 

20.00 

24.00 

(29).. 

.0315 

.045 

.05 

.05 

(30).. 

.052 

.05 

.058 

.056 

Co.,     Fredrickson    Bros.      an  d  p^uncil    has  're/ected    the   bids 

\°"%l    ^    ^'"«f'    Oakland,    $64,-  R^iph  w.  Waterhouse  Co.,  5601   9haf- 

,.^>   u,        .  T.,..  ^  ™  ter  Ave.,   Oakland   (only  bid  received) 

*  Francr"o"  S^^-^io^'""''-       ^"  ^^     furnishing      reflector      type    stop 

(I'l    A     1-      h     ;   *o    'i^'-^";  ^  signs   with  and  without    posts. 

(K)  A.    leichert    &    Son,    Inc.,    Sacra- 


mento,   $66,105.50. 
Unit    bids    follow: 

(A)       (B)      (C)      (D)      (E) 


CONTRACT    AWAI   OED 

(   1)....    $  6.50  $25.00  $  5.00  $22.00  $20.00  rn"'^,^.^'',?;!?,;    .Ef'  r .^iVZ' ^."".Z 

/    .>)                  o;        35           gn  50  50                     •            High    Street.   Oakland,   at   $20 

(  I) 005      035       "03  '03  '02  "*■■  ^'"'  ""'■   awarded   contract  by   the 

4}......          ;io      .'so        :30  .50  :50  ?»^'^,f    ^i'>;    C-ncU    for    furnishing 

(  5) 75       .90       1.00  1.10  1.00  ^f "    l  ,      "J      ''^    ''°"''''''"   ""'   "'''   ^"*' 

(  G) 065     .10         .12  .09  .12  '      (.'akiana. 

(  7) 015     .02         .02  .02  .03 

(   8) 4.82     4.50       4.82  4.90  4.90 

(   9) 13       .13         .15 


CONTRACT  AWARDED 

SAN   FR.\NClSCO.  —  Smith    Lumber 

(10)  ??Ofl  in  00     9100     9inn     9.;  nn  *""•   I''o"'"th  and  Channel   Pts..  award- 

?  '^?n  ^=•?S     l'?S     ^tT.     'M"  -d    contract    by   Pur.hasing    Agent    for 


furnishing  lumber  for  the  term  of  Jan. 
1935    to   April    14,    1935,    under    In- 


(U) 3.50  3.50  4.50  4.00  3.90 

(12) 2.65  2.70  3.20  3.00  3.90 

'13> 12.20  12.00  16.00  15.00  16.00  ^liatTon  to"B'lTNo    1318 

(14) 08  .04  .09  .05  .06                                              

(15) 25.00  29.00  21.00  20.00  21.00  CONTRACT  AWARDED 

(1«> 15.00  14.50  14.50  17.00  17.00  i,os     ANOKLES.     Calif.  —  Westing- 

(17) 60.00  50.00  50.00  40.00  50.00  house   Eh^tric    Supply   Co.   was  awad- 

(18) 06  .055  .06  .05  .05  cd  the  contract   by  s!  A.  Joseph.   Pur- 

d") 65  1.50  1.30  .70  1.50  chasing     .^gent.     Metropolitan     Water 

(20) 2.50  1.90  2.00  2.50  3.00  District,     Los     Angeles,     at     $31  715.63 

(21) 3.00  3.50  5.00  5.00  4.50  for     furnishing     armored     cable.      Bid 

(22) 2.00  1.80  1.80  1.70  2.00  No.    31533.                                                         ^ 


Permit  No.  SOM 


Pubic  Library 
Civic  Center 
San   Francisco, 


Calif 


B.T.U.  becomes  a  GIANT 


when  your  fuel  is  GAS 


A  giant  in  power .  .  .  but  a  midget  in  cost.  For  gas,  the  modern  fuel, 
IS  unsurpassed  m  "recoverable"  (effective,  usable)  BTU's*  per  dollar, 
for  practically  every  known  heat  requirement. 

In  thousands  of  Pacific  Coast  buildings,  from  modest  bungalows  to 
sky-scrapers . . .  from  factories  to  huge  public  structures . . . gas,  the  mod- 
ern fuel,  is  daily  proving  its  cleanliness,  dependability  and  economy. 
Satisfied  clients  and  "contented  tenants"  reward  the  architea  and 
builder  who  specify  modern  gas  appliances  and  gas-fired  boilers. 
(Control  may  be  entirely  automatic.) 

Your  local  gas  company's  engineering  staff  will  gladly  consult  with 
you,  review  your  plans,  furnish  estimates  without  charge  or  obliga- 
tion.  You  are  cordially  invited   to  use  this  free  technical  service. 

*BTU  (British  Thermal  Unit)  —  Standard  of  heat  measurement.  Heat 
required  to  raise  temperature  of  one  pound  of  water,  one  degree  Fahrenheit. 


the  modern  fuel 


PACIFIC     COAST     GAS     ASSOCIATION,     INC. 

{A  non-profit  itrvice  organization  of  which  your  Gas  Company  is  a  membtr) 
447     SUTTER     STREET,     S  A  N     F  R  A  N  C  I  S  C  O.    CALIFORNIA 
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$18,000,000  Grade 
Separation  Program  Ready 
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PACIFIC    CONSTRUCTOR 


TAPPAT £lectnc  TOOLS 


Are  Built  to  Last  Longer 


Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  ,  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

228  First  Street,  San  Francisco  308  E.  Third  St..  Los  Angeles 

KEarny  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 


CPC: 

Colton 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  BIdg.,  601  West  Fifth  Street 
Mills  at  Colton,  California  TR.    1271  Los  Angeles 


Phone  TRinity  0241  for 

Rock  -  Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty-ReinSorcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 
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$18,647,000  Grade  Separation  Program 
Ready  To  Contract  In  Western  States 


Eleven    western    states    could    place    under    contract    $18,647,000    in 

grade  separation  structures  within  90  days  if  federal  funds  are  appro- 
priated for  such  work,  according  to  a  survey  prepared  by  the  American 
Institute  of  Steel  Construction.  Of  this  amount  $11,567,000  is  allocated 
to   projects   in    California. 

The    program    could    be    supplemented    by    additional    construction 

lo   be   contracted   over   a    period   of   a  year   or   more   estimated   to   cost 

$38,255,000.   making  a  total   of  $56.  PAI  I        RIH^      ON 

902.000  ror  the  western  states.  V//\LiLi      DlLfO      V/ll 

Grade  separation  work  is  one  of  FIVE      o\  Alt 

the  items  mentioned   l)y  the  Presi-  ,..^...,,  . -,      ,^w*.n 

dent  in  his  proposal  tor  a  four-bil-  HinHW AY      lORS 

lion-dollar  public   works   appropria-  lllVJll  »l  i-fc  *      %i\j^>j 

tion   and    is   regarded    generally   as 

one   of   the    (irst   elements    of   the  Proposals    To    Be    Opened    In 

new  unemployment  relief  progran..  gacramento   &   Los   Angeles 

The  U.  S.  Bureau  of  Public  Roads  February  27-28 

has    engaged    for    several    months  

with    state    ^highway    departments  QAr-nAMRMTn     Pehr.nrv    I     - 

and     engineering     departments     of  R.^'^^l'^lt   fo.    five    con[rac7s   wern 

(he  major  railroads  in  preparation  Bid    ca'lsfoil^ve    contracts   weie 

of  projects  to  be  included   in  such  f,""?""^*-'!    t^'l^y    ''Vh       n  t w 

a  federal  allotment  Highway  Commission.    Bids  on  two 

a  reaeral  allotment.  .^  ^1^^  Northern  district  are  to  be 

The  Bureau  estimates  $200,000.-  received  in  Sacramento  February 
000  as  the  sum  needed  for  grade  27,  and  for  three  in  the  Southern 
crossing  elimination  work  that  district  in  Los  Angeles,  Feb.  28. 
could  be  started  within  90  days.  Following  is  brief  description  of 
This  figure  includes  only  those  each  job  (complete  list  of  bid  items 
structures  for  which  plans  can  be  appears  in  the  Advance  Report  sec- 
completed    and    right-of-way    secur-  tion): 

ed   to   permit   immediate   letting  of  Bids    February  27 

contracts.    The  average  cost  of  the  Glenn   County:    Between   3   miles 

structures  is  estimated  at  $100,000.  north  of  Willows  and  Orland.  about 

„  „      .                .,             „  •  „  „  f  „  1  10  miles  to  be  widened  and  borders 

Following   are   «>'%P;ojec    ed  constructed, 

amounts    for    each    of   the   western  ,^y^   j,^^^^^.    ^^^^^,^^^  northerly 

state'                     10  div         sunnie  boundary    and    three-quarters    mile 

Progran,           Ust  ^outh.   about   .7   mile  to   be  graded 

Ariiona    $     750,000      %  2.000.000  and    surfaced    with    selected    mate 

California     11.567.000        l3.ioo.ooo  rial   and    bituminous   treatment   ap- 

Colorado    1.240.000          C. 000. 000  plied, 

Idaho    400.000          2..S15.000  gjj     February  28 

Montana    320.000          S.OOO.OOc  °  °*  rcu  uo  / 

Nevada    520.000            190.000  Imperial    County:     Between    East 

N'DW   Mexico             360.000          2.500.000  H  i  g  h  1  i  n  e   Canal   and   San   Hills. 

Oregon    1.200.000          2.700.00n  j^,,„„,    21    miles    grading    shoulders 

w'rh.n.ton   ;::  ;.    "6^0::::          t;5^::::  -J^   constniCing  bituminous  treat- 
Wyoming    630.000          1.100.000  ed    screened    gravel    or    stone    bor- 

ders. 

Total    $18,647,000      $.18,255,000  San  Bernardino  County:   Between 

♦ Riverside    and    Colton.    about    two 

Shipments  of  motor-operated  flre-  ""'^s     grading     and     paving     with 

extinguishing  apparatus  during  the  Portland   cement   concrete, 

first  eleven  months  last  year  num  Los     Angeles    County:     Between 

bered    335.   as   compared    with    230  Winter     Canyon     and     Los     Flores 

during  the  same  period  in  1933.  ac-  Canyon  about  3.4  miles  to  be  grad- 

cording  to  reports  to  the  Bureau  of  ed  and  paved  with  Portland  cement 

the  Census  from  17  manufacturers.  concrete. 


LISTING  WORKS 
PROJECTS  FOR 
GOV'T  ACTION 

PWA   Inventory   of   Needed 
And  Possible  Construc- 
tion   Underway 


Copies  of  a  questionnaire,  de- 
signed to  supply  the  necessary  in- 
formation for  a  national  inventory 
of  works  projects  which  will  be 
the  basis  of  action  under  the  new- 
government  public  works  program, 
have  just  been  sent  to  officials  of 
all  counties,  cities,  school  districts, 
water  districts  and  other  govern- 
mental agencies,  according  to  Clif- 
ton E,  Hickock,  assistant  state  P 
W  A  engineer. 

The  State  Planning  Commission 
is  cooperating  with  the  PWA  in 
formulating  a  program  for  this 
state  which  will  be  a  part  of  the 
national  program  for  re -employ- 
ment and  the  development  of  na- 
tural resources.  To  secure  an  in- 
ventory of  needed  and  useful  work 
projects  as  a  partial  basis  for  this 
program,  a  survey  is  being  under- 
taken through  the  use  of  the  ques- 
tionnaires to  determine  the  need 
for  public  projects  in  eac-'i  locality 
which  will  provide  opportunities 
for  employment  of  the  maximum 
practicatile  amount  of  direct  labor, 
Mr,  Hickock  said. 

Officials  filling  in  the  forms  sup- 
plied are  requested  to  list  projects 
by  the  type  of  work,  indicating 
their  relative  importance  according 
to  needs  and  benefits  resulting 
from  estimated  cost,  including  pur- 
chase of  land,  and  proposed  method 
of  financing.  Typical  of  inquiries 
made  in  the  questionnaire  are  the 
following:  Will  project  be  revenue 
producing?  Does  project  conform 
with  city,  county  or  regional  plan? 
Will  project  compete  with  any  ex- 
isting facility?  Are  plans  and  spec- 
ifications ready?  How  soon  can 
work  be  started? 

It  is  suggested  that  local  plan- 
ning commissions  be  used  as  clear- 
ing houses,  as  project  which  are 
related  to  comprehensive  plans, 
have  approval  of  a  planning  com- 
mission and  are  listed  in  an  order 
of  importance  largely  determined 
by  a  planning  commission  will  have 
a  higher  rating  and  priority  orer 
others. 


PACIFIC    CONSTRUCTOR 


State  Completed  1081  Miles  of  Highway 
In  1932-34  Biennium,  Purcell  Reports 

The  California  State  Division  of  Highways  completed  construction 
of  1081  miles  of  road  during  the  biennium  ended  June  30,  1934,  accord- 
ing to  the  biennial  report  of  Chief  Engineer  C.  H.  Purcell,  which  has 
just   been   published   by  the   State   Printing  Office. 

During  the  two-year  period  there  was  contracted  and  completed 
580  miles  in  addition  to  501  miles  under  construction  as  the  beginning 
of  the  bipiiiiium  in  July  lii32.  which  


were  completed.  At  the  end  of  the 
biennium,  June  30,  1934,  the  divi- 
sion had  492.7  miles  under  contract 

Completed  mileage  for  the  two- 
year  period  classified  by  types  fol- 
lows: 

Completed    1932-34   Biennium 

Type  Miles 

Graded    ,  254.1 

Rock    surfaced    22.2 

Oil  treated  and  bituminous  surf.  367.6 

rortland   cement   concrete 269.9 

Asphalt    concrete    167.2 

Total     1081.0 

The  following  mileage  was  under 
contract  at  the  end  of  the  1932-34 
biennium: 

In  Construction  June  30,  1934 
Type  Miles 

Grading  177.1 

Rock    surfacing    21.7 

Oil  and  bituminous  surfacing 145.3 

Portland   cement   concrete 20.9 

Asph.ilt  concrete  127.7 

Total     492.7 

Mr.  Purcell's  letter  of  transmittal 
accompanying  the  report  to  Direc- 
tor of  Public  Works  follows  in  part: 

"Factors  affecting  the  activities 
and  administration  of  the  Division 
of  Highways  during  the  past  two 
years  have  shitted  and  changed 
with  unprecedented  rapidity.  Un- 
der these  conditions  the  state  high- 
way organization  has  endeavored 
to  meet  the  immediate  demands  of 
traffic  and  at  the  same  time  pro- 
gram construction  and  maintenance 
activities   for  future   development. 

"Legislation  of  importance  to  the 
continued  development  of  a  unified 
state  highway  system  was  enacted 
by  the  1933  session  of  the  state  leg- 
islature. 

"Possibly  the  most  far  reaching 
enactment  provided  for  including 
within  the  state  secondary  highway 
system  approximately  6800  miles 
of  county  roads,  thereby  increasing 
the  mileage  in  the  system  from 
about  7300  miles  to  approximately 
14,000  miles. 

"A  change  equally  important  was 
caused  by  the  enactment  which  al- 
located to  the  incorporated  cities 
of  California  one-quarter  cent  from 
the  two-cent  revenue  allocated  to 
the  Division  of  Highways  as  the 
state's  share  of  the  three-cent  gas- 
oline tax.  These  funds  are  allot- 
ted to  the  cities  for  improvement 
and  maintenance  of  state  highway 
routes  within  city  limits  and  are 
proprated  among  the  respective  cit- 
ies in  proportion  to  their  popula- 
tion." 

Recovery  Legislation 

Passage  by  Congress  of  the  Na- 
tional Industrial  Recovery  Act  in 
June  of  1933  provided  funds  for 
state  highway  construction  as  a 
means  for  the  relief  of  unemploy- 


Reviews  Work 


C.   H.  PURCELL 
State   Highway   Engineer 

ment  on  a  larger  scale  than  ever 
attempted.  Of  the  $400,000,000  ap- 
propriated by  the  act  for  state  high- 
way work  $15,607,354  was  appor- 
tioned to  California. 

"The  state  legislature  assented 
to  the  federal  requirements  in- 
cluded in  the  act  by  passing  the 
California  Recovery  Act  to  expe- 
dite work  under  the  federal  recov- 
ery program.  The  division  rushed 
the  preparation  of  a  major  con- 
struction program  based  on  an  ad- 
justed budget  required  to  meet  the 
changes  caused  by  increased  high- 
way mileage  and  new  financial  con- 
ditions. On  August  25,  1933,  as  the 
opening  of  this  program,  the  Divi- 
sion of  Highways  called  for  bids 
on  fifty  highway  and  bridge  con- 
struction projects,  estimated  to 
cost  approximately  .$4,000,000.  Con- 
tinuing this  policy  the  program  was 
advanced  with  rapidity  and  on  June 
30  of  this  year  the  entire  program 
was  under  way  or  completed,  with 
the  exception  of  two  or  three  mi- 
nor projects." 

Design    Progress 

"Improvemen.'  in  design  and  con- 
struction piactlce  has  continued 
dunng  the  intensive  construction 
program  of   (he   past   biennium 

"There  has  been  an  increasing 
trend  towards  uniformity  of  prac- 
tice and  staniardization  of  meth- 
ods in  highway  construction  thru- 
out   the  various   states.    The   influ- 


ence of  federal  requireiuents  on 
junction  with  the  work  of  the 
state  highway  construction  in  con- 
American  Association  of  iState  High- 
way Officials  has  done  much  in 
bringing  this  condition  towards  a 
culmination. 

"During  the  past  two  years  the 
various  departments  of  the  divi- 
sion have  cooperated  with  the  en- 
gineering staff  engaged  on  the  con- 
struction of  the  San  Francisco-Oak- 
land Bay  Bridge  and  very  definite 
advances  in  engineering  practice 
have  been  made  from  the  results 
of  intensive  studies  in  the  design 
and  proportioning  of  concrete  mix- 
es, the  use  of  lightweight  aggre- 
gates tor  concrete  decks  on  bridges 
and  development  of  methods  for 
determining  consolidation  and  prob- 
able lateral  displacement  of  large 
fills. 

Federal   Funds 

"The  biennium  has  witnessed  the 
completion  of  all  projects  under 
the  Federal  Highway  Act  of  1921 
and  its  subsequent  amendments,  as 
well  as  those  financed  from  the 
emergency  advance  fund  of  1931 
and  the  emergency  relief  and  con- 
struction fund  of  1932. 

"Of  the  $120,000,000  etnergency 
relief  and  construction  fund  of  1932 
California  was  apportioned  $4,667,- 
188.  These  funds,  together  with 
$905,258  remaining  available  to 
California  under  the  Federal  High- 
way Act  and  $1,409,590  in  state 
funds  provide  for  the  construction 
of  44  projects  at  a  total  cost 
982,036. 

"The  Hayden-Cartwright  Act  of 
the  past  session  of  Congress  has 
provided  additional  federal  funds 
for  the  current  year,  with  Califor- 
nia's apportionment  amounting  to 
$7,932,206.  and  apportionments  for 
each  of  the  years  ending  June  30, 
1936,  and  June  30,  1937.  estimated' 
at  approximately  $4,742,000. 
Conclusion 

"The  greater  mileage  of  the 
state  highway  system  has  increas- 
ed responsibility  of  the  Division 
of  Highways  to  the  people  of  the 
state.  The  decreasing  revenues 
from  the  gasoline  tax  and  motor 
vehicle  fees,  with  the  accompany- 
ing uncertainty  of  the  amount  of 
funds  to  be  available  for  future 
construction  and  maintenance  pur- 
poses, present  problems  of  increas- 
ing difficulty,  at  a  time  when  con- 
tinued and  unified  development  of 
the  state  highway  system  is  of  im- 
portance. The  state  should  meet 
its  responsibilities  for  an  adequate 
state  highway  system." 


FRESNO  AUDITORIUM 

MINIMUM  WAGE  SET 

A  minimuiu  wage  of  62%  cents 
an  hour  for  common  labor  on  con- 
struction of  the  Fresno  civic  audi- 
torium has  been  given  PWA  ap- 
proval, according  to  Jean  L.  Vin- 
cenz,  Fresno  commissioner  of  pub- 
lic works,  and  City  Attorney  C.  L. 
Row. 

The  scale  was  raised  to  62 '/4 
cents  an  hour  after  Charles  Pen- 
gellay,  representing  the  building 
trades  council,  appeared  before  the 
city  commission  to  protest  the  45 
cents  an  hour  rate  set  in  the  spec- 
ifications. 


PACIFIC    CONSTRUCTOR 


LEADERS  PLEDGED 
,    TO  RAISE  FUND 
*     FOR  EXPOSITION 

$3,000,000  Needed  To  Launch 
"1938   World's   Fair   Plan; 
t  -     Aprove  Island  Site 


Nearly  two  s  c  o  r  i>  piithusiastlc 
civic,  biislnoss  iind  lliinncial  lead- 
ers of  llip  San  FraiiclHco  Hay  dis- 
trict yesterday  utianiiiiotisly  agreed 
that  ail  Kxposition  in  r!)38  to  cele- 
hralp  tlio  poiiipletioii  of  the  two 
hridRPs  across  San  Francisco  Bay 
will  be  possible  to  finance. 

Witliout  a  disseiitinR  vote  these 
leaders  voted  to  inal<e  iiiiniediate 
and  exhaustive  studies  of  all  fac- 
tors involved  in  an  exposition  pro- 
gram. 

They  met  at  the  call  of  Leland 
\V.  Cutler,  president  of  the  San 
Francisco  nay  Rxposition,  which 
was  organized  six  months  ago  to 
formulate  plans. 

They  also  voted  an  expression 
of  opinion  that  the  Verba  liuena 
Shoals  offered  tlie  most  logical 
site  for  the  exposition  but  deferred 
decision  pending  further  study. 

Mr.  Cutler  opened  tlie  meetinx 
by  stating  that  to  asure  the  suc- 
cess of  the  exposition  a  fund  of 
three  million  dollars  would  prob- 
ably have  to  be  raised  in  San  Fran 
Cisco  without  recouise  to  a  bond 
issue. 

Those  present  unanimously 
agreed  that  this  sum  could  be  had 
fo  put  over  the  exposition.  It  was 
made  clear  that  the  exposition  it- 
self would  cost  considerably  more 
than  this  sum  but  that  the  three 
million  dollars  as  a  preliminary 
fund  would  be  sufficient  to  make  it 
a  reality. 

Mr.  Cutler  referred  to  the  suc- 
cess of  A  Century  of  Progress  in 
Chicago  and  cited  the  benefits  re- 
ceived by  that  city  as  a  result  of 
Its  exposition,  and  stated  he  saw 
no  reason  why  San  P^  r  a  n  c  i  s  c  o 
should  not  achieve  like  success. 

Meanwhile.  Mr.  Cutler  announc- 
ed that  Southern  California  leaders 
of  the  movement  to  hold  a  World's 
Fair  in  Los  Angeles  in  1937-,S  -will 
be  his  guests  at  luncheon  Thurs- 
day, at  which  time  they  will  meet 
with  members  of  the  executive 
committee  of  the  local  Exposition 
Company  in  an  effort  to  iron  out 
the  conflict  in  plans  between  the 
two  cities 

Those  present  at  the  meeting  in- 
cluded : 

R.  F.  Allen,  \V.  N.  Burkhardt. 
Geo.  T.  Cameron.  Allen  I>.  Chick- 
ering.  Alfred  J.  Cleary.  R.  W.  Cos 
tello.  Wm.  H.  Crocker.  Wm.  P  Fil 
mer,  Herbert  Fleishhacker,  John 
F.  Forbes,  W.  P.  Fuller.  .Tr..  B.  R 
Funslen,  Marshal  }Iale,  .T.  R.  Hav- 
den.  Samuel  Kahn.  Frederick  J. 
Koster,  R.  D  Lapham.  Alfred  J. 
I-undberg.  P.  H.  Patchin,  M.  H. 
Robhins.  A.  E.  Schwabacher.  R.  S. 
Shainwald.  Paul  Bissinger,  W.  P. 
P-.  Rrawner,  Dudley  Frost,  Mayor 
Angelo  J.  Rossi.  Milton  H  Esberg. 
Jos.  B.  Parker.  Felix  McOinnis  and 
Colonel    Allen   C.   Wright. 


DAY-LABOR   FUND 

PROTESTS  FILED 

The  Master  Plumbers  Asso- 
ciation of  California  is  leading 
a  campaign  among  construction 
industry  groups  protesting  ex 
tensive  use  of  day  labor  in  ex 
penditures  authorized  under  the 
proposed  four-billiondollar  pub- 
lic works  fund.  The  association 
has  sent  the  following  telegram 
to  representatives  in  Congress 
and  urges  other  organizations  to 
file  similar  messages: 

Your  efforts  to  nmond  the  emerg- 
ency relief  bill  now  before  Cong- 
ress is  urgently  requested  so  that 
contractors  such  as  plumbers,  elec- 
tricians, heating  and  piping  con- 
tractors, plasterers,  carpenters  and 
alt  manner  of  construction  indus- 
try contractors  may  participate  in 
the  work. 

The  CWA  and  SERA  made  no 
provision  for  contractors  who  are 
bearing  a  large  part  of  the  bur- 
den in  the  Construction  Industry 
today  and  I  earnestly  believe  that 
this  new  proposed  fund  should  not 
all   be   earmarked   for  "Days  work." 

The  Government  can  obtain  the 
desired  results  by  letting  all  its 
citizens  and  taxpayers  participate 
in  this  fund  and  thus  put  no  un- 
necessary burden  on  any  one  craft 
or  industry,  as  has  certainly  been 
the  result  under  CWA  and  SERA 
allocation    of    funds. 


Eastbay  Cities 
Prepare  Program 
For  PWA  Money 


Cities  of  Oakland  and  Berkeley 
are  preparing  construction  pro- 
grams to  be  submitted  for  PWA 
financing  tmder  the  forthcoming 
public  works  appropriation,  city 
managers  of  the  two  municipalities 
announce. 

City  Manager  HoUis  Thompson 
of  Berkeley  has  prepared  a  list  of 
desirable  projects,  including  ?300.- 
000  for  a  police  administration 
building  and  city  jail;  $75,000  for 
n  municipal  natatorium;  $17,000  for 
two  fire  houses:  $300,000  for  rail- 
road underpasses. 

City  Manager  John  F.  Hassler 
has  directed  all  city  department 
heads  to  prepare  lists  of  suitable 
projects  immediately  They  will  be 
forwarded  to  the  state  PWA  engi- 
neer as  soon  as  they  can  be  com- 
piled. 


REPEAL  ORDINANCE 

REQUIRING  SURETY 


Santa  Cruz  City  Council  has  vot- 
ed to  repeal  an  ordinance  requir- 
ing surety  bonds  for  building  con- 
tractors. The  measure  was  passed 
originally  with  the  intention  of  dis- 
couraging competition  from  non- 
resident contractors,  but  has  tail- 
ed of  its  purpose  and  has  become 
a  hardship  on  local  builders,  the 
council    was  advised 


398  LICENSED 
BY  REGISTRAR 
IN  JANUARY 

Month's    Cain    in  State's     Roll 

Of    Qualified    Contractors 

Above  Average 


A  gain  of  39S  in  the  number  of 
licensed  contractorH  during  Janu- 
ary Is  reported  by  Carlos  >Iunting- 
ton,  registrar  of  the  contractor's 
license  bureau.  The  total  of  21,123 
slightly  exceeds  the  total  registra- 
tion at  the  same  date  a  year  ago. 

"The  registration  of  398  builders 
in  the  past  thirty  days  also  marks 
the  second  largest  increase  record- 
ed in  any  single  month  during  the 
last  two  fiscal  years,"  Col.  Hunt- 
ington reported. 

A  total  of  .50  formal  complaint 
cases  and  30  informal  cases  were 
pending  before  the  Registrar  last 
month.  The  formal  cases  involved 
building  projects  valued  at  $31,766. 

The  Registrar  disposed  of  18  of 
the  formal  cases  during  the  month. 
Of  the  50  formal  cases,  19  were  fil- 
ed last  month,  while  31  cases  were 
pending  at  the  start  of  the  month. 
Consequently,  32  such  cases  were 
awaiting  final  adjudication  at  the 
close  of  last  month,  although  pre- 
liminary investigations  had  been 
conducted    by   field   inspectors. 

In  disposing  of  these  18  cases, 
the  Registrar  revoked  the  license 
of  one  contractor  and  suspended 
the  certificate  of  four  other  build- 
ers for  violation  of  the  Contrac- 
tors' License  Law. 

Definite  action  to  prevent  five 
unlicensed  persons,  who  had  been 
found  to  be  illegally  operating  as 
contractors  from  obtaining  a  cer- 
tificate at  a  future  date,  was  taken 
by  the  Registrar,  when  the  names 
of  these  five  persons  were  "flagged" 
in  the  Sacramento  headquarters 
As  a  result,  none  of  these  persons 
will  be  able  to  obtain  a  license  un- 
til an  investigation  and  hearing  is 
held. 

Accused  builders  were  found  not 
guilty  and  exonerated  in  six  cases, 
while  one  case  was  amicably  set- 
tled as  a  result  of  a  hearing,  and 
one  case  settled  prior  to  a  hearing. 

In  the  informal  complaint  sec- 
tion, settlements  were  effected  in 
24  cases,  while  six  cases  are  still 
pending   final   adjudication. 


OAKLAND  RECHECKS 

FHA  CAMPAIGN  WORK 

Recheck  of  FHA  building  repair 
and  modernization  pledges  in  Oak- 
land has  been  37  per  cent  com- 
pleted by  canvassers.  Louis  J.  Bren- 
ner, campaign  director,  reports. 

To  date  the  check  has  covered 
6441  homes.  The  canvassers  report- 
ed 1160  jobs  completed  and  326  in 
progress.  Contractors  had  handled 
1142  of  the  jobs  and  owners.  344 

The  committee  has  been  asked 
to  recommend  a  contractor  by  3.- 
136  of  those  who  signed  pledges. 


PACIFIC    CONSTRUCTOR 


STEEL  PLACED 
IN  S.  F.  TOWER 
OF  GATE  SPAN 


Base  Plates  Laid  and  Traveler 

Erected  at  South 

Pier 


A  new  and  spectacular  landmark 
has  commenced  to  take  form  at 
San  Francisco's  harbor  entrance. 
It  is  the  south  tower  of  the  Golden 
Gate  Bridge  that,  with  its  twin  on 
the  Marin  side  of  the  Golden  Gate, 
will  support  the  world's  greatest 
suspension  span. 

Already  the  first  sections  of  tow- 
er steel,  some  of  the  units  of  which 
weigh  70  tons,  have  been  erected 
and  approximately  1.500  tons  of 
fabricated  material  are  on  the  load- 
ing platform  on  the  south  pier  fen- 
der in  readiness  to  be  erected  this 
week   by  McClintic  Marshall. 

In  all.  three  barge  loads  of  tower 
material  have  been  delivered  and 
safely  landed  on  the  loading  plat- 
form despite  high  seas  on  the  first 
day  of  delivery  which  rendered  the 
handling  of  the  heavy  steel  mem- 
bers somewhat  difficult. 

During  the  past  week,  according 
to  the  report  of  Chief  Engineer  Jos 
B.  Strauss,  the  steel  contractors 
completed  laying  the  3S-seven-ton 
steel  base  slabs.  These  are  em- 
bedded in  a  special  red  lead  paste 
and  held  firmly  to  the  ground  con- 
crete pier  top  by  means  of  steel  dow- 
els, six  and  a  half  inches  in  diam- 
eter. 

Assembly  of  the  creeper  travel- 
er, which  will  be  used  throughout 
construction  of  the  tower,  rising 
between  the  two  tower  legs  as  they 
continue  skyward,  was  completed 
the  middle  of  last  week.  It  is  now 
in  operation  and  its  two  huge  der- 
rick booms  are  being  used  in  hand- 
ling the  tower  members. 

Pacific  Bridge  Company,  builder 
of  the  difficult  foundation  for  the 
huge  t  o  w- e  r  .  has  completed  dis- 
mantling its  equipment  and  is  mov- 
ing from  the  site.  Meanwhile  py- 
lon S-2  to  the  rear  of  Fort  Winfield 
Scott  has  reached  an  elevation  of 
95.2  feet  on  its  west  shafts,  while 
forms  and  reinforcing  steel,  which 
will  cary  the  east  shaft  to  the 
same  elevation,  are  in  place.  The 
pylon  now  tops  the  historic  old 
fort  and  may  be  seen  plainly  by 
travelers  on  the  bay  ferries. 

The  cable  housing,  which  fronts 
the  south  ?Tichorage  to  the  rear  of 
Fort  Scott,  is  taking  shape  rapidly, 
having  been  concreted  to  an  ele- 
vation of  ."ie  feet.  It  now  complete- 
ly encloses  the  area  between  pylon 
S-2  and  the  anchorage,  the  east 
weight  bictk  of  which  has  been 
concreted  to  an  elevation   of  7S  ft. 

Work  has  been  resumed  on  the 
high  viaduct  of  the  Presidio  ap- 
proach road.  The  first  pier  of  the 
east  half  has  been  concreted  and 
excavations  for  another  have  been 
completed  and  are  in  readiness  for 
the  pile  driver.  The  contractor  is 
building  the  deck  forms  at  the 
westerly  end  of  the  low  viaduct. 


$179,000  Highway 
Job  Advertised 
By  Nevada  Board 


Bids  tor  construction  of  about  2S 
miles  of  highway,  for  an  appropri- 
ation of  $179,000  has  been  made, 
will  be  opened  by  the  Nevada  State 
Highway  Directors  February  20  in 
Carson  City. 

The  work,  which  is  included  in 
Nevada's  $2,756,000  highway  con- 
struction program  for  1935.  is  lo- 
cated in  Mineral.  Lyon  and  Church- 
ill counties  between  Schurz  and  9.6 
miles  south  of  Fallon. 

Among  the  principal  items  and 
estimated  quantities  involved  are 
116,330  cubic  yards  roadway  exca- 
vation; 189,650  station  yards  over- 
haul; 52.095  cubic  yards  select  bor- 
row; 97.440  tons  of  crushed  stone 
or  gravel  surface;  36.900  feet  of 
redwood;  about  514.700  gallons  of 
asphalt  road  material;  14.700  lbs. 
of  reinforcing  steel  and  28  miles 
subgrade,  roadmix  and  finishing 
roadway. 

Plans  and  specifications  for  the 
work  are  obtainable  from  S.  C.  Dur- 
kee,  Nevada  state  highway  engi- 
neer, and  are  on  file  at  the  San 
Francisco  office  of  the  U.  S.  Bu- 
reau of  Public  Roads,  461  Market 
Street. 


ORDER  SKETCHES 
FOR  $1,000,000 
SACTO.  SCHOOLS 


Board  Commissions  Architects 

On  Two  Buildings;  To  Ask 

PWA  Aid 


Sacramento  city  board  of  educa- 
tion has  selected  architects  to  pre- 
pare sketches  of  two  new  school 
buildings  to  cost  $1,000,000,  con- 
struction of  which  will  be  under- 
taken if  a  PWA  grant  and  bond 
Issue  are  approved. 

Plans  call  for  construction  of  a 
$500,000  annex  to  the  junior  col- 
lege consisting  of  approximately 
25  classrooms  and  a  $500,000  high 
school. 

Architect  Harry  J,  Devine  was 
directed  to  plan  the  college  build- 
ing and  the  firm  of  Starks  &  Flan- 
ders were  commissioned  for  the 
high  school.  Sketches  are  to  be 
submitted  to  the  board  next  week. 

The  superintendent  of  schools 
has  been  directed  to  negotiate  with 
the  Public  Works  Administration 
for  a  grant  for  the  project.  If  ap 
proval  is  obtained  a  bond  issue 
probably  will  be  submitted  for  the 
necessary  balance  at  an  early  elec- 
tion. 


ORDER  SURVEY 
OF  TERMITE 
INFESTATION 


Works  Will  Inspect  San  Fran- 
cisco Buildings  to  Determine 
Damage 


A  survey  to  determine  the  extent 
of  damage  done  by  termites  to 
buildings  in  San  Francisco  and  to 
recommend  to  property  owners  ef- 
fective methods  of  eradication  of 
the  pests  will  be  undertaken  with- 
in the  next  week,  Chief  Adminis- 
trative Officer  Alfred  J.  Cleary  said 
yesterday. 

The  survey  will  be  conducted  un- 
der the  direction  of  A.  A.  Brown, 
consulting  engineer,  and  City  Engi- 
neer John  J.  Casey  with  the  coop- 
eration of  the  State  Emergency  Re- 
lief Administration,  which  has  ap- 
proved employment  of  investiga- 
tors as  a  work-relief  project,  ac- 
cording to  Mr.  Cleary. 

The  workers  will  examine  every 
wooden  structure  In  the  city,  lo- 
cate places  where  the  termites 
exist,  and  recommend  means  of 
eradication  to  the  property  owner. 

During  a  two-week  period  before 
going  Into  the  field  the  workers 
will  receive  detailed  instructions 
from  Mr.  Brown  concerning  their 
duties.  They  will  work  in  squads 
of  six  and  will  be  furnished  with 
proper  credentials  for  admittance 
to  homes  and  witk  a  pamphlet  to 
present  to  the  householders  stat- 
ing the  methods  by  which  the  pest 
may  be  combatted. 

"The  existence  here  of  termites 
and  the  damage  to  property  result- 
ing from  their  activities  has  cre- 
ated a  dangerous  situation,  one 
which  the  city  must  go  into  thor- 
oughly and  Immediately  in  order 
that  they  will  not  gain  the  foot- 
hold here  that  they  have  in  other 
communities,"   Mr.   Cleary   said. 


FRESNO  PLANNING 

BID  DEPOSITORY 


Organization  of  a  central  bid  de- 
pository in  Fresno  to  be  operated 
by  agreement  with  the  Fresno 
Exchange  is  planned,  according  to 
Mano  Zan,  code  coordinator  for  the 
Contractors'  License  Bureau,  who 
conferred  with  T.  M.  Robinson, 
member  of  the  Fresno  administra- 
tive committee  for  the  electrical 
contractors'  code,  and  representa- 
tives of  other  code  agencies  in 
Fresno. 

Mr.  Zan  accompanied  Lloyd  Flat- 
land,  regional  chairman  of  the  elec- 
trical code  committee,  to  Fresno 
where  the  twelfth  regional  code 
administrative  officers  held  a  two- 
day  meeting  this  week. 

Those  attending  included  Thos. 
Harris,  San  Francisco;  J.  D.  O'Con- 
nor, Sacramento;  L.  A.  Poland,  Eu- 
reka; Curtis  Hess.  Fresno;  J  .O. 
Case,  Los  Angeles;  J.  F.  Zweiner, 
San  Diego;  George  Hecker,  Reno: 
Richard  L.  Pew,  Bakersfield. 
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BERKELEY  VOTE 
ON  $500,000 
BONDS  MAR.  26 

School  Directors  Approve  Pro- 

(Cram   For   Reconditioning 

Buildings 

All  ploc'tioii  proposiiiK  $r)«0,(M)i) 
In  bonds  to  ho  snpplPMiontprI  by 
PWA  grant  of  SKI;A  lanor  iillott 
menlH  for  rocondllioninK  of  Her 
keley  Hchools  lias  been  callod  by 
the  board  of  school  dirortors  for 
March  2fi.  A  bond  issue  for  the 
same  pnrpose  subiniltod  last  year 
was  defeated. 

The  district  also  is  committed 
to  a  special  tax  levy  for  reconstruc- 
tion amounting  to  JSO.OOK  annually, 
beginninfi;  willi  the  next  fiscal  year. 

The  board  previously  announced 
selection  of  Architect  Jolin  Heid, 
Jr..  and  Thomas  Chace.  structural 
engineer,  to  design  the  buildings 
ami  to  superintend  construction. 
The  following  assistants  were  ap- 
pointed: 

Kngineerini?  staff:  Chas.  Dimm- 
ler.  ( tigineer  estimator,  $1.2.5  an 
hour:  W.  R.  I.,eland,  consulting 
mechanical  engineer.  $2. .SO  an  houi  : 
Howard  L  Kegler,  engineering 
draftsman,  $1.3S  an  hour,  maximum 
j:2,">0  a  month;  .los.  Guptil.  eugi 
neering  draftsman.  11.2.")  an  hour, 
maximum  .$22.t  a  month;  Chas.  D. 
Elfers.  engineering  draftsman.  $1.3S 
an  hour,  maximum  $2.50  a  month; 
Charles  North  and  Gustave  Aaron, 
inspector-draftsman,  $1.25  an  hour, 
maximum  $225  a  month. 

Architectural  staff:  Arthur  I!. 
Dudman,  Wesley  A.  Talley,  Edwin 
n.  Mead  and  F.  H.  Stanton.  $1  10 
an  hour,  maximum  $200  a  month: 
I,.  A.  DeMonte  and  R.  R.  .Jones, 
junior  draftsmen.  75  cents  an  hour, 
maximum  $135  a  month. 

BIDS    On'mADERA 
HOSPITAL  ANNEX 
OPEN  FEB.  18 

Supervifors  Authorize  Contract 

For  $100,000  PWA 

Project 


Opening  of  bids  for  construction 
of  the  $100,000  addition  to  the  Ma- 
dera county  hospital  has  been  set 
for  February  IS  by  the  board  of 
supervisors. 

The  buildine  was  designed  by 
Archite<-t  Ernest  J.  Kump.  Fresno, 
with  F.  W.  Kellberg,  San  Francisco 
as    consulting    structural    engineer. 

It  will  he  of  reinforced  concrete, 
one  story  and  basement.  Root  will 
be  o£  tile. 

On  the  main  floor  there  will  be 
sixty-two  rooms  and  a  nursery.  The 
basement  will  contain  linen  room, 
commissary,  lockers  and  boiler 
room. 

The  work  is  financed  by  a  bond 
issue  of  $70,000  and  PWA  grant  of 
$,•50,000. 


Reclamation  Bureau 
Asks  Proposals  on 
Equipment,  Cement 


Ilids  for  furnlHhlng  cenient  end 
vurioiiH  pieces  of  p(|uipment  for 
western  projects  are  to  be  opened 
at  the  Denver.  Colo.,  offlce  of  the  U 
S.  Bureau  of  Reclamation  during 
the  next  month. 

The  bureau  will  open  proposals 
February  15  for  furnishing  two  mo 
tor  driven  vertical  -  shaft  pumping 
units  for  use  in  the  Melbase-Ryan 
sump  drainage  pumping  plant  of 
the  Klamath  project  at  Klanif^lh 
Falls.  Oregon. 

Bids  for  furnishing  aiiproximate- 
ly  125.000  barels  standard  or  modi- 
fied Portland  cenient  or  15.000  bar- 
rels standard  Portland  cement  in 
sacks  for  the  Taylor  Park  Dam  of 
the  Uncompahgre  Project  in  Colo- 
rado will  be  opened  February  IS. 

On  the  same  day  the  bureau  will 
receive  proposals  for  one  motor- 
driven  vei'tical-shaft  pumping  unit 
of  a  five  and  one-half  second-feet 
capacity  and  one  of  13  second-feet 
capacity  for  the  South  pumping 
plant  of  the  Advancement  District. 
Owyhee  Project,  Oregon. 

Bids  for  furnishing  several  pieces 
of  equipment  for  the  Boulder  Pow- 
er Plant  of  the  Boulder  Canyon 
Project  will  be  opened  February  20. 
Efniipment  required  inchides  a  tur- 
bine gallery  crane  with  two  hy- 
draulic jacking  frames  of  150  and 
fio  tons  capacity,  respectively,  two 
.30-ton  trolleys,  and  two  lifting 
beams.  The  equipment  is  to  be  in- 
stalled by  the  government. 

These  contracts  advertised  are  in 
addition  to  a  number  of  others  for 
furnishing  equipment  for  the  Boul- 
der project,  including  p  u  m  p  i  n  g 
units,  flow  meters,  electric  testing 
equipment,  and  fire-extinguishers, 
which  have  been  reported  previous- 
Iv. 


CERTIFICATE  FEE 

NOT  AUTHORIZED 

The  State  Board  of  Architectural 
Examiners  has  no  authority  to 
charge  a  tee  for  issuing  a  dupli- 
cate certificate  to  an  architect  to 
replace  one  lost  or  damaged,  ac- 
cording to  Attorney  General  U.  S. 
Webb. 

Mr.  Webb  stated,  in  answer  to 
an  inquiry  from  the  Board,  that 
the  act  to  regulate  the  practice  of 
architecture  provided  for  issuance 
of  duplicate  certificates,  the  orig- 
inal certificate  being  a  matter  of 
record  not  alone  with  the  Board 
but  with  the  county  recorder  of 
the  county  in  which  the  architect 
has  his  principal  place  of  business. 

The  charge  made  by  the  secre- 
tary of  state  for  issuance  of  a  sec- 
ond certificate  at  the  time  they 
were  being  handled  by  that  official 
was  authorized  in  Section  409  of 
the  Civil  Code,  Subdivision  15. 
which  fixes  the  fees  of  the  secre- 
tary of  state  and  provides  that  he 
shall  collect  two  dollars  for  issuing 
a    certificate    of    official    character. 


COAST  PERMITS 
GAIN  $2,500,000 
OVER  JAN.,  1934 

Many    Cities    Report    Improve- 
ment Due  to  Hobsing 
Campaigns 


Total  building  permltfl  reported 
by  all  principal  municipal  and  coun- 
ty Inspection  departments  in  seven 
western  states  in  .lanuary  exceed- 
ed those  of  the  corresponding 
month  last  year  by  more  than  $2.- 
500.000  and  were  greater  than  any 
month  of  193-t  excepting  October 

Preliminary  reports  compiled  by 
DAILY  PACIFIC  BUILDER  from 
official  sources  show  a  total  of  $6.- 
753,060  for  the  month,  which  will 
be  increased  to  more  than  seven 
million  dollars  when  figures  are 
complete.  This  compares  with  $4. 
434,236  for  January  a  year  ago  and 
$5,709,858  for  December.  The  total 
for  October  was  $8,607,019  the  only 
month  last  year  which  exceeded 
the  .January  total. 

All  states,  excepting  Washington, 
reported  an  increase  over  January. 
1934.  And  all  states,  excepting 
Washington  and  Nevada,  reported 
an  increase  over  December. 

Public  school  building  in  San 
Francisco  and  Los  Angeles  is  re- 
sponsible in  part  for  the  increase 
in  permit  values.  However,  a  gen- 
eral gain  is  reported  in  number  of 
permits  issued  and  in  the  value  of 
work  in  other  cities,  due  in  most 
instances  to  the  modernization 
campaigns  of  the  Federal  Housing 
Administration. 

The  ten  leading  cities  ranked  in 
the  value  of  permits  issued  follow: 
Januarj-      January 
1935  1934 

Los    Angeles    $2.187. 81fi         $980. 32S 

San    Francisco    876.317  472.8.10 

Oakland     480.630  146.392 

Lone    Beach    2GS.,';60  3S5.650 

Portland     248.170  234. 92S 

Beverly    Hills    198,420  96,596 

San    Diego    189.287  203.619 

Salt   Lake  City   .  .       172,391  33.950 

Huntington    Park..      119.037  18,690 

Seattle     118.935  278.460 

♦ 

PROPOSE  $2,000,000 

RECTOR  DAM  PROJECT 

.-\  bill  creating  the  Rector  Dam 
Authority  for  the  construction  of  a 
$2,000,000  dam  in  Rector  Canyon, 
six  miles  from  Yountville  in  Napa 
County,  has  been  introduced  in  the 
state  legislature  by  Assemblyman 
Ernest  Crowley  of  Solano  County. 

The  dam  would  furnish  water  for 
the  Napa  State  Hospital  and  Farm 
and  the  veterans'  home  at  Yolint- 
ville  with  surplus  waters  being  sold 
for  irrigation. 

Revenue  bonds  would  be  issued 
for  the  project.  Crowley  declared 
the  Public  Works  Administration 
has  indicated  its  willingness  to 
make  a  30  per  cent  grant  on  labor 
and  materials. 

The  state  controller  and  the  di- 
rector of  finance  would  be  two 
members  of  the  authority. 
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PERMITS  AMD  COMTlRAeTS 


SAN   FRANCISCO  COUNTY 


No,     Owner 

30  StandaM 

31  Battersby 

32  Besio 

33  Land 

94  ^inigiani 

35  Miller 

36  Standard 
3"  Battersby 
38  Biesio 

99  Land 

100  General 

101  Poppiano 

102  Sbarboro 

103  Dunne 

104  Mendez 

105  Standard 

106  Bell 

107  Moss 

108  Hetty 

109  Lurie 

110  Olson 

111  Martorana 

112  O'Hara 


STATION 

(90)     SW    OCTAVIA    AND    FULTON 

Sts.     One-story   Class     A     service 

station. 
Owner — Standard    Stations.     Inc.,     200 

Bush    St..    San   Francisco. 
Plans  by  Eftigineering  Dept.  of  Owner. 
Contractor— Standard       Oil       Co.,     200 

Bush    St.,    S.    F.  $3000 


V)ntractor 

Amt. 

Standard 

3000 

Lindsay 

3000 

Owner 

4000 

l>wner 

3000 

Oliva 

3500 

Salomon 

1850 

Standard 

3000 

Lindsay 

3000 

Owner 

4000 

Owner 

3000 



4000 

Owner 

1200 

Owner 

6000 

Jones 

1000 

Lester 

2125 

Standard 

1500 

Owner 

4000 

Muller 

3800 

Malloch 

2000 

Jones 

1000 

Owner 

2500 

Owner 

3000 

Owner 

1500 

DWELLING 

(91)     W  NAPLES  50  S'  Italy   Avenue. 

One-story     and     basement     frame 

dwelling. 
Owner  —  G.    M.    Battersby.    1731    San 

Jose   Ave..    San    Francisco. 
Architect — Not    Given. 
Contractor  —  Boyd     C.     Lindsay.     183 

Oxford   St..    San    Francisco.     J3000 


DWELLING 

(92)  SW  HURON   AND   MONETA 

Way.       One-story    and     basement 

frame  dwelling. 
Owner— Lorenzo  Besio.   18  Ocean  Ave. 

San    Francisco. 
Architect— Not  Given.  $4000 


DWELLING 

(93)  W  TWENTY-SECOND  AVE.  27 
N  Wawona  St.  One-story  and 
basement    frame    dwelling. 

Owner— Land  Development  Co.,  364 
Bush   St.,    San    Francisco. 

Architect — Not    Given.  $3000 


DWELLING 

(94)  B  THIRTY-FIRST  AVE.  200  S 
Irving  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner— H.  SinigianI,  542  Vienna  St., 
San  Francisco. 

Architect — Not   Given. 

Contractor— J.  Oliva.  542  Vienna  &t., 
San   PYancisco.  $3500 


ST. 


Alter 


ALTEKATIONS 

(95)  NO.     1190     TURK 
rooming   house. 

Owner  —  Mr.  Miller.  1734  Broderick 
St..    San    Francisco. 

Architect— Not  Given. 

Contractor— L.  Salomon.  1734  Brod- 
erick St..   San   Francisco.         $1850 

STOTION 

(96)  SW  OCTAVIA  AND  FULTON 
Streets.  One-story  Class  A  greas- 
ing  station. 

Owner— Standard    Stations.     Inc..     200 

Bush   St.,   San   Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
$3000 


DWELLING 

(97)     W  NAPLES  75   S  Italy  Avenue. 

One-story     and     basement     frame 

dwelling. 
Owner  —  G.    M.    Battersby,    1731    San 

Jose   Ave.,    San    Francisco. 
Architect — Not   Given. 
Contractor  —  Boyd     C.     Lindsay,     183 

Oxford   St.,   San    Francisco.     $3000 


dwe:lling 

(98)  S  MONETA  WAT  120  W  Huron 
St.  One-story  and  basement  frame 
dwelling. 

Owner — Lorenzo  Besio,  18  Ocean  Ave. 
San    Francisco. 

.Architect— Not   Given.  $4000 


DWELLING 

(99)  NW  TWENTY-SECOND  AVE. 
and  Wawona  St.  One-story  and 
basement    frame    dwelling. 

Owner — Land  Development  Co.,  364 
Bush    St.,    San   Francisco. 

Architect— Not   Given.  $3000 


STATION 

(100)     NE    ARGUELLO    BLVD.    AND 

Geary    St.         One-story      Class    C 

service    station. 
Owner — General    Petroleum    Corp.     of 

Calif.,    Ferry  and   Pier,    Oakland. 
Architect — Not    Given. 
Contractor — Not    Awarded.  $4000 


ALTERATIONS 

(101)  NW   MISSION    AND    TWENTY- 

second  Sts.  Alter  restaurant. 
Owner — John  Foppiano,  Premises. 
Architect— Brunswick     Balke     CoUen- 

der   Co.,    980    Mission    St.  $1200 


FLATS 

(102)     W  WEBSTE7R  ST.  145  S  Beach 

Two-story  frame  flats. 
Owner — Starboro     &    Jorgensen.    2225 

North    Point   St..    San   Francisco. 
Architect — Not  Given.  $6000 


ALTERATIONS 

(103)      136    TAYLOR    ST.;    alter   store. 

Owner — Dunne  Estate.  333  Montgom- 
ery  Street. 

Architect — Not    Given. 

Contractor — Paul  K.  Jones.  666  Mis- 
sion Street.  $1000 


.ALTERATIONS 

(104)      NE   26th    ST.    and    Mission;    al- 
ter store. 
Owner — Victor  Mendez,   1172  Key  Ave. 
Architect— Not   Given. 
Contractor— J.    E.    Lester,    274    Lowell. 
$2125 


ALTERATIONS 

(105)     NW     BEACH  &   JONES     STS 

Alter  offices. 
Owner  —  Standard   Oil   Co.,    225    Bush 

St.,    San    Francisco. 
Architect— Not  Given.  $1500 


DWELLING 

(106)  W  STOCKTON  STREET  114  N 
Chestnue  Street.  One-stary  and 
basement   frame   dwelling. 

Owner— Margaret   Bell.    1317   Hyde   St. 

San    Francisco. 
Architect  —  E.    H.    Denke,    1317    Hyde 

St..  San  Francisco.  $4000 

ALTERATIONS 

(107)  NO.  133-135  GEARY  STREET 
Alter  store. 

Owner— Moss  Stores,  Inc.,  S33  Mar- 
ket St..   San  Francisco 

Engineer— Alfred  P.  Fi.sher,  111  Sutter 
St..    San    Francisco. 

Contractor  —  Mullen  Mfg.  Co  60 
Rausch  St..  S.  P.  $3800 


ALTERATIONS 

(108)  SB  TURK  AND  FRANKLIN 
Sts.     Alter  store. 

Owner— Mrs.  L.  Hetty.  1700  10th  Ave. 
Ban    Francisco. 

Architect — Not   Given. 

Contractor— J.  S.  Malloch,  666  Mis- 
sion   St.,    San    Francisco.  $2000 


AUTO   STORE 

1109)  S  IRVING  ST.  70  E  Fifteenth 
Ave.      One-story    steel    auto    store. 

Owner— The  Lurle  Co.,  333  Mont- 
gomery St.,    San  FrancLsco. 

Architect — Not   Given. 

Contractor— Paul  K.  Jones.  666  Mis- 
sion   St..    San    Francisco.  $1000 

DWELLING 

(110)  W  EIGHTEENTH  AVE.  25  N 
Kirkham  St.  One-story  and  base- 
ment   frame   dwelling. 

Owner — Carl  Olson.  1495  18th  Ave., 
San    Francisco. 

.\rchitect— Not   Given.  $2500 


ALTERATIONS 

(111)     NO.    2887    BRYANT    ST.    Alter 

store  and  flat. 
Owner— Sam    Martorana,     292    Preeita 

Ave.,    San  Francisco. 
.■Vrchitect— Not   Given.  $3000 


Alter 


ALTERATIONS 

(112)     NO.     1041    BROADWAY, 
dwelling. 

Owner— Miss    L.    O'Hara.    1051    Broad- 
way, San  Francisco. 

Architect— Not    Given.  $1500 


ALAMEDA    COUNTY 

No 

.     Owner 

Contractor 

Amt. 

59 

FAB 

Owner 

4500 

60 

Peters 

Owner 

7000 

61 

Van    Adelung 

Rose 

1200 

62 

Hoffschneider 

Ingler 

12000 

(13 

County 

Segregated  1,568,873 

64 

Loewenfels 

Sullivan 

1000 

60 

Pressler 

Owner 

3000 

Hansen 

Owner 

5000 

6V 

STOith 

Owner 

5000 

«S 

Gall 

Owner 

1700 

63 

Sunset 

Lelter 

5500 

ADDITION 

(59)  NO.  1249  SIXTY-SEVENTH  ST. 
OAKLAND.  One-story  brick  ad- 
dition  to   factory. 

Owner— F.    A.   B.    Manufacturing   Co.. 

67th   and   Vallejo   Sts..    Oakland. 
Architect— Not  Given.  $4500 

DWELLING 

(60)  NO.  5720  WALNUT  AVENUE. 
OAKLAND.       One-story      8-room 

dwelling. 

Owner — John   Peters,    %   Architect. 

Architect— C.  H.  Treichel.  696  Cleve- 
land  Ave.,    Oakland.  $7000 


REPAIRS 

(61)      407    29th    ST.,    OAKLAND;    fire 

repairs. 
Owner — Dr.  E.  Van  Adelung,  premises 
Architect — Not  Given. 
Contractor— A.    H.    Rose.    478    2Dth    S(.. 

Oakland.  $1200 


APARTMEN  TS 

(62)     3815   PARK  BLVD..   OAKLAND; 

two-story    16-room   apartments. 
Owner    —    A.    P.    Hoffschneider.    San 

Francisco. 
.Architect — N.    and    A.    Newsom,    Russ 

Bldg.,   San  Francisco. 
Contractor— C.  L.  Ingler,  150  Alta  Rd. 

Oakland.  $12,000 
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(•(>IIUT  HOIISK 

(f,3)      m-<X'K    l..Hiii(l..l    l.y    ::ih.    i:iil.. 

riillon   iind    Oak    Sin.,    OAKLAND; 

J2-Hlory  <-i.nriil<'  i rt    Iimiis.i   iuhI 

hull  of  recordN. 
OwinT— <.'oiinly  of  Alamcdn.  Fifth  nnd 

llroadway.  Oaklund. 
Ari-hltiTt— Hoard  of  Anlilli'itM.   W.   C. 

Corlctt.  Chairman,   Hank  of  Aiii.-r- 

Irn   BldK..   Oakland. 
Contractor — Si'KrcRaled   Contracts. 

$1,668,873 


AiinrridN 

(fin  r,i.-.2  i-ocKSLiov  .\\i:.,  Oak- 
land; addition. 

Owner— Koy    I.,oi'\vonfelM,    prenilnes. 

Archltectt— Not   Olven. 

Contractor— I,.  C.  Sullivan  Co.,  lad., 
3909  Lonia  Vista  Ave.,  Oakland. 
$JOon 


DWKI.I.INO 

(«,-,)  NO.  2S42  BUTTERS  DRIVE, 
OAKLAND.  On,e-8tory  5?room 
dwclllns. 

Owner— Walter  TreMsler,  Ml!)  Excel- 
sior Ave.,   Oakland. 

Architect— Not   Olven.  $3000 


nWKI.MNC, 

(litit     NO.     l.s.-il     THOUSAND     OAKS, 

BERKELEY.       Two-story     7-rooni 

fr.inic   (Iwi-lliiii;   and   RaraRe. 
(.iwnir-1,     W.     Hansen,    1.SI9    Taconia 

Ave,    IJerkuley. 
Architect— E.    L.    Snyder,    2101    Shat- 

tiick    Ave..    Berkeley.  $.50110 


DWIOM.INC, 

(i;7)        NO.    4053      OAKMORE      ROAD. 

OAKLAND.       One-story    six-room 

dwelling. 
Owner  —  M.    F.    Smith,    lln.-,    Chatham 

Road.    Oakland. 
Architect— Not   Given.  $5000 


AltDITION 

(•;s)     NO.     tool    SAN    LEANDHO    ST.. 

OAKLAND.     Addition, 
owner-  ().    B.    Gall.    Premises. 
Architect— Not    Given.  SlTOo 

AnniTioN 

(i;!i)     NO,     21111       LIVINGSTON       ST.. 

OAKLAND.        One-Story      2-room 

hrlcU  addition. 
Owner  —  Sunset    McKee    Sales    Book 

Co..    Premises- 
.\rchittct — Not    Given. 
Contractor— E.    T.    Lelter   &    Sons,    811 

37th    St..    Oakland.  $.1500 


BUILDING  CONTRACTS 

SAN      FRANCISCO     COUNTY 


Jo.     Owner 

1  Arnold 

2  Wong 

?     Associated 


Contractor  Amt. 

Powers      

Fraccla  6000 

S.iule  CISilO 


ALTERATIONS 

(21)     No.    67      MILL       STREET.      All 

work  for  re-roofing  sloped  shingle 

rooJlng    of   dwelling. 
Owner — P.    Arnold.    Premises. 
Architect — Not     Given. 
Contractor — Powers    Roofing   Co..    1412 

Alabama    St..    San    Francisco. 
Filed  Jan.  31,   '35.     Dated  Jan.  10,   '35. 

HOLC   Contract   

TOTAL     COST.    $ 

Bond,    limit,   forfeit,    plans   and   speci- 
fications,   none. 


FLATS 

(22)  N  JOHN  llS-9  W  Powell  W  lS-9 
xN  (52-6.  AH  work  for  two-story 
and  basement  frame  (2)  flats,  ga- 
rage and  store  rooms. 

Owner — Wong  Quock  Don.  %  Archi- 
tect. 

Architect— Albert  H.  Schroepfer.  244 
Kearny  St..   San   Francisco. 

Contractor — Fraccla  &  Truffelli.  2450 
Chestnut    St..    San    Francisco. 


Filed    Fell.    4.   '3S.      Dated   Jon.   28,   '3r>. 

Frame     up    »16»0 

Brown   coated    ; — -• •• — ,  1600 

<'ompletod    and    accepted .■  1600 

t  HUiil     .16    dayn 1500 

TOTAL  CO.ST.   $liiiOO 

Bond.   $3000.     Surety. .     Limit.   7r> 

days.         Forfeit,       none.         I'land    and 

KpecltlcatlonH   Hied. 


BAN    FRANCISCO    UNOKR    tlOOO 


SERVICE  STATION 

(23)  POST  ANI>  MASO.V  STKEETW. 
Fabricate  iroet  and  complete 
Bi«"e'  Hirvlce  station.  Jncluding 
steel  frame  and  metal  work;  glasH 
and  gla/lng,  doors,  st.ilnless  steel, 
ehromlun)  plated  work,  hardware, 
painting  and   welding. 

Owner— Associated  OH  Co.,  79  New 
Montgomery  St..  San   Francisco. 

Engineer — LIndgren  &  Swincrton,  225 
Bush   Sn.,   San   Franclsio. 

Contractod  —  Souls  Steel  Co.,  1750 
Army  St..   San  Francisco. 

Filed    Feb.    5,    'SS.      Dated    Feb.    2,    '35. 

On    Ist    of   eacJi    month 75% 

I'sual    35    days 257o 

TOTAL   COST,    $6660 

I.ind.    $iim;o.      Surety,    Aetna   Canualty 

&   Surety   Co.,   Hartford,   Conn.  Limit, 

60    days.      Forfeit,    none.      Plans    and 

specllicatlons   filed. 


SAN     FRANCISCO    UNDER    $1000 

ADDITION,  $150;  5951  Majestic  Ave.. 
Oakland;  owner.  M.  B.  Wright, 
Premises. 

FlliE  repairs.  $411;  SE  20th  &  Web- 
ster Sts..  Oakland;  owner.  Gen- 
eral Tire  &  Rubber  Co.,  Preni.; 
icntractor,  Geo.  J.  Maurer,  50 
York  Drive,  Piedmont. 

.ADDITION,  $100;  1012  Alleen  Street, 
Oakland;  owner,  Mrs.  J.  Agrati. 
1012  Alleen  St. 

.\LTER  garage,  $125;  1067  Alcatraz 
Ave.,  Oakland;  owner,  Mrs.  (3ross 
Premises;  contr;(';tor,  Geo.  W. 
Nunes,    6430    Dover   St. 

REPAIRS.  %xn:  1205  Ashmount  Ave. 
Oakland;  owner,  F.  M.  Ball.  1205 
Ashmount  Ave. 

ADDITION,  $900:  6215  Outlook  Ave.. 
Oakland;  owner,  K.  Hughes,  6215 
outlook  Ave.;  contractor,  Melrose 
Builders.    1700    47th    Ave. 

S-lGN.  electric.  $75;  15:iU  Market  St.. 
Oakland;  owner,  Elizabeth  Smith 
I'rem.;  contractor.  Radiant  Neon 
Display.    2561   San   Pablo  Ave. 

SIGN',  electric.  $175;  1533  Clay  Street. 
Oakland;  owner,  Tlie  Owl,  Prem.; 
contractor.  Ace  Elec.  Sign  Co., 
1213    E-12th   St. 

SIGN,  cloth.  $6;  2515  Mason  Street. 
Oakland;  owner.  C.  M.  Evans. 
I'renii.^es. 

AI.'I'IOKATUlN.S-.  $110;  429  4th  St., 
Oakland;  agents,.  E.  B.  Field  Co.. 
mil  and  Harrison  fets.;  contrac- 
tor. Acme  Partition  Co.,  3535  Per- 
alta   St. 

ALTERATIONS.  $300;  6S1  Santa  Kay 
Ave..  Oakland;  owner.  W.  Gercke 
Premises. 

ADDITION,  $150;  406S  Altamont  Ave. 
Oakland;  owner.  H.  L.  Valleroy, 
:iij."iO   JIaple  Ave. 

ALTER.A.TIONS  and  repairs,  $750;  402 
Newton  Ave.,  Oakland;  owner. 
W.  R.  Simpers.  Preni.;  contrac- 
tor. Allen  &  Allen.   1239  106th  Ave. 

ADDITION.    $1,50;    127   Sheridan   Road. 
Oakland:   owner.    David   Miller    127 
.^heridan   Road. 
ALTERATIONS.       $200;     426       Lester 
Ave.,      Oakland;      owner,      E.    F. 
Powell.    Prem.;    contractor.    E.    F. 
Chasmar.    4257    Suter    St. 
ALTERATIONS   $490;    121    E-llth    St.. 
Oakland;     owner,       Public     Health 
Center,  Preni. ;  contractor,  C.  Mer- 
rill  Gretnlaw.    5975   Keith    Ave. 
FIRE     repairs.     $29;     717-19     25th     St., 
Oakland;     owner.    Man-    A.     Bow- 
cher.   Middletown.  Calif. 


SAN     FRANCISCO    UNDER    11000 
ALTER   Htore.    1500;    2200    P.lk   Slret-l; 

owner,  <'.    Mejjrlde,   2212  Polk  Hi. 
SIGN,    electric,    $100;    I«4    Taylor    W.: 
owner,  Jlm'H  Tavern,   I'rem.;  con- 
Irai'tor.  QIvS  Neon  Corp.   Ltd.,  81(0 
I'otrcro    Ave. 
SIGN,    ele.lrlr,    $100;    1427    11th    Ave.; 
owner.    Mm.    Turkeltop.    1427    lllh 
Ave.;  contraetor,  <JUS  Neon  Corp. 
Ltd..   690   Pfilrerri  Ave. 
ALTER   store,    $200;    .\E   UoUKlan  and 
Uth   St«.;  owner.   Geo.   Schomakor 
I  "rem  lues. 
ALTER   store,    $200;    lOKS    Market  W.: 
owner,   Granadii  Sweet  Shop,   1088 
.Market    St.;     contractor.     I'hoenix 
Sinipton   Co.,    520   6th    St. 
ALTER     store.     $300;     4191     26th     St.: 
owner,  Mrs.  M.  WIdmer,  4191  26th 
St.:      contractor.      L.    M.    Cogging. 
1I2S  Oak  St. 
ALTER      flats,    $,500;    NE    Fulton     and 
Baker       f+ts. ;     owner.       Hartinger 
Trust    Estate.    369    Pine    St.:    con- 
tractor.  The   Ruegg  Co.,   369   Pine. 
ALTER    dwelling.    $65;    72    Lawrence: 
owner.     Joe     Inlgnacco,     I'remiges; 
contractor,      John    Marshall.      4447 
Mission  St. 
ALTER  hall.   $700;   163  Alhambra  St.; 

owner.   A.   Gianni.    Premises. 
BILLBOARD.    $37.50:    W    Valencia    St. 
65  N  15th:  owotr.   Foster  &  Klel- 
.ser.    1675   Eddy  St. 
SIGN,  electric.  $100:  3152  Mission  5»t.: 
owner.    Steve   Clege.    Prem.;    con- 
tractor.   QRS     Neon     Corp.,    Ltd.. 
690   Potrero  Ave. 
WATER    ta"k.    $350;    43S    9th    Street: 
owner.    Tonkin    Distributing    Co., 
438  9th  St.:   contractor,    Scott  Mi- 
chlnery  Co.,   960  ,FoIsum  St. 
ALTER    restaurant.    $187:    621    Fulton 
S't.;    owner.    Musso    P.    Vigli.    621 
Fulton    St.;    contractor,    Cal.   Car- 
penter   Shop.    400    Columbus    Ave. 
ALTER  «tore,    $100;    661    Jackson   St.; 
owner,     Dere    CTiow,    Prem.;    con- 
tractor,    Wong    Non,    45    Spofford 
Alley. 
SIGN,    electric.   $100;      824   Ulloa     St.; 
owner,    Philo.sophers    Inn,    Prem.: 
contractor,   QRS  Neon  Corp..   Ltd. 
690  Potrero  Ave. 
.J^LTER   restaurant,    $995;    371   Market 
St. ;    owner,    Asher  &   Thomas,    371 
Market    St.;     contractor.     Fink     & 
Schlndler    Co,    552    Brannan    St. 
ALTK   club,    $200;    524   Post   St.;   own- 
er.   Olympic    Club.    524    Post    St.;    con- 
tractor     LIndgren      &      Swinerton. 
225  Bush  St. 
.\LTER    warehouse    $475;    108    Hooper 
St.:      owner,      Lindauer,      35    Oak 
Grove     St.:     contractor,     Gustave 
Anderson    134    Halleck   St. 
ALTEnt  rooming   house   $175;   43   Ver- 
ona   Place;    owner,    Nicholas   Vra- 
bel,   4.'!  Verona  Place. 
RETAINING    wall.    $450;    1912    Golden 
Gate    Ave.    (rear) ;      owner.      Mrs. 
Frieda  Hashagen.   Bean  and  Mas- 
sal    Sts..    Los    Gatos:    contractor. 
H.   A.   Spreen.   407   Matilda  Street. 
Sunnyvale. 
CHIMNEYS,   patent,   $60;   W  Alemany 
112   S    Tingley;      owner.      Deproly. 
:!289      Mission       St.;       contractor. 
Bryde    Lindsey.    268    Army    St. 
SIGN,   electric.   $200;   735  O'Farrell  St. 
owner.  Coon     Hollow  Liquor     Co., 
Prem.;     contractor     Golden     Gate 
Neon  Sign  Co.   Inc..  355  8th  St. 
ALTER    flats.    $200;    31S2    Washington 
St.;  owner,  C.  J.  Freedoland.  3182 
Washington  St. 
ALTER   dwelling    $50;    23    Roscoe    St.: 
owner.   Norman  McQueen.   Prem. 
ALTER  dwelling.   $100:   526  16th  Ave.: 

owner.    R.    Callender.    Premises. 
SIGN,   electric.   $40;   2231   Polk   Street: 
owner.  Sherry's  Inc.,  2231  Polk  St. 
contractor.      Golden      Gate      Neon 
Sign  Co..  Inc..  355  Sth  St. 
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MACHIMERT  &>  MATERIAId 

Bid    calls   for   construction    machinery    and    materials   and    miscellaneous  equipment   and   supplies   purehawd   by 
Federal,   state,    Municipal   and   other  Public  agencies. 


SAN  FRANCISCO  CITY 

SAX  FRANCISCO— Until  February 
IS.  3  P.  M..  bids  will  be  received  by 
T.  A.  Brooks.  Purchaser  of  Suplies, 
Room  270.  City  Hall,  under  Bid  No. 
1336  for  furnishing  ?i-in.  bronze  tit- 
tings. 

Specifications  obtainable  from  above 
office. 


SAN    FRANCISCO— Until    February 
11,   2  P.  M.,   bids  w'l  be  received   by 
T.    A.    Broolis,    Purchaser  of   Supplies. 
Room   270.    City   Hall,    under   Sale   No. 
120  for  the  sale  of  the  following: 
LOT    No.    2:    Quantity    of    old    lumber 
and    canvas      tops      for      election 
booths,  located  at  the  Department 
of   Elections    warehouse.    18th    St. 
and   Treat  Ave. 
LOT   No.    3:    (a)      Approximately      15 
tons  smrap  iron;  (b)  approximate- 
ly 10  tons  scrap  steel;   (c)  approx- 
imately 1000  ibs.   scrap  brass;    (d) 
approximately    220    iln.    ft.    4-inch 
redwood   wire-w^rapped   pipe   in   20 
ft.     lengths;     located     in     the    Saij 
Francisco  Water  Department  Yard 
639  Bryant  St. 
The     above     property    may    be    in- 
spected at  the  points  where  located. 

Specifications  obtainable  from  above 
office. 

RECLAMATION  BUREAU 

DENVER,  Colo.— Until  February  18, 
10  A.  M..  bids  will  be  received  by  the 
Bureau  of  Reclamation,  Denver,  Colo., 
for  furnishing  and  delivering  f.o.b. 
cars  at  Almont.  Colo.,  approx.  125,- 
000  barrels  of  standard  or  modified 
Portland  cement  or  15.000  barrels  of 
standard  Portland  cement  in  clotth 
sacks  for  the  Taylor  Park  Dam,  Un- 
compahgre  Project,  Colorado.  No 
charge  for  specifications  to  prospec- 
tive bona  fide  bidders;  to  others  $0.50 
not  returnable.  For  particulars  ad- 
dress Bureau  of  Reclamation,  Den- 
ver,   Colo.      Specifications    No.    658-D. 


BOULDER  CITY,  Nevada  —  Until 
February  20,  2  P.  M.,  bids  will  be  re- 
ceived  by  the  Bureau  of  Reclamation, 

ALMONT,  Colorado— Until  Febru- 
ary 18.  10  A.  M.,  bids  %vill  be  received 
by  the  Bureau  of  Reclamation,  Den- 
ver. Colorado,  under  Spec.  No.  658-D, 
for  furnishing  and  delivering  f.o.b. 
cars  at  Almont,  Colorado,  approxi- 
mately 125.000  bbls.  of  standard  or 
modified  Portland  Cement  or  15,000 
bbls.  standard  Portland  cement  in  cloth 
sacks,  for  the  Taylor  Park  Dam,  Un- 
compahgre  Project,  Colorado. 

Specifications  obtainable  froin  above 
offlce  without  charge  to  prospective 
bona  fide  bidders;  to  others,  50c  not 
returnable. 


KLAJIATH  FALLS,  Oregon— Until 
February  15,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation, 
Denver,  Colorado,  under  Spec.  No. 
660-D,  for  furnishing  and  delivering 
f.o.b.  cars  at  the  factory  shipping 
point  or  at  Klamath  Falls.  Oregon, 
two  motor  -  driven  vertical  -  shaft 
pumping  units  for  use  in  the  Melhase- 
Ryan  sump  drainage  pumping  plant 
Klamath     Project,     Oregon-California. 

All  apparatus  will  be  installed  by 
the  Government. 

Specifications  obtainable  from  above 
ofnce  without    charge    to  prospective 


bona   fide    bidders;   to   others,   2oc   not 
returnable. 


ONTARIO,  Oregon— Until  February 
18,  2  P.  M..  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
Colorado,  under  Spec.  No.  661-D  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  factory  shipping  point  or  at 
Ontario,  Oregon,  one  motor-driven 
vertical-shaft,  pumping  unit  of  5% 
second-feet  capacity,  for  the  North 
pumping  plant;  and  one  motor-driven, 
vertical-shaft,  pumping  unit  of  13 
second-feet  capacity  for  the  South 
pumping  plant  for  the  Advancement 
District  of  the  Owyhee  Project,  Ore- 
gon-Idaho. 

All  apparatus  will  be  installed  by 
the   Government. 

Specifications  obtainable  from  above 
office  without  charge  to  prospective 
I)ona  fide  bidders;  to  others,  25c  not 
returnable. 


RECLAMATION  SERVICE 

BOULDER  CITY,  Nevada  —  Until 
February  25,  2  P.  M.,  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion, Denver,  Colo.,  for  furnishing 
and  delivering  f.o.b.  cars  at  the  fac- 
tory shipping  point  or  at  Boulder  City 
Nevada;  one  10-in.  lathe;  one  24-in. 
upright  drill  press,  and  one  10-in. 
pedestal  grinder,  for  installation  in 
the  Boulder  Power  Plant,  Boulder 
Canyon  Project.  All  apparatus  will 
be   installed  by   the  Governm'jnt. 

Specifications  obtainable  (rom  th' 
above  office  without  charge  to  pros 
pective  bona  fide  bidders;  to  others, 
i.'c   not   returnable. 


GRAND  COULEE  DAM,  Wash.— 
Until  February  26,  2  P.  M.,  bids  will 
be  received  by  the  Bureau  of  Recla- 
mation, Denver,  Colo.,  under  Spec. 
No.  664-D,  for  furnishing  and  deliv- 
ering fob  cars  at  the  factory  shipping 
point  or  at  Odair,  Wash.,  one  75-ton 
gantry  crane  with  one  15-ton  aux- 
iliary hoist  for  the  storage  yard  at 
Grand  Coulee  Dam,  Columbia  Basin 
Project,  Wash.  All  apparatus  will  be 
Installed   by  the   Government. 

Specifications  obtainabe  from  above 
cfflce  without  charge  to  prospective 
bona  fide  bidders;  to  others,  $.50  not 
returnable. 


BERKELEY  CITY 

BERKELEY,  Alameda  Co.,  Cal.— 
Until  Feb.  20,  2  P.  M.,  bids  will  be 
received  by  the  Berkeley  Board  of 
Education  for  furnishing  paint  ma- 
terials, lumber  and  building  materials 
for    the    school    department. 


BERKELEY,  Alameda  Co.,  Calif.— 
Until  February  13.  10  A.  M..  bids  will 
be  received  by  Berkeley  City  Coun- 
cil for  furnishing  40  new  radio  re- 
ceiver sets. 

Specifications  obtainable  from  above 
offlce.  * 


NAVY  DEPARTMENT 


WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  & 
Accounts.     Navy     Dept.,     Washington, 
D.     C,     for    furnishing     miscellaneous 
supplies   and   equipment,    as    follows: 
LATHE,   one  motor-driven   tool   mak- 
ers'   lathe    and    spares;     Mare    Is- 
land.    Sch.   4201;  February  15 
ZINC    OXIDE,    300,000    lbs.;    Mare    Is- 
land.   Sch.  4229;  February  19 


HEAD    PHONES.    120;    Mare    Island. 
Sch.  4100;  February  19. 

BEARINGS,    1,000  ball  bearings;   Mare 
Island.    Sch.   4234;  February  19. 

LACQUER.   500  qts.  nitrocellulose  lac- 
quer;   Mare    Island;    400    qts.    do, 
and  600  qts  thinner,   Puget  Sound. 
Sch.   4255;  February  26. 
Specifications  obtainable  from  above 

office. 

U.  S.  FOREST  SERVICE 

GOVERNMENT  ISLAND.  Cal.— Bids 
will  be  received  by  Frank  Haynie.  Sup- 
ply Officer,  Forest  Service  Supply  De- 
pot, Government  Island,  Oakland,  as 
follows: 

FEBRUARY   11,   2  P.    M. 
BID   NO.    1896:    Fob    bidder's    shipping 
point   and/or  Lemon   Cove:    6   car- 
bic    floodlights. 

FEBRUARY  13,   2  F.   M. 
BID    NO.    1920:    Fob    bidder's   shipping 
point    and/or    Willitts:    114    pieces 
reinforcing  steel; 
BID   NO.    1899:    Fob    bidder's    shipping 
point    and/or    Sonora:    (1>    500    ft. 
wire    rope,    %-in.    plow    steel,    six 
strands,   19  wires;   (2)  5  cable  slid- 
ing   hooks    for    %-in.    cable;    (3)    5 
cable  knobs  for   %-in.  cable; 
BID    NO.    1898:    Fob    bidder's    shipping 
point    and/or    Government    Island: 
(1)    10,000   glass    insulators,    Hem- 
ingray     deep    groove     No.     16     or 
equal;     (2)     5,000     do,     No.     19    or 
equal; 
BID   NO.    1897:   Fob   bidder's   shipping 
point    and/or    Del    Rosa:    replace- 
ment  parts   for   Cletrac   40-55; 
BID    NO.    1891:    Fob    bidder's    shipping 
point    and/or    Government    Island: 
(1)   24  gals  interiar  ivory  tan  wall 
fiat     tone;     (2)     230     gallons     light 
weatherbeaten  brown  creosote  wall 
stain;    (3)   250  gals,    tobacco  brown 
outside    paint;    (4>    115    gals,    out- 
side white  paint;    (5)   24  qts.   clear 
Valspar    varnish;     (6)     140    gallons 
boiled  linseed  oil; 
BID    NO.    1917:    Fob    bidder'    shipping 
point    and/or    Government    Island: 
3,000     ft.     duck     strapping,     khaki, 
12   oz.    double    filled; 
BID    NO.    1905:    Fob   bidder's    shipping 
point:    200    brush    knives,    without 
sheaths; 
END  NO.    1905:   Fob  bidder's  shipping 
point    and/or    Government    Island: 
18.000   flashlight   batteries,    l>4x2}4 
inches; 
BID    NO.    1906:    Fob    bidder's    shipping 
point    and/or    Government    Island: 
(1)    14    forestry   type    torches;    (2) 
3   Airoil   hand    torches. 
Specifications  obtainable  from  above 
office. 


CONTRA  COSTA   COUNTY 


PITTSBURG.  Contra  Costa  Co.,  Cal. 
—Until  February  11.  8  P.  M..  bids  will 
be  received  by  the  Pittsburg  City 
Council.  James  Fitzgerald,  City  Clerk, 
for  furnishing  crushed  rock  and  emul- 
sified asphalt  as  follows: 

(1)  40  tons  more  or  less,  crushed  rock 

grade  1^-in.  to  3  mesh; 

(2)  75  tons,  more  or  less  crushed  rock 

grade  IVi-in.  to  10  mesh; 

(3)  250    tons    do,    grade    2^-in.    to    IM 

mesh; 

(4)  325    tons    do,    grade   1^4-ln.    to   one 

mesh; 

(5)  150    tons    do,    grade     %-in.     to     H 

mesh; 

(6)  14,000   gals,   more  or   less,   emulsi- 

field  asphalt. 
Specifications  obtainable  from  above 
office. 
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1_  APARTMENTS 

Plan*  Completed. 

ADDITION.    ETC.  Cost.     $ 

SAN  FRANCISCO.  SW  Taylor  and 
WashlriBton    Streets. 

Alterations  and  additions  to  apart- 
ment buildinB  (worlt  involves  the 
palntinB.  pliiniWnK.  electric  wir- 
ing, miscellaneous  carpentry,  etc.) 

Owner — Peter  Centos. 

Architect— H.  C.  Baumann  251  Kear- 
ny   Street. 

Mgr.  of  Const. — J.  I..a  Breacht.  1255 
Taylor  Street. 


Sub-Contracts    Awarded. 

APARTMENTS  Cost.    $6500 

BERKELEY.  Alameda  Co..  Cal.  SW 
Prince  and   Dana   Streets. 

One-story  frame  and  stucco  apart- 
ments. 

Owner — George    Bush. 

Architect— Leonard  Ford.  20-22  Ber- 
keley Way.    Berkeley. 

Contractor— C.  J.  Pfrang,  6300  Clare- 
mont  Ave..   Berkeley. 

Mill  Work— Oakland  Planing  Mill.  2nd 
and    Washington    Sts..    Oakland. 

Lumber— Tilden  Lumber  Co..  Foot  of 
University    Ave..    Berkeley. 

Plumbing — Ambrose  Bros..  206  Chum- 
alea   St..   Oakland. 

Plastering — Jos.  Giachetto.  1209  Derby 
St..    Berkeley. 

Sheet  Metal  —  Monsen  &  Sons.  3480 
Champion    St..    Oakland. 

Rooflng — Mastercraft  Roofing  Co.,  1 
20th    St..    Richmond. 

Hardwood  Floor* — E.  C.  Mattson  2960 
Montana   St..   Oakland. 

3—  CHURCHES 

Plans   Being    Figured. 
ALTETRATIONS  Cost,     $2500 

SAN    RAFAEL.    Marin    Co..    Cal. 
Remodel    Sacristy   In   church    (all    new 

case     work,     plumbing,     painting, 

etc-) 
Owner —   Dominican  College. 
Architect  —  Arnold       Constable,       5S0 

Market   St.,    San   Francisco. 


Preparing    Sketches. 

PULPIT  Cost,    $ 

SAN   FRANCISCO.      Mission   St.,    bet. 

Third    and    Fourth     Sts. 
New    marble    pulpit. 
Owner — Roman     Catholic     Ardhbishop 

of    San    Francisco,    1100    Franklin 

St.,    San    Francisco. 
Architect    —    Arnold    Constable,     681 

Market   St.,    San    Francisco. 


729  Minnlon  m.,  for  furnishing  and  In- 
Htailing  bronze  gates  and  bronze  of- 
ftring  stands  for  the  Kt.  Patrick's 
Church,  located  an  Mission  Street, 
l.i-twei-n    Third    and    Fourth    Sts. 

4— FACTORIES  &  WARE- 
HOUSES 


To   Be   Done   By   Day's  Work. 

ALTERATIONS  Cost.    $150,000 

STOCKTON.  S:in  Jotiquin  Co.,  Calif. 
Cherokee   Lane. 

Alterations  to  bldg.  for  packing  plant 
(machinery  and  equipment,  con- 
crete work,  etc.) 

Owner — OaJtland  Packing  Corp.  (G.  G. 
Hurt.  President). 

Plans  by  EnKincerlnR  Dept.  of  Owner. 

Mgr.  of  Constr.  —  Lawrence  Waters. 
Sutter  Hotel,  Stockton,  and  Prem- 
ises. 

Concrete— F.    Kaus.   2726    E   Main    St., 
Stockton. 
AM  other  work  will  be  done  by  day's 

labor   by   the   owners. 


To   Ask   Bids  Shortly. 

ADDITION.S  Cost.    $100,000 

STOCKTON.  San  Joaquin  Co..  Calif. 
Stockton  Harbor. 

Addition  to  grain  terminal  (galvanized 
Iron  construction). 

Owner — Stockton  Grain  Terminal  As- 
sociation (E.  D.  Wilkinson,  Pres- 
ident, 1435  W.  Flora  St.,  stock- 
ton). 

Plana  by  O.  H.  Jhain.  'A  S.  Sutter 
St.,    Stockton. 


PLANNED 

SOUTH  GATE.  Los  Anceles  Co. 
Cal. — Purex  Corporation.  Ltd..  1001 
E.  62nd  St..  contemplates  erection  of 
a  new  factory  plant  on  Compton- 
Jahoneria  Road.  South  Gate.  The 
three  reinforced  concrete  buildings 
rnnipri.'slntr  the  plant  will  include  an 
offlcp  huildine  a  large  warehouse  and 
a    r  lapufacturing   plant. 


Steel   Contract  Awarded. 

PLANT  Cost.    $50,000 

CALIFORNIA    CITY.    Marin    Co..    Cal. 

Near   Tiburon. 
One-story    steel    cable    spinning    plant 

(535x100  feet). 
Owner— John    Roebling    Sons    Co.,    646 

Folsom    E>t..    San    Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Steel — Truscon    Steel    Co..    604   Mission 

St..    San   Francisco. 
Approximately   450    tons   is   involved. 


To   Be    Done   By  Day's  Work. 
ADDITION  Cost.    $5000 

OAKLAND.    Alameda  Co..    Calif.     1249 

«7th  Street. 
One-story    addition    to    factory    (brick 

construction). 
Owner — F.    A.    B.    Manufacturing    Co., 

67th  and  Vallejo   Sts.,  Oakland. 
Architect — Not  Given. 


CONTRACT    AWARDED 

SAN  FRAN<nSCO  —  Architect  Ar- 
nold Constable,  581  Market  Street. 
awarded  contract  to  Phoenix  Day  Co. 


Sub-Contracts   Awarded. 

SHOP  Cost.  $5000 

SAN  FRANCISCO.  W  Bayshore  Blvd. 
S  Courtland    Avenue. 

One  -  storj'  and  mezzanine  floor  con- 
crete shop  building  (25x109  feet) 
composition  and  part  tile  roof, 
plate   glass   front,    store   front   tile. 

Owner — P.  Spagnoli  (Dreamland  Bed- 
ding  Co.)    534    Bayshore   Blvd. 

Architect — H.  C.  Baumann.  251  Kear- 
ny Street. 

Contractor — Vannucci  Bros.  Const.  Co. 
374    Bavshore    Boulevard. 

Electric— Aetna  Electric  Co.,  1435  Ed- 
dy Street. 

Rooflng — Progress    Roofing    Company. 

Reinforcing    Steel — W.    C.    Hauck    and 


f'o..   280  Han   Bruno  Avenue. 
Plumbing— A.     RaniansottI,     1473    Val- 
Icjo   Street. 

Contract    Awarded. 

ALTER   .>^HOI'  Cost,   $5000 

EMKKYVILLK.     Alameda    Co.,    Calif. 

Doyle  and    .Stanford   Streets. 
Alterations    to    printing   shop    and 

bindery. 
Owner — Pacific  Manliolding  Book  Co., 

Premises. 
Architect— W.    G.    Corlelt.    Bank    of 

America  Bldg.,   Oakland. 
Contractor— W.     G.     Thornally.     2  0  5  9 

Webster  St..   Oakland.  • 

CANNERY  Cost.    $50,000 

STOCKTON.    San    Joaquin    Co..    Calif. 
Morningslde     Industrial    Area    (20 
acre   site). 
Two-story    cannery     (reinforced    con- 
crete   construction    to    first    floors, 
steel  and  corrugated   Iron  on  sec- 
ond   floors,    wood   roof,    etc.) 
Owner — Pacific   Can   Co.,    290    Division 
St..    San    Francisco    (B.    P.    Eup- 
hrat   in   charge). 
Engineer  —  Ellison  &  Russell.  Pacific 
Bldg..   San  Francisco. 
Bids  will   be  asked  at  a  later  date. 
It  was  previously  reported   that  bids 
were   being  received  to   be  opened  on 
January    25.     but    the    owner    left    for 
the  East  and  the  date  of  opening  bids 
has  been  postponed  temporarily. 
$6,660. 

Sub-Contracts    Awarded- 

BUILDING  Cost,     $25,000 

SAN  FRANCISCO.  Twelfth  St.  and 
Van   N-!ss  Avenue   South. 

Two-scory  reinforced  .concrete  lUre 
distributing  plant  and  warehouse 
building  (vulcanizing  plant  on  the 
second  floor,  stock  room,  offices, 
gasoline  pumps  in  circle  in  cen- 
ter of  building. 

Owner  —  Dempster  Estate  Co.,  519 
California    St..    San    Francisco. 

Lessee — McKean  Bros.,  616  Van  Ness 
Ave.,    San    Francisco. 

Engineer — W.    Adrian.    417   Market   St. 

Contractor — Cahill  Bros..  206  Sansome 
St..    San    Francisco. 

Lumber  —  Roth  Maier  Lumber  Co., 
2S00    Third   St. 

Reinforcing  Steel — Gunn,  Carle  &  Co.. 
20    Potrero   Ave. 

Steel  Windows — Michel  4  1  feflte,  Iron 
Works.    Harrison  and   lOth    Sts. 

Concrete  —  Golden  Gate  Atlas  Ma- 
terials   Co..    16th    &    Harrison    Sts. 


Site  Purchased. 

BREWERY  Cost.     $—— 

S\N  GABRIEL.  Los  Angeles  Co.,  Cal. 
Santa    Anita      St.    and      Southern 
Pacific   Tracks    (4   acre  site). 
Construct    new   brewery. 
Owner— Golden     West     Brewiig     Co., 
7th    and    Kirkham    Sts.,    Oak -and. 
Architect— Not   Given. 

Construction  will  not  go  ahead    im- 
mediately. 


ADdIti'oN  cost     $70,000 

AMPERE.    San   Joaquin   Co..   Calif. 

Addition  to  present  winery  (work  In- 
volves construction  of  a  distillery, 
warehouse  and   cellar). 

0,yner— Bear   Creek    Vineyard   Assn. 

Architect— Not    Given. 

Plans  for  the  original  buildings  were 

prepared  by  Architect  Frank  V.  Mayo. 

108   E.   Miner  St..   Stockton. 


Contract   Awarded. 

BREWERY  ^Cort.   $1M00 

BAKERSFIELD.    Kern   County.    CaJiT- 
Union   Ave.   and    Oregon    St. 
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Three-slory  concrete,  steel  and  stucco 
brewery  (245-ft.  frontage)  capa- 
city of  100  barrels  per  day. 

Owner — Bakersfield    Brewery. 

Plans  by  Kngineering  Dept.  of  Owner. 

Contractor — Williams  and  Greenaugh. 
Bakersfield. 


Being    Done    By    Day's    Work. 
ADDITION  Cost,     $5000 

SAN  JO&E.   Santa  Clara  Co.,  Cal.  No. 

560    N-Sixth    Street. 
Addition  to  pottery  plant   (install  new 

kiln,  etc.) 
Owner— Garden   City   Pottery   Co.,    560 

N-Sixth  St.,  San  Jose, 
Architect  —  Chas.     McKenzie,    Twohy 

Bldg..    San    Jose. 
Kiln — Harrop   Engineering  Co.,    Ohio. 

Work   is    being   dune    by   day's   labor 
under   supervision   of   owner. 


Sub-Bids   Being   Taken. 

DAIRY  Cost,   $30,000 

BURLlXr.AlIE.    San    Mateo    Co.,    Cal. 

19S   California   Drive. 
One   -    story   reinforced   concrete  daii-y 

(75   feet   long)    building   will   house 

receiving  room,   pasteurizing  room. 

milk  and  ice  cream  storage  rooms. 
Owner — Borden   Delivery-  Company. 
.Architect — Wni.   Toepke,  216  Post  St., 

San  Francisco. 
Contractor — Bessett   Bualding  Co.,    S26 

Walnut    Street.    Burlingame.        * 


Contract    Awarded. 

ADDITION  Cost,    $5000 

OAKLAND,    Alameda    Co.,    Cal.     No. 

1249    Sixty-seventh     Street. 
One-story    addition    to    factory     (brick 

construction). 
Owner — F.    A.    B.    Manufacturing   Co., 

67th    and    Vallejo    Sts.,    Oakland. 
Architect — Not   Given. 
Contractor   —    L.     R.      McWethy,     198 

Jlountain   Ave..   Oakland. 


FLATS 


To   Be   Done   By   Day's  Work. 

FLATS  Cost.    $6000   each 

i?AN  FRANCISCO.     W  San  Jose  Ave. 

S    Twenty-fifth    Street. 
Three   two-story  and  basement  frame 

and  stucco  flats. 
Owner    and    Builder — T.    R.    Sharman, 

3700  Broderick  St.,  San  Francisco. 


Contract   Awarded. 

FL.\TS  Cont.    Price,    $6000 

SAN  FRANCISCO.  John  and  Powell 
Streets. 

Two  -  story  and  basement  frame  and 
stucco  flats  (2  5-room  flats)  tar 
and  gravel  flat  roof,   wood  floors. 

Owner — Wong  Quock  Don,  %  archi- 
tect. 

Architect — Albert  Schroepfer,  244 
Kearny  Street. 

Contractor — Fraccia  &  Truffelli,  2450 
Chestnut   Street.  • 


To    Be    Done    By    Day's   Work. 
FLATS  Cost,    $7000 

S'AN    FRANCISCO.      W    Webster    St. 

145   S  Beach   St. 
Two-story  frame  and  stucco  flats. 
Owner   and    Builder — Sbarboro   &   Jor- 

gensen.    2225  North   Point  St. 
Architect — Not    Given. 


6— GARAGES    &    SERVICE 
STATIONS 


Plans  Being   Prepared. 

STCRVICR  STATION  Cost,   $ 

SANTA     BARBARA,    Santa     Barbara 

Co.,  Cal.     SE  Rancheria  and  Car- 

lllo    Streets. 
Automobile   service    station. 
Owner  —  Associated    Oil    Co.,     Pacific 

Electric   Bldg.,    Los   Angeles. 
Plans  by  Engineering  Dept.  of  Owner. 
Bids     will     be     asked     shortly     from 
Santa    Barbara  contractors. 


Plans  Completed. 

SERVICK   STATION  Cost.   $7000 

SAN    FRANCISCO.     SW    Octavia.  and 

Fulton  Streets.  '  '■ 

One-story  Class  A  service  'station  and 

greasing  station. 
Owner — Standard    Oil    Company,     Inc., 

225   Bush   Street. 
Plans  by  Engineering  Dept.  of  Owner. 


Plans  Completed 

SERVICE    STATION  Cost,    $9000 

WILLOW    GLEN,     Santa     Clara     Co.. 

Cal.     Willow  and   Lincoln   Streets. 
One-story   service    station. 
Owner — Standai>d    Oil    Co..     22,"j     Bush 

St.,  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 


To   Ask    Bids    In    One   Week. 

SERVICE    STATION  Cost.    $7000 

SAN    FRANCISCO.      SW    Octavia    and 

Fulton    Streets. 
One-story  Class  A  service  station  and 

greasing    station. 
Owner — Standard    Oil    Company.     Inc. 

225    Bush    St.,    San    Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 


Plans    Completed, 

SERVICE  STATION  Cost,   $4000 

SAN  FRANCISCO.  NE  Arguello 
Blvd.    and   Geary   St. 

One-story  Class   C   service    station. 

Owner — General  Petroleum  Corp.  of 
California,  Perry  and  Pier,  Oak- 
land. 

Plans  by  Engineering  Dept.  of  Owner. 


Steel  Contract  Awarded. 

SERVICE    STATION  Cost.    $12,000 

SAN  FRANCISCO.  NW  Post  and  Ma- 
son Streets. 

One-story  steel  service  station. 

Owner — Associated  Oil  Co.,  79  New 
Montgomery  Street. 

Architect — D.  D.  Stone  and  J.  .\.  Bnuv 
110  Sutter  Street. 

Contractor — Lindgren  and  Swinerton. 
225   Bush  Street. 

Steel— Soule   Steel  Co.,    1750  Arniv  St., 


Plans   Being   Figured. 

SERVICE  STA-nON  Cost,   $4000 

S-AN  FRANCISCO.  NE  Arguello 
Blvd.    and    Geary    St. 

One-story   Class   C   service   station. 

Owner — General  Petroleum  Corp.  o( 
California,  Perry  and  Pier,  Oak- 
land. 

Plans  by  Engineering  Dept.  of  Owner. 


7 —  FEDERAL  BUILDINGS 

CONTRACT    AWARDED 

ELKO,  Nevada  —  Ralph  Rockwell, 
Elko,  Nevada,  at  $4325  awarded  con- 
tract by  Treasury  Department,  for 
the  construction  of  a  new  concrete 
retaining  wall,  wall  copings,  etc.,  at 
the   U.    S.    Post   Office,    Elko,    Nevada. 


PLUMBING  AND  MECHANICAL 
CONTRACTS  AWARDED 
SAN  FRANCl.SCO— Fred.  J.  Early. 
Jr.,  369  Pine  St.,  awarded  the  plumb- 
ing and  mechanical  contracts  to  the 
Scott  Company,  243  Minna  Street,  for 
replacing  two  water  tanks  and  sup- 
porting platforms;  for  providing  a 
new  water  filter  and  new  water  pump: 
for  enlarging  a  bathroom  in  Quarters 
No.  6;  for  installing  new  windows  in 
Quarters  No.  3:  for  replacing  all  win- 
dows in  Quarters  No.  4.  and  for  re- 
placing or  repairing  wooden  side- 
walks, all  at  the  U.  S.  Naval  Direc- 
tion Finder  Station,  Farallon  Islands, 
Calif.;    Spec.    No.    7757. 

CONTRACT    AWARDED 

OREGON  CITY,  Oregon— Dougan- 
Hammond  Constr.  Co.,  Portland, 
Oregon,  at  $5320  awarded  contract  by 
the  Treasury  Department,  for  com- 
pletion of  basement  of  the  Post  Office 
building  at  Fifth  and  Main  Sts.  Ore- 
gon  City. 


LOW   BIDDER 

SAN  DIEGO,  Cal.— J.  A.  Hunt,  P. 
O.  Box  ;145,  East  San  Diego,  at  $9281 
ijubmitted  lowt  bid  to  the  Eleventh 
Naval  District,'  for  concrete  floors  in 
land  plane  hangars  at  the  Naval  Op- 
erating Base  (Air  Station)  San  Diego. 
Specification   No.    7SS5. 

Bids    Wanted— To    Close    Pebrual-y   21, 
1    P.   M. 

POST   OFFICE  Cost.    $167,000 

HUNTINGTON    PARK,     Los    Angeles 

Co.,   Cal.. 
Two-story -Post    Office    Building    (94x' 
138  feet)   reinforced  concrete  walls 
I        and'  fioor  and   roof  slabs,   tile  and 
composition      roofing,       structural 
steel,     steel    sash,     terrazzo,    mar- 
ble   and    tile  ■  work,     cork  '  carpet, 
steam  heat,    etc. 
Owner — United  States  Government. 
Plans  by  Supervising  Arcfiitect,  Treas- 
ury   Dept.,    Washington,    D.    C. 
Following  have  procured  plans: 
Murch    Bros.   Constr.    Co.,    •till    Lin- 
dell   Blvd.,   St.   Louis,   Mo. 

Sarver  &  Zoss,  1015  W.  Fourth  St., 
Los  Angeles. 

Theo.  A.  Beyer  Corp.,  438  ChambeJr 
of  Commerce  Bldg.,   Los  Angeles. 

Libbey  &  Libby  Co.,  244  Second 
Ave.,   South,   Minneapolis,   Minn. 

Robt.  E.  McKee,  Central  Bldg., 
Los   Angeles. 

G.  F.  Campbell  Bldg.  Co.,  346  Bry- 
ne    Bldg.,    Los  Angeles. 

Reid  &  Alexander.  3124  Olive  St.. 
Huntington   Park. 

Schuler   &    McDonald,    Colton. 
Rapp     Engineering    &    Constr.    Co., 
3985    Glencross    Ave.,    Cincinnati. 

Plans  and  specifications  may  be  ob- 
tained   from   above. 


Bids    Rejected. 

POST    OFFICE  Cost,    $63,800 

.S-OUTH  PASADENA,  Los  Angeles  Co. 

Calif. 
One-story  U.   S.   Post  Office  Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept.,  W^ashington,   D,   C. 
All    bids    received    January    9    were 
rejected,   the  lowest  bid  being  submit- 
ted   by    L.    F.    Dow   Co.,    Los   Angeles, 
at  $44,347.     The   South    Pasadena    City 
Council    passed    a    resolution     protest- 
ing  the    box-like    construction   of   the 
liuilding  and  demanded  that   the  deed 
for  the  land  to  be  returned  to  city  un- 
less   a    building   costing   approximately 
$100, non    was    erected. 


CONTRACT    AWARDED 

HONOLULU,  T.  H.— Ralph  E.  Wool- 
ley,  Honolulu,  T.  H..  at  $4,900  was 
awarded  contract  by  Treasury  Depart- 
ment, Washington,  D.  C,  for  install- 
ing a  sprinkler  system  in  the  U.  S. 
Immigration    Station   at    Honolulu. 


BIDS   WANTED. 

ALBANY,  Oregon. — Bids  are  being 
received  by  the  Custodian.  U.  S.  Post 
Office,  Albany,  Oregon,  for  repairs 
and  painting  at  the  U.  S.  Post  Office 
at   Albany.  7 


February   C.    1935 
Bid    Opening    Date   Postponed    Until 

March   7,   1    P.    M. 
POST   OFFICE  Cost,  $90,000 

INGLEWOOD,  Los  Angeles  Co.,  Cal. 
U.  S.  Post  Office  Building. 
Owner — United  States  Government. 
Plans  by  the  Supervising  Architect, 
Treasury  Dept.,  Washington,  D.  C. 
Date  was  previously  set  for  Feb. 
25.   1  P.  M. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of  $15.00.  • 


CONTRACT    AWARDED 

ALAMEDA.  Cal.— Thos.  M.  Jones, 
1)43  29th  Ave..  San  Francisco,  at  $314 
awarded    contract    by    Treasury    De- 
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pnrlmpiil  for  a  »0-ft.  p(|><>  rnll,  four 
vnull  vontH  nnd  throe  l)Ull«lln  bonrtln 
In  the  I'.  «.   Tout   Offlcp  lit    Aliimpdn. 

PLANNED. 

CAI.ICXICf),  Iinpvrliil  Co..  Ciillf.— 
Tri'iiHiiry  I)e|iartni<»nt  hiiH  rccommond- 
fd  an  amiriiprlntliiii  of  $84,non  for  llif 
l>ro|Mi.-«'<l  poNl  otnvv  litilldInK  to  b» 
..r.Ml€.d    In    ("al.xifo. 


CONTRACT    AWARDED. 

.'*.\.\  FUANC'I.SCO  -  It.  .S.  .SIIvcrlnT« 
40ri  XIonlKoniory  .»<I..  at  »l:i:i.00  wa?- 
Bwurded  conlruct  hy  Treamiry  Di'- 
Ijarlinpnl  for  work  at  thi-  .Marine  Hos- 
pital. Hlh  Avenno  and  I.ako  Slrcl. 
as  followa; 

(1)  Hoof  npalr.s.  Main  HnlldInK  No. 
1;    (a)    plnnior   rcpiUrx; 

(2)  Itoof  ri'palrs.  .\itcnilants'  unarterf 
liulldlnR   No.    7; 

(3)  Nur.sos'  Qiiarlers  HIdK.  No.  8;  (a) 
RooflnK  repairs;  (li)  I'olntlnK  of 
steps,  west  end  of  liuildinR'  tci 
Calkintr  nnd  polnllnK  pilastiTs  at 
west  end;  (d)  Calkins  threshold 
.•asl  door.s,  and  hnrh  side  HkIiIs  of 
renter  entrnnco  portico; 

(tp  Plague  r^alic.ratory.  HldK.  No.  Ill: 
(a)  Repair  coppir  parapet  flush - 
inifs  and  cornice; 

(.")  riaster  repairs  in  BulldlnR  No.  2: 
(Sterlizlng   room   and   stair   wel|). 


8—       CLUB  BUILDING 

Planned. 

ci.riJHofsi':  Ccst.   $ 

ItlcllMONI),  Contra  Costa  Co..  Cal. 
I'ninsett    Park. 

Construct  new  clubhouse. 

Owner — Junior  Mira  Vista  Club  (Jack 
Stoddard,  in  charge),  5410  Bar- 
rett   St..    San    Francisco. 

AicMtect— Not  GKeO. 


P—  HOSPITALS 

BIDS    WANTED. 

s.\i'1!.\.M1:nTi\  Cal.— ntll  Feb.  11. 
11)  A.  M..  new  bids  will  be  received  by 
the  Sacramento  County  Board  of  Su- 
pervisors for  linoleum  floor  covering 
for  the  Home  For  The  Aged  ^A■onlen 
In  Sacramento.  Harry  Devine.  Cali- 
fornia State  Life  BIdg.,  Sacramento, 
■'.rchitect.  Previous  bids  received  were 
rejt;cted.  '  " 


February  1.   1935 
Bids    Wanted— To    Close    February    18, 

10  A.    M. 
HdSI'lVAL  Cost.    J97,000 

MADERA,   Madeja  Co..   Cal. 
One-story     and     basement     reinforced 
concrete   hospital   building    (sixty- 
two  rooms,   nursery,,  lockers,  etc.) 
(concrete     walls    and      floors,    tile 
roof,    tile  partitions,    etc.) 
Owner — County  of   lladora. 
Architect— Ernest   J.    Kunip,   533   Row- 

ell-Cliandler    Bldg..    Fresno. 
Structural    Engineer. — F.    \V.    Kellberg, 
541   Market  St..    San   Francisco. 
Bids  are  being  taken  as  follows: 
(1)  AVork    complete. 
(Alt.    A)   IVduct    if   ventilating   sys- 
tem   is    omitted. 

(Alt.    B)  Deduct    if    tile  wainscoting 
in    certain    rooms    Ig    omitted. 

(Alt.   C)  Deduct    if  lighting   fixtures 
("nit    A:  Excavating    and     backfilling, 
per   cu.   yd. 

B:  One    to    six  mix  coherete    in 
place,    per  cu.    yd. 
C:  Reinforcing     steel-   in    place, 
per  lb. 

D:  Form  work-  in  place,,  per  sq. 
ft. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    and    from 
the    Board    of    Supervisors    upon    de- 
posit of  $25.00. 


prellmlniry   P(»n«  Being    Prepared. 
llii.'<l'ITAt„    KVr.  (A.Ml,    »6flOU 

IIHI.KANS,    Humboldt    Co..   Cnl. 
one-Hlory    wood    frame    hoHpltnl     unit 

and    community    center    (53x36   ft.) 

Hblngle    roof,    w-iiod    lloorH.    etc. 
owner— Kplm-opal     Hlfbop     of     t»ncrn- 

mento. 
An-hlteel     —     Arnold      ConHtable,     581 

Market    St..    Hnn    Franclnco. 
BiilldlnR    Ih     to    be    count  ructed     for 
the    MlHHion  of  the   Holly   Spirit   )Rev. 
c.    W.   Silk.    M.    D..    Paator). 


Preparing    Preliminary    Plant. 

iiDsri'i'Ai.  coHt,   »2ii.nii(i 

K.\ST   0.\Kl,ANIi.    Alameda    Co..   C.'l 

Two-Ktory  frame  and  Htiirco  mater- 
nity ho.spilal  (two  wards.  4  and  r, 
beds  ea<-h  iind  five  private   roonis) 

owni-r— Withheld. 

Architect— Claude  B.irlon.  Slit  Staion 
St.,  Oakland. 


FIRE    LOSS. 

.si:s.\N\ll,I.h:.  l.assen  Co..  Calif.— 
h'iie  (li-.s|ni>.-(i  the  Lassen  County 
Hospital  February  2.  Damage  esti- 
mated at  $10,000.  The  loss  Is  fully 
covered   by   Insurance. 


Preparing    Preliminary    Plans. 

imsn'rAi,  cost,  112,000 

IIKA  I. USUI •!!(!,      Sonoma     Co..    Calif. 

I>ytton    Home  Grounds, 
oni-story     brick     hospital     (12     beds) 

composition  roof,  tile  and  linoleum 

Hours,    etc. 
Owner — Dr.    C.    W.    Weaver   Memorial 

Hospital    (Brigadier  W.  G.   White. 

Supt.),     Healdsburg. 
Architect— John  I.  Easterly.  302  Grant 

St..    Healdsburg. 


PLANS    APPROVED 

HIVEUSIDI';.  Cal. — Riverside  Coun- 
ey  Emergency  Relief  Committee  has 
approved  plans  for  the  proposed  ho,-;- 
pital  building  to  be  erected  at  River- 
side County  Hospital  in  .sirlington.  it 
will  be  a  four-story,  fireproof  struc- 
ture, providing  101  beds.  Cost  Is  esti- 
mated at  $322,000.  Of  this  amount, 
approximately  $150,000  Would  be  ex- 
pended for  materials.  G.  Stanley 
Wilson.  Mission  Inn.  Tliverside.  Ar- 
chitect. 


BIDS   OPENED 

S.VN  FI\.\NClSCO — R.  9.  Silverberg 
405  Montgomery  St..  at  $678  submit- 
ted low  bid  to  U.  S.  Marine  Hospital. 
San  Francisco,  for  dampproofing  base- 
ment walls  of  buildings  Nos.  11.  12. 
13,  14,  15  at  the  U.  S.  Marine  Hos- 
pital. 14th  Ave.  and  Lake  St.,  San 
Francisco.      Complete    bids    follow: 

R.     S.     Silverberg $  67S 

Gild-Mann     Comi>any _ 893 

Conrad   B.    Sovig  Co 2444 

Bids  referred  to  Washington  for 
award. 


Plans   Being   prepared. 
DORMITORY  Cost.    $150,000 

OAKLAND.    Alameda    Co.,   Cal.    Foot- 
hill   Blvd.    and    L'ounty   Road. 
Two-story   reinforced   concrete   dormi- 
tory   at    Fairmount    Hospital     (to 
replace  Wards  K  and  L). 
Owner — County   of  Alameda. 
Architect  —  W.    G.    Corlett.    Bank    of 
America  Bldg.,  Oakland. 
Labor     will    be    furnished     by     the 
SERA  and  materials  will  be  purchas- 
ed by   the  County  shortly. 


Plans  Being  Figured — Bids  Close  Mar. 
4.   10  A.    M. 

W.-VRD  .ADDITION  Cost.   $20,000 

SAL1N.\S.  Monterey  Co.,  Cal.  County 
Hospital. 

One-story  frame  and  stucco  tubercu- 
losis ward  addition  at  the  County 
Hospital  (22  bed  unit)  composi- 
tion roof,  wood  floors,  steam  heat- 
ing   system    to    connect    to    central 


heullriK  plant,  etc. 
iiuner  County  of   Monterey. 
Ar.-blti.cl- Ch««.    Iluiiier,  51   .Maple  Ml.. 

BallnM. 


HOTELS 


Contract    Awarded. 

.\i,Ti-;it.\Ti<i.NS  Com.  »2ooi) 

SA.V    i-I!A.\<'IH<'0.     Il!i0   Turk    .HIreet. 
AKeratlons   to   roomlnK   houKe. 
Owner-Mr.    .Miller.    17.14    Broderlck   «l. 
.Xrchll.rt— Not  Given. 
I'ontriK-lor- 1..    .Salomon,     1734     Brode- 
rlck   Street. 

February  7,   1935 

Sub-Contracts   Awarded. 

HA  I!  Gout.   $15,000 

SAN    FUA.NCISCO.      Maflon   and    Cali- 
fornia   Streets. 

Construct    new    bar    in    I';ilm   Court   of 
Mark    Hopkins    Hotel. 

Owner— Mark    Hopkins    Hotel. 

Anhitect— W.   P.   Day.  Financial  Cen- 
ti-r    Bldg..    San    Franclsc.j. 

«  'ontractor- Braas  &   Kuhn.   1917   Bry- 
ant  St.,    San    Francisco. 

Plumbing— W.    J.    Forater,    355   Fourth 
St. 

Painting    and     Decorating — A.    Quandt 
iVi    Sons.   374   Guerrero  St. 

Glass— W.    P.    Fuller    &    Co.,    301    Mis- 
sion   Street. 

Bar  Work  —  Barthold   Soda   Fountain 
Co.,    910    Howard    St. 

Electric  —  Twin    Peaks    Electric    Co., 

1121    Mission   St. 
Refrigeration — General     Electric     Co., 
UiLs.s   Bldg. 


11— ICE  AND  COLD  STOR- 
AGE PLANTS 


Planned. 

PRECOOLING    PLANT    Cost.    $250,000 

PL.\CERVILLE,    Eldorado    Co..   Calif. 

Pre-cooling,  cold  storage  and  ice-mak- 
ing plant. 

Owner — Placerville  Fruit  Growers'  .As- 
sociation,   Flacerville. 

Architect — Not   Given. 

Further    details    will    be    announced 

shortly. 


BIDS    OPENED 

I'KAKL  HARBOR.  T.  H.— Max  W. 
.MiMidy.  P.  O.  Box  291,  Honoluru,  T. 
H,.  at  $9894  submitted  low  bid  to 
Bureau  of  Yards  and  Docks.  Honolulu 
for  replacement  of  cold  storage  plant 
at  Pearl  Harbor,  T.  H.  Specifica- 
tion No.  7S73.  Only  other  bid  was 
submitted  by  R.  S.  Chase,  Honolulu, 
T.    H.,    at    $10,500. 

Bids   held    under  advisement. 


Contract   Awarded. 

ICE    DEPOT  Cost.    $10,000 

ORL.VND.   Glenn  Co..  Calif. 

One  -  story  frame  cold  storage  plant 
and  ice  depot  (office  and  d  splay 
room,  cold  storaue  and  cooling 
rooms,  automatic  ice  veijding  ma- 
chine, etc. 

Owner — Union  Ice  Co..  354  Pine  St.. 
San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner 

Contractor — W.  W.  Williamson.  320 
Market   St..    San   Franc'sco. 


12—       POWER  PLANTS 

PLANNED 

OLIVE.  Orange  Co..  Cal.  —  Olive 
Hillside  Groves;  Frank  B.  Maxwell, 
manager,  Olive,  will  install  a  pre- 
cooling  plant  in  their  packing  house 
at  Olive.  Improvements  will  consist 
fo  refrigeration  equipment  and  in- 
sulation.    Cost  $16,000. 


CONTRACT   AWARDED 

SAN  FR.-kNClSCO — Peninsula  Burn- 
er and  Oil  Co.,  SS5  Harrison  Street,  at 
$971.00  (using  old  brick)  awarded  the 
contract    by    the    Department    of    Pub- 


M 
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Uc  Works  for  the  installation  of  gas 
burner  equipment  In  the  steam  gen- 
erating plant  at  the  Laguna  Honda 
Home. 


APPLICATION    FILED 

lUTTK  ANO  PLl-MAS  COS..  Cal. 
—Great  Western  Power  Co.,  245  Mar- 
ket St..  San  Kranclsco,  has  applied  to 
Federal  Power  Commission,  Washing- 
ton D.  C  for  a  permit  to  develop 
power  resources  on  the  North  Fork  of 
the  Feather  River  in  the  counties  of 
Butte  and  Plumas.  A  series  of  six 
power  developments  is  proposed  with 
a  total  installed  capacity  of  approxi- 
mately 400.000  horsepower  to  utilize 
aU  the  availabe  head  between  the  ex- 
isting Caribou  and  Big  Bend  levclop- 
ments. 

Federal  Power  Commission,  G.  w. 
Line  weaver.  Secretary  will  receive 
protests  or  request  for  hearing  until 
March    25.    1935. 


13—  PUBLIC    BUILDINGS 
FIRE  HOUSES  A  JAILS 

Bids   Wanted— To   Close    February   21, 

AUDITORIUM  Cost.  $400,000 

FRESNO.  Fresno  Co..  Calif.  Fresno 
and  O  Streets. 

One-story,  basement,  mezzanine  floor 
and  balcony  auditorium  (to  seat 
2300  on  main  floor  and  1200  in  the 
balcony:  56-ft.  stage,  art  gallery, 
little  theatre,  committee  rooms. 
kitchen  and  banquet  room,  cen- 
tral telephone  system;  Class  A 
construction,  steel  frame,  concrete 
walls,  steel  roof  trusses,  hot  air 
and  steam  heating  system  and 
elevators. 

Owner — City   of  Fresno. 

Architects — Allied  Architects  (W.  D. 
Coates,  C.  H.  Franklin,  H.  Rafael 
Lake.  E.  J.  Kump,  Fred  Swartz, 
and  E.  W.  Peterson,  304  Rowell 
Bldg..    Fresno.) 

Structural  Engineers— F.  W.  Kellberg 
and  Clarkson  Swain,  544  Market 
St.,    San    Francisco. 

Mechanical    Engineer — A.    Coddington, 
222   Kearny    St.,    San   Francisco. 
Bids  are  being  taken   as   follows: 

(1)  General   Work. 

(2)  Mechanical  work.  Including  the 
plumbing,  sprinkler  system,  heating 
and  ventilating. 

(3)  Electrical  work  and  lighting  fix- 
tures. 

Alternate  1:   Omitting  concrete  hall. 

Alt.    2:    Omitting   exhibition   gallery. 

Alt.  3:  Omitting  scats  as  specified 
under  Section  No.  21. 

Alt.  4:  Omitting  linoleum  floor  cov- 
ering under  Section  No.   17. 

Alt.  5:  Omitting  certain  Btage  rlg- 
(ing  and  equipment  under  Section  No. 
24. 

Plans  and  specifications  may  be  ob- 
tained from  the  architects  upon  de- 
posit of  (50.00. 


PLANNED 

POMONA,  Los  Angeles  Co.,  Cal.— 
A  bill  was  introduced  in  the  legis- 
lature last  week  carrying  an  appro- 
priation of  $650,000  for  four  proposed 
new  buildings  to  be  erected  at  the 
Los  Angeles  County  fair  grounds  in 
Pomona.  The  bill  al.so  proposes  trans- 
ferlng  the  fair  ground  property  to 
the  state.  i 


CONSTRUCTION     UNDER    WAY. 

STOCKTON.  San  Joaquin  Co.,  Cal. 
— Work  Is  under  way  for  converting 
the  San  Joaquin  County  Fair  Grounds 
Into  minature  Spanish  Village.  Work 
Involves,  stables,  grandstand  and 
poultry  building.  Construction  Is  of 
adobe,  brick  and  hand-made  tiles. 
The   9ERA    is    furnishing   the    labor. 

If  sufficient  funds  can  be  raised  a 
stock-Judging  arena,  restaurant  build- 
ing and  other  buildings  will  be  erect- 
ed. 


Planned. 

ADDITION  Cost,    $2400 

SAUSALITO,   Marin  Co.,   Calif. 

Addition  to  public  library. 

Owner — City  of  Sausalito. 

Architect — Not   Given. 

Further    details    will    be    announced 
shortly. 


Planned. 

JAIL  Cost,    $10,000 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 

New    fireproof    jail    (to    accommodate 
28   prisoners). 

Owner — City  of  Watsonville. 

Architect— A.    W.    Story,    Pajaro    Val- 
ley  Bank   Bldg.,    Watsonville. 
Financing    arrangements      are      now 

being  discussed. 


Contracts    Awarded. 

COURT  HOUSE  Cost,   $380,000 

SAN  LUIS  OBISPO,  Calif.  Monterey 
and  Osos  Streets. 

Portion  of  two-story  reinforced  con- 
crete Class  A  court  house  (181x 
118  ft.)  reinforced  concrete  frame, 
brick  filler  walls,  hollow  terra  cot- 
ta  tile  partitions,  reinforced  with 
metal  sajsh,  marble  and  tile  work, 
plastered  exterior,  Spanish  tile 
roof,  steam  heat,  one  elevator,  etc. 

Owner — County  of  San  Luis  Obispo 
(Owen   Marshall,    County  Clerk). 

Architect— Walker  &  Eisen,  708  Pacific 
Commerce   Bldg.,    Los   Angeles. 

Radiators  —  Hammel  Radiator  Corp., 
$562.55. 

Metal  Partitions— Bradfield  Building 
Products  Co.,   $254.85. 

Mill  Work— San  Luis  Mill  &  Lumber 
Co.,    San    Luis    Obispo,    $1,125.00. 

Glass  and  Glazing — Southern  Pacific 
Milling  Co.,  San  Luis  Obispo,  $1,- 
024.50. 

Roofing — Southern  Pacific  Milling  Co., 
San  Luis  Obispo,  $314.96. 

Sheet    Metal — Only    one    bid    submitted 
by   the   California   Cornice   Works, 
Inc.,    at   $163,    which    was  rejected. 
Complete  bids  follow: 
Radiators 

Hammel     Radiator     Corp.,     Los 

Angeles    $562.55 

Clow    Gasteam    Heating  Co 932.70 

Metal    Partitions 

Bradfield  Building  Products  Co. 

Los    Angeles    $254.85 

Continental  Specialties  Co.   Ltd.  269.85 
Mill   Work 

San   Luis   Mill   &    Lbr.    Co $1,125.00 

Southern   Pacific   Milling  Co 1,137.00 

National  Mill  &  Lumber  Co 1,190.00 

Glass  and    Glazing 

Southern    Pacific    Mil.ing   Co...$',024.5./ 

Pacific  Coast  Coal   Co 1,055.96 

San   Luis   Mill   &    Lbr.   Co 1.125.00 

Roofing 

Southern    Pacific    Mill    Co $314.96 

Pacific    Coast    Coal   Co 435.94 


PLANNED. 

NATIONAL  CITY.  San  Diego  Co., 
Calif. — Architect  Lillian  Rice,  Rancho 
Santa  Fe,  has  prepared  tentative 
plans  for  a  proposed  new  city  hall 
to  be  erected  in  National  City  at  an 
estimated  cost  of  $?5.000.  It  will  be 
a  2-story  and  part  3-story  structure, 
the  ground  floor  housing  ten  jail  cells. 
Stucco  will  be  used  on  the  exterior 
and  the  roof  will  be  tile.  Application 
will  be  made  for  SERA  labor. 


Preparing    Preliminary    Plans. 

ARMORY  Cost,    $40,000 

LODI,  San  Joaquin  Co.,  Calif,  Wash- 
ington   Street. 

One-story  armory  (adobe  brick  walls 
and  partitions,  tile  roof,  wood 
floors.  etc|)  auditorium  to  be  75x 
150  feet. 

Owner — City  of  Lodl. 

Architect — Joseph    Losekann.    1218    W. 
Harding  St.,  Stockton. 
Labor  will  be  furnished  by  SERA. 

February   6,    1935 
BOND    ELECTION    PLANNED. 
REDWOOD   CITY,    San    Mateo    Co., 


Cal. — San  Mateo  County  -will  vote  on 
a  bond  proposal  In  the  near  future  in 
the  amount  of  $167,000,  proceeds  from 
which  will  finance  construction  of  a 
new  courthouse  in  Redwood  City. 

Will  H.  Toepke,  126  Post  Street,  San 
Francisco,  architect. 


Planned. 

JAIL  Cost,    $200,000 

STOCKTON,   San  Joaquin  Co..  Cal. 
Jail  (add  one-story  to  City  Hall  to  be 

used  as  a  city  and  county  jail). 
Owner — County    of    9an    Joaquin. 
Architect — Not     Selected. 

S'ERA    labor    will    be    requested    if 
project    is   approved. 

Julius  B.   Manthy,  county  surveyor, 
in   charge  of  the   proposed  project. 


Preparing   Working    Drawings. 

CITY    HALL  Cost,    $ 

CLOVERDALE,   Sonoma  Co.,  Calif. 

One-story  City  Hall  (58-ft.  frontage) 
reinforced  concrete  construction, 
plaster  interior  walls. 

Owner — City    of   Cloverdale. 

Architect — Herbert    &    Caulkins,    Ros- 
enberg Bldg.,   Santa  Rosa. 
Plans    will    be    completed    in    about 

two  weeks. 
L,abor    will    be    furnished    by    SERA 

and   materials   purchjiaed   by   the  City 

of   Cloverdale. 

14—  RESIDENCES 

Heating  Contract  Awarded, 

RESIDENCE  Cost,    $10,000 

TURLCXIK,    Stanislaus   Co.,  Calif. 

Two  -  story  and  basement  frame  and 
stucco  residence  (7  rooms  and  2 
baths)  Spanish  style;  tile  roof,  oil 
or  gas  heating  system,  hardwood 
floors,  tile  baths,  etc. 

Owner — J.   F.    Osborne. 

Architect— G.  N.  Hilburn.  1213  I  St., 
Modesto. 

Contractor — H.  A.  Hubbard,  9  2  5  Co- 
lumbia St.,   Turlock. 

Heating— Ed.  H.  Wolfe,  142  South  Ist 
St.,   Turlock. 


To   Be  Done  By  Day's  Work. 

RESIDENCJE  Cost.    $5000 

OAKLAND,    Alameda   Co.,    Cal.      No. 

4053  Oakmore  Road. 
One-story    and    basement    frame    and 

stucco   residence   (6   rooms). 
Owner  and  Builder— M.  F.  Smith,  1105 

Chatham    Road,    Oakland. 
Architect — Not  Given. 


Plans  Being  Completed. 

RESIDENCE  Cost   $8000 

OAKLAND.  Alameda  Co.,  Cal.  Mel- 
vin    Drive   Highlands. 

Two  -  story  and  basement  frame  and 
stucco  residence  (8  rooms  and  3 
baths)  tile  roof,  gaa  hot  air  heat- 
ing system,  hardwood  floors,  tU  j 
baths,  etc. 

Owner  and  Builder — Chas.  Ungare'.ti, 
1727  Foothill  Blvd.,  Oakland. 

Architect— Chas.    Keefer,    770    Wesley. 
Oakland. 
Sub-bids  will  be  taken  shortly. 


Sub-Contracts  Awarded 
RESIDENCE  Cost,    $7000 

OAKLAND,    Alameda  Co.,   Calif.     5937 

Chelton   Drive. 
Two-story  frame  and  stucco  residence 

(7  rooms). 
Owner  and   Builder— W.   P.    Johnston, 

2693   Ritchie   St.,   Oakland. 
.Architect — Not  Given. 
Roofing— W.    L.    Ridout,    1537    Mowtrt 

St.,  Alameda. 
Plumbing — Henry  Lass,    5300   Cole  St., 

Oakland. 
Electric    Wiring— Wm.    Higrgins,    1611 

11th  St.,  Oakland. 
Heating— H.  K.   Flowers,   5437  Thomas 

St.,  Oakland. 
Tile  Work— Rigney  Tile  Co.,  3012  Har- 
rison St..  Oakland. 
Hardwood    Floors   —   Frank   Ambrose, 

1240  49th  Ave.,   Oakland. 
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Iron   Qrllla    Work— Kd.    Mueller.   17  2  1 

Siin    I'lihli)    Avi'.,    ricirknli-y. 
Brick   and    Stone   Work  -Kiirl   MorK'"". 

1712  79lh    Av.'.,   (lakliirxl. 
Lumber     Tlld.  ii    I.uiiilxir    Co..    fool    of 

UnlvcrHlly    Ave..     Hcrkoloy. 
Hardware    —    Miixwi'll    Iliirdware    ('"  . 

1320    WUHliliiKlon    .St..    <>nklnn(l. 


Plans    Being    Completed. 

ilK.SII>KNC'E  Coat,   $ 

OAKLAND,    Alamodn   Co.,    Cal.     Oak- 
niorc    KHtatos. 

Two-Htory  frame  and  ntuooo  rCBldcncc 
(G    rooma). 

Owner— A.    Zampa. 

Arohltcet  —  Miller    &    Warnecke.    Fi- 
nancial Center   UldB..    Oakland. 
liIdH    will    be   naked    ahortly. 


To    Be   Done    By   Day's  Work, 
KKSIDKNCKS  Cost    14000    each 

SAN  KUANIM.SCO.    W  22nd  Avenue  N 

Wawona   Street. 
Two    one-story    and     basement     frame 

and    stucco    residences. 
Owner    and     Builders— Land     Develop- 
ment Co.,   364   Hush  Street. 
Architect— Not   Given. 


Contract  Awarded. 

UESIDKNCK  Cost.    $450n 

SAN   FRANCISCO.     E  31st  Avenue  200 

S  Irving  Street. 
One    -   story  and   basement   frame   and 

stucco  residence. 
Owner — S.    ?inieiani,    542   Vienna    .St. 
Architect — Not  Given. 
Contractor — J.    Oliva,    542    Vienna    St. 


Contract   Awarded. 

RESIDENCES  Cost   $4000   each 

SAN  FRANCISCO.  W  Maples  50  S 
Italy. 

Two  one-story  and  basement  frame 
and   stucco   residencrs. 

Owner— G.  M.  Battersby,  17;i  Slan  Jose 
Street. 

Architect — Not  Given. 

Contractor — Boyd  C.  Lindsay,  183  Ox- 
ford Street.  ' 


To   Be   Cone   By   Day's   Work. 

RESIDENCES  Cost.  $5000  each 

SAN   FRANCISCO.     S   Huron  and  Mo- 

neta  Way. 
Two    one-story    and    basement    frame 

and  stucco  residences. 
Owner  and  Builder — Lorenzo  Besio.   IS 

Ocean  Avenue. 
Architect— Not    Given.  . 


Plans   Being   Completed. 

RESIDENCE  Cost,    $9000 

OAKLAND,  Alameda  Co..  Calif.  5720 
Walnut   Avenue. 

One  -  story  and  basement  frame  and 
stucco  residence  (8  rooms  and  3 
baths)  tile  roof,  gas  heating  sys- 
tem, steel  sash,  oak  floor,  tiled 
baths,    mahogany   and    pine    trim. 

Owner — John    Teters.     %    architect. 

Architect — Chester  Treichel,  696  Cleve- 
land   Ave.,    Oakland. 
Bids  win  be  asked  in  about  10  davs. 

(5999)  • 


To    Be   Done    By   Day's  Work. 

RESIDENCE  Cost,   $6000 

PALO    ALTO,    Santa  Clara    Co.,    Cal. 

520    Amherst    Street. 
One    and     one-haif-story     frame    and 

stucco   residence  and  garage. 
Owner   and   Builder — R.    S.   Jones,    500 

Amherst    St..    Palo    Alto. 
Architect— Not  Given. 


To   Be  Done  By   Day's  Work. 
RESIDENC'E  Cost,    $4000 

SAN  FRANCISCO.   E  Twenty-seventh 

Ave.    75   N   Vicente   St. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner    and    Builder — Stoneson    Bros., 

1630  Ocean  Ave.,    San   Francisco. 
Architect — Not  Given. 


To  Be  Done  By  Day's  Work, 

REHIDICNl.'EK  CoBl.   $5000  each 

OAKLAND,    Alameda    Co.,     (,'ul.      No. 

04H-052    Boulevard    Way. 
Two     ime-Htory    and    baHcmont    frame 

and    stucco    reHldincos    (6    rooms). 
Owner  and   Builder— John    K.    Whalen, 

461    Leo   St..   Oakland. 
Architect— Not  (liven. 

To    Be    Done    By    Day's    Work. 

RESIDENCE  Cost.    $5000 

r)AKLAND,     Alameda    Co.,    Cal.       No. 

4120  Market  .i^troet. 
One-story    and    basement     frame    and 

stucco   residence    (5  rooms). 
Owner— Tony    Oazzara.    886    29th     St.. 

Oakland. 
Architect— Not    Given. 


Plans  Being  Prepared. 

KE.SIDENCE  Cost,    $7000 

OAKLAND,  Alameda  c;o..  Cal.  Chel- 
ton    and    Bagshotte   Drive. 

Two-story  and  basement  frame  and 
stucco  residence  (7  rooms  and  2 
baths);  shake  roof,  gas  heating 
system,  hardwood  floors,  tiled 
baths,    etc. 

Ownir — Syndicate    Idora    Co. 

Architect— F.  L.  Confer,  3812  Russell 
St.,   Berkeley. 


Plans    Completed. 

RESIDENCE  Cost.    $7000 

OAKLAND,  Alameda  Co.,  Cal.  Oak- 
more  Highlands. 

Two-story  and  basement  frame  resi- 
dence (8  rooms  and  3  baths)  brick 
and  rustic  exterior,  hardwood, 
tile    baths,    hardwood    floors,    etc. 

Owner — Bank    of    America. 

Architect— Earl    MacDonlad.    194    John 
St..    Oakland. 
Whether   bids   will    be   asked  or  not 

i.s    not   determined  at  this   time. 


Preliminary    Plans    Being    Prepared. 

RESIDENCE  Cost,   $ 

SAN   FRANCISCO.     Twin    Peaks   Dist. 
Two   -  story  and  basement  frame  and 

stucco    residence    (8    rooms    and    2 

baths). 
Owner — Withheld. 
Architect— C.    G.    Lundgren,    1496   Wil- 

lard    Street. 


Plans    Being    Figured. 

ALTER    RESIDENCE  Cost,    $ 

SAN  FRANCISCO.  254  Edgewood  Ave. 
Alterations   to   frame   residence. 
Owner — John   Reynolds.   245   Edgewood 

Avenue. 
Architect— C.    G.    Lundgren,    1496    Wil- 

lard   Street. 


Plans   Being   Prepafed. 

RESIDENCE  Cost.    $ 

ATHERTON,   San  Mateo   Co..   Cal. 

One-story  and  basement  frame  and 
stucco  residence  (5  rooms)  terra 
cotta  tile  roof,  gas  heating  sys- 
tem, hardwood  floors,  tile  bath, 
etc. 

Owner — Withheld. 

.Architect   —    Martin    Sheldon.    Monad- 
nock  Bldg.,   San  Francisco. 
Bids    will    be   asked    in    abount    two 

weeks. 


Preparing     Working    Drawing*. 

ADDITION  Cost.     $12,000 

PALO  ALTO.  Santa  Clara  Co..  Calif. 
Stanford    University  Campus. 

Alterations  and  additions  to  fraternity 
house  (add  bedrooms,  new  plumb- 
ing, stucco  work,  tile  roof,  redeco- 
rate Interior,   partition  work,  etc.) 

Owner  —  Delta  Chi  Fraternity  686 
Losuen  St..  Stanford  University. 
Palo   Alto. 

Architect — Chas.     Sumner.     Deckeroak 
Bldg..    Palo    Alto. 
Contrauction     will     not     start     until 

about   June    15. 


Preparing  Working   Orawlnga. 

RBKIDICNCB  Coat.     flt.OOO 

OAKLAND.    AInmcda    Co..    Cal. 

Two-Htory  and  hanement  frame  und 
(iturco  residence  (9  rooms  and  4 
balhs):  slate  roof,  electric  heal, 
steel  sash,  hardwood  floor*.  Ille 
baths,   etc. 

Owner- Withheld. 

Architect- Miller  &  Warnecke.  Fi- 
nancial Center   Bldg..   Oakland. 


Plana  Completed. 

KE.SflDENCE  Cost.    I 

BERKELEY.  Alameda  Co.,  Calif. 
Thousand   (Jaks. 

Two-Hlory  and  basement  frame  anr 
stucco  residence  (7  rooms);  Eng- 
lish style,  shake  roof,  gas  iiealint.- 
system,  rustic  exterior,  hardwood 
floor,  etc. 

Owner — L.  M.  Hanson. 

Architect— E.  L.  Snyder.  2101  Shat- 
tuck   Ave..   Berkeley. 


Sub-Confacts    Awarded. 
KE.S-IDKNCE  Cont.   IMce.   $8188 

BERKELEY,  Alameda  Co..  Cal.  Cedar 

Street. 
Two-story    and    basement    frame    and 

stucco    residence    (English    Style); 

shingle    roof,    gas  heating   system. 

hardwood   floors,   etc. 
Owner — Miss   Helen   Moore. 
Architect — Miller  &  Warnecke.   Finan- 
cial  Center   Bldg..    Oakland. 
Contractor — W.    Vernon    Bernard.    227 

San   Carlos   &t..    Berkeley. 
Lumbei — Hogan    Lumber   Co..    Second 

and   Alice    Sts..    Oakland. 
IV1III   Work   —   El   Cerrito   Lumber  Co.. 

1206    San    Pablo    Ave..    Berkeley. 
Concrete— V.     DiziUo,     1022     53rd     St., 

Oakland. 
Plumbing.  —  A.     Senery,    1036    Cornell 

Ave.,   Albany. 
Electric — Jas.   Andersen.    96   Zimn?    Jr. 

Oakland. 
Hardwood      Floors— I.     C.     Castle,     273 

Mather    St..    Oakland 
Roller  Screen* — Roll  Away  Screen  Co. 

2911    Shattuck   Ave..    Berkeley. 


Sub-Contracts    Awarded. 

RESIDENCE  Cost.   $13,000 

HILLSBOROUGH,  San  Mateo  Co..  Cal. 
Hillsb<jrough  Oaks. 
Two-story  and  basement  frame  and 
stucco  residence  (ten  rooms  and  3 
baths;  separate  lavatory);  shake 
roof,  gas  beating  system,  hard- 
wood floors,  tile  baths,  wood  sash, 
etc. 

Owner — Ernest    Cr~>u\). 

Architect — Leo     Sharps,     1477     Burlin- 
game    Ave..    Burlingame. 

Contractor — Richard    Minor.    1444   Bur- 
lingame  Ave.,    Burlingame. 

Plumbing — H.    Lander,    San   Mateo. 

Electric    Wiring— R.    G.    Linville.    2618 
Easton   St..   Burlingame. 

Heating— G.  &  M.   Sheet  Metal  Works 
504   9th  Ave..  San   Mateo. 

Tile  Work— Art  Tile  &  Mantel  Co..  221 
Oak    St..    San    FYancisco. 

Iron    Grill    Work  —  H.    Braunicke,    40 
Barneson    St.,    San   Mateo. 

Brick  and  Stone  Work — Ohran  &  Sons 

245    Myrtle    Road,    Burlingame. 
Lumber — Wisnom     Lumber     Co.,     1000 

Broadway.    Burlingame. 
Hardware — H.     &    H.    Hardware    Co., 

1405    Broadway.    Burlingame. 
Painting — A.     Blowert.     Burlingame. 


To  Be  Done   By  Day's  Work. 

RESIDENCE  Cost.    $5000 

STOCKTON.     San      Joaquin    Co..    Cal. 

No.    1851    Allston   Way. 
One-story    and    basement    frame    and 

brick   veneer   residence    (6   rooms). 
Owner  —  J.    M.    Helterbrand,    2648   E. 

Main    St..    Stockton. 
Architect— Not    Gfven. 
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To  Be  Done  By  Day's  Work. 
KESIDK.VCK  Gest.   (4000 

OAKL.\Nn.    Alameda   Co..    Calif.     284! 

Butters  Drive. 
One  -   stury  nnd  b.isement   frame  and 

stucio  residence   (nve   rooms). 
Owner    and    Builder— Waller    Pressler, 

1419  Excelsior  Ave.,  Oakland. 
.^rchitert— Xot    Given. 


Contract   Awarded. 

RES111KN,-K  Tost.   JiUiOO 

l».\KI>.\Nn.  .\lnm.>dn  Co..  Cal.  Oak- 
more  HiKhl.inds. 

Two  -  story  frame  and  stucco  resi- 
dence (7  rooms)  tile  roof,  gas 
heatlne  system,   tile  baths,  etc 

Owner— Alva  G.  Starr.  2126  Jarl'ath 
St.,  Oakland. 

Plans  by  Mr.   Hammarberg. 

Contractor— .\.  Hammarbergr.  2340  I,e- 
Conte.    Berkeley. 


Plans  Completed. 

RESIPEXCE  Cost.    $-;,n0O 

.^A.V    KF{A.\Cl.<;r(.i.      \v    Slocklon    114 

X  Chestnut  St. 
One  -  stor>-  and.  basement  frame  and 
stucco   residence   (five   rooms)    flat 
roof,  hot  air  heafinsr  system,  hard- 
wood  floors,   tile  bath,  etc 
Owner— .Ma rea ret   Bell.   1.117  H.vde  St 
Architecl-E.  H.  Denke.  1317  H.>de  St. 
Bids  will  hi>  asked  at  a  laler  dale. 

Plans  Completed. 

RE.^tlPEXi-E  Cost     STOnf. 

BERKELEY.  Alameda  Co..  Cal  HUI- 
dale  Avenue. 

Two  -  story  and  ba.<!ement  frame  and 
h'.ir^  residence  (7  r"onis,  aud  3 
baths)  shuitrle  roof.  Ra.s  heating 
system,  hardwood  floors,  tile 
baths,   etc. 

Owner— Warren  L.  Hanna.  914  Per- 
alta  Ave..  Berkeley. 

Architect— Ered.  L.  Confer.  2S1'>  Rus- 
sell St..   Berkeley. 

Contract  Awarded 

OAKLAXD.    Alameda    Co..    Cal  •    Xo 

407  Twenty-ninth  Sireet. 
Repair   fire   damage   to   residence' 

^Z1",~?\.^-   '^■°"  Adelung.  Prem. 
Architect— Xot  Given. 
Cntractor— A.   H.   Rose.   478   '.^th   St 
Oakland. 

p?"/,V",V-^V<'"     Postponed     Indefinitely. 

;'r:|;' ' ':-,^' ?  cost.  $-,im 

HERKELE^,    Alameda    Co.,    Cal 

One    and     ..me-half-story    frame    and 

stucco   residence    (5   rooms   and    2 

baths):    hot    air    heating    system. 

hardwood    floors,    shake    root     tile 

baths,  etc. 
Owner— Dr.  Claude  Church 
Archltect-Newsom   &   New.som.   Kuss 

Hldg..  .San  Franci.sco. 

SIJB-CONTRACTS   AWARDED. 

EL  MOXTE.  Los  Angeli*  Co..  Cal. 
-Chas.  J.  Dorfman.  ]24  N.  La  Brea 
Ave..  Los  Anseles,  who  was  awarded 
I^,,.';?""'''^/  i^'^  ''"^"^  "'<■  the  con- 
lin^l  I  "'  "'''  ^'"^'^■■"'"enfs  subsis- 
tence homrst.-ad  project  near  El  Mon- 
e.    submitted    the    fallowing    subcon 

Beierly    LIvd.,    I.r.s    .Vngeles      tn  ms- 

.es;,^Vo.V„!s?;u^;^,:„^'„.;.;rwiti"^:; 

under  way   next   week.  ""[ 

Additional    Sub-Contracts    Awarrf.n 
RESIDE.XCF  Awarded. 

BERKEl.EV.Alam.daCo..^.^;:S 


Owner — Church  Divinity  Schor,]  of  tlie 
Pacific. 

Architect— W.    H.    Ratcliff   Jr..   Cham- 
ber of  Commerce  Bldg.,   Berkeley. 

Contractor  —  A.   Ccdeiborg,    1455   Ex- 
celsior Blvd  ,   Oakland. 

Heating— Grady    Sheet    Metal    Works. 
2112  JIcKinley  St.,   Berkeley. 

Roofing- Oscar  Bruck  &  Son.  2311  Jfi  - 
Gee  St.,   Berkeley. 
Other   awards    reported    previously. 

Contract   Awarded. 

RESIDEXCE  cnst.    flOOO 

SAX   JOSE.    Santa     Clara     Ct.,    Calif. 

Thome's  Subdivision. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner— Anna  &  Michael  Martino,   20S 

X.   17th  St.,  San  Jose. 
Architect — Xot  Given. 
Contractor— Salvatore     Guardino,     6ii0 

Mission  St.,  San  Jose. 


To    Be   Done    By    Days   Work. 

RESIDEXCE  Cost,    $4000 

.S.X.N"    JOSE.    Santa    Clara    Co.,    Calif. 

14S5  Emory  Street. 
One   -   story  and'  basement  frame   and 

stucco   residence    (5   rooms). 
Owner  and  Builder — W.  H.  O'Xeil    1450 

Emory  Street.   San  Jose. 
Architect— .Vot    Given. 
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Contract  Awarded. 

RESIDEXCE  cost.    $3000 

SAX    JOSE,    Santa    Clara    Co.,    Calif 

ISth   near   Washington. 
One-story  frame  and  stucco  residence 

(four  rooms). 
Owner— E.    H.    Williams,    364    .X     Isth 

Street,   San  Jose. 
-Architect — Not  Given. 
Contractor— W.  H.   Lee,  50  X  First  St 
San  Jose.  ] 

Contract  Awarded. 

RESIDEXCE  Cost     S7000 

SAX    JOSE.     Santa    Clara    Co.!    clalif 

o2-o4  Mission   Street. 
One-story    frame    and    stucco    duplex 

residence. 
Owner— JIary   jr.    Schmite.    55   Clavton 

.Avenue,  San  Jose. 
-Architect — Not  Given. 
Contractor— A.     R.     Calvelli,     ,S5-,     Xe 

vada    .Ave.,    San   Jose. 

Contract  Awarded. 

RESIDEXCE  Cost     «40i)„ 

^-^-^l.JOSE,    Santa    Clara    Co  , "  Ca?it 

Jith   near  Julian. 
One  -   story  and  basement  frame   and 

stucco  residence   (5  rooms) 
Owner-.Mike  Mai-tino,  208  N.   17th  S, 

aan  Jose. 
Architect— Not  Given 
Contractor-Sol  Guardino,   COO  Mission 

St..  San  Jose. 

Sub- Bids   Being  Taken. 

«Ax' FPAX^M.r^r.  ^'"^'  ?«»«  each 
ViL'^t^^Stre^?-     "''^   ^^-^"^    -^ 

'^"'°.n°H"^"/""'^'  """^  basement  frame 
each)1rir«'<'^"-«     (5    room 

safi^ea    ngly-^s^'ef'^LT""^' 
floors,  etc.      ^  ^  ^  ^  ^  ""  •  hardwood 

Owner—   and    Builder— S     p     i„,,„ 

600  Wawona  Street  •''"""'^on. 

Architect-c.   O.  clau.sen, 

RE.srDEXc'F^""^^^^       ^ 

Harvard  Avenue.  ^^viu. 

Two-story    framo    x.    ^t . 

Italian    s.v^     ,        '"'^™    residence 

2  haths)    ■   t'    ''*r'^"'  """"^  and 
^  oatns),  tile  roof,   etc 

A\e.,   Sran   Francisco. 
Architect-Harold    Stoner.    West    Por 
tal^^and  Portola  Drive.  In  Vf^n: 

^^Bids    Will    be     asked    in    about     ten 


Commissioned    To    Prepare    Plans. 
SCHOOL  AXXEX  Cost.    $500,000 

SACRAMEXTO.   Sacramento  Co.,  Cal 

Junior  College  Campus. 
Annex     to    junior     college     (25     class- 
rooms). 
Owner— .Sacramento    School    District 
Architect— Harry    J.    Devine.    Califor- 
nia State  Life  Bldg.,   Sacramento 
Preliminary    sketches    will    be    sub- 
mitted   to    the    PWA    on    February    12 
in    an    effort    to    obtain   federal    aid    in 
the    project    and    if    granted    a    bond 
election   will    be   held   to   finance   con- 
struction  of  the   propo.spd    work. 


Commissioned    To    Prepare    Plans 
HIGH   SCHOOL  Cost,   $500,000 

.SACRAxMEXTO,   Sacramento  Co.,   Cal 

Southeastern  section  of  city. ' 
Construct  new  high  school. 
Owner — Sacramento    School    District 
Architect— Starks   &   Flanders,   Forum 

Building,  Sacramento. 
Preliminary  sketches  will  be  sub- 
mitted to  the  PWA  on  February  1" 
m  an  effort  to  obtain  federal  aid  in 
the  project  and  if  granted  a  bond 
election  will  be  held  to  finance  con- 
struction of  the  proposed  work 


Bids   Awaiting   PWA   Approval. 

SCHOOL  Cost,    $300,000 

.SAN   FRANCISCO.     150   Brompton    St 

(Glen   Park    School). 
Two-story    reinforced    concrete    school 
(14  classrooms,   auditorium  to  seat 
450)    tar    and    gravel    roof,    steam 
heating  system,   etc. 
Owner— City  and  County  of  San  Fran. 

Cisco. 
Architects— Lewis  P.  Hobart,  525  Mar- 
ket  St.   and  Bliss  &   Fairweather 
Balboa   Building. 
Structural  Engineer— John  B.  Leonard 

677  Tenth  Avenue. 
Mechanical  Engineer  —  Robert  L    St 
John,  544  Market  Street. 
Work  involves: 

Excavation  and  grading;  plain  and 
reinforced  concrete:  structural  steel- 
roofing  and  membrane  water-proofin" 
masonry  and  architectural  terra  cot- 
ta;  sheet  metal  and  metal  covered 
work;  metal  furring;  lathinr;  Inte- 
wn^i,"",'^,  ^'''erior  plastering;  marble 
work;  tile  work;  terrazzo  work- 
fr^v."  ?l  '"'^  ceilings;  miscellaneous 
ron  and  bronze  work;  glass  and  glaz- 
in„:  finish  hardware;  kitchen  equip- 
ment; metal  fencing;  window  shades- 
stage  equipment  and  draperies;  lin- 
oleum   flooring. 


CONTRACT    AWARDED 

COALIXGA,  Fresno  Co  Cal  — 
American  Seating  Co.,  521  Mission  St 
San  Francisco,  at  $9923.14  awarded 
contract  by  Coalinga  Union  High 
School  District,  for  furnishing  and 
installing  laboratory  equipment  for 
the  science  building  at  the  Coalinga 
Lnion  High  School  site.-  W.  D.  Coates 
Rowell  Bldg.,  Fresno,  Architect. 
Complete   bids   follow: 

'^'"T99?3"l4^^''""^  ^°"   ^^"  Francisco 

Sheldon    Company,    $9933.47 

-Munthe    Equipment    Co.,     San    Fran- 
cisco,  $10,650. 

^'■ed^E.  ^Turner,   San   Francisco,   $11.- 


BIDS    WANTED. 

L.AGUX.A  BE.ACH,  Orange  Co.,  Cal. 
—Until  February  18,  2  P.  M.,  bids  will 
be  received  by  Laguna  Beach  High 
School  District  for  the  construction 
"f  an  8  classroom  and  auditorium 
building  on  the  elementary  school 
site  on  Park  Ave.,  Laguna  Beach. 
Allison  &  Allison,  1014  Edison  Bldg., 
Los   Angeles,   architect.    Cost.    $50,000. 
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CONTRACT    AWARDED 

UiS    AN<iKI-l!;s.    Cal.  — II.    II.    Nlcli- 

ii.l«i)n,  M:!  10.  Klml  SI..  1,.)Iik  Ifoucli. 
nWBidid  .ontiiict  nl  »l»,ll.'i,  liy  Lob 
Angi-lnM  Ilcinril  of  Miluciillini  for  re- 
.•i>n»lnii-llcm.     ftrcim'tliriilnK     and     i«- 

,  hHbUliilli'ii  "f  "":  >i'"l'>  I'lilldlnB  (U'HH 
llie    l!i:iL'    iiddllloii)      at    llio      lleriiiun 

,  .'^oliiinl.    fi.'iUT       Itnsliiii'll    VVny.       Knink 

I).   Hudson,   ini    l.aiiKlilln  llldK.,  Aivhl- 

i...f      Mini     Kiiiinls      N.     Kli.iiliy.      HI'?:! 

'■!\     Drlvi',     Slriiflural     KiikIiic.t. 


CONTRACTS   AWARDED 

l.ii.Nc;     lri;ACII.     I.n.s    AiiKi-lcs     Co.. 

Cal.  \V.  i:.  Alien,  7.M'  VV.  Annliclin 
;  SI..     l-oiiK     Heaili,     awarded     contract 

by  Long  Hracli  Board  of  Education. 
'  nt  ?:I3.J;G  (using  salvage  materials), 
'  for  ciui.structlon  of  units  "A"  and 
'  "B"   at   tilt!    Los  Ccrrltos   School    site. 

Oilier  contracts  awarded  were;  O.  K. 
,  Rosd.  ISBll  Pacific  Ave.,  Long  Beach, 
I  plumbing  and  heating,  $2703;  H.  L. 
I  Oout'lns  Co.,  36:i,'i  tiundry  Ave.,  Long 
;  Beach,     electric    wiring,     $1304.       H. 

Alfred   Ander.-<on,    :iO    I'in.'    Ave.,    Loiic 

Beaeli,    Anhitecl. 

I  " 

BIDS  REJECTED 
'  LoNC  1ii:A(U,  Los  Angeles  Co., 
I  Cal— l.iin^'  He;u-h  Board  of  Education 
lia.«  rejected  all  bids  received  January 
26  for  the  construction  of  the  admin- 
istration building  at  the  James  Ru.-s- 
sell  Lowell  J  union  High  s^chool  site 
and  has  Instructed  Kdvvard  L.  May- 
berry,  Architect.  3ii00  E.  Third  St.. 
Long    Beach,     to    reviise    plans. 

CONTRACTS    AWARDED 

LilXG  BEACH,  Los  Angeles  Co.. 
Cal.— Long  Beach  Brick  Co..  422  E. 
Broadway.  Long  Beach,  awarded  the 
general  contract  by  Long  Beach  Bd. 
of  Education,  at  $24,817  (using  s.il- 
vaged  materials),  for  construction  of 
the  arts  and  science  building  at  the 
Jefferson  Junior  High  School  site. 
Other  contracts  awarded  were:  Econ- 
omy Plumbing  c&  Heating  Co..  537  W. 
9th  St.,  Long  Beach,  plumbing,  $5094; 
J.  IIerm.in  Co..  134D  K.  Vernon  Ave., 
Lo.<  Angeles  heating  and  ventilating. 
$2134;  Egge  Electric  Co.,  2222  E.  4th 
St..  Long  Beach,  electric  wiring,  $:5,- 
308.29.  Warren  Dedrick  901  Heart- 
well    B'ldg..    Long    Beach,    -Architect. 


LOW    BIDDER 

CARDENA.  Los  Angeles  Co.,  Cal. 
— X.  A.  Anderson,  414  Rowan  Bldg.. 
submitted  low  bid  at  $44,000  to  Los 
Angeles  Board  of  Education  for  the 
construction  of  a  new  school  building 
at  the  Denker  Avenue  School  site,  lo- 
cated nn  the  ,  southwest  corner  of 
Penker  .Avenue  and  Market  St..  Gar- 
dcna. 

BIDS   OPENED. 

SAN  FRANCISCO.— Ace  and  Square 
Deal  Floor  Companies  submitted  low- 
bid  nt  $3.=>.00  to  Department  of  Pub- 
lic Works  for  the  inst.-iUation  of  hard- 
wood floors  in  principal's  office  at  the 
Bret  Hnrte  School.  Third  Street  and 
Jamestown  Ave.  Approximately  2.iO 
square  feet  of  floor  surface  is  in- 
volved. Materials  to  be  5/16x2,  select 
plain  oak;  border  of  same,  two  nails 
to  each  board.  7-in.  apart.  One  coat 
paste  filler  finish,  color  as  selected, 
two  coats  of  shellac,  one  coat  of  wax. 

Complete  bids  follow: 

Ace   .>c    Square    Deal   Co... $35.00 

Inlaid    Floor   Company   37.50 

Acme   Floor   Company  41.50 

Hids    held    under   advisement. 

BIDS    WANTED 

LOS  ANC.ELES.  Cal.— Until  Febru- 
ary 27.  11:30  A.  M..  bids  will  be  re- 
ceived by  the  purchasing  bureau  of 
the  Los  Angeles  Board  of  Education. 
1425  S.  San  Pedro  St..  for  the  recon- 
struction,  strengthening   and  rehabili- 


Ijilliin  of  the  ninin  building  nt  the 
WllnihiKlon  Park  Srliool,  located  <iii 
I  lie  east  Hide  Of  Maliur  Ave.,  between 
VoiiiiK  and  K  .Stn.,  Wllnilnglon.  II 
L.  (logerty.  11272  Yuc<>h  St..  Ix.h  An- 
geles. Architect,  and  J.  E.  HyerH.  761 
I 'handier  of  Comnieree  Hldg..  Los  An- 
gidoK.  SIruelural  Knglneer.  Pont. 
*.s:i,.i7.'i.  i 

BIOS  OPENED 

SEATTLE,  Wash.  —  It,  llrandt-leln 
&  Co.,  3M1  Bryant  St.,  ul  $4028  .lub- 
niltled  low  bid  to  the  UigentM  of  the 
University  of  Washington,  for  spee- 
Uilly  designed  furniture  for  the  addi- 
tion to  the  Library  building  under 
construction  on  the  campus  of  the 
University  of  Washington.  Complete 
bis    follow: 

U.    Brandlein    &    Co..    3.    F $4028 

Tacoma   Mtllwork   &    Supply   Co., 

Tacoma     479J 

.Nord<|ulst    &     Nelson.    Seattle 4899 

The    Desk    Exchange.    Si'attle 50s:i 

I'aclllc  Door  &  Mfg.  Co.,  Seattle  525fc 
Hyak    Lumber     &     Millwork    Co., 

Olympia     6463 

l.owm.in    .>c    Hanford  Co,.    Seattle  6851 

Standard    .Mfg.    Co..    Seattle 8295 

Kellogg   &    Son,    Seattle 9600 

Plans  prepared  by  Architects  Eebb 
&    Could.    Iloge   Bldg.    .Seattle.    Wash. 

Bids   held    under    advisement. 


CONTRACTS    AWARDED 

CO.^TA  MES'A.  Orange  Co..  Cal.— 
Cresmer  Mfg.  Co..  2601  Third  Street. 
Riverside,  awarded  general  contract 
at  $49,415.20  for  construction  of  a 
new  adtninlstratlon  and  classroom 
building  on  the  Costa  Mesa  Grammar 
School  site.  Hickman  Bros..  910  E. 
Anaheim  Street.  Long  Beach,  awarded 
lieating  and  plumbing  at  $5714;  Allen 
Trusty  &  Sons,  211  N.  Main  Street. 
i-'Mnta  Ana.  at  $3485  awarded  elec- 
trical work.  Herbert  E.  Mackie  and 
John  Paxton  Perrine.  Western  Pacific 
llUltr..     Los    .'Vngeles.    architects. 


Commissioned   To   Prepare  Plans. 

RECONSTRUCT    SCHOOL  140.000 

BERKELEY.   Alameda  Co..   Cal.     Cal- 
fornia    and    Derby  Streets. 

Reconstruction       of     the       Longfellow 
School. 

Owner — Berkeley    School    District. 

Architect — John    RIed    Jr..     405    Mont- 
gomery St..   San  Francisco. 
Further    details    will    be    announced 

shortly. 


PLANS     BEING     PREPARED 

LOMA  LINDA.  Los  .Angelas  Co.. 
Cal.— .Architect  Clinton  Nourse,  1406 
Bond  St.,  Los  Angeles,  is  preparing 
plans  for  two  new  buildings  to  be 
erected  at  Loma  Linda  for  the  Col- 
lege of  Medical  Evangelists.  They 
w-ill  be  steel  and  w-ood  frame  struc- 
tures with  stucco  exteriors,  and  will 
contain  classrooms,  ralioratories  and 
administrative  offices.  The  plans  will 
be  submitted  to  the  Board  of  Trus- 
tees   next    week    for    approval. 


LOW    BIDDERS 

LOS  ANGELES.  Cal.— H.  B.  Nichel- 
son.  443  E.  First  St.,  Long  Beach,  at 
$4S,445  submitted  low  bid  to  Los  An- 
geles Board  of  Education  for  recon- 
struction, strengthening  and  rehabi- 
litation of  the  main  building  at  the 
Hermon  School.  5507  Bushnell  Way. 
Frank  D.  Hudson.  701  Laughlin  Bldg.. 
.Architect  and  Francis  X.  Dlougy,  9273 
I'ordell     Drive.     Structural    Engineer. 


LOW    BIDDERS 

LONG  BEACH.  Los  Angeles  Co.. 
Cal.— W.  E.  Allen,  752  W.  Anaheim 
St.,  Long  Beach,  submitted  only  bid 
on  general  contract  (using  salvaged 
materials)  to  Long  Beach  Board  of 
Education,  at  $47,658.  for  construc- 
tion  of  units  A.  B.  and  C  at  the  Los 


Cftrrlloii  Hcliool  (Ite.  Low  bidders  on 
other  contracts  war*:  H.  L  Douglan 
niectrlc  Co..  3636  (iundry  Av«  .  lying 
lleueh.  elpctrlc  wiring.  |4«7,  Hick- 
man HroB..  910  K.  Anuhrim  m  .  I>ong 
Keach.  plumbing  and  healing,  $2*46 
If.  Alfrrd  Andemon,  30  Pine  Avr  . 
l.onK    lleaeh,    Arehll«M:t. 


■  IDS   WANTCD 

.VoltWALK,  I^B  Angeles  Co..  Cal. 
--fnlll  February  19.  8  P.  U  .  bids  will 
be  received  by  the  Board  of  Public 
Building  IleconHtructlon  at  Norwalk 
for  the  <;onKtructlon  of  a  reinforced 
ecuierete  building  with  ateel  trussea, 
at  Walnut  and  14th  Stn.,  Norwalk. 
for  the  Norwalk  Elementary  School 
District.  In  accordance  with  revised 
plans  prepared  by  Architect  T.  C. 
Klstner.  814  Architects'  Fildg..  Imu 
Angeles. 


LOW    BIDDERS 

l.OSa  BKACH.  Los  Angeles  Co.. 
Cal.— Long  Beach  Brick  Co..  422  B. 
Broadway.  Long  Beach,  submitted 
low  bid  to  Long  Beach  Bward  of  Ed- 
ucation at  $84,817  (using  salvaged 
materials),  for  construction  of  a  re- 
inforced concrete  arts  and  science 
building  at  the  Jefferson  Junior  High 
School  site.  Low-  bidders  on  other 
contracts  were:  Egge  Electric  Co.. 
2222  E.  Fourth  at..  Long  Beach. 
electric  wiring,  $3303.29;  Economy 
Plumbing  &  Heating  Co..  637  W.  »th 
St..  Long  Beach,  plumbing.  $6094; 
Clarke  Plumbing  Co..  1151  E.  Fourth 
St..  Long  Beach,  heating.  $2134.  War- 
ren Dedrick.  901  Heartwell  Bldg.. 
Long  Beach.   Architect. 

BIDS    WANTED 

LONG  BEACH.  Los  Angeles  Co., 
Cal.— Until  February  13.  4  P.  M..  bids 
will  be  received  by  Long  Beach  Bd. 
r>f  Education  for  construction  of  a  re- 
inforced concrete  administration 
building  at  the  George  Washington 
Junior  High  School  site.  Separate 
bids  will  be  taken  on  the  general. 
plumbing,  electric  wiring  and  heat- 
ing and  ventilating.  W.  Horace 
Austin.  532  Chestnut  Ave..  Long 
Beach,  architect;  Frances  N.  Dolughy 
structural  engineer,  and  Homer  Fish- 
er, mechanical  engineer.  $25  deposit 
re(]\nred   for   plans.  i 


LOW    BIDDER 

LOS  ANGELES.  Cal.  —  Ralph  E. 
Homann  Co..  3720  Avalon  Blvd..  sub- 
mitted low  bid  at  $44,583  to  Los  An- 
geles Board  of  Education,  for  recon- 
struction, strengthening  and  rehabl- 
tural    engineer. 

PLANNED 

BERKELEY.  Cal.— Berkeley  Board 
of  Education  announces  the  follow- 
ing improvements  to  be  included  in 
the   budget: 

Jefferson    Auditorium    $  3.500 

John    Muir    (South    Wing) 23.515 

Oxford    (main    bldg.    annex) 3.500 

Burbank     Jr.     High     School 2.400 

Garfield  Jr.    High    (Aud..  etc.)....     5,520 
Willard  Jr.   High   (Aud.  &  gym)     8.500 

BONDS    VOTED. 

PITTSBURG.  Contra  Costa  Co..  Cal. 
Pittsburg  School  District  voted  bonds 
in  the  amount  of  $79,000  February  1. 
Proceeds  are  to  be  used  to  finance 
reconstruction  of  buildings  in  Pitts- 
burg to  comply  with  the  state  earth- 
quake safety  act.  Plans  prepared  by 
.Architect  Louis  Stone.  785  Market  St.. 
San  Francisco. 


BIDS    WANTED 

MANTEC.A,  San  Joaquin  Co..  Cal. 
—Until  February  15.  8  P.  M..  bids  will 
be  received  by  Gus.<!  G.  Schmledt. 
Cl.^rk.  Board  of  Trustees.  Manteca 
Union    High    School'  District,    for    fur- 
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nishing  lumber  and  materials  for 
building  bleachers  for  the  Athletic 
tield    at   Manteca   High    School. 

Specifications  may  be  obtained  from 
the   Principal  at  the  high  school  bldg. 

Certified  check  for  ten  per  cent  of 
amount  bid  must  accompany  each  bid. 


BOND  ELECTION. 

MAHIFOSA  COUNTY,  Cal.— County 
of  Mariposa  will  vote  bonds  in  amount 
of  J120.000  on  March  29,  proceeds  of 
which  will  be  used  to  finance  con- 
struction of  a  group  of  high  school 
buildings,  including  a  gymnasium  and 
auditorium,    in   Mariposa  County. 

Plans  will  be  prepared  by  Architect 
W.  H.  Weelis,  525  Market  Street,  San 
Francisco. 


Bid    Opening    Date    Postponed    Until 

February  18,  8  P.    M. 
SCIENCE   BLDG.  Cost,    $56,000 

WASCO,  Kern   Co.,   Cal.     High   School 

Grounds. 
One-story  reinforced  concrete  science 
building  (to  contain  classrooms, 
laboratories,  assembly  hall)  rein- 
forced concrete  walls,  wood  frame 
partitions  and  roof  framing,  tile 
roof,  maple  and  linoleum  covered 
floors,  tile  toilet  room  floors,  heat- 
ing plant,  etc. 
Owner — Wasco    Union  High   S  c  h  o  o 

District. 
Architect— E.   J.   Symmes,   215  Haber- 
felde    Bldg.,    Bakersfield. 
Date  was  previously  set  for  Feb.  11, 
8  P.   M. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect.  Certified 
check  or  bid  bond  for  10%  must  ac- 
company each  bid.  Bonds  in  amount 
of  $42,000  were  sold  October  13. 


Preparing    Preliminary    Drawings. 

LIBRARY  Cost,   $350,000 

EUGENE,  Ore.  Campus  of  Univer- 
sity of  Oregon. 

Three-story  and  basement  library  (136 
by  164  ft.)  Romanesque  style;  tap- 
estry brick  exterior,  cast  stone, 
tar  and  gravel  roof,  some  marble, 
central  heating  plant,  concrete 
slab  floors,  acoustical  treatment, 
book  conveyors,  electric  elevator, 
two  fire  doors,  tile,  linoleum,  cork 
and  rubber  flooring,  hollow  tile 
partitions,  structural  steel,  tem- 
perature regulators,  vault  doors, 
weather   stripping,    etc. 

Owner — State   of   Oregon. 

Architect — Lawrence,  Holford  &  Allyn 
Failing  Bldg.,  Portland. 
Bids   will    be  asked   at  a   later   date 

by  the  Board  of  Higher  Education. 

Preparing    Preliminary    Drawings. 

ADDITION  Cost,  $8000 

FRENCH  CAMP,  San  Joaquin  Coun- 
ty, Calif. 

One-story  brick  veneer  addition  to 
grammar  school  (one  classroom 
and  one  lunch  room). 

Owner — French   Camp    School   Dist. 

Architect — Joseph    Losekann.    1218    W. 
Harding  St.,    Stockton. 
Labor    will    be    furnished    by    SERA 

and    materials    will    be    purchased    by 

the   trustees   of   the   district   In   about 

thirty   days. 


BOND    ELECTION    PLANNED. 

SAN  MATEO,  San  Mateo  Co..  Cal. 
— The  San  Mateo  School  District  will 
hold  an  election  on  February  26,  al 
which  time  bonds  in  the  amount  of 
$25,000  will  be  voted  to  finance  con- 
struction of  new  school  buildings  in 
San  Mateo  County.  F.  P.  Simmen, 
N.  D.  Morrison  and  E.  C.  Lyon,  trus- 
tees of  the  San  Mateo  School  District. 


SURVEY    BEING    MADE 

RICHMOND,  Contra  Costa  Co.,  Cal. 
—Architect  Ja-s.  T.  Narbett,  466  31st 
St.,  Richmond,  is  making  a  survey  of 
fifty  schools  in  Contra  Costa  County 
to   determine   the   condition    of   build- 


ings, grounds  and  playground  equip- 
ment at  the  high  schools,  junior  high 
schools  and  elementary  schools.  A 
drawing  is  to  be  made  of  each  build- 
ing showing  the  entire  plot,  which 
will   be   filed    for   future    reference. 

The  object  is  to  give  employment 
to  idle  architectural  engineers  and 
draftsmen   in   Contra  Costa  County. 


CONTRACT   AWARDED 

LOS  ANGELES,  Cal.  —  Byerts  & 
Dunn,  1131  N.  Orange  Grove  Ave., 
awarded  contract  at  $70,047  (using 
alternate  bids),  by  Los  Angeles  Board 
of  Education,  for  construction  of  a 
new  building  at  the  Canoga  Park 
School  site,  located  on  the  north  side 
of  Valario  St..  between  Topanga  Can- 
yon and  Vassar  Aves.,  Sanoga  Park, 
Will  be  57x283  ft.  in  area;  concrete 
walls,  composition  roofing,  wood  roof 
trusses.  Sumner  Spaulding,  California 
Bank  Bldg.,  Beverly  Hills.  Architect. 
C.    G.    DeSwarte,    Structural    Engineer. 

Byerts  &  Dunn  submitted  following 
sub-contract  bids  with  their  general 
bid:  Universal  Window  Co.,  Donovan 
windows  and  hardware,  $714:  Philip 
Friedman,  miscellaneous  iron  and 
steed,  $2540;  Eugene  Meloney,  roofing, 
$4742;  F.  A.  McKinley,  painting,  $1400 
J.  Herman  Co.,  heating,  $3763;  Theo. 
Larsen,  plumbing,  $4725;  W.  E.  Coop- 
er Lumber  Co.,  flooring,  $1663;  H.  H. 
Walker,  electric  wiring,  $3680  Pioneer 
Sheet  Metal  Co.,  sheet  metal,  $350; 
Probert  Mfg.  Co.,  Kalomine  work, 
$525. 

Plans   Awaiting   Approval. 

SCHOOL  Cost.     $ 

SAN  FRANCISCO.  Geary  and  Scott 
Streets. 

Restoration  of  portion  of  Girls'  High 
School  (portion  recently  destroyed 
by  Are). 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect — H.  A.  Minton,  525  Market 
St.,    San    Francisco. 

Associated  Arcihtects — Henry  C.  Smith 
Humboldt    Bank    Bldg,,    and    Mark 
T.     Jorgensen,     525    Market    St. 
Final    plans    have    been    forwarded 

to     Sacramento     and     upon     approval 

bids  will  be  asked. 


Plans  Awaiting   Approvel. 

SCHOOL  Cost.     $75,000 

HEALDSBUKG,     Sonoma    Co.,      Calif. 

Luce  Estate  Property   (6.3  acres). 

One-story  frame  and  stucco  grammar 

school    (13    classrooms,    auditorium 

to  seat  600)  composition  and  some 

tile   roofing,    steam   heating   plant. 

Owner — Healdsburg    Grammar    School 

District. 
Architect — John   I.    Easterly,   302  Grant 
Street,     Healdsburg. 
Plans  have   been  forwarded  to   Sac- 
ramento  and   upon  approval   bids  will 
be  asked. 

CONTRACT   AWARDED 

LOS  ANGELES,  Cal.  —  Ralph  B. 
Homann  Co.,  3720  Avalon  Blvd., 
awarded  contract  at  $44,883  by  Los 
Angeles  Board  of  Education  for  re- 
construction, strengthening  and  re- 
habilitation of  the  south  building  at 
the  Virgin  Junior  High  School,  locat- 
ed at  First  St.  and  Vermont  Ave.  A. 
S.  Nibecker  Jr.,  Architect,  and  C.  J. 
Derrick.  502  Architects'  Bldg.,  Struc- 
tural Engineer.  j 


LOW     BIDDER 

LOS  ANGELES,  Cal.  —  Monolith 
Constr.  Co.,  1698%  Cordova  St.,  sub- 
mitted low  bid  ot  $161,161  to  Los  An- 
geles Board  of  Education  for  recon- 
struction, strengthening  and  rehabili- 
tation of  the  main  and  auditorium 
buildings,  designated  as  group  No.  1, 
at  the  Thomas  A.  Edison  Junior  High 
School,  located  on  Hooper  Ave.,  be- 
tween  64th   and   67th   9ts.     Walker   & 


Eisen.  Pacific  Commerce  Bldg.,  Ar- 
chitect, and  Murray  Erick,  811  W. 
7th  St.,  Structural  Engineer. 


BONDS   SOLD. 

SANGER,  Fresno  Co.,  Cal. — Sanger 
Union  High  School  District  sold  bonds 
in  the  amount  of  $40,000  to  Earl  S. 
Carper  of  Fresno.  Proceeds  to  finance 
construction  of  a  one-story  reinforc- 
ed concrete  gymnasium  in  Sanger  for 
the  Sanger  Union  High  School  Dis- 
trict. Plans  prepared  by  Architect 
W.  D.  Coates,  626  Rowell  Building, 
Fresno. 


LOW    BIDDER 

LCS  ANGELES.  Cal.— Atlas  Const. 
Co..  39  Congress  St.,  Pasadena,  sub- 
mitted low  bid  at  $33,000  to  the  Los 
.\ngeles  board  of  education  for  re- 
construction, strengthening  and  re- 
habilitation of  shop  buildings  at  the 
John  C.  Fremont  high  school,  7676  S. 
San  Pedro  St.  A.  S.  Nibecker,  Jr., 
architect,  and  Geo.  J.  Fo.sdyke,  112  N. 
Main    St.,    structural    engineer. 


BOND     ELECTION 

BERKELEY,  Alameda  Co..  Cal.  — 
Berkeley  School  District  will  hold  an 
election  on  March  26th  at  which  time 
they  will  vote  bonds  in  the  amount 
ot  $266,000  for  rehabilitation  of  gram- 
mar schools  and  $234,000  for  rehabili- 
tation of  high  schools  in   Berkeley. 


BONDS   VOTED 

FORESTVILLE,  Sonoma  Co.,  Cal. 
— Forestville  School  District,  voted 
bonds  in  the  amount  of  $3000  Feb.  5th 
Proceeds  to  finance  construction  ot 
improvements  at  Forestville  School 
now  u  n  d  e  r  construction.  John  I. 
Easterly,  302  Grant  St.,  Healdsburg, 
architect. 


Bonds   Sold — Preparing   Working 
Drawings. 

SCHOOL  Cost,    $45,000 

WARM   S'PRINGS,   Alameda  Co.,   Cal. 

One-story  frame  and  stucco  grammar 
school  (six  classrooms,  domestic 
science  room  &  auditorium)  com- 
position roofing,  tile  trim,  steam 
heating  system,  wood  floors,  etc. 

Owner  —  Warm  Springs  Grammar 
School   District. 

Architect — Henry  C.  Smith,  Humboldt 
Bank   Bldg.,    San   Francisco. 


16 — BANKS,  STORES  AND 
OFFICES 

Preparing    Working    Drawings 

SANTA  ROSA.  Sonoma  Co.,  Cal.  Fifth 
and    Humboldt    Streets. 

One  -  story  reinforced  concrete  office 
building    (60x138    feet). 

Owner — Sonoma  County  Farmers  Mu- 
tual Insurance  Co.  (Geo.  S.  Crane. 
Secretary). 

Architect— Herbert    &    Caulkins,    Ros- 
enberg Bldg.,  Santa  Rosa. 
Bids   will    be   asked   in   about   three 

weeks. 


BIDS    WANTED 

SAN  FRANCISCO.— Until  Feb.  15, 
1:30  P.  M.,  informal  bids  will  be  re- 
ceived by  S.  J.  Hester,  Chief  Deputy 
Director,  Department  of  Public 
Works,  City  Hall,  for  basement  shelv- 
ing for  the  controller's  ofBce  in  the 
City    Hall. 

Specifications  may  be  obtained  from 
Charles  Sawyer,  City  Architect,  City 
Hall.     No    deposit    required. 


TO     MAKE    SURVEY 

OROVILLE,  Butte  Co.,  Cal.— Ar- 
chitect Geo.  Sellon,  California  State 
Life  Bldg.,  Sacramento,  will  make  a 
survey  of  the  Butte  County  ofl^ce 
buildings  in  Oroville,  and  make  a  re- 
port to  the  Board  of  Supervisors  stat- 
ing   the    necessary    improvements. 
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Terra    Cotta    BIda   Wantad. 

OKKKIO    111,1X1.  <;oBl,    $160,000 

OAKLAND,    AlariK^dii    Co..    Calif.      »K 

IJriiHclwiiy    iind    Thlitiuinth    St. 
Tw<i-Mt(iry     Hlci-l     iiiid     ooiifiotu     olTlei> 

liulldlKK    (l<<   rontaln   4E>,000    Hguare 

fret   of    lloor    Hpncc). 
OwiiiT— CImK.    .lurifonH    Company. 
ArilillKct— 11.    A.    MInton,    526    Market 

St..    Man    FraiiclHiii. 
Agunt      -    Miinvl    WurliH  Co..    Hank   of 

AniurU'U    llldR.,    Oakland. 
Contractor  —  !•'.    A.    Muller.   Syndlcuto 

IlldK..  Oakland. 
Bld8  arc  behiK  received  on  terra 
cotta  only  at  tlilH  time.  Upon  com- 
pletion of  plan.s  »ul>-l>ld«  will  be 
taken  on  other  portlonH  of  the  work. 
An  previously  reported,  wrecking 
awarded  to  Symon  Hro.s.  Wrecking 
Co  .  22nd  Ave.  and  K-Hth  »t..  Oak- 
land: Btructurnl  steel  to  Hcrrlck.  Iron 
Works,  18th  and  Campbell  StH..  Oak- 
land. 


Contract  Awarded, 

ALTERATIONS  Coat,    $1600 

SAN  JOSIC.  Santa  Clara  Co.,  Cal.  San 
Fernando  and    Sicond    Streets. 

Alteratlon.s    to   business    building. 

Owner— Lion's  Furniture  Co.,  I'rem- 
Ises. 

Architect— Not  Given. 

Contractor— H.  A.  Bridges.  1398  Lin- 
coln  Ave.,    San  Jose. 


Contract   Awarded, 

ADDITION  Cost,    »6000 

OAKLAND,    Alameda   Co.,   Calif.     2101 

Livingston  Street. 
One-story    brick    addition    to    buildii.rf 

(add  two  rooms). 
Owner— Sunset  McKee   Jales  Book  '  j.. 

Premises. 
Architect— Not  Given. 
Contractor— E.    T.    Lelter   U   Sons.    811 

37th  St.,  Oakland. 


To  Be   Done   By   Day'i  Work, 

ALTERATIONS  Cost,    $4000 

SAN   JOSE.    Santa  Clara   Co.,   Cal.   220 

W.    Santa  Clara   Street. 
Alterations    to   business    building. 
Owner — Not  Given. 
Plans   by   SERA. 

Work    will    be    done    by   day'-    labor 
under  the   SERA. 


Contract    Awarded. 

OFFICE    BLDG.  Cost.    $10,000 

PALO  ALTO,  Santa  Clara  Co..  Calif. 
Westerly  side  El  Camlno  Real  at 
Stanford   Avenue.    , 

One  .  story  reinforced  concrete  office 
building  (45x75  feet)  to  contain  13 
offices  and  clinic  treatment  facili- 
ties. 

Owner- Dr.  Granville  Wood,  2  2  6  5  El 
Camino   Real.   Palo  Alto. 

Architect— H.  C.  Collins,  Decker  Oak 
Bldg.,    Palo  Alto. 

Contractor — George  Moore.  431  Stan- 
ford.   Palo    Alto. 


Plans   Being   Completed. 

OFFICE   BLDG..    KTC.       Cost,    $12,000 

SACRAMENTO.  Sacramento  Co  .  Cal. 
Ninth  and  C  Streets. 

Two-story  office  building  (40x50  feet) 
second  floor  for  clubrooms.  con- 
crete exterior  walls,  concrete 
foundations,  plaster  and  stucco 
Interior,  terra  cotta  tile  roof,  oil 
burner,  hot  air  heating  system, 
cement  floors  with  ma.stipave  on 
first  floor,  pine  floors  on  second 
floor,   etc. 

Owner — Consumers  Ice  and  Cold  Stor- 
age Co.  (Kenneth  Melrose,  Mgr.) 
Sacr.imento. 

Architect — Dragon  &  Schmidts,  301G 
Telegraph    Ave..    Berkeley. 

Structural    Engineer — W.    Adrian,    417 
Market  St.,    San   Francisco. 
Bids  will  be  asked  about  Feb.    6. 


To  Aak   BIda  February  10. 
ALTERATIONS  Cost.    $25,000 

SAN  FRANCISCO.     Ill   O'Farrell   St. 


Alterallnns    and    additions    to    preaeni 
building   for   nlub. 

(.>wn..r— Kohler   &    Chase,    36   0'Forri!ll 
Street    (Georui-   o.   Chase). 

Architect— I'Ved    II.     Meyer,    626    Mar- 
ket   Street. 

Lessee— Town    (Mub    of   Han    Francisco 
(W.    O.    Brown    In   charge)    111    ()' 
Forrell  Street. 

Contract  Awardet.. 

ALTICK    BLDG.  Coat.    I>000 

STOCKTON.     San    Joaquin     Co..     Cal. 

No.    448    E-Markct    Street. 
Alterations    to    building. 
Owner — Antonio    ('osta.     Premises. 
Architect- Not    Given. 
Contractor— Wm.     J.     Scott,     1681     W. 

Poplar   St..    Stockton. 


To   Be  Done   By   Day's   Work. 
STORE  Cost.    $6000 

OAKLAND.    Alameda    Co.,    Cal.       No. 

6750    Broadway  Terrace. 
One-story    frame    store    building. 
Owner   and    Builder— E.    Campomcnosl 

C401    Broadway    Terrace,    Oakland. 


Contract  Awarded. 

ALTER   STORE  Cost,    $1500 

SAN   FRANCISCO.     136  Taylor  Street. 

Alterations  to  store  building. 

Owner — Dunne  Estate.  333  Montgom- 
ery  Street. 

Architect — Not   Given. 

Contractor— Paul  K.  Jones,  666  Mis- 
sion Street. 


Contract  Awarded, 

ALTER   STORE  Cost,    $2500 

SAN   FRANCISCO.   NW  26th  and  Mis- 
sion  Streets. 
Alterations  to  store  building. 
Owner — Victor  Mendez,   1172  Key  Ave 
Architect — Not   Given. 
Contractor — J.    E.    Lester,    27'    Lowell 
Street. 


Contract   Awarded. 

COMPLETE     BUILDING 

Cont.      Price,     $286,240 

SEATTLE.  Wash.  W.  Third  Avenue 
bet.     Madison     and     Spring     Sts. 

Finish  sub-basement,  basement,  first 
and  second  floors  of  City  Light 
Bldg.  (terra  cotta  exterior  walls, 
reinforced  concrete  construction, 
plate  glass,  display  windows, 
bronze  trim.  aluminum  grilles, 
rolling  steel  doors,  hydraulic  ele- 
vator,   etc.) 

Owner— City  of   Seattle. 

Architect  —  Earl  Morrison,  Textile 
Tower,  Seattle. 

Contractor — Sound  Constr.  &  Engr. 
Co.,  Northern  Life  Tower,  Seat- 
tle,  Wash. 


Contract    Awarded, 

ALTER    BLDG.  Oont.    Price,    e99» 

SACRAMENTO.  Sacramento  Co.,  Cal. 
No.   1310  K  Street. 

Alterations  to  two-story  frame  build- 
ing (buffet  and  restaurant  on  first 
floor,  apartments  on   second  floor) 

Owner  —  Marion  Babich,  2208  Third 
St..   Sacramento. 

Architect  —  W.  E.  Coffman,  Forum 
Bldg..    Sacramento. 

Contractor— Jul  Johnson,  1923  17th  St.. 
Sacramento. 
The    low    bidder.    H.    W.    Robertson, 

requested   to  have    his   bid  withdrawn 

and  same  was   granted. 


Contract    Awarded. 

AI,TER   STORE    FRONT  $ 

SAN    FRANCISCO.      No.    243    Post    St. 
Alterations  to  store  front   (plate  glass 

marble     bulkhead,     black     marble. 

etc.) 
Owner — Mercedes   Building. 
Architect— Williams  &  Grimes   (Albert 

R.    Williams.    Architect,    251    Post 

St.,  San  Francisco. 
Contractor — Exposition     Woodworking 

Co.,    661    Golden   Gate   Ave.,    S.    F. 


Contract   Awarded. 

STORK  Coat,   16000 

FIlKHf.NO.       Fresno      Co..     Cal,   A    and 

Kn-sno    Streets. 
Onii-Nlory    rr,imn    store    building. 
Owner — Mauro   IMccoto  and   Pete  Con- 

tino.    946   Fresno  St..  Fresno, 
Architect— Not    Given, 
('onlractor— Harry    P.    Nelson,    »2I    »- 

Fifth   St.,    Fresno. 


Sub-Contracts    Awarded. 

ALTER    STORE  Cost,    $6000 

SA.S     FRA.N(,*ISCO.      No.    895    Market 

Street. 
Alterations    to    store    building. 
Owner — The    Owl    Drug   Co..    657    Mis- 
sion   .St..    San    Francisco. 
Plans  by  Engineering  Uept.  of  Owner. 
Contractor — I>ouls    C.    Dunn,    424    Mo- 

nadnock    Bldg-,    San    Francisco. 
Mill    Work—I-Tnnom    Bros.    Mfg.    Co.. 
5th    and    Magnolia    Sts.,    Oakland. 
Marble  -KIsele   &   Dondero,   2895  Third 

St..  San  Francisco, 
painting  —  Allied  Painting  Co.,  160 
South  Park.  San  Fran;lsco. 
As  previously  reported,  plastering 
awarded  to  San  Francisco  Plastering 
Co.;  electric  to  Carl  Severln,  172 
Clara  St.;  lumber  to  J.  H.  McCallum 
Lumber  O  .,  748  Howard  St.;  plumb- 
ing  to   Klsher   &   Wolfe.    205   Tehama. 


To   Be    Done    By   Day's  Work. 
ALTERATIONS  Cost,    $1500 

SAN    FRANCISCO.    NW    Mission   and 

Twenty-second    Sts. 
Alterations  to   restaurant. 
Owner — John    Fopplano,    Premlaea. 
Lessee  —  Brunswick    Balke  Collender 

Co..  980  Mission   St.,   S.  F. 


>>lans  Completed. 

ALTER   OFFICES  Cost.    $2,000 

SAN    FRANCISCO.      NW    Beach    and 

Jones    Streets. 
Alterations   to  offices. 
Owner- Standard  Oil  Co..  225  Bush  St. 
Plans  by  Engineering  Dept.  of  Owner. 


Contract   Awarded. 

ALTER   STORE  Cost.    $4,000 

SAN    FRANCISCO.     133-135   Geary  St. 

Alterations  to  store  building. 

Owner — Moss  Stores,    Inc.,   833  Market 

Street. 
Engineer— Alfred    P.    Fisher.    Ill    Sut- 

'<;r  Street. 
Contractor — Muli'^n  Manuf..ctunng  Co 

60  Rausch  Street. 


Sub-Contracts  Awarded 
ALTERATIONS  Cost,    $4300 

SAN    FRANCISCO.      No.    51    Stockton 

Street. 
Alterations    to    store    front    (work    In- 
volves glass,  marble,  electric  work 

terrazzo.    steel,   etc.) 
Owner — Fashion   Bootery. 
Plans  by  Owner. 
Contractor— Louis    C.     Dunn.     Honad- 

nock   Bldg.    San  Francisco. 
Glass  —  Crowe   Glass   Co..    675   Golden 

Gate  Ave..  San  Francisco. 
Marble  —  Eastman     Marble     Co..     209 

Mississippi    St. 
Electric  —  Severln     Electric    Co..     172 

Clara  St. 
Terrarzo — (>>nsolldated     Terraaxo    Co. 

Inc..  557  Market  St. 
Steel— Fair   Mfg.    Co.,    617    Bryant   St. 
Mill     Work— Anderson     Bros.     Planing 

Mill.   Quint   and   Custer  Sta. 


Contract    Awarded. 

ALTER  OFFICES  Cost.    $2000 

SAN    FRANCISCO.      NW    Beach    and 

Jones    Streets. 
Alterations  to  office. 
Owner— Standard    Oil    Co..    225    Bush 

St..    San    Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— J.    A.    Grant.    666    Mission 

St..    San    Francisco. 
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Sub-Contracts  Awarded. 

ALTER  STORE  Cost.  $4000 

S.\N'  FRANCISCO.     l.iD   Montgomery. 

Alteration.-:  to  store  building. 

Owner — The  Owl  Drug  Co.,  f..i7  Mis- 
sion  Street. 

Architect— Not  Given. 

Contractor — Louis  C.  Dunn,  421  Mo- 
nadnock  Building. 

Hollow  Tile— W.  A.  Rainey,  323  Clem- 
entina Street. 

Plastering— San  Francisco  Plastering 
Company. 

Electric- Severin  Elec.  Co.,  172  Clara 
Street. 

Cabinet  Work— Fink  &  Schindler,  552 
Brannan   Street. 

Painting— Allied  Painting  Co..  150  So. 
Park  Street. 

Rubber  Flooring — Van  Fleet  B^'reear, 
537  Howard  Street. 

Marble— Ea.'itman  Marble  Co.,  209  Mis- 
sissippi   Street. 

NEW    BIDS   WANTED 

OAKLAND,  Alameda  Co.,  Cal.— Un- 
til February  27,  S  P.  M.,  new  bids  will 
be  received  by  J.  H.  Kimball,  Sec- 
retary, East  Bay  Municipal  Utility 
District,  512  16th  St.,  Oakland,  for 
furnishing  and  installing,  complete 
with  all  accessories,  an  automatic  fire 
sprinkler  system  at  the  main  build- 
ing, located  at  512  16th  St.,  Oakland. 
Proposal   No.   L.    S.    139. 

Plans  and  specifications  may  be  ob- 
tained from  above  office.  On  previous 
bid  opening  lowest  bid  was  submitted 
by  the  Uockwood  Sprinkler  Co..  7 
Front   St.,   Sun  Francisco,   at  $9S75. 

Complete    bids   published    Jan.    25. 


Plans   Being   Figured. 

STORE  Cost,    $ 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
Third  Street. 

One-story  reinforced  concrete  store 
building  (2  stores)  50x70  feet; 
composition  and.  tile  roof,  oak 
floors,  etc. 

Owner— Martin  Stelling  Jr.,  155  Mont- 
gomery  St.,   San   Francisco. 

Architect — Francis     Lloyd,     360     Pine 
St..   San   Francisco. 
About   one     week    will   be     allowed 

for  figuring    the   plans. 


To   Be   Done   By   Day's  Work. 

ALTERATIONS  Cost,    $4000 

SAN   FRANCISCO.     2887   Br.vant   SI. 
Alterations  to  stores  arid  flats. 
Owner- Sam    Martorana,    292    Precita 

Avenue. 
Architect — Not  Given.  ■> 


Glass   Contract   Awarded. 

REMODELING  Cost,    $8,000 

SAN  FRANCISCO.  N  Chestnut  St.  W 
Fillmore  Street. 

Remodel  lower  portion  of  apartment.s 
for  three  stores  (work  involves 
unit  tile  front,  plate  glass,  chrom- 
ium bars,  electric  heat,  tile  toilets. 
all  metal  furring -and  lathing,  steel 
sash,  wood  Hooring,  hardwood  in 
show  windows,   etc.) 

Owner — Anglo  California   Bank. 

Architect— S.   Heinian,   605   Market  St. 

Contractor— Jacks  and  Irvine,  74  New 
Montgomery  Street. 

Glass— W.    P.    Fuller   &   Co.,    301    Mis- 
sion  Street. 
As     previously     reported,     plun^bing 

awarded  to  E.   .Sugarman,   3024  Geary. 

PLANS   BEING   PREPARED. 

SAN  DIEGO,  Calif. —  Architectural 
and  engineering  plans  for  the  auto- 
mobile exhibit  building  to  be  erected 
at  the  Califctrnia-Pacific  Internation- 
al Exposition  in  San  Diego  for  the 
Ford  Motor  Company  are  being  pre- 
pared in  the  architectural  offices  of 
the  exposition  under  the  direction  of 
Richard  S.  Requia,  supervising  archi- 
tect. Contracts  for  the  construction 
work  will  be  let  from  the  exposition 
offices    and    will    be    awarded    in    sec- 


tions as  the  plans  progress.  It  is  ex- 
pected to  have  the  reinforced  concreti' 
work  ready  for  estimating  about  Feb. 
S.  Building  will  be  circular  in  form, 
with  approximately  diameter  of  350 
feet,  large  patio  in  center.  .-V  tower 
on  the  entrance  side  will  be  100  feet 
in  diameter  at  the  base  and  about  200 
feet  high.  One-third  of  the  buildine 
will  have  a  basement  for  par.Tge,  stor- 
age purposes,  heating  system,  elec- 
trical system,  ventilating  sy.stem  and 
other  services.  The  foundation,  base- 
ment and  entire  main  floor  will  hs  re- 
inforced cone,  construction  and  the 
tower  will  be  structural  steel.  The 
rest  of  the  building  will  be  a  com- 
bination of  steel  and  wood  frame  con- 
struction. The  exterior  walls  %vill  have 
a  cement  stucco  finish  and  the  inte- 
rior walls  acoustical  plaster.  The  en- 
tire main  floor  and  platforms  for  ex- 
hibits will  be  furnished  with  mastic 
tile,  manufactured  by  the  Tliomas 
Moulding  Company  of  Chicago.  Ford 
Motor  Company  will  finance  construc- 
tion. Designs  for  the  building  were 
prepared  by  Walter  D.  Teague.  All 
communications  should  be  addressed 
to  Mr.  Requa.  care  of  the  California - 
Pacific  International  Exposition.  Bal- 
boa Park.   ,San   Diego.  ' 


Contract   Awarded. 

ALTER   STOKE  Cost,    $2000 

.•^AN    FRANCISCO.      &E      Turk      and 

Franklin   Streets. 
.Mterations    to    store    building. 
()wner— Mrs.   L.  Hetty,   1700   10th  Ave. 

San    Francisco. 
."Architect — Not   Given. 
Contractor— J.   S.  Malloch,   666  Mission 

St..    San    Francisco. 

Planned. 

BOWLING   ALLEY   J  "0.00  incl.    equip. 

FRE.SNO,  Fresno  Co.,  Cal.  No.  1235- 
1245  Van  Ness  Ave.  (near  Merced 
Street). 

One-story  bowling  and  billiard  par- 
lor (12  bowling  alleys  .  and  14 
billiard  tables)  fountain  and 
lunch  counter,  air  conditioning 
system,    etc. 

Owner — The  Fresno  Recreation  Co. 
(Vincenz    G.    Hfiyes),    Fresno. 

Architect — Not  Given. 

Negotiations       were     completed 

through    H.    C.    Offutt,    227   Glenn    St.. 

Fresno.      The    billiard    tables    will    be 

furnished     by    Brunswick  -  Balke-Col- 

li-nd.i-   Co.,   S80   Mission   St.,    S.   F. 


Plans    Completed. 

CAFE 

FRESNO,       Fresno 

Ness   Avenue. 
New   lounge    cafe   in   the    Californian 

Hotel     (seml-circujar    bar,     tables 

and   counter   stools,    chromium 

lighting  fixtures,  decorating,   etc.) 
Owner  —  The    Californian    Hotel     (H. 

Wingate    Lake,       President      and 

Manager). 
Architect- H.    Raphael    Lake.    Pacific 

Southwest   Bldg.,   Fresno. 


IT- 


THEATRES 


CONTRACTS  AWARDED 

LAGUNA  BEACH,  Orange  Co.,  Cal. 
—Smith  Constr.  Co..  Box  512.  Laguna 
Beach,  awarded  contract  for  con- 
struction of  a  reinforced  concrete 
theatre  and  store  building  at  154 
Coast  Blvd.,  Laguna  Beach,  for  Fred 
L.  Audenkamp,  Lynn  Theatre,  La- 
guna Beach.  Will  have  a  setting  ca- 
pacity of  $800.  Plans  prepared  by 
James  Conway,  1142  Glendon  Avenue. 
Westwood.       Estimated     cost,     $50,000. 

1 8—  WHARVES  &  DOCKS 

BIDS   WANTED 

.SAN  DIEGO,  Cal.— Until  February 
13,  11  A.  M.,  bids  will  be  received  by 
the   Public    Works    Officer.    Headquar- 


ters, nth  Naval  District,  Foot  of 
Broadway,  San  Diego,  under  Spec.  Nr>. 
7879,  for  alterations  to  the  Marine 
Railway  Cradle  at  the  Naval  Operat- 
ing Base  (Destroyer  Base).  San 
Diego. 

The  work  consists  of  (a)  the  cut- 
ting and  removal  of  two  openings,  op- 
posite hand,  in  the  wood  deck  at  the 
outboard  end  of  the  cradle,  between 
27  and  28;  (b)  the  removal  and  rein- 
stallation of  two  present  structural 
channels  (mark  DB3R  and  L):  (c) 
the  provision  and  installation  of  new 
structural  channels  and  angles  to 
support  the  new  wood  depressed  floor 
at  each  of  the  openings;'  (d)  the  pro- 
vision and  installation  of  wood  nail- 
ers, depressed  deck  plank,  wonti 
covers  for  openings  and  including 
lifting  and  locking  appurtenances  for 
the  covers. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  i^f 
$10. 


Contract    Awarded. 

I>OCK  Cost,    $170,000 

PORTLAND.  Oregon.  McCormick 
Terminal    Dock. 

Construct  dock  (310x210  feet)  one- 
story  frame  warehouse  ,  metal 
covering,  to  contain  offices,  etc.. 
sprinkling  system,  steel  rolling 
doors,  fire  walls,  asphalt  plant 
flooring,    etc. 

Owner — Union    Pacific    Railroad    Co. 

Plans  by  Engineering  Dept.  of  Owner 

Contractor — George  H.  Buckler  Co  , 
Lewis   Bldg.,    Portland. 


19— MISC.  CONSTRUCTION 


To   Be   Done   By  Day's  Work. 

BINS  Cost.     $1500 

SAN    FRANPISCO.        SE    Sixth      and 

Berry   Streets. 
Cement    bins. 
Owner   —  John   Cassaretto   Co.,    Sixth 

and   Channel   Sts.,    San  Francisco. 
Architect — Not  Given. 


Contract  Awarded. 

FUNERAL    HOME  Cost,    $17,0011 

MARYSVILLE.  Yuba  Co..  Cal.  SW 
Ninth  and  D  Streets. 

Two-story  frame  and"  stUcco  funeral 
home  (Colonial  style)  to  contain 
16  rooms,  sound  proofing,  heating 
and  air  conditioning  system,  pipe 
organ,  chapel  to  seat  175,  slumber 
rooms,   etc. 

Owner  —  Hogle  &  Bvrne.  Inc.,  Yuba 
City. 

Architect — Not  Given. 

Contractor— Chell    &    Triplett,    1202    H 
St.,    Marys ville. 
All   local  labor  will   be  employed.  ■ 


BIDS    OPENING    DATE    POSTPONED 

B.-\KERSF!ELD.  Kern  Co..  Cal.— 
Until  February  IS,  7:30  P.  ,M.,  date 
postponed  from  Feib.  4),  bids  will  be 
received  by  Marvin  Davis,  Clerk, 
Kern  County  Union  High  School  Dist., 
Administration  Bldg..  Bekersfield,  for 
demolition  of  the  Commercial  Build- 
ing located  on  B'lock  362,  bounded  by 
F,  13th.  G  and  14th  Sts.,  Bakersfield. 
Contractor  is  to  build  fence  on  north, 
south  and  west  sides  of  building;  all 
trees,  sidewalks  and  curbs  to  be  pro- 
tected during  work;  steam  mains, 
water  pipes,  gas  lines  and  electric 
lines  will  be  disconnected  by  the  own- 
er. Salvage  material  will  go  to  the 
contractor.  Foundation  walls  .are  to 
lie  taken  out  and  lot  cleared. 

Bidder    must    submit    Surety    Bond. 


BIDS    WANTED 

MARlCOP.\,  Kern  Co.,  Calif.— Until 
February  20,  7  P.  M..  bids  will  be  re- 
ceived by  C.  B.  Warner,  Clerk.  Board 
of  Trustees,  Maricopa  School  District, 
for  the  removal  of  the  old  Paleto 
School   Building   in   Maricopa. 
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BIDS   WANTED 

SAN'I'A  ruiV.,  Siintn  Cruz  Co..  Cal. 
—  Until  I'll.i.iMiv  11.  |t:.10  A.  M..  hUU 
will  1)0  icr.lvcil  hy  S.  A.  Kvnnn,  Clly 
Clerk.  fi>r  fiiriiNliln({  I'diiipniMiil  piiilH 
of  u  nidlii  IriiiiHinlltiT  'or  tin-  Clly 
iif  Santa  Cruz. 

Spec'IMi'HtlonM  on  llli-  In  llii'  iilllrc  nf 
thc'  City  Clerk.  Clly  Hull.  ShmIm  Cruz. 


PREPARING   PLANS 

T\Vi;.NTV  -  NIN'K  TALMS,  Klver- 
Kldu  Co..  Cal.— VV.  A.  Aycr.  entdncor, 
Siin  Cloini-iitc.  1m  preparing  plans  for 
a  propodi'cl  rlvlr  fentcr.  playground 
and  a  HWininilnK  pool  to  lie  loM.slruLt- 
cd  at  'I'wenty-nlnc  I'alnis.  f"r  ( Mi- 
llaiiNon    and    uxHoelnto.t. 


PLANNED 

.Mt)i\'rKUl':Y  I'AKK.  I.OH  AiiKcloM 
Co..  Cal.— City  KnKlni-er  C.  K.  Ellison 
this  week  .submitted  to  Monterey  Park 
City  Council  estimates  of  cost  of  a 
proposi  d  new  illy  hall  and  .swlmmhiK 
ixiol  to  lie  liuilt  in  llonlerey  i'urk. 
Cost  of  materials  for  the  former  Is 
estimated  at  Jlli.UOO  and  for  the  labor 
at  $32,000;  for  thc  pool,  materials  and 
e<iui|)ment,    Jjo.OOO   and    labor   ?G0,UO0. 


PERMIT   APPLIED    FOR 

LOS  ANC.IiLliS,  Cal.— The  Los  An- 
UeleK  liiion  Terminal  Company,  721! 
N.  Alameda  St..  applied  for  building 
permit  to  eon.struct  a  reinforced  con- 
crete passenger  subway  and  ramps 
for  the  new  Union  Passenger  Ter- 
minal to  lie  erected  at  800  N  Alameda 
Street.  Plans  prepared  by  the  Engi- 
neering Department  of  the  owner.  A. 
J.  Barclay,  construction  engineer,  and 
S.  V.  Meigs.  Assistant  Const.  Engr. 
and  H.  L.  Oilman,  structural  engineer 
The  subway  will  be  495  feet  in  length 
and  overall  sectional  dimensions  will 
be  33x19  feet.  Estimated  cost  $150.- 
000.  J 


TO   ASK    FUNDS 

SA.X  KKANCISCO— Directors  of  the 
Colden  Gate  Hridge  &  Highway  Dis- 
trict have  authorized  General  Man- 
ager James  Reed  to  file  application 
with  A.  D.  Wilder.  State  PWA  Engi- 
neer, for  a  direct  PWA  grant  to  the 
War  Department  of  $500,000  to  be 
used  in  military  betterments  at  the 
Presidio   of    San    Krancisco. 

The  work  will  include  the  removal 
of  buildings  and  railroad,  and  re- 
placement; new  quarters;  new  shops, 
warehouses,  magazine,  electrical 
work    and    grading   and   paving. 


BOND    ELECTION 

HAYWARD.  Alameda  Co..  Calif.— 
City  of  Hayward  will  hold  an  election 
February  IS,  at  which  time  bonds  in 
the  amount  of  $57,000  will  be  voted 
to  finance  construction  of  a  reinforced 
concrete  natotorium  in  Memorial  Fk., 
Hayward. 

Plans  prepared  by  Architect  James 
T.  Narbett.  iW  1st  St..  Richmond,  and 
Geo.  P.  Simonds.  192  Main  St.,  Hay- 
ward.   associated. 

PWA  is  making  an  outright  grant 
of  $15,000. 


BIDS    OPENED 

LOS  ANC.ELES.  Cal.— Commercial 
Electric  Co..  filfi  W.  9th  St..  Los  An- 
geles, submitted  low  bid  to  the  U.  S. 
Indian  Irrigation  Service.  751  S'.  Kig- 
ueroa  St..  Los  Angeles,  at  $1920  for 
constructing  a  6900-volt  transmission 
line.  4.1  miles  in  length,  to  supply 
power  for  deep  well  pumping  plants 
at  the  Siin  Xavier  Indian  Reservation, 
10  miles  from  Tucson.  Arizona.  Ma- 
terials to  he  furnished  by  the  gov- 
ernment. F.  P.  No.  200.  Did  No. 
0122.  All  bids  received  January  22 
were  rejected.  Bennett-Forsberg  Co. 
submitted  the  only  other  hid  at  $1993. 


To  Be   Done   By  Day'i  Work, 

SANITAIIV     m.liil.'-'.  CoMt,    t 

ALA.MEHA   COII.VTV,   Calif. 

Group    of    .100    sanitary     bulldlnRH    on 

varlouM    ranehi-M    In   Alameda   Co. 
Cwiier- I'onnly   of   Alameda. 
Plans  by  Engineering  Dept.  of  Owner. 
Labor    will    ho    furnlHlicd    by    SERA 
and    necessary    materials    will    be    pur- 
chased  by   the  County. 


BIDS    WANTED 

IliiCl.liKIl  CANVO.V.  Ncv.— Until 
February  25.  2  P.  M..  bids  will  be  re- 
ceived by  the  Hureau  of  Kcclamatlon. 
Denver.  Colorado,  under  Spec.  No.  GI2 
for  furnishing  and  Installing  two  -lOOO 
lb.  capacity  and  two  5000  Ih.  capacity 
automatic  electrically-operated  pass- 
iMiger  elevators.  with  total  lifts  of 
117.5  feet  and  528.33  feet  respectively, 
in  the  Boulder  Dam  and  Power  Plant. 
Boulder  L'anyon  Project.  Arizona- 
Call  lorn  la -Nevada. 

Specifications  obtainable  from  the 
Bureau  of  Reclamation  at  Rouldor 
City.  Nevada:  Denver.  Colorado,  or 
Washington.  D.  C.  without  charge  to 
prospective  bidd-is;  to  o'hcrs  $1.  not 
returnable. 

PREPARING    PLANS 

OAKLAND.  Cal.  —  SERA  has  ap- 
proved project  sponsored  by  Oakland 
Port  Commission  for  preparation  of 
sketches  and  preliminary  plans  for  a 
proposed  yacht  harbor.  Port  Man- 
ager. A.  H.  Abel  and  R.  M.  Taylor 
ehairm-in  of  chamber  of  commerce 
yacht    harbor    committee,    will    super- 


FUNDS   ALLOTTED. 

KLAM.VTH  PROJECT.  Ore— Fed- 
eral Public  Works  Administration  has 
allotted  $.1li.000  to  the  Bureau  of  Rec- 
lamation. Department  of  the  Interior, 
to  complete  the  Klamath  Project  in 
Oregon.  j 

CONTEMPLATED 

BERKELEY.  Alameda  Co..  Calif.— 
City  Engineer  Harry  (ioodridge  has 
prepared  preliminary  plans  for  an 
aquatic  park  to  be  created  along  the 
Berkeley  waterfront  between  L'niver- 
lity  avenue  and  A.=liby  avenue.  The 
park  would  be  developed  in  conjune- 
lion  with  construction  of  the  east  bay 
shore  highway  forming  tthe  north  ap- 
proach to  the  Bay  Bridge.  The  site 
is  C200  feet  long  and  varies  in  width 
from  lioo  to  2000  feet.  Water  depth 
would  be  controlled  by  tide  gates  in- 
stalled along  the  highway  right-of- 
way. 

20— MISC.  suppLFes  and 

MATERIALS 

CONTRACTS    AWARDED 

BERKELEY.  Cal— Berkeley  Board 
of  Education  awarded  a  contract  at 
$251.55  to  the  Chas.  S.  Hughes  Co.. 
1001  Ashby  Ave..  Berkeley,  for  fur- 
nishing fine  aggregate  and  awarded 
a  contract  to  Rhodes  Jamieson.  Ltd.. 
Standard  and  Weber  Sts..  Oakland, 
at  $348.30  for  furnishing  course  ag- 
gregate for  the  Berkeley  .School  De- 
partment. 


1935: 

(a)  Tot>  gravel  in  car  lut.s,  fob  spur 
track.  Florida  St.  and  Treat  Ave.. 
$1.35  per  ton: 

tb)  Top  gravel,  fob  contractor's  bunk- 
ers. Jl.iin  per  ton; 

(c)  Concrete  mixed  rock,  fob  contrac- 
tor's bunkers.  $1.60  per  ton; 

(d)  Gravel  for  Topeka  type  pavement, 
fob  Municipal  Asphalt  Plant.  $1.35 
per  ton: 

(e)  Sand,  coarse:  fob  spur  track.  Flor- 
ida St.  and  Treat  Ave..  $1  35  per 
ton; 

(f)  Sand,    fine;    fob   spur   track.   Florr 


Ida    Bt.    and   Trent    Ave..    |.M    par 
ton; 
(g)    Hand.   «(hltt;    fr«»h   wi^it   wa»h<-d. 
drli-d.    prleeM    xHown    with    bidder. 

The  bIddorH  were; 

California  Hock  &  Gravel  Co.:  bid- 
ding on  iteins  (id   I<\)   (e)  and  <t>. 

San  KraiiclMco  <;ravel  Co..  (b)  nnd 
(e).  , 

Alltin  Olyjnplii  Cv.  of  Cdllfornl*:  (f). 

HaBall  Rock  Co.,  Inc..  (a)  (d)  (e) 
and    <f>. 

.San  FranilMto  MuterlaU  Co.,  f»>  to 
(I-)  IncluHlvc,  (g)  at  $fl.7J;  <g-alt.) 
$7.50. 

EcllpBo  Lime  &  Cement  Co.:  (c); 
(I)  at  $1.00,  and  (g)  at  tS.TS:  (g-alt.) 
$7.00.  •  , 

KaUer  Pavlrtg  Co.;  (a)  (d)  («>  and 
(f). 

Bode  Qravel  Co.:  (a)  to  (f)  Inclu- 
sive and   (g)   at  $8.75. 

Central  Supply  Co.:  (a)  to  (e)  In- 
clusive and  (K)  at  $8.75;   (g-alt.)   $7.50. 

Golden  Gate  Atlas  Materials  Co.: 
(a)  to  (e)  Inclusive  and  (g)  at  $8.73 
(g-alt.)    $7..50. 

Ready  Mix  Concrete  Co.,  Ltd..  (st) 
to  (e)  Inclusive  and  (g)  at  $8.75;  (g- 
alt.)    $7.50. 

Pacific  Coast  Aggregates.  Inc.:  (a) 
(d)   (e)  and  (f). 

John  Cassaretto  Co.:  (a)  to  (e)  in- 
clusive  and    (f). 

Bids   held   under  advisement. 


BIDS   OPENED. 

LO.*-'  A.NGI-U.ES.  Cal.— Bids  for  fur- 
nishing poles  under  Bid  No.  DPM  736 
were  opened  by  the  V  S.  Forest  Ser- 
\  ice.  751  S.  Figueroa  .^t..  Los  Angeles. 
January  30.  Bids  were  taken  as  fol- 
lows: 

(1)  350  20-fl.  Douglas  flr  poles; 

(2)  150   25-ft.    Douglas   flr  poles. 
The  bids  were: 

Westinghouse    Electric  ' Supply    Co.: 

(1)  $1.78,   259  lbs.    each;    (2)    $2.36.   362 
lbs.   each.     .Shipping  point.  Oil  Springs 

Texas;   Southern  pine. 

Texas  Creosoting  Co.:.(l)  $2.39.  90.- 
K50  lbs.  total  weight;  (2)  $3.32.  54.300 
pounds,  total  weight.  Shipping  point. 
Orange.  Texas;  Southern  pine. 

James  L.   Hall.   $2.79.   210   lbs.   each: 

(2)  $3.90.   310  lbs.    each.     Shipping   pt.. 
The  Dalles.  Ore.:  Douglas  fir. 

E.  K.  Wood  Lumber  Co.:  fl)  $3.13. 
236  lbs.  each;  (2)  $4.25.  363  lbs.  each. 
Shipping  point.  Los  Angeles  Harbor; 
Douglas  fir. 

National  Lumber  Creosoting  Co.:  (1) 
$2.66.  107.100  lbs.  total  weight;  (2< 
$3.64  each.  62.700  lbs.  total  weight. 
Shipping  point.  Houston.  Tex.:  South- 
ern pine. 

Joslyn  Co.  of  California:  (1)  $2.10, 
98.000  lbs.  total  weight;  (2)  $2.80.  58  - 
250  lbs.  total  weight.  Shipping  point. 
Wingfield.    La.:    Southern    pine. 

Graybar  Electric  Co.:  (1)  $2.39.  90.- 
650  lbs.  total  weight;  (2)  $3.32.  54.300 
lbs.  total  weight.  Shipping  point.  Kil- 
dare  and  Lodi.  Tex.:   Southern  pine. 

Howard  W.  Baxter:  (1)  $4:  240  lbs. 
each;.  (2)  $5.35.  300  lbs.  each.  Ship- 
ping  point.   Wilmington;   Douglas   fir. 

J.  H.  Baxter  &  Co.:  (1)  $4;  87.300 
lbs.  total  weight;  (2)  $3.  52.500  lbs. 
total  weight.  Shipping  point.  Lonir 
Beach:    Douglas   flr. 

General  Electric  Co.:  (1)  $2.12.  79.- 
100  lbs.  total  weight;  (21  $2.94.  47.400 
lbs.  total  weight.  Shipping  point.  Do 
Ridder  or  Shreveport.  La..;  Souther" 
pine. 

Consolidated  Lumber  Co.:  (1)  $3.10. 
S4.000  lbs.  total  weight;  (2)  $4.  51. (.iO 
lbs.  total  weight.  Shipping  point.  Se 
attle.    Wash.:    Douglas   fir. 

Chas.  R.  McCormick  Lumber  Co.: 
(1)  $4.10.  95.250  lbs.  total  weight;  (II 
$5.55.  48.750  lbs.  total  weight.  Ship- 
ping  point.    Wilmington:    Douglas    flr 
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BRIDGES 


BIOS    WANTKD 

WHITMAN  COUNTY.  Wash.— Un- 
til February  19,  10  A.  M.,  bids  will 
be  received  by  L.  V.  Murrow,  Direc- 
tor of  Highways,  Olympia.  for  grad- 
ing and  surfacing  about  1.9  miles, 
constructing  a  treated  timber  trestle 
61  feet  long  and  a  treated  pile  and 
timber  overcrossing  wih  a  60-foot 
steel  span,  both  with  concrete  deck 
on  the  Inland  Empire  Highway-East- 
er Route.  Oakesdale  South.  U  S  P 
W.  Project  No.  NRS-213-A.  in  Whit- 
man County.  The  work  involves  about 
58,670  cubic  yards  of  excavation.  12,- 
090  cubic  yards  of  crushed  stone 
surfacing  material.  235  cubic  yards  of 
concrete,  36,620  pounds  of  reinforcing 
steel.  26.200  pounds  of  structural 
steel,  77  M.B.M.  timber  and  plank 
(treated),  2120  lineal  feet  of  treated 
piling,  901  lineal  feet  of  pipe  culverts 
and   other  items. 

Plans   and    specifications    obtainable 
from  above   offlce  upon   deposit  of  J2. 


BIDS   WANTED 

SNOHOMISH      COUNTY,      Wash  — 
Until  February  19,  10  A.  M.,   bids  will 
be    received    by    L.     v.     Murrow,     Di- 
rector   of    Highways,      Olvmpia,      for 
constructing    a    bridge    over    Ebey 
Slough,    between    Everett   and    Caval- 
ero's   Corner   on    State    Road    No.    15 
consisting  of  6282  lineal  feet  of  treat- 
ed  pile  and  timber  trestle,   a  240-foot 
steel    span   with    210   feet   of   concrete 
approaches,      and    the     paving     with 
Portland  cement  concrete  and  asphal- 
tic  concrete  of  the   Cavalero's  Corner 
intersection, U.    9.    P.    w.    Project    No. 
NRS-I89-C.       in    Snohomish       County 
The    work    involves    about    9.280    cubic 
yards    of   excavation   and    gravel   bor- 
row:   4760    cubic     yards    of    concrete- 
691,460     pounds     of     reinforcing    steel' 
455,000    pounds      of    structural      steel' 
l^l\^-^;^-  '""^ated  timber  and  plank 
107.225    lineal    feet   of   treated    piling- 
817  square   yards   of  Portland   cement 
concrete;     68    tons    of    asphaltic    con- 
crete;  365  lineal  feet   of  pipe  culverts 
an   other  items. 

PUns   and    specifications    obtainable 
from  above  office  upon  deposit  of  %2. 


APPLICATION    DENIED. 

STANISLAUS  COUNTY,   Cal._Cap 
^In  J.   G.   Drinkwater.   U.   S.   District 

furl^iT-f^^"''""''""'-  •'^  denied  ap- 
plication for  a  permit  to  construct  a 
combination  pile  bridge  and  weir  dam 
on  the  San  Joaquin  river  near  Pat- 
teraon.  County  Surveyor  George  Ma- 
comber  has  been  advised  that  a  draw 
.pan  will  have  to  be  Included  in  thl 
plana    before    the    project    can    be   ap- 

I'SrLJ'lt  «°^-"'"«"t  stVufatto'n 
will  raise  the  cost  of  the  bridge  to 
approximately    $100,000.      The    orfginal 


structure  contemplated  was  estimat- 
ed at  $20,000,  to  be  financed  jointly 
by  the  County  and  the  Patterson  Wa- 
ter Company.  Increased  cost  will  de- 
lay  the    project    indefinitely.  ' 

CONTRACT    AWARDED 

UNION  COUNTY,  Oregon.  —  R  F 
Nichol,  Vale,  at  $21,930  submitted  low 
Old  and  awarded  contract  by  the  Ore- 
gon state  Highway  Commission,  Port- 
land, January  31,  for  the  construction 
of  a  concrete  bridge  over  the  Grande 
Ronde  River  on  the  Wallowa  Lake 
Highway  at  Elgin,  Union  County  U 
S.  P.  W.  Project  NRM  H-5. 

Complete  bids  follow: 

R.    P.    Nichol,    Vale $9i  930 

Barham    Bros.,    Salem 24015 

C.   J.    Montag  &   Sons,    Portiand  25.'850 

Geo    P    Price,   Dayton,  Wash 25,920 

J.    F.    Johnston,    Newberg._ 26,730 

CONTRACT   AWARDED 

MULTNOMAH  COUNTY,  Oregon  — 
Joplm  &  Eldon,  N.  Columbia  Blvd  at 
Peninsular,  Portland,  at  $46,917  sub- 
mitted low  bid  and  awarded  contract 
by  the  Oregon  State  Highway  Com- 
mission, Portland.  January  31  for  the 
construction  of  a  bridge  wi'th  com- 
posite pile  trestle  approaches  over  Co- 
lumbia Slough  on  Vancouver  Avenue 
outside  the  north  city  limits  of  Port- 
land,   U.S.P.W.    Project  NRS   250 

Complete  bids  follow: 
Joplin    &    Eldon.    Portland  $46  917 

C.   J.    Montag  &   Sons.    Portland  50^407 

Parker    Schram,    Portland 53,322 

Hoffman  Const.  Co.,  Portland  53  392 
Portland     Dredging     Co.  54  gig 

Norhwest    Roads    Co.,    Portland  55,'871 

!■  •    J.    Kernan,    Faloma 55  676 

Puget    Sound    Bridge    &    Dredg-       ' 
ine  Co..    Seattle 60,031 

CONTRACT  AWARDED 

Lin^ho''''^'':^^  COUNTY,  Ore.-Tom 
Lillebo,  Reedsport.  at  $43,442  submit- 
ted  low  bid  and  awailed  contract  by 

s^on  Po't^h  ^.'^'t  H'Shway  Commis- 
sion, Portland,  January  31  for  thp 
construction  of  a  steel  bridge  wUh 
composite  pile  trestle  approach  over 
Applegate  river  on  Williams  f^c'darj 
Highway  approximately  TA  mi.  south 
244  a^"d  tr^'"-  U-S.P.W.  Proj.  NRS 
^44-  and  the  construction  of  a  con- 
Ham",  '^^"'^'^  r^'  -^-"^-^  Crek  on  WM- 
hams  Secondary  Highway,  approxi- 
mately 9  miles  south  of  Grants  Pass, 
m  Josephine  County. 
Complete  bids  follow- 

Tom    Lillebo,    Reedsport $43  44' 

C.  J    Montag  &  Son.  Portland       44  529 
fwT'y    p°"i;--,  ^°-   Eugene...  45:84 
field  Hillstrom,  Marsh- 

^""";fGf'-dner,  Portland  "■..:'■■  «'414 
Shattuck  &  Neland,  Portland...:  48  659 
Hoffman  Const.  Co.,  Portland  48  935 
Puget   Sound   Bridge   &   Dredge 

^°-    S^^«'«    61,611 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

▼ 

914  Seventh  Street 
Sacramento      ::      California 


CONTRACT   AWARDED 

MORROW    COUNTY,    Calif  _o     N 

fi'^p?,'  "'"'  i*-^-  ^"'°"-  ^orUani  at 
»i,i,.i9S  awarded  contract  by  the  Ore- 
gon State  Highway  Commission  Port- 
land, January  31.  for  the  construction 
of  a  concree  bridge  over  Rhea  Creek 
approximately  11  miles  south  from 
Heppner  on  the  Wasco-Heppner  Sec- 
^IJrfl"?'  ^'^^y^'y-  =»"d  the  grading  and 
surtacing  of  approximately  500  feet 
°%^PP^^'=hes  thereto,  in  Morrow  Co.. 
U.S.P.W.  Project  NRS  246. 
Complete  bids  follow: 

O.    N.    Pierce,    Portland $13  29B 

R.   F.   Nichol.  Vale i^n, 

Averill  &  Philpott,   Portland:: Is'mi 

J.   t.   Johnston.  Newberg....  i6'o44 

Barham    Bros..    Salem ::::;:  i7;37| 

CONTRACT    AWARDED 

Bro?°?  .COUNTY,  Oregon-Baffham 
Bros.,  Salem,  at  $24,353  submitted  low 
bid  and  awarded  contract  bv  the 
pJirfi""/'?*^  Highway  Commission. 
Portland,  January  31,  for  the  con- 
;h?''  '^  fj  "  <=°"<^'-«te  bridge  over 
the  Southern  Pacific  iCompany's 
I^^xT^  ^^  i^^  °'"^«^°"  Coast  Highway 
at   North    Bend,    Coos    County,    U.S  P 

Mlow™^'"'"  ^^^  "'^-  Complete  bids 

?'""I'Tk®''°^-    ^'*'^"' «2<.353 

1.    Lillebo.    Reedsport 24  932 

C.  J.  Montag  &  Sons  Portiand  26.'357 
Averill  &  Philpott.  Portland...  27.052 
Coos  Bay  Constr.  Co..  Portland  27.199 
Mt.  Shasta  Constr.  Co.  Eugene  28.198 
J.      W.    and      J.    R.      Hillstrom, 

Mapstifield     29  718 

Northwest    Rds.    Co..    Portland.".  33',736 

CONTRACT    AWARDED 

LEWIS  COUNTY,  Wash.— Joplin  & 
Eldon.  Columbia  Blvd.  at  Peninsular. 
Port  and.  at  $54,355  awarded  contract 
by  the  Bureau  of  Public  Roads.  Port- 
land, for  the  construction  of  a  three- 
span  continuous  reinforced  concrete 
bridge  over  Laughing  Water  Creek. 
Mt.  Rainier  National  Park,  Lewis 
County. 

BIDS   WANTED. 

ALAMEDA  COUNTY,  Calif.— Until 
February  21.  10:30  A.  M..  lump  sum 
bids  will  be  received  by  the  Alameda 
Lounty  Board  of  Supervisors  for  plac- 
ing steel  sheet  piling  surrounding  the 
Oakland  and  Alameda  underwater  pits 
Estimated  cost,   $15,000.  " 

Plans  and  specifications  obtainable 
from  the  County  Clerk's  office  upon 
deposit    of   $25.00    .  • 

BIDS   OPENED 

FRESNO  COUNTY'.  Cal.  -  Parish 
Bros.,  1222  N.  Gower  St..  Hollywood, 
at  $5211  submitted  low  bid  to  the 
Department  of  Public  Works  Di- 
vision of  Highways,  R.  M.  Gillis  '  Dis- 
trict Engineer,  Fresno,  for  removal 
and  disposal  of  an  existing  bridge  and 
the  construction  of  a  new  bridge  con- 
sisting of  four  19-ft.  0-in.  timber 
stringer  spans,  about  1.6  miles  south 
of  the   westerly   county   boundary. 

Rexrotlf  &  Rexroth,  Bakf  iirfield,  at 
$5488  submitted   the  only   iiher  bid. 

COMPLETE    BID    LISTING 

FRESNO  CO.,  Cal.— Parish  Brothers 
1222  N.  Gower  St..  Hollywood,  at  $5.- 
211  (as  previously  reported)  submit- 
ted low  bid  to  the  Department  of 
Public  Works,  Division  of  Highways, 
R.  M.  Gillis,  District  Engineer.  Fres- 
no, for  removal  and  disposal  of  an 
existing  bridge  and  the  construction 
of  a  new  bridge  consisting  of  four  19- 
ft.  timber  stringer  spans,  about  1.6 
miles  south  of  the  westerly  county 
boundary.    The  work  Involves: 
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the    cxIslInK 


(1)  I.iinip    Kiini.     ri 

brl<lK«; 

(2)  IH»  I  '.  I'll"": 

(3)  67   piles   In   plHcc; 

(4)  30   MUM    DSAIIS  redwood; 
(6)  8  MUM   HAIIS  redwood. 

Tolnl    lildii    follow: 

(A)  rnrlBh    Hro».,    Hollywood   $5,211 

(B)  Uexnilh  &  Ucxrotli,   Hakors- 
fleld     6.«« 

I'nit   bids   follow: 

(A)  (B) 

(1)   $60.00  $100.00 

(2) BO  .50 

(3)_ 23.00  20.00 

(4) 82.00  95.00 

(6) 90.00  ns.oo 

Bids  held   under  ndvlse-'ient. 


22— DREDGING   HARBOR 
WORKS  EXCAVATION 

CONTRACT    AWARDED 

rol{TI-.\NI).  (lie.  —  Winston  Bros, 
nnd  Cuy  !•'.  Atklii.^on.  I'ortcr  HulldlnK, 
Porllnnd.  at  Sl.'toa.sa,';  awarded  ron- 
trBct  by  the  U.  S.  KnKlneer  Offlce. 
306  Customhouse,  I'ortland.  under  Bid 
No  S5-374.  for  repairing  the  South 
Jetty  at  the  mouth  of  the  Columbi.i 
river.  OreRon  and  Washington. 

ALLOTMENT    REDUCED 

MARTINKZ,  fontra  Costa  i:o..  Cal 
—A  $50,000  loan  and  grant  from  the 
PWA  for  harbor  and  pier  Improve- 
ments at  Martinez,  has  been  changed 
to  a  erant   of  $14,400 

BIDS  OPENED 
LAFAYKTTE.     OreRon— William    C. 

Schmitt.  Knot  if  Knott  St..  Portland, 
at  $r,2.';0  .submitted  low  bid  to  he  U. 
S.  Engineer  Office,  306  Customhouse. 
Portland.  February  1.  under  Bid  No. 
35-409.  for  removing  existing  miter 
sills  and  lock  gates  and  construction 
and  installation  of  new  miter  sills  and 
lock  gates  at  Yamhill  Ix-i  k  on  Uam- 
hlll    River,    near    I-afayetU.    'Oregon. 

F'ortland  Dredging  Co..  I'oiHand,  at 
$6700  submitted  only  other  b  d.  En- 
gineer's  estimate.    $5986. 


CONTRACT    AWARDED. 

OAKLAND.  Cal.— I'aoitic  Bridge  Co.. 
Fort  Point.  San  Francisco,  at  $2,800 
submitted  low  bid  and  awarded  con- 
tract by  the  City  of  Oakland  Port 
Commission,  for  dredging  approxi- 
mately lO.noo  c.y.  of  material  at  the 
foot   of  Market   St..   Oakland. 

American  Dredging  Co..  San  Fran- 
cisco, at  $4,700  submitted  the  only 
other  bid.  * 


BIDS   OPENED. 

S.\N  DIEGO,  Cal.— Standard  Dredg- 
ing Co.,  325  Central  Bldg..  Los  Ange- 
les, submitted  the  low  bid  to  the  U. 
e.  Engineer.  751  S.  Figueroa  St..  Los 
Angeles.  February  1  at  $11  per  hour, 
making  for  40  borings  in  San  Diego 
Bay.  Approximately  100  hours  time 
required.     The    other   bids   were: 

E.  C.  Lipscomb  and  Ed.  Barclay. 
$17.50    per   hour. 

Robt.    T.    Dawson.    $18.25   oer  hour. 

Canon   Bros..    $50   per   boring. 


BIDS    OPENED. 

SAN  FRANCISCO.  —  Identical  low 
bids  at  He  per  c.y.  total  $770.  were 
submitted  by  the  Dutton  Dredge  Co.. 
Ltd..  690  Mills  Bldg..  San  FYancisco, 
and  A.  S.  Dutra.  255  California  St.. 
to  the  Public  ITtilites  Commission. 
City  Hall,  under  Airport  Contract  No 
35.  for  dredging  channel  for  levee  for 
extension  of  landing  field  at  the  San 
Francisco  Airport,  involving  approxi- 
mately 7.000  c.v.    channel  dredging. 

Healy-Tibbitts  Const.  Co.,  64  Pine 
Street,  at  3Sc  per  c.y.,  total  $2,660, 
submitted  the  only  other  bid. 

Bids  held  under  advisement. 


BIDS    OPENED. 

SAN  FRANCISCO.— FollowlHK  I.IdH 
ni  lived  by  the  Department  of  Pub- 
lic Wiirkd,  (.'lly  Hall,  for  removal  of 
II  landHlide  on  Hjiy  Shore  Blvd.  ap- 
proximately 100  feet  northerly  from 
Hester  Avenue,  Involving  the  removal 
of   approximately  700  c.y.    of   material: 

Truck  Contracting  &  Equipment  Co. 
220  Syndicate  Bldg..  Oakland.  |0.«« 
per   cubic   yard. 

Sibley  Grading  &  Teaming  Co.,  San 
Francisco.    $500. 

M.    Hertolino.   San   PYanclsco,   $645. 

lild.M  held   under  advisement. 

NO    BIOS    RECEIVED 

NEWPORT  BEACH.  Cal— No  bids 
were  received  by  the  Newport  Beach 
City  Council  for  the  construction  of 
a  wooden  bulkhead  and  appurten- 
ances adjacent  and  contiguous  to  the 
east  line  of  Block  P  Tract  No.  518.  en- 
trance to  Newport  Harbor;  1911  Act. 
New  bids  will  be  called  for  at  a  later 
date.  The  bids  will  be  taken  on  two 
types,    viz: 

(1)  323    ft.    Section   "A"   wooden   bulk- 

head; 

(2)  252   ft.    Section  "B"   wooden   bulk- 

head. 
The  work  will   involve: 

(1)  65.000    B.    ft.    4x12    T&G    creosoted 

sheet  piling; 

(2)  5400    B.    ft.      6x8    T&G      creosoted 

sheet   piling; 

(3)  1100  lin.    ft.    12-ln.    T&G   creosoted 

piling. 
R.    L.    Patterson    is   city   engineer. 

23 — IRRIGATION   PROT 


BIDS    WANTED 

TURLOCK.  Cal.— Until  Feb.  18.  2:30 
P.  M..  bids  will  be  received  by  Tur- 
lock  Irrigation  District  directors  for 
concrete  ditch  lining  in  Improvement 
District  No.  119.  Estimated  cost  $3.- 
338. 


BIDS    RECEIVED 

Tl'RLOCK.  Cal. -Ed  Erickson,  at 
$6642. .'iO  and  $6683.03  (alternate)  sub- 
mitted low  bid  to  Turlock  Irrigation 
District  directors  for  concrete  ditch 
lining  in  Improvement  District  No. 
116.      Bids   held   under  advisement. 


PROJECT    APPROVED 

SAN  JOAQUIN  COUNTY.  Cal.— 
SERA  has  approved  project  for  ex- 
penditure of  $12,285  in  cleaning  and 
repairing  77.121  feet  of  canals  and 
ditches  in  Island  Reclamation  Dist- 
rict.   Pescadero  Colony. 


FORCE    ACCOUNT 

SANTA  CLARA  COUNTY,  Calif.— 
The  Federal  Public  Works  Adminis- 
tration has  authorized  Santa  Clara 
Valley  Water  Conservation  District  to 
expend  $30,600  for  the  construction 
by  day  labor  of  small  water  conser- 
vation projects  in  the  district.  The 
work  will  be  supervised  by  the  dis- 
trict engineers.  Included  among  the 
projects  are:  Extension  of  Page  ditch; 
construction  of  three  small  dams  in 
San  Tomas  Creek;  diversion  ditch  in 
Campbell  Creek;  extension  of  the  old 
Sorosis  ditch  system,  including  five 
new  ditches;  extension  of  existing  per- 
colation ditch  over  Prospect  Road: 
percolating  dam  on  Permanente  Creek 
etc. 

Fred  H.  Tibbetts,  Alaska  Commer- 
cial Bldg..  San  Francisco,  is  the  dis- 
trict engineer.  ■* 


CONTRACT    AWARDED 

OWYHEE  PROJECT.  Oregon-Idaho 
—George  B.  Hendy.  Nyssa.  Oregon,  at 
$21,602  awarded  contract  by  the  Bu- 
reau of  Reclamation,  Ontario,  Oregon, 
under  Spec.  No.  644-D,  for  construc- 
tion of  earthwork  and  structures. 
North  Canal  Laterals,  Mitchell  Butte 
Division,   Owyhee  Project. 


BIDS    WANTED 

KAIRFIEM),  Montunn— Until  Feb- 
ruary 2H,  10  A.  M.,  bld»  will  be  re- 
ceived by  the  Bureau  of  Heclamtttlon, 
Falrllcid,  Montana,  under  Spec.  No. 
611,  for  the  e<in)itru<llon  of  earthwork 
and  iitruclureM  for  open  dralnii. 
Greenfields  Division,  thin  Klver  Proj- 
ect,   near    Kalrfli-ld.    Montana. 

The  principal  Items  of  work  Involv- 
ed  are: 

(1)  660.000    cu.    yds.      excavation      for 

drains; 

(2)  1400  cu.  yds.  excavation  for  »tr»c 

turcs; 

(3)  19,000  cu.  yds.  backflU  about  struc. 

(4)  160  cu.   yds.  concrete  In  structures 

(5)  Placing     12.000    lbs.     reinforcement 

bars; 

(6)  Laying  1200  lln.   ft.   18-ln.  to  30-ln. 

diameter   concrete   pipe; 

(7)  Laying  5200  lln.  ft.  15-ln.   to  30-ln. 

corrugated  metal  pipe. 
Plans  and  specifications  obtainable 
fgrt)m  the  Bureau  of  Reclamation  at 
F-airfleld.  Montana;  Denver.  Colorado. 
or  Washington.  D.  C.  without  charge 
to  prospective  bidders;  to  others  $1, 
not   returnable. 

24 —  STREET  LIGHTING 
SYSTEMS 


CONTEMPLATED. 

FALLON.  Nevada.— Property  own- 
ers are  circulating  a  petition  asking 
the  city  council  to  provide  a  boule- 
vard lighting  system  along  East  street 
and   Stillwater   avenue. 


25— MACHINERY  AND 
EQUIPMENT 


BIDS  OPENED. 

BOULDER  CITY.  Nev.— FoUowmg 
bids  received  by  the  Bureau  of  Re<^- 
lamation.  Denver.  Colo..  January  28, 
under  Spec.  No.  648-D.  for  furnishing 
bulkhead  gates  for  turbine  draft  tubes 
for   the   Boulder  Canyon   Project: 

American  Bridge  Co..*  Denver.  Col- 
orado. (Item  1)  $17,629;  (Bid  Item  2) 
$1,164;    (Item   3)   $1,675. 

Treadwell  Const.  Co..*  Midland.  Ba. 
$15,480;   $1,010;   $1,408.  ••       '. 

St.  Paul  Foundry  Co..  St.  Paul. 
Jlinn..    $14,192;    $990;   $1,553.  - 

Judson  Pacific  Co..*  San  Francisco, 
$22,139;    $1.41S    ,$2,362. 

Milwaukee  Bridge  Co..*  $15,500;- $1.- 
150;    $1,716.  '■'     .' 

Lakeside  Bridge  &  Steel  Co.,-.iIil- 
waukee.    Wis.,    $11,931;   $984:   $l,458i 

Minneapolis  -  Moline  Power  Im- 
plement Co.,*  Minneapolis.  $15,000: 
$1,100;    $1,700. 

McClintic  M.-irshall  Corp..  Chicago. 
$14,320;    $1,133;,  $1,413. 

Reuter  Bros..  Iron  Works.  Inc..  Chi- 
cago.   $18,800:    $2,050:    $1,150. 

Drave  Contracting  Co..*  Pittsburg. 
Pa..   $14,950:    $1,200;   $1,780. 

Midland  Structural  Steel  Co..*  Cic- 
ero.   111..    $15,5<0;    $1,200:    $1,525. 

Duffin  Iron'  Co..*  Chicago.  $15,000: 
$1,045:     $1,585. 

Virginiji  Bridge  &  Iron  Co..  Roa- 
noke.   Va..    $11,988;    $795:    $1,404. 

Consolidate*!  Steel  Corp..  Ltd..  Los 
Angeles,    $1,^.3.<!7.40:   $1,056.84;   $1.^79-35. 

The  Ingalls  Iron  Work.s  Co-Ji*  "Bir- 
mingham.   Ala..    $17,900:    $1.2.19*^1.750. 

Independent  Bridge  Cc  Pittsbitrg. 
$14,240;   $900;   $1,600.  ^' •■ 

link  Belt  Co..  Chicago.  $15,779;  $1.- 
293;    $1,934. 

Chicago  Bri.dge  &  Iron  Works.*  Chi- 
cago,   fi-.no:    $1,500:    $2,440. 

Kan.sas  City  Structural  Steel  Co..* 
Kans.a.s  City,  Kansas.  $13,293;  $1,357: 
$883.00. 

Mississipsr.  "Valley  Structural  Steel 
Co..    St.    Laiiis.    $11,040:    $794:    $1,158. 

John  W.  Keam.  Denver.  Colo..  $12.- 
000;    $775;    n.200. 

•Price  tol»  Boulder  City. 
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BIDS  OPENED 

SAN  DIEGO.  Cal.  —  Killefer  Mfg. 
Corp..  Md..  574  (!tli  St..  San  Fran- 
cisco, at  ?153u.  5%  20  days;  delivery 
at  once,  submitted  low  bid  to  the 
State  Purchasing  Agent.  Sacramento. 
under  Quotation  26606.  Req.  10S7.  for 
furnishing  one  pneumatic  -  tired, 
heavy-duty  disc  scarifier,  and  one  set 
of  extra  discs  for  same.  Delivery  f. 
o.  b.  Division  of  Highways,-  Shop  11. 
San   Diego. 

Sacramento  Tractor  &  Equipment 
Co..  submitted  only  other  bid  at 
tl!t22.S0.  2%  20  days;  15  days  delivery. 
plus  tax. 


BIDS  OPENED. 

LOS  ANGELES.  Cal.— The  follow- 
ing bids  were  received  by  D.  r.  Nick- 
lin.  purchasing  agent  of  the  Los  An- 
geles Water  and  Power  Bureau.  Room 
740,  207  S.  Broadway.  February  1. 
for  furnishing  and  delivering  4  only 
cage  and  skip  combinations,  each  com- 
plete with  dumping  cradles  and  two 
set.s  of  landing  dogs.  The  bids  wen^ 
taken  as  follows: 

(a)  fob  Lone  Pine; 

(bj   fob    bidder's   shipping   point. 

Allis-Chalmers  Mfg.  Co.,  (a)  $3113 
each;  (b)  $2940  each.  Shipping  point. 
Milwaukee.  Wis.  Shipping  weight, 
eight  11.600  lbs.    Terms  net. 

Joshua  Hendy  Iron  Works,  (a)  no 
hid;  (b)  $1122  each.  Shipping  point. 
Sunnyvale.  Calif.  Shipping  weight  9- 
930  each.     Terms   net. 

BIDS    OPENED 

MARIN  COUNTY.  Cal.— Following 
bids  received  by  the  Department  of 
Public  Works.  Division  of  Highways. 
Jno.  H.  Skegg.s.  District  Engineer. 
State  BIdg..  San  Francisco.  January 
29.  for  the  rental  of  one  pneumatic 
tired  dump  truck,  chassis  weight  not 
less  tlvin  2S«0  lbs.,  body  capacity  not 
lesB  than  1  Vj  cu.  yds.,  for  approxi- 
mately 500  hours,  to  be  used  in  Ma- 
rin County.  (a)  hand  loading;  (b) 
power  loading: 

(a)  $1.44;  (b)  $1.65;  Louis  Lambret- 
ti.    Mill    Valley. 

(a)  $1.50;  (b)  $1.73:  W.  E.  Mc- 
Mahon.    Kenwood. 

(a)  $1.50;  (b)  $1.7S:  H.  A.  Cunning- 
ham.   San   Jose. 

(a)  $1.50;  (b)  $1.77:  C.  H.  Sperrlng, 
Whittier;  Gary  Starkenburg.  San 
Bernardino;  Rock  &  Gravel  Truck  Co. 
Oakland;  Walter  L.  Morgan.  Pasa- 
dena; S.  N.  E:pperson.  Woodland;  E. 
Delia  Rosa.  Martinez;  P.  L.  Wiersma. 
Oakland;  J.  F.  Nensen.  Pasadena;  G 
J.  Frates.  Oakland;  H.  L.  Miller 
Oakland;  F.  D.  Needham.  Pasadena- 
Jesse  A.skey.  S-an  Bernardino;  N.  P. 
Van    Volkenberg.    Los    Angeles. 

(a)  $1.64;  (b)  $1.91:  w.  W.  Hickish. 
Oakland:  Truck  Constr.  &  Equip  Co 
Oakland;  K.  p.  Lancaster.  Los  An- 
eeles;  D.  T.  La  Paugh.  Oakland;  F. 
M.  Roach.  Oakland:  H.  K.  Smith, 
Rotcoe;  L.  M.  Clougli,  Oakland;  P.  J 
Triplett.  Oakland;  A.  Cozzens.  Oak- 
land; J.  A.  Chamberlain.  Van  Nuys; 
F.  Mulilneaux.  Oakland;  Hayward 
Bldg.  Supply,  Hayward;  Roy  Thomp- 
son. Oakland;  J.  Alexander  &  Co 
Oakland:  Fae  Erickson.  Oakland;  Max 
Rosenberg.  San  Francisco:  Walter 
Ryalo.  Pasadena;  A.  Texeira.  Oak 
land.  L  A.  Herlyck.  Los  Angeles, 
Lloyd  Burkholder.  Oakland;  A  O 
Johnson.  San  Bernardino;  Ware  Bro.s 
San  Bernardina;  J.  Starkenberg.  Los 
Angeles;  H.  G.  Miller.  Oakland;  Bruno 
Skbo.  Oakland;  J.  T.  Thornton. 
Fairfax:  V.  .s.  Boren.  Holb-wood; 
Hayward  BIdg.  Material  Co..  Hay- 
ward: Perry  Brown.  Alameda;  R  B 
Harvey.  Oakland;  F.  W.  Totten.  Oak- 
„  •  ^-  O'een.  Oakland;  H.  E  Von 
Kruie.  Monte  Rio;  M.  U  Puerta 
VJ?"'!!/"'-."  Bertolino.  .'^in  Francisco 
Joe  Cunha.  Hayward;  A.  L  Phil- 
brick.   Oakland;    H.   G.    McKenrie     San 


B'ernardiiia:  R.  H.  Wood.  Oakland; 
.N.  H.  Reynolds.  Alameda;  L.  Dorton 
San.  Bernarino;  Fred  McCoy,  Downey 
.A.  Wallgren.  San  Francisco;  Jack 
Leonard.  Oakland;  H.  J,  Currier. 
Marysville;  H.  O.  Claybrook.  Pasa- 
dena; Daniel  Gallagher,  San  Francisco 
-\.  A.  Abercronibie.  Whittier;  F.  M. 
Ensigii.  Mi.--sion  San  Jose;  E.  E. 
Meyers.  Chico.  and  R.  L.  Miller.  Oak- 
land. 

(a)  $1..64;  (b)  $1.95:  Burkholder  & 
Miller,    Oakland. 

(a)  $1.67;  (b)  $1.74:  Glendale  Truck 
Co..   Pasadena. 

(a)  $1.75;  (b>  $1,90:  E.  W.  Ruhi. 
Corte   Madera. 

(a)  $3.00;  (B)  $3.25:  Mike  Malftano 
Pittsburg. 

R.  G.  Weir.  Biggs,  bid  code  price 
on    both    (a)    and    (b).  • 


BIDS   OPENED 

LOS  ANGELES.  Cal.— The  follow- 
ing bids  were  received  by  D.  P.  Nick- 
lin,  Purchasing  Agent  of  the  Los  An- 
geles Water  &  Power  Bureau,  Room 
740.  207  S.  Broadway,  for  furnishing 
and  delivering  two  only  electrically- 
driven  mine  hoists  under  Specifica- 
tion No.  1580.     The  items  were: 

(1)  for  fuprnishing  2  electrically- 
driven   mine   hoists; 

(a)  f.o.b.    cars    bidder's    shipping 
point: 

(b)  f.o.b    Lone    Pine; 

(2)  for  furnishing  and  delivering  one 
electrically-driven     mine     hoist    in 

lieu  of  the  two   hoists  listed  above; 
(a)    f.o.b.    bidder's   shipping    point; 
(b)   f.o.b.  Lone  Pine. 
The  bidders  were: 

(A)  Hendrie  &  Bolthoft  Mfg.  &  Sup- 
ply Co.  —  Terms  net.  Add  $969 
each  for  post  brake.  Bidders 
shipping    point,    Denver.    Colo. 

(B)  Washington  Iron  Works — Dis- 
count, '/j%  20  days.  Sliipping 
point.    Seattle.   Wash. 

(C)  Allis-Chalmers  Mfg.  Co. — Terms 
net.  Shipping  point.  West  Allis. 
Wis. 

(D)  Ottumwa  Iron  Works — %%  20 
days.  Shipping  point,  Ottumwa, 
Iowa. 

(E)  Vulcan  Iron  Works  —  Discount 
',i%  20-30  days  date  shipment. 
Shipping  point.  Wilkee-Barre,  Pa. 
Westinghouse    equipment. 

(F)  Same  as  (E),  quoting  on  G,  E. 
equipment. 

(G)  Hardle-Tynea  Mfg.  Co.  — ■/■;%  10 
days.  Shipping  point,  Birming- 
ham, Ala. 

(H)   Norberg     Mfg.     Co.— Terms     net. 
Shipping    point,    Milwaukee,    Wis. 
Bidding    on    Westinghouse    equip- 
ment. 
(I)  .Same    as    (H),    bidding    on    G.    B. 

equipment. 
(J)   Brown-Bevis       Equipment       Co.— 
Terms   net.      Shipping   point,    Eliz- 
abeth.   N.    J. 
( K)  A.    C.    Denman.    receiver    for 
Western    Enterprise    Engine    Co. — 
Discount.    2%    30    days.      Shipping 
point.   Los  Angeles. 
The    bids  were: 

(1) (2) 

fa)        (b)  (a)        (b)  ' 

•A) .$30,110  $ $15,486  $ 

*B)  30.000     31,660     15.500     16,330 

'C) 29,200     31.850     15.«25     16,350 

'D)  24,750     26,800     12,625     13,650 

'E) 26.118     28,518     13,359     14,559 

'F") 26,562     28.962     13.581     14,781 

'G> 26,000     27,366     13,300     13.980 

'H) 25.608     27.128     12.996     13,756 

"> 25.565     27,085     12,975     13,735 

'J) 25,656     29,700     14,103     15,130 

<K) 28,800     29,450     15,400     15,750 

CONTRACT    AWARDED 

SUMMIT,  Canal  Zone— Dhdustrial 
Piping  &  Engineering  Co.,  1620  Court 
Square  Bldg.,  Baltimore.  Md..  at  $18.- 
!i45    awarded   contract   by   the    Bureau 


of  Yards  and  Docks,  Navy  Depart- 
ment, Washington,  D.  C.  under  Spec. 
No.  7S00.  for  motor  and  hand-operat- 
ed winches  for  antennas  at  the  Naval 
Kadio   Station.    Summit.   Canal  Zone. 


30— RESERVOIRS  &  DAMS 

LOW     BIDDER 

TACOMA.  Wash.  —  Puget  Sound 
Machinery  Depot,  322  First  S't.  South,  , 
Seattle,  at  $501,305  (on  Proposition  4,  'i 
all  steel  pipe)  submitted  low  bid  to  > 
the  Board  of  Contracts  &  Awards, 
Ciy  Hall.  Tacoma,  for  the  reconstruc-  - 
tion  of  about  nine  miles  of  the  Green  i' 
River  Gravity  Pipe  Line,  from  the  ' 
intersection  of  Collins  and  Meridian  i 
roads  to  a  junction  with  the  old  line  : 
a  South  64th.  Street  ..and  Park  Avenue,  ,' 
Tacoma.  ' 

The  work  includes  furfiishing  "■  and  Ij 
installing  10.777  feet  of  42-in.  steel  t 
01?  iron  pipe,  and  34,091  feet  of  54-in.  < 
steel,   iron  or  concrete  pipe. 

Complete  bids  will  be  published 
shortly.  * 

LOW     BIDDERS 

DUCHESNE.  Utah.— T.  K.  Cuiinc,l>. 
461  Market  St.,  San  Francisco,  a  I 
$547,221  submitted  low  bid  to  Bureau 
of  Reclamation.  Salt  Lake  City,  Feb. 
4.  under  Spec.  No.  605.  .tor  the  con- 
struction of  the  Moon  Lake  Dam, 
Moon  Lake  Project.  Utah.  The  worls 
is  located  near  Duchesne,  Utah. 

Winston  Brothers  Co..  Minneapolis. 
Minn.,  at  $579,922  submitted  the  sec- 
ond low  bid. 

Third  low  bid  was  submitted  by 
W.  W.  Clyde  &  Co.,  Springville.  Utah 
at  $585,419. 


TIME    EXTENDED. 

SAN  FRANCISCO— Board  of  Super- 
visors has  extended  time  limit  sixty 
days  for  Public  Utilities  Commission 
to  accept  the  low  bid  and  award  a 
contract  for  raising  C'Shaughnessy 
Dam  of  the  Hetch  Hetchy  Water 
Project.  Extension  was  allowed  to 
permit  further  negotiation  with  PWA 
offlcials  for  financing  the  contract. 
Transbay  Construction  Co.,  Pier  24. 
San  Francisco,  submitted  low  bid  Jan. 
24  at  $3,219,965. 

sT— PIPE^LINES    &   WELLS 

CONTRACT   AWARDED. 

OAKIjAND.  Cal.— Pacific  Bridge  C.... 
Fort  Point.  San  Francisco,  at  $12,697 
awarded  contract  ty  Bast  Bay  Mu- 
nicipal Utility  District  lor  the  instal- 
lation of  approximately  4S4  l.f.  of  211- 
inch  flanged  pipe  with  ball  and  socket 
joints  (pipe  and  fittings  furnished  by 
the  District). 


CONTRACT   AWARDED 

CLARK  COUNTY.  Nevada.— Silv.  t 
State  Const.  Co..  Fallon,  at  $7,946  sol  - 
niitted  low  bid  and  awarded  contr;ii  I 
by  the  Nevada  State  Highway  Direc- 
tors, Carson  City,  S.  C.  Durkee.  State 
Highway  Engineer,  for  the  construe' - 
tion  of  a  pipe  line  and  tree  pits  -o 
Clark  County,  Route  6,  Section  C2.  a 
length   of  1.64   miles. 

W.  J.  Rhoads,  Las  Vegas,  Nevada, 
at   $9,482.96  submitted  second  low  b'd. 

CONTRACT   AWARDED 

CL.\RK  COUNTY,  Nev.— Joe  Evan-. 
Las  Vegas,  at  $2,404  subhiitted  low 
bid  and  awarded  contract  b.v  Nevada 
State  Highway  Directors.  Carson  City, 
S.  C.  Durkee.  State  Highway  Engineer 
for  drilling  a  water  well  fov  irriga- 
tion purposes  in  Clark  County.  17 
miles  south  of  Las  Vegas  city  limits. 
Route  6.  Section  C2.  The  work  con- 
sists of  drilling  the  water  well  with 
casing   ready    for    pump    in.'^tnllation. 


COMPLETE    BID    LISTING 

TACOMA,  Wash.— Piiget  Sound  Ma- 
chinery Depot.  322  First  South  St.. 
Seattle,     at     $501,305     (Proposition     4). 


PACIFIC    CONSTRUCTOR 
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iiH  pri'Vli'iiNly  ri-p<iiii-<l,  »nhinltl<'<l  low 
hid  lo  n.Mird  i.f  Contra.  IK  *  Awnriln, 
Clly  Mall.  TaioiiiH.  f<ir  Ihc  r<-c<in»lrii"'- 
tlon  iif  alioiil  Mine  iiiMiH  i>t  llii>  (Irorii 
Ulver  Uravlly  IM|),'  I, In.',  fn.rn  111.-  In 
lerH.Mll.>n  of  f..llinH  an<l  M.-rUllan 
r<m<lH  lo  a  Juni-ll.m  wllh  iMi-  i.UI  lln.- 
at  .South  (i4tli  St.  and  Park  .W.-nii.'. 
TaiMinia. 

KIiIn  w.tc   taken    an  folloWH: 

I'r.ipOHltlon  1:  Section  N.  »tl  or  Iron, 
421m.    plpo. 

I'ri.p.  2:  Section  6  and  M.  noiitli. 
xll  or  lion,  42-   and  ri4-ln. 

I'riip.  3:  Kectloii  N  and  .M  north, 
nil  or  Iron,  42-   and  54 -In. 

Prop.   4:  Section   N  and   M    (all). 

Plop.  5:  Section  M  xoulh.  lock  Jolni. 
ri4-ln.  concrete. 

!'rop.  6:  Section  M  north,  lock  Joint. 
ri4-ln.   concrel*. 

Prop.  7:  Section  M.  all  54-ln.   cone. 

Hlds  were  received  on  the  folloivlng 
alterniiteK:  (a)  exclusive  of  contlnB; 
(b)  Type  A  contlng;  (c)  I'aint  coat- 
In(f. 

("oinpleic   hlds  follow: 

Pugel  Sound  Machinery  Depot.  Se- 
attle: Prop.  1  (a)  $98.749.7.i;  (b)  $124.- 
S97.75;  (c)  $108,011.91:  Prop.  2  (a)  »243- 
424.7."i;  (h)  J32G,438.91;  (c)  $2(i2,I">70.03, 
Prop.  3  (a)  $3.09,019.75;  (h)  $450.11fi.03; 
<c)  $385,947.73.  Prop.  4  (a)  $501,305.- 
70:    (b)    jr.2S,708.42;    (c)    $538,091.72. 

Steel  Tank  and  Pipe  Co..  rSerkeley. 
Cul.:  Prop.  4  (a)  $515,938.42:  (b)  $GS7,. 
843.42:    (c)    $540,079.43. 

L.  Romano  Kncr.  Corp..  Seattle: 
Prop.  4   (a)    $o4G.99fi.l7:    (c)   $579.02(5.42 

I/.  Coluccio.  Seattle.  Prop.  1  (a) 
$123,474:  ((•)  $129,936.  Prop.  2  (a)  $289- 
576.70:  (c)  $304,452.90.  Prop.  3  (a) 
$420,953.47:  (c)  $442,863.70.  Prop.  4  (a) 
$583,578.40:    (c)    $613,904.10. 

Paine  and  Oallucc,  Taconia :  Prop. 
1  (a)  $98,753.45:  (h)  $131,817.33:  (c) 
$109,308.08.  Prop.  2  (a)  $299,705.73: 
(b)  $371,052:  (c)  $317,789.09.  Prop.  3 
(a)  $443,615.80:  (b)  $547,734.73:  (c) 
$467,982.08.  I'rop.  4  (a)  $616,892.93;  (b) 
$759,082.26;    (c)   $648,404.16. 

Paker-Schram  Co..  Portland:  Prop. 
1    (a)    $62,628.10:    (c)    $69,618.85.     Prop. 

3  (a)  $448,904.55:   (c)  $447,422.32.     Prop. 

4  (a)    $625,493.73:    (c)    $660,789.76. 
American    Concrete     Pipe    Co..     Ta- 
conia:   Prop.    1     (a)    $109,914.40.     Prop. 

5  (a)    $215,069.22.     Prop.    6    (a)     $360,- 
192.     Prop.    7    (a)    $526,224.99. 

Qutten  City  Const.  Co.,  Seattle: 
Prop.   1    (a)    $141,927;    (c)    $155,928. 

Felix  Arcorace.  Seattle:  Prop.  1  (a) 
$118,537;    (c)    $116,395.75. 

Reese  and  Moore,  Seattle,  Prop.  1 
(a)  $119,740;  (b)  $154,968.50:  (c)  $130- 
187.60. 

A\vard.«  will  be  made  on  .iveraRe  an- 
ual  cost  of  maintenance,  not  initial 
cost.  • 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 


CONTRACT   AWARDED 

POMONA.  Los  Anfieies  Co.,  Cal.— 
E.  L.  Fleming.  5467  Phyllis  Avenue, 
niendale,  at  $3385  submitted  low  bid 
and  awarded  contract  by  the  Pomona 
City  Council,  for  constructing  sani- 
tary sewers  in  Huntington  Drive  and 
other  streets.  ! 


BID    OPENING    POSTPONED 

I'lliiKNIX.  Ariz.  —  i:ntil  February 
13.  10  A.  M..  (date  postponed  from 
February  6.  previously  reported),  new 
bids  will  be  received  by  the  Phoenix 
nty  Commission  for  the  construction 
of  a  storm  drain  system  in  accord- 
ance with  .specifications  prepared  by 
C     OrisKs.   City    Kngineer. 


lit   $3000.     Project   propo«»d   by  C.   C. 
Iiakin. 

33—  WATER^  WORKS  ~ 

BIDS    OPENED 

ONTAHIO.  Cal.- II  A.  TeifPt,  132 
Princ.ton  Ave.,  Ontario,  nubmltled 
low  bid  to  Ontarl<i  City  Council  and 
re<()Minien<l.'d  f.«r  n»vard  of  conlrnct 
(MiibJ.-cl  to  PWA  appr.ival)  for  all 
.-oHlrucllon  incld.'nl  to  the  completion 
of  the  sewage  disposal  plant  In  ac- 
cordance with  amended  speclflcatlons 
prepared  by  the  Currle  Knglncerlng 
Co..  219  Anderson  BIdg..  San  Bernar- 
dino. This  project  was  originally 
started  by  James  Noon,  (awarded 
contract  April  23.  1934,  at  $65,793), 
who  had  completed  at  the  time  of 
abandimment  about  40  per  cent  of 
the  work.  Hlds  were  taken  as  fol- 
lows; 

(1)  Treatment   plant    complete; 

(2)  Sewer  lines; 

(a)  350  ft.   16-in.    sewer  pipe; 

(b)  670  ft.    18-ln.  do; 

(c)  1100   ft.    21-in.  do; 

(d)  260  ft.   24-in.  do; 

(e)  4    handholes   complete. 
The  bids   were: 

(A)  H.    A.    Tcget,   Ontario,    $34,770. 

(B)  Mlagenovich    &    Gillespie,    Beverly 
Hills,   $42,122.50. 

The  unit  bids  were; 

(A)  (B) 
(1   )                   ....     $28,810.00         $35,260.00 

(2a) 1.50  1.75 

(2b) 2.00  2.f0 

(2c) 2.85  3.00 

(2d) 3.00  3.75 

(■>,.)                                    45.00  75.00 


CONTRACT  AWARDED 

P.\SADF.NA,  Cal.— U.  S.  Pipe  and 
Foundry  Co.  awarded  contract  by  the 
Pasadena  city  directors  January  29 
at  $15,600  for  furnishing  24,000  ft.  6- 
in.  cast  iron  pipe  and  at  $14,800  for 
80U0  ft.  12-ln.  pipe.  The  bids  were 
.•peiied  January   21. 


CONTRACTS    AWARDED 

REDMOND.  Ore.— Kern  &  Kibbe.  42 
SE  Salmon  St..  I'ortland.  at  $8,915.55 
on  Section  2.  and  $21,609  on  Section 
3,  submitted  low  bids  and  awarded 
contracts  for  the  ccmstruction  of  both 
systems  of  the  new  city   water  works. 

Other  contracts  awarded   were: 

Hugh  O.  Purcell.  Colman  Building. 
Seattle.    $6,798.04   for  cast    iron    pipe. 

Pacific  Water  Works  Supply  Com- 
pany, Portland.  $661.67,  for  wood  col- 
lars,   etc. 

R.  W.  Sparling,  $655,  for  meters. 

Rensselaer  Valve  Co.,  $1,491.30.,  for 
valves. 

Other  bids  offered  on  the  main  cob- 
iracts  were; 

Parker-Schram  Co.,  Portland.  $12,- 
SI3.40  on  Section  2,  and  $23,755.50  on 
Section  3. 

United  Contr.  Co.,  Portland.  $12.- 
149.50  on  Section  2.  and  $23,932.50  on 
Section  3.  • 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal —The  Los  An- 
geles Water  and  Power  Commission 
has  awarded  contract  for  furnishing 
cast  iron  water  pipe  under  specifica- 
tion No.  1603.  as  follows:  Item  1  to 
National  Cast  Iron  Pipe  Co.,  at  $14.- 
600;  Item  2  to  I'nited  States  Pipe  & 
Foundry   Co..    at    $22,200. 


PLANNED 

REDDING.  Sliasta  Co..  Cal.— City 
Council  asked  to  apply  for  SERA  la- 
bor to  construct  sewer  system  exten- 
sions in  Dakin  Addition.  Property 
owners  to  pay  for  materials  estimated 


BIDS  WANTED 

SANTA  CLARA  COUNTY.  Cal  — 
Until  February  19.  10  A.  M..  bids  will 
be  received  (to  be  opened  at  10:15) 
by  the  directors  of  the  Santa  Clara 
Valley  Water  Conservation  District. 
Room  62.  Grant  Bldg..  San  Jose,  for 
construction  of  two  pumping  plants. 
Lester  and  Doetch  well  replacements. 
Work  includes  furnishing  and  install- 
ing   three   deep   well    type   pumps,    in- 


cludlnK  inot..rii  find  wlrlns.  con»truc- 
tlon  of  steel  iiupportlnK  tower«  »nd 
metal  pump  houtii-». 

PlanH  and  Kperin<allon«  obUlnabb- 
from  l.erov  Anderii..n.  Secretary  ".r 
Hania  Clara  Valley  Water  Connervn- 
llon  DIstrl.t,  Grant  Wdg..  San  Jon-, 
of  Chief  KnKlneer  Kred  H.  Tlbbetln. 
AlARka  Commercial  Uldic..  «nn  Kron- 
clnc.i.     Deposit.  $5.  * 

BIDS    WANTED  . 

HKLMONT,  San  Mateo  Co.,  <  al.— 
Until  February  13,  H  P.  M..  a*  P"- 
vlously  reported,  bids  will  be  re.'lved 
by  the  Belmont  County  Water  Dlii- 
irlct,  Ralston  Ave.,  Belmont,  for  fur- 
nlBhlng   pipe  and   flIllnKH  as   follown: 

(1)  Cast    iron   and   wrought   steel   plt>e: 

(a)  .50     1.1.     2-lnch     galv.     wrought 
Dteel  pipe; 

(b)  3,«00    l.f.    4-ln.    dla.    cast    Iron 

pipe; 

(c)  10,000  l.f.  6-ln.  dia.  a..; 

(d)  8,800   l.f.    8-in.    dla.  do; 

(2)  Special    castings    and    nttlngs,     77 

plecea: 

(3)  Gate   valvi-a: 

(a)  3    2-in.    diameter; 

(b)  9    i-in.    diameter: 

(c)  17    5-ln.    diameter; 

(d)  28    6-ln.    diameter; 

(e)  4    8-ln.   diameter; 

(f)  2    G-ln.    check    valves; 

(g)  1   8-in.    altitude    valve; 

(4)  28  hydrants; 

(5)  41    concri^te   valve  boxes; 

(6)  2   steel   tanks; 

(7)  Pumping  units  400  to  500  gals,  per 

minute; 

(8)  Switchboard  and   wiring; 

(9)  100   sacks   cement; 

110)   108,000    lbs.    reinforcing   steel; 

(11)  410    c.y.    ready    mixed   concrete; 

(12)  Paint: 

(a)  150  gals.   BIturine  enamel; 

(b)  60   gals.    Red    lead    primer; 

(c)  50  gals.   Aluminum   paint; 

(13)  19.000   bd.    ft.    lumber; 

(14)  Flanged    pipe  and   fittings; 

(15)  9,100   sq.    ft.    gunite. 
Specifications     otainable     from     Di.''- 

trict    Engineer    Geo.    A.    Kneese.    Staf- 
ford   Bldg.,    Redwood   City. 

ALLOTMENT    CHANGED 

EUREK.-\.  Humboldt  Co.,  Cal.— The 
Federal  Public  Works  Administration 
has  changed  the  allotment  of  a  loan 
and  grant  of  $1,244,000  to  a  grant  of 
$218,000.  to  the  City  of  Eureka,  for 
water   system    improvements 


BIDS    WANTED 

COMPTON.  Cal.  —  Until  February 
14.  7:30  P.  M..  bids  will  be  received 
by  the  City  Manager.  Albert  B.  Gid- 
ley.  City  Hall,  for  the  furnishing  of 
the  following  material,  f.o.b.  trench - 
side  in  the  City  of  Compton,  both 
for  immediate  delivery  and/or  mill 
shipment: 
(  1)  7337    lin.    ft.    4-in.    Class    150   cast 

iron    pipe.    AWWA    specifications: 
(   2)   590    lin.    ft.    6-in.    Class    150    cast 

iron    pipe.     AWWA    specifications: 
(  3)  18     4x4x3-tn.     cast     Iron     tees. 

AWWA  Class  D: 
(  4)    3    6    x    6    X    4-in.    cast    iron    tees. 

AWW.\    Class    D: 
(  5)1    4-in.    east    Iron    cross.     .\WWA 

Class  D; 
(   6)   1    6x6x4x4-in.       cast    iron      .  ni.-^s. 

AWWA  Class  D: 
r  7)   4     4-in.     fire    hydrants.     Cory    or 

equal. 
(    S)   ill    1-in.    hub    end      gate      valves. 

.\WWA   specifications; 
(  9)   2400   lin.    ft.    =Vi-ln.   copper   service 

pipe,   type  K  or  equal; 

(10)  121     'i-in.    service    cocks.    James 
Jones    Fig.    1315   or   equal; 

(11)  121     'i-ich       corporation       cocks. 
James   Jones    Fig.    1500   or   equal. 

Certified  check.  5%.  Note:  Thi.< 
pipe  is  to  be  used  tor  a  water  main 
project  in  the  northwest  section  of 
Compton.  labor  to  he  supplied  by  the 
SERA.  .  ' 
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APPLICATION  APPROVED 
SAN  MATEX3  COUNTY,  Cal— Board 
of  Supervisors  has  approved  appli- 
ration  to  SERA  for  labor  to  construct 
improvements  in  Belmont  County 
Water  District,  estimated  at  $77,298: 
two  sewer  projects,  $41,760;  adminis- 
tration building,  $19,435;  widening 
San   Francisco  creek   channel.    $12,635. 


CONTRACT   AWARDED. 

REDWOOD  CITY,  San  Mateo  Co.. 
Cal. — United  States  Pipe  &  Foundry 
Co.,  Monadnock  Bldg..  San  Francisco. 
at  $18,884.90  submitted  low  bid  and 
awarded  contract  by  the  Redwood 
City  City  Council.  B.  E.  Myers.  City 
Clerk,  for  furnishing  and  delivering, 
fob  trenchslde.  Redwood  City,  pipe 
and  fittings  as  follows: 
(  1)  3.762  l.f.  12-in.  cast  iron  pipe; 
(  i)  8.928  l.f.   10-in.  do; 

(  3)  1.000   l.f.   6-in.  do; 

(  4)  1   12x6-ln.  cast  iron  cross; 
f  5)  2  12x6-in.  cast  iron  tees; 
(  6)  1  12-ln.  cast  iron  tee; 
(  7)  4   10x4-in.   cast    iron   crosses; 
(  8)  3   10x6-in.  do; 

(  9)  8  10x6-ln.  cast  iron  tees; 

(10)  3  10-in.   cast  iron  90-deg.   bends; 

(11)  1    10-in.  cast  iron  22'A-aeg.   do; 

(12)  9  10-in.  cast  iron  45-deg.   bends; 

(13)  1    8-in.    iron    Y    branch; 

(14)  1    10-    to    S-ln.    cast    iron    reducer. 
Complete  bids  follow: 

r.    S.    Pipe    &    Foundry   Co.. 

San    Francisco    -.-$lS.S84.9n 

American  C.  I.  Pipe  Co.,  S.  F.  19.448,40 

Utility   Supply  Co.,    L.   A 19,658.02 

Pacific  States  C.  I.  Pipe  Co.. 

San    Francisco   19.945.5S 

C.rinnell    Co.    of    the    Pacific, 

San    Francisco    20.594.80 

R.  E.  Olson.   Oakland   (fittings 

only)     459.00 

Enterprise    F'dry    Corp.,    San 

Francisco     (fittings    only)        648.00 

BOND    ELECTION. 

NEWPORT  BEACH.  Orange  Co.. 
Cal. — An  election  will  be  held  Feb. 
26  to  vote  on  a  $120,000  bond  issue  to 
provide  a  municipal  water  supply.  Vot- 
ers in  Newport  Beach  will  also  be 
given  an  opportunity  to  decide  wheth- 
er the  city  shall  install  a  $59,000  plant 
on  the  93  acres  west  of  the  citv  or  a 
$120,000  plant  on  a  34-acre  tract  near 
Fairview  and  Talbert  Roads.  Tiear 
Costa  Me.sa.  The  relative  co.sts  of 
the  alternative  plans  are  based  on 
supply  and  (luality  of  water,  and  dis- 
tance from  the  city.  The  city  is  now 
buying  water  from  Laguna  Beach.  R. 
L.  Patter.son  is  the  city  engineer. 

Si^  PARKS  &  PLAY^ 
GROUNDS 

TO  BE  DONE  BY  DAY'S  WORK. 

ELDRIDGE.  Sonoma  County.  Cal.— 
Landscaping  of  the  grounds  at  the 
Sonoma  State  Home  will  be  started 
shortly  by  the  SERA.  Estimated  cost 
$1,920. 
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TUNNELS 


PROPOSED. 

CALIFORNIA  -  Oregon.  —  Jackson 
County  (Oregon)  Chamber  of  Com- 
merce proposes  combination  rail  and 
highway  tunnel  through  the  Siskiyou 
mountains  as  project  for  federal  fi- 
nancing. Estimated  cost  $1,000,000  per 
mile,  length  of  tunnel  proposed  from 
one  to  three  miles,   depending  on   ele- 


vation. 


29— STREETS    AND    HIGH- 
WAYS 

BIDS    WANTED 

WHATCOM  COUNTY.  Wash.— Un- 
til February  19.  10  A.  M..  bids  will  be 
received  by  L.  V.  Murrow.  Director 
of  Highways.  Olympia.  for  paving 
with    Portland    cement    concrete    and 


retopping  existing  pavement  with  as- 
phaltic  concrete  on  about  0.3  of  a  mile 
of  State  Road  No.  1.  Mill  Avenue 
North  Revision  in  the  City  of  Bell- 
ingham.  IT.S.P.W.  Project  No.  NRM- 
17-D  in  Whatcom  County.  The  work 
involves  about  5410  cubic  yards  of  ex- 
cavation. 6064  square  yards  of  Port- 
land cement  concrete  pavement,  70 
tons  of  asphaltic  concrete,  1351  lineal 
ft.  of  6-in.  diameter  pipe  and  other 
items. 

Plans    and    specifications    obtainable 
from  above  office   upon  deposit  of  $2. 


CONTRACT    AWARDED 

SAN  FRANCISCO.  —  Fay  Improve- 
ment Co..  760  Market  Street,  at  $2,- 
298.90  awarded  contract  by  the  De- 
partment of  Public  Works.  City  Hall, 
for  the  reconstruction  of  Pacific  Ave. 
between  Presidio  Ave.  and  Walnut  St. 


LOW    BIDDEKS 

MARICOPA  COUNTY.  Arizona  — 
Phoenix-Tempe  Stone  Co..  P.  O.  Box 
1645.  Phoenix.  Ariz.,  submitted  low 
bid  to  the  Arizona  State  Highway 
Commission,  Phoenix,  Ariz.,  Jan.  30. 
at  $8112,  for  improving  the  Tempe- 
Mesa  Highway  (Tempe  &trets),  N. 
R.  M.  8-A  (1935)  Schedule  1  (A.F.E. 
535).  The  work  which  lies  in  Tempe 
and  extends  from  Third  St.  southerly 
on  Mill  Ave.  to  First  St.,  consists  of 
the  widening  and  resurfacing  of  the 
existing  pavement  and  cutback  as- 
phalt and  incidental  work.  Tanner 
&  Hall,  Phoenix,  Ariz.,  submitted  the 
second    low  bid   at   $9423. 


BIDS   WANTED. 

MINERAL.  Lyon  and  Churchill  Cos. 
Nev. — Until  February  20,  2  P.  M..  bids 
will  be  received  by  the  Nevada  State 
Highway  Directors,  S.  C.  Durkee. 
.'•"tate  Highway  Engineer,  Heroes  Me- 
mori.ll  Bldg..  Carson  City,  for  the 
con.struction  of  a  portion  of  the  State 
highway  system  in  Mineral,  Lyon  and 
Churchill  counties,  between  Schurz 
and  9.6  miles  south  of  Fallon.  Route 
lA,  Sections  A.  A,  CI.  and  C2.  a 
length   of  28.05   biles. 

The  work  involves: 


(   1)   892  l.f.    remove   culvert   pipe; 
(  2)  116.380  c.y.   roadway  excavation; 
(  3)   189,650    yd.    sta.    overhaul; 
(  4)   52.095  c.y.   select  borrow; 
(  5)   1,155   c.y.   structure  excavation: 
(   6)   28.017    miles   subgrade; 
(  7)   28.046   miles   finish    roadway; 
(  8)  97,440  tons  crushed  stone  or  grav- 
el  surface; 
(  9)   123   c.y.    Class  A    concrete; 

(10)  97  c.y.  Class  B  concrete; 

(11)  14.700  lbs.   reinforcing  steel; 
(1.2)  36.9   M.   ft.   BM  redwood; 

(13)  1.190   l.f.    18-in.   CMP; 

(14)  192  l.f.  24-in.  CMP; 

(15)  66  l.f.   30-in.   CMP; 

(16)  108  l.f.  36-in.  CMP; 

(17)  246  l.f.   relay  culvert  pipe; 

(18)  130  each   monuments; 

(19)  108  l.f.   18-in.  concrete  pipe; 

(20>  514   l.f.   1.5xl.5-ft.   laminated   cul- 
vert ; 

(21)  80   l.f.    2x2-ft.  do; 

(22)  140  l.f.   3x3-ft.  do; 

(23)  34   If.   3x3-ft.  do; 

(24)  lump   sum   railroad  crossing; 

(25)  10  each  remove  culvert  headwalls 

(concrete); 

(26)  14  each  remove  culvert  headwalls 

(dry   rubble); 

(27)  514,573    gals,    asphalt   road    mate- 

rial,  type  SC2; 

(28)  184.71   tons  do.   Type   MC2; 

(29)  28.046   miles   roadmix. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
•1i5.  of  which  $2.50  will  be  returnable; 
and  on  file  at  the  office  of  the  Bureau 
of  Public  Roads.  461  Market  St..  San 
Francisco.  •  . 


AWARD     RECOMMENDED 

SAN     JOAQUIN,     Stanislaus,     CaJa-'l 
vcras,    Amador,    Tuolumne    and    Marl- j 
posa    Counties,    Cal.— Sheldon    Oil   Co.,  i 
Sulsun.   at   $1.98   per  barrel,   total   $3,-1 
257.10    submitted    low    bid    and    recom- ; 
mended   for  award   of  contract   by   the 
Department    of    Public    Works.     Divi- 
.Mion   of  Highways,    R.    E.    Pierce,   Dis- 
trict  Engineer,   Stockton,   for  applying 
Diesel    oil    to    roadside    vegetation    ov- 
er  a   distance    of   about    199.7    roadside' 
miles  at  various  locations  in  San  Joa- 
tiuin,    Stanislaus,    Calaveras,    Amador, ii 
Tuolumne  and  Mariposa  Counties.    • 

Complete  bids  follow:  ' 

Sheldon    Oil   Co..    Suisun.    (per   bbl.)' 
$1.98;    (total)    $3,257.10. 

Hayward    Bldg.    Material    Co.,    Hay- 
ward.    $2.20;    $3,619.00- 

Tiftany  Const.  Co.,  San  Jose,    ($2.23; 
$3,668.35. 

Helwig  Const.   Co.,  Sebastopol,   $2.34 
$3,849.30. 

Lee   J.    Immel.    Berkeley,    $2.42-    $3  - 
980.90  • 


CONTRACT    AWARDED 

WASHINGTON  COUNTY,  Oregon 
—Harold  Blake,  3043  S.  E.  Carlton 
St.,  Portland,  at  $64,329  submitted 
low  bid  and  awarded  contract  by  the 
Oregon  S-tate  Highway  Commission. 
Porrtland.  Jan.  31.  for  1.1  mi.  grad- 
ing and  paving  on  the  Votaw  Unit, 
Multnomah  County  Line  -  Newberg 
Section  of  West  Side  Pacific  Highway 
Washington  County,  U.S.P.W.  Proj- 
ect   NRH-73.      Complete    bids    follow: 

Harold     Blake,     Portland $64,329 

Ore.    Contracting    Co.,    P'tland..  67,636 

E.     C.    Hall.    Eugene 72.299 

Parker     Schram     Portland 72,797 

Ediefsen-Weygandt,     P'tland 74.897 

Kern    &    Kibbe,    Portland 75,265 

Jacobsen-Jensen    and     Fred    H. 

Slate     Portland     77,937 

Joplin   &    EHdon.    Portland 79,630 

United  Contracting  Co. .Portland  81,297 


LOW    BIDDERS 

APACHE  COUNTY,  Arizona— Heu- 
ser  &  Garnett,  816  Allen  Ave..  Glen- 
dale,  submitted  the  low  bid  to  the 
Arizona  State  Highway  Commission, 
Phoenix,  Ariz..  Jan.  30,  at  $33,397  for 
highway  construction  on  NRS  113-A 
(1935),  A.F.E.  6101.  The  work  begins 
approximately  one  mile  northeast  of 
St.  Johns  and  extends  northerly  about 
5%  miles  and  consists  of  grading, 
draining,  and  placing  of  select  ma- 
terial. Lee  Moor  Contracting  Co.,  El 
Paso.  Texas,  submitted  the  next  low 
bid  at    $33,413. 


LOW     BIDDERS 

COCHISE  COUNTY",  Ariz.  —  Mar- 
tin &  Co.,  Box  934.  Tucson,  Arizona, 
submitted  low  bid  to  Arizona  State 
Highway  Commission.  Phoenix.  Ariz.. 
January  30.  at  $6533.  for  improving 
the  Benson-Douglas  Highway,  AFE 
502,  NRM  79-1  (1935).  The  work, 
which  is  located  withii  the  city 
limits  of  Bisbee.  consists  of  replac- 
ing paved  dip  with  a  concrete  box 
and  incidental  work.  Borderland 
Constr.  Co.,  Tucson,  Ariz.,  submitted 
the  next  low  bid  at  $6561. 


LOW    BIDDERS 

YAVAPAI  COUNTY.  Ariz.  —  Pear 
son  &  Dickersop.  Tilton  Bldg.,  Pres- 
cott,  Ariz.,  subroittted  the  low  bid  to 
the  Arizona  State  Highway  Commis- 
sion, Phoenix,  Ariz..  Jan.  30,  at  $39.- 
976  (alternate  same),  for  improving 
the  Prescott-Flagstaff  Highway,  NRH 
96-B    (1935). 

The  work,  which  extends  from  Cot- 
tonwood southeasterly  about  three  (3) 
miles  to  the  Verde  River  consists  of 
the  grading  and  draining  and  placing 
of  aggregate  base  course.  K.  De- 
witt.  Mesa.  Ariz.,  submitted  the  next 
low  bid  at   $42,365    (alternate   same). 


PACIFIC    CONSTRUCTOR 
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AWARD   RBCOMMENDED 

HUMllOI>IlT  roTTNTV.  C«l  — Aword 
of  contr».M  to  rarinr  fWatCT  Con- 
mriicllon  Co..  70K  Call  Illd»..  Hun 
FranclBOo.  at  »3r.,437.»r,.  for  placinf  a 
rrwHlxil  Kravfl  Iibmc  <-.,iir»"  on  Hec- 
lloiiH  A  and  It  of  noiit.-  Gl  thfi  Iloiipa 
Niitlonnl  KorcBt  Hl|{tiway.  Trinity  Na- 
tional Korvnt.  Iluiiilioltlt  County.  Im" 
brrn  rrcomniendMl  \<y  District  Knul- 
nc-r  C.  H.  Swp.taer.  U.  S.  Hiii«au  of 
I'ulillr    Uoada.    San    Franclaoo. 

CONTRACT  AWARDED 
SHASTA  COUNTY.  Cal  — T.  .M.  .M"" 
gan  I'avlnif  Co..  ■•72  N.  Harrlnislon 
Ave.  I,o«  Ang..l.-«.  at  »it2.485.18  (Al- 
tornatn  »,  Portland  .-••ment  concrete) 
awarded  contract  l.y  thr  State  Hlifh- 
way  CommlsBlon.  Sacraim-nto.  for 
about  0.»  mll<-«  grading  and  pavlne 
al  the  north  entrance  to  the  I'lty  ••! 
Redding.    Shasta  County. 


CONTRACT    AWARDED 

MADKUA  COUNTY.  Cal.  —  Union 
Paving  Co..  624  Call  Wdg..  San  Fran- 
cisco, at  $61,735.60  awarded  contrail 
by  State  Highway  Commission.  Sac- 
ramento, for  about  1.5  nil.  grading 
and  paving  with  a.«phalt  concrete  in 
the  City  of   Madera. 


BIDS   WANTED 

LOS  ANOKLJTS.  Cal.  — Cntll  Feb. 
18,  10;00  A.  M..  bids  will  be  received 
by  the  Metropolitan  Water  District. 
S06  West  Third  St..  I-os  Angeles,  for 
constructing  approximately  16.3  miles 
of  patrol  road,  and  approximately  1.1 
miles  of  stub  roads  adjacent  thereto 
along  the  proposed  route  of  the  230- 
kv  tran.smisslon  line  for  the  Colorado 
Klver  Aqueduct,  under  Specifications 
No.  91.  Copies  may  be  obtained  at 
Room  1007,  upon  payment  of  |2  per 
set. 

The  proposed  roads  are  located  in 
San  Bernardino  County,  near  Divi- 
sion No.  1,  Headquarters,  and  from 
what  is  known  as  the  Whipple  Moun- 
tain Patrol  Road.  Certified  or  cash- 
ier's check,  10%.  Julian  Hinds.  As- 
sistant  C^ief   Engineer. 


NOTICE   TO   BIDDERS 

SAN  DIKC.O  COUNTY,  Cal.— A  rep- 
resentative of  the  District  Office  will 
accompany  prospective  bidders  over 
the  proposed  project  in  San  Dlepo 
County,  City  of  Oceanside.  on  Hill  St. 
between  Wisconsin  Ave.  and  Eighth 
St..  Road  XI-S.D-2-Ocn.  for  which 
bids  are  to  be  received  in  I.os  Ange- 
les on   February   21. 

Said  representative  will  meet  pros- 
pective bidders  at  the  intersection  of 
Wisconsin  and  Hill  Sts.,  in  Oceanside 
en  Friday.  Februarj-  8  and  l.i.  1935. 
at    10:00    A.    M. 

Prospective  bidders  are  urged  to  co- 
operate with  the  District  Office  and 
arrange  to  make  their  field  inspec- 
tion on  the  above  date» 


CONTRACT   AWARDED. 

POLK  and  Yamhill  Cos..  Ore.— Its- 
chner  &  Rlgdon.  Barlow,  at  $10,532 
."Uhmitted  low  bid  and  awarded  con- 
tract by  the  Oregon  State  Highway 
Commission,  Portland.  January  31.  for 
furnishing  approximately  6,000  cubic 
>-a.rds  of  crushed  rock  or  gravel  in 
stockpiles  on  the  Grand  Ronde-Sheri- 
dan  Rock  Production  Project  on  the 
Salmon  River  and  McMinnvillc-Tilla- 
mook  Highways  in  Polk  and  Tamhill 
Counties    (State    project). 

Complete    bids    follow: 
Itschner    &    Rigdon.    Barlow         $10. 53'.' 

Saxton   &    Looney.   Corvallis 19.77S 

Schmeer   &    Williams   and   Gen- 

temann.    Portland    11.495 

Theo.    .^renz,    Portland 11.550 

A.    S.    Wallace,    Roseburg  12.:.<)S 


HUbmltted  low  bid  and  awarded  con- 
tract by  the  riregon  Htnle  Highway 
ConimlBHlon.  Portland,  Jiiiiuary  31  for 
1.3  milea  grading,  surfacing  and  oil 
mat  »urfa<e  treatnieiil  on  Murphy- 
(iraya  Creek  Section  ..f  WllllainH  .Se. - 
ondary  Highway.  Josephine  <'oiiiily, 
U.H.P.W.    I'roject    NHS    244. 

Completi'    bldM   follow: 

K.  <;.  HhU.  Eugene  (road  oil)  120,- 
;)6S;    (tar»    $21,1»3. 

Mt.  State  Const.  Co..  Eugene  (road 
oil)    $23,040;    (tar)    $23,321. 

F.  C.  Dlllord.  Medford,  (road  oil) 
$29.«GB;     (tar)    $2!t.9»0. 

CONTRACT    AWAROKO 

WASH1N<;T()N  COC.NTY,  Oregon  — 
Kern  &  Kllibe.  42  ».  E.  .Salmon  St., 
I'ortland.  at  $9237  sul.n)ltted  low  bid 
:ind  awarded  contract  by  Oregon  State 
Highway  Commission,  Portland.  Jan. 
31.  for  0.45  mile  pavement  resurfacing 
on  the  Second  Stri'et-Seventh  Street 
Unit.  Forest  Grove  Section  of  Tua- 
latlon  Valley  Highway,  Washington 
County.  U.S.P.W.  Project  NRM  lti3- 
D.     Complete   bids  follow: 

Kern    &    Kibbe.    Portland $  9.237 

United  Contracting  Co..  P'tland  11.798 
Northwest    Rds.    Co.,    Portland .  13.775 


CONTRACT    AWARDED 

JOSEPHINE  COUNTY.    Ore.'-E    C 
Hall.    Eugene,     at     $20,968     (road     oil) 


BIDS    OPENED 

HUMBOLDT  COUNTY.  Cal.— Paci- 
lic  States  Constr.  Co..  708  Call  Bldg.. 
San  Francisco,  at  $35,437.85  submit- 
ted low  bid  to  the  Bureau  of  Public 
Roads.  807  Sheldon  Bldg..  461  Market 
St..  for  placing  a  crushed  gravel  base 
course  on  Sections  A  and  B  or  Route 
51.  the  Hoopa  National  Forest  High- 
way. Trinity  National  Forest.  Hum- 
boldt County.  Kids  were  taken  as 
follows: 

(1)  lOflO    cu.    yds.    unclassified    excav.; 

(2)  8.606     mi.     fine    grading     subgrade 

and   shoulders; 

(3)  23.000     tons     crushed     gravel     base 

course; 
(»)  500    tons      supplemental      crushed 
gravel; 

(5)  500    tons    crushed    gravel    screen- 

ings; 

(6)  68.000    ton    miles    hauling    crushed 

gravel  base  course; 

(7)  1500   ai.    gallons  watering; 

(S)  200  tons  liquid  asphaltlc  road  ma- 
terial; 
(9)   Extra     work,      sanding     asphaltlc 
material; 
ment(lO)  60     each      right    of    way 
mounments. 
Total  bids  follow: 

(A)  Pacific    States     Constr.    Co.,    San 

Francisco,    $35,437.85. 

(B)  E.    B.    Bishop,    Orland,    $36,002.25. 

(C)  Hemstreet      &    Bell,      MarysvlUe, 

$39,897.40. 

(D)  Engineer's  Estimate.   $39,951.80. 
Unit  bids  follow: 

(A)    fB)    (C)    (D) 

(  I) $   .70  $   .65  $  1.00  $   .50 

(  2) 475.00  375.00  400.00  300.00 

(  3) .75     .85    .  95     .95 

(  4) .76     .85     .95     .92 

(  S) 1.50    2.00    2.00    2.50 

(  6) 10     .09     .10     .10 

(  7) 1.00    1.50    1.50    2.00 

(  g) 21.00   16.00   18.00   20.00 

(  9) 300.00  300.00  300.00  300.00 

(10) 4.00         3.00         3.00         3.50 

All    bids   held   under   advlsemena. 

BIDS   WANTED. 

INYO  COUNTY.  Calif.— Until  Feb. 
27.  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission.  Sac- 
ramento, for  about  0.7  mile  grading, 
surfacing  with  selected  material,  and 
a  bituminous  treatment  applied,  in 
Inyo  County  between  %  mile  south 
of  northerly  boundary  and  the  nor«>- 
erly  boundary. 
The  work  involves: 

(.  1)  5     acres     clearing,    and     grubbing 
right  of  way; 

(   t)  3.200   c.y.   rd«T.    excav..    unclasi. ; 

(  3)  6.000    sta.    yds.    overhaul: 


(   4)   2,300   c.y.    Imported   lH>rrow; 

(  5)  1.560  c.y.  neleeled  nurfaclng  ma- 
terial; 

(    6)  200    c.y.    dllih    exciivutlon. 

(   7)   500  c.y.   KlriK  lure  rxeavullon; 

(  H)  10  c.y.  Claim  A  Portland  eemeni 
concrete   (ulruclureii) ; 

(  9)  000  IbB.  bar  relnf.  ite^l  (atruc- 
tures); 

(10)  21   tons  fuel  oil  (8C-2  prime  coat) 

(11)  90     lonH     fuel     oil     (BCS3     bitumi- 

nous  treatment); 

(12)  0.74   mile    mixing    l.ltunilnou*   bin- 

der  and    aelected    surfacing    ma- 
terial; 

(13)  30  c.y.    MireenlngB    (neal   eoal), 

(14)  234  l.f.   8-ln.  perf.   metal  pipe  un- 

derdralns; 

(15)  186    l.f.    12-ln.  do; 

(16)  292   If.    24-ln.   CMl'. 

(17)  64    If.    66-ln.    CMP; 

(18)  174    If.    salvaging    exiating    CMP 

culverts; 

(19)  26   l.f.   CMP.   clean  and   relay; 

(20)  8     each     headwalls     removed     and 

disposed  of; 

(21)  300     l.f.     removing    and    dlaposlng 

of    rock    wall ; 

(22)  1  only  removing  and  disposing  of 

concrete  ridge; 

(23)  175   M.   gallons  of  water; 

(24)  0.24  mile  new  property  fence; 

(25)  0.27    mile    moving    and    resetting 

property  fences; 

(26)  0.65   mile   removing  and   disposing 

of  property  fences; 

(27)  1   only  fence  gate; 

(28)  14   each   timber  guide   posts; 

(29)  23  each  moving  and  resetting  do; 

(30)  4    each   culvert   markers; 

(31)  39   stations    finishing    roadway: 

(32)  16    each    monuments   complete,    in 

place. 
Plans  a.nd  specifications  obtainable 
from  the  State  Highway  Commission. 
Public  Works  Bldg..  Sacramento,  and 
on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco,  Los  An- 
geles, and  the  district  in  which  the 
work  is  situated.  • 


BIDS   WANTED 

MADERA  COUNTY.  Cal.  —  Until 
March  14th,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Public  Roads 
807  Sheldon  Bldg..  461  Market  St.. 
San  Francisco,  for  bituminous  treat- 
ment (light  surface  application)  on 
approximately  4. 288  miles  of  Section 
A  of  Route  74.  the  North  Fork  Nafl. 
Forest  Highway.  Sierra  Nafl.  Forest, 
Madera  County.     The   work  involves: 

(1)  66,400    gals,    haul,    apply   and    mix 

CJovernment    furnished   asphaltlc 
road    material.    Type    S.C.-2; 

(2)  2350  gals,  haul  and  apply  Govern- 

ment   furnished    liquid    asphaltlc 

road    material.      Type    S.C.-2      to 

shoulders   and   dikes. 

Plans    and    specifications    obtainable 

from  above  office  upon  deposit  of  $10. 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal.— C.  O.  Sparks 
2809  E.  9th  St.,  awarded  contract  by 
I^s  Angeles  County  Supervisors  at 
$20,400,  or  $2.40  per  ton,  for  the  im- 
provement of  Alexander  Ave.,  In  the 
cities  of  Pomona  and  Claremont,  from 
Holt  Ave.  to  Cucamonga  Ave.,  a  dis- 
talce  of  9904  lin.  ft.  or  1,88  miles. 
Cash  Contract  No.  447,  involving: 
S.iOO  tons  furnishing  and  placing  as- 
phaltlc concrete  medium  wearing 
surface. 


BIOS   WANTED. 

IMPERIAL  COUNTY.  Calif.— Until 
February  28.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer. State  Bldg..  Lo^  Angeles,  for 
about  21  miles  grading  shoulders,  and 
constructing  bituminous  treated 
screened  gravel  or  stone  borders  in 
Imperial  County  between  Eat^t  High- 
line   Canal    and    Sand    Hills. 

The  work  involves: 
(1)   21    miles    shoulder   embankment; 
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(21  ::i.SOO   l.f.    existing   side   fci-nis   re- 
moved and  disposed  of; 
(31    H.200    tons    screened    gravel    or 
stone    (bituminous    treated    bor- 
ders); 
HI  640  tons  cut  liack  asplialt   (dol: 
<5>  21    miles    ftnishing:   roadway. 

rians  and  specifications  obtainable 
from  the  State  Hishway  Commission, 
f'ublio  AVorks  Bldg..  Sacramento,  and 
on  file  at  the  office  of  the  District 
Kngrineer  in  San  Francisco,  Los  An- 
geles, and  the  district  in  which  the 
w.>rk  is  situated.  • 


BIDS    WANTED. 

GLENN  COrXTY.  Cal.— Until  Feb. 
27,  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Oommission,  Sac- 
ramento, for  highway'  construction  in 
Glenn  County  between  3  miles  north 
of  Willows  and  Orland,  totaling  about 
10  miles  in  length,  of  which  about  0.6 
mile  is  to  be  graded  and  surfaced 
with  crusher  run  base  and  bitumi- 
nous treated  crushed  gravel  or  stone; 
and  the  remainder  is  to  be  widened 
and  Ijorders  of  crusher  run  base  con- 
structed. 

The  work   involves: 
(   1)  9,200    c.y.    rdwy.    exeav.    without 

classification; 
(  2)   5.000   sta.    yds.    overhaul; 
<  3)  4,300  c.y.    imported   borrow; 
(  4)  400   c.y.    structure   excavation; 
(  5)   18,800    tons    crusher   run    base; 
(   6)   250   M.   gals,   water: 
(  7)  90  tons  fuel  oil; 
(  8)   1,200  tons  crushed  gravel  or  stone 

(bituminous    treated    surfacing); 
(  9)  58   tons   cut   back   asphalt    (do); 

(10)  60   c.y.   Class    A    Portland    cement 

concrete    (structures) ; 

(11)  6.500    lbs.    reinf.    steel    (struc); 

(12)  48   l.f.   12-in.  CMP; 

(13)  142  l.f.    18-in.  CMP; 

(14)  5   c.y.    existing   concrete    removed 

and  disposed  of; 

(15)  20  each  culvert  headwalls  remov- 

ed and  reset; 

(16)  1,000    l.f.    existing   guard    rail    re- 

moved and  salvaged; 

(17)  1,000   l.f.   laminated    timber   guard 

rail; 

(18)  0.3    mile    property    fence    removed 

and  reset;  '    ' 

(19)  1.1    miles   new   property  ffence; 

(20)  2   each    fence   gates; 

(21)  8    each    monuments'  complete':"    in 

place; 

(22)  528    stations    finishing    roadway. 
Plans    and    specifications    obtainable 

from  the  above  office,  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Francisco,  Los  Angeles  and  the 
district  in  which  the  work  is  situated. 


NOTICE    TO    BIDDERS 

STATE  OF  CALIFORNIA.  —  C  H 
Purcell,  State  Highway  Engineer,  ha.s 
announced  the  cost  of  blue  line  prints 
for  the  State  Highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  lo- 
cation of  work  will  be  furnished  free 
with  the  Bp«icial  Provisions  Blue 
print.-  of  the  layout  and  bridge  de- 
tail sheets  will  be  furnished  at  cost 
rhase'T'^'""''  '^^  P™Perty  of  the  pur- 
The  following  table  shows  the  co^t 
of  such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramento on  February  20  and  fn  Lo<! 
Angeles  on   Feb.    21.   1935. 

rZll'^'i:^'^'-^  bridge-  across  Malibu 
Orcek.  Bids  to  be  opened  ih'Los  Ani 
geles:  PLANS  (No.  of  Sheets)  6  (Cost) 
10.60;  CROSS-SECTIONS  (No.  Sh^Kj 
none;    (Total)    $0.60  ^neej-^r 

ten^h'rmile;''  "f '"  ""'  At>d  eight. 
I.  i.-  \   J  ^   ^""^   nine-tenths  -milpc   « 
of  Fish  Springs  School,  bids  to  bare 
ceived  in  Sacramento:  PLANS  (^o    of 

"°(Ut^)%2V'*^''^*-'*^'^-"«- 
XI.S.D-2-Oc„.  In  the  City:  Of  Ocean- 


side,    bids  to   be   opened   in   Los  Ange- 
es,   no   plans   or  cross-sections. 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works.  Division  of  Highways, 
and  should  accompany  the  request 
for  plans,  speifications  and  proposal 
forms,  to  the  office  of  the  State  High- 
way Engineer,  P.  O.  Box  1499.  Sacra- 
mento. -1 


BIDS    REJECTED 

BAKER  AND  UNION  COUNTIES, 
Oregon  —  Quinn-Robbins  Co.,  Boise! 
Idaho,  at  $10,825  submitted  only  bid 
received,  which  was  rejected  by  the 
Oregon  Slate  Highway  Commission, 
Portland.  Jan.  31,  for  furnishing  ap- 
proximately 4000  cu.  yds.  crushed  rock 
in  stockpiles  on  the  North  Powder- 
Haines  Rock  Production  Project  on 
Old  Oregon  Trail,  in  Baker  and  Union 
Counties.     State   Project. 

Bids    will    be    re-advertised. 


BIDS    WANTED. 

LOS  ANGELES  COUNTY,  Calif.— 
Until  February  28,  2  P.  il.,  bids  will 
be  received  by  the  State  Highwav  En- 
gineer, State  Bldg.,  Los  Angeles,  for 
about  3.4  miles  grading  and  paving 
with  Portland  ctment  concrete  In 
Los  Angeles  County  between  Winter 
Canyon  and  Las  Flores  Canyon. 

The   work   involves: 
(  1)   178    stations    clearing    and    grub- 
bing right   of  way; 
(  2)   63,300   c.y.    rdwy.    excav.,    unclass. 
(  3)  93,000    mile   yards    overhaul; 
(  4)   700  c.y.   structure  excavation; 
(  5)  32,100   square   yarfis    subgrade    for 

pavement; 
(    6)   6,40.;    c.y.    Cl«ss    A    Portland    ce- 
ment   concrete    (pavement); 
(  7)  220   c.y.  Class   A   do   (structures)- 
(  8)   42  c.y.  Class  A      do   (curbs); 
(  9)  3  c.y.  Class  A  do  (bridge  railing) 

(10)  35,000  lbs.   bar  reinf.  steel   (pave- 

ment and  structures); 

(11)  8,700    each    pavement    dowels- 

(12)  500   tons  mineral  aggregate   plant 

mixed    surfacing; 

(13)  25  tons  liquid  asphalt  plant  mix- 

ed surfacing;  .-; 

(14)  1,800  sq.   yds.   asph.   paint   bihdei 

(15)  500    tons    fuel    oil  ■  (shoulders    and 

detours) ; 

(ifrj  53.000   sq.    yds.    mixing   and    shap- 
ing  shoulders; 

'17).  7ft.  tons    asphaltic    road    oil    (seal 
coat);  .... 

(18)    700  tons  screenings  (seal -eoat) ; 
19)   360   l.f.    18-in.    reinf.   cone,    pipe- 

(20)   40   l.f.    24-in.   reinf.   concrete  prpe- 

(-1).  760    c.y.    removing   and    disposing 
of  concrete; 

122)   7.50    .M.   gals,    water; 

'illl  I'l   '""^'^   "*^^   property   fence; 

(-4)  2.0    miles    moving    and    resetting 
property   fences; 

(25)  8   each   fence  gates; 

(26)  20   each    culvert   markers- 
,111  »P    stations    finishing    rdwy.; 
1^8)  ^8    each   monuments. 

fr^if".!  '^S''  'specifications  obtainable 
from  the  State  Highway  Commission 
on  ^f  ^r'^S  Bldg..  Sacramento,  and 
Pn.fn  "'-  ""*  °'"'^<'  °'  'he  District 
Engineer  m  San  Francisco,  Los  An- 
geles, and  the  district  in  which  the 
»6rk  IS  situated.  . 

BIDS    OPENED 

UMATILLA  COUNTY',  Oregon  - 
Itschner  &  Rigdon.  Barlow,  •  at  $28  ; 
4^»trH"'l"**  '"'^  ^'^  '°  the  Oregon 
•State  Highway  Commission,  Portland 
January  31,  fpr  1.32  miles  grading  and 
•s«rfac,ng    0.32     mile    oil    mat      surface 

uZ  IT'  ^"^  '■'  '""e  penetration 
tjpe  bituminous  macadam  on  the 
State   Hospital-Ash   Street  Unit,   Pen- 

f-l   ♦"n^*o''°"    °f    "^'"^    Oi-eeon    Trail, 
Lmatilla  S-ection  of  Old  Oregon  Trail 
NRM   40-C.     Complete   bids  follow:      ' 
Itschner   &    Rigdon.    Barlow.....    $28  722 

Pisher   Bros..    Oregon   City...;......  30,'422 

Newport  Constr.  Co.,  Portland  30.870 
Chas.    H.    Leonard.    Albany 30,970 


Joplin    &    Eldon,    Portlan<l, .-^5,170. 

Schmitt    Constr.    Co.,    Portland.;  J4,.63l" 
Northwsst   Roads   Co.,    Portland  S9.(!T3_ 
Bids  held  under  advisement. 


CONTRACT   AWARDED. 

GRAND  COULEE  DAM,  Wash.— D.- 
H.  Ryan,  Coulee  Dam,  at  $110,505. 
awarded  contract  by  the  Bureau  of. 
Reclamation,  Almira,  Wash.,  under 
Spec.  No.  649-D  for  the  removal  of  a 
slide  on  the  highway  and  construc- 
tion railroad.  Station  1090  to  Station 
1101,  at  Grand  Coulee  Dam.      . 

Complete  bids  published  Jan.   8. 


CONTRACT   AWARDED. 

WASHINGTON  CO.,  Ore.— Kern  & 
Kibbe.  42  SE  Salmon.  Portland,  at 
■n7.280  submitted  low  bid  and  award- 
ed contract  by  the  Oregon  State  High- 
way  Commission,  Portland.  January 
31,  for  0.44  mile  pavement  widening 
and  resurfacing  on  the  Range  Street- 
Fifth  Street  Unit,  HiUsboro  Section 
of  Tualatin  Valley  Highway,  Wa.sh- 
ington  County,  U.S.P.W.  Project  NRM 
183-E. 
Complete   bids  follow: 

Kern    &    Kibbe.    Portland .-.$17,28ri 

Ediefsen-Weygandt,     Portland....  ig^EOT 

United    Contr.    Co.,    Portland 19,23.", 

Jacobsen  Jensen  Co.,  Portland.  19,919 
Northwest  Roads  Co..  Portland  20.225 
Schmitt    Const.    Co.,    Portland....  21,072 


CONTRACT    AWARDED 

LINCOLN  COUNTY,  Oregon— E.  C. 
Hall.  Eugene,  at  $38,994  submitted 
low  bid  and  awarded  contract  by  the 
Oregon  State  High-way  CommissloB. 
Portland,  Jan..  31,  for  0.64  mile  grad- 
ing, surfacing  and  penetration  type 
bituminous  macadai-n  on  the  Toledo- 
Section  of  Corvallis-Newport  High- 
way, Lincoln  County  U.S.P.W.  pro- 
ject NRM  150-B.  Complete  bids  fol- 
low: 

E.    C.    Hall.    Eugene 38,994 

Edlefsen  -  Weygandt,    Portland..  39,792 

P.    C.   Dillard.    Medford 45,764 

United   Contracting  Co.,   P'tland  47,819 


♦ 


CONTRACT    AWARDED.  '^.'1'' 

COLUMBIA  COUNTY,  Ore.  — E.  -  C. 
Hall,  Eugene,  at  $38,835  submitted  the 
low  bid  and  awarded  contract  by  the 
Oregon  State  Highway  Commission, 
Portland,  January  31,  for  0.45  mife 
grading  and  paving  on  th.e  East  Rai- 
nier Section  of  Columbia  River  High- 
way in  Columbia  County,  U.S.P  W 
Project  NRM  173-A. 
Complete   bids,  follow: 

E.   C.Hall,    Eugene $38,835 

Parker    Schram,     Portland 39,729 

Ediefsen-Weygandt,     Portland....  39,785 
Oregon    Contracting    Co.,    Port- 
land   -4.0.721 

G.    F.    Anderson   Co.,    Astoria ::ta;lS.5 

United    Contr.    Co.;    Portland .-.  42;5-02 

Johnston.    Hansen..  &    Johnston. 

Berkenfeld    ;...;.;!....;.■..  -. ..v:^  -IftefiO 

Schmitt  Const.  Co.,  Portland    .?;  -43.317 

Joplin    &    Eldon,    Portland..-' !..  44,735 

Saxton    &   Looney,    Corvallis. ...:..   45,330 

Chas.    H.    Leonard,    Albany 49,700 

Kern   &   Kibbe.   Portland 5,s  4'j5 


CONTRACT     AWARDED 

UNION     COUNTY.     Oregon— c'eorge 

F.  Price,  Dayton.  Wash. ..at  $o9.5.r 
submitted  low  bid  and  awarded. coij.r 
tract  by  Oregon  S-tate  Highway  .Com - 
mission,  Portland,  Jan.  31,  for.  1I..4.3 
mile  grading  and  surfacing  on  ;the: 
Elgin  Section  of  Wallowa  Lake  Higli-v' 
way.  Union  County  U.S.P.W.  Project 
NRM  and  H-5.  Complete  bids  fol- 
low-: 

G.  F.    Price,    Dayton.    "Wash $59.".7 

Quinn    Robbins    Co..    Boise...... .i..».-.- 144^ 

A.    A.    Hardestyv  .Portland......-..5.rr.,- 83l65 

Hart  Constr.   Co.,  rLa  Grande........  90'?€ 
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LOS  ANGELES  COUNTY— 3.7  Milet  Grade  &  Pave — SUte 


IM.IOS 


iiiir 


l-(l|I.\"l'Y 

flully-Mlll.T  Conlnullni;  i'....  ir.ilil  W. 
7*ir  SI..  I."iitc  H..UI-I1.  milmilltcd  low 
hid  tci  (.•.  II.  rurci.U.  Slate  Hlnhwnv 
KriKliiocr  nt  I,<)b  Amki'Ii'm.  .laininry  31 
(HH  prvvloiiHly  ici">rl.Ml)  at  $107,082.30 
(liasi'd  "11  Ail.  A  l«r  nj.i>halllc  I'on- 
iroti')  and  at  »lir,,017.10  (lia«cd  on  All. 
B.  rpincnt  coiK-relr)  for  hlKl<way  con. 
ulriirtlon  In  Los  AHKelPH  foiinty,  !>*- 
Iweon  Stall-  SI.  iind  I-o.s  Ang<>le!i  Ft., 
about  3.7  Millf«  In  length,  to  he  Kradc>d 
and  pavi'd  with  asphalt  concrete  or 
Portland  I'l'iiicnt  concrete,  Involvlni?: 
(  1)  I9f>   Ma.    clearing     and     grubbing 

right-of-way; 
(  2)  41,000    cu.    yds.    roadway    excava- 
tion, iiniJaxsinpd: 
(  3)  345.000   ilK.    yds.   overhaul; 
(  4)   24, ISO   ton.s   selected   material; 
(  5)  D50  cu.   yds.   structure  excav.; 
(   6)   43,00   sq.    yds.    subgrade    prepara- 
tion: 
(   7)   125  cu    yds.  Class  A  Portland  ce- 
ment cono.    In  structure!; 
(  8)   16,000   lbs.    rclnf.   steel  In  struc; 
(  9)  5B0  M  gallons  water; 

(10)  160   tons  crushed  gravel  or  stone 

liltuniliioua    treated    surfacing; 

(11)  8  tons  cut  back  asphalt  bitumin- 

ous   treated    surfacing; 

(12)  355  tons  fuel  oil; 

(13)  43.500   sq.    yds.    preparing,   mixing 

and  shaping  shoulders; 
(11)  55   tons   asphaltlc     road    oil     seal 
coat; 

(15)  56C   tons  screenings   seal  coat; 

(16)  2   tach    culvert    markers; 

(17)  196   stations   finishing   roadway; 

(18)  42    each    monuments   complete    In 

place; 


AI.TKUNATn  K  A 

(19)  18.300    tons   asphalt    concrete; 

AI.TKRNATIVE   B 

(20)  8100    cu.    yds.    CluHB    A    Portland 

cement  concrete  pavement; 

(21)  22,000    lbs.     bar    reinforcing    steel 

In  pavement; 

(22)  11,760   each    pavement    dowela; 
(3S)  28    tons    fuel    oil    subgrade    treat- 
ment; 

(24)  I  tons  Grade  E  asphalt  subgrade 
treatment. 
NOTE:— Alternative  A  sets  forth 
the  necessary  Items  for  the  construc- 
tion of  the  pavement  with  asphalt 
concrete.  Alternative  U  sets  forth  the 
necessary  Items  for  the  construction  of 
the  pavement  with  Portland  cement 
concrete.  The  contract  may  be  award- 
ed on  the  basis  of  constructing  the 
pavement  of  either  type  at  the  option 
of    the    nepartment    of   Public    Works. 

The  total  bids  were: 
(A)    Sully-Mlller  Contr.   Co.,    Alleinale 

A,   $107,082.30;    H,   $116,017.10. 
(H)     Grmth     Co..     $107,143.90;     $11.S,-. 

656.60. 

(C)  Mundo  Engr.   Co..   $109,142;    $ 

(D)  Southwest    Paving   Co..    $109,570.- 
50;   $ 

(E)  Oswald    Bros.,     $109,814.30;     $126,- 
080.50. 

(K)    Geo.   R.   Curtis   Paving  Co..    $110.- 

956.30;   $ 

(O)  United  Concrete  Pipe  Corp.,  $116,- 

162;  $127,091.20. 
(H)   L.  A.  Paving  Co.,   $117,626.60;  and 

$128,299.00. 

Unit  bids  follow: 


(A) 


(B) 


(C) 


(D) 


(E) 


Liy.„~- 

..  $  5.00 

$13.00 

$  2.00 

$5.00 

$   3.00 

$  3.00 

$10.00 

$  6.00 

.,r  2) .'.,;:,.,.... 

.29 

'  .     ;22 

.30 

.33 

.31 

.215 

.35 

.36 

Ci  .^v::.; 

.005  ■ 

.006 

■'.004 

.005 

.01 

.01 

.005 

.01 

V  ).':.: .-.' 

..  .    1.05 

1.05 

1.00 

1.07 

.80 

1.10 

1.05 

.95 

,(..S)..i..;..,.. 

..'        .50 

.75 

.80 

.95 

.80 

.75 

1.00 

1.00 

(  6).;.:.:.. 

.09 

.09 

.10 

.10 

.09 

.09 

.12 

.12 

.(  7J.....„.. 

..     15.00 

16.00 

18.00 

26.00 

17.00 

18.00 

20.00' 

20.00 

( -si:..::.;,::; 

.04 

.05 

.05 

.05 

.046^ 

.04 

.05 

.06 

.,(9.1., 

1.00 

1.50 

1.00 

1.25 

1.85 

1.00 

.75 

2.00 

■•fi(j)...: 

2.50 

2.25 

2.50 

2.30 

2.25 

2.28 

3.00 

2.60 

(11) 

..     15.00 
8.50 

12.00 
7.50 

20.00 
8.00 

12.00 
7.40 

13.75 
8.50 

12.90 
8.30 

17.00 
9.00 

15.00 

'm: 

9.00 

,(.13). 

.05 

.05 

.05  , 

.04 

.04 

.05 

.04 

.06 

(14) 

.      15.50 
...       2.44 

11.50 
2.75 

20.00 
3.60 

13.00 
1.85 

16.00 
2.40 

16.70 
3.00 

17.50 
2.00 

16.00 

AW. 

1.96 

-hfi)-.:::: 

3.00 

2.50 

2.00 

3.50 

2.60 

2.40 

3.00 

3.50 

(171„  

4.P0 

3.00 

A)   2.78 

2.50 
2.50 
2.84 

3.00 
2.00 
2.90 

3.50 
3.00 
2.76 

2.60 
2.50 
3.13 

2.00 
3.00 
3.00 

7.00 
3.00 
2.95 

5.00 

(IS) 

3.50 

U»).  (Alt. 

.06 

(20)     (Alt. 

B)   6.90 

T.44 

8.45 

7.50 

7.6a 

(21) 

.04 

.05, 

^..... 

.07 

.04 

.07: 

(22) 

;ii 

...       8.50 

.10 
12.50 
17.00 

.10 
12.75: 
27  00 

.•::::■ 

.12 
25.00 
30.00 

.15 

(23) 

12.60 

(24) 

..     15.00 

25.00 

SAN  FRANCISCO  —  Twenty-second  Street  Sewer  —  (City) 


.SA.N  FRANCISCO— Bay  Shore  Coii- 
strfaetlon  Co..  Inc.,  255  Bayshore  Blvd. 
a!'$l,365.60  submitted  low  bid  to  the 
Department  of  Public  Works,  City 
Hall,  for  the  reconstruction  of  a  sew- 
er on  22nd  street,  between  Potrero 
Avenue  and  San  Bruno  ..Vve..  involv- 
ing: 

(1)  1    drop    manhole    with    12-ln.    VCP 

drop  pipe,   complete; 

(2)  I   brick   manhole,   complete; 

(3).  16    I.f.    iS-in.    VC^   sewer    encased 

in  concrete,   in  place; 
(4)   196  I.f.   18- In.  VCP  sewer.  In  place; 


(5)   S   If.   10-in.   VCP  culvert,   in   place. 
Total  bids   follow: 

(A)  Bay   Shore   Const.    (To.,    inc.'    San 
Francisco.    $1,365.60. 

(B)  Theo     Cohn.    S.    F $1,393.60 

(C)  Fay  Imp.  Co.,  S.  K 1,619.20 

(D)  R.    S.    SUverberg,    S.    F 1.679.00 

(E)  Eaton  &   Smith.   S.    F 1.690.00 

(F)  M.    Bertolino,    S.    F. 1,692.00 

(G)  C.    Ij.   Harney,   S.   F 1,782.60 

(H)    W.    J.    Ti»bin.   Oakland 1.846.20 

(I)    E.  J.    Treacy.  S.   F 1,914.80 

(J)    Herman    Lawson,    S.   F 2,990.2.S 

Unit  bids  follow: 


(A)          (B)          (C)          (D)          (E)  (F)  (G)  (H)  (1)  (J) 

(11   $160.00  $1CS.00  $142.00  $209.80  $266.00  $150.00  $200. ()0  $125.00  $200.00  $355.00 

.X2)       50.00       90.00       98.00     160.00     100.00  100.00  85.00  100.00  100.00  186.00 

(3)  6.00         S.OO         8.00       10.00         8.00  8.00  12.00  10.40  10.00  8.00 

(4)  5.40         5.10         6.30         5.70         6.00  6.50  6.60  7.30  7.30  11.->S 

(5)  1.40         1.00         2.05         4.00         3.60  5.00  1.50  3.00  .1.00  6. 46 
Bids   held    under  advisement. 


■  IDS   OPKNKO. 

l.OH  A.NGELKH,  <;ul.— 0.b..ri.  Cu., 
U70  >%n  Pus'iuul  Ave.  pnsndana, 
nubiiilllud  the  low  bid  to  I»h  Angeton 
lounty  board  of  ■ui>«>rvlii<>r«  Feb  4. 
at  $41.6K0.25  for  the  Itnprovemeiil  of 
Foothill  Blvd.  from  Its  intersection 
with  Greenwood  Ave.  and  Walnut  HI., 
eiuiterly  to  .Santa  Anita  Ave..  PvMi- 
denu  and  lyos  Angeles  county.  3700 
lln.  ft.  or  0.70  mile,  undnr  cash  con- 
tract No.  466.  I'WA  Proje.t  .Vo.  3123, 
Involving: 

(    1)  6240    c.y.    excav..    Including    shap- 
ing and  removal  of  trees; 
(   2)   68.845  »i|.    ft.    9-7-7-9-ln.h    lemeni 

concrete   pavement; 
(  i)  4002  sq.   ft.  8-ln.  cement  concretti 

pavement; 
(  4)  85.304    sq.    ft.    4-ln.    asphalt    con- 
crete base; 
(  5)  34  tons  asphalt  concrete  base; 
(   6)    80,869    »<i.     ft.     2-ln.    asphalt    con- 
crete wearing  surface; 
(  7)   92,976     sq.     ft.     1  J/, -inch     pre-nilx 

pavement; 
(  8)  189    I.f.    6xl0xl8-ln.    cement    con- 
crete curb; 
(  9)  506   I.f.    6x9xl5-in.  do; 

(10)  277   sq.    ft.    6-ln.    cement   concrete 

gutter; 

(11)  2599  sq.  ft.  cement  concrete  walk 

(12)  160    If.    cement    concrete    curtain 

wall ; 

(13)  drainage    structure    as    per    plan 

No.  4; 

(14)  drainage    structure    as    per    Plan 

Nos.  5  and  6; 

(15)  do  as  per  Plan  No.   8; 

(16)  do  a.s  per  Plan  No.   10; 

(17)  do   as  per   Plan   No.   12; 

(18)  relocating  light   standards  as   per 

PUin   No.    11   complete. 
The    total    bids    were: 

(A)  Osborn  Co.,  $41,580.25. 

(B)  Geo.    R.    Curtis   Paving   Co..    $42,- 
208.20. 

(C)  J.   E.   Haddock.   Ltd..   $45,193.72. 

(D)  Griffith  Co.,   $47,639.47. 


The 

unit  bids  were: 

(A) 

(B) 

(C) 

(D) 

(  1).. 

$       .50 

1         .50  $         .60  : 

.58 

(  2).. 

.18 

.178 

.182 

.197 

(  8).. 

.19 

.19 

.20 

.21 

(  4).. 

.03 

.069 

.075 

.09 

(  5).. 

3.20 

2.30 

3.10 

3.50 

(  6).. 

.04 

.03 

.035 

.04 

(  7).. 

.03 

.025 

.035 

.045 

(  8).. 

.60 

.58 

.50 

.76 

(   9).. 

.50 

.52 

.4* 

.50 

(10).. 

.18 

.23 

.20 

.25 

(11).. 

.15 

.17 

.15 

.16 

(12).. 

1.00 

1.00 

1.00 

.76 

(13).. 

1500.00 

850.00 

2000.00 

1750.00 

(14).. 

3300.00 

4960.00 

3775.00 

4000.00 

(16).. 

2100.00 

2460.00 

2920.00 

2800.00 

(16).. 

1500.00 

1670.00 

1700.00 

1800.00 

(17).. 

2500.00 

3920.00 

3750.00 

2500.00 

(18),. 

275.00 

310.00 

300.00 

300.00 

BIDS    WANTED 

GILA    AND     NAVAJO    COUNTIES. 
.\rizona— Until    Feb.     20,     2:30     P.     M.. 
bids   will    be    received   by   the   Arizona 
State   Highway  Commission.    Phoenix. 
for  highway  construction  on  the  Globe 
Showlow    Highway.    NRH    »9-I    (1936) 
.\FE  6054.     The  work,  which  is  to  be- 
gin   about    56  H      miles    northeast      of 
Globe  and   extend  northeasterly  about 
4  "4     miles,     consists    of    grading    and 
draining.        Principal    Items      and    ap- 
proximate qnantitles  are: 
(   1)   275,000   roadway  excavation ; 
(  2)  3300  cu.  yds.   drainage  excav.; 
(  3)  15,000    cu.    yds.    slides    and    over- 
breakage; 
(   4)  2100    cu.    yds.    structural    excav.; 
(  5)  3300    cu.    yds.    borrow    excav.; 
(   6)  70.200    9ta.    yds.    earthwork    over- 
haul; 
(  7)  3900  cu.   yd.    mile  earthwork  haul 
(  8)   1229   cu.    yds.   Class   A  concrete: 
(  9)   123.000    lbs.    reinforcing  steel: 

(10)  2990  lln.   ft.  CMP  (various  sl«es) : 

(11)  2  each  cattle  guards; 

(12)  10.940   lln.    ft.    road    guard    (cable 

or  steel  plate). 
Certified  or  cashiers  check.    5%.  T. 
S.  O'Connell.   State  Highway  Engineer 
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PACIFIC    CONSTRUCTOR 


RIVERSIDE  COUNTY— 16.8  Miles  Grade  &.  Pave— (SUte) 


ItlVKKSIliK  LXif.NTV.  «'al.-  Malioli 
Bros.,  KIsini>re.  submitted  the  low  l)id 
to  C.  H.  Purcell.  State  Highway  Engi- 
neer, at  Los  Angeles.  Jajiuary  31,  at 
J139,S0S.60  (as  previmisly  ri'ported)  for 
highway  construction  in  Riverside  Co. 
between  one  mile  east  of  Beaumont 
and  Whitewater,  about  16.S  miles  in 
length,  to  be  graded,  portions  paved 
with  cement  concrete,  and  portions 
surfaced  with  oil  treated  crushed  grav- 
el or  stone  plant   mix.    involving: 


(  1) 
(  2) 
<  3) 


(  6) 
(  7) 
t  8) 

(  S) 
(10) 
111) 
(12) 
(13) 
(14) 
(15) 

(16) 
(17) 
(18) 

(19) 
(20) 


(  1) 
(.2) 
•X'S) 
(  4> 
(  5) 
(  6) 


37,000  c.y.   rdwy.   excav..   unclass. 

1,600,000   sta.   yds.   overhaul; 

1.560   c.y.   structure   excavation; 

6.300  sq.   yds.   subgrade  for  pave. 

1.180  c.y.  Class  A  Portland  ce- 
ment concrete  (pavement  widen- 
ing); 

5.900  c.y.  do  (pavement  widening) 

166  c.y.    do    (structure); 

25.000  lbs.  bar  reinforcing  steel 
(pavement    and   structures); 

3.000  each  pavement  dowels; 

252   l.f.   18-in.   CMP; 

1,062  l.f.  24-in.  CMP; 

28  If.   30-in.   CMP; 

280    l.f.    36-in.    CMP; 

156   l.f.   48-in.   CMP; 

1,010  c.y.  remove  and  dispose  of 
concrete; 

1.040  If.   furnish   redwood   piles; 

52  each  driving  do; 

21  MF^I  redwood  timber  dense 
select   all-heart   struc.    grade; 

13  MFBM  do,  select  all  heart  do; 

3,490  tons  crushed  gravel  or  stone 
(plant   mixed   surfacing); 


(21)  150   tons    fuel   "11    (plant    mix   sur- 

facing); 

(22)  1,510    tons   fuel   oil    shoulders; 

(23)  148.000  s<j.  yds.   mixing  and  shap- 

ing shoulders; 

(24)  154    tons    asphalt    road    oil    (seal 

coat); 

(25)  1.260  c.y.  screenings   (seal  coat); 

(26)  2.900   sq    yds.   asph.    paint    binder; 

(27)  6.7    miles   new   property   fence; 

(28)  25  each  fence  gates; 

(29)  710    If.     laminated    timber    guard 

rail; 
f30)   85   each    timber  guide    posts; 

(31)  855    stations    finishing   roadway; 

(32)  215  each    monuments   complete   in 

place. 
The  unit  bids  were: 

(A)  Matich  Bros..   EHslnorc.   1139,803.60 

(B)  B.  C.  Carroll.  San  Diego,  J141.- 
286.35. 

(C)  Oswald  Bros.,  Los  Angeles,  $142.- 
634.50. 

(D)  Geo.  Herz  &  Co..  San  Bernar- 
dino.  $149,920.05. 

(E)  United  Concrete  Pipe  Corp..  Los 
Angele-s.    $160,349.40. 

(F)  Southern  California  Roads  Co.. 
Los    Angeles.    $163,061.40. 

(G)  Fredrickson  &  Wat.son  Const.  Co. 
and  Fredrickson  Bros..  Oakland. 
$164,436.79. 

(H)  Mundo  Engineering  Co.,  Los  An- 
geles,  $167,897.09. 

(I)  Mlttry-  Bros.  Const.  Co..  Los  An- 
geles,   $168,888.00. 

(J)    Griffith    Co.,    Los    .\ngeles,    $182.- 
159.50. 
The  total  bids  were: 


(A) 
\  .35 
.004 
1.00 
.12 
7.50 
8.85 


(B)       (C)       (D)      (E)       (P)        (G)       (H)        (1) 
$     .44  $     .35  $     .42  $     .48  $     .50  $     .30  $     .46  $     .38    $ 
.002       .003       .0045     .001       .003 
.75         .70         .70       1.20       1.00 


(J) 


.11 
8.20 


.10 
8.75 

1.75 


.OS 
8.30 


.12 

9.50 
9.50 


.12 

9.0fl 
9. 


.03 
1.00 
.10 
9.30 
10.50 


.80       1.10       1.00 


(  7) 16.00     18.75     22.50     20.0'J     19.00     20. 0«     23.00 


.06 


1.85 
2.70 
4.00 
5.20 
9.50 


(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 
(16) 

(17) 12.00 

(18) 87.50 

(19) 82.50 

(20) 2.45 

(21) 7.75 

(22) 8.20 

(23) 04 

(24) 
(25) 
(26) 

(27) 450.00 

(28) 13.00 

(29) 1.00 

(30) 1.50 

(31) 3.00 

(32) 2.l>0 


.06 
.10 
1.75 
2.50 
3.30 
4.60 
8.30 
1.35 
.65 


.045 
.11 
2.00 
2.50 
3.50 
5.00 
7.50 
2.40 
.40 


.10 
1.80 
2.60 
3.30 
5.0!) 
S.30 
3.50 

.42 


.048 
.145 
2.40 
3.10 
4.20 
6.60 
9.60 
1.50 


.12 
1.75 
2.70 
3.25 
5.00 
8.50 
3.00 

.50 


.15 
1.70 
2.60 
3.50 
5.00 
8.64 
1.20 

.70 


15.00      11.00     15.00     18.00     16.00     15.00 
85.00     90.00     91.00     90.00     90.00  100.00 


90.00  85.00  84.00  96.00  95.00  100.00 

2.37  2.30  2.50  2.60  2.90  2.75 

7.75       9.34  8.00  9.00  13.20  8.50  11.00 

8.20       8.77  9.00  8.00  12.00  9.00  11.00 

.04         .035  .05  .055  .04  .05  .06 

18.00     19.35  18.00  18.00  20.80  21.00  17.00 

2.50       3.60  3.00  4.00  3.60  3.70  3.50 


.03 


.03 


.03 


.03 


.03 


.05 

.12 

2.75 

3.60 

4.50 

6.25 

10.00 

1.50 

.50 

15.00 

80.00 

80.00 

2.70 

8.00 

8.50 


20.00 
4.00 


.10 

18.10 

10.30 

20.00 

.055 

.12 

1.80 

2.25 

3.10 

4.15 

8.10 

1.20 

.85 


11.66 

11.70 
30.0'! 


2.20 
9.00 
9.50 
.05 
19.25 
3.00 


450.00  450.00  500.00  480.00  420.00  450.00 

15.00     20.00     18.00     18.00      15.00     20.00 

1.20       1.20 

2.25       2.40 

2.50       4.80 

2.70      3.00 


1.00 
2.00 
4.80 
2.75 


1.00 
2.50 
2.00 
3.00 


1.25 
1.50 
5.00 
3.00 


1.00 
2.25 


3.00 


500.00  400.00 
20.00  16.00 
1.00  2.00 
3.00 
5.00 
2.90 


2.00 
4.00 
3.06 


2.00 
3.00 
4.06 
5.00 
8.00 
2.00 

15.00 
100.80 
90.00 
3.00 
8.00 
10.06 
.07 
15.00 
3.00 

.o;; 
ioo.oe 

20.00 

1.00 

1.50 
6.00 
3.0« 


SAN  FRANCISCO  —  Golden  Gate  HeighU  Sewer  —  (City) 


SA.N  FRANCISCO— Bay  Shore  Con- 
struction Co.,  Inc.,  255  Bayshore  Blvd. 
at  $9,462.06  submitted  low  bid  to  the 
Department  of  Public  Works.  City 
Hall,  for  the  construction  of  sewers 
and  appurtenances  in  Golden  Gate 
Heights    District,    involving: 

(1)  4157  l.f.  8-in.  VCP  sewer,  in  place; 

(2)  38   brick  or  concrete  manholes; 

(3)  3    standard    lampholes; 

(4)  116   8x6-in.    Y  or  T   branches. 


Total   bids    follow; 

(A)  Bay    Shore    Const.    Co. 
Inc..    .San  Francisco   ... 

(B)  H.  F.  Glackin.  S.  F 

(C)  Chas.  L.  Harney,  S.  F... 

(D)  W.  J.  Tobin.  Oakland 

(E)  Fay   Imp.   Co..    .S.   P 

(F)  E.    J.    Treacy,    S.    F 

(G)  MacDonald    &  Kahn  Co. 
Ltd.,    San    Pranclsco    

(H)    Eaton   &    Smith.    S.    F. ... 
Unit  bid.s  follow: 


$  ».462.e6 
9,495.30 
9.708.50 
11.910.00 
12.332.27 
.  13,479.39 


(A) 

(1) »  1.58 

(2) 

»») 


(B)            (C)  (D) 

$  1.50       $  1.6«  $  2.00 

70.0n         80.00         75.00  90.00 

20.00         25.00         20.00  20.00 

1 1.50           1.25           1.25  1.00 

Theo.  Cohn  submitted  an  irregular  bid 
Bids   held   under  advisement. 


(E) 

$  2.11 

89.00 

21.00 

1.00  1.50  2 

I'hich   was  not   read. 


(F) 
$     2.27 

loo.oe 

20.00 


(O) 

$     2.40 
100.00 


(H) 

S     3.00 
100.00 

10.00 

2.o«l 


BIDS   WANTED. 

SAN  BERNARDINO  CO..  Cal.— Un- 
til February  28.  2  P.  M.,  bids  will  be 
received  by  the  State  Highway  En- 
gineer, State  Bldg.,  Los  Angeles,  for 
about  two  miles  grading  and  paving 
with  Portland  cement  concrete  In 
San  Bernardino  County  between  Riv- 
erside Avenue  and  Colton. 

The   work  involves: 
(  1)  42,000  c.y.  rdwy.  excav..   unclass.; 
(  2)  89.000  sta.   yds.   overhaul; 
(  3)   13.000   c.y.    selected    material; 
(  4)  290   c.y.   structure   excavation; 
(  5)  23.300  sq.   yds.  subgrade  for  pave. 
(  6)   4.700    c.y.    Class    A    Portland    ce- 
ment   concrete    (pavement); 
(  7)  25  c.y.  Class  A  do   (structure); 
(   8)  14.200  lbs.   bar  reinf.   steel   (pave- 
ment and  structures): 
(  9)  6.300    each    pavement    dowels; 

(10)  230    l.f.    18-in.   CMPt 

(11)  980    c.y.    removing    and    disposing 

of  concrete; 

(12)  180  tons  fuel  oil   (shoulders); 

(13)  22.000   sq.    yds.    mixing   and   shap- 
ing shoulders; 

(14)  22    tons    asphaltic    road    oil    (seal 

coat); 

(15)  190  c.y.  screenings   (seal  coat); 

(16)  5,600   M.   gallons   water; 

(17)  10.500  l.f.  permanent  traffic  stripe 

(18)  105   stations   finishing   roadway; 

(19)  36    each    monuments    com])lete    in 

place. 
Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Public  Works  Bldg..  Sacramento,  and 
on  file  at  the  office  of  the  District 
Engineer  In  San  Francisco.  Los  An- 
geles, and  the  district  in  which  the 
work  is  situated.  * 


BIDS   OPENED. 

LOS  ANGELES.  Cal.— J.  E.  Had- 
dock, Ltd..  357  N.  Chester  Ave.,  Pasa- 
dena, submitted  low  bid  to  the  Los 
Angeles  County  Board  of  Supervisors 
February  4,  at  $56,750.07,  for  the  im- 
provement of  Santa  Fe  .\venae  from 
Willow  Street  to  the  north  city  lim- 
its of  Long  Beach,  under  cash  con- 
tract. PWA  project  No.  3123,  unit 
13.     The   work    involves: 

(1)  12,300  c.y.   excav.   (Including  shap- 

ing and  removal  of  trees); 

(2)  185.456    sq.    ft.    9x7x7x9-in.    cement 

concrete   paving;  , 

(3)  2104   sq.    ft.    8-in.    cement    coneret* 

paving; 

(4)  116,330  square  feet  Wi-in.  pre-ralx 

paving; 

(5)  2134     eqf     ft.     5-ln.     disintegrated 

rock  base; 

(6)  191,638    sq.    ft.    do,    variable    thick- 

ness; 

(7)  4642   square  feet   permanent    traffic 

markers. 
The  total  bids  were: 

(A)  J.    E.    Haddock.    Ltd.,    $56,758. 07. 

(B)  L.  A.  Paving  Co.,   $57,001.68. 

(C)  Geo.    R.   Curtis   Paving  Co.,    $57.- 
063.62. 

(D)  Ansco  Const.   Co.,   Inc.,  $58,757.37. 

(E)  Oswald   Bros..    $59,209.43. 

(F)  Griffith  Co..    $59,803.31. 
The   unit  bids   were: 

(A)      (B)      (C) 


(1).... 

$.45 

$.42 

$.38 

(2)... 

.20 

.21 

.19 

(3)... 

.21 

.24 

.21 

(4).... 

.046 

.04 

.03 

(5).... 

.04 

.045 

.046 

(6).... 

.04 

.035 

.06 

(7)... 

.15 

.20 

.35 

(D) 

(E) 

(F) 

$.31 

$.40 

$.48 

.20 

.195 

.196 

.20 

.20 

.20 

.053 

.05 

.04 

.05 

.06 

.036 

.05 

.053 

.056 

.34 


BIDS   WANTED 

SAN  FRANCISCO.— Until  February 
13.  1:30  P.  M..  informal  bids  will  be 
received  by  the  Department  of  Pub- 
lic Works,  Room  251.  City  Hall,  S. 
J.  Hester.  Chief  Deputy  Director,  un- 
der Spec.  ND.  18835.  for  constructing 
an  asphaltlo  sidewalk  on  the  easterly 
side  of  Bay  Shore  Blvd.  between  Wat- 
erloo and  Marengo  Streets.  Estimat- 
ed cost.   $300. 

Plana  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$19.68.  *  ' 


PACIFIC    CONSTRUCTOR 


31 


CONTRACT   AWARDED 

M.Mtli'cir'A  Co.  Ariz  It  <*.  'I'ilm- 
nir-VV.  !•;  Hall  <•.!.  ..:■;►  Pliocnlx  Till" 
*  Trui'l  IIIiIk  .  riiin-nlx.  Ar.i.,  wuro 
awjirdi'il  tilt' cunt  met  liy  Arlzonu  Statu 
lllKlitviiy  t'uinmliiDliiii.  J'hounlx,  Jan. 
:!l,  ut  Hn.tMb.i'i.  fur  ini|ii'ovliiK  ll>'' 
I'liiii-nlx-Viinia  Highway,  Nllll  lOA 
(IMG).  AKK  «(I2».  Thf  work,  whiili 
I  xti'ntl.s  from  litlli  Ave.  anil  Huikcyf 
UomI  WcMterly  13  inlU'K  to  the  Aruh 
Kriu  hrldKL'H,  i'on»ialN  of  wldcnlnK  tli>- 
pxlittlnK  ronrrete  piivitnicnt  with  I'til- 
liai'k  plant  mix. 

The  work   Involvoa: 

(1)  19,0S3     c.y.     roadway     cxi'av..     un- 

clasa.,      IncludlnK      haulhiK      and 
BIireudInK; 

(2)  14,13G    c.y.    coarso    aKKrpRale    hase 

coiirMi!    (CIT); 

(3)  4r)l2    <-.y.    line   dn; 

(4)  9347    tnn.s    plant    mix    (CIT    except 

fut-lmck  asphalt); 

(5)  449  c.y.   cut-back  awph.    (for  plant 

mix  and  seal  Coat)   CIl': 
(G)   444    c.y.    screenings    (CIP); 
(7)  50    M.    Kals.    .sprlnklinn    (('II'): 
(S)   50   hom-.s    rolllnn. 

The   total   bids  were: 
(A)     H.    ('.     Tanner    and     \V.     K.     Hall 

Co..    $49,504.53. 
(H)   Heafey-Moore  Co.  and  J.   A.  Cas- 

snn.    Phoenix,    $59,463.37. 
CO     Pearson    &    Dlckerson,    Present  I, 

Ariz..    $63,117.53. 
(D)   Pleasant-Hasler  Const.  Co.,   Phoe- 
nix.   $«7.122.90. 
IK)    I'hoinix-'i'empe   Stone    Co..    Phoe- 
nix,   $71,S00.75. 
fnit    bids   were: 

(A)        (B)        (C)        (D)        (K) 

(1) i     .52  $     .63  I     .67  $     .58  $     .75 

(2) 65       1.03         ..So         .96       1.05 

(3) 98       1.05       1.33       1.34       1.30 

(4) 1.43       1.7U       1.8S       2.43       2.50 

(5) 24.00  22.,-)0  27.00  26  00  26.00 

(6) 3.50       4.00       5  00       4.00       S.l.'j 

(7)  .  2.50       2.50       3.00       2.50       4. On 

{!<)  3.00        5.00        5.00        3.00       4.00 


BIDS    WANTED 

H(i\.\i;vn.I.K.  Ore.— Unt.!  Keh.  li. 
:  1',  .M..  bids  will  be  received  by  tlie 
I'.  S.  KnRineer  Office.  306  (""ustoni- 
tion.se.  Portland.  Major  C.  V.  Wil- 
liams. District  Kngineer.  under  Bid 
No.  35-426,  for  the  construction  of 
permanent  road  system  and  landscap- 
ing at  Bonneville. 

The   work    involves: 
t  1)   7  acres  clearing: 

(2)  S.OOO  c.y.  Class  A  borrow; 

(3)  35,000  c.y.  Class  B  borrow: 

(4)  75.000   c.y.   Class   C  borrow: 

(5)  3.000,000   sta.    yds.   overhaul: 

16)  3.000    c.y.    crushed    rock   or  gravel, 

in  place; 

17)  250     hours     roller,     including     fuel. 

supplies  and  operator. 
.''peciticatinns  obtainable  fnmi  .'bove 


nfhc 


BIDS    WANTED 

MARIPOSA  COUNTY,  Cal.— llnti. 
Feb.  21.  2  P.  M.,  bids  will  be  received 
by  the  Bureau  of  Public  Roads.  807 
Sheldon  Bldg..  461  Market  St.,  San 
Francisco,  for  constructing  a  gunlte 
lining  in  the  unlined  portions  of  the 
Wawona  Tunnel.  Section  A5  of  Route 
2.  the  Wawona  Road.  Yosemlte  Nafl. 
Park.    Mariposa  County. 

The  principal  item  of  work  is  ap- 
l>roximateIy   550    cu.    yds.    of   gunlte. 

Plans  and  specifications  obtainable 
fiom  above  office  upon  deposit  of  $10. 


BIDS    WANTED 

COCONINO  COUNTY.  Arizona  — 
Intil  February  20,  2:00  P.  M.,  bids 
will  be  received  by  the  Arizona  State 
Highway  Commission.  Phoenix,  for 
highway  construction  on  the  Flag- 
staff-Fredonia  Highway,  N.R.H.  95-J. 
A.F.E.  8956.  The  work,  which  is  to 
begin  approximately  38=3  miles  north 
of  Flagstaff,  and  extend  northerly 
about  5  miles,  consists  of  the  grading, 
and  draining  and  the  placing  of  select 


mnlerlHl  and  nKK<K<'at>-  biiw  <ouri.<-. 
The  principal  llomx  and  approxlinnlo 
iMiantitlcH    are: 

16.500   ru.    ydM.    roadway   exciiVBtlon; 
1400   cu.    ydH.    rimdway    excavation; 
400    cu.    ydH.    Htructural    excavation; 
23,500  cu.   yds.   borrow  eXNcavatlon; 
1400   cu.    yds.    Imported   borrow: 
10.400  cu.    ydB.   iielecl    material; 
13,000    cu.      yd.    mile     neleit     material 

haul; 
15.300  cu.   yds.   A   B  C: 
270   cu.    yds  concrete; 
19,000   lbs.    relnf.    ateel; 
398  lln.    ft.  C.  M.   I'.; 
52.300    lln.    ft.    special   line    fence; 
9000  lin.   ft.  grader  ditches. 

CertUled  or  cashier's  check  5%.  T. 
S.  O'Connell,  State  Highway  Engi- 
neer. 


20—  MISC.  SUPPLIES  AND 
MATERIALS 

CONTRACT    AWARDED 

HKhKICl>;V.  Cal.— National  Lead 
Co..  'I'enth  and  Harrison  9ts.,  Oak- 
land, at  $552  awarded  contract  by 
the  Berkeley  Board  of  Education  for 
furnishing  paint  for  the  school  de- 
partment. 


BIDS  OPENED. 

OAKI-ANU,  Cal. — Southern  Pipe  & 
Casing  Co..  P.  (.>.  Box  C,  Azusa,  at 
$2,412  submitted  low  bid  to  the  East 
Bay  Municipal  Utility  District,  Oak- 
land,  for  furnishing: 

(1)  1200     l.f.     20-in.     diameter     electric 

welded  sheet  pipe; 

(2)  Spun-ln-lining    for   pipe. 
Complete  bids  follow; 

Southern  Pipe  &  Casing  Co.,  Azusa: 
(1)   $1,908:    (2)    $504;    total,   $2,412. 

Steel  Tank  &  Pipe  Co.,  Berkeley: 
(1)    $2,500-    (2)    $480;   total,    $2,980. 

Montague  Pipe  &  Steel  Co..  S.  F.. 
(1)    $2,484;    (2)    $624;    total.    $3.10S. 


CONTRACTS    AWARDED 

SA.N"  KUA.\"C1.';-Cc)  —  The  Southern 
Pacific  Kailway  Co..  65  Market  S'treet. 
has  awarded  contracts  totaling  $1.- 
156,500,  for  furnishing  steel  rail,  to 
the  following  firms:  Columbia  Steel 
<  b..  Pittsburg,  12.559  tons;  Colorado 
Fuel  &  l.ron  Co.,  Denver,  Colo.,  7615 
tons;  Pacific  Coast  Steel  Co.  South 
San    Francisco.    6000    tons. 

Contracts  specified  112  and  131-lb. 
steel   rail,   for  delivery  before  June   30. 


BIDS   OPENED. 

SAN  FRANCISCO.  —  Identical  bids 
at  prices  shown  below  were  received 
by  T.  A.  Brooks,  Purchaser  of  Sup- 
plies,   City    Hall,    under    Bid    No.    1335, 


for  furnlnhlnK  rock,  sand  unil  iiravrl 
fr.r    the    lerm    February    1    to  Jiin»   in. 

BIOS  OPCNKO 

LOS  ANOKI-K.**.  Cil  — Uld»  for  fur- 
nlshliiK  poled  under  Bid  No.  D.P.li. 
737.  were  opened  by  ll.e  t;.  8.  Fornat 
Service,  751  S.  Flguerua  St..  Jan.  JO. 
Bids   wi-re   taken  as   fullown: 

(1)  400   20-fl.    I>»uiclafi    nr   poleii; 

(2)  350  825-ft.   DoUKlas  flr  pole*; 

(3)  10   30-rt.    Douglaa   (Ir   polea. 
The  bids  were: 

WeHtlnghouse  IClec.  Co.,  (1)  $1.78, 
259  lbs.  each:  (2)  $2.36,  362  lb*,  each; 
(3)   $3,313.   489  lb«. 

Texas  CreoBoting  Co.,  (I)  $2.39. 
103. 600  lbs.  total  weight;  (2)  $3.32. 
90.500  lbs.  total  weight;  (3)  $4.41,  4890 
lbs.  total  weight.  Shipping  point. 
Orange.    Texas.    Southern    Pine. 

National    Lumber  &  (Trcosotlng  Co., 

(1)  $2.66,  122,400  lbs,  total  weight;  <t) 
$3.64.  104.500  lbs.  total  weight;  (3) 
$4.59,  5410  lbs.  total  weight.  Ship- 
ping  point,    Houston,    Texas. 

Jas.   L.  Hall,   (1)  $2.79,  210  lbs.  each 

(2)  $3.90,  310  lbs.  each;  (3)  $5.20,  420 
lbs.  each.  Shipping  point.  The  Dal- 
les,   Oregon;    Douglas    fir. 

E.  K.  Wood  Lumber  Co.,  (1)  $3.15, 
256   lbs.   each;    (2)   $4.25.   368  lbs.   each; 

(3)  $6.00.  503  lbs.  each.  Shipping  point 
Los    Angeles    Harbor;    Douglas    Fir. 

G.  E.  Supply  Co.,  (1)  $2.12,  90.400 
lbs.  total  weight;  (2)  $2.94.  79.000  lbs. 
total  weight;  (3)  $3.74  4080  lbs.  total 
weight.  Shipping  point,  DeRltter  or 
Shreveport,   La. 

Graybar  Elec.  Co.  (1)  $2.39,  103600 
lbs.  total  weight;  (2)  $3.32.  90.500  lbs. 
total  weight;  (3)  $4.41,  4890  lbs.  total 
weight,  i^hipping  point,  Kildare,  and 
l.odl.   Texas. 

Howard  W.  Baxter,  (1)  $4.00,  240 
lbs.  etc;  (2)  $5.35.  300  lbs.  each;  (3) 
$7.10,  450  lbs.  each.  Shipping  point. 
Wilmington:  Douglas  Fir. 

Consolidated  Lumber  Co.,  (1)  $3.10, 
96.000  lbs.  total  weight;  (2)  $4.00,  86,- 
250  lbs.  total  weight;  (3)  $5.00.  4750 
lbs.  total  weight.  Shipping  point, 
Seattle;    Douglas    Fir. 

Chas.  R.  McCormick.  (1)  $4.10.  90.- 
000  lbs.  total  weight;  (2)  $5.55,  81,250 
lbs.  total  weight;  (3)  $6.85.  4450  lbs. 
total  weight.  Shipping  point,  Wil- 
mington:  Douglas  Fir. 

J.  H.  Baxter  &  Co..  (1)  $4.00,  100,- 
000  lbs.  total  weight;  (2)  $5.06,  87,000 
lbs.  total  weight;  (3)  $6.00,  4500  lbs. 
total  weight.  Sliipping  point.  Long 
Beach;    Douglas    Fir. 

Joslyn  Co.  of  Calif..  (1)  $2.10,  112,- 
OUO  lbs.  total  weight;  (2)  $2.80,  93750 
lbs.  total  weight:  (3)  $4.14  5400  lbs. 
total  weight.  Shipping  point.  Wing- 
field.    La.;    Southern   Pine. 


FERNCO  GALVANIZED  CORNER  BEAD 

straight  as  an  Arrow,  Manufactured  from  26  gauge  Prinze  Gal- 
vanized Sheets  especially  made  for  us — No  Flaking  or  Peeling  of 
Galvanizing.     Manufactured   in  6-  7-  8-  9-   10-  and   12-foot   length*. 


HUMP  CORNER  BEAD  CLIPS 


When  construction  makes  it  nec- 
essary for  Wider  Flange  use  clips 
to  lengthen  the  leg. 


THE     FERNALD     COMPANY 

275  Natoma  Street,  San   Francisco  KEarny  0263 
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NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 

In  Forty-fifth  Year 
547  MISSION  STREET  SAN  FRANCISCO 

Subscription  Rates— $20  a  Year  (Paid  in  Advance)  $2  by  the  Month. 
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TAPPAT electric  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  ,  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

228  First  Street,  San  Francisco  308  E.  Third  St..  Los  Angeles 

-       KEarny  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 

/^-^^  Uniform  Quality  :  Service  :  Satisfaction 

GPC: ^ 


Coltoiv 


Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  Bldg.,  601  West  Fifth  Street 
Mill,  at  Colton,  California  TR.    1271  Los  Angeles 


Phone  TRinity  0241  for 

Rock  -  Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty  Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 
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Navy  Department  Proposes  $30,000,000 
Construction  Prosram  at  Pacific  Bases 


Navy  Department  construction  at  Pacific  bases  to  cost  more  than 
$30,000,000  during  the  next  two  years  is  promised  under  an  appropria- 
tion bill  offered  Congress  yesterday  by  the  House  Naval  Affairs  Com- 
mittee. Virtually  all  the  money  requested  for  new  construction  is  to 
be  spent  in  Hawaii  and  Pacific  Coast  naval  bases,  a  summary  of  budget 
items   received    here    indicates. 

The  allottments  asked  for  Pacific  yards  and  training  station  are: 

CONSTRUCTION   BUDGET  Navar'station7BTlVoaTc7  Z.": 

Pearl    Harbor                      $15,000,000  Quarters   for  officers,  $176,500; 

Puget  Sound                             4,500,000  storehouses     and      administration 

Mare    Island          4,300,000  buildings  and  accessories,  $200,000. 

San    Diego            3,000,000  Naval    Station,    Tntuila,    Samoa: 

Coco     Solo     Submarine  Quarters    for    chief    petty    officers. 

Base           2,534,500  $48,000. 

r,.^r.    c«i«    ,„^    H,ih«,  Naval   Ammunition   Depot,  Puget 

v^oco    o  0  I  o    ana    tsaiboa  ,         ■.,,..*■,■•.■,-             i 

Sound:    Industrial  building  and  ac- 

Ammunition    Storage    .     2,000,000  cessories    $100,000. 

Cliiet   items   in   the   program    fol-  Naval   Training   Station,  San   Di- 

low:  ego:    Fleet   school  building  and  ac- 

Navy  yard.  Pearl  Harbor,  Hawaii  cessories,  $120,000. 

loading  dry  dock,  "type  B,"  includ-  Submarine    Rase,   Pearl    Harbor: 

ing    berth    and    mooring    facilities  Officers'  quarters.  $9.'). .500. 

and  accessories,  $10,000,000.  Naval    Air    Station.    San    Diego: 

Navy   yard.    Pearl    Harbor,    float-  Aviation    facilities   and   rifle   range, 

ing  dry   dock,   "type   D",   including  including  buildings  and  accessories 

mooring   facilities  and   accessories,  San   Nicolas  and   San   Clemente  is- 

JT.IO.OOO.  lands.    $247,000;     galley    and    nies.^ 

Naval  ammunition  depots.  Bal-  hall  for  enlisted  men,  $.'?00.000;  bar- 
boa  and  Coco  Solo.  Canal  Zone,  am-  racks  for  enlisted  men.  $300,000; 
munition  storage  facilities,  includ-  hangars.  $SfiO.OOO;  general  store- 
ing  buildings  and  accessories,  $2,-  house  building  and  accessories, 
000,000.  «.."?00,000;  aircraft  storehouse  build- 
Navy  yard.  Mare  Island.  Calif..  ing  and  accessories  .$140,000;  quar- 
storehouse  and  accessories.  $S00.-  ters  for  bachelor  officers.  $200,000; 
000;  graving  dry  dock,  services  and  central  storehouse  building.  West 
auxiliary  construction.  $3,500,000,  Reach.  $50,000;  garage.  West  Beach 

Navy  yard.  Puget  Sound.  Wash..  $200,000;  equipment  storehouse  and 

graving  dry  dock,  services  and  an-  accessories;      $30,000;      magazines, 

xiliary  construction.  $4,500,000,  $5,000;  boat  repair  building  and  ac 

Naval  training  station.  San  Diego  cessories.  $25,000;    quarters  for  of- 

trade  school  and  auditorium   build-  ficers,  $87,000. 

ings  and  accessories.  $475,000.  # 

Submarine   Base,   Coco   Solo,   Ca-  SANTA    CRUZ    BUILDING 

nal    Zone:     Replacement    of    build-  /-/-wrM?     a  ^Tir»w    r\c\  Avm 

ings  and  accessories,  $2,534,500.  CUUt    AC  1  lUIN    UtLA  I  t-U 

Navy    yard.    Mare    Island:    Time  ' 

signal    station,    buildings    and    ac-  .\ction  on   the  proposed   uniform 

cessories,  $35,000.  building   code  for   Santa   Cruz   was 

Navy    yard.    Puget    Sound:    Pur-  postponed     indefinitely     when     the 

chase    of    land    for    foundry   exten-  matter  came  up  at  a  meeting  this 

sion.  $10,000.                           "  week    of   the    city   council     Motion 

Navy   yard.   Pearl    Harbor:    Pow-  for    postponement     of    action    was 

er   plant    building   and   accessories.  made    following    requests    from 

$500,000;    cold   storage  plant   build-  builders    and    material    dealers    for 

ing   and    accessories.    $595,000;    in-  further  time  to  study  the  code  and 

dustrial   shop  buildings   ann   acces  recommend  changes, 

sories.  $1,400,000;   b  a  r  r  a  c  k  s  and  Action    on    an    ordinance    calling 

mess   hall   for   enlisted   men,   $225,-  for  abolition  of  all  builders'  bonds 

000:    quarters    for   officers.   $72,500;  was   delayed,   due   to  opposition   to 

latrine    building    and     accessories,  the   removal    of   bonds   required   of 

.fl6.500.  plumbers. 


ASSOCIATED  OIL 
BUDGETS  $750,000 
FOR  75  STATIONS 

1935  Building  Program  Double 

That  Of  Last 

Year 


Associated  Oil  Company  expen- 
ditures for  new  service  station 
buildings  in  1935  will  be  double 
those  of  last  year,  the  company 
announced   yesterday. 

The  1935  budget  provides  $750.- 
000  for  erection  of  75  new  service 
station  units  in  Pacific  Coast  cities. 
C.  R.  Rrown.  assistant  to  the  pres- 
ident, stated. 

"This  program,  the  most  exten- 
sive the  company  has  undertaken 
since  1929,  is  the  direct  result  of 
improved  business  conditions  par- 
ticularly affecting  the  automobile 
and  petroleum  industries,"  he  said. 

Among  the  cities  where  stations 
are  already  under  construction  are 
San  Francisco,  Los  Angeles.  Santa 
Clara.  Gilroy.  Santa  Barbara,.  Eu- 
gene, Portland,  Klamath  Falls,  Se- 
attle. Sheltnnj,  Yakima,  Tacoma. 
and   Olympia. 

Construction  work  is  awarded  to 
local  contractors  in  each  city,  and 
materials  are  purchased  from  local 
merchants  as  far  as  possible. 

Other  budget  allotments  inc'ude: 
Drilling  and  development  in  Ven- 
tura and  San  Joaquin  fields:  $6.- 
300.000;  transportation  improve- 
ments. $523,0000;  refinery  improve- 
m  e  n  t  s  ,  $575,000;  supplemental 
items,   $600,000,  Brown   said 

The  drilling  and  development  ap- 
propriation of  $6,300,000  is  nearly 
twice  that  of  1934.  It  will  be  ex- 
pended as  follows: 

Ventura  field,  $3,869,000;  San 
Joaquin,  including  Kern,  $1,176,500; 
southern  California,  chiefly  In  Cul- 
ver City.  Huntington  Beach  and 
Santa  Fe  Springs.  $858,000;  outside 
California.  $400,000. 


1934  BLUE  EAGLES 

WILL  BE  RETAINED 


There  will  not  he  an  issue  of 
1935  NRA  Blue  Eagles,  it  is  an- 
nounced by  the  National  Industrial 
Recovery  Board. 

Blue  Eagles  for  particular  trades 
and  industries  marked  "1934"  as 
well  as  thost  issued  under  the  Pres- 
ident's Reemployment  Agreement, 
may  be  used  in  1935.  the  Board  ha:- 
announced. 


PACIFIC    CONSTRUCTOR 


Statistical  Survey  of  Coded  Crafts 

Started  By  Construction  Authority 


The  initial  step  in  the  distribu- 
tion of  150.000  questionnaires  to 
as  many  members  of  the  construc- 
tion industry,  in  connection  with 
the  Construction  Code  Authority's 
active  program  of  collecting  sta- 
tistics, will  be  undertaken  within 
the  next  two  or  three  days  when 
there  will  be  mailed  out  thousands 
of  schedules  to  members  of  the 
electrical,  cement-gun.  terrazzo  and 
mosaic,  resilient  floor  and  kalamein 
divisions  of  the  industry.  Ques- 
tionnaires to  members  of  other  di- 
visions will  be  sent  out  as  rapidly 
as  the  various  divisional  code  au- 
thorities complete  their  work  of 
addressing  the  envelopes. 

The  questionnaires,  of  which 
there  is  a  special  form  for  each  di- 
vision, have  been  kept  very  sim- 
ple, so  that  contractors  will  not  be 
unduly  burdened  in  supplying  this 
highly  important  information.  They 
are  the  result  of  exhaustive  study 
and  consideration  by  the  Code  Aii- 
thority's  Researeli  and  Statistics 
Committee  and  Staff  Statistician 
together  with  its  outstanding  group 
of  statistical  consultants.  This 
group  is  composed  of  Thomas  S. 
Holden.  vice  president  in  charge  of 
statistics  and  research  of  the  F. 
W.  Dodge  Corp.:  Dr.  Isador  Lubin. 
commissioner  of  labor  statistics. 
Dept.  of  I.abor:  Colonel  Donald  H. 
Sawyer,  federal  employment  stabi- 
liaztion  board  head,  and  Peter  A. 
Stone  of  the  NRA  Division  of  Re- 
search and  Planning. 

In  addition,  representatives  of 
all  the  Govenmental  agencies  in- 
terested in  construction  statistics 
have  been  called  in  for  advice  and 
opinion  and  the  forms  have  been 
submitted  to  the  divisional  code 
authorities  for  suggestions  and  ap- 
proval. 

The  information  which  is  asked 
in  the  schedules  includes,  in  brief, 
data  on  the  amount  of  employment 
and  its  distribution  according  to 
types  of  projects  and  the  volume  of 
construction  as  of  January.  1934. 
and  .January.  19.35.  The  Federal 
government  recognizes  the  need 
for  this  information  and  it  is  ex- 
pected it  will  be  of  great  useful- 
ness in  determining  the  allocation 
of  the  $4,880,000,000  fund  to  be  ap- 
propriated in  the  public  works  re- 
lief bill  now  pending  before  Cong- 
ress. In  all  instances,  the  data  ask- 
ed will  fill  the  present  gaps  in  fig- 
urea  on  the  construction  industry 
and  supplement  and  bring  up  to 
date  other  compilations. 

It  is  to  the  interest  of  every 
meml)er  of  the  construction  indus- 
try to  furnish  information  on  em- 
ployment from  which  can  be  de- 
veloped a  complete  and  compre- 
hensive picture  of  the  industry's 
operations,  it  was  stated  bv  Code 
Authority  officials;  each  individual 
member  is  as  important  in  deter 
mining  the  true  status  of  construe 
tlon  as  is  his  fellow  contractor 
Such    a    complete    compilation    can 


THEATRE  VIOLATES 

CONTRACTOR  CODE 

NRA  Compliance  Division  has 
removed  the  "Blue  Eagle"  of 
Carolina  Theatres,  Greenwood, 
South  Carolina,  for  violation  of 
the  hour  and  wage  provisions 
of  Chapter  I  of  the  Construction 
Code,   it   is   announced. 

Complaints  against  this  com- 
pany were  filed  by  workers  and 
the  concern  admitted  violation 
but  stated  that  it  had  borrowed 
money  and  entered  into  contract 
for  the  materials  and  plans  for 
the  structure  it  was  building 
prior  to  the  effective  date  of  the 
code  which  was  March  3,  1934. 
but  that  matters  beyond  the 
control  of  the  company  delayed 
construction.  Upon  further  in- 
vestigation, it  was  decided  by 
NRA  that  no  contract  had  been 
made  prior  to  the  effective  date 
of  the  code  and  punitive  action 
was  taken  accordingly. 

This  case  Is  seen  as  estab- 
lishing an  important  precedent 
inasumch  as  the  respondent  is 
not  doing  construction  work  as 
a   principal   line   of   business. 


NRA  RULES  ON 

EXEMPTION  ORDER 

The  application  of  the  Divisional 
Code  Authority  for  Mason  Contrac- 
tors for  termination  of  the  exemp- 
tion granted  in  Administrative  Or- 
der X-36  was  denied  by  NRA  on 
January  29,  1935,  in  Administrative 
Order  244-G-20. 

On  February  5,  1935.  NRA  issued 
Administrative  Order  244-J-12  ter- 
minating the  exemption  granted  in 
Administrative  Order  X-36  as  it 
applied  to  the  Resilient  Flooring 
Division  of  the  Construction  Indus- 
try. 


be  used  as  a  guide  in  determining 
policies  for  the  benefit  of  each  in- 
dividual in  the  entire  construction 
industry,  it  was  declared. 

The  utmost  care  will  be  taken 
when  completed  schedules  are  re- 
turned, to  keep  the  reports  of  indi- 
vidual contractors  strictly  confi- 
dential. In  no  case  will  these  re- 
ports be  used  for  code  compliance 
purposes  so  there  should  be  no 
hesitancy  among  the  members  of 
the  industry  in  suljmitting  wage 
and  hour  figures  from  their  books 
To  insure  absolute  secrecy  in  this 
regard,  provision  has  been  madp 
for  detaching  the  signatures  on 
questionnaires  as  soon  as  they  are 
received  by  the  Construction  Code 
Authority  and  before  tabulation  is 
made  Also,  in  accordance  with 
the  Code,  individual  reports  will 
fL  '11"'^  "'"J^  '"  compiling  totals 
for   the    entire    construction    Indus- 


$200,000  WORK 
PLANNED  FOR 
S.  F.  AIRPORT 

Utilities    Commission    Authori- 
zes Fund  to  Pave  Runways 
And  Build 


Expenditure  of  $203,000  for  de- 
velopment of  San  Francisco's  mu- 
nicipally owned  airport  during  the 
fiscal  year  1935-36  is  proposed  in 
the  budget  report  of  the  Public 
Utilities  Commission  as  recom- 
mended to  Mayor  Rossi. 

Work  to  be  done  under  the  1935- 
36  appropriation  includes  the  fol- 
lowing: 

Paving  runways.  $121,900.  During 
January  United  Air  Lines  landed 
and  took  off  1162  planes  weighing 
18,000  pounds  each.  Owing  to  the 
heavy  rains,  the  crust  which  now 
surfaces  the  runways  has  broken 
through  under  the  heavy  load,  caus- 
ing some  difllculty  in  landing  planes 
as  well  as  discomfort  to  passen- 
gers. Tbe  prospective  TWA  ser- 
vice, for  which  even  heavier  planes 
are  to  be  used  makes  a  more  per- 
manent type  of  surfacing  manda- 
atory,  it  is  reported. 

Administration  Building,  $53,000. 
Construction  of  a  new  administra- 
tion building  will  provide  space  for 
an  airport  post  office,  weather  bu- 
reau facilities  and  additional  office 
space. 

Water  Mains,  $15,000.  The  lay- 
ing of  a  12-inch  main  to  connect 
with  the  San  Francisco  water  de- 
partment system  will  provide  more 
adequate  fire  protection  than  the 
fiekl  now  possesses. 

In  addition  to  this  program,  to 
be  financed  by  the  city,  the  com- 
mission has  been  in  communica- 
tion with  federal  authorities  con- 
cerning the  prospect  of  a  large 
government  expenditure  for  de- 
velopment of  the  airport,  including 
dredging  channels,  construction  of 
breakwaters,  a  yacht  harbor  to 
serve  as  a  seaplane  basin  together 
with  the  necessary  passenger  and 
servicing  facilities,  and  other  im- 
provements designed  to  make  the 
airport  a  major  base  for  seaplanes. 


Bureau  Asks  Bids 
For  Surfacing 
Canyon  Park  Road 

Bids  will  be  received  by  the  U. 
S.  Bureau  of  Public  Roads  March  7 
at  Phoenix  for  placing  bituminous 
crushed  rock  surfacing  on  Sections 
D  and  E  of  Cameron-Desert  View 
Approach  to  Grand  Canyon  Nation- 
al Park.  Coconino  county,  Arizona. 

The  length  of  the  project  is  14.- 
437  miles  and  will  involve  major 
items  of  11,000  tons  subgrade  rein- 
forcement; 4.000  tons  crushed  ma- 
terial for  shoulders:  23,500  tons  bi- 
tuminous treated  crushed  rock;  380 
tons  applying  government  furnish- 
ed asphaltic  material. 

Bids  will  be  opened  at  San  Fran- 
cisco. February  26  for  furnishing 
the  asphaltic  material. 


PACIFIC    CONS7RUCTOR 


DOYLE-JOHANNS 
LOW  BIDDERS  ON 
CONCRETE  BRIDGE 

Ten     Proposals    Received     For 
Monterey    Highway    Con- 
struction  Contract 


SACRAMENTO.  Feb.  13.  ~  T.>ii 
contractors  to<lny  offerod  bids  to 
the  Stalp  IliRliway  Commission  for 
construction  of  a  reinforced  con- 
crete bridge  across  Malpaso  Creek, 
fl  miles  sontli  of  Monterey.  The 
low  figure  was  a  joint  bid  by  Thos. 
J.  Doyle  and  Theodore  .lohanns  of 
San  Francisco,  at  $2.'i,737. 

Complete  total  bids  follow: 
Thn.s.    J,    Doyle    iinci    Theo.    Jo- 

h.Tnns.    San    Fniiu-isoo $23,737 

A.  H.    Selmer    nnd    John    Car- 
cano,   San   Anselmo 24. 54:1 

C.   W.   Callettl   &  Co..   San   Ra- 

fnel    26.90S 

B.  A.    Howkins    and    Co.,    San 
Francisco    27.S3.'i 

I,.   C.    Siedel.   Oakland 28.414 

M.    B.    McGowan.    Inc..    S.    F.     ..  28.64r, 
Bohenlianier    Const.     Co..    Oak- 
land         2D.90I) 

Haj-ry  J.   Oser.   San  Francisco...  31.36:; 
Lynch-C.nnnon    Engr.    Co.,    Los 

Angeles    32.472 

F.  C.   Amoroso  &   Sons.   S.  F 32.874 

The  contract  is  for  construction 
of  one  117foot  open  spandrel  arch 
span  and  six  13ft.  10-in.  approach 
spans. 


SERA  Approves  1085 
Project  Applications 
During  Five  Weeks 


During  the  five  weeks  ending  .Ian. 
31.  1935.  the  engineering  division 
approved  1.08.5  applications  for 
work  projects,  bringing  the  total 
of  approvals  to  4.693.  according  tn 
Frank  Y.  McLaughlin.  SERA  Ad- 
ministrator This  is  at  the  rate  of 
41  approvals  for  each  working  day 
of  the  period,  as  against  30  a  day 
for  the  preceding  month. 

The  approved  applications  repre- 
sent 3.770  separate  projects  of 
which  1.09S  have  been  completed. 
The  estimated  cost  of  all  projects 
approved  to  date  is  $56,779,795,  of 
which  amount  the  local  govern- 
mental units  involved  have  agreed 
to  furnish  $12,714,376. 

Among  the  day  -  labor  building 
jobs  authorized  during  the  month. 
were  the  following: 
..Tehama  County:  Salvage  of  brick 
from  three  county  jails  to  be  haul- 
ed to  Corning  for  construction  of 
proposed  city  hall. 

Butte  County:  Preparation  of 
site  and  concrete  and  rough  car- 
pentry work  tor  Gridley  elementary 
school  building. 

Alameda  County:  Rehabilitation 
of  Hawthorne  and  Edison  nursery 
schools.  Berkeley. 

Stanislaus  County:  Girls'  recrea- 
tion club  house  construction  at  Mo- 
desto. 


Design  Staff  for 
Berkeley  School 
Rebuilding  Named 


Appointment  of  architects  and 
I  iiglneers  to  supervise  tlie  Berke- 
ley school  district  rehabilitation 
program  Is  a  n  n  o  u  n  c  e  <1  by  Ih" 
school  directors,  coincident  with 
approval  of  an  Increase  of  $39,692 
In  the  current  budget  to  be  used 
lor  school  building  reconstruction. 
The  board  also  authorized  prepara- 
tion of  plans  for  Longfellow  ele- 
mentary school. 

The  new  school  will  be  built  as 
soon  as  money  is  available  fron) 
the  next  fiscal  year  budget. 

John  Reid.  Jr..  was  appointed 
architect  for  the  Longfellow  school 
at  a  fee  not  to  exceed  $5000.  W.  C. 
Ambrose  named  chief  architectur- 
al draftsman  for  the  same  building 
at  a  rate  of  $2  per  hour,  if  and  as 
required,  with  a  maxinmm  pay  of 
$350  per  month. 

Other  appointments  to  the  archi- 
tectural and  engineering  staff  for 
rehabilitation  work  include: 

Thomas  F.  Chace.  engineer  and 
supervisor  of  construction.  $2.50 
per  hour,  maximum  of  $500  per 
month;  Eldridge  T.  Spencer,  con- 
sulting architect.  $2.50  per  hour, 
maximum  of  $500  per  month;  H. 
T.  Howard,  architectural  drafts- 
man. $1.50  per  hour,  maximum  of 
$350  per  month;  Charles  D.  Elfers. 
engineer  draftsman.  $1  per  hour, 
maximum  $200  per  month:  Chas. 
North  and  Gustave  Aaron,  inspec- 
tors and  draftsman.  $1  per  hour, 
maximum  of  $225  per  month. 


Code  Minimum 
Wage  Reduction 
Asked  for  South 


Exemption  of  eleven  southern 
states  from  provisions  of  the  Con 
struction  Code  setting  a  40  -  cent 
ininimum  hourly  v.-age  has  been 
recommended  to  NRA  by  the  Con- 
struction Code  Authority.  The  an 
Ihority  recommends  that  the  min- 
imum be  set  at  not  less  than  3(i 
cents  in  the  states  of  North  Car- 
olina, South  Carolina,  Georgia,  Ala- 
bama. Florida.  Tennessee.  Louisi- 
ana. Mississippi.  Texas.  Arkansas 
and  Kentuck'' 

Unskilled  labor  rates  in  the  south 
fixed  by  other  codes  are  generally 
below  the  rates  fixed  by  the  Con 
struction  Code,  the  Code  Authority 
asserted.  As  a  result  other  Indus 
tries  are  doing  necessary  work  on 
their  own  account,  particularly 
maintenance  and  repair,  thereby 
eliminating  contractors. 

The  40-cent  wage  represented  as 
high  as  100  percent  increase  in 
the  average  wage  for  unskilled  la- 
bor paid  heretofore  and  is  too  great 
an  increase  to  be  assimtlated  at 
once,  it  is  declared. 


200  EXCHANGE 
MEMBERS  AT 
CHICO  MEETING 

Valley   Cities   All    Represented 

In  Code  and  Legislative 

Conference 


More  than  two  hundred  contrac- 
tors representing  all  the  principal 
towns  of  the  Sacramento  valley 
attended  an  all-day  conference  at 
(hico  last  .Saturday  sponsored  by 
the   Chico   Builders'   Exchange. 

W.  J.  .S  h  a  1  z  .  president  of  the 
Cbico  Exchange,  opened  the  gath- 
ering at  10:3it  A.  .M..  in  the  Me- 
morial Hall.  The  morning  .session 
was  devoted  to  craft  conferences 
on  the  subject  of  code  administra- 
tion. Craft  chairmen  were:  Floyd 
O.  Booe.  general  contractors;  H.  T. 
Brooks,  plasterers;  B.  G.  Hower- 
ton.  painters;  Lon  Stultz.  plumb- 
ers; Del  O'Connor,  electricians; 
Fred  HIgnell.  roofers;  Geo.  Hall, 
heating  contractors;  George  PVost. 
sheet  metal  contractors;  Joe  Brown 
cement  contractors. 

State  Senator  Charles  H.  Deuel 
iicted  as  chairman  of  the  luncheon 
lueeting  held  at  the  Hotel  Oaks 
Speakers  at  the  luncheon  were 
Lester  M.  Osborn.  secretary  of  the 
Chico  Chamber  of  Commerce. 
Frank  .McVeigh,  field  agent  for  the 
Federal  Housing  Administration, 
Mano  Zan,  code  coordinator  for  the 
State  Contractors  License  Bureau; 
State  Senator  Thomas  Scollan  of 
Sacramento. 

The  delegates  reconvened  at  Me- 
morial Hall  in  the  afternoon  with 
Allyn  Burr,  president  of  the  Sac- 
ramento Builders'  Exchange,  as 
chairman. 

Floyd  O.  Booe,  executive  secre- 
tary of  the  State  Administrative 
Agency  for  General  Contractors, 
spoke  on  the  subject  of  national 
and  state  legislative  programs  for 
the  construction  industry.  Munsen 
Deuprey.  former  NRA  assistant  ad- 
ministrator in  charge  of  construc- 
tion codes  and  now  code  advisor  to 
the  general  contractors,  followed 
Mr.  Booe  on  the  program,  conduct- 
ing an  open  forum  on  code  sub- 
jects. 

Mano  Zan  told  the  convention 
of  the  San  Francisco  Central  Bid 
Depository  plan  and  the  possibility 
of  its  gradual  extension  to  all  prin- 
cipal cities  of  the  state  as  a  means 
of  making  code  provisions  effec- 
tive for  the  protection  of  bidders. 

Before  adjourning,  the  confer- 
ence adopted  resolutions  opposing 
plans  of  the  Federal  government 
to  expend  any  large  public  works 
appropriation  by  force  account 
methods  and  endorsed  the  amend- 
ment offered  by  Senator  McCarran 
of  Nevada  to  require  competitive 
bids  by  private  contractors  on  all 
projects  where  more  than  ten  per 
cent  of  the  employes  required  are 
skilled   workmen. 

Delegations  were  present  from 
Yreka,  Willows.  Red  Bluff,  Corning 
Orland.  'WHlows,  Mt.  Shasta,  Oro- 
ville.  Nevada  City.  Grass  Valley. 
Marysville.  Sacramento.  Gridley. 
and  Colusa. 
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WM.  SPIVOCK  LOW 
ON  POSTOFFICE 
AT  SAN^RAFAEL 

Geo.  Petersen  Gets  Woodland 

BuildinET  on  Revised 

Figure 

William  Spivock  of  San  Francis 
CO  yesterday  submitted  low  bid  16 
the  Treasury  Department  In  W^sVi- 
iiigton.  D.  C.,  for  i-onstrUction  <> 
the  San  Rafiael  posl  Office.  Amouni 
of  the  low  bid  was  $35,500. 

Second  and  third  low  bids,  re- 
spectively, were  submitted  by  F. 
J.  Rellly  at  $35.S30  and  Leo  Epp 
at  $S6,940. 

The  San  Rafael  post  office  is  to 
be  a  onestory  and  basement  rein- 
forced concrete  building  with  plas- 
ter exterior,  slate  root,  tile  trim. 
and  cast  stone  steps,  and  will  con- 
tain a  mezzanine  floor  to  provide 
washrooms  and   cloak   rooms. 

A  telegraphic  change  of  bid  Sat- 
urday made  Oeorge  Petersen  of 
San  Leandro  low  bidder  on  the 
Woodland  post  office,  with  a  pro- 
posal of  $39,800.  K.  E.  Parker  Co. 
of  San  Francisco,  was  reported  low 
bidder  originally  for  the  work,  at 
J40.2T0. 

The  Treasury  Department  open- 
ed bids  Friday  for  the  San  Mateo 
post  office,  the  low  bidder  being 
Frank  J.  Reilly  of  San  Francisco, 
who  submitted  a  proposal  of  $50  ' 
980  for  the  work.  William  Sptvock 
at  $51,719  and  K.  E.  Parker  Com- 
pany at  $53,200  submitted  second 
and  third  low  bids,  respectively. 

Yesterday  bids  were  opened  also 
for  construction  of  the  post  office 
at  Compton.  For  this  contract  Robt 
E.  McKee.  Los  Angeles,  submitted 
a  low  bid  of  $54,100.  Theodore  A 
Beyer  Corporation  was  second,  at 
$56,949. 


L.  A.  FLOOD  CONTROI 

ENGINEER  APPOINTED 

C.  H.  Howell  of  Albuquerque,  N. 
M.,  who  has  been  appointed  chief 
engineer  of  the  Lcs  Angeles  Flood 
Control  District,  was  chief  engi- 
neer for  the  Middle  Rio  Grande 
Conservancy  District  in  New  Mex- 
ico from  1933  until  his  appoint- 
ment. 

He  is  a  graduate  of  University  of 
Illinois  with  the  class  of  1905  and 
practically  all  of  his  work  has  been 
with  irrigation  and  water  conser- 
vation projects.  He  was  with  the 
Bureau  of  Reclamation  12  years 
From  1929  to  1933  he  was  chief  en- 
gineer for  the  J.  G.  White  Engi- 
neering Corp.,  in  Mexico  City 

Samuel  M.  Fisher,  whom  Mr  Ho 
well  succeeds,  is  to  be  retained  as 
chief  dam  engineer  for  the  flood 
control  district.  Mr.  Fisher  acted 
as  chief  engineer  following  the  res- 
ignation of  E.  C.  Eaton  several 
months  ago.  The  salary  of  the 
chief  engineer  is  $9000  a  year. 

P.  E.  Trask,  former  state  PWA 
engineer  for  California,  has  been 
engaged  as  consulting  engineer  for 
the  district  to  serve  any  100  days 
in  the  year  which  may  be  desig- 
nated by  the  board  of  directors. 


Water  Department  Calls  Bids  on 

Submarine  Section  of  Bay  Crossing 

CertstrUctisn  of  the  slibmarin'e  section  of  the  Bay  Crossing  Pipeline 
Ne.  2  for  the  San  Francisco  Water  Department  is  beinf  advertised  for 
bids  to  be  received  March  6.  The  contract  is  one  financed  with  PWA 
money  and   bonds  of  the   1933  public  utilities  issue. 

0(ther  sections  of  the  pipe  line  are  under  construction  by  West- 
ern Pipe  &Steel  Company  and  American  Concrete  and  Steel  Pipe  Com- 
pany.  A  timber  trestle  to  carry  the 


line    through    tideTnnds    is    under    con- 
tract to  Barrett  &  Hilp. 

The  submarine  section  will  be  a 
double  line  of  54-inch  pipe  approxi- 
mately 2800  feet  in  length  to  be  laid 
acress  San  Franci.sco  Bay  at  Dum- 
barton Strait.  The  section  is  be- 
tween a  point  about  3  and  one-half 
miles  we.st  of  Newark.  Alameda 
county,  and  the  existing  caisson  at 
the  easterly  end  of  the  San  Fran- 
cisco Water  Department  steel 
bridge,  approximately  seven  miles 
ea.«t  of  Redwood  City.  San  Mateo 
county.  The  contract  includes  also 
laying  a  single  line  of  54-inch  pipe 
approximately  435  feet  line  across 
Newark  Slough,  about  2  miles  west 
of  Newark. 

The  work  will  include  installing 
connections  with  the  GO-inch  and 
76-inch  pipe  on  the  bridge  through 
the  caisson  to  the  submarine  out- 
lets and  connections  with  the  exist- 
ing 60-inch  pipe  and  the  66-inch 
pipe  LOW  being  constructed  on  the 
Alameda  side  of  the  bay. 

Chief  Engineer  Nelson  A.  Eckart 
has  determined  three  alternative 
propositions  on  which  bids  will  be 
received. 

Proposal  "A".  .The  line  shall  con- 
sist bf  pipe  with  flanged  joints  sup- 
ported on  siibmarine  pile  trestles. 
The  pipe  shall  be  fabricated  of  %- 
inch  steel  plates,  coated  outside 
with  bituminous  enamel  and  a  jac- 
ket of  reinforced  gunite,  six  inches 
thick.  The  inside  of  the  pipe  shall 
be  coated  with  a  spun  bituminous 
enamel  lining.  The  length  of  sec- 
tions to  be  fabricated  and  laid  is 
optional  with  the  contractor.  Joints 
will  be  made  by  means  of  flanges, 
bolted  up  under  water  and  encased 
in  blocks  of  termie  concrete.  The 
pile  trestle  supporting  the  pipe 
shall  be  composed  of  pile  bents 
spaced  generally  on  20-foot  centers, 
placed  in  trenches  dredged  for  the 
purpose;  trenches  to  be  backfllled 
with  exacavated  material. 

Proposal  "B".  The  line  shall  con- 
sist of  cast  iron  pipe  coated  inside 

and  outside  with  bituminous  enamel 
and  having  special  filexible  joints 
The  pipe  walls  shall  be  two  and 
one-half  inches  in  thickne.ss,  except 
as  otherwise  provided  in  specifica- 
tion.s.  and  is  to  be  laid  in  not  less 
than  12-foot  lengths.  Each  line  is  to 
he  laid  in  a  dredged  trench  on  a 
crushed  rock  fill;  trench  to  be  back- 
filled   with    excavated   material, 

Proposal  "C".  The  line  shall  con- 
■■^ist  of  a  flexible  Joint  steel  cylinder 
concrete  pipe.  The  steel  cylinder  shall 
be  %-inch  thicfc,  covered  on  the  out- 
••'idc  with  a  coating  of  bituminous 
enamel  ana  a  reinforced  concrete  jac- 


ket four  inches  thick,  and  on  the  in- 
side with  a  centrlfugally  spun  con- 
crete lining  two  inches  thick.  The 
laying  length  of  each  section  shall  be 
not  less  than  12  feet.  Requirements 
for  excavation,  rock  fill  and  backfill 
and  joints  are  the  same  as  in  Pro- 
posal   "B". 

Required  excavation  between  share 
lines  is  estimated  at  from  106.000  cU. 
yds.  to  140,000  cu.  yds.  under  alter- 
native propoitions.  Rock  flit  if  al' 
ternatives  "B"  or  "C"  is  selected  will 
approximate  25.000  yards.  Proposition 
"A"  would  require  52.000  lin.  ft.  of 
treated  piles  and  80.000  f.b.m.  treated 
timber;  1425  cu.  yds.  Class  A  cotl' 
Crete,   placed  by   tremie. 

The  contract  will  include  installing 
gate  valves  and  operating  mechanism 
furnished  by  the  city,  furnishing  and 
installing  valves,  fittings  and  auxiliarj- 
jiiping  for  water  motors  and  ejector, 
power    plant    and    electrical    work. 


WATER  DISTRICT 

ASKS  PUMP  BIDS 


Bids  for  .the  citnstriit-^tlon  8£  fwfl 
bUmtiinfe  pintits  at  tke  site  of  .tke 
Vksona  percolation  dam  on  Los 
Gatos  creek  are  to  be  opened  Feb. 
19  in  San  Jose  by  directors  of  the 
Santa  Clara  Valley  Water  Conser- 
vation District 

The  new  pumps  will  replace  linits 
at  the  Doetsch  and  Lester  wells, 
which  were  covered  at  the  time  of 
construction  of  the  Vasona  Danl. 
At  that  time  it  was  agreed  that 
ihey  would  be  replaced  with  equip- 
ment of  equal  quality,  and  follow- 
ing PWA  approval  of  the  work  last 
week  bids  were  asked. 

The  work  includes  furnishing 
and  installing  three  deep  well 
pumps,  including  motors  and  wir- 
ing, and  construction  of  steel  sup- 
porting towers  and  metal  pump 
houses. 


ENGINEERS  NAMED 

FOR  NEVADA  BOARD 

Appointment  of  a  board  of  regis- 
tered professional  engineers,  au- 
thorized by  the  Nevada  legislature 
in  1919  but  neve  carried  out  until 
the  present  time,  has  been  an- 
nounced by  Governor  Richard  Kir- 
man  of  that  state.  Chief  duty  of 
the  board,  which  will  serve  with- 
out pay,  will  be  issuance  of  certi- 
ficates of  qualification  to  engineers. 

Those  appointed  on  the  board 
are  Arthur  R.  Thompson  of  Las 
Vegas,  representing  highway  engi- 
neering; Charles  G.  Walker  of  Beat- 
ty,  mining;  John  A.  Fulton  of  Reno 
mining  and  mechanical;  L.  A.  Har- 
ris of  Eureka,  electrical;  G.  W.  Ma- 
lone  of  Carson,  hydraulic  and  civil. 


PACIFIC    CONSTRUCTOR 


GROUP  NAMED 
TO  RECOMMEND 
LEGISLATION 

Representatives  of  All  Branches 
In  Industry  Form  Commit- 
tee to  Watch  Laws 


Appolntinent  of  a  KPiioral  com- 
niltlcp  to  iiivestiRnto  all  alato  log 
Islatioii  affectiiiK  the  hiiildinR  in- 
(liiHtry  and  to  advisp  with  tin- Imlld 
Ihk  and  coiiHtniclion  corrimiltpps  of 
tlip  iPRlsIaturp  is  aMMiiiiiu-cd  l)y 
Mano  Zaii.  cliiiirinaii  ot  llii'  San 
Francisco  ('onstiMidinu  Divisions 
Conl'erpnce. 

Mr.  Zan  was  directed  to  name 
Hie  committee  at  a  conference 
lunclipon  held  Friday,  where  As- 
semblyman Jefferson  Peyser,  chair- 
man ot  tlie  asseml>Iy  bnilding  and 
construction  c  o  m  m  i  1 1  e  e  .  was  a 
guest  speaker.  He  rciiuested  the  co- 
operation of  authorized  spokesmen 
for  the  several  divisions  of  the  in- 
dustry in  reviewing  the  hills  af- 
fecting the  industry.  These  include 
amendments  of  the  slate  contrac- 
tor's license  law.  hills  relating  to 
the  architectural  and  engineering 
professions  and  bills  to  extend  en- 
forcement of  Federal  codes  ot  fair 
competition. 

The  construction  industry  has 
obtained  at  this  session,  for  the 
first  time,  appointment  of  standing 
cmnmittees  in  both  houses  of  the 
state  legislature  to  whom  all  bills 
affecting  the  industry  will  be  re- 
ferred. As  a  consequence  it  will 
he  possible  to  formulate  a  legis- 
lative program  and  carry  it  for- 
ward without  having  it  sidetracked 
by  committees  which  are  concern- 
ed primarily  with  other  legislation. 

In  order  that  these  two  commit- 
tees ot  the  legislature  may  have 
direct  contact  with  all  organized 
groups  of  the  industry  the  Con- 
struction Divisions  Conference  di- 
rected that  a  representative  legys 
I  a  t  i  V  e  committee  be  appointed. 
This  committee  will  meet  with  the 
legislators  during  the  recess  to  of- 
fer recommendations  and  the  mem- 
bers will  watch  the  progress  ot  bill 
when     the    legislature    reconvenes 

Charles  C.  Langlais,  former  pres 
ident  ot  the  Electrical  Contractors 
Association  of  Northern  California, 
is  chairman  of  the  legislative  com- 
mittee. The  other  members  and 
the  groups  they  represent  are: 
Wm.  I.  Garren  architects:  H.  .T. 
Runnier,  structural  engineers:  J.  F. 
Barrett.  William  E  Hague.  Floyd 
0.  Booe.  William  Coughlan,  gener- 
al contractors:  Peter  Bradley, 
plasterers;  Harold  Bertram,  plumb- 
ers; .1.  A.  Bender,  roofers;  Ernest 
Batchelor.  painters;  A.  C.  Vensano. 
civil  engineers:  R.  A.  Hudson, 
building  equipment  engineers;  A. 
C.  Rodoni.  heating  and  ventilating 
contractors;  L.  R.  Steinberg,  orna- 
mental iron;  .Joseph  Fratessa.  tile 
contractors. 

The  following  compose  the  Build- 
ing and  Construction  committees 
of  the  legislature: 


START  ERECTION 
OF  A-FRAMES  ON 
BAY  ANCHORAGE 


Concrete    at    235-ft.    Level    i 
Center   Pier;   Steel    Contrac- 
tor Placing  Cable  Ties 


'I'lip  concrete  center  anchorage, 
midway  between  San  Francisco 
and  Verba  Buena  Island,  on  the 
Siin  FranciscoOakland  Bay  Bridge, 
was  last  week  lurnod  over  to  the 
Columbia  Steel  Company  hy  Trans 
hay  Construction  Company  for  the 
predion  of  the  steel  A-franiPs  to 
which  will  be  anchored  the  cables, 
according  to  the  weekly  progress 
report  of  Chief  Engineer  C.  H.  Pur 
cell. 

Completed  up  to  the  level  of  the 
lower  deck,  2X5  feet  above  water, 
this  concrete  monolith  will  now  be 
fitted  with  two  steel  A-frames  of 
huge  proportions.  These  A-trames 
will  he  held  in  place  by  great  steel 
eyebars  set  into  recesses  in  the 
concrete  walls  and  encased  in  con- 
crete. The  two  A-frames  will  be 
embedded  in  concrete  after  being 
fitted  with  thirty-seven  sets  of  eye- 
bars  to  which  will  be  attached  the 
strands  of  each  of  the  two  pairs  of 
cables  to  the  east  and  west. 

Derricks    will    he   erected    begin- 
ning  this   week   on   the   center  an- 
chorage preparatory   to  raising  the 
steel  members  of  tlie  A-frame. 
San   Francisco 

Wrecking  the  buildings  in  the 
right  of  way  of  the  bridge  is  now 
well  under  way  by  Healy-Tibbitts 
Construction   Company. 

West    Bay    Superstructure 

Catwalks  for  the  western  suspen- 
sion bridge  will  soon  be  under  way. 

Tower  W-5  of  the  east  suspen- 
sion bridge  is  eighty  per  cent  com- 
plete. 

Verba    Buena   Island 

The  concrete   side   walls   of  Ver- 
ba   Buena    Island    vehicular   tunnel 
are   now   sixty   per  cent   completed 
hy  Clinton  Construction   Company. 
East   Bay  Superstructure 

On  Verba  liuena  Island,  the  Co 
lumbia  Steel  Company  has  the  sec- 
ond steel  span  ninety  per  cent  com- 
lileted. 

Span  E-S.  the  first  ot  the  508-ft. 
spans  were  under  construction  last 
week  and  two  panels  erected.  This 
through-truss  span  is  84  feet  from 
its  bottom  chord  to  the  top  chord. 

Concrete  flooring  of  both  decks 
of  Span  E-22  was  completed  last 
week. 


SEXAT13:  Frank  L.  Oordon  (chair- 
man). Xap'i  'ind  Yolo  counties;  Ed- 
ward Fletcher.  5:in  niego;  Charles 
King.  King.s;  Harry  A.  Perry.  Hum- 
lioldt:  Dan  E.  Williams.  Tuolumne 
Mariposa,  Calaveras;  Thomas  Scollan. 
Sacramento;  John  B.  McCall.  Trinity 
Hnd  Shasta. 

ASSEMBLY:  Jefferson  Peyser, 
(chairman)  San  Francisco;  Gene 
Flint,  Los  Angeles;  A.  Franklin  Glo- 
ver. Los  Angeles;  Frank  G.  Martin. 
.Mtadena;  Frederick  Peterson.  Bur- 
lingame:  Ralph  L.  Welch.  Los  Ange- 
les. 


BOARD  OKEHS 
2535  VETERANS 
HOME  LOANS 

Applications     Distributed     For 

Final  Review  Before  Money 

Is  Released 


John  I'  iSrennan,  chairman  of 
the  Stale  Veterans  Welfare  Board, 
has  announced  tentative  approval 
by  the  board  of  2J>Zf>  home  loan 
applications,  which  will  he  eligible 
for  financing  with  proceeds  of  the 
$.•{0,000,000  bond  Issue  voted  last 
November. 

The  applications  have  been  for- 
warded to  district  offlces  at  San 
Francisco,  Oakland,  Sacramento, 
Fresno  and  Los  Angeles  for  re- 
view. All  applications  have  been 
considered  up  to  the  forty-two 
thousand  series  and  will  be  com- 
pleted  in  numerical  order. 

The  board  is  prepared  to  make 
loans  rapidly  after  the  bonds  have 
been   sold.   Mr.   Brennan   said. 

The  number  of  applications  for- 
warded to  each  district  was  as  fol- 
lows: 

Los    Angeles    district 1,12S 

San    Francisco    district    689 

Oakland    district S0« 

Sacramento    district    26f 

Fresno   district   146 


State  Labor  Law 
Survey  Continued 
As  SERA  Project 

Additional  SERA  funds  have 
been  appropriated  to  continue  a 
study  of  labor  and  law  in  Califor- 
nia since  19.'!0.  This  project  cov- 
ers labor  legislation,  its  judicial 
interpretation,  administration,  and 
enforcement,  indicating  in  what 
fields  new  labor  legislation  is  need- 
ed and  feasible  in   California 

Included  in  the  project  is  a  sur- 
vey of  the  administration  and  en- 
forcement of  labor  provisions  ot 
the  NIRA  Codes.  This  survey  has 
been  conducted  by  means  of  2800 
questionnaires. 

To  date  this  project  has  prepar- 
ed drafts  of  labor  laws  to  be  pre- 
sented at  the  present  session  ot 
legislature.  Drafts  have  been  com- 
pleted tor  bills  regulating  hours  ot 
labor  for  truck  drivers,  farm  labor- 
ers lien,  and  a  rest  day  a  week  for 
laborers. 

The  project  is  sponsored  by  the 
Division  ot  Law  Enforcement.  De- 
partment of  Public  Relations.  State 
of  California  and  under  the  super- 
vision of  Herbert   Rosner. 

This  project  is  in  operation  in 
both  Alameda  and  San  Francisco 
counties. 

ATHERTON    ENGINEER. 


.Tames  S.  James,  former  San  Ma- 
teo county  engineer,  has  been  ap- 
pointed city  engineer  of  Atherton 
by  the  town  council. 


PACIFIC    CONSTRLCTOR 


PERMITS  AMD  eOMTRACTS 


SAN    FRANCISCO  COUNTY 

.«. 

.    — 



N'n 

Owne- 

Ctontractor 

Amt. 

113 

Johnson 

Owner 

3000 

1H 

Shiller 

Mooney 

1500 

115 

Schreyer 

Owner 

1000 

116 

McNcar 

Coburn 

1000 

117 

Malfanti 



2000 

lis 

Schmidt 

Owner 

70011 

lis 

Fuller 

Wilhelm 

3200 

120 

Johnson 

Owner 

3000 

1S1 

St.    Francis 

Electric 

1000 

1!2 

Bothin 

Mattock 

3000 

123 

St.    Francis 

Electric 

1500 

134 

Olucksman 

Malloch 

2000 

125 

Schick 

Owner 

5000 

12fi 

Peterson 

Peterson 

3000 

127 

Buckley 

Owner 

5000 

128 

Lauriston 

Royal 

2000 

129 

Lurie 

Jones 

2100 

130 

Merlo 

DeLucchi 

4000 

131 

Anza 

Owner 

3000 

132 

Allied 

Jacks 

1950 

133 

Peterson 

Owner 

4000 

134 

Anza 

Owner 

3000 

135 

Anza 

Owner 

3000 

136 

Richmond 

Coburn 

120u 

137 

McCarthy 

Anza 

3000 

138 

Seher 

Strate 

4000 

I3S 

McCarthy 

Anza 

3000 

140 

Chase 

Owner 

20000 

DWELLING 

(113)  E  EIGHTEENTH  AVE.  150  S 
Vicente  St.  One-story  and  base- 
ment dwelling. 

Owner — S.  F.  Johnson.  2601  17th  Ave. 
San   Francisco. 

Architect— Not    Given.  $3000 


REPAIRS 

(114)     NO.    1056    CAPP      ST.        Repair 

fire   damage  to   flats. 
Owner — I.    Shiller.    Premises. 
Architect — Not  Given. 
Contractor — W.  J.  Mooney,  68  Belcher 

St.,    San    Francisco.  $1500 


DWELLING 

(115)  W  BACHE  ST.  75  S  Benton  St. 
One-story  and  basement  frame 
dwelling. 

Owner — Charlotte  Schreyer,  131  Port- 
er  St.,   San   Francisco. 

Architect— Not   Given.  $1000 


REPAIRS 

(116)  NO.  531  CALIFORNIA  ST.  Re- 
pair  fire   damage   to   restaurant. 

Owner— F.  McNear,  2048  Market  St.. 
San    Francisco. 

Architect — Not  Given. 

Contractor — Ira  Coburn,  2048  Market 
St..   San  Francisco.  $1000 


ALTERATIONS 

(117)     NO.    820     MISSION    ST.       Alter 

store. 
Owner — J.  Malfanti  et  al,  %  Architect 
Architect— Carl    Geilfuss,    1095   Market 

St.,    San    Francisco. 
Contractor — Not    Awarded.  $2000 


ALTERATIONS 

(118)  NO.  461  SECOND  ST.  AND  3S5 
Brjant    St.     Alter   printing   plant. 

Ownfr— Schmidt  Lithogralph  Co.,  Inc., 
Premises. 

Engineer — Jesse  Rosenwald,  525  Mar- 
ket   St.,    San    Francisco.  $7000 

ALTERATIONS 

(119)  NO.  350  TOW.VSEND  ST.  Al- 
ter  warehouse. 

Owner— W.  P.  Fuller  &  Co.,  301  Mis- 
sion  St.,    San   Francisco. 

Architect- Not   Given. 

Contractor— A.  H.  Wilhelm,  666  Mis- 
sion   St.,    S.    F.  $3200 


DWELLING 

(120)  E  EIGHTEENTH  AVE.  125  S 
Vicente  St.  One-story  and  base- 
ment  dwelling. 

Owner— S.  F.  Johnson,  2601  17th  Ave. 
San    Francisco. 

Architect— Not    Given.  $3000 


Architect — Not    Given. 
Contractor — Richard   DeLucchi   &   Co.. 
2375   San   Bruno   Ave.  $4000 


SIGN 

(121)     NO.    965   MARKET   ST.  Electric 

sign. 
Owner — St.    Francis    Theatre.    Prem. 
Architect — Not  Given. 
Contractor — Electrical    Products    Corp. 

255  Golden   Gate  Ave.  $1000 


ALTERATIONS 

(122)  NO.  1170  HOWARD  ST.  Alter 
warehouse. 

Owner— Bothin  Realty  Co..  004  Mis- 
sion  St..    San   Francisco. 

Architect — Not    Given. 

Contractor— A.  F.  Mattock  Co..  212 
Clara    St.,    San    Francisco.        $3000 


SIGN 

(123)     NO.   965  MARKET   ST     Electric 

sign. 
Owner — St.  Francis  Theatre,  Prem. 
Architect — Not    Given. 
Contractor — Electrical    Products    Corp. 

255   Golden   Gate  Ave..  $1500 


ALTERATIONS 

(124)     NO.   1035   POST  ST.  Alter  store 

Owner  —  M.  E.  Glucksman,  %  Con- 
tractor. 

Architect — Not    Given. 

Contractor— J.  S.  Malloch,  666  Mis- 
sion   St.,    San    Francisco.  $2000 


INDUSTRIAL    BLDG. 

(125)   N     CLEMENTINA     ST.      230    E 

Third       St.      Cnass      B      industrial 

building. 
Owner— H.    M.     Schick    Products    Co., 

235   Tehama   St.,    San  Francisco. 
Architect — Martin    Rist,      944      Phelan 

Bldg.,    San   Francisco.  $5000 


108 
and 


DWELLING 

(126)     N     TWENTY-SIXTH     ST 

E    Douglas     St.       One-story 

basement    frame    dwelling. 
Owner— Olga    Peterson,    4386    26th    St., 

San    Francisco. 
Architect — Not    Given. 
Contractor  —  Gust    L.    Peterson,    4386 

26th    St.,    Sran    Francisco.  $3000 


ALTERATIONS 

(127)  NB  EVANS  AND  QUINT  STS. 

Alter    warehouse. 
Owner — P.  S.  Buckley,   %  Architect. 
.Architect  —  Benjamin     Schreyer,     565 

Sutter  St.         Cost.,   Approx.    $.';000 


ALTERATIONS 

(128)     NO.    457      POWELL     STREET. 

Alter  store 
Owner — Lauriston   Investment  Co.,   500 

Monadnock   Bldg.,    San   Francisco. 
Aichiteot— Edward  C.  Bolles,  681  Mar- 

ekt   St.,   San  Francisco. 
Contractor — Royal  Show  Case  Co.,   770 

McAllister  St,,    S.   F.  $2000 


STATION 

(1291  SE  IRVING  ST.  AND  15th  Ave. 
One-story  steel  service  station. 

Owner— The  Lurie  Co.,  333  Montgom- 
ery .St.,   San   Frncisco. 

.Architect — Not  Given. 

Contractor — Paul  K,  Jones,  666  Mis- 
sion St.,  San  Francisco.  $2100 

ALTERATIONS 

(130)     SW    SAN    BRUNO    AVE.    AND 

Woolsey  St.     Alter  flats. 
Owner— N.     Merlo,     131     Woolsey     St.. 

St.,   San   Francisco. 


DWELLING 

(131)  W  THIRTY-SECOND  AVE  300 
N  Balboa  St.  One-story  and  base- 
ment frame  dwelling. 

Owner  —  Anza    Home    Bldg.    Co..    1498 

36th    Ave.,    San    Francisco. 
Architect— Not    Given.  $3000 

REPAIRS 

(132)  NO.  342  MASON  ST.  Repair 
fire  damage  to  hf  *  jl. 

Owner — Allied  Properties.  Vc  Contrac- 
tor. 

Architect — Not  Given. 

Contractor — Jacks  &  Irvine,  74  New 
Montgomery   St.,    S.    F.  $1950 

DWELLING 

(133)  NW  CAYUGA  &  SAN  JUAN. 
One-story  and  basement  frame 
dwelling. 

Owner— A.   R.   Peterson,  SO  Cotter  St., 

San    Francisco. 
Architect — Not   Given.  $4000 


DWELLING 

(134)  W  THIRTY-SECOND  AVE.  125 
S  Anza  &t.  One-story  and  base- 
ment frame  dwelling. 

owner  —  Anza  Home  Bldg.  Co.,  1498 
36th   Ave.,    San   Francisco. 

Architect— Not    Given.  $3000 


DWELLING 

(135)  W  THIRTY-SECOND  AVE  325 
N  Balboa  St.  One-story  and  base- 
ment frame  dwelling. 

Owner  —  Anza  Home  Bldg.  Co..  1498 
36th   Ave.,    San   Francisco. 

Architect— Not    Given.  $3000 


ALTERATIONS 

(1S6)  SW  ARGUELLO  BLVD.  AND 

Clement  St.     Alter  stores  and  hall 
Owner  —  Richmond    Masonic    Temple 

Co.  of  S.   F..    %   Architect. 
Architect— Bernard  J.   Joseph,   74  New 

Montgomery  St.,  San  Francisco. 
Contractor — Ira       W.       Cobuirn,     2048 

Market    St.,    S.    F.  $1200 

DWELLING 

(137)  E  TWENTY-SKCOND  AVE.  50 
S  Judah  St.  One-story  and  base- 
ment   frame    dwelling. 

Owner— G.  H.  McCarthy,  1498  36th 
Ave.,    San   Francisco. 

Architect — Not    Given, 

Contractor  —  Anza  Home  Bldg.  Co., 
5408  Geary   St.,    S.    F.  $3000 


DWELLING 

(138)  NW  FARRAGUT  &  MONETA 
Way.  Two-story  and  basement 
frame   dwelling. 

Owner— W.     Seher.     234     Silver     Ave., 

San   Francisco. 
Architect — Not    Given. 
Contractor — A.   Strate,  234   Silver  Ave. 

San    Francisco.  $4000 

DWELLING 

(139)  E  TWENTY-SECOND  AVE  75 
S  Judah  St.  One-story  and  base- 
ment   frame    dwelling. 

Owner— G.     H.     McCarthy,     149R     3«tli 

Ave.,    San   Francisco. 
Architect — Not    Given. 
Contractor  —  Anza    Home    Bldg.    Co., 

5408   Geary   St..    S.    F.  $3000 

ALTERATIONS 

(140)  NO.  Ill  OFARRELL  STREET 
Alter  stores  and  offices. 

Owner— Geo.      Q.    Chase,      Kohler      & 

Chase,    26    O'Farrell    St.,    S.    F. 
Architect— Not    Given.  $20,000 


PACIFIC    CONSTRUCTOR 


ALAMEDA 

COUNTY 

No 

.     Owner 

Cbntractor 

Amt. 

CInrko 

noniiKHlnl 

1000 

Htnrr                    H 

ammarborB 

6000 

IVntiiil 

Owner 

1000 

KIhIut 

("•lirlBtfnHrn 

3000 

Hcnnlim 

\Un.\vy 

6000 

Wnlk.T 

Wiilkcr 

47r.0 

Uonds 

Owniir 

lOOO 

Mnknw.-r 

Shapiro 

coeo 

HiifHchinldl 

Owner 

4500 

Dny 

Owner 

H60 

Cnpdevlellr 

Addlnon 

l&OO 

Pfttleraon 

Sullivan 

2600 

Lonmlngton 

Owner 

1966 

lliil)t>ard 

Owner 

4000 

Krcem.in 

Hein 

12000 

Biiblc.-to 

Cascnielro 

1000 

88 

Crnno 

Crane 

fiOOO 

ST., 


AI^TERATIONf* 

r70)     NO.    B!>5      FORTY-SIXTH 

OAKLAND.      Altor!\tlona. 
Owner— M.    K.    ("l.irke,    Premises. 
Architect— Not  Given. 
Contractor— Joe.     Benas.slnl.     720     6l8t 

St.,    Oakland.  $1000 


DWELLING 

(71)     NO.     1963      OAKVIEW      DRIVE. 

OAKLAND.        Two-story      O-room 

dwelllnK. 
Owner— A.    G.    Starr,    2126    St.    Jarlllli 

St.,    Oakland. 
Architect- Not    Given. 
Contractor — Albert    Hammarberg,    2340 

LeConte    Ave.,    Berkeley.  $6000 


ST., 


ALTERATIONS 

(72)     NO.      436    FOURTEENTH 

OAKLAND.      Alteratona. 
Owner— Central  Bank  of  Oakland,  14th 

and    Broadway.    Oakland. 
Architect— Not    Given.  $1000 


ADDITION 

(73)     NO.    6901      FOOTHILL      BLVD., 
....     OAKLAND.      Brick    addition. 
Owner — Fi.sher    Body    Co.,    f'remlses. 
Architect— A.    Froberg,    1955    Webster 

St.,   Oakland. 
Contractor   —   H.    J.    Chrlstensen   Co., 

1955  Webster  St.,   Oakland       $3000 


DWELLING 

(74)  NO.       4035      OAKMORE      ROAD, 

OAKLAND.  One-story  seven-room 

dwelling. 
Owner- Thos.   B.   Scanlon.   2239  Colma 

St.,    Oakland. 
Architect — Not   Given. 
Contractor— Fred  T.  Dooley,  3936  Vale 

Ave.,    Oakland.  $5000 


DWELLING 

(76)     NO.  726  GRIZZLY  PEAK  BLVD 

BERKELEY.      Two-Story    6-room 

frame    dwelling    and    garage. 
Owner— C.   Walker,   1709  Grove   Street, 

Berkeley. 
Architect    —    Edwin    L.    Snyder,    2101 

Shattuck   Ave.,    Berkeley. 
Contractor— J.  W.  Walker,  1709  Grove 

St.,     Berkeley.  $4750 


ALTERATIONS 

(76)  NO.  671  SPRUCE  ST.,  BER- 
KELEY.     Alterations. 

Owner — Milton  S.  Bonds.  583  Spruce 
St.,    Berkeley. 

Architect— Not  Given.  $1000 


DWELLING 

(77)     NO.   670  CRAGMONT  AVENUE. 

BERKELEY.     Two-story  six-room 

frame  dwelling  and   garage. 
Owner — A.  Makower,   2419  Durant  Ave 

Berkeley. 
Architect — Not  Given. 
Contractor— S.    M.    Shapero,    1849  Arch 

St..    Berkeley.  $6000 


DWELLING 

(78)     NO.     331     VERNON     ST..     OAK- 
LAND.     One-story    6-room    dwg. 


Owner  —  Hufschmldl 
t7th   m.,   Oakland. 
Architect- Not    Given. 


&    Whalen.    337 
$4500 


ALTEKATIONH 

(711)      NO.    835-837   ATIIF7NS  STREBT, 

OAKLAND.       Alter     apartments. 
Owner -Miilcolin    I>ny.    839  Athena  St.. 

Oakland. 
Architect— Not    Given.  $H.'.0 


LAUNDRY 

(82)     NO.  6334  BOND  ST..  OAKLAND 

f)ne-«tory   brick    laundry. 
Owner— Kugene    Capdeville,    3335    68th 

Ave.,    Oakland. 
Architect — Not  (SIven. 
Contractor  —  Geo.    W.    Addison,    4000 

Maybclla  Ave.  $1500 


RKI'AIRS 

(S3)  NO.  5434  E-FOURTBENTH  ST. 
OAKLAND.      Fire   repairs. 

Owner  —  E.  R.  and  Anna  Patterson. 
5434    E-14th    St.,    Oakland. 

Architect — Not   Given. 

Contractor  —  Lawrence  C.  Sullivan, 
Ltd..  3909  Loma  Vista  Ave.,  Oak- 
land. $2500 


ALTERATIONS 

(84)      9E    NINETEENTH    &    FRANK- 
lin    Sts.,    OAKLAND...    Alterations 
Owner — Leamington    Inc. 
Architect— Not    Given.  $1936 


DWELLING 

(85)  NO.  439  SPRUCE  ST.,  BER- 
KELEY. Two-story  7-room  frame 
dwelling  and   garage. 

Owner— J.    F.    Hubbard.    2901    Brook- 
dale   Ave.,    Oakland. 
Architect— Not    Given.  $4000 

DWELLING 

(86)  NO.  8  MARR  AVE.,  OAKLAND 
Twelve-room   dwelling. 

Owner  —   W.    B.    Freeman,     653     Blair 

Ave.,  Oakland. 
Architect— J.    B.    Norris. 
Contractor — John    F.    Hein. 

bert    St.,    Oakland. 


4135    Gil- 
$12,000 


ALTERATIONS 

(87)  NO.   1430  THIRTY-SECOND  &T. 
OAKLAND.      Aterations. 

Owner — J.    Babtesto,    Premises. 
Architect — Not  Given. 
Contractor— A.     Casqueiro,     2851     75th 
Ave.,    Oakland.  $1000 

DWELLING 

(88)  NO.    1473    LE    ROY    AVE..    BER- 
KELEY. Two-story  7-room   frame 

dwelling  and  garage. 
Owner— C.   B.  Crane,  267J   Hilgard  St., 

Berkeley. 
Architect — Not  Given. 
Contractor — P.     L.     Crane.     1569     Arch 

St.,    Berkeley.  $6000 


BUILDING  CONTRACTS 

SAN     FRAinCISCO     COUNTY 


No. 

Owner 

Contractor 

Amt. 

24 

Tinney 

Morris 

137 

25 

Pacific 

Fahlstrom 

797 

26 

Duminy 

Seymour 

4575 

27 

Pacific 

Seymour 

1738 

ALTERATIONS 

(24)  NO.  2164  SEVENTEEJNTH  AVE. 
Alter  sun  porch,  including  struc- 
tural reinforcements  and  paint 
front  room,  dining  room,  hall  .rear 
hall,  bedroom,  sun  porch,  north 
bedroom   and   rear   porch. 

Owner — Ruth  and  Daniel  Tinney.  2164 
17th    Ave.,    San    Francisco. 

Architect — Not    Given. 

Contractor— A.  T.  Morris  &  Sons,  1228 
UUoa    St.,    San    Francisco. 

Filed  Feb.   9,    '35.     Dated  Jan.   25,    '35. 

HOLC     contract     

TOTAL  COST.   $137 

Bond,    $137.      Surety,    Central    Surety 

&    Insurance    Corp.        Limit,      forfeit. 

plans    and    ."ipeclflcatlons,    none. 


WRECK    nniLDING 

(25)     NO.       523-537     PINK       KT.       All 

work    for    demollnhlng    bulldlns. 
Owner— Pttciric  Telephone  &  Telecrmph 

Co.,    444    Hu«h   m.,    Han    KranclKO. 
Archltecl- Not   Given. 
Contractor— John     Fahlstrom     Ic    Co., 

305    May   .STiorc    Ulvd.,    8.    K. 
Filed  Feb.  8,  '35.     Dated  Feb.  £,  '16. 

On    complell'in     76% 

Usual    35    days Balance 

T(jTAL  COST.  $797 
Bond.  $1600.  Surety.  I'acinc  Indem- 
nity Co,  Limit.  12  days.  Forfeit, 
none.       SpeciflcatlonH    only    filed. 


ALTKHATIONS 

(26)     NO.   757-759   MARKET   STREET 
New    store    front    and    Interior   al- 
terations,      including       plumbing, 
electric    work,    mill    work,    plaster- 
ing,  vestibule  flooring,   plate  glass 
white       metal     work,       hardware, 
painting     ceilings,     sanding     floor, 
electric     reflectors    and    skylights. 
Owner — Vera    Duminy. 
Architect— Not  Given. 
Contractor — Seymour    Show    Case    and 
Fixture  Corp.,  604  Mission  St.,  San 
Francisco. 
Filed    Feb.    9,    '35.     Dated   Feb.    8,    "36. 
I'artitions   and    flooring   removed 

and    store    front    framed $1143.75 

Electric  wiring,  roughing  for 
pluml>ing  and  metal  sash,  bars 
&    plate  glass   In   show   windows 

Installed     $1278.50 

When    complete    1000.00 

Usual    35    days 1143.76 

TOTAL  COST,  $4575.00 
Bond,  $4575.  Surety,  United  States 
Fidelity  &  Guarantee  Co.,  Baltimore. 
Md.  Limit.  30  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


ALTERATIONS 

(27)     NO.     316     POST    ST.       All    work 

for  painting,    finishing  and  tinting 

store. 
Owner — Pacific  States  Savings  &  Loan 

Co.,    745   Market   St.,    S.    F. 
Architect — Not    Given. 
Contractor  —  Seymour    Show    Case    & 

Fixture     Corp.,     604     Mission     St., 

San    Francisco. 

Filed    Feb.    11,    '35;      Dated   . 

Usual    35    days $1738 

TOTAL  COST,  $1738 
Bond.  none.  Limit.  2  weeks.  For- 
feit,   none.      Plans    and    specifications 


SAN     FRANCISCO     UNDER    tlOOO 


ALTER    flats.    $100;    984    Harrison    St., 

owner,  Mrs.  Spirz.  56  Langton  St.: 

contractor,     L.     M.     Coggins,     1128 

Oak  St. 
BILLBOARD,  $6.25;  S  Bay  27  E  Hyde 

St.;   owner,    Foster  &   Kleiser  Co., 

1675   Eddy  St. 
BILLBOARD.    $12.50;S    Fulton    125    E 

Octavia  Street;  owner,   Foster  and 

Klel.ser   Co..    175   Eddy   St. 
BILLBOARD,   $12.50;  NW  Fourth  and 

Clementina   Sts.;  owner.   Foster  & 

Kleiser    Co..    1675    Eddy    St. 
BILLBOARD.    $6.25;    S   Pacific    162    W 

Mason  St.;  owner,   Foster  &  Klei- 

er  Co..    1675   Eddy  St. 
SIGN,   electric,    $450;   51   Stockton  St.; 

owner.     Fashion     Bootery.     Prem.: 

contractor,     Brumfleld    Elec.     Sign 

Co..   965  Folsom  St. 
ALTER  flats,   $150;   25   Bergen   Street; 

owner,   B.    Beviaqua.   Premises. 
ALTER  flats.  $350;  381  Lexington  St.: 

owner,   C.   J.   W'illeman,    Premises. 
ALTER  restaurant.  $500;  2615  Mission 

St.;   owner.    Wni.    Freeman.   Prem. 

contractor.    Royal    Show   Case  Co.. 

770    McAllister    St. 
ALTER  dwelling,    $250;   624   De   Hard: 

owner,    Mrs.    Mary    Balsi.    Prem.; 
SIGN,    electric.    $10:    7    Fifth' Street; 

owner,   Alphonso  Feroleto.   Prem.: 
contractor.   Severin   Eleci   Co.;   172 

Clara  Street. 
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PACIFIC    CONSTRUCTOR 


MACHIMERT  ^  MATEMAt 

Bid   call*  for  eon.truction    machinery   and    materials   and    miscellaneous  equipment  and   supplies  purchased   by 
Federal,   State,   Municipal   and   other  Public  agencies. 


U,  5.  FOREST  SERVICE 


GOVERNMENT  ISLAND.  Calif.— 
Bids  will  be  received  by  Frank  Hay- 
nle.  Supply  Officer,  Forest  Service 
Supply  Depot.  Government  Island. 
Oaklajid.   as  follows: 

FEBRUARY  13,   2  P.  M. 
BID   NO.   1931;    Fob   bidder's   shipping 
point   and/or    Alturas:    (1)    949    ft. 
rubber  insulated   lead   covered   ca- 
ble;   (i)    1.343   ft.   3   pr.   do:    (3)  25S 
ft.  4  pr.  do;   (4)   258  ft.   o  pr.  do. 
BID    NO.    1932:    Fob    bidder's   shipping 
point  and/  or  Fresno:   (1)   2.750  ft. 
3    pr.    rubber    insulated,    lead    cov- 
ered   cable-    (2)    700    ft.    4    pr.    do; 
(3)    850   ft.    6    pr.    do;    (4)    1.100    ft. 
8  pr.  do;   (5)    1,400  ft.  11  pr.  do. 
BID   NO.    1911:    Fob   bidder's    shipping 
point   and/or   Yreka;    1   moldboard 
assembly,  complete. 
BID   NO.    1924:    Foh   bidder's    shipping 
point  and/or   Los   Angeles:    (1)    32 
ft.  CMP  culverts;   (2)   15  ft.  multl- 
plate    arch    culvert;    (3)    1    4S-lnch 
band   coupling. 
BID    NO.    1910:    Fob    bidder's   shipping 
point   and/or   Yreka;    1    moldboard 
assembly,  complete. 
BID  NO.   1928:  Fob  East  Bay  shipping 
point  of  bidder:    25  ft.    multi-plate 
arch  culvert,  CMP. 
BID  NO.  1929:  Fob  East  Bay  shipping 
point  of  bidder:  55  ft.  CMP  multi- 
plate  arch  culvert. 
BID  NO.  1923:  Fob  East  Bay  shipping 
point  of  bidder:   (1)  2080  ft.  corru- 
gate   metal    pipe    culvert;     (2)    8u 
band   couplings. 

FEBRUARY  14,  2  P.   M. 

BID   NO.    1907:    Fob   bidder's    shipping 

point    and/or    Yreka:     (1)    one    3- 

phace   electric   motor,    110    volt,    60 

cycle,    5-hp.;    (2)    one    do,    %-hp.;    (3) 

one  do,    VS-hp. 

BID  NO.  1908:  Fob  bidder's  shipping 
point  and/or  Fresno:  (1)  1  new 
or  used  electric  motor,  15-hp.,  of 
either  220  volt,  single  phase  AC 
17B0  rpm,  60  cycle  or  440  volt,  3- 
phase,  AC  1750  rpm.  60  cycle. 
Specifications  obtainable  from  abov^ 
office. 


MET.  WATER  DISTRICT 

LOS  ANGELES.  Calif.— UntI'  F'eh. 
28,  le  A.  M.,  bids  will  be  received 
by  the  Metropolitan  Water  District. 
30«  W.  3rd  St.,  Los  Angeles,  for 
transporting  reinforcement  .»;teel  anrl 
miwellaneous  Iron  and  steel  to  the 
sits  of  work  (along  the  Colorado  Riv- 
er Aqueduct),  from  railway  stations 
convenient  thereto.  In  accordance  with 
Spec.  No.  88.  Copies  of  the  specifica- 
tions obtainable  at  Room  1007,  306  W. 
3rd  St.,  upon  payment  of  $2. 

Bids  will  be  received  for  transport- 
ing the  reinforcement  steel  and  mis- 
cellaneous iron  and  steel  required 
prior  to  Jan.  1.  1936,  amounting  to 
approximately  29,000  tons,  and  also 
for  transporting  the  entire  amount 
required  prior  to  Jan.  1,  1939,  amount- 
ing to  approximately  73,009   tons. 

Each  proposal  must  be  accompanied 
by  a  certified  or  cashier's  check  made 
payable  to  the  Metropolitan  Water 
District  In  an  amount  not  less  than 
10  cents  per  ton  for  the  total  num- 
ber of  tons  which  the  bidder  offers 
to  transport  under  the  several  items 
bid  upon;  provided,  however,  that 
when  bids  are  submitted  for  the  same 
itms  In  corresponding  schedules  for 
the  two  time-periods  the  amount  of 
said  check  shall  be  based  only  on  thr- 
total    number   of    tons    which    the    bid- 


der offers  to  transport  over  the  long- 
er period  of  time,  and  In  no  case  shall 
said  check  be  in  a  smaller  amount 
than  ?B00.  The  faithful  performance 
hond  shall  be  in  an  amount  not  less 
than  50%  of  the  total  estimated  pay- 
ments to  be  made  under  the  contract 
as  awarded,  computed  on  the  basis 
of  the  quantities  and  unit  prices  nam- 
ed in  the  bidding  sheet,  but  in  ti  > 
case  In  an  amount  less  than  $1,000. 
Julian  Hinds,  Assistant  Chief  Engi- 
neer. 


WAR  DEPAFTMENT 


CANAL  ZONE 


PORTLAND,  Ore— Until  March  8, 
3  P.  M.,  bids  will  be  received  by  the 
U.  3.  Engineer  Office,  306  Custom- 
house. Portland,  under  Bid  No.  35- 
432,  for  furnishing  two  dlesel  engine- 
driven  generating  sets  and  equipment 
complete,  for  117-ft.  Diesel  electric 
survey  boat.  Delivery  fob  bidder's 
shipping  point. 

Specifications  obtain.nhle  from  above 
office. 


FORT  MacARTHUR.  San  Pedro, 
Cal— Until  March  4.  11  A.  M.,  bids 
will  be  received  by  the  Office  of  the 
Quartermaster,  Fort  MacArthur,  San 
Pedro,  for  the  sale  of  materials  lo- 
cated at  Riss  Field,  Calif.,  as  follows: 

(I)  Fire  hydrants  —  approximately 
20  cast  iron  fire  hydrants,  Corey 
type,  with  two  2i^-in.  connec- 
tions, threaded  S  threads  per  in., 
600  lbs.  each  fthese  hydrants  are 
connected  with  underground  wat- 
er mains; 

(  2)  telephone    cable — 

(a)  3  lead  covered,  50  pair  No.  IS 
copper  wire  telephone  cables  bur- 
ied 3  ft.  in  ground,  length  of  each 
cable  about  350  ft.,  eight  of  each 
cable,  approximately  7  Ibe.  per 
foot; 

(b)  approximately  2500  feet  or 
telephone  cable  buried  at  5  -  toot 
depth,  weight  of  cable  approxi- 
mately  7    lbs.    per  foot. 

(  3)  electric  cable,  approx.  526  ft. 
lead  covered  rubber  insulated, 
2300  volt  duplex  copper  wire  in 
1-in.  conduit,  running  northeast- 
erly from  old  concrete  transfor- 
mer house; 

(4)  electric  cable,  3  lengths,  approx. 
1700  ft.  each,  cambric  insulated, 
single  conductor,  2300  volt.  No.  4 
solid  copper  wire  in  2-in.  "Shera- 
duct"  galvanized  conduit,  run- 
ning north  from  a  point  on  Hunt- 
ington Dr.  1800  ft.  west  of  Santa 
Ana  Avenue; 

(  5)  pipe,  wood,  wood  stave,  steel 
wrapped,  redwood  pipe,  6-in.  and 
S-in.  approx.  11.600  ft.; 

(  6)  pipe,  cast  iron,  water,  buried 
from   3   to   6   ft.   approx.    12,300   ft.; 

(  7)  pipe,  water,  wrought  iron,  gal- 
vanized,  2-in,   approx,   900   ft.; 

(  8)  pipe  water,  wrought  iron,  gal- 
vanized,  I'/t-in.,   approx.    2000   ft.; 

(  9)  pipe,  water,  wrought  iron,  gal- 
vanized  lV4-in.    approx.    2200   ft.; 

(10)  pipe,  water,  wrought  iron,  gal- 
vanized,   ^-in.,  approx.  5000  ft.; 

(II)  pipe,  gas,  wrought  iron,  black, 
3-in.    approx.    3000   ft.; 

(12)  pipe,  fas,  wrought  iron,  black. 
2-in.,    approx.    4000    ft.; 

(13)  pipe,  gas,  wrought  Iron,  black, 
l»4-ln.    approx.    2800   ft.; 

(14)  pipe  gas,  wrought  iron,  black, 
1-ln.   and   %-in.,   approx.   2200   ft. 


PANAMA  CANAL  ZONE.— Until 
February  26,  10:30  A.  M.,  bids  ivill 
be  received  by  A.  L.  Flint,  General 
Purchasing  Officer,  The  Panama  C:x- 
nal,  Washington,  D.  C.  under  Sched- 
ule No.  3030,  for  furnishing  miscella- 
neous supplies  and  materials,  includ- 
ing; 

Sodium  nitrate  dynamite,  steel,  steel 
billets,  steel  pipe.  chain,  steel  strap- 
ping, pipe  fittings,  brass  screws,  mag- 
netic chuck,  reamers,  brass  or  bronz-; 
hinges,  steel  cap  screws,  coat-and-hat 
hooks,  door  hooks,  grindstone  frames, 
grindstones,  water  cooler,  water  buck- 
ets, garbage  cans,  hand  lanterns, 
steel-wire  brushes,  file  handles,  ex- 
tension ladders,  asbestos  board,  tires 
and  tubes,  rubber  matting,  asbestoj^- 
magnesia  pipe  covering,  paraffin  wax, 
fire-clay  brlck.s,  Ferrotitanium,  bees- 
wax, lumber  (Southern  Yellow  Pine, 
White  .\shk  and  Cypress)  and  creo- 
soted    Southern    Yellow    Pine    piling. 

Specifications  obtainable  from  the 
above  office  and  from  the  Assistant 
Supply  Officer,  The  Panama  Canal,  Ft. 
Mason,   San   Francisco. 

PAN.\MA  C  A  N  A  L  ZONE.— Unti: 
Februarv  19,  10:30  A.  M.,  bids  will 
be  received  by  A.  L.  Flint,  General 
Purchasing  Officer,  The  Panama  Cp- 
nal,  Washington,  D.  C,  under  Sched- 
ule No.  3031,  for  furnishing  425,000 
lbs.  of  concrete  reinforcement  bars, 
round,   steel,   in  30-ft.  lengths. 

Specifications  obtainable  from  the 
above  office  and  from  the  Assistant 
Supply  Officer,  The  Panama  Canal,  Ft. 
Mason,   San   Francisco. 

NAVY    DEPARTMENT 

WASHINGTON.  D.   C— Bids  will  be 
received  by  the  Bureau  of  Supplies  & 
Accounts,    Navy    Department.    Wash- 
ington,  D.   C,   as  follows: 
R  E  S  I  D  U  M,    200,000    lbs.     petroleum 

residum.   Mare   Island.     Sch.   4263; 

February  26. 
COMPOUND,       11,000      lbs.       cleaning 

compound     for     painted     surfaces; 

Mare   Island.      Sch.   4266;    Feb.    26. 
Specifications  obtainable  from  above 
office. 


BERKELEY  SCHOOL^IST. 

BERKELEY,  Alameda  Co.,  Cal. — 
Until  February  20.  2  P.  M.,  bids  will 
he  received  by  Clara  F.  Andrews, 
Secretary,  Berkeley  Board  of  Educa- 
tion for  furnishing  paint  and  lumber 
and  building  materials  to  the  Ber- 
keley School  District  and  the  Berke- 
ley   High    School    District. 

Specifications  are  on  file  in.  the  of- 
fice of  the  Secretary,  Administration 
Bldg.,  Room  203,  2325  Milvla  Street, 
Berkeley. 

CALIFORNIA  STATE 


S.4N  FRANCISCO.— Until  February 
26,  3  P.  M.,  bids  will  be  received  bv 
J.  W.  Grace.  Superintendent  of  Equip- 
ment, Shop  4.  Division  of  Highways, 
State  Bldg..  San  Francisco,  for  the 
sale  of  the  following  equipment: 
CHC   3516— Ford   4    touring   car,    Model 

"A"; 
CHC     4311— Pontlac     6     4-door    sedan, 
1932. 

The  above  equipment  may  be  in- 
.spected  at  the  Division  of  Highways' 
yard  at  1045  Derby  Ave.,  Fruitvale, 
Oakland,  between  8:30  A.  M.  and  4:30 
P.  M.   on  any  working  day. 
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I—  APARTMENTS 

Segregated    Bids    Being    Taken. 

ADDITION.   VAC.  Co.st,  * 

SAN  P'RANCISCO.  S\V  Taylor  and 
Washington    Ertrr>Pts. 

Alterations  and  additions  to  apart- 
ment bulldinK  (work  Involves  the 
patntlne.  plumbinp.  electric  wir- 
ing  miscellaneous   carpentry,    etc.) 

Owner — Peter  Contos. 

Architect— H.  C.  Baumann.  251  Kear- 
ny  St  ,    San    Francisco. 

Mgr.   of   Constr.— J.    La   Breacht.    125.'i 
Taylor   St..    San    Francisco. 
Bids    are    being    received    by    J.    La 

Breacht   nn   the   premises. 


<'ost.    J25.000 
Cal.      No.    218 


Contract  Awarded. 

APARTMENTS 

FRESNO,    Fresno    Co., 
Glenn    Avenue. 

Two-story  frame  and  stucco  apart- 
ment building  (72x40  feet):  8  4- 
room  apts.:  steam  heating  system, 
electric  refrigeration,  hardwood 
floors,   tile   baths,  etc. 

Owner — John  Looncy.  208  Glenn  Ave., 
Fresno. 

Architect— Not    Given. 

Contractor— LaMone  Call,  1221  Thesta 
St.,  Fresno. 


To    Be    Done    By    Day's    Work. 
ALTERATIONS  Cost.     $1.S00 

OAKLAND.    Alameda    Co..    Cal.       No. 

833-37   Athens  Street. 
Alterations   to   apartment   building. 
Owner— Malcolm  Day.   839  Athens  St.. 

Oakland. 
Archit.-ct— Not    Given. 


To    Be    Done    By    Day's    Work. 

ALTERATIONS  Cost.    JIOOO 

»AN  FRANCISCO.  No.  660  O'Far- 
rell   Street. 

Alterations  to  loft  for  apartments  (4 
two-room  apt£.)  Class  C  construc- 
tion. 

Owner— G.  H.  Cross.  1562  12th  Ave.. 
San    Franc4sco. 

Architect — Not    Given. 
Work    will    be   done    by    day's    labor 

under    the    supervision   of    the   owner. 


CHURCHES 


Plans  Completed. 

EDUCATIONAL    BLDG.        Cost.    J6800 

FRESNO,    Fresno    Co..    Cal.      Merced 

and  N  Streets. 
One-story    frame    educational    building 

(Sunday   school   room,   classrooms. 

kitchen,    lavatory    and    restrooms. 

etc.) 
Owner— First    Baptist  Cliurch    (Dr.    C. 

L.   Trawin.   Pastor).   Fresno. 
Architect  —  Fred       L.     Swartz.     Brix 

BIdg..    Fresno. 


an    Church    of 
Menzel,    Pas- 


Planned. 

iiirKcii  Cost.   I 

.•-;.\.N'TA    Cl\VX,    Santa    Crux   Co.,    Cal 

MI»Hlon   .Street. 

Conntrucl    new   church. 

(•wni'r — Messiah    Luther 

S'anta    Cruz    (W.    E. 

tor). 

Architect— Not  Selected. 

Further  details  will  be  announced 
at   a   later  date. 

The  following  were  appointed  on  a 
ci.mmlttee  to  devise  means  of  raising 
funds: 

Mrs.    K.    A.    Helfrncht. 

Mr.i.    W.    E.    Menzel. 

Mrs.   Carl    Rel.-h. 


FACTORIES  &  WARE- 
HOUSES 


CONTRACTS   AWARDED 

LOS  ANGELES.  Cal.— B.  D.  Kron- 
nick  Co..  3623  Avalon  Blvd..  awarded 
general  contract  at  J49,6S5  for  con- 
struction of  a  reinforced  concrete 
second  story  addition  to  mausoleum 
liuiiding  at  the  Calvary  Cemetery  for 
the  Roman  Catholic  Bishop  of  Los 
Angeles  and  San  Diego.  Westco  Co.. 
Ltd..  Santa  Ana.  awarded  contract  at 
$10  583  for  marble  work  and  Judson 
Studios  awarded  contract  at  $3264 
for  art  glass.  Ross  Montgomery.  3828 
.\mes!)ur>'    Road.    Architect. 


Plans    Being    Prepared. 

CIHRCFI  Cost.   % 

S..\NT.\    CRl'Z.    Santa    Cruz    Co.,    Cal. 

Cayuga    and    Windham    Streets. 
One-story  church  building  (30x59  feet) 

auditorium    will    be   30x40    feet;    to 

seat   250  persons,    two   classrooms, 

tw3    restrooms.    etc.) 
Owner — Church      of      Christ       (Harry 

Morton,    in    charge).    57    Parkside 

Ave..    Santa    Cruz. 
Architect— Allen    Collins.    237    E.    Cliff 

Drive..    Santa    Cruz. 


Low    Bidders. 

ALTERATIONS  Cost.    $2500 

SAN   RAFAEL.   Marin  Co..   Calif. 
Remodel    Sacristy    in   church    (all    new 

case   work,    plumbing,   painting). 
Owner— Dominican  College. 
Architect— Arnold  Constable.   5.S0  Mar- 
ket  St..   San  Francisco. 
Cabinet    Work— Braas     &    Kuhn.     1917 

Bryant    St..    San   Francisco.    $1,321. 
Painting— F.     Kiesel.     573     Fulton     St.. 

San   Francisco. 
Plumbing— A.    L.    Nel.von.    San    Rafael. 
Tile    Work— Scott   Co..    243   Minna    St.. 

San  Francisco. 
Oak    Floors — American    Hardwood    Fl 

Co..    3176    Washington    Street,    San 

Francisco,  • 


PREPARING    PLANS 

WESTWOOD.  Los  Angeles  Co..  Cal. 
— ..\rchitects  Henry  C.  Newton  and 
Robt.  D.  Murr.ay.  302  Architects'  BIdg. 
have  been  authorized  to  proceed  with 
working  drawings  for  new  furnishings 
for  the  Church  of  St.  Paul  the  Apos- 
tle at  Westwood.  The  furnishings 
will  include  chancel  furniture,  altar, 
choir  stalls,  pulpit,  etc. 


Contract   Awarded. 

CIII'RCH  ADDITION  Cost,   $50,000 

OAKLAND,  .Mameda  Co.,  Cal.  No. 
1410   Tenth   Avenue. 

..Mtcrations  and  additions  to  present 
church  building  (steel  and  wood 
construction,  stucco  exterior, 
sound   proofing,    etc. 

Owner — Tenth  Avenue  Baptist  Church 
(Dr.   Geo.   W.   Phillips,   Pastor). 

.\rchitect— Alhen  Frobeig.  1955  Web- 
ster Street.   Oakland. 

Contractor- H.  J.  CTiristensen.  19.=;5 
Webster  St..  Oakland. 


February  >,  1*35 

Contract  Awarded. 

ALTERATIONS  font.    MOO* 

SAN    FRANCISCO.     »60   Townsend   St. 

Alterations    to    warehouse. 

Owner- W.  P.  Fuller  &  Co..  301  Ifls- 
slon  Street. 

Architect— Not   Given. 

Contractor— A.  H.  Wllhelm.  6S«  Mis- 
sion .Street. 


Plane  Completed. 

ALTERATIONS  Cost.    17000 

SAN   FRANCISCO.     481   Second   St. 

Alterations  to  printing   plant. 

Owner — Schmidt  Lithograph  Co..  Inc.. 
2nd  and  Bryant  .Streets. 

Engineer — Jesse  Rosenwald.  523  Mar- 
ket Street. 


To   Be   Done   By   Day's   Work. 

SHOP  Cost.    |600« 

SAN    FRANCISCO.     .V  Clementina   St. 

E.   Third   St. 
One-story    brick    and    steel    Industrial 

shop    building. 
Owner— H.   M.  Schick  Products  Co. 
Architect— Martin    J.    Rist.    Phelan 

Building. 


Conaract    Awai'ded. 

ALTERATIONS  CV>8t.   $4008 

SAN  FRANCISCO.  No.  1170  Howard 
Street. 

Alterations  to  warehouse. 

Owner— Bothin  Realty  Co..  604  Mis- 
sion   .St..    .San    Francisco. 

Architect — Not    Given. 

Contractor  —  A.  F.  Mattock  Co.,  212 
Clara  St..   San  Francisco. 


Contract    Awarded. 

ADDITION  Cost,    $4000 

C^AKLAND,   ..Mameda   Co..   Calif.     6901 

Foothill    Blvd. 
Brick  addition  to  factory. 
Owner — Fisher  Body  Co..  Premises. 
.Architect — A.    Froberg.    1953    Webster 

St..  Oakland. 
Contractor — H.  J.  Christensen  Co.  1953 

Webster  St..  Oakland. 


Contract   Awarded. 

CANNERY  Cont.    Price.    $71.4S« 

WALLA   W.XLLA.   Washington. 

One  -  story  frame  and  masonrj-  pro- 
cessing plant  and  one  -  story  tile 
warehouse. 

Owner — Libby.  McNeill  and  Libby.  SO 
California  .St..   San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor — Austin  Co..  Dexter  Hor- 
ton   BIdg..    Seattle. 


Plans   Being    Prepared. 

ALTERATIONS  Cost.    $7506 

SAN  FRANCISCO.  No.  942  Howard 
Street. 

Alterations  and  additions  to  printing 
plant  (add  one-story  to  present 
structure,  new  fire  doors,  sky- 
lights,   etc.) 

Owner — George    Zett. 

Engineer — James  H.  Hjul.  128  Russ 
St..    San    Francisco. 

Lessee — E.  J.  Cardinal. 

Mgr.  of  Constr.— James  H.  HJuI.  121 
Russ   St..   San    Francisco. 

TO   Be   Don«  By  Day's   Work. 
ALTERATIONS  Cost.   $5000 

SAN    FRA.NCISCO.       NE     E%-ans  and 

Quint   Streets. 
Alterations    to    warehouse. 
Owner — F.    S.    Buckley.    ":<■    Architect. 
Architect  —  Benjamin     Schreyer.     36B 

Sutter  St..   San  Francisco. 
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Plans    Being    Prepared. 
FACTORY  Cost.    $10,000 

BERKELEY,   Alameda  Co.,  Cal. 
One-story    wood    frame    factory    (125x 

60  feet),   tar  and  gravel  roof. 
Owner — Withheld. 
Engineer — J.  H.   Piatt.  2024  University 

Ave..    Berkeley. 


ComtnUsioned  To   Prepare   Plans. 

BOTTLING    PLANT  Cost,    % 

SEATTLE.  Washington. 
Construct  bottling  plant. 
Owner— Horluck     Brewing     Co.     (Geo. 

F.    Horluck.    President). 
Architect — Joseph    Wohleb.    Chambers 

Block.    Olympia.    Washington. 


CONTRACT   AWARDED 

SOUTH  GATE.  Los  Angeles  Co.. 
Cal. — Lindgren  &  Sivinerton,  730 
Standard  Oil  Building,  Las  An 
awarded  contract  for  erection  of  an 
addition  to  a  factory  bulling  at  4222 
Santa  Ana  St..  South  Gate,  for  Fibre- 
board  Products.  Inc.  One-story,  rein- 
forced concrete  structure.  751' 6S  feet. 
Cost,   $30,000. 


Planned. 

FACTORY  Cost,    $ 

SAX  JOSE,  Santa  Clara  Co.,  Cal.  Site 

to   be   selected 
Construct    new   hoisery    factory. 
Owner — William    A.    Struthers. 
Architect — Not   Given. 

Announcement  that  such  a  plant 
was  being  considered  was  announced 
by  J.  M.  Silvery,  Mgr.  of  the  Cham- 
ber  of  Commerce,    San   Jose. 


Being    Done   By   Day's  Work. 

REPAIR   CANNERY  Cost,    $12,500 

LODI,   San  Joaquin  Co.,   Cal. 

Kepair  and  rebuild  present  cannery 
(concrete  and  steel  structure) 
painting,  electrical  work,  etc.; 
new  portion  will  house  vegetable 
cannery,  syrup  room  and  ware- 
house space. 

Owner — Foster   Wood    Cannery,    Lodi. 

Plans  by  Engineering  Dept.  of  Owner. 
Work   is   being   done   by  day's   labor 

by  owner's  own   forces. 


Contract   Awarded. 

LAUNDRY  Cost.   $2.000 

OAKLAND.    Alameda  Co.,    Calif.     5354 

Bond  Street. 
One-story  brick  laundry. 
Owner — Eugene   Capdevielle.    3335   68th 

Ave.,   Oakland. 
Architect — Not   Given. 
Contractor — George    V.    ..Vddison.    4000 

Maybelle  Ave.,   Oakland. 


Contracts  Avirarded. 

ALTERATIONS  Cost.    $7000 

SAN   FRANCISCO.   461    Second   Street. 

Alterations    to    printing  plant. 

Owner— Schmidt  Lithograph  Co..  Inc., 
Second  and  Bryant  Streets, 

Engineer— Jesse  Hosenwald,  525  Mar- 
ket Street. 

Pressure  Tanks — Ocean  Shore  Iron 
Works,  550  Eighth  Street. 

Sprinkler  System— Geo.  M.  Robinson, 
3S9   Clementina    Street. 

Structural  Steel — Judson  Pacific  Co.. 
60S    Mission    Street. 


Sub-Contracts    Awarded. 

DAIRY  Cost,    $30,000 

EURT^INGAME,  San  Mateo  Co..  Cal. 
198   California  Drive. 

One  -  story  reinforced  concrete  dairy 
(75  foot  long)  building  will  house 
receiving  room,  pasteurizing  room, 
milk  and  ice  cream  storage  rooms. 

Owner — Borden   Delivery  Company. 

Architect — Wm.  Toepke.  216  Post  St.. 
San    Francisco. 

Contractor— Ressett  Building  Co  .  826 
Walnut    Street.    Burlingame. 

Rock  and  Gravel — H.  E.  Casey  Com- 
pany. Woodside  Ave.  and  Penin- 
sula.   San    Mateo. 

Plumbing— Prank    Regan.    245  Califor- 


■HiuuSuiiJnH    ■a.M.ia    «!" 
Electric~.\tlas  Electric  Co.',  135  B  St.. 

San  Mateo. 
Concrete     Work — Gus     Adolphson.     706 

N   Claremont.    San   Mateo. 
Lumber — Wisnom    Lumber    Co.,    10  0  0 

Broadway,    Burlingame. 
Mill    Work— Nelson    &    Shirkey,    204   E. 

Lane.    Burlingame. 
Steel   and   Steel   Sash— Soule   Steel  Co.. 

1750    Army    St.,    San   Francisco. 

Bids   Opened. 

ADDITION  Cost.    $ 

FRESNO,    Fresno  Co.,    Cal. 

Biick  addition  to  maintenance  build- 
ing for  Division  of  Highways  (com- 
position   roofing,    etc.) 

Owner — State    of    California. 

Architect — George  B.  McDougall.  State 
Architect.  Public  Works  Building. 
Sacramento. 

Low  Bidder — Fisher  &  McNulty,  Mat- 
tel Bldg..  Fresno.   $1622. 
Only    other    bids    was    submitted    by 

Gaubert    Bros.,    Oakland,    at    $1665. 
Bids    held    under   advisement. 


LOW    BIDDERS. 

GRAND  COULEE.  Wash.— Clark  & 
Early.  Seattle,  at  $24,264  submitted 
low  bid  to  Bureau  of  Reclamation. 
Almira,  Wash.,  for  the  construction 
of  a  one-story  warehouse  building  at 
the  Grand   Coulee   Dam.   Wash. 

Three   low   bids    follow: 

Clark    &    Early.    Seattle $24,264 

Joseph    I^ohrenz,    Spokane 32.859 

Howard  Wright,    Seattle 34,920 

Bids   held    under  advisement. 


FIRE    LOSS. 

MARYSVILLE.  Yuba  Co..  Calif.— 
Fire  destroyed  the  plant  of  the  N.a- 
tional  Ice  (Company,  located  at  Ninth 
and  A  Sts..  Marysville.  February  12. 
Damage  estimated  at  $40,000. 

S^  FLATS 

Contract  Awarded. 
REPAIR  FI^ATS  Cost,   $2000 

SAN   FRANCISCO.     1056   Capp    Street. 
Repair  fire   damage   to   fiats. 
Owner- 1.    Shiller.    1056    Capp    Street. 
Architect — Not    Given. 
Contractor — Wm.  J.  Mooney.  68  Belch- 
er Street. 


Contract    Awarded. 

ALTERATIONS  Cost,    $4000 

SAN    FRANCISCO.      S'W    .S'an    Bruno 

Ave.   and  Woolsey   St. 
Alterations   to   flats. 
Owner- N.     Merlo.     131     Woolsey     St., 

San    Francisco. 
Architect — Not   Given. 
Contractor — Richard    DeLucchi    &   Co.. 

3275  San  Bruno  Ave..   S.   F. 


6— GARAGES    &    SERVICE 
STATIONS 


Contract  Awarded. 

SERVICE    STATION  Cost.    $7500 

SAN    FRANCISCO.      El    Camino    Real 

and   Junipero   Serra   Blvd. 
Steel   service   station    (stucco  exterior) 
Owner — Standard  Oil  Co.,  225  Bush  St. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor  —  J.    Harold    Johnson,     O.sn 

Brannan    Street. 


BIDS    WANTED 

GRAND  COULEE,  Wash.  —  Until 
March  4.  10  A.  M..  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation. 
Almira.  Wash.,  for  the  construction 
of  a  one-story  garage  and  fire  station, 
70x121  feet  at  the  Grand  Coulee  Dam. 
Columbia   Basin    Project.    Wash. 

Building  will  have  outside  walls  of 
reinforced  concrete;  timber  inside  par- 
titions covered  with  Portland  cement 
plaster  over  metal  lath;  timber  roof 
supported  on  structural  steel  trusses 
covered  with  built-up  roofing;  con- 
crete    floors;     plumbing,     heating     and 


electrical  work.  Specification  No.  613. 
Plans  and  specifications  may  be  ob- 
tained from  above  office  and  from  the 
Bureau  of  Reclamation  at  Washing- 
ton. D.  C  or  Denver,  Colo.,  upon  de- 
posit  of   $2.00,    net   returnable. 


Contract   Awarded. 

SERVICE  STATION  Cost,   $2500 

S'AN  FRANCISCO.  SE  Irving  St.  and 
Fifteenth  Avenue. 

One-story   steel    service   station. 

Owner— The  Lurie  Co..  333  Montgom- 
ery St.,    San   Francisco. 

Architect — Not  Given. 

Contractor — Paul  K.  Jones.  666  Mis- 
sion   St.,    San    Francisco. 


Sub-Contracts   Awarded. 
SERVICE   STATION  Cost,   $12,000 

S-AN  FRANCISCO.  NW  Post  and  Ma- 
son  Streets. 
One-story    steel    service    station. 
Owner  —  Asociated    Oil    Co.,    79    New 

Montgomery   St.,   San   Francico. 
Architect— D.   D.   S'tone   &  J.  A.   Baur. 

110   Sutter   St..    San   Francisco. 
Contractor  —  Lindgren    &    Swinerton. 

225  Bush  St.,  San  Francisco. 
Electric— F.     F.     Goodman,     1466     33rd 

Ave..    San   Francisco. 
Plumbing    and    Piping — Scott    Co.,    243 

Minna    St.,    San    Francisco. 
Structural  Steel— Soule  Steel  Co.,   1750 

Army   S't.,    San   Francsico. 


7—  FEDERAL  BUILDINGS 


Cost,   $49,000 


Low   Bidder, 

POST   OFFICE 

BAKER,    Oregon. 

United   States  Post  Office. 

Owner — United    States    Government. 

Plans  by  Supervising  Architect  of  the 

Treasury  Dept..   Washington,   D.C. 
Low    Bidder — Wm.    MacDonald   Const. 

Co.,  St.   Louis.   Mo..   $43,800. 
(5759)      1st   report    Dec.    21.    1934;    2nd. 

Dec,  31,  1934.  •  7 


Complete   Bid    Listing. 
POST   OFFICE  Cost.   $77,000 

COMPTON.    Los   Angeles   Co.,    Calif. 
United   States  Post  Office   Building. 
Owner — United  States   Government. 
Plans  by  Supervising  Architect  of  the 

Treasury  Dept.,   Washington,  D.C. 
Low  Bidder— Robt.    E.    McKee.    108  W. 

6th  St.,   Los  Angeles. 
Complete  bids  follow: 
Robt.    E.   McKee.    Los   Angeles.  $54,100 

Theo.   A.    Beyer   Corp..    L.    A 56.949 

Schuler  &  McDonald.  Oakland. .    57.900 
Wm.   Macdonald  Const.  Co.,   St. 

Louis    58.181 

Bannister-Field  Co.,   Los   Ange- 

gles     59,000 

Bids   held   under   advisement. 


February   14.   1935        a 
Complete   Bid   Listing.  ■ 

POST  OFFICE  Cost,   $64,900    ^ 

SAN    RAFAEL,    Marin    Co.,    Calif.     D 

and  Third  Streets. 
One   -   story,  mezzanine  floor  and  part 

basement   post   office   building    (65x 

75    feet):    steel    frame,    wood    roof. 

composition   roofing,   one   pipe   low 

pressure   steam   heating   system. 

steel   columns  and   girders,   plaster 

exterior,  cast  stone  steps,  etc. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect  of  the 

Treasury   Dept.,   Washington.   D.C. 
Low  Bidder — William  Spivock.   Hobart 

Bldg..   San    Francisco. 
Complete   bids  follow: 
Wm.    Spivock,    San    Francisco  ..$35,500 

F.    J.    Reilly.    San    Francisco 35,830 

Leo    Epp.    San    Francisco 36,941 

H.    L.    Pttersen   &   Claude   Hoff- 

meyer.    San    Francisco 36.979 

Barrett  &  Hilp.  San  Francisco  39.253 
Robt.  McCarthy.  San  Francisco..  39.339 

K.   E.   Parker.   San   Francisco 39.438 

A.  Nelson.  Inc..  San  Francisco  39,719 
Leibert  &  Trobock,  San  Rafael  40,985 
Frank    J.    Main    and    A.    H.    Sei- 

mer,   San   Anselmo 42,804 


PACIFIC    CONSTRUCTOR 


ti 


Wm.   MiinUonnId  Coimt.  Co..  SI. 

LouIb     42.»HO 

Ooo.   FcliTHen,  San   I^cundro  45, one 

RlrtH   lii'ld    iiiuliT   iidvlMcmrnt. 


Cotnplate   Bid   Listing 

POST    01''I''ICK  Ciixl.    f3K.3cin 

XtKlAj.    I."»    AnK..|cN  Co..    riilf. 

U.   H.    Post  offlif   KiilldlnK. 

Owner— t'lillcil    Sliiti-s    Oovornniont. 

PlanM    by    tlu'     SuixTvlKlnK    Archltcit. 
Tronsury   Ocpl..    WhnIiIiikI"".    H.C. 

Low  Illddoi  — I,.    !•'.    ni>\v  Co..   I24S  2.".tli 
SIrrct.  Sandi   Monlc.-i. 
Complete  liIdH  follow 

L.  F.  Dow  Co..   r,OH  .ViiKrU-s         $:).•>. noil 

Theo.    A.    Peycr    Corp.,    I,.    A.       riT.OiiO 

Wm.   Miiilloiinld  Const.  Co..   St. 

LoiiLs,    Mo.  40.99.1 

.OrlHiler  &   MrDoniild.  Inr.,  Oak- 
land      _.  41. .".IT 

m.ls    held    under   ndvisemcnl 


BIDS  WANTED 

SAN  lUOltN'AlUUNO.  Cal.  —  Until 
Mnnh  B.  10  A.  if.,  bids  will  he  re- 
reived  liy  the  Trea.siiry  Department. 
I'roeiiremciit  I>ivl.'ilon.  Washington. 
11.  ('..  for  palntlnR  the  plaster,  etc.,  In 
tlie  V.  a.  Post  Offlee  at  San  Bernar- 
dino. 

Specifications  may  he  obtained  from 
iilflee  and  from  the  Custodian  of  the 
Post   OfTloe  at   San    Hernardino. 


Contract   Awarded 

POST  OKFICE          Cont.    Price.   $35. 2i: 
HOLLISTKU.    San    Henito   Co.,   Calif, 
t'nlted  States  Post  Offlee. 
Owner — United    States    fiovernment. 
Plans    by    the     SupervlslnR    Architect 
Treasury  Dept.,    Washincton.   D.C 
Contractor — K.     E.     Parker     Co., 
South    Park    St..    San    Francisco 
Complete    bids   published   Jan.   29. 


nr. 


Late  Low  Bid. 

POST    OFFICE  Cost,    $69,900 

WOODLAND,  Yolo  County.  Cal. 

U.    S.    Post  Office    Building. 

Owner — United  States  Government. 

Plans  l)y  Supervising  Architect,  Treas- 
ury   Dept..    Washington.    D.    C. 

Low     Bidder — George     Petersen.     1841 
Bancroft     Ave..     San    Leandro. 
Three    low  bids   were: 

Geo.    Petersen,    San    Leandro $39,800 

K.  E.  Parker  Co..  San  Francisco  40,270 

Wm.MacDonald     Constr.     Co., 

St.    Louis.    Mo 46.220 


BIDS  WANTED 

LCALUALEI.  T.  H.— Until  Febru- 
ary 20.  bids  will  be  received  by  Public 
Works  Officer,  Naval  Station,  Lua- 
lualei,  T.  H..  for  water  cooling  sys- 
tini.s  at  the  Naval  Station.  Lualualei. 
T.    H.      Specification    No.    7S17. 


BIDS    OPENED 

PORTLAND.  Oregon— A.  J.  Bing- 
ham. Couch  Bldg..  Portland,  at  $9945 
submitted  low  bid  to  Custodian.  U.  S. 
Custom  House.  Portland,  for  clean- 
ing exterior  of  the  Customhouse  at 
Portland.     Complete   bids   follow: 

A.    J.    Bingham $  9,945 

E.    BJorkman    &    Son 10,365 

Dougan-Hammond   Co 10,796 

E.    J.    Barrett   10.900 

Geo.    H.    Buckler  Co 11.241 

Bids  forwarded  to  Washingaon,  D. 
C,    for  award. 

BIDS    OPENED. 

SAN  DIEGO,  Calif.— M.  H.  Golden. 
404  California  Bank  Bldg..  San  Diego, 
submitted  low  bid  to  11th  Naval  Dis- 
trict at  San  Diego  at  $24,289,  for  al- 
terations to  floating  dry  dock  ARD-1 
at  the  Naval  Operating  Base  (Des- 
troyer Base).  San  Diego;  Spec.  7SS7. 
Work  Includes  the  provision  of  ma- 
terials for  and  making  changes  and 
installing  new  work  to  increase  the 
crew's  accommodations  on  the  dock, 
consisting  in  general  of  altering  and 
constructing  new  steel  plate  bulk- 
heads: changes  to  the  present  booby 
hatches    and    stairs:    constructing    new 


nier.7.Hnliii'  llonrH  belween  llie  niifi'v 
and  lop  deckH:  InHiilnle  walU  «nd  cell- 
Inn"  of  cerlaln  nrean  with  cork-honrd. 
cover  areaH  of  floors  with  ceramic 
I  lie  and  linoleum;  provide  and  ln»tall 
galley  changCH,  nicKH  lublen  and  bench- 
en.  steel  furniture  for  cfficeH.  new 
plumbing  work  and  changen;  new 
eli'ctric  work  and  changeH;  new  sull  • 
water  pump;  new  laundry  e'lulpment. 
and  other  miscellaneous  correlated 
niaterlaiN  as    riffiulred    to   complete. 

The   bids   follow: 

M.  II.  Golden,  (1)  $24,289;  (2)  de- 
duct $312;  (3)  deduct  $600;  (4)  de- 
duct  $425;    (5)   deduct   $10G. 

B.  O.  Larsen,  (1)  $25,300;  (2)  $3n0: 
(3)    $.'.00;    (4)    $462;    (5)   $160. 

BIDS   OPENED. 

SAN  FRANCISCO —Nellsen  &  La- 
hll,  232S  Aclon  St..  Berkeley,  at  $2.- 
169  submitted  low  bid  to  Superinten- 
dent of  Construction.  I-jrt  MIley  Hos- 
l)ital.  for  porch  enclosures  at  the  Furl 
Miley   Hospital. 

Complete    bids    follow: 

Nellsen    &    Lahti.    Berkeley $2,109 

R.    S.    Sllverberg,    S.    F 2,34.1 

W.    C,    Akard,    San    Francisco 2.444 

C.  J.  U.  Koenig.  San  Francisco  2.500 
Thos.    M.    Jones,    San    Francisco..  2,859 

Bids  have  been  referred  to  Wash- 
ington   for  award. 


Cost.   $44,000 


Bids  Opened. 

POST  OFFICE 

KINGMAN.    Arizona. 

V.    S,    Post   Office    Building. 

Owner — United   States  Governtnent. 

Plans  by  Supervising  Architect.  Treas- 
ury   Dept..    Washington,    D.    C. 

Low     Bidder— Robert     E.     McKee.     El 
Paso,    Texas. 
Complete  bids  follow: 

Robert    E.     McKee.     El     Paso.     Texas. 
$41,700. 

Wm.     MacDonald      Construction      Co., 
$41,900. 

Olds    Bros.       Lumber    Co..       Winslow, 
Ariz..    $43,250. 
Bids  held  under  advisement. 


BIDS    WANTED 

ROSEBURO.  Oregon— I'ntil  March 
19.  2:30  P.  M.,  bids  will  be  received  by 
\'eterans  Administration,  Room  764. 
Arlington  Bldg..  Washington.  D.  C 
for  construction  of  a  recreation  build- 
ing No.  16.  Work  includes  walks, 
grading,  excavating,  reinforced  con- 
crete, hollow  building  tile,  brick  work 
cut  stone,  marble  work.  terrazzo. 
floor  and  wall  tile,  rubber  tile,  com- 
pressed asphalt  tile,  iron  work,  steel 
stairs,  steel  shelving,  tile  and  metal 
roofing,  metal  lathing,  plastering,  car- 
pentry, insect  screens,  window  shades 
painting,  glazing,  hardware,  plumb- 
ing, beating,  electrical  work,  electric 
elevator,  outside  service  connections, 
etc.  Bids  are  being  taken  on  a  gen- 
eral contract  with  separate  bids  for 
electric    elevator. 

Plans  and  specifications  may  be  ob- 
tained from  above  office.  No  deposit 
required. 


Complete    Bid    Listing 

POST   OFFICE  Cost.    $45,000 

ROSEVILLE,    Placer   Co.,   Calif. 
U.   S.   Post  Office  Building. 
Owner — United    States    Government. 
Plans    by    the    Supervising    Architect. 
Treasury  Dept..   Washington.    D.C. 
Low    Bidder— K.    E.    Parker    Co.,    125 
South    Park.    San   Francisco. 
Complete  bids  follow 

K.   E.   Parker  Co.,    S.   F (1)  $36.9?7 

(2)     36.687 

F.  J.  Maurer  &  Sons,  Inc., 

Eureka     (1)  $39,400 

(2)     39.000 

Schuler  &  McDonald,  Oak- 
land    (1)  $39,747 

(2)     39.493 

Wm.      MacDonald     Constr. 

Co.,    St.    Louis    (1)  $39,917 

(2)     39.890 


CONTRACT    AWARDED. 

GLOBE.  Ar.zoria  Waller  J.  Gnm.  I 
De.oralIng  c..inp.i  iiy.  al  |1,7»5  wan 
awardi'd  contract  l.y  Treanury  De- 
partment for  pnlnllng  the  IT.  P.  Pout 
Office   al   fJlolie. 


CONTRACT   AWARDED. 

l.d.'^  ANGKI.KS.  I'al  lloughton  tc 
.Viid'THon.  LoH  AiiKeli'N.  at  $5,295  wcr» 
awarded  lonlrait  by  Treasury  Dcparl- 
moni  for  changes  In  the  17.  S.  Po«l 
Office   at    Los   Angeles. 


Complete    Bid   Listing 

POST    OFFICE  Cost.    $117,000 

SAN  MATEO.  San  Mateo  <'o..  Cal.  SW 

Ellsworth    and    Second    AvenueH. 
One-story    concrete    post    office  .build' 
ing   (80x90  ft.;  stucco  exterior;  tile 
roof,    ornamental    Iron    bam,    two 
vaultB,    64-fl.    loading    platform    in 
rear,    etc.) 
Owner— United    States   Government. 
Plans    by    the    Supervising    Architect,- 
Treasury   Dept.,   Washington.    D.C. 
Low    Bidder— F.    J.    Rellly.    6350    Ful- 
ton  St..    San   Francisco. 
Complete  bids  follow 
(1)    deduct;    (2)   deduct. 

F.    J.    Rellly,   S.   F $50,981 

(1)  300 

(2)  100 

Wm.    Splvock,    S.    F $51,719 

(1)  400 

(2)  7" 

K.    E.   Parker  Co.,   S.   F $53,200 

(1)  331 

._ (2)  188 

Leo    Epp,    San    Francisco $56,000 

(1)  SOO 

(2)  150 

F.  C.  Amoroso  &  Sons,  S.  F $56,900 

(1)  300 

(2)  150 

C.   L.    Wold.   San  Francisco $57,2'>0 

(1)  240 

(2)  150 

Schuler  &  McDonald,  Inc..  Oak- 
land   $65,859 

(1)  97 

(2)  100 

Wni.   MacDonald  Const.  Co.,  St. 

Louis.    Mo $6».17T 

(1)  600 

(2)  250 

Bids    held    under   advisement. 


MATERIAL    AWARDS    APPROVED 

NOGALES.  Ariz —Treasury  Depart- 
ment has  approved  the  following  ma- 
terial and  equipment  awards  for  the 
construction  of  the  Immigration  Sta- 
tion at  Nogales.  Robert  E.  McKee. 
El   Paso,  general   contractors: 

Radiator  valves  to  the  Mlwaukee 
Valve  Co.:  steam  boilers  to  American 
Radiator  Co..  and  oil  burners  to  the 
Petroleum    Heat    and    Power    Co. 


MATERIAL    AWARDS    APPROVED 

SAN  FRANCISCO.  —  Treasury  De- 
partment approved  the  award  to  the 
Electric  Products  Company  for  motor 
generators  for  the  U.  S.  Federal  B'dg. 
in  San  Francisco.  Great  Lakes  Con- 
struction Co.,  Chicago,  general  con- 
tractors. 


MATERIAL    AWARDS    APPROVED 

LA  JOLLA.  San  Diego  Co..  Calif.— 
Treasury  Department  has  approved 
the  following  building  material  awards 
for  the  construction  of  the  U.  S. 
Post  Office  at  La  Jolla.  Frank  L< 
Stimson  Const.  Co.,  La  Jolla.  gen- 
eral   contractors: 

Plumbing  fixtures.  Standard  Sani- 
tary Mfg.  Co.;  electric  water  cooler. 
Keivinator  Sales  Radiator  Co.:  non- 
rnndurting  covering  for  heating.  Plant 
Rubber  &  Asbestos  Works;  angle  ra- 
diator valves.  Ohio  Pattern  Works  A 
Foundry  Co.;  offset  radiator  valves. 
Ohio  Pattern  Works  &  Foundry  Co.: 
air  valves  for  radiators  and  for  ends 
of  steam  mains,  .^merlcan  Radiator 
Company:  nonconducting  covering  f"r 
plumbing.    Plant     Rubber    *     Asliesto« 


M 


PACIFIC    CONSTRUCTOR 


Works:  liehlliiB  distribution  panel. 
Square  D  Co.;  r.  c.  wire,  Collyer  In- 
sulated Wire  Co.;  reieiitaclcs.  Tas.s 
&  Seymour:  llghtine  fixtures,  Mutual 
Metal    Mfg.   Company. 


HOSPITALS 


CONTRACT   AWARDED 

SAX  DIEGO,  Cal.— M.  H.  Oolden. 
404  California  Bank  Bldg..  San  Diego 
at  J23.364  (Items  1.  3  and  4)  awarded 
contract  by  the  Bureau  of  Yard.s  and 
Docks.  Navy  Dept.,  Wa.>;hington,  D. 
C  ,  for  alteration.s  to  floatine  dry  dock 
ARD-1  at  the  Naval  Operating  Base 
(Destroyer  Base)  San  Diego,  under 
Spec.  No.   78S7. 

Complete   bids  published  Feb.   11. 


BIDS  WANTED 

LOS  ANGELES,  Oal.— Until  Marcli 
B  2-30  P.  M.  .bids  will  be  received 
by  Veterans'  Administration.  Room 
764.  Arlington  Building,  Washington, 
D.  C.  for  construction  of  alterations 
to  Building  No.  114  for  regional  office. 
Work  Includes  reinforced  concrete, 
hollow  tile,  brick  work,  marble  work, 
terrazzo,  floor  and  wall  tile,  linoleum. 
Iron  work,  metal  lathing,  plastermg, 
sound  deadening,  carpentry,  paintmg. 
glazing,  hardware,  plumbing,  heating, 
electrical  work.   etc. 

Plans  and  .specifications  may  be  ob. 
talned  from  above  office  and  from  the 
Supervising  Superintendent  of  Con- 
struction. Veterans'  Administration 
Facility,    Palo   Alto. 


CONTRACT   AWARDED 

PULLMAN.  WaJh.  —  Thos.  Taylor. 
Pullman,  at  $390  awarded  contract  bv 
Treasury  Department  for  painting  the 
plaster,  etc..  In  the  U.  S.  Post  Offi.e 
at  Pullman. 


CONTRACT   AWARDED 

SAN  DIEGO.  Cal.— J.  A.  Hunt.  P. 
O.  Box  146  East  San  Diego,  awarded 
eontraft  by  Bureau  of  Yards  &  Docks 
at  $9281,  for  concrete  floors  In  land- 
plane  hangars  at  the  Naval  Operating 
Base  (Air  Station),  San  Diego;  Spec. 
7885. 

sH       CLUB  BUILDING 


Construction    Under   Way. 

CLUBHOUSE  Cost,    $9000 

STOCKTON.  San  Joaquin  Co..  Cal. 

One-story  frame  and  stucco  munici- 
pal golf  clubhouse  (heavy  shingle 
roof). 

Owner — San  Joaquin  Golf  Club  (Dr. 
Scott    Ford.    Vice    President). 

Architect— John  Upton  Clowdsley,  Ex- 
change   Bldg..    Stockton. 

Mgr.  of  Constr.— C.  A.  Towne,  910  W. 
Park  St.,  Stockton. 
Work  Is  being  done  by  day's  labor 

by   the   SERA. 


Planned. 

AUDITORIUM  Cost,    $ 

PLACERVILLE,    El    Dorado   Co..    Cal. 

Construction  of  American   Legion   au- 
ditorium. 

Owner — ElDorado    Post    of    the    Amer- 
ican   Legion. 

Architect — Not    Selected. 

An  application  will  be  filed  with  the 

PWA   for  a    loan    and    grant    to   assist 

financing   proposed   project    . 


Preparing    Preliminary    Plans. 

CI-UB  HOtTSE.  ETC.         Cost,  $150,000 

SACRAMENTO.   Sacramento  Co..   Cal. 

McKlnley   Park. 
Construct    new   swimming     pool     and 

club  house  at   McKinlely  Park. 
Owner — City  of   Sacramento. 
Architect  —  Harry  Devlne.   California 

State   Life   Bldg.,   and   Starks   and 

Flanders,   Bank  of  America   Bldg., 

Sacramento. 
Project   will  be  financed  thru   funds 
bequeathed  the  City  of  Sacramento  by 
the  late  Mrs.   Florence  Cunle. 


Plans  Being  Figured — Bids    ^lose  Mar. 

4,   10  A.    M. 
WARD    ADDITION  Cost,    $20,000 

SALINAS,   Monterey  Co..   Cal.   County 

Hospital. 
One-story   frame  and  stucco   tubercu- 
losis ward  addition  at  the  County 
Hospital    (22    bed    unit)    composi- 
tion roof,  wood  floors,  steam  heat- 
ing  system    to   connect   to    central 
heating  plant,  etc. 
Owner — County  of  Monterey. 
Architect — Chas.  Butner,  51  Maple  St., 
Salinas. 
Bids   are   being   taken  on   a   general 
contract. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  de- 
posit of  $10. 


Plans  To   Be   Prepared. 

ADDITION  Cost.    $ 

OAKLAND,  Alameda  Co.,  Calif.  434 
30th  Street. 

Construct  nursery  on  southeast  wing 
of  first  floor  of  hospital  (to  accom- 
modate   50    bassinettes). 

Owner — Peralta  Hospital  (Charles  D. 
Bates,   President). 

Architect — Reed   and  Corlett,    Bank   of 
America    Bldg.,    Oaklan. 
Geo.    U.    Wood    is    superintendent    of 

the   hospital. 


Planned. 

ADPJTION  Cost.     $10,000 

WEIMAR.    Placer  Co.,   Ca!. 
.\ddltion    of    children's    ward    at    Wei- 
mar    Joint       Tuberculosis       Sana- 
torium. 
Owner — Counuties     of     Placer,     Sacra- 
mento and  Colusa. 
Architect — Nut    Selected. 

A  special  sub  -  committee  consist- 
ing of  Dr.  Mildred  Thoren.  the  med- 
ical superintendent;  and  Supervisors 
Donald  McDougall  of  Sacramento 
County  and  Charles  Geisendorfer  of 
Placer  County  was  appointed  to  study 
the  financing  of  the  Institution  by  Su- 
pervisors C.  J.  Wescott  of  Colusa 
County  chaidman  of  the  sanatorium 
governing   committee. 

Federal  aid  may  be  sought  or  an 
attempt  made  to  make  the  addition 
a  State  Emergency  Relief  Adminis- 
tration  project.  • 


CONTRACT    AWARDED 

SACRAMENTO.  Cal.— Elder's  Drap- 
ery Studio,  1125  21st  St..  Sacramento, 
at  $1782.60  awaarded  contract  by  Sac- 
ramento County  Board  of  Supervisors 
for  linoleum  flooring  covering  for  the 
Home  for  the  Aged  Women  in  Sac- 
ramento. Harry  Devlne.  California 
State  Life  Bldg.,  S'acramento.  Archi- 
tect. 


ID- 


HOTELS 


To   Be   Done   By   Day's  Work. 

ALTERATIONS  Cost.     $2000 

OAKLAND.     Alameda    Co.,     Cal.       SE 

Nineteenth     and     Franklin     S'ts. 
Alterations    to   hotel    building. 
Owner — Leamington,    Inc..     Premises. 
Architect — Not   Given. 


Contract  Awarded. 

REPAIR   HOTEL  Cost,    $2000 

SAN  FRANCISCO.  No.  342  Mason 
Street. 

Repair  fire  damage  to  hotel. 

Owner  —  Allied  Properties,  %  Con- 
tractor. 

Architect — Not    Given. 

Contractor — Jacks  &  Irvine,  74  New 
Montgomery  St.,   San  Francisco. 


12—      POWER  PLANTS 

CONTEMPLATED 

EL  CENTRO,  Imperial  County,  Cal. 
—A  plan  for  a  $12,000,000  PWA  loan 
for  building  five  hydro-electric  power 
plants  along  the  All-American  Irriga- 
tion canal  has  been  approved  by  the 
Imperial  Irrigation  District  Board  of 
Directors,  according  to  an  announce- 
ment by  Evan  T.  Hewes.  president. 
Engineers  have  recommended  that 
applications  be  made  for  the  loan. 
The  recommendations  include  an  ex- 
penditure of  $6,620,000  on  the  five 
canal  power  plants,  $3,667,000  in  the 
Coachella  ^'aUey  for  transmission 
lines  and  $1,500,000  in  expanding  the 
stand-by  plant  now  being  constructed 
at  B'rawley. 


13—  PUBLIC    BUILDINGS 
FIRE  HOUSES  &  JAILS 

Planned. 

ALTERATIONS  Cost,    $ 

LIVERMORE,    Alameda   Co..    Cal. 
Alterations  and  additions  to  City  Hall 
Owner — City  of  Livermore. 
Architect — Not   Given. 

An  application  will  probably  be 
filed  with  the  SERA  to  furnish  labor 
for   the   proposed   work. 


PLANNED. 

CORONADO,  San  Diego  Co..  Cal.— 
Coronado  city  council  has  submitted 
to  the  state  planning  commission  a 
program  including  the  following  pro- 
posed construction  projects  in  Coro- 
nado: Community  center  playground, 
$50,000;  new  city  hall  and  auditorium. 
$50,000;  hospital,  $35,000;  park  im- 
provement, $25,000.  The  program  is 
outlined  for  the  purpose  of  placing 
the  city  in  a  position  to  obtain  any 
funds  that  may  be  available  for  this 
purpose  from  state  and  federal  ap- 
propriations. ' 
PLANNED. 

MONROVIA.  Los  Angeles  Co.,  Cal. 
— City  Engineer  Duell.  Monrovia,  has 
Included  an  item  of  $70,000  for  a  pro- 
posed new  city  hall  in  a  survey  of 
civic  public  works  needs  which  will  be 
forwarded  to  the  state  planning  com- 
mission. The  survey  has  been  made 
in  anticipation  of  the  city  receiving 
a  share  of  further  federal  appropria- 
tions. 


Elevator  Contract  Awarded. 

COURT  HOUSE     Total  Cost  $1,568,873 

OAKLAND.  Alameda  Co.,  Cal.  Fallon, 
Twelfth,  Oak  and  13th  Streets. 

Twelve-story  fireproof  court  house 
(structural  steel  frame,  reinforced 
concrete  walls,  permanent  and 
earthquake  -  resistive,  plumbing, 
heating,  ventilating,  electric  work 
elevators,  to  house  all  county  of- 
fices and  courts)  three  lower  floors 
to  be  176x245  ft.  and  upper  floors 
116x116   feet. 

Owner — County  of  Alameda. 

Architects — W.  G.  Corlett,  James  E. 
Plachek,  W.  E.  Schlrmer,  Carl 
Werner,  H.  A.  Minton.  910  Bank 
of  America  Bldg.,  Oakland  (GLen- 
court   2902). 

Constructing,  Mechanical  &  Electrical 
Engineer — G.  M.  SImonson.  20  Lo- 
reta    Avenue.    Piedmont. 

Contractor — Gen.  Wagner,  ISl  South 
Park  St..  and  K.  E.  Parker  Co., 
135  South  Park  St.,  San  Fran- 
cisco. 

Elevatoi — Otis  Elevator  Co.,  1  Beach 
St.,    San   Francisco,    $104,387. 


Planned. 

JAIL  Cost.   $ 

SONORA.    Tuolumne    Co.,    Calif. 
Construct    new   Jail    building. 
Owner — County    of   Tuolumne. 
Architect — Not    Selected. 

Further    details    will    be    announci-d 
at  a   later  date. 
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Plant   Bsino   Pr«par«d. 
AHUri'ldN  <'oi«l.    t 

NICVADA    CITY.     Ni'MKla    V>i..    Cnllf 
Altmiilliiiii.  &   ailrtilloiiM  lo  ciiurlhoiMc. 
OwiiiT— Cluiity   of  NpvhiIii. 
Arfhiliit   —   (Ji'ornc   Sclloii,    C'lillfuriila 
Stiilt"    Mfo    HIcIr..    SiuTiiinrnto. 
Kiirllicr    dctiillH     will     hi    iiiiiiDiini-.Ml 
•  hortly. 


CommiMloned  To    Prepare   Plana. 

AiinrrioN  <"i>hi.  jso.ono 

it('si:vii.i.i':,    I'laciM    Cii.,  cniif. 

Alti'ralii.iiN  and  mi1(IIII..ii><  l.i  .-Ity  hall 
(connlriict  iww  wlnn  niiti  rcmndi'l 
lirexent    bulldlnK  ) 

Owner— City  of  Uospvllli-. 

ArcliUui't  —  CharloH  Dean,  rallforn  i 
.'^(nle    Life    BldK-,    Pncrnnienlo. 


BID    DEPOSITORY 

KRKS.NO.  Kr.sn.)  Co..  Calif.— H.  R. 
rnyfiiril.  Custixllan.  Central  Bid  De- 
p<t.«iitc>ry.  Fresno  area,  has  Issued  the 
followInK  notice  to  prospective  bid- 
ders on  the  Kre.ino  Memorial  Audl- 
torltini    and    Madera    County    Hospital: 

In  accordance  with  Chapter  I  of 
the  Construction  Industry  Code,  and 
suhseijiient  chapters  thereof.  Suh- 
Blds  will  he  reslstered  and  nied  in 
the  above   Depositor}-. 

Your  coopiration  is  requested  on 
the  following  projects  now  out  for 
bids: 

Freano    IMemorial    Auditorium    

City    of    Fresno 

General    Hospital       County   of    Madera 

These  are  PWA  projects  and  com 
plete  code  compliance  will  be  nece."- 
aary. 

The  Depository  will  close  for  the 
various  crafts  at  the  hour  designated 
by  their  respective  Divisional  Codes. 
Sub-nids  not  filed  will  be  OUT  OF 
rOMri.IANCE  and  subject  to  pro- 
test. 


PLANNED. 

NEWPORT  HKACH.  Orange  Co.. 
Cal. — Newport  Beach  city  council  ha.s 
under  consideration  a  list  of  munici- 
pal improvements,  including  a  new 
city  hall  to  cost  $f.O,nnO,  that  may  be 
submitted  to  the  state  planning  board 
with  a  request  for  government  finan- 
cing. , 

Plans   Approved. 

HAl.I,  OP   RICCORDS       Cost.   $400,000 

PRIOSNO.   Fresno  Co.,  Cal.     Van  Ness 

.\vt-.   and   Tulare  Street. 
Three-story    Class   A    steel    frame   and 

concrete   Hall   of   Records  building 

(two    elevators,    steam    heat   ing 

plant,    sprinkler  systein.   etc.) 
Owner — County  of  Fresno. 
Archilicts — Allied   Architects  of  Fres- 

i\o.  .int   Rowell  Bldg..  Fresno. 
Structural   Engineers— F.    W.    Kellberj; 

and    narksnn    Swain.    320    Market 

St..    San    Francisco. 
Mechanical  Engineers — Cnddington  Co. 

222  Kearny  St..   San   Francisco. 
Plans    have    been    approved    by    the 
PWA   and    bids   will   be   asked  shortly. 

PROJECT    APPROVED. 

SAN  FRANCISCO.— SERA  has  ap- 
proved a  supplementary  appropriation 
of  I". 086  for  labor  for  city  of  San 
Francisco  to  be  used  in  manufactur- 
ing and  preparing  all  sheet  metal  for 
installation  at  San  Francisco  Hos- 
pital. Laguna  Honda  Home,  Civic  Au- 
ditorium. County  Jail.  Juvenile  De- 
tention Home  and  DeYoung  Museum. 
The  project  employes  one  supervisor 
and   19  laborers. 


PLANNED 

NEVADA  STATE— Possible  PWA 
projects  for  Nevada,  under  the  pro- 
posed new  public  works  program,  in- 
clude three  new  buildings  and  a  hos- 
pital at  the  I'nlversity  of  Nevada. 
Jl. 500. 000:  Reno  school  building  and 
playground.    J.iOO.onO;    Ims    Vegas    ele- 


iiK-nliiry  nchor)l  and  auditorium.  tlf^O. 
noil:  Verlnglon  hl»h  school.  lir.o.OO'i 
Reno  parks,  golf  course,  swImmlnK 
pool  and  new  city  hall,  13.10.000;  Wan- 
hoe  countv  courthouse  addition  and 
reeouHtrucllon  of  Jrll.  1285.000;  Oold- 
lleld    public   bulldlnies,    t.^ono.  i 

Grading   Started. 

I.IHHARY  -.oHt,    $90011 

OAKLAND.    Alimeda   i  ...   Calif.     (Jlen 

View    Ilrancb 
One    -    story   frame  and   stucco  branch 

library  (tile  roof). 
Owner    —    City    of    Oakland     (Library 

Trustees). 
Architect — Newsom    &    Newsom,    Ru-^ 

Bldg..   San   Francisco, 
(trading   has   been    slnrl.-d    bv    SERA 
labor. 


PLANNED 

SANTA  HARBARA.  Cal.  —  Santa 
Barbara  County  building  projects,  to 
111'  submitted  under  the  government's 
new  public  works  program,  include 
the  following:  Branch  courthouse. 
Santa  Maria.  $12.'i.OOO;  service  build- 
ing county  courthouse,  $100,000;  chil- 
dren's .sanitarium,  county  hosptal. 
$23,000;  .Solving  memorial  building. 
$26,000;  Carplnteria  memorial  and 
ciumty  building  $50,000;  airport,  Go- 
leta,  $100,000;  Lompiic  memorial  build- 
ing. $l.i.0O0;  addition  to  Santa  Maria 
liranch  hospital,  $45,000;  finish  Santa 
.Maria    \'eterans'  building,   $40.n00. 


1' 


RESIDENCES 


Plans  Being  Figured — Bids  Close  Feb. 
21,  3   P.   M. 

RESIDE.NCE  Cost.    $9000 

OAKLAND.  Alameda  Co.,  Cal.  No. 
5720  Walnut   Avenue. 

One-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  3 
baths)  tile  roof,  gas  heating  sys- 
tem, steel  sash,  oak  fioor.s,  tile 
baths,    mahogany   and    pine    trim. 

Owner — John    Peters,    Vr    Architect. 

.Architect— Chester  Treichel.  G9<;  Cle- 
veland Ave.,   Oakland. 

CONTRACT    AWARDED 

LOS  ANOELES.  Cal— C.  L.  Peck. 
Inc..  builder.  3.''i4  S.  Spring  St.,  award- 
ed contract  to  construct  two-story,  4- 
room  Class  C  brick  dining  hail  addi- 
tion to  women's  residence  hall  at  666 
West  3fith  St.  for  University  of 
Southern  California,  owner.  John  and 
Donald  B.  Parkin.son.  architects,  and 
J.  (5.  Middleton,  structural  engineer, 
SOS  Title  Insurance  Bldg.  Cost.  $45.- 
000.  I 


To   Be   Done   By   Day's  Work. 

RBSIDE.N'CES  Cost,   $4000  eacl. 

SAN    FRANCISCO.      W    33rd    Ave.    N 

Balboa   Street. 
Three  one-story  and   basement    frame 

and    stucco    resdncs. 
Owner    &    Builder — Anza    Home    Bldg. 

Co.,    1948    36th    Avenue. 
Architect — Not    Given, 


Contract    Awarded. 

.\LTER   RESIDENCE  Cost,   $ 

SAN  FRANCISCO.  254  Edgewood  Ave. 
Alterations    to    frame    residence. 
Owner — John   Reynolds,    245    Edgewood 

Avenue. 
Architect— C.    G.    Lundgren,    1496    Wil- 

lard  Street. 
Contractor— G.  P.  W.  Jensen,  320  Mar. 

ket    Street.  • 


To   Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    $5000 

BERKELEY,    Alameda   Co..    Cal.      No. 

439    Spruce    Street. 
Two-story    and    basement    frame    and 

stucco   residence    (7    rooms). 
Owner  and  Builder  —  J.    F.   Hubbard, 

2901    Brookdale    Ave.,    ilakland. 
.\rchltect — Not    Given. 


Plana   Btlng   Flgurad. 

IlKSIDKNCI':  I'.i-I.   iVAt 

flAKI.AND.  Alarn.-.hi  Co.,  Cal.  0«k- 
inori'    lllKhlands, 

Two-Htory  and  b«sein<-nt  frame  resi- 
dence (S  rwiniH  and  X  baths)  brick 
and  rustic  ex'i'rlor,  hardwood, 
lite    baths,    hardwiiod    llo'irs,    etc. 

Owner — Bank    of   America. 

Architect  — Karl    .MacDonald,    1»4    John 
PIreet,    Oakland. 
Bids   are    being    received    by    owners 

Plana  Being  Figured — Bids  Closa  Feb. 
21st,  5  P.   M. 

RESIDII.NCE  Cost,    tl&.OOO 

BERKELEY.  Alameda  Co.,  Cal.  Tun- 
nel  Road. 

Two  -  story  and  basement  frame  and 
brick  veneer  residence  (12  rooms, 
5  baths)  shake  roof,  gas  hot  nir 
heating  system,  hardwood  floors, 
tile  baths,  etc. 

Owner— Stanley  V.  W.  Hlller.  2  8  4  T 
Russell    St  .    Berkeley. 

Architect- J.   K.    Ballantlne,  251   Kear- 
ny .St.,  San  p>anclsco. 
Fred.   DuPuy,  110  .Sutter  Street,   San 

Francisco,    Is   figuring  the   plans.  • 


Contract    Awarded. 

RESIDENCE  Cost,    $12,000 

OAKLAND,  Alameda  Co.,  Cal.  8  Marr 
.•\  venue. 

Two  -  story  and  ba.semeni  frame  and 
stucco  residence   (12  rcims). 

Owner — W.  B.  Freeman.  653  Blair  Av- 
enue.  Oakland. 

Architect — J.    B.    Norrls.    care   owner 

Contractor— John  F.  Hein,  41J.S  Gil- 
bert   St..    Oakland. 


Contract    Awarded. 

RESIDENCE  Cost,  $65.)0 

BERKELEY,    Alameda   Co..    Cal.     147.3 

LeRoy. 
Two-story  frame  and  stucco  residence 

(7  rooms). 
Owner— C.   B.  Crane.  2673  Hilgard  St.. 

Berkeley. 
Architect — Not  Given. 
Contractor — P.     L.     Crane,     1569     Arch 

Street,    Berkeley. 

Contract   Awarded. 

RESIDENCE  Co.-t.   $5000 

SAN  FRANCISCO.    NW  Farragut  and 

Moneta  W^ay. 
Two   -  story  and  basement   frame  and 

stucco  residence. 
Owner — W.    Seher.    234    Silver   Avenu.^. 
Architect — Not  Given. 
Contractor — A.   Strate.   234    Silver  Ave.' 

Contract   Awarded. 

RESIDENCE  Cost.    $4.0riO 

SAN   FRANCISCO.     E  22nd  Avenue  50 

S  Judah  Street. 
One   -   story  and   basement   frame  and 

stucco   residence. 
Owner— G.    H.    McCarthy.     1  4  9  S    36th 

Avenue. 
Architect — Not  Given. 
Contractor — Anza   Home    Building  Co.. 

5408   Geary  Street. 

Plans    Being    Figured. 

RESIDENCE  Cost.    $ 

BERKELEY.  Alameda  Co..  Cal.  Thou- 
sand Oaks  Boulevard. 

Two  -  story  and  basement  frame  and 
stucco  residence  (7  rooms);  Eng- 
glish  style,  shake  roof,  gas  heating 
system,  rustic  exterior,  hardwood 
floor,   etc. 

Owner — L.   M.  Hanson. 

Architect— E.  L.  Snyder,  2101  Shat- 
tuck    Avenue,    Berkeley. 


Commissioned   To    Prepare   Plana. 

ADDITION  Cost,   $10,000 

SAN    LE.XNDRO.    .Alameda   Co..   Calif 

.\ddltlon    to    library    (frame    construc- 
tion,  brick  veneer  exterior). 

Owner— City    of    San    Leandro    (A.    E. 
Pelton.   City   Manager). 

Architect — E.  'W.  Cannon.  81  Echo  St.. 
Piedmont. 
Labor    will    be    furnl.shed    by    SERA 

and    materials    will    be    purchased    by 

the  city  at  a   later  date. 
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Prant    Baing    Revised. 

RESIDENCE  Cost     I 

ATHERTON.    San    Mateo   Co..   Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (6  rooms,  sleeping 
porch,  two  baths,  separate  garage 
tile  roof,  gas  hot  air  heating  sys- 
tem, hardwood  Hoors.  tile  baths, 
steel  sash,   etc. 

Owner — Mr.  Depaoli. 

Architect — Otto    Delchmann.    110    Sut- 
ter   St..    San    Francisco. 
Preliminary    estimates    of    cost    are 

now  being  taken. 


Contract   Awarded. 

RESIDENCE  Cost,    J2500 

SACRAMENTO.   Sacramento  Co..  Cal 

2631  35th   Street. 
One-story  frame  residence. 
Owner— Miss  M.  Cabilla. 
Architect — Not  Given. 
Contractor  —  Cecchettlnl    Bros..    1817 

Larkin    Way,    Sacramento 

Contract  Awarded. 

RESIDENCE  Cost.    »10  009 

PALO    ALTO,    Santa    Clara    Co..    Cal. 

660    Chaucer    Street. 
Two-story    and    basement    frame   and 

stucco    residence. 
Owner — J.    L.   Kenworthy  Jr. 
Architect  —  Leslie       I.     Nichols.       529 

Guinda  St.,   Palo  Alto. 
Contractor  —   E.   J.     Schmalling     ,863 

Melville  Ave.,  Palo  Alto. 

Plans    Being    Figured. 

OAKLAND,  Alameda  Co.,  CaJ  No 
5720  Walnut  Avenue. 

One-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  3 
baths)  tile  roof,  gas  heating,  sys- 
tem, steel  sash,  oak  floors,  tile 
bathe,    mahogany   and   pine   trim 

Owner— John   Peters,    %   Architect 

Architect— Chester    Treichel,    «96    ae- 


Plans  Being   Prepared 

RESIDENCE  c>.st     $7000 

PIEDMONT,   Alameda  Co.,  Ca^    wild 

wood   Card   ns. 
Two-story  frame  residence 
Owner— Withheld. 
Architect-F     L    Confer.    2812   Russell 

St.,   Oakland. 

Plans  Beint   Prepared. 

RESIDENCE  cost    innnn 

PIEDMONT.   Alameda  Co.,  CaJ    Wi?d 

wood  Gardens. 
Two  -  atory  and  basement  frame  and 

stucco    residence    (6    rooms   and    2 

baths). 
Owner— Mr.    Vaughn 
Architect-F     L.    Confer.    2812    Russell 

St.,    Oakland. 

Cnstruction   To  Start  Shortly 

^-l  KLKA.    Humboldt   Co..    Cal     G   St 
between  Russ  and  Wood  Sts 

five    one-story    and    basement    frame 
and  stucco  residences 

""■"rlr?    ^"''"^'•-L.    Huber   &    Sons. 

Garberville,    Calif. 
Plans    by    Owner. 

Contract    Awarded. 

«7n   I^       •   ^'«'"<'0a  C-o..   Cal.     No. 
670   Cragmont   Avenue. 
Two-story  frame  and  stucco  residence 
(6  rooms). 

'^''"aC.~«^„^*''°'^"'    2<'»    Durant 
Ave.,   Berkeley. 

Architect— Not    Given 

Contractor-s    M.   Shapero.   184»  Arch 

St.,  Berkeley. 

Centraot  Awarded. 

.^.    les   E   Douglas   Street 
On«-story    and    basement    frame    and 
atncco  residence. 


Owner— Olga   Peterson.    4386   26th    St., 

San  Francisco. 
.A.rchite«t — Not  Given. 
Contractor  —  Gust    L.    Peterson.    4386 

26th  St.,  San  Francisco. 


To  Be  Done   By  Day's  Work. 

RESIDENCE  Cost,  J5000 

OAKLAND.    Alameda    Co.,    Cal.      No. 

331   Vernon  Street. 
One-story    and    basement    frame    and 

stucco   residence    (6   rooms). 
Owner    and    Builder  —  Hufschmidt    & 

Whalen,   337   17th  St..   Oakland. 
Architect — Not  Given. 


Contract   Awarded. 

RESIDENCE  Cost.   $7000 

OAKLAND,    Alameda    Co..    Cal.      No 

7963  Oakvlew  Drive. 
Two-story  frame  and  stucco  residence 

(6    rooms). 
Owner— A.    G.    Starr.    2126    St.    Jarlath 

St..   Oakland. 
Architect — Not  Given. 
Contractor— Albert   Hammarberg,   2340 

LeConte   Ave.,    Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost.    »6000 

OAKLAND.    Alameda    Co..    Cal.      No. 

4035   Oakmore   Road. 
One-story    and    basement    frame    and 

stucco   residence    (7   rooms). 
Owner— Thos.     E.     Scanlon.     2239     Co- 

loma    St.,    Oakland. 
Architect — Not   Given. 
Contractor— Fred      T.      Dooley,      3936 

Vale  Ave..   Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,    J6000 

BERKELEY,  Alameda  Co.,  Calif.  726 
Grizzly  Peak   Blvd. 

Two  -  story  residence  (6  rooms  and  2 
baths)  California  Colonial  type, 
shake  roof,  wood  and  stucco  ex- 
terior, hot  air  heating  system, 
wood  windows,  etc. 

Owner — C.  Walker. 

Architect— E.  L.  Snyder,  2101  Shat- 
tuck   Ave.,    Berkeley. 

Contractor— J.  M.  Walker.  1709  Grove 
Street,    Berkeley.  » 


Contract    Awarded. 

RESIDENCE  Cost      $ 

SAN  FRANCISCO.  Spruce  and  Jack- 
son Streets. 

Two-story  and  basement  frame  and 
brick  veneer  residence  (16  rooms 
and  6  baths),  copper  roof,  gas  hot 
air  heating  system,  tile  baths, 
oak   floors,    etc. 

Owner— John    A.    Sutro. 

Architect— W.  W.  Wureter,  260  Cali- 
fornia  St.,    San    Francisco. 

Contractor— Gus  F.  Marshall,  %  Ar- 
chitect. 


Contract  Awarded. 

RESIDEINCE  Cost     $ 

PASATIEMPO,    Santa   Cruz    Co..    Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  3 
baths);  wood  shingle  roof,  gas  hot 
air  heating  system,  tile  baths, 
pine    floors,    etc. 

Owner — Paaatiempo    Estate. 

Architect— W,  W.  Wurster,  260  Cali- 
fornia  St.,    San   Francisco 

Contractor— Palmer  &  Balslnger,  254 
Branclforte    St.,    Santa    Cruz 


Contract   Awarded. 

RESIDENCE  Cost.   $12,676 

PALO  ALTO,  Santa  Clara  Co.  Cal 
University    Park. 

Two-story  frame  and  stucco  residence 

Owner- Walter  and   Jessie  A.    Speyer 

Architect — Not    Given. 

Contractor— E.  J.  Schmaling,  863  Mel- 
ville Ave..    Palo  Alto. 


SCHOOLS 


Survey    Being    Made. 

SURVEY    SCHOOLS  Cost,    $ 

BURLINGAME.    San    Mateo    Co.,    Cal 
To  survey  the  McKinley,  Howard  Ave. 
Hoover.    Roosevelt,     Pershing    and 
Coolidge  schools. 
Owner— Burlingame   School   District. 
Architect— Jas.    M.    Mitchell.    369    Pine 

Street,    San   Francisco. 
Structural  Engineer— Harold  B.   Ham- 
mill,   381  Bush  St..   San  Francisco. 
Upon    completion    of    survey    a    bond 
election    will    be    held    for    an    amount 
necessary  to  make   improvements. 


ALLOTMENT    CHANGED. 

DALY  CITY,  San  Mateo  Co.,  Cal.— 
A  loan  and  grant  of  $105,000  allotted 
to  the  Jefferson  School  District  of  San 
Mateo  County  for  three  buildings  in 
Daly  City  has  been  changed  by  the 
Federal  Public  Works  Administration 
to  a  grant  of  $30,500. 


To  Ask  Material   Bids  Within   One 
Week. 

SCHOOL  Cost,    $35,000 

GRIDLEY,   Butte   Co.,   Calif. 

Replace  McKinley  Primary  School 
with  one  -  story  frame  and  stucco 
building  (8  rooms):  concrete  slab 
floor,  aluminum  foil  insulation, 
steam  heating  plant. 

Owner— Gridley    School    District. 

Architect  —  George   Sellon,   California 

State    Life    Bldg.,    Sacramento. 

The  grading  and   excavation  will  be 

started   by  the   SERA  February   18. 


Commissioned    To     Prepare    Plans. 

SCHOOL  Cost,    $100,000 

ARBUCKLE.   Colusa  Co.,   Cal. 

New  High   School   Building. 

Owner  —  Pierce    Union    High    School 

District. 
Architect— W.      E.      Coffman.     Forum 

Building.    Sacramento. 


Plans   Being   Completed. 

REPAIR   SCHOOL  Cost.   $50,000 

SAN  FRANCISCO.  Hayes  and  Ash- 
bury    Streets. 

Repair  fire  damage  to  attic,  drawing 
rooms,  roofing,  ceiling,  etc.,  to 
Lowell    High    School. 

Owner— City  &  County  of  San  Fran- 
cisco. 

Engineer- L.    H.    Nishkian.    525    Mar- 
ket St..    San  Francisco. 
Plans   will   be   completed   in  about  3 

weeks. 


Contracts  Awarded. 

SCHOOL  Cont.    Price,   $176,248 

SAN  FRANCISCO.     150  Brompton  St. 

(Glen    Park    School). 
Two-story    reinforced    concrete    school 
(14    clssrooms.    auditorium    to   seat 
450)    tar    and    gravel    roof,    steam 
heating  system,  etc. 
Owner— City  and  County  of  San  Fran- 
cisco. 
Architects— Lewis  P.  Hobart,  525  Mar- 
ket  St.   and   Bliss   &   Fairweather, 
Balboa    Bldg. 
Structural  Engineer— John  B.  Leonard 

677  Tenth  Avenue. 
Mechanical  Engineer  —  Robert  L.   St. 

John.    544    Market    Street. 
Contractor- Jas.    L.    McLaughlin,    251 

Kearny    St. 
Electrical     Work  —  NePage    McKenny 

Co.,   7   Front  St.,   at   $9650. 
Mechanical    Equipment    and    Plumbing 
Scott  Co.,  243  Minna  St.,  at  $18,080 
Following   sub-contracts   awarded: 
Reinforcing     Steel  —  Concrete     Engi- 
neering  Co..    1280    Indiana    St  .    at 
$26,989.02. 
Structural    Steel— Judson    Pacific    Co., 

609   Mission  St..   at   $1749. 
Incinerator  —  Kerner    Incinerator    Co, 

450  Clementina   St.,   $150. 
Roofing    and    Waterproofing    —    C.    L. 
Frost.    Palo    Alto.    $1995. 


PACIFIC    CONSTRUCTOR 
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Terr*  Cotta— OInddlnR  McBoan  &  Co.. 

r.co    Mi.rkot    St..    »296l). 
Sheet    Metal— (lullfoy    Cornice    Worka. 

livn    lldward   SI..   I3G9B. 
Marble     .1.  K.   Uwk  Co..  Inc..  1S33  »nii 

IMiiiii    Ave.    $1283. 
Tile    Work  —  KrI    H.    UUhnrdMon.    5JT 

Mark.l   St.,   »4ir.l 
Terraixo-  CdnaDlldiiti-d    Tirrnxzo    Cn., 

657   Miirkft  St..   J59I7. 
Acouatlc     Tile  -  AcmintlcHl     KnKi'.     ('i>.. 

,•..'.7   Miirki't    SI..    $s.-i4G. 
Mlacellaneoui    and    Ornamental    Iron — 

Kair    Mfif.    Co..      617      Hrynnt    St.. 

$".!or.i. 

aiackboardi  —  Ainorlcnn  ScatInK  Co., 
.f.:i    .Ml.s.slon   St..   $2740. 

Rolling  Doors  -CliaK.  Clirlstenson  Co.. 
[,.-.7    .Market    St.,   JHIft. 

Olaai  ~  llalicnlcht  *  llowk-tt  OlnHR 
Co..   f)2U  Clay  St..  $1758. 

Palntiino— R.  I'-  Paoll.  3159  Klllinore 
St..   »1899. 

Linoleum,  Asphalt  Tile  and  Hardwood 
Floors— Itoyal  Floor  Co..  47.1  Sut- 
ter St..    $5778. 

Shades— Ha ti'.s  t'arpenter  Co..  004  MI.h- 
.Hlon    St..    $23i;2. 

Stage  Equipment — American  Studios. 
r>.'.7   .Market   St..   $479. 

Kitchen  Equipment — Dohrinann  Hotel 
Supply   Co  .    972   Mission    St..    $1120 

Finish  Hardware  —  Palace  Hardware 
Co..    5!il   .Market    St..    $«550. 

Waste  Moulds  —  August  Dackert  & 
Co..    1450    loth    St.,    $483. 

Sleepers— Leroy  Olson  Co.,  170  Hooper 
St..    $343. 

Mill  Wo"k— (1)  Anderson  Mros..  Plan- 
ing Mill.  Quint  and  Custer  Sts.. 
$12.C55;  (2)  Pacific  Mfg.  Co..  Mo- 
nadnock  Kldg..  $10,285;  (3)  Pacific 
Mfg.   Co.,    Monadnock  Bldg..   $9324. 

Asphalt  Finish — Kay  Improvement  Co.. 
I'helan    Bldg.,    (sq.    ft.)    $.0325. 

Plastering- John  Shlmmon.  26  Fair- 
field   Way.    $1G.170. 

Window  Hardware  —  Universal  Win- 
dow Co..  KO  Parker  St.,  Ber- 
keley,   $16S4. 

Metal  Fence— Rolph  Mills  &  Co..  525 
Market    St..    $2,424.93. 

Electrical   Work 

Fire  Alarms — Autocall  Co..  Shelby.  O.. 
$771.10. 

Special  Fixtures  —  Phoenix  Day  Co.. 
729    Mission    St..    $978.22. 

Clocks — Standard  Electric  Time  Co.. 
950   Parker  St..    Berkeley.   $1,090. 

Telephones — Sierra  Equip.  Corp..  361 
Ninth  St..   $557.95. 

Telephone  Connections — Economy  El. 
Co..   327  Commercial  St..   $80.00. 

Switch  Boards— Drendell  -  Trumbull 
Electric  Mfg.  Co..  2G0  Van  Ne.ss 
Ave.    South.   $955.94. 

Stage     Equipment — Holtzmueller    Elec. 

Co..    lins    Howard    St..    $485.00. 

Mechanical    Work 

Plumbing — .\sbestos  Co.  of  California. 
1IS4    Harrison   St..    $158.00. 

Heating — .Asbestos  Co.  of  California. 
$700.00. 

Temperature  Control  —  Johnson  Ser- 
vice Co.,   Rialtn  Bldg..  $492.00  . 

Oil  Burner— Ray  Burner  Co.,  401  Ber- 
nal   Avenue.    $398. On. 


PLANNED. 

AI^RANY,  .\lameda  Co.,  Cal.— School 
directors  will  submit  proposal  to  fi- 
nance a  five-year  building  program  by 
special  tax  levy  at  an  election  on 
Xtarch  18.  Levy  to  raise  approximately 
$17,000    annually    will    be    proposed. 

Funds  will  be  used  with  PWA  grant 
to  complete  high  school  wing,  partial- 
ly constructed;  replacement  of  obso- 
lete building  at  Garfield  and  Pomona 
Avenues,  and  new  building  on  Key 
Route  boulevard  site. 

Dragon  and  Schmidts.  20G8  Allston 
Way,    Berkeley,    architects. 


Angi'lcN  board  of  •■diiciillon  iiurih.m- 
Ing  bureau.  I42f.  S,  Han  Pedro  St  . 
for  reconHtruitlng.  rehabllllatInK  and 
ntrengthcnlnK  Iho  prnrllcal  artii  bulld- 
InK.  annex  building  and  power  plan  I 
nl  the  Huntington  I'ark  Hlgb  S<liool 
Kite.  (!e<>.  M.  I.lndBi'y.  G09  Union  in- 
Furamc  Itldg..  architect,  and  Murray 
lOrlck.  811  W  7th  St..  structural  en- 
gineer.    Cool,  $110,000. 


LOW    BIDDER 

I.OS  ANfJELKS,  Cdl.— J.  W.  Flan- 
agan. 1723  W.  52nd  St..  aubmlttej  low 
bid  at  J8I.90O  to  the  Los  AngeleH  board 
of  education  for  construction  of  three 
frame  and  stucco  s<hool  buildings  at 
the  Western  Avenue  school  site.  1724 
W.  53rd  St.  Myron  Hunt  and  H.  C. 
Chambers.  408  S.  Spring  St..  archi- 
tects, and  Clyde  C.  Deuel.  405  Doug- 
glas   Bldg.,    structural  engineer. 

Plans   Approved.        ' 

SCHOOL  f^ost.    $73,001. 

HEAI.nSBURO.  Sonoma  County.  Cal. 
Luce  Estate  Property  (6.8  acres). 

One-story  frame  and  ntucco  grammar 
school  (13  classrooms,  auditorium 
to  seat  600)  composition  and  some 
tile  roofing,   eteam   heating   plant. 

(nvner— Healdsburg  Grammar  School 
District. 

Architect— John   I.    Easterly.    362  Grant 
Street.  Healdsburg. 
Bids  will  be  asked   Immedlf.-.ely. 


BIDS   WANTED 

VAN  NUYS.  Los  Angeles  Co.,  Cal. 
—Until  March  1.  11:30  A.  M.,  bids 
will  be  received  by  purchasing  bu- 
reau of  Los  Angeles  board  of  educa- 
tion. 1426  S.  San  Pedro  St..  for  two 
one-story,  frame  and  stucco  school 
buildings  to  be  built  at  the  Van  Nuy^ 
elementary  school.  6464  Sylmar  Ave.. 
Van  Nuys.  Gilbert  S.  Underwood.  408 
S.  Spring  St.,  architect.  Cost  is  $103,- 
515. 


LOW    BIDDER 

LOS  ANGELES.  Calif.— Contracting 
Engineers,  Inc.,  2310'/i  West  Vernon 
Ave.,  submitted  low  bid  at  $49,042  to 
Los  Angeles  Board  of  Education  for 
reconstruction,  strengthening  and  re- 
habilitation of  the  main  building  at 
the  24th  St.  school,  2055  W.  24th  St. 
Kemper  Nomland,  615  Architects' 
Bldg.,  architect,  and  Clyde  C.  Deuel. 
405  Douglas  Bldg.,  structural  engineer 
and  Henry  P.  Schoeller,  englnenr. 
Palmdale. 


BIDS  WANTED 

HUNTINGTON  PARK.  Los  Angeles 
Co..  Cal.— Until  February  28,  11:80  A. 
M..    bids   will   be   received   by  the    Los 


AWARDS    APPROVED. 

LOS  ANGELES.  Cal —Public  W^'ks 
Administration  has  approved  the  con- 
tracts between  the  Los  Angeles  board 
of  education  and  contractors  for  the 
following  school  projects:  Chatsworth 
Park  school,  main  building.  George 
Mittry.  contractor,  amount  $36,007: 
Heliotrope  Avenue  main  building  re- 
construction. Ricbards-Neustadt  Con- 
struction Co.,  contractor,  amount  $38.- 
281;  Phinnaes  Banning  higs  school 
shop  reconstr.,  L.  W.  Odell,  contrac- 
tor, amount  $11,670:  Polytechnic  high 
school  auditorium  reconstruction,  R. 
E.  Campbell,  contractor,  amount  $136- 
750;  Jacobs  A.  Riis  high  school  shop 
reconstruction.  R.  J.  Dauni,  contrac- 
tor, amount  $22,430;  Wm.  McKinley. 
junior  high  school  administration  and 
auditorium  bldg.  reconstruction,  Geo. 
Hess,  contractor,  amount  $144,325; 
Venice  high  school  buildings.  Clinton 
Const.  Co..  contractor,  amount  $322.- 
300. 

Bid    Opening    Date    Pestpened    Until 
February  M.  t   P.   M. 

SCIENCE    BLDG.  Cost.    $56,000 

WASCO.  Kern  Co..  Cal.  High  School 
Grounds. 

One-story  reinforced  concrete  science 
bldg.  (to  contain  classrooms,  lab- 
oratories, assembly  hall)  reinforc- 
ed concrete  walls,  wood  frame  par- 


llllnns  and  roif  framlnf.  lil*  roof. 

maple  and  linoleum  covered  floor*. 

tile     toilet     room      floom.      healing 

plant,  etc. 
Owner- Wnaco    Union    High    H  c  h  o  <i  I 

IJlslrlcl. 
Architect— K.    J.    Symnies.    215    Hatxrr- 

felde    Kldg..    liakerallrld. 
Date  was  prevlounly  ael   for  I-"eb     It. 
S   P.    M. 

Plans  and  speciflcatlonH  may  be  ob- 
tained from  the  architect.  Certlfled 
(heck  or  bid  bond  for  10%  must  ac- 
company each  bid.  Honda  in  amount 
of  $42,000   were   sold   October   13. 


Preparing    Preliminary    Plans. 

SCHOOL  <'o»t.    $25,000 

COLFAX.    I'lai-.r   Co..    Calif. 

One-story  elementary  school  (S  claaa- 
rooms)  type  of  construction  not 
determined). 

Owner— Colfax  Elementary  School  Dis- 
trict. 

Architect  —  George  Sellon.  California 
State    Life    Bldg..    Sacramento. 


Low   Bidders. 

DORMITORY  C....t.    $100,000 

OAKLAND.  Alameda  Co..  Cal.  Mills 
College   Campus. 

Two  -  story  dormitory  (wood  frame 
construction;    60   beds). 

Owner — Mills  College. 

Architect— W.  H.  Ratcllff.  Chamber  of 
Commerce    Bldg..    Berkeley. 

Supt.  of  Const —John  Brown.  Mills 
College,    Oakland. 

Mechanical    Engineer— Lcland    &    Ha- 
ley,  58   Sutter  St.,   San  Francisco. 
Low  bidders  follow: 

Grading— Ariss  Knapp  Co..  961  41s( 
St..    Oakland.    $840.00. 

Ornamental  Iron  —  California  Orna- 
mental Iron  Works.  835  8th  Ave.. 
Oakland,   $400. 

Stone  Work— Geo.  Plttock  &  Son.  Ltd. 
Sacramento  and  Oregon  Streets, 
Oakland.  $699. 

Glass  and  Glazing— W.  P.  Fuller  and 
Co..    259    10th    St..    Oakland.    $1.57S. 

Painting— A.  A.  Zelinsky.  3011  Steiner 
St.,    San    Francisco,    $2,194. 

Linoleum— Higgins  Awning  and  Lin- 
oleum Co.,  2335  Broadway.  Oak- 
land.   $983.00. 

Tile  Roof— A.  K.  Goodmanson,  45th 
Ave.  and  Clement  St..  Oakland. 
$3,377. 

Sheet  Metal— Yager  Sheet  Metal  Wks 
and  Richmond  Sheet  Metal  Works 
3521  Chestnut  St..  Oakland  (price 
not  given). 

Lumber— Sunset  Lhr.  Co..  400  High 
St.,   Oakland.   $4,067. 

Mill  Work — Sunset  Materials  Co..  400 
High  St..  Oakland,  price  not  given 

Concrete- Nat  Lena.  1174  19th  Street. 
Oakland.   $5,030. 

Tile  Floors  — Rlgney  Tile  Co..  3012 
Harrison  St..  and  Superior  Tile 
Co..    (prices    not    given). 

Heating  A  Ventilating — Schuster  and 
Hudson.  George  Bell  and  Pacifl': 
Heating  and  Ventilating  Co.  (pric- 
es not  given); 

Insulation — Boorman  Lbr.  Co..  10033 
E   14th   St..   Oakland.   $422.77. 

Lathing  —  (Bedroom  units)  Western 
Lathing  Co..  666  Mission  St..  San 
Francisco.    $6,000. 

Lathing  and  Plastering  —  (All  other 
partions  excepting  bedroom  unite) 
J.  Casey.  2706  Logan  St..  Oak- 
land.  $10.5SS. 

■  rick  Work— Herschel  &  Reinecke.  830 
E   nth   St..   O.akland.   $677. 

Steel  Sash— Soule  Steel  Co.  1750  Army 
St..    San    Francisco.    $2,162.59. 

Steel  Bldg.  Frames— Soule  Steel  Co.. 
$11,918. 

Hardwood  Floors— Higgins  Lbr.  Co.. 
42S   6;h    St  .    Oakland.   $1,835. 

Reinforcing    Steel— McGrath    Steel    Co. 

354    Hohart   St..   Oakland.   $1,528.46. 

Roads— Heafey  -  Moore    Co..    344    High 

St..    Oakland.    $3,208. 
Plumbing— Harry    Kyle.     1635     E     12th 
St..  Oakland   (cost  plus  basis). 
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CONTRACT     AWARDED 

I.09  ANGELES,  Cal.  —  Atlas  Con- 
struction Co.,  3'J  Congress  St..  Pasa- 
dena, awarded  contract  at  J33.000  by 
Los  Angeles  Board  of  Education  for 
reconstruction,  strengthening  and  re- 
habilitation of  shop  building  at  the 
John  C.  Fremont  High  School,  "676  S. 
San  Pedro  St.  A.  S.  Nibecker  Jr.,  ar- 
chitect, and  Geo.  J.  Fosdjke.  112  N 
Main   .St..    structural  engineer. 


BANKS,  STORES  AND 
OFFICES 

To   Be   Done    By   Day's  Work. 

OFFICE    BLDG.  Cost.    $ 

SAN  FRANCISCO.  Sixth  and  Chan- 
nel   Streets. 

One-story  frame  and  stucco  office  bids, 
(tar  and  gravel   roof,    wood   floors! 

Owner  and  Builder — John  Cassaretto. 
Sixth  and  Channel  Streets. 

Architect — Hertzka   and   Knowles    (W. 

Hertzka.  architect)   982  Bryant  St. 

Work  will  be  done  by  day's  labor  by 

the  owner's  own  forces. 


Contract   Awarded. 

ALTERATIONS  Cost.    » 

SAN   FRANCISCO.     Market.    Post   and 

Montgomery  Streets. 
Alterations   for  offices. 
Owner — Crocker    Estate   Company. 
Architect — F.   Eugene   Barton,  Crocker 

Building. 
Lessee — Schwabacher   Company. 
Contractor — Jacks    &    Irvine.    74    New 

Montgomery    Street. 
Construction    will    not    start    for    30 
days.  * 


Construction    Started. 

ALTERATIONS  Cost.    »25.nno 

SAN   FRANCISCO.     Ul    O'Farrell   St. 

Alterations  and  additio.is  to  present 
building  for  club. 

Owner— Kohler  &  Chase.  3C  O'Farrell 
Street   (Geo.   O.  Chase). 

Architect— Fred  H.  Meyer.  52.^  Mar- 
ket Street. 

Lessee — Town  Club  of  San  Francisco 
(W.  O.  Brown  in  charge)  111  O'- 
Farrell Street. 

Contractor— Alf.  J.  Hopper.  1769  Pleas- 
ant Valley  Road.   Piedmont. 


CONTRACT    AWAROED 

LOS  ANGELES'.  Cal— ■W.n.  Slmy- 
son  Constr.  Co..  builder.  Architects' 
BIdg.,  awarded  contract  to  erect  7- 
stor.v.  9S-room  Cl.-iss  .\  reinforced  con- 
crete office  building  (93x167  ft.)  at  707 
West  5th  St..  for  California  Fruit 
Growers'  Exchange,  owner.  Consoli- 
dated Realty  Bldg.  A.  R.  Walker  and 
P.  A.  Eisen.  Ltd.,  Architects.  708 
Pacific  Commerce  Bldg.  Cost.  $2.')4.- 
000. 


Contract   Awarded. 

ALTERATIONS  Cost.    J17S8 

SAN    FRANCISCO.      No.    316   Post   St. 
Alterations    to    store      (work     involves 

painting,    finishing,    tinting,    etc.) 
Owner — Pacific  States  Savings  &  Loan 

Assn..   745  Market  St..   S.   F. 
Architect — Not  Given. 
Contractor  —  Seymour    Showcase      & 

Fixture  Co..  604  Mission  St.,  S.  F. 


Sub-Contracts    Awarded. 

OFFICE    BLDG.  Cost.    $10,000 

PALO  ALTO,  Santa  Clara  Co..  Calif. 
Westerly  side  El  Camino  Real  at 
Stanford    Avenue. 

One-story  reinforced  concrete  office 
building  (45x75  feet)  to  contain  13 
offices  and  clinic  treatment  facili- 
ties. 

Owner  —  Dr.  Granville  Wood,  2265  El 
Camino   Real,    Palo   Alto. 

Architect— H.  C.  Collins.  Decker  Oak 
Bldg.,   Palo  Alto. 

Contractor- George  Moors,  431  Stan- 
ford, Palo  Alt*. 


Frost  Roofing  Co., 
t  Metal 
3..    Palo 


Roofing    —    C 

I'alo  Alto. 
Sheet    Metal  —  Spongier   Sh 

\Vork.s.    Palo  Alto. 
Tile    Work— Palo    Alto    Tile 

Alt... 
Window    Shades    and    Venetian    Blinds 

Cen.   W.    Petty.    Palo  Alto. 

Lumber— McElroy-Cheim,     Palo     Alto. 
Lathing   &    Plastering— Ira    T.    Bridges 

Palo   Alto. 
Finish      Materials    and    Mill      Work  — 

Pariflce  Mfg.   Co.,   Santa  Clara. 


Planned. 

ALTERATIONS  Cost.    If 

PETALUMA.   Sonoma  Co.,  Calif. 
-Mterations  to  store  in  the  He.ss  Bldg 

(work    involves    new    shelving, 

counters,    etc.) 
Owner  —  Frank    Rosenberg.     Economy 

Market.  Petaluma. 
.Architect — Not  Given. 


Contract    Awarded. 

.ALTER.\TIONS  Cost,   $15011 

SAN  FRANCISCO.  SW  Arguello  and 
Clement   Street. 

.\lterations  to  store  and  hall. 

Owner — Richmond  Masonic  Temple  Co. 
of  San   Francisco. 

Architect  —  Bernard  Joseph,  74  New 
Montgomery   Street. 

Contractor — Ira  W.  Coburn.  2048  Mar- 
ket  .Street. 


BIDS   OPENED. 

SAN  FRANCISCO. —F.  M.  Sauer. 
725  Santiago  St.,  at  $443.00  submitted 
low  bid  to  the  Department  of  Publi.- 
Works  for  basement  shelving  for  the 
controller's   office   in   the  City  Hall. 

Complete  bids  follow: 

F.    M.    Sauer   $443.00 

M.    E.    Vukicevich    .446. On 

Monson    Brothers    452.00 

Fred.    DuPuy    538.00 

Bids  held  under  advisement.  • 

Bids    In — Held    Under    Advisement. 

ALTERATIONS  Cost,    $ 

OAKLAND,    Alameda    Co.,    Cal.      17th 

Street  and   Broadway. 
Recondition    two   offices    in    the    Great 

Western  Power  Building. 
Owner — Pacific  Gas  &  Electric  Co.,  245 

Market    St.,    San    Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 


To  Be  Done  By  Day's  Work. 

ALTER    STORE  Cost,    $ 

SAN  FR.ANCISCO.  E  Mission  St.  bet. 
22nd   and  23rd   Streets. 

Alterations  lo  store  and  market  build, 
ing  (45x122  ft.)  modernize  for  mar- 
kets,  etc. 

Owner  —  Martin  Stelling.  333  Mont- 
gomery Street. 

Architect — Not  Given. 
Work    will    be    doae    by    day's    labor 

imder    the    supervision    of    tlie    owner. 


TO    ASK    BIDS 

SANT.A.  MONIC.\.  Los  Angeles  Co., 
Calif. — Architects  Morgan,  Walls  and 
Clements,  1135  Van  Nuys  Bldg.,  Los 
Angeles,  completing  plans  and  will 
take  bids  next  week  for  a  new  two- 
story  reinforced  concrete  market  bldg. 
to  be  erected  on  the  southeast  cor- 
ner of  Wilshire  Blvd.  and  Third  St., 
Santa  Monica,  for  Ralph  Grocery  Co. 
Estimated  cost,  $60,000.  > 


Plans    Being    Figured. 

STORE  Cost,    $ 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
Third  Street. 

One  -  story  reinforced  concrete  store 
building  (2  stores)  50x70ft.;  com- 
position  and    tile   roof,    oak   floors. 

Owner— Martin  Stelling,  Jr.,  155  Mont- 
gomery  St..    San   Francisco. 

Architect — Francis  Lloyd,  360  Pine  St. 
San   Francisco. 
William    Martin,    666   Mission    Street. 

San    Francisco,    is    figuring    the    plans. 


Plans    Being    Completed. 

ALTER    STORE  Cost.    $ 

SALINAS.    Monterey    Co..    Cal.      Main 

Street. 
.\lterati(ms    to    store    building    (new 

store  front,  plate  glass,  bars,  steel 

girders,    vitrolite.    etc.) 
Owner — Jensen  Furniture  Co.,  Salinas 
Architect  —  Chas.    Butner,    51    Maple 

St.,   Salinas. 
Bids   will   be   asked   from   local   con- 
tractf.rs   in   about  one  week. 


Contract  Awarded, 

ALTERATIONS  Cost,    $1500 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
No.    124-126  University  Ave. 

Alterations    to    store    building. 

Owner — Paul  Merner,  795  State  High- 
way,   Palo   Alto. 

Architect— Farr  &  Ward.  68  Post  St.. 
San     Francisco. 

Contractor— A.  F.  Mattock.  210  Clara 
St..    San   Francisco. 


Plans  Completed. 

ALTERATIONS  Cost.    $2000 

SAN  FRANCISCO.    820  Mission   St. 
Alterations  to  store  building. 
Owner — J.   Malfanti,   et  al. 
Architect— Carl    Geilfuss.    1095    Market 
Street. 

Contract   Awa.ded. 

ALTERATIONS'  Cost,    $3000 

SAN   FRANCISCO.     No.   1035  Post  S'. 
Alterations    to    store   building. 
Owner — M.    E.   Glucksman. 
Architect — Not   Given. 
Contractor — J.   S.  Malloch.   666  Mission 
St.,    San    Francisco. 


Contract  Awarded 

ALTER.\TIONS  Cost,    $4575 

SAN  FR.\NCISCO.    757-759  Market  St. 

.Vlterations  .&  additions  to  store  (new 
store  front,  interior  alteratio.*. 
plumbing,  electrical  work,  mill 
work,  plastering,  vestibule  floor- 
ing, plate  glass,  white  metal  work, 
hardware,  painting,  sanding  floors, 
electric    reflectors,    skylights,    etc. 

Owner — Vera    Duminy. 

Architect — Not   Given. 

Contractor — Seymour  Showcase  &  Fix- 
ture Corp.,   604   Mission   St. 


Contract   Awarded 

ALTERATIONS  Cost.    $2500 

SAN  FRANCISCO.    457  Powell  Street. 

.^Iterations   to  store  building. 

Owner — Lauriston  Inv.  Co.,  500  Mo- 
nadnock    Building. 

.Architect — Edward  G.  Bolles.  681  Mar- 
ket  Street. 

Cotractor— Royal  Show  Case  Co..  770 
Mc.Mlister   Street. 


Contract   Awarded. 

ALTERATIONS  Cost.    $200ii 

SAN  FRANCISCO.    820  Mission  Street 
.'^Iterations   to  store  building. 
Owner — J.    Malfanti.  et   al. 
.■\rchitect — Carl    Geilfuss.    lOO.i    Market 

Street. 
Contractor   —   Peter    Sartorin.    Monad- 
nock    Building. 


Plans    Being    Awarded. 

ALTER  OFFICE  Cost.   $3500 

HEALDSBURG.    Sonoma    Co.,    Cal. 

Alterations  and  additions  to  office 
building. 

Owner  —  Pacific  Telephone  &  Tele- 
graph Co..  140  New  Montgomery 
St..   San   Francisco. 

Plans  by  Engineering  Dept.   of  Owner 

18—  WHARVES  &  DOCKS 

Plans   Being   Revised. 

EXTEND   DOCK  Cost.    $159,000 

OAKLAND,  Alameda  Co.,  Cal.  Outer 
Harbor. 

300-foot  extension  to  dock  (creosoted 
apron,  concrete  bulkhead  wall 
along  front  and  rear,  two  shipside 
railroad    tracks,    two   depre.ssed 
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trn«kii  nlong  rmir  of  ri'laliiliiK  wnll 

nnphnlt    mirfiiclnK.    <•!'■) 
Own(<r-<^ll.v    lit    Orikland    (I'l.ri    <'iiiii 

mlnHl'i'i). 
Tlu'  rWA  liiiH  MiiKK<'i<l<-(l  MllKllI  !!• 
vlHloiiK  In  lh<-  liliiMH  hikI  upon  roni- 
lilediin  of  <-hnnK'H  iilnn.i  will  iiKnln 
he  mlimlltcil  to  tin-  I'WA  for  ap- 
proval. 


Plans   Awaiting   Approval. 

KX'I'K.N'K  Ixx'K  (TOHt,  1159,011" 

UAKI.AN'I),  Alani.'iln  Co..  Clll.  Outer 
Jlarhor.. 

300-ruot  rxtinHlon  to  dock  (rrcosotcd 
npron.  c  o  n  <•  r  p  t  e  bulkhead  wall 
alonK  front  and  rear,  two  slilp.Mldi' 
railroad  tracks,  two  deprc»."ed 
Irncks  alontc  rear  of  rclalnliiK  wall. 
URphnlt  surfaolnK,  etc.) 

Owner— City    "f    Oakland    (Port    Ooni- 
mlsslon). 
rians    have    been    siubmllted    to    the 

P^VA   and   ui>on  approval   bldx  will   be 

aiikrd. 


Planned. 

YAdIT   IIARHOR  Cost,    $50,000 

AI.AMEPA,   Alameda   Co.,   CaJlf.     Mu- 
nicipal  TIdeland.s,    west    of  Alame- 
da Airport. 
Construction    of  yacht    harbor,    breaJi- 
water,  etc.   (will  compilse  an  arm 
2000  ft.  loiiK  and  3000  ft.   wide). 
Owner — CJroup  of  men  headed  b.v  Wni, 
Hender.son,   Jl!  California   St.,   San 
Francisco. 
Engineer— Krancis    B.    Smith.    58    Sut- 
ter St..   San  Francisco. 
An    application    has   been    filed    wlHi 
the    Alameda    City    Council     for     per- 
mission   to  construct   the   project. 


Plans   Being    Prepared — Contract 

Awarded. 

\V}|.\RK  Cost,    % 

ESTKRO   H.\Y.    San   Luis   Obispo   Co. 
Wharf  (1100  ft.   in  length)   part  timber 

and    part    steel    construction,    cre- 

osoted  piling,   etc. 
Owner— Standard  Oil  Co.,  223  Bush  St. 

San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Lindgren    and    Swinertoii. 

225   Bush  St..   San  Franci.soo. 

liLTMISC.  CONSTRUCTION 


CONTRACT   AWARDED 

SAN  JOSF,.  Snita  Clara  Co..  Calif. 
—Earl  Heple.  4!>4  Delina.s  Street,  San 
Jose,  at  approximately  $l,.')On  award- 
ed contract  by  Masonic  Temple  Assn. 
to  construct  sidewalk  over  basement 
at   269  South   First   St.,    San   .Io.<e. 


PLANNED. 

SONORA,  Tuolumne  Co.,  Cal.— City 
Engineer  C.  W.  Terry  preparing  esti- 
mate of  labor  and  material  costs  for 
construction  of  municipal  swimming 
pool,  100x50  ft.  City  has  fund  of  $2,- 
500  for  materials  and  will  apply  for 
SER.\   labor   to    construct    immiI. 


Sub-Contracts  Awarded. 

IMPROVE  TRACK 

Cost,   Approx.,    $75,000 

SAN  BRUNO.  San  Mateo  Co.,  Calif. 
Tanforan  Race  Track. 

Improvements  and  addition  at  Tanfo- 
ran race  track  (move  back  grand- 
stand, etc.) 

Owner — Pacific  Coast  Breeders  Asso- 
ciation  (J.  Marchbank). 

Architect- Not    Given. 

Contractor — .\nderson  &  Ringrose.  :i20 
Market    St..    San   Francisco. 

Structural  Steel — Judson  Pacific  Co.. 
609   Mission   St..   San   Francisco. 

Plastering — Til.  J.  King,  666  Mission 
St..  San  Francisco. 

Fencing— St.mdnrd  Fence  Co.,  440  Bay 
Shore    Blvd.,    San    Francisco. 

Lumber— McCormick  Supply  Co..  461 
Market   St..    San   Francisco. 

Pipe  Railings— Pioneer  Pipe  Co.,  634 
Townsend   St..    San   Francisco. 


Miscellaneous    Iron     Snn    Mateo    Forite 

Co.    r.nn    .Trd    SI  .    .Snn    .Mnleo. 
Concrete    Materials     .Mr-.NuHy    Lumber 

Co  .   D<".1    untington   Ave,,   San    FJru- 

no. 
Electric— San    Bruno    Electric   Co.,    737 

Han   Mateo   Ave.,   fan    Bruno. 
Concrete    Cutting    —    Kmaco    Concrete 

CullInK  Corp..   260  Clementina   St.. 

San    Francisco.  • 


CONTRACT    AWARDED 

PARKER  DAM,  Cal.  —  Baker  lt:e 
Machine  I'o..  :!5I  S.  Andemon  St.. 
I.os  Angeles,  has  been  awarded  t> 
contract  by  the  Bureau  of  Keclama- 
tion,  Ht  »46i:t,72  (Item  2),  for  air 
cooling  and  ventilating  equlpmf'nt  to 
lie  Installed  in  office  and  dormitory 
buildings  at  the  government  camp. 
Parker  Dam  Project:  Specification 
.No.    650 -D. 


Planned. 

MUSEUM  Cost.    JlO.OOfi 

MARYSVILLK,    Yuba    Co..    (.'al.      Na- 
poleon   Square. 

Construct    new    museum. 

Owner — Trails  of  '49  Association. 

Architect    —    Chas.     Dean.     California 
State    Life    BIdg..    Sacramento. 
Further    details    will    be    announced 

shortly. 


Planned. 

ADDITION  Cost,    $ 

CHICO,    Butte  Co..   Cal. 

Addition    to    Chico    Memorial    Mauso- 
leum   (add   140  additional  crypts). 

fiwner  —  Chico    Memorial    Mausoleum 
Association. 

A'-chitect- Not    Given. 

Directors   of   the   association   are: 
Dr.    J.    O.    Chiapella.    president;    Lee 

Richardson.       vice     president;       John 

Donohoe,    secretary.    W.    G.    Downing. 

H.   C.    Bicknell.    C.    C.    Richardson.   W. 

V.    West.    D.    L.    Westfall,    Frank    M. 

Moore  and    Dr.   J.    L.    Doyle. 

FOR   SALE. 

SAN  FRANCLSCO.— D  1  r  e  c  I  o  r  of 
Property.  Joseph  J.  Phillips.  City  Hall 
will  sell  at  auction  on  February  15. 
.'  A.  M.  city-owned  buildings  located 
at   629.   631.   6.13  and   635  Vermont  St. 


To   Ask   Sub-Bids   In   Ten    Days. 

MAUSOLEUM  Cost,  JIOO.OOO 

MONTEREY,  Monterey  Co.,  CaJ.  Mis. 
sion  Memorial   Tract. 

One  -  story  reinforced  concrete  and 
marble  mausoleum  (marble  ex- 
terior, marble  and  bronze  inte- 
rior) 120x40  feet,  to  contain  4011 
crj'pts. 

Owner  —  Mission  Memorial  Cemetery 
(RoBslyn    Jones). 

Architect — H.  A.  Schary,  605  Market 
St.,   ?an   Francisco. 

Contractor  —  Howard    Seidell.    Geor.^ia 
Marble  Co.,   471   Y'erba   Buena  Av- 
enu».    San   Francisco. 
Construction    will    start    'n    3    weeks 

Bids   Rejected — Plans  To  Be   Revised. 

CONVENIENCE  f  TA.  Cost.    $ 

SAN  FRANCISJCO.     Land's   End. 
Cne-story    convenience    station    at 

Land's    End. 
Owner — Board  of  Park  Commissioners 

Park   Lodge,   Golden  Crate   Park   B. 

P.   Lynch.   Secretary). 
.\rchitect— To    Be    Selected. 

On  previous  bid  opening  lowest  bid 
was  submitted  by  tVe  Board  of  Park 
Commissioners   nt   $4.87.^. 

CONTRACT    AWARDED 

LOS  ANGEI>ES.  Cal —Commercial 
Ehictrlc  Co.,  616  W.  9th  St..  Los  An- 
geles. awarde<i  contract  by  the  U.  S. 
Indian  Irrigation  Service.  751  S.  Flg- 
ueroa  St..  Los  Angeles,  January  SO  at 
J1920.  for  constructing  a  6900  -  volt 
transmislon  line.  4.4  miles  In  length, 
to  supply  power  for  deep  well  pump- 
Ine    plants   at    the    San    Xavler    Indian 


Raaervallon.  10  miles  from  Tucaon. 
Materials  to  be  furnlalied  bj  the  «ov- 
irnmcnl  F.  P.  .So  200  Mid  .No  0112. 
The  bids  were  opened  Janiimrr  10 


BIDS    WANTED 

HKI>I)I.N'(!.  .Shasta  Co.,  Cal.— Until 
February  25.  5  P  M  .  bids  will  be  re- 
ceived by  Wlnfred  W'rl»ht,  City  Clerk 
Redding,  for  moving  three  houses  al 
1049,  lost  and  1071  Market  8lreet  In 
Redding. 


Project   Approvad. 

POOL.    E'I'C.  Coat.   tIS.OOu 

GRASS    VALLEY,    Nevada  Co.,   Cal. 
(.'onslruct    swimming      pool    and      city 

park   project. 
Owner— City  of  Grass  Valley. 
Architect— Not   GIvan. 

Work  will  be  done  by  day'a  labor 
by  the  SERA,  who  has  Just  approved 
the  project.  Tha  city  will  conlrlbut*- 
{1700   fur  materials. 


February    14.    1935 
Planned. 

LU.MHEK    .MILL  Cost.    »50,00n 

.MADERA.   .Madera  Co..  Calif.     Madera 

Yoseniite   Road. 
Construction    of    wood    lumber    mill. 
Owner— Sierra    Sugar    Pine   Company. 
Plans  by  Engineering  Dept.  of  Owner. 


Commissioned   To   Prepare    Plana. 

CONVE.N'IK.VCE  STA.  Cost,    t 

SAN  FR.VNCISCO.    Land's  End. 

One-story  convenience  station  at 
Land's  End. 

Owner — Board  of  Park  Commissioners 
Park  Lodge.  Golden  Gate  Park  (B. 
P.    Lynch.    Secretary). 

Architect — George   Kelham.    315    Mont- 
gomery Street. 
On   previous   bid   opening    lowest   bid 

was  submitted  by  the  Board  of  Park 
Commissioners  at  $4,675. 


Planned. 

IMPROVE   AIRPORT  Cost.   $ 

ALAMEDA.    Alameda    Co.,    C^l.      Ala- 
meda   -Mrport. 
Extension    and    improvements    to    air- 
port    (new    hangar,     radio    equip- 
ment, etc.) 
Owner — Pan    American    Airways    (Mr. 
Grootch.   in  charge)   Saint   Francis 
Hotel.    San   Francisco. 
Engineer    —    F.     McKenzle,     Alameda 
Airport,     Alameda. 
Proposed    work    is    in    a    very    preli- 
minary stage. 


PROJECT    APPROVED. 

O.A.KLAND.  Calif.— SERA  has  ap- 
proved appropriation  of  $4,564  for  a 
survey  and  model  of  the  East  Bay 
Area  showing  existing,  proposed,  and 
recommended  parkways;  a  r  t  e  r  iais. 
tr.insportatlon;  recreation  centers; 
bayshore  development,  etc.  Project 
win  be  supervised  by  E.  M.  Vail  of 
the  Oakland  Planning  Commission  and 
will  employ  9  architects,  draftsmen, 
modelers,    sculptors,    artists,    etc. 


20—  MISC.  SUPPLIES  AND 
MATERIALS 

BIDS   OPENED. 

LOS  ANGELES.  Cal.— Eighteen  bids 
were  submitted  to  the  Metropolitan 
Water  District,  Los  Angeles,  Feb.  11 
for  furnishing,  fabricating  and  deliv- 
ering as  required  deformed  concrete 
reinforcement  bars  for  use  In  the 
construction  of  the  Colorado  River 
Aqueduct,  Spec.  No.  S7.  All  bids  were 
identical  in  price  with  one  exception 
(noted  helowS.  .ilthough  some  firms 
bid  only  on  certain  schedules. 

The  bidders   were 

Soule  Steel  Co.:  Maximum  delivery 
per  day.    Schedule   1.   500  tons;    Sched- 
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ule  2.  1500  tons;  Sch.  3.  150  tons;  Sell. 
i.  30  tons.  Discount  standard  cod.- 
terms.  RollinR  mills.  Columbia  Steel 
Co.    and    Pacifii-    Coast    Steel   Co. 

J.  W.  Black  Co..  Long  Beach:  Sch. 
3  only,  maximum.  40  Ions  per  day. 
Ship  from  Pittsburgh.  Pa..  Jones  & 
Laughlin.    Discount.   !i  of  1%  10  days. 

Trojan   Steel  Co..   Los  Angeles:    Sch. 

1.  100  tons  per  day;  ship  from  Los  An- 
geles.    Pacific    Coast    Steel    Co.      Sch. 

2.  50  tons  per  day;  shipment  from 
San  Francisco.  Simmons  Steel  Co. 
Discount,  net  cash  30  days  or  yi  of 
1%    10  days. 

Concrete  Engr.  Co..  Los  Angeles: 
Sch.  1.  1000  tons  per  d.iy.  shipmen: 
Los  Angeles,  rolled  at  Torrance  by 
Columbia  Steel  Co.  and  Pacific  Coast 
Steel  Co.  Sch.  2,  2400  tons  per  day. 
listing  12  rolling  mills.  Sch.  3.  330 
tons  per  day;  shipment  from  Los  An- 
geles; rolled  at  Los  Angeles  and  Tor- 
rance by  Columbia  Steel  Co.  and  Pa- 
cific Coast  Steel.  Sch.  4.  160  tons  per 
day:  shipment  from  Los  Angeles;  Co- 
lumbia Steel  and  Pacific  Coast  Steel 
Co.    Discount,  standard  code. 

West  Virginia  Rail  Co..  Huntington. 
W.  V.  Sch.  2  only.  100  tons  per  day; 
shipment  from  Huntington.  W.  Va.; 
rolled  by  bidder's  factory.  Net  30 
days. 

Blue  Diamond  Corp..  Ltd..  Los  An- 
geles: Sch.  1.  500  tons  per  day;  ship- 
ment from  1650  S.  Alameda  St.;  roll- 
ed at  Pacific  Coast  Steel  Co.  or  Co- 
lumbia Steel  Co.  plant.  Sch.  2.  1000 
tons  per  day;  shipment  from  1650  S. 
Alameda,  either  at  bidder's  plant  or 
direct  from  plant  of  several  rolling 
mills.  Sch.  3,  150  tons  per  day.  Sch. 
4,  30  tons  per  day;  shipment  from 
1650  S.  Alameda  St..  Columbia  Steel 
and  Pacific  Coast  Steel  Co.  Discount 
standard  code. 

Ducommun  Corp..  Los  Angeles:  Sch. 
1.  500  tons  per  day:  shipment  from 
Torrance  and  Los  Angeles;  Columbia 
Steel  Co.  and  Pacific  Coast  Steel  Co. 
Sch.  2.  350  tons  per  day  from  Moline 
and  Danville,  Republic  Stv.ei  Corp. 
and  Bethlehem  Steel  Co.  STscount. 
all  rail  30  days  net  or  Yi  of  1%  10 
days  on  basic  point  value;  rail  and 
ocean.  60  days  net  or  'A  of  1%  40 
days. 

A.  M.  Castle  &  Co..  Los  Angeles: 
Sch.  1.  500  tons  per  day,  fob  Torrance; 
Columbia  Steel  Co.  and  Pacific  Coast 
Steel  Corp.  Sch.  2.  500  tons  per  day. 
Youngstown.  O..  Moline.  111.,  and  Dan- 
ville,   Pa.     Discount,    standard   code. 

Inland  Steel  Co..  Chicago.  111.:  Sch. 
2  only.  250  tons  per  day;  shipment 
from  Chicago.  Discount,  standard 
code. 

Security  Materials  Co..  Los  Ange- 
les: Sch.  1,  450  tons  per  day;  Pacific 
Coast  Steel  and  Columbia  Steel  Co. 
Sch.  2,  500  tons  per  day:  shipment 
from  11  listed  mills.  Discount,  all 
rail,  '/a  of  1%  published  basic  price 
10  days  from  date  of  invoice;  rail  and 
water,  yi  ot  1%  40  days. 

Republic  Steel  Corp..  Youngstown, 
Ohio;  Sch.  1.  200  tons  per  day;  ship- 
ment from  South  Chicago.  Sch.  2. 
200  tons  per  day;  Moline.  III.  Dis- 
count, all  rail,  30  days  net;  </,  of  1% 
cash  10  days;  rail  and  ocean,  60  days 
net;  '/>  of  1%  cash  40  days.  Freight 
rates:  $4.60,  Freda;  $8.30,  Mecca;  $2.60 
Garnett  and  Palm  Springs;  $2.40,  San 
Jacinto  and  Lakeville. 

Graham  Bros.,  Los  Angeles:  Sch. 
1.  500  tons  per  day;  shipment  from 
Los  Angeles;  rolled  at  Torrance  and 
Los  Angeles  by  Pacific  Coast  Steel 
and  Columbia  Steel  Co.  Sch.  2.  60 
tons;  shipment  same.  Sch.  3,  150 
tons;  shipment  same.  Sch.  4.  50  tons 
shipment  same.  Discount,  standard 
code. 


Gulf  States  Steel  Co..  Birmingham. 
.\la.:  Sch.  2.  only.  40  tons  per  day; 
shipment  from  Alabama  City.  .Ma. 
Discount,    standard    code. 

California  Hardwai-e  Co..  Los  .•\n- 
geles:  Sch.  1,  250  tons  per  day;  ship- 
ment from  Los  Angeles;  Pacific  Coast 
Steel  Co..  180  tons;  shipment  from 
Youngstown;  Columbia  Steel  Co.,  200 
tons;  shipment  from  South  Chicago: 
Republic  Steel  Co.  Sch.  2,  150  tons; 
Danville,  Pa..  ISO  tons;  Y'oungstown. 
200  tons;   Moline.   111. 

Union  Hardware  &  Metal  Co.,  Los 
Angeles:  Sch.  1,  250  tons  per  day; 
shipment  from  Los  Angeles;  Pacific 
Coast  Steel  Co.  Sch.  2,  150  tons: 
shipment  from  Danville,  Pa.;  Beth- 
lehem Steel  Co.  Discount.  '/.  of  1%: 
net  30  days. 

Patten-Blinn  Lumber  Co..  Fuller- 
ton,  Calif.:  Sch.  1,  300  tons;  shipment 
from  Los  Angeles;  Pacific  Coast  Steel 
Co.  Sch.  2.  700  tons;  shipment  from 
six  listed  mills.  Sch.  3.  150  tons;  ship- 
ment from  26th  and  Sota  Sts. ;  Pacific 
Coast  and  Jones  &  Laughlin.  Dis- 
count,   standard  code. 

Truscon  Steel  Co.:  Sch.  1,  500  tons 
per  day;  Torrance  and  Los  Angeles: 
Columbia  Steel  and  Pacific  Coast 
Steel  Co.  Sch.  2,  500  tons  per  day;  12 
mills.  Sch.  3,  150  tons;  shipment  from 
Los  Angeles  and  Torrance;  Republic 
Steel  Co.,  Pacific  Coast  Steel  Co.  and 
Judson  Steel  Co.,  Emeryville,  Calif. 
Sch.  4,  30  tons  per  day;  shipment  Los 
Angeles  and  Torrance;  same  mills. 

Los  Angeles  Iron  &  Steel  Co.:  Check 
insufficient — bid  was  not  dclard. 
Th   schedules  and  items  were: 
SCHEDULE  NO.   1 

Hard  grade  billet-steel  concrete  re- 
inforcement bars  cut  tr  'engths  as  or- 
dered. 

(1)  (a)  2700  tons  %-in.   bars  .fob  cars. 

Rice  or  Freda ; 

(lb)    1150  tons   %-in.  bars  do; 

(2)  5  tons  %-in.  bars,  fob  cars  Mecca; 

(3)  (a)    90   tons    %-in.    bars,   fob    cars 

Garnet  or  Palm  Springs; 
(3b)    15   tons   M-in.  bars  do; 

(4a)    470    tons    ?4-in.     bars,     fob    ears. 

San   Jacinto   or  Lakeview; 


(4b)  20  tons  yi-in.  bars 


do; 


SCHEDULE  NO.   2 
Rail  -  steel     concrete     reinforcement 
bars  cut  to  lengths  as  ordered. 
<5a)    2700    tons    %-in.    bars,    fob    cars. 
Rice  or  Freda; 

(5b)   1150  tons   %-in.  bars,  do; 

(6)  B  tons  %-in.  bars,  fob  cars  Mecca; 
(7a)    90    tons    %-in.    bars,    fob   cars,    at 

Garnett  or  Palm  Springs; 
(7b)   15  tons  '/i-in.  bars.  do; 

(8a)  470  tons  %-in.  bars,  fob  cars.  San 

Jacinto  or  Lakeview- 
(8b)   20  tons   yi-m.   bars,     '  do. 

SCHEDULE  NO.  3 

Intermediate   grade   billet-steel   con- 
crete reinforcement   bars,   and  cutting 
and  bending  same. 
(9a)    650   tons    %-    to   H4-In.    bars,    fob 

Rice  or  Freda; 
(9b)    15   tons   %-in.   bars  do; 

(9c)    45    tons    yi-in.    bars,  do; 

(10a)    5    tons    %-   to   H4-in.    bars,    fob 

cars.  Mecca; 
(10b)    Does  not  apply  here; 
(10c)   2  tons  yi-in.  bars,  fob  cars  Mec- 
ca; 
(lOd)    23   tons    %-    to   H4-in.       do, 
(11a)    35   tons   bars    %-   to   IVt-in..    fob 

Garnet  or  Palm  Springs; 
(lib)    5    tons    %-in.    bars.  do; 

(lie)   and   (lid)   Do  not  apply  here. 

Amounts  to   be  added   for  delivering 
fob  truck  or  trailer  at  sites  along  the 
aqueduct  at  option   of  district: 
(9)    Stations   2265    to    4954; 


(10)  Stations  5125  to  7252; 

(11)  Stations  8235  to  9S50. 

SCHEDULE  NO.   4 
Intermediate    grade    billet-steel   con- 
crete   reinforcement     bars    and    fabri- 
cating  same    into  circular   hoops. 
(12a)    85   tons  furnish   and   form   hoop.o 
13    ft.    10-in.    dia.    or    1-in.    bars, 
fob  Rice  or  Freda: 
(12b)   1310  butt-welded  joints   (one  uer 

hoop) ; 
(12c)    130   testing   welded   joints: 
(13a)    340  tons   furnish   steel   and   form 
circular    hoops,    13    ft.    4-in.    dia. 
and  13  ft.  5  in.  dia.  of  1-  and  1% 
in.     bars,     fob     cars    Garnet    or 
Palm   Springs; 
(13b)   5450  butt-welded  joints   (one  per 

hoop)    of   1-in.    bars; 
(13b)    130  do  11,4-in.   bars; 
(13c)   560  welded  joints  tested: 
(14a)   1375  tons  furnish  steel  and  form 
hoops    12    ft.,    13    ft.    4in..    13    ft. 
5  in.  and  14  ft.  dia.  of  %-  and  1- 
in.    bars: 
(14b)   120  do.   ■%-in.  bars; 
(14b2)    23.400  do; 
(14c)   2350  welded  joints  tested. 

Amounts    to    be    added    for    delivery 
fob  truck  or  trailer  at   sites  along  the 
aqueduct  at  option  of  district: 
(12a)   Stations  2265  to  4954: 
(13a)   Stations  8233  to  4954: 
(13a)   Stations  8235  to9850. 
(14a)   Stations  9850  to  12.074. 
The  unit  prices  and   totals   for  each 
schedule  were: 

Sch.    1.    Item   (la) $53.60 

(lb) 55.60 

(2a) 59.30 

(3a) 51.60 

(3b) 55.60 

(4a) 51.40 

(4b) 55.40 

Total    Schedule   1 $239,700.50 

Sch.    2.    Item    (5a) $50.60 

(5b) 52.60 

(6a) 56.30* 

(7a) 48.60 

(7b) 52.60 

(8a) 48.40 

(8b) 52.40 

Total    Schedule    2 $226,350.50 

(•Excepttion:  West  Virginia  Rail 
Co.  bid  $53  on  item  (6a),  making  to- 
tal of   Sch.    2    $226,334.) 

Sch.   3.   Item    (  9a) ...$57.29 

(  9b)  59.29 

(  9c)  61.29 

(10a)  55.69 

(10c)  59.69 

(lOd)  56.94 

(11a)  52.2;i 

(lib)  67.29 

Total    Schedule    3  $44  814.95 

Additions  for  truck  or  trailer  de- 
liveries: 

(  9  ) $  2.00 

(10  )  2.00 

(11  )  2.00 

Sch.   4.   Item   (12a)  $58.60 

(12b)  .09 

(12c)  .15 

(13a)  57.00 

(12bl)  .09 

(lSb2)  .11 

(13c)  .13 

(14a)  56.40 

(14bl)  .07 

(14b2)  .09 

(14c)  .15 

Total   Schedule   4  $105  104.10 

Additional  for  weld. 

%-in $  .0525 

■%-in 07 

1-in 09 

IH-in 11 

1^-in 13 

Additions   for   trucks   or   trailer  deliv- 
eries: 

(12a) $  2.00 

(13a) 2.00 

(14a) 2.00 


BIDS   OPENED. 

BERKELEY.  Alameda  Co.,  Calif.— 
Western  Auto  Supply  Co.,  2355  Broad- 
way, Oakland,  at  $1,850  submitted  the 
only  bid  received  by  the  Berkeley  City 
Council  for  furnishing  40  new  radio 
receiver  sets. 
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CONTRACT    AWARDED 

BAKEnSFIEI.n,  Krrn  Co.,  Cal.— 
Oppirinan  &  Knmpe,  1901  OreRon  St. 
Bnker.Mnrlfl.  awnrdPd  cnnlrart  h.v  tlie 
Bakersfleld  Bnard  nf  Kdncallon  Feb. 
t,  at  JIO.BO  per  on.  yd  .  or  n  total 
of  $2226  for  fiirnlMhInK  and  plarlng 
rouKh  corn  rote  for  Fremont  school 
undcrpas.s.  Kriwin  J.  Synimes.  Sl.'i 
Halierfelde  HtiildinR.  Rakerstlcld.  ar- 
chitect.    The    other    bids    were; 

Wlllinm.s  and  CireenouRh.  Bakers- 
field,     $10.70. 

Rocca  &  Co..  Box  m,  Bakersfleld. 
$10.95. 


CONTEMPLATED. 

I,OK  ANT.EI.ES.  Cal.— The  I.os  An- 
geles city  council  has  ordered  the  city 
enRlneer  to  present  to  state  and  fed- 
eral authorities  for  consideration  as 
P^VA  projects  a  program  of  bridge. 
Bubway  and  grade  separation  project? 
08   follows: 

Grade  .•reparations,  43  In  number, 
costing  $14,601,000:  plans  to  be  com- 
pleted in  between  30  to  180  days.  The 
principal  grade  separation  projectu 
are: 

Aliso  Street  viaduct  over  the  river, 
certain  streets  and  railroad  tracks,  $2- 
000,000. 

Main  St.  over  the  river  and  tracks, 
$1,500,000. 

Allesandro   Street,   $1,100,000. 

Cahuenga  Blvd.  and  Highland  Ave., 
$500,000. 

Glendale  Blvd..  $470,000.  and  Los 
Feliz  Blvd..  $400,000,  at  the  Southern 
Pacific  tracks. 

Figueroa  St.  over  San  Fernando 
Road    and    the    tracks.    $900,609. 

Mission  Road  over  the  Pacific  Elec- 
tric   tracks,    $400,000. 

Ninth  St.  under  Lemon  St.  at  the 
I'nion   Pacific  tracks.   $500,000. 

La  Brea  Ave.  and  Redondo  Blvd. 
over    Pacific    Electric    tracks.    $B50.000. 

r.lendale  Blvd.  over  Riverside  Drive 
$350,000. 

Ixis  Feliz  BIv.  over  Riverside  Dr.. 
$.'!00.000. 

First   St.   over  Olendnle   Blvd..   $20»  - 

Subways,  56  separate  projects,  rang- 
ing in  cost  from  $8710  to  $56,500.  to- 
taling $805,640.  About  30  days  will 
be    required    to    prepare    these   plans. 

New  bridges  or  replacements  of  old 
structures  will   be   planned   as   follows: 

Main  St.  over  Los  .\ngeles  river.  $1- 
500,000. 

Cahuenga  Ave.  over  Highland  Ave.. 
$500,000. 

First  St.  over  intersection  of  Olen- 
dalo   and    Beverly   Blvds.,    $200,000. 

Mission  Road  over  Pacific  Electric 
tracks   near  Aliso   St.,    $400,000. 

Anaheim  and  GatTey  Sts.,  $S3.000. 

Eastern  Ave.  over  ..Mhambra  Ave.. 
$300,000.  f  ^ 


Huntington  Drive  and  Hnrrimnn   St. 

$54,000. 

Over  Pacific  Elei-lric  Irnckii  In  Uf.yle 
Heights,    Charlolle    .St.,    $45,000. 

Ixird    Street.    $100,000. 

(.'oniweli    Street,    $60,000. 

Baxter    .Street,    $25,000. 

Three  structures  over  the  riUlroad 
tracks  on  Kant  WuHhlngton  Blvd.. 
$250,000. 


BIDS    WANTED 

DofGLAS.  Arizona  — I'ntll  Febru- 
ary 2K,  10  A.  .VI..  lild.H  will  be  received 
by  the  Treasury  I)ei>artment.  Pro- 
curement Division.  PuIjIIc  Works 
Branch.  Washington.  D.  C.  for  the 
construction  of  a  concrete  bridge  and 
approaches  at  the  i;.  S.  Inspection 
Station,     Douglas,    Arizona. 

Plans  and  specifications  obtainable 
from  the  above  ofllce,  W.  E.  Reynolds 
Assistant  Director  of  Procun-ment: 
or  from  the  custodian  of  the  build- 
ing  at    Douglas. 

22^WtEDGTN(r     HARBOR 
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BONO     ELECTION 

REDONDO  BEACH,  Los  Angeles 
Co.,  Cal.— An  election  to  vote  on  a 
$27,000  bond  issue  to  finance  the  pur- 
chase of  materials  for  constructing 
an  extension  to  the  municipal  pier 
and  other  beach  front  Improvements 
will    be    hold    April    8. 


AWARD    RECOMMENDED 

MARTINETZ.  Contra  Cos'a  Co.,  Cal. 
— The  Martinez  City  Coun^.l  has  made 
a  revised  recommendation  to  the 
PWA  for  award  of  contract  to  Dun- 
canson  &  Harrelson,  1405  deYoung 
BIdg.,  9an  Franclaco,  for  the  con- 
struction of  the  municipal  yacht  h.-'- 
bor. 


CONTEMPLATED 

NEWPORT  BEACH,  Orange  Co.. 
Cal.— The  following  projects  will  be 
included  in  a  list  of  applications  for 
PWA  funds: 

Extension  of  Balboa  pier,  due  to  the 
deposit  of  dredge  material.   $30,000 

Sea  wall   on   Balboa   Island.    $12."i.000. 

R.    L.    Patter.son,   City   Engineer. 


BIDS    WANTED 

SACRAMENEO,  Cal  — Cntil  Feb.  21, 
3:30  P.  M..  to  be  opened  at  4  P.  M.'i. 
bids  will  be  received  by  Board  of  Di- 
rectors of  the  American  River  Flood 
Control  District.  C.  H.  Merry.  Sec- 
retary. Room  410,  State  Bldg..  Sacra- 
mento, for  construction  of  drainage 
ditches  "A".  "B"  and  "C".  The  work 
involves: 

(1)  16.000   cu.    yds.   excavation; 

(2)  1    36-in.    diameter   corrugated    cul- 
vert.  50  ft.   long; 

(3)  1    30-in.    diameter    corrugated    cul- 
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Manager 
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vert,    48    ft.    long; 

(4)   1    40-ln.    diameter    curruKntcd    cul- 
vert,  40  ft.   long, 
i'lann    and    speolllcatlonH    obtainable 

at     Boom    !I26    Kurum      Hldg,,      ttacra- 

ineiiit,.    upon  deposit  of  |5.     Joseph  K. 

.s'pink.   Assistant  Engineer.  i 


23 — IRRIGATION    PROJ. 

CONTEMPLATED. 

GKA.VTS  PASS.  Ore— The  Apple- 
gate  Valley  Improvement  District  will 
submit  a  list  of  projects  totaling  $1,- 
420,00  to  C.  C.  Hockley,  f>regon  Stat* 
I'WA    Engineer,   in    the    near   future. 

Principal    projects    Included   are: 

(1)  Construction  of  Irrigation  sys- 
tem for  the  valley,  together  Willi 
ditches,  wiers,  head  boxes,  etc.;  esti- 
mated at  $400,000. 

(2)  Development  of  power  in  con- 
nection with   dam. 

(3)  Comprehensive  survey  and  study 
of    area,    approximately    $20,000. 

(4)  Irrigation  development  for  Ruch, 
Williams  <'re<k  and  adjoning  areas, 
totaling    30,000   acres,    $1,000,000. 

Frank  P.  Farrell  Is  attorney  for  the 
District.  I 

TO  ASK   FUNDS 

OAKr>ALE,  Stanislaus  Co.,  Calif.— 
Oakdale  Irrigation  District  will  ap- 
ply to  SER.\  for  labor  to  complete 
$3110.000  improvement  program,  in- 
cluding concrete  ditch  lining,  con- 
struction of  two  reservoirs  and  pipe- 
line  extensions. 


mestic  purposea.     Est.   cost.   $3000   . 

8221  (Trinity  County)  Geo.  A.  Grot- 
efend.  Redding,  for  2.95  cfs  from  Ce- 
dar Creek  tributary  to  East  Fork  of 
the  Trinity  River  to  be  diverted  for 
irrigation  purposes  on  97  acres.  Est. 
cost.   $100. 

R222  (Trinity  County)  Geo.  A.  Grot- 
efend.  Redding,  for  2.95  cfs  from  Ce- 
dar Creek  tributary  to  East  Fork  of 
the  Trinity  River,  to  be  diverted  for 
mining  purposes.     Est.  cost,   $100. 

8223  (Amador  County)  Raymond  Sil- 
va,  2216  22nd  St..  Sacramento,  for 
270,000  ac.  ft.  per  annum  from  Co- 
sumnes  river,  tributary  to  Mokelumne 
river,  to  be  diverted  for  power  pur- 
poses;   13,360-thp   to    be  developed. 

8224  (.Amador  County)  Raymond  Sil- 
va.  Sacramento,  for  270,000  ac.  ft.  per 
annum  from  Cosumnes  river  tribu- 
tary to  Mokelumne  river,  to  be  di- 
verted for  municipal  purposes  in  Sac- 
ramento Municipal   Utility   iDstrict. 

S225  (Fresno  County)  IT.  S.  Sequoia 
National  Forest,  Porterville,  for  0.' 
cfs  from  Mill  Creek,  tributary  to  th^ 
Kings  River,  to  be  diverted  for  do- 
mestic purposes.    Est.  cost,  $2500. 

8226  (S.antn  Clara  County)  P  M 
Hickok,  I.«s  Gatos,  for  2.5  cfs  from 
Arroyo  Creek,  tributary  to  Alamitos 
and  Guadalupe  creeks,  to  be  diverted 
for  irrigation  on   35.07  acre.«. 


CONTRACT     AWARDED 

HTRCM.  T-tah  —  Knowlton  &  Ru- 
pert. Layton  .  Utah.  at  $26,997.50 
awarded  contract  l>y  the  Bureau  of 
Reclamation.  Hyrum.  Utah.  under 
Spec.  No.  606.  for  the  construction  of 
a  pumping  plant.  structures.  and 
canal  lining  on  the  Hyrum-Mendon. 
Hyrum  Feeder,  and  Wellsvllle  Can- 
als.   Hyrum    Project,    I'tah. 


PERMITS    ISSUED 

S.\CR.\.MENTO,  Calif.  —  Permits  to 
appropriate  water  issued  by  the  De- 
partment of  Public  Works.  Division 
of  Water  Resources,  during  the  month 
of   January,    1935: 

44.t2.     .Application     8060     (Mendocino 
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Co.)  Issued  to  Alonzo  Rusk.  Fern- 
dale.  January  2.  for  3  cfs  from  Ce- 
dar Creek,  for  power  purposes.  Es- 
timated cost,   J500. 

4453.  App.  S06I  (Butte  Co.)  Issued 
to  S.  L.  Elliott.  Oroville  .January  2. 
for  0.12  cfs  and  1  ac.  ft.  per  annum 
for  storage  from  Schwartz  Creek,  for 
mining  and  domestic  purposes.  E.st. 
cost.   J750. 

4454.  App.  8128  (Inyo  Co.)  Issued  to 
Chas.  G.  Kibbe.  Jr..  I>ong  Beacii.  Jan. 
3,  for  200  gals,  per  day  from  an  un- 
named stream,  for  domestic  purposes. 
Kst.   cost.   J60. 

4456.  App.  8132  (Siskiyou  Co.)  Is- 
sued to  V.  S.  Shasta  National  Forest. 
Mt.  Shasta.  Jan.  4.  for  25.000  gals,  per 
day  from  Cold  Springs,  for  domestic 
and  fire  control  purposes  and  irriga- 
tion   of  two   acre.-i.     Est.    cost.    $10,000. 

4457.  App.  Sin  (Calaveras  County) 
Issued  to  Comanche  Gold  Dredging 
Co..  Los  Angeles.  Jan.  7,  for  2.0  cfs 
from  Mokelumne  river  for  mining  pur- 
poses.    Est.   cost,   $5500. 

4455.  App.  8152  (Mendocino  County) 
Issued  to  Margaret  G.  Hllson  and  W. 
H.  Howard,  Piepcy.  Jan.  11.  for  1,0 
rfs  from  Dora  Creek,  for  power  and 
domestic   purposes.     Est.   cost    $500. 

4459.  App.  8141  (Yolo  Co.)  Issued 
to  H.  J.  Hill.  Jr..  Los  Altos.  Jan.  14. 
for  5.0  cfs  from  Sacramento  River, 
for   irrigation   of  366. S2  acres. 

446».  App.  7502  (Humboldt  County) 
l.-sued  to  Geo.  E.  and  Ora  E.  Parrisb. 
Trinidad.  Jan.  14,  for  3000  gals,  per 
day  from  McNeill  Creek,  for  domes- 
tic purposes. 

4461.  App.  8053  (Siskiyou  Co.)  Is- 
sued to  .\lice  Livesay.  Fort  Jones.  Jan. 
14,  for  3.0  cfs  from  Boulder  Creek, 
for  recreational  and  domestic  purpos- 
es.    Est.   cost.    $200. 

4462.  App.  7995  (Santa  Clara  Coun- 
ty) Issued  to  American  Trust  Co.,  San 
Francisco.  Jan.  31  for  2.0  cu.  ft.  per 
second  from  Calero  Creek  for  Irriga  - 
tlon   of  80.94  acres.     Est.    cost.    $800. 

4463.  App.  7980  (Amador  Co.)  I.ssued 
to  S.  D.  S.  Mining  Co..  San  Francisco 
Jan.  21,  for  3.0  cfs  from  Slaughter 
House  Gulch,  for  mining  and  domes- 
tic purposes.    Est.  cost.   $300. 

4464.  App  8164  (Stanislaus  County) 
Issued  to  H.  B.  Eachus.  Patterson. 
Jan.  24.  for  3.0  cfs  from  Del  Puerto 
Creek,  for  irrigation  of  255  acres.  Est. 
cost  $1000. 

4465.  App.  7981  (Plumas  Co.)  Issued 
K.  Prank  W.  Ingram.  Reno.  Npv..  Jan. 
24.  for  3.0  cfs  from  Fells  Creek,  for 
mining  and  domestic  purposes.  Est. 
cost.    $500. 


4466.  App,  8136  (Santa  Barbara  Co,) 
Issued  to  Geo.  O.  Knapp,  Santa  Bar- 
bar  Jan.  24  for  7200  gals,  per  day  from 
an  unnamed  spring  for  domestic  pur- 
poses.   Est.  cost,  $1600. 

4467.  App.  8139  (SiskTyou  Co.)  Is- 
sued to  Happy  Camp  Property  Own- 
ers Assn..  Happy  Camp.  Jan.  24  .for 
1.0  cfs  from  Elk  Creek,  for  municipal 
purposes.    Est.   cost.    $15,000. 

4468.  App.  8135  (Lake  County)  Is- 
used  to  Division  of  Highways.  Eureka 
Jan.  28,  for  10.000  gals,  per  day  from 
an  unnamed  spring  for  recreational 
purposes.     Est.    cost,    $20.  23 


APPLICATIONS    FILED. 

SACRAMENTO.  Calif.— Applications 
for  permit  to  appropriate  water  filed 
with  the  State  Department  of  Public 
Works.  Division  of  Water  Resources, 
during  January,   1935: 

8204  (Trinity  Co.)  Henry  B.  Camp- 
bell, 266  Lenox  Ave.,  Oakland,  for  3 
cfs  from  Little  Mule  Creek,  tributary 
to  Big  Mule  Creek,  to  be  diverted  for 
mining  and  domestic   purposes. 

8205  (San  Diego  Co.)  Carlsbad  Mu- 
tual Water  Co.,  Carlsbad,  for  15  cfs 
from  San  Luis  Rey  river,  tributary  to 
Ppclflc  Ocean  to  be  diverted  for  mu- 
nf?lpal  purposes. 

8206  (Tuolumne  Co.)  Division  of 
Fish  and  Game.  Dept.  of  Natural  Re- 
sources, San  Francisco,  for  2.5  cfs 
from  North  Fork  Tuolumne  river  trib- 
utary to  Tuolumne  river,  to  be  divert- 
ed for  recreational  and  domestic  pur- 
poses. 

8207  (Tuolumne  County(  Division  of 
Pish  and  Game.  Dept.  of  Natural  Re- 
sources, San  Francisco,  for  3  cfs  from 
Basin  Slope  creek  tributary  to  North 
Fork  Tuolumne  river,  to  be  diverted 
for  recreational   &  domestic  purposes. 

8208  (Lassen  County)  C.  M.  Wlck- 
ham.  4541  NE  Sandy  Blvd.,  Portland, 
Ore.,  for  20.000  ac.  ft.  per  annum  from 
Deep  Cut  creek  tributary  to  Secret 
Creek,  to  be  diverte  for  irrigation 
purposes  on  3SS0  acres.  Est.  cost.  $45- 
000. 

8209  (Siskiyou  County)  Strouss  Bros. 
Clear  Creek,  for  0.5  cfs  from  Carter 
Creek  tributary  to  Klamath  River,  to 
be  diverted  for  Irrigation  and  domes- 
tic purposes  on  13  acres.  Est.  cost. 
$300. 

8210  (.4mador  County)  S.  D.  S,  Min- 
ing Co,.  319  Matson  Bldg..  San  Fran- 
cisco, for  3  cfs  from  two  unnamed 
ravines  tributary  to  North  Fork  Mo- 
kelumne river,  to  be  diverted  for  mln- 


SANTA  BARBARA  —  CAST  IRON  PIPE  —  (CITY) 


SANTA    BARBARA,    S'anta    Earljara 
Co..    Cal. — Bids      for    furnishing      cast 
iron  pipe  and  fittings  were  opened  by 
the   Santa   Barbara   City   Council    Feb. 
7.     The  quantities   were: 
(  1)   3300  ft,   12-in.    pipe; 
(  2)  1500  ft.     6-in.  pipe; 
(  3)     200  ft,     S-in.  pipe; 
(   4)     200  ft.     4-in.  pipe; 
(  5)   1    18-in.   wye  branch; 
(  6)  1   18-in.   tee  flange  outlet; 
(  7)  1   12x8-in.  tee.  flange  outlet; 
(   8)  1  18-in.  blind  flange: 
(  9)  I    lSxl2-ln,    reducer: 
(10)  I   18-in,.  45-degree  curve; 


(  1». 
(  2)., 
(  3).. 
(  4)., 
(  5).. 
<  «).. 
(  7).. 
(  8).. 
(  »).. 
(10).. 
(11).. 
(12).. 
(13).. 


(11)  1  12-in..  45-degree  curve,  one  bell 

(12)  2  12-in.,   45-deg.  curves,  all  bells: 
113)  10    12-in..    11%-degree   curves. 

The  bidders  were: 

(A)  American  Cast  Iron  Pipe  Co. 

(B)  Alhambra   Foundry   Co. 

(C)  Reliable    Iron    Foundry   Co. 

(D)  I'tilities   Supply   Co. 

(E)  Johns-Manville  Co. 

(F)  Pacific   States  Cast   Iron  Pipe  Co. 

(McWayne  pipe). 
(C.)  U.   S.   Steel  Pipe  &  Foundry  Co. 

The    bids,    showing    totals    for    each 
item,  were: 


(A) 

(B) 

(C) 

(D) 

$6006.00 

$ 

$ 

$6006.00 

1065.00 

212.00 

94.00 

99.18 

95.45 

95.45 

95.45 

59.96 

61.30 

61.30 

61.30 

33.38 

28.55 

28.55 

28.55 

12.63 

16.85 

16.85 

61.85 

18.23 

20.07 

20.07 

20.07 

25.05 

31.59 

31.59 

31.59 

12.19 

12.90 

12,59 

12.59 

28.24 

29.20 

29.20 

29.20 

121.90 

161.40 

161.40 

161.40 

1927.50 

175.60 

91.60 


(F) 

(G) 

$6138.00 

$6138.00 

1095,00 

1095.00 

220.00 

218.00 

96.00 

98.00 

101.50 

61.50 

34  50 

13  00 

19.50 

13.25 

13.00 

30.00 

30.00 

137,50 

130  on 

ing  and  domestic  purposes.     Est.   cost 
$300. 

8211  (Los  Angeles  County)  U.  S. 
Angeles  National  Forest.  Los  Angeles, 
for  ,004  cfs  from  Indian  Canyon  spring 
tributary  to  Santa  Clara  river  to  be 
diverted  for  recreational  and  fire  Pro- 
tection purposes.     Est.   cost,  $600. 

8212  (Santa  Clara  County)  Theo,  J. 
Hoover.  Stanford  University,  for  100 
ac.  ft.  per  annum  from  Waddell  Creek 
tributary  to  Pacific  Ocean  to  be  di- 
vert for  irrigation  purposes  on  222.9 
acres. 

8213  (Butte  County)  Alice  P.  Sulli- 
van Corp.,  care  Cushlng  &  Gushing, 
attorneys.  San  Francisco,  for  3  cfs 
from  Sacramento  River  tributary  to 
Suisun  Bay,  to  be  diverted  for  irriga- 
tion  on   117   acres.     Est.   cost.    $50,000. 

8214  (Marin  County)  A.  C.  Gollan. 
328  Clay  St..  San  Francisco,  for  7000 
gals,  per  day  from  a  spring  tributary 
to  Lagunitas  Creek  to  be  diverted  for 
irrigation    and    domestic   purposes. 

8215  (Inyo  County)  Theo.  Peterson. 
Darwin,  for  1  cfs  from  Darwin  Wash, 
tributary  to  no  stream,  to  be  diverted 
for  recreational  purposes.  Est.  cost 
$800. 

8216  (San  Diego  County)  City  of 
Oceanslde  for  25  cfs  from  San  Luis 
Rey  river,  for   municipal  purposes. 

8217  (Mono  County)  Dept,  of  Water 
&  Power  of  City  of  Los  Angeles,  for 
64  ac.  ft.  per  annum  from  two  springs 
tributary  to  Owens  River  to  be  di- 
verted for  domestic  purposes.  Esti- 
mated cost,  $4500. 

8218  (Mendocino  Co.)  Alonzo  Rusk. 
Ferndale.  for  .36  cfs  from  Cedar  Creek 
tributary  to  Eel  river  to  be  diverted 
for  fish  hatchery  purposes.  Est.  cost 
$50. 

8219  (Siskiyou  County)  Alice  Live- 
say.  Ft,  Jones,  for  2  cfs  from  Boulder 
Creek  tributary  to  Scott  River,  to  be 
diverted  for  power  purposes;  45.5-thp 
to  be  developed.     Est.   cost,   $700. 


25— MACHINERY  AND         J 
EQUIPMENT  \ 

LOW    BIDDERS. 

.VI ARE  ISLAND,  Cal.— Star  Iron  & 
Steel  Co..  433  E  11th  St..  Tacoma,  at 
$75,300  submitted  low  bid  to  Bureau 
of  Tards  &  Docks,  Navy  Department. 
Washington,  D.  C.  under  Spec.  No 
7S5.').  for  one  40-ton  outdoor  electric 
gantry  crane  and  runway  at  Mare 
Island    Navy   Tart. 

R.  W.  Kaltenbach  Corp..  Bedford. 
Ohio,  at  $87,000  sutnitted  second  low- 
bid. 


BIDS   OPENED. 

BOULDER  D.A.M.  Nev.  —  Followins 
liids  received  by  the  Bureau  of  Recla- 
matiftn.  Denver.  Colorado,  Februar.v 
6,  under  Spec.  No.  654-D,  for  furnish- 
ing deep  well  turbine  pumping  units 
for   Boulder   Dam   and   Power   Plant: 

Stearns  Rodger  Mfg.  Co..  (Fob  pt.) 
Boulder  City:    (Bid)    $15,836. 

Byron  Jackson  Co..  Boulder  City: 
$15,769.90. 

Johnston  Pump  Co.,  Boulder  City; 
$10,062.50. 

Victor  Equipment  Co..  Boulder  City- 
$10,070.62. 

Fairbanks    Morse    and 
City;    $10,394.61. 

Fairbanks    Morse    and 
City;    $9,819.27. 

Worthington    Putnp    & 
Boulder  City:    $15,344.70. 

Americaii   Well  Works, 
$10,357.48. 

Layne  &  Bowler,  Eoulder  C^ity;  $15- 
344.70. 

Layne  &  Sowler,  Boulder  City;  $16- 
096,95. 

Aurora  Pump  Co..  Aurora.  Ill,,  (dis- 
count)   2%;    $13,212.00. 

Food  Machinery  Corp..  Boulder  Citv 
$10,322.36. 

Bids   held   under   advisement. 


Boulder 


Boulder 


Mchy.   Corp., 
Boulder  City 


PACIFIC    CONSTRUCTOR 
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BIOS   OPENED. 

UliHI.I'IMt  HA.M,  Nov.  -  K.iIIowIiik 
IiIcIm  r.i clvrd  l.y  the  linn  iiu  of  lu-clii 
rniiilMM.  Diiivcr.  ('nlonulo,  l'>liriiiiiy 
7,  niiclcr  Spec.  No,  (iOll.  for  fiinilHliliiK 
control  i-al)lc  HuriiortM  iirid  coiilrol 
luniifl  cur  for  Ihc  noulclcr  I'ow.r 
I'Iniit: 

Midwmt  Steel  &  Iron  Workii  Co.. 
(Kol>  J't.)  Houldcr  City;  (DliioounI) 
</,%.:  (11.111  No.   1)   »23,«r.0.no. 

Jciliii  W.  Hcnm.  Hco  nolos;  '/,%;  J29- 
OnO:  (llciii  .\o.  2)  »2.4nn;  (Comlilnmlon 
Bill)    »31.2II0. 

rittdliurK-PPH  MolnoM  Stpol  Co..  hci> 
nolps;    '1%:    (Item    No.    1)    $2(i.32n. 

The  .\tliix  Ciir  &  Mfc  To..  Clcvo- 
Innd;    (No.    2)    $1,320. 

The  C.  S.  f'lird  Iron  Works  fo.. 
Denvpr.    Colo.;   1%;    (No.    2)    $1,160.00. 

The  C  S.  f'nrd  Iron  Works  Co.. 
Denver.    Colo.;    (No.    2)    $1,260.00. 

A.  J.  Baver  Co..  Lor  AnKcles;  (No. 
1)  $26,980;  (No.  2)  $2,390;  (No.  3)  $29.. 
300.00. 

Piiffln   Iron   Co..   ClilciiKo;    '/j%:   (No. 

1)  $26,639;   (No.  2)'  $2,700;   (No.   3)   $29- 
200. 

.MInnoiipolls  -  Moliii.'  I'owrr  Imple- 
iii.'iit  Co..  Roiildir  CIt.v;  (No.  I)  $34.- 
700-    (No.    2)    $1,920. 

L'nkcsld<>  BrldKe  &  .Steel  Co.  Mil- 
wniikee;  (No.  1)  $23,980;  (No.  2)  $1.- 
495;    (No.    3)    $2.-.,47r. 

rtetlilehcni  .steel  Co..  Roulder  City; 
J4%:    (No.    2)    $470. 

Milw.-uikee  HridKe  Co..  Ifr, older  City 
(No.  1)  $29,967;  (No.  L>)  $2.1.i3:  (No. 
3)    $32,122. 

McClintic-Mar.'iliall  Corp..  Chicago; 
(No.   1)   $33,800. 

Consordatcd  Steel  Corp  ,  I.,td..  I.0.« 
Anseles,  (No.  1)  $29,800;  (No.  2)  $2.- 
600. 

American  UridKe  Co..  Rnulder  City; 
(No.    1)    $36,114;    (No.    2)    $2  773. 

Mississippi  Valley  Ftnictiiral  Steel 
Co.;    see   notes;    (No.    1)    $27.r>42:    (No. 

2)  $1,888;    (No.   3)    $29,074. 

Ogen  Iron  Works  Co.,  ORdcii.  Utah; 
1%.    (No.   2)    $1,540.83. 

Worden  -  Allen  Co.,  Koulder  City; 
y,%;  (No.  1)  $26,942;  (No.  2)  $2,100; 
(No.   3)    $28,960. 

The  Ingalls  Iron  Works  Co.,  Boulder 
City;  (Nn.  1)  $28.6.35;  (No.  2)  $2,100; 
(No.   3)   $30,42,'). 

E.  Biirkhart  &  Rons,  ncnver.  Colo.: 
'/i%:  (N".  1>  $.'?2.5S2;  (No.  2)  $1,439; 
(No.   3)   $34,021. 

Fob  points: 

John  W.  Beam:  Item  No.  1.  Pectone 
111.;   No.  2.   Denver,  Colo. 

rittsburfc-Des  Moines  Steel  Co.  ,100- 
000  lbs.,  Chicago;  7.000  lbs..  Kans.TS 
City;   400,000  lbs..   Des   Moines  la. 

Mississippi  Valley  Stnic.  Steel  Co., 
Item  1.  Boulder  City:  Item  2.  Saint 
Louis;   Combination.   Boulder  City. 

Bid.s    held    under   advisement. 

BIDS   OPENED 

(IKAND  COCT.KK  DAM,  Wa.-^hing- 
l„n— Following  bids  received  by  the 
Bureau  of  Reclamation,  Denver.  Colo.. 
February  7,  under  Spec.  No.  6o3-D, 
for  furnishing  one  7 '4 -ton  traveling 
crane  for  the  Government  Warehouse 
at  Crand  Coulee  Dam: 
Bedford     Foundry    &     Machinery    Co.. 

(f.o.b.       point).       Bedford,        Ind.. 

(disc.)    U;   $2596. 
Northern   Engineering   Works;   Detroit 

.Mich.,  $3475. 
I'l.mn    Engineering    Works;    Mendota, 

111;    $3390. 
Maris     Brothers.     Inc.;     Philadelphia, 

Pa.;   discount    1;    $3010. 
Lakeside   Bridge  &•    Steel   Co..   Almira. 

Wash.;   $6325. 
llarnischfeger     S-ale.^     Corp.;     Milwau- 
kee.   Wis.:    $4574. 
Cranger     Machinery     Corp.;     Re.ading. 

Pa.:   $3939. 
Ederer  Engineering  Co.;  Seattle,  Wa.":h 

$3S7.i. 
Shaw-Box    Crane    &    Hoist    Co..     Inc. ; 

Muskegon,   Mich.;   $4564. 
Kuclid-Armington     Corp.;     Euclid.     O.: 

$4200. 


.Iiirtpon-rnclflc    Co.;      Kitn      Frnncliico; 

$4285. 
Krl.-    HIeol    Coniilr.       Co.;     Erie,       I'li.; 

$4364. 
Erie    Steel    Coniitr.      Co.;    Eric.      Pii.; 

3835. 
Shepiird-Nlleii    Crnne    &    HolHt    (.'orp. ; 

Montour  FhIIr.  N.   Y.:    W;  $3997. 
Whiting      t^irporntlon;       Harvey,     III.: 

$r,3.-,r,. 
liiiN    held    under   iidvlHement. 

CONTRACTS    AWARDED 

KlIUlOKA,  Humboldt  Co..  C.illf.— 
Contracts  for  the  rental  of  «lx  3-yard 
dump  trucks  for  500  hours  each,  havo 
been  awarded  by  the  Department  i>f 
Public  Works.  Division  of  HlKhway<i. 
J.  W.  VIckrcy.  DiHtrlcl  Engineer,  Eu- 
reka,  aa  folUiws: 

Two  trucks  to  be  used  near  Eureka: 
W.  E.  Sinclair,  Miranda,  at  $3.55  per 
hour. 

Two  lruck.s  to  be  used  near  Gar- 
bervlllc:  J.  Starkenburg.  I>os  Angeles 
at  $2.55  per  hour. 

Two  trucks  to  be  used  In  Mendo- 
cino and  I.rfike  Counties:  Paul  Entrc- 
mont.   Colusa,  at   $2.55  per  hour. 

Awards  were  determined  by  drawing 
lots. 

BIOS    OPENED 

NORTH  HOLLYWOOD.  Cal.— Fol- 
lowing bids  received  by  the  State  Pur- 
chasing Agent.  Sacramento,  February 
5,  under  Quotation  27568.  Req.  6970. 
for  furnishing  one  trailbuilder  f.o.b. 
North  Hollywood: 

Car    Wood:     "RH".     $1147.50: 
$1232.50:    5%    30   days. 

Mack    Wooldridge:    $1232.50; 
days. 

Brown-Bevis:    $1149.50;    2%    30   days. 

Shepherd  Tractor  &  Equipment  Co.: 
"35",  $1400  (delivered  and  installed): 
"T-eTourneau  Aiigledozcr",  J1478;  1% 
30  days. 

Crook  Co.:  $1400  (delivered  and  in- 
stalled):  2%    30  days. 

Smith  Booth  Usher:  "Isaacson"  $1,- 
149.50,  net;  "Wooldridge".  $1232.50,  5 
per  cent  15  days. 

Bids   held    under  advisement. 


"RV 


5% 


BIDS   OPENED 

OAKLAND.  Cal.  — Following  bid?  re- 
ceived by  the  State  Punhasing  Agent. 
Sacramento,  February  7.  under  Quo- 
tation 27716.  Rey.  9836,  for  furnishing 
one  pneumatlc-tlred  one-man  moto:- 
grader  with  12-ft.  moldhoard.  Alter- 
nate  bids  are   for  10-ft.   moldboards: 

Edward  R.  Bacon  Co.:  Wehr  O.8.250, 
$4138.25  alt..  $4127.75;  12  days  delivery. 

J.  D.  Adams  Road  Machinery  Co.: 
Adams  No.  301:  $4148.60;  alt..  $4138: 
15  days. 

W'eaver-Rye  Tractor  Co.:  Cat.  Auto 
Patrol  No.  10:  $4275.50;  alt.,  $4265:  15 
days. 

Associated  Equipment  Co.:  Warco: 
$4275.50;  alt.,  $4265;   9  days. 

Austin  Western  Co.:  Austin  77  Jr.: 
$4275.50:    alt..    $54265;    15   days. 

Jenison  Machinery  Co.:  Gallon:  $4.- 
148.50;   alt..   $41.t8;   16  days. 

All  bidders  offered  discount  of  IT, 
30  days. 

Bids  held  under  advisement. 


BIDo  OPENED 

SANTA  CRUZ  COUNTY.  Cal.— W. 
E.  Karstedt.  668  Morse  St.,  San  Jose, 
at  $5  per  hour,  submitted  low  bid  to 
the  Department  of  Public  Works.  Di- 
vision rif  Highways  .  a  the  office  of 
Jno.  H.  Skeggs.  distr^<\t  engineer. 
Room  211.  State  Building  San  Fran- 
cisco, for  rental  for  a  period  of  ap- 
proximately 500  hours  of  one  tractor 
(not  less  than  60-hp).  equipped  with 
bulldozer.  Equipment  to  b«  Immed- 
iately available  for  use  in  Santa  Cruz 
Ctiunty.      Complete   bids    follow: 

W.    E.    Karstedt.    San    Jose $5.00 

S.    Carruthers.    San    Mateo -  5.50 

E.    W.    Hepple.    San    Jose 6.25 

A.   J.   Raisch,    San   Francisco 6.25 


nrannHld-Karrar  A  Carlln,   8.   K      «  SO 
l(.    A.    KarUh,    9nn    Kranclnco  *.(0 

llld*    held    under   ndvlaement. 

BIDS    OPENED 

SANTA  CIlIZ  COUNTY,  C«l,— W. 
K  K^rnledt,  668  Morne  HI.,  San  Jo«e. 
at  $«  per  hour,  iiubmltled  low  tild  to 
the  liepartmeni  of  Public  Works.  Di- 
vision of  Hlghwayn.  at  the  orilce  of 
Jno.  II.  SkcKRH.  dlnirlct  enflneor. 
S'l.ili)  IftiildliiK.  San  FrancliK:o.  for 
rental  for  a  period  of  approximately 
500  hourK  of  one  power  shovel,  not 
less  than  1  cubic  yard  capacity,  com- 
plete with  dragline  boom  and  bucket: 
also  shovel  boom  and  bucket.  Equip- 
ment to  be  Immediately  available  for 
use  In  Santa  Cruz  County.  Complete 
bids   follow: 

W.    E.    Karstedt.    San    Jose $6.00 

lOaton    &    Smith.    San    Francisco     7.00 

10.    W.    Heple.    San   Jose 7.«i 

Cranlield-Farrar  &  Carlln,   S.   F 800 

l!ld.~<    held    under   advisement. 


BIDS    OPENED 

SAN  FRANCISCO— Following  bids 
received  by  T.  A.  Brooks.  Purchaser 
of  Supplies,  City  Hall,  under  Hid  No. 
1334,  for  furnishinE  30  1-ln.  and  50  2- 
in.  water  meters,  including  credit  al- 
lowance on  8  2-ln.  and  14  1-ln.  old 
meters. 

Pittsburg    Equitable    Meter    Co.,    Oak- 
land.  $3228. 
Ilartenstein-Klng  Co..   San   Francisco. 

$8165.20. 
Ilersey  Mfg.  Co.,  South  Boston,  Mass. 

$3228. 
.Neptune    Meter    Co.,     San    Francisco. 

$3228. 
Crane  Co..    San    Francisco,    $3660. 
National    Meter    Co.,     Brooklyn,    New  ■ 
York,    $3449. 
Bids  held   under  advisement. 

30— RESERVOTrS  &  DAMS 

BONDS  DEFEATED 

VENTURA.  Ventura  Co..  Calif.— 
The  $1,150,000  bond  issue  to  provide 
funds  for  a  dam  and  reservoir  at  the 
Hoffman  site  on  the  Santa  Ana  river 
and  appurtenant  works  for  an  addi- 
tional water  supply  was  defeated  at 
the  election  February  5.  The  Issue 
failed  by  260  votes  to  receive  the 
required  majority  of  the  2566  votes 
cast. 


SPECIFICATIONS    COMPLETED 

SANTA  CLARA  COUNTY,  Calif— 
Fred  H.  Tibbetts,  chief  engineer  for 
the  Santa  Clara  Water  Conservation 
District,  has  submitted  completed 
specifications  for  gates,  valves  and 
appurtenances  for  live  dams  to  PWA 
for  approval.  Bids  will  be  asked  as 
soon  as  federal  approval  is  received. 
The  equipment  is  for  Almaden.  Ca- 
lero,  Guadulupe,  Stevens  Creek  and 
Coyote  dams  which  are  under  con- 
struction or  will  be  contracted  short- 
58.6SC. 


31 —PIPE  LINES    &    WELLS 

TO    AWARB    CONTRACTS 

TACOMA.  Wash.  —  It  is  reported 
that  contracts  for  the  construction  of 
about  nine  miles  of  the  Green  River 
Gravity  Pipe  Line,  from  the  inter- 
section of  (Collins  and  Meridian  Roads 
to  a  junction  with  the  old  line  at 
South  64th  St.  and  Park  Ave..  Ta- 
coma.  will  probably  be  awarded  as 
follows: 

Proposition  1,  Section  N:  42-inch 
steel  pipe,  paint  coating:  Puget  Sound 
Machinery  Depot.  322  First  S.  Seat- 
tle at  $108,011.  (Parker-Schram  Co.. 
Portland,  were  permitted  to  withdraw 
their  low  bid  of  $69,618  on  this  se.-- 
tion    due    to   error.) 

American  Concrete  Pipe  Co.,  Ta- 
coma,  will  probabl.v  be  awarded  the 
balance.  Proposal  7,  Section  jr.  all 
54-ln.   concrete,  at   $526,224. 
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BIDS    WANTED 

ROSEVILLE.  Placer  Co..  Cal.— Un- 
til February  25,  2  P.  M.,  bids  will  be 
received  by  the  Citrus  HeiRhts  Irri- 
cation  District.  Citrus  Heights  Com- 
munity Club  Bldg.,  Sylvan  Road,  R. 
F.  D..  Rosevllle.  for  furnishing  and  in- 
Btalling   pipe  and  auxiliary   apparatus. 

Specifications  obtainable  from  J.  C. 
Boyd.  Engineer,  406  MItau  Building. 
Sacramento. 

COMPLETE    BID    LISTING 

CLARK  COUNTY,  Nevada— Silver 
State  Construction  Co,  Fallon,  Nev., 
at  97946.  as  previously  reported,  sub- 
mitted low  bid  and  awarded  contract 
by  the  Nevada  State  Highway  Di- 
rectors, Carson  City,  S.  C.  Durkee, 
State  Highway  Engineer.  February  6, 
for  the  construction  of  a  pipe  line 
and  tree  pits  in  Clark  County,  Route 
6,  Section  C2,  a  length  of  1.65  miles. 
Bids  were   taken   as   follows: 

(1)  17,500    lln.    ft.    2-in.    pipe; 

(2)  9S   i^i-in.   outlet   risers; 

(3)  195  S-ft.   tree  pits; 

(4)  40  4-ft.  tree  pits. 
Total  bids  follow: 

fA)  Silver    State    Constr.    Co.,    Fallon, 
17946. 

(B)  \V.  J.   Rhoads.   Las  Vegas, $9482. 96 

(C)  Engineers    Estimate,    $9064. 
Unit  bids  follow: 

(1) $     .30  $     .385  $     .35 

(2) 2.00  3.12  3.00 

(3) 12.00  11.90  13,00 

(4) 4.00  2.98  2.7B 


COMPLETE    BID    LISTING 

CLARK  COUNTY,  Nev.— Joe  Evans, 
Las  Vegas,  Nevada,  at  $2404,  as  pre- 
viously reported,  submitted  only  bid 
&  awarded  contract  by  Nevada  State 
Highway  Directors.  Carson  City,  S.  C. 
Durkee.  State  Hiwhway  Engineer, 
February  6,  for  drilling  a  water  well 
for  irrigation  purposes  in  Clark  Coun- 
ty, 1.7  miles  south  of  Las  Vegas  city 
limits.  Route  6.  Section  C2.  The  work 
consists  of  drilling  the  water  well 
with  casing  ready  for  pump  installa- 
tion.      Total  bids  follow: 

(A)  Joe    Evans,    Las    Vegas,    $3404. 

(B)  Engineer's    Estimate,    $3436. 
Unit  bids  follow: 

(1)  600   lin.    ft.   drilling  well   fA)    $2.30; 
(B)    $2.50. 

(2)  200   lin.    ft.    lO-in.    well   casing    (A) 
$2,195;    (B)    $2.00. 

(3)  200    lin.    ft.    8-in.    well    casing    (A) 
$1.70;    fB)    $1.46. 

(4)  200    lin.    ft.    6-in.    we'I    casing    'A) 
$1,235;    (B)    $1.25. 

BIDS    WANTED 

ROSEVILLE,  Placer  Co.,  Cal.— Un- 
til February  25,  2  P.  M.,  as  previously 
reported,  bids  will  be  received  by  the 
Citrus  Heights  Irrigation  District, 
Citrue  Heights  Community  Club  Bldg. 
Sylvan  Road,  R.F.D.  No.  1,  Ro.se- 
vllle,  for  furnishing  and  installing 
pipe  and  auxiliary  apparatus  for  the 
;district's    pipe    line    lateral. 

The  work  includes  2600  feet  of  12-" 
welded  and  soil-proofed  steel  pipe, 
with  gates  at  each  end;  to  attach  at 
right  angles  to  a  24-in.  main  and  at 
the  opposite  end  to  a  9-in.  continua- 
tion lateral.  The  outlets  for  4-in.  and 
6-in.    laterals    will    be    requirtd. 

Excavation  and  backfilling  probablv 
will  be  done  by  SERA  labor. 

Specifications  obtainable  from  J.  C. 
Boyd.  Engineer,  406  Mltau  Bldg.,  Sac- 
ramento. 


CONTRACT  AWARDED 

ENCINTAS,  San  Diego  Co.,  Calif.— 
Southern  Pipe  A  Casing  Co..  Azusa 
awarded  contract  by  the  San  Dleguito 
Irrigation  District,  Encinitas,  Feb  5 
for  furnishing  4800  ft.  4-in.  I.  D  and 
S400  ft.  8-ln.  I.  D.  welded  steel  pipe. 
12-ga..    7-64-ln.,    dipped   and    wrapped. 

The  bids  were  taken  as  follows: 
ALTERNATE  BID   NO.   1 


4800  ft.  4-in.  ID,  electric  welded,  7/64- 
in..  12-gauBe  steel  pipe  (dipped 
and  wrapped) ; 
5400  ft.  6-in.  ID,  electric  welded,  7/64- 
in.,  12-gauge  steel  pipe  (dipped 
and  wrapped) ; 
Delivery   not   later  than  Feb.    12.    1935, 

on    4-in. 
Not   later  than   Feb.   28,    1935,    on   6-in. 

ALTERNATE   BID  NO.   2 
4800   ft.    4-in.    ID,    electric   welded.    H- 
inch    11-gauge    steel    pipe    (dipped 
and  wrapped) ; 
5400    ft.    6-iri.    ID,    electric   welded,    's- 
inch    11-gauge    steel    pipe    (dipped 
and  wrapped) ; 
Delivery   not  later  than   Feb.    12,    1935. 

on    4-ln. 
Net  later  than   Feb.   28.    1935,    on   6-in. 

ALTERNATE   BID   NO.    3 
4800    ft.    6-in.    OD,    lap    welded.    A -in. 
(.134)    gas    line    steel   pipe    (dippe<l 
and   wrapped). 
5460    ft.    7-in.    OD,    lap   welded,    A -In. 
(.149)    gas   line   steel   pipe    (dipped 
and  wrapped). 
Delivery  not  later  than   Feb.    12,    1935, 

on   5-ln. 
Not   later  than   Feb.   28,    1936,   on   7-in. 
The   bids  were: 

Southern  Pipe  &  Casing  Co.,  Azusa: 
Alt.  1,  Item  (1)  4-in.,  27.1c;  (2)  6-in. 
S6.4c;    fob   plant   . 

American  Pipe  &  Steel  Co.,  Alham- 
bra:   Alt.   1.    (1)    30.75c-    (2)    37c. 

Western  Metals  Co.:'Alt.  3  (1)  5-in., 
34.43c;  (2)  7-in.,  54.63c;  less  sales  tax; 
delivery,  6  to  7  weeks. 

Crane  Co.:  Alt.   3,    (1)    B-in.,   34.93c. 
Ducommun   Corp.:    Alt.    3,    (2)    7-in., 

32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 

February    8,    1935 
CONTRACT  AWARDED 

LOS  ANGELES.  Cal.  —  Interna- 
tional Derrick  &  Equipment  Co.  of 
Calif,  417  S.  Hill  St.,  awarded  con- 
tract by  the  Los  Angeles  Board  of 
Public  Works,  Feb.  9,  at  $4700,  for 
construction  of  the  gas  holder  at  Ter- 
minal Island  Sewage  Treatment  Plant 
PWA  Project  No.  5633,  Unit  No.  3C. 
The  bids  were  opened  January  9. 


has  reduced  a  grant  to  the  City  of 
Roseville  for  waterworks  improve- 
ments from  $55,000  to  $19,000,  due  to 
a   revision    in    plans    by   the  City. 


CONTEMPLATED 

NEWPORT  BEACH.  Orange  Co., 
Cal.— R.  L.  Patterson,  City  Engineer, 
has  included  the  following  in  a  list 
of  projects  to  be  included  in  the  new 
city  applications  to  be  made  to  the 
PWA  for  funds  for  municipal  improve- 
ments: 

Sewer  protection  along  the  ocean 
front,    $150,000. 

Sewage  plant  and  extension  of 
mains,    $170,000. 


CONTRACT   AWARDED. 

ONTARIO,  San  Bernardino  Co.,  Cal. 
— H.  A.  Teget.  132  Princeton  Avenue, 
Ontario,  at  $34,770  awarded  contract 
by  the  Ontario  City  Council  for  all 
construction  incident  to  the  comple- 
tion   of   the    sewage    disposal    plant. 


ALLOTMENT    CHANGED. 

BURLINGAME,  San  Mateo  Co.,  Cal. 
—The  Federal  Public  Works  Admin- 
istration has  announced  the  change 
of  a  loan  and  grant  of  $147,000  to  the 
City  of  Burlingame  for  sewer  con- 
struction to  a  grant  of  $40,000. 

CONTRACT    AWARDED 

SAN  FRANCISCO.— Bay  Shore  Con. 
struction  Co..  Inc.,  255  Bay  Shore 
Blvd.,  at  $1,365.60  awarded  contract 
by  the  Department  nf  Public  Works. 
City  Hall,  for  the  recon.struction  of  a 
sewer  on  22nd  Street  between  Po- 
trero  Ave.   and  San   Bruno  Ave. 

February  11,   1935 
GRANT    REDUCED, 

ROSEVILLE,  Placer  Co.,  Cal.— The 
Federal    Public   Works   Administration 


BIDS   OPENED 

LOS  ANGELES,  Cal.— V.  C.  K.  Con- 
struction Co..  5629  Via  Corona,  sub- 
mitted low  bid  to  the  Los  Angeles 
Board  of  Public  Works,  February  8. 
at  $1283.40  for  constructing  a  sewer 
in  G  Street,  from  Fickett  to  Figueroa 
Sts.,  for  a  distance  of  505  feet,  under 
the  1911  act.     The  work  involves: 

(1)  sewer    mains    complete; 

(2)  160   l.f.    house   sewers; 

(3)  22,080  sq.  ft.  Class  AA  resurfacing. 
The  total  bids  were: 

(A)  V.   C.    K.   Const.   Co..    $1283.40. 

(B)  Mike   Radich,   $1546.20. 

(C)  Nick   Chutuk,    $1630.80. 

(D)  John  Grancich,   $1711.60  . 

(E)  Engineer's    estimate,    $1629.40. 
The  unit  bids  were: 

(1)  (2)  (3) 

(A)  $  737.00  $1.00  $.0175 

(B)  1015.00  1.25  .016 

(C)  754.00  .65  ,035 

(D)  1097.20  1.08  .02 

(E)  767.00  1.25  .03 


33_  WATER  WORKS 


BIDS   OPENED 

SOUTH  PASADENA,  Los  Angeles 
Co.,  Cal. — A  complete  tabulation  of  the 
bids  received  by  the  South  Pasadena 
City  Council,  February  6,  for  furnish- 
ing cast  iron  pipe,  gate  valves  and 
fittings,  for  use  in  the  construction 
of  the  Raymond  Avenue  water  sys- 
tem Is  on  file  at  the  office  of  DAILY 
PACIFIC  BUILDER. 


CONTRACT    AWARDED 

SOUTH  PASADENA,  Los  Angeles 
Co.,  Cal.— U.  S.  Pipe  &  Foundry  Co., 
awarded  contract  by  the  city  council 
February  6,  at  $7617.50  for  furnishing 
cast  iron  pipe  for  the  Raymond  Ave. 
water  system,  involving  5500  ft.  10-in. 
at  $1.32  ft.;  2000  ft.  8-in.  at  98.5c  ft.; 
and  550  ft.  6-in.  at  65c  ft.  Contract 
for  the  valves  and  fittings  will  be 
awarded  at  the  next  meeting  Feb.  13. 


TO    ASK    FUNDS 

LOMPOC,  Santa  Barbara  Co.,  Cal. 
— The  Lompoc  Light  &  Water  De- 
partment has  announced  that  applica- 
tion will  be  made  to  the  PWA  for 
funds  to  finance  improvements  to  the 
water  system.     These  include: 

New  pumping  unit  to  replace  the 
small  one  new  in  operation  in  Migu- 
elito  Canyon  and  extensions  to  the 
mains,    $5425. 

Construct  larger  mains  in  the  Lafa- 
yette Square  district  and  north  of  the 
railway  tracks  near  the  S.  P.  Milling 
Co.,   $20,000. 

S-oft  water  pumping  plant.  Including 
purchase  of  land,  drilling  a  well  and 
installing    piping,    $30,000. 

E.   A.   Vaughn   is   city   manager, 

CONTEMPLATED 

NEWPORT  BEACH.  Orange  Co., 
Cal. — One  hundred  and  twenty  thou- 
sand dollars  for  the  construction  of  a 
water  supply  project  will  be  included 
in  a  list  of  applications  for  PWA 
funds,  according  to  R.  L.  Patterson. 
City  Engineer.  • 


BIDS    WANTED 

SEATTLE,  Wash.— Until  Feb.  19.  S 
P.  M.,  bids  will  be  received  by  J.  C. 
Colburn.  12207  22nd  Avenue  S.,  Secre- 
tary of  Water  District  No.  20,  Seattle 
for  the  construction  of  water  mains. 
The  work  involves  1500  ft.  2-in.  gal- 
vanized water  main;  14,200  ft.  3-in. 
steel  water  main,  and  6,100  ft,  4-in. 
water  main. 

Plans  and  specifications  obtainable 
from  the  Miller  Engr.  Co.,  745  21st 
Ave.   No.,  Seattle.  1 
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PROJECT    APPROVED. 

NOIITII  SAi'l(AMi;.N"l'(l.  <'iil.— S  K 
n  A  had  iipiieov.Ml  a|i|iru|irliitlon  ft 
J1513  fiir  (iiirvuy  i.f  Norlli  SiuTiimt-iiln 
walor  Hy«lrni  and  iiri'pariillnn  of  pri-- 
llnilnary  plariM  for  iiiiinlclpal  watiT 
dlnlrlliiilliin  NyNlciii.  I'mjeol  Kiipi-i-- 
vlHPil  l>y  <'arl  I..  Knlitht  and  will  riii- 
pliiy  two  drnftKincn.  orK'  itiKlnecr  ntid 
Ihrt'i'   lalmriTH  I 


34—  PARKS  A  PLAY- 
GROUNDS 


CONTEMPLATED 

NKWl'oKT  UKAt'lI.  Oraniii'  <  "o 
Cal  -  K.  I.-  I'altriMoii,  rity  KnulnPiT 
has  aniicnincfd  lliat  a  riMniost  for  $30. 
00(1  f"r  Itiipiovniifiil  •<<  parks  will  l)i 
Included  In  a  list  <.f  :M)plU-ationM  (<•' 
I>WA    fund.*. 


SB- 


TUNNELS 


CONTEMPLATED 

I.OS  ANIII'M.KS.  Cal.— The  I,os  Aii- 
gclis  City  (■minc'll  ha."  dinotod  tlii' 
City  Knuineer  I"  present  to  state  and 
federal  authorities  for  consideration 
Ml  I'WA  projects,  a  pioKram  of  tunnel 
construction  totjilhiR  Jl,i;4ft,000.  The 
individual   projects  aie: 

Castellar  St.  Tunnel (  hetween  Hill 
and   Temple  Sis.)—  $700,000. 

Fourth  St.  under  Bunker  Hill — $1.- 
83.1.000. 

Hill  St.  Tunnel  (north  of  Teinple 
St.).  wldenins.  reconstructinB.  foi 
BUtoniohlle    Traffic— $625-.000. 

Third  S't.  Tunnel,  widening  —  $1.- 
000. 


29— STREETS    AND    HIGH- 
WAYS 

BIDS   OPENED. 

SAN  I'llANOISOO.- D.  C.  McCalie. 
74  Ni  »■  McintKoniery  St..  at  $247  sub- 
mitted low  bid  to  the  Department  of 
Public  Works.  City  Hall,  under  Spec 
No.  188.'(S.  for  constructinK  an  as- 
phaltic  sidewalk  on  the  ea.slerly  side 
of  Bay  Shore  Blvd.  hetween  Water- 
loo and   MarenKo   Streets. 

The  other  bids   were: 
E.  J.   Treacy.  San  Francisco         $312  "  ' 
Pay    Imp.    Co..    San    Francisco       SS.i.On 

Bids  held   under   advisement. 


BIDS    WANTED 

COCONINO  COfNTV.  .\ri7..— I'ntil 
February  2fi.  2  P.  M..  bids  will  be  re- 
ceived by  the  Bureau  nf  Public  Roads. 
807  Sheldon  Bldg..  4fil  Market  St.. 
San  Francisco.  for  furnishing  ap- 
proximately 300  tons  liquid  asphaltic 
road  material  Type  S.C-2.  and  IJOO 
tons  liquid  asphaltic  road  material 
Type  M.C.-4  and/or  Type  M.C-.i.  for 
use  on  Sections  D  and  K  of  the  Cam- 
eron-Desert View  Approach  to  Grand 
Canyon  National  Park.  Coconino 
County.   Arizona. 

Siieciflcatlons     obtainable     from     the 

Bureau   of    Public    Roads.    807    Sheldon 

m.li;  .   461   Market   St..   San   Francisco. 

.      Mi2  Title  &  Trust  Bldg..   Phoenix. 

February    14.    193.'. 


BIDS    WANTED 

SAN  FRANCl.SCO.  —  L'nlil  Feb.  27. 
2:30  P.  M..  bids  will  be  received  by 
the  Department  of  Public  Works.  Wm 
H.  Worden.  Director.  Room  251.  City 
Hall,  for  improvement  of  Kramer  PI 
between  Greenwich  Street  and  the 
southerly  termination  of  Kramer  F'l.. 
and  of  Pardee  Alley  between  Kramer 
Place  and  Grant  Ave.  Estimated  cost 
$1,700. 

The  work  involves: 
(  1)  30  c.y.  sand  fill; 
(   2)   R  If.  lO-in.   vitrined  clay  pipe  eu'- 

vert   in   place: 
<  3)  3   SxB-in.    wye   branches    in   place; 
(  4)   1    brick    manhole    complete; 


(   fi)   IS  I.f.   vltrined  clay  pipe  Hide  new 

er»   In    place; 
(   6)    I    brlik    catchbanln   ounipki*. 
(   7)  2I>6   If.    armored    concrete   curb; 
(  S)   200  llm.   bar  relnf.  uteri  In  place; 
(  ft)  20  c.y.  Claim   B  concrete   In  i<lBlr» 

and   wall; 
(lOl   fiO    If.    I'/j-ln.    Htand.    3-pliie    rall- 

InK.   iiKludlng   10  concrete  poBt"; 

(11)  SIIO  H(|.  ft.   l-coiime  concrete  side- 

walk; 

(12)  140  »<|.    ft.    6-ln.   ChmM    K  concrete 

pavement. 
Plans     and     specllliallonM     available 
from    John    J.    Casi-y.    City     Knglneer. 
Rm.  3.-.3.  City  Hall,  upon  deposit  of  $10 

CONTEMPLATED 

COUO.NADO.  San  Dlcgo  Co..  Cal.— 
Public  Works  projects  which  the  Cor- 
iiM;ido  (  Ity  Council  will  Include  In  a 
list  of  applications  to  be  submitted 
to  the  Slate  Planning  Commission 
are: 

(;on»tructlon  of  a  storm  drain.  $2S.- 
000. 

Street   lights   for  Orange   Ave..   $25.- 

Const ruction  of  four  streets,  $80,000 
with  $16.0»0  for  rights-of-way  and  In- 
cluding road    through    Tent  City. 

Street    resurfacing.    $150,000. 

New    sidewalks,    curbs    and    gutters. 

jno.ooi). 

Improvements  of  yacht  harbor  In 
Glorietta   Bay   $450,000. 

Construction   of   ocean   pier.    $35,000. 

.\.    K.   Ingham,   City  Manager.  '9 


CONTRACT   AWARDED 

ISLAND  CoirNTV.  Wniih  —  H.  P. 
iHirxey  Co..  20011  Stale  St..  BelllnK- 
ham,  at  $27.fil4  5II  nubnilUrd  low  bid 
and  awarded  contract  by  U.  V.  .Mur- 
low,  Plate  Director  of  Hlghwayii, 
f)lympla.  Wash.,  for  grading,  surfac- 
InK  with  crushed  stone,  conntruellng 
a  bltumlnoud  surfiu-c  by  the  road  mljt 
method  and  the  api>llcallon  of  a  du»l 
palliative  on  about  4.9  mlleii  of  the 
county  road.  .Slanwood  to  Utiialady. 
U.S.P.W.  Project  NR8  ZIH-A.  In  Is- 
land   County. 

Complete   bids   follow: 
H.    P.    Dorsey   Co..    Belllngham  t27,«14 

F.    K.    Wilder.    Olympla 27.953 

James    Borln,     Portland t7,99« 

J.    D.    Harms.    Seattle 29.114 

Wilder   &   Montfort.    Blaine  29.814 

U.    Coluccio   &   Co.,    Seattle 30.462 

John     Otteson,     Seattle 30.71'< 

IJdral  Const.  Co..  Seattle..  ..  31.913 
Hallstrom  &  HallHtrom.  Seattle  33,960 
K.    J.    Tempi. ton.    Rverett  34.44S 


BIDS    WANTED 

SAN  FRA.VCISCO.— I'ntll  Feb.  15. 
1:45  P.  M.  Informal  bids  will  be  re- 
ceived bv  the  Department  nf  Public 
Works.  S.  J.  Hester.  Chief  Deputy 
Director.  Room  251.  City  Hall,  for  the 
construction  of  an  asphalt  max-adam 
sidewalk  from  Van  Ness  Avenue  to 
Dock  4.  Fort  Mason.  Plans  and  speci- 
tlcations  obtainable  from  John  J.  Ca- 
»ey.  City  Engineer.  Room  351.  City 
Hall,   upon  deposit  of  $10.00. 


SAN  FRANCISCO — Submarine  Section  of  Bay  Crossing  Pipe 
Line  No.  2  —  (BIDS  WANTED) 


.S-AN  FRANCISCO— Until  Mar.  6.  3 
P.  M..  bids  will  be  received  by  Public 
rtilities  Commission  Rm.  287.  City 
Hall.  Felton  Taylor.  Seucty.  under 
Spec.  W.I>..'i3.  for  construction  of  a 
double  line  of  54-in.  submirine  pipe, 
approx.  2800  feet  in  length,  across  the 
southerly  arm  of  San  Francisco  Baj 
at  Dumbarton  Strait,  from  a  point  lo- 
cated on  the  easterly  shore  of  San 
Francisco  Bay.  about  SVi  miles  west- 
erly from  the  town  of  Newark  in  Ala- 
meda County,  to  the  existing  caisson 
at  the  easterly  end  of  the  San  Fran- 
cisco Water  Department's  steel 
bridge,  about  7  miles  easterly  from 
Redwood  City.  San  Mateo  County; 
and  a  single  line  of  54-in.  pipe,  ap- 
proximately 435  feet  long.  across 
Newark  Slough,  a  navigable  channel. 
at  a  point  about  2  miles  westerly 
from  the  town  of  Newark. 

The  proposed  submarine  pipes  will 
be  lad  northerly  of  and  In  general 
parallel  to  the  existing  42-in.  cast 
iron  submarine  pipe  line  of  the  San 
Francisco  Water  Department,  which 
is  bcaled  ncu-therly  of  the  Southern 
Pacific  Company's  railroad  bridges  at 
these    crossings. 

The  contract  covers,  in  addition  to 
the  furnishing  and  installing  of  the 
submarine  pipe  lines  proper:  the  fur- 
ni.'-hing  and.or  installing  of  the  nec- 
is.<iary  valves,  fittings  and  pipe  con- 
necting with  the  60-in.  and  76-in. 
pipe  on  the  bridge  and  extending 
diwn  through  the  caisson  to  the  sub- 
marine outlets,  including  all  auxiliary 
liiping  and  appurtenances,  all  steel 
work  and  concrete  supports,  all  elec- 
trical work,  and  the  housing  struc- 
ture over  the  caisson:  the  removal  of 
certain  portions  of  the  existing  16-in. 
submarine  pipe  lines  of  the  San  Fran- 
cisco Water  Dci>artment;  the  furnisli- 
ing  and  installing  of  the  connections 
between  the  submarine  pipes  at  the 
east  shore  of  the  Bay  with  the  exist- 
ing «0-in.  pipe  and  the  66-in.  pipe  be- 
ing constructed  under  Contract  No. 
\V".  D.  16;  the  furnishing  and  install- 
ing of  the  connection  with  the  new 
66-in.     line    on    both    ."iide    of    Newark 


slough;  all  excavation  and  backfill: 
furnishing  and  installing  the  neces- 
sary support  for  the  pipe  including 
pile  trestles,  rock  fill  and  tremie  coi. 
Crete:  the  satisfactory  testing  of  the 
line  and  its  delivery  to  the  City  com- 
plete and  ready  for  service. 

Alternate  Propositions 
Three  general  proposition,  desig- 
nated herein  as  Propositions  A.  B. 
and  C.  will  be  considered  for  the  con- 
struction of  the  required  submarine 
pipe  line  with  the  necessary  fittings 
and  appurtenances.  The  proposi- 
tions all  include  the  necessary  con- 
struction and  installation  at  the  cais- 
son and  differ  only  in  the  type  of 
construction  to  be  used  for  the  sub- 
marine work  and  its  support. 

proposition  "A" 
L'nder  Proposition  "A"  the  required 
submarine  pipe  construction  shall 
consist  of  pipe  with  flanged  Joints 
supported  on  submarine  pile  trestles. 
j  The  pipe  shall  be  fabricated  of  ^-in. 
steel  plates,  coated  outside  with  bi- 
tuminous enamel  and  a  Jacket  of  rein- 
forced gunlte  6-in.  thick.  The  inside 
of  the  pipe  shall  be  coated  with  a 
spun  bituminous  enamel  lining.  The 
length  of  sections  in  which  the  pipe 
is  to  be  fabricated  and  laid  is  op- 
tional with  the  Contractor.  Joints 
will  be  made  by  means  of  flanges, 
bolted  up  under  water  and  encased  in 
blocks  of  tremie  concrete.  The  pile 
trestle  supporting  the  pipe  shall  be 
composed  of  pile  bents  spaced  general- 
ly on  20-ft.  centers,  plus  or  minus, 
placed  in  trenches  dredged  for  the 
purpose;  the  trenches  are  to  be  back- 
filled with  excavated  material  after 
the  pipe  lines  have  completed  and 
tested. 

Proposition  "B" 
fader  Proposition  "B"  the  required 
submarine  pipe  construction  shall 
consist  of  cast  iron  pipe  coated  in- 
side and  outside  with  bituminous 
enamel  and  having  special  filexible 
Joints.  The  pipe  walls  shall  be  2.5" 
inches    in    thickness,    except    as   other- 
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wise  provided  for  in  these  specifica- 
tions, and  is  to  be  laid  In  not  less 
than  12  foot  lengths.  Each  line  shall 
l>e  laid  in  a  dredged  trench  and  on  a 
crushed  rockflll;  backfill  over  the  pipe 
Is  to  be  made  with  excavated  ma- 
terial. 

Proposition  "C" 
fnder  Propositior  "C"  'he  rcfuired 
.-iuhmarine  pipe  construction  shall 
consist  of  a  ficxibe  joint  steel- 
cylinder  concrete  pipe.  The  steel  cy- 
linder shall  be  %-in.  thick,  covered  on 
the  outside  with  a  coating  of  bitum- 
inous enamel  and  a  reinfoi'ced  con- 
crete jacket  4-in.  thick,  and  on  the 
inside  with  a  centrifugally  spun  con- 
crete   lining    2-in.    thick.      The    laying 


length  of  each  section  shall  be  not  less 
than  12  ft.  Tlie  requirements  for  exca- 
v.Ttion.  backfill,  rock  fill  and  joints 
shall  be  as  prescribed  in  Proposition 
"B". 

Bidders  may  submit  proposals  on 
any  or   all   propositions. 

The  requirements  undor  Contract 
Items  20  to  30,  inclusive,  apply  with- 
out change  to  all  the  work  under  ail 
propositions. 

The  work  to  be  performed  under 
this  contract  is  being  financed  in  part 
by  the  Federal  Emergency  Adminis- 
tration of  Public  Works  under  provi- 
sions of  the  National  Industrial  Re- 
covery  Act. 

Bids  will  be  received  as  follows: 

Proposition 


(   1)  Excavation     between    shore 
at    Dumbarton    Strait; 


(    2)   Excavation    between 
at    Newark   slough: 


shore    lines 


100,000         118,000         132,000 


(3)  Excavation  on  land: 


141   Rock-till: 


(   5)Furnish    untreated    piles; 


(  5)  Furnishing    untreated    piles; 


{   7)   Driving  piles: 


(   8)   Furnishing      and 
treated     timber; 


installing      un- 


(  9)   Furnishing  and   installing  treated 

timber;  M.B.M. 


(10)  Tremie    concrete.    Class    A; 


(11)   Tremie  concrete,  Class  B; 


(12)   Extra 


iient; 


(13)  Removing     existing     IG-in.     sub- 

marine  pipes   in   the   channel   of 
Dumbarton    strait    between    S'ta- 
tions   5  +  00   and    lT-l-00;  lin. 

(14)  Removing  existing   16-in.    subma- 

rine pipes  in  Dumbarton  strait 
between  the  westerly  shore  line 
and  Station  5-|-00  and  the  east- 
erly shore  line  and  Station 
17-FOO: lin. 

(15)  Furnishing      and      laying      54-in. 

flanged  joint  steel  pipe  with 
gunite  jacket  in  Dumbarton 
Strait: lin. 

(16)  Fuirnishing     and     laying     54-inch 

flanged      joint      steel    pipe      with 
gunite  jacket  in  Newark  slough;'in. 


(17)  Constructing 
flanged   joint 


iingles       in     54-: 
iteel   pipe  line; 


Furnishing  and  laying  54-in.  flex- 
ible joint  cast  iron  pipe  in 
Dumbarton   Strait; 


(19)   Furnishing  and  laying  54-in.  flex- 
ible   joint      cast      iron      pipe    in 
Newark  slough; 


(20)  Furnishing  and  laying  54-in.  flex- 
ible joint  steel  cylinder  concrete 
pipe  in   Dumbarton  strait;  1 


(21)   Furnishing  and  laying  54-in.  flex- 
ible joint  steel  cylinder  concrete 
pipe   in    Newark   slough;  I 


(22)  Structural    steel    substructure; 


(23)   Furnishing     and    installing     steellump 
pipe,   tapers  and   castings:  sum 


(24)   Installing  gate  valves  and  operat- 
ing    mechanisms     furnished    byUimp 
*>'«   city;  sum 


lump 
sum 


lump 
sum 


(25)  Furnishing  and   installing   valves, 

fittings  and  auxiliary  piping  forlunip 
water   motors   and   ejector;  sum 

(26)  Power    plant    and    electrical    in-lump 

stallation; sum 

(27)  fonstructing     superstructure;         lump 


lump 
sum 


lump 
sum 


lump 
sum 


lump 
sum 


(28)  Furnishing  and   installing   travel-lump 

ing  crane  and   hoist;  sum 

I2'J>  S-teel    floor    grating:  ^^^ — J 


lump 
sum 


lump 
sum 


lump 
sum 


lump 
sum 


tm  Furnishing    and     installing    steellump 
_        stairway   and    hand   railings;        sum 

Plans  and  specifications  obtainable  upon 
at  Room  605.  San  Francisco  Water  Ne 
Department    Building.    425   Mason   St.,  I 


lump 
sum 


lump 
sum 


dfposit   of  $20. 


9,700 
170 


lump 
sum 


lump 
sum 


lump 
sum 


lump 
sum 


lump 
sum 

lump 
sum 


lump 
sum 


Eckart.   chief  engineer. 


CONTRACT    AWARDED 

COCHISE  COUNTY,  Arizona— Mar- 
tin &  Co.,  Box  934.  Tucson.  Arizona, 
awarded  contract  by  Arizona  State 
Highway  Commission,  Phoenix,  Ariz 
Jan.  31,  at  $6532.60,  for  improving 
the  Benson-Douglas  Highway  AFE 
502,  NRM  79-1  (1935).  The  work, 
which  is  located  within  the  city 
limits  of  Bisbee.  consists  of  replac- 
ing paved  dip  with  a  concrete  box 
and  incidental  work.  The  work  in- 
volves: 

(  1)  738  sq.   yds.  grading  under  pave- 
ment; 
(   2)   225    cu.    yds.    struct. 

(unclass.); 
(   3)   100    cu.    yds.      imported      borrow 

(CIP); 
(   4)   90  cu.   yds.  Class  A  concrete   (in- 
cluding cement); 
<  5)   6375  lbs.   reinf.  steel   (bars)    (CIP) 
(  6)  750  sq.  yds.   removal  of  old  pave- 
ment; 
(   7)   738    sq.    yds.     6-in. 

ment    (CIP); 
(8)   2   cu.    yds.    removal   of   old   concr. ; 
(   9)   1    lump    sum      raising      retaining 
wall    (CIP)     (including    concrete 
and    dowels); 

(10)  1    lump   sum    resetting  2-in.    pipe 

handrail    (CIP); 

(11)  6750   lbs.    struct,    steel   for  catch- 

basin  (CIP). 
Total    bids   were: 

(A)  Martin  &   Co.,    $6532.60. 

(B)  Borderland    Constr.    Co.,    Tucson 

Ariz..  $6561.45. 

(C)  Wm.   Peper  Constr.   Co.,   Phoenix, 

Ariz.,    $6756.58. 

(D)  Lewis    Bros.      Contractors,      Inc., 

Phoenix,   Ariz.,    $6861.15. 
Unit    bids    were: 


excavation, 


pave- 


(A) 

(  1) $     .20 

(  2) 2.50 

(  3) 1.50 

(   4) 28.00 

(   5) 08 

'   6) 25 

(   7) 2.50 

(   8) 5.00 

(   9) 50.00 

(10) 10.00 

(U) 08 


(B) 
$  .35  $ 
2.50 
1.00 
22.00 
.07 

2.55 

15.00 

50.00 

15.00 

.10 


(C)        (D) 


.15  $ 

2.50 

1.50 

26.00 

.065 

.45 

3.00 

10.00 

100.00 

35.00 

.07 


.30 

2.20 

1.00 

20.00 

.05 

2.50 

2.00 

30.00 

100.00 

10.00 

.06 


CONTRACT   AWARDED 

GRAYS  HARBOR  COUNTY.  Wash. 
— Macri  &  Steftensen.  6714  First  Ave 
N.  W..  Seattle,  at  $33,973.24  submit- 
ted low  bid  and  awarded  contract  by 
L.  V.  Murrow.  Director  of  Highways. 
Olympia,  Washington,  for  paving  witli 
Portland  cement  concrete  and  retop- 
ping  existing  pavement  with  asphul- 
tic  concrete  on  about  0.6  mile  of  State 
Road  No.  9.  Pioneer  Ave.  from  S.vlvia 
to  Seveith  Sts.,  in  the  City  of  jlor- 
tesano,  U.S.P.W.  Project  NRM-54-E 
in  Grays  Harbor  County. 

Complete  bids  follow: 

Macri   &    Steffensen.    Seattle $33,973 

Goetz   &    Brennan.    Seattle 34,623 

H.    P.    Dorsey    Co..    Bellingham..  37,874 

L.    Coluccio    &    Co.,    Seattle 38,709 

Erickson    Paving    Co.,    Seattle...  40,503 
J.   B.   Covello,   Seattle 41,108 


NOTICE    TO    BIDDERS 

IMPERIAL  COUNTY,  Cal.— A  rep- 
resentative of  the  District  Office  will 
accompany  prospective  bidders  over 
the  proposed  project  in  Imperial  Coun- 
ty, between  E.  Highline  Canal  and 
Sand  Hills,  road  XI-Imp-27-A,  for 
which  bids  are  to  be  received  in  Los 
Angele.s  on  February  28. 

Said  representative  will  meet  pros- 
pective bidders  at  the  Barbara  Worth 
Hotel  in  BI  Centro  on  Thursday  Feb. 
14  and  Thursday  Feb.  21,  at  9:00  A. 
M. 

Prospective  bidders  are  urged  to 
co-operate  with  the  District  Office 
and  arrange  to  make  their  field  in- 
spection on  the  above  dates.  % 
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IID6  WANTED 
I.CIS  AN'iKI.KS  (•(>..  fnllf.  — irntll 
liinh  N.  2  I'.  M-.  l>ldii  will  hp  re- 
ilvprt  liy  III''  Hliilf  HlKliwiiy  Kiml- 
i>»r,  Hluli-  HlilR.,  l.iiH  Aiiiti-lvK,  fi.i 
■lie  cdriBliiKlii'ti  iif  a  iPliifi.ncrt  cmi- 
ri'tf  luniu'l  arch  nl  Orcati  Ave.  liMil 
•iiloratlo  Avt.,  mid  alic.iit  0.2  iiillo  of 
nidliiK  ami  iiavliiK  «llli  I'ortlaiid  <•!•• 
lent  conrri'ti-  and  aKphall  t-anrrktc. 
n  LiiH  AnuelPK  Cdunty. 

The  work   Involvex: 
I  1)  8  Klallons  clearlii  naiid  Kiulihinm 
'   i)  38,000    c.y.    oxravatlun,    iinclaaH.; 
I  t)  1.200  r.y.   oonorpli'   to  be  removed 

and    diHixiNCd   nf; 
)  4)   M.KiO   l.f.    rclnf.    ronori'te    piles. 
;  ti  15,000  <-.y.   Imcknil; 
()  7.400  s(|.  yd.i.   BUhgrndc  for  pavp- 
ment; 
'   7)  6,600    c.y.    CladB    A     Porlland    ce- 
ment   concrete    (utrucluroN); 
8)  870  c.y.  do   (pavement); 
■;  t)  200    c.y.    do    (curbs,    (tuttcrs    and 
'  iildewntl.il); 

i;lO)  880    ton.<i    asplialt    concrete    :basp 
1  levellnR     and     Type     A     surface 

I  coump.i); 

1(11)  25    tons    asplialt    concrete    (Type 
'  B   surfapc   course); 

i(lJ)  5    tons    fuel    oil    (.subgradp    treat- 
ment) : 
(1»)  S  tons  nrade   E  asphalt; 
(14)  .lOO   sq.    yds.   asph.    paint   binder: 
(16)  835.000    lbs.    bar    reinf.    stppl; 
(16)  son    each    pavtliip.  t    dowels: 
(1?)  2.500    lbs.    misc.    iron   and    sipel: 
(18)   1.400   lbs.    copper   strips: 
(IB)   L'i;0   If.   4-in.    cast    Iron    pipe: 


einf. 


oiicretp    pipe: 


al   pip 


(20)  4    If.    12-lr 

(21)  144  l.f,    IS-ln.  do- 

(22)  170  l.f.   S-in.  perf. 

drains: 
(B3)  if,  l.f.  S-in    CMP: 

(24)  44   l.f.    l2-in.  CMP: 

(25)  570  sq.    yds.    tilp   work: 

(26)  1    lot    ornamentnl    iron    railinB: 

(27)  7nn    M.    gals,    water; 

(28)  1    lot    liRhtinR    enuipnient: 

(29)  12    stations    finishing    rdwy. ; 

(30)  1   lot  misc.  items  of  work, 
flans    and    specifications    obtainalrle 

from  the  State  Highway  Commission. 
Sacramento,  and  on  file  at  the  offlcp 
bf  llip  District  ICngineer  iti  San  Fran- 
clspo  and  l>os  Ahgeles. 


Bids  wanted 

Yl'BA   COl'.N'TY,    Cal.— Until   March 
]  6,    2    r.    M..    bids    will    be    received    by 
I  the   State  Highway   Commission.    Sac- 
j  ramento.   for  widening  seven  reinforc- 
ed   concrctp    bridges    betwpen    Wheat- 
'  land  and    -Marysville    in    Yuba  County. 
(      The  work   involves: 
t  (  1)  2,500   c.y.   structure   p.\cav.ation: 
I  (  2)  2,150  c.y.    imported   borrow: 
I  {  3)   75    c.y.    existing    surfacing    to    be 

removed  and  disposed  of; 
[  (  4)  414    c.y.    existing    concrete    (o    be 
removed  and  disposed  of; 
(  5)  225     c.y.     Class     A     I'orlland     ce- 
ment   concrete    (footing    blocks): 
(  6)   1,210  c.y.   Class  A   do    (struc): 
(  7)  165  c  y.   do    (slope  paving): 
(  8)   238,000   lbs.    bar    reinf.    steel; 
(  9)   175  tons  crushed  gravel  or  stone: 
(10)  10  tons  cut  back  asphalt; 
!    (11)  1,674    l.f.    temporary    rniling: 
1    (12)  1,674    l.f.    timber   railing; 
(13)  1   lot  misc.   items  of  work. 

Plans  and  specifications  oblainable 
from  the  State  Highway  Commission. 
SacraniPnto.  and  on  filp  at  the  offiep 
of  the  District  Kngineer  in  San  Fran- 
cisco and  Los  Angeles. 


PLANNED. 

SANT.X  r.OS.\.  Sonoma  Co.,  Cal.— 
Paving  of  six  and  one-half  miles  of 
streets  in  Santa  Rosa  is  planned  as 
an  SERA  project.  Petitions  are  be- 
ing circulated  among  property  owners 
seeking  their  agreement  to  pay  for 
materials.  City  Engineer  .\.  P.  Xoy- 
ps  has  prepared  specifications  for  a 
4-lnch  rock  base  and  2-inch  Basite 
surfacing.  1 


BIDS   WANTED 

l.OM  A.\<ii:i,ES  <•''..  I'Hllf.  — L'nill 
.Mnreh  7,  2  P.  M..  bld»  will  be  re- 
, lived    by    the    Slate    Highway    Kniil- 

I r.     Stale     Hldll.,     I."m    AnueleH,     for 

0.7  mile  gnidliiK  ""d  paving  with  I'ort- 
Innd  cement  cimciple  and  asplialt  con- 

ilete   In  the  cities  of   I B   Heac  li  nnil 

,«l«iial     Hill    between     Stanley    Avenue 
and   l.oriia  Avenue, 

Th*   *fork   Involves; 
(    I)   38  Htatlorm  e(i,.nrll(K  itnd  urubhlnu 

right  of  *a.v; 
(  2)   16,000  c.y.  rdwy.   exfav.,  (ihPla»s.; 
(  3)   860    c.y,    structure    exc  avrttlfiH: 
(  4)   18.000  B(|.   yds.  Hubgrade  for  pave. 
(   5)    13,000  s<|.  yds.  aspli.   paint    binder 
(  6)   7,060    tons    asiihalt    concrete; 
(  7)   800  c.y.  Cliiss  A   Portland  CemenI 

concrete     (curbs,    gutters,     side- 
walks,  and  driveways); 
(  8)   75   c.y.   do    (structures): 
(   9)  920   c.y.    do    (pavement) : 

(10)  6,000    lbs.    bar   reinf.    steel    (pave- 

ment   and    structures); 

(11)  1,300  each   pavement  dowels: 

(12)  9,200     Ib.s.     misc.     Iron     and     steel 

structures; 

(13)  650  l.f.  18-ln.   CMP; 

(14)  130  l.f.  24-ln.  CMP: 

(15)  1.330  c.y.   removing  and   disposing 

of  concrete: 

(16)  300    tons    mineral    aggregate     (bi- 

tuminous   treated    surfacing): 

(17)  16  tons  cut  back  asphalt    (do); 

(18)  5  tons  fuel  oil: 

(19)  8   tons  Grade   E  asphalt; 

(20)  300   M.   gals,   water; 

(21)  900  If.   curb  armor: 

(22)  15     each     adjusting     nianholes     Id 

grade; 
123)   38  stations  finishing  rdwy.. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Sacramento,  and  on  file  at  the  office 
of  the  District  Engineer  in  San  >"ra-- 
clsco  and  :,os  Angeles. 


eiDS    WANTED 

TL'T,.\RK  CO..  Cal.— t'litil  March 
6.  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission,  Sac- 
ramento, for  the  con.^'.ruction  of 
crusher  run  base  borders  and  bitu- 
minous treated  surfacing  applied,  on 
about  6.1  miles  in  Tulare  County  be- 
tween one  mile  and  seven  miles  east 
nf   Tul.-ire. 

The  work   involves: 

(1)  1,,500    c.y.    rdwy.    excav..    unclass. ; 

(2)  1.500   c.y.    crusher    run    base    (bor- 

ders) ; 

(3)  IS   tons  fuel  oil,   SC-IA: 

(4)  225    tons   emulsified    asphaltic   road 

oil    (bituminous  surf,   treatment) 

(5)  2,350    tons   screenings    (do); 

(6)  30    tons    emulsified    asphaltic    road 

oil  (seal  coat). 
Plans  and  specifications  oblainable 
from  the  State  Highway  Commission. 
Sacramento,  and  on  file  at  the  office 
of  Ihe  District  Engineer  in  San  Fran- 
eiscr.  and  l,os  .Angeles. 


COMPLETE    BID    LISTING. 

YUBA  COUNTY',  Cal. — Hemstreet  & 
Bell,  501  11th  St..  P.  O.  Box  550, 
Marysville,  at  $5,063.  as  previously  re. 
ported,  submitted  low  bid  to  the  De- 
partment of  Public  Works,  Division 
of  Highways,  C.  H.  Whitmore,  Dis- 
trict Engineer,  Marysville,  for  0.2  mile 
of  surfacing  with  crusher  run  base 
and  bituminous  treated  crushed  grav- 
el or  stone  in  Y'uba  County  between 
Buchanan  St.,  Jlarysville,  and  a  point 
about  0.04  mile  north  of  the  norther- 
ly city  limits. 

The  work  involves: 
(  1)  135  c.y.    roadway   excavation; 
((2)  2.350   c.y.    impc-ted  borrow; 
(  3)    40    p  y.    structure    excavation: 
(  4)  495  tons  crusher  run  base. 
(  5)  370  tons  crushed  gravel  or  stone: 
(  6)  19    tons    cut-back   asphalt: 
(  7)  800   c.y.    emulsified    asphalt    paint 

binder: 
(  8)  2   tons  fuel   oil; 


(  »)  4   c.y.    ^niiK   A    Portland   c«m«i>« 

coricrel«: 
(10)   126  Ibii.   hnr  rAlnf.    iilcal; 
III)  20  If.   12-ln.  <MP: 

(12)  24  If.   3«-lM.  CMf: 

(13)  55  .M.  galK.   water; 

(14)  10   ata.    finlHhlnK    roadway. 
Total  bid*  follow: 

(A)  HeiiiHlreet  &    Hell,   Maryiivllle,   15- 
063.00. 

(B)  A.    Telchert    *    »"n.    Inc.    Huern- 
menlo,   15.717.50. 

full    prices  follow: 

(A)  (H) 

(    ll                         S      .60  I     .60 

(  i) 50  .60 

(  3) 2.00  2.0I> 

(  4) Z.90  3.00 

(  5) *00  5.00- 

(6) 15.00  15.011 

(  7) 05  .05 

(  8) 20.00  lO.Ott 

(  9) 30.00  .lO.O" 

(10) OS  .m 

(11) 2.00  2.0(» 

(12) 6.00  6.00 

(13) 1.50  1.60 

(14) 5.00  5.00 


NOTICE    TO    BIDDERS 

STATE  OF  CAL1FURN'I.\— C.  H". 
Purcell.  State  Highway  Bn«lneer.  has 
announced  the  cost  of  blue  prints  for 
the  Statt  Highway  work  «iow  ad- 
vertised. 

A  blue  line  print  of  the  title  dlieef 
of  the  plan.i  showing  the  general  lo- 
lation  of  work  will  be  furnished  fr«« 
with  the  Special  Provisions.  Blue- 
prints of  the  layout  and  bridge  de- 
tail sheets  will  be  furnished  at  cost 
and  become  the  property  of  the  pur- 
chaser. 

The  following  shows  the  cost  of 
such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramento on  February  27  and  in  Los 
Angeles   on    February    2S.    1935: 

in-Gle-7-B.C  bet.  3  miles  North  of 
Willows  and  Orland.  Bids  to  be  re- 
ceived in  Sacramento.  (PLANS)  No. 
nf  sheets,  7;  cost.  $0.70:  (CROSS-SEC- 
TIONS). No.  of  sheets,  9;  cost,  $0.90: 
total.   $1.60. 

VII-L,A-60-A,  bet.  Winter  Canyon 
and  Las  Flores  Canyon.  Bids  to  he 
received  in  Los  Angeles  :  (PLANS). 
No.  of  .sheets,  17:  cost  $1.70;  (CROSS- 
SECTIONS)  No.  of  sheets,  65;  cost, 
$6.50:    Total,    $8.20. 

VIlI-S.Bd-26-D..  bet.  Riverside  Ave. 
and  Colton.  Bids  to  be  received  in 
I>os  Angeles:  (PLANS)  No.  of  sheets. 
10;  cost,  $1.00:  (CROSS-SECTIONS). 
No.  of  sheets,  40;  cost,  $4.00;  total,  $5 
IX-Iny-23-F,  bet.  *!  mile  S^uth  of 
Nthly.  Bdy.  and  Nthly  Bdy.  Bids  to 
be  received  in  Sacramento:  (PLANS) 
No.  of  sheets.  6;  cost.  $0.60;  (CROSS- 
SECTIONS)  No.  of  sheets.  24;  cost, 
J2.40:    Total    $3.00. 

XI-Imp-27-A,  between  E  Highline 
I -anal  and  Sand  Hills.  Bids  to  be  re- 
ceived in  Los  Angeles:  (PLANS), 
none;  (CROSS-SECTIONS)  .  none. 
Checks  tor  the  above  should  be  made 
payable  to  the  Department  of  Public 
Works.  Division  of  Highways,  and 
should  accompany  the  request  for 
plans,  specifications  and  proposal 
forms  to  the  office  of  the  State  High- 
way Engineer,  P.  O.  Box  1499.  Sacra- 
mento.  Calif. 


CONTRACT    AWARDED 

HUMBOLDT  COUNTY.  Calif.— Pa- 
cific States  Const.  Co..  70S  Call  Bldg., 
San  Francisco,  at  $35,437.85  awarded 
contract  hv  the  Bureau  of  Public 
Roads,  807  Sheldon  B.dp..  461  Market 
St.,  San  Francisco,  for  placing  crush- 
ed gravel  base  course  on  Sections  A 
and  B  of  Route  51.  the  Hoopa  Na- 
tional Forest  Highway.  Trinity  Na- 
tional  Forest.    Humboldt   County. 
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CONTRACT    AWARDED 

MADERA  COUNTY.  Calif.— Mlttrv 
Briid.  Const.  Cn..  55SI  Downey  Road. 
lA>3  Angeles,  .it  $123,144.80  (seconi 
low  bidder)  awarded  i-<>ntract  liy  the 
State  Highway  Commis.sion.  .Sacra- 
mento, for  8.7  miles  of  grading  in  Ma- 
dera County  between  Coarse  Gold  and 
Hawkins   School. 


BIDS   WANTED. 

COCONINO  COUNTY.  Ariz.— Until 
March  7.  10  A.  M..  bid.'!  wil  be  re- 
ceived by  the  Bureau  nf  Tublic  Roads. 
S02  Title  &  Trust  Bldg..  Phoenix,  for 
placing  a  bituminous  treated  crushed 
rock  surfacing  on  14.437  miles  of  Sec- 
tions D  and  E  of  the  Cameron-Des- 
ert View  .\pproach  to  Grand  Canyon 
National  Park.   Coconino  Co..   Ariz. 

The  work  involves: 

(1)  11,000  tons  subgrade  reinforcement 

(2)  4.000    tons     crushed     material    for 

shoulders: 

(3)  200  tons  supplemental  crushed  ma- 

terial for  shoulders; 

(4)  23.500     tons    bituminous     treated 

crushed  rock; 

(5)  1,200    tons    supplemental    crushed 

rock; 

(6)  300  tons  applying  Government  fur- 

nished   asphaltic    material    price 
coat; 

(7)  80  tons  applying  Government   fur- 
nshed     Rsphaltic     materia]     seal 

coat; 

(8)  1.500   M.   gallons   watering. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Public  Roads  at 
802  Title  &  Trust  Bldg..  Phoenix,  or 
807  Sheldon  Bldg..  461  Market  Street. 
San  Francisco,   upon  deposit  of  $10.00. 


CONTRACT    AWARDED 

MARICOPA  COUNTY.  Ariz.— Phoe- 
nix-Tempe  Stone  Co..  P.  O.  Box  164,i. 
Phoenix,  was  awarded  the  contract  b>- 
the  Arizona  State  Highway  Conimi.«- 
pion.  Phoenix.  .January  31  at  $8112.40 
for  improving  the  Tempe-Mesa  High- 
way (Tempe  streets)  NRM  S-.\  (1935) 
Schedule  1  (AFE  535).  The  work. 
which  lies  in  Tempe  and  extends  from 
?rd  St.  southerly  on  Mill  Ave.  to  First 
St..  consi.*=ts  of  the  widening  and  re- 
surfacing of  the  existing  pavement 
with  cutback  asphalt  and  incidental 
work. 

The  work    involves: 


(   1)   748    c.y.    rdwy.    excav.     (unclass.) 

including  haul; 
(  2)   1331    l.f.    combined  curb   and    gut- 
ter (type  A  or  F)  CIP; 
(  3)  375  c.y.   select  material   (CIP): 
(   4)   25    M.    gals,    sprinkling    (CIP); 
(  5)   2S   hour.s   rolling; 
(  (i)   600    sq.    ft.    removing    old    timbiT 

railroad   crossing; 
(   7)   687  c.y.  3-in.   plant  mix   (CIP.  ex- 
cept cutback  asphalt); 
(  81    2401  sq.  yds.  2-ln.  plant  mix.  base 

course    (including   sidewalk)   CIP: 
(  S)   4799  sq.    yds.    1-inch  special   plan: 
mix    (surface  course)    CIP; 

(10)  2972  sq.  yds.  leveling  course  (spe- 

cial plant  mix)  CIP; 

(11)  14    tons    ctuback    asphalt     (MC-4. 

for    2-in.    and    3-in.    plant    mix) 
CIP  in   mixer); 

(12)  l.S     tons     cutback    a.iphalt     (MC-n 

for    1-in.    special    plant    mix    and 
leveling  course)  CIP  in  mixer: 

(13)  11    tons   emulsified    asphalt    (Class 

A    for   seal    coat)    CIP   on    road: 

(14)  37    c.y.    screenings    (CTP   on    road) 

(15)  1331    l.f.    formation    and    finishins 

shoulders. 
The  total  bids  were: 

(A)  Phoenix-Tempe     Stone    Co..     $S.- 
112.40. 

(B)  R.  C.  Tanner  and  W.  E.   Hall  Co.. 
Phoenix.    $9423.53. 

The  unit  bids  were: 

(A)  (B) 

(  1) $     .70  $     .90 

(  2) 1.15  1.35 

(  3) 1.20  .85 

(  4) 4.00  2.50 

(  5) 4.00  3.50 

(  6) 15  .15 

(  7) 45  .75 

(  8) 40  .55 

(  9) 30  .37 

(10) 30  ..S5 

(11) 25.00  37.00 

(12) 25.08  37.00 

(13) 45.00  42.00 

(14) 4.00  4.00 

(15) 30  .10 


Crete  or  Portland  cement  concrete  In 
I..OS  Angeles  County,  between  State 
Street    and    Los    Angeles    Street. 


CONTRACT    AWARDED 

LOS  ANGELES  COUNTY,  Cal.  — 
Sully-Miller  Contracting  Co..  1500  W. 
7th  St..  Long  Beach,  at  $107,081.30 
(Alt.  A.  for  asphaltic  concr.  award- 
fd  contract  by  State  Highway  Com- 
mission. Sacramento,  for  3.7  miles 
grading  and  paving  with  asphalt  con- 


AWARD    RECOMIVIENDED. 

.\M.\DOR.  Calaveras,  Stanislaus  &. 
Tuolumne  Counties,  Cal. — Sheldon  Oil 
Co..  Suisun.  at  $2.29  per  liarrel,  total 
$2,851.(15  submitted  low  bid  and  rec- 
ommended for  award  of  contract  by 
the  Department  of  Public  Works,  Di- 
vision of  Highways,  R.  E.  Pierce. 
District  Engineer,  Stockton,  for  ap- 
plying Die.sel  oil  to  roadside  vegeta- 
tion over  a  distance  of  about  189.9 
roadside  miles  in  .\mador,  Calaveras. 
Stani.slaus  and  Tuolumne  Counties. 
The  work  requires  1,245  bbls.  of  Die- 
sel oil  in  place. 

Complete  bids  follow: 

Sheldon  Oil  Co.,  Suisun  (per  bbl.) 
$2.29:    (Total)    $2,851.05. 

Hayward  Bldg.  Material  Co.,  Hay- 
ward,    $2.38;    $2,963.00. 

Tiffany  Const.  Co..  San  Jose,  $2.44; 
$3,037.80. 

Lambs  Transfer  Co..  Long  Beach. 
$2.59:    $3,224.55. 

J.   P.   Breen,   Sacramento,   $2.64;   $3.- 


Lee 

324.15, 


J.    Immel,   Berkeley,    $2.67;    $3,- 


BIDS    OPENED 

MERCED.  MARIPOSA  AND  STAN- 
ISLAUS COUNTIES',  Cal.  —  Identical 
low  bids  at  $2.40  per  bbl.,  total  $2,- 
517.60  were  submitted  by  the  Tiffany 
Constr.  Co..  535  N.  7th  St.,  San  Jose. 
and  the  Hayward  Bldg.  Material  Co.. 
Atherton  and  Jackson  Sts.,  Haj-ward. 
to  the  Department  of  Public  Works. 
Division  of  Highways,  R.  E.  Pierce, 
District  Engineer,  Stockton,  for  ap- 
plying Diesel  oil  to  roadside  vegeta- 
tion over  a  distance  of  about  147.6 
roadside  miles  in  Merced,  Mariposa, 
and  Stanislaus  Counties.  Complete 
bids  follow.  (1)  per  bbl;  (2)  total: 
Tiffany    Constr.     Co..     San     Jose,     (1) 

$2.40;    (2)    $2517.60. 
Hayward     Bldg.     Material     Co.,     Hay- 
ward.   (1)    $2.40;    (2)    $2517.60. 
Lambs  Transfer  Co..   Long  Beach,    (1) 

$2.44;    (2)    $2559.56. 
Sheldon  Oil  Co.,   Suisun.    (1)   $2.52;   (2) 

$2643.48. 
I^e  J.   Immel.   Berkeley,    (1)   $2.63;    (2) 
$2758.87.  * 


MONTEREY  COUNTY  —  BRIDGE  —  (STATE) 


MONTEREY  COUNTY".  Cal.— Thos. 
J.  Doyle,  1527  17th  Ave.,  and  Theodore 
Johanns,  2020  15th  St.,  San  Francisco, 
bidding  jointly  at  $23,737  submitted 
low  bid  to  the  State  Highway  Com- 
mission, Sacramento,  for  the  con- 
.struction  of  a  reinforced  concrete 
bridge  across  Malpa-so  Creek.  9  miles 
south  of  Monterey,  consisting  of  one 
117-foot  open  spandrel  arch  span  and 
six   13-ft.   10-in.   approoach   spans. 

The  work  involves: 
(1)1    only    existing   bridge    to    be 

shifted; 
(  2)  350  c.y.  stripping; 
(  3)  450  c.y.  structure  excavation; 
(  4)  450  c.y.  rdwy.  excavation,  unclass. 
(  5)   75   bbls.   fuel   oil: 


(  1) 
(  2)... 
(  3).... 
(  4).... 
(  5).... 
(  6).... 
(  7).... 
(  8).... 
(  9).... 
(10).... 
(11).... 
(12)... 
(13).. 
(14).. 
(15). 


(   6)   1,050    sq.    yds.    preparing,    mixing. 

and  shaping  roadbed; 
(  7)  11   tons  screenings; 
(  8)   7   bbls.    emulsified  asph.    road    oil; 
(  9)  535  c.y.   Class  A   Portland  cement 

concrete    (structures); 

(10)  110  c.y.  do   (arch  ribs  and  struts) 

(11)  13  c.y.  do  (railing); 

(12)  120.000  lbs.  bar  reinf.  steel: 

(13)  196   lbs.    bronze   expansion    plates; 

(14)  1    only    existing   bridge    to    be    re- 

moved and  dsposed  of; 
(13)    1  lot  misc.  items  of  work. 

Total   bids  follow: 

(A)  Thomas    J.    Doyle    and    Theodore 
Johanns,   San  Francisco,   $23,737. 

(B)  A.    H.    Siemer,    San    Anselmo   and 


John     Carcano,     San     Rafael,     $24. 
549.25. 

(C)  C.  W.  Caletti  &  Co..  San  Rafael. 
$26,908.75. 

(D)  B.  A.  Howkins  &  Co..  San  Fran- 
cisco,   $27,835.00. 

(E)  L.   C.   Seidel,   Oakland,   $28,414.00. 

(F)  M.  B.  McGowan.  Inc..  San  Fran- 
cisco, $28,646.10. 

(G)  Bodenhamer  Const.  Co..  Oakland 
$29,936.00. 

(H)  Harry  J.  Oser,  San  Francisco. 
$31,363.50. 

(I)  Lynch-Cannon  Engr.  Co..  Los  -An- 
geles,   $32,472.50. 

(J)  P.  C.  Amoroso  &  Sons.  San  Fran- 
cisco,   $32,874.90. 

Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(P) 

(G) 

(H) 

(I) 

(J) 

$1000.00 

$  700.00 

$1685.00 

$  600.00 

$1000.00 

$  900.00 

$1735  00 

$3000.00 

.1:2600.00 

1.50 

1..50 

1.40 

1.25 

2.50 

1.00 

2.00 

2.50 

2.50 

2.00 

2.25 

4.00 

2.50 

3  00 

1.00 

1.00 

•  75 

.75 

.70 

1.00 

1.00 

.60 

.73 

1.50 

3.00 

3.50 

5.00 

5.00 

4.00 

3.50 

3.50 

2.50 

.20 

.15 

.30 

.125 

.10 

.18 

.50 

.30 

4.00 

3.00 

4.00 

5.00 

6.00 

4.75 

4.00 

4.00 

4.50 

5.00 

6.00 

5.00 

10.00 

10.00 

10.00 

12.00 

10.00 

12.50 

12.00 

26.25 

24.00 

25.00 

25.00 

28.00 

26.00 

24.50 

24.00 

25.00 

28.50 

26.25 

28.00 

40.00 

35.00 

31.00 

43.00 

50.00 

31.00 

50.00 

40.00 

50.00 

50.00 

60.00 

55.00 

60.00 

60.00 

60.00 

.042." 

.047,^ 

.043 

.048 

.05 

.45 

.03 

.03 

250.00 

600.00 

.50 
1063.00 

.50 
750.00 

.30 
300.00 

.35 
844.00 

.50 
600.00 

.50 
600.00 

.50 
300.00 

.4" 
2000.00 

500.00 

SOO.OO 

500.00 

SOO.OO 

600.00 

750.00 

1800.00 

PACIFIC    CONSTRUCTOR 
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BURLINGAME  —  SEWER  SYSTEM  —  (CITY) 


llllU/INCAMi;.   Sh 

1    Mai i.  .    1  ■;! 

—  l'\>llciwlnK    Ik    II    <■•« 

llilfli'     lal.iil.ill.. 

at    thi-    bld«    r.T.-lvicI 

Iiy    llii-    Miirlli 

Itntne    <"lly    CouimII, 

■'i-hniary    11.    (* 

Ihi-    coiihtnHlliin    of 

a    m.'WiiKi-    tii-a 

mint    plaiil    and   Hcwor   KyBtein. 

The  wiirk  Involves: 
(H)  4(1  l.f.  4-ln.  vltrldi'd  ciny  pipe  hi'wit 
(b)   fiO  l.f.  O-lii.  do; 

<c)  2.120  l.f.  S-ln.  dii; 

(d)    r.i;i4  l.f.    12-111.  do; 

(.•)   (-.90   l.f.    l.'>-ln  do; 

(f)    24  l.f.   21-111.  do; 

(l{)  :i!17  If.  24-ln.  do; 

(h)    410,-)  l.f.   27-ln.  do; 

(I)    44    l.f.    3C-ln.  do; 

(J)    .IS   8x4 -Inch   wye   branclieH: 
(k»  288  c.y.  Class  C  concrete  mat  only 
for  J8  per  c.y.; 

(I)  7  standard  .shallow  brick   manholes 

not   exceeding  G-ft.    In   depth; 

(m)  2  shallow  standard  brick  man- 
holes not  cxcoedlnB  G-ft.  In  deiith. 
equipped  with  pressure  innnhole 
covers; 

(III  4  standard  brick  manholes  exceed- 
ing 6-ft.  in  depth  and  not  more 
than  8-ft.  in  depth; 

(II)  6  staiiditrd  brick  manholes  exceed- 

ing .S-ft  111  depth  and  not  more 
than    10-ft.    In   depth; 

(pi  14  standard  brick  manholes  ex- 
ceeding !0-rt.  in  depth  and  not 
more   than    12Ii-ft.    in   depth; 

dl)  2  special  brick  manholes  'i-ft.  in 
diameter. 


i;;)     2000    I    \.     Imo.-c     iiM  k     liplap    ill 
place; 
)    1    dlKester  huh  anil   healinx  e<iulp- 
mimt,    lump   sum; 
I  (z)   I   chlorlnallon  equip.,  lump  sum; 
(aa)    1   KUK  holder,   lump  Hum: 
(hb)    I    Kns   enitlne-itencrator   unit,   do; 
(I'c)   (1)  Class  A  extra  foundiillon  con- 
crete; 
(2)  Class   II  do; 


iincil 


pr.:v|..u«b 


(S)    class  C   do 

Itlds    were    taken   as   followm 

I'Udl'CSAL  SCUKDCI-K  NO.  1:  The 
complete  •■Municipal  Hewage  DiapOHal 
Project;   Items   (a)    to    (cc),    Inclusive. 

PROPOSAL  PCHKDULK  NO.  2:  The 
pipe  sewers  and  sewage  rellft  station 
only;  Items  (a)  to  (t)  Inclualve.  and 
(cc). 

PKOroSAL  SCHKDl'I.E  NO.  3:  Kl"  i  „     r-    r 

from  Imported  borrow  for  roadway  and     <')    H.    t^- 
senerai  nil;  loose  rock  riprap  for  8loi>e  830.00 

protection;   Item   (x)  only. 

PROPOSAL  SCHKDULE  NO.  4:  The 
SewaBS  Disposal  Works,  Including  all 
the  Items  not  listed  under  Schedules 
No.  2  and  3.  above;  Items  (u)  (v)  (wi 
(y)    (z)    (mi)    (bb)    and   (cr). 

PROPOSAL  SCHED.  NO.  5:  Sewage 
Disposal  Works  complete  and  fill  from 
Imported  borrow  for  roadway  and  gen- 
eral nil;  loose  rock  riprap  for  slope 
protection;  Items  (u)  to  (cc).  Inclu- 
sive. 

hination  bid  of  H.   E.  Conner, 


lliiKaiiie    City 
reported). 
Total    bIdN    follow: 

sciiki»i;lk  no.  i 

(A)  KredrlckHon  &  Wamon  f.'onst.  Co, 
N73  Hint   Ave..  Oakland,  |138.3[ili.70. 

(U)  Kobt.  I!.  Mc.N'alr,  and  H.  Could. 
Caklniid.    1138, 704. JO. 

(C)  Maclionnid  &  Kahn  Co..  Ltd..  Hliii 
Krnnclsco.    »1 43. 487. 15. 

(D)  Jones  C.as  Proiess  Corp.,  Kan 
Francisco.   $1.12,422.00. 

SCHEDULE  NO.  2 

(E)  H.  E.  Conner,  1222  Whipple  Ave.. 
Redwood   City,    $38,941.07. 

(F)  W.    J.    Tobin,   Oakland,   $43,954.04. 
(O)    Bay  Shore  Const.  Co..   San    Fran- 
cisco, $49,086.55. 

SCHEDULE  NO.   3 
(H)    C.    W.    CalettI    &    Co..    P.    O.    Hox 
243.  San   Rafael.   $14,200.00. 

Redwood   City. 


$14.- 


(1)   I  special  screen  manhole,  complete  |  1222   Whipple  Ave.,    Redwood  City,   on 
■        "  ■     ■  ■  Schedule   2.    at    $38,941;    C.    W.    CalettI 


(s)    1  special  drop  manhole,  complete: 
(t)     1     rclift     station,     complete,     lump 

sum; 
(u)    1   sewage   pumping  plant,    do; 
(V)   1   20-ln.  cast  iron  force  main,  do; 
(w)    1    sewage   treatment    works,   do; 
(X)   (1)  28,000  c.y.  fill  material  in  place  1  th( 


-SCHEDULE  NO.    1  — 
(A)  (B)  (C 

.50   $  1.00   $ 

.60  1.00 

1.00 
1.75 


(J)    Bay   Shore   Const.    Co..   San   Fran- 
cisco,   $27,880.00. 

SCHEDULE  NO.   4 
(K)   Fredrlckson  &  Watson  Const.  Co. 

873  81st   Ave.,  Oakland,   $83,250. 
(L)   MacDonald  &  Kahn  Co..  Ltd..  San 
Francisco.    $91,677.00. 

SCHEDULE  NO.   .", 
No   bids  received. 

NOTE:  Items  (y)  to  (bh).  Inclusive, 
are  optional  and  any  or  all  may  bt 
omitted  from  the  award  with  a  del 
duction  equal  to  the  bid  price,  du.- 
to  lack   of   sufflcient   funds. 

The  chlorination   equipment  and   gas 


&  Co.,   P.  b.    Box  243.   San   Rafael,  on    engine    -   generator   unit   probably  will 


[Schedule  3.  at  $14,200.  and  Fredrick- 
.son  &  Watson  Constr.  Co.,  873  81st 
Ave..  Oakland,  on  Schedule  4  at  $83,- 
250,  a  total  of  $136,391  apparently  was 
low  propo.sal  received  by  the  Bur- 


not   be  purchased  at   this   time. 

Bids  were  referred  to  City  Engineer 
Charles  M.  Thomas  for  recommenda- 
tion at  the  council  meeting  February 
18.  8  P.  M. 


—SCHEDULE    NO.    2— 


(b) 
(c>    .. 

(d)  . 

(e)  . 

(f)  . 
(B)  . 
(h)  . 
(1)  .. 
(J)  . 
(k)  . 
(I)  .. 
(m) 
(n)  . 
(o)  . 
(p)  . 
(q)  . 
(r)  . 
(s)    . 

(t)     1,850.00 

(u)     11,500.00 

(v)     12,500.00 

(w)     48.000.00 

(x-1)     .50 

(x-2)     .75 

(y)     2.500.00 

(z)     2,000.00 

(aa) 

(bb) 

(cc-1) 

(cc-2) 

(cc-.'i) 


1.00 

1.50 

2.00 

2.75 

3.60 

5.00 

10.00 

1.75 

8.00 

72.00 

72.00 

95.00 

110.00 

120.00 

120.00 

ISO. 00 

120.00 


3,750.00 
3,000.00 


1.S5 
3.50 


1.75 
8.00 
SO. 00 
iin.oo 
SO. 00 
90.00 

100. on 

150.0(1 

285.00 

200.00 

2,100.00 

11.000.00 

11.000.00 

48.700.00 

.43 

1.40 

2,100.00 

1.750.00 

3.550.00 

2.7.';0.00 

19.0(1 

is.no 

IC,..-.n 


l.on 

2.17 

1.94 

3.42 

3.42 

4.67 

9.12 

1.14 

8.00 

85.00 

97.00 

92.0.) 

103.00 

142.00 

114.00 

228.0(1 

228. on 

2.050.00 

11,380.00 

15.259.00 

50,730.00 

.57 

1.00 

2.425.00 

1.725.00 

3.000.00 

2.988.00 

14.00 

13.50 

13.00 


1.00 

1.50 

2.20 

3.30 

4.70 

6.40 

9.60 

1.60 

8.00 

78.00 

83.00 

S9.00 

94.0(1 

120. on 

83.00 

189.00 

120.00 

1.700.00 

10.800.00 

12.500.00 

39.000.00 

.97 

2.90 

1.590.00 

1,940.00 

3,610.00 

3,700.00 

20.00 

19.00 

IS. on 


1.29 
1.73 
2.64 
3.76 


8.00 
63.00 
72.00 
72.00 
100.00 
114. on 
150.00 
150.00 
160.00 
2.000.00 


1.00 
2.39 


6.00 

9.51 

.75 

8.00 

.50.00 

60.00 

70.00 

85.00 

110.00 

100.00 

125.00 

150.00 

2,000.00 


SCHED.    NO.   3 

(G)  (H)      (I)          (J) 

$     1.00  $ $ $ 

1.00   

1.10    

1.50     

2.10 

4.00     

4.20     

6.85     

10.50     - 

2.00     

8.00     

80.00     

90.00     

100.00     

120.00     

140.00     

150.00     

200.00     

200.00     

2.100.00     


SCHED.    NO.    4 


20.00 

18.00 


11.500.00 
12.500.00 
48.000.00 


11.380.00 
15.259.00 
54.900.00 


.46 
.80 


.485      .755 
.625    3.37 


20.00 
18.00 

1.1. on 


2.500.00 

2.000.00 

3.750.00 

3,000.00 

22.00 

21.00 

14. no 


2.425.00 

1.725.00 

3.000.00 

2.988.00 

14.00 

13.30 

13. nn 


YAV.^PAI  COUNTY,  Ariz.- -Pear- 
son &  nicker.son.  Tilton  Hlds;..  Pres- 
cott.  Ariz.,  were  awarded  the  con- 
tract by  the  .\rizona  State  Higbway 
Commission.  Phoenix.  J.in.  31.  at  $39.- 
975.56.  for  improving  the  Prescott- 
FlagstalT  Highway.  NRH  9G-B  (1935). 
The  work,  which  extends  from  Cot- 
tonwood southeasterly  about  3  miles 
to  the  Verde  river,  consists  of  the 
grading  and  draining  and  placing  of 
aggregate  base  course.  The  work  in- 
volves: 

(  1)  18.487  c.y.  roadway  excav..  (un- 
classified) ; 

(  2)   677  c.y.   drainage  do; 

(  3)  776    c.y.    structure  do; 


(  4)  4562  sta.  yds.  earthwork  over- 
haul; 

(  5)  331  c.y.   mile  earthwork  haul; 

(  6)   1000   c.y.    stripping   pits; 

(  7)   6200  c.y.  Imported  borrow; 

(  8)  2142  c.y.  ml.  imported  borrow, 
haul: 

(  9)  100  c.y.  removal  and  disposal  of 
surface  boulders; 

(10)  100  c.y.   ml.   haul  of  do; 

(11)  12.3G4   c.v.   aggregate  base   course 

(CIP): 

(12)  241  c.y.  Class  A  concrete  (Includ- 

ing cement) ; 

(13)  19.278  lbs.  relnf.  steel  bars   (CIP) 

(14)  86   If.    18-in.    CMP    (CIP.    includ- 

ing bands): 


(15) 
(16) 
(17) 
(18) 
(19) 

(20) 
(31) 
(22) 


120    If.    IS-in.  do; 

28    l.f.    30-in.  do: 

262    l.f.    36-ln.  do; 

16    If.    42-in.  do: 

48   l.f.    resetting   18-in.    CMP    (CIP 

including    materials): 
140    l.f.    cable    road    guard    (CIP): 
4975  l.f.  standard  line  fence  (CIP) 
3   each   standard   line  fence   gates 

(CIP): 
70   If.    rail   bank    protection    (lyp« 

A)    CIP: 
10   c.y.    removal  of  old   concrete: 
86  c.y.  Class  A  concrete  for  con- 
crete lined  ditch: 
804  sq.  yd.  6-6.  10-10  electric  weld- 
ed wire  mesh  (CIP); 


^0 


PACIFIC    CONSTRUCTOR 


i27)  :t(i  each  guide  posts  (CID: 

(28)  4.1    each     right    of    wav     maikcis 

(CIP): 

(29)  645  l.f.  resetting  4-iii.  water  main 

(CIP): 

(30)  290  l.f.   resetting  l<4-in.   dr.; 

(31)  100  hours   rolling; 

(32)  lis    M.    gals,    .sprinkling    (CIP); 
Structures   Over  20-ft.   Clear  Span 

(33)  2400    c.y.    drainage    excav..     (un- 

classified); 

(34)  521  c.y.   structure  do; 

(35)  521  c.y.  Class  A  concrete  (includ- 

ing cement); 

(36)  39.460  lbs.   reinf.   steel   bars   (CIP) 

(37)  SS5  sq.  yds.  6-6.  S-S  electric  weld- 

ed wire  mesh   (CIP); 
(3.S)   1    lump   sum    removal    of  concrete 
box  walk  and  apron  at  .Sta.   in.'i; 
Alternate  (In   Lieu  of  Item  20) 


l.f. 


platH 


1(1    Kua 


(   1) 

(  2) 

(  3) 

(  4) 

(  5). 

(  6)... 

(  7)... 

(  8)... 

(  9) ... 

(10)... 

(ID... 

(12). 

(13) 

(14)... 

(15)... 

(16).. 

(17)... 

(18)... 

(19)  . 

(20)... 

(21).. 

(22). . 

(23).. 

(24).. 

(25).... 

(26).  . 

(27)..., 

(28). 

(29).... 

(30). 

(31)... 

(32) 

(33).... 

(34)... 

(35) 

(36) 

(37)  .. 

(38)  .. 
(20a). 


(A) 


(B) 


(20a) 

(CIP). 

The  total  bids  were: 

(A)  Pear.son  &  Dickerson.  f ;!|i.li7ri.D6: 
alternate    same. 

(B)  K.  Dewitt,  Mesa,  Ariz.,  $42,364.77; 
alternate   same. 

(C)  R.  C.  Tanner  and  W.  E.  HaJI  Co.. 
Phoenix.    $4:), 247. IS;    alt.    same. 

(D)  Hodgman  &  MacVicar,  Pasadena. 
$46,688.60:    alternate   same. 

(E)  Lee  Moor  Contr.  Co.,  El  Paso. 
$47,196.10;    alternate   .same. 

(F)  Dell  E.  Webb  Const.  Co.,  Phoenix 
$48,147.18;    alternate    same. 

(G)  All-Arizona  Engr.  &  Const.  Co.. 
Clifton.  Ariz..-  $49,132.78.  alternate 
$49,167.78. 

The  unit   bids  were: 


1.50 
.05 


17.75 

17.00 

18.00 

19.00 

21.00 

20.00 

19.50 

.05 

.0475 

.05 

.05 

.05 

.06 

.03 

1.65 

1.80 

1.70 

2.00 

2.10 

2.00 

2.55 

2.70 

2.50 

3.00 

3.00 

3.00 

3.30 

3.50 

3.15 

4.00 

3.75 

4.00 

4.00 

4.50 

5..50 

6.00 

5  00 

6.00 

6.00 

7.00 

5.7.'. 

B.50 

6,50 

7.00 

8.50 

1.25 

1.00 

1.00 

1.00 

.75 

1.00 

1.00 

1.05 

1.00 

1.00 

1.25 

1.25 

l.on 

1.00 

.055 

.06 

.07 

.07 

.08 

.10 

.10 

5.00 

16.00 

20.00 

15.00 

15.00 

18.00 

5.00 

2.90 

2.25 

3.30 

2.50 

3.00 

3.00 

5.00 

8.00 

4.00 

5.00 

10.00 

5.00 

20.00 

21.00 

19.00 

24.00 

21.0(1 

22  00 

27.00 

.216 

.26 

.20 

.21 

.20 

.20 

2.50 

1.50 

1.50 

1.50 

3.00 

2.00 

2.50 

2.00 

2.00 

3.00 

3.00 

2.00 

.55 

.30 

.30 

.65 

.60 

1.00 

.4.T 

.33 

.30 

.25 

.55 

.40 

1.00 

.20 

3.00 

3.50 

2.50 

5.00 

4.50 

7.00 

1.85 

2.50 

2.00 

2.00 

2.50 

3.O0 

3.00 

.24 

.25 

.25 

.35 

.30 

.30 

.92 

.90 

1.00 

1.25 

1.25 

1.50 

1.00 

17.00 

IS. 00 

19.00 

21.00 

20.00 

19.50 

.0475 

.0.", 

.05 

.05 

.06 

.05 

.31 

.20 

.21 

.25 

.20 

.30 

250.00 

350.00 

225.00 

250.00 

250.00 

400.00 

1.00 

1.25 

1.25 

1.00 

1.2.i 

LOS  ANGELES  —  Distribution  Transformers  —  (City) 


LOS  AXGELES,  Cal.— The  follow- 
ing bids  were  received  by  D.  P.  Nick- 
lin.  Purchasing  Agent  of  the  Los  An- 
geles Water  and  Power  Bureau,  Rm. 
740,  207  S.  Broadway,  Feb.  8,  for  fur- 
nishing pole  type  distribution  trans- 
formers furnished  without  oil  but  in- 
cluding accessories,  under  Specifica- 
tion No.  1601.     The  items  were: 

(1)  30   only   7%    kva.    4600   volts   prim- 

ary,   230/115      volts      secondary, 
pole  type  transformers; 

(a)  f.o.b.  cars  bidder's  shipping 
point; 

(b)  f.o.b.  cars  or  trucks  depart- 
meit's  warehouse,  1630  North 
Main   St.,   Los   Angeles; 

(2)  10  only  37%   kva.   4600  volts  prom- 

mary,    230/115    volts    secondary, 
pole   type   transformers: 

(a)  f.o.b.  cars  bidder's  shipping 
point; 

(b)  f.o.b.  cars  or  trucks  depart- 
ment's ware  hou.se,  1630  North 
Main  St.,   Los  Angeles; 

(A)  (B) 

(1)  'a) $  87.15  $  90.37 

(b) 91.00  93.33 

(2)  (a) 272.00  278.36 

(b) 281.00  287.C2 

(3)  (a) 203.75  208.27 

(b) 210.00  215.11 

<<)     (a) 272.00        278.36 

(b) 281.00         287.52 

▲11  bids  were  net. 


(3)  3  only  25  kva,   4600  volts  promarv. 

460/230     volts      secondary  ,     pole 
type    transformers; 

(a)  f.o.b.  bidder's  shipping  point 

(b)  f.o.b.  cars  or  trucks  depart- 
ment's warehouse,  1630  North 
Main  St..   Los  Angeles; 

(4)  10  only  37'/:    kva,   4600  volts  prom- 

ary,  460/230  volts  secondary,  pole 
type    transformers; 

(a)  f,o.b.  cars  bidder's  shipping 
point; 

(b)  f.o.b.  cars  or  trucks  depart- 
ment's warehouse,  1630  North 
Main   St.,   Los  Angeles. 

The    bidders    were: 

(A)  Maloney  Electric  Co. 

(B)  Wagner   Electric    Corp. 

(C)  Westinghouse   Elec.    &   Mfg.    Co. 

(D)  Pennsylvania   Transformer  Co. 

(E)  Standard   Transformer  Co. 

(F)  Westinghouse    Elec.    &    Mfg.    Co. 

Alternate  bid  for  type  SP. 

The  bids  were: 


(D) 

(E) 

$   83.83 

$  84.86 

28.38 

87.84 

258.89 

262.61 

269.88 

271.77 

193.99 

196.10 

202.00 

202.94 

358.89 

262.61 

269.88 

271.77 

CONTRACT    AWARDED 

APACHE  COUNTY,  Ariz.  ~  Heusei 
&  Garnett.  816  Allen  Ave.,  Glendale, 
ralif.,  were  awarded  the  contract  by 
the  Arizona  State  Highway  Commis- 
sion. Phoenix.  January  31  at  $33,397.- 
29,  for  highway  construction  on  NRS 
113-A  (1935),  AFE  6101.  The  work 
begins  approximately  one  mile  north- 
east of  St.  Johns  and  extends  north- 
erly about  5%  miles  and  consists  o;'' 
grading,  draining  and  placing  of  se- 
lect   material. 

The  work   involves: 

(   1)   22,029  c.y.    rdwy.  excav..   unclass.; 

1   2)   11.223  c.y.  drainage  do; 

(  3)  414    c.y.    structural  do; 

(   4)   16,392    sta.    yds.    earthwork    over-  r 

haul; 
(  5)   2310  cy.  mi.  earthwork  haul; 
(  6)   20,307  cy.   mi.   imported  borrow: 
(  7)   14,734  cy.   mi.   do  haul: 
(  8)   20,301    c.y.    select    material; 
(   9)   25,112    cy.    mi.   do   haul; 

(10)  82   c.y.   Class   A   concrete   (includ- 

ing cement); 

(11)  6704  lbs.  reinf!  steel  bars  (CIP): 

(12)  218     l.f.      18-in.      CMP.      including 

bands   (CIP); 

(13)  418    l.f.    24-in.  dr.; 

(14)  72    l.f.    30-in.  rlo; 

(15)  ISO    l.f.    36-in.  do; 

(16)  7   MBM   treated  timber    (CIP)  • 

(17)  3800    l.f.    grader  ditches; 

(18)  24    each    right  of    wav    markers. 

(CIP): 

(19)  1080  l.f.  standard  line  fence  (CIP) 

(20)  206    c.y.    rock    baskets    for    forrt.s 

(CIP); 
Structures  Over  20-ft.   Clear   Span 

(21)  680  c.y.  drainage  excav.,  unclass.; 

(22)  255   c.y.    structural  do; 

(23)  10   c.y.   Class   B   concrete    (includ- 

ing cement) ; 

(24)  17  MBM  treated  timber  (CIP): 

(25)  1    MBM    untreated    timber    (CIP): 

(26)  187    l.f.    treated    piling    in    timber 

bents    (CIP): 

(27)  100  sq.   yds.   furnish  and   place  oil 

mix; 

(28)  225    gals,    road    oil    (oil    mix    ami 

seal   coat)   CIP; 

(29)  1    each  water  barrels    (CIP). 

The   total  bids  were:  ■ 

(A)  Heuser    ,&    Garnett,    $33,397.29.     "'^ 

(B)  Lee    Moor    Contr.    Co.,     El    Pasn, 
Texas,    $33,413.03. 

(C)  Hodgman   &  MacVicar,    Pasadena, 
Calif.,    $35,208.76. 

(D)  All-Arizona   Engr.    .S:    Const.    Co., 
Clifton,    Ariz.,    $42,826.93. 

(E)  Pearson    &    Dickerson,     Prescolt. 
$43,652.24. 


The 

unit  bids  were: 

(A) 

(B) 

(C) 

(D) 

(E) 

(  1).- 

$     .21 

$     .25 

$     ..23 

$      .30 

$     .43 

(  2).. 

.21 

.30 

.23 

.25 

.35 

(    3).. 

.75 

.75 

.SO 

1.00 

.70 

(   4).. 

.05 

.025 

.03 

.05 

.03 

(  5).. 

.30 

.20 

.30 

.30 

.27 

(    6).. 

.18 

.15 

.18 

.23 

.23 

(  7).. 

.18 

.175 

.14 

.25 

.27 

(  8).. 

.25 

.15 

.30 

.35 

.22 

(   9).. 

.15 

.175 

.12 

.20 

.16 

(10).. 

24.00 

20.00 

25.00 

25.00 

27.00 

(11).. 

.06 

.07 

.07 

.08 

.07 

(12).. 

1.70 

2.15 

2.00 

2  25 

2.00 

(13).. 

2.60 

3.25 

3.00 

3.30 

3.50 

(14).. 

3.20 

4.00 

4.00 

4.00 

5.,50 

(15).. 

6.00 

6.25 

5.50 

6  00 

7.00 

(16).. 

100.00 

124.00 

125.00 

115  00 

120.00 

(17).. 

.04 

.05 

.04 

.05 

.03 

(18).. 

2.50 

3.00 

2.00 

2.00 

3.00 

(19).. 

.075 

.08 

.OS 

.10 

.07 

(20).. 

3.00 

2.50 

7.00 

5.00 

5.00 

(21).. 

.21 

.30 

.23 

.25 

.35 

(22).. 

.75 

1.00 

.80 

1  00 

.70 

(23).. 

24.00 

20.00 

25.00 

25.00 

22.00 

(24)  . 

100.00 

124.00 

125.00 

115.00 

120.00 

(25) 

SO. 00 

90.00 

100.00 

100.00 

120.00 

(26). 

1.25 

1.10 

1.00 

.90 

1.00 

(27),. 

.50 

1.00 

.06 

.50 

1.0. 

(28).. 

.20 

.15 

.16 

.18 

.69 

10.00      15.00        8.00      10.00      15.01 


PACIFIC    CONSTRUCTOR 
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BID£    WANTED 

VAM.K.HI.  Siiliinii  I'll.  Cal.  — Until 
Ki-liriiiiiy  ;s.  10  A.  .M.  tin  hi-  •■iidlpd 
III  II  A.  M.)  I>I(I»  will  be  rrrolvpd  liv 
the  ViillpJ.i  City  Counrll.  Clly  Hall. 
Vulli-Ji>,  for  till-  linpriivoini'nl  of  Napa 
Ron<l  from  Ihi'  iiorllii'rii  lino  of  Ten- 
ncsHfO  Street  to  tin-  northern  hoiin- 
diiry  of  the  rity,  InrliidlnK  all  Inter- 
vpnlng  croHHlniSM,  KKlirnated  rodi,  121- 
SOO. 

The  work   Involven; 
(  I)  1,026  c.y.  Kradlng; 
(  2)  800  c.y.   Btriicturo  excavation; 
(  S)  2C.64S    .sf|.    ft.    HubRrnde    prepara- 
tion; 
(  4)  620   tonH  oriLsher   run   sub-bnse; 
I   :,)  RIO   lonH  nHphaltIc   concrete   base, 

4-inch; 
I   f.)  fiOfl  tons  a.iph.  concrete  top.  2-ln. 
(   7)   4S4  c.y.   Portland  cement  concrete 
(   S)   1.910    l.f.    cnrb    bar; 
(   ft)   9Iii  If.   1.5-ln.  CMP; 

(10)  903   l.f.    12-ln.   CMP; 

(11)  11  dralnaKe  lnl"t.s; 

(12)  1   manhole.  TIP; 

(1.1)   6.700    lbs.    relnforchiR    .steel. 

Plans  and  specldcatlons  obtainable 
from  the  City  KnRineer  upon  doposil 
of  J5.00.  •  3 


CONTRACT    AWARDED 

v.].  CICNTRO,  Imperial  Co..  Cnlif.— 
II.  U.  .Miracle.  K.'))  .Monroe  Street.  .=!an 
PicKO,  awarded  contract  by  the  Kl 
Cintro  city  council  February  6  at  $4,- 
L'i;!.02.  for  the  construction  of  pave- 
TTient.  curbs,  culverts  and  catchbasin-. 
Ill  and  for  gradinK  a  certain  portion 
of  Imperial  Ave.  In  accordance  will) 
plans  and  specifications  for  Project 
No.   394. 

The  work  Involves: 

(1)  2521    if.   curb; 

(2)  048  c.y.  gradiuB; 

(3)  2   catchbasins; 

(4)  2  part   circle  culverts.   SO   fi.    lonR: 

(5)  147   tons   asphaltic   emulsion   pave- 
ment. 

The  bids  were: 

O.  IT.  Miracle,  (1)  $.G,->  ;(2)  $.94;  (3) 
$143.75;  (4)  $750;  (.'i)  $7.50;  (Total)  $4.- 
243.02. 

(^umminps-Butterneld  Co..  (1)  $.60; 
(L'l  $.70-  (3)  $168.32;  (4)  $934.60;  (5) 
■!<  75;    (total)    $4355.37. 

K.  E.  Hazard  Contr.  Co.,  (1)  $.73; 
(L'l  $.71)-  (3)  $250;  (4)  $S50;  (5)  $14: 
(•|-otal)   '$5.i02.35. 


BIDS   WANTED 

(■(icO.VINO  &  Gila  Cos.,  Ariz.— I'n- 
til  .Mar(h  IL'.  10  A.  M..  bids  will  be 
received  by  the  Bureau  of  Public 
Iloads,  802  Title  &  Trust  Bldg..  Phoe- 
nix, Arizona,  for  placing  subgrad.' 
reinforcement  on  Section  D  of  Route 
10.  the  Pine-Winslow  National  Forest 
Highway.  Coconino  and  Tonto  Nation- 
al Forests,  Coconino  and  Gila  Coun- 
ties, Ariz.  The  length  of  the  project 
is  approximately  6.585  miles,  and  in- 
volves: 

(1)  1,500    c.y.    unclassified    excavation; 

(2)  1,150   c.y.    mi.   hauling   do; 

(3)  30,000  tons  subgrade  reinf. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Public  Roads.  802 
Title  and  Trust  Bldg..  Phoenix,  or 
807  Sheldon  Bldg..  461  Market  St..  San 
Francisco,    upon  deposit   of  $10. 


CONTRACT   AWARDED 

ALAMEDA.  CONTRA  COSTA.  AND 
Siinta  Clara  Counties.  Cai. — Hayward 
Huildlng  Material  Co..  Atherton  and 
.lackson  Sts..  Hayward,  at  $2000 
awarded  contract  by  the  State  High- 
way Commission.  Sacramento,  for  ap- 
plying Diesel  oil  to  roadside  vegeta- 
tion over  a  distance  of  about  75.5 
roadside  miles  at  various  locations 
in  Alameda.  Contra  Costa  and  Sant.i 
Clara    Counties. 

The  work  requires  approximately 
1000   barrels  of  Diesel  oil   In   place. 


awarded  contract  by  llie  St^iti-  lIlKh 
way  Conimlmtlon,  Sacramento,  for  16. K 
nilleH  KfndlnK,  porlionii  to  be  paved 
with  cement  concrete  and  portion" 
KUrfaced  with  oil  irealod  crushed 
Kravel  or  Htone  plant  n)lx.  In  Ulver- 
nidi-  County,  between  oni-  mile  eiii-t 
of    lleauiMonI    and    Whi'ewatur. 

CONTRACT    AWARDED 

SAN  Jt)A(jUIN,  STANISALI'S. 
CalaveraH,  Aniador,  Tuolumne  and 
Mariposa  Counties,  Cal.— Sheldon  Oil 
Co..  SulHun,  at  $3257  awarded  con- 
tract by  the  State  Highway  CommlH- 
slon,  Sacramento,  for  applying  Diesel 
oil  to  roadside  vcgotation  over  a  dis- 
tance of  about  199.7  roadside  milea  at 
various  locations  In  San  Joaquin. 
Stanislaus,  Caiaveraa,  Amador,  Tuol- 
umne and   Mariposa  Counties. 


CONTRACT    AWARDED 

SDLA.NO  &  SAN  JOAQUIN  COUN- 
ties.  Cal.  — I,ee  J  Immel.  1031  Evelyn 
St..  Berkeley,  at  $2459.46  awarded 
contract  by  the  Slate  Highway  Com- 
mission. Sacramento,  for  applying 
diesel  oil  to  roadside  vegetation  over 
a  dstance  of  about  129.9  miles  at 
various  locations  in  Solano  and  San 
Joaquin  Counties.  The  work  requires 
approx.    1074   bbls.   Diesel  oil  in  place. 

Complete  bids  published  Jan.   30. 


COIVIPLETE    BID    LISTING. 

SUTTER  CO..  Cal.  — Hemstreet  and 
Bell.  501  nth  St..  P.  O.  Box  55". 
Marysville.  at  $2,295,  as  previou.«ly 
reported,  submitted  low  bid  to  the 
Department  of  Public  Works,  Divi- 
sion of  Highways.  C.  H.  Whitmore. 
District  Engineer.  Marysville.  for  con- 
structing borders  nn  about  0.5  mile 
in  Yuba  City  between  the  west  city 
limits   and    State    Highway    Route   3. 

The    work    involves; 

(1)  45  stations  trenching; 

(2)  570   tons  crusher  run  b.Tse; 

(3)  4  tons  fuel  oil. 
Complete  bids  follow: 
Hemstreet    &    Bell.    Marysville:     (li 

$4;    (2)    $3.50;    (3)    $30;    total.    $2,295. 

A.  Teichert  &  Son.  Inc..  Sacramen- 
to: (1)  $6;  (2)  $3.60;  (3i  .<2n:  total. 
$2,438. 

20_MISC.    SUPPLIES    AN 5 
MATERIALS 

BIDS    OPENED 

LO.'i  ANGELES.  Cal— Youngstown 
Steel  C^ar  Corp..  15S0  E.  Slauson  Ave.. 
Los  Angeles,  submitted  low  bid  to  the 
Metropolitan  Water  District,  Los  An- 
geles.   February    11.    at    $51,787.50.    or 


113.81  per  rib.  fob.  Nlle»,  Ohio  (dln- 
coui.l  I",  Id  dayii),  for  fiirnlnhlng  »72i 
■  IruclurnI  I-beam  uteel  rlbn.  ii|illc« 
platOD.  and  baii«  plaiea.  for  vupporl 
In  16-ft.  tunnel,  complett;  with  lioltn 
and  nuts,  in  accordance  with  .Specld- 
catlons  No.  M-203lt.  Bid  No.  32267. 
The  other  bids  were: 

Conmienial  Shearlnx  &  Hlamplns 
Co.  —  $52.5»(<  ($14  per  rib);  f.  o.  I.. 
VounK«town.      I>lHcount   1%    10  days. 

I 'r.nsolldated  Steel  Corp..  Ltd.— 172,- 
637. ,50  (119.37  per  rib),  f.o.b.  !»«  An- 
KeicH.      Ni-t    30   days;   add   sales   tax. 

Pacific  Coast  .Slcel  Coni— $78,112.50 
($20.91  per  rib),  f.o.b  I>os  AnKeles. 
.No  discount.  Exclusive  of  Calif,  slate 
sales    tax. 

Truscon  Steel  Co.— $91,800  ($24.48 
per  rib),  f.o.b.  Youngstown.  Dis- 
count.   H   of  1%   10  days. 


CONTRACTS    AWARDED 

SAN  FRANCISCO  —  U.  S.  Forest 
Service,  awarded  following  contract* 
for  furnishing  48  ready-cut  frame 
lookout  buildings  for  various  deliver- 
ies In  the  Stale  of  California. 

Tilden  Lumber  &  Mill  Co..  400  High 
St..  Oakland,  thirty-six  houses  at 
$455  each. 

Carlton  Lumber  Co..  Portland.  Ore., 
twelve   houses  at   $457.80  each. 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal— J.  H.  Baxter 
&  Co..  awarded  contract  by  H.  E. 
nus.-'ell.  Los  Angele.i  County  Pur- 
chasing Agent,  at  $2716.05  for  treated 
ties.  Specification  No.  8682.  Other 
bids  were: 

Consolidated    Lumber  Co..    $2733.81. 

Pan  Pacific  Piling  &  Construction 
Co.,    $2794.16. 

Patten- Blinn    Lumber    Co.,    $2840.68. 

Hammond    Lumber   Co.,    $3053.32. 

E.    K.    Wor>d    Lumber   Co.,    $3124.31. 


CONTRACT    AWARDED 

PITTSBURfJ.  Contra  Costa  Co..  Cal. 
Diamond  Building  Material.s  Co..  Aii- 
tioch  Road  and  Harbor.  Pittsburg,  at 
$1,433  awarded  contract  by  Pittsburg 
City  Council  February  )1  for  furnish- 
ing  the   following: 

(1)  40  tons  more  or  less,  crushed  rock 
grade   I'A-in.   to  3   me.sh; 

(2)  75   tons  do,    l^i-In.   to   10  mesh: 

(3)  2.50    tons   do.    2;4-in.    to    IH    mesh; 

(4)  325   tons  do,   IH-in.   to   1    mesh: 

(5)  150   tons  do.    %-in.   to  ".j   mesh. 
Shell  Oil  Co.  at  5'/ic  per.  gal.   (tank 

truck  at  Martinez  refinery)  awarded 
contract  for  furni.shing  approximate- 
ly 14,000  gallons  of  emulsified  asphalt. 
The  American  Bitumuls  Co.  submit- 
ted the  only  other  bid  at  IVic  per  gal. 
at  Pittsburg.  I 


CONTRACT    AWARDED 

RIVERSIDE     COUNTY.     Cal.  —  Ma- 
tich     Bros.,       Elsinor,     at       $139,803.60 


Reinforcing   Steel 

Cut)  Bent,  Delivered  and  Installed 
BUILDING  MATERIALS 


GUNN,  CARLE  &  CO. 

20  Potrero  Avenue  :  San  Franicsco 
Phone  UNderhill  5480 
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TAPPAT electric  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

228  First  Street,  San  Francisco  308  E.  1  hird  St.,  Los  Angeles 

F:Krl^"4467  TOOLS  RENTED  MUtual  7508 


COLTQN  CEMENT 

^^^  Uniform  Quality  :  Service  :  Satisfaction 

GPC 


Cotton 


Manufac'urtd  by 

CALIFORNIA  PORTLAND  CEMHNT  COMPANY' 

800  Edison  Bldg.,  601  West  Fifth  Street 
Mill,  at  Colton,  California  TR.    1271  Los  Angeles 


Phone  TRinity  0241  for 

Rock  'Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty-ReinSorcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 
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SAN  FRANCISCO,  CALIF.,  FEBRUARY  23,  1935 


No.  8 


Six  Highway  Contracts  Advertised; 
Bids  To  Be  Received  March  13  and  14 


$5,000,000  WORK 
AT  GOVT.  ISLE 


Washington     Reoorts    Say  Ex- 
tensive Build'nT  Progran> 
Contemplated 


SACRAMENTO,  Feb.  19. — Advertising  of  six  construction  contracts 
was  authorized  today  by  the  State  Highway  Commission,  Four  of  the 
jobs  are  located  in  Northern  California  counties  and  two  in  southern 
counties.  Bids  will  be  received  in  Sacramento  March  13  and  in  Los 
Angeles,    March    14, 

The  projects  are:  (Complete  description,  including  list  of  bid  items, 
appears  in  Advance   Report  Section.) 

San    Mateo  County:    firadiiig  and  - 

siiil:uiiis  with  liitiiminons  treated 
crushed  gravol  or  stone  on  cnishei- 
lun  base.  7.1  miles  between  Daly 
City  and  Thornton. 

kern  County:  Grading  and  plac- 
ing bituminous  treated  surfacing, 
4.5  miles  between  one  -  half  mile 
south  and  four  miles  east  of  West- 
ern Water  Works  pumping  station. 

Del  Norte  County:  Surfacing 
with  cruslier  run  base  and  bitumi- 
nous seal  coat  applied,  S.7  miles 
between  the  foot  of  Oregon  Moun- 
tain and  Oregon  state  line. 

San  Joaquin  County:  Construct 
undergrade  crossing  beneath  tlie 
tracks  of  the  A.  T,  &  S.  F.  railway 
at  Fresno  avenue  near  the  city  of 
Stockton,  consisting  of  one  steel 
stringer  span  with  timber  deck  on 
concrete  a  1)  u  t  m  e  n  t  s  with  wing 
walls, 

Ventura  County:  Grading  and 
treating  road  bed  with  fuel  oil,  seal 
coat  to  be  applied,  1.7  miles  be- 
tween Caniarillo  State  Hospital  and 
Lewis  road. 

San  Diego  County:  Grading  and 
paving  with  asphalt  concrete  OS 
mile  between  Emerald  avenue  and 
the  east  city  limits  of  El   Cajon, 


WAGE  SCALE  CHANGE 

DELAYS  ROAD  JOB 


Nevada  State  Highway  Directors 
cancelled  a  call  for  bids  to  have 
been  received  February  20  on  a 
contract  for  construction  between 
Schurz  and  Fallon,  estimated  to 
cost  approximately  $200,000, 

The  cancellation  followed  pass- 
age of  a  bill  in  the  state  legisla- 
ture fixing  the  prevailing  wage  for 
unskilled  labor  at  62Vj  cents  an 
hour.  The  minimum  specified  in 
the  call  for  bids  was  50  cents. 

The  project  has  been  referied 
to  the  U.  S.  Bureau  of  Public  Roads 
at  San  Francisco  for  approval  of 
the  higher  wage  scale  and  authori- 
zation to  readvertise. 


The  United  States  Governmen 
plans  to  expend  more  than  $5,000, 
(100  in  the  near  future  for  construe 
tion  at  Government  Island,  it  is  re 
ported  in  dispatches  from  Wash 
ington.  Funds  will  provide  for  ex 
pansion  of  Coast  Guard  and  Fores 
Service  quarters  already  establish 
ed  on  the  island  and  to  build  head 
nuarfers  for  at  least  two  new  fed- 
eral departments. 

The  expansion  plans,  now  near 
completion  at  the  National  Capital, 
call  for  construction  of  bases  for 
the  U,  S  Park  Service  and  the  U, 
S,  Bureau  of  Entomology,  as  well 
as  increased  facilities  for  the  Coast 
Guard  and  Forest  Service. 

.\t  the  same  time,  the  Coast 
Guard  appropriation,  which  would 
construct  a  bulkhead,  1600-ft.  con- 
crete wharf,  and  widen  and  deepen 
the  channel  on  the  south  side  of 
the  island,  is  expected  to  be  au- 
thorized. 

Major  Phillip  Fleming,  assistant 
to  PWA  Administrator  Ickes,  has 
advised  Admiral  Harry  G.  Hamlet 
at  Washington  to  request  the  low 
bidder  on  the  bulkhead  to  keep  his 
bid  open  until  a  decision  has  been 
made  on  the  dredging  proposal, 

U,  S,  Senator  Hiram  Johnson  and 
Representative  A,  E,  Carter,  both 
of  whom  are  sponsoring  the  Coast 
Guard  dredging  project,  are  urging 
the  additional  appropriation  on  the 
grounds  that  the  full  value  of  the 
bulkhead  can  not  be  utilized  with 
out  the  dredging,  which  would  per- 
mit ships  to  dock  at  the  bulkhead. 


DINWIDDIE  LOW 
ON  AUDITORIUM; 
BIDS  $442,900 


Proposals    For    Fresno    Munici- 
pal Hall  Exceeds  Funds 
Available 


FRESNO,  Feb,  21.  —  Dinwiddle 
Construction  Co.,  Crocker  Building. 
San  Francisco,  today  submitted  the 
low  bid  to  the  Fresno  City  Com- 
mission on  the  general  contract  for 
construction  of  the  Municipal  Au- 
ditorium. Their  proposal  for  the 
work   was   $442,900. 

The  only  other  bid  received  on 
the  general  contract  was  that  of 
Fredrickson  &  Watson  of  Oakland 
at   $458,900. 

Low  bid  for  electrical  work  was 
submitted  by  Wessell  Electric  Co. 
of  Fresno  at  $109,960,  Other  bids 
on  this  portion  of  the  work  were: 
.N'ewberry  Electric  Co,,  Los  Ange- 
les. $110,961.  and  Roy  Butcher.  San 
Jose,  $111,720, 

For  mechanical  work  Scott  Com- 
pany of  San  Francisco  was  low 
bidder,  with  a  proposal  of  $88.37."?. 
Other  bids  for  mechanical  work 
were:  Hately  and  Hately.  Sacra- 
mento, $89,5555,  and  Barrett-Hicks. 
Fresno,  $89,885. 

The  bids  apparently  exceeded 
available  funds,  although  possible 
deductions  contained  in  alternate 
proposals  may  lower  the  price 
somewhat.  The  City  Commission 
took  the  bids  under  consideration 
until  Saturday,  when  they  will 
meet  again. 

According  to  plans  prepared  by 
the  Allied  Architects  of  Fresno,  the 
building  will  be  a  one-story,  base- 
ment, mezzanine  floor  and  balcony 
auditorium  with  a  seating  capacity 
of  2300  on  the  main  floor  and  1200 
in  the  balcony.  A  56-foot  stage  is 
provided,  together  with  an  art  gal- 
lery, little  theater,  committee 
rooms,  kitchen  and  banquet  rooms, 
and   a   central   telephone   system. 

The  building  will  be  250  by  162 
feet  in  size,  of  steel  frame  con- 
struction with  reinforced  concrete 
walls  and  floors.  Ceiling  height  in 
the  main  auditorium  will  he  47  ft, 

F.  W  K  e  1  1  b  e  r  g  and  Clarkson 
Swain  are  structural  engineers  anil 
A.  Coddington  is  mechanical  engi 
neer  for  the  building.  All  are  of 
San  Francisco. 
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33  Treasury  Bu3ding  Projects  In 
Western  Program;  $8,128,000  Allotted 

Appropriations  totaling  $8,128,305  have  been  made  for  thirty-three 
government  building  projects  in  the  five  far-western  states  which  are 
now  out  for  bids  or  for  which  plans  have  been  prepared  or  sites  selected 
and  surveys  ordered,  according  to  the  last  report  on  the  Treasury  De- 
partment  building   program. 

Of  the  thirty-three  projects  lished  twenty-four  are  located  in  Cali- 
fornia, three  in  Arizona,  three  in  Washington,  two  in  Oregon  and  one 
in    Nevada. 

The  projects,  which  are  included 

in  the  two  Treasury  Department 
building  programs,  the  regular  and 
the  emergency  program,  include 
post  offices,  courthouses  and  the  $1- 
225,000  San  Francisco  mint  build- 
ing. 

A  summary  of  the  status  of  proj- 
ects on  which  bids  have  not  yet 
been  received,  together  with  the 
amounts  appropriated  for  each,  fol- 
low: 


Projects  on   Market 

Inglewood    $  90,000 

Oceanside    55,000 

WInslow,  Arizona   49,500 


Total    !>  194,500 

Preparing    Specifications 

Hollywood        $  214,500 

Preparing  Plans 

Anaheim $  120,000 

Alhalmbra     178,415 

Ely,    Nevada  45,000 

Lodi  55,000 

Madera   50,600 

Marshfleld,  Oregon  92,400 

Montebello    45,100 

Phoenix,   Ariz.,  Ct.   H. 40,000 

Redding    79,200 

Salinas    83,600 

San   Francisco   Mint 1,225,000 

San    Gabriel    57,200 

San   Pedro  568,840 

Santa   Cruz   115,750 

Santa   Monica  130,900 

South  Pasadena  63,800 

Van    Nuys   57,200 

Ventura    85,800 

Whittier   71,500 

Flagstaff,    Ariz 137,000 

Grants  Pass,  Ore 150,000 

Hayward    89,000 

P^asadena     215,000 

San    Diego   410,000 

Tracy    67,000 


Total     $4^33,305 

Sites  Selected 

Bremerton,    Wash $    121,000 

Los   Angeles   2,600,000 

Port   Angeles,   Wash 115,000 

Spokane,  Wash 650,000 


Total    $3;486,0U0 


Grand   Total   $8,128,305 

Since  the  first  of  the  year  bids 
have  been  opened  on  the  following: 

Sebaatopol,  Robt.  McCarthy,  low 
at   $33,930; 

Turlork.  K.  E.  Parker  Co.  low  at 
»39.670: 


COMMISSION  LETS 

FOUR  CONTRACTS 


SACRAMENTO,  February  20 
— Four  contracts  totalling  ap 
proximately  $175,000  were  award 
ed  by  the  State  Highway  Com 
mission.  The  largest  is  that  to 
J.  E.  Haddock,  Ltd.,  Pasadena 
at  $123,729  for  grading  and  pav 
Ing  with  Portland  cement  con 
Crete  1.1  miles  in  Laguna  Beach 
Orange  county.  J  L.  McClain 
Los  Angeles,  at  $48,389  received 
an  award  for  grading  and  paving 
eight-tenths  mile  in  Los  Ange- 
les county. 

Two  district  contracts  for  ap- 
plying diesel  oil  to  roadside  veg- 
etation were  awarded  to  Tiffany 
Construction  Co.,  San  Jose,  at 
$2,517  for  a  distance  of  147  miles 
and  to  Sheldon  Oil  Co.,  Sulsun, 
at  $2,851  for  a  distance  of  190 
miles. 


South     Pasadena,    bids     rejected 
and  plans  being  revised; 

Prosser,  Wash,  awarded  to  Stand- 
ard Const.  Co.,  at  $36,498. 

McMinnville,  Ore.,  Hoffman  Con- 
struction Co.  low  at  $41,580; 

Hollister,   K.   E.   Parker   Co.   low 
at  $35,400; 

Bell,  L.  F.  Dow  Co.  low  at  $35,000 

Woodland,  Geo.  Petersen  Iw  at 
$39,800; 

San  Mateo,  Prank  J.  Reilly  low 
at  $50,981; 

Kingman,  Ariz.,  Robt.  E.  McKee 
low  at  $41,700; 

Roseville,  K.  E.  Parker  Co.  low 
at  $36,987; 

Compton,  Robt.  E.  McKee  low 
at  $54,100; 

San  Rafael,  Wm.  Spivock  low  at 
$35,500; 

Baker,  Oregon,  Wm.  MacDonald 
Co.  low  at  $43,800; 

Mt.  Vernon,  Wash.,  Heurickson 
Alstrom  Co.  low  at  $44,530; 

Puyallup,  Wcsh..  Henrickson-Al 
Strom  Co.  low  at  $43,690; 

North  Hollywood,  Robert  E  Mc 
Kee  low  at  $44,700; 

Phoenix,  Ariz.,  Great  Lakes  Con 
Ktruction  Co.  low  at  $428,820; 

Kelso,  Wash.,  Consolidated  Engr 
Co.  low  at  $50,988. 


LUMBER  SURVEY 
SHOWS  INCREASE 
IN  BUILDING 


First    Quarter    Will     Continue 

Residential  Gain   Is 

Prediction 


New  residential  construction.  In- 
cluding recorded  modernization  and  ■ 
repair  projects,  measured  in  floor 
space,  during  the  fourth  quarter  of 
1934  was  12  percent  above  that  of 
the  third  quarter,  but  15  percent 
below  floor  space  recorded  in  the 
last  quarter  of  1933.  according  to 
estimates  of  the  Lumber  Survey 
Committee  of  the  Timber  Conser- 
vation Board. 

Comparison  of  the  1934  totals  for 
all  types  of  building  with  those  of 
other  years  is  provided  by  the  com- 
mittee as  follows: 

RESIDEXTIAL 

Fl.  Space  Valuation 

1^34%  of  1933 88%  99.8% 

lii34%ofl932 S7%  89.0% 

1934%  of  1931 34%  31.0% 

1934  %  of  1928 11%  9.0% 

.\LL    CONSTRUCTION 

FI.  Space  Valuation 

1934%  of  1933 104%  123.0% 

1934%  of  1932 98%  114.0% 

1934  %  of  1931 42%  50.0% 

19.'!4  %of  192S 16%  23.0% 

In  1934  publicly-owned  construc- 
tion represented  63  percent  of  the 
total;  in  1933  it  was  54  percent  of 
the  total  and  in  1931,  was  57  per 
cent. 

In  1934  of  the  total  valuation  of 
iv,  billion  dollars  of  total  construc- 
tion contracts.  49  percent  was  for 
public  works  and  utilities,  in  1933 
of  total  valuation  of  IV*  billion, 
public  works  and  utilities  contracts 
were  48  percent. 

During  the  first  quarter  of  1935 
the  board  estimates  that  residen- 
tial building  contracts  will  exceed 
those  of  similar  period  of  1934  by 
12  to  20  percent  in  value  and  that 
the  proportionate  distribution  of 
new  building  to  alterations  and  re- 
pairs will  be  80  percent  to  20  per 
cent  as  during  the  last  quarter  of 
1934. 

"Although  residential  rents  have 
improved  somewhat,  they  are 
scarcely  yet  high  enough  to  encour- 
age much  speculative  building  at 
present,"  states  the  report.  "It 
will  not  be  surprising  if  contract 
totals    during   the    first    quarter   of 

1935  fail  to  show  increase  over  the 
first  quarter  of  1934  due  to  the 
tapering  off  of  the  old  public  works 
program  and  the  necessary  lag  in 
getting  the  new  one  under  way." 


ZELINSKY  SAILS 

FOR  CANAL  ZONE 


Mr.  and  Mrs.  M.  G.  Zelinsky  are 
on  board  the  Panama-Pacific  liner 
"  California, "  which  sailed  from 
San  Francisco  February  16,  en- 
route   to   the   Panama   Canal   Zone. 

Mr.  Zelinsky  is  secretary-treas- 
urer of  D.  Zelinsky  &  Sons,  Inc., 
painters  and  decorators,  and  Is 
making  this  voyage  a  combined 
business  and  pleasure  trip. 
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Employment  Figures  Requested  By 

Code  Authority  From  Contractors 

Accompanied  by  .i  letter  of  expl.ination  from  the  Construction 
Code  Authority,  the  first  statistical  questionnaire  requesting  employ- 
ment and  payroll  figures  Is  being  mailed  to  the  hundred  and  fifty  thou- 
sand  registered   employers  of  the   construction    industry. 

The  form  of  the  questionnaire  has  been  kept  very  simple  so  that 
the  contractors  will  not  be  unduly  burdened  in  supplying  this  highly 
important  Information      It  asks  for  the   number  of  employees  who  have 

worked   iiiiy    p:irl    of   a   oiii'    wci'k's  

perloil  (Midcd  nrnrcst  to  .lanuary 
15  niid  the  total  amount  of  payioU 
ind  lh(>  total  iiiinihiM-  of  niaii-hours 
for  tlio  foiir-wock  period  cndfd  Jan. 
26.  Tliesp  lliroo  items  are  to  be 
iclven  separately  for:  (1)  journey- 
men and  mechanics;  (2)  helpers 
ind  apprentices;  (3)  common  la- 
t)or:  and  (-1)  office  workers.  In  ad- 
iltlon.  tile  contractor  is  asked  to 
glye  the  dollar  value  of  contracts 
received  during  Hie  calemlar  month 
r>f  January,  the  dollar  value  of 
work  performed  durinR  January 
with  his  own  forces,  and  the  dollar 
value  of  incompleted  work  as  of 
January  31.  The  purpose  of  these 
figures  is  to  indicate  the  proportion 
:>t  all  construction  work  reported 
upon  through  the  questionnaires, 
and  by  reference  to  authoritative 
records  of  work  awarded,  to  sup- 
ply the  factor  by  which  the  sum- 
mation of  replies  may  be  computed 
to  a  total  report  on  employment  in 
the  construction  industry  durini; 
January.  These  dollar  value  fig- 
ures are  to  be  hsted  on  the  four 
major  classifications:  (1)  one-  and 
two-family  houses;  (2)  other  build- 
ing; (3)  heavy  construction;  and 
(4)  highways. 

In  order  to  afford  a  comparison 
of  employment  and  payrolls  be- 
tween 193,5  and  1934,  the  contractor 
is  also  asked  to  give  for  1934  only 
the  number  of  employees  who 
worked  any  part  of  the  week  ended 
nearest  to  January  1.5,  1934.  and 
the  total  amount  of  payroll  for  the 
four  weeks  period  ended  nearest  to 
January  27,  1934. 

The  report  is  to  include  new  con- 
struction, re-modeling,  repairs  and 
maintenance  without  any  excep- 
tions regarding  the  size  of  the  or- 
ders except  that  Federal  Govern- 
ment projects  are  not  to  be  report- 
ed, nor  any  projects  financed  by 
PWA  or  RFC  funds,  employment 
on  which  is  already  being  reported 
to  the  government.  Contractors 
maintaining  more  than  one  office, 
other  than  field  offices,  are  request- 
ed to  make  a  separate  report  for 
each  office.  If  work  is  being  done 
in  more  than  one  metropolitan 
area,  space  is  provided  for  listing 
each  area  separately,  or  for  list 
Ing  work  outside  such  metropoli- 
tan areas  by  separate  States.  A  list 
of  metropolitan  areas  is  attached 
to  the  questionnaire,  showing  the 
counties  included  therein:  but  any 
city  of  one  hundred  thousand  or 
more  in  population  .and  the  county 
in  which  such  city  is  located,  is  to 
be  considered  as  a  metropolitan 
area. 

The  questionnaire  has  been  de- 
veloped as  a  result  of  exhaustive 
study  and  consideration  by  the 
Construction  Code  Authority's  Re- 
search   and     Statistics     Committee 


and  staff  statistician,  together  with 
nil  outstanding  group  of  statistical 
consultants.  This  later  group  Is 
comprised  of  Tlios.  S.  Holden.  Vice 
President  in  Charge  of  Statistics 
and  Research  of  the  F.  W.  Dodge 
Corp  ;  Dr.  Isador  Lubin,  Commis- 
sioner of  Labor  Statistics,  Depart- 
ment of  Labor;  Colonel  Donald  H. 
Sawyer,  Federal  Employment  Sta- 
bilization Board  head,  and  Peter  A. 
Stone  of  the  NRA  Division  of  Re- 
search  and   Planning. 

The  questionnaire  has  been  ap- 
proved by  the  National  Recovery 
Administration  and  the  Central 
Statistical  Board.  The  information 
is  to  he  summarized  by  the  Bureau 
of  Census.  Every  precaution  is  to 
be  taken  to  keep  the  reports  of 
the  individual  contractors  strictly 
confidential  in  accordance  with  the 
Code.  As  a  means  of  accomplish- 
ing this,  a  tab  Is  attached  for  re- 
cording the  name  and  address  of 
the  contracting  firm,  and  this  tab 
will  be  detached  by  the  Construc- 
tion Code  Authority  on  recepit  of 
the  questionnaire  so  that  the  rec- 
ord as  it  goes  to  the  tabulating 
organization  will  be  strictly  imper- 
sonal. Only  compiled  summaries 
for  the  entire  industry  will  be  pub- 
lished. 

While  the  Construction  Code  spe- 
cilically  provides  for  the  collection 
from  members  of  the  industry  by 
various  code  authorities  under  the 
Code  of  the  necessary  statistical 
information  requested  by  NRA  or 
required  by  various  governmental 
departments,  the  questionnaire  is 
accompanied  by  a  letter  from  the 
Construction  Code  Authority  not 
based  on  this  Code  requirement, 
but  eniphasiing  the  value  to  the 
contractor  of  the  information  so 
collected.  It  states  that  each  con- 
tractor's business  may  be  profitable 
or  unprofitable  this  year,  depend- 
ing upon  the  help  that  the  govern- 
ment gives  the  construction  indus- 
try Important  decisions  may  hinge 
upon  the  reliability  and  scope  of 
factual  information  concerning  em- 
ployment and  other  conditions  in 
the  industry.  Attention  is  direct- 
ed, particularly,  to  the  fact  that  the 
information  furnished  will  be  held 
strictly  confidential.  Franked,  self- 
addressed  envelopes  are  enclosed 
for  the  replies. 

The  1.50.000  contractors  to  whom 
the  questionnaire  Is  being  sent  in- 
clude 23.000  general  contractors,  40- 
000  painters.  23.000  electrical  con- 
tractors. 25.000  plumbers.  8,300 
heating  and  piping  contractors,  9,- 
000  roofing  and  sheet  metal  con- 
tractors, 8,500  plasterers,  and  a 
smaller  number  of  the  various  oth- 
er divisions. 


CONTRACTORS 
LAUNCH  FIGHT 
ON  DAY-LABOR 

Industry     Will     Be     Or(;anized 

For  Opposition  To  New 

SERA    Legislation 

Concerned  wllli  the  growing 
threat  of  day  labor  projects  to  the 
contract  system  of  executing  pub 
lie  works,  members  of  Central  Cal 
ifornla  Chapter,  As-iiociated  Gener- 
al Contractors,  at  their  annual 
meeting  Friday,  started  a  special 
fund  to  be  devoted  to  a  legislative 
compaign  against  bills  proposing 
to  liberalize  the  regulations  under 
which  public  officials  may  spend 
money  for  construction. 

Particularly  the  defense  of  the 
contract  system  will  center  In  op- 
position to  Assembly  Bill  146  In 
troduced  in  the  California  legisla- 
ture by  Assemblyman  Breed  of  Al- 
ameda county.  This  measure  would 
amend  the  school  code  to  authorize 
school  trustees  to  build  and  recon- 
dition schools  with  SERA  labor, 
without  calling  for  competitive 
bids,  regardless  of  the  cost  of  the 
project.  Materials  only  would  be 
purchased  by  competitive  bidding. 

"We  propose  to  fight  this  bill  to 
the  last  ditch,"  declared  George 
Greenwood,  president  of  the  chap- 
ter. 

The  act  is  supported  by  school 
authorities  of  Berkeley  and  Oak- 
land with  the  intention  of  obtain- 
ing SERA  labor  to  execute  school 
reconditioning  programs  amount- 
ing to  more  than  $5,000,000. 

An  example  of  the  complete  lack 
of  efficiency  and  excess  cost  in  day- 
labor  metho<ls  in  Santa  Clara  coun- 
ty was  cited  by  Dave  Bunker,  sec- 
retary of  the  San  Jose  Builders' 
Exchange.  A  small  addition  built 
for  the  county  hospital  required 
the  expenditure  of  at  least  three 
times  the  estimated  cost  if  done 
by  contract  It  was  started  by  the 
CWA  and  left  incomplete  when 
CWA  was  disbanded.  The  building 
was  completed  nearly  a  year  after 
it  was  started  with  supplemental 
appropriations  by  SERA. 

Mr.  Bunker  said  $565,000  had 
been  spent  by  SERA  on  113  proj- 
ects in  Santa  Clara  county,  of 
which  40  are  in  building  construc- 
tion. It  is  estimated  that  $1,340,- 
000  will  be  required  to  bring  au- 
thorized projects  there  to  comple- 
tion. 

E.  C.  Moore  of  W.  S.  Dickey  Co.. 
pointed  out  that  SERA  competition 
with  invading  the  mterial  dealers 
field  as  well  as  that  of  the  contrac- 
tors. The  Clay  Products  Institute 
of  California  has  filed  a  protect  in 
Washington  against  operation  of  a 
clay  tile  factory  in  San  Luis  Obis 
po  courKy  by  SERA,  he  said. 

A  resolution  of  protest  was  adopt- 
ed by  the  meeting  and  President 
Greenwod  announced  a  definite  pro- 
gram would  be  proposed  by  the 
chapter  immediately  for  combating 
tions. 
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MdcDonald  &  Kahn  Low  at  $565,565  For 

Construction  of  Marina  Jr.  High  School 


Low  bid  for  construction  of  tlio 
Marina  Junior  High  School  was 
submitted  to  the  San  Francisco  Di'- 
partment  of  Public  Works  yester- 
day by  MacDonald  and  Kahn  Com- 
pany. Ltd..  with  a  proposal  of  $56.5.- 
565  for  the  job  complete,  including 
electrical,  mechanical  and  plumbing 
work. 

Second  low  bid  was  submitted  by 
Dinwiddle  Construction  Company, 
at  $579,400.  on  the  same  basis  as 
MacDonald  and  Kahn's  proposal.  A 
combination  of  three  low  bids,  sub- 
mitted on  a  segregated  basis  by  K. 
E.  Parker  Company  at  $46S.S00  for 
general  work,  Scott  Company  at 
$92,S07  tor  mechanical,  and  Dowd- 
Seid  Electric  Company  for  elec- 
trical work  was  the  third  lowest 
proposal,  the  total  of  the  three  be- 
ing $589,702. 

Contracts  were  advertised  for 
the  work  c  omplete,  for  general 
work  only,  electrical  work  only  and 
mechanical  work  only.  Altogether 
twenty-nine  bids  were  received  for 
varioiis  portions  of  the  work. 

Total  bids  submitted  for  the  work 
complete,  including  electrical  and 
mechanical  work  were: 

MacDonald    &    Kahn $565, SU.". 

Dinwiddie    Construction    Co 579,400 

Clinton  Construction  Co 604.500 

Rarrett    &    Hilp         606.666 

Total  bids  for  general  work  only 
were  as  follows: 

K.   E.   Parker  Company $468,800 

Clinton    Construction    Co 481.900 

Fredrickson    &    Watson    Con- 
struction Co..  Oakland 486.526 

P.   J.   Walker  Companv 486,615 

Undgren  &   Swinerton  511,000 

Bids  submitted  for  mechanical 
work  were: 

Scott    Company    $  92,807 

Herman   Lawson    92,814 

Alta  Elec.  &  Mechanical  Co 94,000 

M.    De.siano   94,666 

Anderson   &    Rowe    94,731 

Fred.    W.    Snook 96,503 

James  A.  Nelson  98,645 

Schuster  &  Hudson.   Oakland..     106,839 

Bids  tor  electrical  work  were 
submitted  as  follows: 

Dowd   Seid  Electric  Co $28,095 

Victor  Leniose   28,409 

American    Electric   Co 28,440 

G.  H.  Armstrong  28,990 

Enterprise  Electric  Co.                ,.  29,736 

R.    Flatland  30,065 

Scott   Buttner   Co.  30,08.", 

<"rown  Electric  Co  31,162 

Abbett   Electric  C. 31.460 

Severin   Electric  Co 33,051 

(•has.    Langlals    33,26S 

Spencer  Electric  Co 34,626 

The  buildings,  cost  of  which  pre- 
viously had  been  estimated  at  ap- 
proximately $530,000  will  be  a  three- 
story  reinforced  concrete  academic 
building  and  a  steel  frame  gym- 
nasium. The  academic  building  will 
contain  2S  classrooms.  15  special 
rooms  and  two  choral  rooms.  Work 
includes  tar  and  gravel  roofs,  steam 
heating  system,  wood  and  linoleum 
floors,  wood  and  steel  sash  and 
wood  trim. 

Architects  for  the  building  were 
George  Kelhm  and  W.  P.  Day,  and 
Leiand  and  Haley  were  mechanical 
engineers. 


OPEN  BIDS  ON 

TWO  L.  A.  JOBS 


LOS  ANGELES,  Feb  21.— R. 
R.  Bishop  of  Long  Beach  today 
submitted  low  bid  to  the  State 
Highway  Engineer  for  widening 
a  reinforced  concrete  bridge 
across  Mallbu  Creek  about  ten 
miles  northwest  of  Santa  Mon- 
ica in  Los  Angeles  county.  The 
amount  of  the  low  bid  was  $25,- 
270.  Second  and  third  low  bid- 
ders, respectively,  were  Lynch- 
Cannon  Engineering  Co.  at  $27.- 
850  and  Byerts  and  Dunn  at  $37- 
065.  At  the  same  time  bids  for 
bituminous  surfacing  of  about 
one  and  one-tenth  miles  on  Hill 
street  in  Oceanside,  San  Diego 
county,  were  opened,  Southwest 
Paving  Co.  of  Los  Angeles  being 
low  bidder  for  the  work  at  $11,- 
105.  On  this  contract  Griffith  Co. 
at  $14,775  and  R.  E.  Hazard  Con 
tracting  Co.  at  $14,950  submit- 
ted second  and  third  low  bids, 
respectively. 


$675,000  FUND 
FOR  S.  F.  SCHOOL 
CONSTRUCTION 


An  appropriation  of  $675,000  for 
San  Francisco  school  construction 
during  the  fiscal  year  19.35-36  is  in- 
cluded in  the  budget  tentatively 
adopted  by  the  Board  of  Education 
this  week. 

Altogether  $1,000,000  is  provided 
in  the  budget  tor  school  buildings, 
the  $325,000  balance  being  alloted 
to  general  maintenance. 

Work  at  the  following  schools  is 
allowed  for  in  the  new  budget: 

George  Washington  High  School, 
additional  work.  $275,000. 

Marina  Junior  High  School,  ad- 
ditional work,  $220,000. 

Aptos  Junior  High  Scliool.  $S0,- 
000. 

Girls'  High  School  and  Lowell 
High   School,   $70,000. 

Daniel  Webster  School,  construc- 
tion of  an  auditorium,  $30,000. 

The  budget  tentatively  adopted 
includes  only  expenditures  to  he 
made  between  July  1.  1935  and  July 
1.  1936.  Total  expenditures  of  the 
Board  of  Education  under  the  new 
budget  will  he  $9,749,176;  during 
the  past  year  they  were  $9,202,032 

The  budget  will  not  he  finally 
iidopted  until  next  August,  but  it 
is  anticipated  that  little  change 
will  be  made  in  the  provisions  as 
they  stand  at   present. 

Possible  projects  to  be  undertak- 
en under  the  federal  emergency 
program  are  not  included  in  the 
l)udget.  only  tli"  regular  necessary 
expenditures  of  the  board  being 
provided  for. 


BERKELEY  PWA 
PROJECT  LIST 
TOTALS  $1,500,000 

Extensive    Civic    Improvement 

Program  Offered  For 

U.  S.  Assistance 


The  city  of  Berkeley  has  forward-  I 
ed  to  State  Engineer  A.  D.  Wilder 
reauests    amounting    to    $1,500,000  ' 
for    federal    aid    in    municipal   con-  i 
si  ruction  projects,  according  to  City 
Manager  Hollis  Thompson. 

The  projects  include  the  con- 
struction of  new  buildings,  sea  wall 
hie  houses,  natatroium,  painting  of 
fire  houses,  installing  50  new  fire 
alarm  boxes,  playground  and  park 
improvements  and  the  construction 
of  a  branch  library  building. 

It  is  estimated  that  the  police 
administration  building  will  cost 
$300,000.  Other  projects  and  their 
estimated  costs  are:  Railway  un- 
derpass at  Third  St.  and  University 
Ave.,  $175,000;  railway  underpass 
at  Ninth  St.  and  Ashby  Ave.,  $17.5,- 
000;  Ashby  Ave.  sewer  extension, 
$15,000;  Ashby  Ave.  sewer  sepair, 
$6,000;  construction  of  guard  rails, 
fences  and  reconstruction  of  streets 
in  the  hill  area,  $3,000;  new  cul- 
verts at  street  corners.  $120,000. 

Reconstruction  of  catchbasins,  $6,- 
000;  sidewalk  repairs,  $10,000;  fire 
alarm  extension.  $5,000;  pedestrian 
underpass  at  University  and  San 
Allston  Way,  $20,000;  pedestrian 
underpas  at  University  and  San 
Pablo  Avenues,  $20,000;  pedestrian 
underpass  at  Bancroft  Way  and 
Milvia  St.,  $15,000. 

Construction  of  a  sea  wall  at  the 
garbage  fill,  $40,000;  construction 
of  two  new  fire  houses,  $17,500: 
construction  of  a  drill  tower  and 
school  for  firemen,  $9500;  painting 
nine  fire  houses,  $3500;  tar  and 
gravel  the  roof  of  the  Durant  Ave. 
fire  house,  $1200;  installing  50  fire 
alarm  boxes,  $10,000;  sprinkling 
system  at  San  Pablo  Park.  $47,800. 

Sprinkling  system  at  James  Ken- 
ney  Playgound.  $10.700 ;  install 
lights  at  San  Pablo  Playground.  $5- 
.SOO;  lights  at  James  Kenney  Play- 
ground. $3900:  lights  on  tennis 
courts  at  Codornices  Playground, 
$3950;  lights  at  Grove  Street  Play- 
ground, $950;  natatorium,  $150,000, 
and  a  new  branch  library  building, 
$50,000. 


WALTER  KOETITZ 

NAMED  MANAGER 

Walter  P.  Koetitz.  civil  engineer 
of  Alameda,  will  become  city  man- 
ager there  tomorrow,  succeeding 
Ralph    M.    Bryant,   resigned. 

Mr.  Koetitz  is  known  in  the  con- 
struction industry  in  connection 
with  various  projects,  among  them 
the  Los  Angeles-Hollywood  storm 
drainage  system,  the  Dallas  dam 
for  the  Modesto-Turlock  Irrigation 
District,  harbor  buildings  at  Oak- 
land. Richmond  and  Vallejo.  San 
Francisco  harbor  buildings  and  sub- 
way, and  a  State  bridge  across  the 
San   Joaquin  River. 


PACiFIC    CONSTRUCTOR 


Construction  Industry  To  Sponsor  State 
Home  Buildns  Loans  At  5 1-2  ''^  Interest 

Funds   for    building   small    homes    are   to    be    made    available   to   all 
residents  of  C.-ilifornia  at  a  5';.%  interest  rato  and  on  the  liberal  terms 
'    now    offered    war     veterans    of    this    state    under    a    program    which    wlli 
find    its   way    into    the    state    legislature    at    the    present    session    under 
sponsorship   of  the    general    building    contractors   and    allied    interests. 
'  Announcement  of  the  plan  and  of  its  endorsement  by  leading  mem- 

bers of   the   building    Industry   was   made   at   the   annual   dinner   Friday 
I   niKliI   "f  the   ("fill  rill   Calilornla 
I    fhiipter,    Assnoiiilprl    rioiipral    foil- 
'   trnctors.    William  E.   IIiikuo,  spctp- 

Inry-mnnaKPi'   of   the   cliiiptpr.    who 

prescntod    llio   pinn.   said    an   fsHiif 

of  rpvpiiup  bonds  iimonntInK  to  lOd 

million    dollars    or    more    could    bo 

usod    to    initiate    the    flnancinK,    in 

the  opinion  of  legislators  who  have 

been    interviewed.     Hond    proceed.^ 

would  li(>  loaned  to  those  who  wish 

to    build    and    the    issue    would    be 

retired  by  monthly   payments  over 

a    period    of    twenty    years    in    the 

pame   procedure  that   has  been  ap- 
plied successfully  to  veterans  home 

flnanclnfi  for  the  past  13  years. 
The  loan   limit    on   any   property 

would    he    90    per    cent    of    the    ap- 
praisal for  land  and   iuiiiiovenien's 

up   to  a    maximum    of  $6,ono.    The 

owner  would    he  allowed   to  invest 

up  to  $2500  additional  in  the  build- 
ing. 

Mr.  Hague  piesented  the  plan  at 
the  dinner  meeting  of  tlie  annual 
Centrai  California  Chapter  in  the 
Engineers  Club,  which  followed  the 
annual  business  session  of  the  chap- 
ter. The  evening  meeting  was  at- 
tended by  more  than  sixty  contrac- 
tors, associated  material  and  equip- 
ment dealer  members,  and  archi- 
tects. 

George  Greenwood,  chapter  presi- 
dent, was  chairman  of  the  evening. 

The  essential  points  of  the  state 
home  loan  proposal  were  outlined 
by  Mr.  Hague  as  follows: 

(1).  Revenue  bonds  to  be  sold  as 
needed  up  to  200  million  dollars. 
Interest  to  be  five  per  cent.  (Note: 
It  is  expected  that  the  bonds  will 
bring  a  premium  which  will  reduce 
the  interest  rate  to  4'/^%  or  less.) 

(2)  Purchasers'  interest  rate  to 
be  514%. 

(3).  A  niaintenane  fee  of  five  per 
cent  'r,  he  charged  the  buyer  at  time 
of  making  the  loan. 

(4).  A  10  per  cent  down  payment 
to  he  made  by  buyer  at  time  of  mak- 
ing the  loan. 

(•')).  A  mortgage  amortized  over 
twenty  years,  secured  by  the  land 
and  improvements,  to  he  given  by 
the  buyer  at  time  of  completing  the 
loan. 

(6>.  Full  tax  rates  to  he  paid  by 
all  buyers. 

(7).  The  difference  In  interest 
rates  between  the  actual  net  inter- 
est rate  paid  on  the  bonds  and  the 
five  percent  rate  paid  by  the  pur- 
chaser to  be  placed  In  a  reserve  or 
insurance  fund  to  he  applied  to  re- 
ducing the  amortization  period  of 
the  mortgage. 

(S).  State  to  own  the  property 
and  to  make  the  mortgage. 

(9).   No  second  mortgage  to  he  al- 
lowed. 

(10).  No  old  hom*  purchases  to 
be  allowed.    The  loans  are  for  new 


construction  to  create  relief  of  un- 
employment. 

((1).  Purchaser  to  have  the  priv- 
ilege of  selecting  his  own  lot. 

(121  Value  of  the  lot  to  he  tenta 
tatively  appraised  prior  to  construc- 
tion being  started. 

(13).  Tentative  purchaser  to  have 
authorized  plans  and  specifications 
prepared,  same  to  be  submitted  and 
a  copy  filed  with  the  Hoard  accom- 
panied by  one  or  more  bids  froru 
responsible  contractors. 

111).  Upon  approval  of  the  plans 
iind  specifications  prepared  by  a 
person  duly  authorized  by  state  law 
and  the  proposed  contract  price, 
the  Hoard  to  furnish  a  writing  to 
the  purchaser  tentatively  approv- 
ing i)lans.  specifications  and  price 
of  lot  and  improvements,  and  agree- 
ing to  make  a  loan  based  on  same 
provided  all  conditions  are  approv- 
ed and  the  building  erected  on  the 
approved  lot  strictly  In  conformity 
with   the  plans  an   specifications. 

(15).  The  owner  to  finance  con- 
struction of  the  home  under  the 
conditions  set  forth  above. 

(16).  Upon  completion  of  the 
improvements  freed  from  all  liens 
on  lot  and  improvements,  in  ac- 
cordance with  the  above  provisions 
the  state  may  then  purchase  the 
property  and  to  collect  thereon  the 
five  per  cent  maintenance  fee,  plus 
the  ten  per  cent  down  payment, 
accepting  a  20-year  amortized  mort- 
gage to  cover  the  balance  of  the 
purchase  price.  The  state  to  re- 
serve the  right  to  reject  plans  and 
specifications  and  to  refuse  any 
loans  when  conditions  are  not  ful- 
ly complied  with. 

An  owner  desiring  to  purchase  a 
house  and  lot  valued  in  excess  of 
$6,000  may  pay  such  additional  cost 
up  to  an  amount  of  $2500,  but  In 
no  case  shall  the  property  exceed 
a  total  value  of  $8500. 

The  following  committee  was  ap- 
pointed to  w^ork  for  the  proposed 
enabling  bill  and  other  legislation 
regarded  as  a  stimulant  to  new 
building. 

C.  W.  n.irkor,  Piioific  Mfs.  Cn. : 
Henry  M.  Burkley,  Certain-toed  Prod- 
ucts Corp.:  Chas.  M.  Cadman.  Pacific 
Coast  .\gerefrates:  John  R.  Cahlll.  C.i- 
hill  Bros.;  E.  H.  Downlne.  Pacltir- 
Portland  Cement  Co.:  rjeoree  R.  Gny. 
Kanta  Cruz  Portland  '^emenf  Co.;  W. 
P.  Goodenoiiph:  H.  H.  Hilp.  Barrett  X- 
Hilp:  S.  G.  Johnson:  H.  N.  Larsen. 
Larsen   *   Larsen;    George   J.    Maurer: 

E.  C.  Moore.  W.  S.  Dickey  Co.:  'W'- 
J.  Ochs:  Frank  J.  Reilly:  G.  C.  Rice. 
Pal.Toe  Hardware  Co.  W'm.  Splvock: 
O.  P.  Steele.  Transit  Concrete.  Ltd.: 
r.irroll  ."Stephens.  Golden  Gate  Atlas 
Materials  Co.:  W.iverly  Tilden.  TM- 
hen    Lumlier   Co.;    H.    F.    Vincent,    E. 

F.  Vincent,  E.  K.  Wood  Lumber  Co.: 
-i  If  red  H.  VoRt;  R.  Walberg.  Lind- 
Kren  &  Swinerton:  Clarke  E.  Wayland 
Western  Asbestos  Mafrnesia  Co.,  Geo. 
W.  Williams. 


DEATH  CLAIMS 
STATE  VETERAN 
IN  ENGINEERING 


John  Oilmore  McMillan,  one  of 
California's  best  known  vterant 
of  the  engineering  profp«Hlon.  died 
In  San  Jose  Thursday  at  the  age 
of  84.  Funeral  Hervlcew  were  held 
Saturday. 

Mr.  McMillan  was  elected  coun- 
ty surveyor  of  Santa  Clara  In  1890 
and  served  for  twenty-four  yeara, 
resigning  in  1914  to  Join  with  his 
sons  In  a  firm  of  consulting  engi- 
neers. 

The  career  which  brought  Mc- 
Millan frame  In  railroad,  highway 
and  bridge  engiroering,  grew  from 
childhood  ambition. 

He  was  born  in  Rhode  Island  In 
.July,  1851,  and  came  to  California 
with  his  parents  four  years  later. 
As  a  child  the  construtcion  work 
around  the  Feather  river  mines  fas- 
cintaed  him,  He  decided  to  become 
an  engineer. 

He  was  elected  county  surveyor 
of  Sutter  county  in  1.S76,  serving 
two  terms  and  winning  a  reputa- 
tion that  caused  the  Central  Pa- 
cific and  then  the  Southern  Pacific 
to  employ  him  in  railroad  construc- 
tion. Later  he  went  to  Central 
America  and  built  railroads  there. 
Returning  to  the  United  States  in 
18S5  he  was  employed  as  assistant 
engineer  on  construction  of  the  old 
.Market  street  cable  railroad  in  San 
Francisco.  In  1886  he  resigned  to 
become  engineer  of  construction  of 
Stanford  unversity. 

On  completion  of  this  job,  after 
four  years,  he  was  elected  Santa 
Clara  county  surveyor  and  in  1890- 
91  built  the  first  concrete  highway 
bridge  in  California. 


George  Petersen 
Sues  Healdsburg 
School  on  Forfeit 


George  Petersen,  San  Leandro 
general  contractor,  yesterday  filed 
suit  in  Sonoma  county  superior 
court  to  enjoin  the  Healdsburg 
board  of  school  trustees  from  for- 
feiting a  $3,850  bid  deposit  made 
with  his  proposal  on  the  Healds- 
burg high  school  addition  contract. 

Mr.  Petersen  showed  the  board 
evidence  of  an  error  in  computing 
his  bid  which  made  it  impossible 
for  him  to  accept  the  contract  and 
asked  that  he  be  allowed  to  with- 
draw it.  On  a  ruling  of  the  So- 
noma district  attorney  the  hoard 
declined  to  allow  withdrawal  and 
after  expiration  of  the  period  for 
executing  the  contract  ordered  his 
bid  security  cashed. 

Superior  .fudge  Hllllard  Cora- 
stock  granted  a  temporary  restrain- 
ing order  on  the  contractor's  peti- 
tion, with  hearing  of  the  suit  set 
for  March  1. 

The  contract  on  which   Mr.  Pet- 

'i  tjojBK  pa-\t333J  9q  oi  spiq  .«3n 

.loj  pasius-vpcaj  Sinaq  si  piq  nssa^ 


PACiFlC    CONSTRLCTOR 


TO  SET  RECORD 
IN  GATE  TOWER 
STEEL  ERECTION 


Contractor     Workinp     For   Big 
Bonus  to  Hasten  Comple- 
tion of  Structure 


During  the  first  two  weeks  of 
February,  steel  contractors,  the 
McCIintic  -  Marshall  Corp.,  erected 
more  than  4500  tons  of  steel  in  the 
south  tower  of  the  Go-Men  Gate 
Bridge,  according  to  the  weekly  re- 
port of  Chief  Engineer  Joseph  H. 
Strauss. 

The  traveler  is  now  in  its  third 
position,  about  120  feet  above  the 
pier  surface  and  the  tower  legs 
have  reached  an  elevation  of  200 
feet,  nearly  the  deck  level  of  the 
bridge. 

Twelve  riveting  gangs  are  at 
work  on  the  tower,  placing  approxi- 
mately 3600  rivets  a  day. 

McClintic-Marshall  is  working 
against  the  engineer's  schedule  of 
completion  of  the  tower  by  Sept. 
1.  For  each  day  up  to  60  days  the 
contractor  saves  he  will  receive  a 
bonus  of  $1500.  If  more  than  60 
days  are  saved  there  will  be  an 
additional  bonus  of  $750  a  day  over 
the  first  $1500. 

Approximately  25,615,000  pounds 
of  structural  steel  has  been  deliv- 
ered at  the  local  storage  plant  of 
the  contractor  or  is  in  transit  from 
the  fabricating  plants  in   the  east. 

Work  on  the  San  Francisco  cable 
housing  is  progressing  rapidly.  The 
structure  is  now  concreted  to  an 
elevation  of  50  feet,  which  includes 
piers  for  the  approach  spans. 

Pylon  S-2.  south  of  Fort  Scott, 
has  been  concreted  to  an  elevation 
of  106  feet  on  both  shafts,  having 
reached  the  point  where  the  ca- 
bles will  pass  through  the  struc- 
ture. 

On  the  Marin  side  of  the  Golden 
Gate  nearly  a  quarter  of  a  million 
dollars  is  to  be  spent  within  the 
next  few  months.  The  contractor 
is  overhauling  equipment  prepara- 
tory to  commencing  work  on  the 
anchorage  housing  between  the 
main  anchor  blocks  and  pylon  N-1. 
Preliminary  work  for  the  cable 
contractor  on  the  top  strut  of  the 
Marin  tow^er  is  virtually  completed 

In  the  Trenton,  New  Jersey  plant 
of  the  John  A.  Roeblings  Sons  Co., 
table  contractors,  approximately  59 
per  cent  of  the  cable  wire,  or  12.- 
577  tons,  has  been  accepted  and 
stored  Shortly  this  wire  will  com- 
mence moving  to  the  company's 
California  plant  recently  establisli- 
(d  near  the  State  Nautical  School 
on  the  upper  bay  shore  in  Marin 
county. 

In  order  to  determine  the  mo.st 
satisfactory  coating  to  protect  tlw 
cable  wire  during  its  shipment  thru 
the  Panama  Canal  and  tropical 
waters,  a  trial  shipment  was  dis- 
patched here  from  Roeblings'  east- 
ern plant,  arriving  last  week. 
In  this  shipment  six  different  ma- 


STEEL  CREWS 
SOON  START 
BAY  CATWALK 

First  Cable  Will  Be  Laid 

Between  Two  West 

Towers 


Preparations  for  raising  the  cat- 
walk to  the  tops  of  Towers  W-2 
and  W-3  were  started  last  week 
by  Columbia  Steel  Company  crews, 
according  to  the  weekly  progress 
report  of  Chief  Engineer  C  H.  Pur- 
cell  to  be  filed  with  State  Director 
of  Public  Works  Earl  Lee  Kelly  to 
day. 

At  the  same  time  Transbay  Con 
struction  Co.,  substructure  contrac 
tor,  is  completing  the  concrete  fen 
ders  on  the  center  anchorage  and 
removing  the  forms  and  falsework 
preparatory  to  turning  over  the  an- 
chorage to  the  steel  contractor. 
San  Francisco 
While  Healy  -  Tibbitts  Construc- 
(ion  Company  continues  the  demo- 
lition of  buildings  in  the  right  of 
way  of  the  bridge,  test  piles  are 
being  driven  between  Fourth  and 
Fifth  Streets  to  determine  the 
length  of  piles  required  for  the  sup- 
port of  the  bridge  viaduct. 

Pier  W-1,  on  the  west  side  of  the 
Embarcadero,  is  being  raised  from 
the  lower  deck  level  to  its  final 
height,  the  top  of  which  will  be 
176  feet  above  ground  It.vel. 
West  Bay  Superstructure 
Erection  of  Tower  W-5  is  now  S5 
per  cent  complete,  and  Columbia 
Steel  Company  is  preparing  to 
raise  the  catwalk  cables  over  Tow- 
ers W-3  and  W-2. 

Verba  Buena  Island 
Clinton  Construtcion  Company 
has  now  completed  70  per  cent  of 
the  side  wall  tunnel  lining  and  has 
started  the  concrete  viaduct  at  the 
east  end  of  the  tunnel. 

Columbia  Steel  Company  has 
now  completed  the  second  Verba 
Buena  Island  steel  span  and  start- 
ed the  third. 

East  Bay  Superstructure 
The   first    of   the    heavy    508-foot 
spans,  E-S,  was  50  per  cent  erected 
last  week  by  steel  crews. 

At  the  same  time  the  lower  deck 
of  Spans  E-20  and  E-21  was  com- 
pletely paved. 


terials  were  applied  to  the  coils  of 
wire.  Some  were  wrapped  in  pa- 
per and  others  coated  with  various 
waxes  and   greases. 

Upon  their  arrival  here  samples 
were  taken  and  carefully  wrapped 
in  cotton  batting  and  then  shipped 
back  by  express  to  the  eastern 
mills  for  chemical  analysis.  Upon 
the  results  of  the  findings  of  the 
laboratory  the  final  determination 
of  the  proper  protective  coat  for 
cable  shipment  will  be  made. 

During  the  past  week,  according 
to  Chief  Engineer  Strauss,  employ- 
ment on  the  Golden  Gate  Bridge 
has  been  stepped  up  with  an  aver- 
age of  1,000  men  per  day  employed 
on  the  project  in  the  San  Francis- 
co bay  area. 


SERA  ASSUMES 
COMPENSATION 
FOR  WORKERS 

Self-Insurance  System  Operated 

To  Meet  Accident 

Liability 

SERA  relief  workers  are  not  sub- 
.lect  to  the  provisions  of  the  Work- 
men's Compensation  Act.  accord- 
ing to  Chas.  G.  Wheeland,  director 
of  health,  safety  and  insurance  for 
SERA. 

In  case  of  injury  or  sickness, 
they  are  primarily  a  county  respon- 
sibility, thereby  being  entitled  to 
medical  care  and  hospitalization 
through  the  regularly  estabished 
county  public  facilities,  SERA  has 
ruled. 

In  order  to  relieve  an  unusual 
situation  created  through  the  op- 
eration of  the  work  relief  program, 
the  SERA  has  arranged  to  furnish 
relief  workers,  who  are  injured  in 
the  course  of  their  work  on  SERA 
projects,  a  reasonable  amount  of 
private  medical  and  hospital  care: 
also,  to  pay,  in  the  form  of  cash 
relief,  any  part  of  the  Injured's 
family  deficiency  work  budget 
which  may  be  lost  by  reason  of 
an  "industrial"  injury. 

Under  no  circumstances  shall  the 
combined  earnings  of  the  injured 
and  his  disability  benefits  exceed 
the  amount  of  his  family  deficiency 
budget  during  any  budget  period. 

The  director  of  safety  has  super- 
vised workers  engaged  in  razing 
damaged  public  buildings  in  the 
Los  Angeles  earthquake  area.  The 
administration  reports  during  a  to- 
tal of  725,055  man-hours  worked  on 
52  such  projects,  involving  greater 
than  ordinary  hazard  to  labor,  there 
were  but  22  lost  time  accidents, 
with  a  frequency  rate  of  30.3  per 
million  man-hours. 

"  Had  compensation  insurance 
been  carried  at  prevailing  rates," 
state  an  SERA  bulletin,  "the  pre- 
miums would  have  amounted  to 
$174,870.  SERA,  operating  as  a 
self-insurer,  incurred  a  total  liabili- 
ty, plus  first  aid  and  safety  equip- 
ment, salaries  and  travel  ex- 
penses of  first  aid  men  and  safety 
inspectors  of  less  than  $11,000.  AJ- 
so.  the  men  who  were  paid  disabil- 
ity allowances,  received  the  same 
amount  of  money  they  would  have 
earned  had  they  been  able  to  con- 
tinue to  work;  while  under  the 
compensation  law.  they  would  have 
been  paid  only  65  percent  or  95  per 
c^nt  o'  their  earnings." 

♦— 

EXTENSIVE  TERMITE 
INFESTATION   REPORTED 

Recent  inspections  of  old  build 
ings  in  the  city  of  Lodi  show  much 
more  extensive  termite  infestation 
than  three  years  ago,  according  to 
John  A.  Henning.  superintendent 
of  utilities.  When  a  survey  was 
made  three  years  ago  about  twenty 
per  cent  of  the  buildings  were  in- 
fested. Now  it  is  etimated  that 
termites  will  be  found  in  seventy- 
five  per  cent  of  the  structures. 
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PERMITS  AMD  COMTRACTS 




SAN   FRANCISCO  COUNTY 





— -  - 

— ..  — 

No 

Ownc" 

rlnntrnctor 

Amt. 

HI 

Cnllic»rl 

Owner 

1200 

k: 

Dempsp.v 

Mndany 

MS 

Wflls 

MiK-Donnld 

300(1 

144 

Hnin 

f)wner 

4000 

14l< 

McKonnii 

Aridcft-«en 

2000 

14( 

SunKiilnelll 

Owner 

2000 

147 

Dean 

I'.ipenhaiisen 

7000 

148 

Sbnrlinrn 

Owner 

7r,oo 

149 

Sulllvnn 

Mnller 

2750 

160 

Smith 

Owner 

30nn 

Ifil 

Rl]nrhoro 

Owner 

7500 

1B2 

nothin 

Mattock 

14000 

IB3 

Cllmorp 

Owner 

1200 

m 

Cereal 

Forbes 

3000 

154 

Undhiirc 

Salomon 

1400 

165 

Allied 

Jacks 

30000 

AI.TICRATIONS 

(141)  E  CULEBRA  TERRACE  25  S 
Chestnut    St.      Alter    flats. 

Owner— C.  CallKarl.  62  Culebra  Ter- 
race.   San    F'ranclsco. 

Architect— Not  Given.  J12no 


nWEI.MNc; 

(142)  S  TINGLEY  ST.  75  W  Ale- 
many.  One-story  and  basement 
frame   dwelling. 

Owner — Peter  Dempsey,  20  Leo  St.. 
San    FVanclsco. 

Architect- Not  Given. 

Contractor— C.  T.  Lindsay.  140  Duboce 
Ave..    San    Francisco.  J3000 


ST. 


ALTERATIONS 

(143)     NO.       22    MON'^GOMERT 
Alter   offices. 

Owner— Wells  Fargo  Bank  &  Union 
Trust  Co..  Montgomery  and  Mar- 
ket Sts..   San   Francisco. 

Ar<'hltfct— Not    Given. 

Contractor — MacHonald  &  Kahn  Co.. 
Ltd..  200  Financial  Center  Bldg.. 
Snn     F'ranclsco.  $3000 


STORE   BLDG. 

(144)     S   Bl'SH    1«5    W    Leavenworth. 

One-story   Class  C  store. 
Owner — Chas.    H.    Bain.    2401    Jackson 

St..   San   Francisco. 
Architect  —  Ed.    Musson    Sharpe.    525 

Market    St..    San    Francisco. 
Engineer— A.    L.    Fisher.  J4000 


DWELLING 

(145)     NO.     155    NEY    ST.      One-story 

and  basement   frame  dwelling. 
Owner — Cha.«.     McKenna.     Premises. 
Architect — Not   Given. 
Contractor — P.    Andersen,    4082    Army 

St.,     San    Francisco.  $2000 


ALTERATIONS 

(14«)     525  TURK  ST.;  alter  apts. 
Owner — A.    Sanguinettl,    %    contractor. 
Architect— J.  A.  Porporato.   610  Wash- 
ington Street.  $2000 


nWELLING 

(147)     W     SAN     BENITO     55     N    St. 

Francl.i      Blvd.        Two-story      and 

basement   frame  dwelling. 
Owner — Milton     L.     Dean.     165    Jordan 

Ave.,  S'an  Franciscco. 
Architect— Masten    &    Hurd.    233    Post 

St.,    San    Francisco. 
Contractor    —    H.     Papenhausen.     595 

Victoria   St..   S.   F.  $7000 


FLATS 

(148)     E   FILLMORE    75    S    Beach    St. 

Two-story  frame  flats. 
Owner — Sbarboro    &    Jorgensen.     2225 

North    Point   St.,      San   Francisco. 
Architect— Not    Given.  $7600 


Owner— Walter   H.    Sullivan,    Inc..    Al- 
exander   IJIdg.,    San    Francisco. 

Architect  — Not   Given. 
Contractor— Mullen  Manufacturing  Co. 
60   Rausch   St.,   ».    F.  $2750 


nWELLING 

(160)  E  FORTIETH  AVE.  279  S 
Ballioa  St.  One-story  and  base- 
ment   frame  dwelling. 

Owner—Charles  Smith.  866  36lh  Ave.. 
San    Francisco. 

Architect— Donnell  E.  Jaeklc.  126  Post 
St..    San   Francisco.  $3000 

FLATS 

(151)     E    FILLMORE    50    9   Beach    St. 

Two-story  frame  flats. 
Owner — »barboro     &     Jorgensen,     2225 

North    Point   St..       San    Francisco. 
Architect— Not    Given.  $7500 


ALTERATIONS 

(152)     NO.    604     MISSION     ST.     Alter 

ofnccs. 
Owner— Bothin    Realty    Co..    Premises. 
Arclhtfct    —   Angus     McSweeney,     277 

Pine  St.,  San  Francisco. 
Contractor— A.     F.     Mattock    Co.,     212 

Clara    St..    San    Francisco.     $14,000 


ALTERATIONS 

(153)  SE  COOK  AND  GEARY  STS. 

Alter  service   station. 
Owner— Gllmore    Oil    Co.,     Third    and 

18th    Sts.,    San   Francisco. 
Architect— Not    Given.  $1200 


BINS 

(153)  E  WEBSTER  ST.  134  S  Fulton 
Reinforced    concrete    grain    bins. 

Owner— Cereal  Products  Refining  Co., 
763  Fulton   St..   San   Francisco. 

E?nglneer— H.  H.  Soult,  17th  &  Wis- 
consin   Sts..    San    Francisco. 

Contractor— R.  J.  H.  Forbes.  1067  Mo- 
nadnock  BIdg.  $3000 


ALTERATIONS 

(154)  GEARY  ST.  AND  VAN  NESS 
Ave.      Alter    store. 

Owner  —  Arthur  Lindburg.  %  Con- 
tractor. 

Architect — Not    Given. 

Contractor.  L.  S'alomon.  1734  Broder- 
ick   St..    San    Francisco.  $1400 


ALTERATIONS 

(155)  NW  POST  AND  STOCKTON. 
Alter  hotel. 

Owner — Allied  Properties.  %  Contrac- 
tor. 

Architect— G.  Albert  Lansburgh,  140 
Montgomery  St.,   San  Francslco. 

Contractor— Jacks  &  Irvine.  74  New 
Montgomery  St.  $30,000 


ALAMEDA 

COUNTY 

No 

Owner 

CVDntractor 

Amt. 

S<) 

Sunset 

Lelter 

4000 

90 

B>-ers 

Confer 

4000 

91 

McDaniel 

Wallace 

4875 

9J 

Berkeley 

Xetherhy 

3000 

93 

Hardle 

Owner 

1200 

94 

Tenth 

CTiristensen 

38000 

15 

Pesterino 

Owner 

1786 

96 

Holbrook 

Owner 

1700 

97 

Pleltner 

Watson 

3500 

98 

Luther 

Johnson 

4750 

99 

Beads 

Atterwall 

1500 

ALTERATIONS 

(149)     NO.  280  POST  ST.     Alter  stor 


GARAGE 

(89)  NO.  2101  LIVINGSTON  STREET 
OAKLAND.  One-story  tile  ga- 
rage. 

Owner — Sunset  McKee  Sales  Book  Co. 
Premises. 

Architect— Not    Given. 

Contractor— E.  T.  Lelter  &  Sons.  811 
37th    St..    Oakland.  $4000 


DWELLING 

(90)     NO,    646   CRAOMONT   AVENUE 

BERKELEY.  One-story    flve-room 

fram'-   dwelling  and   garage. 
Owner  — 1.     A.    Ilyers,    2747    Haste    St.. 

Berkeley. 
Architect- F.    L.    Confer.    2812    Russell 

St.,   Berkeley. 
Contractor— F.    W.   Confer.   D76   Keeler 

St.,   Berkeley.  $4000 


ADDITION 

(91)  1126  IJth  AVE..  OAKLAND;  1- 
story  brlfk  addition. 

Owner  —  C.  S.  McDaniel.  Claremont 
Press,    Oakland. 

Architect— Not  Given. 

Contr.actor— F.  J.  Wallace.  907  Wash- 
ington St.,  Oakland.  $4875 


DWELLING 

(92)  720  CRESTON  ROAD.  BERKE- 
LEY; two-story  six-rom  frame 
dwelling  and   garage. 

Owner  —  Berkeley  Hillside  Properties 
Co..   58  Sutter  St..   San   Francisco. 

Architect— Not  Given. 

Contractor— W.  A.  Netherby.  3853  Ly- 
man  Road.   Oakland.  $3000 


ALTERATIONS 

(93)       2909    GROVE    ST..    OAKLAND; 

alterations. 
Owner  and  Contractor — A.   M.   Hardle, 

2318    Roosevelt    St..    Oakland. 
Architect— Not   Given.  $1200 


February  18,  1935 
Contract  Awarded. 

RESIDENCE  Cor.t.   $4000 

BERKELEY.    Alameda    Co.,    Cal.      720 

Creston    Road. 
Two-story   frame   an   stucco   residence 

(six   rooms). 
Owner  —  Berkeley    Hillside    Properties 

Co..   58   Sutter  St..    San   Francisco. 
Architect— Not  Given. 
Contractor— W.  A.  Netherby.  3853  Ly- 

Road.  Oakland.  14 


ALTERATIONS 

(94)  NO.  1410  TENTH  AVE..  OAK- 
LAND.    Alterations  and  addition. 

Owner — Tenth  Avenue  Baptist  Church 
Premises. 

Architect— A.  Frohberg.  1955  Web- 
ster  St.,   Oakland. 

Contractor  —  H.  J.  Christensen  Co.. 
1955  Webster  St.,  Oakland.  $38,000 


ADDITION 

(95)     NO.     2925     MORGAN    AVENUE. 

OAKLAND.       Addition. 
Owner— C.    Pesterino.    2225    96th    Ave.. 

Oakland. 
Architect— Not   Given.  $1786 


RACK 

(96)     NO.  900  ALICE  ST..   OAKLAND 

Steel  pipe  rack. 
Owner — Tay-Holbrook    Co..     Prem. 
Architect— Not    Given.  $1700 


DWELLING 

(97)     NO.     3201    SIXTY-FIRST    AVE., 

OAKLAND,        One-story      5-room 

dwelling. 
Owner  —  H.    .\.    Pleltner.    4020    E-14th 

St..   Oakland. 
Architect— Not   Given. 
Contractor — W.    Watson.    4750    Meldon 

Ave.,   Oakland.  >3500 


DWELLING 

(98)  NO.  474  SPRUCE  ST..  BER- 
KELEY. Two-story  six-room 
frame  dwelling  and  garage. 

Owner— C.  Luther.  300  62nd  Street, 
Berkeley. 

Architect— Not  Given 

Contractor — O.  W.  Johnson.  4237  At- 
las Ave..   Oakland.  $4750 
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ADDITIONS 

(99)     NO.    1033    KEELER    ST..     BER- 
KELEY.     Additions. 
Owner — T\.    L.    Beads.    Premises. 
Architect — Not    Given. 
Contractor— J.    F.    Atterwall.  ?ir."0 


BUILDING  CONTRACTS 

SAN      FRANCISCO     COUNTY 

No 

Owner                    Contractor 

Amt. 

28 

Schmidt                             Ocean 

6500 

29 

Same                            Robinson 

4912 

30 

Same                               Judson 

2611 

31 

Dean                    Papenhausen 

8421 

32 

Caswell                        Hundley 

783 

33 

Same                                  Gtmn 

270 

S4 

Same                                 Dwan 

361 

35 

Same                                       Otis 

7025 

36 

Same                                   Rolph 

901 

37 

Same                              Detroit 

2280 

SS 

Tietjen                            Koenig 

1629 

•' 

Grasseschi                 Asmussen 

4238 

ALTERATIONS 

(2S)  SECOND  and  BRYANT  Streets. 
Remove  pressure  tanks  Nos.  1  and 
2  and  house  tanlc  No.  2,  also  re- 
move structural  steel  structures 
immediately  supporting  above 
tanks,  also  remove  tower  and 
platform  supportinR  gravity  tank 
No.  2.  also  furnish  and  set  in  place 
five  pressure  tanks  on  roof  of 
concrete  building  and  paint  in- 
terior and  exterior  of  same. 

Owner— Schmidt  Lithograph  Co.,  2nd 
and   Bryant   Sts. 

Engineer — Jesse  Rosenwald,  525  Mar- 
ket  St..    San   Francisco. 

Contractor— Ocean  Shore  Iron  Works. 
550    Sth    St.,    San    Francisco. 

Filed  Feb.   13,    '35.    Dated  Feb.    11,   '35. 

t'pon    completion    75% 

Final    settlement    25% 

TOTAL   COST,    $6590 

Bond,    $3295.26.        Surety.      Fidelity    & 

Casualty    Co.    of    New    York.      Limit, 

90  calendar  days.  Forfeit,   none.   Plans 

and  specifications  filed. 


(29)  COMPLETE  RE  -  ARRANGE- 
ment  and  additions  to  sprinkler 
system   on  above. 

Contractor— Geo.    M.    Robinson   &    Co  , 

389   Clementina   St.,    S.    F. 
Filed  Feb.  13,  '35.     Dated  Feb.   11,  '34. 

Upon    completion    75% 

Final    settlement    25% 

TOTAL  COST,  $4912 
Bond,  $4912.  Surety,  Fidelity  &  Casu- 
alty C«.  of  New  York.  Limit,  100 
calendar  days.  Forfeit,  none.  Plans 
and  .specifications  filed. 

(30)  FABRICATION.  DELIVERY  & 
erection  of  miscellaneous  struc- 
tural steel  for  re-arrangement 
and  addition  to  sprinkler  svstem 
and   tanks  on  above. 

Contractor  —  Judson    Pacific    Co      609 

Mission   St..   San  Francisco 
Filed  Feb.   13,   '35.    Dated  Feb.    11     '35 

I  pon    completion    75% 

Final    settlement 25% 

TOTAL  COSTr  $2611 
Bond,  $1305.50.  Si.rety,  United  States 
Guarantee  Co.  Limit,  40  calendar 
days  Forfeit,  none.  Plans  and  speci- 
fications filed. 

RESIDENCE 

••■"'     LOJ    3    BLK    11        St.    Francis 

Wood.      All     work    for    two-storv 

frame   and    plaster   residence   with 

detached  garage. 
riAvner-Milton     L.     and     Babette     H 

Dean. 
Archltect-Masten    &    Kurd,    733    Post 

ht.,   .San   Francisco. 
Contractor-Henry    Papenhausen,    595 

\ictorla  St.,   San  Francisco. 

^lled   Feb.   15.   '35.     Dated  

Frame     up    25% 

Brown  coat  plaster  on..  25W 

Completed    and    accepted        ""    25?'° 


r.svKil     3.-,     days...  25";; 

TOTAL  COST,  $8421 
Bond.  $8421.  Sureties,  C.  W.  Higgins 
and  Robert  Postler.  Limit,  forfeit, 
none.      Plans   and    specifications   filed. 


CONCRETTE   BUILDING 
(32)     HARRISON     &     HAWTHORNE 
Sts.      Finish    hardware    for    four- 
story    reinforced    concrete    build- 
ing. 
Owner— Geo.  W.  Caswell  Co.,  442  Sec- 
ond St.,  San  Francisco. 
Architect— Hasten    &    Hurd,    233    Post 
St.,   S.   F.   and  Roeth,    1404   Frank- 
lin St.,  Oakland. 
Contractor— E.   M.    Hundley,    662   Mis- 
sion  St.,    San   Francisco. 
Filed  Feb.   13.   '3S.     Dated  Jan.  21,   '35. 

On    1st   of   each    month 75% 

Usual     35     days 25% 

TOTAL  COST,  $732.22 
Bond,  $391.  Surety,  Pacific  Indem- 
nity Company.  Limit  35  calendar  days. 
Forfeit,  none.  Plans  and  specifica- 
tions   filed. 


f33)     VENETIAN      BLINDS     ON 

above. 
Contractor  —  Gunn,    Carle    &    Co.,    20 

Potrero    Ave.,    San    Francisco. 
Filed  Feb.  13.   '35.     Dated  Jan.   21.   '35. 

Payments    same    as    above 

TOTAL  COST,  $270 
Bond,  $135.  Surety,  Pacific  Indem- 
nity Co.  Limit.  30  calendar  days. 
Forfeit,  none.  Plans  and  specifica- 
tions  filed. 


(35)     METAL    TOILET    PARTITIONS 

on    above. 
Contractor— Dwan    &    Co.,    Call    Bldg.. 

San    Francisco. 
Filed  Feb.  13,   '35.     Dated  Jan.  21,   '35. 

Payments    same    as    above 

TOTAL  COST.  $361 
Bond.  $180.50.  Surety,  Pacific  Indem- 
nity Co.  Limit,  30  calendar  days. 
Forfeit,  none.  Plans  and  specifica- 
tinos    filed. 


(33)     ELEVATORS    ON    ABOVE. 
Contractor   —   Otis   Elevator     Co.,      1 

Beach    St.,    San    Francisco. 
Filed  Feb.  13,   '35.     Dated  Jan.   21,   '35. 

Payments    same    as   above 

TOTAL  COST,  $7025 
Bond,  $3512.50.  Surety,  National 
Surety  Corp.  Limit,  76  calendar  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(36)     STEEL    ROLLING    DOORS    Oi<r 

above. 
Contractor— Rolph      Mills    &    Co.,    525 

Market    St.,     San    Francisco. 
Filed  Feb.  13,   '35.     Dated  Jan.  21,   '35. 

Payments    same    as    above 

TOTAL  COST.  $901 
Bond,  $456.  Surety,  The  R.  C.  Mahon 
Co.,  Detroit.  Limit,  30  calendar  days. 
Forfeit,  none.  Plans  and  specifica- 
tions  filed. 


(37) 

Conti 

C 

Filed 

Pay 

Bond, 

nity 

Forfe 

lions 


STEEL  SASH  ON  ABOVE, 
•actor  —  Detroit     Steel     Products 
o.     Ill   S'utter  St.,   San  Francisco 

Feb.  13,   '35.     Dated  Jan.  21,   '35. 

ments    same    as   above 

TOTAL    COST,     $2280 

$1140'.      Surety.    Pacific    Indem- 

Co.         Limit,    45    calendar    days. 

it,     none.      Plans     and     specifica- 

filed. 


PARAGES 

(38)  SW  CORNER  MCALLISTER  & 
Scott  Sts.,  known  as  841-51  and 
853-63  Scott  St.;  construct  two  2- 
auto  garages  below  apartment 
house. 

Owner— Henry  Tietjen,  1511  McAllis- 
ter  Street. 

Contractor — Chas.  J.  U.  Koenig  Sons, 
520  Church  Street. 

Filed  Feb.  15.  '35.  Dated.  Feb.  16,  '?,:,. 
Grading     and     foundation     walls 


completed    $600 

Completion 6ji 

Usual   35   days  ios 

TOTAL  COST,  $1,629 
Bond,  $1,629.  Sureties,  United  States 
Fidelity  &  Guarantee  Co.  Limit,  30 
working  days.    Plans   and   Spec.   Pled. 

RESIDENCE 

(5)     LOT     4,     Petersen     Tract,     Hay- 
ward.     All  work  for  residence  and 
garage. 
( >wner— Alfred    and    Lina    Grasseschi. 

865    2nd    St.,    Hayward. 
Architect— Geo.   P.   Simonds,   192  Main 

St..    Hayward. 
Contractor— Geo.     J.     Asmussen,     1058 

Grove   Way,   Hayward. 
Filed  Feb.  19,   '35.     Dated  Feb.  19,   '33. 

Sth  days  after  roof  tile  on..., $1050 

5th   day   after   plastering  comp.  1050 

Sth    day    after    completed 1050 

Usual    35    days loss 

TOTAL  COST,  $4238 
Bond,  $4238.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  120 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


SAN     FRANCISCO    UNDER    $1000 

ALTER   hotel,   $353;    174    Ellis   Street; 
owner,      M.    Weinstein      Co.,    1041 
Market    St.;    contractor,   M.    Gibbs, 
2116   Fillmore   St. 
SIGN,   electric,   $100;  2788  Mission   St.; 
owner.    Anne    Weiss,    Prem.;    con- 
tractor, QRS  Neon  Corp.  Ltd.,  690 
Potrero   Ave. 
SIGN,    electric.   $100;   2416  Mission   St.; 
owner.    Sun    Liquor    S^ore,    Prem.; 
contractor,   QRS  Neon  Corp,   Ltd., 
690    Potrero    Ave. 
ALTER     sanitarium,     $250;     NW    36th 
Ave.   and  Fulton  St.;   owner,   Etta 
M.   Clements,    848   42nd  Ave. 
SIGN,    electric,    $50;    Mission    at    17th 
St.;  owner,  Redliek-Newman,  Mis- 
sion at  17th   St.;   contractor.   Elec. 
Prods.   Corp..   255  Golden  Gaae. 
ALTER    market.    $450;    3055    Clement; 
owner.  Domenic  Trevisan.  344  32nd 
Ave.;     contractor,     G.     M.     Hantz- 
sche,   455  32nd  Ave. 
-■^IGN.    electric.    $150;    298    3rd    Street; 
owner,    Olympia      Importing      Co., 
Prem.;      contractor.      QRS      Neon 
Corp.,    Ltd.,    690    Potrero    Ave. 
GARAGE,    one-story    frame,    $50;    200 
Miguel      St.     (rear);    owner.      Ann 
Koon,    Premises. 
ALTER   store.    $400;   1097   Market   St.; 
owner.    Jack   and    Dick   Someulion. 
1097  Market  St.;  contractor.  Royal 
Show  Case  Co..    770  McAllister  St. 
IVILLBOARD.    $150;    Bantwell   &   Bay- 
shore;    owner.    Edward    J.    Lvnch. 
4719   Geary  Blvd. 
.4LTBR    dwelling,    $400;    N    Raymond 
St.,    bet.    Delta    and    Elliott    Sts.; 
owner,    Tom    Freeland,    %    Archi- 
tech;   architect,    G.   A.    Berger,   309 
■Valencia     St.;   contractor,     K.    C. 
tiardener,    335    Raymond    St. 
SIGN,    electric,    $50;    501    Monterey    St. 
owner,    Swenson    &    Sasseron,    501 
Monterey;     contractor.     Electrical 
Prods.    Corp.,    235    Golden    Gate. 
ALTER  dwelling,   $250;   2334  Lake  St.; 
owner,    Lucien     Baer.     Premises; 
contractor.    Phoenix   Simpton   Co.. 
320   Cth   St. 
ALTER    dwelling,     $175;     24    Ramsell; 

owner.  J.  Hansen.   Premises. 
ALTER    garage,       $490;    359      Potrero 
-Ave.;    owner,    Arrtens   Farms.   Inc.. 
359       Potrero       Ave.;       contractor. 
Phoenix   Simpton   Co.,    520    6th    St. 
ALTER  offices,  $900;  220  Bush  Street; 
owner.     Mills     Estate,     Inc.,     Mills 
Bldg. 
ALTER    flats,     $250;    1725    McAllister; 
owner,    B.    Fireman,    949   Fillmore. 
ALTER    theatre,    $250;    N    Irving    St. 
100    W    46th    Ave.;    owner,    G.    E. 
Austin.    %    Contractor;    contractor, 
.Monson    Bros..    475    Kth    St. 
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1—        APARTMENTS 


Contract   Awarded. 

\rAI!T.Mi:N'TS  Cost,    $12,000 

•iAN  .MATi;i).  Sail  Mateo  Co.,  Calif. 
South   ("l.Trpninnt    Street. 

rw"  -  story  fr.Tnie  and  stucco  apart- 
ment huildiiiK  (four  4-rooin  apts.. 
one  hath  and  shower  in  each)  tar 
and  gravel  roof,  gas  hot  air  heat- 
Iri;  system,  hardwood  floors,  tile 
h.Mths  and  showers,  hot  water 
heaters,    sinks,    etc. 

Owner— Frank  N'ascelli.  12S  S.  Clare- 
mont  St..   San  Mateo. 

Architect— Chas.  K.  .1.  Rogers,  Phelaii 
Bldg..   San   Francisco. 

Contractor— Samuel  A.  Wisnom.  110 
S.    Kllsworth    St.,    San    Mateo. 


Plans  Completed. 

ALTKRATIONS  Cost.     J2.","" 

SAN   KRANCISCO.      No.    .125  Turk    St. 
Alterations    to   apartments. 
Owner — A.    Sanguinetti. 
Architect— J.  A.  Porporato,  CM  Wash- 
ington &t.,  San  Francisco. 


3—         CHURCHES 


Planned. 

APniTION  Cost.    $36.00n 

SAI.rTM,    Oregon.      State    and    Church 

Streets. 
Addition    to    church    (hrick    and    con- 
j         Crete     construction.     .'iOxlOO    feet); 

Gothic    type,    new    heating    plant, 
!  18  classrooms,   etc. 

Owner — First   Methodist  Church   (Rev. 

J.  E.  Millegan,  Pastor)  636  Church 

St.,    Salem,    Oregon. 
Plans    by    Albert    A.    Slewert.    388    N. 

Winter  St.,    Salem.  Oregon. 


Plans    Being    Prepared. 

CHl'KCU  Cost,    $18,00(1 

BAKKHS'FIKLD.    Kern   Co..   Cal.   Kln^ 

and    Mnntfrcy    Streets. 
Alterations    and    additions    to    churcl' 

(frame    construction,    brick    wall?* 

whitewashed;     shingle    roofing,. 

structural    steel,    cement   and    oal' 

(iKors;    leaded      glass,    gas      steam 

radiators,    etc. 
Own<T  —  Church    of    Jesus    Christ    or 

Latter   Day   Saints    (J.    S.    Brunt- 

ing.   President). 
Architect — Georgius  Y.  Cannon.  Beaux 

Arts  Bldg..    Los"  Angeles. 


4 —  FACTORIES  &  WARE- 
HOUSES 

Contract   Awarded. 

CANNKRY  Cost.    $40,000 

STOCKTON.    San    Joaquin    Co..    Calif. 

.    Morningslde     Industrial     Area     (20 

acre  site). 

Two   -  story  cannery   (reinforced  con- 


crete conHtructlon  to  (IrMt  Hoor. 
iiteel  and  corrugated  Iron  on  sec- 
ond   floor,    wood    roof,    etc.) 

Owner— Pacinc  (^an  Co..  2!tO  DIvIhIoii 
St.,  San  Francisco  (K.  P.  Kuphrat 
in  charge). 

Knginier- Klllson  and  UuMKeli.  I'ailfii: 
HIdg..  San   Francisco. 

Contraclor— J.  A.  Allen.  22  S.  Sutter 
St.,  Stockton. 


Contract   Awarded. 

.\i,Ti:i!.\Tiiixs  '•I'si.  irioon 

(lAKI.AND.  Al.inieda  Co.,  Cal.  .Ninth 
and    Alice    Streets    . 

Alleratlons  and  iidditlons  to  whole- 
sale plumbing  plant  (the  work  in- 
voles  structural  steel,  pipe  racks, 
loading  platforms,  etc.) 

Owner— Tay-Holbrook  Co..  Tenth  and 
Harrison    Sts.,   Oakland. 

Architects  &  Kngineers— J.  K.  Krafft 
and  Sons,  Phelan  Bldg.,  San  Fran- 
cLsco. 

Contractor — Judson  Pacific  Co.,  foot 
of  Park  Ave..  Oakland. 


Contracts  Awarded. 

I-r.ANT  Cost.    $60.1" 

SAN    MATKO,    San    Mateo    Co..    Calif. 

South  El  Camino. 
One-story   concrete   pasteurizing   plant 

(tar     and     gravel     roof,     concrete 

floors,  etc.) 
Owner— Del    Monte  Creamery,   373   Po- 

trero  Ave..   San   Francisco. 
Architect — Wallace    A.    Stephens.    202.'. 

Carmelita    .\ve.,    Burllngame. 
Concrete  and  Carpentry— Bessett  Bide. 

Co.,    S2fi   Walnut    St.,    Burllngame. 
Plumbing— H.    R.    Parks.    1230    Broad- 
way.   Burllngame. 
Electric— R.    G.     Linville.    2017    Easinn 

Drive.   Rurlingame. 
Sheet    Metal— Izmirian    Sheet    Metal 

Works.   227-29  S.R.R.  Avenue.   San 

Mateo. 
Roofing— AJaz    Roofing    Co..     12.-.7     Pa- 

loma    Ave..    Burllngame. 


Contracts  Awarded. 

ALTERATIONS  Cost,     $ 

SAN   FRANCISCO.   No.    l.iS  Townsend 

Street. 
.Mterations   to    refinery    (concrete   and 

carpentry,     structural    steel,    steel 

supports,  new  kettles,  etc. 
Owner — Best    Foods  Products  Co. 
KngHneer- K.    Theill.    580    Market    St.. 

San    Francisco. 
Concrete    and    Carpentey  —  Larsen    & 

L.irsin.    fi2n    Bryanr    i»t. 
Structural     Steel— Fair    Mfg.     Co..     617 

Bryant    St. 


Sub-Contracts  Awarded. 

ALTER  SHOP  Cost.   $5000 

EMERYVILLE.     Alameda     Co..    Calif. 

Doyle    and    Stanford    Streets. 
Alterations    to    printing    shop    and 

bindery. 
Owner— Pacinc   Manifolding  Book  Co.. 

Premises. 
Architect   —   W.    G.    Corlett.    Bank   of 

America  Bldg..  Oakland. 
C.mtractor   —    W.    G.    Thornally.    2059 

Webster  St..    Oakland. 
Structural    Steel — Judson    Paaific    Co.. 

Foot    of    Park    Ave..    Oakland. 
Mill    Work— Sunset    Lumber    Co.,     400 

High    St..    Oakland. 


Additional   Contracts   Awarded. 

FACTORY    AND    OFFICES 

Contract    Price,    $S7,4T:i 

SAN  P'R.VNCISCO.  NE  Harrison  and 
Hawthorne    Streets. 

Four-story  reinf.  concrete  factory  and 
offlce  building  (composition  roof, 
reinforcing  steel,  plumbing,  heat- 
ing,  etc.) 

Owner— Geo.   Caswell.   442   Second   SI. 


Architect- .MaMten    &    Hurd.    231    Poi-l 

Street. 
c.nlr!iclor--'''ahlll   Bros..   20(1   Hannomn 

Street. 
Finish   Hardware— F:.    .M.   Hundley.   662 

Mission   SI  ,   $783.22. 
Venetian    Blinds— Gunn.    Cnrle    A    Co.. 

20    potrero    Ave..    $270.00. 
Metal   Toilet   Partitions— Uwan  &   Co.. 

Call    Bldg..    $361.00, 
Elev»tors--Olls  Elevator  Co.,    1    Beach 

Street.     $7,025.00. 
Steel    Rolling    Doors— Rolph    Mills    and 

Co.,  52.'.  Market  St..   $901.00. 
Steel  Sash— Detroit  Sted  Productii  Co. 

Ill    Sutter  St..    $2,280. 

PLANS    BEING    PREPARED. 

LOS  ANGELP:S,  Cal.— Architect  C. 
Beelman.  1019  I'nion  Bank  Bldg..  has 
prepared  plans  for  a  warehouse  and 
r>fflce  building  to  be  erected  at  Ever- 
green St.  and  Pico  Blvd.  for  the  U. 
S.  Paper  Co..  1301  E.  6th  St.  It  will 
be  a  two-story.  Class  C  structure. 
118x151  feet  In  area;  steel  frame  con- 
struction, concrete  walls. 


PLANNED. 

BAKERSP-IELD.  Kern  Co..  Calif  — 
Bakersfield  board  of  fducatlon  has 
purchased  property  south  of  the  Em- 
erson school  in  Bakersfield  as  the  «lt» 
for   a    new   school   warehousje. 


Plans    Being    Prepared. 

WAREHOUSE.    ETC.        Cost.    $500,000 

PORTLAND,  Ore.  SE  Third  Avenue 
bet.  Pine  and  Ash  Streets. 

Warehouse  and  baking  plant. 

Owner  —  Saf.-way  Stores.  Fourth  and 
Jackson   Sts..  Oakland. 

Architect— F.  Marion  Stokes.  Termi- 
nal   Sabs   Bldg..    Portland. 


PLANS    COMPLETE. 

LOS  ANGELES.  Calif.  —  Architect 
Claud  Beelman.  1019  Union  Bank  Bldg. 
has  prepared  plans  for  a  warehouse 
and  offlce  building  at  Evergreen  St. 
and  Pico  Blvd.  for  U.  S.  Paper  Co.. 
1301  E.  6th  St.  Will  be  a  two-story. 
Class  C  structure.  118x151  ft.  In  area; 
steel  frame  construction,  concrete 
walls,  brush  coat  exterior,  wood  roof 
construction,  composition  roofing,  con- 
crete ground  floor,  wood  second  story 
floor,  steel  windows,  steel  rolling  doors 
sprinkler  system,  etc.  Estimated  cost 
ItfiO.OOO.  Bids  an-  to  be  opened  Feb 
it. 


FLATS 


To   Be  Done  By   Day's  Work. 
ALTERATION    S  Cost.    J1500 

SAN    FR.\NCISCO.      E    Culebra     Ter- 
race 25  S  Chestnut  Street. 
Alterations  to  flats. 
Owner— C.    Callgari.    62    Culebra    Ter- 


Plans   Being   Prepared. 

PACKING    PLANT  Cost.    $20  000 

S'ANTA  CLARA.  Santa  Clara  Co..  Cal. 

Two-storv     packing     plant     (71.6xl37.h 

ft)  concrete  and  brick  walls,  wood  i^ 
first  floor,  concrete  slab  for  base- 
ment,  asbestos  roof.   etc. 

Owner— Santa     Clara      Pear     Packers 
Association. 

Engineer- Ellison     &     Rus.«ell.     Pacific 
Bldg..  San  Francisco. 


To   Be   Done   By   Day's  Work 

yj  ^^TS  f '^''*  JS.OOO  each 

S.\N  FRANCISCO,     E  Fillmore  Stree' 

S   Beach    Street. 
Two    two-story    and    basement    frame 

.and  stucco  flats. 
O^vner  and    BuUder— Sbarboro  &   Jor- 
reo«en     2225   North   Point   Street 
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6 — GARAGES    &    SERVICE 
STATIONS 


Contract   Awarded. 

SERVU'K   STATION  Coat.    $4000 

SiAN  FKANCI.^CO.  XE  ArRuello  Blvd. 
and  Geary  Street. 

One-story  Class  C  service  station. 

Owner — General  Petroleum  Corp.  of 
California,  Perry  and  Pier.  Oak- 
land. 

Plans  by  Kngineering  Dept.  of  Owner 

Contractor — F.  C.  Stolte,  .1449  L.igun.1 
St..  Oakland. 


Contract    Awarded. 

.SERVICE  STATI.X  Cost,   $3500 

WOODSIDE,  San  Mateo  Co.,  Calif. 
F'ranie  and  .^stucco  service  station. 
Owner  —   Stand.-ird   Oil   Co.,   Inc.,   225 

Bush   St..   San   FrancLsco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — A.    P.    Hattock,    212    Clara 

St.,    San    Francisco. 


Plans  Completed. 

SERVICE  STATION  Cost,   $7000 

SAN    MATEO,    San    Mateo    Co.,    Cal. 

SB  Tliird  Ave.   and   EI  Camino. 
Steel   .service   station. 
Owner  —  Standard   Oil  Co.,    225   Bush 

St.,    San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Bids   will   be  asked    Feb.    21. 


BIDS   OPENED, 

FOLSOM.  Sacramento  Co.,  Cal.— 
Golden  Gate  Iron  Works,  1541  Howard 
St..  San  Francisco,  at  $3,450  submit- 
ted low  bid  to  Department  of  Public 
Works.  Division  of  Architecture,  for 
furnishing  structural  steel  for  the 
construction  of  a  new  garage  build- 
ing at  the   State  Prison,    Folsom. 

Complete  bids  follow: 

Golden  Gate  Iron  Works.   S.  F $3,450 

Judson   Pacific  Co.,    S.   F 3.772 

Schrader   Iron   Works,    S.   F 4,2511 

Dyer    Bros.     Golden    West    Iron 

Works,    San    Francisco    4,488 

Bids   held   under  advisemci^t 


Contract  Awa.ded. 

GARAGES.  Cost,    $ 

SAN  FRANCISCO.     SW  McAllister  & 
Scott    Streets. 

Construct    two     auto    garages      below 
apartment    building. 

Owner — Henry    Tietjen,    1511    McAllis- 
ter St.,  San  Francisco. 

Architect — Not  Given. 

Contractor  —  Chas.    J.    U.    Koenig 
Sons,    520   Church   St..   S.   F. 


Application  Withdrawn. 

SERVICE   STATION  Cost.    $ 

BATWOOD.   San  Mateo  Co.,   Cal.   NW 

Third    Ave.    and    EI    Camino   Real. 
.Service    Station. 
Owner  —  Harry  W.   Regan,  1100  Bur- 

linRiime   Ave..    Burllngame. 
Architect— Not    Given. 

Harry  W.  Regan  withdrew  his  ap- 
plication filed  with  the  City  Council 
for  rezoning  of  property  on  Third  Ave 
and   El  Camino   Real. 

Construction  will  probably  go  for- 
ward at  a  later  date. 


CONTRACT    AWARDED. 

FOI,Sf'M.  Sacramento  Co..  Calif.— 
Golden  Gate  Iron  Works.  1541  How- 
ard St..  San  Francisco,  at  $3,450  was 
awarded  contract  by  Department  of 
Public  Works  for  furnishing  structur- 
al steel  for  the  construction  of  a  new 
garage  building  at  the  State  Prison. 
Folsom.  Complete  bids  were  publisii- 
ed  February  18,  • 

General    Contract    Awarded. 

GARAGE,    ETC.  Cost,    $42,000 

SAN  FTIANCI.SCO.  Green  and  Front 
Streets. 

One  -  story  brick  garage  (91x72  feet) 
two  -  story  brick  cold  storage  and 
office  building  (20x91  ft.)  and  two. 


story  reinf.  concrete  cold  storag.? 
and  dry  storage  bidg.  (20x91  ft.) 
steel  trusses,  wood  Joists,  electric- 
al work,  plumbing,  cork  insula- 
tion, steel  sash,  etc. 
Owner  —   Kraft-Phenix   Cheese   Corp.. 

962   Battery    Street. 
Plans  by  Engineering  Dept.  of  Owne>-. 
Contractor— C.    L.    Wold,    4412    Fulton 
Street. 
As  previouslv  reported,  grading  con- 
tract awarde  to  C.   L.  Wold. 


FEDERAL  BUILDINGS 


Complete    Bid    Listing. 
POST    OFFICE  Cost.    $70,000 

PUYALLUP,    Washington. 
United  States  Post  Office. 
Owner — United   States  Government. 
Plans    by    the    Supervising    Architect. 
Treasury  Dept.,   Washington,   D.C 
Low  Bidder — Henrickson   Alstrom  Co.. 
Textile  Tower,  Seattle. 
Complete  bids  follow: 

(a)  deduct; 

(b)  add. 

Henrickson  -  Alstrom  Const. 

Co..   Seattle   (1)  $43,690 

(2)      43,476 

_ (a)  610 

(b)  30 

M.    A.    Marker,    Tacoma (1)   $46,204 

(2)     46.005 

(a)  550 

(b)  200 

Consolidated   Engr.   Co..    Ta- 
coma      (1)  $47,931 

(2)     47,736 

(a)  245 

(b)  4S 

Harry    Boyer    &    Sons    Co., 

Olympia    (1)  $48,975 

(2)     48,750 

(a)         500 

(b)  85 

Geo,    Schuehle,    Seattle (1)  $50,525 

(2)     50,302 

(a)  891 

(b)  860 

Sound    Const.    &    Engr.    Co., 

Seattle     (1)  $51,260 

(2)     50,612 

(a)  596 

(b)  42 

A.   F.   Mowat,   Seattle (1)  $52,462 

(2)     52,243 

(a)  400 

(b)  75 

Neil    MacDonald,    Seattle (1)  $53,370 

(2)     53,150 

(a)  535 

(b)  100 

Potucek   &   Dahlquist,   Taco- 
ma.   wash (1)  54,840 

(2)     55,517 

(a)  415 

(b)  50 

Wm.   MacDonald  Const.   Co., 

St.    Louis,    Mo |(1)   $55,217 

(2)     54.888 

(a)  400 

(b)  25 

Petersen   &  Daniels,   Seattle..(l)$54,397 

(2)     56,174 

.- (a)  758 

(b)  65 

Bids  held  under  advisement. 

MATERIALS    APPROVED. 

SAN  FERNANDO.  Los  Angeles  Co., 
Calif.— Treasury  Department  has  ap- 
proved the  following  equipment  and 
material  awards  for  the  construction 
of  the  U.  S.  post  office  at  San  Fer- 
nando. Sarver  &  Zoss,  general  con- 
tractors 

Plumbing  fixtures.  Standard  Sani- 
tary Mfg.  Co.:  electric  water  coolers 
and  drinking  fountain.  Halsey-Taylor 
Mfg.  Co.;  indirect  water  heater.  Am. 
Radiator  Co.;  back  water  valve,  Jos- 
am  Mfg.  Co.;  black  water;  cesspools, 
Josam  Mfg.  Co.;  non-conducting  cov- 
ering for  plumbing.  Plant  Rubber  and 
Asbestos  Works;  tube  radiators.  Am. 
Radiator  Co.;  wall  radiators,  Amer- 
ican Radiator  Co.;  non-conducting 
covering  for  heating.  Plant  Rubber  & 
Asbestos  Works;  angle  radiator  valves 


and  oft-set  radiator  valves,  James  P. 
Marsh  Co.;  air  valves  for  radiators 
and  for  ends  of  steam  mains,  Amer- 
ican Radiator  Co.;  brass  pipe,  Bridge- 
port Brass  Co.;  lighting  distribution 
panel  and  feeder  panel,  Westinghouse 
Elec.  Co.;  rubber-covered  wire,  Ana- 
conda Wire  &  Cable  Co.;  flush  switch- 
es and  pendent  switches,  Arrow-Hart 
&  Hegeman  Co.;  glass  ware.  Gillinger 
Bros.;  lighting  fixtures.  Schweitzer 
Brothers. 


Complete   Bid    Listing. 
POST    OFFICE  Cost,    $635,559 

PHOENIX,  Arizona. 
Two-story  steel  frame  post  office  bldg. 
(195x163)    masonry   walls,   clay  tile    i 
roofing,  asphalt  block  paving,  orn- 
amental   iron,    bronze    and    hollow    i 
metal   work,   metal   counters,   ven- 
tilating and    air   conditioning   sys- 
tem, etc. 
Owner— United  States  Government. 
Architect — Lescher  and  Mahoney,   1100 

Title  &  Trust  Bldg..   Phoenix. 
Low   Bidder — Great    I^^ikes  Const.   Co  , 
333  N.   Michigan  Ave.,   Chicago. 
Complete  bids  follow: 
Alt.    A,    add;    Alt.    B,    add;    Alt.    C, 
add;  Alt.  D.  add;  Alt.  E,  deduct. 
Great  Lakes  Const.  Co..  Chi- 
cago      (1)  $428,824 

(2)     429.457 

(3)     430.824 

(a)       40,000 

(b)         2,600 

(c)  375 

(d)  900 

(e)        8,500 

Robt,   E.    McKee,    El   Paso..(l)  $433,000 

(2)  433,000 

(3)  436,000 

(a)   41.000 

(b)    2,700 

(c)     400 

(d)     900 

(e)    7,090 

Wm,    MacDonaJd  Const.    Co. 

St.   Louis,   Mo (1)  $456,389 

(2)     457,200 

(3)     458,400 

(a)       39,000 

(b)         2.600 

(c)  400 

deduct   (d)        5,000 

(e)         6,800 

Swenson  Const,  Co.,  Chicago 

Illinois    (1)   $472,123 

(2)     474,257 

(3)     477,198 

(a)       40.300 

- (b)         2.600 

- — i. — (c)  470 

- deduct    (d)  709 

(e)         5,900 

N.  P.   Sevein  Co.,  Chicago.d)  $600,000 

(2)     600,000 

(3)     600.000 

- (a)       45.000 

-(b)         3,000 

(c)         1,000 

(d)         1.000 

(e)      

Bids    held   under  advisement. 


MATERIALS    APPROVED. 

LONG  BEACH,  Cal.— Treasury  De- 
partment has  approved  the  award  to 
James  P.  Marsh  Company  for  fur- 
nishing thermostatic  traps  and  angel 
radiator  valves  for  the  additions  to 
the  U.  S.  Post  Office  at  Long  Beach. 
Theo.  A.  Beyer  Corp.,  Los  Angeles, 
general   contractor. 


MATERIALS    APPROVED. 

HILLSBORO.  Ore.  —  Treasury  De 
partment  has  approved  the  award  to 
Coast  Electric  and  Mfg.  Co.  for  fur- 
nishing main  switch  and  lighting  dis- 
tributing panels  and  feeder  panel  at 
the  U.   S.   Post  Office  at  Hillsboro. 

Jos.  H.  Anderson.  Portland,  gener- 
al  contractor.  \ 

BIDS    WANTED 

PORTLAND,  Ore.— Bids  are  being 
received  by  the  Custodian.  U.  S.  Post 
Office,    Portland,    for   exterior   and    in- 
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Jerior  palntlns  and   mlnrellnneouii   r*- 
l^ilro  at  thd  P'lHt  omon,   I'i>rllninl. 

Complete    Bid    LlellnB- 

l'l)»T   OKI'HIO  ••"Ht,    lim.ilO" 

MOUNT  VKItNON.    Wiij.hliiKton. 

I'llllJ-d     .Stllll'H     I'DMt    OfflCf. 

(iwner— United   SIiiIch  (ii)ViTtiiiieiit, 
rutin    liy     the    HiiptTvlBliiK    Arc'hItiTl 

TreiiBury   I>eiit..    WanliltiKlon.    l>.'' 
Low   Bidder — HenrlckHon    AlBtroiii  Cn.. 

Tcxtlln  Tower,  Seuttif, 
t'omplftf  lilda   follow: 

(a)  add; 

(b)  deduct; 
'     (c)  deduct. 

Henrlck.ien  -  Alulrom     CohbI. 

Co.,    Seattle  (1)  $44.5S0 

(2)     44,810 

.„ (3)     44,«i;o 

<a)  iV) 

(b)      .. 

(c»  11.-. 

A.    n.    Belanser  &   Co.,    Ev- 
erett     (1)  »44.99.-. 

(2)     4u.l60 

- (3)      

(a)  41« 

(b)         ino 

._ (c>         :t(;i 

P.  D.   McNeil.  Mt.  Vernon. ..(1)  J47,77K 

(2)     47.8CO 

_ -....(3)     47,.10n 

(a)  325 

_ (b)  :,» 

~~ (c)         4iir, 

Warrack  Const.  Co.,  Seattle.. 

(1)  »47,94li 

(2)     48,211! 

(3)     48.0)0 

(aj  :is:. 

(b;         100 

(c)  300 

'  Harry   Boyer   and   Sons   Co.. 

Olympla    (U  $49,3iJl 

(2)      49.431 

(3)     49.42.-. 

(a)  40.-, 

(b)       

(c)  340 

Con.solidatod   Engr.  Co.,  Ltd. 

Tacoma,    Wash.    (1)  $49,641 

(2)     49,964 

(3)     49,609 

(a)  387 

(b)  40 

(c)  44.1 

Neil    MaeDonald,    Seattle (1)  »49,670 

_ (2)     49.964 

(3)     49.770 

(a)      

(b)      

(c)  321 

Geo.   Schuehle,   Seattle (1)  »50,067 

(2)     50.35:. 

(3)     50.12S 

(a)  390 

(b)  100 

(c)  385 

Wni.   MaeDonald  Const.   Co.. 

St.     Louis,     ilG (1)  $52,517 

<2)     52.000 

(3)     52.700 

la)  400 

(b)  2»0 

(c)  20n 

F.   E.  Headrlck,  Bellingham.. 

(1)   $5I,9;m 

<2)     52,07:'. 

(3)     52,095 

(a)  390 

(b)  300 

(c)  169 

A.   K.  Mowat.  Seattle (1)  $52,525 

(2)     53,140 

(3)     54.562 

(a)  400 

(b)  200 

(c)  400 

Steiro  &  Hansen.  Tacoma....(l)  $53,868 

(2)     54,208 

(3)     54,13.1 

(a)  420 

(b)  150 

(e)  340 

Petersen  &  Daniels,  Seatlle..(l)  $54,595 

(2)     54.950 

(3)     54.717 

(a)  43:! 

(b)  125 


(c) 

J7.T 

Hound   Cunat.    *   Enfr.    Co., 

Seattle    „ (I» 

lio,427 

(J) 

65,142 

-..(»> 

G&,2G!> 

(a) 

417 

<b) 

(c) 

334 

llld!"    lu'ld    under  advlsemnnt. 

Complete    Bid    Lletlna. 

lo.sr    i.KI'irK  font.    $56,100 

.NOUTII    HOLLYWOOD.    I-om    Ang<'lei« 
Co..    Calif. 

InlU'd   States  I'osi  omce. 

owner— I'nlled  States  Government. 

I'lans  by  Supervising  Architect.  Treas- 
ury   Dupt.,    Washington.    U.    C. 

Low    HUlder   —   Robert   K.    McKee.    10» 
W     fith   .St.,    Loa   AnKcles. 
Complete    hUlH    follow: 

l!(.l>l.   IC.   .VIcKee.   iMn  Angeles...  $44,700 

(5.    F.    Campbell    Co.    and    Chas. 

K.    Kelly.     Los    Angeles   45.4Ch 

Wm.     MaeDonald     Constr.     Co., 

Louis.     Mo 45.877 

Theo.    A.    Heyer.   Corp.,    L.    A 48.290 

Schuler       &       McDonald,       Inc. 

Oakland     46,747 

L.    F.    Dow  Co.,   Los  Angeles 49,347 

Myers   &    Dunn,    Los   Angeles 65,000 


FUNDS    ALLOTEED 

CORVALLIS,  Benton  Co.,  Oregon— 
The  Federal  Public  Works  Adminis- 
tration has  allocated  a  loan  and  grant 
of  $100,000  for  the  construction  of  an 
infirmary  building  at  the  State  Col- 
lege at  CorvalUs.  Preliminary  plans 
prepared  by  Architect  John  Bennes, 
Lcwi.s   Bldg.,    Portland. 


BIDS   OPENED 

KL  t'KNTRO,  Imperial  Co.,  Cal.— 
Neuman  Bros.,  McMinnvlUe,  Ore.,  at 
»930  submitted  low  bid  to  Treasury 
Department  for  painting  the  plaster, 
etc..  In  the  U.  S.  Post  Office,  El  Cen- 
tro.  Complete  bids  follow: 
Neuman    Bros.,    McMinnvlUe.    Oregon. 

$930. 
Patterson    Bros..    Oakland,    $994 
A.    .M.    Gelden    Co..    Chicago,    $1073. 
.Vlhambra     Painting     Contractor,     AI- 

hambra.  $1480. 
.lames    .Maekie,    Holtsvllle,    $2254.75. 


BIDS   WANTED 

ToRRA.NCE.  Los  Angeles  Co..  Cal. 
— Bids  are  being  received  by  the  Cus- 
todian, r.  .S.  Post  Office.  Torrance, 
for  mi.ocellaneous  changes  at  the  U. 
.s.   Post  Office,   Torrance. 


COMPLETE    BIDS. 

PHOENIX,  Ariz. — .^s  previously  re- 
ported, Otis  Elevator  Co..  1  Beach  St. 
San  Francisco,  at  $9300  submitted  low- 
bid  to  Treasury  Department.  Washing- 
ton, D.  C.  for  furnishing  and  install- 
ing a  freight  elevator  in  the  V.  S". 
post  office  at  Phoenix. 

Complete  bids  follow: 

Otis  Elevator  Co.,  S.  F $  9.507 

S.  Heller  Elevator  Co.,   Milwau- 
kee          9.814 

Haughton    Elevator    &    Machine 

Co.,    Washington.    D.    C 11.000 

BIDS    WANTED 

.s.\N  DIKGO,  Cal. — Until  February 
2i;.  11  A.  M..  bids  will  be  received  by 
Public  Works  Otflcer,  Eleventh  Naval 
District,  San  Diego,  for  replacement 
of  salt  water  flushing  system  at  the 
Naval  Operating  Base  (Destroyer 
Base),  F'iin  Diego.  Work  consists  of 
f.ro\lsions  of  materials  for  and  the 
installation  of  two  500-gallon-pei- 
ininute  electrically  driven  salt  water 
pumps,  suction  piping,  and  approxi- 
mately 970  lin.  ft.  of  standard  weight 
i;-in.  steel  disohai'ge  piping  with 
welded  joints;  also  miscellaneous 
electrical  work  and  appurtenances 
and  timber  constructed  shelter  for 
housing  and   pumps. 


I'lans  and  speellleailiins  may  liv  »li- 
tnlned  from  above  ulTlie  upon  depo»ll 
of   fin. 


Complete    Bid    Lieting. 
POST    OFKl'-K                          Co"l.    $H5,n<iO 
KEI.SC.    WMKliinKlon 
U.    S.    Po«t    Office    ItulldInK 
Owner— Unlletl   HIateN  Gr.vernmenl. 
Plans    by     the    Supervising     Archllert. 
Treasury  Dept..    Washington.   D.C. 
Low    Bidder— Consolidate,!   Const.   Co.. 
Tacoma. 
Complete  bids  follow: 
r'onsolidated  Conat.  Co.,  Ta- 
coma      (I)   $50,9i'« 

(2)     51.122 

deduct   (2)  445 

Hr.ffman    Conat.    Co.,    Port- 
land      (I)  $51,300 

..(2)     51.800 

(3)  300 

A.  D.   Belanger  Co.,  Everett. 

Washington     (1)  $52,190 

(2)     52.623 

(3)  228 

A.   S.   Hansen  Co.,  Seattle_(l)  $52,980 

(2)     53.502 

(3)  229 

A.    F.    Mowat.    Seattle (1)  $55,888 

(2)     58  368 

(3)  250 

Sound    Const.    &    Engr.    Co.. 

Seattle     (I)  $.58,824 

(2)     57.267 

(3)  205 

Harry    Boyer   and    Sons  Co., 

Olympla,    Wash fl)  J.56.751 

(2)     57  251 

(3)  275 

Wm.    McDonald    Conat.    Co- 
st.  Louis,    Ho (1)  $59.1  !9 

(2)     56.666 

„ (3)  350 

J.    E.   Bonnell  &  Son,  Taco- 
ma,   Wash (1)  $60,888 

(2)     80.150 

(3)  506 

S.    Christian    Ericksen.    Ta- 
coma.   Wash (n  $60,978 

(2)     61,300 

(3)  200 

Bids   held    under  advisement. 


$67,500 


No    Bids   Received. 
INSPECTION    STATION 
LAI'RIER.    Washington, 
r.   S.    Inspection   Station. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury  Dept.,   Washington.    D.   C. 
No  bids  were  received  by  the  Treas- 
ury   Department    for    the    construction 
of    the    above    project. 


Cost.    $49,000 


Complete   Bid   Listing. 

POST   OFFICE 

BAKER.    Oregon. 

United   States  Post  Office. 

Owner — United   States  Government. 

Plans  by  Supervsing   Architect   of  the 

Treasury  Dept..    Washington.    D.C. 
Low    Bidder — Wm.    MaeDonald    Const. 

Co.,  St.  Louis.  .Mo. 
Complete  bids  follow: 
William    MaeDonald   Const.    Co.. 

St.    Louis    $43,800 

Fred.   R.  Comb  Co.,  Minneapolis  45.62S 
Walter    Petersen,    Omaha.    Neb.  48.272 
Hoffman   Const.   Co.,   Portland    .  80.000 
Bids  held   under  advisement. 


LOW    BIDDER. 

LOS  .\NGELES.  Cal.— York  Ice  Ma- 
chinery Corp..  .5051  Santa  Fe  Blvd.. 
Los  Angeles,  at  $3,999.  submitted  low 
bid  to  Veterans'  .Administration  Fa- 
cility for  providing  and  installing  ice 
cream  making  plant  at  the  Veterans' 
.Administration    Facility.    Los    Angeles. 


To   Ask   Grading   Bids. 

■MINT  Cost.    11.225.000 

.=5AN   FRANCISCO.     Puboce  Ave.  and 

Market    Street. 
Five-story    reinforced     concrete    mint 

I  may  have  granite  base). 
Owner — United   States  Government. 
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nans  by  Supervising  Architect,  Treas- 
ury Dept.,  Washington.  D.  C. 
It  is  expected  that  grading  bids 
will  be  asked  within  30  days.  The 
property  was  purcliased  recently  at 
a   cost  of  $S2.500. 


HOSPITALS 


PROJECT    APPROVED. 

GOI.ET.V.  Santa  Barbara  Co..  Cal. 
—SERA  has  approved  a  supplemental 
appropriation  of  J5.85S  for  completion 
of  dispensary  and  clinic  building  at 
iJoIeta.  The  project  will  be  super- 
vised by  E.  K.  Locltard  and  will  em- 
ploy 20  laborers. 


Prospective  Bidders. 

WARP    ADDITION  Coat.    $20,000 

SALINAS.   Xlcinterey  Co..  Cal.    County 

Hospital. 
One-story    frame   and   stucco    tubercu- 
losis ward  addition   at  the  County 
Hospital   (22  -   bed  unit),   composi- 
tion roof,  wood  floors,  steam  heat- 
ing   system    to    connect    to    central 
heating  plant,  etc. 
Owner — County   of  Monterey. 
.\rchitect — Charles    Butner.    T,l     Maple 
Street.   Salinas. 
Bids,  which  close  March  -1,  10  A.  M.. 
are    being    taken    on    a    general    con- 
tract. 
Following   have   procured   plans: 
F.  Carlsen.  336  Lincoln   .Avenue,   Sa- 
linas. 

Harold  Geyer.  946  Hellam  Street. 
Monterey. 

W.    E.    Greene.    32    Willow   St..    Sa- 
linas. 
M.  J.  Murphy,  Inc..  Carmel. 
E.    F.    Reese.    35    Santa    Lucia   Ave., 
Salinas. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  de- 
posit of  $10.00. 


Contract  Awarded. 

HOSPITAL  AND  QTRS. 

Contract  Price.   $138,000 

NESPELEM.  Wash.  Colville  Indian 
Agency. 

Hospital,  two  doctors'  hou.ses.  nurse.s' 
quarters  (hospital  will  have  rein- 
forced concrete  construction,  light 
weight  steel  beams,  reinforced 
concrete  floors,  etc.;  nurses'  quar- 
ters, masonry  walls,  asbestos 
shingle  and  clay  tile  roofing,  hot 
water  heating  system,  high  pres- 
sure steam  boilers). 

Owner — U.  S.  Government  (John  Col- 
lier. Commissioner  of  Indian  Af- 
fairs). 

Architect — Schm'dt.  Garden  &  Edik- 
son,  104  S.  Michigan  Ave..  Chicago 

Contractor— J.  W.  Bailey  Const.  Co.. 
325   Insurance  Rldg.,   Seattle. 


Bids  Opened. 

HOSPITAL  Cost.    $97.0011 

MADERA.  Madera  Co..  Cal. 
One-story    and     basement     reinforced 
concrete    hospital    building    (sixty- 
two  rooms,   nvirsery.   lockers,   etc.) 
(concrete    walls    and    floors,     tile 
roof,    tile    partitions,    etc.) 
Owner — County  of  Madera. 
Architect— Ernest  .1.    Kunip.    533   Row- 

ell-Chandler   BIdg.,    Fresno. 
Structural    Engineer— F.    W.    Kellberg. 

544  Market   St..   San  Francisco. 
Low    Bidder  —  Frank    J.    Rellly,    6350 
Fulton   St..   San   Francisco. 
Complete    bids   follow: 

Frank    J.    Reilly.    S.    F $83,871 

William    Spivock.    S.    P 86.7 

B.    A.    Howkins.    S.    F 88.725 

Trewhitt    &    Shields,    Fresno 89.38V 

Petersen   &   Hoffmeyer,   S.   F 89.985 

W.    J.    Ochs,    Fresno J9.900 

Bids   held    under  advisement. 


BIDS   WANTED. 

VENTURA,  Ventura  Co..  Cal.— Un- 
til March  15.  10  A.  M..  bids  will  be 
received  by  the  Ventura  county  su- 
pervisors for  the  construction  of  a 
laboratory    and    main    oflflce    rooms    in 


the  administration  building  at  Ven- 
tura county  hospital.  Separate  bids 
will  be  taken  on  the  general  work, 
electric  wiring,  plumbing  and  painting. 
Plans  and  specifications  may  be  ob- 
tained from  L.  E.  Hallowell.  county 
clerk.  Certified  check  for  10%  must 
accompany  each  bid.  Harold  E.  Bur- 
ket,  architect.  455  E.  Main  St.,  Ven- 
tura. Bids  received  for  this  work  Jan. 
7.  were  rejected.  I 


BIDS   WANTED. 

GRAND  CANYON,  Arizona.— Until 
March  22.  10  A.  M.,  bids  will  be  re- 
ceived by  Superii  tendent.  Grand  Can- 
yon National  P:.rk,  Grand  Canyon. 
Ariz.,  for  the  construction  of  a  hos- 
pital building  on  the  North  Rim  of  the 
Grand  Canyon.  Plans  and  specifica- 
tions may  be  obtained  from  the  park 
superintendent  upon  deposit  of  $10  in 
the  form  of  a  certified  check,  payable 
to  Special  Disbursing  Agent.  Grand 
Canyon  National  Park.  The  location 
of  the  project  is  such  that  it  will  b.y 
impossible  to  start  work  before  May 
1.     M.   R.   Tillotson.   superintendent. 


ID- 


HOTELS 


Contracts  Awarded. 

ALTER  HOTEL  Cost.    $ 

SAN  FRANCISCO.  NW  Post  and 
Stockton  Streets. 

Alterations  to  ground  fioor  of  Plaza 
Hotel  (work  involves  structural 
steel;  new  barroom,  new  fixtures. 
marble,   tile   work,   etc.) 

Owner  —  Pacific  States  Savings  and 
Loan   Association. 

Architect  —  G.  Albert  Lansburgh.  140 
Montgomery    St..    San    Francisco. 

Structural  Engineer — W.  Adrian.  417 
Market   St..    San   Francisco. 

Contractor  —  Jacks  &  Irvine.  74  New 
Montgomery  St..   San  Francsico. 

Mill  and  Cabinet  Work — Wm.  Bate- 
man.    1915  Bryant   St.,    S.   F. 


11— ICE  &  COLD  STORAGE 
PLANTS 


BIDS    WANTED 

LOS  ANGELES.  Cal.— Until  March 
26.  2:30  P.  M..  bids  will  be  received 
by  Veterans'  Administration.  Room 
764.  Arlington  Bldg.,  Washington.  D. 
C.  for  alterations  to  refrigerators  in 
buildings  Nos.  13  and  17  at  the  '^'■■^t- 
erans  Administration  Faaility.  Los 
Angeles. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  and  from  the 
Supervising  tuperiitendent  of  Con- 
struction. Veterans  Administrarion 
Facility.    Palo  Alto. 

T3_  PUBLIC^UILDINGS~ 
FIRE  HOUSES  &  JAILS 


PLANNED 

KERN  COUNTY.  Cal.— Kern  Coun- 
ty .Supervisors  will  submit  to  the 
government  a  list  of  construction 
projects  for  financing  under  the  new 
public  works  program.  Included  in 
the  list  are  the  following  building 
projects:  Stony  Brook  sanatorium 
Improvements.  including  a  steam 
heating  plant:  county  hospital 
branches  at  Taft  and  Delano;  old 
people's  home  and  a  detention  home; 
Wasco  and  county  airport  improve- 
ments: county  hospital  addition;  new 
county  library;  branch  libraries  at 
Arvin  and  Taft;  cooling  systems  for 
the  county  courthouse  and  hall  of 
I'ecords. 


PLANNED. 

PASADENA,  Cal.-Pasadena's  pub- 
lic improvement  program,  to  be  sub- 
mitted to  the  Public  Works  Admin- 
istration with  a  request  for  govern- 
ment financing,  includes  the  follow- 
ing  building   project.'^:   Rose   Bowl   im- 


provements, $175,000;  Patriotic  Hal 
repairs,  $15,000;  two  new  fire  station* 
$60,000;  reconstruct  Tournament  Pk 
$100,000;  Central  Park  recreation  bldg 
$75,000;  Memorial  Park  building,  $l|). 
000;  comfort  stations,  $72,000;  garag 
and  gymnasium  for  the  Hall  of  Jus 
tice,  $50,000.  Several  buildings  tu 
the  water  department  and  for  thi 
light  department  are  included  in  th. 
list.  The  entire  program  is  expectec 
to  cover  a  ten-year  period. 

Plans  Being   Prepared. 

ADDITION  Cost.   $10,0i'( 

SAN  LEANDRO.  Alameda  Co..  Callfi 
Addition    to    library    (frame    construe 

tlon,     brick    veneer    exterior)    twc 

tanks  and  four  cells. 
Owner — City    of    San    Leanilro    (A.    E 

Pelton.    City    Manager). 
Architect— E.  W.  Cannon,  SI  Echo  St., 

Piedmont. 
Labor    will    be    furnished    by    SERA 
and    the    materials    will    be    purchase* 
by  the  city  at  a  later  date. 


LOAN    APPROVED. 

TUCSON.  Ariz.— Public  Works  Ad- 
ministration has  approved  a  loan  andi 
grant  totaling  $90,000  to  the  Arizona 
School  for  the  Deaf  and  Blind  for  fi- 
nancing the  construction  of  an  addi- 
tion to   the   schol  plant   in   Tucson. 


PLANNED. 

SANTA  BARBARA.  Calif.  —  Santa 
Barbara  county  planning  commission 
has  approved  a  number  of  proposed 
PTVA  projects,  including  the  Carpln- 
teria  Veterans'  Memorial  building  tn 
cost  $30,000;  county  service  building 
at  121  E.  Anapamu  St..  $100,000;  am-', 
phitheater  in  Riviera  canyon,  $20,01)0; 
county  hospital  addition.  $23,000;  Go- 
leta  airport.  $100,000;  Solvang  Veter- 
ans' Memorial  building.  $26,000;  Lom- 
poc  Veterans'  Memorial  building,  $45.- 
000;  Santa  Maria  branch  county  hos- 
pital addition.  $45,000;  completion  of 
Santa  Maria  Veterans'  Memorial  bldg.., 
$40,000;  Santa  Maria  branch  courthouse 
$125,000. 


PLANNED. 

ANAHEIM,    Orange  Co.,  Calif.— City- 
Engineer    E.     P.     Hapgood.     Anaheim, 
has  prepared  a  list  of  public  improve- 1 
ments    to    be    submitted    to    the    PWA 
in    accordance    with    the    questionnaire  t 
.'■ent    out   recently  by   the  government,  i' 
The  following  building  projects  are  in-  - 
eluded:  New  fire  station.   $40,000;  pur.  i 
chase    and     equipping    of    an    athletic 
field.    $60,000;    roof   over    oper  ^'r  the-' 
ater,    $35,000;    Mexican    housmg    proj- 
ect, $175,100. 


Plans   Leing    Figured — Bids   Close  Mar. 
19,   10  A.   M. 

HALL  OF   RECORDS        Cost.   $350,000 
FRESNO,    Fresno  Co.,   Cal.    Van  Ness 

Avenue   and    Tulare    Street. 
Three-story    Class    A    steel   frame  and 
concrete    Hall   of  Records   buildina 
(two    elevators,    steam    heating 
plant,   sprinkler  system,    etc.) 
Owner — County  of  Fresno. 
Architects — Allied   Architects   of  Fres- 
no.   304    Rowell    Bldg..    Fresno. 
.Structural    Engineers — P.    W.   Kellberg 
and    Clarkson    Swain,    320    Market 
St.,    San    Francisco. 
Mechanical  Engineers — Coddington  Co. 
222    Kearny    St.,    San    Francisco. 
Plans  and  specifications  may  be  ob- 
tained   from    the    ofllce    of    the    Allied 
Architects  and  from  the  Board  of  Su- 
pervisors   upon    deposit   of   $50.00. 

PROJECT    APPROVED. 

OAKLAND.  Alameda  Co..  Calif  — 
SERA  has  approved  appropriation  of 
$28,184  for  reconditioning  and  paint- 
ing the  Civic  Auditorium  and  Theatre 
in  the  City  of  Oakland,  including  re- 
finlshing  of  fioors.  concrete  steps,  in- 
stalling curbing,  additions  to  fire  pro- 
tection and  heating  system,  etc.  J.  F, 
Hassler    of    the    City    of    Oakland    will 
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kiipcrvUc   the  project   which   will  em- 
ploy one  llinolUM-p'T  mid  r>S   laliorfii-. 

BIOS  OPENED. 

HAN  UlAM'ISCd  iliio-,  <'liilhl.ii 
.Pii  Co..  fi.'i"  .Miirki-I  SIriMit,  iil  II. HS 
Kuhiiiltled  low  1)1(1  lo  Ou.  Doimrliiu-ni 
of  rublli'  WoikH  for  Ihc  InBliilliitlon 
of  rcvolvlnu  door.,  at  th<'  rolimdii  ii.- 
tranre  to  ihf  ConlrolliT!.  ofllci-  mid 
Trennuror'K  i  Kllci-.  <'ll>  Hull.  Dnh 
other  lild  wim  xiilniillti'il  In  ''  ' 
WatrrhoiiHC.    at   J1.27C. 

HidH   lifid    under   iidvlsi-iiicni . 

To  Make  Survey. 

SUUVKV   HI, DCS.  CoKl.  % 

YUBA   <MTY,    .Sutter  Co.,   Cullf. 

To    niiik.'    survey   of    all    rounly    l.ulld 

Ings. 
owner— County  of  Sutter. 
Arihlte.t  —  Georni-     .Sellon.     Califoriii.i 

State    Life    nidB.,    Sacramento. 
A   survey   will    be    ni.ide  of  all   eoun- 
ty    bulldhiKS    to    determine     iieee.-.Hary 
tmprovenienlH. 


Cost,    $- 


To    Make    Survey. 

srUVKY    BLDG. 

.NAl'A   Napa  Co..   Cal. 

To    make   survey   of  all   county   bulld- 

InKs. 
Owner — County  of  Napa. 
Architect  —  George    Sellon.    C^Ufornl.-v 

Kiate    Life    Bldg..    Sacramento. 
A  .survey  will  be  made  of  all  county 
buildings   to   determine   necessary    im- 
provements. 


RESIDENCES 


1^ 


Contract  Awarded. 

RESiniONcic  Cost.  $3.non 

REDWOOD  CITY.  San  Mateo  Co..  Cal. 

60S  Arlington  Road, 
one  story   ir.ime  ajul   stucco  residence 

(four  rooms). 
Owner    and    Huilder— P.    C.    Courtney. 

98   Sanchez   St..    San    I-'rancisco 
.\rchitect— Not  Given. 


Plans    Being    Figured. 

KfCSIDKNCE  Cost.    $ 

SAN    MATEO,    San    Mateo   Co.,    Calif. 

Harvard    Avenue. 
Two-story    frame    &    stucco    residence 
Italian  Style;    (servant   rooms  and 
2  baths);    tile   roof,    etc. 
Owner — George    Ferroggiaro.    Sll    32nd 

Ave..    San    Francisco. 
Architect— Harold    Stoner,    West    Por- 
tal   and    I'lirtal    Drive,    San    Fran- 
cisco. 
Following  will  submit  bids: 
E.     S.     Shaver,     2600    Easton     Drive. 
Rurlingame.  .  • 

rtiarle    Hammer,      1524      Floribunda 
Ave.,    Burlingame. 

S.  A.   VVisnom.   140  S.  Ellsworth   St., 
San    Mateo. 

About   three    weeks    will   be   allowed 
for  fiEuring  the   plans. 


Preparing   Working   Drawings 

KKSIDENCK  Cost.     $ 

OAKLAND.    Alameda    Co.,    Cal.      Mo- 

rago  Canyon. 
Two-story    and    basement    frame    and 
stucco    residence    (8    rooms    and    2 
baths) ;    shake    roof,    gas    hot    air 
heating   system,    etc. 
Owner— Withheld. 

Architect— Chas.    McCall.    1404    Frank- 
lin St..   Oakland. 
Bids  will  be  asked  shortly. 


Plans    Being    prepared. 

KESIDENCl'7  Cost.    $ 

SAN  CARLOS,  San  Mateo  Co.,  Cal. 

One-story  wood  frame  summer  home 
(5  rooms  and  2  baths);  shake  roof 
electric  heating  system,  stone 
pavement,   plank   flooring,   etc. 

Owner— Withheld. 

Architect— Chas.  MrCall.  1404  Frank- 
lin St.,  Oakland. 


Contract  Awarded. 

IIEKIDENCK  0"<«l.   **T'" 

l/KHKELKY,    Alaniedii   «•«..    Cfcl.      No. 

474    .Sqirui;<i   HI  reel. 
'I'Ho-Hlory  li-rooni  fniine  dwellInK  luiil 

garase. 
owner- ('.    Luther,    3iiil   62nd   SI..    B-i - 

keley. 
Architect— Not    tilveii. 
i-ontrnctor— O.    W.    Johnson.    4237    At- 

laH  Ave.,  Oakland. 


Contract   Awarded. 

HKSIDENCK  '■""t.    ♦ 

OAKLAND,    Alameda   Co..   CiUlf. 

lilHt  Avenue. 
One  -   story  and  basement   frame 

stucco  residence    (five   rooms). 
Owner— H.    A.     I'leitiier.     4020     K 

St.,   Oakland. 
Architect— Not  Given. 
Contractor— W.     Walson,    47.","    .Me 

Ave..   OaklaJid. 


and 
I  lib 


Contract   Awarded. 

KESIDENCE  Cost,    t4.2:!s 

IIAYWAKD.  Alameda  Co..  Cal.  Pet- 
ersen Tract. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner— Alfred  &  Lina  Grasseschl.  80.'. 
Second  St.,   Hayward. 

Architect— Geo.  P.  Simonds,  l'J2  Main 
St.,  Hayward. 

Contractor— George  J.  Asmus.sen.  10.">S 
Grove  Way.   Hayward. 


February  19,  1935 
Contract  Awarded. 

KESIDENCE  Cost,     $2000 

SA.N'TA    CKl'Z.    Santa    Cruz   Co.,    Cal. 

River    View    Avenue. 
( >ne-story   frame  residence. 
f)wner — Francis   Lenahan,    Santa  Cruz 
Architect — Not    Given. 
Contractor— Walter  Reed,    Santa   Cruz 


Contract   Awarded. 

RESIDENCE  Cost,  $6000 

BERKELEY.  .Alameda  Co..  Cal.  Ber- 
keley  Highlands   Terrace. 

Two-story  and  basement  frame  and 
stucco  residence  (6  rooms  and  2 
baths);  shake  roof,  gas  hot  air 
heating  system,  steel  sa.sh.  tile 
baths,   hardwood  floors. 

Owner— Mason  McDuffle  Co.,  2101  Ad- 
dison   St..    Berkeley. 

.Architect— E.  L.  Snyder,  2101  Shat- 
tuck   Ave..    Berkeley. 

Contractor— C.  E.  Atkinson.  3125  tlsl 
Ave.,  Oakland. 


Preparing     Working     Drawings. 

KESIDENCE  Cost,    $5000 

BERKELEY.  Alameda  Co.,  Cal.  Pied- 
mont  Pines. 

Two-story  frame  &  stucco  residence 
(fi  rooms)  shingle  roof,  gas  hot 
air  heating  system,  wood  sash, 
hardwood   floors,   tile  bath,   etc. 

Owner — C.    H.    Chesney. 

Architect— E.    L.    Snyder,    2101    Shat- 
tuck   Ave..    Berkeley. 
Bids    will    be   asked   in    ten   days. 

To   Be   Done   By   Day's  Work 
RESIDENCB:  cost.  $4,u«" 

SAN  FRANCISCO.    E  40th  Avenue  279 

S   Balboa  Street. 
One   -  story  and   basement  frame  and 

stucco    residence    (5    rooms). 
Owner— Chas.   Smith,   866   6th   Avenue. 
Architect— D.   E.   Jaekle,  126  Post  St. 


Specification*   Being   Written. 

RESIDEffJCE  Cost.     $7500 

BERKELEY.  Alameda  Co.,  Cal.  Ken- 
y<in  Road. 

Two-story  and  basement  frame  and 
stttcco  residence  (S  rooms  and  2 
baths);  shaite  roof,  gas  hot  air 
heating  system,  steel  sash,  brick 
walls,   oak  plank   floors,  etc. 

I  iwner — Robert    R.    Jones. 

Architect— E.     L.     Snyder.    2101    Shat- 
tuok    Ave..    Rirkeley. 
Bids  will  be  asked   in  one  week. 


To   Ba  Don*  By   Day's  Labor. 
KK8IUKNCE  Coil,    $••»<"• 

HAS  JOSK.  Huiilo  Clura  Co..  <:«l.     S» 

nil    K-Hiin   Carlos  Htraet. 
(.>ne-slory    und     baxemvnl    frame    and 

xliirco   resldencfi    (*   roonia). 
Owner    and     Builder— iJudley     Wandi. 

116   K-Kan   Carlos  HI..   Hsn   .lo>e. 
Ai>lilI<it--Not   Given. 

Contract  Awarded. 

KKSIDENCK  '■""'.    ' 

SAN    JflSE,    .Stinla      Clara      Co..    Cal. 

Sixteenth    Hi.    near    Jackson    St. 
One-Htory     and    ba«ement    frame    and 

murco   residence    (5   rooms), 
owner— M.  Gordon.   16th   and   Jackson 

StM..    San  Jose. 
Architect— Not   Given. 
Contractor    —    V.    Sunneri.    176    N-3lni 

Si..   San  Jose. 


BIDS   WANTED, 

LoN(;Vli:v\'.  -V/ash.  — L'ntil  March  7 
II  A.  M..  bids  will  be  received  by  the 
DiviHlon  of  Siihsistence  Homesteads. 
Department  of  the  Interior.  Washing- 
ton, D.  C.  for  a  group  of  sixty  dwell- 
ings to  be  erected  near  Ix)ngview. 
Each  unit  will  consist  of  a  four-  or 
flve-room  dwelling  with  b.ith.  out- 
l.uildings  and  utilities.  Ray  V  W.:iih- 
eil.y.    Longvlew.    architect. 


Preparing   Preliminary   Plans. 

RESIDENCE  Cost.    $6500 

OAKLAND.  Alameda  Co..  Cal.  Oak- 
more    Highlands. 

Two-story  frame  and  stucco  residence 
(6  rooms  and  2  baths)  tile  roof, 
gas  hot  air  heating  system,  hard- 
wood  floors,    tile   baths,   etc. 

( iwner — Withheld. 

Architect  —  Ray  Keefer.  770  Wesley 
St.,    Oakland. 


Sub-Contracts   Awarded. 
RESIDENCE  Cost,   $5000 

PALO   ALTO.    Santa  Clara   Co..   Calif. 

No.    665   Hale   Street. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner— N.  Okerman.   956  Boyce  Ave.. 

Palo    Alto. 
Architect— Not  Given. 
Contractor — Aro  &  Okerman.  Box  433. 

Palo   Alto. 
Plumbing— Grant    Winner.    Palo    Alto. 
Electric    Wiring  —  H.    Flndler.    Menlo 

Park. 
Heating— Stanford   Sheet   Metal  Wks.. 

Palo  Alto. 
Sheet    Metal  —  Stanford    Sheet    Metal 

Works,    Palo    Alto. 
Tile  Work— Bloomquist  Tile  Co..   Red- 
wood  City. 
Glass— Acme    Glass    Co..    Palo    Alto. 
Lumber— Merner     Lumber     Co.,     Palo 

Alto. 
Painting— o.    R.    North.    Palo   Alto. 
Plastering— K.    J.    Silva.    Menlo    Park. 


Contract   Awarded. 

RESIDENCE  Cost.    $15,000 

HILLSBOROl'GH.  San  Mateo  Co..  Cal. 

Two  -  story  and  basement  frame  and 
l>art  brick  veneer  residence  (11 
rooms.  4  baths,  separate  lavatory) 
full  Monterey  type;  heavy  shake 
roof,  steam  heating  system,  wood 
sash,   hardwood  floors,   tile  baths 

Owner— Withheld. 

Architect— Leo  Sharps.  14  7  7  Burlin- 
game Ave.,   Burlingame. 

Contractor— Lengfeld  and  Olund.  220 
Third   Ave..   San   Mateo.  • 


Contract    Awarded. 

KE^SIDENCE  Cost,    $5000 

SAN    MATEO,    San   Mateo   Co..    Calif. 

No.    1728   Ivy   Street. 
One-story    and    basement    frame    and 

stucco  residence   (5   rooms). 
Owner-J.     B.     Easier.     Ivy     St..     San 

Mateo. 
Architect— Not  Given. 
Contractor— Hugo     Hullberg.     2K     S»n 

Mateo    Drive.    San    Mateo. 
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Contract    Awarded. 

RE9IDEr>.'C"E  Cost.    % 

STOCKTON.    San   Joaquin   Co.,    Calif. 

Xo.  605  X-Madison  Street. 
One-story  rustic  residence   (5   rooms). 
Owner  —  Lloyd    W.    and    Bernice    A. 

Cannon. 
Architect — Xot   Given. 
Contractor — Wm.    R.    Asaworth.    1922 

X-Center   St..    Stockton. 


Contract  Awarded. 

RESIDEXCE  Cost.    $13,000 

HILLSBOROUGH,  San  Mateo  Co.,  Cal. 

Two  -  story  and  basement  frame  and 
stucco  residence  (10  rooms  and  3 
baths)  French  Manor  style:  shin- 
gle roof,  hot  air  heating  system. 
tile   baths,   hardwood    floors. 

Owner — Withheld. 

Architect — Leo  Sharps,  14  7  7  Burlin- 
game  Ave..    Burlingame. 

Contractor — Cscar  Cavanagh,  432  Oc- 
cidental Ave.,   San   Mateo. 


To   Asl<   Bids   In   One   Week. 

RESIDENCE  Cost.    % 

ATHERTON.    San   Mateo  Co.,   Calif. 

One  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  terra 
cotta  tile  roof,  gas  heating  sys- 
tem,   hardwood    floors,    tile  bath. 

Owner — Withheld. 

Architect  —  Martin  Sheldon,  Monad - 
nock    Bldg..    San   Francisco. 


Plans   Being   Picpared. 

RESIDENCE  Cost,    $ 

CAROLANDS,    San   Mateo  Co.,   Calif. 

Two  -  story  and  barenient  frame  and 
stucco  residence  (Italian  ranch 
style)  14  rooms,  6  baths;  tile  roof, 
gas  hot  air  heating  system,  tile 
baths,  wood  sash,  etc. 

Owner — Lloyd  Simpson. 

Architect  —  Ed.  Musson  Sharpe.  523 
Market  St.,   San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,  $5000 

BERKELEY.   Alameda  Co.,  Calif.     545 

Cragmont   Avenue. 
One   -   story  and  basement   frame   and 

stucco    residence    (5    rooms). 
Owner— L.    A.    Byers,    2747    Haste    St., 

Berkeley. 
Architect— F.    L.    Confer,    2S12    Russell 

Street,  Berkeley. 
Contractor — F.   W.   Confer,   976   Keeler 

Street,  Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost,   $4000 

SAN    FRANCISCO.      S    Tingley    75    S 

Alemany    Blvd. 
One  -  story  and  basement  frame  and 

stucco   residence. 
Owner — Peter  Dempsey,   20   Leo  St. 
Architect — Not  Given. 
Contractor — C.     T.     Lindsay,     140    Du- 

boce   Avenue. 


Contract   Awarded. 

RESIDENCE  Cost,    $10,000 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
No.   170  Dana  Avenue. 

Two-story  and  basement  frame  and 
stucco    residence. 

Owner— J,  G.  Wheeler.  364  Foe  St., 
Palo  Alto. 

Architect — Not    Given. 

Contractor— W.  F.  Klay,  124  Univer- 
sity Ave.,  Palo  Alto. 


To    Be    Done    By    Day's    Work. 

i'.i-;sinr'rN-fR  cost.   $50oo 

SAN  MATEO.  San  Mateo  Co.,  Cal. 
Lot  17  BIk  4,  Avila  Road. 

One-story  and  basement  frame  and 
stucco    residence. 

Owner  and  Builder — Leadley  &  Wise- 
man.  207  2nd  Ave.,   San  Mateo. 

Plans  by  E.  M.  Sharpe.  525  Market 
St.,   San  Francisco. 


Alterations  to  residence  (work  involves 
painting,  plumbing,  tile  work, 
roofing,  heating,  etc. 

Owner — Withheld. 

.Architect — Frank    Mayo,    lOS   E.    Miner 
Street,   Stockton. 
Whether  bids  will  be  asked  or  work 

done    by   day's    labor    Is    indefinite    at 

this  time.  • 


Contract  Awarded. 

RESIDENCE  Cost,     $2609.75 

FAIRFAX.   Marin   Co.,   Cal. 
One-story   frame'  residence    (tile   roof, 

stone   work,    plastering,    plumbing, 

sheet   metal,    etc.) 
Owner — Andrew  Peri,   Fairfax. 
Architect  —  George    deColmesnil,    111 

Sutter   St.,    San    Francisco. 
Contractor — Domenic     B.     Ferrero,     31 

Bell  Ave.,   San  Anselmo. 


Contract   Aw/arded. 

SERVIC'E  STATION  Cost,   $3000 

FRESNO,  Fresno  Co..  Cal.  No.  1202 
Van   Ness   Avenue. 

Super  service  station. 

Owner — Standard  Stations,  Inc.,  Pac- 
ific  Southwest  Bldg.,   Fresno. 

Architect — Not  Given. 

Contractor — Paul  Bourzac.  540  Ferger 
St.,   Fresno. 


To    Be   Done    By    Day's  Work. 

RESIDE'NCE  Cost,     $2500 

S-TOCKTON,     San    Joaquin    Co.,    Cal. 

No.   243   So.  Argonaut  Street. 
One-story  frame  and  stucco  residence 

(5    rooms). 
Owner — Andrew  &  Chas.   Fredrlckson. 

1501  No.  Pershing  Ave.,   Stockton. 
Architect — Not  Given. 


Segregated    Bids   Being   Taken. 

RESIDENCE  Cost,    $12,000 

SAN  FRANCISCO.     St.  Francis  Wood. 

Two  .  story  and  basement  frame  and 
stucco  residence  (10  rooms  and  3 
baths)  alate  roof,  gas  hot  air  heat- 
ing system,  wood  sash,  hardwood 
floors,   colored  tile  baths,  etc. 

Owner— Withheld. 

Architect— C.  O.  Clausen.  746  46th  .Av- 
enue. • 

Contract  Awarded. 

RESIDENCE  Cost,    $8421 

SAN  FRANCISCO.    St.  Francis  Wood, 

Lot  3   Block  11. 
Two   -  story  and  basement  frame  and 

stucco  residence  (detached  garage) 
Owner — Milton  and  Babette  H.  Dean. 
Architect — Masten    &    Hurd,    233    Post 

Street. 
Contractor — Henry   Papenhaus-.a,    C  9  .j 

Victoria   Street. 


Low  Bidder. 

RESIDENCE  Cost,   $ 

BERKELEY,  Alameda  Co.,  Cal.  Hll- 
gard   near  Leroy  Street. 

Two  -  story  frame  and  stucco  resi- 
dence (9  rooms.  2  baths)  asbestos 
shingle  roof,  oil  hot  air  heating 
system,,   hardwood   floors,    etc. 

Owner — Mr.    Von    Ellsworth. 

Architect— Theo.  G.  Ruegg,  1515  Ty- 
ler Street,   Berkeley. 

Low   Bidder— Geo.    F.   King,    1541   Vir- 
ginia  St.,    Berkeley. 
Bids   ran   high.     Plans  will   probably 

be  revised  and  new  bids  asked  shortly. 


Plans  Completed, 

ALTERATIONS  Cost,    $5000 

MANTECA,    San  Joaquin  Co.,   Calif. 


Sub-Contracts   Awarded. 

RESIDENCE  Cost,    $10,000 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
560  Chaucer  Street. 

Two  -  story  and  basement  frame  and 
stucco  residence. 

Owner- J.    L.    Ken  worthy.    Jr. 

Architect — Leslie  I.  Nichols,  529  Guln- 
da  St..  Palo  Alto. 

Contractor— E.  J.  Schmalling,  863  Mel- 
ville Ave.,  Palo  Alto. 

Plumbing— Lee    &    Sharp,    Palo   Alto. 

Electric  Wiring— Erskine  Electric  Co.. 
Redwood  City. 


Heating — S.   Spangler,   Palo  Alto. 

Sheet  Metal — Christiansen  and  Ander- 
son.   Palo   Alto. 

Tile  Work— Art  Tile  &  Mantel  Co.,  221 
Oak  St.,   San  Francisco. 

Mantel— California  Cut  Stone  Co.,  So. 
San  Francisco. 

Hardwood  Floors — F.  Grunert,  Red- 
wood City. 

Brick  and  Stone  Work — Alex  Walker, 
Menlo  Park. 

Lumber — McElroy-Cheim  Lumber  Co., 
San  Jose. 

Hardware — Palo  Alto  Hardware  Co., 
Palo  Alto. 

Brick  and  Stone  Work — C.  Mizzeapelli, 
Palo  Alto. 

Painting — Anton  Anderson  and  Son, 
Palo   Alto. 

Plastering — R.    Alberson,     Palo    Alto. 

Grading— E.   S.   Strain,  Palo  Alto. 


Sub-Contracts  Awarded. 

RESIDENCE  Cost,    $12,576 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
University  Park. 

Two-story  frame  and  stucco  residence. 

Owner — Walter  and   Jessie  A.    Speyer. 

Architect — Not  Given. 

Contractor — E.  J.  Schmalling,  863  Mel- 
ville Ave.,  Palo  .Alto. 

Roofing — C.   L.   Frost.    Palo  Alto. 

Plumbing— J.   F.   Dahl.   Palo  Alto. 

Electric  Wiring  —  M.  Callahan.  Palo 
Alto. 

Heating — S.    Spangler.    Palo   Alto. 

Tile  Work— Art  Tile  &  Mantel  Co.,  221 
Oak   St.,   San  Francisco. 

Mantel— S.  &  S.   Tile  Co.,  San  Jose. 

Hardwood  Floors — F.  Grunert,  Red- 
wood City. 

Brick  and  Stone  Work — C.  Mizzeapelli, 
Palo  Alto. 

Lumber — McElroy-Cheim  Lumber  Co., 
San  Jose. 

Painting— W.   Reilly,   Palo  Alto. 

Plastering — R.     Alberson,     Palo    Alto. 

Finish  Materials  —  Pacific  Mfg.  Co., 
Santa  Clara. 


<5CHOOLS 


Contract  Awarded. 

REPAIR  SCHOOL  Cost.  $16,136 

CR(X:KETT.    Contra  Costa   Co.,   Calif 
Repairs  and    earthquake   -   proofing  of 
Carquinee  Grammar   School    (brick 
walls,    timber   roof   trusses,    maple 
floors,  etc.) 
Owner — Carquinez    School   District. 
Engineers — H.    D.    Dewell    and    A.    W. 
Earl,   55    New  Montgomery   Street. 
San    Francisco. 
Consulting   Architect — Henry   H.    Gut- 
terson,  526   Powell  St.,   San  Fran- 
cisco. 
Contractor— Neilsen  &  Lahti,  2328  Ao- 
ton  St.,  Berkeley. 
Complete  bids  follow 

Neilsen   &   Lahti,   Berkeley $16,13(i 

Dinwiddle   Const.   Co..    S.   F 17,77.'; 

Wm.  Splvock,  San  Francisco....  17.957 
B.    A.   Howklns,    San  Francisco..  18,483 

Gaubert    Bros.,    Oakland 18.563 

Monson  Bros.,  San  Francisco...  18.940 
Barrett  &  Hilp,  San  Francisco..  19.863 
Oliver  S.  Almlle,  San  Francisco  20,97!' 
Leibert  &  Trobock,  San  Rafael..  23,790 
H.    C.   Vensano,    San   Francisco..  28,120 


LOW    BIDDERS. 

LAGUNA  BE.\CH.  Orange  Co.,  Cal. 
—Jules  W.  Markel,  2130  Greenleaf 
St.,  Santa  Ana,  submitted  low  normal 
bid  at  $50,862  to  Laguna  Beach  High 
School  District  for  the  construction 
of  a  classroom  and  auditorium  build- 
ing on  the  elementary  school  site  on 
Park  Ave.  Other  low  bids  were: 
Hickman  Bros.,  471  8th  St.,  San  Pe- 
dro, plumbing,  $4659:  Pacific  Plumbing 
Co.,  313  N.  Ross  St.,  Santa  Ana.  on 
heating.  $1129;  Macfarlen  Electric  Co., 
117  E  3rd  St.,  Santa  Ana,  electric  wir- 
ing, $2084.  Allison  &  Allison,  archi- 
tects, 1014  Edison  Bldg..  Los  Ange- 
les, i 


PACIFIC    CONSTRUCTOR 
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PROJBCT    APPROVED. 

l.M.VKKTA.  HiiiraliM-iilo  Co..  Ciil.— 
SIOUA  liiiH  iipprovi'd  appriiprlatlon  of 
il'nri"  f'lr  liiiprnvcmi'iilM  Id  the  Un- 
,.,'ln  SriKHil.  Klverlii.  Tliri  project, 
which  will  b«  MupiivlHfil  hy  Nlln  Ami- 
..iiHcn.  lonMHtH  <.f  kalsc.riiliiInK  a.w 
palntliiK  the  Hihool  bullUltiK.  K<'i>'?ral 
l„,prov.M.M'iHi<  to  Iho  dihool  Krouiidn. 
,  I,-.,  and  will  iiiiploy  one  forenmii  and 
].,  laliori-iH.  

Planned. 

ADMINISTRATION     BMJG.         IIO.oOO 

ST.    HKI.KNA.    Napa   Co..  Cal.    Camp- 

UK  of  I'Rclflr   I'nion   (•olk'«e. 
Two  story    frame    and    stucco    ndmln- 
'         Istnilloii   hiilldInK    (classrooms,   of- 

llccK.    library), 
nwnor— rac-lllc    Union    Colleitc    (W.    1. 

Smith.    I'rc.tldpnt).    St.    Helena. 
Anhltrrt— To   Be  fVletted. 

Further  detnlla  will  be  announced 
iibout    March    15. 

FUNDS    ALLOTTED 

ASHI.ANl).  Jackson  Co.,  Oregon— 
The  Federal  rubllc  Works  Adnilnls- 
tratlou  has  allotted  a  loan  and  gram 
nf  145,000  to  the  City  of  Ashland  for 
llie  construction  of  £  school  gynunas- 
lum. 


FUNDS    ALLOTTED 

JOHN  OAY.  (".rant  County.  Oregon 
—A  loan  and  grant  of  $20,000  has  been 
allotted  by  the  Federal  Public  Works 
Administration  for  the  construction 
(if  a  grade  and  high  school  building 
.it    John    Day. 


Bids  Wanted — To  Cloie  March  14,  2 
P.   M. 

SCHOOL  Cost.    $65,000 

HEALDSBURG,  Sonoma  County,  Cal. 
Luce  Estate  Property   (6.3  acres) 

One-story  frame  and  stucco  grammar 
school  (13  classroomK.  auditorium 
to  seat  fiOO)  composition  and  some 
tile  roofing,  steam  heating  plant. 

Owner — Healdsburg  Elementary  School 
District. 
Plans    and    specifications    obtainable 

from   the  architect. 


Plans   Awaiting    Approval, 
SCHOOL  Cost.    $40,000 

CONCORD.    Contra   Costa    Co.,    Calif. 
Two    .    story   reinforced    concrete   high 

school    (ten    classrooms)    tile    roof. 

steam     heating    system,     probably 

concrete  floors. 
Owner— Mt.  Diablo  Union  High  School 

District     (Miss     Bertha     Romaine, 

Principal). 
Architect— W.    H.    Weeks,    525    Marker 

St.,  San  FTancisco. 
Plans   have  been   forwarded    to   Sac- 
ramento and    upon    approval    bids   will 
be  asked. 


Plans  Approved. 

AUDITORIUM  Cost.    $24,700 

LE  GRAND.    Merced   Co.,    Calif. 

One-story  frame  and  stucco  combina- 
tion gymnasium  (144x88  ft.)  stage, 
dressing  rooms,    etc. 

Owner — Le  Grand  Union  High  School 
District. 

Architect— W.    H.    Weeks,    525    Market 
Street.  San  Francisco. 
Plans    have    been    approved    by    the 

PWA  and  bids  will  he  asked  shortly. 

Bids  Opened. 

JUNIOR  HIGH  SCHOOL  Cost  $330,000 

SAN  FRANCISCO.  Fillmore  Street  be- 
tween Bav  and  Chestnut  Streets 
(Marina  Junior  High   School). 

Three-story  reinforced  concrete  aca- 
demic building  (28  classrooms;  1.5 
special  rooms;  two  choral  rooms) 
steel  frame  gymnasium,  tar  and 
gravel  roof,  steam  heating  system 
wood  and  linoleum  floors,  wood  & 
steel  sash,  wood  trim. 

Owner — City  and  County  of  San  Fran- 
cisco. 


Archltccta — Qoorge  Kolham.  316  Mont- 
gomery Street;  W.  P.  Day,  Klnnii- 
dnl  Center  liulldlnK. 

Mechiinlcal   Knginei^r- Lfland  &  Haley 

M  Sutli  r  Street, 
l.ow   :,lil»  fclliiw: 
Qeneral     Work.     Including     Mechanical 
.ind    Electrical    Work  —  .MacDonald 
&    Kabn,    Financial    Center    Bldg.. 

$:,iir>.r>i;5. 

General  Work  Only— K.  E.  Porker  Co., 
\3:,    Sr.ulh    Park,    $468,800. 

Electrical  Work  — Dowd  -  Seld  Kioctri'- 
Co..   2I1S    MiMslon   St:.   $28,095. 

Mechanical  Work— Scott  Co.,   243   Min- 
na  Street,    $92,807. 
Complete  bids  follow; 

General   Work    (Mechanical    and 

Electrical) 

(a)    MacDonald    &    Kahn  $565,56ri 

(h)    Dinwiddle    Const.    Co 579,400 

(c)  Clinton    Const.    Co 604.500 

(d)  Barrett   &   Hllp 606,666 

General  Work  Only 

(.0   K     K.    Parker  Company $468,800 

(1,)    Clinton    Const.    Co 481.900 

(c)  Fredrlckson     and     Watson 
Const.     Co.,     Oakland  486.526 

(d)  P.   J.   Walker  Co 486.615 

(e)  Lindgren    &    Swinerton 511.000 

Electrical  Work 

Dowd-Seld    Electric    Co $  28.095 

Victor    Lcmoge    28.409 

American    Electric    Co 28.440 

(!.     H.    Armstrong 28.990 

lOnterprise     Electric    Co 29,736 

R.     Flatland    30,065 

Scott    Buttner    Co 30,085 

Crown   Electric   Co 31,162 

Abbett    Electric    Co 31,460 

Severin    Electric    Co _ 33.051 

(^lias.     Langlais     33,268 

Spencer    Electric     Co 34,626 

Mechanical   Work 

Scott    Company    %  92,807 

Herman    Lawson    92.814 

Alta  Elec.   &  Mech.   Co 94,000 

M.     Desiano     94.666 

Anderson    &    Rowe 94.731 

Fred    W.    Snook   96,503 

James    A.    Nelson 98,645 

Schuster   &    Hudson,    Oakland..  106,839 

Unit  prices  follow: 
(   1  )  Excavation   and  backfilling  from 

natural   grade   to   depth  of  4    ft., 

(add); 
(   la)     do     (deduct): 
(   2  )   Excavation     and     backfilling     to 

depth  of  8  ft.   (add): 
(  2a)  do,    (deduct): 
(  3  )   Excavation     and      backfilling    to 

depth  of  12  ft.   (add); 
(  3a)  do    (deduct); 
(  4  )  Excavation     and     backfilling     to 

depth  of  16  ft.    (add); 
(  4a)  do    (deduct); 
(  5  )  Plain    concrete    one    to    5.75    mix 

(add): 
(  5a)  do   (deduct); 
(  6  )  Plain    concrete,    one    to    6.5    mix 

(add); 
(  6a)  do  (deduct): 

(  7  )  Reinforcing  steel,   per  lb.    (add); 
(  7a)  do   (deduct); 

(   8  )  Metal  lockers.  12xl2x72-in.  (add) 
(  8a)  do    (deduct): 
(  9  )  Metal    lockers.    12xl2x36-ln.    two 

tiers  high    (add): 
(  9a)  do    (deduct); 

(10  )   Metal  lockers.  12x18x72  in.  (add) 
(10a)  do    (deduct); 
(11   )   Metal     lockers.     12xl2xl2-in.     six 

tiers    high    (add); 
(11a)  do   (deduct): 
(12  )   Dudley    Padlocks    No.    B2B.    per 

padlock    (add); 
(12a)  do     (deduct); 

(13  )LinoIeum.  per  sq.   yd.  laid   (add); 
(13a)  do    (deduct); 
(14  )  Cement  topping  per  sq.  yd.,  laid 

(add); 
(14a)   do   (deduct); 
(15  )  Cement    sidewalk,    per      sq.    ft., 

laid    (add): 
(I5a)  do    (deduct): 


(IS  )  tHruetunil  atcel,  p«r  lb,  (add): 

(16a)  do   (deduct); 

(17   )  Concrete  yard   ba*«  and  asphalt 
paving,  per  sq.  yd.,  laid   (add); 
(I7u)  do    (deduct). 

I'nll  prices  follow  for: 

Gane'al    Work,    Mechanical    ani 
Electrical 

(u)       (b)       (c)  (d) 

(    1    ) $    \.bl)  %   1.2G  t  1.75  $  1.00 

(    la) 25         .30         .30  1.00 

(    2  ) 2.60       1.75       2.50  2.00 

(    2tt) 36         .30         .50  1.60 

(   3  ) 3.60       2.20       4.00  4.00 

<   Ja) 35         .30       1.00  3.00 

(   4  ) 4.50       3.00       9.00  0.00 

(  4a) 36         .30       1.60  4. 00 

(   5  ) 26.00     20.00     20.00  18.00 

(  6a) 6.00     10.00     10.00  14.00 

(   6  ) 25.50     19.00     18.00  19.00 

(  6a) 6.60       9.00       9.00  14.00 

(   7  ) 08         .06         .05  .06 

(  7a) 02         .025       .03  .03 

(  8  ) 9.50       8.00       8.00  6.50 

(   8a) 4.50       6.00       6.00  6.00 

(  9  ) 6.00       6.60       9.00  4.60 

(  9a) 2.60       3.00       6.00  4.00 

(10  ) 10.00       8.50       8.00  7.60 

(10a) 5.00       6.00       6.00  7.00 

(11  ) 14.00  14.00  12.00  1.76 

(11a) 7.00   6.00   8.50  1.45 

(12  ) 76    .80    .76  .66 

(12a) 40    .60    .40  .66 

(13  ) 3.60   2.25   2.50  2.00 

(13a) 1.00   1.40   1.26  1.75 

(14  ) _     .60    .60    .90  .66 

(14a) 30    .30    .20  .36 

(16  ) .35    .36    .25  .20 

(15a) 07    .15    .16  .14 

(16  ) 07    .045   .06  .06 

(16a) 02    .035   .04  .04 

(17  ) 1.70   1.25   2.00  .20 

(17a) 50    .60    .60  .12 

Unit  prices  follow  for 

General  Work  Only 


(a) 

lb) 

(c) 

(d) 

(e) 

(  1  ) 

$  2.00  1 

J  1.75  $ 

.40  J 

1  1.50  ! 

(  1.70 

(  la) 

.25 

.30 

.40 

.30 

.25 

(   2  ) 

3.00 

2.50 

.50 

2.50 

1.90 

(  2a) 

.25 

.50 

.50 

.50 

.25 

(  3  ) 

5.00 

4.00 

.60 

3.00 

2.50 

(  3a) 

.25 

1.00 

.60 

.60 

.25 

(  4  ) 

7.50 

9.00 

.70 

4.00 

4.50 

(  4a) 

.25 

1.50 

.70 

.65 

.25 

(  5  ) 

27.50 

20.00 

9.00 

27.00 

25.00 

(   5a) 

7.00 

10.00 

8.00 

7.00 

10.00 

(  6   ) 

26.00 

18.00 

8.00 

25.00 

25.00 

(  6a) 

6.50 

9.00 

7.00 

6.00 

10.00 

(  7  ) 

.05 

.05 

.05 

.06 

.06 

(  7a) 

.02 

.03 

.0445 

.     .02 

.o:i 

(  8  ) 

8.00 

8.00 

7.00 

9.00 

8.00 

(   8a) 

5.75 

6.00 

6.35 

5:00 

6.00 

(  9  ) 

5.00 

9.00 

4.00 

9.50 

5.00 

(  9a) 

4.00 

6.00 

3.51 

5.50 

3.00 

(10  ) 

9.75 

8.00 

9.00 

11.00 

9.00 

(10a) 

8.50 

6.00 

S.04 

6.00 

6.00 

(11  ) 

2.50 

12.00 

2.00 

12.00 

2.00 

(11a) 

2.00 

8.50 

1.50 

6.60 

7.00 

(12  ) 

1.00 

.75 

.65 

.75 

.75 

(12a) 

.55 

.40 

.65 

.45 

.25 

(13  ) 

2.25 

2.50 

2.00 

3.00 

2.20 

(13a) 

1.75 

1.25 

1.73 

1.26 

1.60 

(14  ) 

.75 

.90 

.60 

.75 

.75 

(14a) 

.15 

.20 

.45 

.15 

.25 

(15  ) 

.25 

.25 

.20 

.30 

.30 

(15a) 

.15 

.15 

.15 

.08 

.10 

(16  ) 

.05 

.06 

.05 

.08 

.075 

(16a) 

.03 

.04 

.0445     .02 

.03 

(17  ) 

1.75 

2.00 

1.25 

2.00 

1.50 

(17a) 

1.25 

.50 

1.25 

.75 

.75 

CONTRACT    AWARDED. 

LOS  ANGELES.  Cal.— H.  M.  Baruch 
Corp..  625  S.  Olive  St.,  awarded  con- 
tract at  $204,370  by  Los  Angeles  board 
of  education  for  reconstruction,  reha- 
bilitation and  strengthening  the  three- 
story.  Class  D  brick  main  building, 
south  building,  domestic  science  build- 
ing and  shop  building  at  the  James 
A.  Foshay  Junior  high  school.  3751  S. 
Harvard  Blvd.  Samuel  E.  Lunden. 
400  Rowan  Bldg..  architect,  and  L. 
J.  Waller.  257  S.  Berendo  St..  struc- 
tural  engineer. 


18 


PACIFIC    CONSTRUCTOR 


To  Seek   SERA    Labor. 

SCHOOL  Cost.   $ 

LOWER   LAKIC.    Lake  Co..   Calif. 
One-story  brick  grammar  school  bldg. 
(three  classrooms)    tar  and   gravfl 
floor,  hot  air  heating  system.   Ore- 
gon pine  floors,   plaster  interior. 
Owner — Lower  Lake  Grammar  School 

District. 
.■\rchitect— John  I.  Easterly,  302  Grant 
Streets,  Healdsburg. 
Application  has  been  filed  with  tli>' 
SERA  to  furnish  labor  for  the  foun- 
dations. Further  details  will  he  uu- 
nuuneed    shorttly. 


Bids  Wanted— To  Close   March  20,  2:30 
P.   M. 

SCHOOL  Cost.  J86,40'l 

SAN    KKAXCISCO.     Patrick    Henry 

School,  18th  and  Vermont  Streets. 

Two  -  story' reinforced  concrete  school 

unit    (eight   classrooms). 
Owner — City  of  San  Francisco  (School 

Department). 
Architect  —  W.    D.   Peugh,   333  Mont- 
gomery St.  and  Gardner  A.  Dailey. 
210  Post  Street. 
Structural   Engineer — Walter  Hiilier.    1 

Montgomery  Street. 
Mechanical  Engineer — Leland  i>t   H.iley 
3.S   Sutter  Street. 
Bids  are  being   taken  .ts   follows: 
General    Work    (Including    Mechanical 
and    Plumbing)    —   Estimated    cosi 
$86,400:    S.'ij    deposit   for   plans. 
General    Work    Only— (Estimated    coi^t 

$72,000)    $2.^   deposit   for   plans. 
Mechanical  Work  and   Plumbing— (Es- 
timated   cost    $10,400)     .$15    deposit 
for   plans. 
Electrical   Work— (Estimated   cost    $4.- 
000)    $15  deposit   for  plans. 
Plans  and  specifications  may  be  ob- 
tained   from    C.    H.    Sawver.    City   Ar- 
chitect, City  Hall. 


LOW    BIDDER. 

LOS  ANGELES.  Cal.— Steed  Bro.'=.. 
Inc.,  5  S  Stoneman  Ave..  Alhambra. 
submitted  low  bid  to  the  Los  Angeles 
board  of  education  at  $(56,300.  for  the 
reconstruction,  strengthening  and  re- 
habilitation of  the  main  brick  build- 
ing at  the  Vine  Street  school,  localed 
at  955  Vine  St. 


LOW  Bidders. 

LAGUNA  BEACH,  Orange  Co.,  Cal. 
—Jules  W.  Markel,  2130  Greenleaf  St., 
Santa  Ana,  submitted  low  normal  bid 
at  $50,862  to  the  Laguna  Beach  High 
School  nistrict  for  construction  of  a 
classroom  and  auditorium  building  on 
the  elementary  school  site  on  Park 
Ave.  Other  low  bids  follow:  Hickman 
Eros.,  471  8th  St..  San  Pedro,  plumb- 
ing, $4059;  Pacific  Plbg.  Co..  313  N. 
Ross  St.,  Santa  Ana.  heating.  $1129; 
Macfarlen  Electric  Co..  117  E.  3rd  St.. 
Santa  Ana,  electric  wiring,  $2084.  Al- 
Jlson  &  Allison.  1014  Edison  Bldg.,  Los 
Angeles,   architects. 


CONTRACT   AWARDED. 

LOS  ANGELES.  Calif —Sarver  and 
Zoss,  1015  W.  4th  St.,  awarded  con- 
tract at  $181,112  by  Los  Angeles  board 
of  education  for  construction  of  a  new 
two-story  and  basement.  Class  A,  re- 
inforced concrete  school  building  at 
the  Hollywood  high  school.  Marsh. 
Smith  &  Powell.  516  Architects'  Bldg. 
architects.  = 


CONTRACT    AWARDED. 

VAN  NIJYS.  Los  Angeles  Co..  Cal 
— Wm.  J.  Shirley.  1724  S.  Vermont 
Ave.,  awarded  contract  at  $28,494  by 
lyos  Angeles  board  of  education  for 
reconstruction,  strengthening  and  re- 
hibilitation  of  the  annex  building  at 
the  Van  Nuys  elementary  school.  G4fi4 
Sytmar  Ave,,  Van  Nuys.  A.  S.  Ni- 
becker,  Jr.,  architect,  and  Wm.  r>. 
Coffey,   structural  engineer. 


PROJECT    APPROVED 

ALBANY.  Alameda  Co.,  Cal.  — 
SERA  has  approved  appropriation  of 
$4181  for  reconditioning  of  three 
j^chools  in  Albany.  The  work  includes 
enlarging  cafeteria,  building  cafeteria 
ctiuipment.  re-roofing.  repairing, 
plaster,  regfinishing  floors,  repairing 
drains,  placing  paving,  etc.,  at  the 
Marin,  Cornell  and  Albany  High 
Schools.  The  project  will  be  super- 
vised l)y  J.  F.  West  of  the  Albany 
School  District,  and  will  employ  one 
timekeeper   and    22   laborers. 


BONDS    DEFEATED 

COT-FAX,  Placer  Co..  Cal.  —  Bond 
election  in  the  amount  of  $25,000  was 
defeated  by  the  Colfax  Elementary 
School  District.  Proceeds  were  to 
liave  financed  construction  of  a  one- 
story  elementary  school  building  iti 
Colfax.  Plans  prepared  by  Architect 
George  Sellon,  (ralifornia  .^tate  Life 
Bldg.,    Sacramento. 

A  new  bond  election  will  be  called 
in  about  six  weeks. 


To  Ask    Bids  Shortly. 

DORMITORY.    ETC.  Cost,    $942,000 

SE.\TTLE.  Wash.    Campus  of  Univer- 
sity  of    Washington. 
300-room   girls'   dormitory;   addition   to 

power  plant  and  infirmary  bldg. 
Owner — University   of  Washington. 
Architect— Beeb  &  Gould,  Hoge  Bldg.. 
Seattle. 
The    dormitory    will    cost    approxi- 
mately $600,000;   power  plant  approxi- 
mately $142,000  and  the  infirmary  ap- 
proximately  $200,000.  ■; 


Preparing    Working    Drawings, 

HIGH  SCHOOL  Cost,   $39,2i)0 

COVELO,    Mendocino   Co.,  Calif. 

One-story  frame  and  stucco  academic 
building  and  1 -story  frame  gym- 
nasium. 

Owner— Round  Valley  High  School 
District  (Vierling  Kersey.  Supt.  of 
Public   Instruction). 

Architect^ — Herbert  and  Caulkins,  Kos- 
enberg  Bldg.,   Santa  Rosa. 
Plans   will   be  completed   about   Mar. 

1st. 


Plans   Being   Completed. 

SCHOOL  Cost,    $45,000 

WARM    SPRINGS.    Alameda   Co..    Cal. 

One-story  frame  and  stucco  grammar 
school  (six  classrooms,  domestic 
science  room  &  auditorium)  com- 
position roofing,  tile  trim,  steam 
heating  system,  wood  floors,  etc. 

Owner  —  Warm  Springs  Grammar 
School    District. 

Architect— Henry  C.   Smith.   Humboldt 
Bank   Bldg.,    San   Francisco. 
Plans    will    be    completed    in    about 

ten   days. 


PROJECT     APPROVED 

SANTA  CLARA  COUNTY.  C:.I.— 
.SERA  has  approved  appropriation  of 
$2361  for  renovating  and  new  class- 
room addition  to  the  Orchard  School 
cm  Gish  Road.  Santa  Clara;  painting 
and  kaisomining  old  school;  building 
one  new  classroom,  and  grading  and 
leveling  playground.  Project  will  be 
supervised  by  Chas.  McKenzie  of  the 
Orchard  School  District,  and  will  em- 
liloy    1    supervisor   and    12   laborers. 

PROJECT     APPROVED 

HERK'KLEY,  Alameda  Co.,  Cal.— 
SERA  has  approved  appropriation  of 
$3576  for  re-roofing  35  canvass  class- 
room huts  with  Mineral  surface  roll 
roofing  at  Garfield  Junior  High  School 
.ind  Berkeley  High  School,  and  re- 
grading  of  the  High  School  Gymnas- 
ium Field.  Frank  Thomas  of  the  Ber- 
keley Board  of  Education  will  super- 
vise the  project,  which  will  give  em- 
loyment  to  one  timekeeper  and  16 
laborers. 


PROJECT    APPROVED 

OAKLAND,      Alameda      Co..    Cal.—     1 
S'ERA    has    approved    appropriation  of  (I 
$19,435    for    painting,      sizing,      tinting  H 
school     rooms,     painting     sash,    doors, 
shops,    and    roofs    at    University    Higli 
School,    Technical   High   School,   Lock- 
wood    Junnor    High    School    and    Gen- 
eral Shops.     Project  will  be  supervis-   k\ 
ed    by   A.    Duncan    of   Oakland   Board   "I 
of  Education  and  will  employ  1  time-    ^ '■ 
keeper  and  26  laborers. 

CONTRACT    AWARDED 

GARDENA,    Los    Angeles    Co..    Cal.   ,  , 
— N.    A.    Anderson.    414    Rowan    Bldg.,    .« 
awarded  contract  at  $42,780   (using  al-  '.M 
ternate   bids   1,    2,    3,    4   and   5)    by  thf   i  : 
Los    Angeles    board    of    education    for 
the  construction  of  a  new  school  bldg, 
on     the    southwest    corner    of    Denker 
Ave.   and  Market   St.,   Gardena. 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— Harold  Han- 
sen. 1185  N.  Flores  St.,  awarded  con- 
tract at  $79,869  by  Los  Angeles  board 
of  education  for  construtcion  of  three 
frame  and  stucco  school  buildings  at 
the  Western  Ave.  school  site.  1724  W, 
53rd  St.  Myron  Hunt  and  H.  C.  Cham- 
bers, 408  S.  Spring  St..  architects, 
and  Clyde  C.  Deuel,  465  Douglas  Bids 
structural    engineer.  x 


CONTRACT    AWARDED 

LOS  ANGELES.  Calif.  —  Monolith 
Const.  Co.,  169SJ-5  Cordova  St..  award, 
ed  contract  at  $161,161  by  Los  An- 
geles board  of  education  for  recon- 
struction, rehabilitation  and  strength- 
ening of  the  main  and  auditorium 
buildings,  designated  as  group  No.  1. 
at  the  Thomas  A.  Edison  junior  high 
school,  located  on  Hooper  Ave.  be- 
tween 64th  and  67th  Sts.  Walker  and 
Ei.sen.  70S  Pacific  Commerce  Bldg.. 
architect,  and  Murray  Erick,  811  W 
7th  St..   structural  engineer. 

Plans   Being   Prepared. 
ADDITION  Cost.    $18,000 

SACRAMENTO  COUNTY,  Calif. 
One-story    frame   and    stucco    addition 

to  elementary  school  (2  classrooms 

and  assembly  hall). 
Owner — Arden  Elementary  School  Di.s- 

trict. 
Architect — Charles  F.   Dean,  California 

State   Life    Bldg..    Sacramento. 
PWA  has  allotted  $22,300  to  the  Ar- 
den   Elementary    School   District   as   a 
loan    and    grant    to    finance    construc- 
tion. 


BIDS    WANTED 

LONG  BEACH.  Calif.— Until  March 
6.  4  P.  M.,  bids  will  be  received  by 
Long  Beach  board  of  education  tor 
construction  of  Units  A  and  B  at  the 
John    Dewey    junior    high    school    site. 

Victor  Shepherd,  architect  and  V. 
D.  Hedden,  120  E.  Third  St.,  Long 
Beach,   engmeer. 

LOW    BIDDER. 

LOS  ANGELES.  Cal.— Herbert  M. 
Baruch  Corp.,  625  S.  Olive  St..  sub- 
mitted low  bid  at  $205,492  to  the  Los 
.■Angeles  board  of  education  for  re- 
construction, strengthening  and  re- 
habilitation of  the  three-story.  Class 
D,  brick  main  building,  south  build- 
ing, domestic  building  and  shop  build- 
ing at  the  James  A.  Poshay  junior 
high  school.  3751  S.  Harvard  Blvd 
Samuel  E.  Lunden,  400  Rowan  Bldg.. 
architect,  and  Lawrence  J.  Waller. 
257  S.  Berendo  St.,  structural  engi- 
neer. 


LOW    BIDDER. 

VAN  NUYS.  Los  Angeles  Co..  Calif. 
— Wm.  J.  Shirley.  1724  S.  Vermont 
Ave.,  submitted  low  bid  at  $23  494  to 
Los  Angeles  board  of  education  for 
reconstruction,  strengthening  and  re- 
habilitation of  the  annex  building  at 
the  Van  Nuys  elementary  school,  6464 


PACIFIC    CONSTRUCTOR 


19 


.yimar  Ave.,  Van  Nuyn.  A.  S.  Nl- 
becker.  Jr.,  archllert,  and  Win.  L> 
Coffey,    lilnirlunil    ciiKlneii. 

BIDS   WANTED. 

Lo.s  .\.Ni;i;i.ics.  c'lii.    iimiii   .mhhIi 

t.  II  :iO  .\  .\l  ,  blclH  will  li«  recclVfil 
l.y  the  I.o.s  .\riK"-lfH  liourd  uf  cduca 
lion  puri-hiiKhiK  burciiu.  I42G  S.  Sun 
I'edri)  SI.,  f'lr  ri'ConNtrurtlon.  reliu- 
blllliKlcin  und  Htn-niiHn-'ilnit  »'  ""' 
iiinin  liiilldlMK.  Ir""  ll>i-  tliird  ntory.  ut 
tlin  Kord  Blvd.  iiohool,  |ncul«d  on  Ih  ■ 
north  «ide  of  'Jth  SI.  between  Kord 
Blvd.  and  Duncan  Ave.  H.  S.  John- 
•on,  1001  Ari-hlletti)'  UldB.,  archlteit. 
and  Ralph  E.  Mnrvln.  structural  en- 
gineer. 


Plane     Being     Figured    —     Bide    Close 

March  4,  8   P.    M. 
Sl'HOOL  Cost.     $35.00iJ 

DALY  CITY,   San   Mateo  Co..   Calif, 
(ine-ntory    frame    and    stucco    elemen- 
tary   school    (Crocker    Elementary 
School)    xlx  do.'sroom.i,    principals 
oince,     lunchroom,     etc.;     probably 
I  lie  roof. 
Owner— Jefferson    School   District    (W. 

J.   Sweeney,   Clerk). 
Architect— Albeit     V.     Roller,     Crocker 
First    National    Bank    Bldg..     3an 
Francl.sco. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    and    from 
the  clerk  of  the  district  upon  deposit 
of  t50. 


Plans     Being     Figured    —     Bids    Close 

March  4,   8  P.    M. 
SCHOOI.,  Cost,     $35,000 

DALY  CITY,   San   Mateo  Co..   Calif. 
One-story  frame  and  stucco  grammar 
school      (8     classrooms,      principal's 

otBce,    lunchroom,    etc.;)    probably 

t  11  e    roof      (Woidrow     Grammor 

f>chool). 
owner— Jefferson    School   District    (W. 

J.    Swieney.    tlerk). 
Architect— Albert    K.     Roller,     Crocker 

First    National    Bank    Bldg..     San 

Francisco, 
rians  and  speciticatlons  may  be  ob- 
tained   from    the    architect    and    from 
the  clerk  of   the  di.«trict  upon  deposit 
of  $50. 


New   Bids   Wanted— To  Close   March  7, 

8   P.    M. 

SCHOOL  Cost,  SCO.OiHi 

HEALDSBURC.    Sonoma   Co..    Calif. 
One-    and    two-story    wing   addition    lu 
high     school;     reinforced     concrete 
(structural    steel    frame)    composi- 
tion   roofing,    steam    heating    sys- 
tem, maple  floors  etc.;  gymnasium 
music    department,    3    classroom.", 
alterations,  etc. 
Owner— Healdsburg  High    School   Din' 
Architect— John   1.    Easterly.   302  Grant 
Street.    Healdsburg. 
On   previous  bid   opening   lowest  b  d 
was     submitted     by    George     Petersen. 
1841    Bancroft    Ave..    .San    Leondro.    at 
J67,990.    Complete  bids   published  Jan. 
11.     I'lan.c    and    specifications    m.ay    be 
obtained   from   the   architect  and   from 
the   Clerk    of    the    Board    upon   deposit 
of  $20   for  the  plans. 


LOW    BIDDERS 

L03  ANGELES.  Cal.  —  Sarver  A 
Zoss.  lOl.i  W  4th  St..  submitted  low- 
bid  at  $181,400  to  Los  Angeles  Board 
of  Education,  for  construction  of  a 
new  two-story  and  basement,  Cla.^s 
A  reinforced  concrete  school  building 
at  the  Hollywood  high  school.  Marsh. 
Smith  &  Powell,  .Sie  Architects  '^Idg.. 
Architects. 

PROJECT    APPROVED. 

MANTE('.\.  San  Joaquin  Co..  Calif. 
— SERA  has  approved  a  supplemental 
appropriation  of  $10,170  for  the  Im- 
provement of  the  grounds  of  the  Man- 
teca  Union  High  School.  The  work 
win  consist  of  the  construction  of 
bleachers    on    the    athletic    field,    con- 


utructlon  of  wiro  fence,  InHlnllInx 
llr>od  llghtlnR  I'Iri'ull  around  footbull 
field,  and  other  nil»eellnneou«  build- 
Inic  repairs.  The  project  will  be  "u- 
pervlsed  by  C.  H.  Sawyer  of  the  .Man- 
teca  Union  HIkIi  School  [lUlrel.t  and 
will  employ  one  foreman  ami  7fi  In 
borers. 


Sub-Contracta   Awarded. 
SCHrxiI,  Cont.    Price.    $MK.iiTr, 

SEBASTOI-OL,    Sonoma   (.'o.,    Calif, 
Two    -    story   reinforced    concrete    hiKli 

school  building. 
nwner--.\naly  I'nion  High  School  Dist 
Architects— Louis   C.    Stone    and   J.    R. 
Rowell,    Humboldt   Bank   Bldg.  San 
Francisco. 
Structural  Engineer  —  Norman  Oreen. 
D5    New    Montgomery    Street,    San 
Francisco. 
.Mechanical     Engineer— Robert     L.     St. 
John   Co.,    544    Market   Street.    San 
Francisco. 
Contractor— A.   Nelson,   Inc.,  242  Ocean 

Ave..  San    Francisco. 
Excavation    and    Grading — Thomas    J. 
Doyle,    ).127    17th    Ave..    San    Fran- 
cisco. 
Reinforcing    Steel— S  o  u  I  e    Steel    Co., 

1730    Army    .St.,    San    Francisco. 
Structural    Steel — Minneapolis    Steel    & 
Machinery  Co..    Sharon    Bldg..   San 
I'^r.Tncisco. 
Glass  and  Glazing— W.  P.  Fuller  &  Co.. 

?.n\    Mission    St..    Ran    Francisco. 
Mastipave— L.     S.     Ca.se    Co.,     Seventh 

and   Pnggett    Sts..   San   Francisco. 
Finish    Hardware— Baker    Hamilton    & 
Pacific.  700  7th  St.,  San  Francisco. 
Sheet    Metal— Morrison    &   Co.,    74   Dn- 

boce  A\e..  San  Francisco. 
Plumbing— Frank   Davison,    65   Che.sley 

St..   San  Francisco. 
Steel    Sash— Truscon    Steel    Co.,    fi04 

Mission    St..    .San    Francisco. 
Painting — Jos.    J.    Burdon    *•    Sons.    257 

ir.th   St..   Richmond. 
Mill     Work— National    Mill    &•    Lumlier 

Co.,   4n0  High    St..   Oakland. 
Window   Hardware — Dalmo  Sales  Cor- 
poration,  511  Harrison   Street.   San 
Francisco. 
As     previously     reported,      electrical 
contract  awarded  to  Matson-Seabrooke 
Co.,   4115  Broadway,  Oakland,   and   the 
heating  contract  to  Carpenter  &  Men- 
denhall,     007     Front     St.,     Sacramento, 
at   $21,267. 


TVMM'SSIONED    TO    PREPARE 
PLANS 

PO.MiiXA.  Los  Angeles  Co..  Cal  — 
.Vrchitccts  Marston  &  Marybury.  25  S. 
Euclid  Ave.,  Pasadena,  have  been 
commissioned  by  Pomona  Board  of 
Education  to  prepare  plans  for  a 
building  at  the  Garey  School  site. 
The  structure  will  contain  eleven 
classrooms,  and  auditorium  to  seat 
300.  cafeteria  and  offices.  $35,000 
available   for  work. 


FUNDS    ALLOTTED 

LONG  BEACH.  Los  Angeles  Co.. 
Cal.— S-ecretary  Ickes  this  week  al- 
lotted approx.  $1,000,000  for  earth- 
quake repairs  to  the  following  Long 
Beach  schools.  I^oan  and  grant  of 
$135  000  to  replace  the  I,uther  Bur- 
bank  school  building  and  $97,000  to 
replace  the  Abraham  Lincoln  school 
building;  a  loan  and  grant  of  $111,000 
for  construction  of  three  academic 
buildings  and  cafeteria  building  and 
.■(Iterations  to  the  .auditorium  at  the 
John  C  Fremont  school  plant:  a  loan 
and  grant  of  $149,800  to  replace  the 
John  G.  Whiltier  school  building:  a 
loan  and  grant  of  $130,000  to  replace 
the  Roosevelt  school  plant;  a  loan  and 
grant  of  $143,000  to  replace  the  Tem- 
ple school  plant;  a  loan  and  grant  of 
$110,000  for  strenghtening  the  Long- 
fellow school;  a  loan  and  grant  of 
$115,110  to  replace  the  Thomas  A.  Ed- 
ison   school    pl.ant. 


Plant  Being   Prepared. 

HHOP  <o.t,    |J,000 

FREH.NfJ,    Fresno    Cu..    <;»llf.      Kl(hlh 

Street   and   Ventura    Avenue. 
Construct    new    city    achools'    nhop. 
owner— Fresno  School  DUtrlcl. 
Architect  —  Ernest    J.    Kump,    Howell 

Bldg.,   Kreano. 
present     »hop    on     SIxlh    and    Grant 
Ave.    will    be   raxed    and    sMlvaged    ma- 
terlnU   and    SKKA    labor    will    be    URed. 

BONO    ELECTION. 

KI.Nf;SHL'R<i.  Freano  Co.,  Calif  — 
Klng.iburg  Joint  Union  High  Hchw.l 
District  truHtees  have  -et  March  ?» 
as  the  dale  for  an  election  on  a  pro- 
posal to  issue  bond*  for  erecting  and 
equipping  a  gymnasium.  J.  F.  Pierce, 
school  principal,  designated  to  obtain 
estimates  of  cost,  which  will  Ije  ap- 
proximately  $40,000. 


FUNDS    GRANTED. 

SA.N'DY,  Clackaman  Co.,  f're. — The 
Federal  Public  Works  Administration 
has  allocated  a  grant  of  $1«,100  for 
the  construction  of  a  high  school  at 
Sandy.  Architect  F.  Marlon  Stokes, 
Terminal  Sales  Bldg.,  Portland,  pre- 
pared   the    plans. 


BOND   ELECTION    PLANNED 

SA.V  RAFAEL,  Marin  Co.,  Cal.— 
San  Rafael  Board  of  Education  la 
considering  including  a  bond  Issue  on 
the  municipal  ballot  on  April  8  to 
finance  construction  of  a  new  school 
building  In  San  Rafael.  Amount  of 
election  not  determined.  Further  de- 
t.iils  will   be  announced  shortly. 


Contract   Awarded 

ALTERATIONS.    ETC.        Cost,    $34,023 

E.MERYVILLE,    Alameda   Co.,    Cal. 

Reconstruction  and  recondition  of 
Emeryville  High  School  gymna- 
sium. 

Owner— Emeryville    City    School    Diat. 

Plans  by  Chas.  Hess,  1242  Hawthorne 
St..    Alameda. 

.Mechanical  Engineer  —  Walter  Nott- 
ingham,   City    Hall,    Emeryville. 

Plumbing  and  Piping  Material* — 
Crane  Co..  346  9th  St.,  Oakland 
and  Walworth  IJiUy  Co.,  2635  P«r- 
alta  St.,  Oakland. 

Lumber— CTias.  Lamb,  1440  Park  Ave. 
Oakland. 

Electric»l  Suppliet  —  Electrical  Corp. 
Co  .  '7S  mth  St  ,  Oakland. 


Plans    Being     Figured    —    Bids    Cloae 

March    4,    8    P.    M. 
SCHOOL  Cost      $35,000 

DALY  CITY.  San  Mateo  Co.,  Calif. 
One-story  frame  and  stucco  elemen- 
tary school  (six  classrooms,  prin- 
cipal's o;ce.  lunchroom.  etc.); 
probably  tile  roof  (Jefferson  Ele- 
mentary School). 
Ow  ner^Jefferson    School    Dlstrlctf    W. 

J.    Sweene.v.    Clerk). 
Architect— Albert    F.    Roller.    Crocker 
First    Nationll     Bank     Bldg..     San 
Francisco. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    and    from 
the  clerk  of  the  district  upon  deposit 
of  $50. 


BANKS.  STORES  AND 
OFFICES 

To   Ask   Bids   In  One   Week. 

ALTEP.  STORE  Cost.  $ 

SALINAS.  Monterey  Co..  Cal.  Main 
Street. 

Alterations  to  store  bldg.  (new  store 
front,  plate  glass,  bars,  steel  gil- 
ders,  vitrolite.  etc.) 

Owner — Jensen  Furniture  Co..  Salinas 

Architect — Charles     Butner.     51     Maple 
Street.   Salinas. 
Bids  will  be  asked  In  one  week  from 

a  selected  list  of  contractors.  * 
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Contract  Awarded. 

ALTERATIONS  Cost.    14000 

SAN   FRANCISCO.     22  Moiileomery. 

Alterations  to  offlces. 

Owner— Wells  Fargo  Bank  &  Union 
Trust  Co.,  MontBonierv  .ind  Mar- 
ket Streets. 

Architect — Not  Given. 

Contractor — MaoDonald  &  Kalin  Co.. 
Ltd..    200    Financial    Center    Rids. 


Contract  Awarded. 

STORE  Cost.    $5000 

SAN   FRANCISCO.     S   Bush   165   West 

Leavenworth    Street. 
One-story  Class  C  reinforced   concrete 

store    building    (27.6x80    feet)     nat 

roof,   etc. 
Owner— Chas.  H.    Bain.   2401   Jackson. 
Architect  —  Ed.     Musson    Sharpe,    525 

Market  Street. 
Contractor— Floyd    H.    Steele,    2401 

Jackson   Street. 

COMMISSIONED  TO  PREPARE 
PLANS 
SANTA  BARBARA.  Cal— Architeci 
Winsor  Soule,  116  E.  Sola  St.,  Santa 
Barbara,  has  been  commissioned  by 
the  Santa  Barbara  county  .supervi- 
sors to  prepare  plan.<;  for  remode«ng 
the  veterans'  Memorial  building  (the 
former  Ambasador  ballroom)  on  W 
Cabrillo  Blvd.,  Santa  Barbara.  Esti- 
mated cost    $10,000. 


Plans    Being    Prepared. 

ALTER    BLDG.  Cost,    $30,000 

SEATTLE,    Wash.      Fairview    N.    and 

Roy   Streets. 
Alterations  to   business  building 
Owner— W.    P.   Fuller  &   Co..    301  Mis- 
sion  St..    .San   Francisco. 
Architect — John  Graham.   Dexter  Hor- 
ton    Bldg.,    Seattle,    Wash. 
George    W.     Feldmann     is     resident 
manager  for  the   W.    P.   Fuller  Co. 


Contract  Awarded. 

ADDITION  Cost,    $4875 

OAKLAND,  Alameda  Co.,  Cal.  No 
1126    13th    Avenue. 

One-story   brick   addition   to   building 

Owner  —  c.  S.  McDaniel.  Oaremont 
Press, 

Architect— Not  Given. 

Contractor— F.  J.  Wallace.  <»07  Wash- 
ington St.,   Oakland. 


Contract    Awarded, 

ALTERATIONS  Cost,   $3000 

SAN  FRANCKSCO.     280  Post  Street 
Alterations  to  store   building 
Owner— Walter  H.   Sullivan,    Inc  ,   Al- 
exander Building. 
Architect— Not  Given. 
Contractor— Mullen  Manufacturing  Co 
60  Rausch  Street. 

Contract  Awarded, 

ALTERATIONS  Cost.    $6,000 

SAN   JOSE,   Santa  Clara  Co.,  Cal     220 

South  First  Street. 
Alterations  to    business    building 
Owner— H.    B.    Martin,    301    S     Fifth 

St.,  San  Jose, 
Architect — Not  Given. 
Contractor— H.    A.    Bridges     1398    Lin- 
coln St.,   San  Jose. 

Contract  Awarded, 

STORE  Cos(     $10,000 

SAN  MATEO,  San  Mateo  Co.,  Calif 
Third   Street. 

One-story  reinforced  concrete  store 
building  (2  stores)  50x70  ft.;  com- 
position   and   tile   roof,   oak   floors. 

Owner-Martin  Stelling  Jr.,  155  Mont- 
gomery St.,   San   Francisco, 

Architect- Francis  Lloyd,  360  Pine  St 
San  Francisco. 

Contractor  —  G.  P.  w.  Jensen,  320 
Market   St.,   San   Francisco. 

Excavation  and  concrete— Louis  Sar- 
lorlo.    2627   Ix)mbard   St.,    9.    F. 

Contract  Awarded, 

ALTERATIONS  Cost,    $ 

OAKLAND.  Alameda  Co.,  Cal.  17th 
Street  and  Broadway. 


Recondition  two  offices  in  the  Great 
Western  Power  Building. 

Owner— Pacific  Gas  &  Electric  Co.,  245 
Market    St.,    San    Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor — George  Maurer,  50  York 
Drive,   Oakland. 


Contract   Awarded. 

ALTER    STORE  Ccst,    $3,000 

STOCKTON.    San    Joaquin    Co.,    Calif 

2312-14   Pacific  Street. 
Alterations  to  store  building. 
Owner — A.  Leoni,  premises. 
.\rchitect — Not  Given. 
Contractor— H.    W.    Johnson.    1229    W 

Magnolia    St..    Stockton. 


Contract   Awarded. 

ALTERATIONS  Cost,    $ 

SAN    FRANCISCO.      Mission    St.,    bet. 

Second  and   New   Montgomery. 
.Alterations   to   office   building. 
Owner— Bothin    Real    Estate    Co.,    604 

Mission   St.,    San   Francisco. 
Architect— Willis    Polk    Co.,    277    Pine 

St.,    San   Francisco. 
Contractor— A.    F.    Mattock.    212   Clara 

St..    San    i'rancisco. 

Sub-Contracts  Awarded. 
ALTERATIONS  Cost,    $1738 

SAN    FRANCISCO.      No.    316    Post   St. 
Alterations    to    store    (work    involves 

painting,    finishing,    tinting,    etc  ) 
Owner— Pacific  States  Savings  &  Loan 

Assn.,   745  Market  S-t.,   S.   F 
Architect — Not    Given. 
<'ontractor    —    £eyinour    Showcase    & 

Fixture  Co.,   604  Mission  St.,   S.   F. 
Electric— Chas.   Langlais,   472   Tehama 

Street. 
Plumbing— W.   E.   Trou.?dale,   422  Turk 

Street. 
Lumber— West  Coast  Lumber  Co  ,  740 

Brannan   St. 
Clearing— Sibley    Grading    &    Teaming 

<-0.,    165    Landers   St. 
Glass  and    Sash    Bars- Progress   Glass 

(o.,    1622    Folsom    St. 

ALTERATIONS  Cost     $4575 

SAN   FRANCISCO.     No.    757-759  Mar- 
ket Street. 
Alterations     and   additions     to     store 
(new   store   front,    interior  altera- 
tions,   plumbing,    electrical    work 
null    work,      pastering,      vestibule 
flooring,    plate   glass,   white   metal 
work,    hardware,    painting,    sand- 
ing floors,   electric  reflectors    sky- 
lights,   etc. 
Owner— Vera   Duminy. 
Architect— Not   Given. 
Contractor    -    Seymour    Showcase    & 

fixture  Corp.,    604   Mission   St 
Lumber— West  Coast  Lumber  Co.    748 

Brannan    Street. 
Terrazzo-California    Terrazzo    Mai«ble 

Co.,    29So   San   Bruno   Ave 
Plumbing— W.  E.  Trousdale,  422  Turk 

Street. 
Electric-Chas.    Langlais.   472   Tehama 

fcrtreet. 
Ornamental    White    Metal  -  National 
Ornq^ental    Iron    &    Bronze    Co., 
lO  CTiesley  St 
Clearing-abley    Grading    &    Teaming 
Co.,   -165  Landers  St 

°"' Co^ls?/"^  Bars-Progress  Glass 
Co.,  1622  Folsom  St.,  San  Fran- 
cisco. 

Construction    Under  Way 

ALTER  CLUB  cost    $100  non 

S^AN  FRANCISCO.  No.  ^68 'b'Farrell 
Street. 

Alterations  and  additions  to  club 
(work  includes  electrical  work 
plumbing,  painting  and  decorat- 
ing, new  sign,  etc.) 

°"";^'"^P"''  Deauville  (Frank  De- 
Goii,   Manager). 

Architect   -   Frederick     Quandt,     2800 
Filbert   St.,    San    Francisco 
Fdd  ~s'^^'"''     Electric     Co.,     1435 


Plumbing— J.    Gibbs    Sons,    1706   Geary 
Decorating— A.    C.    Wocker,    1370   Sut- 
ter St. 
Sign  —  Brumfield    Electric    Sign    Co 
965   Folsom   St.  ' 


Plans   Being   Figured. 

OFFICE    BLDG.  Cost     $ 

SANTA  ROSA,  Sonoma  Co.,  Cal'.  Fifth 
and   Humboldt   Streets. 

One-story  reinforced  concrete  office 
building   (60x138   feet). 

Owner— Sonoma  County  Farmers  Mu- 
tual Insurance  Co.  (Geo.  S.  Crane. 
Secretary). 

Architect  —  Herbert  &  Caulkins,  Ros- 
enberg Bldg.,  Santa  Rosa. 


Contract   Awarded. 

iT?T^5?  Cost,   $1400 

SAN  FRANCISCO.  Geary  St.  and 
Van  Ness  Avenue. 

Alterations  to  store  building. 

Owner— Arthur  Lindburg,  %  Contrac- 
tor. 

Architect— Not   Given. 

Contractor— L.  Salomon,  1734  Broder- 
ick   St.,    San    Francisco. 


Plans  Being   Figured— Bids  Close   Mar, 

BANK    BLDG.  Cost,    $ 

SANTA    BARBARA,    Santa      Barbara 
Co..  Cal.     NE  State  St.  and  Can- 
on   Presidio. 
One-story,    basement    and    mezzanine 
floor      reinforced    concrete      bank 
building    (62x125    feet),    limestone 
terra    cotta   and    granite    exterior! 
tile   and    composition   roof;     metal 
windows,     hot    air    gas    furnaces; 
marble    or   terrazzo    floors,    bronze 
and  marble  counter  screens,  some 
linoleum    and    rubber    tile    floors 
bank  flxtures,   etc. 
Owner— Bank  of  America. 
Plans  by  Architectural  Dept.   of  Own- 
er,  625  Market  St.,   San  Francisco 
Bids  are   being   taken   for  a  general 
contract   with   separate   bids   for  bank 
flxtures,    exterior    facing   and    heating 
and  ventilating  system. 

Following  have  procured  plans: 
Larsen   &   Larsen,      629     Bryant  St 
San   Francisco. 

H.    H.    Larsen,    64    South    Park     San 
Francisco. 
^^FUher    &    McNulty,      Mattie      Bldg., 


Contract  Awarded. 

ALTERATIONS  Cost.    $5000 

SAN   JOSE,   Santa  Clara  Co.,  Cal    No 

471   E-Santa  Clara   St. 
Alterations   to  store  and  residence 
Owner— Roger  Darling,    Berryessa  Rd 

Stan   Jose. 
Architect— Not   Given. 
Contractor  —  Wm.    H.    Schwartz,    521 

S-Eighth   St.,   San  Jose. 

To  Ask   Bids  Shortly. 

ALTERATIONS  cost    S 

FRESNO,     Fresno    Co..     Cal.      Fulton 
and   Fresno   Streets. 

Alterations  to  Mattel  Building  (work 
includes  air  conditioning  system, 
to  all  offices;  repainting  corridors; 
elevator  alterations,  new  elevator 
fronts,  steam  cleaning,  new  cor- 
ridor lighting  system,  cork  and 
tile  elevator  mats,  etc.) 
Owners-Capital    Co.,    625    Market    St  , 

San  Francisco, 
Plans  by  Architectural  Dept.   of  Capi- 
tal Co.,   625  Market  St..   S.  F 


WHARVES  &  DOCKS 


BIDS   WANTED. 

SAN  DIEGO,  Cal.— Olmstead  Bid? 
Co.,  1847  Hancock  St.,  San  Diego  at 
$395  submitted  low  bid  and  recom- 
mended for  award  of  contract  for 
dock  repairs  at  Headquarters  llth 
Naval  District,  San  Diego, 
The  work   consists  of: 
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(■)  The  cutting  and  rrmoVHl  of  low 
opi^nlnrm  '.pi><>«llc  h<"><l.  In  the  wnurt 
dirk  III  the  milhoiird  rnd  "f  Ih*-  ern - 
dir.    t)/-twcfn    pun.-U   il   iind   2S; 

(t))  The  ri'movnl  and  ri'lnntnllntlon 
(if  two  priHenI  8lrii<lnriil  c'hiiniiols 
(mnrk   HUSK  niid   I,). 

(c)  Tho  pr<>vl"lon  nnd  Inntnlliillon 
of  new  Hirurltiral  ohnnni-ln  and  iin- 
glen  to  Hiipport  the  new  wood  deprrn«- 
ed    floor   Ht    each    of   the   openlnRH; 

(rt)  The  provlHlon  and  ln!<t(illiitl''M 
of  wood  nailers.  dopreM.-ed  dei-k  plank, 
wood  roveiH  for  cipenlncs  and  Inelud- 
Ing  IlftInK  nad  lorklnK  a|>purlenanrc(. 
for   the   covorn. 

The  other  bld«  were: 
Standard    Iron  W<irk»  $<fiS.;in 

Acme    Iron    Works   SZO.nn 

W.    H.    Mrlhorn     534.00 

PROJECT    APPROVED. 

SANTA  CUrZ  COUNTY.  Cal.  -  S  K 
R  A  ha.''  approved  Hiipplcmcnlal  ap- 
propriation of  »2,fiI0  for  re-deckiOK 
the  nninlclpal  wharf  iit  .Santa  Cru/.. 
InvolvInK  laylnK  an  additional  47.000 
ft.  of  new  Oregon  pine  decking  and 
stringers,  r  e  m  o  v  i  n  k  and  instulllnK 
nboot  40.000  bd.  ft  of  existing  deck- 
ing and  .stringers.  Project  will  he  su- 
pervised by  n.  M.  McPhetres  and  will 
employ    20   laborers. 

Plana  Being   Figured— Bids  Close  Feb. 
25,   2    P.    M.  

REPAIRS  (■"jst.    $ 

OAKLAND,  Alameda  Co.,  Cal.     How- 
ard  Terminal. 

Repairs  to   Howard  Terminal  Pier. 

Qvvner  —  Howard     Terminal.     Market 
St..    Oakland. 

Architect— Reed   &   Corlett,    1801    P.nk 
of  America    Bldg.,   Oakland. 
Bids  will  be  received  by   the  Arc'-l- 

tect. 


BIDb   WANTED. 

SAN  DIKnO,  Cal.— Until  March  .".. 
11  A.  M..  bids  will  he  received  by  the 
Public  Works  Office.  lUh  Naval  Dis- 
trict, foot  of  Broadway,  San  Diegn. 
for  repairs  to  fender  system.  Station 
Pier,  at  the  Naval  Operating  Base, 
(Fuel   Depot),    San   Diego. 

The  work  consists  of  removal  of  20 
existing  damaged  fender  piles  and 
broken  fender  pile  stubs  of  the  main 
pier  and  provisitm  and  installation  of 
20  new  crensoted  fender  piles  to  re- 
place ones  removed:  unwrapping  of 
existing  19-pile  dolphin  and  remov.M 
of  four  existing  broken  piles  and  in- 
stallation of  four  new  creosoted  piles 
to  replace  those  removed;  rewrapping 
dolphin:  removal  nf  existing  broken 
stubs  of  removed  12-pile  dolphin  and 
provision  of  a  new  19-pile  dolphin  ti. 
replace  one  removed:  new  timbers  fnr 
wales  and  chocks,  new  bolts,  wash- 
ers,  lag  screws;   spikes,   etc. 

Plans  and  peciflcation  may  be  ob- 
tained from  above  office  and  from  the 
Chief  of  the  Bureau  of  Yards  &  Docks 
Navy  Dept..  Washington.  D.  C.,  up 
on    deposit    of    $10.00. 


To   Ask    Bids   Within   Ten   Days. 

YACHT  HARBOR  Cost,  $360,000 

SAUSALITO.    Marin    Co.,    Calif. 

Yacht    h.Trbor. 

Owner— Golden  Oate  Yacht  Harbor. 
Ltd.  (Albert  von  der  Werth,  pres- 
ident), 800  Mills  Bldg.,  San  B^an- 
sicso. 

Architect— Willis  Polk  Co..  277  Pine 
St.,    San   Francisco. 

Ts^IImISC.  CONSTRUCTION 

Leaded    Glass    Contract    Awarded. 

MAUSOLEUM    AND    CHAPEL 

Contract   Price,    $184,721 

WOODLAWN.  San  Mateo  Co.,  Calif. 
Woodlawn  Cemetery. 

Reinforced  concrete  mausoleimi  with 
marble  and  bronze  interior  ;ir.d 
concrete   and    granite    chapel. 

Owner— Ma.sonlc   Cemetery-    Assn. 


Architect— W.    f).    Merchant;    Muyherk 

*    White,    ANMOclated,    Rush    Bldg., 

Snn    Francisco. 
Conlraclt.r— II.     H.     Larson.    84    .South 

I'ark.   Snn   Fniiicisco. 
Leaded    Qlass     Harold   Cummings.    220 

Turk    SI  .    San    Krnnilsco,    $fl,000. 
other   awnrds    reprirted    Nov.    2I>. 


PROJECT    APPROVED 

(if)VERN.MENT  ISLA.S'D,  Cal  — 
SKUA  has  approved  a  supplemental 
appropriation  of  $r.882  for  providing 
additional  work  on  the  fJovernment 
Island  Project:  loading  and  hauling 
I2O0  cu.  yds  r.f  loam  for  parade 
grounds  and  painting  of  additional 
building  interiors.  A.  B.  Brown  of 
the  Bureau  of  Public  Roads  will  sup- 
ervise the  project  which  will  employ 
one  timekeeper  an'i  49  laborers. 


February    21.   1035 
PROJECT    APPROVED 

SAN  MARINO.  Los  Angeles  Co., 
Cal— SERA  has  approved  appropria- 
tion of  $17.7CC  for  demolishing  cer- 
tlan  portions  of  gymnasium  building, 
cutting  4-in.  off  of  exterior  wails,  re- 
inforcing and  punitlng  the  area,  and 
erecting  a  new  building  to  be  known 
as  the  Music  and  Art  Building,  1700 
Huntington  Drive,  San  Marino.  W. 
A.  Pearson  of  the  San  Marino  School 
District  will  supervise  the  project 
which  will  employ  one  timekeeper  and 
65    laborers. 


PLANNED. 

SPOK.4NE.  Wash— Plans  are  being 
prepared  by  a  group  of  volunteer  local 
architects  for  a  city-owned  commer- 
cial airplane  hangar  at  Felts  Field  in 
preparation  for  listing  for  PW.V  as- 
sistance. Hangar  will  have  a  3000-ft. 
frontage,  luO-ft.  depth  and  door  open- 
ings 200-ft.  wide.  Eustace  LeMaster. 
chairman  of  the  aviation  committe-.- 
of  Spokane  Chamber  of  Commerce,  is 
sponsor  of  the  project. 


PROJECT    APPROVED. 

SAN  FRANCISCO.— SERA  has  ap- 
proved a  supplemental  appropriation 
of  $5,805  for  partitions,  counters,  shel- 
ving, ventilation,  electric  wiring,  elec- 
tric fixtures,  window  shades,  etc..  at 
450  Mission  St.  One  foreman  and  2.'. 
laborers   will   be   employed. 


BIDS   OPENED 

MODESTO.  Stanislaus  Co.,  Cal, — E. 
C.  Nickel.  912  Micheltorena  St..  Los 
Angeles,  at  $5886  submitted  low  bid  to 
the  Modesto  Irrigation  District,  C.  S. 
Abbott,  Secretary,  on  Item  4  for  the 
labor,  installation  and  construction  of 
a  second  circuit  on  the  present  towers 
of  the  Modesto-Don  Pedro  Electric 
Transmission  Line,  located  between 
Modesto  and  Don  Pedro.  Complete 
bids    follow: 

K.  C.   Nickel.   Los  Angeles $  5,8S6 

A.    Soda   &   Son,    Oakland 8,888 

T.    L.    Rosenberg,    Oakland 9.2S1 

Bennett   &   Taylor,    U)S  Angeles     9.432 
H.    S.    Tittle    Co..    &.    F 9.857 

C.  H.   Armstrong,   S.   F 10.354 

D.  K.    Manning,    S.    F U.iiO 

Recommendation  on  award  of  con- 
tract will  be  made  to  the  PWA  on 
Monday.    February    18.  •  ' 

PROJECT    APPROVED. 

WATSONVILLE.  Santa  Cruz  Co.. 
Cal.— SERA  has  approved  appropria- 
tion of  $3,220  for  the  construction  of 
a  camp  consisting  of  ten  buildings,  in- 
stalling water  system,  wiring  ail  build- 
ings for  electric  lights,  painting  the 
exterior  of  all  buildings  and  interior 
of  mess  hall  of  kitchen  and  hospital. 
Grizzly  Flat  State  Camp.  Watsonville. 
H.  H.  Clark  of  the  SERA  Transient 
Division  will  supervise  construction, 
which    will    employ    20   laborers. 


PHOJeCT    APPROVED 

SA.V  IiIEOO,  Cal— KERA  hn«  ap- 
proved appropriation  of  145. 40S  for 
landing  Meld  Improvement  at  the  U. 
H.  Naval  Air  Station.  Han  I>lego.  B. 
I).  Oraffin  of  the  U.  H.  Naval  Air  Bt*- 
llon  will  supervise  the  project  which 
Involves  repairs  to  landing  field,  con- 
Hlrucllon  of  concrete  storm  drains, 
and  painting  42  loiildlngs  on  .North 
Inland,  etc..  and  will  give  employment 
to   118  laborers. 


NOTICE   OF   SALE. 

SAN  FRANCIS*'').— The  Director  of 
Proiierly  will  sell  at  public  auction 
to  highesl  bidders,  the  house  located  at 
1171  York  Street,  San  Francisco,  on 
February  2fi,  !)  A.  .M.  The  purchaser 
shall  remove  building.  .  foundations 
and  other  materials  30  days  from  date 
of  sale. 


Contract   Awarded. 

ALTKRATIfl.SS  Cost.    } 

ARCATA.     Humboldt    Co..    Cal.      No. 

1070    H    Street. 
Alterations    to      funeral    parlors      (flat 

roof,    stucco      finish,      add    porch. 

etc.) 
Owner — Devlin  Funeral  Home.   Prem. 
Architect— Not   Given. 
Contractor   —  George    Hugnin.    1565    I 

St..  Areata. 


PROJECT    APPROVED. 

STOCKTON,  San  Joaquin  Co..  Cal. 
— SER.\  has  approved  appropriation 
of  $10,200  for  the  production  of  baked 
clay  roof  tile  for  use  In  construction 
of  buildings  at  the  Agricultural  Park. 
San  Joaquin  County  Fair  Grounds  at 
Stockton.  A.  E.  Mahoney  and  C.  H. 
Sawyer  will  supervise  the  project, 
which  will  give  employment  to  three 
foremen  and  64   laborers. 


PROJECT    APPROVED. 

STCK'KTO.N.  San  Joaquin  Co.,  Cal. 
— SER.\  has  approved  appropriation 
of  $16,881  for  construction  of  an  adobe 
horse  barn  at  the  San  Joaquin  County 
Fair  Grounds,  Stockton.  C.  H.  S^iw- 
yer  will  supervise  the  project  which 
will  employ  three  foremen  and  47 
laborers. 


PROJECT    APPROVED. 

ALAMEDA.  Alameda  Co.,  Calif.— 
SERA  has  approved  appropriation  of 
$6,070  for  construction  of  building  at- 
tendants' house,  implement  shed,  lav- 
atory, gas  lines,  etc..  at  the  Fair- 
mont Hospital,  Alameda  t^ounty.  The 
project  will  be  supervised  by  A.  C. 
Jensen  and  will  employ  one  timekeep- 
er and  26  laborers.  ' 


Plans   Being    Figured. 

MILL  Cost.    $ 

RANDSRURG.    Kern    Co..    Cal.      Tel- 
low  Aster  Mine. 
Construct    cyaniding     plant      at    mine 

(capacity   of   200    tons    or    ore   per 

day). 
Owner — Anglo-American  Mining  Corp. 

Ltd.,     Mills     Bldg..     San    Fr.  nciscr 

(Mr.  Brown  in  charge). 
Engineers — Hamilton    Beauchamp    and 

Woodworth,    Inc.,   564   Market  St.. 

.San    F'rancisco. 


BONDS    VOTED 

HAY'W.\RD.  .\lameda  Co..  Cal.— 
City  of  Hayward  voted  bonds  in  the 
amount  of  $57,000  February  18.  Pro- 
ceeds to  finance  construction  of  a 
reinforced  concrete  natatorium  in 
Hayward  Memorial  Park.  James 
Narbett.  474  31st  St..  Richmond.  Ar- 
chitect. 

The  PW.\  is  making  an  outright 
crant  of  $15,000.  Further  details  will 
be  announced  shortly. 
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MACHIMERT  &>  MATERIAL 

r.d:?,r^^.tMrn1oip:rrn<,7.r;;ru^b,rc"'    rrr       '"**    -'««"""-  e^urp^ent   and    supple,   purchased    b. 


U.  S.  FOREST  SERVICE 

GOVKRNMEXT  ISI.AXn.  Cal.— Un. 
til  February  25.  2  P.  M..  bids  will  be 
received  hy  H.  R.  Marsh.  Assistant 
Supply  Officer.  Forest  Service  Suppiv 
Depot.  Government  Island.  Oakland. 
as   follows: 

BID    XO.    2019:    Fob    bidder's    shippins 
point  and/or  San   Diego:  6  suction 
and   discharge   pressure   pumps- 
BID    NO.    20«6:    Fob    Government    Is- 
land: 10  air  rock  drills.  51  to  60-lb. 
weight,  complete. 
Specifications  obtainable  from  above 
office. 


GOVERNMENT  ISLAND.  Cal.— m 
til  February  25,  2  P.  M..  bids  will  be 
received  by  Frank  Haynie.  Supply  Of- 
ftcer.  Forest  Service  Suppiv  Depot 
Government  Island.  Oakland,  as  fol- 
lows: 

BID    NO.    2001:    Fob   bidder's   shipping 
point    and/or   San    Diego:    (1)    1000 
ft.    copper   wire,    No.    12    i^   B   R   r 
Duplex:    (2)    2000    ft.    copper   wire 
No.    12    SBRC    single:     (.•!)    300    ft 
pipe  conduit,  l-in.  galv..  "X  duct": 
(4)    100    ft.     non-metallic    flexible 
7/32-in.    condu't;    (5)    36    telephone 
batteries  dry  cell:  (G)  500  i^-in    In- 
sulated  staples: 
BID   NO.    2003:    Fob    bidder's    shipping 
point  ajid/or  Oroville:    (1)   .36   vac- 
uum arrestors:   C2)  30  box  connec- 
tors:   (3)    12    WBG    fuses-    (4)    500 
square  washers;   (5)    24  ground  rod 
damps;    (6)     12    fuse    boxes,    com- 
plete. 
BID    NO.    201S:    Fob    bidder's   shipping 
point    and/or    San    Diego:    900    ft. 
^-in.      internal     diameter     wat-^i- 
hose; 
BID   NO.    2020:   Fob   bidder's   shipping 
pomt  and/or  Los  Angeles;    (1)    850 
ft.  CMP  culvert;  (2)  19  band  coup- 
lings; 
BID  NO.  2021 :  Fob  Ea-st  Bay  shipping 
pomt   of   bidder:    (1)    lfi02   ft    CMP 
culvert:   (2)  30  hand  rouplings- 
EID    NO.    2022:    Fob    bidder's    shipping 
point    and/or    Yreka;    200    ft      hy- 
draulic  hose,   rubber  tube,   rubber 
cover,     l-in.     2-pIy     braided     wire 
high    pressure; 
BID    NO.    2023:    Fob    bidder's    shipping 
point  and/or  Santa  Su.sana-  (1)   i 
200    carriage    bolts ;    (2)    200    stove 
holts:    (3)    700  cap   screws;    (4)   son 
plain    nuts;    (5)    500    lock    wa.<^hers 
(B)   600  flat  washers- 
BID  NO.  2025:  Fob  East   Bay  .-^hipping 
point   of  bidder:    (I)    2340   ft     CMP 
culvert;    (2)    174   band   couplings' 
Specifications  obtainable  from  .ibove 
offlce. 


GOVERNMENT  ISLAND,  Cal.-Un- 
11  ^*''?l'^  ^*'  2  P-  M-  bids  Will  be 
^nnu  o^^  "■^^-  *'='^^^'  As.sistant 
Supply  Officer.  Forest  Service  Supplv 
pepot  Government  Island,  Oakland, 
as  follows: 
BID   No     2024,    f.o.b.   bidder's  shipping 

point    and/or    Government    Island- 

(1)    100  lineman's  splicing   clamne 
BID  No.    2031.   f.o.b.    bidder's   shfpping 

point  and/or  Kedding:   (1)   69  pc« 

fiat  galvanized   steel. 
Specifications  obtainable  from  above 
office. 

GOVERNMENT  ISLAND.  Cal.-Un- 
til  Februray  27.  2  P.  M..  bids  will  be 
received  by  Prank  Haynie.  Supply 
Officer.  Forest  Service  Supply  Depot 
Government    Island.    Oakland,    as    foN 

lows : 
BID    No.    2014.    f.o.b.    Government    Is- 


land:  (1)   250  night  latches,   auto- 
matic   deadlocking    iron    case. 

BID  No.  2028.  f.o.b.  Government  Is- 
land (all-rail  shipments):  (1)  160 
miles  No.  9  BWG  galvanized  iron 
telephone    wire. 

BID  No.  2032  f.o.b.  bidder's  shipping 
point  and/or  via  all  rail  and/or 
water-rail  shipment  f.o.b  Mt. 
Shasta:  (1)  150  miles  hard-drawn, 
bare    copper    wire.    0.128"    diam. 

BID  No.  2033,  f.o.b.  all  rail  shipments. 
Oakland:  (1)  350  miles  No.  12 
AWG  copper-covered  steel  tele- 
phone line  wire.  40%  conductivity- 
(2)1100  lbs.  No.  12  AWG  dead 
soft  annealed  copper-covered  steel 
wire,  for  tie  wires. 
Specifications  obtainable  from  the 
above   office. 


STANISLAUS  COUNTY 


MODESTO.  Stanislaus  Co..  Calif.— 
Until  March  5,  in  A.  M..  bids  will  be 
received  by  the  Modesto  Irrigation 
District.  C.  S.  Abbott.  Secretary.  ,S2:; 
nth  St.,  Modesto,  for  furnishing  3.- 
000  barrels  of  cement  in  paper  bags, 
to  be  delivered  at  warehouse  on  coun- 
ty road  one-half  mile  north  of  La 
Grange,    Stanislaus  County. 

Specifications  obtainable  from  above 
office. 


TUOLUMNE  COUNTY 

TUOLUMNE  COUNTY,  Cal —Until 
March  5,  2  P.  M..  bids  will  be  re- 
ceived by  the  Tuolumne  Countv  Board 
of  Supervisors.  C.  A.  Dambacher. 
Clerk,  for  furnishing  fuel  oil  for  the 
Court  House  and  Countv  Hospitals 
for  the   remainder   of   the   year   1935 

Specifications  obtainable  from  above 
office. 


CANAL  ZONE 


PANAMA  CANAL  ZONE  —  Until 
Alarch  4.  10:30  A.  M..  bids  will  be  re- 
ceived by  A.  L.  Flint.  General  Fur- 
chasing  Officer.  The  Panama  Canal 
Washington.  D.  C.  under  ."Schedule  No 
.•;033.  for  furnishing: 
(1)   900.000   gals,   gasoline.    U.    S.    Govt 

motor  grade; 
(21    200.000  gals,    ethyl  gasoline- 
i3)   500.000  gals,   kerosene. 

Specifications  obtainable  from  above 
•Ifice  .nnd  from  the  Assistant  Pur- 
chasing Agent.  The  Panama  Can.il 
Fort   Masr.n.    San    Fiancisr-c 


Navy   department 

WASHINGTON.  D.  C— Bids  will^e 
received  by  the  Bureau  of  Supplies  & 
Accounts.  Navy  Department.  Wash- 
ington. D.  C.  for  furnishing  miscel- 
laneous supplies  and  equipment  as 
follows: 
SHAPES,    steel;    East   &    West   Yards 

Sch.   4389;   February  26. 
HfiLTS.  barrel,  brackets,  curtain  rods 

catches,   etc.;   East  &   West   Yards 

Sch.   4275;   February  26. 
FANS,     centrifugal     ventilating     fans. 

and    spares;    Mare    Island.      Sch 

4301;    March    1. 
TACHOMETERS.    24    vibrating    reed- 
type;  East  and  West  Yards.     Sch 

4347;   March    1. 
VALVES.    300    cylinder;    Mare    Island 

Island      Sch.   4343;   March   1 
PUMPS,  portable,  electric  and  spares; 

2.    Mare    Island;    4    Puget    Sound. 

Sch.   4309;   March   5. 
SEWING  MACHINES.  5  motor-driven 

Mare   Island.      Sch.   4326;    March   5. 


(JOLD   LEAF, 
Sch.    4342 

FORGINGS. 
East  and 
March   8. 

EXCELSIOR. 
Sch.    4352; 

FLASKS.      18 
Sch.   4351; 

CABLE,  cord 
and  West 


,    40   packs;    Mare   Island. 
;    March    5. 

steel,     rough    machined; 
West  Yards.     Sch.  4321; 

48.000  lbs.;   Mare  Island 
March    8. 

torpedo;     Mare    Island. 
March   8. 

and  wire,  electric;  East 
Yards.     Sch.  4348;  Mar. 
8. 
BATTERIES.    16.000    dry    and    110,000 
flashlight;  East  and  West  Yards 
Sch.    4354;    March    12. 
KEROSENE;    East    and    West    Yards 
Sch.    4356;    March    12. 
Specifications   obtainable   from   above 
office. 


WAR  department 


FORT  .MASON.  San  Francisco.— Un- 
til February  25.  10  A.  M..  bids  will 
be  received  by  the  Quartermaster  Sup- 
ply Officer.  San  Francisco  General  De 
pot,  Fort  Mason,  under  R.M.  194' 
Memo    5SS5.    for    furnishing: 

(1)  77.200   tent   lines; 

(2)  11,500   door  fasteners; 

(3)  10.000    4-in.    long   footstops; 

(4)  10  gross  brass  tent  grommet; 

(5)  2,000    cans    liquid    cement; 

(6)  2,000  lbs.    ,', -in.   dia.    Manila  rope. 
Specifications  obtainable  from  above 

office. 


FORT  MASON.  San  Francisco.— Un- 
til March  4,  10  A.  M.,  bids  will  be 
received  by  the  Quartermaster  Supply 
Officer,  San  Francisco  General  Depot. 
Fort  Mason,  under  Req.  No.  GM  671- 
118-35.    Memo    5873.    for   furnishing: 

(1)  64.000   ft.    solid   copper  single   con- 

ductor wire; 

(2)  20,000  ft.  No.  18  B  &  S  gauge  lamp 

cord; 

(3)  800    lampholder    sockets,     medium 

base; 

(4)  3,300    ft.    wrought    -    iron,    welded. 

galvanized  pipe; 

(5)  5.650   gallons    ready   mixed   paint; 

(6)  2.500  gals,  paint  thinner; 

17)   400    gals,    paint    and    varnish    re- 
mover; 

(8)  10,000    lbs.     basic-carhonale      <•■. ..!•■! 

lead; 

(9)  1,500    lbs.    American    process    zinc- 

oxide. 

The  materials  are  for  trans-ship- 
ment to  the  Department  Quartermas- 
ter.   Philippine   Dept..    Manila.   P.    L 

Specifications  obtainable  from  above 
office 


CANAL  ZONE 


PANAMA  CANAL  ZONE  —  Until 
February  25,  10:30  A.  M..  bids  will  be 
received  by  A.  L.  Flint.  General  Pur- 
chasing Officer.  The  Panama  Canal, 
Washington,  D.  C.  under  Schedule 
No.  3032,  for  furnishing  miscellaneous 
supplies   and   equipment.    Including: 

Corrugated  roofing  and  ridge  roll, 
fencing  material,  grinding  machine. 
I)ipe  fittings,  pipe  hangers,  centrifugal 
fan.  light  globes,  snap  switches,  lamp 
cord,  insulating  fiber,  bolts,  cocks, 
step  ladders,  paint  cans,  paint  ingre- 
dients, gold  bronze,  ccoal  tar  pitch. 
black  ship  glue,  boiler  compound  and 
white   manifold    paper. 

Specifications  obtainable  from  above 
office  or  from  the  Assistant  Purchas- 
ing Agent.  The  Panama  Canal,  Fort 
Mason,    .San    Francisco. 
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BIDS   WANTED 

CLACKMAS  COUNTY.  OiCKon— X.'n- 
III  Fcbrunry  28.  9  A.  M..  lildsi  will  be 
received  by  the  OieB""  State  Highway 
Commls.slon,  U.  H.  Haldork,  State 
Highway  P'nglneer.  Auditorium,  3r(l 
I'ldor.  Public  Service  llldg..  Portland 
frir  the  con.structlon  of  a  concrete 
bridge  over  Milk  Creek  on  the  Cas- 
lado  Secondary  Highway  at  Mutlno. 
l^lackania.s  County:  U.S.P.W.  Project 
Xo.  NRS  242. 

The  work  involves  approximately 
310  cu.  yds.  excavation;  51B  cu.  yds. 
concrele;  116  000  lbs.  metal  reinforce- 
ment; 416  lln.  ft.  concrete  handrail, 
and  the  removal  of  the  old  bridge. 

Plans  and  specifications  obtainable 
from  the  State  Highway  <'ommission. 
Koom  .122  State  Office  RIdg..  Salem, 
upon   deposit   of   $ii. 

BIDS    WANTED 

rMATlLI.A  COfXTV.  Oregon— Un- 
til February  2S.  0  A.  M.,  bids  will  be 
received  by  the  Oregon  State  High- 
way Commission,  E.  H.  Baldock.  ?tate 
Highway  Engineer.  Auditorium.  3rd 
Kloor.  Public  Service  Bldg.,  Portland, 
for  the  construction  of  a  concrete 
bridge  over  Umatilla  River  on  the 
iild  Oregon  Trail  in  Pendleton.  Uma- 
tilla County.  U.S.P.W.  Project  No. 
XRM   38-C. 

The  work  involves  ,npproximatel.\" 
1100  cu.  yds.  excavation;  121)0  cu.  yds. 
concrete;  1S4.000  lbs.  metal  reinforce- 
ment, and  720  lin.  ft.  concrete  hand- 
rail. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Room  322  State  Office  Bldg..  Salem. 
upon  deposit  of  $5. 

BIDS    WANTED 

WASCO  COUNTY.  (Oregon  —  Until 
[■Vbruary  2S.  5  A.  M.,  bids  will  be  re- 
ceived by  the  Oregon  State  Highway 
Commission.  R.  H.  Baldock.  Stale 
Highway  Engin<'er.  Auditorium.  3rd 
Floor,  Public  Service  Bldg.,  Portland. 
for  the  construction  of  a  concrete 
bridge  over  Mill  Creek  on  the  Colum- 
bia River  in  the  City  of  The  Dalles. 
Wasco  cViunt.  U.S.P.W.  Project  No. 
XRM  3fi-C. 

The  work  involves  approximately 
2tn  cu.  yds.  excavation;  2!>6  cu.  yds. 
concrete;  .11.000  lbs.  metal  reinforce- 
ment and  230  lin  ft.  concrete  hand- 
rail. 

Plans  and  specifications  obtainable 
from  the  &tate  Highway  Commission. 
Room  322  State  Office  Bldg..  Salem, 
upon  deposit  of  |5. 

PERMIT    ASKED 

1-OS  ANGELES-.  Cal.— The  I^s  An- 
geles    (iiunty     Board     of     Supervisors 


han  Iniilructed  the  County  Council  to 
make  nppllcatinn  to  the  Slate  Rail- 
road CommlHHlon  for  permit  to  con- 
Klrui'l  a  grade  depuration  on  Bolednd 
Canyon  over  the  Southern  I'acllle 
tracks.  The  ciint  Im  to  lie  shared 
Jointly  by  the  county  and  Southern 
I'acilli-   Kallwny. 

BIDS    WANTED 

V.\.MIIII,1,  (IH-.XTV.  Oregon— Until 
February  2s.  I)  A.  M..  bids  will  be  rc- 
lelved  by  the  Oregon  Slate  Highway 
Commlsulon.  R.  H.  Kaldock,  State 
Highway  Engineer.  Auditorium.  3rd 
Floor.  Public  Service  Bldg.,  Portland, 
f'^r  the  construction  of  a  comi)oslte 
pile  trestle  over  Chehalem  Creek  on 
I  he  West  .'*ldc  Pacific  Highway  near 
the  south  city  limits  of  Newberg, 
Yamhill  (bounty.  U.S.P.W.  Project 
Xo.    NRH    62-A. 

The  work  Involves  approx.  7300  lln. 
ft.  treated  |>illng;  33.i  .\IFH.\I  treated 
lumber;  B2U  cu.  yds.  concrete;  140.000 
lbs.  metal  reinforcement;  1635  lln.  ft. 
composite  haldrail,  and  removal  of 
of  bridge. 

Plans  and  specifications  obtainable 
fnim  the  State  Highway  Commission, 
Room  322  State  Office  Bldg.,  Salem, 
upcui  deposit  of  $.'). 


\VASHlX(JTON  COUNTY.  Oregon  — 
Until  February  28.  9  A.  M..  bids  will 
he  received  by  the  Oregon  State  High- 
way Commission.  R.  H.  Baldock. 
State  Highway  Engineer,  .\uditorium. 
:!rd  floor.  Public  Service  Bldg..  Port- 
land, for  the  construction  of  two  cul- 
verts over  Cedar  Creek  on  the  Votaw 
Unit  of  the  West  Side  Pacific  High- 
way, approx.  .')  miles  east  from  New- 
berg. in  Washington  Countv.  TT.S.P. 
\V.    Project  No.   NRH  73. 

The  work  involves  approx.  2Sfl  cu. 
vds.  excavation;  156  cu.  yds.  concrete 
SCO  lin.  ft.  foundation  piling  and  16.- 
200   lbs.   metal    reinforcement. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Room  322  State  Office  Bldg..  Salem, 
upon  deposit  of  $5. 


PROJECT    APPROVED. 

KERN  COUNTY.  Calif.— SER.\  ha< 
.ililirnvcd  aiiproprialion  of  $20,832  for 
lonstruclion  of  drain  ditches,  shoul- 
ders, wing  walls  on  bridges  and  cul- 
verts, placing  culveKs.  and  surfacing 
roads,  in  the  Second  Road  District. 
Kern  County.  H.  D.  Pope  will  super- 
vise the  project  which  w'll  employ  ."ii 
laborers.  21 


BIDS   OPENED. 

OOVERXMENT  ISLAND.  Calif.  — 
The  following  bids  received  by  H.  R. 
Marsh.  Assistant  Supply  Officer.  For- 
est Service  Supply  Depot.  Oovern- 
ment  Island.  Oakland,  under  Hid  No. 
1977.  for  furnishing: 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C,  PALEN. 
Manager 

914  Sc\enth  Street 
Sacramento      ::      California 


(1)  one  70-ft,  contlnuouR  beam  (ipan, 
IneludlnK  alt  ntrueturnl  Kteel,  bolt* 
for  field  connectlonii,  etc.,  for  thu 
.North  Fork  Beach  Creek  iJridKe, 
Itrddlng: 

(2)  one  20-ft  simple  beam  upan.  In- 
cluding all  ulruclurnl  stiel.  boltn 
for  field  connectlonH,  ftc,  for  the 
Weavervllle  Headriuartem  Bridge, 
Weavervlllc: 

ll-rrlek  Iron  Workii,  Oakland.  (I>  $6«« 

(2)   1284. 
.Minneapolis    Steel    &     Machinery    Co., 

r-OH  Angeles,   fl)   »«22;   (2)    $318. 
.MiK.re  Dry  Dock  Co..  Oakland.  (1)  icjl 

(2)    J295. 
Wesicrn    Iron    Works.    San    Krancliico, 

(I)   J7I2;    (2)   ISI.!. 
Dyer    Bros.   Oolden    West    Iron   Workii 

San   Francisco,    (1)    $748;    <2)    $31« 
Pacific     Coast     Steel    Corp.,     Alameda. 

(1)    $61,3;    (2)  $230. 
Golden    Gate    Iron    Works.    San    Fran- 
cisco.   (1)    $675;    (2»    $348. 
.ludson  Pacific  Co.,  San  I-'ranclsco.   ri) 

$651;    (2)   $251. 
S<hrader    Iron    Works.    San    Francisco, 

(I)    $795;    (2)    $330. 
Independent  Iron   Works,  Oakland.    (1) 

$6.-.6:    (2)    $298. 
Bids    held    under  advisement. 


CONTRACT    AWARDED 

LAKE  COl'NTY.  Cal.— <;.  s.  Good', 
Lakeport,  at  $2,133  submitted  iow  bid 
and  awarded  contract  by  the  Lake 
County  Board  of  .Supervisors.  I..ake- 
port.  W.  M.  Patterson,  County  Clerk, 
Februaj-y  13.  for  the  repair  of  the 
Rodman  Bridge  situated  on  the  Lu- 
cern  Cut-off. 

Complete  bids   follow: 

C.    S.    Good.    Lakeport $2,133.00 

C.    E.   Black.   Lakeport 2,332.22 

A.    T.    Howe,    Santa   Rosa 2,847.68 

M.    A.    Jenkins.    .Sacramento    .  3,246.50 

GRAND  COULEE  DAM.  Wash. — 
The  United  States  Fidelity  and  Guar- 
anty Company  Is  now  supervising  the 
construction  of  two  piers  for  the  can- 
tilever bridge.  %  mile  below  the  Grand 
Coulee  Dam  site.  This  firm  is  the 
bonding  company  for  the  Western 
Construction  Co.  who  were  originally 
awarded  the  contract,  but  who  are 
now  seven  months  behind  schedule. 
H.  C.  LaVilla  is  the  job  superinten- 
dent. 

CONTRACT    AWARDED 

FRE.SNd  roUNTY.  Cal.— Rexroth 
>>;•  Rexroth.  2110-C.  Sta.  A,  Bakers- 
lield.  at  $54SS.  (second  low  bidder) 
awarded  contract  by  the  State  High- 
way Commission,  Sacramento,  for  the 
rcnu)val  and  dispo.sal  of  an  existing 
bridge  and  the  construction  of  a  new 
bridge  consisting  of  four  19-ft.  tim- 
ber stringer  spans,  about  1.6  miles 
south  of  the  westerly  county  bound- 
.iry  of  Fresno  County. 

CONTRACT    AWARDED 

MONTEREY  COUNTY  Cal.— Thov 
.1.  Doyl...  i,-,27  17th  Ave.  and  Theodore 
.1.. banns  2020  l.ilb  St..  .San  Franci.sco. 
at  $23,737  awarded  contract  bv  the 
State  Highway  Commission.  Sacra- 
mento, for  the  construction  of  a  rein- 
forced concrete  bridge  across  Mal- 
paso  Creek.  9  miles  south  of  M.mte- 
rey,  consisting  of  one  117-ft.  open 
spandrel  arch  span  and  six  13-ft.  10- 
in.    approach    sans. 


BIDS    WANTED 

HUMBOLDT  COUNTY.  Cal.— Until 
March  12.  bids  will  be  received  hv 
the  Humboldt  County  Board  of  Su- 
pervisors for  the  construction  of  a 
bridge    near   Eridgeville    on    the    laqua 
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Road.     Estimated  cost  $1600. 

Specifications  obtainable  from  above 
offlce.  1 


BIDS  WANTED 

LOS  ANGELES  COfNTY,  Cal.— Un- 
til March  6.  2  P.  M.,  bids  will  be  re- 
ceived by  the  Department  of  i*ublif 
Works.  Division  of  HiBhways.  9.  V. 
Cortelyou.  District  3?ngineer,  SOS 
State  Bldg..  217  W.  First  St.,  Los  An- 
geles, for  extending  a  reinforced  con- 
crete culvert  near  Cascades,  about 
4.26  miles  northwest  of  San  Fernando. 
The  work  involves: 

(1)  70  lin.   ft.   temporary  timber  guard 

rail,    in   place: 

(2)  1600  cu.  yds.  structure  excavation 

(3)  110    cu.    yds.    concrete    to    be    re- 

moved and  disposed  of; 

(4)  188   lin.    ft.    78-in.   CMP  to   be   re- 

moved: 

(5)  345  cu.   yds.   Class  A   Portland  ce- 

ment concrete  in   place; 

(6)  62.000  lbs.   bar  reinforcing  steel  in 

place: 

(7)  16  lin.  ft.   18-in.   CMP  in  place. 
Plans   and    specifications   obtainable 

from  above  office. 


BIDS    WANTED 

SAN  JOAQUIN  COUNTY,  Cal.— Un- 
til March  13.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission. Sacramento,  for  construc- 
tion of  an  underground  crossing  un- 
der the  tracks  of  the  Atchison.  To- 
peka  and  Santa  Fe  Railway  at  Fresno 
Avenue  near  the  City  of  Stockton. 
San  Joaquin  County,  consisting  of 
one  26-ft.  S-in.  steel  stringer  span 
with  timber  deck  on  concrete  abut- 
ments with  wing  walls.  The  work  in- 
volves: 

(1)  2200    lin.    ft.    furnishing    creosoted 

Douglas   flr   piles.    Including   test 
piles; 

(2)  60    each    driving    creosoted    Doug- 

las fir  piles.   Including  test  pile.i; 

(3)  1300   cu.    yds.    excav..    unclass; 

(4)  205  cu.   yds.  Class  A  Portland  ce- 

ment concrete: 
6)  12.000   lbs.    bar   reinforcing   steel; 

(6)  27.000    lbs.    structural    steel; 

(7)  3   m.    ft.    board    measure   creosoted 

Douglas  fir  timber; 

(8)  1  lot  miscellaneous  items  of  work. 
Plans    and    specifications    obtainable 

from  the  State  Highway  Commission. 
Public  Works  Bldg.,  Sacramento,  and 
on  file  at  the  office  of  the  District 
Engineer  In  San  Francisco.  Los  An- 
geles, and  the  district  in  which  the 
work  is  situated.  • 


22— DREDGING  HARBOR 
WORKS  EXCAVATION 


CONTRACT    AWARDED 

SAN  FRANCISCO.— Dutton  Dredp- 
Co.,  Ltd.,  690  Mills  Bldg.,  .San  Fran- 
cisco, at  1770  awarded  contract  by 
the  Public  Utilities  Commission,  City 
Hall,  under  Airport  Contract  No.  35. 
for  dredging  channel  for  levee  for  ex- 
tension of  landing  field  at  the  San 
Francisco  Airport,  involving  approxi- 
mately   7.000    c.y.    channel    dredging. 


AWARD     AUTHORIZED. 

MARTINEZ.  Contra  Costa  Co..  Cn\. 
— The  PWA  has  authorized  the  Mar- 
tinez City  Council  to  award  a  con- 
tract to  Duncanson  &  Harrelson,  1405 
deYoung  Bldg.,  San  Francisco,  at  $45- 
017  for  the  construction  of  a  new  mu- 
nicipal yacht  harbor,  including  ap- 
proach trestle  860  ft.  in  length;  wharf 
250x40  ft.:  wood  construction,  creo- 
soted piling,  boat  landing  facilities, 
etc. 

The  award  Is  based  on  the  following 
items: 

Item  (1)  $33,663.00,  the  following  de- 
ductions having  been  made  from  the 
original  bid  of  $37,612  for  the  work 
complete:    Item    4.    J600;    Item   5,   $121; 


Item  6,  $1,394:  Item  8.  $560;  a  total  de. 
duction  of  $2,674. 

The  following  negotiated  deductions 
were  made:  electric  hoist,  $800;  elec- 
tric lights  and  poles,  $360;  water  line 
and   connections.    $115;    total   $1,275. 

Item  (3)  addition  of  $11,334  for  navy 
targets,  bring  the  total  propo.sal  to 
$45,017. 


PROJECT    APPROVED. 

LINDS.W.  Tulare  Co..  Cal.— SERA 
has  approved  appropriation  of  $9.77i; 
for  High  Line  Bench  Canal  improve- 
ments. Lindsay.  The  project  consists 
of  excavating  the  upper  side  of  canul 
for  a  distance  of  six  miles,  etc..  and 
will  be  supervised  by  Geo.  Trauger  of 
the  Lindsay  Strathmore  Irrigation 
District.  Three  foremen  and  97  labor- 
ers will  be   employed. 

CONTEMPLATED 

PORTLAND.  Oregon— Harry  Hop- 
kins. FKRA  Administrator.  Washing- 
ton. D.  C.  will  furnish  labor,  fuel  and 
certain  supplies  and  the  Port  of  Port- 
land Commission  will  provide  the 
dredge  for  dredging  Willamette  Chan- 
nel. Approximately  $250,000  will  bo 
spent   on   the   project. 

Bert  E.  Haney  is  chairman  of  the 
Port  of  Portland  and  James  H.  Pol- 
hemus  is  Port  Engineer. 


BIDS    WANTED, 

MODESTO,  Stanisla-.'.s  Co.,  Calif  — 
Until  March  5,  10  A.  M.,  bids  will  be 
received  by  the  Modesto  Irrigation 
District,  C.  S.  Abbott,  Secretary.  S2:i 
11th  St..  Modesto,  for  the  repair  of 
old  lining  by  guniting  in  the  Main  Ca. 
nal  of  the  Modesto  Irrigation  Dis- 
trict. 

Certified  or  cashier's  check,   5%. 

Plans  and  specifications  obtainable 
from  the  above  office. 


NEW    BIDS   ASKED, 

SAN  FRANCISCO.— Until  Feb.  27, 
2:30  P.  M.,  new  bids  will  be  received 
by  the  Department  of  Public  Works, 
City  Hall,  under  Spec.  No.  18840,  for 
the  removal  of  a  landslide  on  Bay 
Shore  Blvd.  approximately  100  feet 
northerly  from  Hester  Avenue.  In- 
volving the  removal  of  approximately 
700   c.y.   of  material. 

All  bids  received  February  6  were 
rejected. 

Estimated  cost  $810.00.  Plans  and 
specifications  are  obtainable  from  City 
Engineer  John  J.  Casey.  Room  353. 
City  Hall,   upon  deposit  of  $10. 


23 — IRRIGATION    PROJ. 


TO   ASK    FUNDS 

LA  VERNE,  Lo,  Angeles  Co.,  Cal. 
— Irrigation  companies  of  La  Verne, 
.San  Dimas  and  Claremonnt  are  or- 
ganizing to  apply  to  the  PWA  for 
$860,000  to  finance  the  construction  of 
a  pipe  line  to  transport  reclaimed  sew- 
age effluent  from  Pasadena  to  water 
10,000  acres  of  land  between  Glen- 
dora  on  the  west  and  Claremont  on 
the  east.  The  commute  in  charge  of 
the  organization  of  the  proposed  com- 
pany are:  Ralph  Shoemaker,  Clare- 
mont; R.  L.  Davis.  La  Verne:  H.  S. 
Gilman,  San  Dimas  and  Bert  Warren, 
Glendora. 


PROJECT    APPROVED 

LEMOfjRE,  Kings  Co.,  Cal.— SERA 
has  approved  appropriation  of  $15,990 
for  cleaning  and  repairing  canals  of 
the  Lemoore  Irrigation  District  in 
the  northwest  part  of  Kings  County. 
J.  B.  Benedict  of  the  Lemoore  Irri- 
gation District  will  supervise  the  pro- 
ject which  will  give  employment  to 
106    laborers,     including    supervision. 


CONTRACT   AWARDED. 

NOGALES,  Ariz.— H.  J.  Karns,  No- 
gales,  awarded  contract  by  the  Inter- 
national     Boundary     Commission,     K) 


Paso,  at  approximately  $40,000  for 
constructing  the  second  unit  of  the 
Nogales  Flood  Control  project.  The 
work  provides  for  the  construction  ol 
concrete  walls  and  fiooring  In  the 
Grand    Avenue    arroyo.  3, 


PROJECT    APPROVED 

rORRALITOS,  Santa  Cruz  Co.,  Cal. 
—SERA  has  approved  appropriation  of 
$4280  for  construction  of  a  masonryi 
flume  600  fee  t  long  at  Corralitos.. 
County  Engineer  Lloyd  Bowman  wilii 
supervise  the  project  which  will  em- 
ploy   26    laborers. 


24- 


STREET  LIGHTING 
SYSTEMS 


CONTRACT    AWARDED 

.S'AN  DIEGO,  Cal.— W.  H.  Rumble, 
6507  Haas  Ave..  Los  Angeles,  at  $44,- 
970  awarded  contract  by  San  Diego 
City  Council  for  furnishing  and  in- 
stalling an  ornamental  lighting  sys- 
tem on  Atlantic  street  between  Bar- 
net  avenue  and  Witherly  street,  and 
portions  of  Harnett  Ave.,  Subway  St.. 
Sassafras  St.,  Palm  St.  and  other 
streets,  involving  186  Union  Metal 
standards. 


25— MACHINERY  AND 
EQUIPMENT 

COMPLETE    BID    LISTING. 

MARE  ISLAND.  Cal.— Star  Iron  & 
Steel  Co.,  435  E  llth  St.,  Tacoma,  at 
$75,300,  as  previously  reported,  sub- 
mitted low  bid  to  the  Bureau  of  Yards 
&  Docks,  Navy  Department,  Wash- 
ington, D.  C,  February  13,  under 
Spec.  No.  7855,  for  one  40-ton  outdoor 
electric  gantry  crane  and  runway  at 
Mare   Island  Navy  Yard. 

Complete  bids  follow: 
Star  Iron  &   Steel  Co.,   Tacoma. .$75. 300 
R.    W.    Kaltenbach    Corp.,    Bed- 
ford,   Ohio    87,000 

Lakeside    Bridge    &     Steel    Co., 

Milwaukee,    Wis 88,729 

Judson  Pacific  Co.,   S.   F 89,400 

Herrick    Iron    Works,    Oakland..  93,880 
Cleveland    Crane    &    Engr.    Co., 

Wickliffe,    Ohio    95.673 

Harnischfeger    Corp,,     Milvi(au- 

kee.    Wis 103,745 

Dravo    Contr.    Co.,    Pittsburgh. ..lll.Snil 
Bids   held   under  advisement. 


BIDS    OPENED, 

SANTA  CRUZ  COUNTY,  Cal.— Fol- 
lowing bids  received  by  the  Depart- 
ment of  Public  Works,  Division  of 
Highways,  Jno.  H.  Skeggs.  District 
Engineer,  State  Bldg.,  San  Francisco 
February  15,  for  the  rental  of  three 
pneumatic  tired  trucks,  chassis  wt. 
not  less  than  8,000  lbs.,  body  capacity 
not  less  than  5  c.y.,  for  approximately 
1500  hours,  to  be  used  in  Santa  Cruz 
County:  (1)  hand  loading;  (2)  .shovel 
loading. 

(1)  $1.00  per  hour;  (2)  $2.30  per  hr.; 
H.  C.  Artana,  Inc.,  San  Jose,  and 
Christian   Hanifen,    Pleasanton. 

(1)  $2.66;  (2)  $3.00:  Geo.  A.  Kelley, 
San  Jose. 

(1)  $2.00  per  hour;  (2)  $2.30  per  hr.: 
Lomita  Park;  A.  Morton,  Menlo  Pk., 
B.  Simon,  S.  F.;  W.  C.  Wagner,  S.  F.; 
D.  Gallagher  T.  M.  &  R.  Co^.  S.  F,: 
Pacific  Truck  Service,  Inc.,  San  Jose; 
A.  Giorgi.  S.  F. ;  L.  C.  Karstedt,  Wat- 
sonville:  Hayward  Bldg.  Supply  Co.. 
Hayward;  E.  Delia  Rosa,  Martinez; 
Hayward  Bldg.  Materials  Co.,  Hay- 
ward; J.  S.  Baker,  Burlingame.  and 
San   Bruno   Feed   &   Fuel  Co..   S.   F. 

(1)  $2,875;  (2)  $3,175:  Geo.  Grifall, 
Mountain  View. 

(1)  $2.87;  (2)  $3.25:  F.  O'Shea.  S. 
P.;  T.  O'Brien,  S.  F.;  K.  I.  Dowdy, 
Oakland,  and  McReynolds,  Inc.,  Oak- 
land. 

Bids   held    under  .ndvi.-ement. 


PACIFIC    CONSTRUCTOR 
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BIOS   WANTED. 

PEARI-  IIAHHOK,  T.  II.  — Ilnlll 
27  lililii  will  he  ri'cclvi-(l  by  Ihi' 
reuu  "f  YiirtlH  &  IiockH,  Nnvy 
lilirlmi'iil.  Wiii'hlnKl"n.  !>.  f..  ii 
Spec.  No.  7«[i4,  for  the  coniitrui 
1,1  extoriBlium  In  lh<>  craiif  runwii 
lh«  Submarine   I1hh«.    I'oarl    Iliirbi 

ICBllmatfd  oont,   in. 000. 

.S|)P<lt1iallc>nii  oblalnabli'  frrun  n 
nlTlcp. 


PROSPECTIVE    bIDOERS. 

I,OS  ANOICI.KS,  Calif,— CMiilracto.M 
and  othcm  wbo  liave  procured  pInnN 
for  furnlNhInK  itiuvahlc  steel  lelcxcop- 
Ing    Interliir    an^I    exterior    formn.    and 

aceompanylnK    traveler.    In    arcordai 

with  Spec.  No.  N9.  bblH  for  which  will 
\)e  opened  by  (he  Metropolitan  Walt-r 
nlntrlct.  30C  \V  .lid  St..  I-os  AnKole.". 
at  2  I".  -M..  .March  -I  (prevouHly  re- 
'  iMirted)    are: 

Koppel  Industrial  C.ir  &  Kiiulpnienl 
■  Co..   411    W   Gth    St.,    I-o.s   AnKele.t. 

Western  I'Ipe  &  Sleel  Co.,  5717  San- 
ta Fe  Ave..    Los   Anceles. 

Pncinc  Const  ."lecl  Co..  11.100  South 
Central    Ave..    I,os    AnReles. 

GarllnBhouse  Hros.,  241(1  K  IGlh  St.. 
Los   AnKeles. 

Consolld.itPd  Steel  Corp.,  P.  O.  Tfox 
1348.    .-Xrcade   Station.    Imk   Anneles. 

P.  T.  McKune.  117  W  nth  St.,  Lo- 
Antreles.  .5 


BIOS   OPENED 

SANTA  I'.AIUIARA.  Cal.— Bids  for 
furnl.shInK  a  road  grader  with  built-in 
power  unit,  pneumatic  tires.  and 
extra  seariMer  attachment  were  open- 
ed by  the  Santa  Barbara  City  Council 
February  14.     The  bids  were: 

Ott  Hardware  Co..  Santa  Barbara- 
Gallon  1-30.  gasoline  motor,  ?339.'i; 
sacrlfler,  $2.'>3;  allowance  on  used 
equipment,    $623.30;   net  bid   $3024.70. 

J.  D.  Adam.s  Co.— Adams  Model  30— 
McCormick  -  Deering  gasoline  motor. 
$3395;  scarifier.  $253;  $3648  allowance, 
over  42  months.  2''; .  under  42  mos. 
6%.   allowance   approx.    $115.54. 

Smith  Booth  Usher  Co.  —  Gallon 
double  drive  1-30.  International  gasn- 
line  motor.  $3395;  scarifier.  $253;  $3fi4S 
—allowance    $023.30;    net    bid.    $3024.70. 

Luke  Tractor  &  Equipment  Co. — 
Caterpillar  Miesel  auto  patrol  single 
tandem  drive.  $4S1C;  scarifier.  $253; 
$5069.  allowance.  $1700;  net  bid  $3369: 
2%  30  days.  Alternate:  Caterpillar 
auto-patrol  No.  10.  gasoline  motor, 
single  tandem  drive,  $315;  scarifier. 
$253;  $3708;  allowance  $1700;  net  bid 
I20CS;    2%    30    days. 

Austin-Western  Road  Machinery 
Co. — Austin  No.  77  Senior  track  ma- 
chine. Diesel  motor.  $4680;  scarifier. 
$253,110;  $4933;  allowance  $650;  net  bid. 
$4283:  2%  30  days.  Alternate:  Austin 
No.  77,  etc.,  with  gas'iline  motor. 
$4130;  scarifier,  $253;  $4383;  allowance 
$650;   net   bid   $3733;    2%    30  days. 

lirown-Bevis  Equipment  Co. — Alter- 
nate No.  I —  Wehr  model  II  r)-25  mo- 
tor grader.  McCormick-Deering  or  .1. 
I.  Case  gasoline  motor.  $3078.50;  sacri- 
fler.  $253;  $3331.50;  allowance  approx- 
imately $115;  net  bid  $3215.96.  Al- 
ternate No.  2  Wehr  model  U  425.  mo- 
tor grader.  .McCormick-lieering  mo- 
tor. $3560.50;  scarifier,  $253;  $3815.50; 
allowance  approx  $115;  net  bid  $3697.96 


BIOS    OPENED 

KLAMATH  FALLS.  Oregon— Fol- 
lowing bids  received  by  the  Bureau  of 
Reclamation,  Denver.  Colorado.  Feb. 
15.  under  Sec.  No.  660-D.  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
factory  shipping  point  or  at  Klamath 
Falls.  Oregon,  two  motor-driven  ver- 
tical-shaft pumping  units  for  use  in 
the  Melhase-Ryan  sump  drainage 
pumping  plant.  Klamath  Project. 
Oregon-California: 
Worthington     Pump    &     Mach.     Corp.. 


fob.    Kiamnlh    Falls,    $3340;    all.. 
I290I. 

Victor   IC>|ulpment   Co.,    f.o.b.    I,os   An- 
Keles.   $3243. 

Crane    ii'Fallon      Co.     f.o.b.     Chicago. 
12620. 

Pomona    I'ump     Co.,    f.o.b.      Pomono, 
$1987. 

Myron     .laeknon     Co..     f.o.b.     Utrkeley, 
$1678. 

Liiyne  &    Howler  Corp  ,  f.o.b.    Los  An- 
geles,   $2266. 

Aurora    Pump   Co.,    f.o.b.    Aurora,    111.. 
$2847.70;     discount     2%. 

Dayton-Oowd    Co.,    f.o.b.    Quincy,    111.. 
$2436.60. 

Stearns-Uoger   Mfg.    (.'o.,    f.o.b.    .'Stock- 
ton,   $1957. 

Fairbanks.    Morse    &    Co.     f.o.ob,    .San 
Francisco  and   Klamath.   $2232. 

Bingham    Pump    Co..     f.o.b.     Portland. 
Oregon,    $2060. 
Bids  held  under  advisement. 


CONTRACT    AWARDED. 

LCS  A.\(;i:LI:s.  Cal— sterling  I'ump 
Co.  awarded  contract  by  .S.  A.  Joseph 
Purchasing  .AK^nt.  Melropfilltan  Wa- 
ter District,  at  $3210  for  furnishing 
vertical  centrifugal  pumping  units  and 
parts  for  Banning  and  San  Jacinto. 
Hid  .No.  31'.i.".0.  The  (itber  bids  were: 
Western  Pump  Co.,  I,td..  $6997;  sales 
lax  $174.93;  total  $7171.93.  Victor 
Equipment  Co.-Klmball-Krogh  Pump 
Division,  $4908.23;  sales  tax.  $122.70; 
total  $5030.93.  Byron  Jackson  Com- 
pany. $4725.20;  sales  tax,  $118.13;  to- 
tal   $4S43.33. 


CONTRACT    AWARDED. 

S.XNTA  CKirz.  S'.n(a  Cruz  Co..  Cal. 
—A.  S.  DeWald  (F.  U.  Fulmer  Co.) 
71  Pacific  ,\ve..  Santa  Cruz,  at  $1.07:) 
awarded  contract  by  the  5ranta  Cruz 
City  Council  for  construction  of  a 
short-wave  radio  broadcasting  appa- 
ratus  fur    the   police  department. 


BIOS  OPENED 

ONTARIO.  Oregon— Following  bids 
received  by  the  Bureau  of  Reclama- 
tion. Denver.  Colorado,  February  IS. 
under  Spec.  No.  fiCl-D.  for  furnishing 
and  delivering  f.o.b.  cars  at  the  fac- 
tory shipping  point  or  at  Ontario. 
Oregon,  one  motor-driven  vertical- 
shaft,  pumping  unit  of  5',-i  second- 
feet  capacity,  for  the  North  pumping 
plant;  and  one  motor-driven,  vertical- 
.=  haft.  pumping  unit  of  13  second- 
feet  capa-city  for  the  South  pumping 
plant  for  the  Advancement  District 
of  the  Owyhee  Project.  Oregon-Idaho: 
Worthington       Pump       &       Machinery 

Corp.:    5300   lb.   f.o.b.    Harrison,    N. 

J..    5757   lb.    f.o.b.    Ontario.    Oregon 

$2258. 
Stearns-Roger   Mfg.    Co..    f.o.b.    Stock 

ton,    $4305. 
Pomona    Pump      Co..    f.o.b.      Pomona. 

$2470. 
American    Well    Works,    f.o.b.    Aurora. 

III.,   $3000:  2%  discount. 
Aurora     Pump    Co.  •,       f.o.b.       Aurora. 

HI.,   $2979:  2%  discount. 
Bingham    Pump    Co..    f.o.b.     Portland, 

Oregon.    $2887. 
Byron    Jackson     Co.,     f.o.b.     Berkeley, 

$3193. 
Fairbanks  Morse  Co..  f.o.h.  San  Fran- 
cisco,   $2661.70;   alt.    $2565.45. 
•Add  $119  for  30-hp.  motor. 
Bids    held    under   advisement. 


28— FIRE  EQUIPMENT 


BIDS    OPENED. 

B0ULDP:R  CA.NVO.N.  Nevada— Fol- 
lowing bids  received  by  the  Bureau 
of  Reclamation.  Denver.  Colo..  Feb. 
14.  under  Spec.  No.  656-D.  for  fur- 
nishing and  delivering  fob  cars  at 
the  factory  shipping  point  or  Boulder 
City,  seven  carbon-dioxide  fire  extn- 
guishing  systems;  three  portable  car- 
bon-dioxide do;  forty  spare  cylinder.'^ 
of  carbon-dioxide  and  expendable  ma- 


lerlHl:  and  tw«nly-et(ht  carbon-lox- 
Ide  hand  fire  extlnculshers  (l&-pound 
capnclly)  lo  fit  In  eiiblnrts  having  In- 
side   dimnnslons    of    35xIZxK-lncheK. 

Amerlean-l.<aKrHnci;  At  Kumiilte  In- 
dustries, Inc..  fob  Boulder  Clly.  123,- 
457.18,  net. 

C-O-Two  Fire  Equipment  Co.,  fob 
Boulder  Clly,   $24,740.6$. 

National  Foam  System.  Inc.,  fob 
I'blladelphlu.    $19,403.67:    2%   dlscounl. 

Waller  KIdde  &  Co.,  Inc.,  fob  Boul- 
der City,  $24,740.08-  alts.,  $23,465.68. 
»23,4B7.1«. 

Hldx    h<|.|    under   :idvi-eme,it 


30— RESERVOIRS  &  DAMS 


LOW   BIDDERS. 

OIIN.VISON.  Colo.— A  syndicate  coni- 
P'lsed  of  the  Utah  Const.  Co.,  W.  A.. 
Bcchlel  Co..  Henry  J.  Kaiser  Co.  and 
Morrlson-Kundsen  Co..  submitted  low 
bid  at  $784,742.50  on  Schedule  1  (con- 
crete arch  dam)  and  at  $798. 078. .'lO  on 
Schedule  2  (earth  and  rock  fill  dam) 
to  Bureau  of  Reclamation.  Gunnison, 
<7olo..  under  Spec.  No-.  594.  for  the 
construction  of  the  Taylor  Park  Dam. 
Uncompahgre   Project,    near  Gunnison 

.Second  low  bid  was  submitted  by  J. 
A.  Terteling  &  Sons.  Boise.  Idaho,  at 
$819,517.50  on  Schedule  2. 

W'inston  Brothers  Co.,  Minne.ipolis. 
Minn.,  submitted  third  low  bid  at  $1.- 
061,168  on  Schedule  ],  and  at  $928,- 
415.50   on   Schedule   2. 

Eight  bids  were  received,  and  coni- 
I>lete   bids   will   be  published  shortly. 


PROSPECT    APPROVED 

SA.V  DER.NAItDINO  CO..  Cal.— 
S'EKA  has  approved  appropriation  of 
$104,363  for  flood  control  work  con- 
sisting of  construction  of  check  dams, 
unlined  gutters  and  operating  road 
with  bridges,  etc..  in  San  Bernardino 
County.  Project  will  be  supervised 
by  R.  V.  Ward,  and  will  employ  1  su- 
pervisor and  620  laborers,  including 
foremen. 


TO    ASK    BIDS 

LONG  BEACH,  Los  Angeles  Co.. 
Cal. — Bids  for  the  construction  of  six 
steel  water  storage  tanks,  costing  ap- 
jiroximately  $266,000,  have  been  or- 
dered by  the  Long  Beach  Board  of 
Water     Commissioners.  The     tanks 

will  be  35  ft.  in  height  with  a  circum- 
ference of  420  ft.  The  six  tanks  will 
have  a  capacity  of  21.500.000  gallons. 
They  will  be  located  on  Alamitos  Hill 
at   State  St.   and   Loma  Ave. 

ADDITIONAL    FUNDS    ASKED 

S-AN  FRANCISCO  —  The  City  and 
County  of  San  Francisco  has  applied 
to  the  PWA  for  an  increase  of  ap- 
proximately $25,000  in  the  Federal 
grant  to  aid  in  financing  the  raising 
of   O'Shaughnessy    Dam. 

Transbay  Constr.  Co..  Pier  24.  San 
Francisco,  submitted  low  bid  at  $3- 
219.965   on   January    24. 

31_PIPE  LINES    &    WELLS 

CONTRACTS    AWARDED 

LOS  .-^NGELETS.  Cal.  —  Southern 
Pacific  Co..  Pacific  Electric  Railway 
Co.,  and  the  Los  Angeles  and  Salt 
Lake  Lines,  jointly,  were  awarded 
contracts  by  the  Metropolitan  Water 
District.  Feb.  15.  at  $292,734  for  the 
transportation  during  1935  of  J71S.000 
bbls.  of  Portland  cement  to  various 
points  airing  approximately  100  miles 
of  the  Colorado  Aqueduct  from  the 
West  Portal  of  the  Coxcomb  Tunnel 
to  the  East  Portal  of  the  San  Jacinto 
Tunnel.  Bids  on  the  transportation 
of  cement  to  the  west  and  east  ends 
of  the  aqueduct,  covering  construction 
during  subsequent  years,  were  re- 
jected. I 
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BIDS    OPENED. 

CHEHALIS.  Wash.— Felix  Arcoracc 
S423  4Sth  Ave.  S..  Seattle,  at  $24,171 
submitted  low  bid  to  the  C. eh  ills  City 
Council  for  furnishinB  and  installing 
2.25  miles  of  16-in.  oreosoted  wood 
pipe  and  450  ft.  of  16-in.  cast  iron 
pipe. 

Complete  bids   follow: 

Felix   Arcorace,    Seattle $24,171 

Joe   Coluecio,    Seattle 24.415 

O.    1-oftredo,    Seattle 25,23S 

Walsh  Const.  Co..  Seattle 25,55."i 

Maori  &  Steffensen.  Seattle 25.32!) 

A.  Del  Ouzzo,   Seattle 26,B8B 

Queen  Citv  Const.   Co..  Seattle..  27,770 

Laxry    Coluecio.    Seattle 28,879 

I'nited  Contr.   Co..    Portland 31,430 

Deskins    Bros..    Chehalis 31.874 

Graham    Bros.,    Chehalis 38.59."i 

Bids    held    under   advisement. 

31 
CONTEMPLATED 

TCLARE  COUNTY.  Cal.— Porter- 
ville  City  Couuncil  adopted  a  resolu- 
tion a.«king  Tulare  County  Board  of 
Supervisors  to  call  an  election  on 
proposal  to  form  joint  municipal  uti- 
Ity  district,  including  Porterville, 
Lindsay,    Tulare    and    Corcoran. 

H.  L.  Hinkel  of  Los  Angeles  has 
repared  preliminary  estimate  of  $380,- 
000  as  cost  of  constructing  supply 
pipe  line  from  natural  gas  field  at 
Eudley  Ridge  to  serve  four  cities. 
Construction  of  municipal  distribution 
system  in  Porterville  Is  estimated  :i 
$116,000. 


TO   ASK   FUNDS 

LOS  ANGELES,  Cal.  —  C.  Koy 
Browning,  Tustin,  Box  525,  director 
of  the  Orange  County  WaUr  District, 
has  reported  to  the  Board  of  Directors 
of  the  district  a  plan  to  apply  for 
federal  aid  to  finance  the  construction 
of  an  aqueduct  to  carry  the  Mojave 
River  water  to  San  Bernardino,  Riv- 
erside and  Orange  Counties,  tunnel- 
ing through  the  San  Bernardino 
mountains.  The  project,  which  would 
Include  construction  of  two  power 
plants,  is  estimated  to  cost  between 
$6,000,000  and  $10,000,000.  The  Bureau 
of  Agriculture  Engineering,  Depart- 
ment of  Agriculture,  has  been  asked 
to  make  a  survey  of  the  water  supply 
sources. 


PROJECT    APPROVED. 

WHISKEY  VALLEY,  Placer  Co., 
Cal.— SERA  ha.s  approved  appropria- 
tion of  $2,S22  for  the  construction  of 
ditch  and  pipe  line  near  Whiskey  Val- 
ley. C.  T.  Law  of  the  Nevada  Irri- 
gation District  will  supervise  the 
project  which  will  employ  one  fore- 
man and  19  laborers. 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 

PROJECT     APPROVED 

PLKASANTON,  Alameda  Co..  Cal. 
— SERA  has  approved  appropriation 
of  $1136  for  construction  of  800  ft.  of 
vitrified  sewer  line  from  Sewer  De- 
posit Tanks  to  sludge  ponds  at  Pleas- 
anton  Sewer  Farm.  Project  will  be 
supervised  by  M.  M.  Rodriguez  and 
will  employ  1  timekeeper  and  8  lab- 
orers. 


PROJECT    APPROVED 

SAN  MATEO  COUNTY,  Cal.— SERA 
hashas  approved  aproriaion  of  $8783 
for  sewer  construction  in  Memorial 
Park.  San  Mateo  County.  County 
Engineer  James  S.  James  will  super- 
vise the  project,  which  will  employ 
1   supervisor  and  37  laborers. 

CONTRACTS   AWARDED 

ESCALOX.  San  Joaquin  Co.,  Cal.— 
Contracts  for  furnishing  pipe.  lum- 
ber and  cement  have  been  awarded 
by   the   Bscalon    Sanitary   District,    A. 


C.    Tibbetts,    Secretary,    as    follows: 
11)   7250     ft.     standard     strength     con- 
crete   pipe    awarded    United    Con- 
crete   Pipe   Corp..    Modesto, 

(2)  800  ft.  double  strength  and  7650 
ft.  standard  strength  vitrified  pipe 
awarded  Gladding  Bros..  San  Jose 

(3)  Lumber  and  cement  awarded  to 
Moorehead    Lumber   Co..    Escalon. 

The  bids  we'-e  opened  February  11. 


CONTEMPLATED 

COSTA  MESA,  Orange  Co.,  Cal.— 
James  I.  Chase,  engineer  retained  by 
the  Costa  Mesa  Chamber  of  Com- 
merce, has  estimated  that  the  cost  of 
;in  adequate  sewer  system  for  the 
Casto  Me.sa  district  will  be  approxi- 
mately $70,000.  The  proposed  treat- 
ment plant  would  have  a  capacity  of 
.-0.000  gallons  per  diem.  Harold  K. 
drauel.  Costa  Mesa,  is  president  of 
the  Chamber  of  Commerce. 


CONTRACT  AWARDED 

SAN  FKANCISCO— Bay  Shore  Con- 
struction Co.,  Inc.,  255  Bayshore 
Blvd.,  San  Francisco,  at  $9462.06 
awarded  contract  by  the  Department 
of  Ptiblic  Works,  City  Hall,  tor  the 
construction  of  sewers  and  appurten- 
ances  in    Golden   Gate    Heights   Dist. 

Complete    bids   published    Fell.    7. 


GRANT    APPROVED. 

LOS  ANGELES  COUNTY,  Cal.— A 
PWA  grant  of  $872,000  to  the  Los  An- 
geles County  Sanitation  District  has 
been  approved  by  the  Secretary  of  th,? 
Interior.  The  grant  was  made  for 
construction  of  an  outfall  sewer  and 
for  changes  and  improvements  to  the 
di-sposal  plant.  Bonds  of  the  districts 
in  the  sum  of  $1,768,000  will  be  .sold 
to  provide  the  balance  of  the  required 
funds.  The  plans  for  the  proposed 
outfall,  known  as  the  White's  Point 
outfall,  are  being  completed  by  A.  K. 
Warren,  Chief  Engineer,  139  North 
Broadway,  and  bids  will  probably  be 
called  within  the  next  two  months. 

The  proposed  White's  Point  outfall 
sewer  line  is  to  be  built  from  the 
sa.nitation  .districts*  joint  sewage 
treatment  plant  in  the  vicinity  of  Fig- 
ueroa  St.  and  Lomita  Blvd.,  through 
the  Palos  Verdes  Hills  to  a  point  near 
AVhite's  Point,  approximately  34.817 
ft.  The  line  lies  in  a  general  south- 
westerly direction  from  the  treatment 
plant.  The  line  will  consist  of  the 
following: 

10,240  l.f.  of  8-ft.  horseshoe  section 
tunnel  20-  to  100-ft.  in  depth  with 
some  semi-elliptical  monolithic  struc- 
ture built  in  open  cut  (in  upper  Lo- 
mita  district); 

24,577  If.  of  S-in.  horseshoe  section 
tunnel  through  the  hills.  100  ft.  or 
more   in    depth; 

5.630  l.f.  of  60-in.  cast  iron  ocean 
outfall,  with  flexible  ball  and  socket 
.ioints.  laid  on  the  ocean  bed.  requir- 
ing some  caisson  work  and  probably 
temporary  pier,  wharf  and  other  con- 
struction adjuncts. 

AH    tunnel    will    be    concrete    lined. 

Bids  will  probably  be  taken  on  three 
and  possibly  four,  contracts,  as  fol- 
lows : 

One  or  two  contracts  in  main  tun- 
nels. 

One  contract  for  14.800  lin.  ft.  of 
tunnel  and  open  cut. 

.Approximate  quantities  for  the  proj- 
ect ,as  prepared  by  Chief  Engineer  A. 
K.  Warren,  are: 

TUNNELS 
120.550  c.y.  rock  excav.    (in  tunnels): 
9  570  c.y.  excav.   (ocean  end  of  outfall) 
10,700    c.y.    misc.    earth    excav.     (out- 
side of  tunnels; 
3.100  M.  ft.  BM  timber  in  tunnel; 
40.100  c.y.   concrete   in  tunnel; 
1.600  tons  steel  in  tunnel; 

OCEAN  OUTFALL 
170  M.  ft.    BM  lumber   (in   trestle,   etf. 
for   ocean    end    of   outfall); 


2.930   c.y.    concrete    (ocean   end  of  out- 
fall) ; 

5.630    ft.    60-in.    cast    iron    pipe    (ocean 
outfall)  ■ 

PLANT  CHANGES 

1,170    c.y.    concrete    (plant   changes); 

95   tons   steel    (plant   changes); 

100  M.  ft.  BM  lumber  (plant  changes); 

4.200  tons  sand  and  gravel  (filter  beds, 
etc.) 


PROJECT    APPROVED. 

DOS  PALOS.  Merced  Co.,  Cal.— The  ^ 
.':'ERA  has  approved  appropriation  of 
$1,080  for  improvements  to  the  Sani- 
tary District,  Dob  Palos,  consisting  of 
digging  up  580  ft.  of  6-in.  sewer  on 
lateral  32  and  relaying  same;  recon- 
struction and  repair  of  four  manholes; 
making  fills  around  pumping  plant  at 
the  disposal  plant,  etc.  W.  E.  Bede- 
sen  of  the  Dos  Palos  Sanitary  Dis- 
trict will  supervise  the  project  which 
will   employ  12   laborers. 


AWARDS     RECOMMENDED. 

BURLINGAME,  San  Mateo  Co.,  Cal. 
— The  Burlingame  city  council  has 
recommended  to  the  PW.4  that  con- 
tracts for  the  construction  of  the  sew- 
age treatment  plant  and  sewer  sys- 
tem  be    awarded    as    follows: 

H.  E.  Conner,  1222  Whipple  Ave., 
Redwood  City,  at  $38,941.07  on  Sched- 
ule No.  2,  for  the  pipe  sewers  and 
sewage    relift    station. 

C.  W.  Caletti  &  Co.,  P.  O.  Box  2)3. 
San  Rafael,  at  $14,200  on  Schedule  No. 
3,  for  fill  from  imported  borrow  for 
roadway  and  general  fill;  loose  rock 
riprap  for  slope  protection. 

Fredrickson  &  Watson  Cost.  Co., 
873  81st  Ave..  Oakland,  at  $83,250  gn 
Schedule  No.  4,  for  the  sewage  dis- 
posal works,  including  all  items  not 
include  din   Schedules  Nos.    2  and  3. 


BONDS   VOTED 

SUNEST  BEACH,  Orange  Co.,  C^al. 
—The  $45,000  bond  issue  to  finance 
the  construction  of  a  complete  sew- 
age collection  system  in  Sunset  Beach 
carried  at  an  election  held  Feb.  15  in 
the  Sunset  Beach  Sanitary  District 
by  a  vote  of  115  to  25  out  of  160  reg- 
istered voters.  Plans  prepared  by 
Duke  Hunt.  113  W.  9th  St.,  Buena 
Park,  consulting  engineer,  provided 
for  a  system  costing  $43,468,  and  in- 
volving: 

(1)  12,000   ft.    8-in.   vit.    sewer  pipe; 

(2)  11,000    ft.    6-in.  do; 

(3)  8.500  ft.  4-in.  do; 
14)  49  standard  manholes; 
(5)   5    flush    tanks. 

The  question  of  constructing  a  dis- 
pu.sal  plant  and  outfall  sewer  will  be 
considei'ed  by  the  board  at  a  later 
date.  J.  A.  Armitage.  Coast  High- 
way and  Boardwalk.  Sunset  Beach, 
is  president,  and  S.  H.  Neil,  secretary 
of   the   district. 


CONTEMPLATED 

LOS  ANGELES  COUNTY,  Cal.  — 
Alfred  Jones,  County  Supervisor,  has 
prepared  tentative  list  of  storm  drain 
and  sanitary  se'wer  projects  to  be 
built  of  funds  under  the  proposed  $4,- 
800,000,000  public  works  program  are 
available.  The  principal  projects  are 
as    follows: 

STORM    DRAINS 

Hooper  Avenue.  $4,000  000;  Lomita, 
$1,700,000;  Lennox,  $1,183,000;  West 
Hollywood  $300,000;  Compton  Creek, 
$16,500,000;  S-ierra  Madre.  $3,000,000; 
East    Pasadena,    $2,183,000. 

SANITARY   SEWERS 

Norwalk,  $964,000;  Davidson  City, 
$219,500;  Bellflower,  $605,000;  Ingle- 
wood  Avenue  $419,000;  Lawndale, 
$432,000;  Pico,  $582,000;  Rosemead. 
$1,448,000;    Altadena,    $4,135,000,  '• 


LOW    BID    REJECTED. 

PHOENIX,  Ariz.— The  low  bid  of 
Torson  Const.  Co.  of  Cincinnati,  Ohio, 
at  $270,461.20,  for  constructng  the  new 
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^lclrm  (Iniln  nynlem  wnii  n-Jnolfd  hy 
Die  I'h.icnlx  city  rnminliiKlon  follow- 
IHK  rc<-i-l|it  of  n  tfli-Knim  rrom  I'VVA, 
whiih  MtulPfl  Ihiil  Ihc"  bid  coiild  not 
ti«  I'liiiHlfliTcd  iiH  the  hlddir  hnd  fall- 
i-d  til  Mimi  and  (llr  wllh  tin-  hid  ii  <it- 
IKInitf  iif  iiimiillanrf  with  Ihii  N'KA. 
Till-  I'liiH-nlx-Ti'iiipi-  Stiino  Co.  mib- 
mllti'd  Ihi'  iii'Xt  loweHt  lild  at  $2HS,- 
hn.iil-  Thi^  .(inimlKHlon  may  '•IHi'T 
award  llif  cDntracI  to  the  Ki-cond  lild- 
der    or    reject    .ill    lildB    and    rcadver- 

"■«•  ^    „  .. 

The    bids,    which    were    opened    Feb 

IS,  were: 

TorHon  Const.   Co,  J270.461.20. 

rhoenix  .  Tompe  Stone  Co,,  $2S8.- 
S93.60. 

Klllott,  Slrmid  and  Hros.  and  Sin- 
brook,    f.lcndale.   Cal..    J290.1'I3.45. 

Cane  Const.  Co.,  Alhanibra,  Calif., 
)309,DI6.3r>. 

Complete  description  of  the  i)roJcct 
wna  published  February   IS. 

SURVEY    COMPLETED. 

AI.AMKDA  (XH'NTY.  Cal.— SKUA 
cnnlneers  under  the  supervision  of 
Harold  K.  (Jray  have  completed  a  sui - 
vey  and  estimated  the  co.st  of  con- 
PtructlnB  sewer  systems  in  Ashland. 
San  Lorenzo  and  Castro  Valley  at 
$733,4.10. 


CONTEMPLATED. 

I'A.'^AnKNA.  Cal.— City  Manaffcr  C. 
\V.  Koiner  has  presented  to  the  City 
PlannlnR  Commi.<'slo,i  a  list  of  storin 
drain  projects,  totallns  $l,(i5fi.,';.''i0.  I" 
be  Included  in  the  city's  public  works 
proRram.     The   list    follows: 

For  Fast  Side  drain  system,  $657.- 
240;  $250. noo  for  Kewen  storm  drain; 
$160,000  for  East  Oranpe  Grove  Ave. 
drain.  $2(50.000;  for  Feco  Street  drain. 
$103. .Sno;  for  Broadway  drain.  $50,000 
for  Caletch  drain;  $13,750  for  C.ranada 
drain  system;  .$30,000  for  Civic  Center 
drain;  $20,000  for  Mentor  Ave  .drain; 
$24,000  for  Rose  Bowl  drain;  $31,000 
for  I.indn  Vista  drain  and  $125,0ii0 
for    culverts    and    Intakes. 

The  city's  public  works  program  al- 
so cont.Tins  an  item  of  $300,000  for  the 
extension  of  units  of  the  sewage  dis- 
posal  plant.  1 


33_  WATER  WORKS 


BIDS   WANTED. 

SAN  PIEGO.  Cal.— fntil  Feb.  26.  II 
A.  M.,  bids  wil  be  received  by  the 
Public  Works  Officer.  Headquarter^, 
nth  Naval  District,  foot  nf  Broadway. 
.San  Diego,  for  the  replacement  of 
salt  water  flushing  system  at  the  Na- 
val Operating  Base  (Destroyer  Base) 
San  Diego;  Spec.  No.  7S7S.  The  work 
consists  of  the  provision  of  materials 
for.  and  the  installation  of  two  500- 
gallon-per-minutp  electrically  -  driv- 
en salt  water  pumps,  suction  piping, 
and  aiiproximately  970  l.f.  of  stand- 
ard weight  6-in.  steel  discharge  pip- 
ing with  welded  joints;  also  miscel- 
laneous electrical  work  and  appurte- 
nances and  timber-constructed  .shelter 
for    housing    the    pumps. 

nans  and  specifications  obtainable 
from  the  above  office  unon  deposit  of 
$10.  C.  n.  Wetsel.  I.leut.-Comdr.  (C 
E  C)  r.S.N..  Asst.  Public  Works  Of- 
ficer. 


CONTRACT    AWARDED 

S.\NT.\  B.\RBARA.  Santa  Barbara 
To..  Cal. — American  Cast  Iron  Pipe 
Co..  at  $77S7.76  awarded  contract  by 
Santa  Barbara  dty  Council  for  fur- 
nishing cast  iron  pipe  and  fittings  for 
the  water  department. 


CONTRACTS   AWARDED. 

ASHI.AND.  Oregon.— Pacific  State? 
Cast  Iron  Pipe  Co..  Spalding  Bldg.. 
Portland,  at  J3.31R.02  awarded  con- 
tract by  the  .\shland  City  Council  for 
furnishing  water  pipe. 

Rensselaer  Valve   Co.,   Arctic   Bldg.. 


Hcnttir,    awarded    contracts    at    |BS4.riX 
for  valves  and  at   $367.36  for  hydrants. 

AWARD    RECOMMENDED 

SANTA  CI,AIIA  ttilNTV.  f'al  - 
Ilvron  Jackson  Co..  Carlton  and  Sixth 
S*ls..  Berkeley,  at  thwn  submitted  low 
bid  and  recommended  to  I'WA  for 
iiwaril  nf  lonlract  liy  the  Santa  Clara 
Water  Ciinservatlon  IHstrlct,  Room  82 
(irant  Hldg..  San  Jose,  for  construc- 
tion of  two  pumping  plants.  I/Csler 
and  Doetch  well  replacements.  Work 
Includes  furnishing  and  Installing 
three  deep  well  type  pumps.  Including 
motors  and  wiring,  construction  of 
steel  supporting  towers  and  metal 
pumping   houses. 

Complete    bids    follow; 
Byron    Jackson   Co.,    Berkeley..$5580.00 
I.ayne    &     Bowler    Pump    Co., 

Sjin    Jose    5702.27 

Adrian  Mfg.  Co.,   San  Jose 5960.17 

P.    L.    Burr,   San  Francisco 6766.00 

(  ampbell   &    Budlong   Machine 

Works.    San    Jose 6954.59 

John   Bean   Mfg.  Co.,  San  Jose  7076.9S 

Fred  J.   Early  Jr.,   S.   F 7170.00 

Engineer's    Estimate    7,000.00 


CONTRACTS   AWARDED. 

BKLMtJNT,    San   M.T.leo  Co.,  Calif.— 
Contracts    for   furnishing   pipe  and   fit- 
tings have   been  awarded   by   the   Bel- 
mont  County   Water    District,    Ral.ston 
Ave..   Belmont,  as  follows: 
Cast     Iron     Pipe — American    Cast    Iron 
Pipe  Co..  Sharon  Bldg..  San  Fran- 
cisco. 
Castings  &  Fittings— Grinnell  Co.,  5th 
.ind    Brannan    Sts.,    San   P'ranclsco. 
Valve    Boxes— Forni    Mfg.    Co.,    13  7  9 

C2nd    St..    Oakland. 
Reservoir     and     Steel     Tank — Western 
Pipe  &   Steel  Co.,   444   Market   St., 
San   Francisco. 
Cement-  Cray  -  Thorning  Lumber  Co., 

Kedunod    City. 
Hydrants^  -M.     Greenberg's     Sons,     765 

KiilsoiH    St.,    San    Francisco. 
Pumps -Iiigersoll-Rand  Co.,  350  Bran- 

n:in    St..    San    Francisco. 
Switchboard     and     Wiring — Dingman's 
Electric    Service    Shop,    1027   AUer- 
ton    St.,    Redwood   City. 
Bids    on    paint,    lumber,    gunite.    re- 
inforcing   steel    and    valves    we-e    re- 
jected. •  3 


34—  PARKS  &  PLAY- 
GROUNDS 

BIDS   WANTED 

A'.^LLEJO.  Cal. — Bids  are  being  re- 
ceived by  the  Custodian  'allejo  Post 
Office,  for  planting  and  ^^^eding  the 
grounds  at  the  U.  3.  Post  Offle,  Val- 
lejo.  I 

BIDS   WANTED 

RENO.  Nevada — Bids  are  being  re- 
ceived by  the  CusiuJian.  U.  S.  Post 
I  ifflce.  Reno.  Nevada,  for  planting  ana 
seeding  the  grounds  at  the  Post  Of- 
lice,    Renn.   Nevada.  ''« 


BIDS    WANTED 

I.IVEKMORE.  Alameda  Co..  Cal.— 
Cntil  February  25.  2  P.  M..  bids  will 
be  received  by  the  Veterans'  Admin- 
istration Facility,  E.  W.  Tallman. 
Business  Manager,  Livermore.  for 
furnishing  .sprinkler  heads  as  follows: 

(1)  293    heavy    duty    concealed    pop-up 

type,      underground,      rotating 
sprinkler  heads; 

(2)  SIS  concealed  pop-up  underground 

non-rotating      sprinkler      heads, 
spray   type; 

i3)  330  concealed  fixed  strip  type  un- 
derground sprinkler  heads  for  a 
narrow  5-ft.    parking   strip; 

(4)  50  bubble  type  sprinkler  heads  for 
shrubbery    irrigation. 
Specifications  obtainable  from  above 

office  and   on   file  at   the   office  of  the 

DAILY    PACIFIC    BCILDER. 


BIDS   WANTIO 

MAUIf'OI'A  COUNTY,  Arlx.  — Un- 
til February  27,  10  A.  M.,  bids  will  be 
received  by  the  Arlrona  Stall-  Hlnh- 
w.-iy  Commission.  Phoenix,  for  hlnh- 
wny  construction  on  the  Tempe-.Mesa 
Highway,  NHM  8-A  AKE  524  and  N  It 
.M   S-A    AFE  >I027. 

The   work,    which    Is   to   extend    from 
the   corner   of    Ilth    St.    and    Mill    Ave 
in   Tempe.   southerly  and    thence  east- 
erly    approximately     two     mlbs.     con- 
sIstH    of    the    furnishing,     hauling    and 
planting     trees    and     hhrubs,    tin-    fur- 
nishing,  hauling  and  placing  of  select 
material   and    top    soil,    the    placing   of 
a     rock     border     and     removing     som:- 
trees.     The    principal    Items    and    ap- 
proximate nuantltles  are: 
333  Washlnglonia    Ftobusta ; 
69  Citrus   Aurantica: 
50  Dodonaca   Vlscosa; 
10  Phoenix  Canarlensls. 
30  Populiis    Candlcans; 
5  Oeotlllo; 
3  Bacchoris  Emory; 
5  Tamarlx  Articulata; 
3S0  lln.    ft.    rock    border; 
250  cu.  yds.   top  soil; 
1250  cu.  yds.  select  material; 
remove  three  trees. 
Certified    or   ca.«hler's    check    for    5% 
required.     Funds    in    the   sum   of  $2500 
have   been    programmed    for   this   proj- 
ect.    T.    S.    O'Connell.    State    Highway 
Engineer. 
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TUNNELS 


FORCE   ACCOUNT 

LOS  ANGELES.  I'al— The  Metro- 
politan  Water  District  has  moved  Its 
construction  forces  to  the  side  of  the 
.San  Jacinto  tunnel  and  is  continuing 
the  work  by  force  account.  The  con- 
tractors' forces  stopped  work  Sunday 
evening.  February  10.  and  the  proj- 
ect was  taken  over  on  February  11  by 
the  district  engineers  under  the  per- 
sonal direction  of  J.  L.  Burkholder. 
Assistant  General  Manager.  The  dis- 
trict officials  had  previously  asked  for 
a  dismissal  of  its  case  against  the 
contractor  then  pending  in  the  U.  S. 
district   court. 

INJUNCTION    GRANTED. 

LOS  ANGELES.  Cal.— Wenzel  and 
Henoch  Const.  Co..  contractors  for  the 
San  Jacinto  Tunnel  of  the  Colorado 
River  Aqueduct,  were  granted  a  tem- 
porary restraining  order  February  19 
against  the  Metropolitan  Water  Dis- 
trist.  enjoinini;  the  latter  from  inter- 
feing  or  obstructing  the  contractors  In 
the  prosecution  of  the  work  under 
their  contract.  The  order  to  show 
cause  why  the  injunction  pendente  lite 
(pending  determination  of  the  issues) 
should  not  be  made  permanent  was 
also  signed  hy  Federal  Judge  William 
James  on  the  19th  and  a  hearing  set 
for  10  A.  M.,  of  Thursday.  Feb.  28.  in 
II.   S.  District  Court  at   Los  Angeles. 


29— STREETS    AND    HIGH- 
WAYS 

PROJECT    APPROVED 

.«..\(  'RAMICNTO,  Sacramento  <.  r... 
Cal.— SERA  has  approved  appropri- 
tion  of  $6270  for  replacing  curb  and 
gutter  around  Capitol  Park.  Sacra- 
mento. The  project  will  be  supervis- 
ed by  Frank  Killam  of  the  Depart- 
ment of  Finance  of  the  State  of  Cali- 
fornia, and  will  employ  15  laborers. 

PROJECT    APPROVED 

MARIPOSA  COUNTY.  Cal.— SERA 
has  approved  appropriation  of  $3436 
for  improvement  of  the  Oakvale.  Ray- 
mond Road  from  District  No.  5  to 
the  Madera  County  Line,  involving 
12.3  miles  road  sloping.  widening, 
grading,  surfacing  and  draining.  C 
F.  Greenamyer  of  Mariposa  County 
District  No.  5,  will  superv-lse  the  pro- 
ject  which    will    employ   20   laborers. 
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PROJECT    APPROVED 

FORT  WINFIELD  SCOTT.  San 
Francisco — SURA  has  approved  ap- 
propriation of  JS4.665  for  levelinfr 
and  grading  of  10  acres  of  land  known 
as  the  Parade  Field  at  Fort  Win- 
Held  Scott.  San  Francisco.  F.  D. 
!*ha\vn  of  the  U.  S.  Army  will  super- 
vise the  project  which  will  employ 
345  laborers. 


PACIFIC    CONSTRUCTOR 


BIDS  OPENED. 

INYO  COUNTY.  Cal.— Tiffany  Con- 
struction Co..  535  N-  7th  St..  San  Jose 
at  $13. on. 50  submitted  low  bid  to  the 
State  Highway  Commission,  Sacra- 
mento, for  aboirt  0.9  mile  grading  and 
surfacing  with  salvaled  surfacing  m.i- 
terial  and  a  bituminous  treatment  ap- 
plied in  Inyo  County,  between  1.8  and 
0.9  mile  south  of  Fish   Springs  school. 

Bids   were   taken   as   follows: 
(   1)  5     acres     clearing     and     grubbing 

right-of-way: 
(  2)  9600     cu.     yds.     roadway    excnva- 

vation  unclass.; 
(  3)  6200   sta.   yds.   overhaul; 
(  4)   ISOO    cu.    yds.    imported    borrow; 
(  5)  76  cu.   yds.   ditch  excavation; 
(   6)  95  cu.    yds.    structure  excav. ; 
<  7)  24  tons  fuel  oil  SC-2  (prime  coat) 
(  S)  107   tons   fuel   oil    sC-3    (bitumin- 

ou»     treatment): 
(  »)  0.91     mile       mixing      bituminous 
binder  and  salvaged  surfacing: 

(10)  35  cu.  yds.  screenings  (seal  coat) 

(11)  26   lin.    ft.    12-in.    CMP; 

(12)  104   lin.    ft.    24-in.   CMP- 

US)  38    lin.    ft.    CMP    culvert    remove 
and  salvage; 

(14)  II  each   remove  and  reset  timber 

guide  posts: 

(15)  124   each   timber  guide  posts; 

(16)  200    lin.    ft.    remove    and    salvage 

existing   guard    rail; 

(17)  220    M.    gals,    water; 

<I8)  48    stations    finishing    roadway; 
(19)  19    each    mounments   complete    in 
place. 
Total  bids  follow: 
(A)  Tiffany  Const.  Co.,  San  Jo.se,  $!.■!  - 

911.60. 
<B)  Gogo  &   Rados,  Los  Angeles,   $13.- 

(C)    Donald   C.    Pollis,    Glendale.    $14.- 

*'^'.,^!""*''^'    ^""■'^-  Co.,     Oakland. 
$1^,844.95.  - 
Unit  bids  follow: 

<A.>    <B)  (C)'       (D) 

<  i> *  20.00  $100.00  $  50.00  $  50  0(i 

;  *> -80           .75  .80            75 

J  ?{ 02           .02  .03            .02 

5  ^> 22           .75  .70           .9,1 

(  6) J. 50           .50  2.00            75 

5  »J 1-50         1.00  2.00         2.0'i 

i  II 1800       14.00  14.00       26.00 

<  »> 23.00  18.00  20.50  ^7  50 

l,ll 700.00  550.00  500.00  1000.00 

"?> ■'■OO  3.50  2.00  5.00 

;"J 1-75  2.00  3.00  1.70 

<"> 4.00  3.75  4.75  3.75 

;"> 100  1.50  ].00  1.00 

"*> 2.00  .75  2.00  I  50 

J"> 300  3.i;o  2.00  2.50 

<J" -50  .50  .50  1.00 

"") 2.00  1.20  1  50  2  5(1 

'!*> 6-00  10.00  15.00  5  00 

<^' -l-OO  5.00  5.00  3.00 

r-ROJECT    APPROVED 

^^'^i^^i^^^-  A'«'"«d=>  Co..  Cal..- 
hS-RA  has  approved  a  supplemental 
appropriation  of  $90,130  for  the  con- 
tinuation of  the  project  which  provid- 
oa  for  the  surfacing,  realignment  and 
grading  of  Snake  Road  and  parts  of 
Skyline  Boulevard  in  the  City  of  Oak- 

rh»rl»  ^n^'T  "■'"  ^^  suPei-vised  by 
Charles  Reed  and  will  employ  i  super- 
visor and  211   laborers.  , 

BIDS   wanted! 

.11^^.^'  ^'-^TEO  COUXTY.  Calif -Un- 
til March  7,  3  P.  M.,  bids  will  be  re- 
ceived by  the  Public  Utilities  com- 
mlHSlon,  Room  287,  City  Hall,  s?n 
Francisco,  under  Spec.  Xo  w  n  71 
for  paving  with  riprap  an  areaarnund 


the  north  outlet   tower  of  the  San  An- 
dreas reservoir,    located   about  2   miles 
southwesterly    from    the    town    of    San 
Bruno,    San    Mateo   County. 
The   work   involves: 

(1)  2.100  c.y.  dumped  riprap  pave.; 

(2)  50  c.y.   hand   placed   riprap  pave.; 

(3)  500   c.y.    miscellaneous   grading. 
Specifications     obtainable     at     Room 

005,    San   Francisco  Water  Dept.    Bldg 
425   Mason   St..   upon  depo.sit  of  $10. 


BIDS   OPENED. 

SAN  BERNARDINO  COUNTY  Cil 
—George  Herz  &  Co.,  Piatt  Bldg',  San 
Bernardino,  submitted  low  bid  to  the 
Department  of  Public  Works.  Division 
of  Highways,  at  the  offices  of  the  Dis- 
trict Engineer,  San  Bernardino,  Fell. 
13,  at  $2231.00.  and  was  recommended 
for  award  of  the  contract  for  high- 
way oiling  in  San  Bernardino  County 
between  Sierra  Ave.  and  Riverside 
Ave.,  about  3.8  miles  in  length  bi- 
tuminous surface  treatment  to  be  ap- 
plied to  the  existing  oiled  shoulders, 
involving; 

(1)  53   tons  eulsified  asphaltic   road   oil 

in  place; 

(2)  510  tons  screenings  in  place 

E.  Q.  Sullivan,   District  Engineer 
The   bids   were: 

<rZun%n%''"-  '"  '''■■  <-^'  ''■*°-- 

30^30"^-  '■"■'^'""'  "'  ^''■'  '='  ''■''■■  •«- 
Geo.    Gardner   &    Sons,    c)    $■>(;■    (o, 

J2.99;    $2396.90.  '    ""' 

H.  E.   Cox  H   Son.    (1)   $26;   (2)    .m  95- 

.■^2382.90.  -T-.^o. 


PROJECT    APPROVED 

PITTSBURG.  Contra  Costa  Co     Cal 

7f^f^t'-7  !;•'"'  "PP^^'^d  -iPrropriation 
nt  $3127  for  paving  Tentn  St  bet 
I>os  Mendanos  and  Solari  Streets,  in 
Pittsburg.  H.  L.  Denham  will  sup- 
ervise the  project,  which  will  give 
employment  to  15  laborers. 


BIDS   WANTED, 

SAN  MATEO  COUNTY,  Cal —Until 
March  13,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mlsmon,  Sacramento,  for  7.1  miles  of 
ZlVM  T1  ^""f'^^'^B  with  bitumi- 
nous   treated    crushed   gravel    or   stone 

County    between    Thornton    and    Dalv 
City.  i'.ii.v 

The  work   involves- 
(  1)   244.000  c.y.  rdwv    excav      uncl-iss 
(  2)   2.010.000   sta.    yas.    overhaul     ' 

4     2lflO    m''-  "^'"''''"^  excavation: 
'   4)  ^.500   M.   gals,   water- 

(  61   IV^I\^°"''   '■'•"■'"ler   run   ba.se; 

(  6)   6.120  tons  crushed  gravel  or  stone 

<  -1      'P''"'"'"ous   treated   surfacing) - 

(   1     304  tons  cut-back  asphalt; 

(  8)   126  tons  fuel  nil- 

'   9)   20.690    sq.    yds.    preparing,    mixing 

,,„,     ■*"«'  shaping  .shoulders; 

0       SO    tons    .screenings    (seal    coat): 
ni)   107  c.y.   Cla.ss  A   Portland   cement 
,,„,   /""<:■'•'?»»    (structures); 
n2)   5.200   Ib.s.    bar  reinf    steel    fs(r„„  , 
(13)   1.2.50  l.f.   8-in.  CMP-  '■'""* 

n4)   520   l.f.    12-in.   CMP-' 
ns)   920  l.f.    iB-in.   CMP- 
'16)   1.800  l.f.   j8-in    CMP- 
"7)  210   l.f.    24-in.    CMP.    close    riveted 

and   soldered - 
(IS)   150    l.f.    24-in.    CMP.    .jacked    iin- 
der   highw-ay: 

(19)  650    l.f.    30-in.    CMP- 

(20)  160   l.f.    72-in.  CMP-  ' 

'toll  f    ''''^^    -spillway   assemblies; 

(_j)  8   each   concrete   loints- 

lf2   ??  ^'''■'^    culvert   markers. 

loll  it'*   """^   <^"'^^   posts;       • 

(-6)  20    each    monuments   complete    in 
place; 

(26)   90  stations  finishing  roadway 
frrH!f"fl  ""i    --specifications    obtainable 
tht     i^""   ^■'""^   "'"^e-   a"d   on    file  at 
San  ^'^.^n  °'   "'^   °'-^'"'^'    Engineer  tn 
San    Francisco   and    I.os   Angele.s. 


BIDS    WANTED 

VENTURA    COUNTY-.    Cal.  —  Until 
March    14,    2    P.    M.,    bids    will    be    re- 
ceived   by    the    State    Highway    Engi- 
neer,    State    Bldg..    Los    Angeles,     for 
1.7  miles  grading,   and   roadbed   to  be 
treated    with    fuel   oil   and   a   seal   coat 
applied    in    Ventura    County,    between 
Camarillo    State      Hospital      Buildings 
and   Lewis  Road.     The  work  involves: 
(    1)   91   stations  clear  and  grub  right- 
of-way; 
(  2)   5700    cu.     yds.     roadway    excava- 
tion,   unclass.; 
(    3)   2500   station   yds.    overhaul; 
(   4)  42,600    cu.    yds.    imported    borrow; 
(  5)   900    cu.    yds.    structure    excav.; 
(   6)   250  cu.  yds.  Class  A  Portland  ce- 
ment  concrete    (structures); 
(  7)    23,500  lbs.   bar  reinf.  steel  (struc- 
tures); 
(   S)   210  lin.   ft.   18-in.   C.M.P.; 
(  9)   110   lin.    ft.    24-in.   C.M.P.; 

(10)  255   tons  fuel  oil; 

(11)  30,500   sq.    yds.    preparing,    mixing 

and    shaping    roadbed; 

(12)  40    tons    asphaltic    road    oil    (seal 

coat); 

(13)  420  tons  screenings   (seal  coat); 

(14)  610  M.   gals,   water; 

(15)  91    stations    finishing    roadway; 
Plans    and    specifications    obtainable 

from  the  State  Highway  Commission, 
Public  Works  Bldg..  Sacramento,  and 
on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco,  Los  An- 
geles, and  the  district  in  which  the 
work    is   situated.  • 


BIDS   OPENED. 

LOS  ANGELES.  Cal.— Bennett  and 
Taylor,  1041  W.  Venice  Blvd.,  Los 
Angeles,  submitted  low  bid  to  Metro- 
politan Water  District,  306  West  3rd 
St..  Los  Angeles,  February  18  at  $72,- 
476,  for  constructing  approximotely 
16.3  miles  of  patrol  road,  and  approx- 
imately 1.4  mles  of  stub  roads  adja- 
cent thereto  along  the  proposed  route 
of  the  230-kv  transmission  line  for 
the  Colorado  River  Aqueduct  .under 
Spec.  No.  91.  The  proposed  roads  are 
located  in  San  Bernardino  County, 
near  Division  No.  1  Headquarters,  and 
from  what  is  known  as  the  Whipple 
Mountain  Patrol  Road. 

The  -work   involves 

(  1)   72.500  c.y.  excav..   unclass..  Group 

(  2)   14,500  c.y.  do.  Group  2; 
(   3)   3000   c.y.   do.   Group    3- 
(  4)    10.000   sta.    yd.s.   excav.    overhaul; 
(  5)  300  c.y.  structure  excav..   unclass. 
(  6)  100   c.y.   concrete,    retaining   wall; 
(  7)   70  c.y.   dry  rubble  retaining  wall- 
(  S)   30    c.y.    riprap,    retaining  wall; 
(  9)   1500    sq.    ft.    cribbing,    upper    6-ft 
6-in.   of  wall; 

(10)  500    sq.    ft.    cribbing,    wall    below 

6-ft.  6-in.  from  top  stretcher  m 
maximum  of  13-ft.  6-in.  below 
top    stretcher; 

(11)  1500  c.y.   dumped  riprap; 

(12)  90  l.f.  furnish  and  place  18-in.  dl  1 

corrugated    pipe    culvert;  . 

(13)  70  l.f.  furnish  and  place  24-in.  do 

(14)  36  l.f.  furnish  and  place  30-in  do 
The    total   bids    were: 

(A)  Bennett   &   Taylor,   $72,476 

(B)  Macco  Const.   Co.,   $89,539.80 

(C)  Dimmitt  &  Taylor.   $92,534 
The   unit   bids   were: 

(A)  (B)  (C) 

'  1' $     .77  $     .90  $     .90 

<  2  .63  .45  .80 

)   ^>  -75  .60  1.00 

tl  -n-?  .05  .02 

(  *'  2.50  2.00  1.50 

(  »'  20.00  36.00  20.00 

(  7)  10.00  12.00  5.00 

(  8)  10.00  10.00  5.00 

<  9'  2.00  3.00  2.50 

(10)  3.00  4.00  3.00 

(IIJ  2.00  2.00  2  50 

(12)  2.00  2.50  2.00 

(13)  3.00  3.50  3.00 

(14)  - 3.50  4.30  4.00 


PACIFIC    CONSTRUCTOR 
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BIOS    WANTED 

MAKirCiPA  (••pI'NTY.  Arlx.  — IJnIII 
l-Vli.  27,  2:00  I'.  M..  hidit  will  lie  M-- 
.-.•Iv.-d  hy  111.-  Aiiziinn  Stolo  HlRh- 
wny  OimiiilMBlnn.  I'lioonlx.  for  hlifli- 
wny  eoiml ruction  on  tin-  Moxn-Caiin 
(Jriindc  Uiilnx  IllnliHny.  NIIH  !I7-K 
(1936).  A.I''.K.  8762.  Tlio  work  Ih  lo- 
ciilc'd  iiiiprnxlmiili  ly  2 'i  nilli'ii  iioiilh 
i.f  Mciia  Ht  the  InterKCCtloii  of  the 
McKii-lMiamlli'r  Ulitlnvay  and  tin  llaHf 
I,ln«  Koad,  uoniil»t«  of  KrudlnK.  draln- 
Inie  and  oil  proi-i-sHliig.  Tin-  princi- 
pal ItcniB  and  appioxlmati;  (jiiantltlee 
are: 

(  1)  3240  cii.  yda.  roadway  ezcav. : 
(  2)  3600  cu.  yda.  select  material: 
(  3)   I6C0     cu.     yds.     aggregate      IjaHC 

concrete; 
(  4)   15  cu.    yda.    Class   A   concrete; 
(  6)  1155   lbs.    reinforcing   steel; 
(  li)  300  lln.   ft.  3i;-ln.  corr.   mi-tal  plpft 
(   7)  2900    lln.    ft.    Mlandard    lino    fence; 
(   K)  7000     tons    plant     mix; 
(  9)   52    ton."!   cutback   a.spbalt. 

Ccrtllled  or  cashier's  check  for  5% 
rcciulrcd.  Funds  in  the  sum  of  $25,000 
have  been  programmed  for  this  proj- 
ect. T.  S.  O'Conncll.  Stale  Highway 
Knglncor. 


NOTICE    TO    BIDDERS 

STATK  OK  CALIFORNIA— C.  H 
I'urccll,  State  Highway  Engineer,  lin.s 
announced  the  cost  of  blue  line  prints 
for  the  State  Highway  work  iww  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  lo- 
cation of  work  will  be  furnlsihed  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  detai'. 
sheets  will  be  furnished  at  cost  and 
become  the  property  of  the  purchaser. 

The  follwoing  shows  the  cost  ot 
such  blue  prints  for  the  work  now  ad- 
vertised, bids  to  be  opened  In  Sac- 
ramento on  March  6  and  in  Los  An- 
geles on  March  7,  and  March   14,   1935. 

Iir-Yub-3-A,B,  bet.  Wheatland  and 
Marysville.  Bids  to  be  opened  March 
6.    (PLANS)    No.    of    sheets.    12;    cost. 


II  2U;  (CR0HH-8ECT10N»),  No.  of 
(hects.    none       Total   11.20. 

VI-Tul-134-I),  1  mile  to  7  miles  K 
of  Tulare,  tlldii  lo  be  opened  Morch 
«.  (PLANS)  No.  of  sheet!.  14:  coiit. 
$1.40;  (CHO.SS-SECTKJNS),  No.  of 
Hheels,    none;    Total,    11.40. 

(VII-L.A-«0-LIk'h  and  SIgH)  Sland- 
ley  Ave.  I<i  Lonia  Ave.  To  l»»  open- 
ed March  7.  (PLANS)  No.  of  hccts, 
19;  COBI,  $1.90;  (CTvOS-SECTIONS). 
No.  of  sheets.  18;  cost,  $1.80;  Total, 
13.70. 


(VII-L.A-C0-9.Mca),  Ocaan  Av*.  lo 
Colorado  Ave  Bids  to  he  opened  Mar. 
14.  (PLANS).  No.  of  iheets,  l«;  coal, 
$1.80;  (cno.fH-.SKCKTIONS).  No.  of 
sheets   8;   coal,    80c;    Total,    12  to. 

Checks  for  the  above  should  be  mode 
payable  to  the  iJepartmcnt  of  Public 
Works,  Division  of  Highways,  and 
should  occompany  the  order  for  plans, 
spccincatlons  and  proposal  forms  to 
the  ofnce  of  the  State  Highway  Engi- 
neer, P.  O.  Box  1I99,  Satramento, 
Caliromla. 


LOS  ANGELES  —  COMPRESSORS  —  (CITY) 


Los  ANt;KLKS,  C;il.— The  f<.llowlnB 
bids  were  received  by  I).  !•.  .Vicklin, 
purchasing  agent  of  llie  Los  .Xnceles 
Water  and  Power  Bureau.  Room  740. 
207  S.  Broadway,  Feb.  13,  for  furnish- 
ing compressors  under  Spec.  in'<i.  Iti07 
as  follows: 

The   items  were: 

(1)  for  2  only  positive  displacement, 
low  pressure,  rotary  compressors, 
complete  with  auxiliary  equip- 
ment and  having  an  outlet  pres- 
sure of  13.4  lbs.  per  square  incli 
absolute: 

(a)  fob  Lone   Pine; 

(b)  fob    bidder's    shippiuB    point. 

(2)  for  2  only  do.  with  outlet  pressure 
of   12.9    lbs.    per  sf|.    in.    alisolute: 

(a)  fob  Lone   Pine; 

(b)  fob    bidder's    shIppinK   point. 

(3)  for  2  only  do,  with  outlet  pressure 
of  12.4   lbs.   per  sq.   in.  absolute: 

(A) 

(1)  (a)  $ 

(b)  

(2)  (a)  

(b)  

(.■!)   (a)  

(b)  

(1-AIt.)  (a)      1441.00 

(b)  6995.00 

(2-Alt.)  (a)        7.341.00 

(b)  fi895.00 

(3-Alt.)  (a)        7291.00 

(111  r.s^.-.no 


(a)  fob   Lone    Pine; 

(b)  fob    bidder's    shipping    point. 
Alternate  bids  were  received   for  six 

electrically  -  driven     centrifugal     com- 
pressors  of   the   same   specifications. 
The   bidders   were: 

(A)  iPK.-rsoll  Hand  Co.  of  Califor- 
nia, Terms  net.  Shipping  point,  I»s 
Angeles,  and   Phillips,   N.  J. 

(B)  Buffalo  Forge  Co.  Terms  net. 
Shipping  point.    Buffalo.   N.   Y. 

(C)  Buffalo    Forge  Co.     Alt. 

(D)  Smith  Booth  Usher  Co.  Terms 
net.     Coiinersvllle,    Ind. 

(E)  Sulorbilt  Co.  Discount  1%  20 
days. 

(F)  Spencer  Turbine  Co.  Terms 
net.    Hartford,   Conn. 

(G)  D.  F.  Sturtevant  Co.  Terms 
net.    Hyde  Park.  Mass. 

The  bids  were: 


(B) 

(C) 
$1930.00 
1898.00 
1S92.00 
1865.00 
1671.00 
1649.00 

(D) 
$2567.00 
2352.00 
2494.00 
2299.00 
2408.50 
2193.50 
3619.00 
3379.00 
3379.00 
3144.00 
3020.00 
2825.00 

(E) 
$2418.00 
2353.00 
2403.00 
232S.OO 
2260.00 
2185.00 
2185.00 

(F) 

$ 

(G) 

$ 

.  . 

2154  00 

2079.00 
1989.00 
1831.00 
1741.00 
1831.00 
1711.00 

2535  00 

2122.00 
2120.00 

2537.00 
2284.00 

20S9.00 

2268.00 

ir.71.00 

inin.on 

2119.00 
2104.00 

LOS   ANGELES   COUNTY— 0.8  MILE  GRADE  &  PAVE— (State) 


LOS  ANOELKS  Cor.NTy.  Cal  — .1 
L.  McClain.  5850  Brynhurst  .Ave.,  Los 
Angeles,  submitted  the  low  bid  to  C. 
H.  Purcell.  State  Highway  Engineer. 
Los  Angeles.  February  14.  at  $48,389.80 
(as  previously  rejjorted)  for  highway 
construction  in  Los  Angele.s  County 
between  Pier  .\venue  and  Sepulv.eda 
Boulevard,  about  .8  mile  in  length  to 
be  graded  and  p.ived  with  Portland 
cement  concrete,  involving; 
(  1)  44    tations   clearing   and  grubbing 

right   of  way; 
(  2)   65.800  c.y.   rdwy.  excav.,  unclass.; 
(  S)   72.000   sta.   yds.   overhaul; 
(  4)  200  c.y.  structure  excavation; 
(  5)   20.500  sq.    yds.    subgrade   prepara- 
tion; 
(  6)  750   tons  asphalt  concrete: 


(    7) 


Cl.-i: 


rtlaiul 


meiit    concrete    (pavement); 
(8)5  c.y.   do   (.structures) : 
(  9)   45.50    lbs.    bar    reinf.    steel; 

(10)  830    each   pavement    dowels; 

(11)  10  I.f.   12-in.  CM  pipe: 

(12)  260  I.f.    24-ln.   CM  pipe; 

(13)  200     c.y.     concrete     removed    and 

disposed  of; 

(14)  2  ea.  adjusting  manholes  to  grade 

(15)  750  M.  gals,    water; 

(16)  115  tons  fuel   oil; 

(17)  14,000    sq.    yds.    prepare,    mix   and 

shape  shoulders; 

(IS)  4   each   culvert    markers: 
I  (19)   44  stations  finishing  roadway. 

(.\)    J.   Ij.    McClain.    L.    A $48,389.80 

MB)     United     Concrete     Pipe 

i  Corp.,   Los  Angeles 60.665.60 


(*•)    ().><\v.ild   Bro.«..    L.    A 51,393.25 

(D)  Southern     Calif.     Roads 

Co..    Los    Angeles    52.221. J5 

(E)  Southwest     Paving    Co., 

Los  .Xngeles  52.258.80 

(F)  J.  E.  Haddock.  Ltd.  Pas- 
adena       52,405.00 

(G)  Daley  Corp.,  San  Diego.  52,667.00 
(H)  Mundo  Engr.  Co..  L.  A.  53.501.00 
(I)  Los  Angeles  Paving  Co...  55.192.05 
(J)     Geo.     R.     Curtis     Paving 

Co..    Los    Angeles    55.211.35 

(K)    Sharp    &    Fellows   Contr. 

Co..    Los    Angeles    55.427.00 

(L)  Dimmitt  &  Taylor,   L.   .A.  55.629.85 

(M)   Byerts  &  Dunn,  L.  A 57.644.15 

(N)   Grifnth  Co..  L.  A 59.474.3* 

(O)  P.  J.  Akmadzich,  L.  A 65,760.00 

The   unit  bids  were: 


(  1) 
(  2) 
(  3) 
(  4) 
(  6) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(U) 
(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 
(19) 


(A) 
$30.00 
.19 
.005 

1.00 
.10 

3.75 

7.10 
16.00 
.05 
.11 
.25 
.35 

1.00 

25.00 

.50 

8.00 
.04 

3.00 

4.00 


(B) 
$20.00 


.01 
1.00 


2.00 
5.00 


2.00 
4.00 


(C) 
$12.00 


.75 
.08 

3.75 

7.65 

30.00 

.046 

.10 

1.25 
.40 

1.55 
12.00 

1.10 


1.76 

4.00 


(D) 

$  6.00 

.20 

.003 

.70 

.11 

3.50 

8.15 

25.00 


(E) 


2.50 
10.00 

7.50 
.06 
2.00 
3.00 


.22 

.005 

70 

.10 

3.60 

7.35 

25.00 

.07 

11 

.50 

70 

3.50 

17  00 

1^0 

8.25 

.06 

3.50 

4.00 


(F) 
$15.00 
.21 


3.60 
7.70 
40.00 


.40 
2.00 
25.00 


3.00 
5.00 


(G) 

$25.00 
.195 


3.35 
8.40 
20.00 

.05 

.15 
1.00 

.40 
1.50 
5.00 

.45 
7.50 


(H) 

$  3.00 

.23 

.006 

.75 

.10 

3.25 

8.00 

25.00 

.045 

.20 

1.00 

1.00 

2.00 

20.00 

1.00 

9.00 

.05 

3.00 

5.00 


(I) 
$10.00 


3.50 
7.75 

17.50 
.06 
.16 
1.00 
2.00 
2.00 

10.00 
1. 00 
9  00 
.055 
3.50 
S.OO 


(J)         (K) 
$10.00     $10.00 
.22  .19 

.01  .01 

.75  .76 

.09  .10 

3.72  6.00 
8.08  8.50 
40.00 
.05 


25.00 

.058 

.12 

.75 

1.00 

1.50 

12.50 

2.00 

7.55 

.06 

3.00 

10.00 


.15 
.30 
.50 

2.00 
20.00 

1.00 

10.00 

.10 

2.50 

5.00 


(L) 

$30.00 

.20 

.005 

1.00 

.10 

4.00 

8.49 

20.00 

.06 

.12 

.75 

1.00 

2.56 

20.00 

1.25 

7.00 

.06 

2.50 

3.00 


(M) 
$15.00 

.223 

.04 
1.20 

.153 
4.50 
8.45 
17.00 

.053 

.10 
2.00 
2.35 
1.50 
44.00 

.95 
9.00 

.05 
5.00 
6.00 


(N) 
$13.00 
.24 
.01 
.75 
.11 
3.50 
9.00 
25^0 


.65 
2.00 
10.00 
1.50 
9.00 
.06 
2.50 
10.00 


(O) 
$25.00 
.35 
.01 
.80 
.11 
3.75 
8.36 
21.00 
.065 
.135 


7.00 
1.00 
8.30 
.075 
3.00 
6.00 


30 


PACIFIC    CONSTRUCTOR 


BIOS    \VANTEO 

MAKICOPA    COlNTY.    Ariz.— i  mil 
February   27.    2:30   P.    M,.   bids  will   be 
received    by   the    Arizona    State    High- 
way  Commission.     Phoenix,   for   high- 
way   construction      on    the      Phoenix- 
Prescott     Highway     NRH     33     (19S5) 
A.F.E.   S958.     The  work,   which  begins 
at    Six    Points    in    Phoenix,    extends    (i 
miles   to    the   city   limits   of   Glendale. 
consists   of   the   widening   of   roadway 
and    lengthening     of   drainage     struc- 
tures.     The    principal    items   and    ap- 
proximate quantities  are; 
(  1)  9000  cu.  yds.  roadway  excavation; 
(  2)  2700  cu.  yds.  drainage  excav. ; 
(  3)  1000   cu.   yds.    structural   excav.; 
(  4)  50.000   cu.   yds.    imorted   borrow; 
(  5)  416,000  cu.  yds.  mi.  haul  imported 

borrow; 
(  6)  600  cu.   yds.   concrete; 
(  7)  61.000  lbs.   reinf.   steel; 
(  S)  900    sq.    yds.    concrete    pavement; 
(  9)  814   lin.    ft.   corr.    metal   pipe; 

(10)  680  lin.  ft.  concrete  pipe; 

(11)  15.730  lin.  ft.  .standard  line  fence. 
Certified    or   cashier's   check   for   5% 

required.  Funds  in  the  sum  of  ?8S,- 
500  have  been  programmed  for  this 
project.  T.  S.  O'connell,  State  High- 
way  Engineer. 


BIOS    WANTED 

POLK  COUNTY,  Oregon  —  Until 
February  28.  9  A.  M.,  bids  will  be  re- 
ceived by  the  Oregon  State  Highway 
Oonimission.  R.  H.  Baldock.  S-tate 
Highway  Engineer.  Auditorium.  3rd 
Floor.  Public  Service  Kldg.,  Portland, 
for  0.22  mile  pavement  widening  and 
resurfacing  and  0.19'  mile  grading, 
surfacing  and  penetration  type  bitum- 
inous macadam  wearing  surface  on 
tlie  Rickreall  Creek-Coast  Junction 
Unit,  Dallas  Section  of  Salem-Dallas 
Highway  in  Polk  County.  U.S.P.W. 
Project   No.    NR9  249. 

The  work  involves  approximately 
4700  cu.  yds.  excavation;  2700  cu.  yds. 
roadbed  topping;  «00  cu.  yds.  sur- 
facing materials;  2300  sq.  yds.  pene- 
tration type  bituminous  macadam 
wearing  surface,  and  2600  sq.  yds.  bi- 
tuminous macadam  pavement  widen- 
ing  and    resurfacing. 

Tliis  project  may  be  bid  in  combi- 
nation with  the  Salem-Pringle  Creek 
Project. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Room  322  State  Office  BIdg.,  Salem, 
upon   deposit    of   $5. 


ORANGE  COUNTY 1.1  Miles  Grade  and  Pave— (State) 


ORANGE  i:o.,  Cal.— J.  E.  Haddock. 
Ltd..  357  N.  Chester  Ave..  Pasadena, 
at  $123,729.50.  as  previously  reported, 
submitted  low  bid  to  the  State  High- 
way Engineer.  State  Bldg.,  Los  An- 
geles, for  1.1  miles  grading  and  pav- 
ing with  Portland  cement  concrete  in 
I-aguna  Beach,  between  Cypress  St. 
and  south  city  limits.  The  work  in- 
volves: 


lear   and  grub  R/W; 
Is.    rdwy.    excavation 


(  1)  58  station 

(  2)  56  900    cu. 
unclass. ; 

(  3)   1.15.1.000   sta.    yds.   overhaul; 

(  4)  3900  cu.  yds.  structure  excavation 

(  5)  25.700  sq.  yds.  subgrade  for  pave. 

<  6)  5110  cu.  yds.  Class  A  Portland 
cement  concrete  pavement; 

(  7)  1200    each    pavement    dowels; 

(  S)  940  cu.  yds.  Class  A  Portland  ce- 
ment concrete  (curbs,  gutters, 
sidewalks    and   driveways) ; 

(  9)   1205  cu.   yds.   do   (structures); 

(10)  3.5   cu.   yds.    do    (railing); 

(11)  150,000    lbs.    bar    reinforcing    steel 

(pavement   and  structures); 

(12)  9500   lbs.      misc.    iron     and    steel 

(structures); 

(13)  230  lin.  ft.  24-in.  CM. P.; 

(14)  60  lin.  ft.  42-in.  CMP; 

(15)  100   lin.   ft.    GO-in.   CM. P.; 

(16)  15   lin.    ft.    18-in.    standard   reinf. 


concrete  pipe; 
(17)     75  lin.   ft.   24-in.  do; 

(IS)   360  lin.  ft.   30-in.  do; 

'19)   290   lin.    ft.    pipe  handrail; 

(20)  800    M.    gals,   water; 

(21)  900  cu.  yds.  salvaging  existing  oil 

surfacing; 

(22)  155    tons  fuel  oi.. 

(23)  18.500   sq.    yds.    preparing,    mixing 

and   shaping  shoulders: 

(24)  25   tons  asphaltic   road  oil; 

(25)  230    tons    screenings; 

(26j   830    tons  crushed   gravel  or   stone 
(bituminous   treated    surfacing); 

(27)  45    tons    cutback    asphalt    do; 

(28)  58    stations    finishing    roadway. 
Total    bids   were: 

(A)  J.     E.    Haddock.     Inc.,    Pasadena, 

$123,729.50. 

(B)  Daley    Corp..      San    Diego,      $125.- 

839.25. 

(C)  Sharp  &  Fellows  Constr.   Co.,  Los 

Angeles.    $134,591.75. 

(D)  Dimmitt    &    Taylor.    Los   Angeles. 

$136,542. 

(E)  Grifl^th    Co..    Los    Angeles.    $139.- 

287.50. 

(F)  Mundo  Engineering  Co..    Los  An- 
geles.   $145,277. 

(G)  Oswald  Bros.,   Los  Angeles,   $148,- 

975, 
Unit   bids    were: 


(A) 
$10.00 


(  1) 

(  2) 

(  3) 

(  4) 

'  6) 12 

(   6) 7.60 

(  7) u 

<  S) 11.50 


.005 
1.15 


(  9).. 
(10). 
(11).. 
(12).. 
(13).. 
(14).. 
(16).. 
(16).. 
(17).. 
(18).. 
(19).. 
(20).. 
(21).. 
(22).. 
(23).. 
(24).. 
(26).. 
(2«).. 
(27).. 
(28).. 


17.50 

60.00 

.045 


1.00 
2.70 
3.40 


1.00 
9.50 


4.50 
16.50 

5.00 


(B) 

$15.50 


7.50 

.15 

12.25 

16.60 

70.00 

.044 

.10 

.60 

I.  no 

1.40 
2.90 
3.00 
4.25 
2.00 


8.00 
.0475 
17.50 

2.50 

4.65 
16.00 

2.50 


(C) 
$12.00 


8.30 

.12 

15.00 

19.50 

60.00 

.04 

.12 

.40 


1.50 
2.75 
3.60 
5.00 
2.00 
1.25 


6.00 

16.00 

5.00 


(D) 
$15.00 


.004 
1.25 


14.75 
18.00 
60.00 


1.20 
1.80 
2.75 
3.45 
5.00 
2.40 
1.20 
1.25 
8.60 
.07 
20.00 
3.00 
4.00 
20.00 
10.00 


(B) 
$16.00 


12.50 
20.00 


1.00 
2.50 
3.00 
3.50 
5.00 
2.25 
2.00 
.75 
9.00 
.07 

18.00 
3.00 
4.00 

20.00 
7.00 


(F) 

$10.00 

.40 

.006 

1.00 

.12 

8.80 

.25 

12.50 

22.00 

75.00 

.05 

.20 

2.00 

3.00 

4.00 

3.00 

4.50 

7.00 

2.50 

1.00 

2.00 

9.00 

.05 

20.00 

3.50 

3.00 

20.00 

10.00 


(G) 
$10.00 


13.50 
20.00 
70.00 


2.20 
2.60 
3.2(1 
4.50 
2.50 


10.00 
.05 

21.00 
3.25 
4.00 

17.00 

s.ou 


BIDS    WANTED 

SAN  DIEGO  COUNTY,  Cal.— Until 
March  14.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  En- 
gineer. State  Bldg..  Los  Angeles,  tor 
0.8  mile  grading  and  paving  with  as- 
phalt concrete  in  San  Diego  County, 
between  Emerald  Ave.  and  the  east 
city  limits  of  EI  Cajon.  The  work  In- 
volves: 
(   I)  8    each    trees    and    stumps    to   be 

removed; 
(    2)   2400     cu.    yds.     roadway    excava- 
tion,   unclass.; 
(  3)   750   cu.   yds.   imported  borrow; 
(  4)  5800   station  yds.    overhaul; 
(    5)   260   cu.    yds.    structure   excav.; 
(   G)   8200   sq.    yds.    subgrade   for   pave- 
ment; 
(  7)   15,100    sq.     yds.      asphaltic     paint 

binder; 
(  8)  5900   tons   asphalt  concrete; 
(   9)  65  cu.  yds.  Class  A  Portland  ce- 
ment   concrete     (structures); 

(10)  195  cu.  yds.  Class  A  Portland  ce- 

ment concrete    (curbs,   sidewalks 
and    sidewalk    connections); 

(11)  6300    lbs.    bar   reinforcing   steel; 

(12)  48  lin.   ft.   18-in.   CM. P.; 

(13)  G45    lin.    ft.    existing    culvert    pipe 

to  be  removed  and  salvaged; 

(14)  115   lin.   ft.    existing   culvert   pipe 
to    be    removed,    cleaned    and    re- 
laid; 

(15)  200    M.    gals,    water; 

(16)  24    tons    fuel    oil    (detours); 

(17)  72   tons  fuel  oil    (shoulders); 

(18)  11,000    sq.    yds.    preparing,    mixing 

and   shaping  shoulders; 

(19)  475    cu.    yds.    concrete    to    be    re- 

moved and  disposed  of; 

(20)  3    each    cast    steel      frames      and 

covers   for  drop   inlets; 

(21)  41  lin.  ft.   ornamental  iron  railing 

(22)  22   stations   finishing   roadway. 
Plans    and    specifications    obtainable 

from  the  State  Highway  Commission. 
Public  Works  Bldg.,  S'acramento,  and 
on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco,  Los  An- 
geles, and  the  district  in  which  the 
work   is   situated.  * 


BIDS  WANTED 

DEL  NORTE  COUNTY.  Cal.— Un- 
til March  13,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission, Sacramento,  for  8.7  miles 
surfacing  with  crusher  run  base  and 
bituminous  seal  coat  applied,  in  Del 
Norte  County,  between  the  foot  of 
Oregon  Mountain  and  the  Oregon 
S'tate   Line.     Tlie  work   involves: 

(1)  7700  cu.   yds.  selected  material; 

(2)  23.000    tons   crusher   run   base; 

(3)  102   tons   fuel   oil   SC-IA; 

(4)  107   tons  asphaltic   road  oil   SC-3; 

(5)  766    tons   screenings    (seal   coat); 

(6)  120  cu.   yds.   structure  excavation; 

(7)  650   lin.    ft.    8-in.    pret.    metal   pipe 

underdrains; 

(8)  650  M  gals,  water; 

(9)  5200  tons   screenings  in   stockpiles. 
Plans    and    specifications    obtainable 

from  above  office,  and  on  file  at  the 
office  of  the  District  Engineers  in  San 
Francisco.  Los  Angeles  and  the  dist- 
rict  in   which   the  work   is  situated. 

BIDS    WANTED 

BAKER  COUNTY,  Oregon  —  Until 
February  28,  9  A.  M.,  bids  will  be  re- 
ceived by  the  Oregon  State  Highway 
Commission,  R.  H.  Baldock,  State 
Highw.iy  Engineer,  Auditorium,  3rd 
Floor,  Public  Service  Bldg.,  Portland, 
for  0.63  miles  pavement  resurfacing  on 
Tenth  Street  -  Powder  River  Unit, 
Baker  Section  of  Old  Oregon  Trail. 
U.S.P.W.  Project  NRM  154-E,  in 
Baker  County. 

The  work  requires  approximately 
1750  lin.  ft.  concrete  curb  and  3300 
tons   asphaltic   concrete. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Room  322  State  Office  Bldg.,  ..Salem. 
upon  deposit  of  $5. 


PACIFIC    CONSTRUCTOR 
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rtlDS   WANTED 

WASCO  CCil'NTY.  urofun  —  Until 
Fekniniy  2B.  a  A.  M..  t)IU«  will  bu  rc- 
eolvfd  l>y  the  (Jii-koh  Stiiti-  HIkIiwiv 
CommliiiiiDii.  It.  II.  Hiiltliiok.  Stnl<' 
MiKhtviiy  Hnicln'''"'',  AtKlltorluiii.  3ril 
Flour,  ruliUo  Sorvlio  Hlilu.,  I'oilldinl. 
for  \.'i3  iiiiU'N  KriidliiK.  xurrnclnB  and 
pvni'lrnliun  typo  bltiirnlnoim  mucu- 
dum  weiirlnif  »iirfiici'.  and  432  lln.  ft. 
nf  pavcinint  wldenltn;  and  .suifiiilnK 
on  the  WpHt  Kniriince  nf  Tho  lialbf 
Heetlon  uf  Columhna  Hlver  Highway. 
In  WnHfo  County.  tl.S.l'.VV.  Project 
Noil.    NHIl  3C-A   and   36-C. 

The  work  Involves  approx.  41.000  i-ii. 
yds.  oxenvation;  310  lln.  ft.  concrete 
curbs;  1100  lln.  ft.  cable  Kuard  fence; 
»,600  cu.  ydM.  roadbi'd  lopplnK;  3.000 
cu.  yds.  Kravel  surfacInK  and  should- 
er materials;  14.400  sq.  yds.  penetra- 
tion type  bituminous  macadam  wear- 
ing surface,  and  1500  tons  asphalt 
concrete. 

Plans  and  specKlcatlons  obtainable 
from  the  Slate  IIlKhway  Commission. 
Room  322  State  Otflce  Bldg..  Salem, 
upon  deposit  of  (5.  ' 


NOTICE    TO    BIDDERS 

TL'I...\U1';  I'dlNTV.  Cab— A  repre- 
gentative  of  ilic  Pistrlct  Office  will 
accompany  pn.spiclivu  bidders  over 
the  proposed  projects  in  Tulare  Coun- 
ey.  between  1  mile  and  7  miles  east 
of  Tulare.  (Hoad  VI-Tul-134-B).  for 
which  bids  are  to  be  received  In  Sac- 
ramento on   March   6.    1935. 

K'.ild  lepresentative  will  meet  pros- 
pective bidders  at  Tulare  Hotel  In 
Tulare  on  Friday.  March  1.  1935.  at 
10:00   A.    M. 

Prospective  bidder.s  are  urged  to 
co-operate  with  the  District  Office 
and  arrange  to  make  their  field  in- 
spection on   the  above  date. 


BIDS    WANTED 

CLAT.S'Ol-  COl'NTY.  Oregon— Until 
February  2S.  'J  A.  M.,  bids  will  be  re- 
ceived by  tile  Oregon  State  Highway 
Commission.  K.  H.  Daldock.  State 
Highway  Engineer.  Auditorium.  3rd 
Floor.  Public  Service  Bldg..  Portland, 
for  O.Sii  mile  grading,  paving  and 
lavement  widening  and  resurfacing 
in  the  Florence  Ave. — Erie  Ave.  Unit. 
.\storia  Section  of  Oregon  Coast 
Highway  in  Clatsop  County.  U.S. P. 
W.    Project    No.    NKM    19-1-B. 

The  work  Involves  approximately 
10  000  cu.  yds.  excavation;  1200  cu. 
yds.  rock  embankment;  3400  sq.  yds. 
Portland  cement  concrete  pavement; 
1500  sq.  yds.  Portland  cement  con- 
crete base;  1080  tons  asphaltic  con- 
crete pavement,  and  1700  cu.  yds.  rock 
shoulders. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Room  322  State  Office  Bldg..  Salem, 
upon  deposit  of  J5. 


BIDS   WANTED 

JACKSON  COUNTY.  Oregon— Until 
February  2S.  9  A.  M..  bids  will  be  re- 
ceived by  the  Oregon  State  Highway 
Commission.  R.  H.  Baldock.  State 
Highway  Engineer.  Auditorium.  3rd 
Floor.  Public  Service  Bldg..  Portland, 
for  0.45  mile  grading,  paving  and 
pavement  widening  and  resurfacing 
on  the  Gold  Hill  Section  of  Pacific 
Highway  in  Jackson  County;  U.  S.  P. 
W.   Project  No.   NRM  131-G. 

The  work  involves  approxinmtely 
2000  cu.  yds.  excavation;  3550  sq.  yds. 
Portland  cement  concrete  pavement; 
B80  sq.  yds.  Portland  cement  concrete 
base:  1100  tons  asphaltic  concrete 
pavement,  and  800  cu.  yds.  rock  or 
gravel   base   shoulders. 

Plans  and  specifications  obtainable 
from  State  Highway  Commission,  Rm. 
322.  State  Office  Bldg.,  Salem,  upon 
deposit    of    ii. 


BIDS   WANTED 

LANE  COUNTY,  cjicgon  Until 
February  28.  »  A.  .VI,.  bldn  will  be 
recelvid  by  the  OrcKnn  .Stale  High- 
way CominlMMlon.  It.  H.  Haldock. 
Stall-  Highway  Engini'i-r.  Auditorium. 
3rd  Floor.  Public  Service  llldg..  Port- 
land, for  3.3  mlleM  nurfacing  and  oil 
null  Nurface  treatment,  and  furnl»li- 
Ing  crushed  material  In  stock  piles 
on  the  Klmlra  Section  of  Territorial 
.Secondary  Highway  In  Ijinc  County. 
f.S.P.W.    Project    No.    NU»  247. 

'I'he  work  Involves  approximately 
1700  cu.  yds.  earth  shoulders;  3500  cu. 
yds.  DurfncInK  muterials:  87.500  sq. 
yds.  oil  nuit  surface  treatment,  and 
200  cu.  yds.  crushed  rock  or  crushed 
gravel    In    stock    plies. 

Plans  and  speclllcatlonH  obtlnable 
from  the  State  Highway  Commission. 
Room  322  State  Office  Bldg.,  Salem, 
upon    deposit   of  $.■>. 


BIDS    WANTED 

I.ANE  Cor.NTY.  Oregon  —  Until 
February  2S.  !i  A.  M.,  bids  will  be  re- 
ceived by  the  Oregan  State  Highway 
Commission.  R.  H.  Baldock,  State 
Highway  Engineer,  Auditorium.  3rd 
Floor.  Public  Service  Bldg..  Portland. 
lor  0.53  mile  pavement  widening  on 
Ihe  Fifteenth  .Slreet-Slxth  Street 
I'nil,  Junction  City  Sectlim,  In  Lane 
Ccuiiy  r..S.P.W.  Project  No.  NRM 
10.') -H. 

The  work  involves  approximately 
2200  cu.  yds.  excavation;  2450  lln.  ft. 
integral  concrete  curb  and  gutter;  450 
lln.  ft.  concrete  curb,  and  7900  .sq. 
yds.  Portland  cement  concrete  pave- 
ment. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Co.nmisslon. 
Room  322  State  Office  Bldg..  Salem, 
upon    deposit    of   $5.  1 


BIDS     WANTED 

MAKloN  COUNTY,  Oregon— Until 
Feb.  28.  9  A.  M..  bids  will  be  received 
by  the  Oregon  State  Highway  Coni- 
mission.  R.  H.  Baldock,  State  High- 
way Engineer,  Auditorium,  3rd  Floor, 
Public  f^rvice  Bldg.,  Portland,  for  0.27 
mile  oil  mat  surface  treatment;  64 
miles  surfacing  and  penetration  type 
bituminous  ma.c:idam  we.'tr'.ng  surface 
and  furnishing  crushed  rock  or 
crushed  gravel  In  stock  pile  on  the 
Salem-Pringle  Creek  Section  of  Morn- 
ingside  Secondary  Highway  in  Marlon 
County.  U.S.P.W.  Project  No.  NRS 
243. 

The  work  involves  2600  cu.  yds.  ex- 
cavation; 9000  cu.  yds.  surfacing  ma- 
terials; 3200  sq.  yds.  oil  mat  surface 
treatnient;  19.300  sq.  yds.  penetration 
type  bituminous  macadam,  and  2000 
cu.  yds.,  crushed  rock  or  crushed 
gravel  In  stock   piles. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Room  322.  State  Office  Bldg..  Salem, 
upon    deposit   of   $5. 

CONTRACT    AWARDED 

SAN  FRANCISCO  —  E.  J.  Treacy. 
309  Call  Bldg.,  San  Francisco,  at  $382 
submitted  low  bid  and  awarded  con- 
tract by  Department  of  Public  Works, 
City  Hall,  for  the  construction  of  an 
asphalt  macadam  sidewalk  from  Van 
Ness  Ave.   to  Dock  4,   Fort   Mason. 

Complete  bids  follow 

E.    J.    Treacy J3S2 

Fay    Improvement    Co 455 

D.    C.    McCabe    _ 469 

M.     Bertolino     _ 500 

BIDS   WANTED 

TILLAMOOK  COUNTY.  Oregon— 
Until  February  28,  9  A.  M.,  bids  will 
be  received  by  Oregon  Slate  High- 
way Commission,  R.  H.  Baldock  State 
Highway  Engineer,  Audotlrlum,  3rd 
Floor,  Public  Service  Bldg.,  Portland, 
for     0.71     mile     grading     on     the    Ne- 


carney  CVeok  Mectlon  of  Oregon  Coast 
IflKhwny  In  Tlllamo<jk  County.  U.K. 
I'.    W.    Project    No     NItH    180- 1>. 

The  work  Involvex  approximately 
«2,0')0  eu.    yds.   eicnvntlon. 

I'lanH  and  Kpecinruliona  obtainable 
from  the  Stale  Highway  Commlialon, 
Room  322  Slate  (jffiee  llldg.,  italem. 
upon    deposit    of    15. 


BIOS   WANTED 

liAKKR  A.VI)  U.NION  (JOI'.NTIEH, 
I  >regon  — Until  Fi-bruary  28,  9  A.  M  , 
bids  will  be  rec-lved  by  the  Oregon 
Stale  Highway  CommlSMlon.  R.  H. 
Baldock,  State  irighway  Engineer. 
Auditorium,  Srd  ^oor.  Public  Service 
Hldg.,  Portland,  for  furninhlng  ap- 
proximately 6000  cu.  yds.  crushed 
rock  In  stock  piles  on  Ihe  North 
Powder-Halnes  Rock  Production  Pro- 
ject on  <»ld  Oregon  Trail,  In  Baker 
and    Unbm    (Jounties.      .flate    Project. 

Plans  and  sr>ecincatlon«  obtainable 
from  the  Slate  Highway  Commission. 
Room  322  State  Office  Bldg.,  Salem, 
upon   deposit    of  J5. 


BIDS    OPENED 

BONNEVILLE,  Oregim.  —  Parker- 
Schram  Co.,  Couch  Bldg.,  Portland, 
ai  $61,860  submitted  low  bid  to  llie 
U.  S.  Engineer  Office.  Portland.  Feb. 
13.  under  bid  No.  35-426.  for  the  con- 
struction of  iiermanent  road  system 
and  landscaping  at  Bonneville  Dam. 
Involving: 

(1)  7  acres   cW?arlng; 

(2)  8.000  c.y.  Class  A  borrow; 

(3)  35.000  c.y.  Class  B  borrow; 

(4)  75.000  c.y.  Class  C  borrow; 

(5)  3.000.000  sta.   yds.   overhaul; 

(6)  3.000   c.y.    crushed   rock    or   gravel, 

in  place; 

(7)  250     hours     roller,     including    fuel, 

supplies  and   operator. 
Complete    bids   follow: 
Pa»ker    -     Schram    Co..     Port- 
land      I  61,854, 

Guthrie  -  McDougall  Co..  Port- 
land          66.9J5 

Orino.  Bell  &  Malcolm,  Bonne- 
ville         68,150 

G.  F.  Atkinson  Co.,   San  Fran- 
cisco  and    Portland    71,420 

Kern    &    Kibbe,    Portland  74,580 

A.    C.    Greenwood    &    Co.,    Inc., 

Portland    81.290 

P.  L.  Crooks  Sc  Co..   Portland  ..     94.550 
Joplln    &    Eldon.    Portland  94.850 

Harold     Blake.     Portland   100.475 

H.    G.    Johnson.    Portland 100.550 

Engineer's    estimate    83.250 


BIDS    WANTED 

YAMHILL  COUNTY.  Oregon— Until 
February  28.  9  A.  M..  bids  will  be  re- 
ceived by  the  Oregon  State  Highway 
Commision.  R.  H.  Baldock,  State 
Highway  Engineer,  Auditorium.  Srd 
Floor.  Public  Service  Bldg..  Portland, 
for  0  38  mile  grading  and  paving  on 
the  Newberg-Chehalera  Creek  Section 
of  West  Side  Pacific  Highway.  In 
Yamhill  County.  U.S.P.W.  Projects 
Nos.    NRM    52-A    and    NRH    52-B. 

The  work  involves  approximately 
12.000  cu.  yds.  excavation:  580  lln.  ft. 
concrete  curb;  260  sq.  yds.  concrete 
sidewalk;  6950  sq.  yds.  Portland  ce- 
ment concrete  paving:  2900  cu.  yds. 
crushed  rock  or  crushed  gravel  sur- 
facing and  shoulders,  and  14.700  s<J. 
yds.    oil    mat  surface   treatment. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Room  322  State  Office  Bldg.,  Salem, 
tipnn  deposit  of  $5. 

PROJECT    APPROVED 

TEHAMA  COUNTY.  Cal.  —  SERA 
has  approved  appropriation  of  $4560 
for  production  of  4000  cu.  yds.  single 
screened  gravel  to  be  used  on  Te- 
hama County  roads.  L.  J.  Moon  of 
Tehama  County  will  supervise  the 
project,  which  will  employ  20  Ial>or- 
ers. 
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TAPPAT  eiectnc  TOOLS 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

228  First  Street,  San  Francisco  308  E.  Third  Sf.,  Los  Angeles 

KEarny  446-^  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 

(^-^^  Uniform  Quality  :  Service  :  Satisfaction 

GRC  ^ 


Cotton 


Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  BIdg.,  601  West  Fifth  Street 


MilU  at  Colton,  California 


TR.    1271 


Los  Angeles 


Phone  TRinity  0Z41  for 

Rock  -  Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty-ReinSorcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 


P  A  C.  I  I-  I  ( :    (   ()  N  S  T  K  U  C  T  O  P 


WITH     WmCH     IS     CONSOllDAini)     HUII.DINC,    AND    EN(}  I NMH  R  I NC.     NE^WS 


I'liblishcd   Weekly  by  St;irk-Kiith   Printing  and   Publishing  Company 
547  Mission  St.,  San  Francisco,  Phone  GArfield  8744 


SAM  H.  EUBANKS,  I^dilor 


Singles  Copies,  23c;  By  the  Year,  ^5.00 


ol.   XVIII 


SAN  FRANCISCO.  CALIF..  MARCH  2.  1935 


No.  9 


:VERS  NAMES 
INSPECTORS  ON 
FHA  BUILDING 

Architects  in  Northern  Califor- 

n-a  Selected  to  Represent 

Federal  Agency 


I  Al)l>i)intiiieiit  ol'  ;i  staff  of  tweii- 
■y-seven  areliitects  who  will  serve 
's  architectural  inspectors  tor  th<- 
I'Yderal  Housing  Administration  in 
Northern  California  is  announced 
iiy  Albert  .1.  Evers.  architectural 
idvisor  for  the  Northern  California 
lislict.  Other  appointments  will  be 
innounced  shortly,  completing  an 
fTective  organization  to  facilitate 
[inndling  loan  applications  under 
Pitle  11  of  the  National  Housing 
Act. 

,  Mr.  Evers  reports  approximately 
H  hundred  loan  applications  receiv- 
ed In  his  office  to  date,  with  an  in- 
creasing volume  from  week  to  week. 
.\n  architect's  report  is  required  on 
all  existing  properties  submitted 
lor  loan  insurance  and  on  all  plans 
offered  for  new  building.  The  FHA 
requires  plans  and  specifications  up 
to  the  standard  of  architectural 
practice  on  all  new  buildings  pro- 
posed for  loans. 

The  architects  selected  by  Mr. 
Evers  in  each  locality  will  perform 
valuation  work  and  risk  rating  in- 
spections for  the  FHA  and  act  as 
inspectors  on  new  building  financed 
through  insured  loans.  They  will 
be  compensated  by  fees  on  each  as- 
signed project. 

Mr.  Evers  has  appointed  the  fol- 
lowing architects,  to  date: 

Newton  Ackerman  and  Franklin 
T.  Georgeson,  Eureka;  Harris  C. 
Allen,  \Vm.  C.  Ambrose,  Walter  T. 
Steilberg,  Louis  M.  Upton.  Berke 
ley;  Chas.  Butner.  Salinas;  liirg^ 
M.  Clark,  Henry  C.  Collins,  Palo 
Alto;  J.  Upton  Clowdsley.  Peter 
Sala.  Stockton;  Chester  Cole.  Chico 
Clarence  Dakin,  Redding;  Walter 
C.  Falch.  Mill  Valley;  Edward  F. 
Flanders.  Herbert  C.  Goodpastor. 
Frederick  S.  Harrison.  Sacramento 
J.  Kendall  Masten.  Albert  Winter. 
San  Francisco:  Chester  Miller.  Oak- 
land: James  M.  Mitcthell.  Wallace 
A.  Stenhen.  Bu*linaame:  .Tames  T. 
Vnrhptt.  Rirhmond-  f^.  .1.  Rvlnnd. 
Monterey:  Normnn  W  Sex'nn.  Rai 
Paffl.l-  VroHoriok  T,  Swr>rf7..  Fes- 
no:   Ralph  W'yckoff.  San  Jose. 


S.  F.  BOND  SALE 
REDUCING  PWA 
LOAN  OBLIGATION 

Disposal     of     Cit/'s     Securities 
Enables  Govt    to  With- 
draw Committment 

Loan  allotments  to  San  Fran- 
cisco for  projects  under  construc- 
tion with  PWA  aid  have  been  re- 
duced by  Administration  Harold  L. 
Ickes  due  to  sale  of  the  city's  se- 
curities in  the  open  market,  city 
officials  have  been  notified.  The  ac 
tion  does  not  affect  the  sums  grant- 
ed, the  Federal  government  par- 
ticipating to  the  extent  of  30  per 
cent  of  the  cost  of  labor  and  mate- 
rials. 

Bonds  that  have  been  offered  to 
date  to  finance  work  thus  far  con- 
tracted have  been  sold  a  record 
low  interest  rates,  materially  re- 
ducing the  cost  to  the  city  of  finan- 
cing, below  that  offered  by  the  gov- 
ernment which  agreed  to  purchase 
the  bonds  at  4  percent  interest. 

As  a  result  of  the  sales  PWA  has 
reduced  the  loan  and  grant  for  sew- 
er construction  and  sewage  dispos- 
al plants  from  $2,625,000  to  $2.1S7,- 
000.  The  city  has  sold  $438,000  of 
the  sewer  bonds. 

The  loan  and  grant  of  $10,771,000 
for  water  department  improve- 
ments has  been  reduced  to  $10,101.- 
000.  The  original  allotment  was 
$12.09.5.000.  already  reduced  once 
by  sale  of  the  initial  block  of  bonds. 
'Loan  and  grant  of  $260,000  for 
the  airport  improvements  has  been 
changed  to  a  grant  of  $5.5.000  only. 
The  Public  Utilities  Commission 
is  negotiating  now  for  an  increased 
grant  toward  the  cost  of  raising  O'- 
Shaugnessy  Dam.  which  will  ex- 
ceed estimates  made  before  the 
project  was  approved  by  PWA.  The 
increase  is  due  to  higher  costs  of 
labor  and  materials  and  to  changes 
in  specifications  required  by  the  U. 
S.  Reclamation  Service  engineers. 
Application  has  been  made  for  a 
grant  of  $1,068,529  on  an  estimated 
final  cost  of  $4,081,965  in  place  of 
the  present  allotment  of  $2,702,000 
for  purchase  of  the  city's  bonds  and 
a  30  percent  grant.  The  original 
cost  was  figured  at  $3,500,000. 

The  low  bid  of  Transbay  Con- 
struction Company.  San  Francisco, 
at  $3,219,965  for  the  contract  on 
the  main  structure  is  being  held 
until  the  government  decision  is 
reached. 


U.  S.  BUILDING 
IN  JANUARY 
INCREASES  27% 

Figures   Show   Seasonal   Trend 

Reversed   In  Most 

Sections 

Despite  the  rather  severe  weath- 
er conditions  which  prevailed  dur- 
ing January  in  most  sections  of  the 
country,  the  volume  of  building  per- 
mits showed  a  marked  increase,  as 
compared  with  December  and  the 
corresponding  month  of  1934.  Per- 
mits issued  in  215  cities  regularly 
reporting  to  Dun  &  Bradsteet.  Inc.. 
reoresenfed  an  estimated  value  of 
$26,811,499,  compared  with  $21,125.- 
723  for  December.  An  increase  of 
26.9  per  cent  is  here  shown,  which 
compares  with  a  usual  seasonal  de- 
crease of  about  12  per  cent  for  this 
period.  Compared  with  like  month 
of  1934.  when  permits  amounted  to 
$20,825,055.  the  January  total  shows 
a  rise  of  28  7  per  cent. 

At  New  York  City  permits  last 
month  amounted  to  $5,806,663,  an 
increase  of  59.2  per  cent  over  De- 
cember, and  29.4  per  cent  above 
the  same  month  of  1934.  The  Jan- 
uary total  at  the  214  cities  outside 
of  New  York  aggregated  $21,004.- 
836.  a  gain  of  20.2  per  cent  over  the 
previous  month,  and  of  28.6  per 
cent  over  the  same  month  a  year 
ago. 

Every  section  of  the  country  re- 
ported larger  permit  totals  in  Jan- 
uary than  in  December  .except  the 
New  England  States.  The  best 
showing  was  made  by  the  South 
Central  States,  which  reported  an 
increase  of  100.9  per  cent.  The 
Mountain  group  came  next  with  a 
gain  of  52.."?.  followed  by  the  Pa- 
cific and  Middle  Atlantic  groups 
with  increases  of  37.1  and  33.5  per 
cent,  respectively. 

The  group  totals  of  building  per- 
mit values  for  the  215  cities  for 
Januarv.  this  year  and  last,  are 
shown  in  the  following  table: 

January    Janu.iry 
1933  1934 

N>w   England    $1,122,635     $1,363,489 

Middle    Atlantic 7.498.769       6.678.644 

South    Atlantic 2.629.645       3.047.910 

Ea^.t   central  3.801.4<.9       3.290.391 

South    Central    4.495.751       1.962.510 

west   Central    1.461.395       1.010.237 

Mountain    «05.400         222.702 

Pacinc    ..■  5.196.405       3.249.172 

Total    U.    S $26,811,499     $20,825,055 

V     T     City  $  5.806,663     $  4.488.544 

Outside  N.  T.  C.  $21,004,836     $16,336,511 


PACIFIC    CONSTRUCTOR 
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329  Contractors  Qualified  to  Bid 

State  Highway  Construction  Jobs 


ART  FEDERATION 
FILES  PROTEST 
ON  SPAN  COLOR 


HIGHWAY  BIDS 

OPENED  IN  L. 


T'^ere  were  329  contractors  qualified  to  bid  on  California  State 
Division  of  Highways  work  as  of  June  30,  1934,  according  to  the  bien- 
nial  report  of  C.  S.  Pope,  construction  engineer.  Some  were  qualified 
for  all  types  of  work  and  some  for  only  those  types  in  which  they 
were   particularly  experienced   and  equipped. 

Mr.   Pope's   report  states: 

The  statute  of  prequalification  of 
bidders  has  been  amended  to  that 
now  such  prequalification  is  com- 
pulsory. Prenualification  is  based 
on  statements  made  by  the  con- 
tractor on  a  standard  form  furnish- 
ed by  the  state  indicating  exper- 
ience in  various  types  of  construc- 
tion, equipment  available,  financial 
status  and  type  of  work  for  which 
rating  is  requested.  In  order  for 
the  contractor  to  qualify  for  work 
in  excess  of  $50,000  his  statement 
must  be  made  under  oath  and  his 
financial  condition  sworn  to  by  a 
certified  public  accountant.  A  state- 
ment may  be  filed  at  any  time  of 
the  year  but  it  must  show  the  con- 
dition as  of  a  date  not  more  than 
six  month  prior  to  its  filing.  Unless 
a  new  statement  is  demanded,  it 
is  retained  as  active  until  the  fi- 
nancial condition  shown  is  of  a 
date  fifteen  months  prior  thereto. 
In  order  to  obtain  a  proposal  form 
for  bidding  purposes  the  contrac- 
tor must  have  qualified  not  less 
than  five  days  in  advance  of  the 
time  set  for  the  opening  of  bids. 

The  number  of  contractors  quali- 
fied to  bid  on  work  of  various 
amounts  are  as  follows: 

QUALIFIED    CONTRACTORS 

Est.  Cost  of  Work           1933-34  1931-32 

Up   to   $50.000 114  103 

$50,000    to   $125,000 29  25 

$125,000   to    $250,000 44  SI 

$250,000  to  $1,000.000 SO  !.3 

$1,000,000    and    over 62  53 


Letter  Asks  Further  Data  From 

Elngineers  Relative  To 

Paint   Choice 


A. 


LOS  ANGELES,  Feb.  28.— 
Los  Angeles  Paving  Co.,  Los 
Angeles,  at  $111,222  today  sub- 
mitted the  low  bid  to  the  State 
Highway  Commission  for  grad- 
ing and  paving  3.4  miles  be- 
tween Winter  Canyon  and  Los 
Flores  Canyon  with  Portland 
cement  concrete.  Second  low  bid 
was  submitted  by  P.  J.  Akmad- 
zich,  at  $117,426.  Sharp  &  Fel- 
lows Contracting  Co,  at  $117,- 
535  was  third. 

B.  G.  Carroll,  San  Diego,  was 
low  bidder  $64,147  for  grading 
and  paving  about  two  miles  with 
Portland  cement  concrete  be- 
tween Riverside  Avenue  and  Col- 
ton,  San  Benardino  County. 
Low  bid  on  a  contract  for  grad- 
ing shoulders  and  constructing 
borders  on  21  miles  in  Imperial 
county  between  East  Highline 
Canal  and  Sand  Hills  was  sub- 
mitted by  Oswald  Bros.,  Los  An- 
geles, at  $45,547. 


Total     329 


337 


Prequalification  has  been  refused 
in  a  number  of  cases  where  state- 
mets  are  unsatisfactory.  On  con- 
tracts with  an  estimated  cost  un- 
der $1,5.000,  bids  for  which  are  re- 
ceived and  opened  by  the  district 
engineers,  requalification  is  not  re- 
quired. 

While,  on  the  whole,  prequalifi- 
cation has  been  successful,  it  has 
not  entirely  eliminated  contractors' 
failures.  During  the  biennium  one 
contractor  abandoned  his  work  and 
seven  others  required  the  open  as- 
sistance of  their  bonding  compa- 
nies in  order  to  complete  their  ob- 
ligations. 

Highly  competitive  bidding  as 
the  result  of  economic  conditions 
has  resulted  in  an  unusual  number 
of  claims  by  contractors.  Some  are 
not  without  merit,  but  others  are 
little  more  than  requests  for  a  gift 
to  lessen  the  losses.  By  far  the 
greater  number  of  these  claims  are 
adjusted   or   denied   in   the   district 


offices,  but  in  some  cases,  at  the 
request  of  the  district  engineer 
and  contractor,  claims  have  been 
referred  to  the  headquarters  con- 
struction office  for  review  and  rec- 
ommendation. 

In  such  cases  an  independent 
investigation  is  made  of  all  claims 
submitted  and  conferences  held  at 
which  the  contractor  can  present 
in  an  informal  way  any  witnesses 
and  any  data  which  he  desires.  Dis- 
trict employees  connected  with  the 
work  are  in  attendance  to  present 
the  state's  side.  Usually  these  con- 
ferences are  successful  in  bring- 
ing about  a  settlement  which  is  mu- 
tually satisfactory  and  which  avoids 
the  expense  and  delay  of  litigation. 
During  the  past  two  years  only 
three  claimants  have  refused  to 
accept  the  recommendation  of  the 
headquarters  office  and  have  filed 
suit  against  the  state.  These  three 
cases  have  not  yet  come  to  trial. 

The  following  tabulation  presents 
not  entirely  eliminated  contractors' 
approximate  data  on  claims  reach- 
ing the  construction  department  for 
settlement  during  the  biennium: 
Claims    filed    and    analyzed    by 

the   Construction   Dept I'o 

Approximate  total  of  claims $325  000 

."Approximate   allow  ance   ap- 

provedafter    conferences 48.000 

Claims  on  which  an  agreement 

could   not    be    reached 3 

Claims    still    pending...              5 


Objection  to  selecting  the  paim 
for  the  San  Francisco-Oakland  Ba> 
Crossing  only  on  a  basis  of  econ; 
omy  is  expressed  in  a  communica( 
tion  to  Chief  Engineer  C.  H.  Pur< 
cell  from  the  San  Francisco  Fed 
eration  of  Arts. 

"Within  reasonable  limits,  econ 
omy  must  be  considered;  but  it  is 
our  conviction  that  this  structure 
is  far  too  important  in  its  effect 
on  the  appearance  of  the  entire 
San  Francisco  bay  area  to  admit  of 
solution  on  the  basis  of  economyi 
alone,"  states  the  letter  to  Mr.  Pur-i 
cell. 

The  federation  asks  for  a  state- 
ment of  the  difference  in  cost  of 
jet  black  paint  as  now  specified 
for  the  final  coat  in  comparison 
with  a  color  recommended  by  the 
Board  of  Consulting  Architects. 

Chief  Engineer  Purcell  previous- 
ly had  advised  the  organization 
that  a  single  coat  of  paint  for  the 
structure  costs  about  $300,000. 

"After  the  bridge  is  completed,  a 
year  or  two  more  life  on  any  coati 
will  save  an  enormous  amount  of 
money,"  stated  Mr.  Purcell.  "Any 
light  color  of  paint  on  the  bay 
bridge  would  soon  become  very 
dirty  from  the  great  amount  of  sooti 
and  dust  flying  in  the  air  almost 
continually  over  the  bay.  It  is  very : 
questionable  whether  or  not  alum-i 
inum  or  gray  point  would  maintain  1 
a  satisfactory  appearance  without  1 
continual  cleaning  which  would  bet 
very  expensive. 

"We  realize  that  many  people,^' 
who  are  not  fully  familiar  with  the  f 
great  cost  that  might  accrue  in  1 
maintaining  this  bridge,  are  in  fa- 
vor of  either  a  gray  or  light-color- 
ed paint.  We  feel  sure  that  if  they 
investigate  the  matter  from  an  eco- 
nomic standpoint,  they  will  have  a 
different  feeling  in  the  matter. 

"The  question  of  aluminum  paint 
was  fully  considered  prior  to  the 
writing  of  specifications,  but  was 
rejected  for  two  principal  reasons: 
first,  the  records  of  life  on  alumi- 
num paint  in  coast  exposures  in 
California  had  not  been  as  good  as 
those  of  the  paint  being  used;  sec- 
ond, the  architects  objected  to  the  ' 
color."  ; 

The  San  Francisco  Federation  of 
Arts  includes  among  its  member 
organizations.  Northern  California 
Chapter,  A.I.A.,  Association  of  San 
Francisco  Architects  and  Pacific 
Coast  Chapter,  Arfterican  Society 
of  Landscape  Architects.  Irving  F. 
Morrow  is  president  and  J.  Fran- 
cis Ward  secretary  of  the  Federa- 
tion. 


PACIFIC    CONSTRUCTOR 


6,000  TONS  OF 
S.  F.  TOWER 
STEEL  ERECTED 


NPiA  Ruling  Blocks  Code  Authorities 
From  Requiring  Sub-bid  Withdrawal 


Contractor   Sets    Record;    Pace 

Assures  Early  Completion 

Of    Structure 


Ert'cllon  of  nuiio  llinii  fi.OOO  tons 
))(  stRPl  spcdons  on  tho  south  tow- 
iT  of  llio  CioltlPii  (Into  nridKo  since 
^Kebninry  1  lias  pstahlislifd  n  npw 
record,  accordinR  lo  tlip  wppkly 
progress  report  of  Chief  Knglneer 
.(od.   n.   Strauss. 

This  iiMiount  is  In  excess  of  25 
per  cent  of  the  total  tower  steel 
and  hrluRs  the  tower  to  an  elpva- 
.vatlon  of  242  fppt.  This  Is  ahove 
<leck  level.  Indications  are  that  the 
structure  will  he  entirely  complet- 
td  far  In  advance  of  September  1, 
the  scheduled  date. 

Fifteen  gangs  of  riveters  are  fol- 
ilowing  close  behind  the  steel  erec- 
tors. The  total  number  of  men 
working  on  the  tower  alone  is  180. 

All  stpel  sections  of  the  San 
Francisco  tower  up  to  an  elevation 
of  500  ft.,  as  well  as  the  cable  sad- 
dles for  both  legs,  have  been  ship- 
ped from  the  eastern  shoos  and  the 
remaining  tower  steel  will  have  ar- 
rived here  long  before  It  is  actual- 
ly needed. 

The  tower  bracing  below  tho 
deck  level  will  be  erected  this 
week,  the  material  already  having 
been  brought  by  barge  to  the  load- 
ing dock  at  the  site 

Derricks  and  other  equipment 
for  the  cable  contractor  have  been 
installed  on  top  of  the  Marin  tow- 
er and  considerable  work  has  been 
completed  at  the  cable  assembly 
plant  at  California  City  near  the 
State  Nautical  School. 

This  includes  the  foundations, 
which  will  support  the  heavy  wind- 
ing machinery.  Within  the  next  ten 
days  steel  will  be  erected  for  the 
cable  winding  shop. 

Assistant  Chief  Engineer  Chas. 
M.  .Tones  and  Walter  .Joyce,  who 
will  he  resident  engineer  for  the 
John  A.  Roebllngs  Sons  Company, 
when  the  cable  spinning  job  com- 
mences, arrived  here  the  latter  part 
of  last  week  to  Inspect  the  job  and 
confer  with  local  ofTicials  of  the 
Roeblings  concern  so  that  they  will 
have  everything  In  readiness  to 
start  the  cable  spinning  Immediate- 
ly upon  completion  of  the  San  Fran- 
cisco tower. 

In  connection  with  the  cable  job, 
work  has  been  resumed  on  the  Ma- 
rin anchorage.  Excavations  are  un- 
der way  for  the  foundations  of  the 
anchorage  housing  and  a  crew  of 
carpenters  is  engaged  In  building 
forms  for  the  weight  block.  The 
anchorage  housing  on  the  San 
Francisco  side  is  going  forward 
rapidly,  work  having  been  speeded 
up  in  order  to  provide  needed  space 
for  the  cable  contractor.  The  hous- 
ing walls  and  interior  framing  are 
practically  30  per  cent  complete 
and  the  big  pylon  to  the  rear  of 
Fort  Scott  has  been  carried  to  an 
elevation  of  105  feet. 


Code  authorities  and  administrative  agencies  cannot  impose  pen- 
alties upon  alleged  violators  beyond  those  stipulated  by  the  National 
Recovery  Act,  according  to  a  recent  NRA  ruling  and  opinions  by  the 
Construction  Code  Authority  counsel,  reports  "Engineering  News- 
Record." 

"These    rulings    have    important    bearing    on    the    present    practice 

of  forcing  sub-contractors  to  withdraw  bids  because   of  some   violation, 

a    practice   which    has   caused    con- 


sternation  In  the  ranks  of  general 
contractors  who  often  suffer  Hnan- 
clal  losses  when  a  low  sub  bid  is 
declared  void  after  It  has  been 
used,"  the  report  points  out. 

"Robert  N.  Campbell,  acting  di- 
vision adminlslrati)!-,  directs  atten- 
tion to  the  fact  that  pe'ialtie<.  to- 
violations  of  codes  are  s>n  lorth  in 
the  Recovery  Act.  and  that  it  is 
clearly  beyond  the  powers  of  a  code 
authority  to  attempt  to  inipose  ad- 
ditional penalties.  He  stales  that 
a  number  of  cases  have  been  pre- 
sented in  which  code  authorities 
or  their  agencies,  have  been  caus- 
ing bidders  to  withdraw  bids  for 
alleged  violations  of  tlie  respective 
codes;  that  the  power  of  a  coda 
authority  is  limited  to  recommen- 
dation with  respect  to  alleged  vio- 
lations and  does  not  Include  the 
power  to  finally  determine  that  a 
violation  does  exist,  and  therefore 
it  is  improper  to  cause  the  bidder 
to  withdraw  his  bid  although  a  vio- 
lation may  have  been  proven  to 
the  satisfaction  of  the  code  autho- 
rity. Further,  each  code  authority 
Is  responsible  for  the  actions  of 
any  subordinate  administrative 
agency. 

"The  ruling  is  In  line  with  the 
opinion  of  the  attorney  general 
some  months  ago  to  the  effect  that 
a  code  could  not  include  a  compul- 
sory system  of  liquidated  damages 
since  the  Recovery  Administration 
was  without  power  to  impose  penal- 
ties for  violation  of  the  codes  be- 
yond those  prescribed  in  the  Act. 

General  Contractors  Object 

"The  necessity  for  this  ruling  was 
brought  out  in  numerous  cases  iu 
which  local  code  administrative 
agencies  have  caused  members  of 
the  divisions  to  withdraw  their  bids 
for  alleged  non-compliance,  such  as 
not  filing  duplicate  copies  of  the 
bid  in  designated  bid  depositories, 
or,  as  was  more  often  the  case,  of 
quoting  a  price  considered  to  be 
below  cost.  The  practice  has  been 
strenuously  objected  to  by  gener- 
al contractors  who  complained  th;:t 
they  were  being  subjected  to  finan- 
cial loss  after  having  quoted  a  price 
based  on  sub-bids  received.  They 
have  contended  that  the  general 
contractor  should  not  be  penalized 
in  this  manner,  or  used  as  the  me- 
dium for  enforcing  subcontractor 
code  chapters. 

"On  the  other  hand,  the  sub-con- 
tractor groups  have  argued  that  if 
a  sub  -  contractor  is  violating  the 
code,    and    is    allowed    to    proceed 


with  the  work,  he  may  be  entirely 
willing  to  gamble  on  being  peiia 
lized  under  the  code,  and  even  !f 
he  Is  penalized,  favorable  breaks 
on  the  job  might  afford  the  basU 
of  offsetting  the  penalty  Ar  the 
same  time,  those  who  have  com- 
plied with  the  code  are  discouraged 
by  the  fact  that  the  violator  Is  pei- 
mltted  to  secure  the  job  despite  a 
disregard  of  Industry  regulations. 
Slowness  In  the  operating  of  Ih.' 
compliance  machinery  and  the 
many  technical  loopholes  which  ap- 
pear, are  cited  as  jusliflcatlon  for 
the  code  authorities  influencing  the 
withdrawal  of  bids  in  outstanding 
cases. 

Bidding    Below   Cost 

"The  practice  has  concentrated 
chiefly  about  the  withdrawal  of 
bids  for  alleged  bidding  below  cost. 
While  mistakes  in  estimating  oc- 
cur occasionally  in  the  quantities 
of  material  required,  or  the  cost 
of  such  materials,  more  frequently 
the  labor  cost  is  the  deciding  fac- 
tor which  involves  attempts  to  un- 
der-cut the  minimum  wage  rates 
fixed  by  area  agreements  or  by  the 
code.  Because  of  the  difficulty  of 
making  a  close  check  upon  the 
rates  paid  on  all  jobs,  even  on 
those  where  under-cutting  may  be 
suspected,  some  groups  have  con- 
tended that  it  is  necessary  to  ex- 
amine carefully  the  pricing  before 
the  work  is  undertaken. 

"The  construction  code  does  not 
permit  duplicate  bids  to  be  opened 
and  tabulated  until  after  the  gen- 
eral contractor  has  used  the  snb- 
bids  and  submitted  his  price.  Hence 
the  withdrawal  of  bids  may  strik'? 
the  general  contractor  even  after 
he  has  accepted  the  award  of  the 
contract.  However,  he  is  charged 
by  the  code  not  to  use  bids  which 
are  so  unduly  low  as  to  indicate  an 
error  or  mistake  in  estimating, 
without  giving  the  bidder  an  oppor- 
tunity to  demonstrate  the  correct- 
ness of  the  bid. 

"In  one  related  Industry,  the  prac 
tice  is  followed  of  checking  the  bids 
submitted  to  a  general  contractor 
before  the  general  contractor  sub- 
mits his  price.  However,  this  prac- 
tice is  not  permitted  by  the  con- 
struction code,  and  has  generally 
been  considered  undesirable  be- 
cause of  possible  charges  of  col- 
lusion, and  the  difficult  problem  of 
keeping  control  over  hundreds  of 
administrative  agencies  throughout 
the  country." 


PACIFIC    CONSTRUCTOR 


FEDERAL  WORKS 
BILL  CONTAINS 
CONTRACT  CLAUSE 

Industry     Urged     To     Support 
Amendment  Assurinor  Pro- 
tection of  Expenditures 


$8,000,000  PWA  Money  Asked  For 

Improvements  at  State  Institutions 

Applications  for  a  share  in  the  Federal  public  works  fund  totaling 
$8,000,000  have  been  filed  by  the  State  of  California,  from,  which  it  is 
hoped  to  construct  necessary  prison  additions  and  other  institutional 
buildings.  The  new  application  supplements  previous  requests  submit- 
ted by  the  state  for  financing  of  contemplated  public  works. 

Principal  item  in  the  supplemental  application  is  $3,806,000  for 
construction  of  a  Southern  California  prison  and  additions  to  three 
existing  state  prisons. 

Folsoni  Prison,  overcrowded  to 
the  extent  of  95  per  cent,  would  get 
$539,000  under  the  amended  appli- 
cation for  a  new  cell  block,  a  new 
kitchen  and  commissary,  a  water 
system  and  miscellaneous  improve- 
ments. 

The  application  also  asks  $1,897.- 
000  for  San  Quentin  Prison,  78  per 
cent  overcrowded,  for  a  new  cell 
block,  a  new  jute  mill,  an  assembly 
hall  and  new  cottages,  and  to  com- 
plete the  industrial  building. 
More  Cottages  Planned 

Additional  cottages  would  be  add- 
ed to  the  women's  prison  at  Te- 
hachapi,  w-hich.  the  records  reveal, 
already  has  become  2.7  per  cent 
overcrowded. 

Improvements  scheduled  for  the 
Chico  State  Teachers'  College, 
should  federal  work  relief  funds  be- 
come availatile,  total  $604,000. 

Listed  for  construction  are:  A 
men's  gymnasium,  $126,500;  a  train- 
ing school  building,  $220,000;  new 
science  unit,  $137,500;  improve- 
ments to  the  athletic  field,  $16,500; 
connecting  wing  between  the  li- 
brary and  main  building,  $69,500  and 
a  boiler  room  wing,  $34,000. 

At  the  College  of  Agriculture  at 
Davis,  a  branch  of  the  University 
of  California,  the  department  has 
scheduled  a  plants  science  building 
and  additions  to  the  horticultural 
building,  estimated  at  $550,000;  a 
fire  protection  reservoir,  $73,000; 
development  of  Armstrong  Track, 
$55,000,  and  road  paving,  $75,000. 

The  largest  items  listed  for  the 
University  of  California  are  a  new 
administration  builidng  to  cost  $520- 
000  and  a  new  hospital  in  San  Fran- 
cisco, $480,000. 


WATSONVILLE  BUILDERS 
ELECT  NEW  OFFICERS 


E.  J.  Purtill  of  Pajaro  Valley 
Electric  Company  was  elected  pres- 
ident of  the  Watsonville  Builders' 
Exchange  at  the  annual  meeting. 
Other  officers  elected  are:  C.  H. 
Hushbeck,  vice  -  president;  J.  T. 
Taylor,  secretary;  A.  L.  Short, 
treasurer. 

The  following  were  elected  rep- 
resentatives on  the  central  coun- 
cil of  the  exchange: 

General  contractors,  A.  L.  Short. 
Roy  Hunter,  Harry  Biddle;  paint- 
ers, Geo.  Hedrick,  Jack  Seekins: 
plumbers,  A.  P.  Beck,  Mel  Martin; 
electrtcians,  Oscar  Brugler;  con- 
crete contractors.  C.  R.  Hushbeck; 
brick  contractors.  Frank  Hair;  plas- 
terers, Robert  Orr;  lathers,  Claude 
French.  Representatives  of  the 
hardwood  floor  contractors  and  ma 
terlal  dealers  on  the  council  will 
be  named  later 


Further  assurance  that  the  con- 
tractor will  be  favored  in  expendi- 
ture of  the  bulk  of  money  under 
the  proposed  four-billion  dollar  pub- 
lic works  program  is  contained  in 
advices  received  here  yesterday 
form  Washington  by  Floyd  O.  Booe, 
secretary-manager  of  Northern  Cal- 
ifornia Chapter,  Associated  Gener- 
al Contractors. 

The  Amendment  to  the  bill,  ad- 
vocated by  A.G.C.,  providing  that 
contracting  organizations  will  be 
used  wherever  possible  has  been 
reported  favorably  to  the  Senate, 
Mr.  Booe  was  notified  in  a  letter 
from  Harry  J,  Kirk,  manager  of  the 
Highway  Division  of  A.G.C.  An 
amendment  proposed  by  the  Plumb- 
ers' Association  requiring  the  con- 
tract system  wherever  10  percent 
of  skilled  labor  might  be  used  was 
defeated  in  committee. 

Mr.  Kirk's  letter  stated: 
"Mr.  Hayden  will  offer  an  amend- 
ment on  the  floor  of  the  Senate 
providing  that  monies  for  highway 
construction  be  expended  under 
provisions  of  the  Federal  Aid  Act. 
While  this  amendment  does  not  at- 
tempt to  earmark  any  funds,  we 
believe  that  highway  contractors 
should  be  in  favor  of  it,  because 
of  the  well  known  fairness  and 
business-like  policies  of  the  Bureau 
of  Public  Roads." 

Support  of  the  amendments  safe- 
guarding contract  work  and  giving 
the  bureau  supervision  of  highway 
funds  is  urged  of  all  branches  of 
the  construction  industry  by  Mr 
Kirk.  The  bill  as  it  passed  the 
House  of  Representatives  did  not 
contain  either  of  these  amendments 


HILL  APPOINTED 

DIVISION  ENGINEER 

Charles  Hill,  resident  engineer 
tor  Nevada  State  Highway  Depart- 
ment at  Reno,  has  been  appointed 
division  highway  engineer  for  the 
Tonopah  district  by  State  Highway 
Engineer  S.  C.  Durkee.  He  will 
succeed  John  C.  Rodder  on  March 
1st. 


GUADALUPE  DAM 
BIDS  CALLED 
FOR  MARCH  13 

Santa  Clara  District  Also  Tak-i 

ing  Ficures  on  Gate  and 

Valve  Equipment 


Bids  for  construction  of  the  Guad-i 
alupe  detention  dam  will  be  receiv-: 
ed  by  directors  of  Santa  Clara  Val- 
ley Water  Conservation  District, 
March  13.  This  is  the  fifth  dam  of 
the  district's  $2,673,000  water  con- 
servation project  to  be  placed  un- 
der construction. 

Guadalupe  dam  will  be  an  earth 
fill  structure  with  concrete  facing 
on  the  upstream  side  and  concrete 
spillway.  It  will  be  730  ft.  in  length  i 
at  the  crest  and  100  feet  in  height.!' 
It  will  store  3500  acre-feet  of  wa- 
ter. The  site  is  on  Guadalupe  Creek' 
about  seven  miles  southeast  of  Los 
Gatos. 

Four  other  dams  are  being  con-' 
structed  for  the  district  in  the  same » 
vicinity,  under  contract  as  follows: 

Vasona  Dam  and  Canal,  Carl  N. 
Swenson,  San  Jose,  $100,943. 

Almaden-Calero  Dams  and  Alma- k 
den-Calero  Conduit,  F.  O.  Bohnett, ' 
Campbell,  and  D.  McDonald,  Sac- 
ramento, $372,020. 

Stevens  Creek  Dam,  P.  O.  Boh- 
nett, Campbell,  and  D.  McDonald. 
Sacramento   $174,670. 

The  district  also  is  receiving  bids 
March  13  for  furnishing  gates, 
valves  and  appurtenances  for  the  i 
outlet  control  works  at  each  of  the  i 
five  dams.  Eight  gate  units  will 
be  required,  including  in  each  unit 
one  hydraulically  operated  42-inch 
slide  gate  and  operating  mecha- 
nism, one  special  cast  iron  taper, 
one  30-inch  butterfly  valve  and  one 
2-foot  section  of  30-inch  steel  pipe. 

Specifications  and  bid  forms  are 
available  at  the  office  of  Chief  En- 
gineer Fred  H.  Tibbetts,  Alaska 
Commercial  Building,  San  Francis- 
co. The  bids  will  be  received  at 
the  district  oflices  in  San  Jose. 


CROSS  AUTHOR  OF 

LABOR  HISTORY 


A  comprehensive  history  of  the 
labor  movement  in  California  from 
the  pen  of  Dr.  Ira  B.  Cross,  Pro- 
fesor  of  Economics  on  the  Flood 
Foundation  in  the  University  of 
California,  has  just  been  issued  by 
the  University  Press.  The  work 
takes  up  the  development  of  the 
labor  movement  from  the  Mission 
Era.  which  began  toward  the  close 
of  the  18th  century,  until  the  Gen- 
eral Strike  in  San  Francisco  in  the 
summer  of  1934. 

As  explained  in  the  preface,  how- 
ever, events  of  labor  organization 
and  history  are  explained  in  detail 
only  up  to  1901,  in  order  to  provide 
the  historical  background  neces- 
sary for  an  understanding  of  the 
present  position  of  labor  in  the 
state.  Only  a  tew  of  the  more  note- 
worthy events  after  that  year  are 
touched  on. 
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ELEVEN  STATES 
PWA  PROGRAMS 
OVER  BILLION 

Ac)m<ni5tration    Lists    Requests 
For  Share  in   Construc- 
tion Fund 

riojeets  excPcdliiK   1356   millions 
In  OHtlniated   construction   expondl- 
tiirp    liHve    hoen    siihrnittcd    to    tlip 
Fedornl    KinerKonry    I'ublic    Works 
i     Administration     for    ronsldpratlon 
by  pipvpn  wpstprn  states  whpre  an- 
I     thorltlps  rpcpntly  complptpd  an   In- 
ventory   of    npcpssary    work    tliat 
might  l)p   ellRlhlp   for  ttip   expoctod 
I     new  federal  appioprlatlon. 

The  Public  Works  Admlnistra- 
I  tlon  revealed  yesterday  that  it  had 
I  a  list  of  60.000  tentative  projects 
I  totalInK  more  than  S.500  million 
1  dollars  on  which  work  can  be  start- 
ed at  an  parly  datp. 

The  grpater  part  of  them  are  self- 
liquidating  non-foderal  projects.  In- 
cluding were  16,03S  street  and  high- 
;  way  projects  .totaling  $1,822,503.- 
835;  2.200  grade  crossing  pliniina- 
tlons.  $333,756,593:  13.408  school 
construction  projpcts.  $638,662,524: 
4307  recreation  projects.  $2,000,000- 
000:  456  airports  and  Iand4ng  fields, 
$29,489,119:  1.862  heavy  engineer- 
ing structures,  $1,803,888,743:  2,629 
drainage  and  Hood  control  ventures 
$1,186,466,210. 

Following  are  the  amounts  re- 
quested by  each  of  the  eleven 
western  states: 

Projects         Cost 

Arizona     4fi         $  53.805.537 

Callfornia     970  130.OR4.410 

Colorado     351  32.710.350 

Idaho   824  76. 112.54(5 

Montana     1139  170.S(;3.823 

Nevada     16fi  8.595.4S1 

New  Mexico  611  51.917.132 

Oregon    ^102  460.237.8SS 

Utah     1547  74.950.541 

Wajshington     2820  261.440.108 

WyominK     328  41.080.751 

♦ 

Deputy  Director 
of  State  Works 
Examination  Set 


Notice  of  an  examination  for  the 
post  of  deputy  director  in  the  State 
Department  of  Public  Works  has 
been  given  by  the  State  Personnel 
Board.  Applicants  are  required  to 
file  notice  of  intention  to  take  the 
examination  not  later  than  March 
9  The  examination  will  be  held 
March   16. 

The  purpose  of  the  examination 
is  to  obtain  eligibles  to  certify  to 
the  position  which  is  now  filled  un- 
der a  temporaiy  appointment  in 
the  headquarters  office  at  Sacra- 
mento. 

Minimum  requirements  are  edu- 
cation equivalent  to  graduation 
from  college,  preferably  with  spec- 
ialization in  engineering  and  ex- 
tensive experience  in  an  adminis- 
trative capacity  in  a  large  commer- 
cial or  governmental  organization. 
or  some  equivalent  in  education 
and  similar  experience. 

The  age  limits  are  35  to  50  years 
and  the  salary  is  $416.66  a  month. 


FHA  CLEARS 
WAY  FOR  S.  F. 
HOUSING  LOANS 

Local     Office     Authorized     To 

Judge  Eligibility  of  Local 

Property 


Rules  of  the  Kcrk-r.il  Housing 
Administration  that  temporarily 
virtually  pllmlnated  San  Francisco 
properly  from  consideration  for  in- 
surerl  mortgage  loans  under  the 
National  Housing  Act,  have  been 
lifted  and  the  way  is  clear  for  un- 
limiteil  financing  of  residential  build- 
ing in  this  city,  Clifford  C.  Anglim, 
Northern  California  director  of  the 
FHA.  announced  yesterday.  Word 
of  the  modification  In  regulations 
especially  to  meet  the  local  prob- 
lem was  received  from  Adminis- 
trator James  A.  Moffett. 

"The  San  Francisco  office  is  au- 
thorized now  to  pass  final  judg- 
ment on  the  eligibility  of  property 
in  the  city."  Mr  Anglim  said.  "The 
administration  has  recognized  the 
use  of  the  t\venty-five-foot  lot  in 
San  Francisco  as  being  a  condition 
peculiar  to  this  community  and  in- 
sofar as  the  city  is  concerned  will 
waive  the  regulation  restricting 
loans  to  property  on  which  the 
building  does  not  cover  more  than 
thirty  per  cent  of  thp  lot  area. 

"This  should  mean  inauguration 
of  a  sound  construction  program 
of  major  proportions  in  the  city  as 
well  as  extensive  refinancing  op- 
erations for  e  X  i  st  i  n  g  property 
loans." 

Mr.  Anglim  assisted  city  officials 
and  real  estate  men  in  obtaining 
the  modified  ruling.  As  soon  as  in- 
terpretation of  the  administration 
rules  disclosed  that  nearly  all  San 
Francisco  property  would  be  Inel- 
igible Mayor  Rossi  appointed  a 
committee  headed  by  Charles  M. 
Cadman.  chairman  of  the  Better 
Housing  Campaign  here,  to  work 
with  district  FHA  officials  for  an 
exception  that  would  enable  local 
realty  to  benefit  from  the  housing 
act.  The  waiver  received  yester- 
day from  Washington  marked  suc- 
cessful completion  of  the  commit- 
tee's mission. 


VAL»  ^  "^   HOI  ISING 

DRIVP  PROGRESSING 


The  Vallejo  Better  Housing  Com- 
paign  workers  reported  a  total  of 
$41,000  in  repair  work  signed  up 
during  the  12  days  of  the  drive. 
The  goal  has  been  set  for  $200,000. 


PURCHASING  AGENT 

FOR  GLENN  COUNTY 


Glt.m  County  Board  of  Supervi- 
sors have  voted  to  create  the  office 
of  county  purchasing  agent  who 
will  be  in  charge  qtjill  purchases 
for  supplies  and  services  not  ex- 
ceeding $100  in  cost.  The  salary 
for  the  position  will  be  $100  a 
month. 


CITY  BUILDING 
PERMITS  GAIN 
OVER  FEB.  1934 

School    Construction    Prop^am 

Helps  Hold  Volume  Above 

Year  Ago 


San  Francisco  building  permit.i 
in  February  were  valued  at  $607.- 
022.  an  Increase  over  February  a 
year  ago  when  the  total  was  $492,- 
802.  The  number  of  permits  issued 
was  450.  compared  with  319  In  the 
corresponding   month   a  year  ago. 

The  value  of  private  building  In 
all  classes  is  slightly  ahead  of  that 
last  year,  but  the  principal  gain  Is 
due  to  increased  public  building, 
which  Is  accoimted  for  by  the  school 
building  program. 

The  last  month  compares  favor- 
ably with  .January  In  volume  of  pri- 
vately-financed work,  although  the 
total  for  all  building  is  smaller. 
Residential  building  as  Indicated 
by  permits  for  frame  structures 
pained  from  $105,750  in  .January  to 
$164,050  in  February.  Alterations 
and  repair  work  increased  from 
$208,483  to  $213,144.  while  the  num- 
ber of  permits  for  this  type  of  work 
rose  from  326  to  394. 

Building  for  the  first  tw^o  months 
of  1935  totals  $1,483,939  compared 
with  $965,692  in  the  same  period  of 
1934.  The  number  of  permits  In  the 
first  two  months  was  832  compared 
with  639. 

Following    is    a     comparison    of 
building  permits  for  various  classes 
of   work   in   February   of   the   two 
years: 
Class.  Feb..  1935  Feb..  1934 

No.       Est.  No.       Est. 

Pm'ts     Cost      Pm'ts     Cost 

A    3     $  11.000     ..         t 

B    1  3.000     

C  «         12.450         2         1«.80'1 

Frames    45       164.050       26       1.59.090 

.Alterations  .394       213.144     287       196.480 

Public     1       203.978         3       106,432 

U.  S.  Govt 

State   1         14,000 

Total  450     $607,622     319     $492,802 

A 

IV?ODFRNi7ATION  LOANS 
INCREASE   $1,218,335 

The  estimated  amount  of  moder- 
nization and  repair  work  reported 
by  field  offices  of  the  Federal  Hous- 
ing Administration  in  all  parts  of 
the  country,  totaled  $252,948,856  on 
February  16.  This  is  an  increase  of 
$7,112,569   for  the  week. 

The  total  ..mount  of  insured  loans 
reported  to  the  Administrator  by 
private  lending  institutions  un  to 
February  16  reached  $39,688,320.  an 
increase  of  $1,218,335  for  the  week. 
This  amount  covered  94.147  loans, 
an  increase  of  2,797  for  the  week. 
Sixteen  new  insurance  contracts 
were  issued  during  the  wepk  to  fi- 
nancial institutions,  entitling  them 
to  lend  under  the  National  Hous- 
ing -•^ct.  This  brings  the  number 
of  cooperating  lending  institutions 
to  12,472. 

On  February  16,  there  were  5.- 
S03  community  campaigns  organiz- 
ed or  in  the  process  of  organiza- 
tion. This  represents  an  increase 
of  118  communities  over  the  pre 
vious  week's  total. 
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PERMITo^  AMD  eOMTRACT; 


SAN   FRANC 

SCO  COUNTY 

No. 

Owner 

Ctontractor 

Amt. 

156 

Craigh 

Swanson 

1000 

157 

Liggett 

Owner 

2500 

15S 

Nathan 

Langfelder 

I'J.IO 

159 

Matteson 

Owner 

1020 

160 

Flanagan 

Blincoe 

4000 

161 

O'Neill 

Owner 

1786 

162 

Frank 

Owner 

9900 

163 

Kraft 

Wold 

42000 

164 

Kilgannon 

McCarthy 

1000 

165 

Hibernia 

O'Neill 

1327 

166 

Norton 

Malloch 

4000 

167 

Anza 

Owner 

3000 

16S 

Anza 

Owner 

3000 

169 

Grosman 

Owner 

4000 

ALTERATIONS 

(156)  NO.  202  TOWNSEND  STREET. 
Alter  restaurant. 

Owner— Mrs.  H.  B.  Craigh,  4747  Cali- 
fornia   St..    San    Francisco. 

Architect — Not    Given. 

Contractor— Swanson  Bros.,  1241  11th 
Ave.,    San    Francisco.  $1000 


ALTERATIONS 

(157)  SE  FOURTH  AND  BRANNAN 
Sts.     Alter  factory. 

Owner — Liggett  &  Meyer  Tobacco  Co. 
Premises. 

Engineer — H.  C.  Vensano,  251  Kear- 
ny  St.,    San   Francisco.  $2500 


ALTERATIONS 

(158)  108  JACKSON  ST.;  alter  ware- 
house. 

Owner— Nathan  Property.  108  Jackson. 

Architect — Not  Given. 

Contractor — Langfelder  and  Schu.stpr. 
280  Wawona.  $1,100 


ALTERATIONS 

(159)     NOfl     2330     TWENTY-EIGHTH 

Ave.     Alter  dwelling. 
Owner— M.   Matte.son,    Premises. 
Architect — Not   Given.  $1200 


DWELLLING 

(160)  W  TWENTY-S(7EOND  AVE. 
150  N  Balboa  St.  Two-story  frame 
dwelling. 

Owner— Barbara  Flanagan,  %  Con- 
tractor. 

Architect- Not    Given. 

Cbntractor— C.  O.  Blincoe,  2663  loth 
Ave.,    S.    F.  5;4ono 

nWETLLING 

(161)  W  CARR  ST.  100  S'  Paul  St. 
One-."!tory  and  basement  frame 
dwelling. 

Owner  —  F.    J.    O'Neill,    150    Kenwood 

Way,   San   Francisco. 
Architect- Not   Given.  $1786 


STORES 

(162)  SE  MISSION  ST.  100  NE  Rus- 
sia Ave.  One-story  concrete 
stores. 

Owner- A.  B.  Frank.  4607  Mission  St. 
San   Francisco. 

Architect— Not  Given.  $9900 

WAREHOUSE 

063)     S  GREEN   ST.    91    W  Front   St 

Warehouse. 
Owner  —  Kraft-Phfnix   Cheese   Corp.. 

962   Battery   St.,    San    Francisco. 
Architect   —    Kraft  -  Phenix     Cheese 

Corp.,  400  Rush  St..  Chicago, 
Engineer— John  B.   Leonard,  381  Bush 

St.,    San    Francisco. 
Contractor— c.    L.    Wold    Constr,    Co 

Ltd.,   4412  Fulton  St.  $42,00(i 


ALTERATIONS 

(164)     NO.   371   FAIR  OAKS  ST,  Alter 

flats. 
Owner — Mrs.     Kilngannon,     Premises. 
.Architect — Not   Given. 
Contractor  —  Robert     McCarthy,     1363 

14th  Ave.,  S.   F.  $1000 


ALTERATIONS 

(165)     NO.    150      POWELL    S-T,      Alter 

Stores. 
Owner — Hibernia    Bank,    McAllister    & 

Jones    Sts.,    San    Francisco. 
Architect — Not   Given. 
Contractor — Daniel  O'Neill,   273   Minna 

St.,    San    Francisco.  $1327 


MARKET 

(166)  E  CHURCH  210  N  Fifteenth 
St.     One-story  frame  market. 

Owner — Lewis  M.  Norton,  Russ  BIdg., 
San    Francisco. 

Architect— &.  Heiman,  605  Market  St., 
San    Francisco. 

Contractor — J.  S.  Malloch,  666  Mis- 
sion   St.,    S.    F.  $4000 


DWELLING 

(167)  W  THIRTY-SECOND  AVE.  375 
N  Balboa.  One-story  and  base- 
frame    dwelling. 

Owner — Anza  Home  Building  Co.,  1498 
36th   Ave.,    San   Francisco. 

Architect— Not   Given.  $3000 


DWELLING 

(168)  W  THIRTY-SECOND  AVE  350 
N  Balboa.  One-story  and  base- 
frame    dwelling. 

Owner — Anza  Home  Building  Co.,  1498 
36th   Ave.,    San  Francisco. 

Architect— Not   Given.  $3000 


DWELLING 

(169)  SE  URBANO  DRIVE  841  W 
Borica  St.  One-story  and  base- 
ment   frame    dwelling. 

Owner — W.  E.  Grosman,  1  Newton  St. 
San   Francisco. 

Architect— Not    Given.  $4000 


ALAMEDA 

COUNTY 

No. 

Owner 

Oon'ractor 

Amt. 

100 

Scammell 

Owner 

4000 

101 

Harwood 

Harwood 

7000 

102 

Barron 

Messinger 

2500 

103 

Andronico 

Owner 

1000 

104 

Scammelll 

Owner 

4500 

105 

Sprouse 

Burks 

4600 

106 

Berkeley 

Owner 

35000 

107 

Drury 

Owner 

3000 

108 

Greuner 

Owner 

9000 

109 

Silverstine 

Swanstrom 

2000 

110 

City   of  Oaklan 

d         Owner 

26991 

111 

Hanna 

Barr 

6000 

DWELLING 

(100)     NO.    3751    ELSTON    AVENUE, 

OAKLAND.      One-story    five-room 

dwelling. 
Owner — J.    W.    Scammell,    424    Scenic 

Ave.,    Oakland. 
Architect— Not    Given.  $4000 


DWELLING 

(101)  1935  LEINBRT  BLVD.,  OAK- 
LAND,     Two-story    7-room    dwlg. 

Owner — Grace  S.  Harwood,  3514  Lyon 
Ave..    Oakland. 

.■\rchitect — Not    Given. 

Contractor  —  Wm.  P.  Harwood.  3514 
Lyon    Ave.,    Oakland.  $7000 


PLATFORM 

(102)     FOOT    OF    NINTH    AVENUE, 

OAKLAND.         Concrete       loading 

platform. 
Owner  —  Barron     Estate     Co..     Russ 

Bldg.,   San   Francisco. 
Architect— Ellison      &      Russell,     San 

Francisco. 


Contractor — J.     Messingei",     369     Pine 
St.,    San   Francisco.  $2500 


STORE 

(103)  NO.  8727  E-FOURTEENTH 
St.,    OAKLAND.      One-story    store 

Owner — Athan  Andronico,  2002  Pacific 
Ave.,  Alameda. 

Architect  —  Geo.  M.  Cantrell.  1406 
Santa  Clara   Ave.,    Alameda.    $1000 


DWELLING 

(104)     NO.    3745    ELSTON    AVENUE, 

OAKLAND.      One-story    six-room 

dwelling. 
Owner — J.    W.     Scammell,    424    Scenic 

Ave..   Piedmont.  $4500 


ALTERATIONS 

(105)  NE  TWENTY-SECOND  AND 
Adeline  Sts.,  OAKLAND.  Alter- 
ations. 

Owner — Sprouse  Rltz  Co.,  Los  An- 
geles. 

Architect — Not  Given. 

Contractor— C.  E.  Burks,  4129  Ran- 
dolph Ave.,  Oakland.  $4600 


ALTERATIONS 

(106)      NO.     840    COLUSA    ST.,     BER- 

KELEY.      Alterations. 
Owner — Berkeley  Board   of  Education, 

2325    Mil  via    St.,    Berkeley. 
Architect — Not    Given.  $35,000 

NOTE— SERA    labor. 


ADDITIONS 

(107)     NO.       822    MENDOCINO       ST., 

BERKELEY.      Additions. 
Owner — Newton    B.    Drury,    Premises. 
Architect — Not  Given.  $3000 


STORES 

(108)     NO.     394-96-98    GRAND    AVE., 

OAKLAND,       One-Story     concrete 

stores. 
Owner — Wm.    Greuner  Jr.,    168   Grand 

Ave.,   Oakland. 
Architect — R.  A.  Hutchinson,  3433  An- 

dover   S-t.,   Berkeley.  $9000 


ADDITION 

(109)  NO.  700  E-TWENTY-FOURTH 
St.,  OAKLAND,  Three-room  ad- 
dition. 

(Iwner— A.    Silverstine.   940   Sutter   St., 

San    Francisco- 
Architect — Not   Given. 
Contractor — Geo.  Swanstrom,  1615  78th 

Ave.,    Oakland.  $2000 

ALTERATIONS 

(110)  NW  FOURTEENTH  AND 
Washington  Streets,  OAKLAND. 
Alterations. 

Owner — City  of  Oakland. 

Architect— Not    Given.  $26,991 


DWELLING 

(111)  No.  960  HILLDALE  St.,  BER- 
KELEY. Th)ree-story  7-room 
frame  dwelling  and  garage. 

Owner— W.  Hanna,  914  Peralta  St,, 
Oakland. 

Architect— F.  L.  Confer,  2812  Russell 
St.,  Oakland. 

Contractor— Robt  W.  Barr,  874  41st 
St..    Oakland.  $6000 

BUILDING  CONTRACTS 

SAN      FRANCISCO     COUNTY 


39  Home  Phoenix  87 

40  Bodnar  Zelinsky         361 

41  Caswell  Whitney         143 


ALTERATIONS 

(39)  LOCATION  NOT  GIVEN.  As  to 
Building  Contract  dated  Dec.  31, 
1934,  made  by  Annie  E.  and  Den- 
nis  nynn. 


PACIFIC    CONSTRUCTOR 


O^ner— Home    Ownom'    Ix)an    Corp., 

City   Hall. 
Arehltfct— Not    (ilv<Mi 
Contrnctiir— riini'iilx   8lni|'t"n   (;o..    itO 

Sixth  St..   .Snn   Kriincl«ro. 
Fllfd   K'-h-    21.   '^S-      I>ated   Feb.   7,    '86. 

HOLC  Contract    

TOTAL  COST.  $87.82 
Bond.  IS7..12.  Siir.ty.  llnrtford  Ai- 
rldenl  *  Indornnlty  Co.  I.lmlt.  for- 
feit,   |>lan»  and   ppBclllcntlonii.    nnnr. 


REPAIKS 

(40)  43  HIIENA  VISTA  Ternico;  re- 
pair biiltom  mil  of  snsh  of  win- 
dow to  llKhl  wrll.  iHilnt  exterior 
of  biiUdUiK.   otr. 

(^w„pr_VI<■lorln  llodnar.  43  B  u  e  n  T 
Vlsl.-i   Terrace. 

Conlrnctor— D.    Zellnsky    &   Sons.    Inc. 

Filed   Kct>.   23.   '35.     Dated   Feb.   13,   '35. 
Payments  not   Riven. 

TOTAI-  COST.    $361.00 

Bond.    $361.     Sureties,    dlen    Falls    In- 
demnity Corp. 


DUMHWAITICH 

(41)     LOCATION  omitted;  furnish  ;inil 
Install    one    "Whitco"    high    speed 
dumbwaiter,  6xl0-ln. 
Owner— Geo.  W.  Caswell  Co..  442  Sec- 
ond  Street. 
Archltctct— Maaten   &   Hurd,    233   Post. 
Contractor — Vincent   Whitney  Co.,    130 

Tenth   Street. 
Filed.  Feb.  21.   '3.1.    Dated,  Feb.  6.  "33. 

First    of   each    month 75% 

Usual    35    days balance 

TOTAL  COST,  $143.0(1 
Bond.  $72.50.  Surety.  Pacific  Indem- 
nity Co.     Limit.   5   calendar  days. 


BUILDING  CONTRACTS 

ALAMEDA    COUNTY 


No.     Owner 
6     Peters 


Ontractor     Amt. 
Jensen     10569 


RKSIDENi'^ 

(6)     NO.    5720      WALNUT      ST.,    Oak- 
land.    All  work  for  residence 
Owner — John    Peters. 
Architect   —  Chester  H.    Trelchel,   696 

Cleveland     St..     Oakland. 
Contractor— Jensen    &    Pedersen,    3443 

Adeline  St..   Oakland. 
Filed  Feb.  25.  '35.     Dated  Feb.  25,  '35. 
Building   framed    and    roof   sheathed 

Framed   and    roof   sheathed $2642 

Brown    coat    plaster    on 2642 

When   completed   ...- 2642 

Usual     35     days 2642 

TOTAL  COST.  $10,569 
Bond.  $52.S4.50.  Surety.  American 
Emp.  Ins.  Co.  Limit.  80  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


SAN    FRANCISCO    UNDER    %^00r 


ALTER    dwelling,      $750;      17    Masonic 
Ave.;      owner.      Gardella      Estate. 

Premises. 
ALTER  office.    $300;    776    Howard    St.; 
owner.    J.       J.    Clayton.      420    34tli 

Ave  ;   contractor,    F.    H.    Scott,    55 

Byington    St. 
ALTER  storeroom.  $215;  558-560  Third 

Ave.;   owner.    Mrs.   E.    Stolzenwalt 

Premises. 
ALTER  factory.  $250;  2199  Folsom  St. 

owner,    Estate      of    Mary      Helena 

Malm,   Deed.,   415   Hearst  Bldg. 
SIGN,   electric.   $150;   326   O'Farrell   St. 

owner.    Hotel    Waldorf.    Premises; 

contractor.  QRS  Neon  Corp..  Ltd.. 

690   Potrero   Ave. 
SIGN,     electric,     $100;     621     Divisadero 

St.;    owner.     Burns    Club.     Prem.; 

contractor,  QRS  Neon  Corp..  Ltd.. 

960   Potrero   Ave. 
ALTER  dwelling.   $20;  146  Beverly  SI. 

owner.   R.   G.   Mollere.    45  Beverly. 
SIGN,    electric.    $150;    Van    Ness    Ave. 

&  Geary  St.;  owner,  Arthur  Lind- 

burg  Co.,   Prem.;   contractor,   QRS 

Neon  Corp..  Ltd.,  690  Potrero  Ave. 
ALTER     storage     building,     $400;     136 

Front    St.:    owner,    Joseph    Estate 


Co.,  68  Post  m.;  contractor.  Phoe- 
nix .Hlmpton  Co..  620  6th  St. 
HlfiN,    electric,    $116;   2H3  O'Farrell   5M. 
owner,       ButcJicr      &       I^onitland 
Lltjuor    Store,    Premises;    contrac- 
tor, American   Elec.  .Sign  Co.,   1740 
Eddy    St. 
SIGN,    electric.    $100;    617    Oough    St.. 
owner,  Gene's  Tavern.  Prem.;  con- 
tractor.   Apex    Elec.    Co..    363    Fell. 
ALTER    warehfiuse.    J900;    2301    Powell 
St.:   f.wner,    Higilow-Siinford   Car- 
pel Co.,  Furnlturi-  Exchange;  con- 
tractor,   Daniel   O'Neill.    273   Minna 
ALTER   ofilces.    $300;    319   Grant    Ave.; 

owner.  J.  II.   Abrahamson.   Prem. 
ALTER  dwelling.  $200;  2817  Broderlck 
in.;  owner.  Mrs.  Margaret  Dcrham 
Premises. 
SIGN,   electric,    $150;    316   Post  Street; 
owner.    Del    Monte    Hotel    Proper- 
ties    Co.,     Del    Monte;     contracor. 
Electrical       Products      Corp.,      255 
Golden    Gate. 
ALTER  office.  $200;  77  Van  Ness  Ave.; 

owner.   Harry  A.  Stoll.  Prem. 
SIGN,  electric.  $150;  1645  Pacific  Ave.; 
owner.      A.    Tiscormia.      Premises; 
contractor,  QRS  Neon  Corp..  Ltd.. 
690   Potrero  Ave. 
ALTER    dwelling.     »I45;    3031    Balboa 
St.;  owner,   Mr.   Thomp.son,    Prem 
SIGN,    electric,    $50;    1673    Market    St.; 
owner.    D.     R.    Moosby.     Premises; 
contractor.     Apex     Elec.     Co.,     363 
Fell  Street. 
ALTER      sidewalk    lights.      $200;    609 
Market   St.;   owner,    L.    E.   Water- 
man ("o..  Prem.;  contractor.  Phoe- 
nix   Simpton    Co..    520    6th    St. 
SIGN,    electric.    $250;    528    Powell    St.; 
owner.     Tick      Tock      Restaurant. 
Prem.;  contractor.  American  Elec. 
Sign   Co..    1740    Eddy    St. 
ALTER    flats,    $S00;    729    Valencia   St.; 
owner.  Dr.  O'Rourke.  2825  Bryant. 
SIGN,    electric.    $100;    52  Geary   Street: 
owner.     Brhun's,     premises;     con- 
tractor. QRS  Neon  Crop..  Ltd..  690 
Potrero    Ave. 
.--■KIN.    electric.    $100;    3342   23rd   Street; 
owner,     W.     H.     Hood,     premises; 
contractor.   Neon   Sign  Ser-.  ice  Co. 
1707   Folsom    St. 
SK:N,     electric.     $100;     1436     Polk     St.: 
owner.     H.     L.     Heber.     premises 
contractor.   Neon    Tign   Service  C^ 
1707   Folsom   St. 
sTgN.    $15;    5    Van    Ness    Ave.    South; 
owner.  Van  Ness  Automart.  prem- 
ises. 
SIGN,   electric.   $100;   8131  Clement   St. 
owner.    Chapman's   Tavern,    prem- 
ises;  contractor.   QRS  Neon   Corp.. 
Ltd..    690    Potrero. 
.\l'T(^  greasing   station.    1-story.   $850; 
900    Columbus    Ave.;    owner.    The 
Texas  Co..   818  Hearst  Bldg.;   con- 
tractor, Aetna  Const.  Co.,  238  Ar- 
leta. 
SK;N.    electric.   $150;    5178   Mission   St.: 
owner.     Hashagcns.     5178     Mission 
St.;    contractor.    QRS    Neon    Corp.. 
690    Potrero. 
SIGN,  electric.   $100;   1049  Bush  Street; 
owner.    J.    Parente.    Jr..    premises: 
contractor.   Neon  Sign  Service  Co 
1707  Folsom   Street. 
SIGN,    electric.    $100;    530    Market    St.: 
owner.  Cook   &    Wickstrom,   prem- 
ises;   contractor.    Neon    Sign    Ser- 
vice Co.,   1707   Folsom    St. 
SIGN,    electric.     $100;     1159    Valencia: 
owner.  Comniisky  &   Connaly.   11.19 
Valencia      St.;      contractor.      Neon 
Sign  Service  Co.,  1707  Folsom   St. 
.\LTER    school.     $21.50;     50    Kirkham: 
owner,    Robt.    MacPherson.    prem- 
ises. 
SIGN,  electric.  $150;  1445  Polk  Street: 
owner.     Neece      Sewing      Machine 
Co..    1445      Polk      St.;      contractor. 
American      Elec.    Sign      Co..    1740 
Eddy  St. 
ALTER    hotel.    $250;     159    Powell    St.; 
owner.    Herbert's    Hotel.    %    Con- 
tractor; architect.  Gardner  Dailey. 
210   Post   St.;   contractor.   Jacks   & 
Irvine,   74   New   Montgomery   St. 


HIGN,  electric.  $360;  MI  Mission  St.; 
owntr.  Keystone  Oarage,  Prem.: 
contractor.      Ilrumfield      KJIec.    Co., 

9r,:,   Kolxom   Ht 
AI>TER    dwelling,    $160;    1121    Clayton 
St.:    owner,    Nathaniel    Thompson. 
2700    Anza    St. 
SIGN,    electric,    $50;    3634    Geary    8t  : 
owner.    Friends    Place.    3640   Geary 
St.:    contrnclor.    I'loneer    Klcc.   Co. 
370   Van   .N'css  Ave. 
SIG.N.   electric.   $50;    1380   Hush   Street; 
<iwner.   J.    Hrunton   &   Sons.    Prem. 
ALTER  store.   $25;   76S-A   Howard   St. 
owner.    John    .'»myrnos,    939    How- 
ard   St. 
ALTER   garage.    $95;    1000    Filbert  St.: 
owner.    V.    Brlcarello    and    Joseph 
Becclo.    1000    Filbert    SM. 
ALTK:R  hotel.  $40;  160  Eddy  St.;  own- 
er. Oustave  Sutro.  Merchants'  Ex- 
change   Bldg.;    contractor.    Ocean 
.".^hore    Iron    Works.    5i;0    8lh    St. 
RETAINI.NG    wall.    $600;    775    Dolores: 
owner.    James    Finn,    1324    Larkin 
St.;  architect.   Norman   W.   Green. 
55  New  Montgomery  .'♦t.;  contrac- 
tor,   Peter    Sartorlo.    881    Market. 
FLUES.   $75:    2170    Vallejo    St.;   owner, 
H.    M.    Wolter,    Prem.;    contractor. 
John   Mrshall.    4447   Mission   St. 
ALTER  workshop.   $75;   445  Stevenson 
St.;  owner.   O.    Kuntz.    3518   Grove 
St..   Oakland;  contractor.    Phoenix 
Simpton   Co..    520  6th    9t. 
ALTER   offices.    $150;    1060   Geary   St.; 

owner,    H.    C.    McMartin.    Prem. 
SIGN,  electric.  $350;  697  3rd  St.:  own- 
er.   Continental    Dairy    Lunch.    697 
Third   St.;  contractor.    Elec.    Prod. 
Corpi    255  Golden  Gate. 
ALTER  dwelling.   $400;   2958  22nd  St.; 

owner.   C.    Olson.    Premises. 
ALTER  dwelling.   $75:   310   Union   St.; 

owner.  R.  Martinez.  Premises. 
SERVICE  station,  one-story  Class  C 
$700;  SW  Third  Ave.  and  Geary 
St.;  owner.  Calif.  Penn  Oil  Co.. 
2637  Bay  Shore  Blvd.:  contractor. 
Michel  &  Pfeffer.  10th  and  Harri- 
son Sts. 
ALTER    garage.    $50;    201    Edinburgh; 

owner.    G.    Sontuccl.    Premises. 
SIGN.    $35;    E  Third   St.    25   S   Meade: 
owner.    C.     R.       Haley,    354      Bay 
Shore;  contractor.   Foster  &  Klei- 
ser  Co..    1675  Eddy  St. 
BILLBOARD.     $6.25;     W     Van     Ne43 
Ave.  South   160  N  13th  St.:  owner. 
Foster   &   Kleiser  Co..    1675   Eddy. 
SIGN,    electric.    $100:      Bayshore     and 
Jerrold  St.;  owner.   Standard  Sta- 
tion   No.    683,    Prem.:    contractor. 
Elec.     Prods.     Corp  ,     255     Golden 
Gate  Ave. 
ALTER  factory.   $i!00;  NW  Mission  & 
20th    Sts.;    owner.    Granat    Bros.. 
Premises;    contractor.    Ed.    Rose- 
mont.  176  Duboce  Ave. 
FLUE.  $40:  309  Richland  Ave.;  owner. 
A.   Weiss.   Prem.:   contractor.   Na- 
tional    Sheet    Metal    Works,     3188 
Mission  St. 
SIGN,   electric.   $200:   820   Post   Street; 
owner.  Russell  Cake  Shop.  Prem  ; 
contractor.    Novelty    ETlectric    Sign 
Co..   66  Washburn  St. 
ALTER   store.   $900;    26S4   Mission   St.: 

owner.   Carl  Shoe  Co..   Premises. 
ALTER    store.    $800;    701    Grant   Ave.; 
owner.   S.    Iwata  Trading  Co..   253 
Post  St.:   contractor.   Geo.   Nimmo 
804  Montgomery  St. 
MARKET,    fruit,    one-story,    $400;    SW 
Geneva    Ave      and    Paris:      owner. 
Dom    Nickitopoulos.    228    6th    St. 
GARAGES    (3).     $65:       Next    to      2444 
Great   Highway;    owner.    Margaret 
Grant.   1079  Ashbury  St. 
FLUE.    $19;    328    Stanyan    St.:    owner. 
Stanlev   Doyle.    Prem.:   contractor, 
Stanley  Paul.   138  5th  Ave. 
BILLBOARD.  $6.25:  S  Howard  St.  137 
E    12th      St.;    owner  .    Foster      & 
Kleiser   Co..    1675    Eddy    St. 
ALTEm     dwelling.     $450;     SE     Rankin 
and    Palou   Sts.:    owner.    Bill   Har- 
rington.   3247    Harrison    St. 
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1— 


APARTMENTS 


Construction     Postponed     Indefinitely. 
ALTERATIONS  Cost.    J7000 

SAN    FRANCISCO.      No.    642    Central 

Avenue. 
Alterations  to   apartment  bldg.    (work 

involves    plastering,     tile    work, 

plumbing,   heating,   painting,   etc.) 
Owner — Withheld. 
Architect  —  Fabre  &  Hildebrand,   110 

Sutter  St.,  San  Francisco. 


3— 


CHURCHES 


Contracts  Awarded. 

ALTERATIONS  Cost,   $2500 

SAN  RAFAEL.   Marin  Co..    Calif. 
Remodel    Sacristy    in    church    (all   new 

case   work,    plumbing,    painting). 
Owner — Dominican   College. 
Architect — Arnold  Constable,  580  Mar- 
ket  Street.   San  Francisco. 
Cabinet   Work — Braas  and   Kuhn.    1917 

Bryant   St.,    San  Francisco.    $1520. 
Painting— F.  Kiesel,  575  Fulton  Street 

San  Francisco,  $187. 
Plumbing— A.    L.    Nelson,    San   Rafael 

$163. 
Tile    Work— Scott   Co.,    243    Minna    St,. 

San   Francisco,   $117. 
Oak    Floors — American    Hardwood    Fl 

Co..    3176   Washington    Street,    San 

Francisco. 


Contract  Awarded. 

ALTER   CHURCH  Cost.   $7000 

FRESNO.     Fresno    Co..    Cal.       Merced 

and  N  Streets. 
Alterations  to   church. 
Owner— Baptist     Church,     Premises. 
Architect — Not  Given. 
Contractor— Jolly    &     Harrington,     834 
Arthur  St.,   Fresno. 


Preparing    Preliminary    Plans. 

CHl'RCH  Cost.    $60,000 

SAN  FRANCISCO.  Twenty  -  second 
Ave.  and  Lawton  Streets. 

Two-story  frame  and  stucco  church 
(to  seat  340)  will  contain  chapel, 
auditorium,  banquet  hall,  class- 
rooms, officers'  rooms,  etc.;  hy- 
draulic elevator,  .same  steel  work, 
tile  and  hardwood  floors,   etc. 

Owner— Church  of  Jesus  Christ  of 
Latter  Day  Saints  (President  Win- 
ter and   Bishop  White). 

Architect— Walter  Clifford,  310  Locust 
St.,   San   Francisco. 

Sub-Contracts  Awarded. 

CHURCH  ADDITION  Cost,   $50,000 

OAKLAND.    Alameda    Co..    Cal       No 

1410    Tenth    Avenue. 
Alterations    and    additions    to    present 

church    building    (steel    and    wood 

construction,     s  t  u  c  c*o     exterior. 

sound   proofing,   etc. 


Owner — Tenth  Avenue  Baptist  Church 

(Dr.  Geo.   W.    Phillips,   Pastor). 
Architect — Alben    Froberg,    1955    Web- 
ster St.,  Oakland. 
Contractor  —  H.   J.    Christensen,    1955 

Webster   St..    Oakland. 
Concrete  —  J.    H.     Fitzmaurice,      2857 

Hannah  St.,  Oakland. 
Reinforcing   Steel — McGrath   Steel  Co., 

334    Hobart   St.,   Oakland, 
Lumber — Sunset  Lumber  Co.,  400  High 

S-t..    Oakland. 
Mill   Work— Oakland  Planing  Mill,   2nd 

and   Washington   Sts.,   Oakland. 
Electric— Scott   Buttner   Co.,    23rd   and 

Webster   Sts.,    Oakand. 
Plumbing — Max    Finzel.    2025    Hopkins 

St.,    Oakland. 
Heating— Aladdin     Heating    Co.,     5107 

Broadway.  Oakland. 
Wood    Rolling    Doors — Acme   Partition 

Co.,   Call   Bldg.,    San   Francisco. 


FACTORIES  &  WARE- 
HOUSES 


Contract   Awarded. 

PACKING    SHED  Cost,    $4,000 

SAN   JOSE,   Santa  Clara  Co.,  Cal.     N. 

Tenth   and    Rosa    Streets. 
One-story  packing  shed. 
Owner — Southern    Pacific   Company. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Carl    C.    Maurer,    241     So. 

Locust  St.,   San  Jose. 


Contract  Awarded. 

WAREHOUSE  Cost,    $1900 

SAN  FRANCISCO.    108  Jackson  St. 
Alterations    to    warehouse. 
Owner — Nathan   Property.   108  Jackson 

Street. 
Architect — Not   Given. 
Contractor — Langfelder    and    Schuster. 

280  Wawona  Street. 


TO    ASK    BIDS 

LOS  ANGELES,  Cal.— Architect  S. 
C.  Lee,  2404  W  7th  St.,  will  take  bids 
this  week  for  alterations  and  addi- 
tions to  an  office  and  factory  build- 
ing at  1662  N  Highland  Ave.,  for  Max 
Factor.  Work  will  consist  of  a  four- 
story  side  and  rear  addition  and  al- 
tering the  front  of  the  present  build- 
ing to  allow  for  street  widening.  The 
entire  project  will  cover  an  area  of 
200x140  feet.  Reinforced  concrete  con- 
struction, cement  plaster  facing,  struc- 
tural steel,  almuinum  and  structural 
glass,  elevator,  concrete,  tile,  rub- 
ber-tile and  composition  floors,  steel 
.sash,  steam  heating,  ornamental  iron, 
plate   glass,    copper   fronts,   etc. 


Contract  Awarded. 

PACKING  HOUSE  Cost,  $4000 

SAN  JOSE.   Santa  Clara  Co..  Cal.  No. 

899  N.  Tenth  Street. 
One-story  packing  house. 
Owner — Southern    Pacific    R.     R.    Co.. 

65   Market  St..    San  Francisco. 
Plans  by  Engineering  Dept,   of  0%vner 
Contractor — Carl    Maurer.    241    Locust 

St..  San  Jose. 


PLANS    BEING    FIGURED. 

Lets  ANGELEr;.  Cal.— Arcliite-t  S. 
I'ii-.s.  Lee,  2404  AV  7th  St.,  is  taking 
bids  for  alterations  and  additions  to 
an  office  and  fa<(ory  building,  200x14.1 
fi.,  at  1662  N  Highland  Ave.,  for  Max 
Factor.  Work  will  consist  of  a  four- 
.-"tory  side  and  rear  addition  and  al- 
tering \he  front  i.f  the  present  bu'id- 
ing  to  allow  f<r  ^'^eet  wideniiu;  Re- 
inforced concrete  (•■.>nsfniction,  cement 
plaster  facing,  strncturil  steel,  alum- 
inum ami  j'ruiiutal  glass,  elevator, 
concret':,  li'e.  rul'ber-tile  and  co'r,- 
position  floors,  steel  sash,  steam  heat- 


ing, ornamental  iron,  plate  glass,   cop- 
per  fronts,    etc. 

To   Ask    Bids   March    1. 

PACKING    PLANT  Cost,    $20,000 

SANTA  CLARA,  Santa  Clara  Co.,  Cal. 

Two  -  story  packing  plant  (71.6x137.6 
ft.)  concrete  and  brick  walls,  wood 
first  floor,  concrete  slab  for  base- 
ment, asbestos  roof,   etc. 

Owner — Santa  Clara  Pear  Packers  As- 
sociation. 

Engineer — Ellison   and   Russell.    Pacific 
Bldg.,  San  Francisco. 
Bids   will   be    asked   from    a   selected 

list  of  contractors.  * 


Steel    Rolling    Door   Contract   Awarded. 

ADDITION  Cost,    $5000 

OAKLAND,  Alameda  Co.,  Calif.  1249 
Sixty-seventh    Street. 

One  -  story  addition  to  factory  (brick 
construction). 

Owner — F.  A.  B.  Manufacturing  Co., 
67th  and  Vallejo  Sts.,  Oakland. 

Architect — Not   Given. 

Contractor— L.  R.  McWethy,  198  Moun- 
tain  Ave.,    Oakland. 

Steel  Rolling  Doors  —  Acme  Partition 
Co.,  O.  P.  Shelley,  sales  agent.  Call 
Bldg.,  San  Francisco. 


To  Be  Done  By  Day's  Work. 

ALTERATIONS  Cost.  $2500 

SAN     FRANCISCO.      SE    Fourth    and 

Brannan    Streets. 
Alterations    to    factory. 
Owner — Liggett  &  Meyer  Tobacco  Co.. 

Premises. 
Engineer — H.   C.   Vensano,   251   Kearny 

Street. 


PROJECT    APPROVED 

BURBANK,  Los  Angeles  Co.,  Cal. 
— SERA  has  approved  appropriation 
of  $6187  for  the  construction  of  a  one- 
story  brick  repair  shop  building  with 
office,  warehouse,  garage,  repair  shop 
and  blacksmith  shop,  at  214  W.  Lake 
Street,  Burbank.  H.  I.  Stites  of  the 
City  of  Burbank  will  supervise  the 
project  which  will  give  employment 
to  one  timekeeper  and  11  laborers. 


5— 


FLATS 


Contract   Awarded. 

ALTERATIONS  Cost,   $1500 

SAN  FRANCISCO.     371  Fairoaks. 
Alterations    to   flats. 
Owner — Mrs.   Kilgannon,   premises. 
Architect — Not  Given. 
Contractor— Robt.  McCarthy,   1363  14th 
Avenue. 


6— GARAGES    &    SERVICE 
STATIONS 


Plans    Being    Prepared. 

•ALTERATIONS  Cost,    $5,000 

REDWOOD  CITY,  San  Mateo  Co..  Cal. 
2501   Broadway. 

Reconstruct  service  station  (steel  con- 
struction). 

Owner — Standard  Oil  Co.,  225  Bush 
St.,    San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 


Plans   Being   Figured. 

SERVICE   STATION  Cost.    $7000 

SAN  MATEO.  San  Mateo  Co.,  Cal.  SE 

Third   Ave.    and   El   Camino. 
Steel    service    station. 
Owner  —  Standard   Oil   Co.,    225  Bush 

St.,    San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 


Sub-Bids  Being  Taken. 

PLATS  Cost,    $15,000 

SAN    FRANCISCO.      NW    Fourteenth 
and   Rosemount   Sts. 
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Two  two-Hfory  nnd  liinement  frame 
mid  mIuivo  tlntH  (2  4-ioom  natB 
In  i-nch);  tiir  nnd  univvl  roofM,  khh 
hot  iilr  hniilinK  «y"l<rii,  lllo  ImtliK, 
hnrdwrxid  tloorM.  rtc. 
■Owner  Hnd  Ifiilldri— John  IIJ..rkin;iii. 
'/e  Arc-hltiTt. 
Arrhltm-t  -  C  <>.  ClaUB.-n,  71fi  tfilll 
Avo.,    Snn    Kmnilnrn. 

Contract!  Awarded. 

SKItVICK  STATION  CohI.   »70no 

SAN  MATKO.  f*in  Miitoo  (To..  Onl.  SB 
Third    Ave.    nnd   ICl   Camlno. 

Sleel    ncrvk-e    xtatlon. 

Qwncr  —  Staiidnrd  Oil  Co..  225  Biieli 
St..  Sim   Frnnolaco. 

l-lnnn  l>y  KnKln.-crlnK  Ocpt.  of  Ownor. 

Plumbing— A.  II.  Dlltman.  1109  Cali- 
fornia   Hrlvc    IfiirllnKanif. 

Electric  Wlrinfl— Alhi.t  Klcctrlc  Co., 
1,1.'.   It  St..   San   Mateo. 

Steel— .Ml<-Ii<-1  *  I'feffor  Iron  Works. 
Harrison  and  Tenth   »t»..   S.   F. 

Concrete— M.  Cnmcrotto.  717  S.  Grant 
St..    San   Mateo. 


Contracts   Awarded. 

KKHVK'K   STATION  Cost.   $7000 

SAN    F^HANCISCO.      SW    Octavla   nnd 

Fulton   Streets. 
One-story  Class  A  service  station  and 

KreaslnR  station. 
Owner— Standard     Oil     Co.,     Inc.,     225 

Bush  St..  San   Francisco. 
Plans  by  EngineorinR  Dept.  of  Owner. 
Concrete — Hannah    &    Wooldridge.    268 

Market   St..   San   Francisco. 
Plumbing— F.  W.  Snool<,  B96  Clay  St.. 

.San'   Francisco. 
Electric    Wiring — Collonan    Electric    & 

Mfg.  Co..  .1201   Mission  St.,  S.  F. 

7—  FEDERAL  BUILDINGS 

POST    OFFICK  Cost.     $167. OuO 

HUNTINGTON  PARK.  Los  Angeles 
Co.,    Calif. 

Two-story  post  office  building  (94x 
138  feet)  reinforced  concrete  walls 
and  floor  and  roof  slabs,  tiie  and 
composition  'rooting.  structural 
steel,  steel  sash,  terrazzo,  marble 
and  tile  work.  cork  carpet, 
steam   heat.   etc. 

Owner— United  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury  Dept..    Washington.   D.   C. 

Low  Bidder— G.    F.  Campbell  Building 
Co.  and  Chas.  P.   Kelly.  346  Bryne 
Bldg..    Los   Angeles.    $84,940. 
Complete   bids   follow: 

C.  F.  Campbell  Building  Co.  and  C. 
P.    Kelly.    Los   .A.ngeies,    $84,940. 

Sarver  &  Zoss.  Inc.,  Los  Angeles, 
$86,163. 

Roliert  E.  McKee,  Ix.s  Angeles.  $89,- 
000. 

Schuler  &  McDonald.  Inc..  Oakland. 
$89,397. 

Wni.  r.  Neil  Co.,  Ltd..  Los  Angeles. 
$90.6110. 

Wni.     MacDonald      Constr. 
Louis.   Mo..   J9I.217. 

Theodore    A.     Beyer    Corp..     Los    An- 
geles.   $91,968. 
Bids   held    under  advisement. 


Co., 


MATERIAL   AWARDS   APPROVED. 

SANTA  ri^ARA,  Santa  Clara  Co., 
Calif.— Treasury  Department  has  ap- 
proved following  equipment  awards 
for  the  construction  of  the  U.  S.  Post 
Office  at  Santa  Clara.  K.  E.  Parker 
Co..  136  South  Park  St..  San  Fran- 
cisco,   general    contractors: 

Plumbing  fixtures.  Standard  Sani- 
tary Mfg.  Co.;  electric  water  coolers 
and  drinking  fountain.  Hasley-Taylor; 
gas  water  heater.  Crane  Co.;  back- 
water valve.  Josam  Mfg.  Co.;  non- 
conducting covering  for  plumbing. 
Plant  Rubber  &  Asbestos  Co.;  boiler. 
Fitzgibbons;  tube  and  wall  radiators, 
American  Radiator  Co.;  oil  heater. 
Bell  &  Gossett;  nonconducting  cover- 
ing for  heating.  Plant  Rubber  &  As- 
bestos   Co.;     radiator     valves.     Marsh 


Vnlve  Co.;  llRhtlng  distribution  panel. 
Wesllnghouse  Eler.  A  .Mfg.  f ;o. ;  feed- 
er switch.  WesllnghonHe  Elec.  &  Mfg. 
Co.;  r.  c.  wire,  Triangle  Conduit  and 
i-ahli-  Co.:  flush  switches.  Hart  &  Ile- 
gemann;  glassware.  Gill  (ilnss  <'n.  nnd 
.\loe- Bridges  Co.;  pendant  switches. 
Pass  and  Seymour;  llghllng  fixtures. 
Moe-Hrldges  Co. 


BIDS    WANTED. 

PEARL  HARBOR.  T.  H.  —  Until 
March  13,  bids  will  be  received  by 
Bureau  of  Yards  and  Dorks,  Pearl 
Harbor,  for  Installing  tile  flooring  at 
the  Naval  Hospital,  Pearl  Harbor: 
Spec.  7893.    Estimated  cost  $I3SS. 


Bids   Opened 

lNSl'i;c'lloN    STATION  $67,.'i00 

I.AIItlKlt,    Washington 

U.    .s.    Inspection   Station. 

Owner— United    States    Government. 

Plans  by  Supervising  Architect.  Treas- 
ury   Dept..    Washington,    D.    C. 

Low    Bidder    —    Grover     C.     Gorsuch, 
Wenatchee.    Washington. 
Complete   bids   follow: 

Grover  C.   Gorsuch,   Wenatchee. 

Washington     $50,710 

(1)  add        896 

(2)  add  16.914 
S.    G.    Morin.    Spokane,    Wash ....  56.734 

(1)  8.313 

(2)  16.500 
J.    J.    I»hrenz.    Spokane.    Wash.  59.887 

(1)     9.344 
f2)   18,000 

Butler    Constr.    Co..    Seattle 64.643 

(1)         986 
(2)     19,734 


Low   Bidders. 

POST  OFFICE  Cost,  $167,000 

HUNTINGTON  PARK.  Los  Angeles 
Co..  Calif. 

Two  -  story  post  office  building  (94x 
138  feet)  reinforced  concrete  walls 
and  floor  and  roof  slabs,  tile  and 
composition  roofing,  structur- 
al steel,  steel  sash,  terrazzo.  mar- 
ble and  tile  work,  cork  carpet, 
steam  heat.   etc. 

Owner— United   States  Government. 

Plans  by  Supervising  Architect.  Trea^. 
ury  Dept.,  Washington.  D.  C. 

Low  Bidder— G.    F.   Campbell   Building 
Co.   and  Chas.   P.   Kelly,   346  Bryne 
Bldg..   Los   Angeles.   $84,940. 
Second    low    bid    was    submitted    by 

Sarver   &   Zoss,    Los  Angeles,   $86,160. 
Complete  bids  will  be  given  shortly. 

Low  Bidder. 

INSPECTION    STATION   Cost.    $67,500 

LAURIER.    Washington. 

U.    S.    Inspection    Station. 

Owner — United   States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury Dept..   Washington,   D.  C. 

Low  Bidder— Grover  G.  Gorsuch.  Wen- 
atchee, Wash..  $50,710. 

(5805)  1st  report  Dec.  31,  1934;  2nd. 
Feb.  18.  1935.  •  7 
« 

Plans   Being   Prepared. 

POST   OFFICE  Cost.    $150,000 

GRANTS  PASS.  Oregon.  Seventh  and 
E-H   Streets. 

United   States  Post   Office   Building. 

Owner— United    States  Government. 

Plans  by  Supervising  .Architert.  Treas- 
ury Dept..  Washington.   D.  C. 


Contract    Awarded. 

POST  OFFICE  Cont.  Price  $39,214 

MONTESANO.  Washington. 

U.   S.   Post  Office  Building. 

Owner — United  States  Government. 

Plans    by    the    Supervising    Architect. 

Treasury  Dept..   Washington.   D.C. 
Contractor— Standard  Const.  Co.,  Per. 

kins   Bldg..    Seattle. 


r.,  under  Project  No.  »J«,  for  nllerii- 
tlona  tf)  refrlgerntorN  In  BIdjiH.  Sn. 
13  and  117  at  the  Velirans'  Admlnlx- 
trallons    Fiiclllty.    I^.b    Angeles. 

Specifications  oblnlnuble  from  nlwivc 
office  or  from  the  Hupervlslng  Super- 
Inlendent  of  Construction.  Veterans' 
Administration   FncllKy.    Palo  Alto. 


Low    Bidder*. 

POST  OFFICE  Cost.  $55,000 

oCEA.NSIDE.  San  Diego  Co..  Cal. 
f.   S.   Post  Office  BulldlnfC. 
Owner —United  States  f;overnmcnt. 
Plans  by  Supervising  Architect.  Treas- 
ury Dept..  Washington,  D.  C. 
Low    Bidder— L.    F.    Dow  Co..   4U  Ro- 
wan    Bldg..     lA,K    Angeles.    $39,740. 

.Second  low  bid  was  submitted  by 
Theodore  A.  Beyer  Corp.,  !.«»  An- 
geles,   at    $41,450. 

Complete  bids  will  be  published 
shortly. 

Bids      Wanted    —    To    Close      April    1 

1    P.    1^. 
POST  OFFICE  EXTE.N     Cost.  $110,000 
SA.NTA  I-HIZ.  .Santa  Cruz  Co.,  Cal. 
Extension    and    remodeling  of   present 
post  office  building  fstone  and  ter- 
ra  cotta   exterior,    tile    roof,    etc.) 
<:iwner — United  States  Government. 
Plans  by  Supervising  Architect.  Treas- 
ury  Dept..    Washington.   D.    C. 
Plans  and  specifications  may  be  ob- 
tained from  the  Treasury  Department 
upon  deposit  of  $15. 

Bids  were  previously  opened  Aug.  1, 
1931,  at  which  time  Dinwiddle  Constr. 
Co.,  210  Crocker  Bldg..  .San  Francisco 
submitted  low  bid  at  $87,600,  and  on 
original  opening  June  8.  1934.  K.  E. 
Parker  Co.,  135  South  Park,  San  Fran- 
cisco,  was  low  bidder  at  $90,980. 


BIDS   WANTED 

LONG  BEACH.  Los  Angeles  Co.. 
Cal.— Until  March  20.  10  A.  M..  bids 
will  be  received  by  Treasury  Depart- 
ment, Procurement  Division.  Public 
Works  Branch.  Washington.  D.  C.  for 
painting  the  piaster,  etc..  at  the  U. 
S.   Post  Office  at  Long  Beach. 

Specifications  may  be  obtained  fro»" 
above  office  and  from  the  Custodian 
of   the   Building.    I>ong  Beach. 


BIDS    OPENED 

LUALUALEI.  T.  H.  —  James  W. 
Glover.  Honolulu.  T.  H..  at  $14,804 
submitted  low  bid  to  Public  VVorKS 
Office.  Naval  Station.  Lualualel,  T. 
H..  for  water  cooling  system  at  the 
Naval  Station.  Lualualel.  T.  H.  Speci- 
fications No  .  7817.  Complete  bids 
follow: 

James    W.     Glover $14,804 

E.    E.    Black.    Ltd..    Honolulu 14.442 

Max    W.    Moody.    Honolulu 1S.196 

Bids  held  under  advisement. 


Contract  Awarded. 

POST  OFFICE          Cont.    Price.   $54,100 

COMPTON.   Los  Angeles  Co..  Cal. 

United    States    Post    Office    Building. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury Dept..   Washington.   D.   C. 

Contractor— Robert  E.  McKee.  108  W. 
Sixth  St.,   I..OS  Angeles. 


BIDS  WANTED. 

FL.XGSTAFF,  Ariz.— Until  March  20 
10  A.  M..  bids  will  be  received  at  the 
office  of  the  U.  S.  Property  and  Dis- 
bursing Officer  for  ,\rizona.  Statehouse 
Phoenix,  for  addition  to  infirmary  and 
installing  an  underground  tank  and 
visible  pump  for  gasoline  at  the  Na- 
tional Guard  Camp  near  Flagstaff. 
Further  information  may  be  had  on 
application. 


BIDS    WANTED. 

LOS  ANGELES.  Cal— Until  March 
26.  2:30  P.  M..  bids  will  be  received 
by  the  Veterans"  Administration.  Rm. 
764.    Arlington    Bldg..    Washington.    D. 


FUNDS    ALLOTTED 

BELL.  Los  Angeles  Co..  Cal.— The 
Federal  Public  Works  Administration 
has  allotted  an  additional  $13,000  to 
the  Procurement  Division  of  Treasury 
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Department,  for  the  construction  of 
the  V.  S.  post  office  building  at  Bell. 
The  original  allotment  was  $38,300. 

Complete    Bid    Listing. 
POST  OFFICE                       Cost.   $39,500 
WIXSLOW.  Arizona. 
One-story    and    basement    Post    Office 
Building      (S3x55    feet):      concrete 
foundation   and   floors,    brick  walls 
stucco    exterior,    composition    roof, 
steel   and    wood    sash,    cast    stone, 
cork   carpet,   steam  heat.   etc. 
Owner — I'nited  States  Government. 
Plans  by  Supervising  Architect.  Treas- 
ury Dept..  Washington.  D.  C. 
Low    Bidder— Robert    E.    McKee,    108 
W.   Sixth  St..   Los  Angeles.  $40,700 
Complete  bids  follow.     (1)  deduct: 
Robert  E.  McKee.   Los  Angeles..$40.700 
(1)  310 
Olds   Bros.   Lumber   Co.,   Wins- 
low.  Arizona   43,200 

fl)  325 

Matti  Jacobson,   Miami,   Ariz 44.800 

(1)  150 

Wm.    MacDonald    Constr.     Co.. 

St.     Louis.,    Mo 46,369 

(1)  150 
Wm.   Peper  Constr.   Co..   Phoe- 
nix.   Arizona    47,380 

(1)  402 

Bids  held  under  advisement. 


FUNDS    ALLOTTED 

KINGMAN.  Ariz.— The  Federal  Pub- 
lic Works  Administration  has  allotted 
an  additional  $17,300  to  the  Procure- 
ment Division  of  the  Treasury  De- 
partment, for  the  construction  of  the 
U.  S.  post  office  building  at  Kingman. 
The    original    allotment    was    $44,000. 


BIDS  WANTED. 

ALBANY.  Oregon.— Until  March  II. 
bids  will  be  received  by  Custodian.  U. 
S.  Post  Office.  Albany.  Oregon,  for  re- 
pairs and  painting  at  the  U.  S.  Post 
Office  at  Albany. 


CLUB  BUILDING 


PROJECT  APPROVED. 

GRIDI-EY.  Butte  Co..  Cal.— SERA 
has  approved  appropriation  of  $1,155 
for  the  construction  of  a  clubhouse  at 
Gridley.  Project  will  be  supervised  by 
Arthur  Biggers  of  Gridley  and  will 
employ  eight  laborers. 

9^  HOSPITALS 

Award   Recommended. 
HOSPITAL         Contract   Price.    $83,120 
MADERA.   Madera  Co..  Calif. 
One   -    story   and   basement    reinforced 
concrete   hospital    building    (sixty- 
two   rooms,   nursery,    lockers,   etc.) 
concrete  walls  and  floors,  tile  roof. 
tile  partitions,   etc. 
Owner — County  of   Ma.dera. 
Architect — Ernest   J.    Kump,   533   Row- 

ell-Chandler   Bldg.,    Fresno. 
Structural    Engineer — F.    W.    Kellberg. 

544  Market  St.,  San  Francisco. 
Contractor— Frank  J.   Reilly,  6350  Ful- 
ton  St..   San   Francisco. 
Complete    bids    published    Feb.    19. 
Board     of     Supervisors     has     recom- 
mended   to    the    PWA    that    award    be 
made    to    Frank    J.    Reilly.    San    FYan- 
cisco.  at  $83,121. 


PROJECT    APPROVED. 

NIPOMO.  San  Luis  Obispo  Co.,  Cal 
— SERA  has  approved  appropriation  of 
$16,458  for  remodeling  warehouse  for 
temporary'  hospital,  erecting  tents, 
toilets,  showers,  heating  plants,  etc.. 
at  the  Nipomo  Transient  Camp.  Ni- 
pomo.  James  S.  Butler  of  .San  Luis 
Obispo  County  will  supervise  the  proj- 
ect,  which  will   employ  48  laborers. 


Huntington  Park,  will  start  work  tlii.s 
week  on  the  construction  of  the  kitch- 
en and  dining  room  building  and  the 
boiler  plant  at  Camarillo  State  Hos- 
pital, in  addition  to  the  general  con- 
tract, which  was  awarded  at  $162,593, 
other  awards  were  made  as  follows; 
Eddy  Electric  Co.,  309  E.  Weber  Ave. 
Stockton,  electrical  work  at  $6403:  F. 
C.  Schilling.  3215  Beverly  Blvd..  Los 
.\ngeles.  jjlumbing,  heating,  ventila- 
ting and  kitchen  equipment  at  $26.- 
852:  York  Ice  Machinery  Corp.,  5051 
Santa  Fe  Ave..  Los  Angeles,  refriger- 
ating work  at  $13,325.  The  buildings 
will  be  reinforced  concrete  structures 
with  clay  tile  roofing.  Plans  were 
prepared  by  State  Architect  Geo.  B. 
McDougall.    Sacramento. 


BIDS   WANTED. 

FLAGSTAFF,  Ariz.— Until  March  20 
10  A.  M..  bids  will  be  received  at  the 
office  of  the  U.  S.  Property  and  Dis- 
bursing Officer  for  Arizona.  Statehouse 
Phoenix,  for  the  construction  of  an 
addition  to  infirmary  building  and  in- 
stalling an  underground  tank  and  vis- 
ible pump  for  gasoline  at  the  Nation- 
al Guard  Camp,  near  Flagstaff.  Fur- 
ther information  may  be  had  on  appli- 
cation. 
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HOTELS 


PLANNED. 

LAS  VEGAS.  Nev.— M.  M.  Tenesch. 
Las  Vegas,  has  had  plans  prepared  for 
a  45-room  hotel  he  will  erect  at  421 
S.  Fifth  St..  Los  Vegas,  to  be  oper- 
ated by  E.  J.  Seymour.  The  building 
will  be  a  two-story,  concrete  '^lock 
structure,  100x100  feet  in  area,  and 
will  be  equipped  with  an  .ui  cooling 
system. 


11 — ICE  &  COLD  STORAGE 
PLANTS 

CONTRACT   AWARDED. 

PEARL  HARBOR.  T.  H  — Max  W. 
Moody.  P.  O.  Box  291.  Honolulu.  T. 
H.,  at  $9,894  awarded  contract  by  the 
Bureau  of  Yards  &  Docks,  Navy  De- 
partment. Washington.  D.  C,  for  re- 
placement of  cold  storage  plant  at 
Pearl  Harbor;  Spec.   No.  7873. 


Planned. 

REBUILD  TANK  ROOM      Cost,   $- — 

MARYSVILLE,  Yuba  Co..  Cal.  Ninth 
Street. 

Rebuild  tank  room  recently  destroy- 
ed by  fire. 

Owner— National  Ice  &  Cold  Storage 
Co..   85  Second  St..  San  Francisco. 

Plans  by  Engineering  Dept  of  Owner. 
W.    W.   Williamson.   320    Market    St.. 

.<lan   Francisco,    is   doing  some  iinmde- 

diate'   repair   work   on    the    job   at    this 

time. 


CONSTRUCTION    TO    START 
SHORTLY. 
CAMARILLO.   Ventura   Co..   Calif.— 
Louis   A.    Geisler.    6212   Middleton    St.. 


Plans  Completed. 

PRE-COOLING   PLANT  $2.50  000 

PLACERVILLE.    Eldorado   Co.,    Cal. 
Pre-cooling    station     and    ice    storage 

plant    (reinforced      concrete      and 

timber   construction). 
Owner  —  Placerville     Fruit     Growers' 

Association.    Placerville. 
Architect— Masten.  Hurd  &  Rothe.  233 

Post    St..    San    Francisco. 
Paul    Sherrer.    mechanical    engineer. 
233   Post   St..   will  act   as   manager   of 
construction. 

Construction  will  start  in  about  15 
days  and  equipment  will  be  purchased 
at   a    later   date. 

13—  PUBLIC  buildings" 
FIREJIOUSES  &  JAILS 

CONTRACT    AWARDED 

SAN  FRANCISCO  —  C.  J.  Water- 
house.  55  New  Montgomery  .St.,  at 
$1275  awarded  contract  by  Depart- 
ment of  Public  Works  for  installation 
of  revolving  doors  at  the  rotunda  en- 


trance   to    the   Controller's   Office  and 
Treasurer's  Office,   City  Hall. 

BIDS    WANTED 

SAN  FRANCISCO.— Until  Feb.  27. 
bids  will  be  received  by  S.  J.  Hester, 
Chief  Deputy  Director,  Department  of 
Public  Works.  City  Hall,  for  covering 
hot  water  tank  in  basement  of  City 
Hall  with  asbestos  blocks,  plastered 
and  canvassed. 

Further  particulars  may  be  obtain- 
ed from  John  Burns.  Supt.  of  Public 
Buildings,    484    llth    Street. 


PLANNED 

.ARIZONA — A  constitutional  amend- 
ment authorizing  bonds  totaling 
$898,775  for  improvements  to  state  in- 
stitutions was  submitted  to  he  Ari- 
zona state  legislature  last  week.  The 
money  would  be  expended  as  follows: 
Improvements  to  state  hospital  for 
the  insane,  $168,310;  construction  of 
a  penitentiary'  for  juveniles  and  im- 
provements to  state  prison,  $468,910; 
construction  of  an  annex  to  the  state 
capitol.    $261,555. 


PROJECT    APPROVED 

MARIPOSA  COUNTY,  C^I.— SERA 
has  approved  appropriation  of  $2868 
for  re-arrange  partitions  in  present 
building,  adding  second  story  on  An- 
nex and  connecting  with  main  build- 
ing, extending  roof  over  both  build- 
ings of  the  Mariposa  Court  House. 
C.  B.  Cameron  &  Son  of  Mariposa 
County  %vill  supervise  the  project, 
which  will  employ  10  laborers.  J 


BIDC   OPENED 

S.\N  FRANCISCO— Asbestos  Com- 
pany of  California.  1184  Harrison  St.. 
at  $45  submitted  low  bid  to  Depart- 
ment of  Public  Works  t(i&  covering 
hot  water  tank  in  basement  of  the 
City  Hall  with  asbestos  blocks, 
plastered  and  canvassed.  Only  other 
bids  was  submitted  by  the  Western 
Asbestos  Co.,  at  $46.  Bids  held  under 
advisement. 


ADDITIONAL    CONTRACTS 
AWARDED. 

SAN  LUIS  OBISPO,  Cal.— Addition- 
al contracts  awarded  by  the  San  Luis 
Obispo  county  supervisors  for  mate- 
rials to  be  used  in  the  construction 
of  the  first  unit  of  a  new  county 
courthouse  under  construction  in  San 
Luis  Obispo,  are:  Pacific  Coast  Coal 
Co.,  metal  sash,  $1594;  Valley  Electri; 
Co.,  electrical  materials,  $1226.04.  Bids 
for  the  plumbing,  painting  and  plas- 
tering materials  are  to  be  re-adver- 
tised. A.  R.  Walker  and  P.  A.  Eisen. 
708  Pacific  Commerce  Bldg..  Los  An- 
geles, architects.  The  building  is  be- 
ing built  as  an  SERA  project. 


PROJECT   APPROVED. 

SAN  DIEGO.  Cal.— SERA  has  ap- 
proved the  expenditure  of  funds  to  fi- 
nance labor  costs  for  the  California 
state  building-  to  be  erected  at  the  Cal- 
ifornia Pacific  International  Exposi- 
tion in  San  Diego.  It  will  be  a  wood 
frame  structure.  228x120  feet  in  area. 
with  stucco  exterior,  composition  roof, 
wood  floors,  wood  sash,  electrical 
work,  plumbing,  etc.  Cost  will  total 
$90,000.  Excavation  of  the  site  will 
start  immediately.  I 


Planned. 

ADDITION  Cost.    $ 

RENO:  Washoe  Co..  Nevada. 

.Addition  to  present  county  court- 
house and  county  jail  (new  heat- 
ing system,  etc.) 

r)wner — County  of  Washoe. 

Architect— Not   Given. 

Plans    have    been    submitted    to    the 

county    commissioners     for    approval. 

Further    details      will    be      announced 

shortly. 


PACIFIC    CONSTRUCTOR 


I) 


Pltnnad.  ,     .    . 

KIIIK   HOUSE  Coit.    $— - 

HAN    JOSK.    HHiiIn    rlarn    Co.,    Cnllf. 
llfxtcr  DlHlrlcl  (rIIp  to  be  nflerlPd* 
rotmlrutt  ni'W  (Iro  hou»P. 
uwniT- City   of   Siin    Jose. 
Architect— Not    Si-lccti'd. 

II  in  plnnnrd  to  tile  nn  nppll.-nf  .n 
witli  the  SKRA  to  fiinilNli  labor. 

PROJECT   Ar»PROVE-. 

CARI'INTICKIA.  Santn  Harliani  Co.. 
r»i_SKHA  hn«  approvpil  npproprln- 
tion  of  $21,177  for  the  construction  of 
Ihe  Carphiterla  Veterans'  Memorial 
ilulMlnif.  t'ariiliit.  ria.  Sole  &  .Murphy 
of  Santa  Barbara  County  will  aupor- 
vlMe  the  project,  which  will  employ  2.". 
laborers.  ' 


PROJECT    APPROVED 

OAKLAND.  Alameda  Co.,  Cal.— 
.SKUA  has  approved  appropriation  of 
123.500  for  recondltlonlnB.  painting 
and  alterinK  the  Oakland  City  Hall. 
OeorKP  A.  Hayes  of  the  City  of  Oak- 
land will  supervise  the  project  which 
will    employ    one    timekeeper    and    47 


Bid*  Opened. 

AUDITORIUM  Cost.    J400.000 

FRKSNO.  Fresno  Co.,  Calif.  Fresno 
and   O  Streets. 

One-story,  basement,  mezzanine  floor 
and  balcony  auditorium  (to  seat 
2300  on  main  floor  and  1200  in  the 
balcony,  .se-ft.  stage,  art  gallery, 
little  theatre,  committee  rooms, 
kitchen  and  banquet  room,  cen- 
tral telephone  system:  Class  A 
construction,  steel  frame,  concrete 
walls,  steel  roof  trusses,  hot  air 
and  steam  heating  system  and 
elevators. 

Owner— City    of    Fresno. 

Architects— Allied  Architects  (W.  D. 
Coates,  C.  H.  Franklin.  H.  Rafael 
Lake,  E.  J.  Kump,  Fred  Swartz 
and  E.  W.  Peterson,  304  Rowell 
Bldg.,    Fresno). 

Structural  Engineers — F.  W.  Kellberg 
and  Clarkson  Swain.  544  Market 
St.,  San'  Francisco. 

Mechanical    Engineer— A.    Coddington, 
222  Kearny  St..  San  Francisco. 
Low  bids   follow: 

General  Work- Dinwiddle  Construc- 
tion Co.,  Crocker  Bldg..  San  Fran- 
cisco.   1442.900. 

Mechanical  Work— Scott  Co.,  243  Min- 
na   St..    San    Francisco.    $88,375. 

Electrical   Work— Wessell   Electric  Co. 
Rt.    2.    Box    173.    Fresno.    $209,960. 
Complete  bids  follow: 

General  Work 

(1)  Work  complete. 

(2)  Omitting    concrete    hail,     deduct. 

(3)  Omitting    exhibition    gallery     (de- 

duct). 

f4)  Omitting  seats  as  specified  (de- 
duct). 

(B)  Installation  of  seats  of  other  man- 
ufacture than  specified    (deduct) 

(6)  Omitting    linoleum    floor    covering 

(deduct). 

(7)  Omitting  certain   stage   equipment 

(deduct). 

(8)  Rooflng      according      to     alternate 

roofing    specifications     (deduct). 
Dlnwldddie      Constr.      Co., 

San     Francisco. (1)  $442,900 

(2)  26.000 

(3)  13,200 

(4)  17.000 

(5)         

(6)  2,000 

(7)  8,400 

(8)  700 
Fredrickson       &       Watson, 

Oakland     (D     458,987 

(2)  26,000 
(S)       14,000 

(4)  17,000 

(5)  1.000 
(«)  2.100 
(7)  8,530 
(«)         1.700 


Machanlcal    Work 

(1)  Work    complete. 

(2)  Omitting  mechanical   work   In  con- 

crete hall    (deduct). 

(3)  Omitting    mechanical    work    In   ex- 

hibition gallery    (deduct). 
Scolt    Ci,..    S.    F (1)   I  88.3" 

(2)  6.607 

(3)  3.732 
Hately    &     Ilately.     Sacto..(U       89.55D 

(2)         5.428 

(33         3,369 

Itarrelt-HlrkH,      Fresno      ..(1)       89,885 

(2)  6,740 

(3)  4.058 
Electrical    Work 

(1)  Work    complete. 

(2)  Omitting    electrical    work    In    con- 

crete hall   (deduct). 

(3)  Omitting   electrical    work   In    exhi- 

bition gallery   (deduct), 
(t)  Omitting     motor      generator       .set 
and    panels,     telcchrome    clocks, 
meters.     Instruments,    etc.     (de- 
duct). 

(5)  Omitting     projective     room     panel 

and     five      control      swltchs.     In 
projection     room     (deduct). 

(6)  Omitting    public      address    system 

(deduct). 

(7)  Omitting      certain     stage       equip- 

ment   (deduct). 

(8)  Omitting    certain    equipment    and 

wiring    under     alternate   G    (de- 
duct). 
Wessell  Elec.   Co..   Fresno..(l)  $109,960 

(2)  6.879 

(3)  2.831 

(4)  939 

(5)  1.296 

(6)  2.843 

(7)  1.158 

(8)  4.466 
Newbery   Elec.    Co..    L.   A...(l)   $110,961 

(2)  5.830 

(3)  2.860 

(4)  843 

(5)  1.448 

(6)  2.950 

(7)  1.005 

(8)  4.378 
Rov    Butcher.    San    Jose (1)   $111,720 

(2)  5.786 

(3)  2.931 

(4)  912 

(5)  1.100 

(6)  2.940 

(7)  1.088 

(8)  4.640 
All  bids  were  rejected  and  work  will 

be    readvertised    under   new    specifica- 
tions. 


RESIDENCES 


Contract  Awarded. 

ALTER  RESIDENCE  Cost.   $3000 

BERKELEY.  Alameda  Co.,  Cal.  Men- 
docino   Avenue. 

Alterations  and  additions  to  frame 
residence  (work  involves  new 
plumbing.  painting,  plastering, 
etc.) 

Ciwner  —  N.  B.  Drury.  822  Mendocino 
Ave.,   Berkeley. 

Architect— E.  L.  Snyder.  2101  Shat- 
tuck   Ave.,    Berkeley. 

Contractor— H.  J.  Schulz.  811  Men- 
docino Ave..   Berkeley. 


Segregated     Bids     Being     Taken. 

RESIDENCE  So.-it.     $ 

BERKELEY.  Alameda  Co.,  Cal.  Griz- 
zly  Peak   Blvd. 

Two-story  and  basement  frame  and 
stucco  re.'sidence  (6  rooms  and  2 
baths) ;  shake  roof,  gas  hot  air 
heating  system,  tile  baths,  hard- 
wood floors,   steel  sash. 

Owner— E.  L.  Snyder.  2101  Shattuck 
Ave..    Berkeley. 

Architect— E.  I.  Snyder.  2101  Shattuck 
Ave..    Berkeley. 


'I'w'i-ntory   frame  iind  ntucco  renldence 

(H  room*  and  2  bnlhii). 
owner— Dr.    Hlrelmi. 
Architect— H.    A.    MInton.    025    Market 

St..    Han   Kranclnco. 
Announcement    will   be   made   within 
a   few  days. 


Contract  Awarded. 

KE»1DEN<'E  Cost.   $5000 

I!UIILI.N<;AME.    San    Mateo    Co..    Cul. 

Lot  24,    Block  6.  Capuchlno. 
One   -   Hlory  and    baHemrnt  frame  and 

stucco  renldence. 
Cwner— GIno  Lucchesl.  926  Laguna  St. 

Burllngame. 
Architect— Not    Given. 
Contractor- Dean     Mitchell.     1044     Pa- 

Itima.    Burllngame. 

Contract   Awarded. 

RESIDENCE  Cost.   $5000 

SAN    JOSE.    Santa    Clara    Co..    Calif. 

834    Riverside    Drive. 
One   -  story  and   basement  frame  and 

stucco   residence    (5  rooms). 
Owner— L.     T.     McKenzie.     62     Goerge 

St.,  San  Jose. 
Architect— Not    Given. 
Contractor— A.  R.  Calvelll.  855  Nevada 

Ave..   San  Jose. 


Contract  Awarded. 

RESIDENCE  Cost,   $3500 

SAN    JOSE.     Santa    Clara    Co..    Calif. 

346   N   Fourth   Street. 
One   -  story  and   basement   frame  and 

stucco    residence    (5    rooms). 
Owner— J.  H.  Down.  340  N  4th  Street. 

San  Jose. 
Architect— Not   Given. 
Contractor— Morrison    W.    Reese.    1210 

Minnesota  Ave..   San  Jose. 


Contract   Awarded. 

ADDITION  Cost.    $1500 

SAN    JOSE.     Santa    Clara    Co..    Calif. 

624   Margaret  Street. 
Addition  to  residence. 
Owner — J.    S.    DeVincenzi.   premL-ses. 
Contractor— Gibson-Wheeler  Co..   19  N 

Second   St..   San  Jose. 


Low  Bidder. 

RESIDENCE  Cost.  $9,000 

OAKLAND.  Alameda  Co..  Calif.  6720 
Walnut   Avenue. 

One  -  story  and  basement  frame  and 
stucco  residence  (S  rooms  and  3 
baths)  tile  roof,  gas  heating  sys- 
tem, steel  sash,  oak  floors,  tile 
baths,   mahogany  and  pine  trim. 

Owner— John    Peters    ■>■    Architect. 

Architect— Chester  Treichel.  696  Cleve- 
land Avenue,  Oakland. 

Low  Bidder— Jensen  &  Pedersen.  3443 
Adeline   St.,   Oakland. 


Plans    Being    Prepared. 

RESIDENCE  Cost.   $ 

WATSONVILLE.  Santa  Cruz  Co..  Cal. 
m-story    frame    and    stucco   residence 

(7  rooms  and  garage). 
Owner— Frank  S.  Thomas.  Watsonvllle 
Architect— Allen    C.    Collins,    237    Cliff 

Drive.   Santa  Cruz. 


Bids   In— Held    Under   Advisement. 

RESIDENCE  Cost.   $ 

OAKLAND.   Alameda  Co..   Calif.    Oak- 
more  Estates. 
Two-story  frame  and  stucco  residence 
Owner — J.    Van   Strough. 
Architect— Miller  &  Warnecke.  Finan- 
cial Center  Bldg..   Oakland. 
Announcement   will   be   made   within 
a  few  days. 


Bids    In— Held    Under    Advisement. 
RESIDENCE  Cost,   $12,000 

SAN   FRANCISCO.      Santa  Rita  Ave. 


Contract   Awarded. 

COTTAGE  Cost.   $3000 

SAN  JOSE.   Santa  Clara  Co..  Cal.    346 

North  Fourth  Street. 
One-story  frame  cottage. 
Owner— J.    H.    Down,    340    N    4th    St.. 

San  Jose. 
Architect— Not  Given. 
Contractor— M.    W.    Reese.    1210    Min- 

ne.oota  St.,   San   Jose. 
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PACIFIC    CONSTRUCTOR 


February  22.  1935 
Contract  Awarded. 

RKSIDKXCE  Cost,  $6000 

S.-VX    M.\TEO.    San    Mateo    Co..    Calif. 

Lot  2.  Block  1.  Aragon  Street. 
One-Story  frame  and  stucco  residence. 
Owner — W.    Wright,    Burlingame. 
Architect — Not  Given. 
Contractor— Lengfeld  &  Oliind.  220  3rd 

Ave..   San   Mateo. 


Contract   Awardec. 

KKSIDKNCE  Cost.    J8000 

0.\KL.\XD,    Alameda    Co..    Cal.      No. 

1935  Leinert  Blvd. 
Two-story    and    basement    frame    and 

stucco  residence   (7   rooms). 
Owner — Grace  S.  Harwood,   3514  Lyon 

Ave.,   Oakland. 
Architect — Not    Given. 
Contractor— Wm.     P.     Harwood.     3514 

Lyon  Ave..  Oakland. 

To   Be   Done    By   Day's  Work. 
RESIDENCE  Cost.    $5,000 

OAKLAND,    Alameda   Co..   Calif.     3751 

Elston  Avenue. 
One   -   story  and  basement  frame  and 

stucco  residence  (five  rooms). 
Owner   and    Builder — J.    W.    Scammell. 

424   Scenic  Ave.,  Oakland. 
.Architect — Not  Given. 


Bids    Wanted— To    Close     March    7,    11 

A.    M. 
RESIDENCES  Cost,    $120.00(1 

LONGVIEW.  Washington. 
Construct    sixty    houses    for    Longvlew 

Subsistence  Homestead   Tract. 
Owner — United   States  Government. 

Bids  to.  and  plans  and  specifications 
obtainable  from  H.  W.  MaoGregor. 
Superintendent  of  Purchases,  Division 
of  Subsistence  Homesteads,  Depart- 
ment of  the  Interior,  Wahington,  D. 
C.  upon  deposit  of  $75.  Certifle.] 
check.    S^r,    50%    performance    bond. 


Plans   Being   Figured. 

RESIDENCE  Cost,    $8500 

SAN     FRANCISCO.       Union  St.   near 

Scott   Street. 
Two-story    and    basement    frame    and 

stucco    residence    (8    rooms    and    2 

baths) ;     slate     roof,     hardwood 

floors,   tile  baths,   etc. 
Owner— Withheld. 
Architect    —    Albert    Schroepfer,     244 

Kearny  St..   .San   Francisco. 
G.  P.  W.  Jensen.  320  Market  »treet, 
and    William    Martin,    666    Mission   St., 
are  figuring  the  plans. 


LOW  BIDDERS 

SAN  FERNANDO.  Los  Angeles  Co., 
Cal.— Harold  Hansen.  1185  Flores  St.. 
Los  Angeles,  at  $61,870  submitted 
low  bid  to  Department  of  Interior, 
Division  of  Subsistenance  Homesteads, 
Washington,  D.  C.  for  the  construc- 
tion of  a  group  of  residences  at  San 
Fernando.  Second  low  bid  was  sub- 
mitted by  Chas.  J.  Dorfman,  Los  An- 
geles,  at    $68,000.  • 


CONTRACT   AWARDED. 

PHOENIX.  Ariz.  — P.  W.  Womack, 
Phoenix,  awarded  contract  by  Divi- 
sion of  Subsistence  Homesteads  at 
$51,000  for  constructing  25  houses  on 
Unit  No.  2  of  Central  Arizona  Home- 
steads project.  ., 


Contract   Awarded. 

RESIDENCE  Cont.    Price.    $10,569 

OAKLAND.  Alameda  Co.,  Cal.  No. 
5720   Walnut   Avenue. 

One-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  3 
baths)  tile  roof,  gas  heating  sys- 
tem, steel  sash. oak  floors,  tile 
baths,   mahogany  and  pine  trim. 

Owner— John    Peters.     %    Architect. 

Architect— Chester  Trelchel.  696  Cleve- 
land Ave..   Oakland. 

Contractor — Jensen  &  Pedersen,  3443 
Adeline  St.,  Oakland. 


Preparing     Plans — Contract    Awarded. 

RESIDENCE  Cost.    $20,000 

BERKELEY.  Alameda  Co.  Spruce 
St.   near  Halkin   Way. 

Two-story  and  basement  frame  and 
brick  veneer  residence  (10  rooms 
and  3  baths)  shake  roof,  steel 
.sash,  gas  hot  air  heating  system, 
hardwood   floors,   tiled  baths,   etc. 

Owner — M.  J.  Reese. 

Architect — Williams  &  Wastell,  374 
17th   St..    Oakland. 

Contractor— F.  A.  Kurtz,  364  41st  St., 
Oakland. 


To  Be  Done  By  Day's  Work. 

ALTER   RESIDENCE  CoA,   $1500 

SAN  FRANCISCO.     2330  28th  Avenue. 
Alterations  to  frame  residence  . 
Owner — M.   Matteson,   premises. 
Architect — Not   Given.  t 


To   Be   Done   By   Day's  Work. 
RESIDENCE  Cost.    $5000 

OAKLAND,    Alameda    Co.,    Cal.      No. 

3745  Elston  Avenue. 
One-story    and    basement    frame    and 

stucco  residence   (6  rooms). 
Owner  and   Builder — J.   W.   Scammell. 

424   Scenic  Ave.,   Piedmont. 
Architect — Not  Given. 

Plan'ied. 

RESIDENCE  Cost.    $ 

FAIRFIELD.  Solano  Co..  Cal.  Four 
miles  west  of  Fairfield. 

Spanish    style    residence. 

Owner — William  C.  Robblns  Jr.,  Fair- 
field. 

Architect — Not  Given. 


BIDS  WANTED. 

GRAND  COULEE.  Wash.  —  Until 
March  22.  8  P.  M..  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation. 
Almlra.  Wash.,  for  the  construction 
of  one  7-room  and  four  5-room  resi- 
dences at  the  Government  Camp  at 
Grand  Coulee  Dam,  Columbia  Basin 
Project,   Wash. 

Residences  will  be  of  wood  frame 
construction  with  siding  over  sheath- 
ing on  exterior  walls,  plastered  inte- 
rior walls  and  ceilings;  wood  shingle 
roofing,  1-plpe  gravity  vacuum  steam 
heating  system  and  hot  air  heating 
system,   etc.;    Spec.    No.    615. 

^lans  and  specificaltions  may  be 
obtained  from  above  ofllce  and  from 
Denver,   Colo.,   and   Washington,   D.   C. 

Plans  Being  Figured — Bids  Close  Mar. 
4th. 

RESIDENCE  Cost.    $ 

PASATIEMPO.   Santa  Cruz  Co..   Calif. 

Two  -  story  and  basement  frame  and 
stucco  residence  (9  rooms  and  4 
baths)  servans'  quarters  with  two 
baths)  servants'  quarters  with  two 
air  heating  system,  etc. 

Owner — Lawrence  I.  Scott,  Insurance 
Center  Bldg..   San  Francisco. 

Architect— W.  W.  Wurster.  260  Cali- 
fornia St.,  San  Francisco. 


Contract  To   Be  Awarded. 

RESIDENCE  Cost,    $27,130 

BERKELEY,  Alameda  Co.,  CaJ.  Tun- 
nel Road. 

Two  -  story  and  basement  frame  and 
brick  veneer  residence  (12  rooms. 
5  baths)  shake  roof,  gas  hot  air 
heating  system,  hardwood  floors, 
tile   baths,    etc. 

Owner— Stanley  V.  W.  H  i  I  1  e  r  .  2847 
Russell   St..    Berkeley. 

Architect— J.  K.  Ballantlne,  251  Kear- 
ny St.,   San  Francisco. 

Contractor— A.  Cederborg.  1455  Excel 
slor  Blvd..  Oakland. 


Preparing    Preliminary    Sketches. 
RESIDENCE.   ETC.  Cost.   $75,000 

.S-ONOMA   COUNTY.    Cal.. 
Large   country   home,   guest    cottages 

etc. 
Owner— Withheld. 
Architect  —  Williams    &    Wastell     374 

17th  St.,  Oakland. 


Plans   Completed. 

RESIDENCES  Cost,   $7000 

SAN  FRANCISCO.  Alemany  Blvd. 
near   Mission    Street. 

Two  one-story  and  basement  frame 
and  stucco  residences  (6  rooms  & 
garage  each);  cast  stone  trim,  as- 
phalt and  tile  roofs,  ornamental 
iron,  brick  steps,  tile  in  kitchens 
and  baths,  oak  floors,  fireplaces, 
warm  air  furnaces,   etc. 

Owner  and  Builder — Nils  E.  Johnsson. 
270  Monterey  Blvd..  San  Francisco! 

Plans  by  L.  O.  Berg,  720  Corbett  Ave.. 
San   Francisco. 
Sub-bids  will  be  asked  shortly. 


Plans     Being     Figured    —    Bids    Close 

March  4,  4   P.    M. 
RESIDENCE  Cost.    $15,000 

PIEDMONT.    Alameda    Co.,    Cal.      Re- 

qua   Tract. 
Two-story  frame  and  stucco  residence 
Owner— Withheld. 

Architect — Miller  &  Warnecke.  Finan- 
cial   Center   Bldg..    Oakland. 
Excavation  and   Concrete — J.  H.  Fitz- 
maurice.    2857    Hannah    St..    Oak- 
land. 
The    excavation    and    concrete    has 
already   been   awarded  to  J.    H.   Fitz- 
maurice. 

Following   will   submit   bids   for   the 
construction. 

General   Work 
George  Windsor,  928  Kingston  Ave.. 
Piedmont. 

F.    C.    Stolte.    3445   Laguna   Avenue, 
Oakland. 

E.  T.  Leiter  &  Son,  811  37th  Street, 
Oakland. 

Jensen  &  Petersen,  3443  Adeline  St., 
Oakland. 
John  Moore.  354  Hobart  St..  Oakland 

A.  Cederborg,    1455    Excelsior   Blvd., 
Oakland. 

B.  F.   Woolley.   3933   Fruitvale  Ave., 
Oakland. 

J.  B.  Petersen.  4021  Agua  Vista  Ave. 
Oakland. 

Plumbing 

Carl  T.  Doell,  467  21st  St..  Oakland.      }, 

W.    C.   Ambrose.    1050   Harrison   St.,     [' 
San   Leandro. 

J.   R.   Pearce,   1844  73rd  Ave.,   Oak- 
land. 

Henry  F.   Lass,   5300  Cole  St.,  Oak- 
land. 

Painting 

A.    C.   Armstrong.    3875  Brighton   9t. 
Oakland. 

W.    H.    Pollard,   9437   E-14th   Street,      i, 
Oakland.  j 

Blomgren   Bros..    19425   Lake   Chabot 
Road.   Hayward. 

A.    Van   Heerden.    6260   College  Ave., 
Oakland. 


To   Ask   Bids  Within   One  Week. 

RESIDENCE  Cost,    $ 

BERKELEY,  Alameda  Co..  Cal.  Ber- 
keley   Highlands    Terrace. 

Two-story  and  basement  frame  and 
stucco  residence  (10  rooms  and  4 
baths);  tile  roof,  gas  hot  air  heat- 
ing system,  steel  sash,  raonel  met- 
al sinks,  hardwood  fioors.  etc. 

Owmer — John   H.    Jones. 

Architect— E.  L.  Snyder.  2101  Shat- 
tuck  Ave.,   Berkeley. 


preparing  Working    Drawings. 

RESIDENCE  Cost,    $ 

OAKLAND,  Alameda  Co..  Cal.  Rock- 
rldge  District. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  3 
baths);  shake  roof,  gas  hot  air 
heating  system,  steel  sash,  hard- 
wood  fioors.    tile   baths,   etc. 

Owner — Withheld. 

Architect— E.    L.    Snyder.    2101    Shat- 
tuck   Ave..    Berkeley. 
Bids   will   be   asked     in   about     two 

weeks. 
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Contract  Awarded 

AI/l'KltATIii.NS  Co8l,    »28B0 

niJUI.INCAiMI';.    Sun    Miileo   Co.,    Cal. 

lOlC  Clmiilii   Kir.il. 
AlternllonH    U>    tw.i-nli>iy    fniinc    r«.'»l- 

doni'i'. 
Owner— II.   M.   Itnyli'y  cl  ul. 
Ari-hltfct— Jiix.    H.    Mllchi-ll,    30U    I'Inc 

at..    Hun    Kraiiolsco. 
Contrai-liir— UiilihiHon    &    llllleiiplf,    41 

SluTlclan    SI..    Sim    Francl»oo. 

Contract  Awarded. 

HESIDKNCK  Com.  17000 

BEHKKI.IOV.   .Mamedu  (;o.,   Cal.    lllll- 

dali'  Avenue. 
Two  -  Htory  and   ba«tMnent   frame  and 

Btucco    re.Mldence    (7    rooms    and    3 

balli.s)     Hhlniile    roof,    bus    lieatlnu 

system,     hardwood     lloors,     tile 

baths,  etc. 
Owner — Warren  I,.  Hanna.  !IH  rerall.i 

Avenue.  Herkcley. 
Architect— Fred.    I>.   Confer,   2812   Kus- 

sell  Street,   Berkeley. 
Contractor— Robert    W.    Barr,    874    41st 

Street.   Oakl.Tnd. 


Segregated    Bids  Being  Taken. 

RESinK.VCK  Cost.   $ 

BERKELKY,  Alameda  Co.,  Cal.  Thou- 
sand Oaks  Boulevard. 

Two  -  story  and  basement  frame  and 
stucco  residence  (7  rooms):  EnR- 
llsh  style,  shake  roof,  gas  heating 
system,  rustic  exterU>r,  hardwood 
floor,  etc. 

Owner— L.  M.  Hanson. 

Architect— E.  L.  Snyder.  2  10  1  Sbat. 
tuck   .\vcnue,    Berkeley. 


To   Be   Done   By   Day's  Work. 

RESIDENCK  Cost,    $5000 

SAN   FRA.NCISOO.     Urbano  Drive  841 

W   Boiica   St. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner  and   Builder— W.    E.   Grosman, 

1    Newton   St..    San   Francisco. 
Architect — Not  Given. 


To   Be   Done   By  Day's  Work. 

liKSIUIO.VCKS-  Cost.  $4000  each 

SAN    FRANCISCO.      W   Thirty-second 

Ave.    N    Balboa   St. 
Two    one-story    and    basement    frame 

and   stucco   residences, 
owner  and  Builder — Anza  Home  Bldg. 

Co..    1498  3Gth   Ave.,    S.    F. 
Arcliitect— .Not   Given. 


Plans   Being   Completed. 

RESIDENCE  Cost,    »20.000 

I'lEDMONT,  Alameda  Co..  Cal.  Pied- 
mont Pines. 

Two  -  story  and  basement  frame  and 
stucco  residence  (12  rooms  and  4 
baths)  tile  roof,  gas  hot  air  heat- 
ing system,  hardwood  floors,  tile 
baths,   etc. 

Owner— Withheld. 

Architect- F.   Eugene  Barton,  Crocker 
Building.    San  Francisco. 
Bids  will  be  asked   shortly. 


Plans  Being  Prepared. 
RESIDENCE  Cost,   $8000 

BAKERSFIELD.  Kern  Co.,   Calif. 
Adobe   brick   residence. 
Owner— Withheld. 

.Vrchitect — Clarence  Cullimore,   10  Ole- 
ander St..  Bakersfield. 


To  Be  Done   By   Day's  Work. 

RESIDENCE  Cost.   $7000 

SAN    JOSE.    Santa    Clara    Co..    Calif. 

162.-1  Emory  Street. 
Two-story  frame  and  stucco  residence 

(eight   rooms). 
Owner  and  Builder— A.  R.  Calvelli.  S.i'i 

Nevada  Ave.,  San  Jose. 
Architect— Not   Given. 


Planned. 

RESIDENCES  Cost,    $ 

FAN    MATEO,    San    Mateo    Co..    Calif. 
San  Mateo  Terrace. 


Two  1-Hlory  and  biuii-ment  frame  nnil 
Htucco  rPMideni'eM   (0  or  (I  roonm). 

Owner— Paul  I'leverHy.  %  real  PHlnie 
nitent. 

Arcbllect  — Nol    Given. 

AKenf  —  Ilaliih  I..  Lanlls.  142H  Soi.lb  El 
('amino.  .San  Mateo. 


Contract   Awarded. 

ltESII)EN<'E  Cost.   $.'iOOn 

SA.N    FRANCISCO.    W.    22nd    Ave.    1.10 

N   Balboa  Street. 
Two-story  frame  residence. 
(>wner — Barbara  Flanagan.  %  lonlrac 

tor. 
Architect — Not    Given. 
Architect— C.    O.    Bllncoe,    2  «  6  .1    :r>H\ 

Avenue. 


Contract  Awarded. 

RESIDENCI-  Cost.    $7f)75 

SAMNAS,     Monterey    Co..     Cal.      NW 

Los  Lauerellas  and   El   Paso   Sts. 
One-story    and    basement    frame    and 

stucco    residence    (6    rooms    and    2 

baths). 
Owner — Fred  and  Ora  Center.  Salinas. 
Arcihtect— W.   A.    Doctor,   362    Hudson 

S't..  Oakland. 
Contractor   —    Harry    C.    Knight.    1435 

Harrison    St.,    Oakland. 


To   Ask   Bids  Within   One  Week. 

UESIDENCE  Cost.    $4000 

BERKELEY,  Alameda  Co.,  Cal.  San 
Antonio  Avenue. 

One-story  and  ba.sement  frame  and 
stucco  residence  (3  rooms)  .shake 
roof,  unit  gas  fired  warm  air  heat- 
ing system,   hardwood  floors,   etc. 

Owner— Withheld. 

Architect — B.  Reede  Hardman,  2068 
Allston  Way.   Berkeley. 


Contract   Awarded. 

KESIDE.NCE  Cost,    $8000 

SACRAMENTO,   Sacramento  Co.,   Cal. 

No.    1051    46th    Street. 
Two-story  frame  and  stucco  residence 
Owner — Wright   Holding  Company. 
Architect — Not  Given. 
Contractor— C,    C.    Ruliy,    4S00    T    St.. 

Sacramento. 


Contract    Awarded. 

RESIDE.NCE  Cost.    $4000 

.MILL  VALLEY.   Marin  Co..  Cal. 

One-story  wood  frame  residence  (3 
rooms)  terrace,  garage,  split 
shake  cedar  roof,  gas  floor  fur- 
nace, hardwood  floors,  monel  met- 
al, etc. 

Owner — Ralph    Van    Derveer. 

Architect— Withheld. 

Contractor — Felix  Welch.  1430  Larkin 
St.,  San  Francisco. 


Contract    Awarded. 

AUDITION  Cost.    $2000 

OAKLAND,    .Vlameda    Co.,    Cal.      No. 

700     E-24th     Street. 
Three-room    addition    to    residence. 
Owner— A.   Silverstine.   940  Sutter  St.. 

San  Francisco. 
Arcihtect — Not   Given. 
Contractor — George     Swanstrom.     1615 

7Sth  Ave.,  Oakland. 


*?CHOOLS 


BIDS    OPENED 

VAN  NCYS.  Los  Angeles  Co..  Cat. 
-Fred  F.  C.recnfield.  7310  S.  Figueroa 
St.,  Los  Angeles,  submitted  low  bid 
at  $28,270  to  Los  Angeles  Board  of 
RJducation,  February  21,  for  the  re- 
construction, strengthening  and  re- 
habilitation of  the  main  building  (less 
the  auditorium,  hame  economics  and 
classrooms  9  and  10)  at  the  Pacoima 
School.  11066  Norris  St..  Van  Nuys. 
The  work  will  consist  of  removing  ex- 
isting hollow  tile  bearing  walls  in  old 
portion  of  building  and  replacing  with 
wood  studs  and  stucco.  Plans  were 
prepared  by  Architects  Hibbard.  Ger- 
rity    &    Kerton.    and    Structural    Engi- 


neer Paul  E.  Jefterii.  Architect*'  Bide., 
l.'»  Angeles.  other  l.ldii  were;  J. 
K,  I,  Construction  I 'n  .  |2H.'Jl.''i;  J.  K. 
Lipplncolt.  $2!).342;  Wtn.  J.  »hlrley. 
1211,868;  Jones  Bros.,  $30,300.  Fred 
F.  (irei-nneld  submitted  the  names  of 
the  following  subcontructors  with  his 
general  contract  bid;  Kug«ne  Me- 
loney.  roofing.  $1990;  A.  E.  Rohner. 
plastering,  12990;  E.  I.  Wight,  plaa- 
tcrlng.  $2990;  .Splnner-Uleat  black- 
boards. $986.15;  Hick  man  Ifroa.. 
plumbing.  $823;  Hickman  Bros.,  heat- 
ing and  ventilating.  $633;  Ul-Hart 
eleclrlc    wiring.    $2278. 


ALLOTMENT  CHANGED 

COVELO,  .Mendocino  Co..  Ciil.  —  Th-t 
Federal  Public  Works  Administration 
has  changed  allotment  of  a  loan  and 
grant  of  $39,200  to  a  grant  of  $11,500 
for  the  construction  of  a  school  build- 
ing. 


PROJECT   APPROVED 

ESCAIjON,  San  Joaquin  Co..  Cal.- 
.SERA  has  approved  appropriation  of 
$3262  for  improvements  to  the  grounds 
of  the  Escalon  High  School.  Work 
Includes  leveling  football  field,  and 
planting  Into  Bermuda  Grass;  con- 
struction of  fence;  construction  of 
four  basket  ball  courts,  etc.  C.  H. 
Sawyer  of  the  Escalon  L'nlon  High 
School  District,  will  supervise  the 
project   which   will  employ  52  laborers. 


PROJECT   APPROVED 

SEAL  BEACH.  Orange  Co.,  Cal.— 
S'ERA  has  approved  appropriation  of 
$6478  for  Seal  Beach  School  rehabi- 
litation. Work  includes  constructing 
bus  garage;  exterior  stuccoing  of 
present  buildings;  installation  of 
sprinkler  system,  etc.  J.  H.  Mc- 
Gaugh  of  the  Seal  Beach  Elementary 
School  nistrict,  w^ll  supervise  the 
project  which  will  employ  25  laborers. 


BIDS  WANTED. 

LOS  ANGELES.  Cal.— Cntil  March 
20,  11:30  A.  M.,  bids  will  be  received 
by  Los  Angeles  board  of  education. 
purchasing  bureau,  142.'>  South  San 
Pedro  St..  for  a  one-story,  .?ix-ro..ni. 
frame  and  stuoco  schi  ol  bu'ldin,*  (unit 
No.  4)  to  be  built  at  the  LanUcrshim 
school.  5230  Bakman  St.,  V-Jn  Xuys 
f', strict.  Henry  C.  Newton  <u\il  Robt. 
V.  Murray.  502  Architects'  Bldg..  Los 
Ange.es.  architect,  and  C.  J.  Dor- 
rick,  structural  engineer.  Co.<",  J.-vl  - 
651. 


PROJECT    APPROVED 

L.\WNDALE.  Los  Anp.les  Co.,  Cal. 
— SER.X  has  approved  ..ppropriation  of 
$432.*i  for  strengthening  and  bracing 
roof  trusses  and  floor  joists  and  in- 
stallation of  earthquake  tie-rods,  dla- 
phrams.  bolts.  etc..  In  the  South 
School  Building,  Lawndale.  R.  Bates 
Jr.  of  the  Lawndale  School  District 
will  supervise  the  project  which  will 
give  employment  to  one  timekeeper 
and  22  laborers. 


PROJECT    APPROVED 

SACRAMENTO  COVNTY,  Cal.  — 
.'^ER.X  has  approvide  appropriation  of 
$1378  for  the  improvement  of  the 
Courtland  High  School  boys'  gymn- 
asium, Sacramento.  Work  Includes 
cleaning  and  leveling  surface  for  lay- 
ing concrete  floor,  constructing  120 
wooden  lockers,  installation  of  plumb- 
ing fixtures,  etc.  Nils  Aanonsen  of 
the  Courtland  Joint  Union  High  School 
will  supervise  the  project  which  will 
employ    16   laborers.  ' 


CONTRACT    AWARDED. 

VAN  NUY'S.  Los  .\ngeles  Co.,  Cal.— 
Fred  F.  Greenfield.  7310  S.  Figueroa 
St.,  awarded  contract  at  $28,270  by 
Los  Angeles  board  of  education  for 
reconstruction,    strengthening   and    re- 
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habilitation  of  the  main  building  (less 
the  auditorium,  home  economics  and 
classrooms  9  and  10)  at  the  Pacoima 
school.  11066  Norris  St..  Van  Nuys. 
Hibbard.  Gerrity  &  Kerton.  architects. 
»nd  Paul  E.  Jeffers,  Architects'  Bids.. 
Los    Angeles,    structural    engineer. 

Plans    Approved. 

SCHOOL  Cost,  % 

SAX  FKANCISCO.  Geary  and  Scott 
Streets. 

Restoration  of  portion  of  Girls'  High 
School  (portion  recently  destroyed 
by  fire). 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — H.  A.  Minton.  525  Market 
St..    San   Fiancisco. 

Associated  Architects — Henry  C.  Smith 
Humboldt    Bank    Bldg..    and    Mark 
T.   Jorgensen.   525  Market  St. 
Final   plans  have   been   approved  by 

the  State   Division  of  Architecture  at 

Sacramento. 
^ds  will  be  asked  shortly. 


Preparing    Working    Drawings. 

SCHOOL  Cost.    $300,000 

SAN  FRANCISCO.  Twenty-fifth  and 
Bryant  Streets  (Sunshine  -  Buena 
Vista    School). 

One-story  reinforced  concrete  school 
(18  ciasssroom.  dining  room,  exer- 
cise room,  vocational  room,  rest 
rooms,    auditorium   to   seat   500). 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architects  —  Martin  J.  Rist.  Phelan 
Bldg.;  Charles  F.  Strothoft.  2274 
15th  St.;  STOith  O'Brien,  2032  Bak- 
er St..  and  Albert  Schroepfer,  681 
Market   Street. 

Structural  Engineer — H.  J.  Brunnier, 
Sharon  Bldg.,   San  Francisco. 

Mechanical    and   Electrical   l?ngmeer — 
A.    R.    McLaren,    611    Howard    St. 
Plans   'Will    be    completed    in    about 

sixty  days. 

Commissioned   To   Prepare   Plans. 

RECONST.    SCHOOLS  Cost,   $ 

ALAMEDA.   Alameda  Co.,   Cal. 

Reconstruct  grammar  and  high  school 
buildings  in  the  City  of  Alameda. 

Owner — City  of  Alameda. 

Engineers — L.  H.  NLshkian,  525  Mar- 
ket St.,  Harold  Hammill,  381  Bush 
St.  and  Earl  Russell,  Pacific  Bldg. 
San  Francisco. 


BONDS    DEFEATED 

SAN  MATEO,  Cal.  —  San  Mateo 
School  District  refeated  bond  issue  in 
the  amount  of  $25,000  February  26. 
Proceeds  were  to  have  been  used  to 
finance  construction  of  a  new  school 
in  San  Mateo  County. 


BONDS    SOLD. 

TAHOE  CITY,  Placer  Co..  Calif.— 
Tahoe  City  School  District  sold  bonds 
in  the  amount  of  $15,000  to  the  Bank 
of  America.  Proceeds  to  finance  the 
construction  of  one-story  wood  frame 
grammar  school  in  Tahoe  City  for  the 
Tahoe  City  School  District.  Plans 
prepared  by  Architect  Chas.  F.  Dean, 
California  State  Life  Bldg.,  Sacra- 
mento. 

Plans  Being   Figured— Bids  Close   Mar. 

19,  8  P.  M. 
Al-niTORIUM  Cost.    $24,700 

LE  GRAND.   Merced  Co.,   Cal. 
One-story  frame  and  stucco  combina- 
tion gymnasium  (144x88  ft.)  stage, 
dressing   rooms,    etc. 
Owner— Le  Grand   Union   High   School 

District. 
Architect— W.    H.    Weeks,    525    Market 
St.,   San   Francisco. 
Bids  are  being  taken   for  a  general 
contract  with  separate  bids  for  heat- 
ing. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  de- 
posit of  $20. 


PROJECT    APPROVED. 

SANTA  MARIA,  Santa  Barbara  Co., 
Cal. — SERA  has  approved  appropria- 
tion of  $6,837  for  miscellaneous  re- 
pairs to  the  Santa  Maria  High  School. 
O.  J.  Reiner  of  the  Santa  Maria  Un- 
ion High  School  District  will  super- 
vise the  project,  which  will  employ 
14  laborers. 


FUNDS   ALLOTTED. 

MONMOUTH,  Ore.— Federal  Public 
Works  Administration  has  allotted  a 
loan  and  grant  of  $54,000  to  the  De- 
partment of  Higher  Education  of  the 
State  of  Oregon,  for  the  construction 
of  a  1 -story  gymnasium  on  the  camp- 
us of  the  Oregon  State  Normal  School 
at  Monmouth.  The  approximate  cost 
of  labor  and  material  is  $52,000  of 
which  30%  is  a  grant.  The  balance  is 
a  loan  secured  by  4%  bonds.  The  en- 
tire cost  of  the  project  is  $63,000,  and 
the  applicant  will  furnish  the  differ- 
ence between  the  iotal  cost  and  the 
PWA  allotment. 


PLANNED. 

SAN  DIEGO,  Cal.— San  Diego  city 
school  department  has  prepared  list 
of  school  improvements  to  be  sub- 
mitted to  the  Public  Works  Adminis- 
tration with  a  request  for  govern- 
ment financing.  The  program,  which 
involves  alterations  and  reconstruc- 
tion of  47  buildings  at  an  estimated 
cost  of  $3,500,000,  includes  a  4-room 
addition  to  Alice  Birney  elementary 
school;  physical  education  building, 
gymnasium  and  shop  for  point  Loma 
high  school;  gymnasiums  for  Herbert 
Hoover,  La  Jolla  and  Memorial  high 
schools;  three-ronm  addition  at  Pa- 
cific Beach  elementary  school;  audi- 
toriums for  McKinley  and  Benjamin 
Franklin  schools;  heating  system,  sci- 
ence building  and  six  classrooms  for 
San  Diego  high  school;  tennis  courts 
at  Point  Loma,  San  Diego,  La  Jolla, 
Memorial  and  Hoover  high  schools. 
and  swimming  pools  at  San  Diego, 
Hoover.  Memorial,  Point  Loma  and 
La  Jolla   high    schools. 


BIDS  WANTED. 

PASADENA.  Cal.— Until  March  19. 
11  A.  M.,  bids  will  be  received  by  the 
Pasadena  board  of  education  for  re- 
construction of  the  Jane  Addams  and 
Louis  Agassiz  buildings  at  the  Pasa- 
dena Junior  college.  Separate  bids 
will  be  taken  on  the  genera!,  elec- 
tric wiring,  plumbing,  heating  and 
ventilating.  C.  J.  Bennett.  SU  Firit 
Trust    Bldg.,    Pasad?na.    architect. 


Preparing    Workrng    Drawings. 

RECONSTRUCT    SCHOOL  $140,000 

BERKELEY.  Alameda  Co..  Cal.  Cal- 
ifornia  and    Derby    Streets. 

Reconstruct   Longfellow   School. 

Owner — Berkeley   School   District. 

Architect— John  Reid.  Jr..  405  Mont- 
gomery   St.,    San    Francisco. 


Sub-Contract  Changes 

SCHOOL  Cont.   Price,   $176,248 

SAN  FRANCISCO.  No.  150  Brompton 
St.    (Glen   Park   School). 

Twn-story  reinforced  concrete  school 
(14  classrooms,  auditorium  to  seat 
450)  tar  and  gravel  roof,  steam 
heating    system,    etc. 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect.s— Lewis  P.  Hobart,  525  Mar- 
ket St.  and  Bliss  &  Fairweather, 
Balboa   Bldg. 

Structural  Engineer — John  B.  Leonard 
677   Tenth    Avenue. 

Mechanical  Engineer  —  Robert  L.  St. 
John,   544   Market   Street. 

Contractor— Jas.    L.    McLaughlin,    251 
Kearny    Street. 
The    following    sub-contracts      were 

changed    by    the    contractor    in    con- 
nection   with    above    project. 


Acoustical  Material — Western  Asbes- 
tos Magnesia  Co.,  675  Townsend 
St.  (in  lieu  of  Acoustical  Engi- 
neer Co.) 

Composition    Roofing — Bender    Roofing 
Co..  5th  and  Bryant  Sts  (in  lieu  of 
C.   L.      Frost. 
Other    awards    previously    reported. 


Bid  Opening  Date  Advanced  To  March 
13,  2:30  P.   M. 

SCHOOL  Cost.    $86,400 

SAN    FRANCISCO.      Patrick   Henry 

School,   18th  and  Vermont  Streets. 

Two-story    reinforced    concrete    school 

unit    (eight    classrooms). 
Owner — City  of  San  Francisco  (School 

Department). 
Architect  —  W.    D.   Peugh,   333  Mont- 
gomery  St.   &   Gardner  A.   Dailey, 
210  Post  Street. 
Structural  Engineer — Walter  Huber,  1 

Montgomery   Street. 
Mechanical  Engineer — Leiand  &  Haley 
58    Bush    Street. 
Bids  are  being  taken  as  follows: 
General    Work    (Including    Mechanical 
and   Plumbing)  —  Estimated  cost 
$86,400;    $55   deposit    for   plans. 
Mechanical  Work  ar-l   Plumbing — (Es- 
timated   cost    $10,400)    $15    deposit 
for  plans. 
Electrical   Work — (Estimated  cost  $4.- 
000)  $15  deposit  for  plans. 
Plans  and  specifications  may  be  ob- 
tained  from   C.   H.    Sawyer.   City  Ar- 
chitect,  City  Hall. 


LOW   BIDDERS 

LOS  ANGELES,  Calif.— Clinton  Con- 
struction Co..  1103  Spring  Arcade 
Bldg..  Los  Angeles,  submitted  low  bid 
on  general  contract  (using  salvaged 
materials)  to  the  Long  Beach  board  of 
education  at  $158,600.  for  construc- 
tion of  administration  building  at  the 
George  Washington  Junior  high  school 
site.  Low  bidders  on  the  other  con- 
tracts were:  Coast  Electric  Co.,  2350 
Cedar  ave..  Long  Beach,  on  the  elec- 
tric wiring  at  $15,025;  Hickman  Bros., 
910  E.  Anaheim  St.,  Long  Beach,  on 
the  heating  and  ventilating  at  $8,235; 
E.  Willardaon,  2407  Tesla  Terrace.  Los 
Angeles,  on  the  plumbing  at  $7,040. 
W.  Horace  Austin.  532  Chestnut  ave., 
Long  Beach,  architect,  and  Francis  N. 
Diouny,   structural   engineer. 


LOW    BIDDERS 

LOS  ANGELES  County,  Colif.— 
Norwalk) — Bannister-Field  Co.,  4101 
Goodwin  ave..  I.,os  Angeles,  submitted 
low  general  contract  bid  to  Board  of 
Public  Building  Reconstruction  at  $63.- 
353,  for  construction  of  an  auditorium 
building  at  Walnut  and  14th  sts.,  Nor- 
walk, for  the  Norwalk  Elementary 
School  District.  Bid  were:  Ora  King, 
635  Prospect  ave..  South  Pasadena, 
plumbing  and  heating  $4,023;  Cave 
Electric  Co.,  2107  N.  Ross  St..  Santa 
Ana,  electrical  work.  $9,377.  T.  C. 
Kistner.  814  Architects'  Bldg..  Los 
Angeles,   architect.  ■, 


PROJECT    APPROVED. 

GRAFTON,  Yolo  Co.,  Calif.— SERA 
approved  appropriation  of  approxima- 
tely $20,000  for  the  contruction  of  an 
addition  to  Knights  Landing  Gram- 
mar School  and  for  grading  and  con- 
struction work  at  the  Woodland  High 
School.  ■• 


BIDS    WANTED 

LOS  ANGELES,  Calif.— Until  Mar. 
14,  11:30  a.  m..  bids  will  be  received 
by  the  Los  Angeles  board  of  education 
purchasing  bureau,  1425  9.  San  Pedro 
St.,  for  construction  of  new  buildings 
A  and  B  at  the  Alta  Loma  school  site, 
1745  Vinej-ard  Ave.  Chas.  H.  Hutch- 
inson, architect.  1132  Central  Bldg., 
and  Structural  Engineer  Edward  R. 
Bowen.  Construction  will  be  of  frame 
and  stucco,  composition  roofing,  ce- 
ment and  wood  fioors,  etc.  Cost  $97,- 
500.  i 
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Preparing   Plant. 

iVMNA.SIlIM  CoHt.  $70,nno 

•HK'O.     Huttp     f'liiinty,     Chlro     Illnh 

School. 
•nniilriK't   ooncroti"   nyniiiadliini    Imllcl- 

liiK. 
owner— Chlro  Siliool   DiMtilct. 
Archlli'ct— (licHlcT    rule,     Chk-o. 
'onlrnctiir— Nono  Rlvon. 

lM\<i>r  will  Im-  fiiinl."lwil  l)y  tlw 
SICHA 

FUNDS   ASKED. 

POMONA.  I."H  AiiKflc.M  County.  Cul. 
—Pomona  honrd  of  I'llucatlon  lias  siili- 
nilttcd  an  application  to  the  Public 
Work.4  AdrnlnlKlratlon  icqucstlnB  gov- 
crnnu'nt  llnanclnR  for  throe  proposed 
new  Hchool  liulldinK.'*  to  he  hiillt  in 
i'nmona.  K»tlinate.s  call  for  $90,000 
each  for  two  elementary  school.s  and 
1100.000  for  a  Junior  high  .school.  They 
prolialily  will  replaci'  the  Snn  An- 
tonio. Il.irnillon  and  Kmerson  build- 
ings, i 

BOND    ELECTION. 

OIIA.VCI':  cor.VTY.  Calif.— Cypre.ss 
School  l>i.itrict.  Orange  county,  will 
hold  an  election  March  29  at  which 
time  It  l.s  proposed  to  vote  bond.s  in 
the  sum  of  $!i.'i.0O0.  proceeds  to  be 
used  to  llnance  four  additional  class- 
rooms and  an  nudltoriuin  at  the  Cy- 
press school.  Architect."!  W.  Horace 
Austin  and  H.  C.  Wildman.  Spurgin 
Building,  Santa  Ana,  have  been  au- 
thorized to  prepare  sketches  for  the 
additions. 


CONTEMPLATED. 

SANTA  MARIA.  Los  Angeles  Co., 
Calif.— Santa  Maria  Union  High  School 
District  contemplates  starting  work 
this  spring  on  the  flrst  unit  of  a  new 
Junior  college  plan  in  Santa  Maria. 
The  project  has  not  yet  reached  the 
plan   stage. 


PROJECT    APPROVED. 

WHITTII':r.  Los  .Angeles  Co.,  Cal.— 
SERA  has  approved  appropriation  of 
J2.3,")l  for  the  partial  demolition  of 
the  J.  G.  Whittier  School  at  Whittler. 
Work  will  consist  of  shoring  roof  and 
walls,  removing  all  hollow  walls  and 
plastering  from  Interior  partitions, 
cleaning  up  and  hauling  away  of  de- 
bris. R.  L.  Warren  of  the  Whittier 
City  .School  District  will  supep\'ise 
the  project  which  will  give  employ- 
High  St.,  Oakland, 
ment  to  one  timekeeper  and  IS  la- 
borers. 


PROJECT    APPROVED. 

HEALDSBURG,  Sonoma  Co..  Cal.— 
SERA  has  approved  appropriation  of 
$3,214  for  constructing  concrete  foun- 
dation, retaining  walls,  sub-floors  and 
sidewalks  at  the  new  school  building 
at  HealdslHirg.  J.  L.  Easterly  of  the 
Healdshurg  Elementary  School  Dis- 
trict will  supervise  the  project,  which 
will  employ  24   laborers. 


Plans    Being    Prepared. 

SCHOOL,    ETC.  Cost,    $ 

NEWMAN,    Stanislaus   Co.,   Cal. 
One-story     frame    and     stucco    school 

shop  Iniildings. 
Owner— Newman     High     School     Dist. 
Architect— G,    N.    Hllburn,    1213    I    St.. 

Modesto. 


PROJECT   APPROVED. 

WOODBTlIDGE.  San  Joaquin  Co.. 
Cal.— SER.V  has  approved  appropria- 
tion of  $2,271  for  improvement  of  the 
grounds  at  the  Woods  School,  Wood- 
bridge.  The  work  includes  installing 
lawn  irrigation  system,  constructing 
tennis  court,  reconstructing  baseball 
backstop,  removing  dead  trees  and 
shrubs,  etc.  C.  H,  Sawyer  of  the 
Woods  School  District  will  supervise 
the  project,  which  will  employ  2  fore- 
men  and   45  laborers. 


BIDS    WANTED. 

I'ASAIil'.NA.  Cal.  — Dntll  March  19. 
II  A  .M  .  bidH  will  lie  received  by  the 
Pasadena  board  of  edu<'nllon  for  re- 
I  onHlrui'llon  of  Ihe  Jane  AddaniH  and 
Louis  AKaHsIss  bulldlngh  at  Ihe  PaHa- 
ena  Junior  lollege.  Separate  bids 
will  be  taken  on  the  general,  electric 
wiling,  pluniblng.  heating  and  venti- 
lating. C.  J.  Ileiinetl,  311  First  Trust 
Mldg.,  Pasadena,  archllecl.  Deposit 
of  $2.1   required   for  plans. 


PLANNED. 

KL  .MONI'E.  I,o8  Angeles  Co..  Cal. 
—  El  .M.iiile  I'nion  High  School  Dis- 
trict has  applied  to  the  Public  Works 
Administration  for  government  finan- 
cing for  proposed  science,  shop  and 
administration  buildings,  auditorium, 
drafting  room,  domestic  science  unit 
and  library  to  be  erected  at  EI  Monte 
high  school.  Total  cost  of  the  struc- 
tures   Is   estimated  at    $220,000. 


Preparing   Working   Drawlnga. 
ADDITION  Cost.    $18,000 

SACRAMENTO  COUNTY.  Calif. 
One-story    frame    and    stucco    addition 
to  elementary  school  (2  classrooms 
and   assembly   hall). 
Owner— Arden  Elementary  School  Dis- 
trict. 
Architect — Charles  F.  Dean,  California 
State    Life   Bldg.,   Sacramento. 
Plans  will   be  conjpleted  In  about  60 
days.      PWA     has    allotted     $22,300     to 
the  Arden    Element.iry  .School   District 
as   a    loan    and   grant    to   finance   con- 
struction. 


16— BANKS,  STORES  AND 
OFFICES 

Feoruary  27,   1935 
CONTRACT   AWARDED 

SAN  FRANCISCO— Rraaa  &  Kuhn, 
1917  Bryant  St..  at  $64  awarded  con- 
tract by  Department  of  Public  Works 
for  one  graph  panel  for  the  control- 
ler's  office.    City  Hall. 

Complete    bids    published    Jan.    24. 


To   Be   Done   By   Day's  Work. 

STORE  Cost.    $10,000 

SAN    FRANCISCO.      Mission    St.    and 

Russia   Avenue. 
One-story   concrete    store   Ijuilding. 
Owner — A.  B.  Frank,  4607  Mission  St.. 

San    Francisco. 
..\rchitect— Not   Given. 


Plans  Completed. 

STORES  Cost.    $10,000 

OAKLAND,    Alameda  Co.,    Calif.     394- 

96-98  Grand  Avenue. 
One-story    reinforced    concrete    store. 
Owner — Wm     Greuner,    Jr.,    168    Grand 

Ave.,   Oakland. 
Architect— R.   A.  Hutchinson,  3433  An- 

dover  St..  Oakland. 


Contract   Awarded. 

ALTERATIONS  Cost,    $1000 

SAN   FRANCISCO.     701  Grant  Avenue. 

Alterations  to  store  building. 

Owner— S.  Iwata  Trading  Co..  253  Post 
Street. 

Architect — Not  Given. 

Contractor — George  Nimmo.  S04  Mont- 
gomery   Street.  ' 


Contract   Awarded. 

AI,TERATIONS  Cost,    $1500 

SAN   FRANCISCO.     150  Powell  Street. 

Alterations  to  store  building. 

Owner    —    Hibernia    Bank.     McAllister 

and  Jones  Streets. 
Architect — Not  Given. 
Contractor— Daniel    O'Neill,   273    Minna 

Street. 


One-story  frnme  more  bulldlnc 
Owner-  Allian    Andronleo.   2002   Piirini' 

Ave.,  Alameda. 
Archlteit-Geo.   M.  Canlrell.    1406  San- 
ta Clara   Ave.,    Alameda. 

PROJECT    APPROVED 

SA.V  FRANCISCO -SERA  has  np- 
prove<l  appropriation  of  $I3.''.il  for  ths 
leh.'ilillltatlon  of  1IK5  .Market  Hlreet. 
.San  Francisco.  Work  Included  repair 
of  woodwork,  floors,  walls  and  table*, 
palming  toilet  rooms,  etc,  and  will 
he  Hupcrvlsed  by  the  SEFtA  Mn 
Francisco  Construction  Project  Di- 
vision. Eleven  laborers  will  be  em- 
ployed. 

Mill   Contract   Awarded. 

STOKE  Cost,    $10,009 

.SAN  MATEO,  San  Mateo  Co.,  Calif. 
Third    Street. 

One-story  reinforced  concrete  stor* 
building  (2  stores)  60x70  ft.;  com- 
position  and    tile    roof,    oak    fioors. 

Owner — Martin  Stelllng  Jr.,  155  Mont- 
gomery  St.,    San   Francisco. 

Architect— Francis  Lloyd.  360  Pine  St. 
San  Francisco. 

Contractor  —  G.  P.  W,  Jensen.  320 
Market    St.,    San    Francisco. 

Mill  Work— Sunset  Lumber  Co..  400 
As    previously    reported,    excavation 

and    concrete    awarded    to    Louis    Sar- 

lorlo.   2627   Lombard  St..   S.   P. 


CONTRACT    AWARDED 

SAN  FRANCISCO— F.  M.  Sauer.  725 
Santiago  St..  at  $443.00  awarded  con- 
tract by  Department  of  Public  W'ks 
for  ijasement  shelving  for  the  Con- 
trollers Office  in  the  City  Hall. 

Complete  bids  published   Feb.    14. 


Contract  Awarded. 

STORE  Cost.    $10,900 

FRESNO.  Fresno  Co..  Calif.    1239  Van 

Ness  Avenue. 
One-stoiT  frame  store  building. 
Owner — H.  C.  Oftutt,  227  Glenn  Street. 

Fresno. 
Architect — Not  Given. 
Contractor— Harris  Con.st.  Co.,   577  Mc- 

Klnley    St.,    Fresno.  . 

Contracts  Awarded. 

OFFICE  BUILDING.  ETC. 

Cc  .tract    Price.    $12,737 

SACRAMENTO.  Sacramento  Co.,  Cal. 
Ninth  and  C  Streets. 

Two-story  office  building  (40x50  feet) 
second  floor  for  clubrooms,  con- 
crete exterior  w  a  I  '.  s  .  concrete 
foundations,  plaster  and  stucco 
interior,  terra  cotta  tile  roof,  oil 
burner,  hot  air  heating  system, 
cement  floors  with  mastipave  on 
first  floor,  pine  floors  on  second 
floor,   etc. 

Owner — Consumers  Ice  and  Cold  Stor- 
age Co.  (Kenneth  Melrose.  Mgr.) 
Sacramento. 

.Architect — Dragon  and  Schmidts,  3016 
Telegraph  Ave.,   Berkeley. 

Structural  Engineer — W.  Adrian,  417 
Market  St..  San  Francisco. 

Contractor — Cambpell  Const.  Co.,  890 
R  St.,   Sacramento. 

Heating  and  Air  Conditioning — Car- 
penter &  Mendenhall.  1907  Front 
St.,   Sacramento.    $1,254. 


To   Be   Done  By   Day's  Work. 

STORE  Cost,    $ 

OAKLAND,    -Mameda   Co..   Calif.     8727 
East  14th  Street. 


PROJECT    APPROVED. 

OAKLAND.  Cal.— SER.\  has  approv. 
ed  a  supplemental  appropriation  of 
$2,23G  for  the  continuation  of  project 
of  fitting  up  offices  at  2111  Webster 
St..  Oakland.  Additional  work  con- 
sists of  remodeling,  removing  and  re- 
setting partitions;  installation  of  con- 
sultation booths;  altering  electrical 
and  plumbing  on  second  and  third 
floors.  Chas.  F.  B.  Roeth  of  the  Ala- 
meda SERA  will  supervise  the  proj- 
ect which   will   employ   17  laborers. 

PROJECT    APPROVED. 

S.\NTA  ROS.\.  Sonoma  Co..  Cal.— 
SERA    has   approved    appropriation    of 
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J1.3S6  for  constructing  partitions,  of- 
fice fixtures  and  furniture  on  the  sec- 
ond floor  of  tlie  Leppo  Bldg.  on  Ex- 
change Ave..  Santa  Rosa,  to  be  occu- 
pied by  the  Sonoma  Area  and  Sonoma 
County  SERA  personnel.  P.  H.  East- 
man of  the  Sonoma  Area  SERA  will 
supervise  the  project  which  will  give 
employment  to  2S  laborers. 


Contract  Awarded. 

STORE  Cost.    J8000 

FRESNO.    Fresno    Co..    Cal.      No.    200 

Fulton   Street. 
One-story   store   building. 
Owner— Clark    Anderson. 
Architect — Not   Given. 
Contractor— Fisher  &  McNulty.  Mattel 

Bldg..  Fresno. 


Plans  Completed. 

STORE  Cost,    $ 

OAKLAND.    Alameda    Co..    Cal.      No. 

S727    E-Hth    Street. 
One-story  frame  store  building. 
Ownei- — Athan  Andronico.   2002  Pacific 

Ave.,  Alameda. 
Architect  —  George   M.   Cantrell,    1406 

Santa  Clara  Ave.,  Alameda. 


Contract   Awarded. 

ALTERATIONS  Cost.    $20,000 

OAKLAND.  Alameda  Co..  Cal.  N  22nd 
St..  between  Adeline  and  Chest- 
nut  Streets. 

Alterations  to  warehouse  and  adjoin- 
ing property  for  variety  store. 

Owner — Sprouse-Reitz  Co.,  Inc.  Port- 
land, Oregon. 

Architect — Not  Given. 

Contractor — Chas.  E.  Burks.  4129 
Randolph    Ave.,    Oakland 


Plans  Being  Figured — Bids  Close  Mar. 
4,   10  A.   M. 

ALTER  BLDG.  Cost,  $20,000 

SAN  FRANCISCO.  No.  25  Battery 
Street. 

Alterations  to  three  -  story,  basement 
and  mezzanine  floor  of  Class  C 
brick    structure. 

Owner  —  International  Business  Ma- 
chines Corp.,  529  Market  St.,  San 
Francisco  (Gordon  Packard,  Dist. 
Mgr.) 

Architect— Carl  Geilfuss,  1095  Market 
St..    San  Francisco. 


Plans   Being   Figured — Bids  ClflSe   Mar. 
5,  2  P.  M. 

OFFICE   BLDG.  Cost,    $ 

SANTA  ROS-A,  Sonoma  Co.,  Cal.  Fifth 

and   Humboldt  Streets. 
One-story   reinforced     concrete     office 

building    (60x138   feet). 
Owner — Sonoma  County  Farmers  Mu- 
tual Insurance  Co.   (Geo.  S.  Crane. 
Secretary). 
Architect— Herbert    &    Caulkins,    Ros- 
enberg  Bldg.,    Santa   Rosa. 
Following  will  submit  bids: 
Louis    Halvorsen,    128    Dutton    Ave., 
Santa   Rosa. 
Clyde   Hansen,   Santa  Rosa. 
Wm.  Rapp.  1413  17th  St.,  Santa  Rosa 
Al    Hermann,    Penngrove. 


Contract  Awarded, 

ALTER  STORE         Cont.    Price,   $4878 

SALINAS,    Monterey   Co.,    Cal.     Main 

Street. 
Alterations    to    store    building     (new 

store  front,  plate  glass,  bars,  steel 

girders,  vitrolite,   etc.) 
Owner— Jensen  Furniture  Co.,   Salinas 
Architect— Charles    Butner,    51    Maple 

Street.   Salinas. 
Contractor  —  B.    P.    Reese.    25    Santa 

Lucai  Ave..  Salinas. 

Bids  In  Today  At  3   P.   M. 

MARKET  Cost.    $8,000 

WATSONVILLE.  Santa  Cruz  Co..  Cal. 

One-.story  reinforced  concrete  market 
building  (36x120  ft.)  steel  trusses, 
composition  roofing,  concrete  and 
wood  floors,  etc. 


Owner — Tuttle  Estate. 
Architectt— A.    W.    Story.    Pajaro   Val- 
ley  Bank   Bldg..   Watsonville. 

Following   have    procured   plans: 

A.  L.  Short,  P.  O.  Box  343.  Watson- 
ville. 

P.  T.  Wallstrum.  S54  Main  St.,  Wat- 
sonville. 

Knight    &    Bernardo,    Rt.    1    Box    19. 
Watsonville. 

Timothy  &  Hunter.   10  Andrews  Ct., 
Watsonville. 

T.  H.  Rosewall.  422  3rd  St.,  Watson- 
ville. 

Friend  &  Resh,  P.  O.  Box  743.  Wat- 
sonville. 

Contract   Awarded. 

MARKET  Cost,    $5000 

.'^AN  FRANCISCO.     E  Church  St.  210 

N    Fifteenth    Street. 
One-story    frame    market    building. 
Owner — Lewis  M.  Norton.   Russ  Bldg.. 

Sran    Francisco. 
Arcihtect— S.   Heiman.   605  Market  St., 

San   Francisco. 
Contractor— J.   S.  Malloch.  666  Mission 

St..    San  Francisco. 


To   Be   Done   By  Day's  Work 
ALTERATIONS  Cost.    $4000 

.S'ACRAMENTO.    Sacramento  Co..   Cal 

No.  2091/2   L  Street. 
Alterations   to   restaurant. 
Owner— Mrs.  J.   Bstever,   Premises. 
Architect— Not    Given. 


Additional  Sub-Contracts  Awarded. 

STORE  Cost,   $10,000 

SAN   MATEO.    San   Mateo   Co..   Calif. 

Third   Street. 
One-story     reinforced    concrete     store 
building   (2  stores)  50x70  ft.;   com- 
position  and    tile    roof,    oak    floors. 
Owner— Martin  Stelling  Jr..   155  Mont- 
gomery   St..    S'an    Francisco. 
Architect — Francis  Lloyd.  360  Pine  St. 

San    Francisco. 
Contractor    —    G.    P.    W.    Jensen,    320 

Market    St..    San    Francisco. 
Plumbing— Morrison  &  Blair,  415  Villa 

Terrace,   San  Mateo. 
Steel    Sash— Michel      &    Pfeffer      Iron 
Works.    Harrison  and   Tenth   Sts.. 
San   Francisco. 
Glass— W.    P.    Fuller   &    Co..    301    Mis- 
sion  St..    San  Francisco. 
As    previously    reported,     mill    work 
awarded    to    Sunset    Lumber    Co.,    400 
High     St.,     Oakland;     excavation    and 
concrete  to  Louis  Sartorio,   2627  Lom- 
bard S't..   San  Francisco. 


IT- 


THEATRES 


Contract  Awarded. 

ALTEB   THEATRE  Cost.    $ 

.SAN      FRANCISCO.        Fifteenth    Ave. 

and    Irving  Street. 
Alterations    to    theatre    (redecorating, 

painting,    etc.) 
Owner— Golden   State   Theatre   Co..   26 

Taylor   S.,    San   Francisco. 
Architect — Not    Given. 
Contractor  —  Alfred    J.    Hopper.    1769 

Pleasant   Valley   Road.    Piedmont. 
Milli  Work— E.    K.    Wood   Lumber  Co.. 

Frederick  and   King  Sts..   Oakland 
Plastering — Vance    Petersen.    161    Del 

Monte  Ave..   San  Francisco. 
Ornamental   Cast  Cement— O.    P.   Lar- 
son.  480   Potrero  Ave..   S.    F. 


Plans  Being  Figured  —  Bids  Close 
March  5,  2  P.   M. 

ALTER   THEATRE  Cost.   $40,000 

SAN  FRANCISCO.  Twenty  -  second 
and    Mission    Streets. 

Alterations  to  theatre  (work  involves 
redecorating,  new  steam  heating 
equipment,  new  seating,  new  car- 
pets and  drapes,  new  mezzanine 
lounge,  new  toilet,  enlarge  foyer, 
etc.) 

Owner— Golden  State  Theatre  Co..  25 
Taylor    St..    San    Francisco. 


Architect— F.  P.  Amandes.  1879  ISth 
Ave..    San    Francisco. 

Following  will  submit  bids: 

Cahill  Bros..  206  Sansome  St.  San 
Francisco. 

Salih  Bros.,  25  Taylor  St.,  San 
Francisco. 

Alfred  J.  Hopper.  1769  Pleasant 
Valley    Road.    Piedmont. 


18—  WHARVES  &  DOCKS 

Plans  To   Be   Refigured. 

REMODEL  THEATRE       Cost,    $75  000 

SAN    FRANCISCO.    1329    Fillmore   St. 

Remodel  and  refurnish  theatre  build- 
ing (work  involves  remodeling  nf 
foyers,  vestibule,  mezzanine  floor, 
complete  re-decorating,  plumbing, 
ventilating  fans,  electric  fixtures! 
new  seats,   etc.) 

Owner— Mission-Fillmore  Theatre  Co. 
(New  Fillmore   Theatre). 

Architect— A.   A.   Cantin.   557   Market. 
New  bids  will  be  asked  shortly. 


Plans  Being   Revised. 

REMODEL  THEATRE       Cost.   $75,000 

SAN  FRANCESCO.  No.  1329  Fillmore 
Street. 

Remodel  and  refurnish  theatre  build- 
ing (work  involves  remodeling  of 
foyers,  vestibule,  mezzanine  floor, 
complete  re-decorating,  plumbing, 
ventilating  fans,  electric  flxtures, 
new  seats,   etc.) 

Owner — Mission-Fillmore  Theatre  Co. 
(New   Fillmore   Theatre). 

Architect  —  A.  A.  Cantin.  557  Market 
St..    San    Francisco. 
Whether  new  bids  will  be  asked  is 

not   determined  at  this  time. 


PROJECT    APPROVED 

OAKLAND.  Cal.- SERA  has  approv- 
ed appropriation  of  $26,818  for  the  re- 
habilitation of  Market  (Street  pier 
and  transit  shed  at  Oakland.  J.  G. 
Bastow  of  the  City  of  Oakland  Post 
Commission  v  ill  supervise  the  proj- 
ect which  will  employ  one  timekeeper 
and    57    laborers. 


BIDS    WANTED. 

BENICIA.  Solano  Co..  Calif.— Un- 
til March  6.  10  A.  M.,  bids  will  be  re- 
ceived by  the  Commanding  Officer, 
Benicia  Arsenal,  Benica,  for  contruct- 
ing  repairs  to  the  Benicia  Arsenal 
Wharf.  The  work  includes  replacing 
six  fender  piles  and  one  mooring  pile; 
installing  13  new  hardwood  chafing 
strips;  removing  all  untreated  timber 
in  the  sub-structure  of  the  wharf  and 
replacing  same,    etc. 

Plans  and  speciflcations  obtainable 
from  the  above  office. 

PERMIT    ASKED. 

ESTERO  BAY.  San  Luis  Obispo  Co. 
Cal. — Application  has  been  made  by 
the  Standard  Oil  Company  of  Califor- 
nia for  War  Department  permit  to 
construct  a  wharf  in  Estero  Bay.  four 
miles  north  of  Morro  Bay,  San  Luis 
Obispo  County,  to  extend  about  102."i 
feet  bayward  from  the  line  of  mean 
high   water. 

Drawings  showing  the  location  and 
plan  of  the  proposed  construction  may 
be  seen  in  this  office,  until  11  A.  M.. 
Monday.  March  4,  1935.  Major  H.  H. 
Stickney.    District   Engineer. 


Contract  Awarded. 

REPAIRS  Contract    Price.    $42,317 

OAKLAND.   Alameda  Co..   Cal.    How- 
ard Terminal. 

Repairs  to  Howard  Terminal  Pier. 

Owner — Howard  Terminal.  Market  St.. 
Oakland. 

Architect — Reed   &   Corlett.    1801    Bank 
of  America  Bldg..    Oakland. 

Contractor — Ben  C.    Gerwick.    Inc..    112 
Market  St..    San   Francisco. 
Complete  bids  follow: 

Ben  C.  Gerwick,   Inc.,  S.  F $42,317 

A.   W.    Kitchen,   San   Francisco..  42,773 


PACIFIC    CONSTRUCTOR 
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M  It.  Mcfli'Wnn.  8nn  Krnnclnco  4B,12fl 
lliuly-TlhlilttH  Connt.   Co.,   Snn 

rrnnolHco    ^K.^IO 

IiuiiriinHdn-HarrolKon    Co.,    Snn 

KrnncUco  45.7«o 

fs—MISC.  CONSTRUCTION 

Plant    Being    Prepared. 

TOM.   IKiHSK.S.    KTC.  I'ohI.    » 

HAN  KH.WflSro-Oakland  Uny  Hrldm' 

(OciklMiul   end  iif  lirldK'")- 
Toll    hoti.Mi'H.    biislnc«»    nnd    oporntlons 
liiilUIInB.     nialnleniincc    odli-o.    i'I<-. 
(mctnl,     .ilei'l     and     cDnrreto     <'(in- 
'  Btructlon). 

I    Owner— Stato  of  California  (C.  H.  I'ur- 
!  cpII.  Chief  KnKlniM'r). 

I    Plans    by    Knitlneerlnit    Depl.    of    San 
Franrlsi'O    -    IViklnnd    Hay    BrldRe. 
600  Snnsome   St..   San   Francisco. 
Bids    will    be   asked    In    about    ninety 
days. 


PREPARING    PLANS 

I,OS»  ANiJKl.KS.  C:illf.— United  Art- 
ists Stnilio  Corp..  mil  N.  Formosa 
St..  Is  bavlnR  plans  diawn  In  Its  arch- 
itectural department  for  a  large  sound 
stBRe  to  be  erected  on  the  studio  set 
at  Santa  Monica  Hlvd.  and  ForinosM 
St.  Steel  and  masonry  structure,  130- 
x225  feet  In  area,  with  stucco  exter- 
ior and  composition  roof.  The  plans 
will  probably  Ko  out  for  bids  In  March. 


PROJECT   APPROVED. 

SAN  FRANCISCO.  —  SERA  has  ap- 
proved appropriation  of  $3,700  for  the 
rehabilitation  of  Harbor  Police  Sta- 
tion. Drumm  and  Commercial  Sts. 
Work  involves  cleaninp:  entire  front- 
age of  building,  replacing  broken  glass 
painting,  repairing  floors,  electrical 
and  plumbing  repairs,  etc.  The  City 
and  County  of  San  Francisco  Con- 
struction Projects  Division  will  super- 
vise the  project,  which  will  employ  22 
laborers. 


PROJECT  APPROVED. 

SAN  FRANCISCO.  —  SPRA  has  ap- 
proved appropriation  of  $4,497  for  mis- 
cellaneous repairs  and  construction  at 
the  San  Francl.sco  Police  Department 
Pistol  Practice  Range,  at  Fort  Fun.-;- 
ton.  Work  includes  enlargement  of 
range,  repairing  and  rebuilding  bulk- 
heads, building  clubhouse,  grading 
and  landscaping.  The  City  and  Coun- 
ty of  San  Francl.sco  Construction 
Projects  Division  will  supervise  the 
project,  which  will  employ  38  labor- 
ers. • 


PROJECT    APPROVED. 

I.OS  ANC,KI>ES  COUNTY.  Cal.— The 
SERA  has  approved  a  supplemental 
appropriation  of  $G2.160  for  providing 
additional  labor  for  the  Community 
Garden  Project  In  the  Southern  Area 
of  Los  Angeles  County.  Ralph  B 
Smith  of  the  T.os  Angeles  County  ERA 
Work  Division  will  supervise  the  proj- 
ect  which    will    employ    ."iLS    laborers. 


PROJECT    APPROVED. 

LOS  ANGELES  COUNTY.  Cal.— The 
SERA  has  approved  a  supplemental 
appropriation  of  $.t4.960  for  providing 
additional  labr)r  for  the  Community 
Gardens  Project  in  Northern  Area  of 
Los  Angeles  County.  Ralph  B.  Smith 
of  the  Los  Angeles  County  ERA  Work 
Division  will  supervise  the  project. 
which  will   employ  4.i8   laborers. 


PROJECT    APPROVED. 

LOS  ANGELES  COUNTY.  Cal— The 
SERA  has  approved  a  supplemental 
appropriation  of  $27,360  for  providing 
additional  labor  for  the  Communily 
Gardens  Project  In  Western  Area  "f 
Los  Angeles  County.  Ralph  B.  Smith 
of  the  Los  Angeles  County  KR.\  Work 
Divlson  will  supei^vlse  the  project, 
which  will  give  employment  to  22S  la- 
borers. "^ 


PROJECT    APPROVED. 

KAN  KItANClSCd.-  SERA  hnK  up- 
proved  approprliillon  of  JI.I73  for  the 
rehnbilltallon  of  So.lnl  Service  Dis- 
trict Mouse  at  12rp2  Post  Street.  The 
work  conxlBtH  of  pnlntInK  <he  exterior 
woodwork  nnd  steel  Bash:  InxtallliiK 
annunciator  syHlem;  moving  Bteani 
i.idlalor:  vinlllntlng  one  ofllce,  anri 
Installing  floor  covering.  The  proj- 
ect will  be  supervised  by  thi-  ERA 
San  P'ranclsco  Construction  Project 
Division  and  will  employ  eight  l.>- 
borers.  ^ 

Work   Under  Way. 

TANK  "opt,  t 

SAN   ^^SANCISCC     Sutro   Ijjuhs. 
Reinforced     concrete     diving     tank     nt 

Sutro  Baths. 
Owner — Sutro   Estate. 
Engineer— F.  W.   Kellberg,   .'.44    .Markel 

Street.  ■» 


PLANNED 

SAN  FRANCISCO  —  The  Board  of 
Directors  of  the  flolden  Gate  Bridge 
has  under  consideration  a  call  for 
supplemental  bids  from  Barrett  & 
Hilp  and  P^aton  &  Smith,  contractors 
on  portions  of  the  Golden  Gate 
Bridge,  for  additional  work  involving 
removal  and  replacement  of  several 
buildings  and  relocating  others,  re- 
placing power  lines,  etc.,  at  the  Pre- 
sidio of  San  Francisco.  Work  will 
probably  he  done  on  a  cost  plus  basis. 


PROJECT    APPROVED. 

LOS  ANGELES  COUNTY,  Cal.— The 
SERA  has  approved  a  supplemental 
appropriation  of  $27,360  for  providing 
additional  labor  for  the  Community 
Gardens  Project  in  Western  Area  of 
Los  Angeles  County.  Ralph  B.  Smith 
of  the  I^os  Angeles  County  ER.\  Work 
Division  will  supervise  the  project. 
which  will  give  employment  to  22S 
laborers. 


PROJECT   APPROVED. 

LOS  ANGELES  COUNTY.  Cal.— The 
SERA  has  approved  a  supplemental 
appropriation  of  $32,080  for  providing 
additional  labor  for  the  Community 
Gardens  Project  in  the  Eastern  .■\ri'a 
Los  Angeles  County.  Ralph  B.  Smith 
of  the  Los  Angeles  County  ERA  Work 
Division  will  supervise  the  projei-t. 
which  will  give  employment  to  434 
laborers. 


PROJECT   APPROVED. 

LOS  ANGELES  COUNTY.  Cal— The 
SERA  has  approved  a  supplemental 
appropriation  of  $43,440  for  providing 
additional  labor  for  the  Community 
Gardens  Project  in  the  Central  Area 
of  Los  Angeles  County.  Ralph  B. 
Smith  of  the  Los  .\ngeles  County  ER.\ 
Work  Division  will  supervise  the  proj- 
ect,   which   win   employ   362   laborers. 


Contract   Awarded. 

LOADING    PLATFORM        Cost.    $3000 

OAKLAND.    Alameda   Co.,   Cal.     Foot 

of   Ninth    Avenue. 
Concrete  loading  platform. 
Owner— Barron    Est.    Cc.    Russ    Bldg.. 

San   Francisco. 
Engineers— Ellison    &    Russell,    Pacific 

Bldg..   San  Francisco. 
Contractor  —  J.    Messinger.    369    Pine 

St.,    San   Francisco. 

CONTRACT    AWARDED. 

LOS  ANGELES.— Hoagland  Engi- 
neering &  Construction  Co.,  259  Gra- 
nada ave..  Long  Beach  will  construct 
for  the  Petrol  Corp..  a  group  of  tanks 
and  structures  at  Berth  198.  Los  An- 
geles Harbor,  at  an  estimated  cost  of 
$100,000.  The  work  involves  construc- 
tion of  four  steel  oil  storage  tanks  of 
a  total  of  85,000  bbls.  cai>acity,  three 
of  48-ft.  diameter  and  one  114  ft.  6-in 
diameter,    a    Foamlte    house,    concrete 


lire  Willi  re'iiilrlnic  about  AM  cu  yds 
of  concrete,  and  two  galviinlwd  Iron 
and  frame  pump  houses.  The  I'l-lrol 
Corp.  will  furnish  nnd  Install  the  pip- 
ing and  pumping  e<|ulpnient 


COMPLETE    BIO    LibTINO. 

LOS  ANGELES.  Cal  -As  previous- 
ly r>porled.  York  Ic-  .Muihlnery  <'or- 
IHirallon,  f.05l  Santa  Fe  Blvd..  Uis 
Angeles,  at  $3,999,  submitted  low  bid 
to  Veterans'  Admlnlslrallon  Facility 
for  providing  and  Installing  Ice  cream 
making  plant  at  the  Veterans*  Ad- 
mlnlstrntlun    Facility.    I^js   Angeles. 

Complete  bld»  follow: 
York    Ice    Mchy    Corp..    Philadel- 
phia,   Pa »».»»» 

Parker    .Mfg.    Co..    Ix>s    Angeles       4,080 
Kohlenberger    Engr.    Corp.,    Ful- 

lerton    <.3" 

Hugh    Robinson    ft   Bona,    Hunt- 
ington Park  4.T38 

fieorgia    Refrlg.    Co.,    Atlanta 5,000 

Creamery    Package    Mfg.    Co., 

Philadelphia.     Pa 5,297 

Baker    Ice    Machine  Co.,    L.   A....    6,303 
Gay    Engr.    Corp.    of   Calif.,    Lo« 

Angeles    5,«I3 


PROJECT   APPROVED 

RIVEKS-IDE.  Riverside  Co.,  Cal.— 
SEKA  has  approved  a  supplementary 
appropriation  of  $18,072  for  quarrying 
and  crushing  of  rock  for  the  City  of 
Riverside  SERA  projects.  J.  R.  El- 
liott will  supervise  the  project  which 
will   employ   90   laborers. 


PLANNED. 

BURBANK.  Los  Angeles  Co.,  Cal. 
—Columbia  Pictures  Corp.,  1438  North 
Gower  St..  Hollywood,  has  purchased 
40  acres  of  land  at  the  southwest  cor- 
ner of  Verdugo  Ave.  and  Hollywood 
Way,  Burbank.  The  nature  of  Im- 
provpments  for  the  site  has  not  been 
made   public. 

20— MISC.  SUPPLIES  AND 
MATERIALS 


BIDS   ON    FILE. 

S.\N  FR.\NCISCO.  —  Bids  received 
l.y  the  San  Francisco  Board  of  Super- 
visors for  garbage  disposal  are  on 
file  at  the  ofllce  of  the  City  Engineer. 
Room  360.  City  Hall.  • 


CONTRACT    RE-AWARDED. 

LOS  ANGELES.  Cal.— Youngstown 
Steel  Car  Corp..  15S0  E.  Slauson  Ave.. 
Los  Angeles,  awarded  contract  by  the 
.Metnipolitan  Water  District,  Los  An- 
geles, February  25  at  $51,787.50,  or 
$13.81  per  rib.  fob  Niles,  Ohio  (dis- 
count ITo  10  days)  for  furnishing  3725 
structural  I-beam  steel  ribs,  splice 
plates,  and  base  plates,  for  support 
in  16-ft.  tunnel,  complete  with  bolts 
and  nuts,  in  accordance  with  Spec. 
No.    M-2038,    Bid   No.   32267. 

The  award  on  this  material  made 
Feb.  15  to  the  Consolidated  Steel 
Corp.  was  rescinded  at  the  meeting 
of  the  board  of  directors  Feb.   2Z. 


LOW    BIDDER 

LONG  BEACH.  Los  Angeles  Co., 
Cal.— Geo.  Fensky  Co..  761  Tehama  9t. 
San  Francisco  submitted  low  bid  to 
Post  OHlce  Department  at  $708  and 
$7GS  for  furniture  and  screen-line 
equipment  for  the  t»ng  Beach  Post 
Office:    Proposal   1531. 

LOS  ANGELES  —  CONSTRUCTION 
MATERIALS  —  (MET.  DIST.) 
LOS  ANGELES.  Calif.— Bids  for 
furnishing  miscellaneous  items  of  iron 
and  steel  for  use  in  the  construction 
of  the  canal,  conduit  and  siphons  of 
the  Colorado  Fxiver  Aqueduct,  Speci- 
fication No.  M-2039,  Bid  No.  323S1. 
were  opened  by  S.  A.  Joseph.  Purchas- 
ing Agent.  Metropolitan  Water  Dis- 
trict, February  18.  The  bids  were 
taken  on    items  as  follows: 
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PACIFIC    CONSTRUCTOR 


SCHEDULE   I 
fl)  205  galv.  ladder  rungs.   Pc.   Mk.   1 

(2)  1700  galv.  ladder  rungs,  Vc.  Mk.  2 

SCHEDULE   II 

(3)  one  cast  iron  thimble  (S  in.  diam- 
eter).  Pc.   Mk.    2: 

(4)  one  cast  iron  thimble  (12  in.  di- 
ameter. A  13  in.,  R— 6  ft.  4H  in.) 
Pc.  Mk.  4; 

(5)  2  cast  iron  thimbles  (12  in.  diam- 
ter.  A— 13  in.,  R— 6  ft.  2  in.),  Pc. 
Mk.  5: 

(6)  5  cast  iron  thimbles  (12  in.  diam- 
eter, A— 12-in.,  R— 6  ft.  2  in.),  Pc. 
Mk.  6; 

(7)  6  cast  iron  thimbles  and  cover  sets 
(A— 15  in.),  Pc.  Mk.  7; 

(8)  one  cast  iron  thimble  and  cover 
set  (A— 16-in.),  Pc.  Mk.  8; 

(9)  one  oast  Iron  thimble  and  cover 
set  (A— 17  in.),   Pc.  Mk.  9; 

(10)  170  bolts  and  nuts.  H4  in.  diam- 
eter by  5Vi  in..  IG  under  head, 
square    head,    hexagonal    nut; 

SCHEDULE  IH 

(11)  24  manholes  complete,  including 
frame,  Pc.  Mk.  10;  two  half  cov- 
ers, Pc.  Mk.  13,  and  keeper,  Pc. 
Mk.   14; 

(12)  17  manholes  complete,  including 
frame,  Pc.  Mk.  15,  and  cover.  Pc. 
Mk.  16; 

(13)  350  galv.  bolts  and  nuts,  %  in. 
diameter,   (i   in.   long,   under  head; 

SCHEDULE  IV 

(14)  S  cast  iron  elbows,  flanged,  Pc. 
Mk.  17; 

(15)  one  length  of  12-in.  inside  diam- 
eter cast  iron  pipe,  flanged  (B — 
8  ft.   S-^   in.).  Pc.  Mk.  18; 

(16)  2  lengths  12-in.  inside  diameter 
cast  iron  pipe,  flanged  (B — 8ft.  6 
in.),    Pc.   Mk.    23; 

(17)  5  lengths  of  12-in.  inside  diam- 
eter  cast    iron   pipe,    flanged    (B — 

8  ft.  5  in.).  Pc.  Mk.  24; 

(18)  8  standard  12-in.  valve  assem- 
blies,   Pc.    Mk.    18; 

(19)  8  cast  iron  tees  with  blind  flange, 
Pc.   Mk.   20; 

(20)  48  ring  gaskets,  12  in.  I.D.  by 
1S'^  in.  O.D.  by  1/16  in.  thick, 
rubber  with  cloth  insert; 

(21)  600  bolts  and  nuts,  %  in.  diam- 
eter by  3H  in.  IG  under  head, 
square    head,    hexagonal    nut; 

(22)  S  lengths  of  12-in.  inside  diame- 
ter cast  iron  pipe,  one  end  flang- 
ed,   the  other  plain.    Pc.   Mk.    21- 

SCHEDULE  V 

(23)  2500  lin.  ft.  2-in.  wrought  iron 
pipe; 

(24)  125  lin.  ft.  3-in.  wmught  iron 
pipe. 

The  bidders  were:  "" 

(A)  H.  S.  Hitchcock,  receiver  for  Apex 
Steel  Co.,  Ltd.— fob  cars  6147 
Eastern  Ave.  No  discount.  Sales 
tax  included. 

(B)  Vernon  Foundry,  Inc. — fob  Los 
Angeles.  Discount,  %  of  1%  20 
days. 

(C)  Long  Beach  Iron  Works  —  fob 
Long.  Add  sales  tax  as  follows:  Sche- 
dule 1.  $18.36;  Schedule  2,  $16  92- 
S'chedule  4,  $45.04.  Rensselaer 
valves.  Discount:  Schedule  1  and 
4.   2%:   Schedule  2.    1%. 

(D)  Pacific  Iron  &  Steel  Co.,  Ltd.— 
fob  plant.  Prices  include  sales  tax. 
Net  30  days. 

(E)  Commercial  Iron  Works— fob  Los 
Angeles.  Chapman  valves.  Dis- 
count, 2%  10  days.  Sales  tax  in- 
cluded. 

(F)  Alhamhra  Foundry  Co.,  Ltd — 
Schedules  1,  2  and  3  fob  Alhambra 
or    Los    Angeles.    Rich    valves.    No 

.^-  ^i'cunt.    Sales   tax   not   included. 

(G)  Con.solidated  Steel  Corp.,  Ltd.— 
fob  plant  Los  Angeles.  Plus  sales 
tax  If  applicable.  Crane  valves. 
No  cash   discount. 

(H)  L.   A.    Valve  &   Fittings   Co.— fob 
Los  Angeles  (Chapman  valves  fob 
Indian  Orchard.  Mass.;  freight  al- 
lowed    to     Los    Angeles).     Discount, 
2%  30  days,  except  on  pipe,  which 


is  net   30  days. 
(1)   Ass(.ciated    Piping    &    Engineering 
<■"..    Ltd.— fob    Los    Angeles.    Ohio 
injector    valves.    Discount    2%    10 
days.    Sales   tax,    2%%,   except  on 
valves. 
U)   Madsen  Iron  Works.— fob  Los  An- 
geles. Darling  valves.  Net  30  days. 
Sales   tax  not  included. 
(K)  Crane   Co.— fob   Los   Angeles.   Al- 
ternate on  class  150  pipe.  Discount 
2%  loth  prox.  date  shipment.  Sales 
tax  e.i!cept  on  items  14,  18  and  19 
(L)   Western    Pipe   &   steel   Co.   —  fob 
5717    Santa    Fe    Ave.     Sales    tax: 
Schedule     1.      $2486;      Schedule     3, 
lf^3.67.    No   cash    discount. 


(M)  Grinnell  Co.  of  the  Pacific— Sche- 
dules 4  and  5  only.  Alternate  on 
class  150  DeLavaud  T&S  cast  iron 
flange  made  on  alternate  item  18. 
Chapman  valves  504  %  and  571 
■shipped      from      Indian      Orchard, 

.Ma.'-s.  Pipe  from  Atlanta,  Ga.  Dis- 
count, 2H  10  days  date  invoice 
S-ales  tax:  Schedule  5,  $7.21.  Dis- 
count,  2%    15th   prox. 

(N)  Reliable    Iron    Foundry— Schedule  < 
1  fob  Los  Angeles;  Schedule  4  fob  i 
cars  or  trucks.  Rennselaer  valves   : 
Discount,   2%    10   days.   Prices  ex- 
clusive of  sales  tax. 
The    bids   were: 
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MACHIMERT  &>  MATI&RIAId 

aid   call!   for  construction    m«chlnary   and    material*   and    mlaeallanaoui  equipment  and   lupplie*  purchaa«d   by 
Federal,   State,    Municipal   and   other  public  agencre*. 


NAVY    DEPARTMENT 

WASniN(iT<)N.    I>.   <•.      IIIdH   will   I..- 

recelvrd    by    the    Hur.'iiu    nf    .Siippllos 

&  AcrountH,  Niivy  Deimrtiiicnt,  WUHii- 

inglon.    P.    C.,    for    fwrnlshlnK    nilscel- 

Inni'iius    HupiillrB    and     fiiulpiiient.     n.t 

(nllows: 

I,ATHK.  niotor-drlvcii  bench  precl 
nlon;  Mare  I«lnnd.  Sch.  433C:  Mar. 
S. 

MAi'HINK.  one  motor-driven  mllllnK 
niac-hlno  nnd  nttachnientK;  Mare 
iKland.     Si-h,    4335;    March   5. 

I.UMUKU.  7.000  ft.  b.m.  white  oak. 
and  4.';. 000  ft.  l).m.  do;  Mare  Is- 
land.    Sch.   4334;   March  5. 

MACHINK,  dliihwa.HhlnB  machine  and 
spares;  Mare  Island.  Sch.  4358: 
March  8. 

NIOKEI..,  plate  and  rod;  Mare  Is 
land.     Sch.  4372;  March  8. 

SrON(iKS,  30.000  loofa  flbor;  Mare  Is- 
land.    Sch.   4374;    March   8. 

M.^TTRICSSKS.  350  Inner-sprine  m.it- 
tressc.><:  We.stern  Tard.f.  Schedule 
4369;   March  8. 

ALLOY,  5,000  lbs.  copper-nickel,  bar; 
Mare  Lsland.    Sch.  439G;   Mar.   12. 

RUBBER.  pa<-klnK  and  gasket :  Ka.st 
and  West  Yards.  Sch.  4360;  Mar. 
12. 

COKK:  East  and  West  Yards.  Sch. 
4365;   March  12. 

TITBES.  1200  steel  tubes,  fuel  oil  hea'- 
er;  JIare  Island.  Sch.  4379;  March 
12. 

THINNER.  165.000  pais,  volatile  min- 
eral spirits  paint  thinner;  East  .1 
West  Yards.     Sch.  4364;   Mar.   12. 

CABLE,  loop  antenna  cable;  Mare  I.s- 
land.     Sch.    4408;   March    12. 

TREADS.    355    metallic    ladder    treads, 
aluminum  alloy;   Mare  Island.  Sch. 
4380;    March   15. 
Specifications  obtainable  from  above 

olBce. 


WAR  DEPARTMENT 

SACRAMENTO.  Cal.— Until  March 
4,  3  !'.  M..  bids  will  be  received  by  the 
V.  S.  Engineer  Office.  Capt.  J.  G 
Drinkwater.  District  Engineer,  Room 
208.  Post  Office  Bldg..  Sacramento, 
under  Order  No.  7159/2262.  for  fur- 
nishing: Gasoline  hose,  hot  water 
hose,  sole  leather,  metalic  belt  lacing, 
Allpar  semi-metalic  packing,  cloth 
Inserted  sheet  rubber,  disk  valves  and 
wire  wheel   lirushes. 

Delivery   f.o.b.   Rio  Vista. 

Specifications  obtainable  from  above 
office. 


SACRAMENTO,  Calif.— Until  Man-b 
5,  3  P.  M.,  bids  will  be  received  by 
the  U.  S.  Enginneer  Office,  Capt.  J.  G. 
Drinkwater,  District  Engineer.  Room 
208,  Post  Office  BIdg.,  Sacramento, 
under  Order  No.  7165/2262.  for  fur- 
nlxhlng:  brass  unions,  elbows,  gees. 
.  iicd  ells,  black  nipples,  galva- 
•  ..  pipe,  wash-down  closed.  l)ath 
waste  and  overflow,  china  nozzle,  and 
reducing  elbow.  Delivery  fob  Rio  is- 
ta. 

Specifications  obtainable  from  above 
olBce.    . 

SACRAMENTO,  Calif.— Until  Marcli 
5.  3  P.  M.,  bids  will  he  received  by 
the  U.  S.  Enginneer  Office.  Capt.  J.  O. 
Drinkwater,  District  Engineer.  Room 
208,  Post  Office  Bldg..  Sacramento. 
under  Order  No.  7170/2262.  for  fur- 
nishing: one  volume  Type  P  blower. 
60-ft.  by  8-in.  I.D.  discharge  hose,  and 


two  all  steel  hand  Rencral  utility 
hointH,  n-ton  capacity.  Delivery  fob 
Rio   Vista. 

Speclllcatlons  obtainable  from  alu.ve 
office. 

RECLAMATION  SERVICE 

.niNTURA,  Or.-.  — Until  Mar.h  20.  2 
P.  M.,  bids  will  he  received  by  the 
Bureau  of  Reclamation,  Denver.  Col., 
under  Spec.  No.  616,  frtr  furnishing  and 
delivering  fob  cars  at  the  factory  ship- 
ping point  or  at  Junturai,  Ore.,  three 
18xn-ft.  radial  gates;  three  motor- 
driven,  double-drum,  radial  gate  holst.< 
two  3-ft.  3-ln.  by  3-ft.  3-ln.  high- 
pressure  gates,  and  two  42-ln.  diam- 
eter welded  plate-steel  outlet  pipes; 
for  installation  in  the  spillway  and 
outlet  works  of  the  Agency  Valley 
Dam,  Vale  Project.  Ore.  All  appara- 
tus and  materials  will  be  Installed  by 
the  Government. 

Specifications  obtainable  from  above 
office  without  charge  to  prospective 
bona  fide  bidders;  to  others,  JS,  not 
returnable. 


NEVADA  STATE 

TONOPAH,  Nev— Until  March  15. 
5  p.  Tn.,  bids  will  be  received  by  the 
Nye  County  Commissioners.  Tonopah. 
Nev.,  for  furnishing  one  power  (hy- 
draulic) control  dual  drive  motor 
grader,  equipped  with  two  36x6  front 
and  eight  38x7  rear  tires,  with  punc- 
ture-proof tubes,  wide  front  axle  and 
leaning  front  wheels,  starting  and 
lighting  equipment  and  9-tooth  scari- 
fier.   Ciias.    L.    Slavin,    clerk. 

U.  S.  POST  OFFICE  DEPfT 

LOS  ANGELES,  Cal.— Until  March 
s,  bids  will  be  received  by  Purchasing 
Agent.  Post  Office  Department.  Wash- 
ington. D.  C,  for  furniture  and  screen 
line  equipment  for  the  U.  S.  Post 
Office  at  I>os  Angeles,  Village  Station. 
Proposal   No.    1717. 


FRESNO  COUNTY 

SAN0F;R,  Fresno  Co..  Calif.  — Until 
March  5.  8  P.  M..  bids  will  be  re- 
ceived by  the  Sanger  City  Council, 
Public  Library  Bldg..  Frank  Nlles, 
City  Clerk,  for  furntshlng  one  dump 
truck. 

Specifications  obtainable  from  above 
cfflce. 


SACRAMENTO  CITY 


SACRAMENTO.  Cal— Until  March 
7,  8:15  P.  M..  bids  will  be  received 
by  the  Sacramento  City  Council.  H. 
O.  Denton,  City  Clerk,  City  Hall,  I 
Street,  between  9th  and  lOth  Sts..  for 
furnishing  steel  water  pipes  and  oth- 
er appurtenances. 

Specifications  obtainable  from  above 
office. 


U.  S.  FOREST  SERVICE 


SAN  FRANCTSCO— Until  March  7. 
3  P.  M..  bids  will  be  received  by  the 
Public  Utilities  Commission.  Room 
287,  City  Hall,  for  the  reconstruction 
of  Municipal  Railway  Car  No.  50.  un- 
der Contract  No.   169. 

Specifications  obtainable  at  Room 
609.  San  Francisco  Water  Department 
Bldg..  425  Mason  St..  upon  deposit  of 
$10. 


YUBA  COUNTY 


MARY'SVILLE.  Yuba  Co.,  Cal.— Un- 
til March  4.  8  P.  M.,  bids  will  be  re- 
ceived by  the  Marysvllle  City  Coun- 
cil. Chester  O.  Gates,  Clerk,  for  fur- 
nishing one  spraying  outfit  for  the 
buildings  and  grounds  department  of 
the   city. 

Specifications  obtainable  from  above 
office. 


MANUFACTURERS  AGENTS 

We  have  private  office  with  separate  entrance,   tele- 

phone   service    and    facilities    for    stock    warehousing    and 

shipping    if  required.      Very   reasonable     rent   to     suitable 

party.      Would  finance  stock  purchase  in  good  established 

mechanical  line.                                                                                             1 

63  7    Minna   Street,    San    Francisco       Phone   MArket    3612 

t: 

feiiMMiiaiB 

^                /-^                          /'~~i 

(M.^f^^^mM^:£& 

\^^                                                          X—i/                     >!_! 

COMPENSATION           GENERAL    LIABILITY           PLATE    GLASS 

ACCIDENT   AND    HEALTH           FIDELITY    AND   SURETY 

BURGLARY                   AUTOMOBILE    INSURANCE 

Branch   Ofnce    Pacific   Coast    Department 

Waller  XX'.  Derr,  Rt-.sidcnt  Vice-President  and   Manager 

Montgomery  Street             -             San  Francisco 
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BRIDGES 


BIDS   OPENED. 

ALAMEDA  COUNTY.  C.ilif.— Mac- 
Donald  &  Kahn  Co..  Ltd.,  200  Finan- 
cial Center  BIdg.,  San  Francisco,  at 
J15.225  submitted  the  only  bid  to  the 
Alameda  County  Board  of  Supervi- 
sors for  placing  steel  sheet  piling  sur- 
rounding the  Oakland  and  Alameda 
underwater  pits  of  the  Park  Street 
Bridge.  • 

BIDS   OPENED 

LOS  ANGELES  COUNTY,  Cal.— B. 
R.  Bishop,  5017  E.  Broadway.  Long 
Beach,  at  $25,270  submitted  low  bid 
to  the  State  Highway  Engineer.  State 
BIdg.,  Los  Angeles,  for  widening  a 
reinforced  concrete  bridge  acro.ss  Mai- 
ibu  Creek,  approximately  10  miles 
northwest  of  Santa  Monica,  Los  An- 
geles County,  consisting  of  17  31-ft. 
6-in.  spans  on  concrete  bents  and 
abutments. 

Lynch  Cannon  Engineering  Co.,  Los 
Angeles,  at  $27,850,  and  Byerts  & 
Dunn.  Los  Angeles,  at  $37,065  sub- 
mitted second  and  third  low  bids,  re- 
spectively. 


CONTRACT    AWARDED 

WHITMAN  COUNTY.  Wash.— G.  D. 
Lyon,  503  14th,  Spokane,  at  $63,386 
submitted  low  bid  and  awarded  con- 
tract by  L.  V.  Murrow.  Director  of 
Highways.  Olympia.  for  grading  and 
surfacing  about  1.9  miles,  construct- 
ing a  treated  timber  trestle  51  feet 
long  and  a  treated  pile  and  timber 
overcrossing  with  a  60-foot  steel  span, 
both  with  concrete  deck  on  the  Inland 
Empire  Highway  -  Easter  Route, 
Oakesdale  S-outh  1'.  S.  P.  W.  Project 
No.  NRS-213-A,  in  Whitman  County. 
Complete   bids   follow: 

G.    D.    Lyon.    Spokane ....$63,386 

L.  C'oluccio,   Seattle   64,425 

J.    F.   Konen.   Lewiston.    Idaho. ...  64,469 

CONTRACT    AWARDED 

SNOHOMISH  COUNTY.  Washing- 
ton.—West  Coast  Construction  Co 
Lloyd  BIdg.,  Seattle,  at  $306,128  sub- 
mitted low  bid  and  awarded  contract 
by  L.  V.  Murrow,  Director  of  High- 
ways, Olympia.  for  constructing  a 
bridge  over  Ebey  Slough,  between 
Everett  and  Cavalero's  Corner  on 
State  Road  No.  15,  consisting  of  6282 
lineal  feet  of  treated  pile  and  timber 
trestle,  a  240-foot  steel  span  with  210 
feet  of  concrete  approaches,  and  the 
paving  with  Portland  cement  concrete 
and  asphaltic  concrete  of  the  Cava- 
lero's Corner  intersection.  U.  S.  P  w 
Project  No.  NRS-189-C,  in  Snohomish 
County. 

Complete    bids   follow: 
West  Coast  Construction  Co., 

Seattle  $306,128 

Puget    Sound    Bridge   &    Dredge 


Co..    Seattle    309,688 

General  Const.  Co..  Seattle 310,492 


COMPLETE    BID    LISTING 

LOS  ANGELES  COUNTY,  Cal.— R. 
K.  Bishop,  507  E  Broadway.  Long 
Beach  (as  previously  reported)  sub- 
mitted low  bid  to  C.  H.  Purcell,  State 
Highway  Engineer,  Los  Angeles,  Feb. 
21,  at  $25,270  for  bridge  construction 
in  Los  Angeles  County,  comprising  the 
widening  of  a  reinforced  concrete 
bridge  across  Malibu  Creek,  approxi- 
iuately  10  miles  northwest  of  Santa 
-Monica,  consisting  of  seventeen  31-ft. 
fi-in.  spans  on  concretet  bents  and 
.ibutments,  involving: 
(  1)  500  c.y.  structure  excavation; 
(  2)  85  c.y.  existing  concrete  to  be  re- 
moved and  disposed  of; 
(  3)  85   c.y.   Class  A   Portland   cement 

concrete  footing  blocks; 
(  4)   520  c.y.  Class  A  Portland   cement 

concrete; 
(5)  36    c.y.    Class    E    Portland    cement 

concrete  railing; 
(  6)   97,000  lbs.  bar  reinf.  steel; 
(   7)   780   lbs.    bronze   expansion   plate; 
(  8)  3.5    M.    ft.    b.m.    redwood    timber- 
select   all-heart   structural   grade 
(  9)   250   tons  asphalt    concrete; 

(10)  560    l.f.    temporary   railing; 

(11)  1   lot  misc.  items  of  work. 
The   bids   were: 

R.  R.  Bii=hop,  (1)  $6;  (2)  $12;  (3)  $14 
(4)  $18.50;  (5)  $40;  (6)  $.043;  (7)  $.30; 
(8)  $100;  (9)  $4.50;  (10)  $2.00  ;(11)  $2- 
000  (Total)  $25,270. 

Lynch-Cannon  Engr.  Co.,  (1)  $12.50; 
(2)  $4;  (3)  $10;  (4)  .$24;  (5)  $40;  (fi) 
$.04;  (7)  $.30;  (10)  $100  (9)  $4;  (10) 
$.50:    (11)    $750;    (Total)    $27,854. 

Byerts  &  Dunn.  (1)  $20;  (2)  $4;  (3) 
$16;  (4)  $20;  (5)  $50;  (6)  $.045-  (7) 
$.50  (8)  $100:  (9)  $6;  (10)  $1;  (11)  $6  - 
100;    (Total)    $37.n6,';, 

BIDS    WANTED. 

RIVERSIDE  COUNTY.  Calif.— Until 
March  21,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer. State  BIdg.,  Los  Angeles,  for 
the  construction  of  a  bridge  across 
San  Jacinto  River,  about  1?4  miles 
east  of  Elsinore,  Riverside  County, 
consisting  of  nineteen  14-ft.  concrete 
slab   spans  on   creosoted   pile  bents. 

The   work  involves: 
(   1)   1050    c.y.    rdwy.    excav..    unclass. ; 
(  2)   60  c.y.   structure  excavation; 
(  3)   16  tons  fuel  oil; 
(  4)   80  tons  crushed  gravel  or  stone; 
(  5)   4  tons  cutback  asphalt; 
(  6)   1    only   existing   bridge    to    be    re- 
moved   and    disposed    of; 
(  7)   3150    l.f.    furnish    creosoted    Doug- 
las fir  piles,  including  test  piles; 
(  8)   104  each  driving  do; 
(  9)   390  c.y.  Class  A   Portland  cement 
concrete; 

(10)  77,400  lbs.'  bar  reinf.   sfeel; 

(11)  5    M.    ft.    b.m.    creosoted    Douglas 

fir  timber: 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN. 

Manager 

914  Seventh  Street 
Sacramento      ::      California 


(12)  586  l.f.  timber  railing; 

(13)  1    lot  misc.    items  of  work. 
Plans    and    specifications    obtainable 

from  the  State  Highway  Commission 
Public  Works  BIdg..  Sacramento,  and 
on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco,  Los  An- 
geles, and  the  district  in  which  the 
work    is    situated.  • 


BIDS   WANTED, 

IMPERIAL  COUNTY,  Calif.— Until 
March  21,  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer, State  BIdg.,  Los  .\ngeles,  for 
the  construction  of  two  bridges  and 
about  0.2  mile  of  highway  to  be  grad- 
ed and  surfaced  with  road  mixed  bi- 
tuminous treated  material,  in  Impe- 
rial County,  about  1»4  miles  north  .if 
Calexico. 

The  work  involves: 
(  1)   4,200    c.y.    imported    borrow; 
(  2)   1200   c.y.    selected    material; 
(  3)   26    tons    cutback    asphalt; 
(  4)   2400    sq.     yds.     preparing.'    mixing 

and   shaping   roadbed; 
(  5)  21  tons  fuel  oil; 
(  6)   225  M.  gals,  water; 
(  7)  14   stations   finishing   roadway; 
(  8)  1   lot  moving  existing  bridges  for 

detour; 
(  9)  85  c.y.   structure  excavation; 

(10)  155  c.y.   Class  A  Portland  cemei:t 

concrete* 

(11)  30.000  lbs."  bar  reinf.  steel: 

(12)  2240    l.f.    furnish   creosoted    Doug- 

las fir  piles; 

(13)  64    each   driving   creosoted    do; 

(14)  7    M.    ft.    b.m.    creosoted   Douglas 

fir    timber; 

(15)  266  l.f.    timber   railing; 

(16)  1    lot    removing   and   disposing   of 

existing  bridges; 

(17)  1  lot  misc.   items  of  work. 

Plans  and  specifications  obtainable  ' 
from  the  State  Highway  Commission. 
Public  Works  BIdg.,  Sacramento,  and 
on  file  at  the  oflice  of  the  District 
Engineer  in  San  Francisco,  Los  An- 
geles, and  the  district  in  which  the 
work   is   situated.  •  '. 


PROJECT    APPROVED 

FRBS'NO  COUNTY,  Cal.  —  SERA 
has  approved  appropriation  of  $1209 
for  emergency  construction  of  a  new 
bridge  to  replace  an  old  bridge  that 
has  beeo  condemned  due  to  supporting 
walls  collapsing,  about  2  miles  north 
of  Parlier,  Fresno  County.  The  proj- 
ect will  be  supervised  by  C.  P.  Jensen 
of  Fresno  County  and  will  employ  17 
laborers 


22— DREDGING  HARBOR 
WORKS  EXCAVATION 

BIDS   OPENED. 

SAN  DIEGO.  Cal.— Bids  for  dredg- 
ing at  the  Recreational  Pier  area  at 
the  foot  of  28th  St.,  were  opened  by 
the  San  Diego  harbor  department  Feb. 
21.    The  bids  were  taken  as  follows: 

(A)  for  dredging  approx.  150,000  c.y. 
in  area  adjacent  to  bulkhead  at 
foot  of  28th  St.; 

(B)  for   rental    of  one    dredger. 
The  bids  were: 

Sparks  and  McCIellan.  Newport 
Beach.  (A)  20c  c.y.;  (B)  $396  per  diem, 
24   hours,   max..    IS'/ic  c.y.    (400-hp.) 

Frank  Doran.  San  Diego.  (A)  24.8c 
c.y.;  (B)  $350  per  diem.  max.  16.9c  c.y. 
(300-hp.) 


BIDS   WANTED. 

OCEANSIDE,  San  Diego  Co.,  CaJ. 
—Until  March  6,  7:30  P.  M.,  bids  will 
he  received  by  the  Oceanside  city 
council  for  the  removal  of  the  pres- 
ent fender  and  the  construction  of  a 
new  fender  on   the  municipal  pleasure 


PACIFIC    CONSTRUCTOR 
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.Icr.  Thp  work  will  loniiltit  of  lhi<  ro- 
iiovmI  of  Ihc  prcn<>nl  woodpii  iillinK" 
ind  11"'  <i)n»triirlliiii  nf  n  ni'W  Bti-rl 
't'nrtiT,  liiKclliir  wild  lalxir.  i-oulii- 
.iieni  niid  mnti'riiil.  riiiiiB  unci  b|ii'<I- 
Irali'inn  may  ln'  (jliliilncd  iii  ilic  nf- 
hce  nf  lh(>  Hired  Niitx-rlntcnilcnt  al 
he  ('lly  Mnll. 

'  All  propoHUlM  iTiimt  lip  jirconipnnli'fl 
,y  n  i-crllfli'd  chr-rk  for  r<%  of  the  to- 
inl  iitiioiiiil  of  (ho  bid.  John  H.  [.un- 
ion, illv  <l«rk. 


BIDS    WANTED 

'i:T  .MASON,  .San  KranilNro.  — ITri- 

•  ir<-h    4.    10    A.     .VI.,    bids    will    he 

..il     by    the     ConHlriirllnK    (Juar- 

nrrii.iNlir,   I''(>rt    .Ma.von.   under   Hid   No. 

1  W  fifilB-3ri-10.   for  drodKlnK  In  .'*llp  N.'. 

2,  nl    Kort    MSMon. 
I  ■     I*lnTiH    find    Hpeciflcatlonfl    obtalnabb' 
I  from   the  .iliove  oflloe   upon   deposit   of 
1  JB.OO.  ■' 

BIOS    WANTED 

.SAi-KA.MKNTo,  Cal.— Until  March 
li.  .I.to  r.  .M.,  bId.M  will  be  received  by 
the  Hoard  of  Tru.stees  of  the  Ameri- 
can Itlver  Flood  Control  DI.HtrUt.  C. 
11.  .Merry,  Secretary.  Hoom  410  State 
indR.,  Sacramento,  for  the  construc- 
tion of  Ka.st  Levee  of  McLster  District, 
rian.s  and  specifications  obtainable 
.  nt  above  offlce  or  at  Room  926,  Forum 
I  BIdg,  Sacramento,   upon  deposit  of  Jo. 


BIDS    WANTED. 

FOKT  MASON.  .«an  F^rancLsco.— tJn- 
tll  .M.irili  4.  10  A.  M..  as  previou.sly 
reporlfd.  bid.s  will  be  received  by  the 
TonstructinB  Quartermaster,  Ft.  Ma- 
.son.  under  Hid  No.  2  fi616-.'!5-10.  for 
dredKlnc  approximately  25,000  c.y.  of 
material  In   Slip  No.   2  at  Fort  Mason. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
J5.00. 

ALLOTMENT    RESCINDED. 

LONG  BEACH.  Calif.— The  Federal 
Public  Works  Administration  has  re- 
scinded a  grant  of  $S8.700  for  placing 
about  11,000  feet  of  concrete  sheet  pil- 
ing along  Naples  Canal  and  Alamltos 
Bay,  because  construction  has  not  com- 
menced. The  allotment  was  made  on 
April    IS,    1934.  i 

February   2S,    I9.(.i 
CONTEMPLATED 

THK  DALLES,  Oregon— The  Dalles 
Port  Commissinn  plans  construction 
In  the  near  future  of  two  docks  which 
will  provide  1000  feet  of  berthing  space 
for  ocean  steamers.  Estimated  cost, 
J2OO.OO0. 

This  will  he  the  first  unit  of  a 
complete  terminal  to  be  developed  if 
the  Columbia  River  channel  Is  deep- 
ened to  permit  ocean  steamers  to 
pass  through  the  .slip  lock  In  Bonne- 
ville  Dam. 

Preliminary  specifications  are  being 
prepared  by  E.  R.  Colby  of  the  Colby 
Engineering  Co..  Central  Bldg..  Seat- 
tle. Application  for  PWA  funds  will 
be  made. 

PERMIT  ASKED 

VENTCR.^,  Ventura  Co.,  Cal.— Ap- 
plication has  been  made  by  the  City 
of  San  Buenaventura  for  War  Depart- 
ment permit  to  construct  two  com- 
posite type  groins  each  to  extend  150 
ft.  seaward  and  a  composite  type 
breakwater  shore  end  to  extend  400 
ft.  •••■ward  from  the  mean  high  tide 
line  at  Ventura  Harbor.  Drawings 
showing  the  location  and  plan  of  the 
proposed  construction  may  be  seen 
In  the  office  of  the  U.  S.  Engineer.  751 
S.  Figueroa  St..  Los  Angeles,  imtil  11 
A.  M.,  Thursday,  March  7,  1935.  Ma- 
jor H.    H.    Stickney,   district  engineer. 


iMHue  to  finance  the  coiiMtrucilon  of 
a  breakwater  on  the  went  side  of  Anu- 
helm    lliiv 

Victor    llHveK,    302    K.    Anaheim    Kt., 
l.oMK   lieaiii,   In  the  enRlneer. 


BIDS   OPENED. 

SA.N  FHA.NVISCO.  —  San  Franclnco 
Paving  <"o.,  «5tl5  Third  St.,  at  $744.00 
submitted  low  bid  to  the  Department 
of  Public  Work«^,  City  Hall,  under 
Spec.  No.  l(tR40  r..r  the  removal  of  a 
landslide  on  Hay  Shore  HIvd.  approxi- 
mately 100  ft.  north  of  Hester  Ave.. 
involving  the  removal  of  approximate- 
ly 7110  c.y.   of  material. 

Comp|.-te  bids   follow: 

San  FVanclseo  Paving  Co |    744.00 

Hayshore  Const.  Co 774.00 

Devlncenzl   Bros.  Co 1,651.00 

Eaton    &    Smith  1,960.00 

.M.    Hertollno  3,500.00 

All   bidders  of  San   Francisco. 

Bids   held    under  .advisement. 


23— IRRIGATION    PROJ. 


BIDS  WANTED. 

(iWViiEK  IRfUECT.  Oregon-Idaho. 
—  Cntll  March  11,  10  A.  M.,  bids  will 
lie  received  by  the  FJureau  of  Recla- 
mation, Ontario,  Ore.,  under  .Spec.  No. 
6C5-D.  for  the  construction  of  struc- 
tures, Advancement  Lateral  (Station 
0  to  Station  281)  and  Advancement 
Wasteway,  Advancement  Irrigation 
District.  Owyhee  Project,  near  Dun- 
away.  Oregon. 

The  work   involves: 

(1)  ISO    c.y.    all    classes    of    excavation 

for  structures: 

(2)  920  c.y.  of  backfill; 

(3)  280    c.y.    concrete    in    structures; 

(4)  2fi0   sq.   yds.   dry-rock   paving; 

(5)  Placing  20,000   lbs.    relnf.   bars; 

(6)  Laying  290  If.    15-    to  30-in.  diam- 

eter concrete   pipe; 

(7)  Installing  4,000  lbs.  gates  and  gate 

hoLsts; 

(8)  Erecting   34    MFBM    timber    in    the 

structures. 
Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation,  On- 
tario, Oregon,  or  Denver,  Colo.,  with- 
out charge  to  prospective  bidder!; 
to   others    J2.75   not    returnable. 


CONTRACT   AWARDED. 

SACRAMENTO,  Cal— J.  R.  Reeve;. 
R.  D.  No.  3.  Box3  100,  Sacramento, 
at  JO. 169  per  c.y.  for  excavation,  in- 
<luding  pipe,  total  $2,704  submitted 
low  bid  and  awarded  contract  by  the 
Board  of  Directors  of  the  American 
River  Flood  Control  District.  Sacra- 
mento, for  construction  of  drainage 
ditches   "A",   "B"  and   ■'C".  involving: 

(1)  16.000   c.y.    excavation; 

(2)  1  36-in.  dia.  corrugated  culvert,  50 

ft.    long; 

(3)  1   30-ln.  do,  48  ft.  long- 
<i)   1   40-in.  do,   40  ft.  long." 

Complete   bids   follow: 

J.  R.  Reeves,  Sacramento,  $0,169  per 
c.y.;  total  $2,704. 

C.  A.  Baker,  North  Sacramento,  $0.- 
174   per  c.y.;   total  $2,784. 

A.  Telchert  &  Son,  Sacramento,  $0- 
195   per   c.y.;    total    $3,120. 


BOND    ELECTION. 

SEAL  BEACH.  Or.inge  Co..  Calif.— 
An  election  will  be  held  in  Seal  Beach 
March    29    to    vote    on    a    $62,000    bond 


25— MACHINERY  AND 
EQUIPMENT 

CONTRACTS    AWARDED 

WASHOE  COUNTY.  Nev.— Washoe 
County  Board  of  County  Commission- 
ers, E.  H.  Beemer,  County  Clerk,  Reno 
have  awarded  contracts  for  furnish- 
ing two  tractors,  one  motor  grader, 
and    one   truck,   as   follows: 

Durham  Chevrolet  Co..  221  ?.  Vir- 
ginia St..  Reno,  at  $899.70  for  Chev- 
rolet  1-ton  truck. 

Austin  Western  Road  Mchy.  Co.. 
$3,811.25  for  Junior  Dual  International 
No.   77   motor  grader. 

Collier  Tractor  &  Equipment  Co., 
502  E.  4th  St..  Reno,  at  $2,788.85  for 
Model   40  gas  tractor. 


CONTRACTS   AWARDED, 

KVKUKTT.  WHKh  The  Wlllnmelie 
Iron  A  Fleei  Corp..  2724  Klml  Mouth, 
Heatlle.  hiin  luen  awarded  contract* 
by  the  Weyerhaeuner  Timber  Co.  for 
furnishing  six  digesters  and  two  arid 
accumulators  f»r  the  new  pulp  mill 
being  built  near  ICveretl. 


CONTRACT   AWARDED. 

.MARK  IKLA.NI).  Cal.— Star  Iron  A 
Steel  Co.,  435  K  lllh  St..  Tacoma,  nt 
$76,300  awarded  contract  by  Bureau 
of  Yards  A  Docks,  .Navy  Dept.,  Wash- 
ington. D.  C.,  under  .Spec.  .No.  7855. 
for  one  40-ton  outdoor  electric  gantry 
crane  and  runway  at  the  Mare  Island 
.Navy    Yard. 

BID    OPENING    DATE    CHANCED 

PEARL  HARBOR,  T.  H.  — L'liiJl  .Mar, 
20,  date  revised  from  .March  27,  pre- 
viously reported,  bids  will  be  reielved 
by  the  Bureau  of  Yards  &  Docks. 
.Navy  Department.  Washington.  D.  C  , 
under  Spec.  No.  7854.  for  the  con- 
struction of  sxtenslons  to  the  crane 
runway  at  the  Submarine  Base.  Pearl 
Harbor.     Est.  cost  $5,000. 

Specifications  obtainable  from  above 
office. 

CONTRACT   AWARDED. 

HflULDER  <^'ITY.  .Nev —Mississippi 
Valley  Structural  Steel  Co..  St.  Louis, 
al  $12,992  awarded  contract  by  Bureau 
of  Reclamation,  Denver,  Colo.,  for 
furnishing  bulkhead  gates  for  turbine 
draft  tubes  for  the  Boulder  Canyon 
Project,    under  Spec.    No.   648-D. 


CONTRACT    AWARDED. 

BOULDER  r-lTY,  Nevada.— Joshua 
Hendy  Iron  Works.  206  Sansome  St.. 
San  Francisco,  at  $18,669.20  awarded 
contract  by  the  Bureau  of  Reclama- 
tion, Denver,  for  furnishing  and  de- 
livering five  30-inch  diameter  sphere 
valves  for  connection  to  station  ser- 
vice penstocks  at  the  Boulder  Power 
Plant,    under    Spec.    No.    610. 


BIDS   OPENED, 

BOULDER  CANYON,  Nev.— Follow- 
ing bids  received  by  the  Bureau  of 
Reclamation,  Denver,  Colo.,  February 
20,  under  Spec.  No.  662-D.  for  fur- 
nishing one  turbine  gallery  crane  for 
the   Boulder   Power  Plant: 

Harnischf|ger  Sales  Corp..  fob  Mil- 
waukee,  Wis.,   $18,630. 

Alliance  Machine  Co..  fob  Alliance, 
Ohio,    $16,975. 

Bids  held  under  advisement. 


CONTRACT   AWARDED 

LOS  ANGELES,  Cal.  —  Pneumatic 
Machinery  Co.,  awarded  contract  by 
S.  A.  Joseph,  Purchasing  Agent.  Met- 
ropolitan Water  District.  Los  Angeles, 
at  $4797.98,  for  furnishing  duplex 
power  pumps  under  Bid  No.  32428. 
The  other  bids  were: 

Fairbanks,    Morse   &   Co.,    $5086.95. 

The  National  Supply  Co.  of  Calif.. 
$5086.95. 

The  Worthington  Co..   Inc.,  $5021.36. 

Robert    M.    Hartwell  Co..    $4870.27. 


BIDS   OPENED. 

SAN  MATEO  COUNTY.  Cal —Fol- 
lowing bids  received  by  the  Depart- 
ment of  Public  Works.  Division  of 
Highways.  Jno.  H.  Skeggs.  District 
Engineer,  State  BIdg..  San  Francisco. 
February  25  for  rental  of  three  pneu- 
matic tired  dump  trucks,  chassis  wf. 
not  less  than  2800  lbs.,  body  capacilv 
not  less  than  14  c.y.  for  approxi- 
mately 160O  hours,  to  be  used  in  San 
Mateo  County: 

(a)  hand  loading;  (b)  power  loading. 

(a)  $1.53;  (b)  $1.66:  Llovd  Dorton. 
San  Bernardino;  Lee  A.  Herlyck,  Pas- 
adena;   Walter   L.    Morgan,    Pasadena 

(a)  $1.50:  (b)  J1.7S:  M.  E.  Askey 
and  J.  Askey.  San  Bernardino. 

(a)  $1.50;  (b)  $2.00:  M.  P.  Alves. 
San   Lorenzo. 

(a)   $1.64:   (b)   $1.91:  Migener  and   L. 
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Ryals  Truck  Co..  Pasadena;  H.  G. 
MrKinzie.  San  Bernardino;  G.  Stark- 
enburg.  San  Bernardino;  E.  Barbet- 
tini.  Oakland;  Ware  Bros.,  San  Bern- 
ardino; F.  M.  Maestretti.  Oakland:  .T. 
Starkenburp.  Los  Angeles;  Fae  Erick- 
son.  Oakland;  L.  Green,  Oakland;  Rock 
&  Gravel  Turck  Co..  Oakland;  Burk- 
'lolder.  Helmuth.  Miller,  Oakland;  \V 
E.  LaMirr.  Lomita  Park;  E.  V.  La- 
Marr.  Pasadena:  R.  L.  MaMarr,  Pa-S- 
adena;  E.  E.  M>er.s,  Chico;  Truck 
Contr.  Equip.  Co..  Oakland;  Fred  Mc- 
Cov.  Downev;  H.  K.  Smith,  Van  Nuys: 
Arthur  Wallgren.  S.  F.:  V.  S.  Boren, 
Los  Angeles;  and  A.  A.  Abercrombie. 
Whittier. 

(a)  $1.67;  (b)  $1.80:  S.  N.  Epperson, 
Woodland:'  E.  Delia  Rosa.  Martinez: 
Wm.  E.  McMahon,  Kertwood;  Joe  Cun- 
ha.  Hayward:  Ed.  Barger  and  S.  F. 
Mullineaux,  Oakland:  Hayward  Bldg. 
Supply,  Hayward;  Daniel  Gallagher. 
S.  F.  A.  Texeira,  Oakland:  Hayward 
Bldg.  Material,  Hayward;  K.  P.  Lan- 
caster. Los  Angeles:  C.  H.  Sperring. 
Whittier:  J.  A.  Alexander  &  Co.,  Oak- 
land:Turck  Contr.  Equip.  Co.,  Oak- 
land: A.  O.  Field.  S.  F.;  Bruno  Skibo, 
Oakland:  Edward  Ballard.  Pasadena; 
R.  G.  Weir,  Biggs:  Jas.  T.  Thornton. 
Fairfax:  Arthur  C.  Bussey.  Riverside: 
Louis  Lambretti.  Mill  Valley  and  N. 
H.    Reynolds,   Alameda. 

(a)  $1.S2;  (b)  $2.15:  M.  Bertolino, 
San  Francisco. 

(a)  $1.91;  (b)  $1.64:  F.  W.  Totten. 
Oakland. 

(ft)  $2.25;  (b)  $2.50:  Arris  Knapp, 
Oakland. 

Bids  held  under  advisement. 


LOW    BIDDERS 

MARE  ISLAND.  Cal.— Orton  Crane 
&  Shovel  Co..  60S  S.  Dearborn  St., 
Chicago,  at  $38,930  on  Item  (1)  and  at 
$38,780  on  Item  (2)  submitted  low  bid 
to  the  Bureau  of  Yards  and  Docks, 
Navy  Department,  Washington,  D.  C, 
under  Spec.  No.  7S57,  for  furnishing 
two  20-ton  locomotive  cranes  for  the 
Mare   Island   Navy   Yard. 

American  Hoist  &  Derrick  Co.,  St. 
Paul.  Minn.,  at  $47,480  on  (1)  and 
$47,280  on  (2),  submitted  second  low 
bid. 

Third  low  bid  was  submitted  by  the 
Ohio  Locomotive  Crane  Co.,  Bucyrus. 
Ohio,   on   Item    (2)   only,  at  $43,450. 

Complete  bids  will  be  published 
shortly.  •  i 


28— FIRE   EQUIPMENT 

CONTEMPLATED. 

KINGS  COUNTY,  Calif.— Formation 
of  a  fire  protection  district  covering 
approximtely  560  square  miles  is  con- 
templated in  Kings  County.  Estimat- 
ed cost  of  the  project  is  $50,000,  in- 
volving clearing  of  150  miles  of  road- 
sides, construction  of  60  miles  of  fire- 
breaks, establishment  of  a  lookout 
station   and   purchase  of  2   fire   trucks. 


PURCHASE    PLANNED 

SANGER,  Fresno  Co.,  Cal.— Sanger 
City  Council  has  authorized  purchase 
of  150  feet  of  2',4-in.  fire  hose. 


CONTRACTS    AWARDED. 

PATTERSON,  Stanislaus  Co.,  Cal. 
—P.  K.  Van  Pelt.  Dodge  Bros.  Motor 
Co.,  Patterson,  awarded  contract  by 
the  West  Stanislaus  Rural  Fire  Pro- 
tective District  for  furnishing  two 
trucks  of  100  gals,  per  minute  pump- 
ing capacity. 

Patrhfetts  and  Carstensen,  Newman, 
awarded  contract  for  furnishing  one 
truck  with  a  pumping  capacity  of  400 
sals,   per  minute. 

This  district  was  formed  recently 
and  includes  all  that  area  lying  be- 
tween the  Merced  County  line  on  the 
south,  San  Joaquin  on  the  north,  the 
San  Joaquin  River  on  the  east,  and 
Santa  Clara  County  on   the  west. 


PURCHASE    PLANNED. 

GRIDLEY,  Butte  Co.,  Calif.— Pur- 
chase of  fire  truck  for  rural  fire  dis- 
trict in  Gridley-Biggs  area  is  plan- 
ned. W.  F.  Randolph  is  chairman  of 
a  committee  from  community  organ- 
izations  raising   $1200. 

30^RESERVOIRS  &  DAMS 


BIDS    WANTED. 

BONNEVILLE,  Ore.— Until  Manb 
12,  3  P.  M.,  bids  will  be  received  by 
the  U.  S.  Engineer  Office.  Major  C. 
F.  Williams.  District  Engineer,  306 
Customhouse,  Portland,  under  Bid  No. 
35-457,  for  furnishing  and  installing 
one  derrick  and  the  shop  lock  emerg- 
ency dam,  a.nd  ftir  furnishing  one  der- 
rick, three  valve  chamber  unwater- 
ing  gates  and   fifty  stop   logs. 

Bids  will  be  taken  as  follows: 
SCHEDULE  1 
Derricks  and    Emergency   Dam 
(  1)   604,000   lbs,   struc.   nickel   steel; 
(  2)   100    lbs.    chrome    nickel    steel; 
(  3)   100  Ib.s  machine  steel; 
(   4)   2   lbs.    spring   steel; 
(  5)   3,300    lbs.    bolt    steel: 
(  6)   400  lbs.  carbon  steel  forgings; 
(  7)   19,000   lbs.    nickel    steel    forgings; 
{  8)   900  lbs.  carbon  steel  castings; 
(  9)  81,000    lbs.    nickel    steel    castings: 

(10)  7,300    lbs.    phosphor   bronze: 

(11)  1,000   lbs.    bronze   bolts; 

(12)  190  I.f.    wrought   iron   pipe.    5-incli 

standard; 

(13)  3   M.    ft.   b.m.   white  oak; 

(14)  1    job    emergency   dam    derrick    at 

west  end   of  lock; 

(15)  1  do.  for  east  end  of  lock; 

SCHEDULE  II 
Unwatering   Gates   and    Stop    Logs 

(16)  45,000  lbs.  structural  carbon  steel 

(17)  1,400  lbs.  bolt  steel; 

(18)  100  lbs.  cold   rolled   steel: 

(19)  5.000    lbs.    carbon    steel    castings: 

(20)  900  lbs.   iron  castings; 

(21)  700  lbs.    phosphor  bronze; 

(22)  7  M.  ft.  b.m.  Douglas  fir; 

(23)  SO   lbs.    rubber  seals; 

(24)  3   each    hand-operated    hoists; 

(25)  54   lbs.   spring  steel; 

(26)  50  lbs.  bronze  bolts. 

Bids  will  be  taken  on  two  alter- 
nates,  as   follows; 

Alternative  "A":  For  performing  the 
work.  etc..  as  specified,  except  that 
Ihe  Government  will  pay  the  cost  of 
transporting  the  equipment  and  ma- 
terials from  bidder's  shipping  points 
to  Bonneville,   Ore. 

Altternative  "B"  For  performing  the 
work,  etc.,  as  snecified,  with  the  ui- 
derstandine  that  all  transportation 
costs  from  factory  shipping  yioints  to 
Bonneville  are  included  in  bid  prices. 
and   will   be  paid    by  the   bidder. 

Further  information  obtainable  from 
the  U.  S.  Engineer  Office,  341  Pittnck 
Block.   Portland. 


PREPARING    SPECIFICATIONS 

LONG  BEACH.  Cal.— Fred  F.  Por- 
ter, General  Manager  of  the  Water 
Department,  was  authorized  by  the 
board  of  water  commissioners  Feb.  21 
to  prepare  specifications  for  six  steel 
water  tanks  of  a  total  capacity  of  21,- 
500.000  gallons  with  grading  and  fill  for 
same,  to  be  constructed  on  Alamitos 
Hill  at  State  St.  and  Loma  Ave.  The 
estimated  cost  is  $266,000.  The  tanks 
will  be  35  ft.  in  height  with  a  cii- 
cumferance  of  420  ft. 


BIDS   WANTED. 

SANTA  CLARA  COUNTY,  Cal.— Un- 
til March  13.  10  A.  M.  (to  be  opened 
at  10:15  A.  M..  bids  will  be  received 
by  the  Board  of  Directors  of  the  San- 
ta Clara  Valley  Water  Conservation 
District.  Leroy  Anderson.  Secretary. 
Room  62.  Grant  Bldg.,  San  Jose,  for 
the  construction  of  Guadalupe  Dam 
and  Spillway  on  Guadalupe  Creek, 
about  12  miles  south  of  San  Jose,  and 
7  miles  southeast  of  Los  Gatos.  Santa 


Clara  County.    The  site  may  be  reach- 
ed by  county  roads  and  is  about  three 
miles    from       siding    at    LeFranc,   on-    ! 
a  branch  line  of  the  Southern  Pacili,- , 
Railway. 

The  dam  will  be  of  the  earth  fill 
type,  with  upstream  face  paved  and 
with  a  concrete  lined  side  channel 
spillway.  The  structure  will  be  730  ft. 
in  length  at  the  crest.  100  ft.  in  heighi 
and  will  store  3500  acre  feet  of  watei 
Estimated   cost,    $330,000. 

Bids    will   be    taken   as   follows: 
(  1)   50,000  c.y.   stripping: 
(   2)  515.000   c.y.    embankment   in  place 

in  dam; 
(  3)   900     c.y.     backfill     in     exploration 

tunnels  and   shafts; 
(  4)  800  c.y.   concrete  in  outlet  works, 

spillway  weir,    sill,   etc: 
(  5)   140.000  sq.    ft.   concrete   facing  on 

the  dam; 
(  6)   40,500    sq.    ft.    concrete    lining   in 

spillway: 
(  7)   265,000    lbs.     reinforcing    steel    in 

place; 
(  S)  3500  lbs.  structural  steel  in  place: 
(  9)  690  I.f.   36-in.   steel  outlet  pipe  iii 

place; 

(10)  Installation    in    the   outlet   works; 

one  .sluice  gate,  on  cast  iron  re- 
ducer, one  butterfly  valve,  one 
discharge  pipe,  and  all  appurte- 
nances, all  furnished  by  the  Dis- 
trict,  lump  sum; 

(11)  1  bronze  tablet  furnished  and  in- 
stalled, lump  sum: 

(12)  1   engineer's  field   office,   furnished 

and   erected,   lump   sum: 

(13)  Premium  on  50%  surety  and  100% 

performance  bonds. 
Specifications     obtainable     at     above 
office  or  at  the  office  of  Fred  H.   Tib- 
hetts.   Engineer,   1320  Alaska  Comnier. 
cial  Bldg.,   San  Francisco. 


BIDS  WANTED. 

SANTA  CL.\RA  COUNTY.  Cal.— Un- 
til   March    13.    10    A.    M..    bids   will   be 
received  by  the  Board  of  Directort-  ef 
the  Santa  Clara  Valley  Water  Conser- 
vation  District,    Leroy   .\nderson.   Sec- 
retary.   Room   62.   Grant  Building,   San 
Jose,   for  furnishing  gates,  valves,  and    i 
appurtenances  required  for  controlling    ; 
flow  through  outlet  works  of  Almaden,    . 
Calero,    Coyote,    Guadalupe    and    Stev-    - 
ens  Creek   dams,  PW.-V   Project   6051. 

Bids    will   be    taken   as    follows: 

(1)  Eight    gate    units,    including   in    ij 
each  unit  on  hydraulically  operated  42    ! 
inch     slide     gate     and     its     operating    :' 
mechanism,    one    special    cast    iron   ta- 
per, one   30-in.   butterfly  valve  and   its 
operating   mechanism,    and   one    2-foot 
section  of  30-in.  steel  pipe,  .ind  in  each 
case  complete  with  all  specified  appur- 
tenances. 

(2)  One  butterfly  valve  and  its  op. 
crating  mechanism,  and  one  2-ft.  sec. 
tion  of  30-in.  steel  pipe,  both  complete 
with  all  appurtenances. 

(3)  4500    I.f.    extra    heavy   1-in.    galva- 

nized pipe; 

(4)  3.75   MBM  redwood   lumber: 

(5)  550    lbs.     »/4x6'/5-in.    machine    bolts     Ij 

and  cut  washers;  •, 

(6)  100  lbs.    20d  common  spikes: 

(7)  Premium  on  fifty  percent  perform- 

ance bond. 

Delivery  fob  cars  at  railroad  sta- 
tions nearest  the  sites  of  the  various 
dams,    or  by   truck   to    the   dam   sites. 

Specifications  obtainable  at  above 
office  or  at  the  office  of  Fred  H.  Tib- 
betts.  Engineer,  1320  Alaska  Commer. 
cial  Bldg.,   San   Francisco. 


31 —PIPE  LINES    &   WELLS 


PROJECT  APPROVED. 

RICHMOND.  Contra  Costa  Co..  Cal. 
— SERA  has  approved  a  supplemental 
appropriation  of  .$7,486  for  providing 
for  the  continuation  of  digging  a  wat- 
er well  at  -^Ivarado  Park.  Richmond. 
E.  A.  Hoffman  of  Richmond  will  su- 
pervise the  project,  which  will  give 
employment  to   12  laborers. 


PACIFIC    CONSTRUCTOR 
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:ONTEMPLATED. 

TI'l-i:i..\Ki;.  Sltiklyriii  Cm,.  Calif, 
iivpli^pini  III  (.f  diinioiillr  wiiKT  Kiip- 
|ly  nyHlpni  com-klcrid  hh  I'WA  iir.ij. 
lot.  ApplU-nllon  In  be  nm<l<>  for  |ir,.- 
|nO  from  fp>li-riil  fiindH  for  (IrlllitiK  I.- 
iMi-fol     u-.ll  wllhin  rlly  IIiiiIIh. 


.ONTEMPLATED. 

lOVKIlKTT.  VViiHh.  -  Kv<Ti'l  I  riry 
'ouncll  pliiriH  llip  cnnKtrucllon  of  .1 
»lpr  llni-  to  Hiipply  22,n00.0iin  KiilloiiH 
it  water  rtnlly  to  thi'  now  pulp  mill 
II  be  Imllt  near  ICvt-rett  by  the  Wcy- 
frhneiiHcr  Tlmbrr  (^ompany. 
;  StarlliiK  at  2r.th  and  Harrison  Sta.. 
..000  fci't  of  .ir>-ln.  Kt<-rl  pipe  will  bp 
nid  to  HeNervolr  No.  2  on  Riicki-i- 
nil,  from  whlrh  point  5.(100  fi-i-t  of 
«-ln.  pipe  {.17."iO  ft.  HtppI  and  12.">0  ft. 
ivood)  will  deliver  water  to  the  p«l|) 
iilll  nitor  basins.  Ksllmalod  total 
,oiit  of  project  l.s  $100. non.  Appllra- 
lon  will  he   made  for  PWA   funds. 

C.  J.  Krlekson.  Commissioner  of 
rubllc  Works.  Oranville  Paine.  Wa- 
pr  Superintendent. 


TO   ASK    BID^.. 

rOKRANCK,  I.os  Anceles  Co.,  Cal. 
—Bids  will  he  railed  within  the  next 
ten  days  for  the  drIllinB  and  raslnfj 
iif  a  16-ln.  well  at  a  site  700  ft.  west 
of  Cedar  Avenue  and  400  ft.  north  of 
Torrance  Blvd.  The  depth  of  the  pro- 
posed well  will  be  about  TOO  ft.  Bids 
will  al.so  be  called  for  constructinR  an 
elevated  steel  tank  and  tower  at  thi' 
same  site.  The  tank  will  he  of  "ioO.- 
■000-Kallnn  capacity  and  the  tower  170 
'ft.  In  hoifiht.  Plans  and  .■specifications 
are  being  prepared  by  F.  B.  Leonard, 
city  engineer.  The  PWA  aRreement 
and  grant  (total  $170,000)  have  been 
s'frned  and  forwarded  to  the  state  en- 
Klneer  of  PWA  for  approval.  Plans 
for  an  additional  well  and  an  addi- 
tional tank  of  l.SOO.OOO-Ral.  capacity 
win  be  submitted   to  Washinctr.ii  witl 

.favorable    recommendations    from    111.- 

I  Los  Angeles  PWA  office. 


32— SEWERS    *    SEWAGE 
DISPOSAL,  PLANTS 


February  22.  19.35 
I  CONTRACTS  AWARDED. 
.  BURLIN(5AME,  San  Mateo  Co.,  Cal. 
—The  PWA  has  approved  award  of 
contracts  by  the  Burllngame  City 
Council  for  the  construtcion  of  the 
sewage  treatment  plant  and  .sewer 
rystem    as    follows 

H.  E.  Conner,  1222  Whipple  Avenue. 
Redwood  City,  at  $38,941.07  on  Sched- 
ule No.  2.  for  the  pipe  sewers  and 
sewage   relift   station. 

C.  W.  CalettI  &  Co..  P.  O.  Box  24.1. 
San  Rafael,  at  $14,200  on  Schedule  No. 
3.  for  fill  from  imported  borrow  for 
roadway  and  general  fill;  loost  rocU 
riprap  for  slope  protection. 

Fredrickson  &  Wat.son  Const.  Co.. 
873  Slst  Ave..  Oakland,  at  $78,250  on 
Schedule  No.  4,  for  the  sewage  dis- 
posal works,  including  all  items  not 
Included  in  .Schedules  Nos.  2  and  3. 
but  omitting  the  chlorination  equip- 
ment   and   gas    engine   generator    unit. 


BONOS   SOLD. 

LOS  ANGELKS.  Calif.  —  Bonds  of 
County  Sanitation  Districts  1.  2.  5 
and  8.  amounting  to  $1,768,000  have 
been  sold  to  a  syndicate  headed  Siv 
John  Neuveen  &  Co.  of  Chicago.  The 
bids  were  opened  P>b.  13.  The  pro- 
ceeds of  these  bonds,  togethei  with 
the  $872,000  PWA  grant  will  be  used 
for  the  construction  of  the  White's 
Point  Outfall  Sewer. 

CONTEIMPLATED. 

SALs;.\l,  Ore.— Salem  City  Council 
has  authorized  a  special  committer 
composed  of  Mayor  V.  E.  Kuhn  and 
Councilmen  Cuyler  Van  Patten.  Fred 
A.  Williams.  Paul  R.  Hendricks  and 
Carl   B.   Armpriest.   to  work  o<it   plans 


for  meptlng  I'WA  rpiiulrenientu  for 
$360,000  loan  and  KrnnI  for  hcwh^p 
disposal  plant  and  HPWeriiKP  Kyiileni 
extpnMlon  projects,  and  to  handle  ur- 
rHngementK  for  englneerlnK,  deHlgn, 
and  speclMcatlonH.  The  (JIty  bun  al- 
ready authorized  IsHuanco  of  $457,000 
of  HPlf-lliiuldallng  bunilN  to  neet  cohIh 
of  projects. 

Original  estimates  and  rough  plans 
were  prepared  by  Ray  K.  Koon.  John 
W.  CunnlnKhnm,  and  Robt.  C.  DIeck. 
Portland  engineers  for  Oregon  Recon- 
strutclor.  Advisory    Hoard. 


CONTRACT   AWARDED. 

RICHMOND.  Contra  Costa  Co..  Cal. 
—  L.  L.  I'age.  728  Blssell,  Richmond, 
awarded  contract  by  the  Klementar,v 
School  Hoard  of  Washington  Schoil 
for  the  extentlon  of  the  existing  school 
sewer    to    connect    with    Cutting    Blvd. 


TO   ASK    FUNDS. 

HUNTINGTON  BEACH.  Orange  <'o. 
Cal. — City  Engineer  Harry  A.  Over- 
meyer.  has  announced  that  federal 
aid  will  bo  asked  by  the  city  to  fi- 
nance the  construction  of  a  new  sew- 
age disposal  plant  costing  $100,000. 
Plans  for  such  a  plant  have  been  pre- 
pared by  O.  A.  Stone,  consulting  en- 
gineer. The  present  system  has  been 
condemned  by  both  stale  and  county 
authorities.  ' 


FUNDS    ASKED. 

WII.I.IA.MS.  Ariz.— Application  has 
t.e.n  m.ide  to  Howard  S.  Reed.  State 
PW.\  engineer.  Phoenix,  for  $55,000 
for  a  sewer  system  for  the  town  of 
Williams.  1 


BOND    ELECTION. 

SEAL  BEACH.  Orange  Co.,  Calif.— 
.\n  election  will  be  held  in  Seal  Reach 
March  29  to  vote  on  a  $40,000  bond 
issue  to  finance  the  construction  of  a 
sewage  disposal  plant  and  sewer  mains. 

Victor  Hayes.  302  E.  Anaheim  St.. 
Long  Beach,  is  the  engineer. 


33—  WATER  WORKS 

PROJECT  APPROVED. 

CROCKETT.  Contra  Costa  Co..  Cal. 
— .'^En.V  b.Ts  approved  a  supplemental 
appropriation  of  $1,728  for  providing 
for  the  continuation  of  the  water 
mains  and  hydrants  project  at  Crock- 
ett. The  project  will  be  supervised 
by  H.  M.  Pearson  of  the  Carouinez 
Fire  Protection  District,  and  will  em- 
ploy  15  Laborers. 


BIDS   WANTED. 

OSWEGO.  Ore.— T"ntil  March  5.  S 
r.  M..  bids  will  be  received  by  the 
Oswego  City  Council.  E.  J.  Duisi  City 
Recorder,  for  furnishing  one  deep  well 
turbine  pump.  The  pump  is  to  have 
340-foot  setting  with  an  additional  20- 
ft.  suction  pipe,  equipped  with  a  440 
volt  3-phase  vertical  turbine  type  mo- 
tor and  have  a  capacity  of  not  less 
than  300  gallons  per  m'nute  to  he  in- 
stalled in  a  10-in.  cased  well.  400  ft. 
in  depth.  Present  water  level  at  260 
feet.  Certified  check  or  bidder's  bond 
of  not  less  than  10%  must  accompany 
each  hid. 

Each  proposal  must  he  accompanied 
with  detail  plans  and  speciflcations. 


FUNDS    ASKED. 

GLOBE.  .\riz.— .\n  application  for 
PW.\  funds  for  water  system  Improve- 
ments has  been  filed  with  the  Gila 
county  planning  board  by  Mayor  W. 
A.  Sullivan  and  city  officials.  The 
proposed  work  includes  $45,000  for 
water  mains  and  $16,000  for  explora- 
tion of  water  supply  east  of  Globe  and 
for  connecting  lines  to  the  various 
wells. 


BIDS   WANTED. 

SA.N'  FRA.S'CIHCO.— I'nill  March  20. 
3  P.  .M  ,  liIdH  will  be  received  by  the 
Public  L'lllltiPK  CommlKiilon,  Room  2«7 
City  Hull,  under  Hpec.  No.  W.  D.  77. 
for  laying  6-  and  8-ln.  cnnt  Iron  mnin^ 
In  the  area  from  Kunmon  Ave.  to  JSIh 
Ave.,  and  from  Quinlara  Street  to 
Wawonn    Street. 

BldB  will  be  taken  an  follow*: 

(1)  Excavation  and  backllll  for  0-  and 

8-ln.   pipe,   trenr-h   17-ln.    wide  by 
3«-ln.   deep,    30.640   l.f.; 

(2)  Additional  excavation  and  backfill. 

480  c.y.: 

(3)  Additional    pavement    removal    and 

replacement,    1,190   sq.    ft.; 
(4;    Installing  of  pipe; 

(a)  28.750  l.f.  of  fi-ln.  bell  and  spigot 
cast   Iron   pipe; 

(b)  1.890  l.f.  of  8-ln.  do: 

(5)  Installing    12.940   lbs.    fittings,   gate 

valves,   etc.; 

(6)  Making  Joints  for  pipe  and  fittings, 

3,440    If.    bell    and    spigot    Joints; 

(7)  Repavement,   47.520   sq.    ft. 

Plans  and  specifications  obtainable 
at  Room  605.  San  Francisco  Water 
Department  BIdg..  425  Mason  Street, 
upon  deposit  of  $10.  *  ■ 


CONTEMPLATED. 

CONTR.X  COSTA  <'OUNTY,  Cal.— 
.Mass  meeting  to  consider  formation 
of  a  Contra  Costa  County  water  dis- 
trict to  obtain  water  from  the  Cen- 
tral Valley  Project  is  called  for  March 
14  at  Pittsburg  city  hall.  Lester  Mul- 
len, secretary  of  the  Salt  Water  Bar- 
rier Assn.,  is  chairman. 


BIDS   WANTED. 

SAN  FRANCISCO.— Until  March  20. 
3  P.  M.,  bids  will  be  received  by  the 
Public  Utilities  Commission,  Room  287 
City  Hall,  under  Spec.  No.  W.  D.  76. 
for  laying  6-  and  8-in.  cast  iron  main.it 
In  the  area  from  26th  Ave.  to  48th 
Ave.,  and  from  Fulton  St.  to  El  Ca- 
mino. 

Bids   will   be   taken  as   follows: 

(1)  Excavation  and  backfill  for  6-  and 

8-in.  pipe,  trench  17-in.   wide  bv 
36-in.   deep.   34.790   l.f.; 

(2)  Additional  excavation  and  backfill. 

550  c.y.; 

(3)  Additional   pavement    removal   an,3 

replacet*ent,  1,232  sq.  ft.; 

(4)  Installing  of  pipe; 

(a)  23,790  l.f.  of  6-i'n.   bell  and  spigot 
cast   iron    pipe: 

(b)  11,000    l.f.   of  8-in.   do; 

(5)  Installing   14.750   lbs.    fittings,   gate 

valves,   etc. ; 

(6)  Making  joints  for  pipe  and  fittings. 

4.352    l.f.    bell    and    spigot    joints; 

(7)  49.290   sq.   ft.    repavement. 

Plans  and  specifications  obtainable 
at  Room  605.  San  Francisco  Water 
Department  Bldg.,  425  Mason  Street, 
upon  deposit  of  $10.  * 


BIDS   WANTED. 

SAN  FRANCISCO.— Until  March  20. 
3  P.  M..  bids  will  be  received  by  the 
Public  Utilities  Commission.  Room  287 
City  Hall,  under  Spec.  No.  W.  D.  56. 
for  laying  12  and  16-in.  cast  iron  feed- 
er mains  in  the  southwest  section  of 
San  Francisco. 

Bids  will  be  taken  as  follows: 

(1)  Excavation  and  backfill; 

(a»   for   12-in.   cast   Iron   pipe,    trench 

24-in.  wide  by  44-in  deep.  7.160  l.f. 

(b)  for  16-in.  cast  iron   pipe,   trench 

30-in.  wide  bi-  48-in.  deep.  22.080 

lin.  ft.: 

(2)  .\dditional  excavation  and  backfill. 

1.010   c.y.; 

(3)  Additional    pavement    removal  and 

replacement.    1920   sq.    ft.: 

(4)  Installing  of  pipe: 

(a)  7.160    l.f.    12-in.    bell    and    spigot 
cast   iron   pipe: 

(b)  22.080  l.f.   16-in.  do: 

(5)  Installing     75.680     lbs.     of     littlng-=. 

gate  valves,  etc.: 

(6)  Making  Joints  for  pipe  and  fittinge. 

8.150   l.f.    hell   and    spigot  Joints; 
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(7)   ReiKivement.    76.470   sq.   ft. 

Plans  and  speclficationB  obtainable 
at  Room  605.  San  Francisco  Water 
Department  Bldp..  425  Mason  Street, 
ui>on  deposit  of  $10.  • 


BIDS  WANTED. 

SAN  FRANCISCO.— Until  March  20. 
3  F.  M.,  bids  will  be  received  by  the 
Public  Utilities  Commission,  Room  2S7 
City  Hall,  under  Spec.  No.  W.  D.  57, 
for  laying  12  and  16-in.  cast  iron  feed- 
er mains  in  the  easterly  section  of 
San  Francisco. 

Bids  will  be   taken  as  follows: 

(1)  Excavation  and   backfill; 

(a)  for  12-in.  cast  iron  pipe,  trench 
24-in.  wide  by  44-in  deep.  12.930 
lin.   ft.; 

(b)  for  16-in.  cast  iron  pipe,  trench 
30-in.  wide  by  48-in.  deep,  9,22" 
lln.  ft.; 

(2)  Additional  excavation  and  backfill. 

690  c.y.; 

(3)  Additional    pavement    removal    and 

replacement,    1.350    sii.    ft.: 

(4)  Installing  of  pipe: 

(a)  12,930  l.f.  12-in.  bell  and  spigot 
cast  iron  pipe; 

(b)  9.220  If.  IG-in.  do; 

(5)  Installing  41.780  pounds  of  fittings, 

gate  valves,  etc.; 

(6)  Making  joints  for  pipe  and  fittings. 

6.200    l.f.    bell   and    spigot   joints; 

(7)  Repavement,   53.800    sq.   ft. 

Plans  and  specifications  obtainaliln 
at  Room  605.  San  Francisco  Water 
Department  BIdg..  425  Mason  Street, 
upon  deposit  of  $10.  * 


FUNDS    ASKED. 

FLAGST.AFF.  Ariz. — An  application 
for  $40,000  for  water  storage  and  de- 
velopment for  the  City  of  Flagstaff 
has  been  filed  with  the  State  PWA 
Engineer  at   Phoenix.  f 


TO    ASK     BIDS 

HEALnS'BURG,     Sonoma     Co..     Cal. 

The   Healdsburg   City   Council    has 

authorized  calling  for  bids  for  6000 
feet  of  4-in.  cast  iron  water  mains. 
which  will  be  used  to  replace  existing 
wrought  iron  mains  on  Brown.  Col- 
lege, Sherman,  Lincoln  and  North 
Streets,  between  University  and  First 
Streets! 


BOND    ELECTION. 

SEAL  BEACH.  Orange  Co..  Calif.— 
An  election  will  be  held  in  Seal  Beach 
March  20  to  vole  on  a  $30,000  bond 
issue  to  finance  the  construction  of  a 
municipal   water  system. 

Victor  Hayes,  302  E.  Anaheim  St.. 
Long  Beach,  is  the  engineer. 


34—  PARKS  &  PLAY- 
GROUNDS 

PROJECT    APPr^OVED. 

SANTA  MON;CA,  Los  Angeles  Co  , 
Cal. — SERA  has  approved  appropri.i- 
tion  of  $14,109  for  grading  and  laying 
out  playing  field,  constru<'ting  grand- 
stand, dressing  rooms,  ticket  offices 
and  s<'oreboard,  laying  sewer  and  wa- 
ter lines,  and  inclosing  the  field  with 
an  8-ft.  fence,  at  the  Santa  Moni'-a 
Municipal  Ball  Park,  14th  St.  at  Col- 
orado. H.  B.  Carter  of  Santa  Monic;) 
will  supervise  the  project,  which  will 
employ  one  timekeeper  and  57  labftr- 
ers. 

PROJECT    APPROVED. 

DINUBA.  Tulare  Co.,  Calif.— SER.V 
has  approved  appropriation  of  $5,531 
for  construction  of  an  athletic  bowl, 
involving  7236  yards  of  dirt  to  be  tak- 
en from  borrow  pit  and  back-filled  by 
hand  labor;  constructing  400  bleacher 
seats;  building  concrete  retaining 
walls;  rebuilding  fences;  relaying  wa- 
ter pipe,  and  installing  drainage  pipe. 
Frank  Curff  of  Dinuba,  will  super- 
vine  the  project,   which  will  give  em- 


ployment    to    one    timekeeper    and 
laborers. 


FUNDS   ALLOTTED. 

.SANTA  BARBAR..\.  Cal.— The  Fed- 
eral Public  Works  Administration  ha." 
allotted  a  loan  and  grant  of  $45,000  to 
the  city  of  Santa  Barbara  for  the 
construction  of  seven  concrete  tennis- 
courts  and  a  tennis  stadium.  The  ap- 
proximate <'Ost  of  labor  and  materittl 
is  $41,400,  Of  which  30%  is  a  grant. 
The  balance  is  a  loan  secured  by  4% 
General   Obligation    Bonds. 


PROJECT   APPROVED 

NORTH  SACRAMENTO.  .Sacra- 
mento County,  Cal.— SERA  has  ap- 
proved appropriation  of  $10,471  for 
construction  of  a  playground  for  the 
S-acramento  high  School  at  North 
Sacramento.  Project  will  be  mper- 
vised  by  J.  R.  Overturf  of  the  Board 
of  Education  and  will  employ  80 
laborers. 


BIDS    WANTED 

RENO,  Nevada  —  Bids  are  being 
received  by  the  Custodian,  U.  S.  Post 
(ifflce.  Reno.  Nevada,  for  seeding  and 
planting  the  grounds  at  the  U.  S. 
Post   Office.    Reno.    Nevada.  i 


BIDS    WANTED 

V.\LLEJO.  Solano  Co.,  Cal.— Bids 
are  being  received  by  the  Custodian. 
U.  S.  Post  Office,  Vallejo,  for  seeding 
and  planting  the  grounds  at  the  U. 
S.    Post   Office,    Vallejo. 

BIDS    WANTED 

GLENDALE,  Los  Angeles  Co.,  Cal. 
— Bids  are  being  received  by  the  Cus- 
todian, U.  S.  Post  Office,  Glendale. 
for  seeding  and  planting  the  grounds 
at   the   U.    S.    Post  Office,   Glendale. 


BIDS   WANTED. 

TECATE.  San  Diego  Co.,  CiI.- Bids 
are  being  received  by  the  Ouatodian, 
Inspection  Station,  Tecate,  for  seed- 
ing and  planting  the  grounds  at  the 
U.   S.    Inspection   Station.   Tecate. 


LOW    BIDDERS 

I-IVERMORE.  Alameda  Co.,  Cal.— 
Dallman  Supply  Co..  8th  and  R  Sts.. 
Sacramento,  submitted  low  bid  for 
pipe  and  fittings  and  Atlas  Lawn 
Sprinkler  Co.,  9S1  Folsom  St.,  San 
Francisco,  submitted  low  bid  for 
sprinkler  heads  to  Veterans'  Admin- 
istration Facility,  E.  W.  Tallman. 
Business  Manager,  Livermore,  for 
furnishing  sprinkler  heads,  etc.,  as 
follows: 

(1)  293    heavy    duty    concealed    pop-up 
type.       underground.       rotating 

sprinkler  heads: 

(2)  SIS  concealed  pop- up  underground 

non-rotating      sprinkler      heads, 
spray   type; 

(3)  330  concealed  fixed  strip  type   un- 

derground sprinkler  heads  for  a 
narrow  5-ft.   parking  strip; 
(1)  .50  bubble  type  sprinkler  heads  for 
shrubbery   irrigation. 
B'ids  forwarded  to  Washington  with 
recommendation  that  awards  be  made 
to  low  bidders.  • 
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AWARD    RECOMIVIENDED. 

MARIPOSA  COUNTY,  Cal— Penin- 
sula Paving  Co.,  9  Main  Street.  San 
Francisco,  at  $16,800  submitted  low 
bid  and  recommended  for  award  of 
contract  by  the  Bureau  of  Public 
Roads,  807  Sheldon  Bldg.,  461  Market 
St.,  San  Francisco,  for  constructing 
a  gunite  lining  in  the  unlined  portions 
of  the  Wawona  Tunnel.  Section  A5  of 
Route  2,  the  Wawona  Road,  Tosemite 
National    Park,    Mariposa   County. 

Bids  were  taken  as  follows: 
(I)  550  c.y.  gunite; 


(2)  extra  work,   consisting  of  warnin 
signs. 
Complete  bids  follow: 

(A)  Peninsula  Paving  Co.,  San  Fran 
Cisco,  (1>  $32;  (2)  $300;  total  $16 
800. 

(B)  J.  H.  Pomeroy  &  Co.,  Inc.,  Sai 
Francisco,  (1)  $32.80;  (2)  $300 
total,  $18,340. 

(C)  Case  Const.  Co.,  Alhambra.  (1 
$35.70;    (2)    $300;    total  $19,935. 

(D)  Engineer's  estimate.  (1)  $30'  ('' 
$300;   total  $16,800. 

29— STREETS    ANeT  HIGH 
WAYS 

PROJECT  APPROVED.  "~ 

SAN  MATEO  COUNTY,  Calif.— Th, 
SERA  has  approved  appropriation  oi 
S5.564  for  the  construction  of  concret' 
box  culvert  through  San  Bruno  Farli 
School  District  grounds,  and  gradini 
and  paving  of  school  yard,  in  San  Ma-, 
teo  County.  F.  A.  Savage  of  the  Sarr 
Bruno  Park  School  District  will  su- 
pervise the  project,  which  will  em- 
ploy 46   laborers 

PROJECT  APPROVED. 

BERKELEY.  Alameda  Co..  Calif.— 
SERA  has  approved  appropriation  of 
$32,265  for  removing  existing  wooden 
curbs,  excavation,  setting  forms,  mix- 
ing, placing  and  finishing  of  concrete 
for  approximately  40,000  ft.  of  ne« 
curbing.  Unit  No.  2.  Berkeley.  The 
project  will  be  supervised  by  Harry 
Goodridge  of  Berkeley,  and  will  em- 
ploy-   one    timekeeper   and    64    laborers. 


PROJECT    APPROVED 

.\"  O  R  T  H  SACRAMENTO,  Cal.— 
SERA  has  appraved  appropriation  of 
$13,074  for  grading  and  surfacing  3000 
lineal  feet  of  road  on  Bassetlaw  Ave., 
North  Sacramento.  C.  L.  Knight  of 
the  City  of  North  Sacramento,  will 
supervise  the  project,  which  will  give 
employment  to  100  laborers. 


NOTICE  TO    BIDDERS. 

SAN  DIEGO  COUNTY,  Cal.— A  rep- 
resentative of  the  District  Office  will' 
accompany  prospective  bidders  over 
the  proposed  project  in  San  Diego  i 
County,  between  Emerald  Ave.  and ' 
East  City  limits  of  El  Cajon,  road  XI- 
S.D-12-ECj,  for  which  bids  are  to  be  I 
received  in  Los  Angeles  on  March  14.    ■ 

Said   representative    will    meet    pros-  : 
pective    bidders    at    Emerald    Ave.    and 
Main    St.,    which    is    the    beginning  of  • 
the  project  in  city  of  El  Cajon  on  Fri- 
day, March  1  and   8,   1935,  at  in  A.  M.  ■ 

Prospective    bidders    are    urged    to  ' 
cooperate  with  the  District  Office  and 
arrange    to    make    their    field    inspec- 
tion  on    the   above   dates. 

PROJECT    APPROVED 

CARMEL,  Monterey  Co.,  Cal.— 
S-ERA  has  approved  appropriatfon  of 
$7510  for  constructing  3000  lineal  feet 
of  rock  gutter,  12  rubble  water  drops 
and  300  lineal  feet  of  rubble  retaining 
wall  at  the  Beach  Frontage,  Carmel, 
District  No.  5,  Monterey  County, 
r^roject  will  be  supervised  by  H.  F. 
Coggens  of  the  City  of  Carmel,  and 
will    employ  one   foreman   and    44   lab- 


BIDS  WANTED. 

ANTIOCH.  Contra  Costa  Co..  Cal.— 
Until  March  11.  8  P.  M.,  biSs  will  be 
received  by  the  .\ntioch  City  Council. 
J.  E.  McElheney.  City  Clerk,  City 
Hall,  for  the  improvement  of  Fourth 
Street  between   I  and  K  Streets. 

Specifications  obtainable  from  above 
office.  > 


PROJECT    APPROVED. 

MENDOCINO  CO..  Cal.— SERA  ha.= 
approved  appropriation  of  $11,256  for 
the  improvement  of  the  Ukiah-Boon- 
ville  Road  in   the  First   Road  District. 
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Mi-ndoclnn  (Nninly.  Wnrk  Involvi'h 
i-lourliiK  rlKl>'"f»"y.  wlili-iiliiK.  n. 
RrndlnK.  xtnilKliti'iiliiK  iillKninciii,  ciil- 
liiK'k  and  Hlop.^  ImiikH.  .•(.-.  Ir.ij...( 
will  lie  KiiiMTVlHcd  liy  K.  H.  Snillli, 
nnd  will  kIvp  ciiinlnyniint  to  ..n«  fiirc- 
mnn  nnd  46  InbororB. 


NOTICE   TO    BIDDERS. 

STA'I'K    (IK    CAMI'-DltNlA. 


•  '.     II 


iiy  KnKliU'pr.  luii' 
)f  hlup  lln..  prlnt- 
ly    work    nf»w   nd- 

r.f   the    title   Hhi'.i 


I'lircoll,   .Slati-   HlKhv 
annoiinii'd  llu'  ciml 
for   th«   SInt.'    hlKhw 
vertlM'd. 

A  bliio  line  print 
of  the  plans  xhowInK  the  Keninil  loca. 
lion  i.f  work  will  l>c  fnrnlKhi'd  frer 
with  the  SpiM-lal  I'invlHlonH.  Hliie 
prints  of  the  liiyout  mid  hrldne  tir- 
tnJI  Hhcetfi  will  ho  furnished  nt  cost 
and  becoPK!  the  property  of  the  pur- 
ehnser. 

The  foIlowInK  table  shows  the  eost 
of  Biirh  bItiG  prints  for  the  wf>rk  now 
ndvertlHed  bids  to  bi'  opt-ned  In  S;h'- 
rnmento  on  March  13  and  In  I,os  An- 
geles on    Mareh    14.    1935. 

I-n.N-1-K.  bid.s  to  be  opened  Manh 
13:   No   plans   or  oross-seetlons. 

rV-S.M-fiC-E.  bids  to  be  opened  Mar. 
13:  PLANS  (No.  of  Sheets)  S-  (Cost  I 
»n.80;  CRt^SR  -  STOCTIONS  (No.  of 
Sheets)   30;    (Cost)   $3.90;   (Total)   $4.70. 

Vll-Ven  -  raniarlllo  State  Hospital. 
bids  to  be  opened  Mareh  14:  PLANS. 
(No.  of  Sheets)  S:  (Cost)  J. SO;  CROSS 
SI'X:TI0NS  (No.  of  Sheets)  14 ■  (Cost) 
$1.40:    (Total)    $2.20. 

X-S.J-Feeder  Road.  bId.s  to  be  open- 
ed March  13:  PLANS  (No.  of  Sheets) 
6;    (Cost)   $0.60  No  eross-seetlons. 

XI-S.n-12-ECJ.  bids  to  be  opened 
March  14:  Plans  (No.  of  Sheets)  i:i: 
(Cost)  $1.30:  CIIOSS-SKCTIONS  (No. 
of  Sheets)  23:  (Cost)  $2.30-  (Total! 
$3.60. 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Jublic  Works,  Division  of  Highways, 
and  should  accompany  the  order  for 
plans,  specifications  and  proposal 
forms  to  the  office  of  the  State  Hipli- 
«ay  EnRineer.  P.  O.  Box  1499.  Sacra- 
mento, 


PROJECT    APPROVED 

BERKELEY.  Alameda  Co..  Cal.— 
SERA  has  approved  appropriation  of 
$14,070  for  concrete  curbing,  painting, 
clearing,  grading,  etc.,  at  the  C?alifor- 
nla  Si-hool  of  the  Blind,  Berkeley.  R. 
S.  French  of  the  California  School  for 
the  Blind  will  .supervise  the  project 
which  will  employ  one  timekeeper  and 
38    laborers.  i 


BIDS    WANTED. 

TRINITY  CO.,  Cal.— Until  March  2R. 
2  P.  M.,  bids  will  be  received  by  the 
Bureau  of  Public  Roads,  S07  Sheldon 
Bldg..  461  Market  Street,  San  Fran- 
d.sco,  for  bituminous  treatment  (light 
surface  application)  of  Sections  A,  B. 
C,  n  and  E  of  Route  5.  the  Dougla.s 
City-  Peanut  National  Forest  High- 
way, Trinity  National  Forest,  Trinity 
County.  The  length  of  the  project  -s 
19.662  miles,  and  involves  .'.90  tons  of 
liquid  asphaltic  road  material.  Type 
SC-2. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deixisit  of 
$10.00. 


BIDS   WANTED, 

TEHAMA  COUNTY.  Cal.— Until  May 
9.  2  P.  M.,  bids  will  be  received  by 
the  Bureau  of  Public  Roads,  807  Shel- 
don Bldg.,  461  Market  St.,  San  Fran- 
cisco, for  bituminous  treatment  (light 
surface  application)  of  Sections  A.  B. 
C,  D  and  E  of  Route  21.  the  Deer 
Creek  Meadows  National  Forest  High- 
way, Lassen  National  Forest,  Teham.q 
County. 

The  length  of  the  project  is  16.208 
miles  and  involves  470  tons  liquid  as- 
phaltic road  material,  Type  SC-2. 

Plans    and    specifications    obtainable 


GLENN  COUNTY— 0.6  Mi   Grade  and  Surface,  Etc.— (SUU) 


lil.l:.NN     <•<>.     I'.'WI        TiffHiiy     I-. .OKI 

Co..  ;,K  S  7tli  St..  .San  Job.-,  at  $.13,- 
l'84  Hulimltled  low  bid  to  the  Stale 
lllKhway  CoinmlsBlon,  .Sacra niento,  for 
lilKhway  conntruitlon  In  (Jlenn  county 
bi'twei'n  three  inlleB  north  of  Wlllown 
nnd  Orl.'ind.  totallnK  about  ten  miles 
In  length,  of  whli'h  about  O.c  mile  1m 
to  be  graded  and  surfaced  with  crutih- 
er  run  base  and  bltumlnouH  treated 
crushed  gravel  (.r  Htone:  and  the  re- 
mainder to  be  widened  and  borders 
of  I'ruBher  run    base   const rueted. 

Bids  were  taken  as  followH: 
(    1)   9.200   c.y.    rdwy.    excav.,    unclaBB.; 
(   2)  .'J.OOO  Bta.    ydH.   overhaul; 
(   3)   4.300  c.y.    IniiKirted   borrow; 
(   4)   400  c.y.   structure   excavation; 
(  .1)    18.800  tons  crusher  run  base; 
(  G)   2.'>0   M.   gals,    water; 
(  7)   90  tons   fuel  oil; 

(  8)   1.200   tons   crushed   gravel  or  stone 
(bituminous    treated    surfacing); 
(   9)   r.a   tons  cut-back  asphalt   (do); 

(10)  60  c.y.   Class   A    Portland   cement 

concrete    (structures); 

(11)  6,500  lbs.   relnf.   steel   (struc); 

(12)  48  I.f.  18-ln.  CMP; 

(13)  142  I.f.  18-ln.  CMP; 

(14)  5    c.y.    existing    concrete    removed 

and  disposed  of; 

(15)  20  each  culvert  headwalls  remov- 

ed  and   reset; 


(l>'>)    I.OI'O    If.    •xlMIng    KU.'ir.l    rail     r< 

moved   and   NalvaKed; 
<I7)   1.000    If.    laminated    timber   Kuatd 

rail; 

(18)  0.3    mile    property    fence    removed 

nnd    reBet; 

(19)  1.1    mlleB    new    property    fence; 

(20)  2  each   fence  gatea; 

(21)  8    each    monumentB    rompb-te.    In 

place; 

(22)  528  MtationH  finlBhlng  roadway. 
Total  bIdK  follow: 

(A)  Tiffany  Const.  Co..  Han  Joae,  $53,- 
084.00. 

(B)  Pacific    .Slates   Const.   Co..    H.    F.. 
$54,867.00. 

(C)  A.    Telchert    &    Son.    Inc..    Sacra- 
mento.   $55,947.00. 

(D)  C.    W.  CnlettI   ft  Co.,   Pan   Rafael. 
$55,979.50. 

(E)  Peninsula    Paving  Co..   San    Fran- 
cisco,  $61,208.04. 

(F)  Hanrahan    -   Wilcox   Corp.,    S.    F.. 
$62,924.80. 

(0)  E.    A.    Forde.    San   Anselmo,   163.- 
148.50. 

(H)   Chaa.   L.    Harney,   San   Francisco, 
$66,116.74. 

(1)  A.  n    Ralseh,  San  Fronclsco,  $69,- 
758.50. 

(J)  Hemslrcet  &  Bell,  Marysvllle.  $69- 
905.20. 

ITnIt  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

(1) 

(J) 

(  1) 

$     .23 

$     .40 

$     .24 

$     .42 

$    .35 

$     .20  $       .35 

$     .53 

$     .90 

$      .30 

(   2) 

.03 

.02 

.02 

.005 

.02 

.02 

.01 

.02 

.03 

.02 

(  3) 

.45 

.40 

.60 

.55 

.65 

.56 

.35 

.77 

.90 

.65 

(  4) 

.80 

.70 

1.00 

1.20 

1.50 

1.00 

1.00 

1.21 

.90 

1.00 

(  5) 

I.SO 

1.86 

1.93 

1.80 

2.03 

2.41 

2.25 

2.15 

2.30 

2.50 

(  6) 

1.50 

2.00 

2.50 

2.10 

1.25 

.70 

1.00 

1.20 

2.00 

2.00 

(  7) 

12. no 

16.00 

15.00 

13.75 

14.20 

15.00 

12.00 

21.50 

14.00 

15  00 

(    8) 

1.25 

3.60 

3.70 

3.65 

4.45 

2.80 

4.20 

4.70 

4.50 

4.00 

(   9) 

20.00 

1&00 

17.00 

22.00 

18.75 

18.00 

17.00 

20.00 

15.00 

17.50 

(10) 

18.00 

18.00 

22.00 

27.50 

19.00 

20.00 

25.00 

27.00 

20.00 

23.00 

(11) 

.06 

.055 

.05 

.06 

.05 

.05 

.05 

.07 

.05 

.08 

(12) 

1.35 

2.00 

2  00 

1.20 

1.80 

1.10 

2.50 

1.48 

1.50 

2.13 

(13) 

1.60 

1.73 

2.00 

1.70 

1.92 

1.50 

2.25 

2.10 

1.70 

2.00 

(14) 

4.00 

3.50 

5.00 

5.00 

5.00 

5.00 

3.00 

5.00 

10.00 

4.00 

(15) 

S.OO 

15..50 

15.00 

17.00 

10.00 

10.00 

8.00 

8.50 

15.00 

10.00 

(16) 

1.00 

.12 

.01 

.50 

.20 

.20 

.10 

.22 

.15 

.30 

(17) 

1.25 

1. 00 

1.00 

1.00 

l.no 

.80 

1.20 

.62 

1.00 

1.00 

(IS) 

300.00 

175.00 

400100 

150  00 

240.00 

200.00 

400.00 

275.00 

400.00 

400.00 

(19) 

500  no 

700.00 

700.00 

700.00 

800.00 

800.00 

100.00 

760.00 

650.00 

900.00 

(20) 

20.00 

20.00 

30.00 

20.00 

35  00 

30.00 

20.00 

16  50 

20.00 

15.00 

(21) 

3.00 

3.00 

3.00 

3.00 

3.50 

2.50 

5.00 

3.50 

3.00 

3.00 

(22) 

4.00 

5.00 

5.00 

5..50 

7.00 

5.-50 

fi.OO 

6.. 50 

3.00 

S.OO 

SAN  FRANCISCO  —  STREET  IMPROVEMENT— (CITY) 


SAN  FRA.NCISCO.— R.  S.  Silverberg 
405  Montgomery  St..  at  $1,567  submit- 
ted low  bid  to  the  Department  of  Pub- 
lic Works,  City  Hall,  for  the  improve- 
ment of  Kramer  Place  between  (Jreen. 
wich  Street  and  the  southerly  termi- 
nation of  Kramer  Place  and  Pardee 
.\lley  bet.  Kramer  Place  and  (Inint 
Avenue. 

The  work  involves: 
(   1)   30  c.y.  sand  fill; 
(  2)  8  I.f.  10-in.  vitrified  clay  pipe  cul- 
vert in  place: 
(  3)  3  8x6-in.  wye  branches  in  place: 
(  4)   1    brick    manhole  complete; 
(  5)   15  If.  vitrified  clay  pipe  side  sew- 
ers in  place: 
(  6)   1   brick  catchbasin  complete; 
(  7)  296  I.f.   armored   concrete  curb; 


(  8)   200   lbs.    bar   reinf.    steel    in  place: 
(  9)  20  c.y.  Cla-ss  B  concrete  in  stair- 
and  wall: 

(10)  50  I.f.   1 '4-inch  stand.  S-plpe  rail- 

ing, including  10  concrete  posts: 

(11)  500  sq.  ft.  1-course  concrete  side. 

walk: 

(12)  140  -sq.   ft.    S-in.   Class   E  concrete 

pavement 
Total  bids  follow: 

(A)  R.   !*.    Silverberg $1,567.00 

(B)  M.    Peira    &    Son l,633.«n 

(C)  Fay    Improvement    Co 1,801.60 

(D)  Chas.   L.  Harney  1.853  OO 

(E)  C.  C.   W.  and  H.  H.  Haun  1.911.00 

(F)  E.   J.   Treacy   1.932.0ft 

(C)  DeLuca   &  Son.   Inc 2.201.00 

(H>    M.    Bertolino   2.258.00 

Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

(  1) 

$  1.00 

$   1.00 

$  1.25 

$     .50 

$  1.50 

$    1.00 

$  2.50 

$  3.00 

(  2) 

1.20 

.90 

2.50 

1.00 

2.00 

1.50 

3.50 

2.50 

(  3) 

4.00 

l.,50 

1.50 

3.00 

2.50 

3.00 

15.00 

4.00 

(  4) 

85.00 

75.00 

139.00 

100.00 

90.00 

100.00 

150.00 

100.00 

(  5).... 

1.00 

.90 

1.50 

1.00 

1.50 

1.00 

5.00 

2.00 

(  6) 

75.00 

75  00 

130.00 

90.00 

85.00 

100.00 

125.00 

100.00 

(  7) 

60 

.90 
.05 

.85 
.06 

1.00 
.OS 

1.00 
.06 

1.00 
.06 

1.50 

.07 

1.00 

(  g) 

05 

.10 

(  ») 

25.00 

25.00 

22.00 

.25 

.18 

.245 

.21 

.30 

(10)..., 

1.10 

2.00 
.12 

3.00 
.135 

30.00 
I.SO 

32.00 
350 

30.00 
3.00 

25.00 
3.50 

35.00 

(11) 

15 

2.01 

(12) 

22 

.23 

.24 

.IS 

.14 

.15 

.14 

.18 

All  bids  referred  to  the  City  Engineer. 
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from  the  above  office    upon  deposit   of 
»10.00. 


LOW   BIDDERS 

GILA  and  XAVAJO  Counties.  Ari- 
zona.— Lee  Moor  Contracting  Co..  SO" 
Bassett  Tower  BIdg..  Kl  Paso  Tex., 
submitted  tlie  low  bid  to  the  Arizona 
State  Highway  Commission.  Phoenix. 
Feb.  20,  at  $185,075.00,  for  highway 
construction  on  the  Globe-Showlow 
Highway,  NRH  99-1  (1935)  A.  F.  E. 
6054.  The  work,  which  is  to  begin  about 
56S  miles  northwest  of  Globe  and  ex- 
tend northeasterly  about  4M;  miles, 
consists  of  grading  and  draining. 

Hodgman  &  MacVicar.  submitted 
the  second  low  bid  at  J211.149. 


COMPLETE    BID    LISTING 

SAX  DIEGO  COUNTY.  Cal.— South- 
west Paving  Co.,  712  Lankershlm  Bldg. 
Los  Angeles  (as  previously  reported) 
submitted  the  low  bid  to  C.  H.  Pur- 
cell.  State  Highway  Engineer.  Los  An- 
geles. Feb.  21.  at  $11,105.  for  highway 
construction  in  Oceanside.  San  Diego 
County,  on  Hill  St.  between  Wiscon- 
sin Ave.  and  8  St..  about  1.1  miles  in 
length,  to  be  surfaced  with  bitumi- 
nous treated  crushed  gravel  or  stone, 
involving: 

(1)  15   tons    emulsified    asph.    road    oil; 

(2)  3500   tons  crushed  gravel  or  stone: 

(3)  160  tons  cutback  asphalt. 
The  bids   were: 

Southwest   Paving  Co.,   Los  Angeles 

(1)  $50;    (2)    $2.25:    (3)    $15.50;    (total) 
$11,105.00. 

Griffith    Co..    Los    Angeles.    (1)    $55; 

(2)  $3.30;   (3)  $15;   (total)   $14,775. 

R.  E.  Hazard  Contr.  Co.,  San  Diego. 
(1)  $60;  (2)  $3.10;  (3)  $20;  (total)  $14,- 
950.00. 


BIDS   WANTED. 

SOLAXO  COCXTY.  Cal.— Until  Mar. 
20.  2  P.  M.,  bids  will  be  received  by 
the  Slate  Highway  Commission,  Sac- 
ramento, for  about  0.7  mile  grading 
and  surfacing  with  bituminous  treat- 
ed crushed  gravel  or  stone,  plant  mix, 
through   Fairfield.   Solano  County. 

The  work   involves 
(  1)   700  c.y.    rdwy.   ixcav..    unclass. 
(  2)  850  c.y.  selected  material; 
(  3)  550  c.y.   structiTe  excavation ; 
(  4)  65   c.y.    Class   A    Portland    cement 
concrete    (sidewalks,    curbs    and 
gutters) ; 
(  5)  30  c.y.  do   (structures); 
(  6)   2500  lbs.   bar  reinf.   steel   (struc); 
(   7)  326  l.f.   12-ln.  CMP; 
(  8;  524   l.f.   15-ln.  CMP; 
(  9)   798    l.f.   culverts    rf-move   and    sal- 
vage; 

(10)  1   each  cast   :-tei'l   frame  and   cov- 

er for  drop  in'e' . 

(11)  19  each  steel  covers  Type  A  curb 

inlets; 

(12)  21   each   Type  B  do; 

(13)  7  each   steel  grates.   Type   A-1; 

(14)  12  each  do.  Type  A-2; 

(15)  7  each  do.  Type  B-1; 

(16)  14  each  do.  Type  B-2; 

(17)  300    c.y.    removing   and    disposing 

of  concrete; 

(18)  130  c.y.   salvaged  pavement  base; 

(19)  160    tons    crusher   run   base; 

(20)  3000  tons  hituminous  treated  sur- 

facing; 

(21)  21.400  sg.  yds.  paint  binder  emul- 

sified asphalt; 

(22)  21.500  sq.   yds.  .seal  coat  do. 
Plans    and    specifications    obtainable 

from  the  above  office  and  on  file  at 
the  office  of  the  District  Ensineer  in 
San  Francisco.  Los  Angeles,  and  tho 
dist-ict  in  whicli  the  work  is  situ- 
ated. • 


GUNNISON,  COLO. ^Taylor  Park  Dam  —  (Govt.|) 


FUNDS   ASKED. 

GLOBE.  Ariz.— The  City  of  Globa 
has  filed  with  the  Gila  county  plan- 
ning board  an  application  for  PWA 
funds  as  follows:  $20,000  for  paving 
repairs:  $50,000  for  new  paving,  and 
$13,000   for   widening   of   streets. 


GCXN'ISOX,  Colo.— The  Four  Com- 
panies, Inc.,  a  syndicate  composed  of 
the  Utah  Const.  Co.,  W.  A.  Bechtel 
Co.,  Henry  J.  Kaiser  Co.  and  Morri- 
son-Knudsen  Co.,  submitted  low  bid 
(as  previously  reported)  at  $784,742.60 
on  Schedule  1  (concrete  arch  dam) 
and  at  $798,078.50  on  Schedule  2  (earth 
and  rock  fill  dam)  to  Bureau  of  Rec- 
lamation, Gunni-son,  Colo.,  under  Spec. 
No.  594.  for  the  construction  of  the 
Taylor  Park  Dam,  Uncompahgre  Proj- 
ect,  near  Gunnison. 

Complete  total  bids  follow: 

(A)  The  Four  Companies,  Inc  (Utah 
Const.  Co..  Ogden;  W.  A.  Bechtel 
Co.,  San  Francisco;  Henry  J.  Kai- 
ser Co.,  Inc.,  San  Francisco,  and 
Morrison-Knudsen  Co.,  Inc.,  Salt 
Lake  City)  Schedule  1.  $784,742.50; 
Schedule  2,  $798,078.50. 

(B)  J.  A.  Terteling  &  Sons,  Boise. 
Idaho;  Schedule  1,  no  bid;  Sched- 
ule 2.   $819,517.50. 

(C)  Winston  Bros.  Co.,  Los  Angeles; 
Schedule  1,  $1,061,168;  Schedule  2, 
$928,415.50. 

(D)  W.  S.  Broderick,  The  Hinman 
Bros.  Const.  Co.,  Floyd  Shofner. 
and  J.  X.  Gordon.  Denver,  Colo.: 
Schedule  1,  $974,682;  Schedule  2. 
$1,020,355.50. 

(E)  Waterways  Const.  Co.,  and  Al 
Johnson  Const.  Co.,  Minneapolis, 
Minn.:  Sched.  1,  $975, 493. -iO;  Sched. 
2.  no  bid. 

(F)  S.  S.  Magoffin  Co.,  Inc.,  Adrian. 
Ore.:  Schedule  1,  no  bid;  Schedule 
2.   $993,557.25. 

(G)  L.  E.  Dixon  Co.,  Bent  Bros.,  Inc., 
and  Johnson,  Inc.,  Los  Angeles: 
Schedule  1.  $1,081,045;  Schedule  2, 
$1,153,180.75. 

(H)    Bates   &    Rogers  Const.   Co..   Chi- 
cago:   Schedule   1,    no   bid;   Sched- 
ule 2.  $1,364. 363. ?!5. 
Unit  items  follow: 

SCHEDULE  NO.   1 
(Construction  of  Concrete  Arch  Dam) 
(     1)  Diversion  and  care  of  river  dur- 
ing  construction,    complete; 
(     2)  8000    c.y.    excav.,    stripping   sand 

and  gravel   deposits; 
(     3)   70.000    c.y.    excavation,    common, 

for  foundation  of  dam; 
(     4)   30,000   c.y.   excav.,   rock,   do; 
(     5)   1000  c.y.   backfill  about  dam; 
(     6)  30  c.y.  excav.,  common,  for  road 

structures; 
(     7)  5  c.y.  excav..  rock,  do; 
(     8)    16.000    c.y.    excav..    common,    for 

roads; 
(      9)   14.000  c.y.   excav.,   rock,  do; 
(   10)   200    l.f.    laying    15-in.    corrugated 

metal   pipe; 
(  11)   50   c.y.    rubble    masonry; 
(  12)  30   sq.    yds.   dry  rock  paving; 
(  13)   680  c.y.  gravel  surf,  on  roads; 
'  14)   100    l.f.    construct    timber    guard 

rail; 
(   15)   2000   l.f.    drilling  grout   holes   not 

more   than    25    ft.    deep; 
(   16)   5000  l.f.  do  more  than  25  and  less 

than  50  ft.  deep; 
(   17)   10.000    l.f.    do,    more    than    50    ft. 

and  less  than  125  ft.  deep; 
(   IS)   13,000   c  f.   pressure  grouting  the 

foundations; 
(  19)   2000    l.f.    drilling    drainage    holes 

not  more  than  30  ft.  deep: 
(   20)   7500    l.f.    mfg,    and    placing    por- 
ous concrete  drain   tile; 
(   21)   100.000  c.y.  concrete  in  dam; 
(  22)   100   c.y.   concrete  in   parapets; 
(  23)   80    c.y,    concrete     in    trash    rack 

structure: 
(  24)   410  c.y.  concrete  in  valve  house; 
(  25)  700  c.y.   special  finishing  of  con- 
crete surfaces: 
(  26)  65.000   lbs.   placing  reinf.   bars   & 

rails; 
(  27)  29.000   lbs.    installing   contraction 

joint  pipe  and  fittings; 
(  28)  9400    l.f.     install     metal     sealing 

strips    in   contraction   joints; 
(  29)   50.000   lbs.    installing    trash   rack 

metal  work; 

(Continued  on 


(  30)  210.000  lbs.  installing  ring  fol- 
lower gates  and  conduit   linings; 

(  31)  1200  lbs.  installing  control  appa- 
ratus for  ring  follower  gates; 

(  32)  75,000  lbs.  installing  internal  dif- 
ferential needle  valves; 

(  33)  71,000  lbs.  installing  metal  tub- 
ing and  standard  pipe  fittings, 
etc.; 

(  34)  15.000  lbs.  installing  crane  and 
crane  rails; 

(  35)  Installing  metal  panels,  door.*. 
etc.,  lump  sum; 

(  36)  19,000  lbs.  installing,  miscel!,!- 
neous   metal  w-ork; 

(  37)  5000  l.f.  installing  resistance 
thermometers,    etc.; 

(  38)  1000  l.f.  installing  electric  con- 
duits,  etc.; 

SCHEDULE  NO.   2 

(Construction  of  Earth  and  Rock 

Fill  Dam) 

39)  Diversion  and  care  of  river. 
lump  sum; 

40)  350  c.y.  excav.,  stripping  sand 
and  gravel  deposits; 

41)  110,350  c.y.  excav.,  stripping  for 
embankment; 

42)  32.550   c.y.   do   tor  borrow   pits; 

43)  15,100  c.y.  excav.,  common,  for 
tunnel  intake  and  outlet; 

44)  4300  c.y.  do,  rock  for  do; 

45)  7100  c.y.  eycav.,  all  classes,  in 
tunnel; 

46)  20,000  c.y.  excav.,  common,  for 
spillway; 

47)  61,400   do,   rock   for  do; 

48)  3750  c.y.  excav.,  common,  for 
embankment  toe  drains,  etc.; 

49)  30  c.y.   excav.,   rock  for  do; 

BO)  600  c.y.  excav.,  rock  for  cutoff 
wall  footings; 

51)  300  c.y.  excavation,  common,  in 
slopes   for   fault   cutoffs; 

52)  50  c.y.  excav.,  rock,  in  slopes 
for  fault  cutoffs; 

53)  875,000  c.y.  excav.,  co-nmon,  in 
borrow    pits,    etc; 

54)  2000   c.y.    excav.,  rock  in  do; 

55)  550  c.y.   backfill  about  struc; 

56)  10  c.y.  excav.,  common,  for  road 
structures; 

57)  10  c.y.  excav.,  rock  for  do; 

58)  12,400  c.y.  excav.,  common,  for 
roads ; 

59)  23,000  c.y.  do,  rock,  for  do; 

60)  130  l.f.  laying  15-in.  corrugated 
metal  pipe; 

61)  770    c.y.    rubble   masonry; 

62)  30  c.y.   dry  rock  paving: 

63)  700   c.y.  gravel  surf,   on  roads; 

64)  760  l.f.  construct  timber  guard 
rail; 

65)  833.000  c.y.  brackfiU  in  dam  em- 
bankment; 

66)  129,500  cu.  yds.  backfill  on  down- 
stream slope  of  dam  embank- 
ment; 

67)  26,000  c.y.  riprap  on  upstream 
slope  of  dam   embankment; 

68)  250  l.f.  construct  24-in.  sewer 
pipe  drains; 

69)  2100    l.f.    construct   15-in.    do; 

70)  325  l.f.   construct  12-in.       do; 

71)  1050  l.f.  construct  8-in.       do; 

72)  4400  l.f.  construct  4-in.       do; 

73)  35  l.f.  construct  4-ln.  cast  iron 
pipe  drains; 

74)  3350  l.f.  drilling  grout  holes  not 
more   than   25  ft.  deep; 

75)  6400  l.f.  do.  more  than  25  and 
less  than  50  ft.  deep; 

76)  8700  lbs.  installing  grout  pipe 
and  fittings; 

77)  6500  c.f.  pressure  grouting; 

78)  170   c.y.    porous   concrete: 

79)  300  l.f.  drilling  weep  holes  in 
tunnel: 

80)  300  l.f.  weep  holes,  except  in 
tunnel; 

81)  9500  l.f.  drilling  holes  for  an- 
chor bars.   etc. ; 

82)  1200  c.y.  concrete  in  cutoff  walls 

83)  300  c.y.  concrete  in  fault  cutoffs 

84)  100  c.y.  concrete  in  trash  rack 
and   transition; 

(  85)  2030  c.y.  concrete  in  tunnel; 
Next   Page) 
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430  c.y.  do  In  Ki'to  ehninhor; 

40n  r.y.  <l<i  In  ni'i'rtlp  vnlvo  Hlriir- 

mirc.  «'tc.; 

4300  c.y.  <]•'  In  spillway; 

250  c.y.   do  In   pnrnpct   and   ciirli 

wnlln; 

2I>  r.y.   do  In   tno  rtrnin  woll,  olr, 

437.00  llm.  pIiicInK  rrlnf.  burn; 

37.300     lliM.     ftiriilNli     nnd     InHlall 

Hicol   tunnel   llnor  pliilfH; 

ConHlrurt     niM'fllc     viiIvp     Ikhihc. 

ext'opt    OfuuTflf.    hiinp    .Hiini: 

40   r.y.    riilibli'   conrrolp   pavInK: 

23,000  IliB.  Install  traMli  rack  mi-t- 

nl  work; 

189,000   IhR.    Install   hIUIp   Kato.x    & 

rnndiilt   llnlnKM; 


(  97)   KROO     lbs.     InKtall     rontrol     app;i 

ratiiH; 
(  9H)  332.000   IbH.    InKtall   oiillirl    pUh'h; 
(  99)   IIX.KOO  IbK.    InHtnll   Imlnnrrd   ni'i'- 

dle    valveB; 
(100)  21.100  IbH.  Inxlall  nii^tal  walkway 

and  Htnirwaya; 
(ion  29.00  IbK.   InKtall   pipe  handralllnR 
(102)   37,SII0  IbH.   InKtall  Ktriirtnral  hIi'iI 

In   Hplllway  bridal-; 
(1031   90.'>0  IbH.  InKtall  miIkc.  mi-lal  work 
(104)    1.100    l.r.    InKtall    i-k-ctrlcnl    metal 

conduit; 
(lO.'i)    liiKtall    electrical    conductorn   and 

npparntuH,    coini)lete. 

Unit    prices  follow; 


.SCIIKDI'I.E  NO.   1 


(V) 


(G) 


(  1) 

125,000.00  $ 

(  2). . 

.20 

<  3).... 

.50 

(  4).... 

2.00 

(  5).... 

.40 

(  li).... 

1.00 

(  7).... 

3.00 

(  8).... 

.30 

(  9).... 

.90 

(10).... 

.40 

(ID... 

10.00 

(12)... 

2.00 

(13).... 

1.00 

(14)  .. 

.90 

(15).  . 

1.00 

(16)  .. 

L.'iO 

(17).... 

2.50 

(18).... 

1.25 

(19).... 

1.50 

(20).... 

.50 

(21)... 

5.50 

(22).... 

20. no 

(23)... 

25.00 

(24)  . 

22.50 

(25)  .. 

.75 

(26)  .. 

.02 

(27).... 

.10 

(28).... 

.25 

(29).... 

.025 

(30).... 

.02 

(31)..- 

.10 

(32)... 

.025 

(33).... 

.08 

(34).... 

.02 

(35)  ... 

200.00 

(36).... 

.10 

(37).... 

.0725 

(38).... 

.20 

(39).... 

5.000.00  3 

(40)  ... 

.30 

(41).... 

.35 

(42).... 

.15 

(43)  .. 

.40 

(44)... 

1.50 

(45).._ 

9.00 

(46)... 

.40 

(47).. 

1.50 

(48). 

.60 

(49)  ... 

5.00 

(50).... 

7.00 

(51).... 

6.00 

(52).... 

10.00 

(53)... 

.26 

(54)... 

1.00 

(55).... 

.50 

(56)  ... 

1.00 

(57).... 

3.00 

(58).... 

.30 

(59).... 

.90 

(60).... 

.30 

(61).... 

8.00 

(62).... 

2.00 

(63).... 

1.00 

(64).... 

.50 

(65).... 

.09 

(66).... 

.25 

(67).... 

.50 

(68)... 

1.20 

(69).... 

1.50 

(70).... 

.70 

(71)... 

.60 

(72)  . 

.75 

1.10 
8.O0 


l.no 

.60 

2.00 

10.00 

1.50 

10.00 

.30 

1.00 


8.00 
1.50 


1.50 
1.25 
1.00 


.000.00  $111,000.00  $33. 


1.20 

:).so 


1.00 

.75 

10.00 

6.00 

1.75 

1.00 

1.00 

2.00 

3.00 

I.IO 

3.00 

.50 

6.91 

24.60 

IS. 60 

18.00 

1.00 

.025 

.06 


1.00 
1.90 
1.90 
1.00 
2.75 
.38 
8.11 

ip.no 
111. on 


.25 


.04 
200.00 


1.00 

16.50 


1.25 
4.10 


.SO 
.55 
11.00 
2.00 
1.25 
.35 
.13 
.25 
.35 
1.65 
.95 


833.00  $ $5,500.00  $ 

.25  .20 

1.10  1.25 

3.00  1.25 

.30  .50 

3.00  2.00 

10.00  3.00 

.80  1.25 

1.75  1.25 

.32  2S 

14.00  10.00 

.83  5.00 

1.25  2.00 

.31  1.00 

1.50  .40 

2.50  1.75 

2.75  2.50 

1.28  1.00 

1.50  2.50 

.17  40 

6.48  7.75 

13.17  35.00 

13.75  30.00 

8.35  25.00 

.55  75       . 

.014  .02 

.065  .04 

.16  .35 

.015  .02 

.015  .015 

.115  .05 

.02  .015 

.054 .05 

.015   .02 

69.00  100.00 

.025  .05 

.11  .06 

•  12  .20 


SCHEDULE  NO.  2 
,000.00       9.500.00      5.000.00 


1,500.00  5,500.00    19,655.00 


.59 
.25 
1.00 
1.50 
10.00 
1.00 
1.25 
1.00 
8.00 
20.00 
10.00 
15.00 
.35 
1.00 
.90 
1.50 

2.00  ..  . 
.50 
1.00 
.75 
10.00 
6.00 
1.75 
1.00 
.12 
.30 
.60 
2.50 
2.75 

2.00        

1.00        

.60        

m  Next  Page) 


1.00 

2.00 

16.00 

.60 
1.25 

.60 
5.00 
8.00 
4.00 
10.00 

.31 
1.00 

.50 
1.00 
4.00 

.40 
1.10 


10.00 
2.00 
1.00 


1.00 
1.50 
1.00 


.75 
.60 
1.00 
2.00 
11.00 
1.00 
2.25 
.50 
8.00 


5.00 

15.00 

.42 

2.00 

1.00 

2.00 

3.00 

1.25 

1.25 

.25 

10.00 

5.00 

2.00 

1.00 

.09 

.50 

.50 

2.00 

1.50 

1.25 

.50 

.40 


1.07 

11.80 

.72 

1.30 

1.30 

10.00 

10.00 

6.55 

13.10 

.464 

1.25 

1.50 

1.95 

3.30 

.60 

1.25 

.60 

12.00 

1.50 

2.00 


1.23 
2.25 
1.23 


BIOS   OPKNIO 

i.VYO  COUNTY,  Cal.— Tiffany  Con- 
Ktrurtlon  Co.,  635  N.  7th  K(.,  Han 
JoKc.  nt  $14,203.50  Hubinltled  low  bid 
to  thi-  .Slat.-  HlKbway  fommlH»lon, 
Sacraniinto,  for  nlj«ut  0.7  mile  xrad- 
InK,  HurfaiHnK  with  delected  material 
and  H  bltiimlnouH  treatment  applied. 
In  Inyo  County,  between  ^  mile  «outh 
of  the  northerly  boundary  and  the 
northerly  boundary.  liIdH  were  taken 
an  followH: 

(  I)  5  acre*  clearing  and  Krubblni; 
right-of-way; 

(   3)   6.000    Hta     ydH.    overhaul; 

(  4)   2,300   c.y.    Imported    borri>w; 

(  5)  1.550  c.y.  Belected  surfacing  ma- 
terial; 

(  6)  200   c.y.    ditch   excavation; 

(  7)   500  c.y.   structure  excavation; 

(  8)  10  c.y.  Class  A  Portland  cement 
concrete   (structures); 

(  9)  600  lbs.  bar  relnf.  steel  (struc- 
tures); 

(10)  21  tons  fuel  oil  (SC-2  prime  coat) 

(11)  90    tons    fuel    oil     (SC-3    bitumi- 

nous  treatment); 

(12)  0.74   mile  mixing   bituminous   bin- 

der  and    selected    surfacing    ma- 
terial; 

(13)  30  c.y.   screenings   (seal  coat). 

(14)  234  I.f.   8-in.  perf.   metal  pipe  un- 

derdrains; 

(15)  186   I.f.    12-ln.  do; 

(16)  292   if.    24-in.  CMP; 

(17)  64    I.f.    66-in.    CMP; 

(18)  174    If.    salvaging    existing    CMP 

culverts; 

(19)  26  I.f.   CMP.   clean  and   relay; 

(20)  8     each     headwalls    removed    ajid 

disposed  of; 

(21)  300    I.f.    removing    and    disposing 

of  rock  wall; 

(22)  1  only  removing  and  disposing  of 

concrete  ridge; 

(23)  175   M.  gallons  of  water; 

(24)  0.24   mile  new  property  fence; 

(25)  0.27    mile    moving    and    resetting 

property  fence.s; 

(26)  0.65  mile  removing  and  disposing 

of  property  fences; 

(27)  1  only  fence  gate; 

(28)  14    each    timber  guide   posts; 

(29)  23  each  moving  and  resetting  do; 

(30)  4   each   culvert   markers; 

(31)  39   stations   finishing   roadway; 

(32)  16   each   monuments  complete.    In 

place. 

Total   bids  follow: 

(A)  Tiffany      Constr.      Co.,    San    Jose. 

$14,203.50. 

(B)  Gogo  &  Rados,  Los  Angeles,  $14.- 

430. 

(A)  (B) 

'  1) $  20.00  $  75.00 

(  2) 1.00  .70 

(  3) .02  .02 

(   4) .50  .60 

(   5) 60  .80 

(   6) 2.00  1.00 

(  7) 1.50  1.50 

'  8) 25.00  30.00 

(   9) 08  .06 

(10) 18.00  16.00 

(11) 23.00  18.00 

(12) 700.00  700.00 

(13) 4.00  4.00 

(14) 1.60  1.66 

(15) _ 2.25  2.00 

(1«) - 4.00  4.00 

(17) 13.00  18.00 

(IS) _ .50  .80 

'19) _ _  1.00  .80 

(20 _ 10.00  15.00 

(21) 25  1.50 

(22) _ 200.00  500.00 

(23) 1.50  1.50 

(24) 500.00  500.00 

(25) 300.00  400.00 

(26) _..  100.00  200.00 

(27) 25.00  20.00 

(28) S.OO  S.50 

(29) 1.50  1.00 

(SO) „ S.OO  2.00 

(31) 6.00  10.0« 

(32) _..  4.00  S.OO 


)0 
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(  D) 


(E) 


(P) 


(7J).... 

1.00 

.50 

.60 

(74)-.. 

.7.'; 

1.00 

1.00 

<7»).._ 

1.50 

2.00 

1.90 

(78).... 

.10 

.15 

.10 

(77).... 

1.25 

1.00 

1.00 

(78).... 

8.00 

10.00 

7.70 

(79).... 

1.00 

1.00 

1.00 

(80).... 

1.00 

1.00 

1.00 

(81).... 

.90 

.50 

.55 

(82).... 

11.50 

11.00 

IS. 00 

(8S).... 

S.OO 

11.00 

12.50 

(84).... 

IS. 00 

12.50 

20.00 

(86).... 

13.00 

11.00 

20.00 

(86).... 

15.00 

15.00 

21.00 

(87).... 

21.00 

20.00 

21.00 

(88).... 

11.00 

H.OO 

15.00 

(89).... 

10.00 

10.00 

25.00 

(90).... 

20.00 

20.00 

25.00 

(91).... 

.0175 

.015 

.0175 

(92).... 

.08 

.10 

.10 

(93).... 

600.00 

600.00 

500.00 

(94)... 

S.OO 

5.00 

4.35 

(96).... 

.025 

.02 

.015 

(96).... 

.025 

.03 

.0275 

(97)... 

.07 

.05 

.05 

(98).... 

.025 

.03 

.02 

(99).... 

.025 

.04 

.04 

(100).. 

.07 

.03 

.04 

(101).. 

.10 

.05 

.10 

(102).. 

.025 

.03 

.015 

(103).. 

.10 

.10 

.04 

(104).. 

.20 

.20 

.25 

(105).. 

700.00 

500.00 

500.00 

2.00  1.00 

1.00  1.00 

2.00  1.50 

.15  20 

1.10  1.00 

11.00  S.OO 

1.00  1.00 

1.00  1.00 

1.00  1.00 

15.00  14.60 

12.00  S.20 

18.00  20.00 

16.00  13.60 

19.00  15.00 

18.00  27.50 

16.00  12.35 

17.00  16.00 

50.00  27.50 

.02  02 

.10  08 

1.000.00  600.00 

10.00  8.00 

.03  03 

.03  03 

.10  06 

.02  025 

.04  05 

.05  07 

.10  07 

.04  025 

.10  10 

.25  20 

1,000.00  550.00 


1.00 

11.00 

.60 

.60 

.75 

16.00 

9.00 

27.50 

16.00 

25.00 

25.00 

11.00 

16.00 

22.00 

.02 

.08 

750.00 

5.00 


.07 

.20 

750.00 


1.00 

1.25 

1.50 

.12 

2.25 

8.00 

1.00 

1.00 

..50 

15.45 

11.25 

15.60 

16.. 15 

16.00 

19.35 

12.40 

22.35 

28.00 

.02 

.09 

875.00 

12.00 

.026 


.063 
.026 


COCONINO  COUNTY,  ARIZ.  —  5  Mi.  Grading  —  (State) 


COCONINO  COUNTY.  Ariz.— Hodg- 
man  &  MacVicar.  714  Plymouth  Road, 
Pasadena.  Calif..  a.s  previously  re- 
ported, submitted  the  low  hid  to  the 
Arizona  State  Highway  Cnmmis.sion, 
Phoenix,  Feb.  20.  at  $35,004.33.  for 
highway  construction  on  the  Plag- 
staff-Fredonia  Highway  NRH  95-J, 
AFE  8956.  The  worI<,  which  is  to 
begin  approximately  3S%  miles  north 
of  Flagstaff,  and  extend  northerly 
about  five  miles,  consists  of  tlie  grad- 
ing and  draining  and  the  placing  of 
select  material  and  aggregate  base 
course.  The  items  and  approximate 
quantities  arc: 

(  1)  15,535   c.y.    rdwy.   excav.,   unclass. 
(  2)   1367  c.y.    drainage  do; 
(  3)  100  c.y.   slides  and  overbreakage; 
(  4)  408    c.y.    struc.    excav..    unclass.; 
(  5)  23.484  c.y.   borow  do; 
(  6)  9014     sta.     yds.     earthwork     over- 
haul; 
(  7)  462   cy.    mi.    earthwork   haul; 
(  8)   1453    c.y.    imported    borrow; 
(  9)  10.416  c.y.   select  material: 

(10)  12,985  cy.  mi.  select  material,  haul 

(11)  15,275  c.y.   aggregate  base  course 

CIP; 

(12)  270  c.y.  Class  A  concrete,  includ- 

ing cement; 


(13)  18.959  lbs.  reinf.  steel  bars,  CIP; 

(14)  46  l.f.  18-in.  CMP   (CIP,   including 

bands), 

(15)  198    If.    24-in.  do; 

(16)  154    l.f.    30-in.  do; 

(17)  18   .y.   plain   riprap    (CIP); 

(18)  52.327  l.f.  special  line  fence   (CIP) 

(19)  9050  c.y.  grader  ditches; 

(20)  29    each     right    of    way     markers 

(CIP); 

(21)  34  each  guide  posts; 

(22)  1  each  standard  line  fence  gates: 

(23)  300  c.y.  stockpiled  aggregate  base 

course. 
The   total   bids  were: 

(A)  Hndgman  &  MacVicar,   Pasadena. 
Cal..    $35,004.33. 

(B)  R.     C.     Tanner-W.     E.     Hall    Co., 
Phoenix.   $42,247.65. 

(C)  K.    De    Witt.    Mesa.    Ariz..    $42.- 
395.98. 

(D>    Skousen    Bros..    Albuquerque.    N. 
M.,    $47,185.78. 

(E)  Lee    Moor    Contr.    Co..    El    Paso 
Texas,    $48,480.12. 

(F)  All-Arizona    Engr.    &    Const.    Co.. 
Clifton,   Ariz..    $53,054.29. 

(G)  Pearson  &  Dickerson.  Contractors 
Inc..  Prescott,  Ariz..  $59,010.62. 

The  unit  bids  were: 


(A) 

(  1) $     .42 

(  2) 20 

(  3) 315 

(  4)- 1.00 

(  6) 20 

(  6).. 03 

(  7) 30 

(  8) 15 

(  9) 15 

(10) 10 

(11)_ 50 

(12) 21.00 

(13) 06 

(14) 2.40 

(15) 3.00 

(IS) 4.00 

(17) 2.00 

(18) 06 

(19) 04 

(40) 2.00 

(21) 1.50 

(82) 20.00 

(») 50 


(D) 


(E) 


i     .52        $     .75         $     .615       $ 


.525 

.39 

.,5625 

.46125 

.60 

.60 

1.25 

1.25 

2.00 

1.00 

1.50 

2.20 

.25 

.24 

.25 

.325 

.27 

.32 

.04 

.04 

.03 

.025 

.04 

.03 

.33 

.30 

.50 

.25 

.60 

.44 

.40 

.66 

.50 

.72 

.50 

.88 

.17 

.25 

.20 

.175 

.25 

.20 

.10 

.12 

.20 

.18 

.20 

.22 

.55 

.69 

.55 

.83 

.80 

.89 

21.00 

19.00 

24.00 

21.00 

23.00 

29.00 

.06 

.06 

.06 

.055 

.07 

.07 

2.00 

2.10 

3.00 

1.95 

2.50 

2.20 

2.90 

3.10 

4.00 

3.00 

3.20 

3.00 

3.25 

3.50 

5.00 

3.75 

4.00 

4  40 

2.50 

4.00 

2.50 

4.00 

6.00 

.06 

.06 

.06 

.065 

.076 

.095 

.05 

.06 

.05 

.04 

.05 

2.50 

2.00 

5.00 

3.00 

2.00 

3.00 

2.50 

2.00 

5.00 

2.00 

2.00 

25.00 

6.0* 

10.00 

15.00 

18.00 

10.00 

.60 

.70 

.50 

.84 

.80 

.90 

PLANS   APPROVED. 

STOCKTON.  San  Joaquin  Co.,  Cal, 
— State  Division  of  Highways  has  ap- 
proved plans  and  specifications  for 
construction  of  pedestrian  subway 
under  Wilson  Way  at  Jefferson  School. 
Construction  will  be  by  SERA  labor 
under  supervision  of  City  Engineer 
Lyle  Payton.  Work  financed  in  part 
by  gasoline  tax  fund.  Estimated  cost 
$19,254. 


PROJECT    APPROVED. 

KERN  COUNTY,  Calif.— SERA  ha.^ 
approved  appropriation  of  $17,280  for 
the  construction  of  shoulders,  drain 
ditches  and  rubble  walls,  on  variou.e 
roads  in  the  Fourth  district  in  Kern 
County.  H.  D.  Pope  will  supervise  the 
project,  which  will  give  employment 
to  40  laborers. 


BOND   ELECTION 

VALLEJO.  Solano  Co..  Calif.— City 
Council  will  submit  a  proposal  to  is- 
sue $300,000  in  bonds  for  paving 
streets  and  constructing  storm  sewers 
at   the   municipal  election  April   2. 


BIDS   WANTED 

TEHAMA  COUNTY.  Cal.  —  Until 
March  20.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission, Sacramento,  for  abount  one 
mile  grading  and  surfacing  with  bi- 
tuminous treated  crushed  gravel  or 
stone,  road  mixed,  placed  on  creek 
run  gravel  base,  in  Tehama  County  at 
the  south  entrance  to  the  City  of  Red 
Bluff.  The  work  involves: 
(  1)  10,500   cu.    yds.    rdwy.    excavation 

(unclass.); 
(   2)   87,700    station    yds.    overhaul; 
(   3)  3600   cu.    yds.    improted  borrow; 
(  4)   90     cu.     yds.     structure    excav.; 
(  5)  1270    cu.    yds.    creek    run    gravel 

base; 
(   6)   13  tons  liquid  asphalt  SC-2  prinu 

coat; 
(   7)   1700   sq.   yds.    paint  binder; 
(    8)   1550    cu.    yds.    crushed    gravel    or 
stone    (bituminous    treated    sur- 
facing) ; 
(   9)   109    tons    liquid    asphalt    ROMC-3, 
4  or  5   (bituminous  treated  sur- 
facing) ; 

(10)  9    tons   liquid   asphalt    ROMC-3,    4 

or  5  (seal  coat) ; 

(11)  1    cu.    yd.    Class    A    Portland    ce- 

ment   concrete    (structures); 

(12)  25  lbs.   bar  reinf.   steel   (structs.): 

(13)  84  lin.  ft.   12-in.  CMP; 

(14)  182   lin.    ft.    18-in.    CMP; 

(15)  57    lin.    ft.    removing   and    salvag- 

ing  existing   culverts; 

(16)  2  each  headwalls  moved   and  re- 

set; 

(17)  465  cu.  yds.   removed  from  exist- 

ing   pavement    and    disposed    of; 

(18)  190  M.   gals,   water; 

(19)  8   each   culvert   markers; 

(20)  54   stations  finishing  rdwy.; 

(21)  19    each    monuments    complete    in 
place. 

Plans  and  specifications  obtainable 
from  above  office,  and  on  file  at  the 
office  of  the  District  Engineer  in  San 
Francisco,  Los  Angeles  and  the  dis- 
trict in  which  the  work   is  situated. 


CONTRACT   AWARDED. 

SAN  BERNARDINO  CCNTY,  Cal. 
—Bennett  &  Taylor,  1041  W.  Venice 
Blvd..  Los  Angeles,  awarded  contract 
by  the  Metropolitan  Water  District. 
306  W  3rd  St.,  Los  Angeles,  Feb.  25, 
at  $79,476  for  constructing  approxi- 
mately 16.3  miles  of  patrol  road,  and 
approximately  1.4  miles  of  stub  roads 
adjacent  thereto  along  the  proposed 
route  of  the  230-kv  transmission  line 
for  the  Colorado  River  Aqueduct,  un- 
der Spec.  No.  91.  The  proposed  roads 
are  located  in  San  Bernardino  County 
near  Division  No.  1  Headquarters. 
and  from  what  is  known  as  the  Whip 
pie   Mountain   Patrol  Road. 
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BIDS   WANTED 

HACUAMKN'IO  roI'NTY.  Cnl.  — Un- 
III  Mi.rcli  20.  2  I'.  M..  M<li«  will  bn  r<'- 
■  Klvod  lo-  llu-  Stall'  IllKliwiiy  Cr.m- 
Milmiiun.  Siii'iiiinciitn,  fur  loiiKtnirlliiK 
n.3     nilln     rlpriip     nli>iii-     pniteetlon 


SiicraiiK'nlo     Cminly     Ih'1 
Hrl(lK«    '"><•    Krcfi«irt 


Kill 


VlHll 


The    work    In- 


.iRhl 


1 1)   1   lol  .-liMirlng  iind  KrubbInK: 

(2)  3B00    en.    yiU.    local    borrow; 

(3)  11500   tonM   riprap.   IwiHCrt   on   v 

of  150  llm.  per  iiolld  dry  cu.   ft. 
Plan*    and    HpiTllloallonH    obtainablr 
from    above    ollU'i-    and    on    (lie   at    thf 
cBIrt'  of  the   Dlxtrlit    lOnRlneer  In   Pan 
l-YHnihco  and   Lou  AnK»l<»».       • 


BIDS   OPENED 

I'UCONINl)  COfNTY.  ,Arlz.— Kol- 
lowliiK  bids  received  by  the  Bureau  of 
I'ublli-  Uoads.  807  Sheldon  Uldg..  4C1 
Market  Street.  San  Francisco,  for  fur- 
nlihliiK: 

(1)  300  tons  liquid  anphaltlc  road  ma- 

terial. Type  SC-2. 

(2)  1100  tons  liquid  aaphaltlc  road  ma- 

terial.  Type   M.C-4  and/or  Type 
M.C.-5. 
The    materials    are    for    use   on    Sec- 
tions n  and  K  of  the  Cameron-Desert 
View  .\pproach   to  Grand  ("anyon   Na- 
tional  Park. Coconino  County.  Ariz. 

Complete  bids   follow: 
(U  4.421,    total    $l.H2fi.30;    (2)    $10.    total 
$11,000:    Petroleum    Corp..    f.o.b. 
hos  Anpeles. 
(1)  $1.70,    total   $1410:    (2)    $12.50.    total 
tl3.750;    rnlon   Oil   Co..    Richfield 
Oil    Co..    Shell    Oil    Co.,    C.ilmore 
oil    Co..     all        f.o.l).     Bakerslied, 
and   the   S-tandard   Oil  Co.,    f.o.b. 
.^•(Kurn    or     Makersfield. 
nids  held   under  advisement. 


CONTRACT   AWARDED. 

INYO  COUNTY.  Cnl.— Tiffany  Con- 
struction Co.,  s:i."i  N.  Tlh  St.,  San  Jose 
at  $13. 911. .Ml  .-iwarded  contract  by  the 
State  Highway  Commission.  Sacra- 
mento, for  about  0.9  mile  grading  and 
surfacins  with  salvaged  surfacing  ma- 
terila.  and  a  bituminous  treatment 
applied.  In  Inyo  County,  between  1.8 
and  0.9  mile  south  of  Fish  Springs 
School. 


PROJECT    APPROVED. 

SHASTA  COUNTY.  Calif.  —  SERA 
has  aiiproved  appropriation  of  $13,082 
for  widening  and  realigning  Kennet 
Rd..  Rast  Side,  7  miles  nortthwest  of 
Redding,  Shasta  County.  The  project 
will  be  supervised  by  E.  F.  Long,  and 
will   employ  36    laborers. 


CONTRACT   AWARDED. 

WHATCOM  COUNTY.  Wash.— J.  H. 
LIch.  Belllngham,  at  $19,030  submit- 
ted low  bid  and  awarded  contract  by 
L.  V.  Murrow,  Director  of  Highways, 
Olympia,  for  paving  with  Portland  ce- 
ment concrete  and  retopping  existing 
pavement  with  asphaltic  concrete  on 
about  0.3  of  a  mile  of  State  Road  No. 
1.  Mill  Ave.  North  Revision  In  the 
city  of  Belllngham,  U.S.P.W.  Proj- 
ect  No.    NRM-17-D    In   Whatcom   Co. 

Complete  bids  follow 

J.   H.    Llch.    Belllngham $19,030 

J.  W.  Macy.  Belllngham 19,589 

Riddle    &    Riffe,    Belllngham  20,072 


PROJECT     APPROVED. 

SANTA  BARBAR.\.  Santa  Barbara 
County. — S'ERA  has  approved  appro- 
priation of  $15,760  for  the  improve- 
ment of  Cold  Spring  Road.  Santa  Bar- 
bara, consisting  of  removal  of  exist- 
ing rock  wall,  setting  back  1  to  10 
feet  to  provide  for  realignment  of 
roadway,  etc. 

Cecil  Lambert  will  supervise  the 
project  which  will  employ  30  labor- 
ers. 


LOW    BIDDERS 

CdCc.NlNo  ctinnty.  Ariz.— Hodgmnn 
ti  MacVlcar,  714  I'lymouth  Rd..  I'nBn- 
dena  mibmltted  low  bid  to  the  Arizona 
Stale  Iflghway  CfMnmUslon.  Phoenix, 
Feb,  20  at  $35,004.  for  biKhway  con- 
struction on  the  I-laKHlafr-Kr»doMlii 
Highway,  NRH  95-J,  A  F  K.  8856.  The 
work.  whl<h  Is  to  begin  aiiproxinialely 
38  2-3  mlleH  north  of  KlaK"laff,  and 
extend  northerly  ationi  5  idIIcb.  coii- 
HlHtK  of  the  grading,  and  draining  and 
placing  of  HClect  material  and  aggre- 
gate   base    course. 

Tanner  &  Hall.  Phoenix,  Ariz..  huI>- 
mltted   the  next  low  hid  at    $42,248. 

Complete  bids  will  be  publlsh.d 
shortly.  ' 


NOTICK  TO   BIDDERS. 

VK.VTI'RA  COINTV.  Cullf --A   rep- 

reHOMtatlve    of    (he     l)l»lrlcl     nmee     will 

accompany  pronpecilvp  blddern  ov»r 
lh«  propoBod  projeit  In  Ventura  Coun. 
ly,  between  Camnrlllo  Htale  Ifoiipllnl 
KulldlngB  and  I..ewlB  Hond.  road  VII- 
Ven  -  <'amnrlllo  .«l«te  Honplinl,  for 
which  bld»  are  to  be  received  In  I>ob 
AngelcH  on    March    14,    11135. 

.Said  represi^nlallve  will  meet  proo- 
pectlve  blddera  at  Camarlllo  State 
lIoBpltnl  on  Wednesday,  .March  6,  at 
10  A.    M. 

ProBpectlve  blddern  are  urged  to 
cooperate  with  the  OI»trlci  Offlre  and 
arrange  to  make  their  Held  Inspec- 
tion  on    the  above  date. 


(ill, A  A.VI>  .NA\AJO  COUNTIES, 
Arizona — Lee  Moor  Contracting  Co., 
807  Basset  t  Tower  Hldg.,  El  Paso. 
Texas,  as  previously  reported,  sub- 
mitted the  low  bid  to  Arizona  State 
lligliway  I'onmilsslon.  Phoenix.  Feb. 
20,  at  $185,075.28.  for  highway  con- 
.struction  on  the  Globe-Showlow  High- 
way. .NRH  99-1  (1935)  A.F.E.  6054. 
The  workt  which  is  to  begin  about 
56  Vi  miles  northwest  of  Globe  and 
extend  northeasterly  about  4',-s  miles, 
consists  of  grading  and  draining.  The 
items      and    approvimate      quantities 


Gila  &  Navajo  Counties,  Ariz. — 4.5  Mi.  Grade  &  Drain  (State) 

(16)  270  lin.  ft.  4b-ln.  CMP  (CIP  Incl 
bandH)    (8   gauge); 

(17)  2  each  cattle  guard  (CIP  except 
excav.  and  cont.  relnf.  steel  and 
fence); 

(18)  10,940  lln,  ft.  cable  road  guard 
(CIP); 

(19)  605  lln.  ft.  standard  line  fence 
(CIP); 

(20)  20  cu.   yds.    plain   riprap    (CJIP): 

(21)  70  each  right-of-way  markers 
(<^'IP): 

(22)  106  each   guide   posts   (CIP); 
STRUCTURES  OVER  20  FT.  CLEAR 

SPAN 

(23)  770  cu.  yds.  drainage  excavation 
(unclass.); 

(24)  797  cu.  yds.  structural  excavation 
(unclass.); 

(25)  795  cu.  yds.  Class  A  concrete 
(incl.   cement); 

(26)  77.820  lbs.  relnf.  steel  (bars) 
(CIP); 

ALTERNATE— (In    Lieu    of    Item    18) 
(18a)  10,940    lin.    ft.    steel    plate    road 
guard   (CIP). 
Total  bids  follow: 

(A)  Lee  Moor  Contracting  Co..  El 
Paso.  Texas,  $185,075.28.  Alter- 
nate.   $185,075.28. 

(B)  Hodgman  &  Mac  Vicar.  Pasadena. 
$211,148.93.     Alternate.  $211,148.93 

(C)  Geo.  W.  orr,  Globe.  Ariz..  $243.- 
246.53.       Alternate.     $243,246.53. 

(D)  Morrlson-Knudsen  Co..  Los  An- 
geles. $262,234.47.  Alternate. 
$263,328.47. 

(E)  Vinson,  Pringle  &  Daley,  Phoe- 
nix. Arizona.  $278,867.26.  Alter- 
nate.   $278,867.26. 

(F)  Pearson  &  Dickerson  Contrac- 
tors, Inc.,  and  H.  J.  Hagan, 
Prescott.  Ariz.,  $296,091.35.  Al- 
ternate.  $296,091.35. 

Unit   bids   follow: 


I  1)  271,979  c».  yds.  rdway.  excav. 
(unclass.) ; 

(  2)  2533  cu.  yds.  drainage  excava- 
tion   (unclass.); 

(  3)  15.00U  cu.  yds.  slides  and  over- 
breakage; 

(  4)  1965  cu.  yds.  struct,  excavation 
(unclass.); 

(  5)  2284  cu.  yds.  borrow  excavation 
(unclass.); 

(  6)  70,163  sta.  yds.  earthwork  over- 
haul; 

(7)  3887  cy.  mi.  earthwork,  haul; 

(  S)  435  cu.  yds.  Class  A  concrete 
(incl.    cement); 

(  9)  45.107  lbs.  reinf.  steel  (bars) 
(CIP); 

(10)  1382    lin.      ft.    24-in.       CMP    (CIP 

incl.    bands); 

(11)  224   lin.   ft.   24-in.   CMP   (CIP  incl. 

bands)    (12  gauge); 

(12)  236  lin.  ft.  30-in.  CMP  (CIP  incl. 

bands)   (12  gauge); 

(13)  654  lin.   ft.   36-in.   CMP   (CIP  incl. 

bands)   (12  gauge); 

(14)  160  lin.   ft.   36-ln.  CMP   (CIP  incl. 

bands    (10  gauge); 
(!.■.)   64    lin.    ft.    42-in.    CMP    (CIP    incl. 
bands); 


(A) 


(B) 


(C) 


(D) 


(E) 


(F) 


(  1) 

$    .40 

$   .48 

$   .60 

$   .61 

$   .67   $ 

.75 

(  2) 

50 

.30 

.60 

1.00 

1.00 

.63 

(  3) 

.30 

.36 

.45 

.4575 

.5025 

.5625 

(  4) 

1.25 

.90 

1.50 

1.00 

2.00 

1.40 

(  5) 

35 

.45 

.60 

.50 

.60 

.60 

(  6) 

.025 

.03 

.015 

.015 

.02 

.03 

(  7) 

30 

.30 

.50 

.25 

.25 

.40 

(  S) 

25.00 

28.00 

24.00 

35.00 

35.00 

29.50 

(  9) 

.05 

.06 

.055 

.07 

.0525 

.06 

(10) 

3.00 

2.50 
3.50 
3.20 
6.20 
6.40 

3.00 
4.00 
4.00 
5.30 
6.50 

3.00 
4.20 
4.00 
6.20 
7.50 

3.00 
3.90 
3.75 
5.70 
7.00 

3.00 

(11) 

4.00 

4.00 

(12) 

3.75 

4.00 

(13) 

5.50 

6.00 

(14) 

6.50 

7.50 

(15) 

6.50 

6.10 
10.30 
450.00 

6.50 
10.60 
500.00 

7.40 
12.00 
400.00 

7.25 
12.00 
500.00 

7.00 

(16) 

10  50 

12.00 

(17) 

475.00 

500.00 

(18) 

.35 

.90 
.10 
2.60 

.80 
.20 
4.00 

.90 
.10 
2.50 

.80 
.16 
3.00 

.90 

(19) 

15 

.14 

(20) 

..- 2.50 

3.00 

(fl) 

2.50 

2.00 

2.50 

3.00 

3.00 

3.00 

(22) 

1.50 

1.50 

.30 

.90 

28.00 

1.50 

.60 

1.50 

24.00 

3.00 
1.00 
1.00 
25.00 

2.00 
1.00 
2.00 
S5.00 

2.00 

(23) 

.50 

.63 

(24) 

1.25 

1.40 

(25) 

25.00 

29.50 

(26) 

05 

.06 

.055 

.97 

.0526 

.06 

(1S.\) 

.85 

.90 

.80 

1. 00 

.80 

.90 

a-.^«t>r--    :-','->Tr;;  .--cAa:^-. 


PAID 
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Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 
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TAPPAIeiecMc  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

228  First  Street,  San  Francisco  308  E.  Third  St..  Los  Angeles 

KEarny  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 


GP.C 

Cotton 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY' 

800  Edison  BIdg.,  601  West  Fifth  Street 
Mill,  at  Colton,  California  TR.   1271  Los  Angeles 


Phone  TRinity  0241  for 

Rock  •  Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 
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rVO  MONTHS 
PERMITS  LEAD 
YEAR  AGO  50% 

Jawing  Volume  of  Work  Re- 
flects Success  of  Better 
Housing    Campaigns 


11  uptrend  in  huiUling  on  the 
.■dtic  Coast  wlilcli  first  registered 
ihermit  figures  tor  .January  was 
I'inued  tlirougliout  February,  fig- 
.;  rofcived  by  DAILY  PACIFIC 
lILDER  from  principal  building 
iiection  departments  in  7  west- 
r  states  disclose.  Complete  re- 
ds will   bring   the   month's  total 

■  1  above  $8,000,000,  compared 
Ji  $7,429. 4!)6  in  January  and  $5,- 

Jl20  for  February.  1934. 

.he  total  for  the  first  two  months 
11935  will  be  approximately  $16.- 
1,000.  compared  with  slightly  less 
ha  $10,000,000  for  the  same  group 
I  reporting  communities  in  the 
■t  two  months  of  1934. 

Ithough  the  last  month's  totals 
influenced     by     the     $1,500,000 

ird  reported  in  Oakland  for  the 

I  meda  county  court  house  the 
.ns  over  last  year's  figures  are 
•leral  throughout  the  list  of  cit- 
;  San  Francisco.  Los  Angeles, 
'tland.  Seattle,  Salt  Lake  City. 
Ag  Beach.  P^resno.  Berkeley  and 
'.'erly  Hills,  among  the  cities  or- 

arily  reporting  substantial  build- 
i:  activity  all  show  increased  ex- 

iditures  compared  with  February 

;4. 

,Iany  of  the  smaller  communities. 

ably  those  where  Better  Hous- 
k"  Campaigns  have  been  conduct- 

■  recently,  also  recorded  a  better 
.)nth. 

The  total  building  for  February 
•eeds  that  of  any  month  of  1934. 
;epting  October,  and  it  is  prob- 
le  that  final  figures  for  the  month 

II  bring  it  within  a  hundred  thou- 
nd  dollars  of  that  month's  total. 


150,000  ALLOTTED 

BENICIA  ARSENAL 

Advices  from  Representative  F. 
Buck  to  Col.  P.  J.  R.  Kiehl.  com- 
inding  officer  at  the  Benicia  ar- 
nal.  state  that  $1.50.000  has  been 
located  for  building  repairs  and 
iprovements  there  under  the  new 
rmy    construtcion    program. 


BUILDING  PERMI 
MONTHLY  1 

Building    permit    tot. 
ed  by  inspection  depa 
principal  cities  In  seve 
states: 

1934 
Permits 

T 
rOTALS 

Is    report- 
tments  of 
n  western 

Value 
$4,434,236 
5,442,120 
6,732,727 
5,068.765 
5,775,565 
5,203,830 
5,130,440 
5,307,474 
5,454,163 
8,607,019 
5.681,180 
5,709,858 

7,429,496 
7,930,295 

nits  will   be 
ely  500  and 
y      $500,000 
are    avail- 

February 
March 

April    

May    

5122 
5490 

5729 

5481 

5691 

July    

August    . 

September 

October 

November 

December 

5523 
6734 
7490 
9173 

6891 
5913 

1935 
6413 

*February    5727 

•Total   number  of  perr 
increased   by  approximat 
value      by      approximate 
when    complete    reports 
able. 

Veterans'  Board 
Plans  Sale  of 
Home  Loan  Bonds 


John  P.  Brennan.  chairman  of  the 
State  Veterans  Welfare  Board,  has 
called  a  board  meeting  to  be  held 
in  Los  Angeles  today  and  tomorrow 
at  which  it  is  expected  sale  of  the 
first  block  of  veterans  home  loan 
bonds  will  be  authorized.  It  Is  un- 
derstood that  $3,000,000  worth  of 
securities  will  be  advertised  for 
sale. 

Proceeds  will  be  available  within 
ninety  days  for  extending  loans  to 
veterans  with  which  to  build  homes. 
Many  approved  applications  are 
awaiting  the  release  of  the  new 
bond  money,  according  to  Mr.  Bren- 
nan. 

Sale  of  the  bonds  has  been  de- 
layed due  to  the  legal  contest  in- 
stituted to  determine  chairmanship 
of  the  veterans  board.  A  superior 
court  decision  was  rendered  Mon- 
day holding  Mr.  Brennan  was  en- 
titled to  the  post. 


MATERIAL  PRICES 
SHOW  DECLINE 
SINCE  JAN.  1 


Quotations    Off    On    Important 

Items   Despite   Increased 

Building 


Building  materials  prices  have 
shown  a  tendency  to  decline  since 
the  first  of  the  year,  despite  n 
sharp  increase  in  building,  accord- 
ing to  nationwide  surveys  made 
weekly  by  the  IT.  S.  Bureau  of  La- 
bor Statistics.  The  building  mate- 
rial price  index  compiled  by  the 
Bureau  (1926—100.)  stood  at  84.6 
for  the  second  week  of  February, 
compared  with  84.9  for  the  month 
of  January:  85.1  in  December,  and 
86. 3  in  January,  1934. 

Prices  on  this  index  are  now  one- 
tenth  of  one  percent  below  the  low 
point  of  1934. 

The  decline  in  building  materials 
price  averages  Is  contrary  to  the 
trend  in  other  wholesale  commodity 
groups.  The  Bureau  notes  that 
weakening  prices  of  lumber,  brick 
and  tile,  and  plumbing  and  heat- 
ing fixtures  caused  the  drop  in  Jan- 
uary. Average  prices  of  paint  ma- 
terials and  other  building  mate- 
rials, including  wall  board,  window 
glass  and  gravel  were  higher.  Ce- 
ment and  structural  steel  remain- 
ed unchanged.  During  the  month 
there  were  increases  in  14  items, 
decreases  in  ten  and  62  remained 
unchanged. 

Declines  in  common  brick,  lum- 
ber and  certain  paint  materials 
caused  the  further  recession  in  the 
index  in  the  first  half  of  February. 

Following  is  the  index  compari- 
son for  principal  material  groups  in 
January  1935  and  January  1934: 

Jan..  Jan., 

1935  1934 

Buildine   materials   84.9  86.3 

Brick  .ind  tile  91.1  86.« 

Cement     93.9  93  9 

Lumber    79.9  87.4 

Paint  and  paint  mtls 79.0  78.4 

Plumbinjr   and   heutlng 68.0  72.S 

Structiirnl    steel    92.0  86.8 

Other  building  mnterials..9n.3  $9.8 
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Pacific  Bridge  Co.  Low  Bidder  On 

Submarine  Section  of  Bay  Pipeline 


Pacific  Bridge  Company  yesterday  submitted  the  low  bid  to  San 
Francisco  Public  Utilities  Commission  for  construction  of  the  subma- 
rine portion  of  the  Bay  Crossing  Pipeline.  The  low  bid  of  '$698,226  was 
submitted  on  the  alternative  proposal  for  furnishing  steel  pipe,  jacketed 
with  gunite.  and  laid  on  a  pile  trestle.  All  bids  received  excepting 
one  were  submitted  on  this  alternate.  One  bid  was  offered  for  laying 
cast  iron  pipe.  None  was  received  on  the  third  alternate  for  steel  and 
concrete   pipe. 


The  following  bids  were  received : 
ridge  Co.,  S.  F $6D8,22'. 


racific 

Merritt.  Chapman  &  Scott,  San 

redro    717.795 

Henlv-Tibbitts  Const.  Co.,   San 

Francisco    822,177 

Geo.    Pollock  Co.,   Sacramento..  864,550 

McDon!.ld  &  Kahn,   S.   P 944,90J 

Case  Const.  Co..  Los  Angeles. ..  987,324 

Alternate  B 
Merritt.  Chapman  &  Scott,  San 

Pedro    $928,535 

Pacific  Bridge  Company  is  head- 
ed by  Charles  F.  Swigert.  who  also 
is  president  of  Transbay  Construc- 
tion Company.  The  firm  recently 
completed  construction  of  the  south 
pier  of  the  Golden  Gate  bridge.  Its 
offices  are  located  at  present  in 
Room  1110.  Balfour  Building,  San 
Francisco. 

The  Bay  Crossing  pipeline  is  one 
of  the  Water  Department  projects 
financed  with  PWA  funds  in  part. 
Contracts  have  been  let  to  West- 
ern Pipe  and  Steel  Company  and 
American  Concrete  and  Steel  Pipe 
Company  for  other  portions  of  the 
line.  A  separate  contract  has  been 
let  to  Barrett  &  Hllp  for  construc- 
tion of  a  tiiTiber  trestle  to  carry  the 
pipe  across  tidelauds. 

The  submarine  section  will  be  a 
double  line  of  54-inch  pipe  approxi- 
mately 2S0O  feet  in  length  to  be  laid 
across  San  Francisco  Bay  at  Dum- 
barton Strait.  The  section  is  be- 
tween a  point  about  three  and  one- 
half  miles  west  of  Newark.  Alame- 
da county,  and  the  existing  caisson 
at  the  easterly  end  of  the  San  Fran- 
cisco Water  Department  steel 
bridge,  approximately  seven  miles 
east  of  Redwood  City.  San  Mateo 
county.  The  contract  includes  also 
laying  a  single  line  of  54-inch  pipe 
approximately  435  feet  long  across 
Newark  Slough,  about  2  miles  west 
of  Newark. 


NEVADA  PLANS 

STATE  BUILDING 


A  bond  issue  of  $90,000  for  a  new 
state  library  and  supreme  court 
building  in  Carson  City  is  autho- 
rized in  a  bill  approved  by  the  Ne- 
vada state  senate.  A  government 
grant  of  $.37,500  would  be  sought 
in  addition  to  the  bond  money. 

A  bill  is  before  the  legislature 
also  for  a  .$30,000  state  highway 
laboratory  building,  of  which  $21,- 
000  would  be  from  state  bonds  and 
$9,000  from  the  federal  government 


OPEN  BIDS  ON 
$86,000  CITY 
SCHOOL  MAR.  13 

Advertise  Contracts  For  Two- 
Story  Patrick  Henry 
Building 


Bids  for  construction  of  an  eight- 
classroom  unit  at  the  Patrick  Henry 
School  to  cost  approximately  $86,- 
400  will  be  opened  by  the  San  Fran- 
cisco Department  of  Public  Works 
Wednesday,  March  13. 

Proposals  will  be  received  for  the 
job  complete,  or  for  general  work 
estimated  to  cost  $72,000,  mechani- 
cal work  and  plumbing  to  cost 
about  $10,400.  and  electrical  work 
estimated  at  $4,000.  The  contracts 
were  officially  advertised  for  bids 
yesterday. 

The  building  will  be  a  two-story 
reinforced  concrete  unit  containing 
eight  classrooms  and  will  have  com- 
position roofing,  concrete,  linoleum 
and  terrazzo  floors,  and  a  steam 
heating  system. 

The  unit  to  be  built  at  this  time 
is  the  first  of  a  group  of  several 
buildings  proposed  tor  the  school. 
When  completed  it  will  be  used  in 
conjunction  with  the  existing  frame 
buildings  until  the  remaining  new 
units  are  built. 

Plans  tor  the  building  were  pre- 
pared by  Architects  W.  D.  Pcugh 
and  Gardner  A.  Dailey.  Walter  Hu- 
ber  is  structural  engineer  and  Le- 
land  and  Haley  are  mechanical  en- 
gineers for  the  project. 

Plans  and  specifications  for  the 
various  portions  of  the  work  are 
obtainable  at  the  office  of  City  Ar- 
chitect C.  H.  Sawyer. 


BITUMINOUS  CODE 

LEVY  PROTESTED 


Inclusion  of  highway  contractors 
in  assessments  of  the  code  of  Bi- 
tuminous Road  Materials  industry 
was  protested  by  the  Associated 
General  Contractor  at  a  hearing 
conducted  by  NRA.  The  A.G.C 
representative  contended  that  high 
way  contractors  were  not  represent 
ed  an  an  industry  in  the  formula 
tion  of  this  code,  and  had  not  con 
sented  to  it.  From  the  records  oi 
the  National  Bituminous  Road  Ma 
terial  Distributing  Associates 
sponsors  of  the  code,  it  was  shown 
that  their  credentials  committee 
claimed  only  no  members 


MONSON  BROS. 
LOW  BIDDER 
ON  GYMNASIUH 

Close  Figuring  Features  Col 
petition  For  Healdsburg  j 
Contract 


HEALDSBURG,  March  7.— M 
son  Bros..  475  Sixth  St..  San  Fri 
Cisco,  tonight  submitted  the  1 
bid  to  the  Healdsburg  School  I 
trict  for  construction  of  a  gym- 
slum  addition  to  the  high  schc 
The  bid  was  $72,400. 

Among  the  six  bids  recei\ 
there  was  a  range  of  only  twen 
five  hundred  dollars.  The  contr; 
was  being  refigured,  after  the  boai 
had  rejected  previous  bids.  I 

Following  are  the  complete  =' 
tals: 

Monson  Brothers,  S.  F $72,4! 

John  Hachman,  Stockton 72,81 

Carl  N.  Swenson.  San  Jose...  73,4' 

F.  H.  Betz.  Sacramento 73,7 

N.   H.   Sjoberg  &   Son.  S.  P.  73,9 
H.  E.  Vickroy,  Stockton 74,8 

George  Petersen,  San  Leandi 
submitted  a  low  bid  of  $63,265  wht 
bids  were  received  previously.  Si 
sequently  he  asked  permission 
withdraw  the  figure  because  of  ; 
error  of  $10,000  in  computing  h 
total  and  refused  to  sign  a  contra 
when  the  school  directors  refust 
to  permit  iwthdrawal.  Mr.  Petersti 
has  instituted  suit  in  the  SonoDi 
county  courts  to  enjoin  the  distrit 
from  forfeiting  his  bidder's  chsd 
of  $3850. 

The  contract  is  for  constructict 
of  a  one-  and  two-story  wing  ado 
tion  to  the  school  to  house  tl 
gymnasium.  The  building  will  I 
of  steel  frame  with  reinforced  cod 
Crete  walls.  It  is  designed  by  Arcv 
itect  John  I.  Easterly  of  Healdi 
burg. 

« 

Structural  Steel 
Shipments  Increase;* 
Bookings  Off  m 


Shipments  of  fabricated  structu 
al  steel  in  January  were  56  per  cer 
larger  in  volume  than  for  the  sam 
month  last  year,  although  booking 
showed  a  decline  of  34  per  cent  fc 
the  same  period.  This  estimate  i 
based  upon  reports  received  by  th 
American  Institute  of  Steel  Coi 
struction  from  80  per  cent  of  th 
industry. 

The  shipments  last  month  wer 
comparable  with  the  a  v  e  r  a  g 
monthly  shipments  during  1934.  bi; 
the  bookings  recorded  a  decreas 
of  41  per  cent  from  the  average  fo 
the  first  half,  and  were  approx 
mately  23  per  cent  less  than  to 
the  last  half  ot  1934.  The  tonnag 
available  for  fabrication  is  23  pe 
cent  less  than  the  1934  last  quai 
ter  average. 


PACIFIC    CONSTRUCTOR 


PBRMWS  AMD  eOMTRACTS 


8AN  TRANCISCO  COUNTY 

. 

. 

CJontractor 

Amt. 

1     Ki'iilnl"'!"" 

Aimy 

}iooo 

Sulkanip 

CaBPcmon 

Owner 

Mose* 

Owner 

Owner 

.     Dall 

I,lndsay 

3000 

;    D'AniIco 

Owner 

8000 

Mullen 

2800 

Marshall 

51000 

1    Mimro 

Owner 

1000 

1    O'Urlen 

Owner 

Owner 

3750 

Owner 

3000 

S     Mohr 

Owner 

3000 

1     Mohr 

Owner 

3000 

;.     Dahic 

Owner 

McGllles 

6000 

Woodcraft 

10000 

i    Zett 

HJul 

4000 

l.TERATIONS 

,;n)     NO.      105    TAYI.OH    ST.       Alter 

restaurant. 
^vner— Boll   Svalahrinn   and    A.    Steff- 

anino,    Premises, 
rchltcct— Not  Given, 
ontractor  —  Army    St.    Carpenter    & 

Cabinet  Shop.  3155  Army  St..  San 

Francisco.  »1000 


PARTMENTS 

,71)     S   SANTIAGO   32    E   14th    Ave.: 

2-8torv  and  basement   frame  aiit.-. 
wner— Miss    Anna    C.    Sutkamp.    2320 

Fusion  Avenue, 
rchitect— Kabre    ami    Hildebrand.    110 

Sutter   Street.  $l".,oiiO 


>WELL1NG 

172)  W  SAN  RAFAEL  240  S  Saint 
Francis:  t«o-story  and  basement 
frame  dwelling. 

iwner-L.  O.  Casperson.  355  29th  St. 
rchitect— C.  O.  Clausen.  746  46th  Ave. 
$7.noii 

LTERATIONS 

173)  NO.  665  PAGE  ST.  Alter  flats, 
iwner— Chas.    R.    Moses.  Premises, 
.rchitect— Not    Given.  »1000 

•LATS 

174)  N  ALTA  212  E  Montgomery. 
Two-story   frame   flats. 

nvncr— S.  W.  HoelTler.  225  Filbert  St. 

San    Francisco. 
Krchitect- Not    Given.  tl600 

1)  WELLING 

|17B)     N    VIKGINIA    ST.    27    W   Cole- 
ridge St.     One-story  and  basement 
frame  dwelling. 
>wner— Dall-Cuthbert   Realty  Co..    940 

Geneva  Ave..    San   Francisco. 
Vrchilect — Not    Given, 
'ontractor— Boyd  C.   Lindsay.  183  Ox- 
'       ford  St.  $3000 

k-'LATS 

mS)     N  JEFFERSON  ST.   106  W  Di- 

visadero  St.  Two-story  frame  flats 
Owner- Tony  D'Amico.   2345  Polk   St., 

San   Francisco. 
.Architect- Not  Given.  $8000 


ALTERATIONS 

(177)  NO.  32  THIRD  ST.  Alter  res- 
taurant. 

Owner— T.  J.  Kane.  34  Third  St..  San 
Francisco. 

Architect — Not   Given. 

Contractor  —  Mullen  Manufacturing 
Co..    60    Rausch    St.  $2500 


Owner  —  J.     A.    autro.    Standard    Oil 
ItldK..    San    Francisco. 

Architect- W.    W.    Wurntcr.    260    Cali- 
fornia St..  San  Francisco. 

Knglneer-A.    V.    Saph.    RIalto    Bldg  . 
San   Francisco. 

Contractor— F.    9-    Marshall.    799 
bury  St..  8.  F. 


$51,000 


ALTERATIONS  ,    _,^ 

(179)  NO.  2428-30-32  MISSION  ST. 
Alter   stores. 

Owner— Alexander    Munro.    2400    Mis- 
sion St..  San  Francisco. 
Architect— Not   Given.  'l""" 

SHOP 

(180)  N  PERRY  ST.  155  W  Fourth 
St.     Class  C  machine  shop. 

Qwner— O'Brien  Iron  Works.  35  Morris 

St..  San  Francisco. 
Architect— Not    Given.  $<•>'«' 

DWELLING 

(181)  W  MELBA  ST.  379  S  Ocean 
.\ve.  One-story  and  ba.sement 
frame  dwelling. 

(jwner  —  Fernando     Nelson     &     Sons. 

2901    19th   Ave..   San   Francisco. 
Architect— Not  Given.  $3750 

DWELLING 

(182)  W  MONETTA  WAT  474  N  Far- 
ragut  S-t.  One-story  and  base- 
ment frame  dwelling. 

Owner— Rudolph  Mohr  &  Sons.  116  9th 

St..    San    Francisco. 
Architect— Not   Given.  $30»0 

DWELLING  .   ,, 

(183)  W  MONETA  WAY  44S  N  tar- 
ragut  St.  One-story  and  basement 
frame    dwelling. 

Owner— Rudolph  Mohr  &  Sons.  116  9tli 

St..    San    Francisco. 
Architect-Not   Given.  $3000 

DWELLING  ,   . 

(184)  NE  BRAZIL  25  SW  Excelsior. 
One-story  and  basement  frame 
dwelling. 

Owner— Rudolph  Mohr  &  Sons.  118  9th 

St.     San   Francisco. 
Architect— Not    Given.  $3<'00 


DWELLING 

,(178)     NE    JACKSON    AND    SPRUCE 
Sts.     Three-story  frame  dwelling. 


ALTERATIONS 

(185)     NO.  2803  GOLDEN  GATE  A\E. 

Alter  dwelling. 
Owner— H.    F.    Dable.    Premises. 
Architect— Not   Given.  $'700 

ALTERATIONS  ^„,^^- 

(156)  NW  OAK  AND  BRODERICK. 
Alter   dwelling   and    store. 

f,wner— N.    F.    Cline.    %    Contractor. 
Architect— R.   R.   Irvine.   3841  18th   St.. 

San  Francisco. 
Contractor— Don    F.    McGlllis    Co..    52. 

19th  Ave..   S.   F.  $600f 

DWELLING  ,     „     ^ 

(157)  E  SAN  RAFAEL  195  S  St. 
Francis.  Two-story  and  basement 
frame  dwelling. 

Owner— H.  C.  Clausen,   ','c  Cont'-a<.f>r. 
Architect   —   Williams   &    Grimes.    251 

Post   St..    San    Francisco. 
Contractor— The  Woodcraft   Mfg.    Co.. 

45  Hallam  St..   S.   F.  $10,000 

ALTERATIONS 

(188)     NO.    938    HOWARD    ST.      Alter 

offices. 
Owner— Geo.    J.    Zeit.    223    Leldesdorff 

St.     San   Francisco. 
Engineer-James    H.    Hjul.    128    Russ 

St..  San  Franc'sco. 
Contractor-James   H.    HJul.    12S   Russ 

St..   San   Francisco.  $*000 


ALAMEDA 

COUNTY 

.V.i. 

Owner 

O.nractor 

Amt. 

11? 

Vi.lKlit 

Beckett 

?000 

113 

Chlckerlng 

Rose 

1400 

114 

Pacinc 

Leilcr 

9870 

IIR 

Dooley 

OwiM-r 

4000 

iir. 

Mills 

MillH 

117 

Davin 

Read 

3450 

118 

Kapperud 

Petersen 

2.>00 

119 

Fox 

QKS 

l.'.Ot' 

1?0 

Parkway 

QKS 

1000 

121 

Pressler 

Owner 

122 

Scott 

Owner 

2500 

1?3 

Buchanan 

Owner 

124 

Flynn 

Van    Ness 

3590 

125 

Moen 

Owner 

3000 

126 

Associated 

Own-r 

4ftOO 

127 

Arlsa 

Owner 

1000 

128 

Scontrlano 

Anstey 

1?9 

Scammell 

Owner 

4500 

130 

Taylor 

Telgland 

1170 

ALTERATIONS 

(112)     NO.    4401      PIEDMONT      AVE.. 

OAKLAND.     Alterations. 
Owner— Bud     Voight.     Premises. 
Architect— Not   Given. 
Contractor— A.   T.   Beckett.  224   Scenic 

Ave..    Piedmont.  $200" 


STATION 

(113)  GORE  BROADWAY  TERRACt. 
and  Edith  Place.  OAKLAND. 
One-story    brick    service    station. 

Owner  —  Robert    Chickering.     Central 

Bank  Bldg..  Oakland. 
Architect— Not  Given. 
Contractor— A.    H.    Rose.   478   25th    St.. 

Oakland.  $»00 

FACTORY 

(114)  NO.  3224  WOOD  ST..  OAK- 
LAND.    One-story   steel   factory. 

Owner— Pacific    Graphite   Works.    40th 

and  Chestnut  Sts. 
Architect— Not  Given. 
Contractor  —  E.  T.  Leiter  &  Sons.  SU 

37th    St..   Oakland.  $9870 

DWELLING 

(115)  3721  VIRDEN  AVE..  OAKLAND; 
one-story  six-room   dwelling. 

Owner  and  Contractor— Fred  T.  Dooky 

3736  Vale  Ave..  Oakland. 
\rchitecl— Not  Given.  $4000 


DORMITORY 

(U6)  MILLS  College  Campus.  OAK- 
LAND; two-story  60-room  dormi- 
tory 

Owner— Mills  College.  Seminary  and 
Camden  Aves..  Oakland. 

Architect— W.  H.  Ratcliff.  310  Ameri- 
can Trust  Bldg..  Oakland. 

Contractor- Owner.  $1111.000 

DWELLING   &   STORE 

(117)  9«05-07  FOOTHILL  Blvd..  OAK- 
LAND; 2-storv  dwelling  and  store. 

Owner— A1  Davin.  1600  Church  Street. 
Oakland. 

Archltetct- Not  Given. 

Contractor— Erriest  Read.  4  S  3  4  Foot- 
hill   Blvd..    Oakland.  S34:,'> 


OAKLAND; 


ALTERATIONS 
(118)      102    TENTH 

alterations. 
Ow-ner— A.  H.  Kapperud.  139  Woodland 

Way.    Oakland. 
Archltetct— Not  Given. 
Contractor— J.  B.  Petersen  &  Son.  402! 

Aqua    Vista   Ave..   Oakland. 


(119)  1819  TELEGRAPH  AVENUE 
OAKLAND;  marquee  sign. 

Ovrner— Fox  Oakland  Theatre.  181  9 
Telegraph  Ave..  Oakland. 


PACIFIC    CONSTRUCTOR 


Architect — Not  Given. 
Contractor — QRS  Neon  Corp.,   (590  P.i- 
trero  Ave..  San  Francisco. 

J1500 

SIGN 

(120)    1840  PARK  BLVn..    OAKLAND: 

maniuee  sign. 
Owner— Parkway    Tlieatre.     lS4ii    Park 

Blvd.,  Oakland. 
Architect — Not  Given. 
Contractor— QRS  Neon   Corp.,    C90   Po- 

trero  Ave.,  San  Francisco. 

$1000 


DWELLING 

(121)      4137    LYMAN    RL)..   OAKLAND; 

one-story   5-room    dwelling. 
Owner  and  Contractor — Walter  Pre.ss- 

ler,   1419   Excelsior  Ave..  Oakland. 
Architect — Not  Given.  $3500 


ALTERATIONS 

(122)  600.  THIRD  ST..  OAKLAND 
Alterations. 

Owner— W.  P.  Scott.  4th  and  Web- 
ster   Sts.,    Oakland. 

Architect — Not  Given.  $2500 


DWELLING 

(123)     NO.    560S    MERRIEWOOD   DR., 
OAKLAND.     One-story  four-room 

dwelling. 
Owner — F.   J.   Buchanan,   5591  Merrie- 

wood  Drive.,   Oakland. 
Architect — Not    Given.  $2i00 


DWELLING 

(124)  NO.  4260  MONTEREY  BLVD.. 
OAKLAND.  One-story  5-room 
dwelling. 

Owner— J.  Flynn,  Premises. 
Architect— Not   Given. 
Contractor— Louis    E.    Van    Ness,    4920 
Park   Blvd.,    Oakland.  $3590 

DWELLING 

(125)  NO.  6117  MAURITANIA  AVE., 
OAKLAND.  One-story  5-room 
dwelling. 

Owner— Ole     Moen,     4201     E-16th     St., 

Oakland. 
Architect— Not   Given.  $3000 

STATION 

(126)  NO.  250  TWELFTH  STREET, 
OAKLAND.  One-story  steel  serv- 
ice station. 

Owner — Associated    Oil    Co..     79    New 

Montgomery  St.,    San   Francisco. 
Architect — Not  Given.  $4000 


STORE 

(127)  NO.  3934  BROADWAY,  OAK- 
LAND.    One-story  store. 

Owner— Ariss-Knapp  Co.,  961  41st  St., 
Oakland. 

Architect — Not  Given,  $1000 


ALTERATIONS 

(128)  NO.  7101  E-FOURTEENTH  ST 
OAKLAND.      Alterations. 

Owner — Sam    Scontriano.    Prem. 
Architect — Not    Given. 
Contractor— T.  J.  Anstey,   1622  E-12th 
St..   Oakland.  $3500 

DWELLING 

(129)  16  ELSTON  COURT,  OAK- 
LAND.  One-story  6-room  dwell- 
ing-. 

Owner— J.    M.    Scammell,     424    Scenic 

Ave..  Piedmont. 
Architect— Not  Given.  $4500 


ADDITION 

(130)  NO.  362  CLIFTON  ST.,  OAK- 
LAND.    Addition. 

Owner— James   Taylor,   Premises. 

Architect— Not  Given. 

Contractor— C.  M.  Telgland.  4668  Do- 
lores Ave.,  Oakland.  $1170 


BUILDING  CONTRACTS 

SAN      FRANCISCO     COUNTY 


Ownei 

Contractor 

Amt. 

Hettv 

Malloch 

2021 

Kelly 

Batchelor 



Clausen 

Woodcraft 

11075 

Wunner 

Johnson 

4941 

Same 

Morgan 

433 

Sutro 

Marshall 

48587 

Malfanti 

Sartorio 

2048 

42     Bloch  Mattock     15243 

ALTERATIONS    &    ADDITIONS 

(42)  3712  JACKSON  ST.;  alterations 
and  additions  to  residence. 

Owner— Mrs.    Helen    B.    Bloch,    3  7  12 

Jackson  Street. 
Architect— Hyman  &  Appleton,  68  Post 

Street. 
Contractor — A.     F.     Mattock     Co..     212 

Clara  Street. 
Filed  March  1,  '35.    Dated  Feb.  28,  '35. 

Tenth  of  each  month 75% 

Usual   35   days 25% 

TOTAL  COST.  $15,245 
Plans  and  Specifications  filed. 

ALTERATIONS 

(43)  SE  TURK  AND  FRANKLIN 
Sts.,  known  at  799  Turk  St.  All 
work  for  wrecking,  alterations, 
additions,  etc.,  to  store  and  base- 
ment   in    building. 

Owner— Louise    C.     Hetty,     1700     10th 

Ave.,  San  Francisco. 
Architect — Not   Given. 
Contractor— J.    S.    Malloch,     666    Mis- 
sion  St.,    San  Francisco. 
Filed   Mar.    4,    '35.      Dated   Feb.    1,    '35. 

Ready   for   plaster $675 

Completion     notice    filed 675 

Usual    35    days 671 

TOTAL  COST,  $2021 
Bond.  none.  Limit,  30  working  days. 
Forfeit,   none.     Plans  only  filed. 


PAINTING,    ETC. 

(44)     NO.        1607       TWENTY  -  THIRD 
Ave.     All  work   for  painting,   tint- 
ing,    papering    and    cleaning    and 
waxing   floors. 
Owner— Frank  W.  and  Alleia  B.  Kelly 

Premises. 
Architect — Not    Given. 
Contractor— G.    H.    Batchelor    &    Son, 

450   Hayes  St.,   San   Francisco. 
Filed  Mar.   4,    '35.     Dated  Feb.   25.   '35. 

HOLC    contract    „.. 

TOTAL   COST.    $ 

Bond,  $322.10.  Surety.  Hartford  Ac- 
cident &  Indemnity  Co.  Limit.  20 
days.  Forfeit,  plans  and  specifica- 
tions,  none. 

DWELLING 

(45)     LOT  4  BLK  2,   San  Rafael  Way, 
St.,    Francis   Wood.     All  work   for 
two-story  frame  and  stucco  dwell- 
ing. 
Owner— Henry  C.   Clausen,   333   Mont- 
gomery   St.,    San    Francisco. 
Architect— Williams   &   Grimes,    Albert 
R.    Williams,    Architect,    251    Post 
St.,   San   Francisco. 
Contractor— The    Woodcraft    Mfg.    Co. 

(J.    B.    Stuer). 
Filed  Mar.  4.   '35.     Dated  Mar.  4.   '35. 

1st   joists    in    place $1600.00 

Frame  up  and  sheathed 1600.00 

Interior  and  exterior  plaster- 
ing   completed    1600.00 

All   work   ready   for   painting     737.50 

Completed    and    accepted 2768.75 

Usual    35    days 2768.75 

TOTAL  COST.  $ll,075!oO 
Bond,  none.  Limit,  July  4,  1935.  For- 
feit, none.  Plans  and  specifications 
filed. 

DWELLING 

(46)  SW  CHESTNUT  AND  SCOTT 
Sts.  All  work  for  one-story  ane 
basement  frame   dwelling. 

Owner— Carl  and  Henrietta  Wunner 
2321   Chestnyt   St.,    San   Francisco.' 


Architect  —  George    H.    Wiemeyer  ■ 
Toledo  Way,   San  Francisco.      ' 

Contractor— J.     Harold     Johnson.    1 
Brannan  St.,   San  Francisco.' 

Filed   Mar.    4,    '35.      Dated    Mar.  '5, 

Frame    up    ^123 ' 

Exterior    and    interior    rough 

coat   plaster   on   123 

Completed   and   accepted 123 

Usual    33    days 1231 

TOTAL    COST,  '$4941 

Bond.    $4941.     Surety,    Columbia  C?^ 

alty    Co.      Limit,    45      working     di 

Forfeit,     none.       Plans    and    specifii 

tions  filed. 


(47)     ELECTRICAL       WORK      ■ 

above. 
Contractor  —  W.    H.   Morgan  Elect 

Works,    96    Toledo    Way.    &.   F 
Filed   Mar.    4.    '35.      Dated    Mar.  5, '■ 
Roughed  in  and  certificate  of 

inspection  attached  to  bldg $216 

Completed    and     accepted 108 

Usual    35     days log 

TOTAL  COST.  $433 
Bond,  none.  Limit,  45  working  da- 
Forfeit,  none.  Plans  and  specific 
tions   filed. 


DWELLING 

(48)     NE    JACKSON     AND     SPRLX 
Sts.      All      work      for   three  -  sto 
d-nelling. 
Owner— John    A.    Sutro,    Standard  ( 

Bldg.,    San    Francisco. 
Architect — Not    Given. 
Contractor  —  Frank    S.    Marshall,   7 

Ashbury  St.,   San  Francisco. 
Filed  Mar.  6,  '35.     Dated  Mar.  5,  '35. 

On  10th  of  each   month 7; 

Usual     35     davs 25 

TOTAL  COST  (not  over)  $48,587. 
Bond.  none.  Limit.  150  working  day 
Forfeit,  none.  Plans  and  specificatioi 
filed. 


BUILDING 

(49)     NO.     820     MISSION     ST.      Cor 

Crete   work,    brick   work,    terras! 

stairs,    studding,    plastering,   ten 

cotta.    show      windows,      paintin. 

etc.   for  five-story  concrete  bull 

ing. 
Owner— Joseph   Melfanti  Jr.   et  al.   ■     1 

Architect. 
Architect— Carl   Geilfuss,    1095   Marko 

St..   San   Francisco. 
Contractor  —  Peter       Surtorio,       244; 

Greenwich   St..    San   Francisco. 
Filed  Mar.    0,   '35.     Dated  Feb.   15.  '3- 

Entire   terra   cotta   in    place _..=  ' 

Completed    and    accepted _ 

Usual    35    days ■ 

TOTAL  COST,  $201 
Bond,  $1024.  Sureties,  G.  Bruscher 
and  Angelo  Piscia.  Limit.  7  workin 
days.  Forfeit,  none.  Plans  am 
specifications  filed. 


BUILDING  CONTRACTS 

ALAMEDA     COUNTY 


Scontriano 

Scoville 

Howard 


Oakland  Uh' 
E:nright  W 
Gerwick     423r 


ALTERATIONS 

(7)     NO.     330     SAN     CARLOS    AVE, 
Piedmont.      All    work    for   plumb- 
ing  alterations. 
Owner — M.    G.    Scoville.    Premisss. 
Architect — Not   Given. 
Contractor — A.    C.     Enright,     695    33rd 

St..  Oakland 
Filed  Feb.  28.  '35.  Dated  Nov.  16,  '3t- 
TOTAL  COST,  $150 
Bond,  $150.  Surety,  Standard  Acci- 
dent Insurance  Co.  Limit,  forfeit, 
none.      Plans   and   specifications   filed. 


ALTERATIONS 

(8)     SE  SEVE^NTY-FIRST  AVE  AND 

E-14th  St..  Oakland.     All  work  for 

alterations. 


PACIFIC    CONSTRUCTOR 


Owner— Ham,    C»ula    S    and    KllBii    C. 

fih.'on(rliino,    I'reiiiliicii. 
Archltfct— Not  Given. 
Contniftor— Oukliind   Itrfu.   At   HiiIiIkt 
Supply    t"<'..     1822    K-12tlh    Stiurl. 
OiikliiiKl. 
Kllcd  Mar.   ■(,    'at.      Dated    Kcli.   2.'i,    "I.'.. 

Work    Hlnrlpd    JMO 

I'BrdtlitnH     out,    plumklnB     and 

contToli-    fliior    In 600 

Upiin    (•(implftlon    600 

Bulanre  In  munthly  Iniitallmcnta 
arcordlnir  to  note  with  IntoreMl 

at  T'i 

TOT  A  I,  COST.  »4ir.O 
Bond,  non<".  l.lnilt,  April  fl,  lU.IB. 
Forfeit.  nipMi'.  I'lan.s  and  NpeclllcalloMH 
r.lort. 


KKI'AIK.^ 

(It)     KIUST      ANO    MARKET       STS., 

Oakland.     All   work   for  repairs  to 

west   Bide    Howard    Terminal.    Pier 

No.    I. 

Owner — Howard    Terniiniil.    Klr.st    and 

Market  Sts..  Oakland. 
Ari-liUoct— Not    Given. 
Contractor — Ben  C  Gerwick.  112  Mar- 
ket St..  San  Francisco. 
Filed  Mar.  5.  '35.     Dated  Feb.  28,  '35. 

On   lOth  of  each   month 75% 

Completion   sum   equal    to 75% 

Usual    35    days Balance 

TOTAIj  COSr.  $42,317 
Bond.  none.  Limit.  124  days.  Forfeit. 
none,      rians   and    specifications    filed. 

SAN     FRANCISCO    UNDER    $1000 


BIIJ.BOARD.  $12.50;  SE  Monterey  & 
Edna  Sts.:  owner,  Foster  &  Klel- 
scr  Co.,    1C75  Eddy  St. 

FLUE,  $11;  524  Bay  Shore  Blvd.;  own- 
er, Baftico.  I'rem.;  contractor.  G. 
C.  Walling.    2S11   Army   St. 

ALTER  dwelliiiB.  $500;  1531  6th  Ave. 
owner.    Frank    Broadlicnt.    Prem. 

SIGN,  electric.  $200;  102  I^eavenworth 
St.;  owner,  Nido  Italian  Dinners, 
Prem.;  contractor,  Elec.  Prods. 
Corp,,   255  Golden   Gate  Ave. 

ALTER  restaurant,  $25;  2S0  Sickles 
Ave.;  owner,  Francisco  Abbati- 
cola.  Prem.;  contractor.  John 
Trollmann,   49  Liebig. 

SIGN,  electric.  $50;  SOS  Sutler  Street; 
owner.  Sutter  Tavern.  Premises; 
contractor.  QRS  Neon  Corp..  Ltd. 
fiiiO   Potrcro  Ave. 

BILLBOARD.  $12.50;  E  Van  Ness  Ave 
100  N  Greenwich  St.;  owner,  Fost- 
er &   Kleiser  Co.,    1075   Eddy  St. 

BILLBOARD,  $12.50;  SW  Monterey  & 
Detroit  Sts.;  owner,  Foster  & 
Kleiser  Co.,   1675  Eddy  St. 

BILLBOARD.  $6.25;  »W  Church  and 
Jersey  Sts.;  owner,  Foster  & 
Kleiser  Co.,    1675  Eddy  St. 

HILLBOARD.  $6.25;  N  Geary  St.  50  E 
41st  Ave.;  owner,  Foster  &  Kleiser 
Co.,    1675   Eddy   St. 

BILLBOARD,  $0.25;  NW  Monterey  & 
Edna  Sts.;  owner,  Foster  &  Klei- 
ser Co..   1675  Eddy  St. 

ALTER  dwelling.  $75;  154  4th  Ave.; 
owner,  Joseph  Nannini,  464  Hick- 
ory St. 

BILLBOARD,  $12.50  ;  W  Arguello 
Blvd.  25  S  Cabrillo  St.;  owner. 
Foster    &    Kleiser   Co..    1675    Eddy. 

BILLBOARD.  $6.25;  SW  Bay  Shore 
and  Faith;  owner.  Foster  &  Klei- 
ser Co..   1675  Eddy  St. 

ALTER  dwelling.  $800;  385  Moscow 
St.;  owner.  Geo.  Biocini,  1042 
Persia    Ave. 

ALTER  dwelling,  $150;  51  Prospect 
St.;  owner,  Edward  Flynn,  Prem. 
contractor,  Henry  Erickson,  972 
Chenery  St. 

SIGN,  electric,  $150;  647  Broadway; 
owner.  Liberty  Theatre,  Prem.; 
contractor.  QRS  Neon  Corp..  Ltd. 
690   Potrcro  Ave. 

ALTER  restaurant.  $200;  511  Jones 
St.;  owner.  Fred  Palmer,  Premises 


IIILLFIOARD.  $6.?B;  B  Eighth  St.  137 
.S  Howard;  ownerd  F'omcr  &  Klcl- 
Hir  Co..   1675  Eddy  SI. 

niLLIloARD.    $6.25;    H    Balboa    St.    32 
W   iZni  Ave.;   owner.    IA,.  i 
Kl.lHer    Co..    107B    Eddy    St. 

ItlLLJJOARU.  $0.26;  N  Geary  82  W 
33rd  Ave.;  owner.  Fodter  &  Klei- 
ner Co..   1075  Eddy  St. 

BILLBOARD.  $12.60;  S  Bay  SI.  Ill  E 
Taylor  St.;  owner.  Foster  and 
Kleiner  C.V)..   1675  Eddy  St. 

BILLBOARD.  $6.25;  S  Broadway  49  E 
Sansomc  .St.;  owner.  FoBter  ond 
Kleiser  Co..   1675  Eddy  St. 

ALTER  dwelling.  $500;  NE  4Sth  Ave. 
and  Irving  St.;  owner.  1.  M.  Cam- 
bridge,   4G20    Irving    St. 

SIGN,  electric.  $495;  936  Market  St.; 
owner,  Howard's,  Prem.;  contrac- 
tor, Brumneld  Elec.  Sign  Co.,  98o 
Folsom    St. 

ALTER  greasing  station,  $900;  SW 
39th  Ave.  and  Irving  St.;  owner. 
Associated  Oil  Co.,  79  New  Mont- 
gomery St.;  contractor,  Michel  & 
Pfeffer  Iron  Works,  Inc.,  Harri- 
son and  10th  Sts. 

FLUES,  $50;  SW  Huron  and  Moneta 
Sts.;  owner,  L.  Beslo,  252  Edin- 
burgh St.;  contractor,  W.  A.  Bur- 
lani,  2555  San  Bruno  Ave. 

SIGN,  electric,  $200;  514  Jones  St.; 
owner,  Kalman's,  Prem.;  contrac- 
tor, BruTnfield  Elec.  Sign  Co.,  965 
Folsom   St. 

SIGN,  electric,  $20;  1645  California  St. 
owner,  Murray  Benton,  92S  Van 
Ness  Ave.;  contractor,  Elec.  Prod. 
Corp.,  255  Golden  Gate  Ave. 

REPAIR  fire  damage  to  flats,  $500;  18 
Himmelman  FMace;  owner,  A.  San- 
tuccettl,  %  Contractor;  contrac- 
tor, Fracchia  &  TruffelU,  1996  21st 
Avenue. 

SIGN,  electric,  $100;  474  G'Farrell  St. 
owner.  Dixie  Inn.  Prem.;  contrac- 
tor.   Golden   Gate   Neon,    355   8th. 

ALTER  planing  Mill,  $450;  350  Bay 
St.;  owner,  Davis  Hardwood  Co., 
Premises. 

SIGN,  electric,  $300;  1645  California 
St.;  owner.  Murray  Benton.  Prem. 
contractor.  Elec.  Prods.  Corp..  255 
Golden  Gate  Ave. 

ALTER  dwelling.  $260;  3830  17th  St.; 
owner,  L.  Ravella,  678  28th  St.; 
cimtractor,  G.  B.  Delucchi,  4 
Sharp  Place. 

ALTETR  store,  $30;  1898  Green  Street; 
owner,  Claus  Wreden,  Prem. 

FENCING,  $500;  W  45th  Ave.  175  S 
Taraval  St.;  owner,  Ben  Salisbury 
General   Delivery,    Long   Beach. 

ALTER  store,  $375;  726  Market  St.; 
owner,  Eagleson  Hawkins  Co.,  67 
First  St.;  owner,  J.  Behm  &  Co.. 
139  Oak  St. 

ALTE)R  flats,  $350;  6  Scotland  St.; 
owner,    G.    Amarotti,    26    Scotland 

FLUE,  $25;  676  25th  Ave.;  owner.  Mrs. 
Rood.  Premises;  contractor.  Epp 
Sheet    Metal    Works.    4745    Geary. 

ALTER  store.  $60;  2011  Chestnut  St.; 
owner.  Anglo  Calif.  National  Bank 
1  Sansome  St.;  contractor.  Bay 
Cities  Contracting  Co..  557  Mar- 
ket  Street. 

FLUES,  $46;  W  Fuuston  Ave.  125  S 
Taraval  St.;  owner,  John  Doelger. 
320  Judah  St.;  contractor.  Stand- 
ard Heating  Co.;  1241  9th  Avenue. 
REPAIR  fire  damages  to  dwelling, 
$900;  900  Guerrero  St.;  owner,  I. 
Cruells.    Premises. 

ALTER  flats,  $300;  562A  Lombard  St. 

owner,  P.  Costa,  Prem. 
ALTER  dwelling,  $400;  2421  Washing- 
ton St. ;  owner,  Donlon  &  Fratessa 
66  12th  St.;  contractor,  R.  Llnd, 
54  Stanton  St. 
SIGN,  electric,  $250;  662  Halght  St.; 
owner,  Midtown  Theatre,  Prem.; 
■  cont'ractor;  -QRS  Neon'Corf):,'  ttd., 
690  Potrero  Ave.      ■        ■'    •     ' 


ALAMEDA    COUNTY 


Af^TERATIONS,  $600;  lOOlI  »9th  Ave., 
Oakland;      owner,      M.    Fallitatl'T, 

I'ri'inliicii. 

ALTERATIONS.  $IBO;  869  Pnrnmouni 
Road,  Oakland;  owniT,  Edwin  F 
Hill,    PrcmlB<-ii. 

.'^IfiN,  metal,  $20;  8332  E-14th  Ktr.el, 
Oakland;  owner.  Union  OH  Co., 
PremlBen;  contractor,  J.  J.  Gll- 
raln,  3010  Adeline  St.,   Bcpki-Iey. 

SIG.N',  metal,  $15;  5751  Grove  Street, 
Oakland;  owner,  HardlngR  Foun- 
tain Lunch,  PremlBCB;  conlrarior. 
fJetz  Elec.  Sign  Co.,  1009  FruU- 
vale  Ave. 

SIGN,  metal,  $30;  3831  Grove  Street. 
Oakland;  owner.  The  Cow  Dell. 
PremlBes;  contractor,  Getz  Elec. 
Sign  Co.,   1009  Frultvale  Ave. 

SIGNS,  metal,  $15;  1400  Market  St., 
Oakland;  owner,  Hcathorn  Phar- 
macy. Premlse.s;  contraclor.  Getz 
Electric  Sign  Co.,  1009  Frultvale 
Avenue. 

SIGN,  metal.  $15;  1400  Market  St.. 
Oakland;  owner.  Heathorn  Phaf- 
macy.  Premises;  contractor.  Getz 
Elec.   Sign  Co..  1009   Frultvale  Av- 

SIGN,  metal.  $5;  4745  E-14th  Street. 
Oakland;  owner.  Mrs.  Jean  Bailey 
Premises. 

ADDITION.  $500;  B521  Harvey  Ave.. 
Oakland;  owner.  A.  O.  Page.  5,521 
Harvey   Ave. 

REPAIRS,  $24;  5133  Wentworth  Ave., 
Oakland;  owner,  F.  Allessl,  142o 
52nd  Avenue. 

SIGN,  metal.  $12:  NW  6lh  Ave.  and 
B-12th  St.,  Oakland;  owner,  Rich- 
field   Oil    Co.,    13th    and    Franklin. 

SIGN,  metal,  $20;  7991  E-14th  St., 
Oakland;  owner.  Union  Oil  Co., 
Premises;  contractor,  J.  J.  Gil- 
rain,    3013    Adeline    St.,    Berkeley. 

SIGN,  metal.  $30;  5751  Grove  Street. 
Oakland;  owner.  Hardings  Foun- 
tain Lunch..  Premises;  contractor. 
Gets  Elec.  Sign  Co..  1009  Fruit- 
vale  Ave. 

SIGN,  metal.  $30;  3631  Grove  Street. 
Oakland;  owner.  The  Cow  Bell. 
Prem.;  contractor.  Getz  Elec  Sign 
Co..    1009    Frultvale   Ave. 

SIGNS,  metal.  $15;  1400  Market  St. 
Oakland;  owner.  Heathorn  Phar- 
macy. Prem  :  contractor.  Getz 
Elec.  Sign  Co..  1009  Frultvale  Ave 

SIGN,  metal,  $2;  2700  Park  Blvd., 
Oakland;  owner.  Arbor  Villa 
Pharmacy,  Premises;  contractor. 
Getz  Elec.  Sign  Co.,  1009  Fruit- 
vale  Ave. 

ALTERATIONS,  $900:  1742  Oregon  SI. 
Berkeley;  owner,  Berkeley  Board 
of  Education. 

ALTER.\T10NS,  $900;  2876  9th  St., 
Berkeley;  owner,  Berkeley  Board 
of  Education. 

ALTERATIONS,  $85;  2900  Acton  St., 
Berkeley;  owner,  Elizabeth  R. 
Rowe,  Premises;  contractor.  New 
Art  Roofing  Co.,  1307  Frultvale 
Ave.,   Oakland. 

FIRE  repairs,  $25;  1373  10th  Street, 
Oakland;  owner,  D.  Flaherty,  1821 
Irving  St.;  contractor,  C.  V. 
Rogers,  865  60th  St. 
FLAG  pole,  $25;  3S9  9th  St..  Oakland; 
owner,  Chung  Kuo  Kuo  Ming 
Tong.   Premises. 

ADDITION.    $40;    387    Capricorn    Ave.. 
Oakland;    owner.      W.    A.      Sabln. 
Premises. 
ALTERATIONS,  $500:  1438  Broadway_. 
Oakland:   owner,    R.   Vaughn,   2235 
Telegraph  Ave.;  contractor,  Frank 
Appelbe,    1067    Walker   Ave. 
ALTERATIONS  and  repairs,  $60;  1202 
23rd    Ave..    Oakland;    owner.    Gus 
Costa.    Premises. 
SHED,    one-story    brick.      $200;      611 
Derby    St..    Oakland;    owner.    Mrs. 
P.  Krac.  Premises. 
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1 — 


APARTMENTS 


Segregated   Bids   Being   Taken. 
APARTMENT.?  Cost,    $7000 

SAN    FRANCISCO.     S    Santiago    32    E 

14th  Avenue. 
Two  -  story  and  basement  frame  and 

stucco  apartments. 
Owner— Miss   Anna    C.    Sutkamp,    2320 

Funston  Avenue. 
Architect— Fabre   and    Hildebrand,    110 

Sutter  Street. 


Contract    Awarded. 

ADDITION  Cost.   $1800 

OAKL.^ND.  Alameda  Co.,  Calif.  7th 
St.   and    E  24th   St. 

Frame  addition  to  apartments. 

Owner — A.  Silverstine. 

Architect — Chester  Treichel,  696  Cleve- 
land St.,  Oakland. 

Contractor — George  Swanstrom,  16  13 
7Sth    Ave.,    Oakland. 


Preparing   Preliminary   Plans. 

APARTMENTS  Cost,    $ 

SAUSALITO,  Marin  Co.,  Calif. 

Three-story  frame  and  stucco  apart- 
ment building  (three  four-room 
apartments). 

Owner— Withheld. 

Architect— Carl  Geilfuss,  1093  Market 
St..    San    Francisco. 


CHURCHES 


Plans  Being  Figured— Bids  Close  Mar 
.15th. 

CHURCH  Cost,   $18,000 

BAKERSFIELD.  Kern  Co..  Cal.  King 
and  Monterey  Streets. 

Alterations  and  additions  to  church 
(frame  construction,  brick  walls, 
whitewashed:  shingle  roofing, 
structural  steel,  cement  and  oak 
floors,  leaded  glass,  gas  steam  ra- 
diators, etc. 

Owner— Church  of  Jesus  Christ  of  Lat- 
ter Day  Saints  (J.  s.  Brunting. 
President). 

Architect— Georgius  T.  Cannon,  Beaux 
Arts  Bldg.,   Los  Angeles. 

Plans  To  Be  Revised. 

ALTER  CHURCH  Cost.  $30,000 

SAN    FRANCISCO.    1645-4S    Hayes    St, 

Alterations  and  additions  to  church 
(work  involves  wood,  frame  and 
stucco  additions,  remodel  exterior 
and  interior.  Installation  of  acou- 
stic plaster,  forced  air  ventilating 
and  heating  system,  new  plumbing 
tile  work,  etc.) 

Owner— Latter  Day  Saints  Church  (C 
W.  Nalder.  Bishop). 

Architect— Pope  &   Burton.   2102  Buck- 
ingham Road.  Los  Angeles. 
Whether  or  not  bids  will  be  asked  is 

indefinite  at  this  time. 


4—  FACTORIES  &  WARE- 
HOUSES 

Plans  Being   Prepared. 

MFG.   PLANT  Cost,   $10,000 

-SAN  FRANCISCO.  Bay  St.  between 
Powell  and  Stockton. 

One-story  steel  and  brick  manufactur- 
ing plant  (46x137.6)  steel  frame, 
brick  walls,  corrugated  iron  roof, 
steel  sash,   etc. 

Owner- .Stuart  Oxygen  Co.,  Ltd.,  211 
Bay  Street. 

Engineers— Ellison    &    Russell,    Pacific 
Building. 
Bids  will  be  asked  in  about  1   week. 


Plans  Being  Figured — Bids  Close  Mar. 
11th. 

PACKING  PLANT  Cost,  $20,000 

SANTA  CLARA,  Santa  Clara  Co.,  Cal. 

Two-story  packing  plant  (71.6x137.6 
ft.)  concrete  and  brick  walls,  wood 
first  floor,  concrete  slab  for  base- 
ment,  asbestos  roof,   etc. 

Owner— Santa  Clara  Pear  Packers  As- 
sociation. 

Engineer  —  Ellison  &  Russell,   Pacific 
Bldg.,    San   Francisco. 
Bids  are  being  taken  from  a  selected 

list  of  contractors. 


Contract    Awarded. 

FACTORY  Cost.    $10,000 

OAKLAND,    .\lameda   Co..   Calif.     3224 

Wood  Street. 
One-story    steel   factory. 
Owner— Pacific    Graphite    Works.    40th 

and  Chestnut  Sts..  Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— E.    T.    Leiter    &    Son.    811 

37th  St.,   Oakland. 


Plans   Being    Figured. 

ALTERATIONS  Cost    $ 

SAN   FRANCISCO.     206    First   Street. 
Alterations  to  factory. 
Owner— Withheld. 

Engineer— Norman    Green.    55    New 
Montgomery  St..   San   Francisco. 
A.   F.   Mattock.   212  Clara   Street.   1.= 
figuring  the  plans. 


PREPARING  PRELIMINARY  PLANS 
SOUTH  GATE.  Los  Angeles  Co..  Cal. 
—Earl  Trudeau.  7R1  Cogswell  Rd..  El 
Monte.  Is  preparing  preliminary  plans 
for  a  new  factory  to  be  built  on  the 
Compton-Jaboneria  Road.  South  Gate, 
for  the  Purex  Corp..  Ltd.  Three  rein- 
forced concrete  buildings  will  com- 
prise the  plant,  including  an  ofBce 
building,  a  large  warehouse  and  a 
manufacturing  building.    Cost,   $50,000 


Planned. 

BREWERY  Cost.    $250,000 

SALT    LAKE   CITY,    Utah. 

Owner— Reilley  Brewing  Co.,  Salt  Lake 

City. 
Architetct — Not  Given. 

Officials  of  the  company  are:  r  H 
Reilley,  president;  Thornton  B.  Mor- 
ris, vice-president;  Geo.  P.  Arnspiger 
secretary-treasurer:  Frank  C.  McGan- 
ney  and  Glen  L.  Miller,  directors. 


CONTRACT    AWARDED 

MEXICALI.  Mexico.— H.  J.  Edward-. 
845  Imperial  Ave.,  Calexico,  awarded 
contract  for  the  erection  of  a  brewerv 
in  .Mexican  for  Cerveseria  De  \mR- 
Heracllo  Ochoa,  general  manager.  The 
building  will  cover  an  area  of  73x106 
feet  and  will  be  a  wood  frame  struc- 
ture, with  plaster  and  sheet  metal 
ejcterior.  Most  of  the  equipment,  in- 
cluding an  ice  plant,  has  been  pur- 
chased. Wayne  D.  McAllister.  Beaux 
Arts   Bldg..   Los  Angeles,  architect. 


Sub-Contracts  Awarded. 

CANNERY  Cost,   $40,000. 

STOCKTON.    San    Joaquin    Co..    Calif 

Moringside      Industrial     Area    (20 

acre  site). 
Two-story    cannery     (reinforced    con- 1 

Crete    construction     to    first    floor 

steel  and  corrugated  iron  on  sec-  • 

ond  floor,  wood  roof,  etc.) 
Owner— Pacific    Can    Co..    290    Division 

St.,  San  Francisco  (E.  P.  Euphrat 

in  charge). 
Engineer— Ellison  and  Russell.    Pacific 

Bldg..    San   Francisco. 
Contractor— J.    A.    Allen,    22    S.    Sutter 

St.,   Stockton. 
Roofing— Stockton  Roofing  Co.,   736  N 

Hunter  St.,   Stockton- 
Sheet   Metal — Eraser  Furnace  Co.,  445 

S.   San  Joaquin  St.,  S-tockton. 
Glass  —  W.    P.    Fuller    &    Co.,    218   S. 

Aurora  St.,  Stockton. 
Iron   Grille  Work  —  Valley  Steel  Co 

E.   .Scotts  Ave.,   S-tockton. 
Lumber  —  San    Joaquin    Lumber   Co., 

Scotts    Ave.    and    Madison    Street' 

Stockton. 
Reinforcing   Steel— F    A.   Klinger,   1269 

N.   Pilgrim  Ave.,  Stockton. 
Plastering — Union    Planing    Mill,    Tay- 
lor and  Sutter  S-ts.,  Stockton. 
Grading — Robert    E.    McCarty     603    E 

Worth  St.,   Stockton. 
Foundations  and   Concrete   Work Joe 

Silver,    1121    Cartion    Ave.,    Stock- 
ton. 


To   Be  Done  By  Day's  Worlt. 

®HOP  Cost,    $5000 

SAN  FRANCISCO.  N  Perry  St.  155 
W   Fourth    St. 

One-story  Class  C  machine  shoj). 

Owner— O'Brien  Iron  Works.  35  Mor- 
ris Street,  San  Francisco. 

Architect— Not    Given. 


Contract  Awarded. 

ADDITION  Cont.    Price,    $1622 

FRESNO,   Fresno  Co.,  Cal. 

Brick   addition   to   maintenance   build-      I 

ing  for  Division  of  Highways  (com-      ' 

position   roofing,   etc.)  i 

Owner— State  of  California. 
Architect— Geo.    B.    McDougall,    State 

Architect.    Public   Works  Building, 

Sacramento. 
Contractor— Fisher  &  McNulty.  Mattel 

Bldg..    Fresno. 


REINFORCED   CONCRETE  CON- 
TRACT  AWARDED 

SAN  DIEGO,  Cal.  —  B.  O.  Larsen, 
1340  E,  St.,  San  Diego,  has  been 
awarded  a  contract  at  approximately 
$73,000  for  the  reinforced  concrete 
work  for  the  Ford  Motor  Company 
building  to  be  erected  at  the  Califor- 
nia Pacific  International  Exposition  in 
San  Diego.  The  foundations,  base- 
ment and  entire  main  floor  of  the 
building,  which  will  be  circular  in 
form  with  an  approximate  diameter 
of  350  feet,  will  be  reinforced  con- 
crete construction.  Plans  for  the 
building  were  prepared  in  the  archi- 
tectural offices  of  the  exposition  un- 
der the  direction  of  Richard  S.  Re- 
qua,    supervising    architect. 


Plans  Completed. 

ALTERATIONS  Cost,    $7500 

SAN  FRANCISCO.     942  Howard  St. 

Alterations  and  additions  to  printing 
plant  (add  one  story  to  present 
structure,  new  fire  doors,  sky- 
lights, etc.) 

Owner— George  Zett. 

Engineer— Jas.   H.   Hjul.    128    Russ   St. 

Lessee— E.  J.  Cardinal. 

Mgr.   of  Const.— James  H.   Hjul. 


PACIFIC    CONSTRUCTOR 


gub-CentracIt  Awardad. 

KACTCIIY  <''>i<t.  iio.nnn 

((AKI.AiNI).  Alnnii'dii  <'o.  Calif.  .1224 
Wood  SI  not. 

r>n»-a(ory  alcrl   fiii-lory. 

owner— rncinc  (Jraphlle  W(>rk».  40ili 
and  ChrHlnut  Sin..  Onkland. 

I'li.n«  by  KiiKlin'iTlnit  Dcpl.  at  Owner. 

Contrniliir-  K.  T.  I.eller  *  Son.  «ll 
37tli  .^t  .  Oakland. 

Structural  Steal— Ilirrli-k  In.n  Work'. 
Idth  and  Caniplicll  .SIh.,   Oakland. 

Pllaa— J.  II.  Maxtcr  C<t..  font  of  Wal- 
nut  St.,   Alnnipda. 

S^;  FLATS 


To  Be  Done  By  Oay'a  Work. 


pmcnt    frame    and 


Ki.ATs  roM.   jio.non 

.SAN     KltANCl.SCO.       N    Jcffurson    9t. 

106    \V    DIvl 
Two-story    and 

atucro  llat.s 
Owner— Tony    D'AmIco,    2345   Polk   St.. 

San   Francisco. 
Architect— Not    Given. 

frUCARAGES    &    SERVICE 
STATIONS 


Contract    Awarded. 

SKRVICK   STATION  Cost,    $2,000 

OAKLAND.  Alameda  Co..  Cal.   Broad. 

way   Terrnoo    and    Kdith    Place. 
One-story    brick    servlre    .station. 
Owner— Robt.    ChlckerlnB.    Central 

Bank    Bide.   Oakland. 
Architect— Not  Given. 
Contractor— A.    H.   Rose,    478    2.')th    .St.. 

Oakland. 

March  T,,  1935 
Contract  Awarded. 

SERVICK  .STATION  Cost.  $S0OO 

GILROY.  Santa  Clara  Co.,  Calif.     (SOx 

80  feet). 
Concrete  and  ."iteel   service   station. 
Owner — Byer.s  Bros..  Gllroy. 
Architect — Not   Given. 
Concrete  and  Steel — Howson  Brothers. 

Gllroy. 
Hauling — Brem    Bros.,    Gllroy. 


Contracts   Awarded. 

ALTKR.\T10NS  Cost.  $5000 

REDWOOD  CITY.  .San  Mateo  Co..  Cal. 
2501   Broadway. 

Reconstruct  service  station  (steel  con- 
struction). 

Owner — Standard  Oil  Co..  225  Bush  PI. 
San  Francisco. 

Plans  by  KnsineerinR  Dept.  of  Owner. 

Electric  Wiring  —  Dinprman's  Electric 
Service.  1027  Allerfon,  Redwood 
City. 

Concrete— W.  O.  Tyson,  136  Grand  Av- 
enue, Redwood  City. 

Piping  A  Plumbing — Victor  Doppee.  247 
Tris,  Redwood  City. 


Construction    Under   Way. 

ALTER  GARAGE  Cost.   J2.000 

SAN  FRANCISCO.  SW  Montgomery 
and  Jackson   Streets. 

Alterations  to  public  earage. 

Owner— Joseph  De  Mciheli.  1300  Jef- 
ferson  Street. 

Architect— F.  W.  Dakin.  G  2  5  Market 
Street. 

Engineer — J.    R.   Guptill. 

Contractor — V.    Filippis,   269   24th  .\ve. 


Plans   Completed. 

SERVICE   STATION  Cost,  $ 

OAKLAND.  Alameda  Co..  Calif.  250 
12th  Street. 

One-story  steel  service   station. 

Owner  —  Associated  Oil  Co.,  79  New- 
Montgomery   St.,  San  Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 


Plans  Completed. 

SERVICE  STATION  Cost.  *'t,00fi 

SAN  JOSE.  Santa  Clara  Co.,  Cai      250 

W  Santa  Clark  Street. 
Gasoline  service  station. 
Owner— Shell  Oil  Co..  Shell  Bldg.,  San 

Franci.sco. 
Plane  by  Engineering  Dept.  of  Owner. 


Plana  Completed. 

KERVICK  STATIO.N-  (Joat.  13000 

SA.N  JOSE.   Santa  Cli.ra  Co.,  Cal.     101 

S   Markil   Street. 
fiHsolIni*  service  atatlon. 
owner     .Shell  Oil  Co.,  Shell   Bldg..   San 

Francisco. 
I'lann  by   Engineering  Depl.  of  owner 

Planned. 

SERVICE   STATION  Coal.    $2000 

SAN  JOSE.  .Santa  Clara  Co..  Cal.  No. 

299    W.    Julian    Street. 
Gasoline  service  station. 
Owner— H.    C.    Hosshardt,    677    N.    lOtli 

St..    San   Jose. 
Architect— Not    Given. 


7—  FEDERAL  BUILDINGS 


CONTRACT   AWARDED. 

EL  CENTRO,  Imperial  Co.,  Calif.— 
Neuman  Bros.,  McMlnnville,  Oregon, 
awarded  contract  by  Treasury  Depart- 
ment M  $930  for  painting  plaster  In 
the  V.  S.  post  office  at  El  Centro. 


CONTRACT    AWARDED. 

LFALITALEI.  T,  IL  — E.  E.  Black. 
Ltd..  Honolulu,  T.  H..  at  $14,442  wa< 
awardwl  contract  by  Navy  Department 
for  wi.ter  cooling  system  at  the  Naval 
Station.  Lualualei,  T.  H.;  Spec.  No. 
7.S17. 

FUNDS   ALLOTTED 

SAN  DIEGO.  Cal.— Public  Works 
Administration  this  week  allotted 
$2S0  000  to  the  Treasury  Department 
for  a  new  Coast  Guard  air  station  to 
be  built  on  North  Island.  San  Diego. 
Improvements  will  Include  a  hanger, 
barracks  and  other  facilities. 


CONTRACT    AWARDED 

SAN  FRANCISCO— Neil.sen  &  Lahti. 
2328  Acton  St..  Berkeley.  at  $2169 
awarded  contract  by  Treasury  De- 
partment for  porch  enclosures  at  the 
Fort    Miley    Hospital,    San    Francisco. 

Complete   bids  epublished   Feb.   11. 


Sub-Contracts    Awarded. 

POST  OFFICE          Cont.    Price,   $37,347 

COLTON.    San    Bernardino    Co..    Calif. 

One-story  and  part  basement  post 
otllce  building  (65x70  ft.)  concrete 
walls,  cement  dash  exterior  finish, 
tile  and  composition  roof,  steel 
windows,  wood  shutters,  wrought 
iron  railings,  steel  rolling  curtains 
cork  carpet,  1-pipe.  low  pressure 
heating  system,  etc. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury Dept..  Washington.  D.  C. 

Contractor— St-huler  &  McDonald.  1723 
Web.ster  St..  Oakland. 

Sheet  Metal— Trevor  C.  Davies.  2027 
Wollani    St..    Los   Angeles. 

Miscellaneous  and  Ornamental  iron 
— Csona  Iron  Co..  4fi06  W.  Jef- 
ferson   Blvd..    Los   Angeles. 

Forms  for  Concrete  Work  —  C.  H. 
Welling.    565  Hobart   St..    Oakland. 

Finishing  Hardware — American  Hard- 
ware Corp.  (P.  &  E.  Corbin  Div.). 
Locker  Drawer  1019.  New  Britain 
Conn. 

Plumbing  &  Heating — United  Plumb- 
ing &  Heating  Co..  Inc..  236  E. 
4th  St..   Los  Angeles. 

Vault  Doors  —  Herring-Hall  Marvin 
Safe   Co..    Hamilton.    Ohio. 

Glass  and  Glazing — Tyre  Bros.  Glass 
&  Paint  Co..  Cor.  31st  St.  and 
San   Pedro.    Los  .\ngeles. 

Reinforcing  Steel — Dick  Richards,  58 
Sutter  St..   San   Francisco. 

Electrical  Work— Coast  Electrical  Co. 
2350  Cedar  Ave..   Los  Angeles. 

Millwork— Pacific  Mfg.  Co..  454  Mont- 
gomery   St..    San    Francisco. 

Metal  Partitions — The  Sanymetal  Pro- 
ducts Co..  Inc..  1705  Urbano  Road. 
Cleveland.     Ohio. 

Structural    Steel— Kyle    SJe'eJ    Ctiiistr.. 


5BB5    Mncnolla   St.,    Loa   AncelM. 
TII6  Work-Valley  Tile  &   Mantel  Co.. 

4111   .N.    Larchmont   Hlvd  ,    !»■  An- 

K-\-n. 
Concret*     and     Cement     Work  —  iMtr 

•  •rok.r,   San    Bernardino 
Roofing     Hoblniion     Kooflng     Co.,     L<oii 

Angeles. 


Sub  Contracts  Awarded. 

POST   OFFK.'E        Cont.    Price.    $40,290 

REIIO.VDO    BEACH,    Cal. 

r.   S.    Post  Ofllcc  Building. 

Owner — I'nited  States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury    Dept..     Washington,     D.    C. 

Contraitor  —  Schuler  &  McDonald. 
1723    Webster    St..    Oakland. 

Excavatlona— Wm.  H.  Merrill,  Ingle- 
wo..d. 

Concrete  Work  —  Lafe  Croker,  San 
Bernardino. 

Structural  Steel— Pacific  Coast  Steel 
Corp..    Alameda   and    Los    Angeles. 

Miscelaneous  and  Ornamental  iron — 
Usona  Iron  Co..  Inc.,  4606  W. 
Jefferson    Blvd.,    Los    Angeles. 

Sheet  Metal  —  Trevor  Davies,  2027 
Wollam    St.,    Los   Angeles. 

Tile— Valley  Tile  &  Mantel  Co.,  418  N. 
Larchmont    Blvd..    Los    Angeles. 

Millwork— I'aciflc  Mfg.  Co..  454  Mont- 
gomery   St..    San    Francisco. 

painting — Patterson  Bros.,  Builders' 
Exchange,    Oakland. 

Glass  and  Glazing— W.  P.  Fuller  & 
Co..    301    Mission    St.,    S.    F. 

Finishing  Hardware — P.  &  F.  Corbin. 
New    Britain.    Conn. 

Plumbing  &  Heating— United  Plumb- 
ing &  Heating  Co..  Inc..  236  E. 
4th    St..    Los    Angeles. 

Electrical  Work— Berns  &  Malloy  Elec. 
Co.,  Ltd.,  1518  W.  7th  St..  Lo» 
Angeles. 


Site   Selected. 

POST   OFFICE  Cost.    $67,000 

TRACY,   San  Joaquin  Co.,  Cal.     Adam 

and  Twelfth  Streets. 
U.  S.  Post  Office  Building. 
Owner — United   States  Government. 
Plans    by    the    Supervising    Architect, 

Treasury  Dept.,  Washington.  D.  C. 
The  site   was  purchased    for  a   total 
price  of  $5,750. 


Complete   Bid    Listing. 
POST   OFFICE  Cost.   $55,000 

OCEANSIPE.    San    Diego  Co.,   Calif. 
U.   S.  Post  Office  Building. 
Owner — United     States    Government. 
Plans    by    the    Supervising    Architect. 
Treasury  Dept..  Washington.  D.  C. 
Low    Bidder— L.    F.    Dow  Co..    414   Ro- 
wan Bldg..  Los  Angeles. 
Complete    bids    follow: 
L.    F.    Dow   Co..    Los   Angeles       $39,747 
T.   A.   Beyer  Corp..   Los  Angeles  41.455 
Olmstead    Bldg.    Co.,    San    Diego  41.800 
Wm.  MacDonald  Const.  Co.,  St. 

Louis,  Mo.  _ 41.977 

Chas.    G.    Rleke.    Oceanslde 46.404 


Contract  Awarded. 

INSPECTION    STATION 

Cont.    Price.    $50,170 

LAl'RIEm.  Washington. 

U.   a    Inspection    Station. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury Dept..  Washington.  D.  C. 

Contractor— Grover   C.   Gorsuch.   Wen- 
atchee.  Washington. 
Complete  bids  published  Feb.  27. 


BIDS  WANTED. 

VIS.\LIA.  Tulare  Co.,  Calif.— Until 
March  27.  in  A.  M..  bids  will  be  re- 
ceived by  Treasurj-  Dept..  Procure- 
ment Division.  .Public  Works  Branch. 
Washington.  D.  C.  for  furnishing  two 
free  standing  wood  bulletin  boards  for 
the  U.  S.  post  ofnce  In  Vlsalla.  Spec- 
ifications obtainable  from  the  custo- 
dian of  the  bui'dlng. 


10 


PACIFIC    CONSTRUCTOR 


Plans  Being  Revised. 

POST   OFFICE  Cost.    $63.S00 

SOUTH  PASADENA.  Los  Angeles  Co. 

Calif. 
One-story  U.  S.  Post  Office  Building. 
Owner — United  States  Oovernment. 
Plans    by    the    Supervising    Architect. 

Treasury  Dept..  Washington,  D.  C. 
Bids  received  January  9  were  re- 
jected, the  lowest  bid  being  submit- 
ted by  L.  F.  Dow  Company,  Los  An- 
geles, at  J44,347.  Plans  are  being  re- 
ceived and  new  bids  will  be  asked  at 
at  later  date. 


Contract  Awarded. 

POST   OFFICE  Cost.    $44,330 

JIOU.XT  VERXON.  Washington. 

United   States    Post    Office. 

Owner— United    States  Government. 

Plans  by  the  Supervising  Architect. 
Treasury  Dept..  Washington.  D.  C. 

Contractor — Henrikson  -  .Mstrom  Con- 
struction Co..  Textile  Tower  Se- 
attle 

Contract   Awarded. 

March    7.   1935 

POST   OFFICE  Cost,    $- 

HUNTINGTON  PARK.  Los  Angele.-s 
Co.,   Calif. 

Two-story  post  office  building  (94xl3S 
feet)  reinforced  concrete  walls  and 
floor  and  roof  slabs,  tile  and  com- 
position roofing,  structural  steel, 
steel  sash,  terrazzo.  m;.rble  and 
tile  work,  cork  carpet,  steam  heat. 

Owner— United  States  Government. 

Plans  by  the  Supervising  Architect. 
Treasury  Dept..   Washington,    D.C 

Contractor— G.  F.  Campbell  BIdg.  Co. 
and  Charles  P.  Kelly,  346  Bryne 
Bldg.,  Los  Angeles. 

8^^^^       CLUB  BUILDING 

Contract    Awarded. 

ALTER  LODGE  BLDG.     Cost,   $10,000 

SACRAMENTO,   Sacramento  Co..  Cal. 

No.    1025   Ninth    Street. 
Alterations   to   lodge   building. 
Owner— I.    O.    O    F.    Association,    9th 

and   K  Sts..   Sacramento. 
Architect — Not  Given. 
Contractor— Wm.    Ladue,    2319    O    St.. 

Sacramento. 

Construction   Under  Way. 

ALTER  LODGE  BLDG.     Cost,   $15  000 

SACRAMENTO.    Sacramento  Co..   Cal 

No.    1025    Ninth    Street. 
Alterations    to    lodge     building      (new 

ballroom,   new  entrance,   etc  ) 
Owner 1,   o.   O.   F.   Association,   9th 

and   K   Sts.,   Sacramento. 
Architect— Chas.    F.    Dean.    California 

State    Life    Bldg.,    Sacramento. 
Contractor— Wm.    Ladue,    2319    O    St., 

Sacramento. 


HOSPITALS 


GENERAL  CONTRACT  AWARDED 

LOS  ANGELES.  Cal.— L.  C.  Hav- 
stad,  3700  Vamage  St.,  North  Holly- 
wood, awarded  general  contract  for 
a  Class  A  ho.spital  building  to  be  built 
at  304  N.  Boyle  Ave.,  for  the  White 
Memorial  Hospital.  Working  draw- 
ings being  completed  by  Architects 
Myron  Hunt  and  H.  C.  Chambers,  408 
S.  Sprmg  St..  Room  1208,  and  work 
IS  scheduled  to  start  in  about  60  days 
Building  will  be  four-story  and  base- 
ment, cross-shaped  structure  with 
seven  story  tower,  88x158  ft.  in  area, 
steel  frame  construction,  concrete  ex- 
trior  walls,  concrte  corridor  floors  and 
stairs,  rubber  tile,  linoleum,  clay  tile 
acoustic  plaster,  steel  sash,  sound 
deadening,  two  elevators,  etc.  Bids 
will  be  taken  in  about  two  weeks  for 
furnishing  two  elevators.  Heating 
and  ventilating,  plumbing  and  elec- 
trical wiring  plans  are  being  prepared 

^il,  .?"'"'•      ^^^-    Elllngwood.        Cost. 
|3Zo,000. 


Preliminary   Plars  Prepared. 
INFIRMARY  Cost,    $100,000 

CORVALLIS,     Oregon.      Oregon     State 

College   Campus. 
Three-story  brick   infirmary. 
Owner— State  of  Oregon. 
.\rchitect — John    Bennes,    Lewis    Bldg.. 
Portland. 

PWA  recently  allocated  a  loan  and 
grant  of  $100,000  to  finance  the  proj- 
ect. 

Bids  win  be  asked  by  the  Board  of 
Higher  Education,  W.  H.  Kerr.  Chan- 
cellor.  Eugene,   at  a  later  date. 


Plans  Being   Prepared. 

INFIRMARY  Cost.    $100.00ii 

EUGENE,     Oregon.      State    University 

Campus. 
Three  -  story    reinforced    concrete    in- 
firmary   (brick    faeing,    cast    stone 
trim)  will  have  one  passenger  and 
one   freight    elevator,    steam   heat- 
ing    system     from     central     plant, 
surgery  rooms,  waiting  rooms. 
Owner — State  of  Oregon. 
Architect — Lawrence.     Holford.     Allyn. 
Failing  Bldg.,   Portland. 
Bids  will  be  asked   by  the  Board   of 
Higher  Education,  W.  H.  Kerr.  Chan- 
cellor,  Eugene,   at  a  later  date. 


CONTRACT   AWARDED. 

SAN  FRANCISCO.  —  R.  S.  Silver- 
berg.  405  Montgomery  Street,  at  $67S 
awarded  contract  by  Treasury  Depart- 
ment for  dampprooflng  basement  walls 
of  Bldgs.  Nos.  11,  12,  13,  14,  and  15 
at  the  U.  S.  Marine  Hospital,  14th 
Avenue  and  Lake   Street. 


Planned. 

WARD  ADDN.  Cost.   $ 

SAN    MATEO,    San    Mateo    Co.,    Calif. 

San  Mateo  Community  Hospital. 
Modern    fireproof    tubercular    ward    at 

Community  Hospital. 
Owner— County  of  San  Mateo  (Doctor 

Charles    C.    Gans,    Acting    County 

Health   Director). 
Architect — Not  Given. 

Recommendations  have  been  made 
to  county  authorities  to  include  funds 
in  the  new  budget  to  finance  construc- 
tion. 

Preparing    Working    Drawings. 

HOSPITAL.   ETC.  Cost.   $6000 

ORLEANS,  Humboldt  Co.,  Calif. 

One  -  story  wood  frame  hospital  unit 
and  community  center  (53x36  ft.) 
shingle  roof,  wood  floors,  etc. 

Owner  —  Episcopal  Bishop  of  Sacra- 
mento. 

Architect— Arnold  Constable,  581   Mar- 
ket St.,  San  Francisco. 
Building  is  to  be  constructed  for  the 

Mission    of   the    Holy    Spirit    (Rev     C 

W.   Silk,   M.   D.,  Pastor).  • 

Bids   Rejected — Plans  To   Be   Revised. 

WARD  ADDITION  Cost.  $20,000 

SALINAS,  Monterey  Co.,  Cal.  County 
Hospital. 

One-story  frame  and  stucco  tubercu- 
losis ward  addition  at  the  County 
Hospital  (22  -  bed  unit),  composi- 
tion roof,  wood  floors,  steam  heat- 
ing system  to  connect  to  central 
heating  plant,  etc. 

Owner— County  of  Monterey. 

Architect— Charles     Butner,    51     Maple 
Street.  Salinas. 
Lowest   bid  was  submitted  bv   Cool- 

idge    &    Hughes,    Salinas,    at    $20,380, 

Plans  are  to  be  revised  and   new  bids 

asked   in   about  thirty  days. 

1 1— ICE  &  COLD  STORAGE 
PLANTS 

Contract   Awarded. 

REBUILD  TANK  ROOM       Cost    $ 

MARYSVILLE,  Yuba  Co.,  Cal.  Ninth 
Street. 

Rebuild  tank  room  recently  destroy- 
ed by  flre. 

Owner— National  Ice  &  Cold  Storage 
Co.,  85  Second  St..  San  Francisco. 


Plans  by  Engineering  Dept.  of  Owner. 

Contractor — W.     W.     Williamson.     320 

Market    St.,    San    Francisco. 

Mechanical    equipment   bids   will  be 

asked  by  the  owner  at  a  later  date.  '■, 


11— ICE  AND  COLD  STOR- 
AGE  PLANTS 


Bids    Wanted    —    To    Close    April    2   J 
P.    M. 

BOILER    PLANT  Cost.    $ 

CAMARILLO,  Ventura  Co..  Cal.  SUte 

Hospital. 
Boiler     plant     equipment       tor      boiler' 
plant    under    construction    at    the 
Camarillo    State     Hospital     (work  • 
involves      2    300-hp.      water      tube 
boilers  complete  with  foundations, 
burners,   pumps,   piping  and  other 
appurtenances). 
Owner— State    of    California. 
Architect— Geo.     B.    McDougall,    State  i 
Architect,    Public   Works   Building,  , 
Sacramento. 
Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
fo   $25. 

Y3_  PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 


To   ASk    Bids   Shortly. 

CITY  HALL  Cost,  $15,000 

GRASS    VALLEY,    Nevada    Co..    Cal. 

S'W  Main   and   Stewart  Streets. 
One  and  two-story  reinforced  concrete 

city   hall    (tile  roof,   steam  heating 

system,   concrete  floors,   etc.) 
Owner — City   of   Grass   Valley. 
.\rchitect  —  Chas.     Dean,      California 

State    Life    Bldg.,    Sacramento. 
Revised    plans   are   being   completed 
and  new  bids  will  be  asked  within  two 
weeks.       On      previous    bid      opening   i 
lowest    bid    was    submitted    by    Chas.   i, 
Unger  4532  T  St.,  Sacramento,  at  $19,-  '1 
987.  1 


CONTRACT   AWARDED. 

SAN   FRANCISCO.— Asbestos   Co.   of  I 

California,  1184  Harrison  Street,  at  $45  ( 

awarded    contract    by    Department    of  f 

Public   Works   for   covering   hot   water  r 

tank    in    basement    of    the    City    Hall  l" 

with    asbestos     blocks,     plastered    and  1* 
canvassed. 


PROJECT   APPROVED. 

SANTA  PAULA,  Ventura  Co.,  Cal. 
— SERA  has  approved  a  supplement- 
al appropriation  of  $2,116  for  the  erec- 
tion of  a  one-story  reinforced  concrete 
flre  station  in  Santa  Paula.  Project 
will  be  supervised  by-  R.  S.  Raymond 
of  Santa  Paula,  and  will  employ  15 
laborers. 


pi'eliminary   Plans   Completed. 

ADDITION  Cost,   $30,000 

ROSEVILLE,    Placer   Co..    Cal. 
Alterations  and  additions   to  city  hall 

(construct  new  wing  and  remodel 

present   building). 
Owner — City  of  Roseville. 
Architect  —  Charles  Dean,    California 

State  Life  Bldg.,  Sacramento. 
Preliminary  plans  submitted  to  the 
City  Council  for  approval.  Applica- 
tion has  been  filed  with  the  SERA  to 
furnish  labor  for  the  project.  The 
City  will  purchase  materials. 


Plans  Being   Completed. 

CITY   HALL  Cost,    $30,000 

F.^IRBANKS.   Alaska. 

Two-story  reinforced  concrete  city  hall 
(.50-ft.  square)  mill  roof,  wood  sash 
concrete  floors,  etc.  (will  house 
clerk's  office,  firemen's  dormitories 
office,  council  chamber,  fire  appa- 
ratus room,   etc. 

Owner — City   of  Fairbanks. 

.Jirchitect — Henry  Bittman,  Securities 
Bldg.,  Seattle. 


PACIFIC    CONSTRUCTOR 


NOTICE   TO    BIDDERS 

li.KliitrnllDn  of  mih-CDtilriictorit'  clu- 
irntd  bldn  to  fl<-n«riil  Contraclorii  for 
It-  Hall  of  HcconlH.  KrrBno,  will  bo 
'  )  the  Prcmio  CiMi^rHl  DepoHllnry.  1«37 
iTccd  St..  Kri'Bixi.  Impllculi-  I>I(1b  of 
i  L>  ConBlnicll'in  KIvIbIchiiiI  Corten  mo 
III*  niMl  at  thlH  D.'poBltiiry  nut   liilor 

nn  Monday,    Miirch    IM.    l!'3r..   at    H:00 

M.      ThiM    IH'iioHltiiry    <loHln(t    tliiK' 

I  net   for   all    CMiiMtriii-tlNn    DIvlMlonal 

!.df»    c-jccopt    the     I'alntors.       Di-piml- 

ry  cIobIiik  tlrin-  f'lr  tin;  paintrra  will 
,  Haliirdav.  Manh  Ifi.  i;i.15.  at  10:on 
M.  All  iiiallid  dnpllintc  bids  nball 
I  pout  inarknd  not  Intod  than  the 
iy  prcvlciim  tci  cliislnK  time. 
ICNTRAI-  DKl'OSITOHY  SYSTEM 
J  OP  NORTIIKUN  CAI.IFOUNIA. 
I  R.    A.     DADDISMAN, 

)  fipiural    C'li.Mlodlan. 

UNDS   ALLOTTED. 

LOS  ANC.Kl.lOS.  Cal.  I.iis  AmkHi-. 
ity  coum-ll  allc.iatiiT  fund.-i  thl.s  week 
fr  the  followlriK  pr(i|)o.sed  building 
•ojectn;  Watts  branch  city  hull,  $SU.- 
(0:  Improvements  to  elty  (Ire  stations 
i^.BOO-  (Ire  enfiine  house  at  113  Scnitli 
rlffln'Ave..   flfi.nnn. 


ROJECT   APPROVED 

llOI,T\'ll,I.I':.  Imperial  Co.,  Cal.— 
lOUA  ha.s  .■ii>|irnved  a  supplementary 
ppropriatlon  (if  $.'!.'iS9  for  construction 
r  an  auditorium  at  Holtvllle.  J.  T. 
.■(ilff  of  Imperial  County  will  super- 
jse  the  project  which  will  employ  one 


ind   28   laborers. 


iONDS  AUTHOHIZFD 
CAKS'iN  ClT'i.  Nev.  -Nevada  stute 
■Kislalure  has  authorized  Jsn.dOO  bond 
isue  for  state  library  and  supreme 
nurt  building.  Additional  $37,500  will 
'e  asked  from  PWA. 


i-.ONTEMPLATED 

;  CARSON  CITY,  Nev  — A  bill  to  au- 
liorize  construction  of  a  sti.te  hlgh- 
vay  department  laboratory  buildinR  to 
ost  J30,000  has  been  introduced  in  the 
Nevada  state  legislature. 


RESIDENCES 


Contracts  Awarded. 

SLTKRATIONS  Cost,  $15,245 

SAN  FRANCISCO.    3712  Ji-ckson  St. 

Mterntions  &  additions  to  frame  res- 
idence. 

(-)wner— Mrs.  Helen  B.  Bloch,  3  7  12 
Jackson    Street. 

\rchltect— Hyman  &  Applcton,  6S  Post 
Street. 

Contractor— .\.  F.  Mattock  Company, 
212  Clara  Street. 

Excavation — L.  Devincenzl.  148  BU.ke 
Street. 

Mill  Work  —  Brannan  Street  Planing 
Mill,   r.no  Brannan  St. 


Plans   Being   Prepared. 

RF.SIDENCK  Cost.    $4,000 

VALLE.IO,    Solano   Co..    Calif. 
lOne   -   story  :.nd    basement   frame   and 
'         stucco    residence    (5    rooms)    com- 
I         position    shingle   roof,    gas    heating 
system,  wod  sash,  hardwood  floors 

Owner— Withheld. 

.Architect— Ray  Keefer.  770  Wesley  S<. 
Oakland. 

Plans   Being   Completed. 

RESlnENCR  Cost.    $20,000 

PIKPMONT,  Alameda  Co.,  Cal.  Pied- 
mont Pines. 

Two  -  story  and  hKsement  frame  and 
stucco  residence  (12  rooms  and  4 
baths)  tile  roof,  gas  hot  air  heat- 
ing system,  hardwood  floors,  tile 
h,"iths.   etc. 

Owner— Withheld. 

Arch'te.t — p.   Eugene  Barton,  Crocker 
Building,   San  Francisco. 
Bids   will   be  asked    In    two   or  three 

weeks. 


Sub-Contract*  Awarded. 

IlKSMiENCI';  Coat,   t12.00A 

SA.V  KHANCISro.  St.  Francia  Wood 
(W  San  Rafael.  2408  SI.  Krnncld 
Blvd.) 

Two  -  story  and  basement  frame  and 
stucco  residence  (in  rooms  i.nd  ^ 
baths)  slate  roof,  gas  hot  air  heat- 
ing system,  wood  sash,  hardwood 
door,  colored   tile  baths,   etc. 

Owner— I,.    O.    Casperon,    355   29th    St 

Architect— C.  O.  Clausen,  740  4(itb  Av- 
enue. 

Lumber — San  Francisco  I*umber  Co  , 
Hiaeh  and  Powell  Streets. 

Mill  Work— Hogan  Lumber  Co.,  I45S 
S'llb    Avenue. 

Plumbing— fJeorge  Rcbn,  lOI'i  Mission 
Street. 

Concrete— Andw.  Thorsen,  1S7R  Church 
.•treet. 


Construction  Started. 

RESIDK.NCKS  Cost.   $4,000  each 

SAN  FRANCLSCO.    W  Moneta  Way  N 

Farragut  St. 
Two    one  -  story    and    basement    frame 

I.nd  stucco  residences. 
(5wner  and   Builders- Rudolph  Mohr  * 

Sons,   116  Ninth  St. 
Architect— Not    Given. 


Sub-Contracts  Awarded. 
RESIDENCE  Cost,    $7575 

SALINAS,     Monterey    Co.     Cal.       NW 

Los    Lauereilas  and    El    Paso   Sts. 
One-story    and    basement    frame    and 

stucco    residence    ((!    rooms   and    2 

baths). 
Owner — Fred  and  Ora  Center,  Salinas. 
Architect— W.    A.    Doctor,    362   Hudson 

St..    Oakland. 
Contractor   —    Harry    C    Knight,    1435 

Harrison   St..    Oakland. 
Plumbing,    Heating   and   Sheet   Metal — 

Anderson,    Doherty  &   Hargis,   Sal- 

linas. 
Rough   Hardware  —  Selinas  Hardwire 

Co..   Salinas. 
Grading- W.    A.    Dontavllle,    Salinas. 


Contract   Awarded. 

ALTERATIONS  Cost,    $7,000 

SAN  FRANCISCO.     NW  Oi.k  &   Brod- 

erick   Streets. 
Alterations   to   residence   and   store. 
Owner — N.  F.  Cline. 
Architect— R.    R.    Irvine,    3S41    ISth    St 
Contractor— Don    F.    McGillis    Co.,    527 

19th   Avenue. 


To   Be  Done   By  Day's  Work, 

ALTER   RESIDENCE  Cost,   WOOO 

SAN    FRANCISCO.     2803   Golden   Gate 

Avenue 
Alterations   to   residence. 
Owner — H.   F.  Dnblp.  premises. 
.Architect — Not    Given. 


BIDS   WANTED. 

GRAND  C  O  U  L  E  E.  Wash.— Until 
March  22,  10  A.  M..  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation. 
Almira,  Wash.,  for  the  construction 
of  one  7-room  and  four  5-room  resi- 
dences at  the  Government  Camp  at 
Grand  Coulee  Dam,  Columbia  Basin 
Project,    Wash. 

Residences  will  be  of  wood  frame 
construction  with  siding  over  sheath- 
ing on  exterior  walls,  plastered  inte- 
rior walls  and  ceilings;  wood  shingle 
roofing,  1-pipe  gravity  vacuum  steam 
heating  system  .and  hot  air  heating 
system,    etc.:    Spec.    No.    615. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  and  from 
Denver,  Colo.,  and  Washington,  D.  C 
upon  payment  of  $2.50. 

Preparing    Preliminary    Plans. 

ALTERATIONS  Cost,    $ 

SACSALITO,   Marin  Co.,  Cal. 
Alterations   to   two  frame   residences. 

Owner Withheld. 

Architect— Carl    Geilfuss.    109B    Market 
St..  San  Francisco. 


Plans    Being    Praparad. 

KKHIUE.VCK  Coat.   $16,000 

HACItA.MENTo.   Hacranienlo  Co..   C'nI. 

Two-story  and  basement  frame  nnd 
brick  veneer  nsldcnce  (*  rooms 
and  4  baths):  shake  exterior  on 
second  story.  sliinKle  roof,  oil  fur- 
nace, hardwood  Moors,  tile  hatha, 
etc. 

Owner— Dr.  ("has  Von  Glldern.  Med- 
ico-t)ental    Kldg  .    Sacramento. 

Ar<-hltect— Chas.     F.     Dean.    California 
Statu   Life   Bldg..   Sacramento. 
Kids   will    be   asked    In    about   thirty 

d.iys. 

Bids    In— Held    Under  Advisement. 

I.ESIDENCE  Cost.    $8500 

OAKLA.NU.  Alameda  Co.,  Cal.  Oak- 
more    Highlands. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  2 
baths):  tile  roof,  oak  floors,  gas 
heating  system,  etc. 

( iwner— Withheld. 

Architect— Miller  &  Warneckc,  Finan- 
cial   Center   Bldg.,    Oakland. 
Announcement    will    be    made    about 

.March    II, 

Bids    In— Held    Under    Advisement. 
RESIDENCE  Cost,   $15,000 

I'lElJ.MONT,    Alameda    Co.,    Cal.      Re- 

qua  Tract. 
Two-story  frame  and  stucco  residence 
Owner— Withheld. 

Architect— Miller  &  Warnecke,  Finan- 
cial  Center    Bldg..    Oakland. 

Announcement  will  be  made  about 
.March    11. 

As  previously  reported,  excavation 
and  concrete  awarded  to  J.  H.  Fitz- 
maurice.  2857  Hannah  St..  Oakland. 

Contract  Awarded. 

RESIDENCE  Cast,    $ 

I'ASATIE.MPO,    Santa  Cruz   Co.,    Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (9  rooms  and  4 
baths)  servants'  quarters  with  two 
baths)   air  heating   system,   etc.) 

Owner — Lawrence  I.  Scott,  Insurance 
Center  Bldg.,  San  t"rancisco. 

Architect— W.  W.  Wurster,  260  Ca\i- 
fornia  St.,   S-an  Francisco. 

Contractor  —  Palmeh  &  Balslger,  254 
Branciforte  Ave.,   Santa  Cruz. 


Building    Permit    Applied    For. 

RESIDENCE  Cost,   $51,000 

SAN  FRANCISCO.  Spruce  and  Jack- 
son Streets. 

Two  -  story  and  basement  frame  i.nd 
brick  veneer  residence  (16  rooms 
and  6  baths)  copper  roof,  gas  hot 
air  heating  system,  tile  baths,  oak 
floors,  etc. 

Owner — John   A.   Sutro. 

Architect— W.  W.  Wurster,  260  Cali- 
fornia Street. 

Engineer— A.  V.  Si-ph,   Rialto  Bldg. 

Contractor— Gus  F.  Marshall,  799  Ash- 
bury  Street.  * 


Plans  Being  Figured — Bids  Close  Mar. 
14,  5   P.   M. 

RESIDENCE  Cost,  $ 

SAN  M.VTEO,  San  Mateo  Co.,  Calif 
Harvard  Avenue. 

Two-story  frame  and  stucco  residence 
Itali.an  style  (servant  rooms  and 
two  bJ.ths)   tile  roof,  etc. 

Owner— George  Ferroggiaro,  811  32nd 
Ave..  San  Francisco. 

Architect— Harold    Stoner,    West    Por- 
tal   and    Portal    Drive,    San    Fran- 
cisco. 
Following  will  submit  bids: 
E.   S.  Shaver.  2600  Easton  Dr..  Bur- 

lingame.  .  .    »^     ,,.      j., 

Chivrle    Hammer.    15  2  4    Floribund.i. 

Ave.,    Burlingame. 
Geo.   Ferrero,  care  architect. 

Bids  Rejected. 

RESIDENCE  Cost.    $12,000 

s-\N  FRANCISCO.     Santa  Rita   Ave 
Two-Story  frj.me  and  stucco  residence 
(8  rooms  and  J  baths). 
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Owner — Dr.  Streiss. 

Architect — H.    A.    Minton.    525    Market 
Street. 
Plans   wtll   probably   be   revised   and 
new  bids  asked.  • 


PACIFIC    CONSTRUCTOR 


Contract  Awarded. 

ALTERATIONS  Cost,    J 

SAX   FRANCISCO.     1607  2.'!rd   Avenue. 

Alterations  to  residence  (work  involves 
painting,  tinting,  papering,  clean- 
ing   and    waxing   floors,    etc.) 

Owner— Frank  and  Alleia  R.  Kelly, 
Premises. 

.Architect — Not  Given. 

Contn-ctor— G.  H.  Batchelor  &  Son, 
450  Hayes  Street. 


Contract  Awarded. 

RESIDENCE  Cost,    $4,000 

SAN    FRANCISCO.     N    Virginia  St.   27 

W  Coleridge  Street. 
One   -   story   and   basement   frame  and 

stucco  residence. 
Owner— Dall-Cuthbert  Realty  Co..    940 

Geneva  Avenue. 
Architect — Not  Given. 
Contractor — Boyd   Lindsay.    1H3   Oxford 

Street.  I 


1' 


RESIDENCES 


Plans   Being  Completed. 
RESIDENCE  Cost,  $6500 

REDWOOD  CITT.  San  Mateo  Co.,  Cal, 
Two-storj'  frame  and  stucco  residence 
(6  rooms,  2  baths)  English  style, 
shake  roof,  gas  hot  air  heating 
system,  hardwood  floors,  steel  sash 
tile  baths,  etc. 
Owner— Withheld. 

Architect— Chester  Treichel,  696  Cleve. 
land  St..  Oakland. 
Bids  will  be  asked  in  about  2  weeks. 


Contract  Awarded. 

RESIDENCE  Cost,   $14,000 

BAYWOOD,    San    Mateo   Co.,    Cal, 
Two-story  and  basement  Spanish-stlye 
residence    (9    rooms:    3    baths;    tile 
roof,  gas  furnace,  steel  sash,  oak- 
plank  floors,  ornamental  iron,  col- 
ored   tile    bathrooms). 
Owner— Howard  L.   Stillwell.   San  Ma- 
teo. 
Architect— C.    H.    Treichel,    696    Cleve- 
land Ave.,  Oakland. 
Contractor— Jensen    &    Pedersen,    3443 
Adeline   St.,   Oakland. 


Contract   Awarded, 

RESIDENCE  Cost,   $7000 

OAKLAND.  Alameda  Co.,  Cal.  Oak- 
more  Highlands. 

Two-story  and  basement  frame  resi- 
dence (8  rooms  and  3  baths)  brick 
and  rustic  exterior,  hardwood 
tile  baths,   hardwood  floors,   etc. 

Owner— Bank    of   America. 

Architect— Earl  MacDonald,  194  John 
Street,   Oakland. 

Contractor  —  Eugene  Campomenosi. 
6401  Broadway  Terrace,  Oakland. 


Sub-Bids   Being   Taken. 

RPrS-IDENCE  Cost.    $8000 

OAKLAND.  Alameda  Co.,  Cal.  Mel- 
vin   Drive  Highlands. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  3 
baths)  tile  roof,  gas  hot  air  heat- 
ing system,  hardwood  floors,  tile 
baths,  etc. 

Owner  and  Builder— Chas.  Ungaretti 
1727  Foothill  Blvd..   Oakland. 

Architect— Chas.  Keefer,  770  Wesley 
St.,   Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    $4875 

CROCKETT.    Contra    Costa    Co.,    Cal. 

Tenney  Terrace. 
One-story    and    basement    frame    and 

stucco   residence    ftile   roof,    hard- 

woor  floors,   etc). 
Owner — Louis   Affelli,   Martinez. 
Architect — Not    Given. 
Contractor — Karl    Holier.    Crockett. 


To   Be  Done  By  Day's  Work. 
RESIDENCE  Cost,   $4000 

OAKLAND,    Alameda   Co.,   Calif.     4137 

Lyman  Road. 
One    -   story  and    basement  frame  and 

stucco   residence   (five   rooms). 
Owner    and    Builder — Walter    Pressler. 

1419  Excelsior  Ave.,   Oakland. 
.\rchitect — Not  Given. 


To   Be  Done  By  Day's  Work. 

RESIDENCE  Cost.   $8000 

SAN  FRANCISCO.  W  San  Rafael  240 
S  St.  Francis  Blvd. 

Two  -  story  and  basement  frame  and 
stucco  residence. 

Owner— L.  O.  Casperon.  355  29th  St. 

Architect— C.  O.  Clausen,  716  46th  Av- 
enue. • 

Contract   Awarded.  - 

ALTERATIONS  Cost,  $15,243 

SAN  FRANCISCO.    3712  Jackson  St. 

Alterations  &  additions  to  frame  res- 
idence. 

Owner— Mrs.  Helen  B.  Bloch.  3  7  12 
Jackson  Street. 

Architect— Hyman  &  Appleton,  68  Post 
Street. 

Contractor— A.  F.  Mattock  Company, 
212  Clara  Street. 


Plans    Being    Prepared. 

RESIDENCE  Cost,    $6500 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 

Two  -  story  and  basement  frame  and 
stucco  residence  (shake  roof,  gas 
hot  air  heating  systern,  etc.) 

Owner— Withheld. 

Architect— Chester  Treichel,  696  Cleve- 
land St.,  Oakland. 


Contract    Awarded. 

RESIDENCE  co«t     $4000 

STOCKTON,  San  Joaquin  Co.,' Calif 
527  West  Vine  Street. 

One  .  story  and  basement  frame  and 
stucco  residence    (5  rooms) 

Owner— R,  E.  McCarthy.  603  E  Worth 
St..  Stockton. 

Architect— Not  Given 

Contractor— W.  T.  McCarthy  S"")  El- 
ian St.,  Stockton. 

Plans   Being   Completed 

RESIDENCE  cost    $5  oon 

BERKELEY,  Alameda  Co..  Cal.  Pied 
mont  Pines. 

Two-story  frame  and  stucco  residence 
(SIX  rooms)  shingle  roof,  gas  ho| 
air  heating  system,  wood  sa.sh 
hardwood   floors,  tile   bath     etc 

Architect-E.    L.     Snyder,    21(jl     Shat- 
tuck  Ave.,  Berkeley. 
Bids  will  be  asked  in  about  J  week. 

Contract    Awarded. 

RESIDENCE  Cost     $10  000 

WATSONVILLR.  Santa  Cruz  Co     Cal 

El  Cerrito  Tract. 
Two  -  story  and  basement  frame  and 

stucco     residence     (8     rooms)     gas 
nv.^^^"%'"'-  '^"'"'J^^ood  floors,  tile  baths 
Owner— Jasper  Simunovich 
Architect— Not  Given 
Contractor-Friend  &  Resh,  P.  O.  Box 

743.    Watsonville. 

Plans  Completed. 

RESIDENCE  cost    S 

CAROLANDS.   S-an  Mateo  Co  ,  CaL 
Two-story    and    basement    frame    and 

s  XTif  ^''"'^*'  "'^"^"  ranch 
style)  14  room.s.  6  baths;  tile  roof 
gas  hot  air  heating  system,  tile 
baths,   wood   sash    etc 

Owner- Lloyd   Simp.son 

Architect  —  Ed.  Mu.sson  Sharpe  52'; 
Market   St.,    .San    Francisco.'^  '       ' 

short^;       '  '"'"  ''^  '"'''""  ^y  ^^^  o«-"<''- 

'''^"mJ^^"^  PiSured  -  Bids  CloSe 
March   5,  3   P.   M 

RESIDENCES  '  Cost  S 

OAKLAND,    Alameda   Co.,    Cal  '  Mer- 

riewood   Tract.  •^'»'-  ^«er 

Three  one-story  frame  and  stucco  res- 
idences (5  rooms  eachil,  • 


Owner — Syndicate  Merriewood  Co.  L 

Broadway,    Oakland. 
Architect — Noble  and  Archie  T.  Net 

som,   Russ  Bldg.,  San  Francsico. 


Preparing    Preliminary    Plans. 
RESIDENCE  Cost.  $10,0 

OAKLAND,    Alameda   Co..    Cal.   Wll. 

wood  Gardens. 
Two-story    and    basement    frame   ai 

stucco   residence. 
Owner — Matthew  Wahrhaftig. 
Architect— H.    A.    Schary.    605   Mark 

St.    and    W.    I.    Garren.    233   Pol 

St.,  San  Francisco. 
Bids   will   be  asked   in   about  thir' 
da. vs. 

Being    Done    By    Day's    Work. 

RESIDENCE  Cost,    $50i 

SAN  FRANCISCO.  W  Stockton  1 
N  Chestnut  St. 

One-story  and  basement  frame  ar 
stucco  residence  (five  rooms)  Bi 
roof,  hot  air  heating  system,  hare 
wood  floors,   tile  baths,   etc. 

Owner— Margaret  Bell.  1317  Hyde  St 
S'an   Francisco. 

Architect— E.  H.  Denke,  1317  Hyde  S 
San  Francisco. 
Work   is  being  done   by  day's  labo 

under    the    supervision    of    the   areht 

tect. 


Sub-Contracts  Awarded. 

RESIDENCE  Cost,   $15.00 

HILLSBOROUGH,  San  Mateo  Co.,  Ca 

Two-story  and  basement  frame  an^ 
part  brick  veneer  residence  (1 
rooms,  4  baths,  separate  lavatory 
full  Monterey  type;  heavy  shak 
roof,  steam  heating  system,  wow 
sash,    hardwood   floors,    tile   baths 

Owner— Withheld. 

Architect  —  Leo  Sharps,  1477  Burlln 
game   Ave.,    Burlingame. 

Contractor  —  Lengfeld  &  Olund,  22i: 
Third  Ave.,  San  Mateo. 

Shake  Roofing  —  W.  L.  Ridout,  135': 
Mozart  St.,   Alameda. 

Lumber— San  Mateo  Planing  Mill,  Saf 
Mateo. 

Hardware — Wisnom  Lumber  Co.,  Sari 
Mateo. 

Painting— A.    Petterson.    San    Mateo,  i 

Grading — San  Mateo  Feed  &  Fuel  Co.^ 
San   Mateo. 


Sub-Contracts    Awarded. 
RESIDENCE  Cost,    $842!1 

SAN  FRANCISCO.     St,  Francis  Wood, 

Lot  3   BIk  11. 
Two-story    and    basement    frame   and; 

stucco  residence  (detached  garage)' 
Owner — Milton  and  Babette  H.  Dean.i 
Architect — Masten    &    Hurd,    233   Post 

S't.,    San   Francisco. 
Roofing— Alta  Roofing  Co.,  976  Indiana; 

Street. 
Plumbing— Iliggins   &    Kraus,    741   Te- 
hama St. 
Electric    Wiring  —  Galvin    Bros.,    157S 

29th  Ave. 
Heating  and  Sheet  Metal— Atlas  Heat- 

&   Ventilating  Co.,    557   4th   St. 
Hardwood    Floors  —  Carl    Stendell,    41 

Cumberland    St. 
Water    Heate'"- Higgins   &   Kraus.    741 

Tehama   St. 
iron  Grille  Work— Ace  Iron  Works,  159 

South    Park. 
Brick  and  Stone  Work — Wm.   Heiden- 

reich,    129    Shotwell   St. 
Lumber — Spring    Valley    Lumber    Co., 

2401   San   Jose  Ave. 
Painting— Reliable    Painting   Co.,   3247 

19th    St. 
Plastering  —  Campbell     &     King.     110 

Ashton   St. 
Finish   Materials — Warden  Bros.  Plan- 
ing   Mill,    2501    Army    St. 
Foundations — P.     Donnelly,     302     23rd 

Ave. 


Contract   Awarded. 

RESIDENCE  Cost,   $6500 

PALO  ALTO,    Santa   Clara  Co.,   Calif. 
1480  Hamilton  Avenue. 


PACIKIC    CONSTRUCrOK 
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■wo-itory  frnme  and  »tucco  reiildence. 
(vner— Andrew  Aro. 
'.hlturt— Nut  (ilvon. 
r.iitrarlc.r     Am  &    nkiTiimii.    llox   <:iri. 
I'nir.  All'..  < 


■ntract  Awarded. 

■IHIDKNCK  Clint,   rrlci'.  »:iii:iii 

vUSAI-ITO.  Miirin  <'o..  Cnllf 
MO  -  atory    anil    lniHcnipnl    fnimit    anil 

atueco  ri»Hl<lonr«». 
.vner— Mr.   Kriispo. 

ihUpct  — WHIN    I'olk    Co..     277     I'lni- 
St..  Snn  F-'ranrliiro. 
iintraclor — Hiinnnh    nnd    Woolilrldtji'. 
'    168  Market  St..   Snn   Kranclnon. 


iw  Bidder. 

■ISIPKNff';  CoHt.   $ 

\KI.ANn,  AInmodn  Co.,  Calif.  Onk- 
more   Kstutes. 

vo-atory  frame  nnd  stitrco  rv.sldiMU'e. 

■  vner — J.    Van   StroviKh. 

■i-hlt<Tt— Miller  *  Wnrneckp,  Finan- 
cial Center   RIiIb..    Oakland. 

iw  Bidder — W.  Vernon  Hernard.  227 
San  Carlos  St..  Berkeley, 


infract   Awarded. 

•;SIDENCK  Cost.    $11,074 

\.\  FRANCISCO.  San  Rafael  Way, 
St.  Francia  Wood. 

vo  -  story  and  basement  frame  and 
stucco  residence. 

vnelr— Henry  C.  CIau.sen.  33,'i  Mont- 
gomery Street. 

■chltects— Williams  &  Grimes  (Albert 
R.  Williams.  Architect)  251  Post 
Street. 

intraotor — Woodoraft  Mfe.  Co.  (J. 
B.  Stuer,  Premises). 


)  Be  Done  By  Day's  Work. 

KSIDENCE  Cost.    $4,0"n 

VKI.AND.    Alameda   Co.,    Calif.     42'iO 

Monterey   Blvd. 
ie-8tory  frame  nnd   stucco  rc.s'den.e 

(four  rooms), 
*ner — J.  Fynn,  promises, 
rchltect— Not   Oiven. 
intrartcr — Louis    R.    Van    Ness,    4920 

Park  Blvd..  Oakland. 


3  Be   Done   By   Day's  Work. 
EStDENCE  Cost.    $5000 

AKLAND      Alameda    Co..    Cal.      No. 

16  Elston  Court, 
le-story    and    basement    frame    and 

stucco  residence  (fi  rooms), 
wner  and    Builder— J,    M.    Scammell. 

424    Scenic   Ave,,    Piedmont, 
Vchltect— Not   Given, 


ontract  Awarded. 

ESIDENCE  Cost,    $4,000 

AKLAND,    Alamcdi.  Co..    Calif.     6117 

Mauritania  Avenue, 
ne  -  story  and   basement  frame  anil 

stucco  residence  (5  rooms), 
wner  and  Builder— Ole  Moen.    1201   E 

16th  St..  Oakland, 
rchltect— Not  Oiven. 


0  Be  Done  By  Day's  Work. 
ESIDENCE  Cost.    $4000 

AN   FRANCKSCO,      W   Melba   9t.    379 

S  Ocean  Avenue, 
ne-story    and    basement    frame    and 

stucco   residence. 
wner  and   Builder— Fernando  Nelson 

A   Sons.    2901    19th   Ave..    S.    F. 
rchltect— Not    Given. 


Ontract  Awarded. 

nOITION  Cost.    $1170 

AKLAND.  Alameda  Co..  Cal.  No. 
362    Clifton    Street. 

ddltion    to    residence. 

■wner- James  Taylor.    Premises. 

.rchltect— Not    Given, 

ontractor— C.  M.  Telgland,  4668  Do- 
lores Ave..  Oakland. 


nne-(tnry    and    bosement    frame    and 

stucco    residence. 

owner— Carl  and  Henrietta  Wunner. 
2321    CheHlniit   St..    Sun    Francisco. 

Architect  — fieo,  H.  Wicmeycr.  96  To- 
ledo  Way.    Snn   Francisco. 

Contrartiir  —  J,  llnrold  Johnson,  639 
llrannan    St,,    San    Francisco. 

Electrical  Work— W.  H.  MorRan.  96 
Toledo   Way,   $433, 


Plans   Being   Figured— Bids  Close   Mar. 
7.   5   P.    M. 

U1CSII>1-;.NCI':  Cost.     $ 

SAN   FRANCISCO.     Vienna  and   Peru 

Streets. 
One-story    and    basement    frame    and 
stucco    residence     (.1    rooms);     flat 
tar    nnd    Rravel    roof,    Kas    hentint; 
system,    hardwood  floors,   etc. 
Owner — H.    B,    Connolly, 
Arclhtect    —    I).    E.    Jaekle,    126    Post 
St..    San    FrnncBlco. 
KollowlnK   will    submit    Lids: 
Fred    Tlioilnson.     279     Verba     Duenn 
Avenue, 
A.  Lindgrcn,  346  Lowell  St, 
G.  Carraro.  750  Felton  St. 


SCHOOLS 


BIDS    WANTED 

LOS  ANGELE.S.  Cal.— Cntll  March  26. 
11:30  A.  M,.  bids  will  be  received  by 
Los  AnRcles  Board  of  Education  Pur- 
chasing Bureau.  1425  S.  San  Pedro  St.. 
for  the  construction  of  new  buildings 
"A"  and  "B"  at  Manual  Arts  High 
School,  located  on  the  west  side  of 
Vermont  Ave.,  between  40th  Place 
and  42nd  Street.  John  and  Donald 
B,  Parkinson.  808  Title  Insurance 
Bldg,.  Architects,  and  Elliott  Lee 
Ellingwnod.  H,  W.  Hellman  Bldg.. 
mechanical    engineer.      Cost.    $326,280. 


CONTRACT  AWARDED 

LOS  ANGEJ.KS.  Cal.- Pacific  Realty 
&  Building  Co,.  433  E.  Broadway, 
Long  Be.ich,  awarded  contract  by  Los 
Angeles  Board  of  PMucation  at  $74,483 
for  construction,  strengthening  and 
reh.-ibilitation  of  the  main  building  at 
Wilmington  Park  School,  located  on 
Mahar  Ave,,  between  Young  and  K 
Sts,,  Wilmington.  Work  will  consist 
of  strengthening  walls  with  gunite 
or  concrete,  anchors  and  bracing 
.-iltering  p.artitions.  resetting  windows, 
etc.  H.  L.  Gogerty.  architect:  J.  K. 
Byers,    sructurni    engineer. 

BIDS    WANTED 

LOS  ANGELES.  Cal.— I'ntil  March 
27.  11:30  A.  M,,  bids  will  be  received 
by  Los  Angeles  Board  of  Education 
Purchasing  Bureau.  142S  S,  San  Pedro 
St..  for  the  reconstruction,  rehabili- 
tation and  strengthening  of  the  new 
brick  (main)  building  at  the  Rowan 
Avenue  School,  located  on  the  east 
side  of  Rowan  Ave.,  between  San 
Franco  St.  and  Princeton  Ave.  A.  S. 
Nibecker  Jr..  architect,  and  C.  J. 
Derrick,  structural  engineer.  501  Ar- 
chitects'   Bldg.      Cost,    $87,049. 

CONTRACT    AWARDED 

HUNTINGTO.N  PARK.  Los  Angeles 
Co..  Cal,— Shofner  &  Gordon,  18S1  N, 
Main  St.,  awarded  contract  by  Los 
Angeles  Board  of  Education  at  $107.- 
950  for  reconstruction,  rehabilitation 
and  strengthening  of  the  practical 
arts  building,  annex  building  and 
power  plant  at  the  Huntington  Park 
School.     Geo.   M,    LIndsey.   6305   Yucca 

St,,  arclhtect,  and  Murray  Erick, 
SU    W.    7th    St..    structural    engineer. 


:ontract    Awarded. 

tESlDENCE  Cost,    $4941 

^AN  FRANCISCO.     SW  Chestnut  and 
Scott  Streets. 


CONTRACT  AWARDED 

LOS  ANGELES,  Cal.— Steed  Bros.. 
Inc.  5  S,  Stoneman  Ave,,  Alhambra, 
awarded  contract  by  Los  Angeles  Bd. 
of  Education  at  $66,300  for  reconstruc- 
tion,   rehabilitation    and    strengthenlns 


nt  the  main  brick  bulldlnit  at  the  Vine 
Ktreet  School,  located  at  955  Vine  HI, 
(•  K.  Nocrenberg.  210  L,  A,  fuillway 
KIdK,,    Los    Aniccles,    Architect 


BIDS   WANTED. 

Los  .VNGKLKS.  Cnl.  — L'ntll  .March 
27.  11:30  A.  .M,,  bids  will  l.<:  reielved  by 
the  1>JB  AnicelCH  board  of  idu<allon 
purchasing  bureau.  MZ.I  H.  Hun  I'ciiro 
St..  for  the  construction  of  n<w  build- 
ings A  B  and  <,'  at  the  .Miles  Avenue 
fchool,  located  on  the  east  side  of 
Miles  Ave.  between  Saturn  and  Zoe 
Avca..  Huntington  Park.  Ralph  C. 
Flewclling.  614  Archltecis'  Bldg.  I»» 
Angeles,  architect.    Cost.   $155,792, 


PROJECT    APPROVED 

SA.NTA  MD.MCA.  Ixjs  Angeles  Co,. 
Cal.— SERA  has  approved  a  supple- 
mentary appropriation  of  $9039  for 
the  Washington  S<'hool  building  con- 
struction. 4th  St.  and  Ashland  Ave.. 
Santa  Monica,  Project  will  be  super- 
vised by  Harry  Strangmen  of  the 
Santa  Monica  City  School  District, 
and  will  employ  one  timekeeper  and 
51    laborers. 


PROJECT   APPROVED 

SA.N'TA  Mii.VIi  A.  Los  Angeles  Co.. 
Cal.— .S^ERA  has  approved  a  supple- 
mentary appropriation  of  $939  for  con- 
struction of  a  one-story  elementary 
school  (Roosevelt  School).  Eighth  and 
Montana  Aves.,  Santa  Monica.  Harry 
Strangman  of  the  Santa  Monica  City 
School  District  will  supervise  the  pro- 
ject which  will  employ  one  time- 
keeper and  51  laborers. 


PROJECT   APPKOVED 

WHE.XTLANU.  Yulja  Co..  Cal.— 
SERA  mas  approved  a  supplementary 
appropriation  of  $6772  for  comple- 
tion of  school  house  construction  in 
Wheatland.  The  project  will  be  su- 
pervised by  George  C.  Sellon  of  the 
Wheatland  Elementary  School  Dis- 
trict,  and   will  employ   58  laborers. 

Steel    Bids    Wanted — To    Close    March 

20th,  2  P.  M. 
REMODEL  SHOP  Cost.   $8000 

WATSONVILLE.    Santa   Cru  Co.,   Cal. 
Remodel    school    shop    build. ng    (steel 

frame). 
Owner— Watsonville   School   District, 
Architect— W.    H,    Weeks,    525    Market 

St..  San  Francisco. 
Bids    (.re    being    received    on    struc- 
tural steel  only.  • 


BOND    ELECTION 

PLACER  and  Sacramento  Count >•-, 
Calif. — Dry  Creek  Elementary  School 
District  will  vote  bonds  In  the  amount 
of  $6,500  on  March  21.  Proceeds  to  fl- 
nance  construction  of  a  new  school 
for  the  Dry  Creek  Elementary  School 
District.  Trustees  of  the  District  are 
T.  A.  Crowder:  Mrs.  Edith  Lewis;  Ste- 
phen T.  Rlolo,  • 


CONTRACT    AWARDED. 

V.-\N  NUYS.  Los  Angeles  Co..  Cat. 
— G.  F.  Campbell  Building  Co,  and  C, 
P,  Kelly.  340  Byrne  Bldg..  awarded 
contract  at  $86,873  by  Los  .\ngeles 
board  of  education  for  erection  of  two 
one  -  story,  frame  :.nd  stucco  school 
buildings  at  the  Van  Nuys  elementary 
school.  6464  Sylmar  .\ve,.  Van  Nuys, 
Gilbert  S,  Underwood.  408  S.  Spring 
St..  Los  .\ngeles.  architect. 

Contract    Awarded. 

ALTERATIONS  Cost.     $2000 

0.\KL.-\ND.    Alameda   Co..   Calif.     440) 

Piedmont  Avenue. 
.■Mterations  to  residence. 
Owner- Bud    Voight.    4  4  0  1    Piedmont 

Ave..  Oakland. 
Architect — Not  Given. 
Contractor— .\.   T.   Beckett,    224    Scenic 

.-We.     Piedmont. 
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PACIFIC    CONSTRUCTOR 


TO   SEEK    FEDERAL   AID. 

RIVERSIDK.  Cal.— Riverside  board 
of  education  will  submit  to  the  Publii- 
Works  Administration,  with  a  request 
for  government  lin;.ncing.  a  list  of 
proposed  school  buildings  to  be  erect- 
ed in  Riverside  at  an  estimated  cost 
of  $210,000.  The  tentative  program 
includes  a  shop  and  cafeteria  building 
at  Chemawa  Junior  high  school,  $15.- 
000:  ;.n  audit<irium  and  cafeteria  bldg. 
at  Poly  high  school.  $50,000;  showers 
and  dressing  moms  at  the  three  junior 
high  schools,  $45,000;  kindergarten.  In- 
dependence school.  $5000;  sanitary  fa- 
cilities. Irving  school,  $10,000;  two  ad- 
ditional classrooms  at  Kremont  school, 
$10,000;  s.ddltion  to  auditorium  and 
classrooms  at  Magnolia  school.  $40,- 
000;  extra  concrete  bleachers  in  the 
stadium,  $15,000,  and  the  remodeling  of 
the  administration  building  at  Ninth 
and   I.emon   Sts.,    $20,000. 


Plans   Being   prepared. 

RE&IDEXCE  Cost.   $8000 

SAN    JOSE.    Santa    Clara    Co..    Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (S  rooms  and  2 
baths);  Spanish  Style;  tile  roof, 
gas  hot  air  heating  system,  hard- 
wood  floors,   tile  baths,   etc. 

Owner — Withheld. 

Architect   —   Chas.    McKenzie,    Twohy 
Bldg. .   San  Jose. 
Bids    will    be    asked      in    about      two 
weeks. 

Planned. 

GYMNASIUM  Cost,  $40,000 

KINGSBURG,   Fresno  Co.,  Calif. 
Gymnasium  (showers  and  dressing 

rooms,  movable  bleachers,  etc.) 
Owner — Kinssburg    Joint    Union    High 

School  District. 
Architect— W.  D.  Coates,  Rowell  Bldg., 

Fresno. 
Bonds    will    be    voted   at    the    regular 
school  election  nn   March   29. 


NOTICE  TO  BIDDERS 


Registration  of  sub-contractors'  du- 
plicate bids  for  the  Healdsburg  Gram- 
mar School.  Healdsburg.  will  be  at 
the  Santa  Rosa  Central  Depository, 
311  lA  Mendocino  St..  Room  20,  Santa 
Rosa.  Duplicate  bids  of  the  Construc- 
tion Division  Codes  are  to  be  filed  at 
this  Depository  not  later  than  Wed- 
nesday, March  13.  19.')5.  at  12:00  Noon. 
This  Depository  closing  time  is  set  for 
all  Construction  Divisional  Codes  ex- 
cept the  Painters.  Depository  closing 
time  for  the  Painters  will  be  Tuesday. 
March  12,  1935.  at  2:00  P.  M.  All 
mailed  dusplicate  bids  shall  be  post 
marked  not  later  than  the  day  pre- 
vious to  closlngtime. 
I  "ENTRAL  DEPOSITORY  SYSTEM 
OF  NORTHERN  CALIFORNIA. 
R.     A.     DADDISMAN. 

General    Custodian. 


TO    ASK    NEW    BIDS. 

PHOENIX.  Ariz.  —  Madison  School 
District  No.  3.S,  Phoenix,  will  readver- 
tise  for  bids  for  additions  to  school 
buildings  in  Phoenix,  the  bids  received 
on  February  21  having  exceeded  the 
appropriation.  Emil  Herman  submit- 
ted low  bid  at  $31,135.  Work  will  in- 
clude the  erection  of  an  auditorium 
and  two  classrooms  as  an  addition  to 
the  East  building,  alterations  to  the 
South  building  in  such  manner  as  to 
provide  two  classrooms  and  a  library. 
and  the  erection  of  a  2000-gaIlon  wa- 
ter tank.  Jansen  &  Whittlesey,  Phoe- 
nix, architects.  "  , 

Bids  Opened. 

SCHOOLS 

DALY   CITY.    San    Mateo 

Three  one-story  frame  and  stucco  ele- 
mentary schools  (six  classrooms, 
principal's  office,  lunch  room,  etc.) 
Jefferson.  Woodrow  Wilson  and 
Crocker  units. 


Cost.    $100,000 


Owner — Jefferson    School    District    (W. 

J.   Sweeney.  Clerk). 
Architect — Albert    F.     Roller,     Crocker 

First    National    Bank    Bldg..     San 

Francisco. 
Low  Bidder — Leo  Epp.  4745  Geary  St., 

San  Francisco. 
Complete  bids  follow: 

(1)  add  for  electrical  underground  wir- 

ing; 

(2)  add   for  changing  floors  from  pine 

to  maple; 

(3)  add    for    Permarac    blackboards    to 

Furoplace   blackboards; 

(4)  add  for  masonite  flooring; 

(5)  add   for  pipe  covering; 

(6)  deduct  for  using  •■opper  sheet  met- 

al   in    lieu   of  galvanized   iron; 

(7)  add  for  change  in  shades. 

Leo  Epp,  San  Francisco $74,447 

(1)  645 

(2)       1,450 

(3)  925 

(4)       2,900 

(5)  175 

(6)  130 

(7)       I.ISO 

J.  H.  Johnson,  San  Francisco $76,811 

(1)  640 

(2)       1,500 

(3)  880 

(4)       2,825 

(5)  15.3 

(6)  350 

(7)       1,093 

Harry  J.  Oser,   San  Francisco.. ..$79, 700 

(1)  440 

(2)       1,673 

(3)  800 

._ (4)       2,675 

(5)  150 

(6)  400 

(7)        I.IOC 

F.  C.  Amoroso  &  Sons,  S.  F $79,979 

(1)  560 

(2)       1.500 

(3)  900 

(4)       2,725 

(5)  161 

(6)  370 

(7)       1,100 

Carl  N.  Swensen,  San  Jose $80,793 

(1)  890 

(2)       2,400 

(3)  925 

(4)       2.900 

(5)  189 

(6)  429 

(7)        1.050 

H.  L.  Petersen.   S.   F $81,000 

(1)  600 

(2)       1,813 

(3)  850 

(4)       2,659 

(5)  390 

(6)  44!i 

(7)  743 

San  Francisco  Const.  Co.,  S.  F...$81.74n 

(1)  645 

(2)        1.820 

._ (3)  946 

(4)       2.889 

(5)  151 

(6)  360 

(7)       1.161 

Frank  J.    Reilly,    S.   P $81,831 

(1)  700 

(2)       2.000 

(S)        1.000 

(4)       3.100 

(5)  200 

(6)  250 

(7)       1.200 

Robt.  McCarthy,  San  Francisco..$82.938 

(1)  440 

(2)       2,500 

(3)  850 

(4)       2,900 

(5)  300 

(6)  450 

(7)       1,200 

Meyer  Const.  Co..   S.  P $86,552 

(1)  380 

(2)       1,588 

(3)  850 

(4)       2,711 

(B)  140 

— (6)  340 

(7)       1,032 

Bids    held    under    advisement    unt'l 

March  8. 


BIDS    WANTED 

LOS  ANGELES.  Cal.— Until  Marc) 
12.  11:30  A.  M..  bids  will  be  recelvei 
by  Los  Angeles  Board  of  Education 
Purchasing  Bureau.  1425  S.  San  Pedr 
St.,  for  a  two-story,  30-room  Class  ; 
reinforced  concrete,  men's  physica 
education  building  to  be  built  at  th. 
Los  Angeles  Junior  College,  855  N 
Vermont  Ave.  Allison  &  Allison.  lOl 
Edison  Bldg.,  Architects.  Cost.  $10fi 
000. 


Construction    Started. 

SCHOOL  Cost.  $15  0fi 

MacARTHUR,    Shasta   Co.,    Cal. 
One-story   heavy   timber  school   build 

ing  (one  classroom  and  shop). 
Owner — MacArthur    School    District. 
Architect — Otto    Deichmann.    110    Sut 

ter  St.,   S^n  Francisco. 
Engineer — Harold    Hammill.    381   Bust 

St..    San   Francisco. 
Materials   will   be  purchased  by  th( 
School  Board.     Labor  being  furnishec 
by    the    SERA. 

To  Ask   Bids  Shortly. 
SCHOOL  Cost.  $65,00t' 

NESPELEM,    Wash.     Indian    School.    ; 
One-    and    two  -  story    school    building 
(reinf.  concrete  construction,  built- 
up  roof,  steel  joists)  10  classrooms; 
Owner — U.   S.   Government   (Bureau  ol 

Indian  Affairs. 
Plans  by  Engineering  Dept.   of  Indian 

Affairs,  Washington.  D.  C. 
Associate  Architect — G.  A.  Pherson. 
Spokane.  Wash. 
Plans  and  specifications  obtainable, 
shortly  from  W.  B.  Fry,  Purchasinf 
Agent,  Department  of  Interior,  Wash- 
ington, D.  C,  upon  dPTiosit  of  $25. 

Preparing    Preliminary    Plans. 
SCHOOL  Cost,   $100,000 

ARBUSKLE.    Colusa  Co..   Cal. 
New  High  School  Building. 
Owner   —   Pierce    Union    High    School. 

District. 
Architect   —   W.    E.    Coffman.    Forum. 

Bldg.,    Sacramento. 


LOW    BIDDER 

HUNTINGTON  PARK.  Los  AngelesI 
Co..  Cal.— Shofner  &  Gordon.  1831  N. 
Main  St.,  submitted  low  bid  to  Los^ 
Angeles  Board  of  Education,  at  $107.-' 
950  for  reconstruction,  strengthening! 
and  rehabilitation  of  the  practical  arts 
building,  annex  building  and  power 
plant  at  the  Huntington  Park  Highi 
School.  Geo.  M.  Lindsey.  6305  Yucca  i 
St.,  architect,  and  Mur'-ay  Erick,  811'i 
W.  7th  St..  structural  engineer 


BIDS    WANTED 

FLAGSTAFF,  Ariz.— Until  March 
30,  bids  will  be  received  by  Flagstaff 
School  Board  for  construction  of  neiv 
southside  elementary  school  building 
in  Flagstaff,  Ariz.  It  will  be  a  two- 
story.  T-shaped  structure.  60x135  feet 
and  30x61  feet  in  area,  and  will  con- 
tain ten  Classrooms,  domestic  science 
department,  manual  training  depart- 
ment and  an  assembly  hall.  The  walls 
will  be  be  built  of  brick  and  will  have 
red  sandstone  and  Malapais  rock  fac- 
ing. Estimated  cost  $50,000.  Plans 
and  specifications  may  be  obtained 
from  Architects  Wallingford  &  Bell, 
Heard  Bldg.,   Phoenix. 


LOW    BIDDER 

LONG  BEACH.  Los  Angeles  Co., 
Cal.— Pacific  Realty  &  Building  Co.. 
433  E.  Broadway,  Long  Beach,  sub- 
mitted low  normal  bid  to  Los  Angeles 
Board  of  Education  at  $74,483  for  re- 
construction, strenghtening  and  re- 
habilitation of  the  main  building  at 
the  Wilmington  Park  School,  located 
on  Mahar  Ave.,  between  Young  and 
K  Streets.  Wilmington.  L.  Gogerty, 
architect:  J.  E.  Byers.  structural  en- 
gineer. 


PACIFIC    CONSTRUCTOR 
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BIDS   WANTED 

lA)N<i     UKACIl,     Lou    Angolan    Co., 
IiTbI.— I'nlll   Mimh   13.   4:00   P.   M..   I)ld» 

will  !>'•  niolvi'il   liy   l.cinit  Itimcli   Hmiril 
|iif   Kdiii-iillon    for    tin'    coniiliurtlon    of 


ithe  ndmlnlMimlloii   milt   iii    Iho  Jiim>. 

{kuhiipII  I.owpII  .Iiinlor  IIIkIi  HiIi"o. 
Hits.  S.imnilc  lihlM  will  \<i-  Inkin  on 
llip    K''"''ii>'    work.    iiliiiiililiiK,    nlni'trli- 

iivlrliiK.    iHMilInK   and    vcnllliillng.      Kd- 

iwiild  I..  Mnylx'iiy.  3!MI0  K.  Third  St.. 
l.onK    ll'io'li.    iiii'hlU'i-t. 


BIDS   WANTED 
LI)N(!     HICACll,     l.oM     .VnKcU's     Co., 
lOal.— I'ntll  Miiri'h  20,   4:00   r.   M  .   now 

lilda   will   l>e   rpci'lvi'd    liy    I.onK    Utiioli 
'Hoard  of  Kducallon  for  rehulldlnR  the 

ndmlnl»tnilno!i     liulldlnR     on     Locusl 

Ave.,    iionr   .SN'Vonlh    St..    I.onR    Be.Tcli. 

Knrl    K.     Uol.lio.    .'il.';    H.iirlwi'll    Hldg., 
,  Loni?    Hcarli,    Architect. 


CONTRACTS    AWARDED 

'  LOS  ANCKI.hrs.  Cul.— Clinton  Con- 
struction Co..  no:)  SprhiK  Arcade 
BldK..  l.o.x  AnKcle.>i.  awarded  general 
contract  hy  I.onK  Beach  Hoard  of  P'd- 
ucation  at  $lSC.a!).1  for  construction  of 

'  the  administration  building  at  Geo. 
Wnshlngton       Junior       High       School. 

'other  awards  were:  Heating  and 
ventilating  to  Hickman  Bros.,  910  K. 
Anaheim     St.,     Long      Beach  ,     $8235: 

,  phimliing,  E.  Wlllardson,  2407  Te.sla 
Terrace.  Los  Angeles,  $7172;  electric 
wiring.  Coa.st  Klectric  Co.,  2350  Cedar 
Ave..  Long  Beach.   $15,025.  W.  Horace 

;  Austin.     532    Chestnut    Avenue,     Long 

I  Beach,  architect,  and  Krancls  N. 
DIouliy.    structutal    engineer. 

Complete    Bid    Listing. 

SCllCNCK    Hl.UC.  Cost,    $56,000 

WASCO.  Kern  Co..  Cal.  High  School 
Grounds. 

One-story  reinforced  concrete  science 
l)ldg.  (to  contain  classrooms,  lab- 
oratories, assembly  hall  reinforc- 
ed concrete  walls,  wood  frame  par- 
titions and  roof  framing,  tile  roof. 
maple  and  linoleum  covered  floors 
tile  toilet  room  floors,  heating 
plant,   etc. 

Owner  —  Wasco  Union  High  School 
District. 

.\i.  liitect— E.  J.  Symmes.  215  Haber- 
lelde   Bldg..    Bakersfleld. 

Low  Bidder— Fisher  &  McNulty,   Mat- 
tel Bldg..  Fresno. 
Complete   bids   follow: 

Fisher  and  McNulty.  Fresno.  $43.- 
454.18. 

Williams  &  Greenough,  Bakersfleld. 
$44,758. 

Trewhitt     &    Shields.     Fresno,     $44,400. 

Monson  Brothers,  San  Francisco,  $45,- 
506. 

Opperman  &  Kanipe.  Bakersfleld.  $48.- 
604. 

Henry    Eissler.    Bakersfleld.    $49,000. 

H.   Mayson.   Los  Angeles.   $51,418. 


Change  In  Ornamental  Waste  Mold 

SAN   FRANCISCO.     150    Brompton   St. 

SCHOOL  Cont.   Price.   $176,248 

(Glen  Park  School). 

Two  -  story  reinforced  concrete  school 
(14  classrooms,  auditorium  to  seat 
450)  tar  And  gravel  roof,  steam 
heating  system,  etc. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architects— Lewis  P.  Hobart,  525  Mar- 
ket St.  and  Bliss  &  Fairweather. 
Balboa  Bldr. 

Structural  Engineer— John  B.  Leonard 
677  Tenth   Avenue. 

Mechanical  Engineer  —  Robert  L.  St. 
John,  544   Market  Street. 

Contractor— Jas.  L.  McLaughlin,  251 
Kearny  Street. 

Ornamental  Waste  Molds — Henry  Gre- 
goire,  355  12th  Street. 
The  ornamental  waste  mold  contract 


wan  prcvlouHly  awnrdrd  to  A.   Dnrkerl 
and  Company. 

Other  Hwardn  proviouHly  ri'ix'rt'd 


Material     Bids    Wantad    —    To    Clos* 

March    IB,    8    P.    M. 
.SCIInol,  Coat,    $40,000 

Co.NCoM).    Conlrn    CoHta    <;o.,    ('al.. 
Two-Btory     lelnforced     concrete     high 

school    (ten    clasHroomH)    tile    roof, 

Kteam     heating     gyiiteni,     probably 

concrete    lloorH. 
Owner— Mt.   IJIablo  Union  High  School 

Dl.slrlct     (MIsK     Kertha     Romalne. 

Principal). 
Archlte<t  — W.    H.    Weeks.    525    Market 

St.,     San     FranclHCo. 
Bids    are    wanted    on    the    fololwing 
materials: 
(  1)  Concrete    materlalH,    1200    barrels, 

cement ;  650  tons  top  sand  and  675 

tons   gravel   and    crushed    rock; 
(   2)   Reinforcing    steel; 
(  3)  Metal    forms    for    concrete    Joists 

and    floors. 
(  4)  Lumber   for   concrete    forma    and 

frame; 
(   5)   Mill  work; 
(   (i)    I'lumbzing.     materials     and     flx- 

tures; 
(   7)   Glass; 
(   8)   Terra   cotta   tile   and   composition 

rooflng    materials; 
(    9)  Ornamental      and      miscellaneous 

iron   work; 

(10)  Terra    cotta   flue   lining; 

(11)  Rough   hardware; 

(12)  Patent    window      hardware      fix- 
tures,   installed; 

(13)  Steam   fitting,    materials  and   fix- 
tures; 

(14)  Electrical    work    materials; 

(15)  Sheet  metal  work  materials. 
Plans  and  specifications  may  be  ob- 
tained from  the  architects  and  from 
Nina  E.  Bancroft.  Clerk.  Mt.  Diablo 
Union  High  School  District,  upon  de- 
posit   of    $20. 


BOND     ELECTION 

ROCKvTlLB,  Solano  Co..  Cal.— 
Rookville  School  District  will  vote 
bonds  in  the  amount  of  $11,000  on  Mar. 
S.  Proceeds  to  finance  construction 
of  a  new  elementary  school  building 
in  the  Rockvillc  District.  Solano  Co. 
Hans  Andreason,  F.  L.  Vogel  and  W. 
J.  Morri.son  are  trustees  of  the  school 
district. 


BOND    ELECTION, 

REDWOOD  CITY,  S:ui  Mateo  Co. 
— Sequoia  Union  High  School  District 
will  hold  an  election  on  March  29.  al 
which  time  bonds  in  the  amount  of 
$75,000  will  be  voted  to  flnance  con- 
struction of  structural  changes  to  a 
group  of  eight  school  buildings  in  the 
Sequoia  Union  High  School  District. 
Redwood  City.  H.  J.  Brunnier.  Sharon 
Bldg..  San  Francisco,  is  the  structural 
engineer. 


Commissioned  To  Prepare  Plans. 

SCHOOL  Cost,  $181,102 

SAN  FRANCISCO.  Bartlctt  and  22nd 
Streets. 

New  grammar  school  building  (twelve 
classrooms)  Agassiz  School. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect— Masten  &  Hurd.  233  Post 
Strest. 


Plans  Awaiting   PWA  Approval. 

RET.\1NING   WALL  Cost,   $ 

SAN  FRj\NClSCO.     1435  Utah  Street. 

Construct  retaining  wall  at  Starr  King 
School. 

Ov\'ner— City  and  County  of  San  Fran- 
cisco. 

Plans  by   the  Bureau  of  .Architecture, 
Chas.  Sawyer.  City  Architect,  City 
Hall. 
Upon  approval  of  plans  by  the  PWA 

bids  will  be  asked. 


BONO  ELECTION. 

I-I.ACEK  and  Sncramentn  Con,.  Cal. 
—  Proposal  to  Issue  $r>500  In  btmda  for 
Improvements  to  the  Dry  <'ri'ek  Elo- 
nienlary  District  properties  will  be 
submitted  to  voters  at  a  special  elec- 
tion March  21. 


CONSTRUCTION    STARTED. 

f'OSTA  .ME.SA.  Orange  i:,.,  Calif.— 
Cresnif-r  Mfg.  Co.  2f.01  Third  Street. 
Riverside,  has  started  work  on  thii 
construction  of  a  new  administration 
and  ilassroom  bldg.  and  reconstructing 
a  six-classroom  building  on  the  <V>slii 
Mesa  grammar  school  site.  Award 
was  made  the  latter  part  of  January 
at  $49,415.  Hlckmn  Bros..  910  East 
Anaheim  St..  Long  Beach,  awarded 
heating  and  plumbing  at  $5714,  and 
Allen  Trusty  &  Sons,  211  N.  .Main  St., 
Santa  Ana.  awarded  electrical  work  al 
$3485.  Herbert  E.  Mackle,  and  John 
I'.  I'errine.  Western  Pacific  Bldg..  Los 
Angeles,  architects.  t 


Preparing   Working    Drawings. 

SCHOOL.    ETC.  Cost.    $ 

NEWMAN.    Stanislaus  Co.,  Calif. 
One'   -   story   frame  and   stucco   schoc^l 

shop   building. 
Owner — Newman  High  School  District. 
Architect— O.    N.    Hllburn.    1213    I    St.. 

Modesto.  • 


Plans  To   Be   Prepared. 

IMPROVE  .SCHOOL  Cost.  $ 

LONE  PINE.  Inyo  Co.,  Calif. 
Alterations  &  additions  to  high  school 
(work     includes     additional     class- 
rooms, auditorium  with  stage  etc.) 
Owner   —    Owens   Valley    Union    High 

School  District. 
.\rchitect— A.  C.  Zimmerman.  356  Bo. 
Spring  St.,  Los  Angeles. 
Members  of  the  board  Include:  L. 
J.  Wiltfang,  chairman:  Mrs.  Amelia 
Johnson:  Mrs.  Kate  Spainhower;  Mrs 
John  Lubken,  clerk,  and  C.  O.   Best. 


Commissioned    To    Prepare    Plans. 

SCHOOL  Cost.    $50,000 

S.-\N  RAF.VEL.  Marin  Co.,  Cal.    B  and 
Woodland  Ave.   (165x500  ft.) 

Construct   new  grammar  school. 

Owner— San    Rafael    Board    of    Educa- 
tion. 

Architect — N.    W.   Sexton.  deYoung 
Bldg..   San   Francisco. 
Bond   issue  in  the  amount  of  $50,060 

will  be  voted  on  April  S.  • 


LOW   BIDDER. 

VAN  NUYS.  Los  Angeles  Co..  C.il. 
— G.  F.  Campbell  Building  Co.  and 
Chas.  P.  Kelly.  340  Byrne  Bldg..  sub- 
mitted low  bid  at  $S6.S75  to  the  Los 
Angeles  board  of  education  for  erec- 
tion of  two  one-story,  frame  and  stuc- 
co school  buildings  at  the  Van  Niiys 
elementary  school.  6464  Sylmar  Ave.. 
Van  Nuys.  Gilbert  S.  Underwood.  408 
S.    Spring   St.,    Los  Angeles,   architect. 


Plans  Being   Completed. 

HIGH  S'CHOOL  Cost.  $45,000 

PROSSER.    Washington. 

Alterations    and      additions      to      high 

School     (remove  3rd     floor.   4  new 

classrooms,       physical       education 

room,   etc.) 
Owner — Prosser    School    District. 
Architect  —  John      Maloney,      Larson 

Bldg..    Yakima.    Wash. 
I.jibor    will    be      furnished    by      the 
SER.\.     Materials  to  be  purchased  by 
the   school   district. 

Contract  Awarded. 

ALTER  STORE  Cost.   $50,000 

SAN  JOSE.  Santa  Clara  Co..  Cal.  NE 
First   and   San    Antonio   Sts. 

Alterations  to  drug  store  (soda  foun- 
tain, kitchen.  booths;  exterior 
finished  in  white  metal,  black 
glass  base,  shelving,  terrazzo.  etc. 

Owner— Walgren    Drug    Company. 

Plans  by  Engineering  Dept.  of  Owner. 
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Contractor— H.   A.    Bridges.    1S98   Lin- 
coln Ave..   San  Jose. 


Commissioned  To  Prepare  Plans. 

IMPROVE  SCHOOLS  Cost.   $ 

MOXTKREY.   Monterey  Co..  Cal. 
Improvements    and    reconstruction    of 

high    school    buildings     to     comply 

with   state   earthquake   ordinance. 
Owner — Monterey    Union    High    School 

District. 
Architect — Robert   Stanton.   Carmel. 
Structural  Engineer Richard  Ware, 

Central  Bldg..   Pasadena. 
Between  150.000  and  $100,000  will  be 
expended   for  the   necessary   Improve- 
ments and  Federal  aid  will  be  asked. 


Plans  Being  Completed. 
CAFETERIA  Cost,    $10,000 

CROCKETT,    Contra    Costa   Co..    Cal. 
One-story  frame  and  stucco  cafeteria 

(tar  and  gravel  roof,   etc.) 
Owner — Carquinez    School    District. 

Engineers Henry     D.     Dewell     and 

Austin    W.    Earl,    55    New    Mont- 
gomery St.,  San  Francisco. 
Plans    will    be    forwarded    to    Sacra- 
mento  for  approval  within  a  week  or 
two. 


Low    Bidder. 

SCIENCE  BLDG.  Cost,   $56,000 

WASCO.  Kern  Co.,  Cal.  High  School 
Grounds. 

One-story  reinforced  concrete  science 
bldg.  (to  contain  classrooms,  lab- 
oratories, assembly  hall)  reinforc- 
ed concrete  walU,  wood  frame  par- 
titions and  roof  framing,  tile  roof, 
maple  and  linoleum  covered  Jloors, 
tile  toilet  room  floors,,  heating 
plant,   etc. 

Owner  —  Wasco  Union  High  School 
District. 

Architect— E.  J.  Symmes.  215  Haber- 
felde    Bldg.,    Bakersfield. 

Low  Bidder  —  Opperman  &  Kampe, 
Box   114.    Station  A,   Bakersfield. 


CONTRACTS    AWARDED 

LOS  ANGELES.  Cal.— Contracting 
Engineers,  Inc.,  2310  H  W.  Vernon 
Ave.,  awarded  contract  at  $49,042  by 
Los  Angeles  Board  of  Education  for 
reconstruction,  strengthening  and  re- 
habilitation of  the  main  building  at 
the  Twenty  fourth  Street  School,  2055 
W.  24th  St.  Kemper  Nomland,  615 
Architects'  Bldg.,  architect,  and  Clyde 
C.  Deuel,  405  Douglas  Bldg.,  struc- 
tural engineer,  &  Henry  Paul  Schoel- 
ler,    engineer,    Palmdale. 


16— BANKS,  STORES  AND 
OFFICES 

To  Be   Done   By  Day's  Work. 

ALTERATIONS  Cost.    $2000 

PALO    ALTO,    Santa    Clara    Co.,    Cal. 

No.    559-561   Alma   Street. 
Alterations  to  store   building. 
Owner— H.    E.    Pratt.    Premises. 
Architect— Not  Given. 

Plans    Being    Prepared. 

ALTER  STORE  Cost,   $ 

SACRAME.VTO,   Sacramento  Co.    Cal. 

NW  Ninth  and  K  Streets. 
Alterations  and  additions  to  store 
building  (123x166  feet),  work  In- 
volves air  conditioning,  facing  ex- 
terior with  terra  cotta,  marquee 
on  Ninth  and  K  Sts.  elevaton, 
lighting  nxture.s,  new  .show  win- 
dows, etc. 
Owner— -Hale    Bros.,    5th    and    Market 

St.,  San  FrancLsco. 
Architect— W.  E.  Coffman.  California 
State  Life  Bldg.,  Sacramento. 
As  previously  reported,  floor  cover- 
ing contract  awarded  to  Armstrong 
Cork  Co.,  180  New  Montgomery  St.. 
San  Francisco. 


Planned. 

CONCESSION  BLDG.  Cost.   $ 

SANTA  CRUZ.  Santa  Cruz  Co..  Calif. 
Facing  the  Esplanade  between  the 
ilunicipal    Wharf   and    Casino. 

Construct  new  concession  building  (12 
stores  &  concession  spaces;  dance 
hall,  etc.) 

Owner — Val  C.  Waterman  and  George 
Goebel.   406  River  St.,   Santa  Cruz. 

-Architect — Not  Given. 

Contractor — Walter  Reed.  25  Arbor 
Ave..  Santa  Cruz  (probable  con- 
tractor). 


BIDS    OPENED 

OAKLAND,  Alameda  Co.,  Cal.— 
Albertson-McCormick  Sprinkler  Co., 
Ltd..  S65  Mission  St.,  San  Francisco, 
at  $5200  submitted  low  bid  to  the  East 
Bay  Municipal  Utility  District.  Oak- 
land, John  H.  Kimball,  Secretary, 
under  Propo.sal  No.  L.S.  139,  for  fur- 
nishing and  installing  complete  with 
all  accessories,  an  automatic  fire 
sprinkler  system  at  the  main  building 
located  at  512  16th  St.,  Oakland.  Com- 
plete bids  follow: 
Albertson-M'cCormick     Sprinkler     Co., 

Ltd.,    San    Francisco,    $5200. 
Grinnell  Co.   of  the  Pacific,   San  Fran- 
cisco,   $5300. 
Rockwood    Sprinkler    Co.,    San    Fran- 
cisco,  $5425. 
George  M.  Robinson  &  Co.,  San  Fran- 
cisco,   $5600. 
Bids   held   under  advisement.  • 


Contract    A»/arded. 

STORES  Cost,   $8000 

SI'NNYVALE,    Santa   Clara   Co.,    Cal. 
One  -  story   concrete   store   and    living 

quarters. 
Owner— Chris    and    Maria    Gimenez, 

Sunnyvale. 
Architect — Not  Given. 
Contractor — Zabellos     Bros.,     914     Soto 

Street,    Hayward. 


Contract    Awarded. 

ADDITION  Cost,  $2,000 

P.\LO  ALTO.  Santa  Clara  Cb..  Calif 
638  Salvatierra  Street. 

One-room  and  bath  addition  to  bldg 

Owner — Bernard  Francis  Haley,  prem- 
ises. 

Architect — Not  Given. 

Contractor — Ralph  C.  Knight,  595  Bii- 
ley  Ave.,   Palo  Alto. 

March   1,   1935 
Bids   Opened. 

MARKET  Cost,   $8000 

WATSONVILLE.  Santa  Cruz  Co.,  Cal. 
One-story   reinforced   concrete   market 
building    (63x120   ft.)    steel   trusses, 
composition   roofing,    concrete  and 
wood   floors,    etc. 
Owner— Tuttle  Estate. 
Architect— A.    W.    Story,    Pajaro   Val- 
ley  Bank   Bldg.,    Watsonville. 
Low    Bidder— T.    H.    Rosewall,    422   3rd 
St.,    Watsonville. 
Complete   bids   follow: 

T.   H.   Rosewall $  9.943 

A.     L.     Short 9,987 

Friend    &   Resh    10.128 

Timothy   &    Hunter _  10,153 

Knight    &   Bernardo   10,254 

P.    T.    Wallstrom 11,249 

All  bidders  of  Watsonville. 
Bids    hf^ld    under   advisement. 


Contract  Awarded. 

STORE  Cost,    $6,000 

FRESNO.    Fresno    Co.,    Calif.     Fresno 

and  A  Strelets. 
One-story  store  building. 
Owner — Piccolo   &   Contino. 
Architect— Not  Given. 
Contractor— Harry    P.    Nelson,    822    So 

Fifth   St.,   Fresno. 


plans  and  are  taking  bids  for  strength- 
ening the  floors  of  the  five-story.  Class 
A  building  on  the  southwest  comer 
of  Seventh  St.  and  Santa  Fe  Ave.,  for 
the  Ford  Motor  Co.  The  floors  of 
the  building,  which  is  a  reinforced 
concrete  structure,  will  be  strength- 
ened with  cv  combination  of  reinforc- 
ing and  gunite.  The  work  will  in- 
clude welding,  concrete  cutting,  plas- 
tering, tile  work,  painting  and  terr.i 
cotta  partitions.  1 


PLANS   BEING   FIGURED. 

LOS  -\NGELES.  Calif.  —  Architects 
John  tnd  Donald  B.  Parkinson,  808 
Title    Insurance   Bldg..    have    prepared 


Contract   Awarded, 

MARKET  Cost,    $10,006 

SANTA      ROSA,      Sonoma     Co.,    Cal. 

Mendocino  Avenue. 
Drive-in   market      (100x50    feet);     tile 

roof,      black    tiling,      glass,      etc., 

Spanish   style. 
Owner — Safeway   Stores. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor    —    A.       M.       Hildebrandt, 

Healdsburg  Highway,   Santa  Rosa 


Bid  Opening    Date   Postponed    Until 

March   11th. 

BANK   BUILDING  Cost.  $ 

SANTA  BARBARA,  S  an  t  a  Barbara 
Co..  Calif.  NE  State  Street  and 
Canon  Presidio. 

One  -  story,  basement  and  mezzanine 
floor  reinforced  concrete  bank  bldg. 
(62x125  ft.)  limestone,  terra  cotta 
and  granite  exterior,  tile  and  com- 
position roof;  metal  windows,  hot 
air  gas  furnaces;  marble  or  ter- 
razzo  floors,  bronze  and  marble 
counter  screens,  some  linoleum 
and  rubber  tile  floors,  bank  fix- 
tures,  etc. 

Owner — Bank  of  America. 

Plans  by  Architectural  Dept.  of  Own- 
er,  625  Market  St.,  San  Francisco. 
Bids  are   being  taken   for  a  general 

contract   with   separate   bids   for  bank 

fixtures,    exterior    facing   and    heating 

and  ventilating  system. 

Following  have  procured  plans: 
Larsen  and   Larsen,    629   Bryant   St., 

San  Francisco. 

H.    H.    Larsen,    64    South    Park,    San 

Francisco. 
Fisher  &   McNulty,    Mattie  Building. 

Fresno. 


Sub-Contracts  Awarded. 

.S'TORE  Cost.   $10,000 

SAN    MATEO,    San    Mateo    Co.,    Calif. 

Third   Street. 
One-story     reinforced    concrete     store 
building  (2  stores)  50x70  ft.;  com- 
position  and   tile   roof,    oak   floors. 
Owner— Martin  Stelling  Jr.,  155  Mont- 
gomery  St.,    San    Francisco. 
Architect — Francis  Lloyd,  360  Pine  St. 

San  Francisco. 
Contractor    —    G.    P.    W.    Jensen,    320 

Market    St.,    San    Francisco. 
Plumbing— Morrison  &•  Blair,  415  Villa 

Terrace.    San    Mateo. 
Reinforcing    Steel — W.     S.    Wetenhall, 
17th      and      Wisconsin    Sts..      San 
Francisco. 
As    previously    reported,    mill    work 
awarded    to    Sunset    Lumber    Co..    400 
High   St.,    Oakland;     excavation     and 
concrete  to  Louis  Sartorio,  2627  Lom- 
bard  St.,   San  Francisco. 


Electrical  Contract   Awarded, 

ALTER   STORE  Cost,    $50,000 

SAN  JOSE,  Santa  Clara  Co.,  Ci-l.  NE 
First  and  San  .\ntonio   Streets. 

-Mterations  to  drug  store  (soda  foun- 
tain, kitchen,  booths;  exterior  fin- 
ished in  white  metal,  black  glass 
bi-se,   shelving,   terrazzo,   etc. 

Owner — Walgren  Drug  Company. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor — H.  A.  Bridges.  1398  Lin- 
coln Ave.,  San  Jose. 

Electrical  Work — Guilbert  Bros.,  IS6 
W.  Santa  Clara  St.,  San  Jose, 
$2,184.  • 
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ildt  Opined. 

iKFU'K   HLDO.  Cunt,    t 

.ANTA  HCHA.  Sonnmn  Co..  fnl.  Fifth 

■  nd    Humboldt   .Str.rtB. 
>n«   -   iiti>ry   rclnforrcil   ooncrcli-  odlco 

bulldlMK   (60X13S  ffcU. 
■wnrr— Soiiiiiiiu  Ciiiinly   Karmcm  Mu- 

tmil   Inxuriince  Co.    (fjco.  S.  C'riiiic-. 

8<'iT<-tmy). 
vri-hllect     ll.Tliort    ft    CinilkliiH.    U.ik- 

tiibrrK    Hl<lK.,    Satitn    Uosn. 
,ow    Hlddor    —    I,niil8    Iliilvorsin.    12S 

Dullun  Ave.  ."^nntn   Uohh. 
Complete  bidii  follow; 
I.OUU  Hnlvorscn.  SiiiilH   Ilo.sn         17.434 

•lyde  Hiiiifon.  .Si.ntn  Ho.sn 8, 4111 

W.    L.    Proctor.    Simla    Rosa 8, 6511 

Wm.    nnpp.    Siintii    Hosn 8.830 

Al   Herninnn,    PennRrovp  .  9.88U 

llidii   held   under  ndvlscment. 


Contract   Awarded. 

AI.TFTKATIOXK  Coat.    |4000 

(IAKI.ANH.     AInmoda    Co..    Cnl.      No. 

7101   K-14th  Street. 
Alterntlons    to   bulldinc 
Owner— .Sam   Srontrlnno,    PremLies. 
Architect— Not   CJiven. 
.Contractor- T.   .1.   Anstey.   1622   E-12th 

S»t.,    Oakland. 


Contract  Awarded. 

ALTERATION.'?  Cost.  $3000 

SAN  FRANCISCO.    32  Third  Street. 
Alterations  to   restaurant. 
Owner— T.    J.   K.ane,    34    Third   Street. 
Architect— Not  Civen. 
Contractor— Mullen   Manufaoturins  Co. 
;         60   Ri.usch    Street. 


Contract  Awarded. 

ALTERATIONS  Cost.   $2,021 

SAN  FRANCISCO.    SE  Turk  &  F1-ank- 

lln  Streets. 
Alterations   to   store   building. 
Owner— Louise    C.    Hetty.    1700    Tenth 

Avenue. 
ArchUect- Not  Given. 
Contractor- J.  S.   J'Alloch.  666  Jlis.xion 

Street.  1 


CONTRACT   AWARDED 

OAKLAND,  Alameda  Co.,  Cal.— Al- 
hertson-McCormlck  Sprinkler  Co.  Ltd. 
865  Mission  St..  San  Francisco,  at 
$6200  awarded  contract  by  the  Ea.st 
Bay  Municipal  Utility  District,  Oak- 
land, under  Proposal  No.  L.9.  139.  for 
furnishing  and  Installing  complete 
with  all  accessories,  an  .automatic 
lire  sprinkler  system  at  the  main 
building  located  at  512  16th  Street, 
Oakland. 


Bids  Opened. 

ALTERATIONS  Coat.    $ 

SAN    FRANCISCO.      No     251    Post    St. 
Alterations   and   repair  to   building. 
Owner — The  Misses   Barbara  and  May 

Bridges  and   Mrs.   Marjorle  Bridge 

Farquhar. 
Architect    —    Hyman    St    Appleton,    6S 

Post   St.,    San    Francisco. 
Low    Bidder— Dinwiddle     Construction 

Co..  Crocker  Bldg.,   San  Francisco. 
Complete  bids  follow: 

Dinwiddle    Constr.    Co $14,799 

Jacks    &    Irvine _ 15,577 

Barrett   &    Hllp 15,900 

D.   L.    Bienfleld   16,447 

LIndgren    &     Swinerton 16,800 

Harry    J.    Oser 17,475 

Cahlll    Bros 18,100 

■    Bids  held  under  advisement. 


Construction   Started. 

OFFICE   &    SALESROOM     Cost.    $ 

WOODLAND,  Yolo  Co..  Cal.    W.   Main 

Street. 
One-story  corrugated    iron    frame   and 

stucco    office    and    salesroom    bldg. 

(4500  sq.  ft.   floor  space). 
Owner— M'dl:.nd    Tractor   Co. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— E.    L.    Younger,    »«5   Main 

St.,  Woodland. 


To  Ba  Done  By  Day'i  Work. 

ALTi;U  STOKES  Coat.   %\t>00 

SAN   KUANCmCO.     2428-20-32   MIhhIuii 

Street. 
AltrratUina  to  alorca. 
Owni'r-  Alexander  Munro,  2400  MIkhIoii 

Street. 
Architect- Not   Given. 

Sub-Contracta  Awarded. 

AI.TKU    HMx;  Cont.    Price.    $6999 

SACKAMENTO,   Sacramento  Co.,   Cal. 

.No.    1310  K  Street. 
Alterations  to   two-story   frame  build- 
ing (buffet  and  restaurant  on  flrat 

lloor,   apartments  on   second   floor) 
Owner   —   Marlon    Uablch,    2208    Third 

St.,   Sacramento. 
Architect   —    W.    E.    Coffman.    Forum 

Bldg..  Sacramento. 
Contractor- J.    Johnson.    1923   17th   St.. 

Sacramento. 
Roofing — K.    Clark.    Frultrldgc.    Sacra- 
mento. 
Plumbing— J.    Potralll,    2417    Sloat    St.. 

Sacramento. 
Electric  Wiring— Reliable  Elee.   Worka 

7th   and   M    Sis.,    Sacramento. 
Sheet  Metal — McLaughlin  Sheet  Metal 

Works,    1910   I   St.,   Sacramento. 
Tile  Work— H.  O.  Adams,  913  26th  St., 

Sucramcnto. 
Glass— W.  P.  Fuller  &  Co..  12th  and  J 

Sts..   Sacramento. 
Iron    Grille    Work — I'alm    Iron    Works. 

15111   S  St.,   Sacranu-nto. 
Brick    and    Stone    Work— H.    Johnson, 

81S  26tli   St.,   Sacramento. 
Painting— E.    Sprague,    2206    H    Street, 

Sacramento. 
Finish   Material*— Sierra  Mill  Co..   3rd 

and   V   Sts.,    Sacramento. 
Foundations  —  Anglo    &    Frank,    29th 

and   L  Sts.,    Sacramento. 


Contract  Awarded. 

ALTERATIONS    .  Cost,    $2500 

SAN  JOSE,  Santa  Clara  Co..  Cal.  No. 
1721   Park  Avenue. 

Owner — W.   O.  Campbell.   Premises. 

Arcihtect — Not  Given. 

Contractor — Frank  Neves,  891  Harri- 
son  St..   Santa  Clara. 


17_        THEATRES 

Contract   Awarded. 

ALTER  THEATRE  Cost.  $70,000 

EVERETT,    Wa.sh.     2920   Colby  Street. 
Alterations    to    theatre    (work    involves 
painting,    decorating,    lighting    fix- 
tures,   seating,    carpets,    draperies, 
projection  equipment,   etc.) 
Owner— The   Studio  Co.,   C.   W.   Ham- 
rick.  Manager. 
-Architect — BJarne    H.    Moe.    2318    Sec- 
ond Ave.,   Seattle. 
Mgr.   of  Const.— C.    W.   Hamrick,   2920 

Colby  St.,    Everett. 
Premix    Concrete— H.    O.    Seiftert    Co.. 
Hewitt   Ave.   near  Smith.   Everett. 
Equipment— B.     F.     Shearer    Co.,     231S 
Second    Ave..    Seattle. 
B'ds  are  now  being  received  by  Mr. 
Hamrick    on    wiring,    plumbing,    heat- 
ing,   ventilating,    sheet    metal   and    mill 
work.  ' 


WHARVES  &  DOCKS 


Plans   Awaiting    PWA    Approval. 

YACHT   HARBOR  Cost.    $360,000 

SAUSALITO.  Marin  Co.,  Calif. 

Yacht  harbor. 

Owner— Golden  Gate  Yacht  Harbor. 
Ltd.  (Albert  von  der  Werth.  pres- 
Idetit),  800  Mills  Bldg.,  San  Fran- 
cisco. 

Architect— Willis    Polk    Co.,     277    Pine 
Street.   San  Francisco. 
TTpon  approval  of  plans  by  the  PW.\ 

bids  will  he  asked. 


BIDS  OPENED. 

BENIC1.\.  Solano  Co.,  Calif.— Dun- 
canson-Harrelson  Co..  deYoung  Bldg.. 
San  Francisco,  at  $1,525  submitted  the 
low    bid    to    Commanding    Officer,    Be- 


lli'In  ,\rseiuil,  Benlcia,  for  conatruct- 
iiiK  I'pi.lri  to  the  Benecle  Araenm) 
Whiirf.  The  work  Includ*-))  rrplncliiic 
Klx  finder  pilea  and  one  moorInK  plla; 
InHlj.lilng  13  new  hardwood  channK 
strips;  removing  all  untreati-d  timbnr 
in  the  sub-atructure  of  the  wharf  and 
replajlng   same,   etc. 

Complete  blda  follow: 
Dunci.n-llarrelson   Co..   S.    F.         II.5S5 
Hcaly-TlbbltlH   Const.    Co..    S.    F.  1,M7 

C.   A.    T>aurltEpn.   Antloch l.«74 

A.    W.   Kitchen.   S.    F 1.874 

M.    n.    MrGowan,    H.    P 8,340 

Bids  held  under  advlacmenl.  • 


Ma.ch    6.    1935 
Revised     Plans     Submitted     To     PWA 

For    Approval. 
EXTEND    Df)CK  Cost.    $159,000 

OAKLAND,   Alameda  Co.,   Cal.    Outer 

Harbor. 
300-foot    extension   to  dock    (creosoted 
apron,   concrete  bulkhead  wall 
along  front  and  rear,   two  shlpslde 
railroad    tracks,  two  depressed 
tracks  along  rear  of  retaining  wall 
asphalt  surfacing,  etc.) 
Owner— City    of    Oakland    (Port    Com- 
mission). 
Upon  approval  of  plans  bids  will  be 
asked. 


19— MISC.  CONSTRUCTION 


BiDS  OPENED. 

BOULDER  CANYON.  Nev.— Otis  El- 
evator Co..  1  Beach  St..  San  Francisco 
at  $95,577  for  Items  1  and  3.  based  on 
Goverment  bill  of  lading,  and  at  $101.- 
934  for  Items  2  and  4.  based  on  Com- 
mercial bill  of  lading,  submitted  low 
bids  to  the  Bureau  of  Reclamation. 
Denver.  Colo.,  February  25.  under 
Spec.  No.  612.  for  furnishing  and  in- 
stalling two  4000-lb.  capacity  and  two 
5000-lb.  capacity  automatic  electrical- 
ly-operated passenger  elevators,  with 
total  lifts  of  117.5  feet  and  528.33  feet 
respectively,  in  the  Boulder  Dam  and 
Power  Plant,  Boulder  Canyon  Project. 

Complete  bids  follow: 

Otis  Elevator  Co.,  San  Francisco: 
Items  1  and  3,  $95,577;  2  and  4.  $101.- 
934. 

Westinghou.ie  Electric  Elevator  Co.. 
Chicago:  Items  1  and  3.  $109,294;  2  and 
4,  $120,729. 

Haughton  Elevator  &  Machine  Co.. 
Toledo.  Ohio:  Items  1  and  3.  $110,338: 
2  and  4.   $116,328. 


Bids  held  under  advisement. 

March  I,  1935 

Construction  Under.  Way. 

IMPROVE   .\IRPORT  Cost.    $ 

.\LAMEDA.  .'Vlameda  Co..  Calif.  Ala- 
meda  Airport. 

Extension  and  improvements  to  air- 
port (raise  hangar,  steel  work,  ra- 
dio equipment,  roads,  etc.) 

Owner — Pan  -  ..American  Airways  (Mr. 
Grootch  in  charge)  Saint  Francis 
Hotel.   San  Francisco. 

Engineer — F.  McKenzie,  .Alameda  .\lr- 
port.   .\lameda. 

Road  Work— J.  Catuccl.  1212  18th  Ave. 
Oakland  (work  completed). 

Steel— Herrick  Iron  Works.  18th  and 
Campbell  Sts.,  Oakland. 

Timber     Ramp — Duncanson-Harrelson 

Co..  deYoung  Bldg  .  San  Francisco 

Estimated    cost   of  first   unit   is   $30.- 

000.     Other  construction   work   will  be 

done   at  a   later  date. 


To   Be   Done   By  Day's  Work. 

COMFORT  STATION  Cost.   $ 

SANTA  ROS.A..  Sonoma  Co..  Calif. 
Howard    Memorial   Playground. 

One-story  concrete  comfort  station 
(wood    shingle    roof). 

(^wner- Howard  Memorial  Playground 
Association. 

Architect — Herbert  &  Cauikins.  Ros- 
enberg  Bldg..    Santa    Rosa. 
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CONTRACTS    AWARDED 

MODESTO.  Stanislaus  Co.,  Cal.— E. 
C  Nickel.  912  Micheltorena  St..  Los 
Angeles,  at  $5SS6  awarded  contract  by 
Modesto  Irrigation  District,  C.  S. 
Abbott,  Secretary,  on  Item  4,  for  the 
labor,  installation  and  construction 
of  a  second  circuit  on  the  pre-sent 
towers  of  the  Modesto-Don  Pedro 
Electric  Transmission  Line,  located 
between  Modesto  and  Don  Pedro. 
Complete   bids   published    February   l.S. 

Other  contracts  awarded  for  rmi- 
terials  to  be  used  in  the  construction 
of  the  transmission   line  are: 

C  H.  Carter  for  furnishing  192,000 
lbs.    bare   copper  wire. 

Westinghouse  Electric  &  Mfg.  Co. 
for  5000  suspension  insulators,  966 
suspension  insulator  hooks,  828  sus- 
pension insulator  clamps,  and  138  dead 
end  clamps. 

Kelman  Electric  Co.  for  one  three- 
pole   69   K.V.   oil  circuit  breaker. 

CONTRACT    AWARDED. 

LOS  ANGELES.  Cal.— York  lee  Ma- 
chinery Corp..  5051  Santa  Fe  Blvd.. 
Los  Angeles,  at  $3,999  awarded  con- 
tract by  Veterans'  Administration  Fa- 
cility for  providing  and  installing  ice 
cream  making  plant  at  the  Veterans' 
Administartion  Facility.  Los  Angeles. 
Complete  bids  published  Feb.   22,   193.'. 


PLANNED. 

BELLIXGHAM.  Wash.— The  Draper 
VALLEY  Distributors  of  New  York 
are  contemplating  erection  of  a  model 
poultry  ranch  at  Bellingham.  A  forty- 
acre  site  north  of  the  city  has  been 
purchased.  ) 


Construction    Started. 
COTTON   GIN  Cost.    $35,000 

FRESNO.     Fresno     Co.,    Calif.      Floyd 
Station,   10   miles  west   of  Fresno. 
Sheet    iron    cotton    gin    (ginning    ma- 
chinery, etc.) 
Owner — Producers    Cotton    Oil    Co.    (S. 
R.   Pratt,  president)   Highway  and 
North  St.,  Fresno. 
Plans  by  Engineering  Dept.  of  Owner. 
Work   is   under  way  under  the  own- 
er's supervision. 


Planned. 

POOL  •  Cost,    % 

ETNA.   Siskiyou  Co.,  Calif. 
Swimming  pool  (40x80  feet). 
Owner— City  of  Etna. 
Architect— Not  Given. 

Donations  to  finance  the  project  are 
being  solicited  by  Boyd  Naylor  of  Etnn. 

QUOTATIONS      BEING      RECEIVED 

SAN  FRANCISCO  —  The  Board  of 
Directors  of  the  Golden  Gate  Bridge, 
111  Sutter  .■«..  San  Francisco,  is  re- 
ceiving competitive  quotations  from 
Barrett  &  Hilp.  91S  Harrison  St.,  and 
Eaton  &  Smith,  715  Ocean  Ave.,  for 
removal  and  replacement  of  several 
buildings  and  relocating  others,  re- 
placing power  lines,  roadwork.  etc., 
at  the  Presidio  of  San  Francisco. 


TO   SEEK    FUNDS 

SAN  BERNARDINO,  Cal —San  Ber- 
nardino city  council  will  apply  to  the 
SERA  for  funds  with  which  to  finance 
labor  co."ts  of  a  proposed  municip.il 
airport  to  be  constructed  In  San  Ber- 
ni.rdino.  Improvements  will  include 
two  runways  with  oil-mix  surfaces. 
hangars,  office  and  shop  buildings, 
fencing  and  lighting  facilities. 

Preparing   Working   Drawings. 

LIVESTOCK   BLDG.    $695,000    1st    unit 

SAN  MATEO  COfNTY,  Cal.  A'ialta- 
cian  Valley.  South  McLaren  Park 
54  acre  tract). 

One-story  reinforced  concrete  live- 
stock building  (steel  trusses)  1st 
unit  consists  of  main  horse  show 
stalls  to  accommodate  animals 
etc.) 


Owner   —   San    Francisco  -  San   Mateo 

Agricultural    District. 
Architect— W.     D.     Peugh.     333    Mont- 
gomery   St.,    San    Francisco. 

The  total  cost  of  the  proposed  build- 
ing is  $1,500,000.  The  second  unit  will 
lonsist  of  the  grand  stand  to  seat 
l.'i.OOO   etc. 

Plans  will  be  completed  in  about 
.sixty    days. 

To   Be   Done  By  Day's  Work. 
RBCONSTRTCT  PRESSURE   STILLS 
Cost.    $400,0011 
RICHMOND.    Contra   Costa    Co.,    Cal. 
Reconstruction     of   pressure    stills     at 

refinery. 
Owner — Standard    Oil    Co.,    225    Bush 

St..    San    Francisco    (R.    G.    Follis. 

in   charge). 
Plans  by  Engineering  Dept.  of  Owner. 
Construction  will  start  in  about  two 
weeks    by    owner's    own    forces.    Some 
materials    will    be    purchased. 


20— MISC.  SUPPLIES  AND 
MATERIALS 

BIDS  OPENED. 

FORT  PECK.  Montana.— McClintic- 
Marshall  Corp..  Bethlehem.  Pa.,  at 
$22,963.42  including  government  freiglit 
.'■ubmitted  low  bid  to  the  U.  S.  Engi- 
neer Office.  Kansas  City,  Mo.,  Feb.  21. 
for  furnishing  280  28-in.  I.D.  Land 
Pipes,  1,4 -in.  thick,  and  560  28-inch 
Land  Pipe  Connecting  Links  for  the 
Fort   Peck  Dredges. 

Complete  bids  follow: 

McClintic-Marshall  Corp.,  Bethlehem 
Pa.;  shipping  point.  Leetsdale.  Pa.. 
$22,963.42. 

Taylor  Forge  &  Pipe  Works.  Chi- 
cago: shipping  point,  Chicago;  $23.- 
207.63. 

Babcock  &  Wilcox  Co.,  Denver,  Colo, 
shipping  point,  Barberton,  Ohio;  $23,- 
312.18. 

Cri.ne  Co..  Kansas  City,  Mo.;  ship- 
ping point,   McKeesport.   Pa.  $23!694.39 

Steel  Tank  &  Pipe  Co.  of  Calif.. 
Portland.  Ore.,  shipping  point,  Port- 
land;  $27,672.18. 

Treadwell  Const.  Co..  Midland.  Pa., 
shipping  point,  Midland.   $27,891.42. 

Alco  Products,  Inc..  New  York  City, 
shipping  point,  Dunkirk,  N.  Y..  $28.- 
229.49. 

Bids  held  under  advisement. 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal.— Crane  Co..  321 
East  3rd  St..  awarded  contract  by  .=*. 
A.  Joseph,  Purchasing  Agent.  Metro- 
politan Water  District,  Los  Angeles, 
at  $3394.75  for  furnishing  standard 
lap-welded  black  steel  pipe,  f.o.b. 
Banning,  Calif.,  under  Bid  No.  33200. 
The  other  bids  were:  California 
Pipe  &  Supply  Co..  $3479.68;  Keenan 
Pipe  &  Supply  Co..  $3394.78;  Petro- 
leum Equipment  Co.,  $3394.75;  Tun- 
nell  Wood  &  Neilan,  Inc..  $3394.75; 
Pacific  Southwest  Pipe  Co..  $3394.75; 
Pennsylvania  Iron  &  Steel  Co.,  $3.- 
394.75;  Ducommune  Corp.,  $3394.75; 
Kelly  Pipe  Co..  $3394.75;  Grinnell  Co. 
of  the  Pacific.  $3394.75;  Smith  Booth 
Usher  Co.,  $3394.75;  Mell  O.  Halde- 
man  Corp..  $3394.75;  Hickey  Pipe  & 
Supply    Co.,    $3395.75. 


BIDS    OPENED 

LOS  ANGELES.  Cal. The  follow- 
ing bids  were  received  by  D.  P.  Nick- 
lin.  Purchasing  Agent  of  the  Los  An- 
geles Water  &  Power  Bureau.  Room 
740.  207  S.  Broadway.  Feb.  28.  tor  fur- 
nishing 18  only  metal  enclosed,  indoor 
switch  gear  units  under  Specification 
No.    1613.      The   items   were: 

(A)  f.o.b.    bidder's    shipping   point; 

(B)  f.o.b.    cars    power   spur   No.    1,    A. 

T.   &  S-.   F.  Ry..  Los  Angeles. 
The  bidders  were: 
(1)  General     Electric    Co.  —  Shipping 
point    Philadelphia,    Pa.      Terms 
net. 


(2)  Conduit  Electric  Mfg.  Corp.— Ship- 

ping   point    Boston,    Mass.,    and 
Hyde  Park,  Mass.     Terms  net. 

(3)  Delta    Star   Blec.    Co.    —    Shipping 
point,    Chicago,    111.      Terms   net. 

(4)  Kierman   Elec.    &   Mfg.   Co.— Ship- 

ing    point     1650    Naud    St..    Los 
Angeles.      Terms   net. 

(5)  S-quare  D  Co..  Inc. — Shipping  point 

Los    Angeles.      Discount,    2%    30 
days. 

(6)  Westinghouse   Elec.    &   Mfg.   Co.— 

Shipping    point    East    Pittsburg. 
Pa.,  or  Los  Angeles.     Terms  net. 

(7)  Westinghouse     Elec.    &   Mfg.     Ck). 

(alternate  bid)    (47  breakers  less 
$2400)  —  Shipping      point      East 
Pittsburgh,  Pa.,  or  Los  Angeles. 
Terms  net. 
The  bids  were: 

(A)  (B) 

(1) $  8,500.00  $  9,000.00 

(2) 7,400.00  8,200.00 

'3) 6,920.00  7.500.00 

(4) 10,440.00  10,440.00 

(5) 5,598.00  5,598.00 

(6) 13.450.00  13,950.00 

(7) 8,325.00  8.825.00 


BIDS  OPENED. 

BEVERLY  HILLS,  Los  Angeles  Co.. 
Calif. — Bids  for  furnishing  one  deei) 
well  turbine  pump  for  the  city  water 
department  were  opened  by  the  Bev- 
erly Hills  city  council  February  27. 
The  bids,  which  were  referred  to  the 
city  attorney  and  consulting  engineer." 
were : 

Bidders  follow: 

(A)  Pomona  Pump  Company. 

(B)  Peerless  Pump  Company. 

(C)  Layne  &  Bowler  Corp. 

(D)  Byron-Jackson  Co. 

(E)  Victor  Equipment  Co. 

(F)  Submersible  Motorpump  Co. 

(G)  Wintroath    Pumps.    Ltd. 

UNIT  A 

(1)  Ciipacity  gpm; 

(2)  net  price  delivered; 

(3)  installing; 
(4)electric  material; 
(5)  extra   column   10  ft. 

(A)  ....700  $1,945.90  $98.40  $145  00  $44.25 
....800  1.798.60  90.40  145.00  44.25 
...850  1.909.60  111.20  145.00  44.25 
....900     1.999.60  111.20     145.00     50.25 

(B)  .700  1,931.20  98.40  104.16  44.25 
...-800  1,780.15  90.40  104.16  44.25 
...850  1.891.15  111.20  104.16  44.25 
...900     1.981.15  111.20     104.16     50.25 

(C)  ...700  2.519.55  92.25  120.00  50.00 
...800     2.084.61  105.00     120.00     50. dO 

-.850     2.196.20  105.00     204.00     56.00 
.900     2.295.70  105.00     204.00     56.00 

(D)  ...700  1,981.94  92.25  121.98  45.36 
...800  1,825.88  84.75  121.98  45.39 
.850  1,939.67  104.25  121.95  45.36 
...900     2.031.90  104.25     121.98     51.51 

(F)  ...700  1,931.20  123.00  174.00  44.25 
...800  1.770.15  113.00  174.00  44.25 
..  .850  1.890.40  139.00  174.00  44.25 
...900     1,981.15  139.no     174.00     50.25 

(G)  ...700  1.944.80  99.09  171.20  59.00 
...800  1.793.50  91.01  171.27  59.00 
...850  ,1.905.34  112.03  171.27  59.00 
...900     1.996.02  112.03     171.27     59.01 


UNIT 

B 

Capa- 

Net 

Price       I 

nstalling 

city  C.I.  bowls 

Bronze  bowls 

(A) 

600 

$432.80 

$716.80 

$100.1N 

700 

432.80 

716.80 

110.40 

800 

432.80 

716  SO 

110.40 

(B) 

600 

432.80 

716.80 

75.00 

700 

432.80 

716.80 

75.00 

800 

443.20 

727,20 

75.011 

(C) 

600 

564.70 

941.70 

110.40 

700 

564.70 

941.70 

110.40 

800 

654.90 

1090.00 

110.40 

(D) 

600 

591  22 

1007.12 

107.20 

700 

451.82 

763.42 

110.40 

800 

409.18 

675.68 

110. 4'i 

(E) 

600 

510.52 

830.32 

100. On 

700 

473.62 

764.72 

110.40 

800 

510.52 

830.32 

110.40 

(F) 

600 

No  bid 

(Gt 

600 

540.80 

908.80 

110.40 

700 

540.80 

908.80 

110.40 

800 

443.20 

727.20 

110.40 
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ACHIMERT  ^  MATERIAId 

Bid   call!   for  conitructlon    machin  cry   and    materldi   and    miteallantout  (qulpmcnt   and  tuppllat  purehacad  by 
Federal,   State,   Municipal   and   other  public   agencies. 


LOS  ANGELES  CITY 

LOS  ANfiKMCS,  Cnl— Until  Mar.  t8 
1  P.  M.,  I>l<li.  will  hp  ri'celvod  l>y  I). 
P.  NIcklln.  I'liri'luiHlnK  ARont,  ^.o.^ 
Anifi'lcN  Water  cS  I'ciwi-r  Muri'aii.  I{ni 
740,  207  S.  HrDadway.  fi.r  fvirnlHlilntt 
two  iinly  used  mine  IniNt.s  under  Spec. 
No.   Ki37.  «.s  folloWH: 

(1)  for  2  only  electrlenlly  ilrlven    mine 

holHta: 

(a)  fob  ears  bidder'.s  n'nlpplnf;  point; 

(b)  fob  I, one  Pine. 

(2)  for  1   only  electrically  driven  mine 

hol.st : 

(a)  fob  ears  bidder's  shlpplnK  point; 

(b)  fob  I-one  Pine. 

'  Rperlfliatlons  obtainable  from  above 

efflre. 

RECLAMATION  BUREAU 

j  GRAND    rOUI.EE    DAM.    Washlns- 

[      ton— I'ntll    March    21,     2    P.    M.,     bid." 
.       will    be    received      by    the    nureau      of 
!      Reclamation.     Denver.    Colorado,     iin- 
1       der    Spec.    No.    6G7-D,    for    furnishing 
,      and  dellverlns  f.o.b.   cars  at   the   fac- 
tory  shipping     point     or    at     Almira, 
Washington,      thlrty-flvc    30-(fal.      and 
one    120-Bal.      electric     storage     water 
heaters    and    thirty    300n    watt,    side- 
arm.    circulatinK-type.    electric    water 
heaters    for    the      residences      at    the 
Government     Camp  at   Grand     Coulee 
Dam.    Columbia    Basin    Project. 

All  apparatus  will  be  ln.stalled  by 
the  Government. 

SpecUicntions  obtainable  from  above 
office  without  charge  to  prospective 
bona  fide  bidders;  to  others,  2.Sc  not 
returnabli'. 

HorLDKR  CITY,  Nevada  —  Until 
Mar.  20,  2  P.  M..  bids  will  be  received 
by  the  Bureau  of  Keclamation,  Den- 
ver. Colorado,  under  Spec.  No.  666-D. 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  factory  shipping  point  or 
at  Boulder  City.  Nevada,  one  electric 
wiiter  beater  with  tank  and  motor- 
driven  circulating  pump:  two  30-gal. 
and  one  120-gal.  electric  storage  water 
heaters;  seven  electric  water  coolers 
(3  gal.  pr  hr.  capacity)  and  four  elec- 
tric water  coolers  (fi..T  gal.  per  hour 
capacity)  for  installation  in  the  Bould- 
er Power  Plant.  Boulder  Cany!)n 
Project. 

All  apparatus  will  be  installed  by 
the  Government. 

Speciflcations  obtainable  from  above 
office  without  charge  to  prospective 
bona  fide  bidders:  to  others.  .50c  not 
returnable. 


DENVKh.  Colo.— Until  March  11, 
2:00  P.  M.,  bid.'i  will  be  received  by  A. 
McD.  Brooks.  Purchasing  Agent.  Bu- 
reau of  Reclamation,  Customhouse, 
Denver,  for  furnishing  fob  cars  ship- 
ping point  and/or  cars  destination  at 
Rye  Patch.  Nev.  (Sch.  No.  1)  and  Og- 
den.  Ut:  h  (Sch.  No.  2)  interlocking 
and  sheet   steel  piling,  as  follows: 

SCHEDULE  NO.   1 
(!)   250  tons  new  straight,   interlocking 
sheet  piling   in   lengths  as  ordered 
not   exceeding   40   ft.; 

SCHEDULE  NO.  2 

(2)  .5    pes.    new    steel   sheet    piling,    20 
ft.  long: 

(3)  ,"i  pes.  do,  25  ft,  long: 

(4)  6  pes.  do.  30  ft.  long; 

(5)  162  pes.  do.   35  ft.   long; 
(0)   18  pes.  do,  40  ft.  long: 
(7)   IS  pes.   do,    45  ft.   long. 

Bid  No.  20.3S3-A.  Specifications  ob- 
tainable from  the  above  office. 


BOULDER  CITY,  Nev.— Until  Mar. 
25.  2  P.  M.,  bIdM  will  be  received  bv 
the  Bureau  of  Ueelaniatlon.  Denver, 
Colo.,  under  Spec.  No.  CfiS-D,  for  fur- 
nishing iind  delivering  fob  cars  at  tb. 
factory  »hlpi)lnK  point  or  at  Itoulder 
City,  two  120  cell  and  one  (iii-eell  mor- 
nge  batterlcB,  for  Installation  In  the 
Boulder  Power  Plant.  Boulder  <'anyon 
Project. 

All  apparatus  will  be  Installed  by  the 
Government. 

Specifications  obtainable  from  above 
ofn<'C  without  charge  to  prospective- 
bona  fide  bidders;  to  others,  JO. 25  not 
returnable. 


U.  S.  FOREST  SERVICE 

GOVEUN.VIENT  ISLAND.  Cal.— Un- 
til March  11.  2  P.  M.,  bids  will  be  re- 
ceived by  I.  M.  Stevens.  Acting  Sup- 
ply Officer,  Eorest  Service  .Supply  De- 
pot, Government  Island,  Oakland,  un- 
der Bid  No.  2094,  for  furnishing  30 
sets  of  steel  arrows  or  surveying  pins, 
extra  heavy  'A-in.  diameter.  14-inches 
long. 

Delivery  fob  Government   Island. 

Speciflcations  obtainable  from  above 
offlce. 


GOVERNMENT  ISLAND.  Cal.— Un- 
til March  15,  2  P.  M.,  bids  will  be  re- 
ceived by  Frank  Haynie,  Supply  Of- 
ficer, Forest  Service  Supply  Depot, 
Government  Island,  t)akland,  under 
Bid   No.    2130,   for  furnishing: 

(1)  300,000  gals,  first  grade  gasoline. 

(2)  5000    gals,    engine    oils.    Class    D. 
VV-0-496.SEA.    20   to  40. 

(3)  1000   jol)s   draining   crank   cases. 

(4)  1500   jobs,    lubrication. 

(5)  1000  jobs  lubrication  (not  chassis) 

(6)  500  jobs  lubricants. 
Specifications  obtainable  from  al)ove 

office. 


GOVERNMENT  ISLAND,  Cal —Bids 

will    be    received    by    Frank    Haynie. 

Supply   Officer,   Forest   Service   Supply 

Depot.    Government    Island.    Oakli.nd. 

as  follows: 

MARCH  8,  2  P.  M. 

BID  NO.  2140:  Fob  bidder's  shipping 
point  and/or  Los  .Angeles:  144  ft 
CMP  culvert: 

BID  NO.  2130:  Fob  bidder's  shipping 
point  and/or  Los  Angeles:  2,000 
ft.  CMP  culvert. 

MARCH  11.  2  P,  M. 

Bin  NO.  2129:  Fob  bidder's  shipping 
point  and/or  Government  Island: 
Replacement  p  .1  r  t  s  for  gasoline 
lanterns; 

BID  NO.  2136:  Fob  bidder's  shipping 
point  and/or  Portland,  Ore.:  (1) 
2,SG  sheaths  for  3H  No.  D  B  West- 
ern pattern  axes;  (2)  490  sheaths 
for  Pulaski  tools: 

BID  NO.  2126:  Fob  bidder's  shipping 
point  and /or  San  Diego:  one  port- 
able welding  generator,  300  amp.. 
40  volt: 

BID    NO,    2132:    Fob    bidder's    shipping 

point    and/or    Government    Isl:.nd: 

Replacement   parts   for  Coleman 

lanterns. 

Speciflcations  obtainable  from  above 

offlce. 


NAVY     DEPARTMENT 


WASHINGTON,  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  & 
Accounts.  Navy  Dept  ,  W\ishington.  D. 
C.  for  furnishing  miscell.ineous  sup- 
plies and  equipment   as  followi: 


fil.ASKKS.  water  KauRe:  144,  Hnn  iJl- 
ego  and  PuRet  Hound;  660,  Han  111- 
rgo;  2'J9.  Puget  Sound;  230  Mnre 
Inland.    Seh.   4383;    March   12. 

BRUSHES,  flowInK,  lellerlUK.  varnUh 
and  plalcrM";  Eaut  and  Went  Yard*. 
Sch    4402-   March   12. 

KORGINGS.  corroslon-renlallnn  utee!; 
East  and  Went  Yarda.  Sch.  4430; 
March  15. 

EQUIPMENT.  bu»  Iraniifer  egulpmen'. 
and  spares;  EaHt  and  Went  Yard.n 
Seh.  44S4:   March  15. 

CYLINDERS,  leaded  nickel  bronze 
cylinders  and  spares ;  East  and 
West   Yards.   Sch.  4443;  March  10. 

TRAPS,  cast  steel  traps  and  spare 
combination  orlflces  and  tubes. 
East  and  West  Yards,  Sch.  4441; 
March  19. 

FlLLKn.S  112  l-qt.  oil  fillers.  Mare 
Island  and  Puget  Sound;  2.200  oil- 
ers, p:ast  Yards.  Sch.  4455;  March 
19. 

OARS,  approx.  600  straight  ash  oars; 
East  and  West  Yards.  Sch.  4454; 
March   19. 

.MACHINES,  3  electrically  operated 
meat  chopping  ma.chlnes  &  aares; 
Mare  Island.     Sch.   4448;  March  19. 

BL.ADES,  26.504  dozen  hacksaw  blade". 
Mare   Island.    Sch.  4458;  March  22 

RANGES.  10  oil-burning  ranges  and 
spares;  Mare  Island.  Sch.  4446; 
March  22. 

LUMBER.   100.000   ft.   b.m.   teak;   East 

or  West  Yard.  Sch.  4459;  April  16. 

.Specifications  obtainable  from  above 

office. 


SAN  FRANCISCO  CITY 

SAN  FRANCISCO.— Until  March  18. 
3  P.  M..  bids  will  be  received  by  T. 
A.  Brooks.  Purchaser  of  Supplies.  Rm. 
270.  City  Hall,  under  Bid  No.  1339.  for 
furnishing  100,000  l.f.  of  %-in.  stand- 
ard wrought  steel  galvanized  water 
pipe. 

.^T»eeifications  obtainable  from  above 
offlce. 


SAN  FRANCISCO.- Until  March  22, 
3  P.  M.,  bids  will  be  received  by  T. 
A.  Brooks.  Purchaser  of  Supplies,  Rm. 
270.  City  Hall,  under  Bid  No.  1342.  for 
furnishing  steel  manganese  track 
crossings    for    the   Municipal    Railway. 

Speciflcations  obtainable  from  above 
ofTue. 

MET.  WATER  DISTRICT 

LOS  ANGELES.  Cal.— Until  March 
12.  10:00  A.  M..  bids  will  be  received 
by  the  Metropolitan  Water  District. 
306  W.  3rd  St..  Los  Angeles,  for  fur- 
nishing structural  steel  I-beam  ribs 
with  appurtenant  splice  plates,  base 
plates,  bolts  and  nuts,  for  support 
for  10-ft.  diameter  tunnel.  Specifica- 
tions No.  M-2040.  Bid  No.  33348.  Cer- 
tified or  cashier's  check.  $500.  Julian 
Hinds,   Assistant  Chief  E^ngineer. 


WAR   DEPARTMENT 

FORT  MASON.  Cal.— Until  March  11 
10  A.  M..  bids  will  be  received  by  the 
Quartermaster  Supply  Officer.  San 
Francisco  General  Depot.  Fort  Mason, 
under  Ren.  No.  QM  671-72-35.  Memo 
5971.  and  Req,  No.  QM  92S-4036-33, 
Memo   5983.    for   furnishing: 

(1)  200    10-gal.    milk    cans; 

(2)  8  fender  logs,  for  piling  protection 

40-ft.  long.  No.  1  Douglas  fJr,  30- 
diameter. 
Speciflcations  obtainable  from  above 
efflce. 
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NEWSINDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

21.— Bridael  30.— Reunoln    and 

22.— Dredglns.    Harbor  Oama 

.-       ,     ,     .'t       «  ^'- — Pipe  Linea  and 

23— Irrigation   ProJ.  w  ,. 

24.— St.   Light.   Syitema,. 

25— Machinery   and       32.— Sewen    I    Sewage 

Egulpmenl  Olipasal  Plante 

26— Rallroadt  33— Water    Worki 

29.— StTMti  &  Hlih-  roundi 

wayt  35. — Tunnels 


21—  BRIDGES 

PREPARING  SPECIFICATIONS. 

OGDEN,  Utah.— The  Bureau  of  Rec- 
lamation, Denver,  Colo.,  Is  preparing 
preliminary  plana  and  speciflcationg 
for  a  steel  siphon  for  the  water  col- 
lectings system;  trash  rack  metal  work, 
liftinp  device,  rake  and  derrick  crane; 
for  the  Ogden-Brigham  Canal  struc- 
tures, Ogden  Canyon  pipe  line,  of  thf 
Ogden  River  Project,   Utah. 


BIDS   WANTED. 

S.\N  FRANCISCO.— Until  March  11, 
2  P.  M.,  bids  will  be  received  by  Jas. 
T.  Porster,  Assistant  General  Pur- 
chasing Agent,  Forest  Service.  S5  2nd 
T.  Forster,  Assistant  General  Pur- 
St.,  San  Francisco,  under  Contract 
No.  518,  for  furnishing  one  9S-ft.  struc- 
tural steel  truss  span  for  Italian  Bar 
Bridge. 

Delivery  fob  bidder's  shipping  point. 

Specifications  obtainable  from  above 
ofBce.  1 


BIDS   WANTED. 

SAN  FRANCISCC  —Until  March  11, 
2  P.  M.,  bids  will  be  received  by  Jas. 
chasing  Agent.  Forest  Service,  85  2nd 
St.,  San  Francisco,  for  furnishing  two 
27^4-ft.  structural  steel  beam  spans 
for  the  Italian   Bar  Bridge. 

Delivery  fob  bidder's  shipping  point. 

Specifications  obtainable  from  above 
office. 


PROJECT   APPROVED. 

APTOS,  Santa  Cruz  Co.,  Cal.— SERA 
has  approved  appropriation  of  $10,610 
for  the  construction  of  the  Valencia 
Creek  Bridge  at  Aptos.  County  Engi- 
neer Lloyd  Bowman  will  supervise  the 
project,  which  will  employ  30  labor- 
ers. 

CONTHACT   AWARDED. 

ALAMEDA  COUNTY,  Calif.  —  Mac- 
Donald  &  Kahn  Co.,  Ltd.,  200  Finan- 
cial Center  Bldg.,  San  Francisco,  at 
115.225  awarded  contract  by  the  Ala- 
meda County  Board  of  Supervisors 
for  placing  steel  sheet  piling  sur- 
rounding the  Oakland  and  Alameda 
underwater  pits  of  the  Park  St.  bridge. 


BIOS   WANTED 

LOS    ANGELES,    Cal.— Until    March 
20,  10,  A.  M.,  new  bids  will  be  received 
by    Lo.s      Angeles      Board    of      Public 
Works   for  constructing  the  San   Fer- 
nando Road  bridge  over  the  Southern 
Pacific    Company's    tracts    near    Tun- 
nel Stction.     The  work  involves: 
(  1)  Alter  existing   structure; 
(  2)  843  cu.  yds.  Class  F  concrete: 
(  3)   100  cu.  yds.  Class  G  concrete: 
(  4)  Reinf.  steel  (lump  sum  bid); 
(  5)  Ornamental   Concr.   railing   (lump 

sum  bid); 
(  I)  Grading,     lump     sum   bid   (51   cu. 
yds.  cut); 


f  7)  131  tons  asphaltic  concrete  base; 
(  8)   159  tons  asphaltic  concrete  wear- 
ing surface; 
(   9)  32  sq.  ft.  oiled  roadway; 

(10)  115    lin.    ft.      heavy      unplastered 

curb; 

(11)  116    sq.    ft.    concrete    gutter,    8-in. 

thick. 


CONTRACT   AWARDED. 

LOS  ANGELES  COUNTY,  Cal.— R. 
R.  Bishop,  507  East  Broadway.  Long 
Beach,  at  $25,270  awarded  contract 
by  the  State  Highway  Commission, 
Sacramento,  for  bridge  construction 
in  Los  Angeles  County,  comprising 
the  widening  of  a  reinforced  concrete 
bridge  across  Malibu  Creek,  approxi- 
mately 10  miles  northwest  of  Santa 
Monica,  consisting  of  seventeen  31 -ft. 
C-inch  spans  on  concrete  bents  and 
abutments. 


BIDS    WANTED. 

IMPERIAL  COUNTY,   Calif.  —  Until 
March  12.  2  P.  M..  bids  will  be  receiv- 
ed by  the  Department  of  Public  Works 
Division  of  Highways,  at   the  office  of 
the  District  Engineer.   Union  Building, 
San    Diego,    for    constructing    a    bridge 
in    Imperial   County,    3.7   miles    east   of 
Brawley   across   Alamo    river,    consist- 
ing of  eight  19-ft.  timber  trestle  spans 
on    pile   bents,    involving: 
(   1)   1   only  detour  bridge  complete; 
(  2)  1   only   existing   bridge   to   be   re- 
moved and   disposed  of; 
(  3)   1500  c.y.  roadway  excavation  , un- 
classified; 
(  4)  90   c.y.   imported   gravel   (detour); 
(  5)   7  tons  fuel  oil   (detour); 
(  6)  119   tons  curshed   gravel   or  stone 

(bit.  treated  surfacing) ; 
(  7)   6   tons   cut-back   asphalt    (bitumi- 
nous treated  surfacing); 
(  8)   1815   ft.   furnishing   treated   Doug- 
las fir  piles,  including  test  piles; 
(  9)   49  each,   driving  do; 

(10)  60    M.    ft.    b.m.    redwood    timber, 

dense   select,    all-heart   structur- 
al grade; 

(11)  17  M.  ft.   b.m.  timber,  select,  all- 

heart  structural  grade; 

(12)  18     l.f.     36-in.    corru.     metal     pipe 

(close  riveted  and  soldered); 

(13)  1    only,    concrete    joint    for    corru. 

metal    pipe    culvert; 

(14)  1   lot   misc.   Items  of  work. 
Plans    and    specifications    obtainable 

from  the  above  office.       • 


BIDS   WANTED. 

RIVERSIDE  COUNTY,  Calif.— Until 
March  18,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Departmebt  of  Public 
Works,  Division  of  Highways,  E.  Q 
Sullivan,  District  Engineer.  247  Third 
St..  San  Bernardino,  for  the  construc- 
tion of  a  reinforced  concrete  girder 
bridge  over  San  Gorgonio  Wash,  con- 
sisting of  five  30-ft.  spans,  to  be  wid- 
ened to  provide  a  roadway  30-ft.  wide, 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


in  Riverside  County  about  three  miles 
east  of  Banning. 

Plans    and    specifications    obtainable 
from   the  above  office. 


PROJECT    APPROVED 

BAKERSFIBLD,  Kern  Co..  Cal.— 
SERA  has  approved  a  supplementary 
appropriation  of  $3024  for  the  contin- 
uation of  the  construction  of  a  pedes- 
trian underpass  under  U.  S.  Highway 
No.  99,  Fremont  S'chool.  Bakersfleld. 
T.  Leland  of  the  B'akersfield  School 
District,  will  supervise  the  project 
and  will   employ  31   laborers. 


CONTRACT    AWARDED 

CLACKAMAS  COUNTY,  Oregon— 
Averill  &  Philpott,  Portland,  at  $18,- 
701  submitted  low  bid  and  awarded 
contract  by  the  Oregon  State  High- 
way Commission,  Portland,  February 
28.  for  the  construction  of  a  concrete 
bridge  over  Milk  Creek  on  the  Cas- 
cade Secondary  Highway  at  Mulino, 
Clackamas  County.  U.S.P.W.  Proj- 
ect No.   NRS   242. 

The  bid  was  $20,292  but  the  contrac- 
tors are  not  required  to  handle  traffic, 
so  the  bid  was  reduced  to  $18,701. 
Complete   bids  follow: 

Averill   &   Philpott,    Portland $20,202 

J.    F.    Johnston,    Newberg 20,433 

C.   J.   Montag  &  Sons,    Portland  23,508 
United   Cent.   Co.,    Portland 24,971 


BIDS    OPENED 

WASCO  COUNTY,  Oregon— Kern  & 
Kihbe,  42  S.  E.  S'almon  St.,  Portland, 
at  $9563  submitted  low  bid  to  Oregon 
State  Highway  Commission,  Port- 
land, February  28,  for  the  construc- 
tion of  a  concrete  bridge  over  Mill 
Creek  on  the  Columbia  River  in  the 
City  of  The  Dalles,  Wasco  County. 
U.S.P.W.  Project  No.  NRM  36-C. 
Complete   bids   follow: 

Kern    &    Kibbe.    Portland $  9,563 

Sig    Ash,    Portland 10,750 

Averill    &    Philpott,    Portland...-.  10,856 

United    Cont.    Co.,    Portland 10,987 

W.    W.    McFarlane,    Canby 11,366 

Joplin    &    Eldon,    Portland 12,322 

All   bids   held   under  advisement. 

BIDS  WANTED. 

RIVERSIDE  COUNTY,  Calif.— Until 
March  18,  2  P.  M.,  as  previously  re- 
ported, bids  will  be  received  by  the 
Department  of  Public  Works,  Divi- 
sion of  Highways,  E.  Q.  Sullivan,  Dis- 
trict Engineer,  247  Third  Street,  San 
Bernardino,  for  the  construction  of  ;. 
reinforced  concrete  girder  bridge  over 
San  Gorgonio  Wash,  consisting  of  five 
30-ft.  spans,  to  be  widened  to  provide 
a  roadway  30-ft.  wide,  in  Riverside 
County  about  three  miles  east  of  Ban- 
ning. 

The  work  involves: 

(1)  24   c.y.    existing   concrete   removed 

and  disposed   of; 

(2)  175  c.y.    structure  excav;.tion: 

(3)  130   c.y.   Class   A   Portland  cement 

concrete   in   place; 

(4)  31,000  lbs.  bar  reinf.  steel  in  place; 

(5)  184  lbs.  bronze  expansion  plates  in 

place; 

(6)  166    l.f.     temporary    timber    gut-rd 

rail. 
PI:*ns    and    specifications    obtainable 
from  above  office. 


LOW     BIDDER. 

DOUGLAS,  Ariz.— Ed.  Powell,  Doug- 
lass, submitted  the  low  bid  to  the 
Treasury  Department,  Procurement 
Division.  Public  Works  Branch,  Wash- 
ington, D.  C,  Feb.  28,  at  $3775  on 
Item  (1)  and  $3000  on  Item  (2)  for 
furnishing  all  labor  and  materials  and 
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prrformlnK  nil  work  for  ponatriirtlnB 
a  i-omri'tf  lirlclK<>  aiitl  iippniMclH'ii  lit 
thr  V.  S.  liiBiioilldM  St.illiin.  HimikIhh; 
KxiMiillvi-    (>r<l<T    Nil.    GMC. 

March   I.    1035 
BIDS  WANTED 

I,OS  AN<iKLKS.  Cnl.  — I'nltl  March 
JO.  10  A.  M..  new  lilrtsi  will  ho  received 
by  \.<'»  Aii(?elc»  Board  of  Public 
Wi>rk!<  fiir  cnnKtructliiK  Ihe  C.afrcy  SI. 
hrUlRc  across  Siiimnerland  Avenue  and 
the  (Inffey  Sl.-Klbcnm  urade  Mcpara- 
llon. 

The  work  Involves: 
(  1)  ClasH   K  concrete   (5029  cu.   yds.): 
(  i)  Class  <!  concrete   (100  cu    yds.). 
(  3»  RelnforcluK    steel,    lump    sum    hid 

("'.15,000   lbs.    relnf.    steel): 
(  i)  CreoNotPd   timber  piles,   lump  sum 

hid  (2r,5  11m.  ft.): 
(  6)   Uelnforced     concrete     piles.     Iiin\p 

sum  bla; 
(  6)   Uelnforced     concrete     piles,     lump 

sum    bid    (5604    lln.    ft.)    cast     in 

place,  alternate  to  Item  5: 
(1.)  price    per    lln.    ft.    deductions. 

precast    piles; 

(b)  same  cast  In  place  piles; 

(c)  price   per   lln.    ft.    for  additions 
precast   piles; 

(d)  same   cast    in   place   piles; 

(  7)  Ornamental    concrete    railing    i.nti 

pylons  (953  lln.  ft.); 
(  8)  Ornamrnlal     iron     raiinss.      lumii 

sum  bid  (56  lln.  ft.); 
(  9)   F;iectrlc    conduit    system,    lump 

sum  bid 

(10)  T.lBhtlnp    system,    lump    sum    b  d 

(13    standards    and    one    bracket 
liKht); 

(11)  C.radinK.    lump    sum    bid    (238    cu 

yds.   and   135.S   cu.   yds.   fill); 

(12)  Asphalt  cimcrete  base  (820  tons); 
(131  Asphaltic    concrete    wearing    sur- 
face (543  tons); 

(14)  Sidewalks,     3-ln.     thick     (7877    sq 

ft.); 

(15)  Sidewalk.  4-ln.  thick  (50  sq. 

(16)  Spec'al   curb    (213   lin.    ft.); 

(17)  Integral    curb    and    gutter. 

thick    (523   lin.   ft.): 

(18)  Integral     curb     and 

thick   (609  lin.   ft.); 

(19)  Concrete    gutter,     .s- 

sq.   ft.); 

(20)  Storm   drains.   lump   sum   bid: 

(21)  TratHc    markers,    lump    sum    b  d. 


Butt« 


ft.); 


6-ln 


S-in. 


thick    (L':i 


CONTRACT    AWARDED. 

WASHINGTON  COUNTY.  C^re.— .7. 
F.  Johnston.  Newberg.  at  $4,464  sub- 
mitted low  bid  and  awarded  contract 
by  the  Oregon  State  Highway  Com- 
mission, Portland.  February  2.S.  for 
the  construction  of  two  culverts  over 
Cedar  Creek  on  the  Votaw  Unit  of 
the  West  Side  Pacific  Highway,  ap- 
proximately five  miles  east  from  New- 
berg. in  Washington  County:  U.S.P.W. 
Protect  No.    \'RH  73. 

Complete  bids  follow: 

J.   F.   Johnston.   Newberg $4,464 

Louis    Johnson.    Portland 4,770 

Sig    Ash,    Portland 4,964 

Parker  -  Pchram.   Portland 5.030 

Fred    Ovesin.    Vernonia 5,274 

W.  W.   McFarl.ane.   Canby 5,803 

Harold    Blake,    Portland 6,350 


CONTRACT     AWARDED 

UMATII.I.A  Ct^UNTY.  Oregon— C. 
J.  Montag  &  Sons,  Worcester  Bldg., 
Portland,  at  $42,080  submitted  low  bid 
and  awarded  contract  by  the  Oregon 
SHate  Highway  Commission.  Portland. 
February  28.  for  the  construction  of 
a  concrete  bridge  over  Umatilla  River 
on  the  Old  Oregon  Trail  in  Pendleton. 
Umatilla  County.  U.S.P.W.  Project 
No.  NRM  38-C.  Complete  bids  follow: 
C.  J.  Montag  &  Sons.  Portland.  $42. 080 
Hoffman  Const.  Co..  Portland...  43.072 
Kuckenberg-Wittman.     Portland  46.540 

S.    G.    Morin.    Spokane 46.970 

Tom    Llllebo.    Reedsport 48,340 

Geo.  F.   Price.  Dayton.  Wn 49.080 

Northwest    Roads.    Portland 52.080 

Clifton    &    Applegnte.    Spokane..  52.860 
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CONTRACT    AWARDED. 

SAN  KUANCi.S<'().  —  San  Francisco 
Paving  Co..  cr.cr,  Third  St.,  nl  $744.00 
awarded  contract  by  the  Department 
of  Public  Works.  City  Hall,  under 
Spec.  No.  1SS40  for  Ihe  removal  of  a 
landslide  on  Bay  Shore  Blvd.  approxi- 
mately 100  ft.  north  of  Hester  Ave., 
Involving  the  removal  of  approximate- 
ly  700   c.y.   of   material. 

BIDS    WANTED 

SACRAMKNTO.  Cal.— T'ntil  March 
6.  3:30  P.  M..  as  previously  reported, 
bids  will  be  received  by  the  Hoard  of 
Trustees  of  the  American  River  Flood 
Control  District.  C.  H.  Merry.  Secre- 
tary. Room  410  State  Bldg..  Sacra- 
mento, for  the  construction  of  East 
Levee    of    Meisler    District. 

The  work  Involves  approximately 
16.400  cu.    yds.   of  earth   work. 

A.  M.  Barton.  Engineer.  Joseph  E. 
Spink.    Assistant    Engineer. 

Plans  and  specifications  obtainable 
at  above  oflicc  or  at  Room  926.  Forum 
Bldg..   Sacramento,  upon  deposit  of  $5. 

PROJECT   APPROVED. 

SAN  FRANCISCO.— SERA  has  ap- 
proved appropriation  of  $11,325  for  the 
excavation  for  addition  to  the  Science 
Building  at  the  State  Teacher's  Col- 
lege, San  Francisco.  Project  w-ill  he 
supervised  by  the  S  F.  State  Teach- 
er's Construction  Project  Division, 
and  will  employ  46  laborers. 


BIDS    OPENED 

SAN  DIEflO,  Cal.— Chas.  and  F.  W. 
Steffgen.  2015  Bay  Front.  San  Diego. 
K\ihmitted  low  bid  to  the  Public  Works 
Officer.  Naval  Operating  Base.  Elev- 
enth Naval  District.  San  Diego.  Feb. 
28.  at  $7657.  for  constructing  fender 
piles  and  chocks  for  station  pier  at 
the  Naval  Operating  Base  (Air  Sta- 
tion), San  Diego.  SJpeciflcations  No. 
7896.  The  engineer  recommended  that 
the  contract  be  awarded  to  the  low 
bidder.     The  other   bids  were: 

M.  H.  Golden.  San  Diego,  $7665. 

V.  R.  Dennis  Constr.  Co.,  San  Diego. 
$7895. 

B.  O.    Larson.    San   Diego.   $7997. 


CONTRACT    AWARDED. 

MARTINEZ.  Contra  Costa  Co..  Cal. 
Duncanson  -  Harrelson.  1405  deYoung 
Building.  San  Francisco,  at  $45,017 
awarded  contract  by  the  Martinez 
City  Council  for  the  construction  of 
a  new  municipal  yacht  harbor,  includ- 
ing approach  trestle  850  feet  In  length: 
wharf  250x40  ft.;  wood  construction, 
crcsoted  piling,  boat  landing  facili- 
ties, etc.  Contract  was  signed  Feb 
26.  Work  will  get  under  way  about 
the    middle   of   March. 

The  award  is  based  on  the  following 
items: 

Item  (1)  $33,663.00.  the  following  de. 
ductions  having  been  made  from  the 
original  bid  of  $37,612  for  the  work 
complete:  Item  4.  $600:  Item  5.  $120: 
Item  6.  $1,394:  Item  8.  $560:  a  total  de- 
duction of  $2,674. 

The  following  negotiated  deductions 
were  made:  electric  hoist.  $800;  elec- 
tric lights  and  poles.  $360;  water  line 
and   connections.   $115;    total   $1,275. 

Item  (3)  addition  of  $11,334  for  navy 
targets,  bring  the  total  proposal  to 
$45,017. 


BIDS  OPENED 

FORT  M.\SON,  Cal.— Pacific  Coast 
Dredging  Co..  112  Market  St..  9nn 
Francisco,  at  $5580  submitted  low  hid 
to  the  (Constructing  Quartermaster. 
For  Mason,  under  Bid  No.  2-8616-35-10 
for  dredging  approximately  25.000  cu. 
yds.  of  material  in  Slip  No.  2  at  Fort 
Mason.     Complete   bids   follow: 


Pncinr   Cnant    DradRlnc   Co f  t,6W 

Ifenly-TlbblltM  Conntr.   Co -     i,»77 

.VI     n.    McOownn.    Inc _ 11.000 

Bldn  held   under  advlneinent.     * 

BIDS   WANTED. 

POItTI.ANli.  Ore— Until  March  15. 
3  p.  .VI..  bids  will  be  received  by  the 
tl.  S  Engineer  OfTlcc.  306  Custom- 
house. Portland,  Major  C.  V.  Williams 
District  Engineer,  under  Hid  No.  35- 
4'.)5.  for  dredging  ar  d  rock  removal  In 
II  depth  of  25  feet  helow  low  water. 
In  the  Multnomah  f;hannel.  a  water- 
way connecting  the  Willamette  River 
at  a  point  about  9  miles  below  Port- 
land with  the  Columbia  River,  near  the 
town  of  St.  Helens,  about  26  miles  be- 
lr)W    Portland. 

The  work  Is  divided  Into  two  Be>-- 
tlons  as   follows: 

SECTION  I:  At  the  south  end  of  the 
channel  and  extending  from  deep  wa- 
ter In  the  Willamette  River  to  near 
the  Johnson  Lumber  Company's  mill, 
a  distance  of  about  6.S0O  feet,  with  a 
gross  channel  width  of  2.50  feet. 

SECTION  II:  At  the  north  end  of 
the  channel  and  extending  from  point 
200  feet  upstream  of  the  wharf  of  the 
St.  Helens  Pulp  &  Paper  Co.  down- 
stream to  deep  water  near  Its  junc- 
tion with  the  Columbia  River,  a  dis- 
tance of  about  2.800  feet,  with  a  gross 
channel  width  of  300  feet. 

The   work   Involves: 

(1)  99.000    c.y.    place    measurement. 

dredging   and    disposing  of   sand 
and  silt; 

(2)  23.600    c.y.    do.    dredging   and    dis- 

posing  of  gravel    and   boulders; 

(3)  200  c.y.  do,  removing  and  disposing 

of  solid  rock. 
Specifications  obtainable  from  above 
oftlce. 


CONTRACT    AWARDED. 

AVADON.  California.  —  The  Santa 
Catalina  Island  Co..  Avalon.  awi.rded 
contract  by  the  City  of  Avalon.  March 
4  ;.t  $5658  for  furnishing  all  labor,  ma- 
terials and  equipment  required  to 
place  in  position  on  the  City  Munici- 
pal Wharf  at  Avalon.  piling  and  tim- 
ber in  accordance  with  plans  and  spec- 
iflci-tions  prepared  by  City  Engineer 
A.   R.   Pollock. 

The  work  involves: 

(1)  19    bearing    piles,    total    length    746 

feet; 

(2)  22    fender    piles,    total    length    766 

feet: 

(3)  18  dolphins,   total  length  900  ft.; 

(4)  52   old   plies   to   be   removed; 

(5)  New   flooring  and   bracing. 

Pan  Pacific  Piling  &  Const.  Co.  sub- 
mitted the  only  other  bid  at  $6318.      - 

PERMIT    ASKED. 

T-ONC.  BEACH.  Calif.  —  Application 
has  been  made  by  the  Los  Angeles 
and  .Salt  I,ake  Railroad  Co.  )Union 
Pacific  System)  for  War  Department 
permit  to  lay  submarine  cable  across 
Cerrltos  channel  at  a  depth  of  42  ft. 
below  mean  lower  low  wj.ter.  parallel 
to  and  85  ft.  easterly  of  the  center 
line  of  Badger  Ave.  bridge  in  Long 
Beach  Harbor.  Drawings  showing  the 
location  and  plan  of  the  proposed  In- 
stallation mi.y  be  seen  In  the  ofHce 
of  the  U.  S.  Engineer  751  S.  Figueroa 
St..  Los  Angeles,  until  11  A.  M..  Fri- 
day. March  8.  1935.  Major  H.  H. 
Stickney.  District   Engineer. 


BIDS    OPENED 

SACRAMENTO.  Cal.— C.  A.  Baker. 
620  El  Camino  Ave.,  North  Sacra- 
mento, at  $0,132  per  cu.  yd.,  total  $2- 
164.80  submitted  low  bid  to  the  Board 
of  Trustees  of  the  American  River 
Flood  Control  District.  C.  H.  Merr>-. 
Secretary.  Sacramento,  for  the  con- 
struction of  East  Levee  of  Metster 
District,  involving  approximately  16.- 
400  cu.  yds.  of  earth  work.  Complete 
bids   follow: 

C.    A.      Baker.    North      Sacramento. 
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$0,132  per  cu.   yd.:  total  $2164. SO. 

A.     Teichert     &     SMn.     Inc.,     Sacra- 
mento,  $0.14   per  cu.   yd.;   total   $229C. 

23— IRRIGATiON   PROJ. 


March  5.  1935 
BIDS  WANTED 

OWYHKE  I'ROJECT,  Oregon-Idaho— 
I'ntil  March  2S.  in  A.  M.,  Ijid.s  will  be 
received  by  the  Bureau  of  Reclama- 
tion, Ontario,  Oregon,  under  Spec. 
No.  614,  for  the  construction  of  ."struc- 
tures. South  Canal,  Station  0  to  Sta- 
tion 736,  Succor  Creek  Division. 
Owyhee  Project,  Oregon-Idaho.  The 
work  is  located  near  Adrian,  Oregon, 
and  Homedale,  Idaho.  The  work  in- 
volves: 

(1)  32.600  cu.   yds.   all  classes  excava- 

tion for  structures: 

(2)  23.S00  cu.  yd.s.  back  fill; 

(3)  3602  cu.  yds.   concrete; 

(4)  370  sq.   yd.s.  dry-dock  paving; 

(5)  200  cu.   yds.   riprap; 

(6)  Placing    590.000    lbs.    reinforcement 

bars; 

(7)  Laying   170    lin.    ft.    4-in.    diameter 

drainpipe; 

(8)  Erecting   3   M.F.B.M.   of  timber  m 

structures; 

(9)  Installing   32,750   lbs.    of  gates  and 

miscellaneous  metal  work. 
Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Ontario,  Oregon;  Denver,  Colorado,  or 
Washington,  D.  C..  without  charge  to 
prospective  bidders;  to  others,  $1.50 
not  returnable. 


LOW   BIDDERS. 

FAIRFIELD,  Mont.— T.  G.  Rowland. 
155S  Tale  Ave.,  Salt  Lake  City,  at  $50.- 
420  submitted  low  bid  to  the  U.  S.  Bu- 
reau of  Reclamation,  Fairfield,  Mont.. 
February  28,  under  Spec.  No.  611,  for 
the  construction  of  earthwork  and 
Btructures  for  the  open  drains,  Green- 
fields Division,  Sun  River  Project,  near 
Fairfield. 

Tomlinson  -  Arkwright  Const.  Co.. 
Great  Falls,  Mont.,  at  $53,640  submit- 
ted second  low  bid.  and  Lease  and 
Leigland,  Great  Falls,  at  $53,670  sub- 
mitted third   low  bid. 


25— MACHINERY  AND 
EQUIPMENT 

PREPARING    SPECIFICATIONS 

BOULDER  CANYON,  Nevada— The 
Bureau  of  Reclamation,  Denver,  Colo., 
is  preparing  plans  and  specifications 
for  the  following,  for  installation  in 
the  dam  and  appurtenant  works  of 
the  Boulder  Dam  Power  Plant:  Intake 
tower  revolving  crane;  bulkhead  gate 
lifting  beam;  tra^sh  rack  lifting  beam; 
walkways  and  stairways  for  upper 
tunnels:  tunnel  ventilation  system; 
86-in.  Paradox  gates  and  72-in.  needle 
valves  for  downstream  plug  outlet 
works. 

Specifications  for  equipment,  etc.,  to 
be  installed  In  the  power  plant  at 
Boulder  Dam,  are  being  prepared  on 
the  following:  Storage  batteries; 
water  heaters  and  coolers  and  flow 
meters;  conduit  Instaliatons  for  con- 
trol communcation  and  station  ser- 
vice power  and  light;  high  voltage 
circuits  from  power  plant  to  switch- 
yard; electrical  Installation  in  hoist 
house  at  upper  end  of  control  tunnel; 
oil  handling  system,  relay  house  and 
battery  room  for  287  kilovolt  switch- 
yard; windows:  contr"!  board  for 
water  maj-sier's  room;  oscllograplhs 
for  checking  transmission  line  dis- 
turbances; machine  tools;  transformer 
car;  turbine  haudling  crane;  draft 
tube  bulkhead  gates  and  gantry  crane. 
Preliminary  detail  specifications  are 
also  being  prepared  for  generators, 
turbines  and  governors  for  two  ad- 
ditional large  units  for  the  power 
plant,  to  serve  the  Metropolitan 
Water   District. 


BIDS   OPENED. 

GRAND  COULEE  DAM,  Wash.  — 
Lake  Side  Bridge  &  Steel  Co.,  40:! 
Villard  St.,  Milwaukee.  Wis.,  at  $23,- 
2.S1  submitted  low  bid  to  the  Bureau 
of  Reclamation,  Denver,  Colo.,  Feb. 
26,  under  Spec.  No.  664-D.  for  fur- 
nishing and  delivering  fob  cars  at  the 
factory  shipping  point  or  at  Odair, 
Wash.,  one  75-ton  gantry  crane  with 
one  15-ton  auxiliary  hoist  for  the 
storage  yard  at  Grand  Coulee  Dam,  Co' 
lumbia  Basin  Project,  Washington. 

Judson-Paclfic  Co.,  San  Francisco, 
at  $26,700,  and  Alliance  Machine  Co., 
Alliance,  Ohio,  at  $29,225  submitted 
second  and  third  low  bids,  respec- 
tively. 


CONTRACT    AWARDED. 

WASHOE  COUNTY,  Nevada.— H.  C. 
Heidtman,  320  S.  Virginia  St.,  Reno, 
at  $3,783  for  a  WEHR  Motor  Grader 
No.  Q-8-250,  12-feet  board,  awarded 
contract  by  the  Washoe  County  Board 
of  County  Commissioners,  E.  H.  Bee- 
mer,   county  clerk,  Reno. 

It  was  previously  reported  that  thf 
.Austin  Western  Road  Machinery  Co. 
has  been  awarded  the  contract  at  $3,- 
811.25  for  a  Junior  Dual  International 
No.  77  motor  grader. 


COMPLETE    BID    LISTING. 

MARE  ISLAND.  Cal.— Orton  Crane 
&  Shovel  Co.,  60S  S.  Dearborn  Street, 
Chicago,  at  $38,937  on  Item  (1)  and  at 
$38,787  on  Item  (2)  as  previously  re- 
ported, submitted  low  bids  to  the  Bu- 
reau of  Yards  &  Docks,  Navy  Depart- 
ment, Washington,  D.  C  under  Spec. 
No.  7857,  for  furnishing  two  2n-ton 
locomotive'  cranes  for  Mare  Island 
Navy  Yard. 

Complete  bids  follow: 

Orton  Crane  &  Shovel  Co.,  Chicago: 
Item    (1)    $38,937;   Item    (2)    $38,787. 

Ohio  Locomotive  Crane  Co..  Bucy- 
rus  .Ohio:  Item  (2)  only,  $21,720  each; 
$43,440   for   two.    x 

American  Hoist  cSc  Derrick  Co.,  St. 
Paul,    Minn.:    (1)   $47,486;    (2)    $47,286. 

Browning  Crane  &  Shovel  Co.  Cleve- 
land, Ohio:  (1)  $26,938  each;  $53,876 
for  two:  (2)  $28,198  each;  $56,396  for 
two. 

Industrial  Brownshoist  Corp.,  Ba.v 
City.   Mich.:    (n  561.700;   (2)   $59,370. 

Bids  held  under  advisement. 


COMPLETE    BID    LISTING. 

GRAND  COULEE  DAM.  Washing 
ton. — The  following  are  the  complete 
bids  received  by  the  Bureau  of  Recla- 
mation, Denver,  Colo..  February  26. 
under  .Spec.  No.  664-D.  for  furnish- 
ing and  delivering  fob  cars  at  tb"» 
factory  shipping  point  or  at  Odair. 
Wash.,  one  75-ton  gantry  crane  with 
one  15-ton  auxiliary  hoist  for  the  stor- 
age yard  at  Grand  Coulee  Dam,  Co- 
lumbia   Basin   Project,    Wa.sh.: 

Lakeside  Bridge  &  Steel  Co.,  40:1 
Villard  Street.  Milwaukee  .Wis.,  fob 
Milwaukee,    $23,281. 

Judson-Pacific  Co.,  fob  San  Fran- 
cisco,   $26,700. 

Alliance  Machine  Co.,  fob  Alliance 
Ohio,   $29,325. 

Shepard-Niles  Crane  &  Hoist  Corp.. 
fob  Montour  Falls,  N.  T.,  $30,500;  '/S% 
di.'-count. 

Harnischfeger  Sales  Corp.,  fob  Mil- 
waukee,   Wis.,    $31,765. 

Whiting  Corp.,  fob  Harvey.  111..  $33- 
6.o0;   fob  Odair.   Wash..   $36,900. 

Shaw-Box  Crane  &  Hoist  Co..  Inc. 
fob  Muskegon.  Mich.,  $40,462. 

Bids   held    under  advisement. 
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March 
BIDS  OPENED. 

BOULDER  City,  Nev.  —  Following 
bids  received  by  the  Bureau  of  Recla- 
mation. Denver,  Colo.,  February  25, 
under  Spec.  No.  663-D,  for  furni'shins 
(1)  one  10-in.  lathe;  (2)  one  34-inch 
upright  drill  press;  (3)  one  10-inch 
pedestal    grinder,    for    installation     in 


the  Boulder  Power  PLint,  Bouldsr 
canyon   Project: 

Hisey-Wolfe  Machine  Co.,  fob  Boul- 
der City:    {Z)    $158;    2%   discount. 

Umuhart  Service,  fob  Cincinnati,  0,. 

(2)  $1,099;   1%   discount. 

Kemp  Machinery  Co.:  (2;  $924. 5u 
fob  Kokomo,  Indiana;  (2;  $160.20  foLi 
Cleveland.  ,, 

South    Bend    Lathe    Co.,    fob    South    tl 
liend.   Ind.,    (1)   $611.10.  ? 

Mine  &  Smelter  Supply  Co.,  (1) 
$572.15  fob  Cincinnati,  terms  net;  (2) 
$1,101.64  fob  Oakley,  Calif.,  terms  nei, 

(3)  $212.96  and  $276.96  fob  Boulder 
City,    2%    discount. 

Mine  &  Smelter  Supply  Co.,  fob 
Kalamazoo,  Mich.,  (3;  $230.90;  1%  dis- 
count. 

U.  S.  Electric  Tool  Co.,  fob  Boulder 
City:    (3)   $182  18;   2%  discount. 

Hendrie  &  Bolthoff:  (D  $474.90  fob 
Cincinnati,  Ohio;  (2;  $1,076  fob  Rock- 
ford,   111.;    (3)   $191   fob  Cincinnati. 

Bids  held   under  advisement. 


CONTRACT    AWARDED. 

MADERA  CO.,  Calif.— Bruno  Skibo, 
145  Lake  St.,  Oakland,  at  $0,695  per 
hour  submitted  low  bid  and  awarded 
contract  by  Bureau  of  Public  Roads, 
807  Sheldon  Building,  461  Market  St., 
San  Francisco,  for  the  rental  of  onel 
two-cu.  yd.  dump  truck  for  300  to  500 
hours.  The  truck  is  to  be  used  on 
California  Forest  Highway  No.  74,  the 
North  Fork  National  Forest  Highway 
near  Bass  Lake,  Madera  County, 

Complete  bids  follow; 

Per  hr, 

Bruno    Skibo,    Oakland $0,695 

H.  E.  Von  Krusze,  Monte  Rio 72 

J.  B.   Maestreth,  Oakland 75 

Hayward  Bldg.  Mtl.  Co.,  Hayward  .85 

Eugene    Delia    Rosa,    Martinez 85 

Hayward  Bldg.  Sup.  Co.  Hayward  .855 

E.    Barbettini,    Oakland 88 

Rock  &  Gravel  Truck  Co.  Oakland  .95 


BIDS   WANTED 

PITTSBURG,  Contra  Costa  Co.,  Cal. 
—The  Shell  Chemical  Co.,  Box  875, 
Pittsburg,  desires  information  and 
prices  on  belt  conveying  equipment 
and  mechanical  stackers  for  handling 
and  storing  8000  tons  of  sacked  ma- 
terial in  100  pound  bags. 

Address  communications  in  care  of 
Irving  C.  Roth,  Mechanical  Depart- 
ment. * 


CONTRACT    AWARDED. 

NEWPORT  BEACH.  Orange  Co., 
Cal. — Byron-Jackson  Co..  2150  E.  Slau- 
son  Ave.,  Huntington  Park,  awarded 
contract  by  the  Newport  Beach  city 
council  March  4  at  $1222.00  for  furnish- 
ing a  pump  for  use  in  connection  with 
the  city's  water  main  extensions.  The 
bids,  which  were  taken  informally,  fol- 
low: 

Byron- Jackson  Co.,   $1222. 

Kimball-Krogh   Pump   Co.,    $1171.10,- 

Worthington  Co.,  $1417. .98. 

Fairbanks,   Morse  &  Co.,    $1282.74. 

American  Pump  Co.,  $1245. 

Del>aval  Steam  Turbine  Co..  $1258.38 

Pennsylvania  Pump  Co.,   $1706.25. 

Pacific   Pump   Co.,    $1237. 

Utility    Supply    Co.,    $1417.98. 


31 —PIPE  LINES    &   WELLS 


BIDS   WANTED. 

OGDEN.  Utah.— Until  March  13.  10 
A.  M.,  bids  will  be  received  by  the 
Ogden  City  Council  for  the  construc- 
tion of  Reservoir  No.  3  and  appurte- 
nant works  and  for  labor  and  mate- 
rials required  for  the  installation  of 
water  meters,  water  meter  boxes  and 
water  meter  box  covers. 

Th  work  involves; 

(1)  82.000  c.y.  excavation  for  reservoir, 
trimming  bottom  and  slopes  and 
excavation  for  the  ribs,  pipe  and 
structure; 

(2)  5500  c.y.  furnishing  and  placing  re- 
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lnfi)rc€!cl  loiicrctp  lining  iiiicl  rlbn; 
3)  87111  B<|.   ft.    fiirnlKliInK  and   pliicInK 
roncroto  dlili'walk; 

1(4)  MlHccllHnroiiH  ciiBt    Inin   unci   vltrl- 
rlflcd  plpo; 

(6)  FurnlKhlnK  B.250  lRx30-ln.   tllo  me- 
ter lioxofl  and  2B  24x30-ln.  tile  me- 

'        ter  l)Oxe8,  or  alternate  <in  concrete 
mcliT  buxeH; 

i(6)  6,2B0   18x3fi-ln.   tlli'   mdcr   box   cov- 
ers and  2li  2lx3fi-ln.   Illn  nu'ter  box 
covers. 
SpeolflcBllon«  obtainable   fnmi  above 

lOfllce.  3" 

PREPARING    SPECIFICATIONS 

TAC(iM..\.  Wa.sh.  <'lt.v  VVal.-r  Sii- 
ln-rliiUndiiil  W.  A.  KiinJKk  I"  iiri'i):ir 
InK  jilaTiM  and  Hpoi-llli-atlons  for  thi- 
third  unit  of  the  f.rccn  Illvor  Cirnvlly 
pipe  line.  HldM  will  be  called  about 
April  1. 

Work  win  Involve  the  approximate 
Items:  13,490  ft.  ri2-ln.  steel  or  concrete 
pipe;  550  ft.  5S-ln.  do;  1136  ft.  42-in. 
steel  pipe,  and  5G;1S  ft.  4.S-ln.  steel  pipe, 
and  the  constrnrtlon  of  a  new  sravlly 
control   s,v.>!ten'    .it    J    Street    standpipe. 


BIDS  WANTED. 

niOVEULY  HILLS,  Los  Anseles  Co.. 
Cal.— Until  March  12.  730  V.  M..  bids 
will  be  received  by  the  Beverly  Hill.s 
city  council  for  fiirni.shinK  and  install- 
ing cast  iron  pipe  for  the  nninicipal 
water  system  as  follows: 

CONTRACT  ••A" 

Budset   I4B 

4600   ft.   6-in.    cast    iron    water   main; 

Budpet  14  D 

1250   ft.    12-ln.    cast    iron    water   main; 

1000  ft.   S-in.  cast   Iron  w.ater  main; 

CONTRACT   "B" 

BudROt  14E 

950   ft.    6-in.    cast    iron    water   main; 

BudBet  14F 
S400  ft.  8-in.  cast  iron  water  main. 

Speciflcatins  will  be  available  about 
March  6  at  th<;  office  of  Salisbury. 
Bradshaw  &  Taylor.  745  Petroleum 
Securities  HIdg..  714  W  10th  St.,  Los 
Angeles.  '. 


32— SEWERS    &     SEWAGE 
DISPOSAL  PLANTS 


AWARD    APPROVED 

I'HOENIX,  Ariz.— The  Public  Wks 
Administration  at  Washington  ha-s  ap- 
proved the  award  of  the  contract  for 
constructing  the  new  storm  drain  sys- 
tem to  Torson  Const.  Co..  Cincinnati. 
Ohio,  at  $277,762.  waiving  the  com- 
pany's failure  to  sign  the  NRA  com- 
pliance certificate  as  grounds  for  re- 
jecting the  bid.  The  administration 
has  been  advised  by  legal  counsel 
that  the  signing  of  the  compliance 
agreement  was  implied  in  the  bid  it- 
self. As  soon  as  the  PWA  instruc- 
tion reaches  Howard  S.  Reed.  PWA 
engineer  for  Arizona,  at  Phoenix,  the 
city  commission  will  act.  It  Is  ex- 
pected the  contract  will  be  awarded 
without   further  delay. 

BIDS   WANTED. 

SAN  FRANCISCO.— Until  March  13. 
2:30  P.  M..  bids  will  be  received  by 
the  Department  of  Public  Works.  Rni. 
251.  City  Hall,  for  the  construction  of 
the  Merced  District  Sanitary  Relief 
Sewer.    Estimated  cost  $9,000. 

The  work  involves: 

(1)  2103  l.f.  S-in.  ca.st  iron  pipe  sewer; 

(2)  5.5     MBM     creosoted     Douglas     flir 

trestle; 

(3)  ',1  manholes. 

Plans  and  specifications  obtainable 
nt  the  office  of  City  Engineer  John  J. 
Casey.  Room  3.50,  City  Hall,  upon  de- 
posit  of  $10.00. 

PROJECT    APPROVED 

SAN  MATEO  COI'NTY.  Cal.— SEKA 
has  approved  a  supplemental  appro- 
priation of  $6186  to  provide  labor  to 
complete  the  sewage  disposal  plant 
at  the  San  Mateo  County  Relief  Home. 


C.  a.  Scott  of  Hon  Mateo  tNiunly  will 
HupurvlHG  the  project  which  will  give 
employment   to  50   Inborem. 


COMPLETING    PLANS 

.Mi;i  il'dld'.  Oregon  —  Plans  and 
Mi.eelllcalionH  are  being  completed  for 
sewage  disposal  plant  to  cost  $100,000. 
(Jreeley  &  Hansen,  Chicago,  conBultInK 
engineers. 

33_  WATER  WORKS 


March   1,    1936 
BIDS  OPENED 

NAI'A.  N.ipa  Co.,  Cal.  —  United 
Slatis  I'Ipe  &  Foundry  Co.,  Monad- 
nock  Hldg..  San  Francisco,  at  $2366.75 
submitted  low  bid  to  the  Napa  City 
Council  for  furnishing  cast  iron  pipe 
for    the    water   department. 

other   bids   were: 
American     Cast     Iron     Pipe    Co..     San 

Franci.sco,   $2400.75. 
Sumpson-Rossi    Hardware    Co.,    Napa, 

$2413.70. 
I'Hcillc  States  Cast  Iron  Pipe  Co.,  San 
Francisco,  $2484.30. 
Bids    held    under   advisement. 
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March  1,   1935 
PROJECT  APPROVED. 

ORANCiH  COUNTY,  Calif.  —  SERA 
has  approved  appropriation  of  $103,780 
for  construction  of  concrete  lined 
storm  water  drain,  complete,  with  nee. 
cssary  culverts  and  appurtenances. 
Villa  Park  Storm  Drain,  Orange  Co. 
Project  will  be  supervised  by  M,  N. 
Thompson,  and  will  employ  four  fore- 
men and  305  laborers.  S3 


CONTRACT   AWARDED. 

TURLOCK.  Stanislaus  Co.,  Cal. — Ed 
Krickson,  Route  4.  Box  744.  Modesto, 
awarded  contract  by  the  Turlock  Ir- 
rigation District  Directors  for  concrete 
ditch  lining  in  Improvement  District 
No.  116.  in  the  McMullen  Ditch  near 
Hickman.  ' 


BIDS  OPENED. 

BEVERLY  HILLS.  Los  Angeles  C<... 
Cal.  — Bids  for  furnishing  6000  feet  of 
6-  and  8-ln.  cast  iron  pipe  for  the 
city  water  department  were  opened  by 
the  Beverly  Hills  city  council  Feb.   26. 

The  bids  were: 

Case  Const.  Co.:  Pli.n  (1)  $9193; 
Plan   (2)   $7995;  Plan   (3)    $7085. 

Cen.  E.  Miller:  (1)  $8566;  (2)  $7629: 
(3)   $6805. 

Fred  W.  Weber:  (1)  $7789;  (2)  $6.- 
6fi0;    (3)   $5955. 

Franklin  B.   Gridley:    (2)   $8292. 

The  bids  were  referred  to  the  city 
attorney  and  the  consulting  engineers 


BIDS  OPENED. 

'  SAN  DIEGO.  Calif.— M.  H.  Golden. 
404  California  Bank  BIdg..  San  Diego, 
submitted  low  bid  to  the  Public  Wks 
Officer,  nth  Navi.l  District.  San  Di- 
ego, at  $6200  for  all  work  complete, 
for  the  replacement  of  salt  water 
flushing  system  at  the  Naval  Oper- 
.iting  Base  (Destroyer  Ba.se).  San  Di- 
ego;  Spec.   No.   7878. 

E.  Rohde,  1746  Columbia  Street.  San 
Diego,  would  be  low  if  discharge  pipe 
line  between  Points  A  and  C  is  omit- 
ted, his  tnial  bid  in  that  case  being 
lower  by  $94. 

The  work  consists  of  the  provision 
of  materials  for  .\nd  the  installation 
of  two  500-galIon-per-mlnute  electri.'- 
ally-drlven  salt  water  pumps,  suction 
piping  and  approximately  970  If.  of 
standard  weight  6-in.  steel  discharge 
piping  with  welded  joints;  J.lso  mis- 
cellaneous electrical  work  and  appur- 
tenances and  timber-constructed  shel- 
ter for  housing  the  pumps.  Bids  were 
taken  as  follows: 

(1)  Work  complete; 

(2)  Deduction   for    the   omission    of    R- 

in.  discharge  line  between  Point* 
B  and  C: 


(3)  d.: 

1   between    Points 

A   and  < 

The 

lilddi-rs  wrre: 

(A) 

M     11.    Golden 

(M) 

A.   f;ummliiK».. 

(C) 

E.  Rohde. 

(l» 

r.   C.    Moore  & 

Co. 

(E) 

A.  (>.   Reed. 

(K) 

Case  Construction  Co. 

(G) 

Olmslet.d    Bulldlnn  Co. 

The 

bids  were: 

(1) 

(2) 

(3) 

(A)     . 

$6200.00 

$300.00 

$520.00 

(B) 

B345.00 

350.00 

700.00 

(C)     . 

65D«.00 

420.00 

902.0:) 

(D)    .. 

««57.«0 

325.00 

«S0  00 

(E)     . 

7345.00 

346.00 

JI34.0n 

(F) 

7940.00 

325.00 

665.00 

(G) 

(1156.00 

426.00 

906.00 

BIDS    REJECTED. 

SANTA  CLARA  COUNTY,  Calif.— 
All  bids  received  by  the  Sant:.  Clara 
Valley  Water  Conservation  District. 
February  19,  for  construction  of  two 
pumping  plants.  Lester  and  Doetch 
well  replacements.  Including  furnish- 
ing and  Installing  three  deep  well  type 
IMimps,  including  motors  and  wiring, 
construction  of  steel  supporting  tow- 
ers .'.nd  metal  pumping  houses.  hav» 
been   rejected. 


CONTRACT    AWARDED 

NEWPORT  UF.ArtJ.  Orange  Co., 
Cj.I. — National  Cement  Pipe  Company 
Orange,  awarded  contract  by  the  New- 
port Beach  city  council  March  4.  nt  $8- 
316  for  furnishing  and  laying  9450  ft. 
of  18-in.  concrete  pipe  in  connection 
with  the  installation  of  a  tempor<.ry 
water  main  to  extend  from  well  three 
miles  northwest  of  Newport  Beach  to 
the  city's   pumping  plant. 

The  bids  were  taken  as  follows: 

(1)  9450    l.f.    18-ln.    concrete    pipe: 

(2)  laying; 

(3)  trenching  and  hackfllling. 
The  bids  were: 

Nc-tlonal  Cement  Pipe  Co.:  (1)  52c; 
(2)   19c:    (3    17c:    total.    $8316. 

la  Habra  Concrete  Works:  (1)  67c; 
(2)  15c:   (3)  13c:  total.  $8977.50. 

Peerless  Concrete  Pipe  Corp.:  (1) 
32c;    (2)   19c;    (3)   17c:  total   $8316. 

Tustin  Cement  Pipe  Co.:  (1)  52c;  (2) 
19c:    (3)    17c;    total.    $8316. 


BIDS    WANTED. 

SAN  FRANCISCO.— ITntil   March   13. 
2:30    P.    M..    bids    will    be    received    by 
the  Department  of  Public  Works,  Rm 
251.  City  Hall,  for  installing  Section  B. 
Potrero    District    Extension.    Auxiliary 
Water  Supply  System  for  Fire  Protec- 
tion.    Est.   cost.   $95,000. 
The  work  involves: 
Cast  Iron  Pipe  and  Special  Castings 
In  Place: 
(  1)   1215    l.f.     16-in.    Class    H    double 

spigot,  plain: 
(  2)   518  l.f.  Ifi-in.  do.  lugged: 
(  3)  184    l.f.    16-ln.    Class    H    bell    and 

spigot,   plain; 
(  4)   249    If.     16-in,    Class    G    bell    and 

spigot,  lugged: 
(  5)   1311   l.f.   do.   plain: 
(  6)  4652   l.f.    12-ln.    Class   H    bell   and 

spigot,  plain. 
(  7)   170  l.f.  12-in.  Class  H  double  spo- 

got,    lugged; 
(  8)   662    l.f.     12-ln.    Class    H    bell    and 

spigot,  lugged: 
(  9)  547  l.f.   10-in.  Class  H  double  spi- 
got,   plain; 

(10)  77    If.    do.    lugged: 

(11)  4348    l.f.    lO-in.    Class    H    bell    and 

spigot,  plain. 

(12)  819    l.f.    do   lugged: 

(13)  304     l.f.     8-in.     Class    H    bell    and 

spigot,  lugged; 

(14)  25  10-in.  gate  valves,  recondition- 

ed (not  in  place): 

(15)  6  14-ln.  gale  valves  in  place: 

(16)  23  10-in.  gate  valves  in  place: 

(17)  32  8-in.   gate   valves   in    place: 

(18)  32  stand.  H.  P.  hydrants  In  place: 
Note:    Items    1    to   IS    inclusive,    cast 

iron  pipe,  valves,  hydrants  and  special 
castings,  will  be  furnished  by  the  city 
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(19)  89.240  lbs.  pig  lead,  furnished  and 

delivered; 

(20)  22,100  lbs.  cast  steel  special  cast- 

ings,   furnished    and    delivered; 

(21)  28. OSS   lbs.   cast   iron  special  cast- 

ings, furnished  and  delivered; 

(22)  27.583  lbs.  manhole  and  valve  bo.\ 

cast  iron   frames,   covers   &   dust 
pans,  furnished  and  placed; 

(23)  57.461   pounds   wrought  iron  bolts. 

nuts  and  washers,  furnished  and 
placed: 

(24)  2.228  lbs.  reinf.  steel,  furnished  * 
placed; 

(25)  34  c.y.  Class  B  concrete  in  place; 

(26)  9157   c.y.   excavation   and   backnil; 

(27)  43,864    sq.    ft.    asphalt    -    concrete 

pavement  (2.\6-in.)  Class  F  cone. 

(28)  288   sq.   ft.   concrete   sidewalks    (1 

course); 

(29)  20  c.y.  broken  rock,  furnished  and 

placed; 

(30)  45    tons    bell    and    spigot    pipe    or 

double  spigot   pipe   without   lugs. 
in  Classes  C  to  H  inclusive  and  in 
nominal  diameters  of  8-  to  18-in. 
inclusive; 

(31)  12    tons   do.    with    bolting   lugs. 
Note:    Items    19    to   31    inclusive;    all 

materials,  including  pipe,  shall  be  fur- 
nished by  the  contractor. 

Plans  and  specifications  obtainable 
at  the  office  of  City  Engineer  John  J. 
Casey.  Room  350,  City  Hall,  upon  de- 
posit of  $10.00. 

34—  PARKS  &  PLAY- 
GROUNDS 

March  1,  1935 
PROJECT  APPROVED. 

SAN  MATEO  COUNTY,  Cal.— SERA 
has  approved  appropriation  of  $1.S13 
for  supervisory  labor  on  the  Sharp 
Fark  Camp  Construction.  San  Mateo 
County.  Project  will  be  supervised  by 
the  City  and  County  of  San  Francisco 
Construction  Project  Division,  and  will 
employ  one  superintendent,  one  car- 
penter foreman,  one  painting  foreman, 
one  electric  foreman,  one  plumbing 
foreman,  one  steamfitting  foreman, 
and  one  material  clerk. 

34 


PROJECT  APPROVED. 

SACRAMENTO.  Cal.— SERA  has  ap- 
proved appropriation  of  $1,274  for  the 
construction  of  three  regulation  tennis 
courts  in  McClatchy  Park.  Sacramen- 
to. J.  B.  Maloney  will  supervise  the 
project  which  will  give  employment  to 
22  laborers.  34 


PROJECT   APPROVED. 

HOLTVILLE.  Imperial  Co.,  Calif.— 
SERA  has  approved  appropriation  of 
$11,439  for  completing  a  grandstand 
structure,  grading  grounds  for  flood- 
ing, erecting  boundary  fence  of  adobe, 
erecting  backstops,  fences  and  bleach- 
ers, installing  electric  lighting,  etc.. 
at  the  Community  Recreation  Center. 
Holtville.  W.  T.  Livington  will  super, 
vise  the  project,  which  will  employ 
one  foreman  and  33  laborers. 
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PLANS    APPROVED 

S.AN  FRANCISCO.— Plans  and  spec- 
ifications for  the  Crystal  Springs  Pipe 
line  Turinels.  to  carry  a  pipeline  ex- 
tension from  Crystal  Spring  reservoir 
in  S!.n  Mateo  County  to  the  Univer- 
sity Mound  reservoir  In  San  Franci.s- 
co.  have  been  approved  by  Assistant 
SUte  PWA  Engineer  Cliftor  E.  Hlc- 
kock.  The  work  Includes  a  '.unnel  2.- 
287  feet  long  In  San  Francisco  County 
and  two  tunnels  In  Si.n  Mateo  County, 
one  1.429  feet  long,  and  the  other  334 
feet  long.  The  tunnels  will  carry  60- 
Inch  pipe.  Concrete  will  be  poured  be- 
tween the  pipe  and  the  tunnel  walls 
the  tunnels  having  inside  diameters  of 
sutDclent  size  to  Insure  a  minimum 
concrete   thickness  of  eight  inches. 

It  If  expected  that  the  Public  Utlli- 


SAN  FRANCISCO  —  Bay  Crossing  Pipe  Line  —  (City) 


SAN  FRANCISCO.— Pacific  Bridge 
Co..  1110  Balfour  Bldg.,  at  $698,226.25 
on  Proposition  "A",  submitted  low 
bid  to  the  Public  Utilities  Commission, 
Room  2S7,  City  Hall,  under  Spec.  No. 
W.  D.  53.  for  constructoin  of  a  double 
line  of  54-in.  submarine  pipe,  approx'- 
imately  2S00  feet  in  length,  across  the 
southerly  arm  of  San  Francisco  Baj 
at  Dumbarton  Strait,  from  a  point  lo- 
cated on  the  easterly  shore  of  San 
Francisco  Bay,  about  3^/^  miles  west- 
erly from  the  town  of  Newark  In  Ala- 
meda County,  to  the  existing  caisson 
at  the  easterly  end  of  the  San  Fran- 
cisco Water  Department's  steel 
bridge,  about  7  miles  easterly  from 
Redwood  City.  S?n  Mateo  County; 
and  a  single  line  of  64-in.  pipe,  ap- 
proximately 435  feet  long.  across 
Newark  Slough,  a  navigable  channel, 
at  a  point  about  2  miles  westerly 
from    the  town  of  Newark. 

The  proposed  submarine  pipes  will 
be  la'd  northerly  of  and  in  general 
parallel  to  the  existing  42-in.  cast 
iron  submarine  pipe  line  of  the  San 
Francisco  Water  Department,  which 
is  located  northerly  of  the  Southern 
Pacific  Company's  railroad  bridges  at 
these    crossings. 

The  contract  covers,  in  addition  to 
the  furnishing  and  installing  of  the 
submarine  pipe  lines  proper;  the  fur- 
nishing and/or  installing  of  the  nec- 
essary valves,  fittings  and  pipe  con- 
necting with  the  60-ln.  and  76-ln. 
pipe  on  the  bridge  and  extending 
down  through  the  caisson  to  the  sub- 
marine outlets,  including  all  auxiliary 
piping  and  appurtenances,  all  steel 
work  and  concrete  supports,  all  elec- 
trical work,  and  the  housing  struc- 
ture over  the  caisson;  the  removal  of 
certain  portions  of  the  existing  16-in. 
submarine  pipe  lines  of  the  San  Fran- 
cisco Water  Department;  the  furnish- 
ing and  installing  of  the  connections 
between  the  submarine  pipes  at  the 
east  shore  of  the  Bay  with  the  exist- 
ing 60-ln.  pipe  and  the  66-in.  pipe  be- 
ing constructed  under  Contract  No. 
W.  D.  46;  the  turnishing  and  install- 
ing of  the  connection  with  the  new 
66-in.  line  on  both  sides  of  Newark 
slough;  all  excavation  and  backfill: 
furnishing  and  installing  the  neces- 
sary support  for  the  pipe  including 
pile  trestles,  rock  fill  and  tremie  coi.- 
irete;  the  satisfactory  testing  of  the 
line  and  its  delivery  to  the  City  com- 
plete and  ready  for  service. 

Alternate   Propositions 

Three  general  propositions,  desig- 
nated herein  as  Propositions  A,  B, 
and  C.  will  he  considered  for  the  con- 
struction of  the  required  submarine 
pipe  line  with  the  necessary  fittings 
and  appurtenances.  The  proposi- 
tions all  include  the  necessary  con- 
struction and  installation  at  the  cals- 
.>^on  and  differ  only  in  the  type  of 
construction  to  be  used  for  the  sub- 
marine work  and  its  support. 


proposition  "A" 
Under  Proposition  "A"  the  required 
submarine  pipe  construction  shall 
consist  of  pipe  with  fianged  joints 
supported  on  submarine  pile  trestles. 
The  pipe  shall  be  fabricated  of  %-ln. 
steel  plates,  coated  outside  with  bl-  • 
tuminous  enamel  and  a  jacket  of  rein- 1 
forced  gunite  6-in.  thick.  The  inside 
of  the  pipe  shall  be  coated  with  a 
spun  bituminous  enamel  lining.  The 
length  of  sections  in  which  the  pipe 
is  to  be  fabricated  and  laid  is  op- 
tional with  the  Contractor.  Joints  ' 
will  be  made  by  means  of  flanges, 
bolted  up  under  water  and  encased  in 
blocks  of  tremie  concrete.  The  pile 
trestle  supporting  the  pipe  shall  be 
composed  of  pile  bents  spaced  general- 
ly on  20-ft.  centers,  plus  or  minus, 
placed  in  trenches  dredged  for  the 
purpose;  the  trenches  are  to  be  back- 
filled with  excavated  material  after 
the  pipe  lines  have  been  completed 
and  tested. 

I 

I  Proposition    "B" 

Under  Proposition  "B"  the  required 
submarine  pipe  construction  shall 
consist  of  cast  iron  pipe  coated  In- 
side and  outside  with  bituminous 
enamel  and  having  special  filexible 
joints.  The  pipe  walls  shall  be  2.50 
inches  in  thickness,  except  as  other- 
wise provided  for  In  the  specifica- 
tions, and  is  to  be  laid  In  not  less 
than  12  foot  lengths.  Each  line  shall 
be  laid  in  a  dredged  trench  and  on  a 
crushed  rockfill;  backfill  over  the  pipe 
is  to  be  made  with  excavated  ma- 
terial. 

Proposition  "C" 
Under  Proposition  "C"  the  reo.uired 
submarine  pipe  ccnstruction  shall 
consist  of  a  flexible  joint  steel- 
cylinder  concrete  pipe.  The  steel  cy- 
linder shall  be  %-in.  thick,  covered  on 
the  outside  with  a  coating  of  bitum- 
inous enamel  and  a  reinforced  con- 
crete jacket  4-in.  thick,  and  on  the 
inside  with  a  centrifugally  spun  con- 
crete lining  2-in.  thick.  The  laying 
length  of  each  section  shall  be  not  less 
than  12  ft.  The  requirements  for  exca- 
vation, backfill,  rock  fill  and  joints 
shall  be  as  prescribed  in  Proposition 
"B". 

Total   bids  follow: 
(I)     Pacific    Bridge    Co..    1110    Balfour 

Bldg.,    S.   F.,    (Prop  A)    $698,226.25. 
(II-A)  Merritt.  Chapman  &  Scott,  San 

Pedro,   (Prop.  A)  $717,795.00. 
(II-B)   Merritt,  Chapman  &  Scott,   San 

Pedro   (Prop.  B)    $928,535.00. 

(III)  Healy-Tibbitts    Const.    Co..    San 
Francisco.    (Prop.   A)    $822,177.50. 

(IV)  George   Pollock   Co..   Sacramento. 
(Prop.    A)    $864,550.00. 

(V)  MacDonald  &  Kahn  Co.,  Ltd.,  San 
Francisco,    (Prop.   A)    $944,909.00. 

(VI)  Case    Construction    Co.,    Alham- 
brf.    (Prop.    A)    $987,324.00. 

NOTE:    No    bids    were    received    en 
Proposition  C. 
Bids  were  taken  as  follows: 


No.                         Item 

Unit 

Proposition 
A                 B 

C 

1    1)   Excavation     between    shore 
at    Dumbarton    Strait: 

lin>-s 
cu. 

yd. 

100.000 

118.000 

132.000 

(    2)   Excavation    between    shore 
at    Newark    slough; 

lines 

yd. 

6.000 

7.000 

8.000 

(3)  Excavation  on  land: 

cu. 

yd. 

100 

100 

100 

(4)  Rock-flll: 

cu. 

yd. 

530 

24.500 

26.500 

(  6)Furnlsh    untreated   piles; 

lin. 

ft. 

800 

500 

500 

(  6)  Furnishing    untreated    piles; 

lin. 

ft. 

52.000 

11,500 

9,700 

(   7)  Driving  piles: 

each 

880 

200 

no 

(   8)   Furnishing      and     Installing 
treated     timber; 

un- 

M.B.M. 

10.0 

5.0 

S.O 

(   U)  Furnishing  and  installing  treated 

timber;                                                     M.B.M. 

70.0 

20.0 

20.0 

(Continued  on   Next    Page) 
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(10)  TrMnIo  concrete.  Clnim  A; 


yd. 


(11)  Treiiile   i-nncrete.  Claim  B; 


(12)   Kxtrii  »M-mcnt; 


26 
125 


TU)  Kemovlnn  cxlHtliiK  16-ln.  BUb- 
ninrlnc  plpi's  In  llio  channel  of 
DuinliHitiin  Mtnilt  liolwcen  Slii- 
llnnH   i'l  (  no   and    I"  h"0;  I 


"(14)  Kcm^vlnK'cxlstlnK  lli-ln.  subma- 
rine plp'-K  In  Duniliaiton  strait 
ln-twei-n  dm  woxtcrly  shore  line 
and  Station  r.  +  00  and  the  east- 
.-rly  shore  line  and  Station 
17  +  00; 


12,000 


(IB)  Kurnlshlnt!  and  laying  B4-ln. 
(lanKod  Joint  steel  pipe  with 
Kunlte  Jacket  in  Dumbarton 
Strait; 


(16)  Fitrnishing     and     laying     64-lnch 

llaiitted     Joint     steel   pipe     with 
giinite  jaclci-t  in  Newark  8lough;lln. 

(17)  fonstruiling       angles       In     54-ln 

(Ian Red   Joint  steel   pipe  line- 
(i»)   l--urnishlnK  and  laying  64-ln.  flex- 
ible     Joint    cast      Iron      pipe      " 
Dumbarton    Strait; 


5.600 
435 
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(19)  Kurnishing  and  laying  54-ln.  Hex- 
ilile  Joint  cast  Iron  pipe  In 
Newark  slough; ''"• 

(2(1)  Furnishing  and  laying  54-ln.  flex- 
ible Joint  steel  cylinder  concrete 
pipe  in   numliarton   strait; 

(21)  Furni.shing  and  laying  54-ln.  flex- 
ible Joint  steel  cylinder  concrete 
pipe   in   Newark   slough;  ''" 

(jj)  structural    steel    substructure 

(23)  Furnishing     and    installing     steel'.unip 

pipe,   tapers  and  castings;  sum 

(24)  Installing  gate  valves  and  operat 

ing     mechanisms     furnished     bylump 
the   city;  ^ ^"'^ 

(25)  Furnishing  and   installing   valves, 

fittings  and  auxiliary  piping  forlump 
water    motors   and    ejector;  sum 

(26)  rower    plant    and    electrical    In-lump 

stallatlon; «"" 

(27)  Constructing    superstructure; 


(28)  Furnishing  and   installing  travel-lump 

ing  crane  and  hoist: sum 

(29)  Steel    floor    grating: 

(30)  Furnishing     and     installing     steellump 

stairway   and    hand    railmgs;        sum 


Unit  bids  follow: 

(T) 
("A") 

(   1) $  1  00  $ 

(  2) ino 

(  3) 10" 

(  4) 3..=i0 

(  B) .30 

(  6) .60 

(  7) 20.00 

(  8) 60. 00 

(  9) 110.00 

(10) 40.00 

(11) 38.00 

(12) 2.2.i 

(13) 2.50 

(14) 2.00 

(15) fio.OO 

(16) 70.00 

(17) 150.00 

(18) 

(19) 

(20) 

(21) 

(22) .20 

(23) 14,000.00 

(24) 2.000.00 

(25) 9.000.00 

(26) 2  050.00 

(27)  10,000.00 

(28) 1,800.00 

(29) i.25 

(30) 700.00 


(II-A)  (Il-B) 

("A")  ("B") 

.3:!  $  .5r 


3.00 

9.00 

.50 

.60 

45.00 

250.00 

550.00 

40.00 

40.00 

5.00 

2.50 

1.10 

73.00 

73.00 

120.00 


.14 
12,085.00 
2.000.00 
9,000.00 
2,000.00 
7.500.00 
1.500.00 
1.50 
1.600.00 


.50 

.80 

50.00 

250.00 

500,00 

50.00 

46.00 

5.00 

2.50 

1.10 


(III) 
("A"' 


65.1 
200.1 


125 
660 


2.600  2.600 


12,000  12,000 


1.20  % 

1.04  $ 

1.20 

1.04 

3.00 

4.00 

I. 

10.00 

10.00 

6. 

.20 

.30 

.62 

1.00 

1. 

150.00 

90.00 

72 

75.00 

105.00 

82. 

400.00 

525.00 

200. 

50.00 

50.00 

25. 

50.00 

45.00 

20. 

4,00 

6.00 

3. 

5.00 

3.50 

3. 

1.00 

1.00 

3. 

65.00 

81.25 

109. 

70.00 

80.00 

109 

150.00 

225.00 

180 

102.00 
110.00 


.14 
12,085.00 
2,000.00 
9,000.00 
2,000.00 
7,500.00 
1,500.00 
1.50 
1.500.00 


91.! 
200.1 


15  .125  .20  16 

"5  000  00     14.000.00     25.000.00     15.250.00 
i'l'ooo'oo       2,000.00       3,000.00       3,300.00 


14.000.00 
2.500.00 

18,000.00 

2,500.00 

2.00 

1.500.00 


9,000.00  14.000.00 

2,100.00  3.000.00 

S. 000. 00  15,404.00 

1,350.00  2,000.00 


1.25 
1.000.00 


1.25 

1.000.00 


7.775.00 
2,000.00 
7,550.00 
1.250  0" 
1.60 
1.400.00 


ties  <'oniml»Mlon  will  cull  f'T  ).i<l« 


CONTEMPLATED 

AI.A.MKliA,  CbI.  —  City  Engineer 
Oeorge  Sperbe.  k  Is  making  a  prelim- 
inary Hiirv"-y  of  n  project  to  construct 
a  tube  under  the  Kstunry  between 
Alameda  and  Oakland,  an  a  southern 
approach  to  the  San  Franclsco-foik- 
land  bridge.  The  north  portal  of  the 
tube  would  be  located  near  Seventh 
and  renter  Streets.  Dakland.  It 
would  be  approximately  6200  feet  In 
length  and  have  an  outside  diameter 
of  56  feet,  (.'onstructlon  of  pre-cast 
concrete  sections  similar  to  those 
used  In  constructing  the  Posey  tube 
at  Webster  street  Is  proposed.  Esti- 
mated  cost.   $12,800,000, 

29— streets' AND    HIGH- 
WAYS 


PLANS   APPROVED. 

CLAKK  <-()r.\TV,  Nev.— Plans  !.nd 
vperiflcalions  lor  the  construction  of 
a  i)Orlion  of  the  State  Highway  Sys- 
tem In  Clark  County  between  Li-s 
Vegas  and  a  point  approximately  10 
miles  southeast.  Route  5,  Section  D-1. 
a  length  of  10.18  miles,  have  been 
approved  by  C.  H.  Sweetser,  District 
Kngineer  of  the  Bureau  of  Public 
Roads,  and  bids  will  be  asked  shortly 
by  the  Nevada  State  Highway  Direc- 
tors.  Carson   City. 

The  work   will   involve: 
(    1)  308  l.f.  remove  culvert  pipe; 
(   2)   43  each  remove  culvert  headwalls 
(  3)   59,800   c.y.    ro;,dway  excavation; 
(  4)   8,942   sta.    yds.   overhaul; 
(  5)   17,500   c,y.    impfirted    borrow; 
(  6)   2,000  c.y.   structure   excavation: 
(   7)   10.18    miles   finish    roadway: 
(  8)   25,900  tons  crushed  gravel  or  stone 

surface; 
(  9)  1.801    M.   gallons  water; 

(10)  528   c.y.  ClKss   A  concrete: 

(11)  38  c.y.  Class  B  concrete; 

(12)  56.500  lbs.  reinforcing  steel; 

(13)  820  l.f.  18-in.  CMP; 

(14)  504  l.f.    24-in.   CMP: 

(15)  128  l.f.  30-in.  CMP: 

(16)  94  l.f    36-in.  CMP: 

(17)  174    l.f.    Jacklns    24-in.   CMP: 

(18)  44  l.f.  Jacking  30-in.  CMP; 

(19)  22  l.f.   Jacking  36-in.  CMP: 

(20)  553  l.f.   6-in.   tile   underdrain: 

(21)  2.0   MFBM    redwood: 

C2)  65   each   move  pipe   culvert    head- 
wall; 

(23)  40  c.y.   riprap: 

(24)  96  If.   guard  rail; 

(25)  1.700  lbs.  castings; 

(26)  4   c.y.   remove  concrete: 

(27)  90  c.y.  gravel  b;.ckflll; 

(28)  75.947    gals,    .nsphalt    road    mate- 

rial.  Type   SC-2; 

(29)  10.16  miles  subgrade. 


CONTRACT   AWARDED 

KAN  BERNARDINO  COUNTY.  Cal. 
—  B.  G.  Carroll.  4396  Maryland  St..  San 
Diego  at  $64,147.50  awarded  contract 
bv  the  State  Highway  Commission. 
S.icramento,  for  about  two  miles  grad- 
ing and  paving  with  Portland  cement 
concrete  in  San  Bernardino  County, 
between     Riverside    Ave.    and    Colton. 

LOW    BIDDERS. 

LOS  \NC,ELES.  Cal.— Los  Angeles 
Paving  Co  Inc.,  3200  E.  Vernon  Ave.. 
Lo«  .\ngeles,  at  $111,222  submitted  low 
bi(i  to  the  State  Highway  Engineer. 
<5tate  Bldg..  Los  Angeles,  for  about 
3  4  miles  grading  and  paving  with 
Portland  cement  c.mcrete  In  Los  An- 
geles County  betw>-en  Winter  Canyon 
and  Las  Flores  Canyon. 

P  J.  Akmadzlch,  Los  Angeles,  at 
$117,426.  and  Sh.irp  &  Fellows  Con- 
tracting Co..  Los  Angeles,  at  $117.- 
535  submitted  second  and  third  low- 
bids,  respectively. 
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PLANS  APPROVED. 

LYON  COVNTY,  Nee. — Plans  aiui 
specifications  for  the  construction  of 
a  portion  of  the  State  Highway  Sys- 
tem in  Lyon  Connty  between  Washoe- 
Lyon  County  Line  and  .=;  miles  north- 
east of  Fernly  Overpass  and  approxi- 
mately 1.5  miles  south,  Routes  1  and 
2.  Sections  Al,  A2.  A3  A4.  and  B.  a 
length  of  ft. 4.1  miles,  have  been  ap- 
proved by  C.  H.  Sweetser.  District  En- 
gineer of  the  Bureau  of  Public  Roads, 
and  bids  will  be  asked  shortly  by  the 
Nevada  State  Highway  Directors.  Car- 
son  City. 

The  work    will   involve; 
(  1)   23.ft09   l.f.    remove   fence; 
(  2)  424  l.f.  .remove  culvert  pipe; 
(  3)   13   ea.    remove   culvert   headw-alls; 
(  4)  122  each  remove  trees; 
(  5)   602    l.f.    remove    3-in.    wi.ter    pipe 

(redwood); 
(  6)  33  l.f.   remove  concrete; 
(  7)  880  l.f.  remove  sand  fence; 
(  8)  59.660  c.y.   rdwy.   excavation; 
(  9)   141,115  sta.  yds.  overhaul; 

(10)  20,065  c.y.   select  borrow; 

(11)  42.803    c.y.    imported    borrow; 

(12)  3,344  c.y.  structure  excavation; 

(13)  9.05  miles  subgrade,   20-ft.  width; 

(14)  0.30    mile    subgrade,    63-ft.    width: 

(15)  9.05   miles   shoulders; 

(16)  9.44   miles   finish   roadway: 

(17)  7.525  c.y.  sub-base; 

(IS)  29.984    tons    p  1  u  n  t    mix    crushed 
gravel  or  stone  base; 

(19)  1.223   M.    gals,    water; 

(20)  706    tons    asphalt     road    material, 
Type    MC-3    or    MC-4; 

(21)  78.754    gals,     asphalt    ro;.d    mate- 

rial. Type  SC-IA; 

(22)  1.350   gals,   asphalt   road   material, 

Type  SC-2: 

(23)  142    tons    asphalt    roj.d    material. 

Type  MC-2; 

(24)  16  875  tons  plant  mix  asphalt  sur- 

face; 

(25)  9.44  miles   traffic  stripe; 

(26)  290  c.y.  Class  A  concrete; 

(27)  15  c.y.  Class  B  concrete; 

(28)  18.040  lbs.   reinforcing  steel; 

(29)  4.7    MFBM   redwood; 

(30)  150  l.f.  6-in.  CMP; 

(31)  176  l.f.  15-in.  CMP: 

(32)  756  l.f.  18-in.  CMP; 

(33)  532  If.  24-ln.  CMP; 

(34)  1450  l.f.  36-in.  CMP: 

(35)  12  If.  24-in.  vitrified  pipe; 

(36)  2.378    l.f.    8-in.    perforated    under- 

draln; 

(37)  918  l.f.  3-in    Redwood  water  pipe: 

(38)  1.733  l.f.   I'/S-in.   cf.st  iron  pipe: 

(39)  200  l.f.    4-in.   steel   water  pipe; 

(40)  281    c.y.   gravel   backfill: 

(41)  266  l.f.   relay  culvert  pipe; 

(42)  46   each   move  pipe   culvert   head- 

walls; 

(43)  83  each   monuments: 

(44)  2. 538  l.f.    construct  fence: 

(45)  22.448    l.f.    reconstruct  fence; 

(46)  1.700    lbs.    castings; 

(47)  528     l.f.     relay     3-in.     water     pipe 

(Redwood); 

(48)  2,995  l.f.   sand   fence; 

(49)  Lump  sum,  move  building; 

(50)  584    l.f.    remove    f.nd    reset    guard 

rail; 

(51)  9.35  miles  salvage  and   relay  sur- 

face; 

(52)  91    tons  emulsified   asphalt,   pene- 
tration: 

(53)  100    hours   motor  grader; 

(54)  50  hours  60-hp.  tractor: 

(55)  50  hours  10-ft.  blade  grader; 

(56)  50  hours  30-hp.  tractor  &  scraper; 

(57)  50   hours   I'A-ton   truck. 


March    7,    1935 
CONTRACT  AWARDED 

LOS  ANGELES  COUNTY,  Cal  — 
Los  Angeles  Paving  Co..  Inc.,  3200  E. 
Vernon  Ave.,  Los  Angeles,  at  $111,222 
awarded  contract  by  the  S-tate  High- 
way Commission,  Sacramento,  for 
about  3.4  miles  grading  and  paving 
with  Portland  cement  concrete  in  Los 
Angeles  County  between  Winter  Can- 
yon   and    Las    Flores   Canyon. 


CONTRACT    AWARDED. 

MARICOPA  COUNTY',  Ariz.— Nor- 
nu.n  Nursery,  2598  N.  Central  Avenue 
Phoenix,  awarded  contract  by  Arizona 
State  Highway  Commission,  Phoenix, 
March  1  at  $2744  for  highway  construc- 
tion on  the  Tempe-Mesa  Highway  ,N. 
R.  M.  8-A  AFE  524  and  NRM  8-A  A 
F  E  8027.  The  work,  which  is  to  ex- 
tend from  the  corner  of  11th  St.  and 
Mill  Ave.  in  Tempe.  southerly  and 
thence  easterly  approximately  2  miles 
consists  of  the  furnishing,  hauling  and 
planting  trees  and  shrubs,  the  furish- 
ing,  hauliug  and  placing  select  mate- 
rial and  top  soil,  the  ph.cing  of  a  rock 
border  and  removing  some   trees. 

Riverside  Nursery  and  R.  E.  Ca- 
nion.  Phoenix,  submitted  the  .second 
bid  at  $2330.00. 


NOTICE    TO    BIDDERS 

STATE  OF  CALIFORNIA  —  C.  H. 
Purcell,  State  Highway  Engineer,  has 
announced  the  cost  of  blue  line  prints 
for  the  State  Highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  lo- 
cation of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  detail 
sheets  will  be  furnished  at  cost  and 
become  the  property  of  the  purchaser. 

The  following  shows  the  cost  of 
such  blue  prints  tor  the  work  not  ad- 
vertised, bids  to  be  opened  in  Sacra- 
mento on  March  20,  and  in  Los  An- 
geles  on   March    21,    1935. 

II-Teh-3-B.  Bids  to  be  opened  Mar. 
20  (PLANS)  No.  of  sheets,  5;  cost  50c; 
(CROSS-SECTIONS)  No.  of  sheets. 
12;    cost.    $1.20.      Total    $1.70. 

III-Sac-ll-53-E,  A.  To  be  opened 
March  20.  (PLANS)  No.  of  sheets.  2: 
no  charge:  CROSS-SECTIONS)  No.  of 
sheets.    25:   cost.   $2.50.      Total.   $2.50. 

Vni-Riv-77-B.     To   be   opened   Mar. 
21.    (PLANS)    No.    of    sheets.    3;    cost. 
30c;    (CROSS-SECTIONS)    none.   Total 
30c. 
PLANS  APPROVED. 

LINCOLN  CO..  Nevada.— Plans  and 
specifications  for  the  construction  of 
a  portion  of  the  State  Highway  Sys- 
tem in  Lincoln  County,  between  Ala- 
mo and  four  miles  east  of  Crystal 
Springs,  Route  7,  Section  B-1,  !.  length 
of  16.21  miles,  have  been  approved  by 
C.  H.  Sweetser.  District  Engineer  of 
the  Bureau  of  Public  Roads,  and  bids 
will  be  asked  shortly  by  the  Nevada 
State  Highway  Directors.  Carson  City. 

The   work    will    involve: 
(  1)  19.135  l.f.   remove  fence: 
(  2)   27  each  remove  trees: 
(  3)   190.000   c.y.   rdwy.    exci^v.; 
(  4)   152.655   .  ta.    yds.   overhaul; 
(  5)  35,104  c.y.   select   borrow: 
f  6)   1.930   c.y.    structure    excavation: 
(  7)  16.21  miles  subgrade; 
(  8)   16.25  miles  finish  roadway; 
(  9)   53,900  tons  crushed  gravel  or  stone 
surface; 

(10)  132  c.y.   Class  A   concrete: 

(11)  212   c.y.   Class   B   concrete: 

(12)  18,600   lbs.    reinforcing    steel; 

(13)  10  c.y.   drv  rubble  masonry: 

(14)  2.852   l.f.    18-in.    CMP; 

(15)  2.408  l.f.   24-in.  CMP; 

(16)  332   l.f.    30-in.   CMP; 

(17)  48  l.f.  36-in.   CMP; 

(18)  248   l.f.    42-in.   CMP: 

(19)  138   1  f.   4S-in.   CMP: 

(20)  250   l.f.    30-in.    flume; 

(21)  197  each  monuments: 
(32)   16,990  If.  construct  fence: 

(23)  16,348   l.f.   reconstruct  fence: 

(24)  lump  sum.   move  building: 

(25)  14  c.y.  riprap. 


sheets,   7;   cost.   70c.     Total  $1.30. 

CTiecks  for  the  above  should  I 
made  payable  to  the  Department 
Public  Works.  Division  of  Highway 
and  should  accompany  requests  ft 
plans.  specifications  and  propos 
forms  to  the  office  of  the  State  Higi 
way  Engineer.  P.  O.  Box  1499,  Sacr' 
mento,  California. 


PROJECT  APPROVED 

SAN  BRUNO.  San  Mateo  Co.,  Cs 
— SERA  has  approved  a  supplemei 
tary  appropriation  of  $1494  providii! 
for  the  completion  of  the  runwa' 
paving  at  the  San  Francisco  Municipr 
Airport.  San  Bruno.  George  Burr  n 
the  City  of  San  Francisco  will  supec 
vise  the  project  which  wHl  give  em 
ployment  to  30  laborers. 


CONTRACT  AWARDED 

INYO  COUNTY.  Cal.— Tiffany  Con 
atructlon  Co..  535  North  7th  St..  Sa 
Jose,  at  $14,203.50  awarded  contrac 
by  the  State  Highway  Commissior 
Sacramento,  for  about  0.7  mile  grad 
ing,  surfacing  with  selected  materia 
and  a  bituminous  treatment  appliet 
in  Inyo  County,  between  %  mile  sout 
of  the  northerly  boundary  and  th 
northerly  boundary. 

BIDS   WANTED 

COCHISE  COUNTY',  Arizona— Un 
til  March  14,  2  P.  M..  bids  will  be  re 
ceived  by  the  Arizona  State  Highwa: 
Commission.  Phoenix.  Ariz.,  tor  high 
way  construction  on  the  Douglas 
Safford  Highway.  NRS  114-B  (1935 
A.F.E.  8101.  The  work,  which  begin 
at  the  Bisbee-Douglas  Highway  June 
tion  about  one  mile  west  of  Douglas 
and  extends  northerly  about  7'/i  miles 
consists  of  grading,  draining,  aggre 
gate  base  course  and  oil  processinf: 
by  the  road  mix  method.  The  prin 
cipal    items   are: 

(  1)  7.3  miles  grading  roadway  to  sec- 
tion: 
(  2)  1200   lin.   ft.   grade  and  construci 

fords  to  section; 
(  3)  29.300   cu.    yds.      aggregate     bast 

course   (CIP) ; 
(  4)  30    cu.    yds.    Class   A    concrete; 
(  5)   500   lbs.    reint.    steel; 
(  6)   252  lin.  ft.  CMP  (various  sizes); 
(   7)   27,800    lin.    ft.    reconstr.    fence; 
(  8)  8400    cu.    yds.    mineral    aggregatt 

(C.I.P.); 
(   9)   135.500  gal.   road  oil; 

(10)  150  tons  emulsified  asphalt  (CHass 

A); 

(11)  7.6  miles  processing  road  mix; 

(12)  660  cu.   yds.  screenings. 
Certified  or  cashier's  check.  5%.     T 

S.  O'Connell.  State  Highway  Engineei 


CONTRACT    AWARED 

GLENN  COUNTY.  Cal.  —  Tiftan> 
Constr.  Co..  535  N.  7th  St..  San  Jose 
at  $53,084  awarded  contract  by  the 
State  Highway  Commission.  Sacra- 
mento, for  highway  construction  ir 
Glenn  County,  between  3  miles  nortt 
of  Willows  and  Orland.  totaling  ahnui 
ten  miles  in  length,  of  which  aboul 
0.6  mils  is  to  be  graded  and  suriacet 
with  crusher  run  base  and  bituminous 
treated  crushed  gravel  or  stone;  am 
the  remainder  to  be  widened  ant 
borders  of  crusher  run  base  con- 
structed. 


X-Snl-7-Frfd.     To  he  opened   March 

20.  (PLANS)  No.  of  sheets,  12;  cost. 
.$1.20:  (CROSS-SECTIONS)  No.  of 
sheets.    24:    cost,    $2.40.      Total    $3.60. 

XI-1MP-26-J.     To  be  opened  March 

21.  (PLANS)  No.  of  sheets,  6;  cost, 
60c:       (CROSS  -  SEXITIONS)     No.       of 


BIDS   OPENED. 

IMPERIAL  COUNTY,  Cal.— Oswali 
Bros..  366  E  58th  St..  Los  Angeles,  a 
$45,547  submitted  low  bid  to  the  Stat 
Highway  Engineer.  State  BIdg.,  Lo 
Angeles,  for  about  21  miles  of  gradini 
shoulders,  and  constructing  bitumi 
nous  treated  screened  gravel  or  ston 
borders  in  Imperial  County  betweei 
East   Highline   Canal   and   Sand   Hills 

Complete  total  bids  follow: 
(A)    Oswald   Bros..   Los  Angeles.  $45, 
547.00.     , 
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(B)  arimth    Co..    I,o«    AniceleK.    I<B.- 
74Z.U0. 

(C)  DInimltl    &    Tnylor,    I,o«   AnBrlex. 
$49,796. 

(D)  V.   H.   Di'iiiilit  Ci.nnt.  <'«i..   8«n  III- 
pgo,  |5K,G6H. 

I'nII    IiIiIh    will    111-    iMilillHh.Ml    iihnrlly. 


AWARD    RECOMMENDED. 

aiLA  COl'NTV,  Arl7..  — IIixiRnian  * 
MncVlcnr.  714  nymoiilh  Uoiid.  I'lina- 
denn.  rnllf..  at  $37.6SD  Hiiluiilttecl  low- 
bid  and  rocdiniiicnded  for  awi.rd  "f 
contrni't  by  liun'au  of  I'ulillc  HoadK. 
rhcM-nix.  for  KnulliiK  2.!IS'J  iiiIIoh  of  Sci- 
tlon  II  of  Route  II,  the  rayson-Colcord 
MounlJiln  National  KorcHt  HiKhway. 
Tonio  Natloni.l  KoresI,  Clla  County. 
Arliona. 

All-Arizona  ICnRlnecrlnK  &  Constnn'- 
llon  Co.,  Phoenix,  at  $40. 01.'). 50,  and 
Ernest  VV.  Kverly.  Alliuni'crquc.  N. 
M.,  nt  $10.0.12.99  .■"Uhmlttod  .serond  and 
third   low   hlds,    ri-Rpectivcly. 

EnKlnoer'.q     e.sllmate.     $40.351..S.'i, 
BIDS  WANTED. 

NAVAJO  COUNTY.  Arizona.  — IJiilll 
March  ■^d.  10  A.  M..  bids  will  be  re- 
ceived by  the  Bureau  of  Public  Road.s 
802  Title  &  Trust  Bids,.  Phoenix,  for 
4.527  miles  of  prading  on  Section  A  of 
Route  30.  the  GInbe-.Showlow  Nation- 
al Forest  Highway.  Sitpreaves  Na- 
tional   Forest.   Navajo    County,    Ariz. 

The   worlt   Involves: 
(   1)  ,14  acres  clearing; 
(  2)  33,100   c.y.   unclass.    excavation; 
(  3)  47,650  c.y.   do,    for  borrow; 
(  4)  955  c.y.  do  for  structures; 
(  5)  550  ."ita.   yds.  overhaul; 
(  fi)  8,500  c.y.  ml.   borrow  haul; 
(  7)   1.45S  l.f.  CMP; 

(  S)  307  c.y.  cement  rubble  ma.sonry; 
(  9)  207  c.y.  concrete; 

(10)  19,7.''>0  lbs.   reinforcinjT  steel; 

(11)  19.300  l.f.  Type  I  protection  ditch: 

(12)  3  each  cattle  guards  in  place; 

(13)  3.940  l.f.   removing  existing  fenco; 

(14)  20.891   l.f.  new  fence  in  place; 

(15)  15   each   farm  entrance  gates; 

(16)  43  each  right  of  way  monuments. 
Plans    and    specifications    obtainable 

from  the  Bureau  of  Public  Roads.  802 
Title  &•  Trust  Bldg.,  Phoenix,  or  SO? 
Sheldon  Bldg..  461  Marltet  Street,  San 
Francisic.    tipnn    deposit    of    $10.00. 


PROJECT    APPROVED. 

SANTA  MONICA,  Los  Angeles  Co  . 
Cal. — SFR.^  has  approved  approprin 
tion  of  JIS.309  for  the  removal  of  old 
pavement,  curb,  gutter,  sidewalk  and 
reinforced  concrete  arch,  and  the  con- 
struction of  new  retaining  wall,  ex- 
cavating and  grading  for  new  pave 
ment,  curbs,  gutters  and  sidewallis. 
etc.,  on  Ocean  and  Colorado  .\venues, 
Santa  Monica.  H.  C.  Carter  will  su- 
pervise the  project,  which  will  employ 
one   timekeeper  and  50  laborers. 


BIDS   WANTED. 

ANTIOCH.  Contra  Costa  Co.,  Cal.— 
I'ntil  March  11,  8  P.  M..  a.s  previous- 
ly reported,  bids  will  be  received  by 
the  Antioch  City  Council,  J.  E.  Mc- 
Elheney.  Ci(  •  Clerk,  City  Hall,  for 
the  Improvement  of  Fourth  .Street  be- 
tween I  and  O  .Streets,  consisting  of 
grading,  curbing,  paving,  etc.  Esti- 
mated cost.   $4,300. 

The  work   involve.s; 

(1)  3.000  c.y.   earth  fill: 

(2)  Placing  520  tons  base  rock; 

(3)  Placing   SO   tons   of  No.    3   and    No. 

4   rock   in   pavement: 

(4)  Placing  12  tons  of  birdseye  screen- 

ings in  pavement; 

(5)  Placing  900  gals,   fuel  oil  on  base; 

(6)  Placing    2.0G0   gallons    emulsion    in 

pavement. 
R.    R.    Arnold,    engineer.     Plans  and 
specifications    obtainable    from    nbov- 
office.  1 

PROJECT   APPROVED. 

I-OS  ANGELES  COUNTY.  Cal.— S  E 
R  A  has  approved  appropriation  of  $26- 


930  for  the  coniilrucllon  of  a  12-f'mt 
motorway  two  mllen  long  In  TopanK" 
Canyon.  I.oii  Angelen  <!ounty.  H.  I). 
Turner  will  nupervlHe  the  project, 
which  will  employ  one  timekeeper  nn.l 
106  laborem  ) 


PROJECT  APPROVED. 

MONTEHKY.  .Monterey  Co.,  Calif.— 
SKUA  h.iH  approved  appropriation  of 
$6,070  for  Improvements  to  city  streets 
and  sidewalks  In  .Monterey.  Work  in- 
cludes widening  roadway  of  Pacific 
St..  widening  Lighthouse  Road,  con- 
structing rock  retaining  wall  and  grad- 
ing sidewalk  along  same,  etc.  I'roje.  t 
wll  be  supervised  by  It.  J,  Pardee,  and 
will  employ  37  laborers. 


PROJECT    APPROVED. 

SA.NTA  CRUZ  COUNTY.  Cal.— S  E 
R  A  h.i.s  approved  appropriation  of 
$39,500  for  the  Improvement  of  the 
Empire  Grade  Road  (grading,  realign- 
ing, etc.)  In  Santa  Cruz  County.  The 
project  will  be  supervised  by  County 
Engineer  Lloyd  Bowman,  and  will  em- 
ploy 40  laborers.  * 


BIOS  OPENED. 

I.MPEHIAL  COU.N'TY,  Cal.— OswaM 
Bros..  366  E  58th  St.,  Los  Angeles,  at 
$45,547,  as  previously  reported,  sub- 
mitted the  low  bid  to  C.  H.  Purcell. 
State  Highway  P:ngineer  Los  Angeles. 
February  28.  for  highway  construction 
in  Imperial  County  between  E.  High- 
line  Canal  and  Sand  Hills,  about  21 
miles  in  length,  shoulders  to  be  grad- 
ed and  bituminous  treated  screened 
gravel  or  stone  borders  constructed, 
involving: 

(1)  21   miles  shoulder  embankment; 

(2)  221.800   If.    existing  side   forms  re- 

moved and  disposed  of; 

(3)  14.200  tons  screened  gravel  or  stone 

bituminous  treated  borders; 

(4)  650  tons  cut-back  asphalt,   bitumi- 

nous  treated   borders; 

(5)  21  miles  finishing  roadway. 
Total  bids  were: 

(A)  Oswald  Brothers.  $45,547.00. 
(R)  Grifllth  Co..  $45,742.00. 

(C)  Dimmitt  &  Taylor,  $49,796.00. 

(D)  V.   R.   Dennis  Co.,  $58,668.00. 
Unit  bids  follow: 

(1)         (2)         (3)         (4)  (5) 

(A)  $110  $.015  $2.00  $17.00  $30.00 

(B)  .  200   .015   1.80   16.00  115.00 

(C)  .  220   .02    2.00   16.00  100.00 

(D)  500   .01    2.10   17.00  250.00 


BIDS   WANTED. 

MARIPOS.\  COUNTY.  Caif.— Until 
March  26,  2  P.  M.,  bids  will  be  re- 
ceived bv  the  Bureau  of  Public  Roads 
807  Sheldon  Bldg..  461  Market  Street. 
San  Francisco,  for  2.135  miles  grading 
on  Section  .42  of  Route  3.  the  Big  Oak 
Flat  Road,  Yosemite  National  Park. 
Mariposa  County. 

The  work  involves: 
(  1)  20  acres  clearing; 
(   2)   107.400  c.y.   unclassified  excav.; 
(  3)  6,200  c.y.  do  for  borrow; 
(   4)  1020  c.y.  do  for  structures; 
(  5)  45.600   sta.    yds.    overhaul: 
(  6)   8.500  c.y.   mi.   borrow  haul; 
(   7)    1952  If.  CMP   (asphalt  dipped)    in 

place; 
(  8)  108  c.y.   concrete: 
(  9)   12.000    lbs.    reinforcing    steel; 

(10)  170  c.y.   masonry; 

(11)  2600  f.y.  hand-laid  rock  embank- 

ment; 

(12)  2800  l.f.  protection  ditch. 

Plans  and  specifications  obainablc 
from  the  above  office  upon  deposit  of 
$10.00.  •  « 


CONTRACT   AWARDED. 

BONNE\nLLE.  Oregon— P  a  r  k  e  r  - 
Schram  Co..  Couch  Bldg..  Portland,  st 
J61.860  awarded  contract  by  the  U.  S 
Engineer  Office.  Portland,  under  Bid 
No.  35-426.  for  the  construction  of 
permanent  road  system  and  landscap- 
ing at  Bonneville  Dam. 


BIOS    WANTED. 

.MINERAL.  Lyon  and  Churchill  Co*. 
Nevada— Lnl II  March  13,  2  P.  M..  bids 
will  be  received  by  the  Neva/la  Htale 
illghwHy  directors,  8.  c.  Durkee, 
.^'lale  flighway  KnKlneer,  Heroea  Me- 
morial lildg.,  Carwin  <.'lly,  fi.r  the 
construction  of  n  portion  of  the  Hlul* 
highway  system  In  Mineral,  Lyon  ai.d 
Churchill  counties,  between  .Schuri 
and  9  6  miles  south  of  Fallon,  Route 
lA,  Sections  A,  CI,  and  C2.  a  length 
of   28.05   miles. 

The  work  Involves: 
(    1)  892   l.f.    remove   culvert   pipe; 
(   2)    116,330  c.y.   roadway   excavation; 
(   3)   189,650    yd.    sta.    overhaul; 
(   4)  52,095  c.y.  select  borrow; 
(  5)  1,155   c.y.   structure   excavation; 
(   6)   28.017    miles   subgrade; 
(  7)  28.046   miles  finish   roadway; 
(  8)  97.410  Ions  crushed  stone  or  grav. 

el    surface; 
(  9)   122   c.y.    Class   A   concrete; 

(10)  97  c.y.  Claas  B  concrete; 

(11)  14,700  lbs.   reinforcing  steel; 

(12)  36.9   M.    ft.    B.M  redwood; 

(13)  1,190   l.f.    18-ln.    CMP; 

(14)  192  l.f.  24-ln.  CMP; 

(15)  06   l.f.   30-ln.   CMP; 

(16)  108  l.f.  36-ln.  CMP; 

(17)  246  If.   relay  culvert  pipe; 

(18)  130  each   monuments; 

(19)  108  l.f.   18-in.  concrete  pipe; 

(20)  514   l.f.    1.5xl.5-ft.    laminated   cul- 

vert; 

(21)  80    l.f.    2x2-ft.  do; 

(22)  140  l.f.   3x3-ft.  do; 

(23)  34  l.f.   3x3-ft.  do; 

(24)  lump  sum  railroad  crossing; 

(25)  10  each  remove  culvert  headwalla 

(concrete); 

(26)  14  each  remove  culvert  headwalls 

(dry   rubble); 

(27)  514.573    gals,    asphalt    road    mate- 

rial,  type  SC2; 

(28)  184.71   tons  do,  Type  MC2; 

(29)  28.046   miles    roadmix. 

Plans  and  specifications  obtainable 
from  the  above  ofllce  upon  deposit  of 
$5,  of  which  $2.50  will  be  returnable; 
and  on  file  at  the  office  of  the  Bureau 
of  Public  Roade.  461  Market  St..  San 
Francisco  * 


BIDS  WANTED 

KLICKITAT  COUNTS'.  Wash.— Un- 
til March  15.  10  A.  M..  bids  will  be  re- 
ceived by  the  Bureau  of  Public  Roads, 
316  NeW  Post  Office  Bldg.,  Portland, 
Oregon,  for  constructing  the  Mt. 
Adams  Highway  Reconstruction 
Grading  and  Subgrade  Reinforcement 
Project  FHBC-17-A1,  National  Forest 
Road  Project,  located  within  the 
Columbia  National  Forest,  Klickitat 
County,   Washington. 

The  length  of  the  project  is  ap- 
proximately 3.343  miles  reconstruc- 
tion grading;  1.793  miles  betterment 
and  5.136  miles  subgrade  reinforce- 
ment.    The  work  involves: 

(1)  10  acres   clearing; 

(2)  7  acres  grubbing: 

(3)  28,960  cu.  yds.   unclassified  excav.; 

(4)  36,500   sta.    yds.    overhaul; 

(5)  5000  cu.   yds.   crushed   or  screened 

rock  or  gravel   (top  course); 

(6)  6000   cu.    yds.    subgrade    reinforce- 

ment; 

(7)  20  cu.   yds.  Class  A  concrete: 

(8)  21,000     lin.     ft.     rounding    of    cut 

slopes. 
Plans   and    specifications    obtainable 
from   above  nfllce  upon  deposit  of  $1". 


CONTRACT   AWARDED. 

SAN  BERNARDINO  COUNTY.  Cal. 
—George  Herz  &  Co..  Piatt  Bldg.,  San 
Bernardino,  at  $2,231  awarded  con- 
tract by  the  State  Highway  Commis- 
sion. Sacramento,  for  highway  oiling 
in  San  Bernardino  County  between 
Sierra  Ave.  and  Riverside  Ave.,  at>out 
3.S  miles  in  length,  bituminous  sur- 
face treatment  to  be  applied  to  the 
existing  oiled  shoulders. 
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CONTRACT    AWARDED. 

MAHICOl'A  COUNTY,  Ariz.— I'hcu- 
nlx-Tenn>se  Stone  Co..  P.  O.  Box  164.'.. 
rhoenix.  awarded  contract  by  Arizona 
State  Highway  Commission.  Phoenix. 
March  1  at  $12,00S.  for  highway  con- 
struction on  the  Mesi.-Casa  Grande 
Ruins  Highway.  NRH  97-F  (1935)  A  F 
E  S7o2.  The  work  is  located  approxi- 
mately 2"  J  miles  south  of  Mesa  at  the 
intersection  of  the  Mesa  -  Chandler 
Highway  and  the  Base  Line  Road, 
consists  of  grading,  draining  and  oil 
processing. 

Tanner  &  Hall.  Phoenix,  at  $12,481 
submitted   second   low  bid. 

CONTRACT   AWARDED. 

YAMHILL.  COUNTY.  Oregon.— C.  J. 
Montag  &  Sons.  Worcester  Building, 
Portland,  at  $43,640  submitted  low  bid 
and  awarded  contract  by  the  Oregon 
State  Highway  Commission.  Portland. 
February  28.  for  the  construction  of 
a  composite  pile  trestle  over  Chehalem 
Creek  on  the  West  Side  Pacific  High- 
way near  the  south  city  limits  of  New- 
berg.  Yamhill  County;  U.S.P.W.  Proj- 
ect   No.   NRH   52-A. 

Complete  bids  follo\v: 
C.  J.  Montag  &  Sons.  Portland     ?43,G40 

Hofman   Const.  Co.,   Portland 44,06'i 

Shattuck    &    Neland,    Portland...  44,444 

Tom    Lillebo,    Readsport 44.693 

Portland  Bridge  Co..   Portland  ..  45.77.'; 

Harold   Blake.    Portland 46.806 

Mt.    States  Const.   Co..   Eugene..  47.415 

Northwest   Roads,    Portland 47,771 

Parker    -    Schram,    Portland 50,727 

Oregon   Const.   Co..   Portland 52,42.'. 

Guthrie   McDougall.    Portland 53.651 


LOW    BIDDERS. 

SAN  BERNARDINO  COUNTY.  Cal. 
— B.  G.  Carroll.  4396  Maryland  Street. 
San  Diego,  at  ?64.147.50  submitted  )o\\ 
bid  to  the  State  Highway  Engineer. 
State  Bldg.,  Los  Angeles,  for  about 
two  miles  grading  and  paving  with 
Portland  cement  concrete  in  San  Ber- 
nardino County  between  Riverside 
Avenue  and  Colton. 

United  Concrete  Pipe  Corp..  Los  An- 
geles, at  $66,631  submitted  second  low 
bid. 

Third  low  bid  was  submitted  by  Os- 
wald Bros..  Los  Angeles,  at  $67. 942. .50. 


BIDS   WANTED. 

CLARK  COUNTY,  Nev.— Until  Mar. 
13,  2:45  P.  M.,  bids  will  be  received 
by  the  Nevada  State  Highway  Direc- 
tors, S.  C.  Durkee,  State  Highway 
Engineer.  Heroes  Memorial  Building. 
Carson  City,  for  the  construction  of 
an  asphaltic  roadmix  surface  in  Clarlv 
County  from  the  junction  of  Route  6 
to  Logandale,   a  length  of  6.12  miles. 

The  work  involves; 

(1)  93.555    gals,    asphaltic    road    mate- 

rial. Type  SC-2; 

(2)  36.50   tons  do.   Type  MC-2: 

(3)  6.10    miles    roadmix; 

(4)  6.10    miles   finishing    roadway. 
Plans    and    specifications    obtainablf 

from  the  above  office  upon  deposit  of 
55.  of  which  $2.50  will  be  returnable; 
and  on  file  at  the  office  of  the  Bu- 
reau of  Public  Roads,  461  Market  St., 
San  Francisco.  * 


CONTRACT   AWARDED, 

SAN  DIEGO  COUNTY.  Cal.— South- 
west Paving  Co.,  712  Lankershim 
Bldg.,  Los  Angeles,  at  $11,105  award- 
ed contract  by  State  Highway  Com- 
mission, Sacramento,  for  1.1  miles  of 
surfa.cing  with  bituminous  treated 
crushed  gravel  or  stone  on  Hill  St. 
between  Wisconsin  Ave.  and  Eighth 
St.,   Oceanside,    San   Diego   County. 


BIDS   WANTED. 

NAVAJO  COUNTY,  Arizona.— Until 
March  21.  10  A.  M..  bids  -will  be  re- 
ceived by  the  Bureau  of  Public  Road.^. 
802  Title  &  Trust  Bldg.,  Phoenix,  for 
3.776  miles  of  grading  on  Section  A  of 
Federal  Lands  Highway  Project  No.  6, 


the    Globe-Showlow    Highway.    Navajo 
County.  Arizona. 

The   work   Involves; 
(  1)   27  acres  clearing; 
(  2)   149.200  c.y.   unclass.  excavation; 
(  3)   2480  c.y.   do.   for  structures; 
(  4)   6000  c.y.  do.  for  borrow; 
(  5)   110.000  sta.  yds.  overhaul; 
(  6)   1900  c.y.  mi.  borrow  haul; 
(   7)   3.776  miles  finishing  roadway; 
(  8)   674  c.y.  Class  A  concrete; 
(  9)   75.150  lbs.  reinforcing  steel; 

(10)  305    c.y.    cement    rubble    masonr.x'; 

(11)  2420    l.f.    corrugated    metal    pipe: 

(12)  2   each  cattle   guards; 

(13)  1400   l.f.   remove  existing   fence; 

(14)  3738   l.f.   new  fence; 

(15)  10,312  l.f.  Type  I  protection  ditch. 
Specifications  obtainable  from  Bu- 
reau of  Public  Roads.  802  Title  and 
Trust  Bldg..  Phoenix,  or  807  Sheldon 
Bldg.,  461  Market  St.,  San  Francisco, 
upon  deposit  of  $10.  ■• 


CONTRACT   AWARDED. 

SAN  FRANCISCO.— R.  S.  Silverberg 
405  Montgomery  St.,  at  $1,567  awarded 
contract  by  the  Department  of  Public 
Works,  City  Hall,  for  the  improvement 
of  Kramer  Place  between  Greenwich 
St.  and  the  southerly  termination  of 
Kramer  Place,  and  Pardee  Alley  be- 
tween Kramer  Place  and  Grant  Ave. 

Complete  bids  published  February  2S. 


CONTRACT    AWARDED 

BAKER  COT^NTY'.  Oregon— United 
Contracting  Co..  Stock  Exchange 
Bldg.,  Portland,  at  $22,191  submitted 
low  bid  and  awarded  contract  by  the 
Oregon  State  Highway  Commission, 
Portland.  February  28,  for  0.63  miles 
pavement  resurfacing  on  Tenth  St.- 
Powder  River  Unit,  Baker  Section  of 
Old  Oregon  Trail,  U.S.P.W.  Project 
NRM  154-E,  in  Baker  County.  Com- 
plete bids  follow: 

United    Cont.    Co..    Portland $22,191 

Kern    &    KIbbe,    Portland 22.911 

Northwest    Rds    Co.,    Portland...  23,292 


CONTRACT    AWARDED 

YAMHILL  COUNTY,  Ore.— Edlef- 
sen-Weygandt  Co..  1308  S.  W.  Front 
St..  Partland.  at  $31,465  submitted 
low  bid  and  awarded  contract  by  the 
Oregon  State  Highway  Commission, 
Portland.  February  28.  for  0.38  mile 
grading  and  paving  on  the  Newberg- 
CTiehalem  Creek  Section  of  West  Side 
Pacific  Highway.  In  Yamhill  County. 
U.S.P.W.  Projects  Nos.  NRM  52-A 
and  NRH  52-B.  Complete  bids  follow: 
Edlefsen   Weygandt.    Portland      $31,465 

.loplin    &    Eldon,    Portland 34,675 

Parker     Schram,     Portland 35.197 

Harold   Blake,    Portland 37,985 

R.   C.   Hall.   Eugene 38,557 


BIDS   OPENED 

WASCO  COUNTY,  Oregon Edelf- 

xen-Weygandt  Co.,  1308  S.  W.  Front, 
Portland,  at  $51,458  submitted  low  bid 
to  the  Oregon  State  Highway  Com- 
mission, Portland,  February  28,  for 
1.23  miles  grading,  surfacing  and 
penetration  type  bituminous  maca- 
dam wearing  surface,  and  433  lln.  ft. 
of  pavement  widening  and  surfacing 
on  the  West  Entrance  of  The  Dalles 
.Section  of  Columbia  River  Highway, 
in  Wasco  County.  U.S.P.W.  Projects 
Nos.  NHR  36-A  and  36-C.  Complete 
bids  follows 
Edlefsen- Weygandt,     Portland. .{51, 458 

Kern   &   Kibbe,    Portland 64,788 

I'nited    Cont.    Co.,    Portland 64,866 

Parker    Schram,    Portland 72,463 

,Toplin   &    Eldon,    Portland 85,267 

A.   C.   Greenwood   Co..   Portland  89,733 

AH  bids  held  under  advisement. 


way  Commission,  Portland,  February 
28  for  0.45  mile  grading,  paving  and 
pavement  widening  and  re-surfacing 
on  the  Gold  Hill  Section  of  the  Pacific 
Highway  in  Jackson  County;  U.S.P.W 
Project  No.   NRM   131-G. 

Complete   bids  follow: 
Mountain      States     Const.  .  Co., 

Eugene    $21,3?1 

United   Contr.   Co.,    Portland 22.226 

Jacobsen-Jensen,     Portland 22,336 

R.  I.   Stuart  &  Son.  Medford 22,477 

Northwest    Roads   Co.,    Portland  22.822 


CONTRACT   AWARDED. 

CLATSOP  COUNTY.  Ore.- Edlefsen- 
Weygandt  Co.,  1308  SW  Front,  Port- 
land, at  $59,680  submitted  low  bid  and 
awarded  contract  by  the  Oregon  State 
pavement  widening  and  re-surfacing 
Highway  Commission.  Portland,  Feb. 
28,  for  0.89  mile  grading,  paving  and 
on  the  Florence  Ave. — Erie  Ave.  Unit, 
Astoria  Section  of  the  Oregon  Coast 
Highway  in  Clatsop  County;  U.S.P.W. 
Project  No.  NRM  194-B. 
Complete  bids  follow: 
Edlefsen-Weygandt,     Portland.. ..$29. 680 

G.   F.   Anderson,   Astoria 31,644 

Northwest    Roads    Co.,    Portland  34,672 
United  Contr.    Co.,    Portland 35,760 


BIDS  OPENED, 

MARION  CO.,  Ore —J.  C.  Compton. 
McMinnville.  at  $33,609  submitted  low- 
bid  to  Oregon  State  Highway  Com- 
mission, Portland,  February  28,  for  .27 
mile  oil  mat  surface  treatment;  CI 
miles  surfacing  and  penetration  type 
bituminous  macadam  wearing  surface 
and  furnishing  crushed  rock  or 
gravel  in  stockpiles  on  the  Salem-Prln- 
gle  Creek  Section  of  Morningside  Sec- 
ondary Highway  in  Marlon  County; 
U.S.P.W.  Project  No.  NRS  243. 

Complete  bids  follow: 

J.  C.   Compton,   McMinnville. ...$33. 609 

Saxton    &    Looney.    Corvallis 36.407 

Oregon  Contr.  Co..  Portland 36.969 

Northwest  Roads,    Portland 38,323 

Babler    Bros.,    Portland.     39,050 

Harold   Blake,   Portland 44,687 

All   bids  held   under  advisement. 


CONTRACT   AWARDED. 

LANE  CONTY',  Oregon.— Edlefsen- 
Weygandt  Co.,  1308  SW  Front  Street, 
Portland,  at  $22,775  submitted  the  low 
bid  and  a%varded  contract  by  the  Ore- 
gon State  Highway  Commission,  Port- 
land. February  28.  for  0.53  mile  pave- 
ment widening  on  the  Fifteenth  St.- 
Sixth  Street  Unit,  Junction  City  Sec- 
tion, in  Lane  County;  Li.S.P.W.  Proj- 
ect No.   NRM  105-B. 

Complete  bids  follow: 
Edlefsen-Weygandt,     Portland....$22,775 
Northwest    Roads   Co.,    Portland  23.452 
Mountain    States    Const.    Co.. 

Eugene 23.987 

Parker   Schramm.    Portland 26  037 

United   Contr.    Co..   Portland 27  041 

Jacobsen-Jen.sen,     Portland 27,065 


CONTRACT   AWARDED. 

JACKSON  COUNTY,  Ore.  —  Moun- 
tain States  Const.  Co..  Eugene,  at 
$21,386  submitted  low  bid  and  award- 
ed contract  by  the  Oregon  State  High- 


BIDS  OPENED. 

POLK  COUNTY',  Ore — Oregon  Con- 
tracting Co.,  Board  of  Trade  Building. 
Portland,  at  $9,190  submitted  low  bid 
to  the  Oregon  State  Highway  Commis- 
sion, Portland,  February  28.  for  0.22 
mile  pavement  widening  and  resurf- 
acing and  0.19  mile  grading,  surfacing 
and  penetration  type  bituminous  ma- 
cadam wearing  surface  on  the  Rick- 
reall  Creek-Coast  Junction  Unit,  Dal- 
las Section  of  Salem-Dallas  Highway 
In  Polk  County;  U.S.P.W.  Project  No. 
NRS  249. 

Complete  bids  follow: 
Oregon  Contr.   Co.,   Portland        $  OlOn 

J.   C.   Compton,  McMinnville 10.251 

Babler    Bros.,    Portland 10,251 

Bids  held  under  advisement. 
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CONTRACT   AWARDED. 

HAKKU  nnd  tliilon  Can.,  Ore— Qiiliin 
Rolililnx  Co,  If'ilHi',  Idiilin,  nt  112.750 
nulinilKi'd  '"«•  'il'l  I""'  nwiirdcd  cori- 
Iriict  liy  Ihi!  ori'K'iii  Sliile  IIIkIiwiiv 
ConimlxNloM,  I'ortland,  Kfbrunry  2S. 
for  funilHliliiB  npiiroxlnmlc'ly  C.OOO  r.y. 
crushed  roi'k  In  HtockpllcH  on  North 
rowdiT-llalni'H  Uoik  rrodiKllon  I'roJ- 
tet  on  Old  Ori-ifon  Trail,  In  Haker  and 
Ifnlon   Co  II  lit  I  ■•.■<;   slat.,   projcil. 

Complete  bldn  follow: 
Quinn    Hohblns   Co.,    HoIno  $12,750 

A.    A.    llardeMly,    Porllnnd 14,537 

nreni    .StiirKlH.    Portland  15,000 

A.    .S.    Wallaii'.    RoseburK  15,on« 

BIOS   WANTED. 

I. YON  CIHINTV.  Nov.— Until  Mar. 
13,  2:3(1  r.  M..  bids  will  be  received 
by  the  Nevada  Stale  HlKhway  Direc- 
tors, S.  C.  Durkec,  State  HlKhwny 
Engineer,  Heroes  Memorial  UulldlnK. 
Carson  City,  for  the  construction  of 
an  nsphaltic  roadmix  surface  In  Lyon 
County,  from  2  miles  east  of  Mound - 
house  to  .Silver  City,  a  length  of  3.44 
miles. 

The  work  involves: 

(1)  64.r)!>7    b.tIs.    asphaltlc    road    mate- 

rial. Type  SC-2; 

(2)  22  66   tons  do.   Type  MC-2; 

(3)  3.44   miles   roadmix; 

(4)  3.44    miles    finishing   roadway. 
Plans    and    specifications    obtainable 

from  the  above  office  upon  deposit  of 
J5,  of  which  $2. SO  will  be  returnable; 
and  on  tile  at  the  office  of  the  Bu- 
reau of  Public  Roads.  461  Market  St.. 
San  Francisco.  • 


CONTRACT  AWARDED 

IMPRMAL  COUNTY.  Cal.— Oswald 
Hros.,  366  E.  5,Sth  St..  Lns  Angeles,  at 
$4.">.547  awarded  contract  by  the  State 
Highway  Comniussion.  Sacramento,  for 
highway  construction  In  Imperial 
County,  between  E.  Highline  Canal 
and  Sand  Hills,  about  21  miles  in 
length,  shoulders  to  be  graded  and 
bituminous  treated  screened  gravel  or 
stone  borders  constructed. 


BIDS   WANTED, 

LOS  ANGELES  CO.,  Ci-lif.— Until 
March  2.S.  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer. State  Bidg..  Los  .A.ngeles, .  for 
about  0.5  mile  paving  with  either  as- 
phalt concrete  or  |)nrtland  cement  con- 
crete and  shoulders  surfaced  with 
plant  mixed  surfi.cing,  medium  cur- 
ing type  between  Prairie  Avenue  and 
Commercial  Street.  Inglewood,  Los 
Angeles  County. 

The  work   involves; 
(  1)   350  M.  gals,  water; 
(  2)   13,000  sq.   yds.   subgrade  prepara- 
tion; 
(  3)  2.000    Ions    mineral    aggregate 

(plant  mixed  surfacing) ; 
(  4)   105    tons    liquid    asphalt    MC-5    or 
MC  -  extra    heavy    (plant    mixed 
surfacing) ; 
(  5)   15   tons  liquid  asph.   MC-2    (prime 

co!.t) ; 
(  6)  15  each  manholes  adjusted  to 
grade; 

Alternative   Items 
(Central  40-ft.  Portion) 
Alternative  "A" 
(  7)   5.400  tons  asphalt  concrete: 

Alternative  "B" 
(  8)  2.420    c.y.    Class    A    Portland    ce- 
ment  concrete    (pr.vement); 
(  9)   600   each    pavement    dowels; 
(10)  32.00    lbs.    bar    reinf.    steel    (pave- 
ment). 
NOTE:    Alternative    "A"    sets    forth 
the  nece.'sary  items  for  the  construc- 
tion   of    the    pavement    with    asphalt 
concrete.     Alternative    "B"    sets    forth 
the  necessary  items  for  the  construc- 
tion   of    the    pj.vement    with    Portland 
cement  concrete. 

.\  bidder  is  required  to  submit  a 
bid  on  one  alternative,  and  may.  but 
is  not  required  to.  submit  bids  on 
both  alternatives. 

The   contract   will   be    awarded,    un- 


SAN  BERNARDINO  CO.— 2  mi.  Grade  &  Pave — (SUte) 


.SAN  HERNARPINO  CODNTV.  Cal. 
— n.  O.  Carroll,  4396  Maryland  Street. 
San  Diego,  nt  $64,147.50,  an  prcvlounly 
reported,  Hubmlttod  low  bid  to  the 
Slate  Highway  Engineer,  State  Hldg.. 
I.MH  AngeleH,  for  about  two  mllcR 
grading  and  paving  with  Portland  ce- 
ment concrete  In  San  Bormirdino 
County,  between  fvlverHlde  Ave.  and 
Collon.      The   work   Involven: 


(  1) 
(  2) 
(  3) 
(  4) 
(  6) 
(  6) 

(   7) 


(  9) 
110) 
(11) 

(12) 
(13) 


42.000  c.y.  rdwy.  excav.,  unclaHs. ; 

89,000  Hta.   yds.   overhaul; 

13.000    c.y.    sele<ted    material; 

290    c.y.    structure    excavation; 

23,300  sq.   yd».  subgrade  for  pave. 

4.700  c.y.  Class  A  Portland  ce- 
ment   concrete    (pavement); 

25  c.y.  Class  A  do   (structure); 

14.200  lbs.  bar  reinf.  steel  (pave- 
ment and   structures); 

6.300    eacTi    pavement    dowels; 

230    l.f.    18-in.    CMP; 

980  c.y.  removing  and  disposing 
of  concrete; 

180  tons   fuel   oil    (shoulders); 

22,000  sq.  yds.  mixing  and  shap- 
ing shoulders; 


(14)  22    tonii    anphnltlc    road    oil    (seal 

coat) ; 

(15)  190   c.y.   RcrreiiliiKH    lural   coat); 
(161   5.600    .M.    gallonn   water: 

(17)  10,500  l.f.   permanent  triitnc  atrlpo 

(18)  105   Blatlons   tlnlnhlng    roadway; 

(19)  36    each    monumentii    complete    In 

place. 
Total    bid"    follow: 

(A)  B.    a.   Carroll.   San     Diego.     $M.- 

147.50. 

(B)  United   Concrete    Pipe   Corp..    !»■ 

Angeles.   $66,631. 

(C)  Oswald    Bros.,    Ixis   Angeles,    $«7,- 

942.50. 

(D)  Mundo  Engineering  Co.,   Los  An- 

geles.  $68,070. 
fE)  Sharp  &   Fellows  Contracting  Co. 
Los  Angeles,  $70,509. 

(F)  Geo.  Herz  &  Co.,  San  Bernardino, 

$70,543.40. 

(G)  Geo.    R.    Cprtis    Paving    Co.,    Los 

Angeles,   $74,064.20. 
(H)  Griffith    Co.,    Los    Angeles.    $74,- 

093. 
(I)     E.     L.     Yeagcr,     San     Bernardino. 

$70,543.40. 
Unit  bids   follow: 


(A)  (B) 

(    1)  $     .195  $     .22 

(  2) 006  .01 

(  3) 70  .60 

(  4) 60  .75 

(  5) 12  .12 

(  6) 7.10  7.44 

f  7) 15.00  20.00 

(  8) 07  .04 

(  9) 10  .12 

(10) 1.60  2.00 

(11) 1.25  1.25 

(12) 7.40  10.00 

(13) 04  .05 

(14) 14.00  16.00 

(15) 2.75  2.95 

(16) 26  .25 

(17) 13  .15 

(18) 4.00  3.00 

(19) 3.00  3.00 


(C) 


.003 

.63 

1.20 

.08 

7.40 

18.00 

.07 

.11 

1.60 

1.00 

8.40 

.045 

15.00 

3.75 

.10 

.22 


(D) 
$     .22 


.05 
.14 
1.75 
2.00 
8.00 
.05 
16.00 
3.00 
.60 
.15 


(B) 


7.10 
25.00 


.05 
17.00 
3.50 


(F) 
$     .29 


(G) 


(H) 


7.20 
22.00 
.074 
.10 
1.85 
1.80 
8.20 
.045 
16.00 
3.60 


2.50 

2.60 


21.00 
.076 
.12 
1.75 
1.00 
8.80 
.06 
15.00 
3.60 


3.00 

3.00 


7.65 
20.00 


16.00 
3.00 


5.00 
2.50 


(I) 
I     .33 

.006 

.58 

.85 

.09 

7.69 

16.00 

.07 

.11 

2.05 

2.00 

8.50 

.05 

IG.SO 

3.40 

.69 

.20 

5.00 

2.50 


YUBA  COUNTY— WIDENING  BRIDGES— (STATE) 


YUBA  COUNTY,  Cal.— M.  A.  Jen- 
kins. 3560  X  St.,  Sacramento,  at  $42.- 
143.40  submitted  low  bid  to  the  Snate 
Highway  Commission.  Sacramento, 
for  widening  seven  reinforced  c(jn- 
crete  bridges  between  Wlieatland  and 
Marysvllle,    in   Yuba  County. 

Bids   were   taken   .as  follow.s: 
(   1)   2,500   c.y.    structure    excavation; 
(  2)  2.150  c.y.    imported   borrow; 
(  3)   75    c.y.    existing    surfacing    to    be 

removed  and  disposed  of; 
(  4)  414    c.y.    existing    concrete    to    be 

removed  and  disposed  of; 
(  5)   225     c.y.     Class     A     Portland     ce- 
ment   concrete    (footing    blocks) : 
(  8)   1,210  c.y.   Class  A  do    (struc); 
(  7)   165   c  y.    do    (slope   paving); 
(  8)  238,000    lbs.    bar   reinf.    steel; 


(   1). 


(  9)    175  tons  cru.sbed  gravel  or  stone; 

(10)  10  tons  cut  back  asphalt; 

(11)  1.674    l.f.    temporarv    railing; 

(12)  1,674    l.f.    timber   railing; 

(13)  1  lot   misc.   items  of  work. 
Total  bids   folIo%v; 

(A)  M,   A.   Jenkins,    Sacramento,   $42,- 

143.40, 

(B)  Lord  &  Bishop,  Sacramento,  $47.- 

490, 
rC)  C,   W.  Caletti  &  Co.,  San  Rafael, 
$48,916.75, 

(D)  Campbell      Constr.      Co..      Sacra- 

mento.   $53,537,30, 

(E)  M,   B,    McGowan.   Inc.    San  Fran- 

cisco,   $59,136, 

(F)  E.  T.   Lesure.  Oakland,   $65,172,69, 

Unit    bids    follow: 


(  2^ 
(  3) 
(  4) 
(  5) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12)... 
(13)... 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

,70 

$         ,80 

(     2.25 

$      2.25 

$       4,00 

$       2,80 

,68 

,80 

.70 

.70 

.65 

1,90 

3.00 

2,00 

1.00 

3,00 

2.00 

5.50 

3.90 

6.00 

3,00 

10.65 

3.00 

6.50 

8.00 

11,00 

11.00 

14,35 

10.00 

19.06 

16,00 

18,00 

1S.50 

18.75 

22.00 

19,76 

13,00 

13,00 

12.00 

13,80 

18.00 

20.25 

.041 

.044 

.04 

,05 

.04 

.046 

3,00 

4.40 

4.  S3 

4.25 

4,00 

5.00 

40,00 

23,00 

20.00 

24,00 

20,00 

5.00 

.40 

.50 

,50 

.60 

,80 

1.91 

,80 

1,10 

1.00 

70 

1.00 

2.00 

00.00 

1000.00 

.ijn.OO 

i'OO.iiO 

1073.30 

1264.00 

662 

Miss 

E.  M.  HUNDLEY 

Building    Hardware    Specialist 

SARGENT  BUILDERS'  HARDWARE 

Member    Builders'    Exchange 
on    Street         San    Francisco    •     Phone    DOugias 

63866387 

}0 
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less  nil  bids  i.re  rejected,  to  the  low- 
est responsible  bidder  for  the  worl«  as 
n  whole,  irrespective  of  the  alternative 
upon  -n-hich   his  bid  is  based. 

Plans  and  specifiei.tions  obtainable 
from  the  State  Hierhway  Commission. 
Public  Works  Ride..  Sacramento,  and 
on  file  at  the  nfflce  of  the  District 
Engineer  in  San  Francisco  and  l^o^ 
Angeles.  *  9 


BIDS  WANTED. 

S.\X  PIEGO  COUNTY.  Calif.— Until 
March  28.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer. State  Bldg..  Los  Angeles,  for 
1.7  miles  of  gri.ding  and  applying  road 
mix  surface  treatment  in  San  Diego 
County  through   The  Narrows. 

The  work  involves: 
(  1)   38.000  c.y.  rdwy.   excixV.,  unclas.«. ; 
(  2)   69.200   sta.   yds.    overhaul; 
(  3)   5.500   c.y.    ditch    and    channel    ex 

cavttion; 
(  4)   5.200  c.y.   imported  borrow; 
(  5)  3S0  c.y.   structure  excavation; 
(   6)  454  l.f.  24-in.  CMP; 
(  7)   68    l.f.    30-in.    CMP; 
(  8)   90    l.f.    existing   CMP    culvert    re- 
moved,   cleaned   and   relaid; 
(  9)  15    c.y.    rubble    masonry; 

(10)  146  tons  liquid  asphalt.   SC-2; 

(11)  25  tons  do  (prime  coat); 

(12)  24.000  sq.   yds.   preparing,   mixing. 

shaping    and    compacting    road- 
bed,  road   approach   and  dips; 

(13)  6.200    sq.    yds.    repairing,    mixing. 

i^nd     shaping     detour     road     and 
roadway  slopes; 

(14)  8   each   culvert   markers; 

W5)   48    each   monuments,    complete   in 

place ; 
(16)   90  stations  finishing  rdwy. 

Plans  and  specificj^tions  obtainable 
from  the  State  Highway  Commission. 
Public  Works  Bldg.,  Sacramento,  and 
on  file  at  the  office  of  the  District 
Engineer  m  San  Francisco  and  JjOs 
Angeles.  •  j 


CONTRACT    AWARDED. 

LANE  COUNTY,  Ore.  —  Northwest 
Roads  Co..  Park  Rose.  Portland,  at 
J20.369  (tf.r)  submitted  low  bid  and 
awarded  contract  by  the  Oregon  State- 
Highway  Commission,  Portland.  Feb. 
28.  for  3  3  miles  surfacing  and  oil  mat 
surface  treatment,  and  furnishing 
crushed  mE,terial  in  stockpiles  on  the 
Elmira  Section  of  Territorial  Secon- 
dary Highway  in  Lane  County.  U.  S. 
P.  W.   Project  No.   NRS  247. 

Complete  bids  follow; 
OIL) 
Northwest  Roads  Co.,   Portland.  $20.5;;9 

Babler    Bros..    Portland 21,520 

J.    C.    Compton,   McMlnnville.  22,900 

(TAR) 
Northwest  Roads  Co.,   Portland.  $20,369 

Babler    Bros..    Portli.nd 21,600 

J.   C.  Compton.    McMinnville    22.696 


CONTRACT    AWARDED 

TILLAMOOK  COUNTY.  Oregon— 
Chas.  H.  Leonard.  Albany,  at  $27,504 
submitted  low  bid  and  awarded  con- 
tract by  the  Oregon  State  Highway 
Commission,  Portland,  February  28, 
for  0.71  mile  grading  on  the  Necarney 
Creek  Section  of  Oregon  Coast  High- 
way In  Tillamook  County.  U.S.P.W^. 
Project  No.  NRH  180-D.  Complete 
bids  follow: 

Chas.    H.    Leonard,    Albany $27,504 

Schmitt   Const.   Co.,   Portland....  28,676 
Coos-Bay  Const.    Co.,   Portland..  29,242 

Brent     Sturgill,     Portland 29,594 

Bdelfsen-Wfygandt,     Portland..  31,364 

Joplin    &    Eldon,    Portland 32,426 

F.    C.    Dillard.    Medford 32,700 

.Johnston,   Hansen    &    Johnston, 

Birkenfeld    35,400 

fi.    F.    Anderson   Co.,   Astoria 37.540 

United   Cont.    Co.,    Portland 43,104 

A.   C.    Greenwood   Co.,    Portland  44,490 
Parker    Schram,    Portland 48,0T4 


TULARE  COUNTY  —  6.1  Mi.  Surfacing,  Etc.  —  (State) 


TULARE  COUNTY,  Cal.  —  L.  A. 
Brisco.  Arroyo  Grande,  at  $19,263.25 
submitted  low  bid  to  the  State  High- 
way Commission,  Sacramento,  for  the 
construction  of  crusher  run  base 
borders  &  bituminous  treated  surfac- 
ing applied  on  about  6.1  miles  in  Tu- 
lare County,  bet.  one  mile  and  seven 
miles  east  of  Tulare. 

Bids   were  taken  as  follows; 

(1)  1,500    c.y.    rdwy.    excav.,    unclass. ; 

(2)  1,500   c.y.    crusher   run    base    (bor- 

ders) ; 

(3)  18   tons  fuel  oil,   SC-IA; 

(4)  225    tons   emulsified   asphaltic   road 

oil    (bituminous   surf,   treatment) 

(5)  2,350    tons   screenings    (do); 

(6)  30    tons    emulsified    asphaltic    road 

oil   (seal  coat). 


Total   bids  follow; 

(A)  L.    A.     Brisco,      Arroyo      Grande. 

$19,263.25. 

(B)  Gngo      &      Rados,    Los      Angeles, 

$20,247. 

(C)  E.    A.    Forde,    San   Anselmo,    $21,- 

906. 
«.D)   Baisch  Bros.,   Torrance,   $23,490. 

(E)  Steward    &   Nuss,    Inc.,    and   John 

Jurkovich,    Fresno,    $23,810. 

(F)  Peninsula   Paving  Co.,   San  Fran- 

cisco,  $23,981.50. 

(G)  A.    Teichert    &    Son.    Inc.,    Sacra- 

mento,  $25,672. 
(H)  Granite    Constr.    Co.,    Watsonville 
$25,930. 


Unit    bids    follow; 


(A) 

(1) $     .40 

(2) 3.15 

(3) 11.50 

(4) 23.75 

(5) 3.25 

(6) 25.00 


(B) 

$  .60 
4.50 
9.00 

21.00 
3.00 

22.00 


(C) 
$  1.00 

4.50 
11.00 
19.60 

3.60 
19.60 


(D) 
$  1.00 
5.50 
10.00 
20.00 
3.60 
20.00 


(E) 
$  1.00 
4.80 
20.00 
25.00 
3.50 
30.00 


(F) 
$  .95 
5.30 
13.00 
24.00 
3.55 
21.00 


90 


5.95 
15.00 
24.00 

3.82 
25.00 


(H) 
$  .70 
6.U0 
12.00 
22.00 
4.24 
25.00 


LOS  ANGELES  COUNTY— 3.4  Mi.  Grade  &  Pave— (State) 


L09   ANGELES,    Cal.— Los    Angeles 
Paving  Co.,   Inc.,  3200  E.  Vernon  Ave., 
Los  Angeles,  at  $111,222,  as  previously 
reported,    submitted    low    bid    to    the 
State  Highway  Engineer,   State  Bldg., 
Los  Angeles,  for  about  3.4  miles  grad- 
ing and   paving  with   Portland  cement 
concrete    in    Los    Angeles    County    bet. 
Winter   Canyon    and    Las   Flores   Can- 
yon.     The   work   involves; 
(  1)  178    stations    clearing    and    grub- 
bing right   of  way; 
(  2)    63,300   c.y.    rdwy.   excav..    unclass. 
(  3)   93,000    mile    yards    overhaul; 
(  4)   700  c.y.   structure  excavation: 
(  5)  32,100    square   yards   subBra.de    for 

pavement; 
(   6)   6,40„    c.y.    Class    A    Portland    ce- 
ment   concrete    (pavement); 
(  7)   220   c.y.   Class   A  do    (structures); 
(  8)   42  c.y.  Class  A     do  (curbs); 
(  9)   3  c.y.  Class  A  do   (bridge  railing) 

(10)  35,000  lbs.    bar  reinf.   steel    (pave- 

ment and  structures); 

(11)  8,700    each    pavement    dowels; 

(12)  500    tons  mineral  aggregate   plant 

mixed    surfacing; 

(13)  25  tons  liquid  asphalt   plant  mix- 

ed  surfacing: 

(14)  1,800   sq.   yds.   asph.   paint   bindei 

(15)  500    tons   fuel    oil    (shoulders    and 

detours) ; 

(16)  53,000   sq.    yds.    mixing   and    shap- 

ing  shoulders; 


(A)  (B) 

(  1) $     6.00  $     4.00  $ 

(   2) .32  .45 

(  3) 11  .07 

(  4) 1.00  1.25 

(  5) 12  .11 

(  6) 7.30  8.10 

(  7) 21.00  23.00 

(   8) 14.00  12.00 

<  9) 65.00  60.00 

(10) 06  .055 

(11) 15  .12 

(12) 4.00  3.50 

(13) 15.00  4.00 

(14) 02  .02 

(15) 9.75  8.50 

(16) 055  .05 

(17) 16.00  14.00 

(18) 2.75  3.50 

(19) 2.75  2.25 

(20) 3.25  3.00 

(21) 2.50  1.00 

(22) 1.00  1.00 

(23) 500.00  400.00 

(24) 300.00  200.00 

(25) 16.00  20.00 

(26) 3.50  4.00 

(27) 5.00  4.00 

(28) 3.00  4.00 


07)   70    tons    asphaltic    road    nil     (seal 

coat); 
(IS)    700  tons  screenings  (seal  coat); 

(19)  360   l.f.    18-in.    reinf.   cone,    p'pe; 

(20)  40   l.f.   24-in.   reinf.   concrete  pipe; 

(21)  760    c.y.    removing    and    disposing 

of  concrete; 

(22)  750    M.    gals,    water; 

(23)  1.6    miles    new    property   fence; 

(24)  2.0    miles    moving    and     resetting 

property   fences; 

(25)  S    each   fence  gates; 

(26)  20   each   culvert    markers: 

(27)  178    stations    finshing    rdwy.; 

(28)  28    each    monuments. 

Total  bids  follow; 

(A)  L.    A.    Paving    Co.,    Los    Angeles, 

$111,222. 

(B)  P.   J.    Akmadzich.      Los     Angeles. 

$117,426. 

(C)  Sharp  &  Fellows  Contracting  Co., 

Los  Angeles,  $117,535. 

(D)  United   Concrete   Pipe   Corp..   Los 

Angeles,    $118,131. 

(E)  Dimmitt    &    Taylor,    Los   Angeles, 

$123,340. 

(F)  Geo.    R.    Curtis    Paving    Co.,    Los 

Angeles,    $124,058.50. 

(G)  Griflith    Co.,    Los    Angeles,    $127,- 

965. 
(H)  Oswald  Bros.,  IjOs  Angeles,  $134,- 
305. 
Unit  bids  follow; 


(E) 


(F) 


(G) 


(H) 


5.00   $ 

5.00  $ 

10.00  $ 

1.15  $ 

12.00 

$     2.50 

.38 

.49 

.48 

.53 

.50 

.60 

.10 

.07 

.10 

.066 

.16 

.075 

1.00 

1.00 

1.20 

.75 

1.10 

1.60 

.12 

.12 

.12 

.10 

.12 

.12 

8.10 

7.90 

8.00 

8.37 

7.53 

8.90 

22.50 

20.00 

18.00 

21.00 

20.00 

20.00 

16.00 

15.00 

17.50 

14.40 

12.00 

15.00 

60.00 

60.00 

65.00 

60.00 

80.00 

60.00 

.04 

.04 

.06 

.06 

.06 

.06 

.11 

.12 

.12 

.12 

.12 

.11 

4.20 

2.30 

3.20 

3.80 

3.00 

3.00 

12.00 

15.00 

14.00 

15.00 

30.00 

14.00 

16.00 

15.00 

14.00 

13.50 

12.00 

15.00 

3.50 

2.20 

3.00 

3.00 

4.00 

3.75 

2.70 

3.00 

2.40 

2.30 

2.50 

2.30 

3.50 

3.50 

3.30 

3.35 

3.00 

3.00 

1.50 

1.50 

3.00 

1.40 

1.00 

1.50 

1.00 

.50 

1.00 

1.00 

1.10 

2.40 

500.00 

500.00 

400.00 

480.00 

600.00 

500.00 

280.00 

250.00 

160.00 

300.00 

400.00 

400.00 

20.00 

15.00 

15.00 

18.00 

20.00 

20.00 

2.00 

3.00 

2.50 

2.40 

3.00 

2.50 

5.00 

6.00 

4.00 

3.00 

5.00 

2.50 

3.00 

3.00 

3.50 

3.00 

5.00 

3.00 

PACIFIC    CONSIRUCTOR 


CONTRACT   AWARDED. 

ail.A  and  Navnjo  (rim..  Aril.  — Lon 
Miior  Ciinlr.  Co.,  Kl)7  UnHHott  Towor 
HIdlC..  Kl  I'luw.  TexiiH.  nl  »1RD.075.2» 
iiwanli'd  I'oiilriii-t  by  the  Arlzoim  Sti.t's 
HiKliway  CoinnilUHlon.  Manh  4.  for 
hlK'iway  I'linMlriK'Hiiii  <iii  Hit-  fjloho- 
Showlciw  Hlifliway.  NItH  !i9-I  (1935) 
A.K.K.  6054.  Tin-  work  (which  Ih  to 
hfKin  ahoiil  M'i  inlle.t  niirthwi'st  of 
alobe  and  cxlrnd  iiorthonMli-rly  ahoiii 
4^  nillon)  conMlsls  of  Kn-dlng  and 
drnlnlDK. 


CONTRACT   AWARDED. 

r()C(iN'I.N(l  Cdl'.NrV.  Arlz.—llodn- 
man  &  MncVl.ar.  7M  l"l>  mouth  Itoad, 
Pasadena.  Calif.,  .it  f.l.'i, 0(14.33  award. d 
conlri.ct  hy  the  Arizona  .State  HlRh- 
way  Commission,  March  4,  for  hlKh- 
way  construction  on  the  ^^aKSta^T- 
Fredonla  HlRhway  NRH  95-J,  AW. 
8950.  The  work,  which  Is  to  bPRln 
approximately  3H%  miles  north  of 
Flagstaff  and  extend  northerly  j.hout 
five  miles,  consists  of  RradinK  and 
dralnlni;  and  placlnK  of  select  niati'- 
rlal  and  aKKreRi.te  base  course. 

CONTRACT    AWARDED. 

.MArtlCOI'A  COt'.NTY,  Ariz.  — I'hoe- 
nlx-Tempe  Stone  Co.,  P.  O.  Box  1645, 
Phoenix,  awarded  contract  by  Arizona 
Stale  Highway  <'onimlsslon.  Phoenix. 
March  4,  at  $6S.:S5  for  hlKhway  con- 
struction on  Af'K  S958.  The  work, 
which  befiins  :,t  Six  Points  in  Phoe- 
nix, extends  six  mles  to  the  city  lim- 
its of  Glendale,  consists  of  the  widen- 
hiK  of  roadway  and  lenRthenlnK  of 
drainage   structures. 

Tanner  &  Hall,  Phoenix,  siilmiilled 
second  low  bid  at   $80.9.i3. 


(  S)  311.411  Mil.  ft,  of  rnncret«  p«ve.. 
7-ln.  thick; 

(  4)  '.iK\H  s<|.  ft.  Warrenlle  ll.lulllhi.: 
puvement  of  variable  Ihlckness, 
conslHtlnK  of  asphaltlo  coniTcle 
bane  of  variable  Ihlcknens  («v- 
eragu  3-  and  2-ln.  Warrenlte 
Bit.    wearliiK   surface; 

(  ,1)  llG.(!7li  Hc|.  f(  of  Warrenllo  n:t 
pavement,  7-ln.  thick  and  con- 
HlBtlUK  of  6-ln.  nsphnltic  con- 
crete base  and  2-ln.  Warrcnile 
Bit.    wearing   surface; 

(  fi)  85S  sri.  ft.  of  Warrenlte  Bltullthlc 
pavement,  7-ln.  thick,  conslst- 
InK  of  5-ln.  concrete  base  and 
2-ln.  Warrenlte  Bit.  wear,  surf.; 

(  7)  3332  sc|.  ft.  of  Warrenlte  pave, 
of  variable  thickness,  conslslinR 
of  asphalt  Ic  concrete  base  of 
variable  thickness  (average  \i- 
In.)  and  Warrenlte  Bit.  wearing 
surface  of  variable  thickness 
(average    lV4-ln.); 

(  8)  3863  sq.  ft.  of  Warrenlte  Bit. 
pavement  4-in.  thick,  consist- 
ing of  2-ln.  asph.  concrete  base 
and  2-ln.  Warrenlte  Bit.  wearing 
surface; 

(  9)  19.415  sq.  ft.  of  rock  and  oil  sur- 
face, 4-ln.  thick; 

(10)  5634  lln.  ft.  unplastered  light  curb 

(11)  310  lin.  ft.  unplastered  light  white 

curb; 
(I2|    2S.091    sf|.    ft.   concrete   walk,  3-in. 

thick. 
704  sq.'  ft.  do,   4-in.    thick; 
1,649  s<|.    ft.   do.    G-in.    thick; 


3! 

(25)  40  lln.    ft.   d-ln.    do  aii    t>-r   Det4ll 

"B"   on    plan    No.    B-3&42; 
(28)  ornanx-nlal     IlKhllnii    rondult    In- 
stallation,   complete   In    place; 
(27)   10    manholes    to    be    renet.    Includ- 
ing   the    removal    of    2!i    verliciil 
feet  of  manhole*  and  the  reron- 
Htrucllon   of   14.8    vertical   f»et   of 
manholes. 
IiKMf)VAI,.S: 
5,.';20   feet  curb; 
8,700  H().   ft.   walk; 
79.120  »q.  ft.  pavement; 
300  sq.  ft.  gutter; 
20   trees. 


(13) 
(14) 

(13) 


540    .«q.    ft. 


nncrete    gutter. 


BIDS    WANTED 

1.1  iS  ANC.ELKS.  Cal.— ITntil  March 
27.  Ill  .\.  XI..  new  bids  will  he  received 
by  Ibe  l.os  Angi'les  Board  of  Public 
Works  for  the  improvement  of  El 
Mcdena  Ave.  between  Figueroa  Street 
and  Colorado  Mlvd.,  by  the  construc- 
tion of  S-inch  permanent  pavement  56 
ft.  wide,  consisting  of  2-lnch  Warren- 
lte Bltullthlc  wearing  surface  on  6-in. 
asphaltic  concrete  base,  40  ft.  wide, 
and  S-in.  concrete  pavement  7  feet 
wide  on  each  side  to  serve  as  gutters, 
together  with    curbs   and   sidewalks. 

The  work  involves: 
(  1)   17.250  cu.   yds.  excavation  and  2,- 
534  cu.  yds.  fill.  Including  remov- 
al of  existing  Improvements; 
(  2)   452    sq.    ft.    of    concrete   pave.,    8- 
In.   thick   (local  depressions); 


(17) 
(IS) 


(19) 
(20) 


(23) 
(24) 


thick; 

167  sq.  ft.  comb,  gutter.  7-in. 
thick; 

21   sq.   ft.  do.   6-ln.   thick; 

1771  sq.  ft.  of  white  concrete 
traffic  lines.  7-in.  thick,  con- 
sisting of  2-in.  white  concreti- 
on  5-in.  .asphaltic  base; 

3  red  reflectors.  Highway  Bull's 
Eye,  5%-ln.   in  dia.  or  equal; 

storm  drain  and  appurtenances, 
complete,  not  Including  local  de- 
pressions, exclusive  of  s  t  o  r  m 
drain  at  intersection  of  Colo- 
rado Blvd.   and  El  Modena  Ave.; 

storm  drain  and  appurtenances 
at  intersection  of  Colorado  Blvd. 
and  El  Modena  Ave.,  complete, 
not    including    local    depressions; 

sanitary  .sewer  &  appurtenances, 
complete,  not  Including  house 
connections; 

551  lin.  ft.  6-in.  house  connection 
sewers; 

208  lln.  ft.  6-in.  do  as  per  Detail 
"A"  on  plan  No.  D-3542; 


BIDS    OPENED. 

I.O.S  A.NdEMCS  CfiU.VTY,  Calif.— 
Sully-.Millcr  Contracting  fTo..  1500  W. 
7lh  .St..  I>ong  Beach,  at  $56,149.80  dub- 
mltted  low  bid  to  the  Stale  HlKhwt.y 
Engineer,  Stale  Bldg.,  Los  Angeles, 
for  0.7  mile  grading  and  paving  with 
Portland  cement  concrete  .'ind  asphalt 
concrete  in  the  cities  of  I./Ong  Beach 
and  Signal  Hill,  between  Sti.nley  Ave. 
and  Loma  Ave. 

Complete    bids   follow: 

(A)  .Sully-Mlller  Contracting  Co..  Ixing 
Beach.  $56,149.80. 

(B)  Grlfflth    Co..    Los    Angeles.    $57.- 
868.40. 

(C)  Oswald    Bros..    Los   Angeles,    $5S.- 
784.50. 

(D)  Ceo.    R.    Curtis    Paving    Co..    Los 
Angeles.    $60,598.20. 

(K)    I'nlted   Concrete    Pipe   Corp..    I-os 
Angeles.  $66,711.00. 
I'nit  bids  will  be  given  shortly. 


AWARD    RECOMMENDED. 

CI.K'ONINO  COUNTY.  Arizona— Le.- 
Moor  Contracting  Co.,  807  Bassett 
Tower  Bldg.,  El  P:.so.  Texas,  at  $95- 
050  submitted  low  bid  anil  recommend- 
ed for  award  of  contract  by  the  Bu- 
reau of  Public  Roads,  Phoenix,  fo' 
lacing  a  bituminous  treated  crushed 
rock  surfacing  on  14.437  miles  of  Sec- 
tions D  and  E  of  the  Cameron-Desert 
View  Approach  to  Grand  Canyon  Na- 
tional  Park,    Coconino   Co.,   Arizona. 

Tanner-Hall  Co..  Phoenix,  at  $96.7Siii 
submitted  second  low  bid,  and  Rey- 
nolds-Ely Const.  Co.,  Sprlngville.  Utah 
at  $99,600  submitted  third  low  bid 

Engineer's   estimate,    $117,400. 
Nine  bids   were   received    in  all,   .ind 
complete  bids   will   be  given  shortly 


VALLEJO  —  NAPA  ROAD  IMPROVEMENT  —  (CITY) 


VALLEJO.  Solano  Co.,  Cal.— Inde- 
pendent Construction  Co.,  Ltd.,  46th 
Ave.  and  Clement  St.,  Oakland,  at 
$19,567  submitted  low  bid  to  Vallejo 
City  Council,  City  Hall,  for  the  Im- 
provement of  Napa  Road  from  the 
northern  line  of  "Tennessee  Street  to 
the  northern  boundary  of  the  city.  In- 
cluding all  Intervening  crossing. 

Bids   w^ere    taken    as    follows: 
(   1)  1026  cu.  yds.   grading; 
(  2)  800  cu.  yds.  structure  excavation; 
(  3)  25,645    sq.    ft.    subgrade    prepara- 
tion; 
(   1)  620    tons    crusher    run    sub-base; 


(   5)   .">40    tons   asphaltic   concrete   base, 

4-inch; 
(  6)   600   tons  asphalt  concrete   top,    2- 

inch; 
(  7)   484    cu.     yds,       Portland       cement 

concrete; 
(  8)   1910    lin.    ft.    curb    bar; 
(    9)   916   lin.    ft.    15-in.    CMP; 

(10)  903   lin.    ft.    12-in.    CMP; 

(11)  11    drainage    inlets; 

(12)  1    manhole.    CIP; 

(13)  6750    lbs.    reinforcing   steel; 

Total  bids  follow: 
(A)    Independent     Constr.     Co.,     Ltd., 
Oakland,  $19..567. 


(B)  R.    R.   Carlson,   Vallejo,   $19,931.20. 

(C)  A.  G.  Ralsch,  San  Francisco.  $20,- 

424.95. 

(D)  Lee  J.  Immel.  Berkeley,  $20,470.90 
(B)  Ransome    Co.,     Emeryville,     $20.- 

520.35 

(F)  Charles     L.     Harney.     San     Fran- 

ci.sco.    $20,542.12. 

(G)  W.    E.    Lyons    Constr.    Co.,    Ala- 

meda,   $21,000. 
(H)   Pacific    States    Constr.    Co..    San 

Francisco,    $21,518.97. 
(1)  C.    C.    Wood.    Stockton,    $22.652.0i. 
(J)   Valley    Paving      &      Construction 

Co..   Fresno.   $23,736.30. 
Unit    bids    follow; 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

(I) 

(J) 

(  1) 

$     .75 

$  1.12 

$   1.00 

$       .90 

$        .60 

$     .55 

$     .40 

$     .90 

$  1.25 

$       .90 

'  2) 

.90 

1.35 

1.00 

1.00 

.80 

1.00 

.80 

.85 

1.50 

1.00 

(  3) 

.01 

.03 

.01 

.02 

.01 

.01 

.01 

.015 

.OS 

.02 

(  4) 

1.80 

2.20 

2.70 

1.80 

1.96 

2.20 

1.80 

2.05 

2.70 

2.00 

(   5) 

5.25 

5.00 

6.00 

5.00 
5.50 

6.40 
7.00 

6.60 
7.36 

7.50 
7.70 

6.00 

8.00 

6.65 
6.90 

5.16 
7.00 

5.00 

(   6) 

6.50 

9.00 

(   7)     

12.15 

11.00 

.20 

13.25 
.20 

11.00 
.20 

12.00 
.22 

10.00 
.16 

13.00 
.25 

14.50 
.17 

12.50 
.30 

12.00 

(  8) 

.25 

.30 

(  9) 

1.60 

l.BS 

1.75 

1.60 

1.50 

1.75 

1.70 

1.35 

l.SO 

3.00 

(10) 

1.20 

1.25 

l.SO 

1.50 

1.20 

1.25 

1.35 

1.50 

1.50 

2.00 

(11) 

60.00 

54.00 

45.00 

40.00 

55.00 

50.00 

50.00 

46.00 

55.00 

60.00 

(12) - 

90.00 

90.00 

70.00 

1.50.00 

175.00 

80.00 

94.90 

57.50 

90.00 

150.00 

(13) 

045 

.05 

.05 

.05 

.05 

.047 

.05 

.05 

.06 

.06 
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J^ubio  Library 
'    Civic  Center 

San  Francisco,   Calif 


DAILY 

NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 

In  Forty-fifth  Year 
■547  MISSION  STREET  SAN  FRANCISCO 


Subscription  Rata— $20  a  Year  (Paid  in  Advance)  $2  by  the  Month. 
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TAPPAIeiecMc  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

?.28  First  Street,  San  Francisco  308  E.  Third  St..  Los  Angeles 

KEarny  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 


etc 

'Colton 


Uniform  Quality  :  Service  :  Satisfaction] 

Manufactured  by 

CALIFORNIA  PORTLAND  CRMKNT  COMPANY 

800  Edison  BIdg.,  601  West  Fifth  Street 

MilU  at  Colton,  California  TR.    1271  Los  Angeles 


Phone  TRinity  0241  £or 

Rock  •  Sand  •  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,      Los  Angeles,  Calif. 
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WESTERN  TILE 
ASSN.  FORMED 
BY  CONTRACTORS 

Pcrr'r.n:^!  0»-?anization  To  Pub- 
lish  Standard   Specification 
Manual 


Komiation  of  the  Western  States 
TUp  Pontraciors  Association  was 
effected  at  a  conference  in  San 
Francisco  tliis  week  of  tile  men 
T'om  eleven  western  states.  Peter 
n  nonlon  of  San  Francisco,  was 
elected  president  of  the  new  region- 
al organization. 

Working  with  the  manufaLturers. 
the  association  will  undertr.ke  im- 
mediately to  prepare  a  manual  of 
specifications  for  tile  instfillation 
which  will  aid  architects  and  tjen- 
eral  contractors  to  ohtain  wciV  of 
uniform  quality.  The  hoard  oC  ili 
rectors  is  authorized  to  mnie  a 
committee  of  three  contractors  and 
three  manufacturers  to  prt-ppre  thc^ 
specification  hook  which  will  be 
pnhli.=hed  and  distributed  by  the 
association. 

Endorsement  of  the  NKA  Code 
for  Tile  Contractors  also  was  voted 
by  the  conference.  H,  R.  Cole, 
executive  secretary  of  the  Tile  and 
Mantel  Contractors  of  Ameiica  £nd 
chairman  of  the  national  code  a>i- 
Ihority.  was  one  of  the  principal 
speakers  «t  the  convention.  The 
western  association  will  be  tiflRliat- 
ed  with  the  national  orgai.i/.ation. 
Mano  Zan.  code  coordinator  Tor  the 
state  contractors  license  bureau. 
■Lloyd  Flatland.  chairman  of  the 
code  coordinating  committee,  and 
Rex  Daddisman.  general  custodian 
of  the  San  Francisco  Central  Phi 
Depository,  described  the  hid  de- 
pository system  as  it  is  ope'-ating 
in  Northern  California.  The  local 
tile  contractors  are  using  the  cen 
tral  depository  for  filing  duplicate 
bids  and  it  Is  expected  that  the 
same  system  will  be  inrtalled  in 
other  regions  under  supervision  of 
district  administrative  loniniittees. 
They  elected  the  lollcwing  di- 
rectors and  ofTicers: 

Peter  D.  Donlon.  San  Francisco, 
president:  H.  B.  Shofner.  I'-rtland. 
vice-president:  .1  A.  Broxl.ome.  I.os 
Angeles,  second  vice-pnsldent;  (!. 
A.Rigney.  Oakland,  secro'ary-treis- 
urer:  Frank  A.  Cassal,  Salt  Lake 
City:  Chas.  Rich.  Stocktcn:  Wm 
Eldridge,  Los  Angeles. 


ELECT  TWELVE 
MEMBERS  ON 
OAKLAND  BOARD 

Bertelsen  Honored  by  Ex- 
change on  Occasion  of 
Retirement 

Twelve  directors  of  the  Oakland 
Puilders'  Exchange  were  chosen  to 
serve  during  1935  at  the  annual 
meeting  and  election  held  Tuesday. 
W.  G.  Thornally,  general  contractor 
whose  name  did  not  appear  on  the 
printed  ballot  and  for  whom  a  last 
minute  "write  -  in"  campaign  was 
conducted,  lead  the  ticket. 

Others  elected  are:  W.  E.  Mc- 
Grath,  McGrath  Steel  Co.;  H.  J. 
Christensen.  general  contractor; 
Ralph  King.  W.  T.  King  &  Sons: 
.■\.  .1.  Gibson.  California  Stucco 
Products  Co.;  R.  D.  Watson,  Fred- 
rickson  &  Watson  Const.  Co.;  F. 
D.  Moller.  insurance;  H.  W.  Gentry, 
Chas.  S,  Hughes  Co.;  A.  J.  Balger. 
insurance:  Bud  Kennedy.  Rhodes 
&  Kennedy,  Inc.;  J.  A.  Fazio, 
plumbing  contractor:  Geo.  S.  Thur- 
man.  Fireproof  Wall  Co. 

A  life  membership  in  the  Ex- 
change was  presented  to  S.  J.  Ber- 
telsen, general  contractor,  who  is 
retiring  as  president  after  three 
successive  terms  The  presentation 
in  behalf  of  the  membership  was 
made  by  William  Makin  at  the  an- 
nual meeting. 


Greenwood  Heads 
A.G.C.  Chapter 
For  Another  Term 


George  Greenwood,  manager  of 
the  San  Francisco  oflRce  of  P  J. 
Walker  Co.,  was  re-elected  presi- 
dent of  Central  California  Chapter. 
Associated  General  Contractors,  at 
the  annual  meeting  of  the  board  of 
directors. 

Mr.  Greenwod  succeeds  himself 
as  president  of  the  chapter,  having 
s-erved  during  the  first  seven 
months  after  the  chapter  was  or- 
ganized last  year.  Other  officers 
also  were  re-elected.  They  are:  W. 
E.  Lyons,  vice-president:  Curtis  E. 
Smith,  treasurer.  Other  members 
of  the  hoard  of  directors  are  Henry 
H.  Hilp  and  K.  E.  Parker. 

William  E.  Hague  was  re-appolnt- 
ed  secretary-manager. 


39  HOUSES  ON 
BRIDGE  ROUTE 
TO  BE  WRECKED 

Division     Of     Hiphwa/s     Will 

Take   Bids   For   Removal   of 

Oakland    Residences 


Bids  are  to  be  received  by  Col. 
Jno.  H.  Skeggs.  district  highway 
engineer,  March  IS,  for  sale  and  re- 
moval of  39  buildings  in  Oakland 
and  Emeryville  now  located  on  the 
San  Francisco-Oakland  Bay  Bridge 
approach  right-of-way  This  is  the 
first  large  wrecking  job  to  be  ad- 
vertised by  the  Department  of  Pub 
lie  Works  in  connection  with  the 
Eastbay  sector  of  the  bridge. 

The  buildings  to  be  disposed  of 
are  at  various  locations  on  Pe-alta 
Adeline.  3Sth.  34th.  32nd.  llth.  Cy 
press.  Beach  streets  and  Miss  Ave. 
They  are  principally  one-  and  two- 
story  single-family  residences  and 
flats. 

All  of  them  will  he  available  be- 
tween April  1  and  June  1.  Success 
ful  bidders  will  be  required  to  clear 
the  site  within  fifteen  days  after 
acceptance  of  their  bid 

Bidders  may  make  offers  for  one 
or  more  complel""  items,  as  is  and 
where  is,  but  must  specify  a  pricf 
for  each  item.  No  lump  sum  bids 
will  be  considered. 

The  buildings  may  be  insnected 
during  any  working  day  upon  ap- 
plication to  the  Division  of  High- 
ways office,  3473  Helen  street.  Oak- 
land. Bids  will  he  received  and  op- 
ened at  the  Bay  Bridge  Commission 
office,  500  Sansome  St..  San  Fran- 
cisco, at  2  P.  M..  March  18. 


PLUMBERS  OPENING 

EAST  BAY  DEPOSITORY 


Opening  of  a  bid  depository  fo> 
the  Plumbing  Industry.  Zone  11. 
comprising  Oakland.  Piedmont  and 
Alameda,  is  announced  by  R.  D. 
Fearey.  secretary  of  the  local  code 
compliance  board. 

The  depository  is  located  in  the 
Collection  Department.  Bank  of 
-America.  Twelfth  and  Broadway. 
Oakland.  It  is  in  charge  of  H  Rein- 
hart,  custodian.  Filing  of  duplicate 
bids  will  be  required  effective  Mar. 
IS.  Copies  of  the  depository  rules 
are  obtainable  from  the  office  of 
the  secretary.  1075  Fortieth  street, 
Oakland. 


PACIFIC    CONSTRUCTOR 


TEICHERT  LOW 
AT  $216,175  ON 
GUADALUPE  DAM 

Ten    Contractors    Offer    Bids 
For    Santa    Clara    Conser- 
vation Project 


SAN  JOSE.  March  13.  —  A.  Tei- 
chert  &  Son.  Inc.,  Sacramento  firm 
of  highway  and  engineering  con- 
tractor.s.  today  submitted  the  low- 
est bid  received  by  the  Santa  Clara 
Valley  Water  Conservation  District 
for  constructing  Guadalupe  dam. 
The  low  bid  was  1216.175.  Ten  con- 
tractors submitted  bids. 

Following  are  the  bids  received: 
A.  Tcichert  &  Son,  Inc.,  Sacra- 
mento     $216,175 

renin.sula  Paving  Co..  S.  F 221,742 

ShJ.rp  &  Fellows,  Los  Angeles..  230. 03.? 

A.  J.  Raisch.  S.nn  Jose 237.865 

M.ncco  Const.  Co..  Clearwater..  239.095 
Fredrickson    &    Watson    Const. 

Co..   Oakland  239.869 

N.    M.    Ball.    Berkeley 247.790 

W.  A.  Beohtel.  San  Francisco  ...  260,060 
I't.ih  Con.st.  Co..  St.n  Francisco  275.452 
Mittr.v  Bros..   Los   AnReles 286.702 

The  contract  is  for  constructing 
an  earthfill  dam  requiring  an  esti- 
mated .515.000  cubic  yards  of  ma- 
terial in  place.  50,000  cubic  yards 
stripping.  140.000  square  feet  of 
concrete  facing  and  constructing  a 
concrete  spillway  requiring  40.500 
square  feet  of  concrete  lining,  265.- 
000  pounds  reinforcing  steel  and 
SOO  cubic  yards  concrete  in  spillway 
and  outlet  works. 

The  dam  site  is  on  Guadalupe 
Creek,  about  12  miles  south  of  San 
.lose  and  7  miles  southeast  of  Los 
Gatos.  The  dam  will  be  730  feet 
in  length  at  the  crest.  100  feet  in 
height  and  will  store  3500  acre  feet 
of  water. 

Guadalupe  dam  is  one  of  six  sim- 
ilar structures  being  constructed  by 
the  district  for  the  storage  and  con- 
trol of  flood  waters.  Percolation 
from  the  detention  reservoirs  will 
maintain  a  higher  water  level  in 
wells  from  which  irrigation  water 
is  drawn  for  farms  of  the  northern 
Santa  Clara  valley. 

Four  other  dams  are  under  con- 
tract as  follows: 

Vasona  Dam  and  Canal,  Carl  N. 
Swenson,  San  Jose,  $100,943. 

Almaden-Calero  Dams  and  Alma- 
den-Calero  Conduit.  F  O.  Bohnett. 
and  D.  McDonald.  Sacramento,  $372- 
020. 

Stevens  Creek  Dam.  F.  O.  Boh- 
nett,, Campbell,  and  D.  McDonald. 
Sacramento,  $174,670. 

Specifications  are  being  complet- 
ed by  Chief  Engineer  Fred  H.  Tib- 
betts  for  the  Coyote  Dam,  largest 
of  the  six  to  be  constructed,  and 
bids  will  be  asked  on  this  unit 
shortly.  The  district  has  $2,6,S3,000 
in  bond  proceeds  and  PWA  grant 
to  finance  its  construction  program. 

Bids  were  received  today  also  for 
fabricating  and  furnishing  gates, 
valves  and  appurtenances  for  the 
outlet  control  works  at  each  dam. 
Bids  for  the  eight  gate  units  were 
submitted  as  follows:  Joshua  Hen- 
dy  Iron  Works.  San  Francisco,  $21.- 
•279;  Pelton  Water  Wheel  Co..  San 
Francisco.  $27,920;  Water  Works 
Supply  Co.,  San  Francisco,  $29,044 


THREE  NEVADA 

CONTRACTS  LET 


CARSON  CITY,  Nev.— March 
13. — Fredrickson  &  Watson  Con- 
struction Co.,  Oakland,  today 
was  awarded  a  contract  for  con- 
struction of  28  miles  of  highway 
between  S  c  h  u  r  z  and  a  point 
south  of  Fallon,  at  $167,846.  Sec- 
ond low  bid  was  submitted  by 
Peninsula  Paving  Co.,  San  Fran- 
cisco, at  $179,869. 

Nevada  Highway  Directors  al- 
so received  bids  and  awarded 
contracts  to  U.  B.  Lee,  San  Le- 
andro,  Calif.,  at  $6,042  for  3.4 
miles  of  roadmix  surfacing  in 
Lyon  county  and  at  $8,904  for 
roadmix  surfacing  on  six  miles 
in  Clark  county. 


S.  F.  PIPELINE 
TUNNEL  WORK 
BIDS  APRIL  3 


Reservoir  Connection  Will  Re- 
quire 4050-foot  Bore  In 
Three  Units 


Proposals  for  construction  of  the 
Crystal  Springs  Pipe  Line  Tunnels, 
to  carry  a  pipe  line  extension  from 
Crystal  Spring  reservoir  in  San  Ma- 
teo county  to  the  University  Mound 
leservoir  in  San  Francisco,  will  be 
opened  Wednesday,  April  3,  by  the 
Public  Utilities  Commission. 

The  contract  calls  for  construc- 
tion of  three  tunnels,  two  in  San 
Mateo  county  and  one  in  San  Fran- 
cisco, having  a  total  length  of  4,050 
feet. 

The  tunnels  will  carry  60-inch 
steel  pipe,  and  between  the  pipe 
and  the  tunnel  walls  concrete  will 
be  poured,  the  tunnels  having  in- 
side diameters  of  sufficient  size  to 
insure  a  minimum  concrete  thick- 
ness of  eight  inches. 

Tunnel  No.  3,  in  San  Francisco, 
will  he  2,2S7  feet  long.  Tunnels  1 
and  2,  in  San  Mateo  county,  will  be 
1.429  feet  and  334  feet  long,  re- 
spectively. 

Bids  are  being  taken  in  three 
schedules,  as  follows:  Schedule  A, 
for  construction  of  tunnels  1  and  2, 
involving  excavation  of  1775  feet 
of  tunnels  and  lining  1763  feet  with 
steel  pipe  and  concrete:  Schedule 
B,  for  construction  of  tunnel  No. 
3.  involving  2293  feet  of  tunnel  ex- 
cavation and  2287  feet  of  lining 
with  steel  pipe  and  concrete:  and 
Schedule  A-B,  for  construction  of 
all  three  tunnels,  involving  4068  ft. 
of  tunnel  excavation  and  4050  feet 
of  steel  pipe  and  concrete  lining. 

The  pro.iect  is  being  undertaken 
as  a  portion  of  the  city's  PWA-fi- 
nanced  program  of  waterworks  im- 
provements. 

Plans  and  specifications  are  avail- 
able at  the  oflice  of  the  San  Fran- 
cisco Water  Department.  425  Ma 
son  street,  upon  deposit  of  $20. 


FIVE  NEVADA 
ROAD  PROJECTS 
ON  CALENDAR 

Directors    Authorize   Bid    Calls 

For  Construction 

Contracts 


Bids  on  five  contracts  for  high- 
way construction  and  improvement 
will  be  opened  In  the  next  two 
weeks  in  Carson  Citv  by  the  Ne- 
vada State  Highway  Directors.  Pro- 
posals for  three  of  the  contracts 
are  to  be  opened  March  22  and  for 
the  remaining  two  March  27. 

Projects  on  which  bids  are  being 
received  include  road  construction 
and  both  gravel  and  asphalt  sur 
facing.  They  are  located  as  fol- 
lows: 

Clark  County:  Construction  of  10.- 
18  miles  of  the  highway  from  Las 
Vegas  southeast.  Route  5,  Section 
Dl.  The  work  will  require  approxi- 
mately 59,800  cubic  yards  roadway 
excavation,  25,900  tons  of  crushed 
gravel  or  stone  surface,  1546  feet  of 
corrugated  metal  pipe,  75,!) '7  gal- 
lons asphalt  road  material,  aud  oth 
er  items.  Bids  open  March  Z'i. 

Lincoln  County:  Construction  of 
16.21  miles  of  highway  between  Al- 
amo and  four  miles  east  of  Crystal 
Springs.  Route  7.  Section  Bl.  The 
work  involves,  among  other  major 
items,  approximately  190,000  cubic 
yards  roadway  excavation,  53,900 
tons  crushed  gravel  or  stone  sur- 
face, 6426  feet  of  corrugated  metal 
pipe,  and  16,990  feet  of  fencing 
Bids  open  March  22. 

Lyon  County:  Construction  of  9.- 
45  miles  of  highway  between  the 
Washoe-Lyon  county  line  and  five 
miles  northeast  of  Fernly.  and  be- 
tween Fernly  Overpass  and  a  point 
approximately  1^4  miles  south. 
Routes  1  and  2.  Sections  Al.  A2,  A3, 
A4  and  B.  The  work  involves  59,- 
660  cubic  yards  roadway  excava- 
tion, 141,115  station  yards  overhaul, 
20.065  cubic  yards  select  borrow, 
42,803  cubic  yards  imported  borrow, 
30,060  tons  plant  mixed  crushed 
gravel  or  stone  base,  17,170  tons 
plant  mix  asphalt  surface,  2914  feet 
of  corrugated  metal  pipe,  2378  feet 
of  S-inch  perforated  underdrain,  and 
numerous  other  items.  Bids  open 
March  22. 

Esmeralda  and  Mineral  Counties: 
Construction  of  20.86  miles  of  high- 
way. Work  involves  major  items 
of  approximately  65. SOO  cubic  yards 
roadway  excavation.  35.S04  station 
yards  overhaul.  31.121  cubic  yards 
select  borrow.  84,500  tons  crushed 
gravel  or  stone  surface,  2112  feet 
of  corrugated  metal  pipe,  and  oth- 
ers.   Bids  open  March  27. 

Nye  County:  Surfacing  with  as- 
phalt road  mix  about  16.61  miles 
between  the  California  state  line 
and  the  junction  with  the  Death 
Valley  road.  The  work  will  require 
about  304.600  gallons  asphalt  road 
material,  roadmix  and  finishing  the 
roadway.    Bids  open  March  27. 


PACIFIC    C  O  N  S  1  l<  U  C  T  O  R 


S.  F.  EXCHANGE 
TO  ELECT  1935 
BOARD  MAR.  18 

Eleven     Director*     Will     Be 

Chocen  In  Annual  Vote 

Of  Members 


The  nnniinl  iiioplInK  of  tlip  San 
Franclsro  HulldfTs'  KxohanKe  will 
be  held  March  IS,  Wm.  H.  OeorRo. 
president,  n  n  n  o  ii  n  c  e  d  ypsterday 
Election  of  eleven  directors  from  .i 
slate  of  thirteen  nominees  to  serve 
for  the  ensiling  year  is  schednlefi 
for  the  same  dale. 

KollowinK  are  tlie  candidates  and 
crafts  they  represent: 

Joe  Ahlbach.  pluml)inK  and  heat- 
ing: J.  W.  Hender.  roofing;;  Chas. 
W.  Carle,  reinforcing  steel  dealers: 
R.  J.  H.  Forbes,  concrete  contra.- 
tors;  W  H.  George,  bnilding  mate 
rial  dealers;  Wm.  G.  Gilmour,  mas 
ter  plasterers:  Fied  H.  Green,  sheet 
metal:  Emil  Hogberg,  masons  and 
builders;  K.  M.  Hundley,  unorga- 
nized: Jos.  n.  Keenan.  marble  deal- 
ers; J.  n.  McGilvray,  cut  stone  con- 
tractors: ]].  X.  Patterson,  orna- 
mental iron:  A.  H.  Wilhelm,  gen- 
eral contractors. 

Election  polls  will  open  at  noon 
and  close  at  3  o'clock. 

The  annual  meeting  will  open  at 
11  A.  M.  Reports  of  officers  will  he 
received  at  1  o'clock. 


PLEDGES  CONTINUE 

AFTER  DRIVE  ENDS 

Although  the  original  canvass  of 
the  city  has  been  completed,  offl- 
clals  of  the  Santa  Rosa  better  hous- 
ing campaign  report  pledges  for 
modernization  are  still  being  re- 
ceived, the  total  amount  pledged 
thus  far  amounting  to  approximate- 
ly $235,000.  It  is  expected  that  the 
final  "follow  up"  drive  will  bring 
the  total  to  $2.50,000.  or  two  and 
one-half  times  the  amount  original- 
ly set  as  a  goal  for  the  campaign. 

About  17S0  men  have  been  em- 
ployed on  work  created  by  the  drive 
thus  far.  campaign  officials  esti- 
mate, the  work  being  divided 
among  the  various  trades  as  fol- 
lows: 

Painting,  20  per  cent;  carpenter- 
ing. 16  per  cent;  papering,  8  per 
cent;  plumbing.  7  per  cent;  roofing, 
7  per  cent:  alterations,  6  per  cent; 
electricians,  6  per  cent,  and  miscel- 
laneous, 2S  per  cent. 

^    

ASSEMBLY  PASSES 

NEVADA  LICENSING 


OPEN  BIDS  ON 

TUNNEL  ARCH 

LOS  ANGELES,  March  14.  — 
Sharp  &.  Fellows  Contracting  Co. 
of  Los  Angeles  today  submitted 
the  lowest  of  sixteen  bids  to  the 
State  Highway  Engineer  for 
construction  of  a  reinforced  con- 
crete tunnel  arch  at  Ocean  and 
Colorado  avenues  and  grading 
and  paving  about  two-tenths  of 
a  mile  in  Los  Angeles  county. 
Their  figure  was  $190,723.  Sec 
ond  low  bid  was  submitted  by 
M.  B.  IVIcGowan,  Inc.,  of  San 
Francisco,  and  C.  W.  Caletti  of 
San  Rafael,  bidding  jointly,  at 
$195,733 

V.  R.  Dennis  Construction  Co. 
of  San  Diego  at  $38,990  submit- 
ted low  bid  for  grading  and  pav- 
ing eight-tenths  of  a  mile  in  San 
Diego  county,  A.  S.  Vinnell  Co. 
of  Los  Angeles  was  low  bidder 
for  grading  and  treating  with 
fuel  oil  about  one  and  seven- 
tenths  miles  in  Ventura  county, 
at  $27,729. 


ASK  BIDS  ON 
REPLACEMENT 
OF  SJF.  MAINS 

Four  Contracts  Advertised   By 

Water  Department  For 

March  20 


A  bill  to  license  all  contractors 
in  the  state  of  Nevada  has  passed 
the  assembly  of  the  state  legisla- 
ture and  now  goes  to  the  senate  for 
final  action.  The  act  is  similar  to 
that  establishing  registration  of 
contractors  in  California.  Under 
esistlng  legislation  Nevada  requires 
licensing  of  public  works  contrar 
tors  onlT. 


nids  are  to  be  opened  March  20 
on  four  contracts  advertised  by  the 
San  Francisco  Public  Utilities  Com- 
mission for  laying  cast  iron  water 
mains  in  various  sections  of  the 
city. 

Two  of  the  contracts  call  for  lay- 
ing six-  and  eight-inch  mains  and 
the  remaining  two  for  laying  12- 
;;nd  16-inch  feeder  mains. 

In  the  southwest  section  of  the 
city  a  total  of  7,160  feet  of  12  inch 
,Tnd  22,0,S0  feet  of  16-inch  feeder 
mains  will  be  placed.  Among  the 
principal  items  included  under  this 
con'ract  are  excavation  and  back- 
fill of  trenches  24  inches  wide  by 
4  1  inches  deep  for  the  12-inch  pipe 
and  30  inches  wide  by  48  inches 
deep  for  the  16-inch  pipe,  installa- 
tion of  75,680  pounds  of  gate  valve.- 
and  fittings.  8.150  feet  of  bell  and 
spigot  joints,  76,470  square  feet  of 
repavement. 

In  the  easterly  section  of  the 
f-ity  12.930  feet  of  12  inch  and  t  - 
220  feet  of  IG-inch  feeder  mains 
will  be  laid.  Work  under  this  con- 
tract includes  excavation  and  back- 
fill for  pipe  trenches,  installation 
of  41.780  pounds  of  gate  valves  and 
fittings,  6.200  feet  of  bell  and  spigot 
joints  and  .53,800  square  feet  of  re 
pavement. 

The  other  two  contracts  on  which 
bids  are  being  taken  call  for  laying 
28,750  feet  of  six-  and  1.890  feet  of 
eight-inch  pipe  in  the  area  from 
Funston  Ave.  to  Thirty-fifth  Ave. 
.-ind  Quiiitara  to  Wawona  Streets, 
and  23.790  feet  of  six-  and  11.000 
feet  of  eight-inch  mains  in  area 
bounded  by  Fulton  Street,  El  Ca- 
mino  Real,  Twenty-sixth  Aye.  a"''' 
Forty-elebth   Ave. 


JOHN  HACHMAN 
LOW  BIDDER  ON 
SONOMA  SCHOOL 

Stockton  Contractor  Bids  $62,- 

800  For  Construction  of 

Grammar  Building 


J<din  Hachman,  P.  O.  Box  206, 
Stockton,  yesterday  aubmitted  the 
low  bid  to  trustees  of  the  Healda- 
liurg  Elementary  School  Dlstrlc' 
for  construction  of  the  Healdsburg 
grammar  school  building.  Amount 
(if  the  low  figure  was  $62,800. 

I-ow  bid  for  clocks  and  a  signal 
system  for  the  building  was  submll- 
icil  by  International  IJuslness  Ma 
(hine  Corporation  of  San  Francisco 
at  $1,890.  Dalmo  Sales  Corporation 
of  San  P'rancisco  was  low  bidder  on 
window  hardware  with  a  proposal 
of  $1,000. 

The  school,  plans  for  which  were 
prepared  by  Architect  John  I  East- 
erly of  Healdsburg,  will  be  one- 
story  frame  and  stucco  building, 
and  will  contain  13  classrooms  and 
an  auditorium  to  seat  600.  The 
w.nrk  includes  composition  and  tile 
roofing  and  a  steam  heating  system. 

Total  bids  submitted  on  the  gen- 
eral contract  were: 

John   Hachman,   Stockton  tej.SO" 

Pari  N.  Swenson,  Sfcn  Jose 65,540 

H.   E.  Vickroy.  Stockton- 68,5M 

N.  H.  SJoberp  &  Sons,  S,  F... 68.584 

S;.miiel  Eyre,  Tracy 70,166 

.Monson    Bros..    San    Francisco    .  71  2»« 

Bids  were  opened  last  week  for 
construction  of  the  Healdsburg  high 
school  building.  Monson  Brothers 
of  San  Francisco  submitted  the  low 
figure  at  $72,400.  Plans  for  the  high 
school  were  also  prepared  by  Mr. 
Easterly. 

♦ 

Pictorial  Model 
of  Bay  District 
Being  Constructed 

SERA  workers  are  preparing  a 
huge  pictorial  model  of  the  San 
Francisco   Metropolitan   Area. 

This  project  sponsored  by  the 
Eastbay  Regional  Park  District  will 
show  the  existing,  proposed,  and 
recommended  parkways,  arterials. 
transportation,  recreation  centers, 
bayshore  development,  industries, 
railroads,  etc. 

The  model,  of  the  same  type  as 
that  in  the  Ferry  Building,  will  be 
executed  by  SER.A  architects,  art- 
ists, sculptors,  mechanics  and  va- 
rious craftsmen.  Work-relief  will 
be  afforded  for  appoximately  70 
men  and  women  at  a  total  cost  of 
$5,064. 

Miss  Julia  Meslc.  artist,  will  su- 
pervise the  work.  According  to  C. 
F.  B.  Roeth.  Acting  Director  of  Al- 
ameda County  SERA,  the  model 
will  be  based  on  findings  of  the  Na 
tional  Park  Service,  collected  over 
s  period  of  several  years. 


PACIFIC    CONSTRUCTOR 


COLUSA  COUNTY 
BLDRS.  EXCHANGE 
IS  ORGANIZED 


Name   Earle   Watson  President 

Of  Valley  Craft 

Organization 


Organization  of  the  Colusa  Coun- 
ty Builders"  Exchange  has  been 
completed  with  election  of  Earle  L. 
Watson  of  Colusa,  president,  and 
the  choosing  of  other  officers. 

Charter  members  approved  a  con- 
stitution and  by  -  laws  similar  to 
those  of  the  Chico  Exchange  and 
other  valley  groups.  Provision  is 
made  for  a  board  of  directors  of 
thirteen  chosen  from  eleven  differ- 
ent crafts  and  two  elected  at-large. 
Between  40  and  50  members  are 
expected  to  compose  the  exchange. 

Initiation  fees  are  to  be  $2.50, 
with  dues  of  .'iO  cents  a  month. 

W.  J.  Franke,  Williams  contrac- 
tor, was  elected  vice-president,  and 
Jas.  Blean.  Colusa  mill  man,  sec- 
retary-treasurer. 

Present  at  the  organization  meet- 
ing were: 

James  Blean.  J.  E.  Steele,  Gene 
Steele,  E.  C.  Fitch,  Fayette  Fitch, 
Frank  Stowell,  Harry  Staple.  Geo 
Mannee.  P.  H.  Bressler,  Earle  L. 
Watson,  A.  G.  Brown,  A.  C.  Bales, 
Fred  Muttersbach,  L.  S.  Lewis, 
Hudson  Ford,  W.  G.  Brill  and  Z. 
Bransford. 


APPROVF.  REPEAL  OF 

ALTERNATE  BID  LAW 

The  State  Senate  Roads  &  High- 
ways committee  has  recommended 
for  passage  Senate  Bil  23.S  sponsor- 
ed by  Senator  Leonard  J.  Difani, 
Riverside,  which  would  repeal  the 
act  passed  by  the  last  legislature 
renuinng  the  Plate  Highway  Com- 
mission to  call  for  alternate  bids 
on  Portland  cement  concrete  and 
asnhalt  concrete  paving. 

Senator  Difani  told  the  'jonirait 
tee  that  the  act  prevented  highway 
engineers  from  taking  into  consid- 
eration the  maintenance  costs  of 
both  typps  of  paving  and  they  v,erp 
compelled  to  award  on  the  basis  of 
the  lowest  bid  price  for  construe 
tion. 


fir^/iFMX  WPIGHT 

rARi^iNG  CHANGED 

Change  in  the  method  of  making 
cement  sacks  to  indicate  the  net 
content  has  been  ordered  by  C.  E. 
Tucker,  chief  of  the  division  of 
weights  and  measures.  State  De- 
liartment  of  Agriculture.  In  the  fu- 
ture cement  sacks  must  be  marked 
to  show  the  net  content  in  pounds, 
with  a  tolerancp  of  2  percent  plus 
or  minus  allowable. 

T'nder  the  former  system  of  mark- 
ing the  sacks  bv  cubic  foot  meas- 
urement it  has  been  found  difficult 
•  o  f  omnute  th"  volume  of  cement 
in  term<;  of  riounds.  according  to 
Mr  Tuckpr.  Variations  as  high  as 
.■?0  Ttpr  rent  have  been  found,  hn 
•tated.        '■'■:■'■.. 


7500  Visitors  In 
Oakland  Exhibition 
Home  First  Day 


Opening  of  an  exhibition  home 
built  by  Eastbay  contractors  and 
material  dealers  attracted  7500  vis- 
itors the  first  day,  according  to  R. 
W.  Breuner,  chairman  of  the  com- 
mittee in  charge. 

The  house  is  located  at  Twenty- 
second  street  and  Broadway,  Oak- 
land. It  will  be  open  for  a  period 
of  six  months,  daily  from  11  A.  M. 
to  10  P.  M. 

George  Windsor,  general  contrac- 
tor, and  4!)  leading  Eastbay  firm^ 
built  the  home  from  plans  prepared 
l.y  Architects  Miller  &  Warnecke 
Design  and  contracting  service, 
landscaping  and  materials  all  were 
donated.  Labor  throughout  was 
naid  for  at  prevailing  rates.  The 
Home  Planning  Bureau,  a  non-profit 
organization,  handled  the  project. 

"The  Eastbay's  exhibition  home 
will  have  a  definite  influence  upon 
the  homes  to  be  built  in  Greater 
Oakland,"  said  Chairman  Breuner. 
"By  example,  it  will  lead  the  way 
to  homes  that  are  better  built  and 
in  which  better  materials  are  used 
For  this  home  proves  conclusively 
that  a  fine  residence  need  not  cost 
one  cent  more  than  one  that  is 
poorly  planned  and   poorly  built." 

Following  are  the  sponsoring 
firms: 

Bendell  Glas.s  Co.,  Bnnnn;,r.  Ijjinher 
Co..  Bruener's.  California  Nursery  Co.. 
Crane  Co..  W.  S.  Dickey  Clny  Mfg. 
Co.,  Golden  Gate  Sheet  Mefal  Works. 
Merrick's,  Inc..  Wallpaper,  Rigney  Tile 
Co,  Roberts  Lighting  Fixture  Co..  Ry- 
Lock  Co.,  Rigplow-Sanford  Mill.s.  B. 
Simon  Hardware  Co..  Sunset  Ijiimher 
Co.,  A.  Vf.n  Heerdon  Co.,  paintin.g. 
Miller  &  Warnecke.  George  Windsor. 
Lannom  Brotliers  Mfg.  Co..  Atkinson 
Planing  Mill,  Pacific  Coast  Fence  Co.. 
Eureka  Mill  &  Lumber  Co..  Frigid.nire. 
Hogan  Lumber  Co.,  Hoyt  Heaters.  Pn. 
Ltd.,  Karpen  Bro.s..  Matheny  R!..sb  i^- 
Door  Co.,  Oakland  Lumber  Co..  N.t- 
tional  Mill  &  Lumber  Co.,  Pac'fic  Gas 
&  Electric  Co..  Wedgewood  Stoves. 
Sheehan-Ballard  Planing  Mill.  Inc.. 
Western  Door  &  Sr,sh  Co..  .Strablc 
Hardwod  Co.,  White  Bros.,  Hardwood 
Hdqrs.,  E,  K.  Wood  Lumber  Co..  Smith 
Lumber  Co..  Zenith  Mill  d  Liim))er 
Co..  Bank  of  America,  Central  Bank 
of  Oakland,  Anglo  -  California  Bank. 
American  Trust  Co.,  Mj,son-McDufn° 
Co..  Mitchell  &  Austin.  Inlaid  Floor 
Co.,  Bear  Floor  Co.,  Hague  Sash  and 
Door  Co.,  Oakland  Planing  Mill.  Inc  , 
Armstrong  Linoleum  Co..  Winfleld  S. 
Thomas.    Apex-Rotarex    Mfg.    Co. 


LOS  GATOS  HOUSING 
CAMPAIGN   UNDERWAY 


The  canvass  now  being  conduct- 
ed by  workers  in  the  l.os  Gatos 
modernization  drive  in  three  days 
had  secured  pledges  amounting  to 
.'i!20,325,  according  to  campaign  of- 
ficials, and  the  total  of  pledges  ob- 
tained thus  far  is  over  $40,000.  It 
is  expected  that  the  goal  of  $75,000 
pledged  for  property  improveipents 
will  be  passed  in  the  near  future. 


SOUTH  TOWER 
45%  COMPLETE 
THIS  WEEK 


Roebl'ng    Preparing    To    Spin 

Cables  As  Steel   Contractor 

Speeds  Work 


Preparatory  work  for  the  spin- 
ning of  cables  of  the  Golden  Gate 
Bridge  is  underway.  Chief  Engi- 
neer Joseph  B.  Straus  wil  report 
to  the  Board  of  Directors  of  the 
Golden  Gate  Bridge  and  Highway 
District  this  week. 

Meanwhile,  the  South  pier  is  ris- 
ing steadily,  and  will  reach  a  height 
of  340  feet  by  mid-week,  or  45  per 
cent  complete. 

A  passenger  elevator  was  install- 
ed in  the  tower  last  week,  operat- 
ing from  the  bottom  of  the  creeper 
truss,  or  erecting  derrick,  to  the 
top  for  use  of  workmen.  Approxi- 
mately ,SO0O  tons  of  steel  has  been 
erected  to  date,  and  nearly  100,000 
rivets  driven. 

More  than  42,000,000  pounds  of 
structural  steel  has  been  rolled  and 
processed  for  the  South  tower,  and 
:i3,000.000  pounls  shipped  or  deliv- 
eied.  including  2000  tons  which  ar- 
rived on  the  steamer  Penmar.  The 
total  fabricated  to  date  represents 
77  per  cent  of  the  total  require- 
ments. 

Crews  of  John  A.  Roebling  Sons 
Company,  cable  contractors,  are 
busy  erecting  equipment  near  the 
Marin  pier  site,  and  will  be  ready 
to  spin  cables  when  the  South  tow- 
er is  completed.  About  228  tons  of 
cable  wire  were  produced  last  week 
bringing  the  total  to  62  per  cent  of 
needs. 

Shop  work  on  other  steel  parts, 
such  as  eye-bars  for  the  cable  an- 
chorages, is  progressing  steadily. 
Concreting  and  other  work  about 
the  San  Francisco  and  Marin  an- 
chorages is  going  ahead  and  py- 
lon construction  at  both  sites  is 
making  progress. 

Piles  are  being  driven  for  piers 
of  the  high  viaduct  of  the  Presidio 
approach,  and  forms  being  built 
for  the  low  viaduct.  Work  of  re- 
placing military  structures  within 
the  Presidio  will  start  within  15 
days,  Strauss  said. 

Approximately  1,000  men  were 
e-nployed  on  the  pro,iect  in  the 
bay  district  last  week,  including 
field  and  shops,  with  a  peak  of  409 
at  the  site,  including  an  average 
of  230  on  the  tower. 


PLAN  DEMONSTRATION 
HOUSE  IN  SACRAMENTO 

Construction  of  a  $7,000  demon- 
stration house  in  Sacramento  to 
encourage  new  home  building  un- 
der provisions  of  the  National  Hous- 
ing Act  will  be  started  in  the  near 
future,  according  to  plans  approved 
this  week  by  the  newly  elected  of- 
ficers and  directors  of  the  Moder- 
nize Sacramento  committee. 


PAC.KIC    CONSTRUCTOR 
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DWEI.I.INC. 

1189)  E  KorrtTEENTH  AVE  165  S 
9antinKO  St.  One-story  and  base- 
ment frame  dwelling. 

Iwner— A.  Halsen.  2-127  25th  Ave.,  San 
Francisco. 

.\rchitpct— N'ot    ".iven.  »4000 


DWELLINC. 

(190)  W  SAN  JOSE  AVE.  50  N  Pll- 
Rrlm  St.  One-.story  and  hasement 
frame    dwellinR. 

Owner— Martin  L.  Cuthbert.  910  Ge- 
neva Ave..   San  Francisco. 

Architect — Not   Oiven. 

Contractor— C.  T.  Lindsay.  110  Dii- 
boce  Ave.,  San   Francisco,         .$30nii 


inVKI.LlNG 
i  (191)     S    LAWTON    ST.      8S      W    29th 
,         Ave.      One-story      and      basement 
'         frame   dwelllnc. 

Owner    —    S'landard     Bldg.     Co.,     1500 
Judah    St.,    San    Francisco. 

Architect- Not    Given.  $3000 

I  DWELLING 

(192)     S    LAWTON    ST.      .^.7    W      29th 
I         Ave.      One-story      and      basement 
f         frame   dwellinE. 
\  Owner    —    K-tandard    Bldg.    Co.,     1500 
Judah    St.,    San    Francisco. 

Architect— Not    Given.  $3000 


DWEI-LING 

(193)  W  M.\DRID  175  S  Mraiil;  one- 
story  and  basement  frame  dwell- 
ing. 

Owner — Martin  r.  Allesf.ndri.  Slo  Ma- 
drid Street. 

Architect— R.  R.  Irvine.  3431  Market 
Street.  »3,000 


DWELLING 

(194)  W  nth  A\"K  2.-.  N  Jiidab  s;  : 
1-story  and  basement  frame  dwell- 
ing. 

Owner— .\rvid  Peterson.  1020  Eichtli 
Avenue. 

Architect— Not  Given.  $nooo 


ALTERATIONS 

(195)  2555  MISSION  ST.;  alter  th,-- 
atre. 

Owner — San  Francisco  Wigwam  The- 
atre Co.,   25  Ti.vlor  Street. 

Architect— F.  F.  Amandes.  1S79  IStii 
Avenue. 

Engineer — Wm.  Adrian.   Traders  BIdc. 

Mgr.  of  Const.- .'V.  Hopper.  17(59  Plea.-- 
ant  Valley.   Oakland.  fis.ooi 


ALTER.VTIONS 

tl9S)     2S2S  VALLEJO  St.;  alter  dwell- 
In*. 


rmntr— J.  J.  KIce.  %  coiilrintor. 
Architect— Not    Given. 
Contractor— A.     F.     Mattock    Co..     212 
Clara    St.  H"."'" 


ALTEUATIONS 

(197)     SW    MATTERY  and   Cli.y   Sts.: 

alter  printing  plant. 
Owner— Allen  Bowie,    %  contractor. 
Architect— Not    Given. 
Contractor— L.    Salomon,    1731    Urode- 

rlck  Street.  Tl!'"" 


DWELLING 

(198)      S  UNION   ST.    110  W  Scott   St. 

Two-story     and     basement     frame 

dwelling, 
owner— Eleanor  M    Woblier,  %  Archi- 


tect. 


24  1 


Architect— Albert    A.     S<liroepfer, 
Kearny   St.,    San    Francisco, 

Crmtractor— Edward    Zinkand    &    Sons 
r,G7   30(11   Ave,  J7000 


1 1  WELLING 

(199)     E  THIRTY-THIRD  AVE.  200  S 

Judah    St.      One-story    and    base- 

mcnth  frame  dwelling. 
Owner  —  Standard    Bulling    Co..     1500 

Judah  S't..  San  Francisco. 


Architect— Not  Given. 


J3000 


Alter 


UOS 


ALTERATIONS 

(200)     NO.   10G5   MARKET  ST., 

store. 
Owner— Clark    Gandlon    Co..    Inc  , 

Market   St.,   San   Francisco. 
Architect— Not   Given. 
Contractor— Unit   Bilt  Fixture  Co.,   963 

Harrison    St.  ?1S'>0 


.\LTERATIONS 

(201)  «•  Sl'TTBR  ST.  197  W  Stock- 
ton St.     Alter  offices. 

Owner  —  I-aciTic  Gas  &  Electric  Co.. 
245   Market   St.,   San   Francisco. 

Architect — Not   Given. 

( '.mtractor- Ostlund  &  Johnson.  19ul 
Bryant  St..   S.   F.  $6000 


ALTERATIONS 

(202)  NO.  206  FIRST  ST.  Alter 
commercial    building. 

(Hvner  —  Bcithin  Real  Estate  Co..  ',r 
Contractor. 

Architect  —  Vincent  G.  Rainey.  233 
Post  S't..    San  Francisco. 

Engineer — Norman  B.  Green.  55  New 
Montgomery  St..   San   Francisco. 

Contractor— Peter  Sartorio.  681  Mar- 
ket  St..    San   Francisco.  $6502 


DWELLING 

(203)  E  TOCALOMA  ST.  370  N 
Blankin  St.  One-story  and  base- 
ment  frame   dwelling. 

owner— Wm.  H.  Grahn.  296.S  Mission 
St..   S-an   Francisco. 

Architect— Not  Given.  $2S00 


DWELLING 

(204)     E  THirTY-THIRD  AVE.  225  S 

Judah    St.      One-story    and    base 

ment   frame  dwelling. 
Owner  —  Standard   Building  Co.,   l.'iOi 

Judah    St.,    San   Francisco. 
..\rchitect— Not   Given.  $3000 


DWELLING 

(205)     W  HAMPSHIRE  ST.  125  &  22iid 

St.  One-story  and  basement  frame 

dwelling. 
Owner— G.   Stark,   1024  Hampshire  St.. 

San     Francisco. 
.\rchitect— Not  Given. 
Contractor  —  Gust    L.    Peterson.     I3s6 

26th  St..  San  Francisco.  $3000 

ALTERATIONS  ^^^ 

(206)     XO.    275    BRANNAN    S-TREET. 
Alter  warehouse. 


Owner— The   Kcllon   Co..    2H   Pine  SI. 


Architect— Not    Given, 

Contractor- J.   J.   Irwin, 

.Sun  Kraneinco. 


1040  Oak  HI.. 
13000 


liWELIJNG 

(207)   K  TWENTY-EIGHTH  AVE.  813 

N    Cubrlllo.     One-mory   and    basi- 

ment  frame  dwelling, 
owner  —  ThoH.     E.     Mohler.     751     28th 

Ave  ,  San  Francisco. 
Architect— Not  Given.  $3500 


ALTERA-nONS 

(208)     SE    BAKER      AND      VALLEJO 

Sts.     Alter  dwelling. 
Ownor— P.    E.    Roberts.   2849  California 

S't..    San    Francisco. 
Architect— Not   Given.  $2"00 


ADDITION 

(209)  GOLDEN  GATE  PARK.  Keiar 
Pavilion.  Type  C  steel  and  con- 
crete addition  to  pavilion. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect— Masten  &  Hurd,  233  Post 
St..    San    Francisco. 

Engineer  —  Thomas  F.  Chace.  Claus 
Spreckels   Bldg..   S.    F. 

SERA  Job.  »9''«0 


REPAIRS 

(210)  N(J.  1206  FELL  ST.  Repair  fire 
damage   to  apartments. 

( Hvner— Alfred  R.  Kelly.  220  Mont- 
gomery  St..    San    Francisco. 

Architect— Not    Given. 

Contractor- James  B.  MeSheehy,  137 
Cllftord  Terrace.  11381 


ALAMEDA 

COUNTY 
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DWELLINt; 

,131)     NO.     2817     THIRTY  -   EIGHTH 

Ave..     OAKLAND.       One-story     2- 

room  dwelling, 
owner— Frank      Kulchar.       2815       3Sth 

Ave..    Oakland. 
Architect— Not    Given.  $1'«'' 

DWELLING 

(132)  NO.  5967  CONTRA  COSTA  RD 
OAKLAND.  Two-story  six-room 
dwelling.  

Owner— H.  L.  Crocker  Jr..  30  Wilding 
Lane.    Oakland. 

\rchitect— E.   L.   Snyder.   Berkeley. 

$5000 


1 133)     N(j.    3268    FLORIDA    STREET. 

OAKLAND.      One-story    six-room 
dwelling- 
Owner- C.    W.    Leekins.    4181    Moraga 

We..    Oakland. 
Architect-Not    Given.  **000 

DWELLING  ^ 

,131)   No.      20    DELMAR      &T..      BBR- 

j^ELEY.  Two-story  5-room  frame 

dwelling  and  garage. 
Owner-Roy   Boynton.    18   DelmarSt.. 

Berkeley. 


PACiFlC    CONSIKeCiOK 


Architect — M.    Goodman. 
Contractor— Geo.    F.    King,    2522    Col- 
Ij-ge  Ave..    Berkeley.  $2S0ii 


ALTERATIONS 

(13.i)      029    2.<!lh    !-■''..    OAKLAND;    :il- 

teraiions  and  addition, 
|.>vner-C.  A.   Runtfn.   '129  2Sth  Street. 

Oakl:tnd. 
.Xri'hiteci — Not  Civen. 
(•iiiitractor— W.    J.    Kniu-s,    1310    M.iriii 

Ave.    Berkeley.  $1.50(1 


AI.TKK  aTIONS 

(lUi;)  N(i.  127  TWKLFTH  ST..  OAK- 
LAND.     Altenition.*. 

Owner— Twelfth  .ind  O.ik  Bldg.  Corp.. 
X<S7   17th  St..  Oakland. 

Architect— R.  D.  Dalton,  4040  Laurel 
Ave..   Oakland. 

Contractor— R.  K.  Norris.  4247  Pied- 
mont Ave..   Oakland.  J3500 


Al>l>rriON 

(137)  NO.  .^32-3:U  KOCRTEENTH  ST. 

OAKLAND.     Brick  addition. 
Owner— C.    A.    Hcnslee    Corp.,    Solano 

Ave..  Berkeley. 
Architect — Not  Given. 
Contractor  —  H.     H.     Hender.son.     393 

■lOth    St..    Oakland.  $1500 


DWELLING 

(138)  NO.  119  EL  CAMINO  REAL. 
BERKELEY.  Two-story  6-rooni 
frame   dwelling   and  garage. 

(iwner— B.  Reiningham,  732  Santa  Fe 
Ave..  Berkeley. 

Architect — Not  Given.  $5000 


IiWELLING 

(LW)  NO.  117  KL  CAMINO  REAL. 
OAKLAND.  Two-story  six-room 
frame   dwelling  and   garage. 

Owner— B.  Reiningham,  732  Santa  Fe 
Ave.,  Berkeley. 

Architect— Not   GiWn.  $5000 


DWELLING 

(140)  NO.  1134-A  FRESNO  STREET 
BERKELEY.  One-story  3-room 
frame    dwelling. 

Owner— L.    Papasian,    Premises. 

Architect— W.    W.   Dixon. 

Contractor  —  A.  E.  Waldenan,  2823 
Bird.sa:i  St..   Berkeley.  $1500 


DWELLING 

(HI)  N  MELVIN  ROAD  LOT  19  BLK 
17.  OAKLAND.  Two-story  seven- 
room    dwelling. 

Owner— Chas.  UngarettI,  1727  Foot- 
hill   Blvd..    Oakland. 

Architect  —  Ray  Keefer,  770  Wesley 
Ave.,   Oakland.  $6000 


DWELLING 

(142)     NO.   40i-.9   WATERHOUSE   RD. 

OAKLAND.     One-story    five-room 

dwelling. 
Owner— V.  W.  Bates.  4051  Agua  Vista 

Ave.,   Oakland. 
Architect  —  A.    Laubet,    2641    Dwight 

Way,  Berkeley.  jjqoo 


BUILDING  CONTRACTS 

SAN     FRANCISCO     COUNTY 


50  Twohey 

51  Bothin 


Tipton         106 
Sartorio       6502 


ALTERATIONS 

(50)     NO.    679    TWENTY-THIRD    ST 

All    work    for    painting,    etc     for 

dwelling. 
Owner  —  Peter   J.    and    Genevieve    L 

Twohy,    Premises. 
Architect— Not   Given. 
Contractor— Tipton   &   Soanes 
Filed  Mar.  7.  '35.     Dated  Feb.  25    '35 
T.      ^     .  ,.  TOTAL   COST.    $105 

Bond.  $105.  Surety.  The  Fidelity  & 
CMualty  Co.  of  New  York.  Forfeit 
none.      Speclflcaaions    only    filed 


ALTERATIONS 

(51)  NO.  206  FIRST  ST.  All  work 
for  removing  top  story  and  por- 
tion of  second  story  of  building, 
and  reconstruct  same  for  one- 
story  and  mezzanine  with  rein- 
forced  concrete   front. 

Owner— Bothin  Real  Estate  Co.,  % 
Contractor. 

Architect— Vincent  G.  Raney,  233  Post 
St.,    San   Francisco. 

Contractor— Peter  Sartorio,  6S1  Mar- 
ket St.,  San  Francisco. 

Filed  Mar.   12,   '35.     Dated  Mar.   9.   '36. 

On.  10th   of  each   month 75% 

Usual   35  days Balance 

TOTAL   COST.    $6502 

Bond,    $6502.      Surety.    United    States 

Fidelity    &    Guaranty    Co.      Limit,    60 

calendar  days.      Forfeit,    none.     Plans 

and   specifications  filed. 


ALAMEDA    COUNTY 


10  Associated 

11  Great   Western 


Lynn       2990 
Maurer       S.'iOO 


REMOVE     STATION 
(10)     NE    TWELFTH      AND      ALICE 
Sts.,    Oakland.      All    work    for    re- 
moving  filliig   station. 
Owner — Associated  Oil  Co..   2395  Web- 
ster St..   Oakland. 
Architect— Not  Given. 
Contractor— Willis  F.  Lynn,   1037  A..h- 

mount  St..  Berkeley. 
Filed  Mar.  7,  '35.     Dated  Mar.  5.   '35. 

10   days   after   completion 75% 

I'sual    35    days 25% 

TOTAL  COST.  $299" 
Hond,  $2990.  Surety,  Standard  Acci- 
dent &  Insurance  Co.  Limit.  30  days 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


ALTERATIONS 

(11)     1706   BROADWAY,   Oakland-   al- 
terations. 

Owner— Great    Western     Power    Com- 
pany, premises. 

Architect— Not  Given. 

Contractor— Geo.    J.    Maurer,    50    York 
Drive,  Piedmont. 

Filed  March  9,  '35.    Dated  Feb.  21    '35 
Completion   75%   of  labor  and  mate- 

rif.l  cost. 
Usual  35  days,  balance. 

TOTAL  COST,  $5,500.00 

Bond,    $5500.     Sureties.    Massachusetts 

Bonding  Co.    Plans  and  Spec,  filed 


SAN     FRANCISCO    UNDER    $1000 


ALTER    shed,    $10;      No.    374    Richland 
(rear):    owner.     George    Harcourt, 
Premises. 
REPAIR    fire    damage    to    flats,    $300: 
loS    Lexington    St.:      owner,      Mr. 
Perl,    '/r    Contractor:    contractor,    L. 
Salomon.    1735    Broderick    St 
FENCING,  $300:  1710  Harrison  Street; 
owner,  Thompson  Bros.,  553  How- 
ard .St. 
ALTER  flats.  $490:  907-909  Haight  St.: 

owner.    D.    G.    Kohn,    905    Haight. 
ALTER    flats.    $150:    2834    Octavia    St.: 
owner,    A.    Christiani,      Premises; 
contractor.    G.      Ferrani      &    Sons 
1966   Filbert   St. 
ALTER  restaurant,  $600:  505  Valencl.T 
St.;  owner,  James  J.  Lee  Inc..   505 
Valencia   St. 
REPAIR  fire  damage  to  dwelling.  $950 
160-162   Lexington    St.;   owner.    W. 
Joyce.     162     Lexington     St.;    'con- 
tractor.  J.   J.    Irwin.    1040   Oak. 
SIGN,    electric.    $175;   661   Jackson    St.; 
owner.   Hong     Kong   Inn..     Prem.; 
contractor,     Wonderlite.     170     Oti-^ 
Street. 
ALTER    store    and      flats.    $200;      1549 
California    St.:    o%vner.    A.    Silver- 
stein.  424  Kearny  St. 
ALTER    restaurant.    $400:      .514      Bay 
Shore;    owner.    Bert    Cannncci.    ^U 
Bay  Shore. 


SIGN.  $20;  902  Market  St.;  own« 
Gray's  Clothing.  Prem.;  contra 
tor.  Al  Laib.  1279  Eddy  St. 

KKPAIR  fences.  $5;  E  Jones  ai 
Houston  Alley;  owner,  C.  J.  ai 
A.  Savasta  and  S.  Ciancinnino  8 
Chestnut  St. 

ALTER  store.  $150;  1775  Fulton  St 
owner,  Harold  Cowan  and  Ge 
Milikean,  Prem;  contractor,  Roy 
Show  Case  Co..   770  McAllister.' 

ALTER  dwelling,  $850;  560  Secoi, 
Ave.;  owner,  Mrs.  Thos.  Smltl 
318  5th  Ave.;  contractor,  Stanc 
ard  Concrete  Constr.  Co.,  30:' 
Geary  St. 

SIGN,  electric.  $150;  112  Columbi;: 
Ave. :  owner.  A.  Damerique,  Pren^ 
contractor,    'Wonderlite.    170   Otis. 

SIGN,  electric,  $175;  737  Post  Street 
owner.  Class  A  Garage,  Premise 
contractor,    Wonderlite,    170   Otis  . 

ALTER  flats,  $300;  2742  Bush  Srteet-, 
owner,  John  I.  Gromeeko,  208'' 
Sutter  St. 

ALTER  apartments.  $225;  1840  Pell- 
owner.  J.   H.   Pitt,   1846  Fell  St. 

SHED,  one-story  frame.  $50;  S'E  25tl- 
St.  and  Virgin  Alley;  owner,  Al- 
bert  Gressing.    3220   26th   St. 

BILLBOARD,  $6.25;  SE  Judah  St.  and 
20th  Ave.;  owner,  Foster  &  Klel- 
ser  Co..   1675  Eddy   St. 

BILLBOARD,    $12.50;    W    Folsom    St 
120    S    16th    St.;    owner,    Foster  & 
Kleiser  Co.,   1675  Eddy  St. 
BILLBOARD.    $6.25;    E    Eighth    St.    9(i 
S    Howard    St. ;    owner,    Foster   & 
Kleiser  Co..  1675  Eddy  St. 
BILLBO.^RD.    $12.50;    NB   Geary   and 
Boycc     Sts.;     owner.     Foster    and 
Kleiser    Co.,    1675    Eddv    St. 
BILLBOARD.  $12.50;  NE  Geary  St.  & 
Sixth     Ave.;     owner,     Foster    and 
Kleiser  Co.,   1675  Eddy  St. 
BILLBOARD,    $25;    S    Irving    St..    bet. 
22nd  and  23rd  Aves. ;  owner,  Fost-  ' 
er  &  Kleiser  Co.,    1675   Eddy  St. 
ALTER   garage,    $100;    1151   York   St.;  . 
owner.    Manuel   Gomez.    Premises;  ■ 
contractor.     Bay     Shore    Concrete 
Co..  164  Filbert  St. 
REPAIR  fire  damage  to  dwelling.  $200  ' 
648  Ashbury   St.;   owner,   Alex   Ol- 
son,   386    Church    St.;    contractor,  i 
Arvid   Peterson.    1620   8th  Ave. 
ALTER   dwelling.    $90;    579    27th  Ave.; 
owner.  Amy  J.  Hand.  579  27th  Ave 
SIGN,   $20;   1067  Market     St.;     owner, 
United   Shoe   Repairing,    Premises; 
contractor,   Laib,   7th  and   Folsom. 
SIGN.   $20;   245   Van  Ness  Ave.   South; 
owner.   M.   Steven.   Premises;  con- 
tractor.   Dagget.      335    Van      Ness 
Ave.,  South. 


ALAMEDA  COUNTY   UNDER  $1000 

ALTERATIONS.  $400;  5620~  C^lege 
Ave..  Oakland:  owner,  N.  K.  Wol- 
son,  Prem.;  contractor.  C.  H. 
Thrams,  28  Home  Place. 

ALTERATIONS,  $47;  2233  E-20th  St.. 
Oakland;    owner.    M.    Hart.    Prem. 

STORE,  one-story  frame.  $400;  4237 
Piedmont  Ave..  Oakland;  o^vner, 
J   M.    Maurer,    4215   Piedmont  Ave. 

ALTERATIONS.  $50;  3917  Telegraph 
Ave..  Oakland:  owner.  M.  J.  Ker- 
ins.  Prem.;  contractor,  L.  C.  Sul- 
livan   Co..    3909    Loma   Vista   Ave. 

S-IGN.  roof.  $15;  NW  14th  Ave.  and 
E-13th  St.,  Oakland;  owner,  Rich- 
field   Oil   Co..    13th    and    Franklin. 

.\LTERATIONS.  $100;  3240  Lorenzo 
St..  Oakland:  owner.  J.  Russell. 
Premises:  contractor.  Otto  Ken- 
ning,   3527    Suter   St. 

ALTERATIONS.  .$100:  5943  Shatter 
Ave..  Oakland;  owner.  .\.  Brett. 
Premises. 
ALTERATIONS.  $450;  2012  San  Pablo 
Ave  ,  Oakland;  owner,  W.  Newell 
Prem.;  contractor.  D.  N.  Hillerv, 
6.';48   Telegraph   Ave. 


PACIFIC    CONSTRUCTOR 
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1—         APARTMENTS 


bontracts  Awarded. 

APARTMKNTS  Cost,  J700n 

SAN    FRANCISCO.      S    Snntli.go    32    E 

nth  Avenue. 
Two  -  story  and  basement  frame  and 

Btuoco  apartments. 
Owner — Miss    Anna    C.    Sulkamp,    2320 

Funstiin  Avenue. 
Architect— Fabre  nnd    Hildebrand.    lin 

Sutter  Street. 
Lumber  and    Mill    Work— Greater  City 

Lumber  Co..  3123  Mission  St. 
Plumbing— llaniel    Unves,    1200    Fulton 

Street. 
Plastering- H.  Crcspl,  O.iO  De  Haro  St. 
Sheet   Metal  and   Heating— Unveil  Pa- 

vison.  37.')  Monterey  RIvd. 
Wiring  —  Herzog    Rleotrir    Work.«!.    243 

I'aris  Street. 

Contract  Awarded. 

REPAIRS  Cn.st.   $lSOii 

FAN  FRANCISCO.     1206  Fell  Street. 

Repair  fire  damage  to  apartments. 

Owner — Alfred  R.  Kelly.  220  Montgom- 
ery Street. 

Architect— Not  Given. 

Contractor — James  B.  McSheehy.  137 
Clifford  Terrace. 


2— 
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BONDS 


BONDS   SOLD 

'  SANTA  BARBARA  COITNTY.  Cal 
— Santa  Ynez  Valley  t'nion  High 
Schnnl  nistricfs  $6^.000  hnnd  issue 
has  been  sold  and  funds  will  be  avail- 
able in  about  30  days  for  the  new 
school  plant  to  be  erected  in  the  dis- 
trict. IMans  are  nearinp  completion 
in  the  office  of  Architect  E.  Keith 
L«ckard.  117  E.  De  la  Guerra.  Santa 
Barbara,  and  bids  for  construction 
will  be  called  for  early  in  April.  The 
plant  will  consist  of  an  administration 
and  classroom  building,  home  eco- 
nomics building,  central  heating  plant 
and  a  shower  and  locker  room  build- 
ing. They  will  be  wood  frame  and 
stucco  structures  with  tile  roofs. 
Total  cost  of  the  improvements  is 
estimated  at  $93.fi00.  a  government 
grant  of  f2S.600  having  been  made  to 
the    district. 


BONDS    FOR    SALE. 

FORESTVILT.E.  Sonoma  Co..  Cal. - 
Forest ville  F.lenienti.ry  School  District 
will  sell  bonds  In  the  amount  of  $3,000 
on  March  2S  Proceeds  to  finance  the 
construction  of  additions  at  the  For- 
tstvllle  Elemontarv  School. 
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CHURCHES 


Contract   Awarded. 

DIOCESAN  HOUSE  Cost.   f-tO.nnO 

SAN      FRANCISCO.      Sacramento   and 
Mason    Streets. 


Two-«tory  rolnforcod  concrete  dloce- 
nan  houae  (slato  roof,  ateam  heat- 
ing aystcm.  atecl  sash,   etc.) 

Owner — Grace   Cathedral. 

Architect— 1.,1'WiH  P.  Hohart.  D25  Mar- 
ket  St..    Han    Francisco. 

Contractor  —  Dinwiddio  Conatr.  Co.. 
Crocker   Bldg.,    f*an    Franclaco. 

Planned. 

AUDITION  COBt,    J2500 

I'AT'I'IORSON.   Stanislaus  Co..  Calif. 

Addition   to  church  building. 

Owner — Evangelical  Covenant  Church. 

Patterson. 
.\rchilccl— Not  Given. 


Preparing  Working   Orawlnga. 

CHURCH  Cost.     JSO.OOO 

NORTH  SACRAMENTO,  Sacramento 
Co.,  Cal. 

One-8tory  reinforced  concrete  church 
(to  sent  400)  tile  roof,  gas  heat- 
ing system,  etc. 

Owner — Roman  Catholic  Archbishop. 

Architect  —  Harry    Devine.    California 

Siate  Life  Bidg.,  Sacramento. 

Bids  will  be  asked  about  April   15. 


Low    Bidder 

AUDITORllTM  Cont.    Price,    $11,390 

SAN    FKANCIS-CO.      Oakdale    Avenue 

(All    Hallows  Church). 
One-story     auditorium      to     seat    500; 

frame    and      stucco      construction. 

tar  and  gravel   roof,   wood   trusses 

maple     floors,     gas     radiators,     nu- 

wood    interior    walls    and    ceilings. 

etc.,    (50x100  feet). 
Owner — Roman  Catholic  Archbishop  of 

San  Francisco,   1100   Franklin   St. 
Architect— John  J.   Foley.  770  5th  Ave 

San  Francisco. 

Green   St.,    San   Francisco. 
Contract  will   be  awarded  shortly. 
Low    Bidder   —    H.    J.    Keneally,    2175 


4—  FACTORIES  &  WARE- 
HOUSES 

STRUCTURAL   STEEL   CONTRACT 
AWARDED. 

S.AN  DIEGO  CU.— Consolidated  Steel 
Corp.,  Los  Angeles,  awarded  contract 
for  structural  steel  to  be  used  in  the 
tower  portion  of  the  Ford  Motor  Co. 
exhibit  building  to  be  erected  at  the 
California  Pacific  International  Ex- 
position in  Snn  Diego.  Pacfic  Coast 
.Steel  Corp.,  Los  .\ngeles.  hi.s  been 
awarded  .1  contract  for  the  structural 
steel  to  be  used  in  the  superstructure 
of  the  Ford  building.  As  previously  re- 
ported. B.  O.  Larsen.  1340  E  St..  San 
Diego,  has  the  contract  for  the  rein- 
forced concrete  foundations,  basement 
and  m!.in  floor  of  the  structure.  The 
gener.-il  contract  for  the  superstructure 
has  not  yet  been  awarded.  Plans  were 
prepared  by  the  architectural  depart- 
ment of  the  exposition.  Balbok  Park. 
San   Diego. 


Plans    Being    Figured. 

.•\DDIT10N  Cost.    $100,000 

STOCKTON.  San  Joaquin  Co..  Calif. 
Stockton  Harbor. 

Addition  to  grain  terminal  (144.000  sq. 
ft.  of  floor  space)  concrete  floors, 
frame  structure,  iron  roofing  and 
siding.   Are  walls,   etc. 

Owner — Port  of  Stockton  Grain  Ter- 
minal Assn.  (Eugene  B.  Wilkin- 
son,  president).   Stockton. 

Plans  by  Engineering  Dept.  of  Owner. 
Bid  opening  date  will  be  announced 

shortly.     Plans  and  specifications  may 

be  obtained  from  the  owner. 


KAN    I-TIANCIHCO.     Bn.nnnn  and   Ja- 
pan Street*  (276  Brannan  HI.) 
AlteratlonK   to   warehouae. 
f)wner— The    Fellon    Co.,    2I«    Pine    Ht. 
Archlle"!— Not  Given, 
'•onlractor— J.   J.   Irwin.   1040  Oak   Ht. 


BIDS    WANTED 

I'lTTSIfURG.  Contra  Coata  Co.  Cal. 
—The   Shell   Chemical  Co..    Drawer   F. 
Pittsburg,     %     Irving    C.     Roth.     Engi- 
neering   Departrn'^nt,    la    taking    Infor- 
mal   sub-bids    under    Inquiry    No.     C- 
139,    involving    the    following    approxi- 
mate qu.'intlties: 
(   I)    4000   cu.   yds.   cut  and  fill; 
(  2)  600    cu.    yds.    reinforced    concrete; 
(  3)  20   tons   reinforcing  steel; 
(   4)   140.000   B.M.    No.    1   common  lum- 
ber; 
(   5)  20  57-ft.  0-in.  span  ateel  truaaes: 
(   6)  50      tons      fabricated      atructural 

steel; 
(  7)   240    aquarea    alate    rooflng; 
(  8)  700    squares    composition    shingle 

siding; 
(  9)   Rough     hardware    and     carpenter 
work; 

(10)  Steel   sash; 

(11)  Glazing    and    mill    work. 


To   Ask    Bids    March   11. 

ADDITION  Cost,    $100,000 

STOCKTON,  Si.n  Joaquin  Co.,  Calif. 
Stockton  Harbor. 

Addition  to  grain  terminal  (144.000  sq. 
ft.  of  floor  space)  concrete  floors, 
frame  structure,  iron  roofing  and 
siding,  fire  walls,   etc. 

Owner— Port  of  Stockton  Grain  Ter- 
minal Assn.  (Eugene  D.  Wilkin.son. 
president),    Stockton. 

Plans  by  Engineering  Dept,  of  Owner, 
Plans      !.nd      specifications      will      he 

available    from    the   owners   on    March 

11.      No    deposit    required. 

COMMISSIONED  TO  PREPARE 
PLANS. 
LO.'^  ANGELES.  Cal.— Architect  Al- 
bert C.  Martin.  233  Higgins  Bldg..  has 
been  commissioned  by  the  California 
Walnut  Growers'  Association  to  pre- 
pare plans  for  a  large  walnut  stor- 
age warehouse  to  be  erected  on  a  15- 
acre  tract  on  the  south  side  of  Fruit- 
land  Ave.,  between  Pacific  Blvd.  and 
Soto  St..  for  the  association.  G.  B. 
Ridley,  association  engineer.  Is  in 
charge  of  details  for  the  owner.  The 
building  will  he  a  one-story.  U- 
shaped  structure.  700  feet  long  and 
420  feet  wide,  with  a  floor  area  of 
280.000  square  feet.  It  will  have  steel 
columns  and  steel  trusses  supporting 
a  mill  construction  type  roof,  flre- 
jiroof  walls  (probably  concrete)  wood 
purlins,  heavy  w»od  roof  deck,  com- 
position roofing,  metal  skylights,  steel 
sash,  metal  doors,  electrical  work, 
plumbing  etc.  There  will  be  no 
sprinkler  nor  heating  equipment.  Con- 
crete floors  are  specified,  to  be  built 
at  the  height  of  railroad  car  floora. 
The  building  will  he  served  by  four 
railroad  tracks,  one  along  each  out- 
side platform  and  two  extending 
through  the  center  of  the  structure. 
Although  it  has  not  been  determined 
how  construction  will  be  handled  nor 
when  work  will  be  started  it  is  pro- 
posed to  have  the  building  ready  for 
occupancy  August   15. 


Contract  Awarded. 
ALTERATIONS 


Cost.    $4,000 


Contract    Awarded 

-ALTERATIONS  Coct.    $—     ■ 

SA.V    FRANCISCO.     206    First    Street 

.Alterations    to    factory. 

Owner— Bothin    Real     Estate    Co..    604 

Mission    Street. 
Architect — Vincent  J.   Raney.  233  Post 

Slreeet. 
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PACIFIC    CONSTRUCTOR 


structural  Engineer — Norman  Green. 
55  Xe\v   Montgomery  Street. 

Contractor — Peter  Sartorlo,  Monad- 
nock    Bldg..    San    Francisco. 


To   Ask    Bids   Shor  >ly. 

n.ANT  .AND  \V.\  REHOUSE 

I'ost  including  equip..   $25,000 

STOCKTON.  S;in  Joaquin  Co.,  Cilif. 
Stockton  Harbor   (40x50-ft.) 

Three  -  storv  ?alvan'zed  iron  bean- 
cleaning  .jiant  and  warehouse. 

Owner — Haslett  Wareliouse  Company. 
2S»  Battery  Street.  San  Francisco 
(Mr.    Howfl    in   chi.rge). 

I'l.in.v  hy  Enc-ineering  Dept.  of  Owner. 
It   i.<!  planned  to  ask  bid.«  in  a  weel; 

or  ten  days.  • 


Bid  Opening  Date  Postponed  Until 
March   27. 

rACKINO    rT,.\NT  Cost.   $20,000 

S.\NTA  CLARA.  Santa  Oara  Co..  Cal. 

Twn-story  packing  plant  (71.6xl37.fi 
ft.)  concrete  and  brick  walls,  wood 
first  floor,  concrete  slab  for  base- 
ment.   asbest<)s   roof,    etc. 

Owner — Santa  Clara  Pear  Packers  As- 
sociation. 

Engineer  —  Rlli.sr.n   &   Russell,   Pacific 
Bldg..    San   Francisco. 
Bids  are  being  taken  from  a  selected 

list    *»f   contractors. 


Planned. 

CANNERY    PLANT  Cost,    $300,000 

MOUNTAIN    VIEW.    Santa    Clara   Co., 

Cal.     Alma  Road  (12  acre  site). 
Cannery  plant    (300x500   feet)   capacity 

of  500.000   ca.se.s  per  day. 
Owner — .\llan    Cutler.    Inc..    2065    Cow- 

per  St..   Palo  Alto. 
Architect — Not  Selected. 

Further  details     will  be     announced 
shortly. 


Contract  Awarded. 

ALTERATIONS  Cost,    $2000 

SAN    FRANCISCO.      SW  Battery    and 

Clay   Streets. 
Alterations    to   printing  plant. 
Owner — Allen   Bowie.   %   Contractor. 
A'chitect— Not    Given. 
Contractor— L.     Salomon,     1734     Brod- 

erick   St..    S-an   Francisco. 


Cost.    $60,000 


Planned. 

Dl.ciTlLLERY 

S.\LEM,   Oregon. 

Owner — Columbia  Distilleries,  Inc.  (J. 
R.  Wood.  404  Pittock  Block,  Port- 
land. Ore.)  manager. 

Architect— Not  Given. 

.\  federal  permit  was  granted  to  the 

Columbia     Distilleries     to    operate    the 

proposed   plant. 


Plans  Completed. 

ADDITICN  Cost,  $100,000 

.«KATTLE.   Wa,.li.     .Iion   Airport  Way. 

.Vddition  to  brewery  (4-story  reinforc- 
ed concrete  structure.  53X83  ft.) 
tile  interior,  cork  insulation;  will 
house  69  sleel  tanks  and  24  fer- 
menting vats. 

Owner— Century  Brewing  Co.  3100  Air- 
port  Way.   Seattle. 

Architect —  Joseph  Wohleb,  Olympia 
Washington. 

Engineer-W.  H.  Witt  Company,  Lloyd 
Bldg..    Seattle. 

Contrar-tor- A.  W.  Quist  Co.,  Exchange 
Bldg..  .Seattle  (probable  contrac- 
tors). 


6— GARAGES    &    SERVICE 
STATIONS 

Planned. 

SERVICE  STATION  Cost     $7500 

BERKELEY.       Alameda       Co.    '  cilif 

Chestnut    and    University    Ave 
Reinforced   concrete   and   brick   veneer 

service   station. 
Owner— Rio  Grande  Oil   Co..   400  Illin- 
ois  St..   San   Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 


Contractor— J.    H.    Tarman    (Probable 
contractor),  327  17th  St.,  Oakland. 


Contract  Awarded. 

SERVICE    ST.ATION  Cost.    $7,000 

UKIAH.   Mendocino   Co.,   Calif. 
Frame   and   stucco  service   station. 
Owner— Richfield    Oil   Co.,    248    Battery 

St..    San   Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — M.   Nielsen,   Ukii.h. 

E.  K.  Neuhaus.  Ukiah,  will  be  man- 
ager of   the    new    station. 


Planned. 

SERVICE  STATION  Cost.   $7,500 

OAKLAND.  Al.-imeda  Co..  Calif.  Sail 
Pablo   Ave.    near  12th    St. 

Reinforced  concrete  service  station. 

Owner — Rio  Grande  Oil  Co.,  400  Illi- 
nois  St..   San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor — J.  H.  Tarman  (probable 
contractor)   327  17th   St..  Oakland. 


Contract    Awarded. 

ADDITION  C'o.'it.    tSOOO 

OAKDALE,    Stanislaus    Co..    Cal. 

Addition  to  garage  (45x100  feet)  gal- 
vanized iron,  cement  floor;  dis- 
play rooms,  offices,  etc. 

Owner — Rodden    Bros..    Oakdale. 

Lepsee^P.    E.    Van    Pelt.    Oakdale. 

Architect — Not    Given. 

(Contractor — Dave   Robertson,    Oakdale. 


CONTRACT    AWARDED 

0.\KLAND,  Calif.— Willis  F.  Lynn, 
1037  Ashmount.  Oakland,  at  $2,9i(0  was 
awarded  contract  by  the  Associated 
Oil  Co..  79  New  Montgomery  St.,  San 
Francisco,  for  removing  service  sta- 
tion located  on  the  northwest  c.irnei- 
of  12th  ;.nd  Alice  Sts..  Oakland. 


To   Be   Done   By  Day's  Work. 

SEIRVICE   S'T.ATION  Cost.   $3000 

SAN  JOSE.   Santa  Clara  Co..  Cal,   No. 

250    W.    Santa   Clara    Street. 
Gasoline   service    station. 
Owner— Sliell  Oil  Co..  Shell  Bldg.,  S'an 

Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Work  will  be  done  by  day's  labor  by 
owner's   own    forces. 


To  Be   Done   By  Day's  Work. 

SERVICE   STATION  Cost,    $30llfi 

S-AN  JOSE.    Santa  Clara  Co.,   Cal.  No. 

101  S-Market  Street. 
Gasoline  service  station. 
Owner— STiell  Oil  Co.,   Shell  Bldg,,  San 

Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Work  will  be  done  by  day's  labor  by 
owner's   o\vn   forces. 


Plans   Being    Prepared. 

SERVICE    STATION  Cost.    $9500 

ARBUCKLE.   Colusa  Co..   Cal. 

New  service  station. 

Owner — Associated     Oil     Co.,     79    New 

Montgomery  St.,  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 


Contract   Awarded. 

SERVICE    STATION  Cost.    $ 

SACRAMENTO,   Sacramento   Co..   Cal. 

1330  I  Street. 
Drive-in   service   station. 
Owner — Brand  Brothers. 
Architect — Not  Given. 
Contractor — Boyle  Bros.,  1802  L  Street, 

Sacramento. 

7—  FEDERAL  BUILDINGS 

Contract    Awarded. 

POST  OFFICE         Cont.   Price.    $36,680 

ROSEVILLE,    Placer    Co..   Cal. 

IT.   s.   Post  Office  Building. 

Owner — United  States  Government. 

Plans  hy  Supervising  Architect.  Treas- 
ury   Dept..    Washington.    D.    C. 

Contractor— K.  E.  Parker  Co,  135  So. 
Park,   San  Francisco. 


BUILDING  MATERIAL  AWARD 
APPROVED 

ORANGE,  Cal.  —  Treasury  Depart 
luent  approved  the  following  award 
(or  the  construction  of  the  U.  S.  Pos 
office  at  Orange.  L.  F.  Dow  Co.,  Lo' 
Angeles,    general    contractor: 

Pendant  switches  to  Pass  &  Sey^' 
mour;  glassware  to  Gill  Glass  &  Fix 
ture  Co..  and  lighting  fixtures  i 
.Moe   Bridges  Co. 

CONTRACT    AWARDED 

REUtlNDO  BEACH.  Los  Angele 
Co..  Cal.— Bussard-Nelson  Co.,  Wash 
ington.  D.  C,  at  $174.50  awarded  con 
tract  by  Treasury  Department  fo 
plaster  models  for  the  U.  S.  Post  Of 
fiie  at    Kedondo   Beach. 


BUILDING        MATERIAL        AWARD! 
APPROVED 

LA  JOLLA,  San  Diego  Co.,  Cal.- 
Treasury  Department  approved  thf 
following  equipment  awards  for  the 
construction  of  the  U.  S.  Post  OfHcr 
at  La  Jolla.  Frank  L.  Stim.'!on  Con- 
struction Co.,  La  Jolla.  general  con- 
tractor: 

Water  heater  awarded  to  American 
Radiator  Co.;  oil  and  gas  burner  foi' 
boiler  to  Petroleum  Heating  &  Pow-i 
er  Co.;  glassware  to  Inland  Glass 
Co.;    pendant    .switch    to    Pass    &    Sey- 


BIDS    OPENED 

GRAND  COULEni,  Wash.— Clark  4 
Earley.  505  White  Bldg..  Seattle. 
Wash.,  at  $28,138  submitted  low  bid 
to  Bureau  of  Reclamation,  Almira. 
Wash.,  for  the  construction  of  a  one- 
story  garage  and  fire  station,  70x121 
feet  at  the  Grand  Coluee  Dam,  Col- 
umbia  Basin   Project,    Washington. 

Building  will  have  outside  walls  of 
reinforced  concrete;  timber  inside  par- 1, 
titions  covered  with  portland  cement  "i 
plaster  over  metal  lath;  timber  roof  j 
supported  on  structural  steel  trusses  ■ 
covered  with  built  -  up  roofing,  con-  i, 
Crete  floors;  plumbing,  heating  and  ! 
electrical  work.  Specifications  No.  613.  i 

Only    other    bids    was    submitted    by  . 
Lidral  Constr.   Co.,   .Seattle,  at  $30,303.  J 

Bids  held  under  advisement.  ' 


BIDS   WANTED. 

OREGON  CITY.   Ore.— Until   April  2.  ; 
10  A.  M.,  bids  will  be  received  by  the 
Treasury  Dept,.  Procurement  Division,  i -■ 
Public  Works  Branch.  Washington.  D.  > 
C.    for    painting    the    plaster,    etc..    in  ' 
the  U.  S.  post  office  at  Oregon  City.  ; 

Specifications  may  be  obtained  from     ( 
the   above   office   and  from    the  Custo- 
dian  of  the  Building  at   Oregon  City, 


BIDS   OPENED. 

SAN  BERN.A.RD1NO.  Calif.— Patter^ 
son  Bros..  573  .Santa  Rosa  Ave.,  Ber- 
keley, at  $1,319  submitted  low  bid  to 
Treasury  Department,  Washington,  D. 
C,  for  painting  the  plaster,  etc.,  in 
the  U.  S.  post  office  at  San  Bernar- 
dino.   Complete  bids  follow: 

Patterson  Bros.,  Berkeley $1,319 

Wm.    Gelfan,    Los   Angeles 1,717 

B.    R.    Munson.    Glendale 2.788 

A.   B.  Winslow.  San  Bernardino..  3,30! 

Bids   held   under  advisement. 

Contract   Awarded, 

POST    OFFICE  Cost.    $465,29J 

PHOENIX,  Arizona. 

Two-story  U.  S.  Post  Office  Building 
(steel  frame  construction,  brick  or 
terra  cotta  tile  filler  walls,  granite 
base  course,  stucco  exterior,  tufa 
stone  trim,  cla.v  tile  and  composi- 
tion roof,  wrought  iron  grille.*:, 
steel  windows,  concrete  floor  slabs 
terra  cotta  wainscot,  marl)le.  tile 
and  terrazzo  work,  metal  skylights 
ornamental  and  hollow  metal,  steel 
rolling  curtains,  metal  -  covered 
doors,  linoleum,  cork,  carpet,  as- 
phalt   tile    .ind    wood     block    floor 


PACIFIC    CONS  IF^UC  TOR 


.r.verlnK.     nroimtlrnl    pliintrr,    <<ilfl 

■  toriiKP  doom.  rcfrlKCrntlon  pfjiilp- 
iMpnt.    Iwo  -  plpr    viK'tiiiin    Iwntln;; 

■  vulcm  with  vcnIlliillnR  iippiin.lii-. 
•  iir  iMindltldiiluK  »  y  H  I  f  111  ,  liiwn 
KlirlnklliiK  Hystcin.  otr. 

owner— t'nlt<>il   StiilfH   (iiivcniiiipnl. 
ArchltPOt  — I-PHrhcr  and   MnhNiii'y.   lino 

Tltlr  *   TruHt    nidit..    I'lioonlx. 
Contrni-tiir— (Jroat     T.iikpB    <'(inHl.    Cn.. 

333  North  MlililKiin  Avi".,  Chlri.Kii 
Awnrd  hax.d  "ti  iKiniial  hlil  of  $tsn,- 
S24  (tiif'i  Hloni'  trim)  with  additions  of 
Hfl.Onn  fur  rcfrlK'Tatloii.  woll.  <"l<',.  nir 
rondltlonlnc;  $;,P.OO  for  lawn  Nprlnklcr 
nyiilcm  and  $.175  for  special  lijtr-rlor 
llKhtlnu  (IxtiireB  and  i.  deduction  of 
Jfl.riOn  for  alternate  concrete  floor  con- 
ctrii.  lion. 


Complate  Bid  Listing. 

V-OST   OKFiriC  C^L-it.    $90,011(1 

INOI.KWOOn.   I,o.s  Ancele.s  Co.,  Cnllf 
U.  S.  PoRt  Offlce  HiilldlnR. 
I    Owner— I'nited   .states  Oovornnient. 
1    Plans    liy    the     Siipervlslnn     .Vrchltect. 
{  Treasury  Pept..  WashlnKlon.   D.  C. 

1    Low  Bidder— Theodore  A.  Beyer  Corp  . 
Chamber  of  ("nmnierce   Bldn..    T.cs 
Anjteles.   $62,740. 
Complete  bids  follow: 
'    Theo,  A.  Reycr  Corp..  I,.  A.         $fi2.7ll^ 
'    Schiller  .t  McDonald.  Oaklj.nd    .  fifj.ono 
Wm.  MacDon!.ld  Const.  Co..  St. 

'  Louis.    Mo (16.770 

HIds  held   under  .idvlsement. 


Bids  Rejected. 

PO.ST   f>FFlCK  Cost,    TW.nOfi 

HAKKU.   OrcRon. 

United  States  ro.«t  Ofllce. 

Owner — United   States   riovernment. 

rli-ns  by  Supervisinp:  .Vrchltect  of  the 

Treasury  Dept..  Washington.  D.  C. 
Low    Bidder — Wm.    MacDonald    Const. 

Co.,   St.  Louis.   Mo. 
All  bids  have  been  rejected,  the  low- 
est belnp  submitted  by  Wm.  MncDon- 
ald  Const    Co.,  St.  Louis,  at  $43..S00. 


PROJECT  APPROVED. 

SACRAMENTO.  Cal.— SERA  has  ap- 
proved .-i  supplemental  appropriation 
of  $2.^94  for  painting  interior  i.nd  in- 
stalliinr  three  sprinklers  in  the  new 
post  offlce  at  Sacramento.  J.  A.  Wil- 
son and  R.  I^.  Holllngsworth  will  su- 
pervise the  project,  which  will  employ 
13  laborers. 


CONTRACT    AWARDED 

CRAND  COTTLEE.  Wash.— Clark  \- 
Earley.  SOS  White  Bldg.,  Seattle,  at 
124.264  awarded  contract  by  the  Bu- 
reau of  Reclamation.  Almira.  Wash., 
for  the  construction  of  a  one-story 
garage  and  fire  station,  70x121  feet  at 
the  Orand  Coulee  Dam,  Columbia  Ba- 
:iin   Project,  Wash. 

Building  will  hi.ve  outside  walls  of 
reinforced  concrete;  timber  inside  par- 
titions <'overed  with  Portland  cemeni 
plaster  over  metal  lath;  timber  roof 
supjiorted  on  structural  steel  trusses 
covered  with  built  -  up  rooting,  con- 
crete floors;  plumbing,  heating,  and 
elertrical  work.     Spec.    No.   613. 


BIDS   WANTED. 

LOS  ANCELES.  Calif.— ITntll  April 
16.  2:.10  P.  jr..  bids  will  be  receivod  by 
Veterans'  Administr.-.tion,  Room  764. 
.Arlington  Bldg,.  Washington,  D.  C. 
for  the  construction  of  alterations  to 
Building  No.  114  for  Regional  Offlce 
at  the  Veterans'  Administration  Facil- 
ity. lyOs  Angeles.  Work  involves  re- 
inforced concrete,  hollow  tile,  brick 
work,  marble,  linoleum,  iron  worl<. 
metal  lathing,  plastering,  sound  dead- 
ening, carpentry,  painting,  glazing, 
hardware,  plumbing,  heating,  etc. 

Plans  any  specifications  m;.y  be  ob- 
tained from  above  offlce  and  from  the 
Superintendent  of  Construction.  Vet- 
erans' Administration  Facilily,  Palo 
Alto.     No  deposit  required. 


Bid*    Wnnted— To    Close     March    28    2 

P.    M. 
KEHIDKNCE.    HOATHOU»E.   ETC. 
.'SACRAMENTO   Migratory   Waterfront 

Refuge.    Olenn    and    (1<tlunti    Coun- 

tlcH. 
Reiildence     building,     service    building. 

boalhouiie,     entrance    gale,     publii- 

toilet,  pumphouse,  septic  tank  and 

disposal    field,   and   construction   of 

reinforced     concrete     foritlnga    and 

erection   of  tower, 
'iwner — United  States  Oovernment. 
Plans  by   Supervising  Architect,    U.    S. 

Dept.   of  Agriculture.   Washington. 

1).    C. 

Plans  and  specifications  from  Chief. 

Division      of      Purchase,      Sales     and 

Trafflc,    U.     9.    Dept.    of     Agriculture, 

Washington,    D.    C,    upon    deposit    of 

$ir..  • 

S^       CLUB  BUILDING 

Preparing    Working    Drawings. 

CLUB    HOUSE,    ETC.        Cost,    «l-,'i,00'i 

SACRAMENTO,    Saoranieiito  Co.,   Cal 

McKlnley  Park. 
Construct    new    sw'mminf;    pool    and 

club   house  at  McKinky  ParK. 
Owner — City    of   S.T:raniento. 
Architect   —  Harry    Devlne.   C:.llfoinia 

State   Life    Bldg..    and    Starks   !;iul 

Flanders.    Bank   of  America  B'dg.. 

Sacramento. 
Plans  will  not  be  completed  for  two 
or  three  months. 


Owner— Pacific  Htatos  HavlnKs  A  lyoun 
AsaorlLtlon. 

Architect— o,     Albert     LanahurKh.     HI 
Montgomery  HIreet. 

.SlriK'tural    Engineer— W.    Adrian.    41', 
.Market  Street. 

Contractor— .lacks   &    Irvine.    620   Mar- 
ket Street. 

Structural  Steal — Western  Iron  Work' 
141    Beiilf-   Straol. 

Cast  Plaster— P.  O,  Toifnelll.  47S  Kr<.ii- 
cisco  Street. 
As  previously  reported,  mill  and  cab- 
inet   work   awarded    to   Wm.    Baleman. 

I9iri  Bryant  Street, 


Material    Bids   Being   Taken. 

( 'ITY  HALL  Cost,  $ 

CLOVERDALE.   Sonoma  Co..  Calif. 
One-story    City    Hall    (58-ft.    frontage) 

reinforced     concrete     construction. 

plaster  interior  walls. 
Owner — City  of  Clovcrdale, 
Architect — Herbert    &    Caulkins,    Kos- 

enberg   Bldg..    Santa  Rosa. 
T>abor  will  be  furnished  by  the  SERA 
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HOSPITALS 


CONTRACTS    AWARDED. 

SAN  FRANCISCO.— Following  were 
awarded  contracts  by  City  Health  De- 
partment for  furnishing  hospital  eciulj'- 
ment  under  Bid  No.  1337: 

Colson   Equipment  &   Supply  Co 

Jas.   Grr.ham  Mfg.   Co. 

Dohrmann   Hotel   Supply  Co. 

Reid  Bros..  Inc. 

Heywood-W.ikelleld  Company. 

Finnell  System,   Inc. 

Remington  Rand.   Inc. 

Shirar  Young  Company. 


Construction  Under  Way. 
ADDITION  Cost,    $15,000 

COLMA.  San  Mateo  Co..  Calif. 
Reinforced  concrete  and  steel  addition 

to   sanitarium    (30   beds). 
Owner — Villa     Sanitarium     (Jos.     Sarto 

in  charge)  Colma. 
Architect — Not  Oiven, 
Contractor— John     Oliva,     r.  4  2     VIenn.i 

St.,  San  Francisco. 


Contract  Awarded. 

DOG  HOSPITAL  Cost.   $4,000 

SAN  MATEO.  San  Mateo  Co.,  Calif. 
2600  El  Camino. 

One-story  frame  dog  hospital. 

Owner— Dr.  Harold  Groth.  2CO0  El  Ca- 
mino.  San   Mateo. 

Architect — Herbert  E.  Goodps.stor.  1412 
California  State  Life  Bl(!g..  Sacra- 
mento. 

Contractor — Chas.  Pedersen.  734  Pros- 
pect Row,  San  Mateo. 


ID- 


HOTELS 


Sub-Contracts  Awarded. 

.\I.TER    HOTEL  Cost.   J 

SAN    FRANCISCO.     NW   Post   St.    and 

Stockton. 
Alterations    to    ground    floor    of    Plaza 

Hotel     fwork     involves     structural 

steel;  new  bar  room,  new-  fixtures. 

marble,    tile   work,    etc.1 


Planned. 

HOTEL  Cost,     H5,00l' 

RENO,     Washoe    CTo..     Nevada    fCom- 

merclal    Row  and   Center  St.) 
Two-story    hotel    building    (30    rooms) 
Owner — John    PetrlcclanI    (Palace  Ban 

46    E.    Commercial    Row.    Reno. 
Architect— Not   Given. 


Contract    Awarded. 

ALTERATIONS  Coat,  15000 

STOCKTON,    San    Joaquin    Co.,    Calif, 

No.   413  E-Market  Street. 
Alterations  and  additions  to  grill  and 

lobby  of  hotel. 
Owner— Hotel  Wolf. 
Architect— Not  Given. 
Contractor — O.    H.    CThaln.    41    S-Sutter 

St.,  Stockton. 

11— !CE"«rC^LD  STORAGE 
PLANTS 

BID   CALL   CANCELLED. 

LOS  ANGELE.'?.  Cal— Veterans  Ad- 
ministration has  cancelled  call  for  bid* 
for  alten.tlons  to  the  refrigerators  in 
Buildings  Nos.  13  and  17  at  the  Vet- 
erans Administration  Facility.  Los  An- 
geles. Bids  were  scheduled  to  be  op- 
ened March  26.  2:30  P.  M..  in  Wash- 
ington.  D.  C  • 

12^       POWER  PLANTS 


Bids    Wanted  —  To   Close   April   3,    10 

A.    M. 
ADD   POWER   PLANT     Cost.    $142,000 
PULLMAN,    Washington.      University 

of   Washington   Campus. 
.Addition  to  power  plant    (steam-turbo 
alterations,      condensers,      auxilia- 
ries,    switch     board       and       switch 
gear,    steam    piping,    spray   coolini- 
pond.  flushing  water  pipe  line  a*"" 
additions  to  hydraulics  laboratory" 
reinforced     conorete     foundations, 
brick   walls.    32x.i0   ft.;    ?   1250   kw. 
turbo-generators,       concrete      and 
cast  iron  pipe  &  other  equipment. 
Owner — University   of  Washington. 
Engineer  —  George     H.     Krueger.     403 
Douglas  Bldg..  Seattle. 
Plans  and  specifications  may  be  ob- 
tained from  the  engineer  upon  deposit 
of  $25. 


Bids     Wanted    —    To     Close     April     2. 
2   P.    M. 

I'.OIl.ER   PLANT  EQUIP.     Cost.  $ 

CAJT.AIi.ILLO.  Venturo  Co..  Cal.   State 

Hospital, 
Roller     plant       equipment     for       boile' 
plant   under  construction  at  State 
Hospital    (work   Involves  t  300-hp. 
water    tube    boilers    complete    with 
foundations,    burners,    pumps,    pip- 
ing  and    other   appurtenances). 
Owner— SUte  of  California. 
Architect— Geo.    M.    McDougall.    State 
Architect.     Public      Works      Bldg., 
Sacramento, 
Plans  and  specifications  may  be  ob- 
tained  from   above  offlce   upon   deposit 
of  $25. 


BIDS   WANTED. 

CAMARILLO.  Ventura  Co..  Calif. — 
Until  March  26.  10  A.  M.,  bids  will 
be  received  by  State  Purchasing  Agen' 
Room  319.  State  Capitol.  Sacramento, 
for   1900   linear   feet   of  10-in.    and    450 
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linear  feel  of  6-in.  Class  150  cast  iron 
pipe  and  miscellaneous  fittings  and 
appurtenances  to  be  delivered  to  the 
Cani;.rillo  State  Hospital,  near  Cam- 
arillo,  Calif.  Bidding  data  may  be 
procured  from  tlie  State  Purchasing 
Agent..  No  bid  will  be  ct>nsidered  uti- 
less  it  is  accompanied  b.v  affidavit 
PW.\   Bl    signed    by   the   bidder. 

1 3_  public^uildTngs" 
fire  houses  &  jails 

BIDS    WANTED 

SAN  LUTSr  OBISPO.  Cal.  —  Until 
April  1.  2  P.  M..  bids  will  be  received 
by  Gwen  Marshall.  County  Clerk,  San 
I-uis  Obispo,  for  furnishing  following 
materials  for  construction  of  two- 
story  fireproof  courthouse  now  under 
construction  at  Monterey  and  Osos 
Sts.,  San  Luis  Obispo, 
(t)   Painting  materials. 

(2)  Ornamental   Iron. 

(3)  Reinforcing      steel       (above      first 

floor). 
(A)  Lathing  and  plastering. 
(5)   Plumbing. 

Plans  and  specifications  may  be  ob- 
tained from  the  architects.  Walker 
&  Eisen,  437  South  Hill  St..  Los  An- 
geles,  upon  deposit  of  $25.       • 


Bids   Wanted    —    To    Close    March    27, 

5    P.    M. 
CITT  HALL  Cost,   $15,000 

GRASS  VALLEY,     Nevada     Co.,    Cal. 

SW    Main    and    Stewart    Streets. 
One  and  two-story  reinforced  concrete 

city  hall(  tile  roof,   steam   heating 

system,   concrete  floors,   etc.) 
Owner — City  of  Grass  Valley. 
Architect — Chas.    F.    Dean,    California 

State    Life    Bldg.,    Sacramento. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit  of  $15. 

On  previous  bid  opening  lowest  bid 
was  submitted  by  Chas,  Unger  4532 
T  St.,   Sacramento,  at  $19,987. 


Plans  Approved. 

CTTY  HALL  Cost,   $ 

CLOVERDALE,   Sonoma  Co..  Calif. 
One-story    City    Hall    (5.S-ft.    frontage) 
reinforced     concrete     construction, 
plaster  interior  walls. 
Dwner — City  of  Cloverdale. 
Architect — Herbert    &    Caulkins,    Ros- 
enberg Bldg.,   Santa  Rosa. 

Final  plans  have  been  approved  by 
the  City  Council. 

Application  will  be  filed  with  the 
SERA  immediately  to  furnish  labor. 
Materials  will  be  purchased  by  the 
City. 


PLANNED. 

WATTS,  Los  Angeles  Co..  Cal.— Lo^- 
Angeles  city  construction  department. 
Room  M-76.  City  Hall.  Los  Angeles, 
has  been  authorized  by  the  city  coun- 
cil to  prepare  plans  for  a  branch  city 
hall  to  be  erected  in  Watts  at  a  cost 
not  to  exceed  $.15,000. 


Commissioned   To    Prepare    Plans. 

ADDITION  Cost,    $ 

SOXORA.   Tuolumne  Co..  Cal. 
Addition     to     county     courthouse     for 

jail. 
Owner — County    of   Tuolumne. 
Architect  —  William    Mooser.   Monad- 
nock    Bldg..    .San    Francisco. 
Federal   aid   will   be   asked. 


Plans    Being    Prepared. 

AR.MORV  Cost,     $40,000 

LODI.  San  Joaquin  Co..  Cal.  Wash- 
ington  Street. 

One-story  armory  (adobe  brick  walls 
and  partitions,  tile  roof,  wood 
floors,  etc.)  auditorium  to  be  75x 
l.iO  feet. 

Owner — City  of  Lodi. 

Architect — Frank    Mayo.    Iftg   E.   Miner 
■  St..    Stockton. 
■  U    ivas    previously    announced    that 


plans   were  being  prepared  by  Archi- 
tect Joseph  Losekann.  Stockton. 

An  application  will  be  filed  witlj  the 
SERA  to  furnish  labor  for  the  pro- 
posed  project. 


Prparing   Working   Drav/ings. 

ALTER    CITY    HALL  Cos.    $4000 

SAUSALITO,    Marin  Co.,    Cal. 

-Alterations  to  second  story  of  City 
Hall  (work  involves  new  parti- 
tions, plumbing,  wiring,  painting, 
remodel    heating   system,    etc.) 

Owner — City    of   S^usalito. 

Architect — S.   Heiman,  605  Market  St., 
San    Francisco. 
Bids  will  be  asked  at  a  later  date. 


Plans  Completed. 

LIBRARY  &  HALL  Cost.  $15,000 

PALO  ALTO.  Santa  Clara  Co..  Calif. 
Mayfleld  District. 

One  -  story  branch  librs.ry  and  assem- 
bly hall  (frame  and  stucco  con- 
struction, terra  cotta  tile  roof,  gas 
floor  furnaces,  radiator,  O  r  e  g  on 
pine  floors,  steel  sash,  etc.) 

Owner — City  of  Pi.lo  Alto. 

Architect — Chas.    K.    Sumner.    Decker- 
C)ak  Building.  Palo  Alto. 
It  is  not  definite  when  construction 

will  start. 

14 —        RESIDENCES 

Sub-Contracts  Av/arded. 

RESIDENCE  Cost,   $8164 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
Alpine   Road   near   Skyline   Blvd. 

One-story  and  basement  wood  frame 
residence   (rustic  exterior,    etc.) 

Owner— Dr.  Howard  Black,  627  Uni- 
versity Ave.,   Palo  Alto. 

Contractor — Wells  P.  Goodenough,  569 
Lowell  Ave.,   Palo  Alto. 

Mill    Work— Progress    Mill.    Palo    Alto. 

Lumber  —  Merner  Lumber  Co.,  Palo 
Alto. 

Roofing— C.    L.    Frost,    Palo    Alto. 

Sheet  Metal — Christensen  &  Ander- 
son,   Palo    Alto. 

Wiring — Erskine  Electric  Co.,  Red- 
wood City. 

Steel  Sash— Michel  &  Pfefter  Iron 
Works,  Harrison  and  Tenth  Sts.. 
San    Francisco. 

Plastering- Eric    Silva,    Palo    Alto. 

Brick — A.   G     ■Anderson.   Palo  Alto. 


Completing    Plans. 

RESIDENCE  Cost    $ 

PIEDMONT.   Alameda   Co..   Cal. 
Two-story  frame  and  stucco  residence 

(6  rooms  and   8  baths). 
Owner — M.    Vaughn. 
Architect— F.    C.    Confer,    2812    Russell 

St..    Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost,    $ 

S'AN  FRANCISCO.     Magellan  Avenue. 
Two-story  frame  and  stucco  residence 

(7    rooms). 
Owner — Mr.    Hutchinson. 
Architect— Wm.    I.    Garren,    233    Post 

St.,    San   Francisco. 
Contractor  —  Moore    &    Roberts,     693 

Mission   St.,    San   Francisco. 
Construction   will   start   in   about   10 
days. 


Plans  Being  Figured— Bids  Close  Mar. 
27,   1    P,    M. 

RESIDENCE  Cost.    $5500 

OAKLAND.  Alameda  Co.,  Cal.  Mo- 
raga   Road. 

Two-story  frame  and  stucco  residence 
(6  rooms  and  2  baths);  tile  roof, 
gas  hot  air  heating  system,  hard- 
wood floor,  etc. 

Owner — Johanna    C.    Sands. 

Architect — Noble  and  Archie  Newsom. 
Russ   Bldg.,    San    Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.   $9000 

SAN    MATEO.    San  Mateo      Co..    Cal. 

Harvard    Road.  Baywood    Park. 


Two-story  frame  and  stucco  residence 

(7  rooms). 
Owner — John   Gellano,    199   SadowH  St. 

San  Francisco. 
Architect — Not  Given. 
Contractor  —  San    Mateo    Investment 

Co.,    2562    EI    Camino      Real,      San 

Mateo. 


Prospective    Bidders. 

RESIDENCE  Cost.    $20,00fi 

ROSS,    Marin    Co.,    Cal. 
Two -story    and    basement    frame    and 
brick  residence   (English  style),  10 
rooms    and    2    baths);    shake    roof, 
gas  hot  air  heating  system,   hard- 
wood  floors,   tile  baths,   etc. 
I  )\vner— E.    C.    Lloyd. 
Architect — Miller  &  Warnecke,  Finan- 
cial   Center   Bldg.,    Oakland. 

Following  have  procured  plans.  Bids 
close  March  20: 

John  J.  Moore,  354  Hobart  St..  Oak- 
land. 

Jensen  &  Pedersen.  3443  Adeline  St.. 
Oakland. 

F.    C.    Stolte.    3445    Laguna    Avenue, 
Oakland. 

A.    Cederborg.    1455    Excelsior    Ave.. 
Oakland. 

A.    B,    Holmes.    1906   Clemens   Road, 
Oakland. 

A.  H.  Siemer.  341  San  Anselmo  Ave. 
San   Anselmo. 

R.     Leonhart.     56     Tamalpais     Ave.. 
San    Anselmo. 


Plans   Being   Revised. 

RESIDENCE  Cost.    $ 

BERKELEY.   Alameda  Co..   Cal.     Hil- 

gard   near    Leroy    Street. 
Two-story     frame     and     stucco     reei- 
dence   (9  rooms,   2  baths)   asbestos 
shingle    roof,    oil    hot    air    heating 
system,    hardwood    floors,    etc. 
Owner — Mr.   Von  Ellsworth. 
Architect— Theo.    G.    Kuegg.    1515    Ty- 
ler St..   Berkeley. 
New  bids  will  probably  be  asked  at 
at   later  date. 

On  previous  bid  opening  lowest  bid 
was  submitted  by  George  F.  King, 
1541  Virginia  St.,  Berkeley. 

To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost.    $4,000 

OAKLAND,    Ala;..eda   Co.,    Calif.    405'J 

Waterhouse  Roj.d. 
One   -   story  and   basement   frame  and 

stucco   residence    (five    rooms). 
Owner — V.  W.   Bates.  4051  Agua  Visiri 

Ave.,  Oakland. 
Plans  by  A.  Laubet.  2641  Dwight  Wi,.v. 

Berkeley.  » 


To  Ask  Bids  March  20. 

RESIDENCE  Cost.   $ 

SAN  CARLOS.  San  Mateo  Co..  Cal. 

One-story  wood  frame  summer  home 
(5  rooms  and  2  baths):  shake  roof 
electric  heating  system,  stone 
pavement,    plank    flooring,    etc. 

owner — Withheld. 

Architect— Chas.  McCall.  1404  Frank- 
lin  St.,   Oakland. 


Contract   Awarded. 

RESIDENCE  Cost.    $4.00(1 

SAN  FRANCISCO.     W   S;.n   Jose  Ave. 

50  N  Pilgrim. 
One   -   story  and   basement   frame  and 

stucco  residence. 
Owner   and    Builder — Martin    L.    Cuth- 

bert.  940  Geneva  Avenue. 
Architect— Not  Given.  ^ 


To   Be   Done    By   Day's   Work. 

RESIDENCE  Cost,    $5.00" 

SAN    FRANCISCO.     E    14th    Ave.    16.-> 

S  Santiago. 
One   -   story  and   basement   fr;.me   and 

stucco  residence. 
Owner  and   Builder — A.    Halsen,   2  4  2  7 

25th  Avenue. 
.Architect — Not   Given. 


Plans   Being   Completed. 
RESIDENCE  Cost.   $— 

SAN  CARLOS,  San  Mateo  Co.,  Cal. 
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,, Miory   wond    friimo   nummiT   hmnr 

(6  roiinia  iind  2  IwilliH):  Bhnku  riiDf 
i.loi'lrk-  liratlnK  HyHtein,  »tuni- 
liiivnnii'iil.   plunk  llnurlnij,  .If. 

owmi— WIthlifld. 

Ar.-hltrct-nwi».    .M.<'..ll.    ll"l    K.ank 
llii  St..   onklitnd. 
Illdx   will   lie  iiHkod   Hliorliy. 

To   Be   Done   By   Day'i  Work. 
KKSIDK.N'l'K  <-''>»t,    JO.UUM 

OAKLAND.    .\l:iiii>'da  Co..   Calif.     B'JU7 

Collin.  Cii.stii   Il<ind. 
Twu-.itory  fnmu'  nnd  stmio  rcsldciiie 

(hIx  riioins). 
(iwii.T    and     HuildiT     II.     L.     Cio.kir. 

Jr..   .to    WUdliiK    I'»"i'.    I'aklaiul. 
Architect— K.     U.     Snyder.     JUH     SIkiI 

tiiok  Ave.   Berkeley. 


To   Be   Done    By   Day's  Work. 
UKSIIiKNCK  Cost,    »2,000 

OAKI.ANIi.    Alameda    i',,..    Calif.     2817 

38th  Avenue. 
One-story  fri.nic  residence   (2  rooms). 
Owner    and     Builder— Frank    Kulchar. 

2815   38lh   Ave..  Oakland. 
Architect— Not   (iiven. 


Sub-Contracts  Avarded. 

IU'>M1)KN<-K  Cost,    JIO.OOO 

WATSONVII.I-K.  Santa  Cruz  Co.,  Cal. 
ICl    Cerritn    Tract. 

Twi>-.>!tory  and  basement  frame  and 
stucco  residence  (S  rooms);  gas 
furnace,  hardwood  tloors,  tile  baths 

Owner — Jasper    Simunovich. 

Architect— Not    Given. 

Contractor — Friend  &  Resh.  P.  O.  Cox 
"13,    Watsonville. 

Rooting  —  Hammond  Lumber  Co.. 
Watsonville. 

Plumbing — P.  J.  Freiermuth  Co.,  Wat- 
sonville. 

Electric  Wiring— The  Electric  Shop, 
Watsonville. 

Heating  —  Watsonville  Sheet  Metal 
Works.    Watsonville. 

Furnace — Fraser  &  Johnson.  525  6th 
St..   San    Francisco. 

Tile  Work— C.  R.  Hushbeck.  Watson- 
ville. 

Hardwood  Floors  —  Finn  Hardwood 
Flixir  Co..    Watsonville. 

Brick  and  Stone  Work  —  Paul  Cook. 
.\niPsti   Road,   Watsonville. 

Lumber  —  Hammond  Lumber  Co.. 
Wat.sonville. 

Hardware  —  P.  J.  Freiermuth,  Wat- 
sonville. 

Painting— George  Hedricks  Jr.,  Wat- 
sonville. 

Plastering  —  James  Martensen.  Wat- 
sonville. 

Grading  —  Granite  Constr.  Co..  Wat- 
sonville. 


Contract  Awarded. 

UK^IDKNCE  Cost,     »3000 

BKRK15LEY,  Alameda  Co.,  Cal.  No. 
20    Delmar   Street. 

Two-story  frame  and  stucco  residence 
(5  rooms). 

Owner — Roy  Boynton,  18  Delmar  St.. 
Berkeley. 

Architect- Not  Given. 

Contractor— Geo.  F.  King.  2522  Col- 
lego    Ave..    Berkeley. 


To   Be   Done   By  Day's  Work. 

UliiSlIiKNCE  Cost,    J5000 

i)AKL.\ND,    Alameda    Co.,    Cal.      No. 

32i;8    Florida    Street. 
One-story    and    basement    frame    and 

stucco   residence    (6   rooms), 
nwner    and    Builder— C.    W.    Leeklns, 

4481    Moraga    Ave.,    Oakland. 
.\rchitect— Not    Given, 


Contract   Awarded. 

ALTICR    RKSIDKNCE  Cost,    12.000 

OAKLAND,    .\lameda    Co.,    Calif.     929 

28th  Street. 
Alterations  and  additions  to  residenoo. 
Owner— C.  A,   Bunten.  929  2Sth  Street. 
Architect— Not  Given. 
Contractor — W.    J.    Kraus.    1310    Marin 
Ave..   Berkeley.  4 


Contract    Awarded. 

KKSIIiENCK  ('out.    |Slli4 

I'ALii   ALTO,   »anta  Clara  Co.,   Calif, 

Alpine   Iload  near  Skyline   Blvd. 
(iiie-ntory    and    liHMenn'nt    wood    fram« 

roHldence   (rustic  exterior,   etc.) 
owner— Dr.    Howord    Ulack.    627    Unl- 

ver«lly   Ave..    Palo   Alto 
Architect- Blrgc  M.  Clnrk.  310  Unlver- 

Blty   Ave.,    Palo   Alto. 
Contractor— Wells  P.  Qoodenough,  6«D 

Lowell    Ave..    Palo   Alto. 


Low   Bidder 

ALTERATIONS  Cost,    »B000 

S-AN  FRANCISCO.  Pacific  Ave.  near 
Stelner   Street. 

Alterations  to  two-story  flats  for  resi- 
dence (wood  frame  and  wood 
frame  llnlsh;  7  rooms  and  2  baths) 

Owner— L.    Greenfleld. 

Architect— Warren  Perry,  260  Califor- 
nia St.,   San  Francisco. 

Low    Bidder— J.      B.      Bourdleu,      2526 
20th  Street. 
Bids    held   under  advisement. 


To    Be    Done   By   Day's  Work. 
RKSlOKNCIO  Cost,   $3000 

STIX'KTON.    San    Joaquin    Co..    Calif. 

2074    E  Market  St. 
One   -    story   and    basement   frame   and 
brick   veneer   residence    (G   rooms). 
Owner  &  Builder— Bert  GlugUeri.   2074 

B  Market  St.,  Stockton. 
Architect— Not  Given. 


Sub-Contracts   Awarded. 

RESIDENCE  Cost,    JS.OOn 

SACRAMENTO.    St.cramento  Co..   Cal. 

1051  46th  Street. 
Two-story  fmme  and   stucco  residence 
Owner — Wright   Holding  Company. 
Architect— Not   Given. 
Contractor— C.  C.  Ruby,  4800  T  Street, 

Sacramento. 
Plumbing— G.   W.  Sweet.  North  Sacra- 
mento. 
Heating    and    Sheet    Metal— McLi-ugh- 

lln  Sheet   Metal  Works,    1914  I  St.. 

Sacramento. 
Brick  and  Stone  Work— W.  J.  Clifford. 

2S15  S  St.,  Sacramento. 
Lumber— DoI.Tn  Building  Materli.ls  Co.. 

31st  and   P  Sts..  Sacramento. 
Lathing  and  Plastering— Thos.  P.  Scol- 

lan.   3642  19th  St..   Sacramento. 
Finish    Materials  —  Moore  P.   Garlick. 

Sacramento. 


Contract    Awarded. 

ALTER   RESIDENCE  Cost.   $10,000 

SAN    FRANCISCO.     2828   Vallejo   St. 
Alterations   to   residence. 
Owner — J.   J.    Rice,    care   contractor. 
Architect— Not    Given. 
Contractor — A.     F.     Mattock     Co..     it'.2 
Clara  Street. 


Contract  Awarded. 

RESIDENCE  Cost,    $4,000 

SAN   FRANCISCO.     W  Hampshire  St. 

125   S  22nd  St. 
One    -   story  and  basement   frame  and 

stucco  residence. 
Owner— G.   Stark.    1024   Hamp.shlre   St. 
Architect— Not  Given. 
Contractor— G.    L.    Peterson,    43S0   261  h 

Street.  ' 


To  Be  Done  By  Day's  Work. 

RESIDENCES  Cost.   $4000  each 

S.\N  FR.A.NCISCO.  E  33rd  ..Vvenue  S 
Judah  Street. 

Two  1-story  f.nd  basement  frame  and 
stucco  residence. 

Owner  and  Builder— Standard  Build- 
ing Co.,  1500  Judah  Street. 

Architect— Not  Given. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost.   J3000 

SAN    FRANCISCO.      E    Tocaloma    370 

N  Blankin  St. 
One   -   stor>-  and  basement  frame   nnd 

stucco  residence. 
Owner    and    Builder — Wm.    H.    Grshn. 

2965  Mission   Street. 
Architect— Not   Given. 


Conatruetlon  Started. 

ItKHIIiKNCK  Cost.    • 

UirRLINGAMK.   Sun    Mateo  Co.,  Cal. 
oni'-story    nnd    bnsem<-nl    frnmc    and 

Mtucco    rexld.-nce    (4    roomn)    nhnko 

roof,  icnn  unll   henllnit  iiy»tiTn.   etc. 
ownir  A    Builder— J.    H     Oswald.    Illi 

Industrial    Ave..    HurllnRame. 
Architect  — Mario    C'orbett.    537    Mason 

Ht.,  .San    Francisco. 


To   Be   Done   By   Day'a  W'.rk. 
RE.^-lliENCE  Cost,   $8500 

VfHA   CITY.   .Sutler  Co.,   Cal. 
Two-Blory    and    boscmenl    frame    and 
stucco    residence    (9    rooms    and    I 
baths):    English   style;   shake   roof, 
oil   burning  heating   system,   hard- 
wood  floors,    tile    baths,    steel   sai'li 
etc. 
Owner— G.    H,    Ottncy.   Marysvllle. 
Architect— Mario    Corbett,    537    Mason 
St..   San    Francisco. 
The  owner  Is  Interested  In  receiving 
catalogs,    etc..      on      lighting    fixtures, 
heating  system  and  other  materials  In- 
volved   In      the      construction     of    the 
above   residt-nce. 


Plans    Being    Completed. 

RESIDENI  'E  Cost.   $5000 

BERKELEY,  Alameda  Co.,  Cal.  Pled- 

mimt    Pines. 
Two-story  frame  and  stucco  residence 

(six   rooms)    shingle    roof,   gas    h. 

air    heating   system,    wood    sash. 

hardwood  floors,   tile  bath.   etc. 
Owner — C.    H.   Chesney. 
Architect— E.    L.    Snyder.    2101     Shat- 

tuck    Ave..    Berkeley. 


Planned. 

RESIDENCES-  Cost.     $ 

BURLINGAME.    San    Mateo    Co..    Cal. 

Willbi>rough    Place. 
Two  two-story  and     basement     frame 

and    stucco    residence      (5      and    C 

rooms    each). 
Owner   and    Builder— G.    W.    Williams 

Co..   315   Primrose  Rd.   Burllngame 
Architect— Not   Given. 


Cost.    $.■;  1.000 
ee   and   Jack- 


Contract  Awarded. 

RESIDENCE  Cost.     i^\\\' 

CARMEL.  Monterey  Co..  Calif.  Addi- 
tion No.  7. 

One-story  and  basement  frame  resi- 
dence. 

Owner— Cooper  and  Mary  Anderson. 
Carmel. 

Architect — C.  J.  Ryland  and  W.  O. 
R;,lguel.   Monterey. 

Contractor— Miles   Bain.   Carmel. 

Sub-Contracts   Awarded. 

RESIDENCE 

SAN  FRANCISCO.     Spn 
son  Streets. 

Two  -  story  and  basement  frame  and 
brick  veneer  residence  (16  rornv 
and  6  baths)  copper  roof,  gas  hot 
air  heating  system,  tile  bi.lhs  o:ik 
floors,  etc. 

Owner — John  A,   Sutro. 

Architect— W.  W.  Wurster.  2<iii  Cal- 
fornla  Street. 

Engineer— .-v.  V.    Saph.   Rlalto  Bldg. 

Contractor— Gus  F.  Marshall.  799  Ash- 
bury  Street. 

Brick  Work- W'm.  .\.  Rainey  &  Son. 
323   Clementina    Street. 

Concrete — D.  O'Connor  and  Son.  1367 
25th  Avenue. 

Cut  Stone— C:.lifornla  Cut  Stone  Co.. 
Railroad  and  Magnolia  Sts..  South 
San  Francisco. 

Grading— Devlncenzi  Bros..  150  Collins 
Street. 

Plumbing— W.  Bulok.  311  Cornwall  St 

Hardwood  Floors— J.  Casey.  3223  Brod- 
erlck  Street. 

Mill  Work— Herring  and  Nutting.  750 
Florid;.    Street. 

Plastering— Gus  Jacobsen.  183  Parnas- 
sus  Avenue. 

Ornamental  Iron  — -Xrnke  Orna.  Iron 
Works.  7S0  Brannan  St. 

Painting— John  A.  Norherg.  6"1  40th 
Street.   Oakland. 
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Rooting— Knipht    Roonns  Co.,   91   Blux- 

ome  Street. 
Stairs— Ed.   D.    Philhrick  Co.,   41   St'er- 

idan   Street. 

Sub-Contracts   AwardeJ. 

.\LTER  RESIPKNCE  Cost,   $3,000 

BERKELKV.  Al.nmed.a  Co.,  Cal.  Men- 
docino Avenue. 

.Alterations  and  additions  to  frame 
residence  (work  involves  painting, 
new  plumbing,  plasterins,  etc.) 

Owner— X.  R.  Drury.  S22  Mendocino 
Ave.,  Berkeley. 

Architect— E.  L.  Snyder,  2101  Shat- 
tuck  Ave.,   Berkeley. 

Contn.ctor— H.  J.  Schulz,  Sll  Mendo- 
cino .Ave.,   Berkeley. 

Lumber  and  Mill  Work- Tllden  Lum- 
ber Co.,  foot  of  University  Ave., 
Berkeley. 

Plumbing— Jevnns  Plumbing  Co.,  1514 
University  Ave.,  Oakland. 

Concrete  Work — Sehnoor  Bros.,  6  0  16 
Claremont  Ave.,  Oakland 

Pla8terlng--Carl  P.  Spiken,  2315  Ninth 
Ave..   Oakland. 

Hardware — Maxwell   Hdwe. 
Wa,shington.  Oakland, 

Sheet    Metal— Bartel   Mork   Sheet   Met- 
al  Works.    1606   10th   St..    Berkeley. 
Roofing— Mastercr.-.ft  Ronflng  Company 
Richmond. 


13  2  0 


Sub-Bids  Being  Taken. 
RESIDENCES  Cost,  S650O  each 

OAKLAND.    .Alameda    Co.,    Cf.llf.      El 

Camino  Road. 
Two  1-story  and  basement  frame  and 

stucco   residences    (6   rooms  and    2 

baths  each)    tile   roofs.    vvOod   sash. 

ht.rdwood  floors,   tile  baths,   etc. 
Owner    and    Builder— B.    Reininghaus 

622  Santa  Pe  Ave  .  Oakland. 
Plans  by  W.  W.  Dixon,  1844  5th  Ave.. 

Oakland. 


Plans   Completed. 

RESIDENCE  Cost.    $20,000 

HILLSBOROUGH.  San  Mateo  Co.,  Cal. 
Two  -  story  and  basement  frame  and 

stucco   residence   (11    rooms,   and    4 

baths)    English    style:    slate    roof. 

steam    heating    system,    hardwood 

floors,  tile  baths,  etc. 
Owner   and    Builder — Oscar   Cavanagh. 

432  Occidental  Ave.,    San  Mateo. 
Architect— Leo    Sharps.    14  77    Burlln- 

game  Ave.,  Burlingamo. 
Sub-bids  will  be  taken   In  a   wpek  nr 
ten  days. 


Plans  Completed. 

RESIDENCE  Cost,  $15,000 

HILLSBOROUGH.  San  Mateo  Co.,  Cal. 

Two  -  story  t.nd  basement  frame  and 
stucco  residence  (12  rooms  and  4 
baths)  Fench  style;  shingle  roof, 
gas  hot  air  heating  system,  hard- 
wood  floors,   tile  baths,   etc. 

Owner  and  Builder— Oscar  Cavanagh, 
432   Occidental  Ave.,    San   Mateo. 

.Architect— I>;o    Sharps.    14  7  7    Burlin- 
eame  Ave.,  Burlinganu'. 
Sub-bids  will   be   taken   in  ahf)ut   ten 

da. vs. 


Contracts   Awarded. 

RESIDENCE  Cont.   Price,  $7150 

SAN  FRANCISCO.  S  Union  St.  110  W 

Scott  Street. 
Two-story    and    basement    frame    and 

stucco    residence    (8    rooms   and    2 

baths):    slate     roof,      hardwood 

floors,    tile  baths,    etc. 
Owner— Eleanor    M.    Wobber. 
Architect    —    Albert    Schroepfer,     244 

Kearny  St.,  San  Francisco. 
Contractor— Ed.    Zinkand    &    Son,    667 

36th  Ave.,  San  Francisco. 
Plumbing— Frank   J.    Klimm,    456   Bills 

St.,    $1020. 


Low   Bidders. 

KBSIDEXCES  Cost,  $120,000 

LOXOVIEW,   Washington. 
Construct    sixty    frame    houses,    con- 
crete   foundations,     shiagle    roofs. 


etc.,    for      Longvlew      Subsistence 

Homestead   Tract. 
Owner — United  States  Government. 
Low  Bidder — Hoffman  Constr.  Co.,  715 

SW    Columbia,    Portland,    Oregon, 

$119,240. 
Complete    bids      will    be      published 
shorty. 


Additional    Sul;-Contracts    Awarded. 

RESIDENCE  Cost,   $10,000 

BERKELEY.   Alameda  Co.,   Cal.   Arch 

Street. 
Two-story  frame  and  .stucco  residence 
Owner  —  K.    G.    Schwegler,   1203  Wal- 
nut  St.,   Berkeiey. 
Architect— F.    L.    Confer,    2S12    Russell 

St.,  Berkeley. 
Contractor — J.   M.   Walker,   1709  Grove 

St.,   Berkeley. 
Sheet    Metal — Aladdin    Heating   Corp., 

5107   Broadway,   Oakland. 
Electric — Rochester   Electric    Co.,    2138 

University  Ave.,   Berkeley. 
Steel    Sash   —   Truscon   Steel   Co.,    604 

Mission   St..    San   Francisco. 
Other  awards  reported  Jan.   30. 


Contract  Awarded. 

RESIDENCE  Cost,   $4000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
No.  521  West  Oak  Street. 

One-story  and  basement  frame  and 
stucco  residence   (5  rooms). 

Owner — Mercantile  Bldg.  &  Loan  As- 
sociation. 

Architect — Not  Given. 

Contractor — Louis   Betterman,    Prem. 


Plans  Completed. 

RESIDENCE  Cost,   $8000 

SAN  JOSE,   Santa  Clara  Co.,   Calif. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  2 
baths);  Spanish  Style;  tile  roof, 
gas  hot  air  heating  system,  hard- 
wood   floors,    tile    baths,    etc. 

Owner — Tony  Gangi,  Meridian  Road. 
San  Jose, 

Architect — Charles    McKenzie,    Twohy 
Bldg.,   San  Jose. 
Owner  will  take  bids. 


To   Ask   Bid/    Within   A    Few   Days, 

RESIDENCE  Cost.    $6500 

REDWOOD  CflTY.  San  Mateo  Co.,  Cal. 

Two-story  frame  and  stucco  residence 
(6  rooms,  2  baths)  English  style, 
shake  roof,  gas  hot  air  heating 
system,  hardwood  floors,  steel  sash 
tile   baths,   etc. 

Owner — Withheld. 

Architect — Chester  Treichel,  696  Cleve- 
land  St..   Oakland. 

Plans   Being    Prepared. 

RESIDENCE  Oust,   $5500 

HAYWARD,    Alameda  Co.,   Cal. 

One     and     one-half-story     frame     and 

stucco    residence    (5    rooms   and    2 

baths). 
I  iwner— Withheld. 

Architect— Miller  &  Warnecke,  Finan- 
cial Center  Bldg.,    Oakland. 


Plans  Being  Figured — Bids  Close  Mar. 
20th. 

RESIDENCE  Cost,  $20,000 

LOSS,   Marin  Co.,   Cal. 

Two-story  and  basement  frame  and 
brick  residence  (English  style),  10 
rooms  and  2  baths);  shake  roof, 
gas  hot  air  heating  system,  hard- 
wood floors,  tile  baths,  etc. 

Owner — E.  C.   Lloyd. 

Architect — Miller  &  Warnecke,  Finan- 
cial   Center    Bldg.,    Oakland. 

To   Be   Done   By  Day's  Work. 

ALTERATIONS  Cost,    $2,500 

SAN  FRANCISCO.  SE  Baker  and  Val- 

lejo  Streets. 
.Alterations  to  residence. 
Owner— P.    E.   Roberts,    2849  California 

Street. 
.Architect — Not  Given. 


To   Be   Done   By  Day's  Work, 
RESIDENCE  Cost    $4  500 

SAN  FRANCISCO.    E  28th  Avenue 'siS 

N  Cabrillo. 
One   -   story  and   basement  frame  and 

stucco  residence. 
Owner  and   Builder — Thos.    E.    Mohler 

751   2Sth   Avenue. 
Architect— Not  Given. 


To   Be   Done    By   Day's   Work 
RESIDENCE  Cost,  $4,00u 

SAN   FRANCISCO.     W   Madrid    175   R 

Brazil. 
One   -   story  and   basement  frame  and 

stucco  residence. 
Owner— Martin  C.  AUesandri,   849  Ma- 
drid Street. 
Architect— R.    R.    Irvine,    .1431    Market. 

To   Be    Done   By   Day's   Wor^. 

RESIDENCE  Cost,  $4,000 

SAN  FRANCISCO.    W  14t..  Avenue  25 

N  Judah  Street. 
One  -  story  and  basement   frame  and 

stucco  residence. 
Owner   and    Builder  —  Arvid    Peterson 

1620   Eighth  Ave. 
Architect — Not  Given.  i 


Plans   Being   Completed. 

RESIDENCE  Cost,    $ 

BERKELEY,    Alameda   < 'o.,   Calif, 
One-story    wood    frame    residence    (« 

rooms. 
Owner— Withheld. 
Architect — John    McCool,     704    Market 

St.,   S'an   Francisco. 
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SCHOOLS 


Plans    Being   Completed. 

HIGH    .SCHOOL  Cost,    $39,200 

COVELO.    Mendocino    Co.,    Cal. 

One-story  frame  and  stucco  academic 
building  and  1-story  frame  gym- 
nasium. 

Owner  —  Round  Valley  High  School 
District  (Vierling  Kersey,  Supt.  of 
Public  Instruction). 

Architect— Herbert    &    Caulklns.    Ros- 
enberg Bldg.,   Santa  Rosa. 
Plans   will    be   completed    in   about   1 

week. 


Plans   Being   Completed. 

HIGH    SCHOOL  Cost,    $10,000 

WEAVERA'ILLE,    Trinity    Co..    Cal. 

One-story   steel   frame  and   wood   high 
school   building. 

Owner  —   Trinity    Union    High    School 
District. 

Architect— Herbert    &    Caulklns.    Ros- 
enberg   Bldg.,    Santa    Rosa. 
Bids  will   be  asked  shortly. 


BIDS    WANTED 

LOS  AGELE9,  Cal.— Until  April  3. 
11:30  A.  M.,  bids  will  be  received  by 
Los  Angeles  Board  of  Education  Pur- 
chasing Bureau.  1425  S.  San  Pedro 
St..  for  the  reconstruction,  rehabilita- 
tion and  strengthening  of  the  main 
building  at  the  Tweedy  School.  South 
Gate.  J.  A.  Larralde,  2231  Wilmar 
.Ave.,  Alhambra,  architect,  and  Boyd 
I.  Means.  4549  Produce  Plaze,  struc- 
tuial    engineer.    Cost,    $21,920. 


BID    OPENING    DATE    POSTPONED 

LOS  ANGELES,  Cal.— Until  April 
2,  11:30  A.  M.  (opening  date  postponed 
from  March  26),  bids  will  be  received 
liy  Los  Angeles  Board  of  Education 
I'urchasing  Bureau,  1425  S.  San 
Pedro  St.,  for  the  construction  of  new 
buildings  "A"  and  "B"  at  the  Manual 
Arts  High  School,  located  on  the  west 
side  of  Vermont  Ave.,  between  40th 
Place  and  42nd  Street.  John  and 
Donald  B.  Parkinson,  808  Title  In- 
su»-ance  Bldg.,  Architects,  and  Elliott 
Lee  Elingwond,  Mechanical  Engineer, 
H.   W.   Hellnian  Bldg.,   Cost,    $326,280. 

BIDS    WANTED 

HUNTINGTON  PARK,  Los  Angeles 
In..  Cal.— Until  March  29.  11:30  A.  M., 
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lilda  will  •>"  received  by  L.o«  AngeleH 
MBrd    or    Kducatlon.    I'lirchiiMltiK    Hh 

l,.nu  H2r>  «■  **«"  ■'«■'"'"  "'•■  '"'"  ""' 
l„n»tiiictl<)n  .if  till'  ni-w  r..f.t.Ml» 
niilldiiiK  n'l'l  '"•"  a<linlnlstrnllon  l.iillH 
!„««  nt  tlir  ll.MillnKtoii  Park  HlKl> 
-vhonl.  I!.i.  M  l.ln'l"-.v.  Mor,  Yiic™ 
^t.  aii-liltiil.  and  Murray  Erick.  811 
\V.' 7th  St..  structural  engineer.  CoHt. 
tzJT.OOO. 

LOW   BIDDER 

'  |(>S  A.MiKI.KS.  Cal.  —  Pozzo  Con- 
NtruPtUin  ('"..  421-23  Macy  St.,  sub- 
iriillted  low  I'ld  at  »i:i3.991  to  Los  An- 
U-los  Hoard  of  ICducallon  foi  crcr- 
llon  of  a  now  two-.story.  ;)0-rooni, 
i-lnKK  A  i-.lnfoiced  foncrite  niena 
plOHiial  .•ducatloii  building  al  Los 
\ngi-los  Junior  ColleKC  SS5  N.  Ver- 
;„ont  Av.-.  AlU.son  &  Allison.  1014 
Kdhoi.    RlilK..    archltoct.s. 


'bids  opened 

SAN  JOSK.  SantK  Clara  fo.,  C  al.— 
'  Weber  Showense  &  Fixture  Co..  .110 
Howard  St..  San  Francisco,  at  $1,047.70 
subniitled  low  bid  to  Stale  Purchaslnij 
Iippartnient.  Sacramento,  for  wooden 
Ipi.rtllions  for  San  Jose  State  Teachers 
!  College. 

Complete  bids  follow: 
Weber    Showcase   and    Fixture 

Co..   Siui  Francisco  fl,047.7ii 

'  Pacific  MfK.  Co..   Santa  Clara  .  l.l!!r>.00 

Kink  &  Scbindler,  P.  F l.lfiS.Oii 

Kraas  &    Kuhn,  Si.n   Francisco  l.S.iO.Oi' 
I'.lds  held   under  advisement. 


BID  OPENING   DATE    POSTPONED 

LOS  ANGELES.  Ci.l.— Until  April  4. 
11:30  A.  M.  (openinB  date  postponed 
from  March  27)  bids  will  be  received 
by  Los  Anpreles  board  of  education 
purchasing  bureau.  1425  S.  San  Pedro 
St..  for  the  reconstruction,  strengthen - 
Ing  and  rehaliilitation  of  the  new  bricl< 
(main)  buildintr  at  the  Rowj.n  Ave. 
.•cbool.  located  on  the  east  side  of  Ro- 
wan Ave.  between  Lan  Franco  Street 
and  Princeton  Ave.  A.  S.  Nibecker. 
Jr..  architect,  and  C.  J.  Derrick,  struo- 
tur.U    engineer.     501     Architects'    Bide:. 

Cost.  ?s7.nin. 


BID    OPENING    DATE     POSTPONED 
LOS  ANGELES.  Cal.     Until  April  3. 
I     1130    A.    i.I.     (opening    date    postponed 
I     from    March    27)    bids   will   be   received 
bv    Los    Angeles    Ijoard     of    eduontinri 
i     riircbi.sing   bureau.    1425   S.    San    Pedro 
St..  for  the  construction  of  new  build- 
ings A.   B  and  C  at   the  Miles  Avenue 
school,     located    on     the    east     side    of 
Miles     Avenue,     between     Saturn     and 
Zoe  Aves..  Huntington  Park.    Ralph  C. 
Flewelling.    G14   Architects'    Fldg..    Los 
Angeles,    architect.     Cost.    $155,792. 

Bids  Still  Under  Advisement. 
JITNTOH    TllGTT   .^CHDOL   Cost    $530,000 
SAN  KR.\N("ISCO.   l-'ilimore  Street  be- 
tween    liny    and    Chestnut    Streets 
(Marina  Junior  High   Scliool). 
Three  -  story   reinforced   concrete   aca- 
demic   building    (2S   classrooms;    l.'i 
special    rooms;    two    chorf.l    roomsl 
steel    frame    gymnasium,    tar    and 
gravel  roof,  steam   heating  system 
wood  and  linoleum  floors,   wood   & 
steel  sash,  wood  trim. 
Owner — City  and  County  of  Si.n  Fran- 
cisco. 
Architects— George  Kelham.  315  Mont- 
gomery Street:  W.  P.  Day,  Finan- 
cial Center  Building. 
Mechanical  Engineer — Leb-ind  A-  Haley 
5S   Slitter  Street, 
Low  bids   follow: 
General    Work,     Including     Mechanical 
and   Electrical  Work  —  MacDonald 
.^-    Kahn.    Financl.nl    Center    Bidg.. 

$nfi.i..sr..-,. 

General  Work  Only— K.  E.  Parker  Co  , 
13.'->  S.Mitli  r.trk.  $46S.S00. 

Electrical  Work— Dowd  -  Seid  Electric 
Co  .   211S  Mis.sinn  St.,  $28,095. 

Mechanical  Work— Scott  Co.,  243  Min- 
no  Street,  $92,S07. 


The  Bonid  of  Bupervlnorii  han  poiil- 
I  r.ned  the  dale  for  awarding  eimlracix 
uMlll    March    27. 

CONTRACT   AWARDED. 

LOS  ANGELES.  Cal,— Arthur  Pin- 
ner Jr..  llfi  W  <J4th  St..  wan  awardwl 
.nn'tract  at  $40,980  by  Lo»  Angeles 
board  of  education  for  the  reconMtruc- 
lion.  rehabilitation  and  HtrengtbenlnK 
i.f  the  main  building  leKs  Ihr-  third 
story,  at  the  Ford  Blvd.  School,  lo- 
lated  on  the  north  side  of  Ninth  SI. 
between  Ford  Blvd.  and  I)uni-an  Ave. 
Hi.rold  Johnson,  1001  Architects  Bldg  . 
architect,  and  Ralph  E.  Marvin,  5.'.3.; 
Parlon    Ave.,   structural   engineer. 


Planned. 

IMl'ROVE.MENTS  COHi,    $8.-.0'i 

wool. LAND,    Yolo   Co     Calif. 

Improvements  to  school  structures  (en- 
large biej.chers,  showers,  resi 
rooms,   etc.) 

Owner— Woodland   School   District. 

Arcbite.-t  — Not   Given. 

Labor    will    be    furnished    by    SKRA. 

Materials    to    be    purchased    by    school 

iioard. 


PLANNED. 

INGLEWOOD,  Los  Angeles  Co.,  Cal. 
—  Inglewood  high  school  board  has  out- 
lined a  list  of  proposed  improvements 
to  high  school  plants  In  Inglewod,  for 
which  financing  to  the  extent  of  $744,- 
500  will  be  sought  of  the  government. 
The  projects  include  completion  of  thi> 
Sentinel  athletic  Held,  $54,500:  rein- 
forced concrete  shop  buildings,  admin- 
istrj.lion  building,  remodel  auditorium 
and  remodel  home  economics  and  sci- 
ence building  at  Inglewood  high  school 
$355,000:  completion  of  athletic  field, 
completion  of  main  classroom  build- 
ing and  extension  of  shop  buildings  ;it 
Leuzinger  high   .school.    $335,000. 


BID   OPENING   DATE   POSTPONED 

LOS  ANGELES.  Cal.— Until  April  2. 
11:30  A.  M.  (opening  date  postponed 
from  March  2«)  bids  will  be  received 
hv  Los  Angeles  l)oard  of  education 
purchasing  bureau.  1425  S.  San  Pedro 
St.,  for  the  construction  of  new  build- 
ings ".-V"  and  "B"  at  the  Munual  Arts 
high  scliool,  located  on  the  west  sid.- 
of  Vermont  Ave.  between  40th  Place 
and  42nd  St.  John  and  Donald  B. 
Parkinson,  80,S  Title  Insurance  Bldg  . 
architects,  and  Elliott  L.  Ellingwood. 
mech.'.nical  engineer,  H  W.  Hellman 
Bldg.     Cost.    $326,280.  ■ 


Plans  Being  Completed. 

RECONSTRUCT  SCHOOL  $140,000 

BERKELEY,    Alameda   Co.,    Cal.     Cal- 
ifornia  and   Derby  Streets. 
Reconstruct   Longfellow   School. 
Owner— Berkeley    School    District. 
Architect — John    Reid,    Jr..    405    MonT- 
gomery  St..  San  Francisco. 
Plans  are  about  three-quarters  com- 
pleted.    Bids    will    probr.bly    be    askeJ 
for   the   work. 


Plans   Being   Figured— Bids   Close   Mar. 

28th.   10:30   A.    M. 
SCHOOL  Cost.    430. -JOO 

PCRTOLA.    Plum:i«  Co      Calif. 
One-story  frame  -xnd   stu.co  grammi.r 

school    (5    clas.^rcoms    and    recren- 

tlon  room). 
0.,rner — Portola  Grammar  School  Dlst. 
Architect  —  Harry  Devir.e.  California 

Sti.te   Life   Bldg..    Sr-.cramento. 


Bids    Wanted— To    Close    April    9th.    10 

SCHOOL  Cost,  $65,000 

NESPELEM.  Wi.sh.  CoIviUe  Indian 
Agency. 

One-  and  two-story  school  building 
(reinforced  concrete  construction, 
built-up  roof,  steel  Joists)  10  class- 
rooms. 

Owner — U.  S.  Government  (Bureau  of 
Indian    Affairs). 


Plans  by   Engineering   D»pl    of  Indian 

Affairs.  W««hlngton.  D  C 
ASKOcliitn  Architect- O.  A.  fhernnfi. 
Spokane. 
rians  i.nd  ■peclflcnttons  may  be  ob- 
tained from  W.  B.  Fry,  pureh:i<iiiK 
omccr.  Department  nt  the  Interior, 
Washington,  It.  C.  upon  depo«li  of 
125.00.  * 


Coxl.    $28,1)011 
nllf.     Shafl-i 


Planned. 

SCHOOL  ADDNS. 
SH AFTER.    Kern 

High  School. 
Additions   to  Shaffer  high    nchool. 
Owner— Shafter  School   District 
.\rchllecl— FMwIn    J.    Symiries.    H;  l'»r- 

felde  Bldg..    Bakersfleld. 

BONDS    VOTED 

1  PALLAS.  Oregon  —  Dallas  School 
liislrict  voted  lionds  In  the  amount  of 
$45,000  March  2.  Proceeds  to  finance 
construction  of  a  new  one-story  con- 
crete school  In  Dallas.  Oregon.  Pre- 
liminary plans  prepared  by  Architect 
C.  N.  Freeman.  227  E.  Burnslde  St.. 
Portland.  Proposed  structure  will 
contain    12   classrooms,    heating    plant. 


LOW    BIDDER 

LOS  ANGELES,  Cal.— Arthur  Pin- 
ner Jr.,  116  W  94th  St.,  submitted  low- 
bid  at  $40,980  to  Los  Angeles  Board  of 
Education  for  reconstruction  rehabi- 
litation and  strengthening  the  main 
building,  less  the  third  story,  at  the 
Ford  Boulevard  School,  located  on  the 
north  side  of  Ninth  St.,  between  Ford 
Blvd.  and  Duncan  Ave.  Harold  John- 
son, 1001  Architects'  Bldg.,  architect, 
and  Ralph  E,  Marvin,  structural  en- 
gineer. 


BOND    ELECTION. 

AL..\MO.  Contra  Costa  Co.  C;il  f.  - 
Alamo  School  District  will  vole  bonds 
on  March  29  in  the  amount  of  $21.00". 
to  finance  construction  of  :.  one-stoiy 
frame  grammar  school  building  in  Ab. 
mo  to  contain  four  classrooms.  P-e 
liminary  plans  have  been  prepared  by 
Architect  Fred.  Rcimers.  2"3  Po.-t  St.. 
San   Francisco  i      * 

BIDS    WANTED 

NORTH  SACRAMENTO.  Sacrs 
memo  Co..  Cal.— Until  March  22.  8  V 
M..  bids  will  be  received  by  Simon  A 
Wroolie.  Clerk,  Grant  Union  High 
School  District,  for  seating  eciuipmei 
for  the  auditorium  of  the  new  hie' 
school  building  now  beiog  completed 
in   North    Sacramento. 

Plans  and  specifications  mav  be  "' 
tained   at   the   ofllce    of  'the     Principal 
and    District     Superintendent      at     the 
school  offices.   Grand  Ave.  and  Cherry 
S  ,   East  El  Paso  Heights. 


LOW    BIDDERS 

LONG  BEACH,  Los  Angeles  Co. 
Cal.— Long  Beach  Brick  Co..  422  E 
Broadway.  Long  Beach,  submitted  the 
low  general  bid  (using  salvaged  ma- 
terials) to  Long  P^ach  Board  of  Ed- 
ucation at  $123. 16i.  Tor  the  construc- 
tion of  the  administration  and  shop 
building  at  the  John  Dewey  Juinor 
High  School  site.  Low  bids  on  other 
contracts  were:  O.  E.  Ross,  1S50 
Pacific  Ave.,  Long  Beach,  heating  and 
ventilating,  $6054;  Plumbing,  $9933. 
Baty  Elec.  Co.,  128  W.  4th  St.,  Long 
Beach,  electric  wiring,  $15,523.  Vic- 
tor E.  Siebert.  architect  and  Verne 
D.  Hedden.  120  E.  Third  St..  Long 
Beach,    engineer. 

PROJECT  APPROVED. 

SAN  DIEGO.  Ci.lif.- SERA  has  ap- 
proved a  supplemental  appropriation 
of  $91,858  for  excavation,  etc..  for  the 
stadium  and  athletic  field  at  the  San 
Diego  State  Te.'.ohers'  College.  J.  M. 
Harlan  of  the  College  will  supervise 
the  project,  which  will  employ  236  la- 
liorers. 
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Contract    Awarded. 

SCHOOL  Cost.  »60,00u 

HEALDSBURG,  Sonoma  Co..  Calif. 

One-  tnd  two-story  wing  addition  to 
high  school;  reinforced  concrete 
(structural  steel  frame)  composi- 
tion roofing,  steam  heating  sys- 
tem, maple  floors,  etc.;  gymnasium 
music  department,  3  classrooms, 
alterations,   etc. 

Owner— Heald.-ibuFK  High  School  Dist. 

Architect— John  I  Easterly.  302  Gram 
Street.   Healdsburg. 

Low   Bidder — Monson   Bros..    <75    Sixtii 
St..   San   Francisco,  $72,400. 
Bids  were  taken  as  follows: 

(1)  omitting  bleachers,  deduct: 

(2)  omitting  steel  lockers,   educt; 

(3)  omitting  linoleum,    deduct: 

(4)  omitting  time  clock,  deduct: 

(B)     ■■     changing   temperature   control. 
deduct; 

(6)  division    of   gymnasium,    j^dd; 

(7)  Aerolux    ventilating    system,    add: 

(8)  clock  and  telephones,  add. 
Complete  bids  follow: 

(.\)  Monson   Bros..    S.    F J72,400 

(1)  2,436 

(2)  1,825 

(3)  810 

(4)  985 

(5)  247 

(6)  392 

(7)  150 

(8)  293 

(B)   .lohii    Hschnmn.    Stockton  ...$72,800 

(1)  2,300 

(2)  1,800 

(3)  718 

(4)  600 

(5)  220 

(6)  500 

(7)  270 

(8)  319 

(C)  C.   N.    Swenion,    San   Jose.  .$73,441 

(1)  2,400 

(2)  1,800 

(3)  730 

(4)  948 

(5)  250 

(6)  375 

(7)  255 

(8)  296 

(D)  F.    H.    Beti,    3«cto $73,782 

(1)  2,556 

(2)  1,714 

(3)  80C 

(4)  617 

(5)  247 

(6)  403 

(7)  255 

(8)  200 

(E)  N.   H.   Sjobert  A   Son $73,937 

(1)  2.535 

(2)  1,705 

(3)  700 

(4)  900 

(5)  247 

(6)  413 

(7)  255 
f8)  152 

(F>   H.   E.    VIclcroy,   Stockton $74,781 

(1)  2,335 

(2)  1,829 
(J)        735 

(4)  609 

(5)  228 
(«)        400 

(7)  235 

(8)  253 
Contract    awarded    to    Monson    Bro.s. 

at   $66,494. 


BIDS   WANTED 

HINTINGTON  PARK.  Los  Angeles 
Co..  Cal.— Until  March  29.  11:30  A.  M., 
bids  will  be  received  by  the  Los  An- 
geles Board  of  Education,  Purchasing 
Bureau,  1425  .S,  San  Pedro  St.,  for 
the  construction  of  the  new  cafeteria 
building  and  new  administration 
buildings  at  the  Huntington  Park 
High  School.  Geo.  M.  Llndsey,  6305 
Tucca  St.,  architect,  and  Murray 
Erlck,  811  W.  7th  St..  structural  en- 
gineers.     Cost,    $227,000. 


BIDS   WANTEL. 

LOS  ANGELES,  Cal.— Until  March 
2S,  11:30  A.  M.,  bids  will  be  received 
by  Lo.s  Angeles  Board  of  Education 
Purchasing  Bureau.  1425  S.  San  Pedro 
St..  for  reconstructing  the  science 
cafetereia.  administration  and  liberal 
arts,  arts,  shops,  arcades  and  colon- 
nades at  the  George  Washington  High 
School.  Cost,  $231,626.  Eugene  Wes- 
ton, Jr.,  architect,  and  Oliver  G. 
Uowen.  strctural  engineer. 


PROJECT   APPROVED. 

WHITTIER,  Los  Angeles  Co.,  Cal.— 
SER.'^  has  approved  appropriation  of 
$5,789  for  demolition  of  Lincoln  school, 
Broadway  and  Pickering,  Whittier.  R. 
L.  W!.rren  of  the  City  .School  District 
will  supervise  the  project  which  will 
employ  one  timekeeper  and  29  labor- 
ers. 


CONTRACT    AWARDED 

NORWALK.  Los  Angeles  Co.,  Cal.— 
Bannister-Field  Co,,  4101  Goodwin  Av- 
enue, Los  Angeles,  awarded  general 
contract  by  Board  of  Public  Building 
Reconstruction  at  $63,353,  for  the  con- 
struction of  an  auditorium  building  at 
Norwalk  Elementary  School  District. 
Other  contracts  awarded  were:  Ora 
King,  635  Prospect  Ave..  South  Pasa- 
dena, plumbing  and  heating,  at  $4023; 
Cave  Electric  Co.,  2107  N  Ross  Street. 
Santa  Ana,  electrical  -work,  $9377.  T. 
C.  Kistner.  814  Architects'  BIdg.,  Los 
Angeles,   architect. 


CONTRACT    AWARDED 

LAGUNA  BEACH,  Orange  Co.,  Cal. 
—Jules  W.  Markel,  2130  Greenleat  St., 
Santa  Ana,  awarded  general  contract 
for  erection  of  a  classroom  and  audi- 
torium building  on  the  elementary 
school  site  on  Park  Ave.,  Laguna 
Beach;  Hickman  Bros.,  471  Sth  Street, 
San  Pedro,  awarded  the  plumbing  con- 
tract. It  has  been  recommended  that 
contract  for  electric  wiring  be  award- 
ed to  Cave  Electric  Co.,  2107  N.  Ross 
St.,  Santa  Ana.  Alli.son  &  Allison, 
1014  Edison  BIdg.,  Los  Angeles,  archi- 
tects, i 


BIDS   WANTED, 

LOS  ANGELES.  Cal.— Until  March 
27.  4  P.  M.,  bids  will  be  received  by 
the  Long  Beach  board  of  education  for 
construction  of  Jane  Addams  school. 
Separate  bids  will  be  taken  on  the 
general,  plumbing,  electric  wiring, 
heating  and  ventilating.  E.  J.  Baume. 
315  Heartwell  BIdg.,  Long  Beach,  ar- 
chitect. •: 


Additional   Sub-Contracts  Awarded. 
SCHOOL  Cont.    Price.    $148,676 

SEBASTOPOL,    Sonoma    Co.,    Calif. 
Two    -   story   reinforced    concrete   high 

school  building. 
Owner— Analy  Union  High  School  Dist. 
Architects— Louis  C.    Stone   and   J.    R. 

Rowell,  Humboldt  Bank  BIdg.,  San 

Francisco. 
Structural    Engineer — Norman    Green, 

55    New    Montgomery    Street,    San 

Francisco. 
Mechanical    Engineer — Robert    L.     St. 

John   Co.,    544    Market    Street,    San 

Francisco. 
Contractor— A.  Nelson,   Inc.,  242  Ocean 

Ave.,  San  Francisco. 
Blackboards    and    Cork    Carpet— J.    W 

Fricke  Co.,  420  Market  Street,   San 

Francisco. 
Ornamental    Iron — Peerless   Ornament- 
al Iron  Works,  1528  FoLsom  Street. 

San   Francisco. 
Linoleum    and     Rubber    Flooring — Van 

Fleet-Freear  Co..   557  Howard   St., 

San    Francisco. 
Metal    Toilet    Partitions    —   Trask   and 

Squiers,     39     Natoma     Street,     San 

Francisco. 
Other  awards  previously  reported. 


Award  Awalt'ng  PWA  Approval 
SCHOOLS  Cost,   $100  001 

DALY  CITY,  San  Mateo  Co.,  Calif. 
Three  one-story  frame  and  stucco  ele->, 

mentary    schojis    (six    classroonisi 

principal's  office,  lunch  room,  etc.)'^ 

Jefferson,    Woodrow    Wilson,    andi 

Crocker   units. 
Owner — Jefferson    School    District    (W 

J.   Sweeney,  Clerk). 
Architect — Albert    F.     Roller.     Crocker 

First     National     Bank    BIdg.,    Sai, 

Francisco. 
Bids  have  been  referred  to  the  PW.\ 
for  approval. 
Complete  bids  published  Manh  5. 


Bid    Opening      Date    Postponed      Until 

March   27,  2:30   P.    M. 

SCHOOL  Cost.   $86,400 

SAN    FRANCISCO.      Patrick   Henry 

School.   ISth  and  Vermont  Streets, 

Two-story    reinforced    concrete    school 

unit    (eight    cla.^srooms). 
Owner- City  of  San  Franci.sco   (School 

Department). 
Architect  —  W,   D.    Peugh,   333  Mont- 
gomery St.   &   Gardner  A.   Dailey 
210  Post  Street. 
Structural  Engineer— Walter  Huber,  ] 

Montgomery  Stieet. 
Mechanical  Engineer— Leland  &  Halev 
5S   Bush    Street. 
Bids  are   being  taken   as   follows: 
General    Work    (Including    Mechanical 
and    Plumbing)    —  Estimated   cost 
$80,400;   $55  deposit  for  plans. 
Mechanical  Work  and  Plumbing— (Es- 
timated   cost,    $10,400)    $15    deposit 
for  plans. 
Electrical  Work— 'Estimated  cost  $4.- 
000)   $15  deposit  for  plans. 
Plans  and  specifications  may  be  ob- 
tained  from   C.    H.    Sawyer.   City  Ar- 
chitect.  City  Hall. 


BOND    ELECTION. 

FULLERTON,  Orange  Co.,  Calif.— 
Fullerton  School  District  will  hold  an 
election  March  29  at  which  time  it  is 
propo.^ed  to  vote  bonds  in  the  sum  of 
$350,000,  proceeds  to  be  used  to  fi- 
nance the  reconstruction  of  Fullerton 
grammar  schools.  The  program  con- 
templates repairs  and  structural 
changes  to  the  Maple  Avenue,  Va- 
lencia Ave.,  Ford  Ave.  and  Chapman 
Avenue  schools  and  the  construction 
of  a  new  school  on  the  Harvard  Ave. 
site.  H.  V.  Williams,  Jesse  Chilton 
and  Walter  Humphreys  are  trustees 
of    the   district. 


Preparing   Working    Drawings. 

GYMNASIUM  Cost.    $70,000 

CHICO,    Butte   Co,      Cal.      Chico    High 
School. 

Construct    concrete   gymnasium    build- 
ing. 

Owner — Chico  School  District. 

Architect— Chester    Cole,     Chico. 

Structural    Engineer — W.    Adrian,    417 
Market  St.,  San  Francisco. 
Plans    will    be    completed    In    about 

two  weeks. 


BID   OPENING    DATE    POSTPONED 

LOS  ANGELES,  Cal.— Until  April  3 
11:30  A.  M.  (opening  date  postponed 
from  March  27)  bids  will  be  received 
by  Los  Angeles  board  of  education 
purchasing  bureau,  1425  S.  San  Pedro 
St.,  for  the  construction  of  new  build- 
ings "A",  "B"  and  "C"  at  the  Miles 
Avenue  school.  located  on  the  east  side 
of  Miles  Ave.  between  Saturn  and  Zoe 
.\ves..  Huntington  Park.  Building  A 
will  be  a  one-story  and  basement 
structure,  60x153  ft.  in  area,  contain- 
ing six  rooms  and  offices;  building  B 
will  be  00x268  ft.  in  area,  containing 
12  rooms  and  toilets;  building  C  will 
be  60x233  ft.  in  area,  containing  nine 
classrooms,  kindergarten  and  toilets. 
Ralph  C.  Flewelling,  614  Architects' 
BIdg.,  Los  Angeles,  architect.  Cost. 
.Sls5.T92.  i 


PACIFIC    CONSIRUCTOR 
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iPlani  Btlng  Figured— Bids  Clo>«  Mar. 

I         28,   10:30  A.    M. 

SCHdOl-  C'liHt.    I30.UU0 

'rouToi.A,  riiiiiiiiM  Co.,  Cttiif. 

ktnc-Btory  frame  iind  Htucco  granuimr 
I  Sc'lioul  (5  clnnsniDiiiB  iind  rccrca- 
I        tlon  room). 

owner— I'drtuln  Grttiiimiir  School  UlHt. 
Architect  —  Harry   IJovlno,   CuHfornla 

Stute    I.lfi!    HlclK  ,    Sucramcnto. 
'     Plane  and  »peclllciitlon»  may  be  ob- 
'tttlnud    frcitn     tlH-    archllict    upon    dc- 
,|,01llt    uf   »10. 

BID  OPENING  DATE  POSTPONED 
'     LO.S  ANIJKI^E.S'.  Cal.  — Until  April  4. 

II:3IP  A.  M.  (opcnlnK  dale  postponed 
.from   .Marrh   27),   bids  will   be  received 

hy  l,o»  AnBelcs  Hoard  nf  Education 
ll'urohasInK  Bureau,  1425  S.  San 
'ptdro  .St.,  for  the  riconslructlon,  re- 
jhobllltatlon    and    strengthening   of   the 

new  brick   (main)   building  at   the   Uo- 

wnn  Avenue  School,  located  on  the 
jeast   side  of   Rowan  Avenue.,    between 

Lan    Franco    St.    and    I'rlnceton    Ave. 

A.  S.  Nlbecker  Jr.,  architect  and  C. 
I  J.  Derrick,  structural  engineer,  BOl 
'Architects'    Bldg.      Cost,    $S7.041». 


BIDS   WANTED 

LOS  ANCKIJCS.  Cal.— irntll  April  2. 
11:30  A.  M..  bids  will  be  received  by 
the  Los  Angi'les  Board  of  Education 
Purchasing  Bureau.  1425  S.  San  Pedro 
St.,  for  the  erection  of  a  new  one- 
story,  frame  and  stucco  school  build- 
ing at  the  Micheltorena  Street  School, 
1511  Micheltorena  St.  J.  Robert  Har- 
ris. C71B  Hollywood  Blvd.,  architect, 
and  C  J.  Derrick,  structural  engi- 
neer, .sir,  w.   Tith  St.     i.'i>st.   $31. .103. 


16— BANKS,  STORES  AND 
OFFICES 


Contract  Aw/arded. 
ALTER.-VTIONS  Cost 

SAN    FRANrTSCO.      S    Sutter    St 

W  Stockton. 
Alterations  to  offices 
Owner— Pacific  Gas  &  Electric  Co 

Market  Street. 
Plans  by  Ensineering  Dept.  of  0\ 
Contrf.ctor — Ostlund    &    Johnson. 

Bryant  Street. 


$6000 
197 


Contract   Awarded. 

ALTERATIONS  Cost,     $2.0iiO 

SAN   FRANCISCO,     lORS   M.irket    St. 
Alterations  to  store  building. 
Owner— Clark    Gandion   Co..    Inc..    11  OS 

Market  Street. 
Architect— Not  Given. 
Contractor— Unit   Bilt  Fixture  Co..   w:. 

Harrison  Street. 


Contract    Awarded. 

ADDITION  Cost.   $2000 

OAKLAND.     Alameda    Co..    Cal.      No. 

332-331    Fourteenth   Street. 
Brick  addition   to   market. 
Owner — C.    A.    Henslee    Corp..    Solano 

Ave..    Berkeley. 
Architect — Not   Given. 
Contractor— H.  H.  Henderson.  393  40th 

St..    Oakland. 


Contract   Awarded. 

ALTERATIONS  Cost.    J4000 

OAKLAND.  Alameda  Co..  Cal.  Nd. 
127   12th    Street. 

Alterations  to  building. 

Owner  —  Twelfth  and  Oak  Building 
Corp..   367   17th  St..    Oakland. 

Plans  by  K.  D.  Dalton,  4040  Laurel 
.\ve..    Oakland. 

Contractor- R.  E.  Norris.  4247  Pied- 
mont Ave..   Oakland. 

Sub-Contracts  Awarded. 
OFFICE  BUILDING.  ETC. 

Contract    Price.    $12,737 
SACRAMENTO.    Sacramento  Co.,   Cal. 

Ninth  and  C   Streets. 
Two-story  office   building    (40x50   feeti 
second    floor    for    clubrooms,    con- 
crete   exterior    walls,    concrete 


foundationn,  planter  Lnd  etucco 
Interior,  terra  cotta  tile  roof,  oil 
burner,  hot  air  heutlns  nyiitem, 
cement  floorM  with  mojitlpave  on 
(Imt  door,  plnn  (loom  on  necond 
floor,  etc. 

Owner — Conaumem  Ice  and  Cold  Stor- 
age Co.  (Kenneth  MelruNe,  Mxr.) 
Sacramento. 

Ari'liltccl  — Dri.gon  and  Hihmldtii.  301U 
Telegraph    Ave.,    Berkeley. 

Structural  Engineer— W.  Adrian.  417 
Market  St.,  San  Frnnclsco. 

Contractor— Campbell  Const.  Co..  800 
R  St..   Sacramento. 

Roofing  — Bush  Roofing  Co.,  1912  K  St., 
.^.'icramento. 

Plumbing— Harvey  H.  Holland.  1715  P 
St  .   Si^cramento. 

Electric  Wiring  and  Electric  Fixture! 
—  Geo.  C.  FosH.  1720  8th  St.,  Sac- 
ramento. 

Heating — Carpenter  &  Mendenhall,  S07 
Front   St..   Sacramento. 

Sheet  Metal— Wagner's  Sheet  Metal 
Works.  2900  M  St..  Sacn.mento. 

Tile  Work— Fischer  Tile  and  Marble 
Co..    1219   J   St..    Sacramento. 

Glass- W.  P.  Fuller  &  Co.,  1013  12th 
St.,   Sacramento. 

Lumber— Friend  &  Terry  Lumber  Co.. 
Front  and  S  .Sts..   Sacramento. 

Painting- W.  H.  Rt.ymond  Co..  2710 
Donner.   Sacramento. 

Lathing  and  Plastering— Thos.  F.  Scol- 
lan   Co..    2919    T   St..    Sacramento. 

Finish  Materials— Caplti.l  City  Planing 

Mill,    1812   9th    St.,    Sacramento. 

As   previously  reported,    heating  and 

air  conditioning  awarded  to  Carpenter 

&    Mendenhall.    1907   Front   St..    SKcra- 

mento. 


Plans    Being    Figured. 

ALTERATIONS  Cost.   $ 

FRESNO.     Fresno    Co.,     Calif.     Fulton 

and  Fresno  Streets. 
Alterations  to  Mattel  Bldg.  (work  in- 
cludes air  conditioning  system  to 
all  offices;  re-painting  corridors: 
elevator  alterations,  new  elevf^tor 
fronts:  steam  cleaning:  new  cor- 
ridor lighting  system:  cork  and 
tile  elevator  mats,  etc.) 
Owner— Capital  Co..  625  Market  Street 

San  Frf-ncisco. 
Plans  bv  Architectural   Dept.   of  Capi- 
tal Co.,  625  Market  St..   San  Fran- 
cisco. 
The    Capital     Company.    625     Market 
Street,    is    receiving    applications   trorr. 
eligible    contractors    on    air    condition- 
ing   and    refrigeration  for  eleven  floors 
of  the  office  building. 


Contracts  Awarded. 

OFFICE  BLDG.          Cnnt.   Price.   $7,676 

SANTA  ROSA.  Sonoma  Co.,  Cal.  Fifth 

and  Humboldt   Streets. 
One    -   storv   reinforced    concrete   office 

building  (60x138  feet). 
Owner — Sonoma  County  Farmers  Mu- 
tual Insurance  Co.   (Geo.  S.  Crane. 

Secretary). 
.Architect — Herbert  and  Caulkins,  Ros- 
enberg Bldg..    Santa  Rosa. 
Contractor— I^uls  Halvorsen.  128  Dut- 

ton   Ave.,   Santa  Ros(.. 
Reinforcing    Steel— Truscon    Steel    Co.. 

604   Mission   St..    San  Francisco. 
Lumber  and    Mill   Work- Sterling  Lbr. 

Co.,   Santa  Ro.sa. 
Oak    Floors — W.    A.    Jorgensen.    5tentn 

Rosa. 
Misc.    Iron- Schrader  Iron  Works,   San 

Francisco. 
Steel   Sash   and   Grilles— Truscon   Steel 

Co..  San  Francisco. 
Glass — Genree  Dale.   Santa   Rosa. 
Structural   Steel— Schrader  Iron   W'ks. 

1247  Harrison   St..   San  Francisco. 
Rooting — C.  L.  Prost.  San  Rafael. 
Tile    Floors,    Etc. — George  Dale.    Santa 

Rosa. 
Plaster   and    Stucco — Robert    Stedmun. 

Siuita   Rosa. 
Plumbing— P.   A.  Dont,  Santa  Rosa. 
Electric — H.    W.   Jacobs.   Santa    Rosa 
Painting — J.  Feldherg.  Santa  Rosa. 
Concrete — Gus   Felix.    Santa   Ropa. 


Venetian    Blinds — U'Conoor    furnltur* 

Co.,  Santa  Rosa. 
Linoleum — Santa    Rosa   Kurntlure   Co., 

S-anta  RosL. 

Contract  Awarded. 

UARKUT  Cont     Price,    |«»4> 

WATHO,NVII,LE,  Santa  Crui  Co.,  Cal. 

One-story  reinforced  concrete  marke". 
building  (63x120  ft.)  steel  trusses, 
composition  roofing,  concrete  and 
wood   floors,  etc. 

Owner— Tuttio   Estate. 

Architect— A.  W.  .ytory.  Pajaro  Val- 
ley Bunk   Bldg.,   Watsunvllle. 

Contn.ctor— T.    H.   Rosewall,   422  Third 
St.,  WatsonvUle. 
Complete  bids  published  March  1 


Plans   Being   Prepared. 

STOKE  Coat,   t 

HANKORD.  Klngd  Co..  Calif.  West 
Eighth  Street. 

One  -  story  store  building  (to  house 
grocery  and  meat  market  and  drug 
store)   cold  storage   room.  etc. 

Owner — W.  C.  Gallaher.   Hi-nford. 

.■Vrchitect — Chas.  p'ranklln.  T.  W.  Pat- 
terson Bldg..  Fresno. 


Plans  Being   Prepared. 

ALTERATIONS  Cost.  $ 

SACRAMENTO.    Sacramento  Co..    Cal. 

K   and   Tenth  Streets. 
Altert.tlons  to  store  building. 
Owner — Joseph  Cronan. 
Architect  —   Harry   Devlne.   California 

State   Life    Bldg..    Sacramento. 

17^^        theatres" 

Contract  Awarded. 

ALTER   THEATRE  Cost,   $40,000 

SAN  FRANCISCO.  Twenty  -  second 
and  Mission  Streets. 

Alterations  to  theatre  (work  involves 
redecorating,  new  steam  heating 
equipment,  new  seating,  new  car- 
pets and  drapes,  new  mezzanine 
lounge,   new   toilet,   enlarge  foyer). 

Owner— Golden  Sti.te  Theatre  Co..  23 
Taylor  Street. 

Architect— F.  F.  Amandes,  1879  ISth 
Avenue. 

Contractor — Alf.  J.  Hopper,  1769  Pleas- 
ant Valley  Road,  Piedmont. 


Planned. 

THEATRE  Cost.    $25,000 

CORNING.  Tehama  Co.,  Cal. 

New   theatre  building   (to  seat  600). 

Owner — F.    W.    Rodgers,    Corning. 

.\rchltect — Not  Given. 

18— WHARVES    &    DOCKS 

BIDS    WANTED 

LOS  ANGELES,  Cal.— Until  March 
20,  10  A.  M..  bids  will  be  received  by 
the  general  manager  of  the  Los  An- 
geler  harbor  department  at  Room  112. 
City  Hall.  Los  Angeles,  for  sprinkler 
system  for  transit  shed  extension  at 
Berth  177.  Los  Angeles  Harbor. 
Specification  No.  936.  Work  Includes 
furnishing  and  Installing  of  piping, 
fittings,  sprinkler  heads,  etc.,  in  i.  one- 
story  building.   160x120  feet  in  area. 

Bidding  data  may  be  obtained  from 
the  harbor  engineer.  Branch  City  Hall 
S>an    Pedro. 

Certified  check  or  bond  for  10%  must 
accompany  each  bid.  Arthur  ETldridge. 
general    manager. 


BIDS    WANTED 

L09  ANGELES.  Cal— Until  March 
20.  10  A.  M..  bids  will  be  received  by 
the  general  manager  of  the  Los  An- 
seies  harbor  department  at  room  111. 
City  Hall.  Los  Angeles,  for  an  elec- 
trical system  for  transit  shed  exten- 
sion at  Berth  177.  Los  Angeles  Har- 
bor: Specification  No.  937.  The  work 
includes  the  furnishing  and  installing 
of  conduit.  wire.  fuses.  lamps, 
switches,  fixtures,  panel  boards,  sup- 
ports     and    accessorlese    for     lighting 
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sub-feeder  and  distribution  circuits 
in  a  one-story  building,  160x120  feet 
in  area.  Biddlns  data  may  be  ob- 
tained from  the  harbor  engineer, 
Kranch  City  Hall.  S.in  Pedro.  Certi- 
Hed  check  or  bond  for  10%  must]  as- 
company  each  bid.  Arthur  Eldridge. 
general    manager. 

BidS  Wanted — To  Close  March  25,  9:30 

A.   M. 

APRON  Cost,   i 

SAN    FRANCISCO.      Pier    No.    43. 
New   car    ferry   apron    at    Pier   No.    43 

(steel       construction       to     replace 

present  apron. 
Owner — State    of     California     (Harbor 

Commissioners). 
Kngineer    ^    Frank    G.    White,    Ferry 

Bldg.,  San  Francisco. 
Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of   $20. 

19— MISC.  CONSTRUCTION 

To   Be   Done   By  Day's   Work. 
ADDITION  Cost.   $10,000 

SAN  FRANCISCO.     K  e  z  a  r  Stadium, 

Golden  Gate   Park 
Type  C  steel  (.nd   concrete  addition   to 

pavilion. 
Owner — City  and  County  of  San  Fran- 
cisco. 
Architect— Hasten  &   Hurd.    233  Post. 
Engineer — Thomas  F.   C  h  a  c  e  .  Claus 
Spreckels   Building. 
Labor   will    be    furnished    by    SER.\. 
Park    Commission    will    probably    pur- 
chase  the   mi^terials. 


PRELIMINARY    PLANS    PREPARED. 

SAN  DIEGO.  Cal.— California  Pacific 
International  Exposition  ;.rchitectur.nl 
department  has  prepared  preliminary 
plans  for  the  Federal  government's 
exposition  building  to  be  erected  in 
San  Diego.  It  will  be  a  Mayan  style. 
reinforced  concrete  structure,  150x170 
feet  in  area  and  35  feet  high,  with 
steel  trusses,  composition  roof  and 
wood  floors.  The  sum  of  $350,000  has 
been  appropriated  for  the  government 
exhibit,  $125,000  of  which  will  be  used 
for  the  construction   of  the  building. 


CONTRACT    AWARDED. 

GRAND  C.\NYON.  ..^  .-iz.— W  Tl.  P. 
Neil  Co.,  4S14  Loma  Vista  Ave..  Los 
An.-eles  awarded  general  contract  for 
the  erection  of  i.  new  guest  house,  T^ 
cabins  and  an  addition  to  the  Bucky 
O'Neil  building  on  the  South  Rim  of 
G.'and  Canyon,  for-the  Santa  Fe  rail- 
way. Heating  and  plumbing  work  will 
be  let  under  sept.rate  contracts.  The 
electrical  work  and  decorating  will  be 
done  by  the  Santa  Fe.  who  will  also 
furnish  the  log  slabs  for  the  exte- 
riors of  the  buildin.?s.  Construction  is 
to  be  started  at  once.  The  guesl  house 
will  contain  25  rooms  and  the  Bucky 
O'Neil  building  addition  17  rooms. 
There  will  be  four  4-room.  one  3-rooni. 
five  2-room  i.nd  three  1-room  cabins. 
A  number  of  bathrooms  are  included 
in  the  additions  and  cabins.  Construc- 
tion will  be  wood  frame,  log  slab  ex- 
terior walls,  .shake  roofing,  etc  Oth- 
er improvements  for  the  resort,  work 
on  which  is  scheduled  to  start  at  an 
ei.rly  date,  include  the  moving  of  64 
cabins  and  converting  them  into 
housekeeping  suites.  Plans  were  pie- 
pared  by  the  owner's  architectural  de- 
partment. 

BIDS   OPENED. 

SAN  FRANCISCO.— \Vm.  (■!.  Gibson. 
Ltd.,  750  Van  Ness  Ave.,  San  Fran- 
cisco, at  $7,190  submitted  low  bid  to 
the  Public  Utilities  Commission,  City 
Hall,  under  Contract  No.  IG9.  for  the 
reconstruction  of  Municipal  Railway 
Car  No.  60. 

Gillig  Bros..  San  Francisco,  at  $12.- 
500  submitted  the  only  other  bid. 

The    hid    of    Wm.    P..    Gibson,    Ltd., 


was    accompanied    by    a    bid    bond    in 
lieu    of   a    certified    check    which    wls 
specified  in   the  bid  form. 
Bids  held   under  advisement. 

CONTRACT    AWARDED 

SAN  FRANCISCO— Barrett  &  Hilp, 
ills  Harrison  St.,  at  $126,339  (guaran- 
teed maximum  cost)  awarded  exti-a 
work  order  by  Directors  of  the  Golden 
Gate  Bridge  for  clearing  Pi-esidio  ap- 
proach road  of  military  buildings  and 
structures.  Eaton  &  Smith  bid  $148.- 
01)5. 


UTILITY    DISTRICT    ELECTION 

TEHAMA  COUNTY,  Cal.— Board  ol 
Supervisors  has  set  March  25  as  tlie 
date  of  an  election  for  formation  of 
the  Westover  Public  Utility  District, 
in   the   vicinity   of  Probertu. 


UTILITY    DISTRICT    ELECTION. 

FRESNO  COUNTY.  Cal.- -Board  of 
Supervisors  has  set  April  23  as  the 
dute  of  an  election  to  vote  on  forma- 
tion of  the  Central  San  Joaquin  Val- 
ley Municipal  Utility  District  and  the 
election  of  five  directors.  The  district 
proposes  to  distriliute  electricity  in 
Fowler  and  vicinity.  Engineers  will 
be  retained  to  appraise  the  present 
electrical  transmission  lines  of  the  Si.n 
Joaquin  Light  &  Power  Corporation. 

UTILITY    DISTRICT    ELECTION. 

TULARE  COUNTY',  Cal.— Bfvard  of 
Supervisors  has  set  May  10  as  the 
date  of  an  election  for  formation  of 
the  Centrf.l  Counties  Municipal  Util- 
ities District.  The  District  will  in- 
clude the  cities  of  Tulare,  Portervllle. 
Lindsay  and  Corcoran,  and  will  bring 
natural  gas  from  Kettleman  Hills  for 
municipal  distribution. 


PLANNED 

ARCADIA,  Los  Angeles  Co..  Cal.— 
Los  Angeles  Turf  Club;  Dr.  Chas.  K. 
S'trub.  Manager,  Arcadia,  contem- 
plates making  a  number  of  additions 
and  improvements  to  the  horse  racing 
plant  in  Arcadia  this  summer.  Plans 
contemplate  the  construction  of  tun- 
nels under  the  track,  enlargement  of 
the  grandstand  and  landscaping.  Gor- 
don B.  Kaufmann.  610  Union  Bank 
Kldg..  Los  Angeles,  architect  and 
I-indgren  &  Swinerton,  Standard  Oil 
Bldg.,    Los   Angeles,    contractors. 

PROJECT    POSTPONED 

LOS  ANGELES',  Cal.  —  United  Ar- 
tists Studio  Corp.,  1041  N  Formo.sa 
St.,  has  temporarily  abandoned  the 
sound  stage  project  for  the  studio 
site  at  Santa  Monica  Blvd.  and  For- 
mosa St..  bids  for  which  were  opened 
March  5.  It  was  not  determined  who 
submitted    the   low   bid. 


BIDS    WANTED 

STOCKTON,  San  Joaquin  Co.,  Cal. 
—Until  March  19,  4  P.  M.,  bids  will 
be  received  by  B.  C.  AUin,  Secretary, 
Stockton  Port  District,  for  furnishing 
and  installing  pneumatic  tube  system 
for  trunsit  sheds  Nos.  3,  4.  5.  6.  7  and 
S  a  the  Stockton  Port.  System  is  to 
be  the  vacuum  pressure  type,  constant 
rnnning,  21  !j  -  inch  outside  diameter 
tube:  motor  driven  compressor,  three 
tube   station,    carrier,   supports,    etc. 

Plans  and  specifications  may  be  ob- 
tained from  above  office.  No  deposit 
I'cquired. 


Contracts   Awarded. 

MOTOR  TERMINAL  Cost.    $50,000 

SPOKANE,  Wash.  Pacific  and  Sher- 
idan  Streets. 

Motor  terminal  (one-story  and  base- 
ment building,  142x200  feet);  load- 
ing platforms,  hydraulic  elevator, 
lockers,  metal  ceilings,  skylights, 
steel  sash,  graving  vent,  overhead 
doors,   etc. 

Owner  —  Consolidated    Motor    Freighi 


Lines,    N.    703    Ulviaion    St..    Spi, 

kane.  Wash. 
Plans  by  A.   W.     Cowley,     Wellington 

Apts.,   Spokane,  Wash. 
Contractor — Frank    E.     Martin,    Gala.\ 

Hotel,   Spokane,   Wash. 
Elevators — Otis  Elevator  Co.,   1    Beai-li 

St.,  San  Francisco. 
Mr.  Martin  is  now  receiving  bias  on 
skylights;  roofing;  sheet  metal;  12. 
000  lbs.  reinforcing  steel;  50  lbs.  stci  ' 
sash;  42  tons  structural  steel;  10-year, 
built-up  roofing;  110,000  bd.  ft.  ofi 
lumber;  12.000  sq.  ft.  asphalt  flooring, 
plastering  and  painting. 


Plans   Being   Prer^red. 

N.A.TATOR1UM  Cost.    $75.00ii 

H.-^YWARD,  Alameda  Co.,  Calif.    Hay 

ward  Memorial  Park. 
Reinforced  concrete   natatorium. 
Owner — City  of  Hayward. 
Architect — James  Narbett,  474  31st  SI 

Richmond,    and    Geo.    P.    Simond.s 

192  Main  St.,  Hayward. 
Bonds    were   recently   voted   and    th- 
l'W.\   h.is  authorized   a   grant   of  $l.^i.- 


March  12.   1935 
BIDS    WANTED. 

PHOENIX.  Ariz.  —  Until  March  20 
bids  will  be  received  by  the  U.  .-< 
Property  &  Disbursing  Ofl3cer.  Milili^t 
Bureau,  Phoenix,  for  addition  to  in- 
firmary building  and  constructing  un- 
derground tank  and  visible  pump  for 
gasoline. 

Plans  and  specifications  obtainabl 
from  the  above  office  upon  deposit  oi 
$5.00. 


Contract  Awarded. 

ADDITION  Cost,   $25,000 

SACRAMENTO,    Sacramento  Co.,   Cal.    | 

4(ith   Ave.   and  Folsom  Blvd. 
Reinforced   concrete   addition    to   mau-   -, 

soleum.  'I 

Owner — East     Lawn     Investment    Co.,    \ 

Premises. 
Architect — Not  Given. 
Contractor — Campbell  Constr.    Co.,   snn 

R  St.,   Sacramento. 


Plans   Completed. 

RANCH   HOUSE.   ETC.  Cost.   $6500 

NAPA,    Napa    Co.,    Cal.      Napa    Valley, 
lianch  house  (5  rooms)  barns,  chicken 

roops,    etc.,      frame     construction; 

board  and  batten,   etc. 
Owner— William   Tier. 
Architect — Mario    Corbett,    537    Masmi 

St.,  San  Francisco. 


BIDS   WANTED. 

AL.A.MEDA  CO.,  Cal.— Until  .Mar.-n 
IS,  2  P.  .M.,  bids  will  he  received  by 
John  H.  Skeggs,  District  Engineer. 
Department  of  Public  Works,  Divi- 
sion of  Highways.  500  Sansouie  St, 
San  Francisco,  for  the  sale  of  various 
Luildings  located  in  Oa.kland  or  Em- 
eryville. Following  structures  are  Im 
be   sold: 

Item  (B-158)— 3622  Peralta  St.;  five- 
room,  frame  stucco  dwelling,  with  1  - 
140  sq.  ft.  floor  space.  Separate  ga- 
rage   is    not    included    in   this    sale. 

(B-159.A.)— 3624  Peralta  Street;  five- 
room,  frame  stucco  dwelling,  with  1.- 
140  sq.  ft.  floor  space.  Garage  160  sq. 
ft.    Shed  64  sq.  ft. 

(B-159B)— 3626  Peralta  Street;  fiv.- 
room,  frame  stucco  dwelling,  with  1  - 
140  sq.  ft.  floor  space.  Garage  160  si 
ft.    Shed  12S  sq.  ft.    Shed  3n  sq.  ft. 

(B-160)— 3639  Adeline  Street;  three- 
story  twelve-room,  wood  fi-anie  rustic 
dwelling  with  5630  sq.  ft.  floor  space. 
Garage  240  sq.  ft.  Shed  1.''0  sq  ft. 
Shed  36  sq.  ft. 

(B-165)— 1037  38th  Street:  four-room 
frame  dwelling  with  637  sq.  ft.  floor 
space.    Shed  80  sq.   ft. 

(B-166)— 1031  3Sth  Street:  six-room 
frame  dwelling  with  966  sq.  ft.  floor 
space.  Shed  90  sq.  ft.  Available  .-^pr. 
L  1935. 
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,11-17")— iniS  3Slh  street;  Blx-rooin 
lime  dwIllUB  with  9fl0  «n.  fl-  n""f 
.lie*  OiiriiKC  nnd  "hcil  lire  not  In- 
luded  In  llil«  «nlr.  Avnllnhle  April  1. 
,>ii<-e.  Shi'il  Ix  no'  In'-'"''*"''  '»  "''" 
nie.  AvBllnl.li-  April  1. 
(B-172)  — '"O'J  '*"''  Slrerl:  nve-ri)i)iii 
I  me  dwelling  with  !Hr.  i.<i.  ft.  (lonr 
(n-17«)  — 10"1  3*"''  f^'f'''';  (Ivp-rooin 
nime  dwclllnK  with  innn  bh  ft.  tlooi- 
pnre.  Shfd  SO  »<i.  ft.  A  sepiiriilp  (fii - 
iige  not  Included  In  thl»  Hale.  Avnil- 
l)l.-   Mny   1. 

(B-I74)  — 374B  Linden  Street;  f.-rooni 
ranie  nnd  kIucoo  dwelllnt'  with  1391 
11.  fl.  (loor  xpnre.  Avallalile  May  1. 
(B-IHT)— 915  3Rth  St.;  S-room  frame 
wellUiK  with  lOT.I  MM-  ft.  (t'lor  spare 
,  eepjirat,.  KUratje  Is  nnl  Included  In 
hi*  ft.U:  Available  May  1. 
(Mn»H.3)— .'*93  3Sth  RtrppI:  »lx-rooni 
-iitnrv  frame,  dhlnsle  exterior  dwell- 
nx  with  11)32  »n.  ft.  nr."r  space,  fia- 
nite  160  sq.   ft.     Available  April   1. 

(Moss-4)— SSO  3Sth  St.;  six-room  2- 
tory  frami\  shlnRlo  exterior  dwelling 
vllh  1B12  sq.  ft.  floor  space.  Garace 
•40  sq.    ft.     Available   April   1. 

(Mos»-!9A)— SIS-SLI  38th  St.;  nlne- 
•oom  two-story  fr^me  and  rustle  flats 
»lth  ISOO  sq.  ft.  floor  space.  GnraKe 
i7D  sq  ft.  Available  April  1. 
;  (MOSS-19H)— 3745  West  St.:  2-atory 
rustic  combination  store  and  flat  bide, 
^tore  has  four  rooms  with  lOSO  sq.  ft. 
noor  space.  T'pper  flat  has  four  rooms 
with  1176  sq.  ft.  floor  spi.cp.  Avall- 
ible  April  1. 

■  rMoss-20)— 3741  West  Street;  three- 
room,  frame  and  rustic  dwcIlinK  with 
440  si|.  ft.  (loor  space.  Shed  108  sq. 
ft.  ?eparate  garaBes  arc  not  Includ- 
«1  In  this  s.Tle.    Available  April   1. 

(M0S.S-32A)— 679  3Sth  Street;  six- 
room  i.nd  liasement  frame  nnd  rustic 
dwelllnR  with  800  sq.  ft.  floor  space. 
Available   April  1. 

(Moss-32n)— 673  3Sth  St.:  four  bune- 
alow  court  apartments  of  three  rooms 
each  with  total  of  1440  sq.  ft.  of  floor 
space,  niirht  reserved  to  use  sufficient 
material  from  present  front  wall  to 
construct  new  front  w;.ll  of  remain- 
ing stucture.     Available   April    1. 

(MOSB-32C)— 669  38th  Street;  four 
bunKalow  court  apartments  of  three 
rooms  each  with  total  of  1440  sq.  ft. 
floor  space.  ni|;ht  reserved  to  >i..;c 
material  from  present  front  wall  '.« 
construct  new  front  wall  on  rem:.in- 
iPK  structure.     Available   Apll    1. 

(MosB-SS)— 625  38th  Street;  six-room 
frame  and  rustic  two-story  dwellini; 
with  1892  sq.  ft.  of  floor  space.  De- 
tached RarnKe  and  shed  are  not  in- 
cluded In  this  sale.    Available  May  1. 

(Moss-45)— .';89  38th  Street;  flve-room 
and  basement  frame  stucco  dwelllnR 
with  920  sq.  ft.  floor  space.  Available 
Mav  1. 

(Moss-631— 496-498  Moss  Ave.:  ten- 
room  two-story  wood  frame  nnd  ru.-- 
flc  flats  with  1680  sq.  ft.  floor  space. 
AvLllable  April  1. 

(Moss-62)— 492-494  Moss  Ave.;  ten- 
room,  two-story,  wood  frame  and  rus- 
tic flats  with  1680  sq.  ft.  floor  space. 
Garage  280  sq    ft.     Available  June  1. 

(Moss-75) — 461  Moss  Avenue;  eiprht- 
room  2-storv  frame  and  rustic  dwell- 
ing with  1840  sq.  ft.  floor  sp!.ce.  Ga- 
raKe  260  sq.  ft.     ..\vailable  May  1. 

(Moss-SD— 439  Moss  Avenue;  elpht- 
room.  2-story  frame  and  rustic  dwell- 
ing with  2300"  sq.  ft.  floor  space.  Avail- 
able April   1. 

(Moss-86)— 421  Moss  Avenue;  elprht 
room.  2-story  frame  and  rustic  dwell- 
ing with  2170  sq.  ft.  floor  space.  Shed 
370  sq.    ft.     Available   April   1 

(Moss-89)— 409  Moss  Avenue:  eight 
room.  2-story  frame  and  rustic  dwell- 
ing with  1920  sq.  ft.  floor  spj.ce.  De- 
tached garage  and  shed  not  Included 
In  this  .sale.    Available  May  1. 

(MOS9-90)— 405  Moss  .\  venue;  eight - 
room.  2-8tory  frame  and  rustic  dwell- 
ing  with    1920   square   feet    floor   space. 


Detached  Ruri.K«  not  Included  in  Ibii' 
sale.     Available  April   I. 

(A-206)  -1645  34th  Street;  four-room 
frame  and  ruHtlc  dwelling  with  770  mi. 
ft.  floor  space,     Available  April   1. 

(A-207)— 1637  34lh  St.;  seven-room 
two-story  frame  and  rustic  dwelling 
with  1700  sq.  fl.  floor  spi.ce.  Avnllnble 
April  1. 

(A20S)— 1031-33  34th  St.;  eight-room 
two-story  frame  nnd  rustic  flata  with 
1600  »q.  ft.  floor  space.  Available  Apr. 
lat. 

(A-210)— 3260  neach  5?t.;  alx-rooni 
and  basement  frame  and  ru.stlc  dwell- 
ing with  1150  sq.  ft.  floor  space.  Shed 
288  sq.   ft.     Available   Mny   1. 

(A-215)— 3242  Reach  Street;  eight - 
room  2-st"ry  frame  and  rustic  dwell- 
ing with  1400  sq.  ft.  floor  space,  "bed 
210    sq.    ft.     Avallabl'-   May   1. 

(A-222)— 1632  32nd  St.;  5-room  and 
basement,  frame  and  rustic  dwelling 
with  1210  sq.  ft.  floor  spacb.  Shed  40 
sq.  ft      Available  April   1. 

(A-223)— 1636  .32nd  St.;  flve-room  & 
basement  frame  and  rustic  dwelling 
with  700  sq.  ft.  floor  space.  Shed  200 
sq.    ft.     Available  May   1. 

(A-2C7)— 1394-96  nth  St.;  ten-room 
two-story  frame  and  rustic  fl.'.ts  with 
2336  sq.  ft.  floor  space.  Garage  200  sq. 
ft.    Available  May  1. 

(A-S2S — 822  ("yprCBS  St.;  6-room  2- 
story  frame  and  rustic  dwelling  with 
1760  sq.  ft.  floor  space.  Availi.ble  May 
1st. 

(..k-2S4)— 1396-98  8th  St.;  14-room  ?- 
story  frame  and  rustic  flats  with  3976 
sq.  ft.  floor  space.    Available  May  1. 

Buildings  may  be  Inspected  upon  ap- 
plication to  the  Division  of  Higbwi.ys 
Office.  3473  Helen  St..  Oakland. 

All  sales  must  be  approved  by  th" 
Department  of  Finance.  The  buildings 
must  be  removed  within  15  days  after 
sale    is   confirmed.  •  19 


20 — MISC.  .SUPPLIES  AND 
MATERIALS 

BIDS   OPENED. 

LOS  ANGELES.  Cal  — The  following 
firms  submitted  Identical  bids  to  D.  P 
Nicklin.  purchasing  j.gent  of  the  Los 
Angeles  Water  .and  Power  P.ureau. 
Room  740.  207  S.  Broadway.  March  12 
for  furnishing  and  delivering  lead  cov- 
f-red  cable,  fob  department's  ware- 
house. 1630  N.  Mr.in  St..  Los  Angeles, 
under  Spec.   No.   1623 

Habirshaw  Wire  &  Cable  Co.;  Sim- 
plex Wire  &  Cable  Co.  of  California: 
Crescent  Insulated  Wire  &  Cable  Co.: 
Bishop  Wire  &  Cable  Co.;  Anaconda 
Wire  &  Cable  Co.  of  Ci.lifornia:  Gen- 
eral Cable  Corp.;  Electric  Sales  Co; 
General  Elec.  Co.;  Associated  Whole- 
sale Electric  Co.;  John  A.  Roebling.-. 
Sons  Co.  of  California;  Great  Western 
Electric  Co.:  ColumhU.  Steel  Co.;  Gen- 
eral Electric  Supply  Corp.:  Hazzard 
Insulated  Wire  Works. 
The  items  were: 

(1-a)  for  approximately  2670  ft.  of 
49  -  conductor  rubber  Insulated,  lead- 
covered    cable   with    pure   lead   sheath: 

(1-i.a)  same  with  antimony  sheath: 

flbl  for  approximately  1490  ft.  3?,- 
conductor.  rubber  insulated,  lead-cov- 
ered eable  with  pure  lead  sheath: 

(1-hh)   same  with  antimony  sheath: 

(1  alt.  a»  for  npprox.  2670  feet  19- 
conductcr.  rubber  Insulated,  lead-cov- 
eied  cable  with   pure  lead   sheath: 

(1  alt.  aa)  same  with  antimony 
sheath: 

(a1  for  .-.pproximately  920  feet  18- 
conductor.  rubber  Insulated,  lead-cov- 
ered cable  with  pure  lead  sheath; 

(a-l>  same  with  lead  antimony 
sheath. 

(b)  for  approxImateLv  570  feet  31- 
conductor.  rubber  Insulated  lead-cov- 
ered cable  with   pure  lead  shet.th. 

fb-1)  same  with  lead  antimony 
sheath. 

The  bids  were: 


(1-a)  tI211;  (1-u)  tlZta:  (1-b)  f«T*; 
(l-bb)  ttZfi;  (1-Bl(.  ni  II2U:  (l-alt. 
01.)  11283  (a)  t&93:  (n-l)  tA35  (b)  ItO'i 
(h-U   t9S4. 

IT.  S.  rtubher  r'roducln.  Inc.,  bidx 
same  na  above  except    (l-oa)   11293. 

All  Arms  offered  dldcount*  of  y,%. 
10  days.  I 


BIOS   OPENED. 

LOS  ANGELES.  Ciillf.— <  oinm.Tc  1..I 
Shearing  and  Stamping  Co..  ;717  San- 
la  Ke  Ave.,  I«oh  Angelea,  nubmltted 
the  low  bid  to  the  Metropolitan  Water 
DUtrlcl  M<.rch  12  at  I8OOO,  or  J«  00  per 
rib.  fob  YoungHtown.  Ohio,  for  furnish- 
ing 1000  steel  ribs,  each  conKlsting  of 
two  sections  of  S-ln.,  10-lb.  standard 
I-beamn,  complete  with  splice  plates, 
baae  plates,  bolls  i.nd  nuts  for  support 
In  10-ft.  tunnel.  Spec.  No.  M-2040.  Bid 
No.   33348. 

The   complete   bids   follow 

Commercial  Shearing  and  Stamping 
Co.:  (1)  18;  totil,  $8000;  fob  Youngs- 
town.  Ohio;  discount,  1%  10  days. 

Youngstown  Sleel  Car  Corp.:  (1) 
$8.82;  total.  18820;  fob  Niles.  Ohio:  dis- 
count.  1%    10  days. 

Consolidated  Steel  Corp.:  (1)  »12.82; 
total  $12,820:  fob  Los  Angeles,  plus 
California  sales  tax  If  and  when  ap- 
pllct.ble;  net  cash  30  days. 

Paclflc  Coast  Steel  Corp.:  (1)  $18.78; 
total  $18,780;  fob  Los  Angeles;  no  cash 
discount;  exclusive  of  California  sales 
tax. 

Koppel  Industrial  Car  &  E^iulpment 
Co.:  (1)  $14.07;  total.  $14,070;  fob  Kop- 
pel.  Pa.;   no  cf.sh  discount. 


BIDS  OPENED 

GRAND  CANYON.  Arizona  —  Fol- 
lowing bids  received  by  Post  Office 
Department.  Washington.  D.  C.  for 
f\irnishing  furniture  and  screen  line 
equipment  for  the  U.  S.  Post  Office. 
Grand  Canyon,  Arizona.  Proposal  No. 
1596. 

fl)  f.o.b;  (2)  delivered  and  installed: 
Federal   Equipment  Co.,   Carlisle,    Pa.. 

(1)  $486. 
American  Hardware  Co..  New  Britain. 

Conn.,    fl)    $840    1%. 
Original     Cabinet     Co..     NUes,     Hich., 

(1)    $835    1%. 
Morgan  Lumber  &  Mfg.  Co.,  Charles- 
ton. West  Virginia.   (1)  $900  1%. 
George    Fensky.      San      Francisco.    (1) 
$1000  1%. 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal.  —  Square  D 
Co.,  Inc..  1318  E.  16th  St..  Los  An- 
geles, at  $5598  awarded  conatract  by 
D.  P.  Nicklin,  Purchasing  Agent,  Los 
Angeles  Water  &  Power  Bureau,  for 
furnishing  IS  metal  enclosed.  Indoor 
switches  gear  units  under  Spec.  No. 
1613. 


BIDS    OPENED 

;R.\.NI)  CANYOi'I.  Arizona— George 
Fensky  Co..  761  Tehama  St..  San 
Francisco,  at  $368.  submitted  low  bid 
to  Post  Office  Department,  Washlne- 
ton,  D.  C,  for  furnishing  furniture  for 
the  Post  Office,  Grand  Canyon.  Arli. 
Propo.sal  No.  1689. 

Only  other  bid  was  submitted  by 
Keyless  Lock  Co..  Indianapolis.  Ind.. 
at    $387.91. 


CONTRACT   AWARDED 

LOS  ANGELES.  Cal.— The  Southern 
Pacific  Co.  awardi'd  the  contract  by 
the  Metropolitan  Water  District  Mar. 
S  at  $965,508  for  the  transportation  of 
2.638.000  barrels  of  cement  to  sites 
along  the  Colorado  Aqueduct  between 
the  Potrero  Shaft  of  the  San  Jacinto 
and  the  West  Portal  of  the  Coxcomb 
Tunnel  during  a  period  of  four  years. 
The  award  was  previously  mi.de  on  a 
basis  of  one  year  but  was  re-con»'d- 
ered   by   the  board. 
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PACIFIC    CONSTRUCTOR 


MACHIMERT  ^  MATERIAl 

Bid    calls   for  construction    machinery    and    materials    and    miscellaneous  equipment   and    supplies   purchased   by 
Federal,   State,   Municipal  and  other  public  agencies. 


CALIFORNIA  STATE 

SAX  FRANCISCO— Until  March  2r,. 
3   P.   M..    bids   will   be    received   by   J. 
W.    Grace.    Superintendent    of    Equip- 
ment.   Shop    4,    nivision    of  High\v;.ys. 
State    Bldg..    San    Francisco,    for    the 
sale  of   the   following: 
CHC  3495  Automobile.  Ford  Tudor  Se- 
dan. Model  A: 
CHC  149  Grader  Tractor  Unit,   Austin 
S-ft.   Dual  Drive,   Scarifier  Attach- 
ment  and    McCormick   Deering   10- 
20  Power  Plant. 
The    !.bove    equipment    may    be    in- 
spected   at    the    Division    of   Highways 
Yard    at    1045    Derby    Ave.,    Fruitvale. 
Oakland,  on  any  working  day  between 
the  hours  of  8:30  A.  M.  and  4:30  P.  M. 


SACRAMENTO,  Calif.— Until  March 
26.  3  P.  M.,  bids  will  be  received  by 
R.  H.  St;.lnaker.  Equipmpnt  Engineer, 
Division  of  Highway.s,  1S05  34th  St.! 
Sacramento,  for  the  sale  of  the  fol- 
lowing equipment: 

CHC   2457  Truck.    Mack  with    P.    T.    & 
3'/,  yd.  hydraulic  dump  body.  A.  C. 
CHC  2518   Truck,    Mack   with    P.    T.    & 
SJ4  yd.  hydraulic  dump  hodv.  A.  C 
CHC  3071    Truck,    Jlack   with    P.    T.   & 
Syi  yd.  hyrdaulic  dump  body,  A.  K 
CHC    154   Grader   Tractor   S-W,   8-foot 
blade.    McCormick    Deering    Trac- 
tor, S.  R.  tires; 
CHC  158  Grader  Tractor.  Austin  Dual 
Drive    with     McCormick-     Deering 
power  plant,  scarifier  attch..  penu- 
matlc  tires.    Dual  tires  on  all  drive 
wheels; 
CHC  484   Tractor.   Fordson  with    S.    R. 

tires: 
CHC  51   Mowing  Machine.  McCormick- 

Deering  with   5-ft.   sickle  br.r- 
CHC  52  Mowing  Machine.  McCormick- 

Deering  with   5-ft.  sickle  bf.r. 
CHC  54  Mowing  Machine,  McCormick- 

Deering  with   5-ft.  sickle  bur; 
CHC  74   Mowing  Machine,   Case  model 

■'HV35"  with  5-ft.   sickle  bar; 
CHC    179    Asphalt    Kettle;    "Alco"    75- 

gal.  capacity.  2  W.  hand  pump; 
TWO    Engines,    Briggs  —  Stratton.    3- 
hp..  air  cooled,  one  model  "Q",  one 
model   "R2". 
The    ubove    equipment    may    be    in- 
spected   at    the    Division    of   Highways 
y;.rds    at    1805    34th    St.,     Sacramento, 
on  any  working  day  between  the  hours 
of  8:00  A.   M.   and  4:30  P.   M. 


CAMARILLO.  Ventura  Co..  Calif.— 
X'ntil  March  2(5.  10  A.  M..  bids  will 
be  received  by  State  Purchasing  Agent 
Room  319.  Slate  Cr.pitol,  Sacramento, 
for  2900  linear  feet  of  10-in.  and  450 
linear  feet  of  6-in.  Class  150  cast  Iron 
pipe  and  miscellaneous  fittings  and 
appurtenances  to  be  delivered  to  the 
Cam.-.rillo  State'  Ho.-jpltal.  near  Cam- 
arillo.  Calif.  Bidding  data  may  be 
procured  from  the  State  Purchasing 
Agent..  No  bid  will  be  r-onsldered  un- 
less it  is  accompanied  bv  affidavit 
PWA   61   signed   by  the  bidder. 


FRESNO.  Cal.— Until  March  26.  3 
P.  M..  bids  will  be  received  by  F.  F. 
Green.  Superintendent  of  Equipment. 
Shop  6.  Division  of  Highways,  645  W. 
Olive  Ave.,  Fresno,  for  the  sale  of 
the  following: 
CHC    3252    Truck    Chassis,    3-Ton    F. 

W.      D.    with      P.    T.    1929    Mod. 

"Utility   6". 
CHC   334    Grader    for   Road,    Adams   7 

ft.    Blade    Leaning   Wheels,    S.    K. 

Tires. 


CHC  5303  Automobile,  Plymouth  4- 
door  S'edan.  1934. 
All  of  the  equipment  listed  may  be 
inspected  at  the  Division  of  Highways 
Yards,  645  West  Olive  Avenue,  Fres- 
no, from  S:30  A.  M.  to  4:30  P.  M.,  on 
any  working  day. 


WAR  DEPARTMENT 

FORT  MASON,  Cal.  —  Until  March 
15,  10  A.  M.,  bids  will  be  received  by 
the  Quartermaster  Supply  Officer,  San 
Francisco  General  Depot.  Fort  Mason, 
San  Francisco,  under  Keq.  No.  QM 
671-161-35,  Memo  5974,  for  furnishing 
one  centrifugal  pump,  horizontally 
split  case,  single  stage  type,  500  gals, 
per  min.  sea  water  capacity,  against 
a  total. dynamic  head  of  no  less  than 
250  feet,  operated  at  a  speed  not  ex- 
ceeding 3500  R.P.M.;  and  one  centri- 
fugal pump,  horizontally  split  case, 
two  stage  type,  800  gals,  per  mIn. 
.sea  water  capacity,  against  a  total 
dynamic  head  of  no  leas  than  250  ft., 
operated  at  a  speed  not  exceeding 
1750    R.M.P. 

The  pumps  are  for  shipment  to  the 
Department  Quartermaster,  Philippine 
Department,    Manila.    P.    I. 

Specifications  obtainable  from  above 
office. 


TEHAMA  COUNTY 

RED  BLUFF,  Tehama  Co.,  Callf.-- 
Until  March  23,  10  A,  M.,  bids  will 
be  received  by  the  Board  of  Trustees 
of  the  Red  Bluff  Union  High  School 
District.  Fred  H.  Weeks.  Clerk,  for 
furnishing  one  school  bus  with  a  ca- 
pacity of  40  high  school  students.  Bids 
may  be  submitted  on  a  bus  complete 
or  on  chassis  and  body. 

Specifications  obtainable  from  above 
office. 


SAN  FRANCISCO  CITY 

SAN  FRANCISCO.— Until  March  20, 
2  P.  M.,  bids  will  be  received  by  T.  A. 
Brooks,  Purchaser  of  Supplies,  Room 
270,  City  Hall,  under  Sale  No.  122,  for 
the  sale  of  the  following: 

LOT  NO.  2:  Approximately  7  tons 
of  scrap  iron,  located  in  the  Dept.  or 
Education  wi.rehouse,  5th  and  Howard 
.Sts..   San  Francisco. 

DOT  NO.  3:  (a)  Approximately  80 
tons  of  scrap  Iron  and  steel,  located 
at  or  near  Hetch  Hetchy  Junction;  (b) 
Approximately  10  tons  of  scrap  iron 
and  steel,  located  at  Moccasin;  (c) 
.\pproximately  2000  lbs.  of  scrap' cop- 
per, located  at  Moccasin;  (d)  Approx 
imately  500  lbs.  of  scrap  brass,  lo- 
cated at  Moccasin. 

The  above  property  mty  be  In.specc- 
pd  at  the  points  where  now  located. 


U.  S.  INDIAN  SERVICE 

SAN  CARLOS.  Ariz.— Until  Mf.rch 
26,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Indian  Irrigation  Service, 
5th  floor,  751  S.  Figueroa  Street,  Los 
Angeles,  for  furnishing  switchboard, 
control  equicnient  and  accessories, 
complete  for  control  of  two  gener,-j- 
tors  and  exciters,  two  feeders  and  2.S 
.station  service  feeders,  for  a  str.nd-by 
electrical  generating  system  for  the 
San  Carlos  Project,  San  Carlos,  Ariz. 
Bid  No.  0149.  Specifications  and  addi- 
tional bidding  duta  may  be  obtained 
from  the  above  office.  Delivery  fob 
cars  at  bidder's  designated  shipping 
point  and/or  Coolldge,    Ariz. 


SAN  CARLOS,  Ariz.— Until  Man 
IS,  2  P.  M.,  bids  will  be  received 
the  U.  ?.  Indian  Irrigation  Service.  7 
S  Figueroa  St.,  Los  Angeles,  for  tu 
nishing  one  deep  well  turbine  pum-. 
complete  with  direct  connected  ele(, 
trie  motor  and  pump  house,  dellvereb 
to  well  site  on  the  San  Carlos  Indlal 
Reservation,  Aria.,  .t.nd  conipleteli 
installed,  in  strict  accordance  with  th 
specifications  and  drawings  of  typic: 
pump  house  and  rectangular  wel 
(Exhibit  A),  available  at  the  abov 
office.  The  well  site  is  located  with! 
the  reservation,  approximately  2  mile' 
south  of  San  Carlos.     Bid  No."  0145.     ', 

RECLAMATION  SERVlCEl 

BOULDER  CITY,  Nev.— Until  Marclr! 
28,  2  P.  M.,  bids  will  be  received  I):' 
the  Bureau  of  Reclamation,  Denver 
Colo.,  under  Spec.  No.  67n-D.  for  furv 
nishing  and  delivering  fob  cars  at  thJ 
shipping  point  or  at  Boulder  City,  oiu. 
used  diesel  engine  powered  tow  boa  . 
with  reconditioned  or  rebuilt  equip, 
ment  for  service  on  Boulder  Reservoir 
Boulder  Canyon  Project. 

Specifications  obtainable  from  above 
office  without  charge  to  prospective' 
bona  fide  bidders;  to  others,  $0.25. 
not  returnable.  ' 


RECLAMATION  SERVICE 

LAS  CRUCES.  N,  M.— Until  .^pril  S, 
2  P.  M.,  bids  will  he  received  by  the!; 
Bureau  of  RecLnmatlon,  Denver,  Colo.,, 
under  Spec.  No.  671 -D.  for  furnishinsr, 
and  delivering  fob  cars  at  the  factor.vr 
shipping  point  or  at  Las  Cruces.  N,  \ 
M..  one  ditch  cleaning  and  excavating 
machine  of  the  double  crawler  trac-i 
tion  and  endless  chain  bucket  disrgingil 
imit  type  to  be  used  for  cleaning.:' 
deepening,  and/or  w-dening  drains  and  i] 
canals  and  excavation  new  drains  aniii' 
canals  on  the  Rio  Grande  Project,  NewMi 
Mexico-Texas.  ' 

Specifications  obtainable  from  above  ' 
office  without  charge  to  prospective  ■■ 
bidders;  to  others.  $0.25.  not  return-'' 
able. 

PARK  .SERVTCE 

SAN  FRANCISCO.— TTptil  March  19,  I 
1  P.  M..  bids  will  be  received  by  F.  A  ,, 
Kittredge.  Chief  Engineer,  National  n, 
Park  .Service.  409  Underwood  Building,  ' 
San  Francisco,  for  furnishing  four  "'■-  i 
c.y,  full  Diesel  operated  power  shov-  .' 
els.  with  extra  crane  boom,  without  ':) 
crane  bucket.  l 

Delivery  fob  bidder"  sshipping  point.    | 
Specifications  nbtainahle  from  above  'i 
office.  •  j 

U.  S.  POST  OFFICE  DEPT.     ' 

VISALIA.  Tulare  Co..  Cal.— Until 
March  27.  bids  will  he  received  by 
Public  Works  Branch,  Treasurv  De- 
partment, Washington,  D.  C.  for  fur- 
nishing two  free  standing  wood  bul- 
letin boards  for  the  U.  S.  Post  Office, 
\'isalia. 

WAR  DEPARTMENT 

FORT  MASON.  Cnl— Until  March 
22,  10  A.  M..  bids  will  he  received  by 
the  Quartermaster  Supplv  Officer.  San 
Francisco  General  Depit.  Fort  Mason. 
under  Bid  No.  928-3.^-207.  Req.  No. 
928-4525-35,  Memo.  6052  for  furnishing 
1000  packing  boxes,  and  3250  lbs. 
trisodlum    phosphate. 

Specifications  obtainable  from  above 

rifflce. 
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NEWS  INDEX 

For  convenient  reference,  newj 
reports  in  thl»  section  are  claiti- 
ntd  »»  tollovDi: 
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i  Worki.    E«c«v«.        31  —pini.   Linn  unci 
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J4.-»l.    LIgM.   8l"''""j2  _8,w«f.    t     Stwiign 
!S._M«chln'ry    «no  oi.oo.nl   Pli.nl. 

j|,_H«llro«ilt  J3  — Watnr    Worki 

j;.— Flro   Alurm    Syi.     34  _p,ri„   i    p|,,. 
21— Flr«   Eoulpm«nl 
tg.— SIrxtl   4    High' 

way! 


35— Tonnrl. 


•1—  BRIDGES 

.UB-CONTRACTS    AWARDED 

SAN  KltANClSCO  --  II,-.-.l.v-Tll.l.ltts 
•onstr.  Co.,  61  Tine  St..  San  Fran- 
'ifico.  (tencral  contractors  for  tho 
onstructlon  of  reinforced  concrete 
■inducts,  grading  and  paving  "f 
treets.  and  all  Incidental  work  neces- 
iiry  to  complete  in  all  respects,  ex- 
■cpt  wiring  and  fixtures  for  the  llglit- 
ng  of  the  bridge,  the  San  Francisco 
iectlon  and  Approaches  (Contracts  15 
ind  15-A)  of  the  San  Franclsco-Oak- 
nnd  Bay  Hridge.  have  awareded  the 
nllowinp  .=uh-contracts: 
■Reinforcing    Steel  —  Soule    Steel    l"o.. 

1750  Arni.v  St..  San  Francisco. 
Wrecking  —  Synion     Bros.     Wrecking 

Co..    1435    Market   St.,    S.    F. 
'    Bids    are     now     heing     received     o" 
Mectrical  work 

'plans  COMt'LETED 
'  BERKKT.KY.  Cal. — Plans  and  speci- 
tlcation.s  for  the  Ashhy  Avenue  grade 
Wparation  have  heen  completed  hy 
■the  State  IMvision  of  Highways  and 
.'forwarded  to  city  authorities  for  ap- 
iproval.  The  structure  will  be  an  un- 
derpass carrying  Ashby  Ave.  beneath 
the  main  lines  of  the  Southern  Paci- 
fic Railway.  It  will  he  approximately 
KOO  feet  in  length,  with  two  21-foot 
roadways  and  pedestrian  walk  on 
eash    side.      Kstimated    cost    $200,000. 


.BIDS  WANTED. 

MARICdI'A    COCXTY.     Ariz.— I'nlil 
[March    22,    10   A.    M.,    bids    will    he   re- 
■ceived  by  the   Arizona   Stute  Highway 
iOommission,   Phoenix,   for   bridge   con- 
struction on   the   Mesa-Superior  High- 
wav,    AFK  8059,    NRH    65    (1935).     Th.: 
work,   which   is  located   appioximatel;. 
four   miles    east    of    Mesa,    lonsists   ■<( 
widening    of    a    concrete    bridge    over 
the  Eastern  Canal. 
The  principal  quantities  are: 
no  c.y.    structural    excavation; 
114  c.y.   concrete; 
i  8B00  lbs.  relnf.  steel 
i      30  c.y.  remov:.l  of  old  concrete; 
I      40  lin.   ft.   24-in.  concrete  pipe: 

1  slide  head  gate. 
■      Plans   may    he   obtained    from    Stat. 
Highway    Engineer.    T.    S.    O'Conncll. 
'  Certified   or   cashiers   check    for   5%. 


1   BIDS  OPENED. 

]       SAN   FRANCISCO— Mnore   Pry   Po.  k 

I  Co.,  foot  of  Adeline  St..  Oakland.  :<• 
$2,120   submitted   low   bid    to  James   T. 

i  Forster.   Assistant   General  Purchasing 

I  Agent,  Forest  Service,  S.t  Second  St.. 
San     Francisco,     under    Contract     No. 

1  518,  for  furnishing  one  3S-ft.  struc- 
tural  steel   truss   span    for    Italian    Bar 

I  Bridge. 

i       Complete  bids  follow: 

I       Moore  Pry  Dock  Co.:   (li   ?2.12!':   (2) 


weight,  46,000  IbB.;  (3)  nhlpplnR  point. 
Oakland;  (4)  TermH,  net;  (5)  Ucllv- 
ery,   an  Hpcclllcd. 

lUrrlck  Iron  Workn:  (I)  $2,180;  (2) 
43,117    IbB.;    (3)    Oakland;    (4)    net;    (B) 

nolden  Gate  Iron  Works:  (1)  $2,2'iO; 
(2)  46,000  lb8.;  (3)  San  Franelsco;  H) 
'  jC!  ;   (.'.)  as  specified. 

I'adflc  Const  Steel  Corp.:  (I)  $2.- 
3.')2;  (2)  48.950  lbs.;  (3)  Ali.meda;  (4) 
ni't';    (5)   60  days. 

Schrader  Iron  Works:  (I)  $2,69,'.;  (2) 
.^0,00  Olbs.;  (3)  San  I.'ranclsco;  (4)  net; 
(5)  as  specified. 

Judson-Paclfic  Co.;  (1)  $2,862:  t2> 
45,5(10  lbs.;  (3)  Fresno;  (4)  net;  (5)  as 
specified. 

Western  Iron  Works:  (1)  $2,910;  (2) 
46,000  lbs.;  (3)  San  Francisco;  (4)  net; 
(5)   30  days. 

California  Steel  Products  <  o. :  (I1 
$2,948;  (2)  48.400  lbs.;  (3)  S:.n  Fran- 
cisco;'(4)   net;   (5)   as  specified. 

Bids  held  under  advisement. 


CONTEIV1PLATED 

1,()S  ANGEI^ES-.  Cal.— Bridges,  cul- 
verts and  grade  separation  projects 
included  In  the  inventory  of  work 
projects  to  be  submitted  to  the  PWA 
prepared  hy  Uoyd  Aldrich.  City  Engi- 
neer and  Co-ordinator  for  Federal  and 
State  Emergency  Administration  Pro- 
j,-cts.  total  $42,445,300. 


March  12,   1935 
BIDS  OPENED. 

SAN  FRANCISCO.  —  Pacific  Coast 
Steel  Corp.,  20th  and  Illinois.  San 
Francisco,  :.t  $486  submitted  low  bid 
to  Jas.  T.  Forster,  General  Purchasing 
Agent,  Forest  Service,  85  Second  St.. 
San  Francisco,  under  Contract  No.  519 
for  furnishing  two  27/;-ft.  structural 
steel  beam  spans  for  the  Italian  B:.r 
Bridge. 
Complete  bids  follow: 
Pacific  Coast  Steel  Corp.:  (1)  $4Sn: 
(2)  weight,  12,21s  lbs.;  (3)  shipping 
point,  Alameda;  (4)  Terms,  net;  (5) 
Delivery,  as  specified. 

Golden  Gate  Iron  Works:  (1)  $531: 
(2)  6'/i  tons;  (3)  San  Francisco;  (4^ 
i"%;  (5)  f.s  specified. 
"judson-Pacific  Co.:  (1)  $555;  (2)  12.- 
700  lbs.;  (3)  San  Francisco;  (4)  net: 
(5)  as  .specified. 

Herriek  Iron  Works:  (1)  $560;  (21 
11.964  Ihs.:  (3)  Oakland;  (4)  net;  (5) 
as  specified. 

Schrader  Iron  Works:  (1)  $572;  (2) 
14.000  lbs.;  (3)  San  Francisco;  (4)  net; 
(5)   as  specified. 

Moore  Dry  Dock  Co.:  (1)  $624;  (2i 
13.000  lbs.;  (3)  Oakland;  (4)  net;  (5) 
as  specified. 

Minneapolis  Steel  &  Machinery  Co  : 
(1)  $685:  (2)  12.300  lbs.;  (3)  Los  An- 
geles;   (4)   net;   (5)   as  specified. 

California  Steel  Products  Co.:  (1) 
$698;  (2)  12.500  lbs.;  (3)  San  Franci.sco 
(4)   net;   (5)   as  specified. 


CAPITAL  CITY 
TITLE  COMPANY 

j,  C.  PALEN. 
Manager 

Q14  Seventh  Street 
Sacramento      ::      California 


HnlBey  Machinery  CVj. :  (1)  $770;  <2» 
I4..J00  ll)B.;  (3)  Hi.n  Hernnrillno;  (4; 
H%    10   dayn;    (6)    15  dnyB. 

All   bids   held    under   ndvlii*m»nt. 

CONTRACT    AWARDED 

YIIHA  COUNTY.  Cal.— M.  A.  Jen- 
kins, 3.160  Y  St.,  SJncramcnto.  at  $42.- 
143.40  awarded  contract  by  the  SInte 
Highway  Commission.  Sacramento,  for 
widening  seven  reinforced  concrete 
bridges  bctkeen  Wheatland  a  n  d 
.M.-irvsvllle    In    Yul.a    Ciinty 


BIDS    WANTED. 

SAN  JOAgLM.V  COI'.VTY.  Cal.— Un- 
til March  25.  11  A.  .M..  as  previously 
reported,  bids  will  be  received  by  the 
San  Joaquin  County  Hoard  of  Super- 
visors. County  Courthouse.  Stockton, 
for  the  construction  of  landings  s.nd 
approach  trestle  at  the  site  of  the 
Woodward  Island  Ferry  a<rr's«  Middle 
River  between  the  I^)wer  Jones  tract 
and  Woodward  Island,  about  15  miles 
west  of  Stockton. 

The  work  Involves: 

SCHEDULE  NO.   1 
Estimated   Cost,   $4,800 

(1)  2.680   l.f.    untreated  piles; 

(2)  45  MFBM  Douglas  fir  timber   ; 
(3  4.5   MFBM   Redwood  timber; 
(4)   205   l.f.    wire   fabric. 

SCHEDULE  NO.   2 
Estimated   Cost,   $6,600 

(1)  2.6S0  l.f.   creosoted  piles; 

(2)  45   MFBM    Douglas   fir    timber: 

(3)  4.5  MFBM  redwood   timber; 

(4)  205    If.    wire   fabric. 

Plans  and  specifications  obtainable 
;.t  the  office  of  County  Surveyor  Ju- 
lius B.  Manthey.  Ill  .S.  Sutter  Street. 
Stockton.  ' 


BIDS   WANTED. 

SIERRA  COUNTY.  Cal— Until  April 
3.  3  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission.  Sac- 
ramento, for  the  construction  of  :. 
reinforced  concrete  bridge  across  the 
North  Fork  of  the  North  Fork  of  the 
Yuba  River  at  Downieville.  consisting 
of  two  40  foot,  two  31  foot  and  two  9 
foot  spans  on  concrete  piers  and  grad- 
ing roadway  approaches. 

The  work  involves: 
(  1)   1.3    s.cres    clearing    and    grubbing 

right  of  way: 
I   2)   210  M.  gallons  water; 
(  3)  8.800  c.y.  rdwy.   excav..   unclass.; 
(  4)  1.490   c.y.   structure   excavation; 
(  51   126.000   sta.    yds.    overhaul; 
(  6)  67.500  lbs.  bar  reinf.   steel'; 
(  7)  455  c.y.  Class  A  Portland  cement 

concrete  (structure) ; 
(  8)   12  c.y.  Clf.ss  F  do  (railing); 
(  9)   150  c.y.  Class  A   Portland  cement 
concrete  (footing  blocks): 

(10)  62  l.f.  IS-in.  CMP; 

(11)  95   c.y.    sacked   concrete  riprap: 

(12)  1.720  c.y.   selected  stone  embank- 

ment; 

(13)  1   lot  misc.   items  of  work. 
Plans    and    specifications    obtainable 

from  the  above  office,  ^nd  on  file  at 
the  office  of  the  District  Engineer  in 
.San  Francisco.  Los  Angeles,  and  the 
district  in  which  the  work  is  situated. 


BIDS   OPENED 

IMPERIAL  COUNTY.  Cal.— Parish 
Bros..  12:2  N.  Gower  St..  Hollywood. 
at  $11,689  submitted  low  bid  and  rec- 
ommended for  award  of  contract  by 
the  Department  of  Public  Works.  Di- 
vision of  Highways,  at  the  office  of 
the  District  Engineer.  Union  Building. 
San  Diego,  for  constructing  a  bridge 
in  Imperial  County.  3.7  miles  east  of 
Hrawley  across  Alamo  river,  consist- 
ing of  eight  19-ft.  timber  trestle  .spans 
on  pile  bents. 

Total   bids   follow: 


22 


PACIFIC    CONSTRUCTOR 


(A)  Parish    Bros.,      Hollywood.      $11,- 

889.00. 
fB)   O.   U.   Miracle.     San   Diego,     $13,- 

199. S7. 
(C>  R.    E.    Hazard     Contracting     Co.. 

San  Diego.  $14,892.60. 
(D)  V.    R.    Dennis,      San    Diego,    $14,- 
824.60. 
I'nit   bids  will   lie  published   shortly. 


COIMPLETE    BID    LISTING 

l-MPKRIAI.    COl-NTY,     Cal.— Pari.sh 
Bros.,    1222    X.    Gower   St.,    Hollywood. 
at   $Il,6Sy   submitted   low  bid  and  rec- 
ommended   for    awurd    of   contract    by 
the  Department  of  Public  Works.   Di- 
vision   of    Highways.    E.    E.    Wallace. 
District    Engineer,    Union    BIdg.,    San 
Diego,    for    constructing    a    bridge    in 
Imperial    County,      3.7    miles      east    of 
Rrawley  across  Alamo   river,    consist- 
ing   of    eight      19-ft.       timber      trestle 
.<:p;nis   on   pile   bents. 
The  work  involves 
(1)1   only  detour  bridge  complete: 
(  2)   1    only    existing   bridge   to   be    re- 
moved and  disposed  of; 
(  3)   1500  c.y.  roadway  excavation  .un- 
classified: 
(  4)   90   c.y.    imported   gravel    (detour): 
(  5)  7  tons  fuel  oil  (detour): 
(   6)   119    tons   curshed   gravel   or   stone 

(bit.  treated  surfacing): 
(  7)   6   tons   cut-back   asphalt    (bitumi- 
nous treated  surfacing); 
(  8)   1815   ft.   furnishing   treated   Doug- 
las fir  piles,  including  test  piles, 
(  9)   49  each,   driving  do; 

(10)  60    M.    ft.    b.m.    redwood    timber, 

dense   select,    all-heart   structur- 
al grade: 

(11)  17  M.   ft.   h.m.   timber,   select,  all. 

heart  structural  grade; 

(12)  18     l.f.    .Ifi-in.     corru.    metal     pipe 

(rlo.se  riveted  and  soldered) : 

(13)  1    only,    concrete    Joint    for   corru 

metal    pipe    culvert; 

(14)  1   lot   misc.    items   of  work. 
Total  bids  follow: 

I  A)   Parish   Brothers.   Hollvwood.   .«11 
689.00. 

(B)  O.    U.    Miracle.    San    Diego.    $13.- 
199.27. 

(C)  R.  E.  Hazard  Contr.   Co.,   San  Di- 
ego,   $14,392.60. 

(D)  V.    R.    Dennis,    San    Diego,    $14.- 
824.50. 

Unit  bids  follow: 

(A)  (B)  (C)  (D) 

(  1)....    $746.00  $  925.00  $  95S.00  $1200  On 
(  2)....      250.00     1050.00       350.00     1500.00 

'  3) 60  .30  .50  .40 

(  4)....  1.80  3.50  9.00  2.50 

(  5)....       40.00  69.66  18.30  20. 0« 

'   S)  2.50  4.40  8.20  6.00 

(   7),  30.00         61.75         27.00  25  (lO 


.58 


.58 


.78 


.711 


(  9)..  19.00  20.0(1  26.00  20  00 

(10)  .85.00  80.35  .88.40  85  00 

nn  .85.00  85.35  90.00  87  00 

(12)...  10.50  ]2.2ri  20.00  7  no 

(13). .  33.00  26.00  75.00  40  00 

(14)  .  122.80  528.30  300.00  1200  On 


BIDS  OPENED 

S.AN  jr^AQUlN'  CO..  Cr.I.— I,ord  .-nd 
Hishop.  Native  Sons  Bldg.,  Sacramer;- 
to,  at  $8,835  submitted  low  bid  to  the 
State  Highway  Commission,  Sacra- 
mento, for  L  instruction  of  an  under- 
ground crossing  under  the  tracks  of 
the  A.  T.  &  s.  F.  Railwr.v  at  Fresno 
Avenue  near  the  City  of  Stockton. 
San  Joaquin  County,  consisting  of 
one  26-ft.  8-in.  steel  stringer  span 
with  timber  deck  on  concrete  abut- 
ments with  wing  walls  The  work  in- 
volves : 

(1)  2200    lln.    ft.    furnishing    creosoted 

Douglas   fir   piles,    including    test 
piles: 

(2)  60    each    driving    creosoted    Doug- 

las nr  piles,  including  test  piles; 

(3)  1300   cu.   yds.   excav.,    unclass; 

(4)  205  cu.   yds.  Class  A   Portland  ce- 

ment concrete; 
5)   12,000    lbs.    bar    reinforcing    steel; 

(6)  27.000    lbs.    structural    steel; 

(7)  3   m.    ft.    board    measure    creosoted 

Douglas   flr  timber; 


(8)    1  lot  miscellaneous  items  of  work. 

Total   bids  follow: 
i.\)    Lord    &   Bishop.    Sacramento.    J.S.- 

835.00. 
(H)   F.   Kaus,  Stockton,   $10,008.75. 
((')     John     Hachman.     Stockton,     $11.- 
174.00. 

(D)  Willard  X-   Biasolti.   Stockton.  $11- 
3i)7.50. 

(E)  John    Carcano,    San    Ri.fael.    $12  - 
291.25. 

Unit   bids  follow: 

(A)        (B)        (C)        (D)        (K) 

(1)  $        .60   $      .54    $      .62   $      .6(1   $      .65 

(2)  16.00     25.00     27.50     40.00     35.0" 

(3)  .60       1.00       1.50       1.00       1.25 

(4)  15.00     15.55     16.00     15.50     16.50 

(5)  .045   .06    .04    .06    .0425 

(6)  .06    .06    .06   6.00    .06 

(7)  80.00  136.00  110.00  90.00  85.00 

(8)  300.00  85.00  500.00  500.00  350.00 


22 — DREDGING      HARBOR 
WORKS  EXCAVATION 

PERMIT   ASKED 

LONG  BEACH,  Calif.  —  Application 
has  been  mi.de  by  the  Rohl-Connolly 
Company  for  War  Department  permit 
tc  dredge  a  loading  berth,  construct  a 
wharf,  and  drive  six  dolphins  near  the 
south  bank  of  Cerritos  Channel  f.nrt 
easterly  of  the  Badger  Avenue  draw- 
bridge at  Long  Beach, 

Drawings  showing  the  location  and 
plan  of  proposed  work  may  be  seen 
in  tlie  U.  S.  Engineer  Office,  751  South 
Figuerou  St.,  Los  Angeles,  until  11  A. 
M.,  Thursday,  March  21.  Major  H.  H 
Stickney,    District   Engineer. 


BIDS  OPENED 

SAN    DIEGO.    Cal. Chas.    and    F- 

W.  Steftgen,  2015  Bay  Front  St.,  San 
Diego,  submitted  low  hid  to  the  Pub- 
lic Works  Officer.  Naval  Operating 
Base.  11th  Naval  District.  foot  of 
Broadway,  San  Diego.  March  5,  at 
$5685  for  repairs  to  the  fender  system 
Station  Pier,  at  the  Naval  Operating 
Base  (Fuel  Depot),  San  Diego.  Spec- 
ificatons  No.  7877.  The  work  consists 
in  general  of  (a)  the  removal  of  20 
existing  damaged  fender  piles  and/or 
broken  fender  pile  stubs  of  the  main 
pier  and  the  provision  and  installation 
of  20  new  creosoted  fender  piles  to  re- 
place the  ones  removed;  (b)  the  un- 
wrapping of  one  existing  19-pile  dol- 
phin and  the  removal  of  four  exist- 
ing broken  piles,  and  the  provisiona  nd 
installation  of  four  new  creosoted 
piles  to  replace  the  ones  removed  and 
including  the  rewrapping  of  the  dol- 
phin; (c)  the  removal  of  existing 
broken  stubs  of  a  removed  13-pile 
dolphin  and  the  provision  of  new  ma- 
terials for  and  the  installation  of  a 
new  19-pile  dolphin  to  replace  the  one 
removed;  and  (d)  new  timbers  for 
wales  and  chocks,  new  bolts,  washers, 
lag  screws,  etc.,  as  required  for  mak- 
ing alterations  and  repairs. 

The   other  bids  were: 

M.    H.    Golden,    San    Diego,    $5812. 

V.  R.  Dennis  Constr.  Co..  San  Diego 

TO   ASK    FUNDS 

LOS  ANGELES.  Cal.— A  compre- 
hensive inventory  of  work  projects 
for  the  City  of  Los  Angeles  to  be 
submitted  to  the  Federal  Emergency 
Administration  of  Public  Works,  has 
lieen  prepared  by  Loyd  Aldrich,  City 
Engineer  and  Co-ordinator  for  Fed- 
eral and  State  Emergency  Administra- 
tion Projects.  Harbor  improvements, 
docks  and  warehouses,  railroad  ter- 
minal faciities.  and  miscellaneous 
dredging  projects  total  $15. 578. 50(1. The 
list    follows: 

Estimated  co.sts,    (1)  Labor;   (2)   Ma- 
terial.  Equipment.   Etc.: 
1st    St.,    Marine    Passenger    and    Gen 
Cargo  Terminal,    (1)   $1,111,000;   (5i 
$574. 
7th   St.   Marine  Passenger  and  General 


Cargo  Terminal   (1)   $1,111,000-  i 

$574,000. 
list   St.    Marine   Passenger  &  Genei 

Cargo  Terminal,  (1)  $1,111,000-  ( 

$574,000. 
Pier    "A"    St.    Marine    Passenger  ai 

Gen.  Cargo  Terminal,   (1)  $195  OC 

(2)    $89,500. 
-Marine    Cargo     Terminal— Wilmingti 

Water   Front.      (1)      $606,000;      r 

$286,000. 
5th    St.    Ferry    and    Landing    Faciliii 

(1)    $288,000;    (2)    $129,000. 
Commercial  Graving  Dock,   (1)  $3,3lc: 

000;    (2)   $1,764,000. 
West    Basin    R/W    Relocation     a  n. 

Drawbridge  Removal,  $614,500;  (- 

$208,000. 
Extension   of  Belt   Line   Terminal,  ( 

$614,500;    (2)    $208,000. 
Extension    of    Fish    Harbor.    (1)    $179 

800;    (2)    $183,200. 
Municipal  Wholesale  Fish  Market,  C 

$154,800;     (2)    $76,000, 
Miscellaneous    Dredging,    (1)    $239,101 

(2)    $20,700. 
Total    for    Harbor,    (1)    $9,069,000-    (; 

$4,543,900. 

BIDS   OPENED. 

SEATTLE,  Wash.— P  u  g  e  t  Soun 
Bridge  &  Dredging  Co.,  2n21)  16th  S.'CT 
Seattle,  at  $0.15  per  c.y.,  total  $21.7; 
submitted  the  only  bid  to  the  U.  f 
Engineer  Office,  Seattle,  for  dredgin 
145,000  c.y.  of  materi.-.I  from  Duwa 
mish  waterway. 


BIDS    WANTED 

PORTLAND.  Oregon— Until  Marc, 
ill,  3  P.  M.,  bids  will  be  received  b 
the  U.  .S-,  Engineer  Office,  306  Custom 
house.  Portland,  under  Bid  No.  35 
500.  for  dredging  a  channel  about  4S0 
feet  long,  150  feet  wide  and  3%  fee 
deep  at  low  water,  in  the  Willamette 
River  at  Jackson  Bend  Bar,  about  6 
miles  above  its  mouth  at  the  Colum 
Ilia  River,  Oregon.  The  work  involve-. 
dredging  and  disposing  of  approxi- 
mately 147,670  cu.   yds.   of  material.      - 

Plans    and    specifjcations    obtainablil 
from   above  office. 


BIDS   WANTED. 

LOS  AXGELE.S.  Cal.— Until  April  1 
:.'  P.  M.,  bids  will  be  received  by  the 
Los  Angeles  county  supervisors,  Hal 
of  Records,  for  the  construction  of  (■ 
wooden  bulkhead  on  the  west  side  o 
Emerald  Ave.  north  of  Foothill  Avei 
at  La  Verne  W;.sh,  La  Verne.  Th.' 
bulkhead  will  be  740  ft.  in  length  ant 
9  ft.  in  height,  with  wooden  posts  anci 
wooden  guard  fence.  Cast  Contrac= 
No.  O.  B.  448.  w.  B.  Armstrong,  12ti' 
floor.  Hal!  of  Records.  County  Bridge 
Engineer.  Mame  B.  Beatty,  501  Hal 
of  Records,   Clerk  of  the  Boi.rd. 


BIDS   OPENED, 

SANTA  MONICA.  Los  Angeles  d'  . 
Cal.— Merritt-Chapmf.n  &  Scott  Corp  . 
720  Wilmington  -  Redondo  Blvd..  San 
Pedro,  at  $11,103  submitted  low  hid 
.ind  recommended  for  award  of  con- 
tract to  the  Santa  Monica  City  Coun- 
cil for  constructing  an  extension  to  the 
lower  deck  of  the  municipal  pier.  The 
work  consists  of  an  extension  to  the 
lower  deck  of  the  pier  to  be  equipped 
with  eighty  50-ft.  buffer  piles,  spring 
shock  absorbers  and  two  dolphins. 

Complete  bids  follow 

Merritt-Chapman  &  Scott  Corp.,  S;in 
Pedro.  $11,103.00. 

Pan-Pacific  Piling  &  Const.  Co..  l.o,« 
.■\ngeles.    $12,000.00. 

Department  of  Public  Works,  Fort-e 
Account,  $12,293.16. 

23— IRRIGATION  PROJ. 

BIDS    WANTED 

OWYHEE   PROJECT,    Oregon-Idaho  , 
—  Until   March    2S.    10   A.   M.,    bids  will  | 
he    received    by    the    Bureau    of  Recla- 
mation.   Ont.nrio.    Oregon,    under   Spec. 
No.     669-D,     for     the     construction     of 
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'■nrthwork    nnd     utructurcii,     Klngmnn 

Mnin   Prnli)  uiul   KinKninn    Driiln   2.2a, 

'\lltcholl   Ilullc   DIvlHlon.  Owyhee   I'm- 

|.  ct,  niiir  Adrliin.  f>reKi>n. 

(    The  wnrU  liivnlvew: 

i(l)  DS.GOO  I'll.   yd8.  all  rlinmcn  i-xcuvh- 

t  lion   fipi-  drain; 

D  JSO  cii.  yd«.  d"  for  xtriiitureH: 
■'00  cu.  ydH.  back  (111; 
'  cu.   5d».   c'oncrele  In  kIi  uituien; 
M'  !i(|.  yd.x.  dry-nick  pavlnK; 

W.I    I'lacInK      4!i|iO      llig.    rcinrorcciniiil 
I  Itarit; 

1(7)   UiylnK    IfiOC    llii.    ft.    of    IB-ln.    ami 
j  4S-ln.   corriiKatt'd   metal  pipe: 

](»)  KrecllnB    .'i    MI-'HM     of    tlmlicr    In 
i  sirui-liire.". 

I     Spccincatlons    obtainable     from     IIh- 
'Bureau     of     Kcclaniatlon     at     Ontario. 

OreRon.   or  Denver.   Colorado,   without 
'ihniKi-      to    prospective      bidders;      to 

■  itlicts  Jl    Mot   returnable. 


APPLICATIONS    FILED 

SACHA.MKNTO.    Cal.  —  Applieatlons 

for   permit    to   appropriate    water   filed 

with    the    .'<-tale    Hepartment   of    Publk- 

Works.    nivLslon    of    Water    Ue.sourees 

durlnK    the    month    of    February.    VjSii. 

I      8227  (Del  Norte  County)  U.  S.  Siski- 

'  you    National      Forest,    (irants      I'ass. 

OreKon.     for    0.2.1    cii.     ft.     per    second 

from  an   unnamed  stream  tributary  to 

'  Middle    Fork   Smith    River.      To   be   di- 

'  verted   for  domestic   purposes. 

822S    (Siskiyou    County)    Michael    H. 
Bush.   Somes   Ifar,    Calif.,    for  3   cu.    ft. 
.  per   second    from    unnamud    gulch    and 
''  3    unnamed    springs    tributary    to    Sal- 
mon Uiver.     To  be  diverted  for  minini; 
and    domestic      purposes.        Estimated 
;  cost   $300. 

j  S221>  (Shasta  County)  Daniel  Hlgh- 
I  tower.  Schilling,  Calif,,  for  0,5  cu.  ft. 
per  second  from  S'outh  Liberty  Gulch 
I  tributary  to  Whiskey  Creek.  To  be 
.  diverted  for  Irrigation  and  domestic 
I   purposes  on  40  acres. 

8230  (Sierra  County)  Scales  Placer 
Mining  Co.,  ^/r  Geo.  F.  Taylor.  Dow- 
nieville.  Calif.,  for  5  cu.  ft.  per  second 
from  Rock  Creek  tributary  to  Canyon 
Creek  and  North  Fork  Yuba  River.  To 
be  diverted  for  power  purposes.  105.11 
theoretical  horsepower  to  be  developed 
Estimated    cost    $3000. 

S231  (Siskiyou  County)  Thomas  B. 
Wells,  15$2  E-Mth  St..  Oakland,  Calif. 
Wells.  1502  E-I4th  St.,  Oakland,  Calif., 
Valley  Creek  tributary  to  Indian 
Creek.  To  be  diverted  for  mining  pur- 
poses. 

8232  (Trinity  County)  H  A.  Dins- 
more  and  C.  W.  Taylor.  Fortuna.  Cal. 
for  0.2."i  cu.  ft.  per  sectmd  from  Hud- 
son Creek  tributary  to  Trinity  River. 
To  be  diverted  for  irrigation  and  do- 
mestic purposes  on  24  acres.  Esti- 
mated  cost   $400. 

8233  (Sierra  County)  E.  L.  Goldstein 
Company.  1,  Ruth  A.  Tnylar.  Downii- 
vllle.  Calif.,  for  2.'i  cu.  ft.  per  second 
from  Cherokee  Creek  tributary  to 
North  Fork  Yuba  River.  To  be  di- 
verled    for    mining    purposes. 

8234  (Sierra  County)  E.  L.  Gold- 
stein Company,  ''r  Huth  A.  Taylor, 
PownievlUe.  Calif.,  for  25  cu.  ft.  per 
second  from  East  and  West  Branches 
of  Cherokee  Creek  tributary  to  North 
D'ork  Yulia  River.  To  be  diverted  tor 
mining   purposes. 

S235  (Siskiyou  County)  H.  J.  Han- 
sen and  Karl  Johnson.  Happy  Camp. 
Calif.,  for  2  cu.  ft.  per  second  from 
Tanner  Gulch  tributary  to  South  Fork 
Indian  Creek.  To  be  diverted  for  min- 
ing purposes.      Estimated   cost   $50. 

S23C  (Siskiyou  County)  Ray  J.  Bar- 
ber. I'alo  Alto,  ("alif..  for  2fiO  cu.  ft. 
per  second  from  Scott  River  tributary 
to  Klamath  River.  To  be  diverted  for 
power  purposes.  8Sli  theoretical  horse- 
power to  he  developed.  Estimated 
cost.    $20,000. 

S237  (Siskiyou  County)  Ray  J.  Bar- 
ber.    F'alo    Alto,    Calif.,     for    2m    cu.    ft. 


per  aecond  from  Scott  River  tributary 
to  Klumnth  River.  To  he  diverted  for 
mining  purpoiieii.  Estimated  coat  120,- 
000. 

S2:is  I  Merced  County)  El  NIdo  Ir- 
rigation Dlntrlct.  El  Nldo.  Calif.,  for 
lIMi  111.  ft.  per  Hecond  direct  dlvcmlon 
nnd  10,000  acre  ft.  per  annum  under- 
ground Btorage  from  Duck  Slough 
lilbutaiv  to  Hear  Creek  thenco  San 
.loaiiuln  Ulver.  To  be  diverted  for 
irrigation  and  domostlc  purposen  on 
Ii.'no    acres 

S23!i  (Sierra  County)  Alpha  Hard- 
w.ire  *  Supply  Co..  Downlevllle,  Calif., 
for  0.205  cu.  ft.  per  second  from  2  un- 
named ravines  tributary  to  Woodruff 
I'reek.  To  be  diverted  for  mining 
I'urposes.      Estimated    cost    $300. 

.S2I0  (Sierra  County)  Alpha  Hard- 
ware &  Supply  Co..  Downlevllle.  Calif 
for  0,2  cu.  ft.  per  second'  from  2  un- 
named ravines  tributary  to  Woodruff 
Creek.  To  be  diverted  for  mining  and 
domestic  purposes.  Estimated  cost 
.fllOO. 

S24I(  San  Luis  Obispo  County)  City 
of  San  Luis  Obispo,  San  Luis  Obispo, 
Calif.,  for  2.32  cu.  ft.  per  second  and 
1799  acre  ft.  per  annum  from  Lopez 
Creek  tributary  to  Arroyo  Grande 
Creek.  To  be  diverted  for  municipal 
purposes.       Estimated    cost    $600,000. 

.S242  (San  Luis  Obispo  County)  City 
of  San  Luis  Obispo,  San  Luis  Obispo, 
Calif,,  for  25,000  ac.  ft.  per  annum 
from  Salinas  River  tributary  to 
I'acifle  Ocean.  To  be  diverted  for 
municipal  purposes.  Estimated  cost. 
$980,000. 

8243  (Riverside  County)  George  E. 
Sala,  Han  Jacinto.  Calif.,  for  0.036  cu. 
ft.  per  second  from  a  spring  tributary 
to  I'oppet  Creek.  To  be  diverted  for 
irrigation  and  domestic  purposes  on 
12  acres.     Estimated  cost  $500. 

8241  fNapa  and  Solano  Counties) 
nie  Nelson.  Trustee  for  District  to  be 
formed.  Suisun,  Calif.,  for  25  cu,  ft. 
per  second  and  16.000  ac.  ft.  per  an- 
num from  Wooden  Valley  Creek  and 
Suisun  Creek  tributary  to  Suisun  Bay. 
To  be  diverted  for  irrigation  and  do- 
mestic purposes  on  15.000  acres.  Esti- 
mated  cost   $750,000. 

8245  (Inyo  County)  Ingle  Carpenter. 
1111  Pershing  Square  Bldg..  Los  An- 
geles, Calif,,  for  1.3  cu.  ft.  per  second 
from  Rock  Creek  tributary  to  Ow^ns 
River.  To  be  diverted  for  power.  2.95 
theoretical  horsepower  to  be  develop- 
ed. 

8246  (Del  Norte  County)  Wm.  H. 
Arthur.  Crescent  C:ty.  Calif.,  for  0.025 
cu.  ft.  per  second  from  Rock  Creek 
tributary  to  Smith  River.  To  be  di- 
verted  for  domestic   purposes. 

8247  (Mono  County)  Mrs.  Leslie 
Warren,  Glendora,  Calif.,  for  200  gals, 
per  day  from  Glass  Creek  tributary  to 
1  Uvens  River.  To  be  diverted  for  do- 
mestic purposes.  Estimated  cost, 
?I00. 

S24S  (Mono  County)  R.  W.  Brown, 
I'.ishop,  Calif.,  for  1500  gals,  per  day 
from  Rock  Creek  tributary  to  Ownes 
River.  To  be  diverted  for  domestic 
purposes.      Estimated   cost   $1000. 

8249  (El  Dorado  County)  Dr.  A.  S. 
.Mmeida,  Dixon.  Calif.,  for  200  gals, 
per  day  from  a  spring  tributary  to 
South  Fork  American  River.  To  be 
diverted  for  domestic  purposes.  Esti- 
mated cost  $50. 

5250  (San  Benito  County)  Pacheco 
I'a.ss  Water  District.  Hollister.  Calif.. 
for  25  cu.  ft.  per  second  and  1200  ac. 
ft.  per  annum  from  Arroyo  De  Las 
Viboras  tributary  to  Pajaro  River. 
To  be  diverted  for  irrigation  and  do- 
mestic purposes  on  800  acres.  Esti- 
mated cost  $500. 

5251  (Inyo  County)  Frank  H.  Long. 
I'asadena,  Calif.,  for  0.05  cu.  ft.  per 
second  from  Coulter  Spring  tributary 
to  South  Park  Canyon.     To  be  divert- 


Ml  for  mlnlnic  and  domentJc  purpoiri. 
KHctlmatcd    com    $2000. 

82B2  (Del  Norte  County)  T,  I.  and 
(.jiura  A.  Hlneii.  Crenccnt  City.  Calif  . 
for  0.025  ru.  ft.  per  Hecond  from  Kock 
Creek  tributary  to  Smith  Ulver.  To 
be  diverted   for  domeatlc   purpoiea. 

8253  (Placer  County)  Stephen  F. 
Rloiu.  Ronevllle.  Calif.,  for  1.5  cu.  ft. 
per  aecond  from  Dry  (,'reek  tributary 
to  Sacramento  River.  To  be  diverted 
for  Irrigation  purposes  on  120  acrer. 
Estimated  coat   $1000. 

8254  Slaklyou  County)  B.  K.  Rrder. 
Somes  Bar.  Calif.,  for  2  cu.  ft.  per 
second  from  Fern  Flat  Gulch,  tribu- 
tary to  Salmon  River.  To  be  diverted 
for  mining  purpoaes.  Estimated  coat 
$25. 

8255  (Kern  County)  Crescent  Bay 
Council  Boy  Scouta  of  America,  Santa 
Monica,  Calif.,  for  0.01  cu.  ft.  per  aec. 
from  3  unnamed  springs  tributary  to 
San  Emigoio  Creek.  To  be  diverted 
for  recreational  and  domestic  pur- 
poses. 

8256  (Sierra  County)  L.  M.  Bunce, 
Tuba  City.  Calif.,  for  2880  gals,  per 
day  from  a  spring  tributary  to  North 
Yuba  River.  To  lie  diverted  for  do- 
mestic purposes.     Estimated  cost,   $50 

8257  (Amador  County)  Raymond 
Sllva,  Sacramento,  Cal.  for  270.000  ac. 
ft.  per  annum  from  Consumes  River 
tributary  to  Mokelumne  River.  To  be 
diverted    for    municipal    purposes. 

8258  (Amador  County)  Raymond 
Silva,  Sacramento,  Calif,  for  270,000 
ac.  ft.  per  annum  from  Consumnes 
River  tributary  to  Mokelumne  Kiver. 
To  be  diverted  for  power  purposes. 
13.360  theoretical  horsepower  to  be 
developed. 

8259  (Los  Angeles  County)  U,  S. 
Angeles  National  Forest,  Los  Angeles. 
Cal.,  for  0.003  cu.  ft.  per  second  from 
Upper  Atmore  Spring  tributary  to 
Santa  Clara  River.  To  be  diverted 
for  fire  protection  and  stock  watering 
purposes.      Estimated   cost  $250. 

8260  (Los  Angeles  County)  U.  S. 
Angeles  National  Forest.  Los  Angeles 
Calif.,  for  0.002  cu.  ft.  per  second  from 
Texas  Spring  tributary  to  Santa 
Clara  River.  To  be  diverted  for  fire 
protection  and  recreational  purposes. 
Estimated  cost  $250. 

8261  (Los  Angeles  County)  U.  S. 
Angeles  National  Forest,  Los  Angeles. 
Calif.,  for  0.005  cu.  ft.  per  second  from 
Shake  Canyon  Spring  tributary  to 
Pine  Canyon.  To  be  diverted  for  fire 
protection  and  recreational  purposes. 
Estimated  cost  $1500. 

8262  (Los  Angeles  County)  U.  S. 
-Xngeles  National  Forest,  Los  Angeles, 
Calif.,  for  0.002  cu.  ft.  per  second 
from  Hidden  Spring  tributary  to 
Santa  Clara  River.  To  be  diverted 
for  fire  protection  purposes.  Esti- 
mated   cost  $700. 

8263  (Los  Angeles  County)  U.  S. 
Angeles  National  Forest.  Los  Angeles, 
Calif.,  for  0.002  cu.  ft.  per  second 
from  Warm  Spring  No.  2  tributary  to 
Santa  Clara  River.  To  be  diverted 
for  fire  protection  purposes.  Esti- 
mated cost  $250. 

8264  (Los  Angeles  County)  U.  S. 
Angeles  National  Forest,  Los  Angeles. 
Calif.,  for  0.002  cu.  ft.  per  second  from 
Ruby  Spring  tributary  to  Santa  Clara 
River.  To  be  diverted  for  fire  protec- 
tion purposes.     Estimated  cost  $250. 

S2f.5  (Butte  County)  Jack  L.  Morri- 
son. Stirling  City.  Calif.,  for  1  cubic 
foot  per  .second  from  Fail  Creek  trib- 
utary to  West  Branch  Feather  River. 
To  be  diverted  for  mining  and  do- 
mestic purposes. 

8266  (Inyo  County)  J.  C.  Hodge. 
Independence.  Calif.,  for  6000  gals,  per 
day  from  an  unnamed  stream  in 
Water  Canyon  tributary  to  Pann- 
mint  Valley.  To  be  diverted  for  rc- 
rreationai  purposes.  Estimated  cost 
$1000. 
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8287  (Siskiyou  County)  George  M. 
Hubbard,  Selad  Valley.  Calif.,  for  37 
cu.  ft.  per  second  from  Seiad  and 
Canyon  Creeks  tributary  to  Klamath 
Kiver.  To  be  diverted  for  mining 
purposes.      Estimated   cost   $4000. 


25 — MACHINERY  AND 
EQUIPMENT 

BIOS    OPENED. 

P.\X  FRANCISCO.  —  Following  bid.« 
received  by  Jas.  T.  Forster,  Assistant 
General  Turchasing  Agent,  Forest  Ser- 
vice, 85  Second  Street,  under  Contract 
No.  520,  for  furnishing  one  full  hy- 
draulic type  auto  lift,  5-ton  capacity, 
fob  bidder's  shipping  point: 

Wavne  Co.,  Bovle-Dayton  Division, 
IMS.  ' 

HaJIett  Mfg.  Co.,   $205. 

Paramount  Mfg.  Co.,  $205. 

Chanslor  &   Lyon,  $237.40. 

J.  D.   Cochin  Mfg.  Co..  $245.25. 

Fred  K.   Bamett  Co.,   $285. 

All  bidders  of  San  Francisco. 

Bids   held    under  advisement. 


BIDS    OPENED. 

TRINITY  COUNTT,  Cal.— Identical 
low  bids  at  $0.68  per  hour  were  sub- 
mitted by  the  Hayward  BIdg.  Supply 
Co.  and  the  Hayward  BIdg.  Material 
Co.,  Atherton  tnd  Jackson  Sts.,  Hay- 
ward, to  the  Bureau  of  Public  Roads, 
807  Sheldon  BIdg.,  461  Market  St.,  San 
PYancisco,  for  the  rental  of  two  2-cu. 
yd.  dump  trucks  for  400  to  600  hours. 
To  be  used  on  California  Forest  High- 
way No.  5,  the  Douglas  City-Peanut 
Ni^tlonal  Forest  Highway  In  Trinity 
County. 

Complete  bids  follow: 
Hayward    BIdg.   Supply  Co.,    Hay- 
ward    $0.«8 

Hayward    Building   Material   Co., 

Hayward     S8 

Eugene   Delia    Rosa,    Martinez    (1 

truck)     69S 

Bruno    Sklbo,    Oakland B93 

Rock   *  Gravel  Equip.  Co.,   Oak- 
land    - 71 

F.  M.  Maestretti.  Oakland 74 

J.   P.  Breen,  Sacrs-mento 75 

E.    Barbettlnl.    Oakland 76 

L.   Green,    Oakland 795 

Burkholder  ft   Miller,   Oakland 845 

Eugene   Delia   Rosa.    Martinez    (1 

truck) 8n 

Paul    Entremont,    Colus;^ l.Ofl 

S.   Eastwood.   Fawn  I>odge 1.00 

Thos.    Ashurst,    Hoplanfi 1.45 

E.  Barbettini  submitted  a  b'd  of  $.6ri 
per  hour  for  a  I'A-yA.  truck,  which 
is  not  acceptable. 

Bids  held  under  advisement. 


BIDS   OPENED. 

TRINITY  COUNTY.  Cal.— Following 
bids  received  by  the  Bureau  of  Public 
Roads.  807  Sheldon  BIdg..  461  Market 
St.,  San  Francisco,  for  the  rental  of 
one  %,  14  or  V4  cu.  yd.  power  shovel 
for  400  to  600  hours.  To  be  u-sed  on 
California  Forest  Highway  No.  5,  the 
Dougla.s  City-Peanut  N!.tionaI  Forest 
Highway  in   Trinity  County: 

Contractors  Mchy.  Exchange,  Oak- 
land: $250  per  month  plus  $100  trans- 
portation, 96c  per  hour  for  operator. 
J.nd  95c  per  hour  for  gas  and  oil,  for 
a   Bear  Cat  Jr.   3/10  cu.  yd. 

C.  W.  Westover.  Hayward.  $3.65  per 
hour  for  a  Bay  City  %  cu.  yd. 

Harrison  &  Harrison,  Oakland.  $5.50 
per  hour  for  a  P  &  H  %  cu.  yd. 

J.  P.  Breen.  S;.cramento.  $4.40  per 
hour  for  a  Universal   %   cu.   yd. 

Rock  &  Gravel  Equipment  Co..  Oak- 
land. $5.70  per  hour  for  a  Fordson 
%   cu.   yd. 

S.  Eastwood,  Fawn  Ixidge,  $.',.30  per 
hour  for  an  Inaley  %  cu    yd. 

Rids  held    under  6.dvlsement. 

CONTRACT   AWARDED 

LOS  ANGELES,  Cal. —Pacific  Coast 
Iron  &  Steel  Co.   awarded  contract  by 


the  Metropolitan  Water  District  March 
8  {.t  $9939  for  furnishing  122  ft.  6-iii. 
of  movable  steel  telescoping  interior 
forms  and  87  ft.  6-in.  exterior  forms, 
for  12-ft.  4-in.  diameter  monolithic 
syphons.     Spec.    No.    89. 

Blaw-Knox  and  Western  Pipe  and 
.steel  Co.  awarded  contract  for  fur- 
nishing .1  traveler  under  same  speci- 
fications. 


$100,000.    and    construction    of  a   fores 
fire   lookout   tower. 


BIDS    OPENED 

LONG  BEACH.  Cal.— Bids  for  fur- 
nishing f.o.b.  gas  department.  one 
portable  air  compressor.  Spec.  No. 
C-548.  were  opened  by  the  Long 
Be.ich  City  Manager,  R.  M.  Dorton, 
March   11.     The  bids  were: 

Oarlinghouse    Bros $1400 

Gardner-Denver    Co 1615 

Chicago    Pneumatic    Tool   Co 1615 

Smith    Booth    Usher    Co 1750 

Brown-Bevis    Equipment    Co 1750 

Ingersoll-Rand     Co 1750 

Worthington  Co 1750 

Sullivan    Machinery    Co 1900 

Alt.,   $1750. 
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RAILROADS 


BIDS   WANTED 

PITTSBURG.  Conta  Costa  Co..  Cal. 
—The  Shell  Chemical  Co..  Drawer  F. 
Pittsburg.  9r  Irving  C.  Roth.  Engi- 
neering Dept..  is  taking  informal  sub- 
bids  under  Inquiry  No.  C-139.  for  the 
following    railroad    equipment: 

(1)  4600   ft.   standard   rail; 

(2)  1200    railroad    ties; 

(3)  Frogs  and  .switches; 

(4)  One   wooden   gondola   car  with   re- 

movable  sides   to   meet   railroad 
speeificat'^ns. 


28  —  FIRE  EQUIPMENT 

PREPARING    SPECIFICATIONS 

HEALDSBURG.  Sonoma  Co..  Cal.— 
Healdsburg  City  Council  has  author- 
ized preparation  of  specifications  for 
a  350-gallon  capacity  fire  truck  and 
pumper. 


DATE   SET. 

KINGS  COUNTY.  Cal.— Kings  Coun- 
ty Board  of  .Supervisors  has  set  March 
21  as  the  date  for  a  heiwring  on  the 
formation  of  the  West  Side  Fire  Pro- 
tection District,  comprising  the  Sun- 
set and  Reefe  school  districts.  J.  C. 
Griswold.    fire    warden. 


CONTEMPLATED 

CONTRA  COSTA  COUNTY.  Cal.— 
County  Surveyor  R.  R.  Arnold  has 
submitted  a  list  of  25  fire  prevention 
projects  to  the  Northern  California 
District  PWA  office  in  San  Francisco 
for  approval  and  report  on  possible 
financial  aid.  Expenditure  of  $133,060 
for  material  and  equipment  is  esti- 
mated, including  fire  truck.  $8000;  fire 
alarm  system.  $8000:  five  water  tanks. 
$15,000,  etc.  * 


CONTRACT    AWARDED 

LOS  ANGELES  COUNTY.  Cal.— 
Sully-Miller  Contracting  Co..  1500  W. 
7th  St..  Long  Beach.  at  $56,149.80 
awarded  contract  by  the  S-tate  High- 
way Commission.  Sacramento,  for  0.7 
mile  grading  and  paving  with  Port- 
land cement  concrete  and  asphalt  con- 
crete in  the  cities  of  Long  Beach  and 
Signal  Hill,  between  Stanley  Avenue 
and   Loma  Avenue. 

30— RESERVOIRS  &  DAMS 

PREPARING    PLANS. 

SEATTLE.  W^ash.— Plans  are  heinit 
prepared,  under  the  supervision  of 
City  Water  Superintendent  Walter 
Fowler,  for  the  construction  of  the 
Cedar  River   Watershed. 

Work  will  include  construction  of  a 
concrete  dam  to  replace  existing  dpni 
at  Land.sburg  Intake,  estimated  to  cosi 


PLANS   COMPLETED. 

SANTA  CLARA  COUNTY,  Calif,— 
Plans  and  specifications  for  Coyote' 
Dam  have  been  approved  by  direetorsi 
of  the  Santa  Clan,  Water  Conserva-i! 
tion  District  and  submitted  to  A,  D.  ' 
Wilder,  state  PWA  engineer,  for  ap-,' 
proval.  Coyote  dam  is  the  largest  ofi, 
five  earth-fill  dams  being  constructed"; 
by  the  district  in  the  vicinity  of  Ss.ri 
Jose  and  Los  Gatos.  It  will  be  900  tt.1 
in  length  at  the  crest  and  120  ft,  iii 
height.  Fred  H.  Tibbetts.  Alaska  Com- 
mercial BIdg.,  San  FYancisco,  is  chief 
engineer  for  the  district. 


BIDS    WANTED 

FORT  PECK,  Mont.— Until  April  3. 
11:00  A.  M.,  bids  will  be  received  by 
the  U.  S.  Engineer  Office.  707  Postal 
Telegraph  BIdg..  Kansas  City.  Mo., 
Capt.  Theodore  Wyman  Jr..  Asst.  Di- 
vision Engineer,  for  furnishing  all 
labor  and  materials  and  performing 
all  work  for  constructing  spillway  gate 
structure,  cut-off  structure,  and  ap- 
purtenant works  for  the  Fort  Peck 
dam.  Federal  Project  No.  5.2-30/70. 
Plans  may  be  secured  from  the  above 
office  upon  receipt  of  certified  check 
or  money  order,  for  $200,  made  pay- 
Tble  to  the  Disbursing  Officer. 


BIDS    OPENED 

HILLSBOROUGH,  San  Mateo  Co., 
Cal. — Charles  Pedersen,  734  Prospect 
Row,  San  Mateo,  at  $7432  submitted 
the  lowest  of  nine  bids  received  by 
W.  C.  Hammatt,  Engineer,  804  N, 
Tuxedo  Ave.,  Stockton,  for  the  con- 
struction of  a  500,000  gallon  concrete 
reservoir  on  the  Black  Mountain  Rd., 
Hillsborough,  for  the  Hillsborough 
Water  Company. 

The  engineer's  estimate  for  the 
work    was    $6414. 

Bids  were  taken  from  a  selected  list 
of  contractors.  *  / 


LOW     BIDDER 

BONNEVILLE,  Oregon— Pacific  Car 
&  Foundry  Co.,  White  BIdg.,  Seattle, 
at  $101,005  on  Schedule  I  for  furnish- 
ing derricks  and  emergency  dam,  and 
at  $7159  on  Schedule  II,  for  unwater- 
ing  gates  and  stop  logs,  submitted 
low  bid  to  the  U.  S.  Engineer  Office. 
Customhouse,  Portland,  under  Bid  No. 
35-457,  for  furnishing  and  installing 
one  derrick  and  the  stop  lock  emer- 
gency dam.  and  for  furnishing  one 
derrick.  three  valve  chamber  un- 
watering  gates  and  fifty  stop  logs,  for 
the  Bonneville  Dam. 

Complete  bids  will  be  published 
shortly. 


31 —PIPE  LINES    &   WELLS 


BIDS    OPENED. 

SAN  FRANCISCO.  —  Following  bids 
received  by  Jas.  T.  Forster.  Assistant 
General  Purchasing  Agent.  Forest  Ser- 
vice, 85  Second  Street,  under  Contract 
No.  521.  for  furnishing  one  shallo\s 
well  water  supply  system,  fob  bidder's 
shipping  point: 

Woodin   &   Little,    $312-    2%    10  duys. 

Pacific  Pump  &  Supply  Co..  $395.45; 
2%   30  days. 

Fairbanks-Morse  Co..  $399.30;  2%  10 
days. 

Simonds  Machinery  Co..  $428.37;  2% 
30  days. 

All  bidders  of  San  Francisco. 

Bids   held   under   advisement. 


CONTRACT    AWARDED 

SAN  FRANCISCO  —  Pacific  Bridge 
Co..  llin  Balfour  BIdg..  San  Francisco, 
at  $698,226.25.  on  Proposition  "A", 
awarded  contract  by  the  Public  Utili- 
ties Commisision.  City  Hall,  under 
Spec.  No.  W.  D.  53,  for  construction 
of  a    double   line     of  54-in.     submarine 
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pipe.  Hpproxlmntfly  2«'I0  ft.  In  Icnglh. 
iicroim  lh<-  KoutlKTly  nrin  nf  Snn  l-'raii- 
.  iKco  »n.v  "I  l)iiml>ailoii  Wlinll,  from 
a   point   ioi'iilcd  on   tlin  i-aiitcrly   nhori' 

',if  Han  KriinclHro  Hny,  about  3H  inlh-ii 
HCKlt-rly  from  town  of  Newark  In  Aln- 
iMPdu  foiinly.  to  the  .-xlKlInK  calHiii'n 
•il  tli»  eaulcrly  end  of  the  San  Krnn- 
i  laeo  Wnter  Iieiwrlnient'B  »  t  e  c  1 
l.rlrtK'-.  "I'o"!  "  '"'I''"  '"axterly  from 
Uedwood  flly.  Shu  MhK-o  County; 
and  n  iilnRle  line  of  r.4-ln  pipe,  ap- 
proximately «&  f.'el  lonK.  acroB" 
N'ewHik    Slouch,    a    nuvinalilc   ehannol. 

I  At    H     point     Hhout     2     miles     westerly 

I  frnni   the  town   of  Newark. 

The  propu»<il  nuliMiarlne  pipes  will 
he  lu.d  northerly  "f  and  in  general 
imrnllel  to  the  exl.sllnK  42-lii.  cant 
Iron  mihmatlne  i)ii)e  line  of  the  San 
KranelHco  Water  Department,  which 
in  locuted  northerly  of  the  Southern 
I'arilli'  Cninpany's  rallro;i<l  liridge-s  al 
the»e    eroKRiMK.s. 

The  eontracl  <o\ers  oi  addition  t" 
■  he  furnishing  and  in.stallinK  of  llie 
submarine  pipe  lines  proi)ir:  the  fur- 
iilrhinK  and,  or  in.italllng  of  the  nec- 
iHsary  valve.«.  titting.s  and  pipe  con- 
necting Willi  the  t;0-in.  and  76-in. 
pipe  on  the  liridge  and  extending 
ilown  tlirough  the  caisson  to  the  sub- 
marine outlet.",  including  all  a\ixiliary 
piping  and  appurtenances,  all  steel 
work  and  concrete  supports,  all  elec- 
irleal  woik.  and  the  hou.sing  struc- 
ture over  the  caisson;  the  removal  of 
<ertain  porliims  of  the  existing  16-in. 
submarine  pipe  lines  of  the  San  Fran- 
cisco Water  DeiMirlment;  f.ie  furnish- 
ing and  inslalllng  of  the  connections 
between  tlie  submarine  pipes  at  the 
east  shore  of  the  Kay  with  the  exist- 
ing fiO-ln.  pipe  and  Hie  (>6-in.  pipe  be- 
ing (diislrucied  under  Contract  No. 
\V.  li.  •Hi;  the  furnishing  and  install- 
ing of  ilic  connection  with  the  new 
(ie-in.  line  on  both  sides  of  Newark 
slough:  all  excavation  and  backfill: 
furnishing  and  installing  the  neces- 
sary sui)port  for  the  pipe  including 
pile  trestles,  rock  fill  and  tremie  co. 
ciele:  the  satisfactory  testing  of  the 
line  and  its  delivery  to  the  City  com- 
plete and  ready  for  service. 

I'nder  Proposition  "A"  the  required 
submarine  pipe  construc*ion  shall 
eonsist  of  pipe  with  langed  jolnl^ 
.«upporled  on  submarine  pile  trestles. 
The  pipe  shall  be  fabricated  of  %-in, 
steel  plates,  coated  outside  with  bi- 
tuminous enamel  and  a  jacket  of  rein- 
forced gunite  6-in.  thick.  The  inside 
of  the  pipe  shall  be  coated  with  a 
spun  liiluminous  enamel  lining.  The 
lengtii  of  sections  In  which  the  pipe 
is  to  be  fabricated  and  laid  is  op- 
tional wilh  the  Contractor,  Joints 
will  be  made  by  means  of  flanges, 
bolted  up  under  water-  an<l  encased  in 
blocks  of  tremle  concrete.  The  pile 
trestle  supporting  the  pipe  shall  be 
composed  of  pile  bents  spaced  general- 
ly on  20-ft,  centers,  plus  or  minus, 
pbicd  in  trenches  dredged  for  the 
purpose;  the  trenches  are  to  be  back- 
niled  with  excavated  material  after 
the  pipe  lines  have  hem  <-ompletcd 
and   tested. 


BIDS   OPENED 

FAN  KUANCJSCO— Herni:.n  hawson 
("o..  tliS  Tehama  Street,  at  J77.04n.);i 
submitted  low  Md  to  the  Department 
of  nubile  Works,  hoom  2:>\.  City  Hall, 
for  Installing  Section  H.  Potrero  Dis- 
trict Blxtension.  Auxiliary  Water  Sup- 
ply System,   for  KIre   E'rolection, 

The  work  involves: 

Cast   Iron   Pipe  and   Special   Ca-'^tlng^ 
In   Place: 
(  1)   1215     l.f,     16-in      CUss     H     double 

spigot,   plain: 
'   21  51S  1  f    Ifi-ln,  do,  liicEwl. 
(  •■«>   1S4    If,     16-in     Class    H     l^°ll    ;.nd 
'Pigot.   plain; 


(  O  249  l.f.  16-ln.  fMnss  f!  Iiell  and 
spigot.  lugged; 

(   fi)    nil   l.f,   do.    plain: 

(  8)  46r.2  l.f.  12-ln.  Clans  II  b-ll  ao.l 
spigot,  plain; 

(  7)  17(1  l.f.  12-ln.  Class  H  double  spo- 
got,    lugged: 

(  8)  062  l.f.  12-ln.  ClasM  H  bell  and 
spigot,  lugged: 

(  »)  B47  l.f.  lO-ln.  Class  II  double  spi- 
got,   plain: 

(10)  77    If     do.    lugged; 

(11)  4548    l.f.    in-ln.    '"li'-s    II    b.ll    and 

spigot,  plain; 

■12)   SIS   l.f.    do    lu(,ged; 

(13)  304  l.f.  .S-ln.  Class  II  bill  and 
spigot,  lug«ed: 

(141  2."  in-in.  gate  valves,  recondition- 
ed (not  in  place); 

<n,)   6  I4-ln,  gale  valves  in  place; 
(Ifi)   25  10-in,  gate  valves  In  place; 
(17)   32  S-ln.  gate  valves  In   place: 
(IS)   32  stand.  H.  P.  hydrants  In  |)Iaee: 
Note:    Items    1    to    18    inclusive,    cast 
iron  pipe,  valves,  hydrants  and  special 
castings,  will  he  furnished  by  the  city 

delivered: 
(l!i>  Sii,24n  lbs.  pig  l«ad.   furnishid  and 

(20)  22.100  lbs.   cast  steel  special  cast- 

ings,   furnished    and    delivered: 

(21)  28,088   lbs.   cast    iron   special   cast- 

ings, furnished  and  delivered; 

(22)  27., 183  lbs,  manhole  and   valve  box 

cast   iron   frames,   covers   &   dust 
pans,   furnished  and   placed; 

(23)  ."7.461   pounds   wrought   iron   bolts. 

nuts  and  washers,  furnished  and 
placed; 

(24)  2.228  lbs.  relnf.  steel,  furnished  .^• 
placed; 

(2!))  34  c.y.  Class  B  concrete  in  place: 

(26)  ni.'i7  c.y.   excavation  and  backfill: 

(27)  43,864    sq.    ft.    asphalt    -    concrete 

pavement  (2x6-in,)  Class  F  cone. 

(28)  288    s(|.    ft,    concrete    sidewalks    (1 

course) ; 

(29)  20  c,y,  broken  rock,  furnished  and 

placed; 

(30)  4.S    tons    bell    and    spigot    pipe    or 

double-   spigot    pipe   without   lugs, 
in  Classes  C  to  H  inclusive  and  in 
nominal  diameters  of  8-  to  18-in, 
inclusive; 
(311   12    tons   do,    with    bolting   lugs. 

Note:    Items    19    to    31    inclusive:    all 
materials,  including  pipe,  shall  be  fur- 
nished  by  the   contractor. 
Total  bids  follow: 

(A)  Herman    I.awson    Co,,    San    Fran- 
cisco,  $77,049  19. 

(B)  Pi.cific  Pavements  Co..  San  Fran- 
cisco. $79,993.24. 

(C)  K,  .1,  Treacy,   San  Francisco,  $S4,- 
703.19, 

(D)  Katon    &    Smith.    San    Francisco, 
$88,164.31, 

(E)  Robt.  B.  McNair  and  TI,  Could 
Sacn.mento,    $93,241,54, 

Unit   bids  follow: 

(A)  (B)  (C)  (W  (K) 

(I)  .  $1,08  $1,54  $2,43  $3,5"  $2,34 
(  2)     1.25   1.54  2,36  3,50  2,59 

(  3) 92   1.17  2  85  3,05  2  31 

(  4)  ..   1,37   1.17  2.37  3,05  2,59 

f  5) 89  1.17  2.61  3.05  2.34 

(■  6)      ,59  1.09  2  20  2.50  2,17 

(  7)     1.47   1.46  1.59  2.80  2.32 

(  8) 57  1.09  2.61  2.55  2.32 

(  9)      .90   1.30  2.11  2.05  2  1? 

(10)  .   1.05   1.30  1.69  2.90  2,22 

(II)  .  .51  1.12  2.30  2.40  2.12 
(12)..    .48   1.12  1,6S  2,40  2  22 

(13)  .   1.08   1,00   1.03   2.55   2.42 

(14)  26.00  41.80  35  00  56,00  30.00 
(15).  lS,nn  20,00  38,00  58,00  30.00 
(16),.  15.00  13.00  38.00  36.00  30,00 
(17),.,,  5.30  12.00  15.00  18.90  30.00 
(18),,       8.00  15.00  25.00  27.00  42.00 

(19) 05  .06  ,04  .0385     .04 

(20) 21  .25  .21  .20  .21 

(21)  .055       .07         .05         .05         .10 

(22)  .  .08  .07  .065  .055  .06 

(23)  .  .11  .14  .095  .09  .10 

(24) 07  .06  .05  .04  .06 

(25).  18.50  40.00  25.00  20.00  22.00 

(26),  .  3.45  2.39  183  1.60  ;,2S 

f27),  .235  .24  20  .21  26^ 

f28).  .22  ,12  12  14  2" 

(29)  3.00  3.00  3.00  2  on  4  30 


(30).        48. to     49.50     HO.OO     U.OA  4(.60 

(21)         68.50     59.50     70  00     (10.00  M.5» 

All    bids    referred    In   the   City  Kngl- 
neer  and   the  PWA.              * 


32 — SEWERS     &     SEWAGE 
DISPOSAL  PLANTS 


BIDS    WANTED. 

SKATTI.K.  Wash. --Until  Mi.reh  21. 
10  A.  M..  bids  will  be  received  by  the 
Seattle  City  Council.  County-City  nid«. 
for  the  <  (inMlriiciion  of  Ihe  Ijiurel- 
hurst  Trunk  Sewer.  The  work  will 
Involve  the  following  apprf)Xlmal<. 
Items: 

(1)  10.380    ft.     clay    or    concrete     pipe 

sewer  varying  from  8-   to  36-ln  , 

(2)  6.534    ft,    42-in,   concrete  sewer.  In- 

cluding 1. 528  ft,  of  tunnel; 

(3)  2.025    ft,    48-ln.    concrete   sewer; 

(4)  280   ft.    30-ln.    wood  slave  pipe; 

(5)  Storm     water     outfalls,     necessary 

manholes,  overflow  chi.mber,  el^-, 

(6)  2     pumping    stations     exclusive    of 

pumping  units. 
Plans    and    specifications    obtainable 
from   City   Engineer   Thomas    Beeman, 
County-City    BIdg.,    Seattle. 

CONTRACT    AWARDED 

I"H(1K.N'IX.  Ariz.— T'le  Torson  Con- 
struction C*(  ,  Cincinnati,  Ohio,  at 
$277,762,20  awarded  contract  by  the 
Phoenix  City  Council,  March  5.  for 
constructing  the  new  storm  drain 
systi-m. 


ENGINEERS    RETAINED 

EI.,  CENTKO.  Imperial  County.  Cal. 
— Koebig  &  Koeliig.  engineers,  821 
H.  W,  Hellman  Bldg.,  Los  Angeles, 
have  been  retained  by  the  El  Centro 
City  Council  as  consulting  engineers 
to  Phil  W.  Knights,  city  engineer.  In 
cennection  with  the  construction  of 
(lie  new  outfall  sewer. 


CONTEMPLATED. 

I.OP  ANGELES,  Cal— Sanitary  sew- 
er projects,  storm  drains,  disposal 
lilanis  and  miscellaneons  projects  in- 
cluded in  the  inventory  orf  work  proj- 
ects to  be  submitted  to  PWA,  pre- 
pared by  Lloyd  Aldrich.  City  Engineer 
and  Co-ordini.tor  for  Federal  and  State 
Administration  Projects,  total  $56,290- 
785. 


BIOS  OPENED 

SAN  FR.\NCISCO.  —  W.  C.  Akard. 
225  Cervantes  Blvd..  at  $7,466.20  sub- 
mitted low  bid  to  the  Department  of 
Public  W^orks.  City  Hall,  for  the  con- 
struction of  the  Merced  District  Sani- 
tary Relief  Sewer, 

The  work  involves: 

(1)  2103  l.f,  8-in.  cast  iron  pipe  sewer; 

(2)  5.5    M   B    M    creosoted    Dough. s    fir 

trestle; 

(3)  9  manholes. 
Total  bids  follow: 

(A)  W.  C.  Akard $  7.466.20 

(B)  Chas.  L.  Hi.rney 7.934.4.' 

(C)  Robert   B.  McNair  and  H. 
Gould,  Oakland  8,459.05 

(D)  W.  J.  Tobin.  Oakland 8, 990. .15 

(E)  Fav   Improvement  Co 9,091  66 

(F)  E    J.  Treacy 9.233.31 

(G)  M.   Bertolino  9.237.8;" 

(H)   Theo.   Cohn  9.494.79 

(I)  MacDonald  &  Kahn ll,S05.2>i 

All  bidders  of  Si.n   Francisco  unless 
otherwise  noted. 
Unit   bids  follow: 

(1)  (2)  <3) 

(A)  ..  - $2,90         $  85.00         $100,0' 

(B)     3.15  104.00  82.00 

(C)  _     3.35  100.00  96.00 

(D)  3.65  100.00  S5.00 

(B)     3.22  250.00  105.00 

(F)  „  3.77  90.00  90.00 

(G)  S.63  128.00  100. Oil 

(H)  3-S3  60.00  100. 00 

<I)  4.76  ISO. 00  120.00 

All  bids  referred  to  the  d'v  Engl- 
neer  and  the  PWA.  * 
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33—  WATER  WORKS 

TO    ASK    FUNDS. 

WALNl'T  CUKEK.  Contra  Cos!:\ 
Co.,  Ci.1.— Walnut  Creek  City  Cnun- 
ril  and  Fire  Commission  liave  under 
consideration  a  plan  to  seek  FWA 
funds  to  finance  construction  of  a  new- 
water  system  estimated  to  cost  be- 
tween JlO.nOO  and  JSO.OnO.  Grant  of 
;!0%  of  the  cost  of  labor  :.nd  mate- 
rials will  be  asked.  E.  B.  Bradley, 
mayor. 


PROJECT  APPROVED. 

LOS  ANGELES  COUNTY,  Cal.— S  E 
R  A  has  approved  appropriation  of 
}13,1S4  for  water  mains  and  landscap- 
ing at  the  EI  Monte  Division  of  Sub- 
sistence Homts,  Los  Angeles  County. 
Work  includes  excavj.ting,  backfilling, 
laying  lot  piping  for  water  supply,  tree 
surgery,  tree  planting  and  street  park- 
way clearance.  The  project  will  be  su- 
pervised liy  Ross  H.  Gast  and  will 
employ  one  timekeeper  and  29  Ir.bor- 
ers.  ' 


BIDS   WANTED. 

SANTA  CLARA  COUNTY,  Calif.— 
Until  March  25.  10  A.  M.  (to  be  open- 
ed at  10:15  A.  M.)  new  bids  will  be  re- 
leived  by  the  Directors  of  the  Santa 
Clara  Valley  Water  Conservation  Dis- 
trict, Rom  62,  Grant  Bldg.,  San  Jose. 
for  construction  of  two  pumping  plants- 
Lester  and  Doetch  w-ell  replacements. 
Work  includes  furnishing  and  install- 
ing three  deep  well  type  pumps,  in- 
f-luding  motors  and  wiring,  construc- 
tion of  steel  supporting  towers  and 
metal  pump  houses.  PWA  Project  No. 
6051. 

Plans  and  specifications  obtainable 
from  Chief  Engineer  Fred  H.  Tib- 
betts,  1320  Alaska  Commercial  Bldg,. 
San  FVancisco,  or  from  Leroy  Ander- 
son, Secretary  of  the  District,  Room 
62,  Grant  Bldg.,  San  Jose,  upon  de- 
posit of  $5.00.  •  ■" 


SPECIFICATIONS     PREPARED 

ROSKVILLE.  Placer  Co.,  Cal.— En- 
gineer John  Shields  has  submitted 
completed  plans  and  specifications  for 
the  second  unit  of  the  municipal 
w-ater  system  to  the  City  Council  for 
consideration  before  forwarding  them 
to  the  Northern  California  District 
f*WA  office  in  San  Francisco. 

The  work  -«ill  include  installation  of 
-1700  ft.  20-in.  and  16-in.  steel  pipe; 
fi400  ft.  of  12-in.  cast  iron  pipe;  2000 
ft.  of  S-in.  pipe  and  137B  ft.  of  6-in. 
pipe. 

The  pipe  is  to  be  laid  along  Atlantic 
:ind  Vernon  Streets  from  a  point  op- 
posite Yosemlte  Street  to  Douglas  St  , 
along  Yosemite  to  Valencia,  thence 
across  the  railroad  tracks  to  Lincoln 
street,  along  Lincoln  street  to  Vernon, 
along  Church  street  to  Duranta  St., 
along  Duranta  street  to  Circuit  Drive, 
and  along  Circuit  Drive  to  Church 
street. 


34—  PARKS  &  PLAY- 
GROUNDS 

BIDS   WANTED 

VALLEJO,  Solano  Co.,  Cal,— Until 
April  10,  12  Noon,  bids  will  be  receiv- 
ed by  Custodian,  U.  S.  Post  Ofllce. 
Vallejo.  for  sprinkler  system  and 
seeding  and  planting  grounds  at  the 
V.  S.  Post  OfBce,  Vallejo. 


TO    ASK    BIDS 

HEALDSBURG.  Sonoma  Co.,  Cal  — 
Healdsburg  City  Council  will  call  for- 
bids for  furnishing  approximately  1.- 
000  feet  of  wire  fencing.  6-ft.  high, 
with  sloping  barbed  wire  top.  with  2- 
in.  iron  posts  »et  in  SO  inches  of  con- 
crete, i 


CONTRACT  AWARDED 

MARYSVILLE,  Yuba  Co,,  Cal.— 
Herhoth  Tractor  &  Truck  Co.,  100  D 
St.,  Marysville,  at  $1385  for  a  Hardie 
Spi-ayer,  submitted  low  bid  and 
awarded  contract  by  the  Marysville 
City  Council,  Chester  O.  Gates,  Clerk, 
.March  4,  for  furnishing  one  spraying 
outfit  for  the  buildings  and  grounds 
department  of  the  city. 

John  Bean  Mfg.  Co.,  San  Jose,  at 
$1d9S.50  submitted   the  only  other  bid. 


PROJECT   APPROVED. 

PACIFIC  GROVE,  Jlonterey  Co.. 
Cal. — SERA  has  approved  a  supple- 
mental aprpdpriation  of  $7,600  for  the 
completion  of  the  Pacific  Grove  bath- 
house and  pool  in  Pacific  Grove.  Er- 
win  Dames  w-ill  supervise  the  project, 
which  will   employ  25  laborers. 


CONTRACT   AWARDED 

REDLANDS,  San  Bernardino  Co.. 
Cal. — P.  W.  Jannoch,  Pasadena,  at 
$711.05  awarded  contract  by  Treasury 
Department  for  seeding  and  planting 
grounds  at  the  U.  S.  Post  Office,  Red- 
lands. 


35— 


TUSINELS 


INJUNCTION    DISMISSED. 

LOS  ANGELES,  Cal.— The  suit  of 
Wenzel  &  Henoch  Const.  Co.  against 
the  Metropolitan  Water  District  to  ob- 
tain a  temporary  injunction  restrain- 
ing the  district  from  prosecuting  con- 
struction work  on  the  San  Jacinto 
tunnel  was  dismissed  by  Federal  Judg,- 
Wm.  P.  James  March  7.  The  court 
in  its  decision  pointed  out  that  the 
company  had  recourse  to  the  courts 
in  an  action  for  damages  but  that  the 
facts  failed  to  support  an  act  on  f'-r 
an   injunction. 


BIDS    WANTED 

LOS  ANGELES  COUNTY.  Cal — 
Until  April  3,  10  A.  M.,  new  bids  will 
be  received  by  the  Los  Angeles  Board 
of  Public  Works  for  constructing  the 
Figueroa  Street  Tunnel,  between  So- 
lano Ave.  and  Bishops  Road.  The 
work    involves: 

(   1)   1034    cu.    yds.    Class    F    concrete, 
exclusive   of   concrete   in   tunnel 
sections,  complete  in  place; 
(    2)   200      cu.    yds.    Class    G      concrete, 

complete   in   place; 
(  3)   500    sacks      grout    behind      tunnel 

lining,   complete  in   place; 
f   4)    Reinf.     steel,     exclusiv       of       the 
reinforcing    steel    in    the    tunnel 
sections,  complete  in  place; 
I   .'■il   715   lin.    ft.    tunnel   section   No.    1. 
complete  In  place   (note:  section 
No.     1    is    estimated      to      require 
approximate    quantities     as    fol- 
lows: 

57  cu.  yds.  excav..  per  lin.  ft.; 
15>4    cu.   yds.    Class   F   concrete, 
per  lin     ft.: 

2S0  lbs.  reinforcing  steel; 
(  G)  Tunnel  section  No.  2,  complete 
in  place,  a  total  of  40  ft.  (note: 
Section  No.  2  is  estimated  to 
require  approximate  quantities 
as  follows: 

.'.550  cu.   yds.  excavation; 
1016  cu.  yds.   C^ass  F  concrete; 
44,500  lbs.  reinforcing  steel; 
(  7)   Alternate   on   Tunnel   Section   No. 

2,  per  lin.  ft.; 
(   S)   Electrical    conduit    system,     com- 
plete In  place; 
(   H)   I.,ighting      system.      complete      in 

place; 
(111)   1165   sq.    yds.    white  glazed    tiling, 
complete    in    place; 

111)  Plaster  finish,   con^lete  in  place; 

112)  600  lin,  ft.   2-in.  grout  pipes,  com 

plete  in   place; 

(13)  Grading; 

(14)  2000  cu.  yds.  removal  of  slides; 
(1.i)   46.384    sq.    ft.    concrete    pavement, 

S-in.    thick; 


(16) 
(17) 
(18) 

(?0) 

(21) 

(22) 

(23) 

(24) 

(25) 
(26) 


40,360   sq.    ft.   concrete  base,   6-ln 

thick; 
39.812  sq.  ft.   Warrenite-Bitulithlc 

wearing  surface; 
1957   sq.    ft.   white  concrete  trafBc' 
lines,   IH-n.  thick;  { 

548    sq.    ft.    white   concrete   traffic V 

lines,    2-in.    thick; 
10,884     sq.     ft.     one-course     side- ij 

walk,    3    -in.    thick; 
1167   lin.     ft.    heavy     unplastered »( 

curb; 
1536    lin.    ft.    special    unplastered ' 

curb; 
19    sq.    ft.    concrete    gutter,    B-ln.  i 

thick; 
2640    sq.    ft.    combination    gutter, 

8-ln,   thick; 
19  lin.  ft.  integral  curb  &  gutter; 
33  lin.  ft.  curb  armor; 
Storm   drain   complete. 


BIDS    WANTED. 

SAN   FRANCISCO.— Until   April  3,  ;; 
P.    M.,    bids    will    be    received    by    the 
Public  Utilities  Commission,   Room  287  - 
City   Hall,    under  Spec.    No.   W.   D.  74, 
for    the    construction    of    the    Crystal 
Springs    Pipe    Line    Tunnels,    to    carry 
a   pipeline    extension    from  Crystal  . 
Springs  reservoir  in   San   Mateo  Coun-  i, 
ty  to  the  University   Mound   Reservoir  i| 
in  San  Francisco.  | 

The  work  includes  a  tunnel  2,287  ft.  ', 
long  in  San  Francisco  County  and  two 
tunnels  in  San  Mateo  County,  one  1,- 
429  ft.  long,  and  the  other  334  ft.  long. 
The  tunnels  w-ill  carry  60-inch  pipe. 
Concrete  will  be  poured  between  the 
pipe  and  the  tunnel  walls,  the  tunnels 
having  inside  diameters  of  sufficient 
size  to  insure  a  minimum  concrete 
thickness  of  eight  inches. 

Complete  list  of  bid  items  will  be 
published  shortly. 

Plans    and    specifications    obtainable  > 
at    Room    605.     San    Francisco    Water 
Department  Bldg.,  425  Mason  St.,  San  i, 
Francisco,   upon  deposit  of  $20. 

29- STREETS    AND    HIGH- 
WAYS 

BIDS   OPENED 

DEL  NORTE  COUNTY.  Cal.— E,    :.: 
Pishop,    Orland.    at    $63,822.50    submit- 
ted   low    bid     to    the    State    Highway   ., 
Commission,   Sacramento  for  S.7  miles  s 
surfacing   with   crusher   run   base  and  1' 
bituminous    seal    coat   applied,    in    Del   I 
Xorte    County,     between    the    foot    of  f 
Oregon      Mountain      and    the      Oregon    i] 
S-tate    Line.      The   work   Involves: 
II)   7700  cu.  yds.  selected  material; 

(2)  23,000    tons   crusher   run   base; 

(3)  102    tons    fuel    oil    SC-IA; 

(4)  107    tons  asphaltic   road   oil    SC-3: 

(5)  766    tons   screenings    (seal   coat); 

(6)  120  cu.    yds.    structure   excavation; 

(7)  650    lin.    ft.    8-in     pref.    metal    pipe 

underdrains; 
(S)   650  M  gals,  water; 
(9)  5200  tons  screenings  in  stockpiles. 

Total   bids  follow: 
I  A)   E.  B.   Bishop,  Orland,  $63,822.50. 
IB)  Hemstreet  &  Bell,  Marysville,  $66- 

S25.00. 
IC)    Hein  Bros.  Basalt  Rock  Co.,  Pet- 

aluma. 
ID)    Pacific    States    Const.    Co..    S.    F., 

$92,723.80. 
Unit   bids  follow: 

(A)  (B)  (C)  (D) 

(1) $     .65       $     .75       $     .70       $  1.00 

(2) 1.65  1.6S  1.99  2.49 

(3) 22.00         20.00         27.56         31.50 

(4) 25.00         25.00         27.50         32.50 

(5) 2.25  2.50  3.25  3.80 

(6) 1.00  1.50  2.50  1.50 

(7) 1.70  1.50  1.50  1.6i 

(S) 2.00  2.50  3.00  2.00 

(9) 2.25  2.50  3.00  3.00 

CONTRACT  AWARDED 

LYON  COUNTY.  Nevada— U.  B. 
Lee,  1059  Carpentier  St,,  San  Leandro 
at    $6042.33     submitted     low     hid     and 
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,1      rontrurt      I..V    the      Novndo 

I  i-liwiiy  DIrcclorK,  C'lirmm  Clly. 

>  .piii.triii'll"M    (if    iin    iiB|iliiiltl<- 

.    •.urfiico  In  I.yon  Coiinly  tr«w 

.iml   "f   Mi>mullU)iiMC   tii   Silver 

I.  TiKtli  "'  S.ll  inlN'w. 

,     riwm.ii.    Iliiywunl.   at   I1I202.20 

,  ,,,iii'<l  mi'oml   low  hill. 

;,mpleln      l.id"      will      !..■    |Hil.n»l..-(l 

. Lilly. 

C*TBMPLATED 

pS  ANIiKI-HS.  (".il.  —  Slr«il  iiikI 
riJ  inipiovcTiipnt  pmjpits  liichKlcd 
In  Ik-  Invriit.iry  of  w"rk  pidj.it.s  I.. 
l,Aul)nillI"''l  to  till-  I'WA,  pr.'piind 
l„l,li>v<l  Aldrlrh.  Clly  lOiiKliu-or  and 
,-,'>r<linalor  for  l'Vdii;il  and  Statu 
K  rnoncy  Adnilnlsli:itl.>n  l'ioJ««;tB, 
t,  I   $72,4!''.i.MO 

C<ITRACT    AWARDED 

INKKAl..  I.YON  AMI  CIIUKCH- 
II  I  ■o^lntU■^'.  Nevada— Fiidikk.son  «: 
\<l|»on  Conslr.  Co.,  873  Slst  Avu.. 
inland,  at  $in".s4ii.S3  siilimlttcd  low 
b  and  awarded  rautrai-t  by  tlii;  No- 
vla  Stale  lli^hway  Directors.  Car- 
,.  City,  for  the  construction  of  a 
pilion  of  the  State  Highway  sy.stem 
if.vilnerni,  I.yon  and  Churchill  Coun- 
I  1,  between  Svhurz  and  9.G  miles 
siih  of  KalloM.  Uoute  lA.  Sections  A, 
('and  C2,   a    lenBth   of   28.05   miles 

Vnlnsnla  I'aving  Co..  San  Fran- 
iko,  at  $179,869.82  submitted  second 
ij    bid. 

EOS  WANTED 

(.ARK  CorNTY.  Ncv.— Until  Marcli 
:  2  P.  M..  bids  will  be  received  by 
IP.  Nevada  Slate  Hiphway  Director.s. 
^  0.  Durkeo,  St.it..  Highway  Kngi- 
fiT.  Heroes  Memorial  BMk..  Carson 
(Jv,  fipr  tlie  consi  ruction  of  a  por- 
ifn  of  the  State  Highway  System  in 
i\rk  County,  between  I.as  Vegas  and 

point  approximately  10  miles  south- 
v«t.  Route  a.  Section  111,  a  length 
.'10.18  miles.     The  work  involves: 

I)  308  l.f.  remove  culvert  pipe; 

■2)  43  each  remove  culvert  headwalis 

,S)  59.800   c.y.    roi.dway   excavati(pn; 

4)  8.942   sta.    yds.    overhaul; 

10)  17,500  c.y.    imiKirted    borrow; 

fi)  2.000  c.y.    structure   excavation; 

,7)  10.18    miles   llnish    roadway; 

H)  25,900  tons  crushed  gravel  or  slone 

I        surface; 

(9)  1,801   M.   gallons  water; 

|0)  528   c.y.   Clkss   A   concrete: 

1)  38  c.y.  Class  H  concrete: 

2)  SC.'iOO  lbs.  reinforcing  sleil: 

3)  820  If.   IS-in.  CMT; 

4)  504  l.f.  24-in.  CMP: 
3)  128  l.f.  .-iO-in.  CM!'; 
R)  94  l.f    3G-in.  CMP: 

7)  174   l.f.    Jacking    24-in.    C.MP; 

8)  44  l.f.  Jacking  30-in.  C.MP; 
19)  22  l.f.   Jacking  3r.-in.  CMP; 
!D)  553  l.f.   B-in.   tile  underdrain; 
21)  2.0    MKH.M    redwood; 

?2)  fi.*!   each    move   pipe   culvert    be.-\d- 

wall: 
23)  40  c.y.  riprap; 
i4)  96  If.  guard  rail; 
125)  1.700  lbs.  castings; 
'26)  4   c.y.    remove  concrete; 

27)  90  c.v.  gravel  bj.cknll: 

28)  75.947    irals.    asphalt     road     male- 

rial.   Type   SC-2; 

29)  10.16  miles  subgradr. 

i  Plans  and  specifications  obtainable 
{rom  above  office  upon  deposit  of  $.">. 
if  which  $2.50  will  be  returnable:  and 
'n  (lie  at  the  offlcc  of  the  Bureau  of 
'ublie  Knads.  807  Sheldon  Bldg..  461 
MarV-^t  St.,  Sun  Francisco. 

aiDS   WANTED. 

I.INCiiI.N  Ci1..  Xevi.da.-  Viilil  .Mar. 
.'2,  2;;'.0  P.  M..  bids  will  be  received 
fy  the  Nevada  State  Highway  niree- 
;(irs,  S.  C.  Durkee.  State  Highway  Kn- 
gineer.  Heroes  JUniorial  RIdp  .  ('ursoti 
City,  for  the  construction  of  a  portion 
•f  the  State  Hiphwf.y  system  in  Lin- 
coln County   between   -iVIamo  and   four 


mlle«  eniit   of  Cry»tnl   Hprlngw,    Ronto 
7,   Section   HI,   a   lenKlh  of   16  21    mller 

The  work  Involvcii: 
(    1)   19.135  If.    remove  fence; 
I   2)   27  each  remove  tree»; 
I  3)   190,000  c.y.   rdwy.   exei.v.; 
I   4)    152,665   ..la.    ydii.   overhaul; 
(  5)  35,104   o.y.    nelcrt    borrow; 
(   6)    1.930   e.y.    ntruclure    excavalbpn; 
(   7)  16.21   mllen  nubKrade; 
(  8)   16.21   mllen  finish  roadway; 
(    9)   53,900  t(pnK  crushed  (jrHvel  or  Kt(pno 
surface; 

(10)  132   c.y.   ClasB    A    concrete; 

(11)  212   c.y.    Class    B  concrete; 

(12)  18,600    lbs.    reinforcing    steel; 

(13)  10  c.y.  dry  rubble  masonry; 

(14)  2,852   l.f.    18-ln.    CMP: 

(15)  2.408   l.f.   24-ln.  CMP: 

(16)  332   l.f.    30-ln.    CMP; 

(17)  488  l.f.   36-ln.   CMP; 

(18)  248   l.f.    42-ln.   CMP; 
(191   138   1  f.    4S-ln.   CMP; 

(20)  246  l.f.   3(i-ln.   flume.   2x6; 

(21)  197  ei.ch   monuments; 

(22)  16.990  l.f.  construct  fence; 

(23)  16.348   l.f.   reconstruct   fence: 

(24)  lun(p  sum    inove  Ipullding: 

(25)  14  c.y.  riiirap. 

(26)  1.7    MFPM    redwood. 

Plans  and  speciflcs.tlons  obtainable 
fiom  the  above  ofTlce  upon  deposit  of 
!<5.  of  which  $2.50  will  be  returnable; 
and  on  (lie  at  the  office  of  the  Bureau 
of  Public  Roads.  ,S07  Sheldon  Hldg.,  461 
M.irket    St..    San   Frr.nclsco, 


CONTEMPLATED. 

LOS  ANGKLKS.  Calif.  —  Street  mid 
liighwn\-  projects  costing  approximate- 
ly $3.43<i,000  are  included  in  the  In- 
ventorv  of  Los  Angeles  County  work 
projects  to  be  submitted  to  the  PWA 
by  Wm.  .1.  Fox.  Chief  Engineer  of  the 
County  Regional  Planning  Commis- 
sion. 


BIDS    WANTED. 

.\LAMEP.\  CO.,  Calif.— Until  April 
n,  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission,  Sac- 
ramento, for  about  0.6  mile  grading 
and  paving  with  Portland  cement  con- 
crete and  i.sphalt  concrete  in  the  City 
of  Hayward  between  the  southerly 
boundary  ;ind   R  street. 

The  work  involves: 
(  1)  15  ?*f.  gals,  water: 
(  2)  1.600  c.y.  rdwy.  exav..  uncIais.; 
(  3)  2,800  each  removing  railroad  t(C>s 
(  4)  260  c.y.  removing  i.nd  disposini; 
of  existing  Portland  cem.  cone; 
(  5)    11.000    sq.     ydii.    planing    existing 

pavement: 
(  6)  34   stations   finishing   roadway: 
(  7)   1,700   tons   crusher   run   base; 
(  8)   2.100   tons  asphalt  concrete; 
(   9)   280  c.y.   Class   A    Portland  cement 
cone,  (pavement  widening  strips  i 
(in)  .soo  lbs.  b;.r  reinf.  steel; 

(11)  400   each   pavement   dowels: 

(12)  250  c.y.  Class  A   Portland   cement 

concrete   (curbs  and   sidewalks): 

(13)  3    each    sewer    vents    adjusted    to 

grade: 

(14)  8  eaeh  manh  .les  adjusted  to  gr;.de 

(15)  1   each  special  brick  catchbasin. 
Plans    and    specifications    obtainable 

from  the  above  offlce,  ;.nd  on  file  ."^t 
the  office  of  the  District  Engineer  in 
San  Francisco  and  Los  .\ngeles. 


CONTRACT    AWARDED 

CLARK  COl'NTY,  Nevada  —  f.  B. 
Lee.  1059  Carpentler  St.,  San  Leandro, 
at  $8904.97  submitted  low  bid  and  wa.s 
awarded  contiact  by  Nevada  State 
Highway  Directors.  Carson  City,  for 
the  construction  of  an  asphaltlc  road- 
mix  surface  in  Clark  County  from  the 
junction  of  Route  6  to  Logandale.  a 
length    of   6.12   miles. 

fleorge  French  Jr..  Stockton,  at 
<10.801.28  submitted  second  low  hid. 
(  omplete  bids  will  be  published  short- 
ly. •  • 


BIDS    WANTED. 

l.yo.N  crir.NTV.  .N(  v  -  friiil  .March 
22,  3:00  P.  M..  bids  will  be  reeelvert 
by  the  Nevada  State  MiKbway  DIree 
tors,  S.  r.  Durkee.  State  Highway  Kn 
glneer.  HerotB  Memorial  Bldg  ,  Camon 
city,  f(pr  the  eon«tructl(pn  <pf  a  portion 
of  the  Hinle  Highway  system  In  Ly.ii 
County  between  Wanhoe-Lyon  County 
Line  and  five  miles  northeast  of  Fern- 
ley,  and  between  Fcrnly  Overpami  and 
I,  p(p|nt  approximately  1.5  miles  south. 

Routes   1    and    2,    Sections    AI,    A2.    A3. 
A4,   and  B,   a   length  of  9.45  miles. 
The  work  Involves: 

(  1)   23,909  If.   remove  fence: 

(  2)   424  If.   remove  culvert  pipe; 

(  3)  122   each   remove   trees; 

(  4)  602    l.f.    remove    3-ln.    water   plp« 
(redwood); 

(  5)  33  c.y.   remove  concrete; 

(  6)  13  each  remove  culvert  headwalls 

(  7)  880  l.f.   remove  sand  fence; 

(  8)  59,660  c.y.   roadwf.y  excavation; 

(  9)   141,115  yd.  sta.  overhaul: 

(10)  20,065   c.y     select   borrow; 

(11)  42.803    c.y.    Imported   borrov*-; 

(12)  3.344  c.y.  structure  excavation; 

(13)  9.05  miles  subgrade  (20-ft.  width); 

(14)  0.30  mile  subgrade   (63-ft.  width); 

(15)  9.05  luiles  shoulders: 

(16)  9.61    miles  finish   roadway: 

(17)  7,525  c.y.  sub-base: 

(18)  30.060  tons  plf.nt   mix  crushed 

gravel  or  stone  base; 

(19)  1,227  m.  gals,  water; 

(20)  719    tons    asphalt    road    material. 

T^•pe  MC3  MC4: 

(21)  79.430  gals    do.   Type  SC-IA: 

(22)  1.350  gals.   do.  Type  SC-2: 

(23)  143  tons  do.  Type  MC-2: 

(24)  17.170    tons    plant    mix    asphaltlc 

surface; 

(25)  9.61   miles  traffic  stripe: 

(26)  290  c.y.   Class  A  concrete; 

(27)  15  c.y.  Class  B  concrete; 

(28)  18,040  lb.   reinforcing  steel; 

(29)  176  If.   15-in.   corru.   metal   pipe: 

(30)  756   l.f.   18-in.  do; 

(31)  532  l.f.   24-in.  do; 

(32)  1,450  l.f.   36-in.  do: 

(33)  2,378    l.f.    8-in.    perforated    under- 

drain ; 

(34)  918  l.f.   3-ln.    redwood  W!.ter  pipe; 

(35)  12  If.   24-in.   vitrified  pipe: 
(76)   150  If.  6-in.  corru.  metal  pipe; 

(37)  1.733  If.   IM-in.   water  pipe: 

(38)  200  If.  4-in.  water  pipe: 

(39)  281    c.y.  gravel  backfill: 

(40)  266  l.f.   relay  culvert  pipe; 

(41)  46   each   move   pipe  culvert  head- 

walls; 

(42)  83  each  monuments: 

(43)  2.538  l.f.  construct  fence: 

(44)  22.448   If.    reconstruct    feticn; 

(45)  1.700  lbs.  castings: 

(461  52?    l.f.    relay    3-Inch    water    pipe 
redwood): 

(47)  2.995  l.f.  sand  fence; 

(48)  584    l.f.    remove    and    re.set    guard 

rail: 

(491  9.35  miles  salvage  and  relay  sur- 
face: 

(50)  91  tons  emulsified  asphalt,  pene- 
tration; 

(511    7.8  M.  ft.  b.m.   redwood; 

(52)  lump  sum.  move  buildings; 

(53)  100  hours  motor  grader; 

(54)  .50  hours,   60-hp.   tractor: 

(55)  50  hours  Ifl-ft.  blade  grader: 

(56)  50  hours  30-hp.  tractor  &  scraper 

(57)  50  hours  1'<-ton   truck. 

Plans  and  specificMions  obtainalile 
from  the  above  office  upon  deposit  of 
$5.  of  which  $2.50  will  be  returnable: 
and  on  file  at  the  office  of  the  Bureau 
of  Public  Roads,  807  Sheldon  Bldg..  461 
Market    St..   San   Fri.ncisco. 


CONTRACT  AWARDED 

SAX  FRA.NCISCO— Hamilton  Mor- 
|p-n  Jr.  861  Santa  Cruz  Ave..  Menio 
Park,  at  $5137. .50  awarded  contract  by 
the  Public  T'tilities  Commission.  City 
Hall,  under  .=-pec.  No.  W.  D.  71.  for 
the  north  outlet  tower  of  the  San 
Andreas  reservoir,  located  about  two 
.\ndreaes  rcservior.  located  about  2 
niiles  southwesterl.v  from  the  town  of 
San   Rruno.   San  Mateo  County, 
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BIDS   WANTED 

LOS  ANGELES.  Cal  — Intil  March 
27.  10  A.  M..  new  bids  will  be  received 
by  the  Los  Angeles  Board  of  Public 
Works  for  improvement  of  Sepulved.i 
Blvd.  from  National  Blvd.  to  Venice 
HIvd.  The  work  involves; 
(  I)  Lump  sum  grading; 
(   2)   251. 1B2    sq.    ft.    8-in.    compressed 

concrete; 
(  3)  362    sq.    ft.    S-in.    concrete,    local 

depressions; 
(  <)   15.623    sq.    t> .    4-in.    rock    and    oil 

roadway : 
(  5>  106.643   sq.    ft.    2-in.    rock    and    oil 

roadway; 
I   6)  3107   ft.    unplastered   light   curb; 
(   7)  1841    ft.    reinf.    integral    curb   and 

concrete  gutter.    1-ft.    wide; 
(   S)  350  sq.  ft.  6-in.  concrete  gutter; 
(   U)   11.019    sq.    ft.    3-in.    cement   walk; 

(10)  225  lin.  ft.  wooden  guard  rail; 

(11)  671    lin.    ft.   concrete   curtain   wall 

IS-in.  deep; 

(12)  Storm   drain    and    appurtenances, 

complete,  not  including  local  de- 
pressions; 

(13)  Lump    sum    sanitary    sewer,    not 

including   house   connections; 

(14)  125    ft.    6-in.      house      connection 

sewers; 
(Ij)   Reset  2  manholes. 


PROJECT    APPROVED. 

PITTSBURG,  Contra  Custi.  Co.,  Cal. 
— SERA  has  approved  appropriation  of 
5846  for  breaking  pavement,  excava- 
ting trench,  replacing  old  cast  iron 
pipe  line  with  new  6-inch  cast  iron 
pipe  line,  installing  valves,  backfilling 
and  repaying,  etc..  on  Tenth  Street, 
Pittsburg.  H.  M.  Pear.son  will  super- 
vise the  project,  which  will  employ  13 
laborers. 


BIDS    WANTED 

LOS  ANGELES  COUNTY.  Cal.— 
Until  March  27.  10  A.  M..  bids  will  be 
received  by  the  Los  Angeles  Board  of 
Public  Works  for  the  improvement  of 
Sepulveda  Blvd.  from  Ventura  Blvd. 
to   Sunset   Bldg. 

The  work   involves: 
t  1)   35,856   cu.    yds.    excav.,    30,562   cu. 

yds.  fill); 
(  2)   1.132.770  sq.   ft.   of  Warrenite  Pit. 
pave..    8-in.    thick,    consisting    of 
asph.  cone,  ba.se,  6-in.  thick,  and 
Warrenite  Bit.   wearing  surface   2- 
in.   thick; 
(  S)   445  sq.  ft.  of  Warrenite  Bit.  wear- 
ing surface  of  variable  thiekni-ss 
(average  3-in.); 
(  4)  3319   sq.    ft.    of  concrete   pave..   8- 

in.    thick    (local    depressions^ 
(  5)   4114.237    sq.     ft.     of    rock    and    oil 

roadway.  2-in.  thick; 

(  6)  334   lin.    ft.   of  reinf.    integral  curb 

as  pel  standard  plan  No.  B-1037: 

(   7)   :i64  lin.  ft.  of  reinf.  cnno.   integr.il 

curb  and  concrete  gutter.   I'/j-ft. 

wide,    as   per   standard    plan    No. 

n-I037: 

<  8)   828    lin.    fl.    of    uplastered    heavy 

curb; 
(  0)  805    sq.    ft.    con.-reie    sidewalk     r;  • 
in.   thick; 

(10)  663    sq.    ft.    concrete    gutter,    S-in. 

thick; 

(11)  3S,138    sq.    ft.    of    white    concrete. 

traffic  lines  8-ln.  thick  consist- 
ing of  white  concrete.  2-ln.  th'ck 
on  asph.  cone,   base,   6-in.   thick. 

(12)  10   sq.   ft.   of  while  concrete   traf 

flc  line.?,  2-in.  thick; 

(13)  6.">86  lin.   ft.  of  wooden  guard  rail 

as  per  standard   plan  No.   B-902; 

(14)  sanitary    bewer   &   appurtenances 

complete,    not    including    resurf. . 

(15)  storm  drain  appurtenances.   co:n. 

plete,  not  including  local  depres- 
sions; 

(16)  concrete     retaining     walls      com- 
plete; 

fl7)  216  lin.   ft.   concrete   baffle   walls. 

(18)  9  manholee  to  be  reset 

fl9)    141   »cr.   ft.   of  Class  C  resurfa-ing. 


COMPLETE   BID   LISTING 

Los  ANGELES  COUNTY.  Cal.— 
Sully-Miller  Contracting  Co.,  1500  W. 
Tth  St..  Long  Beach,  at  $56,149.80.  as 
previously  reported,  submitted  low  bid 
to  the  State  Highway  Engineer.  State 
Bldg.,  IjOs  Angeles,  for  0.7  mile  grad- 
ing and  paving  with  Portland  cement 
concrete  and  asphalt  concrete  in  the 
cities  of  Long  Beach  and  Signal  Hill 
between  Stanley  Ave.   and  Loma  Ave 

Bids  were  taken  as  follows; 
(  1)  38  stations  clearing  and  grubbing 

right  of  way; 
(   2)    16.000  c.y.  rdwy.   excav.,  unclass.; 
(  3)   850   c.y.    structure    excavation; 
(  4)   18.000  sq.  yds.  subgrade  for  pave. 
(  S)   13.000  sq.   yds.   asph.   paint   binder 
(  6)   7.960    tons    asphalt    concrete: 
(   7)   800  c.y.  Class  A  Portland  Cement 
concrete     (curbs,     gutters,     side- 
walks,  and   driveways); 
(  8)  75   c.y.   do   (structures): 
(   9)  920   c.y.   do   (pavement): 

(10)  6,000   lbs.    bar   reinf.    steel    (pave- 

ment  and    structures): 

(11)  1.300  each   pavement  dowels- 

(12)  9.200    lbs.     misc.     iron     and     .steel 

structures; 

(13)  650  l.f.   18-in.   CMP- 

(14)  130  l.f.  24-in.  CMP;' 

(15)  1,330   c.y.  removing  and   disposing 

of  concrete; 
(10)   300    tons    mineral    aggregate    (bi- 
tuminous   treated    surfacing); 

(17)  16  tons  cut  back  asphalt    (do)- 

(18)  5   tons  fuel  oil; 

(19)  8   tons  Grade  E   asphall- 

(20)  300   M.    gals,   water; 

(21)  900  l.f.   curb  armor; 

(22)  15     each     ad.justing     manholes     to 

grade; 

(23)  38  stations  finishing  rdwv.. 
Complete    bids    follow: 

(A)   Siilly-Miller  Contracting  Co..  Long 

Beach.    .$56,149,80. 
(H)   Griffith    Co..     Los    Angeles,     $57,- 

868.40. 
'<■)  Oswald   Bros..    Los  Angeles,    $58,- 

7S4.50. 

(D)  Geo.    R.    Curtis    Paving    Co.      Los 
Angeles.    $60,598.20. 

(E)  L'nited    Concrete    Pipe    Corp.,    Los 
Angeles.    $61!, 711. 00. 

Unit  bids  follow; 

(A)       (B)        (C)       (D)        (E) 
(   II.       $15.00  $30.00  $50.00  $25.00  $40  00 
'   2).  .35         .30         .38         .42  40 

(  3)....  70       1.00         .90         .72  7.-, 

(  ■*) 12    .11    .09    .12    .1.-, 

(  5) 04    .02    .02    02    02 

(  6)....  2.93  2.84  3.00  3.24  3.25 
(7)...-  11.50  12.00  12.00  10.25  1.")  On 
(  8)....  20.00  20.00  18.50  20.00  25  00 
(  9)....    7.30   8.00   7.80   7.32   9.00 

"0* 05    .05    .065   .067   .06 

(111 10    .12    .12    .13    .12 

(12) 085   .09    .10    .10    .10 

(13)....  1.65  2.00  1.60  1.68  2.00 
(14)...   2.50   3.00   2.50   2.58   2.50 

(15) 65   1.50   1.10   1.80   1.25 

(16).  .  2.50  2.60  3.15  3.00  2.65 
(17)....  12.00  12.00  12.00  11.10  10. 00 
(IS).  .  30.00  17.00  10.00  9.60  10.00 
(19)....      35.00     22.00     26.00     12.30     25.00 

(20) 60       1.70       1.35         .60       ]  On 

(21) 70         .70         .80         .75  7.-. 

(22)....  8.00  12.00  10.00  C.OO  5.O0 
(231...         5.00       .T.OO       4.00       5.00       5.00 


BIDS    WANTED. 

FORT  MASON,  San  P'ranei.sco.— Un- 
til March  19,  10  A.  M.,  bids  will  he 
received  by  the  Constructing  Quarier- 
niaster.  Fort  Mason,  under  Spec.  Ni,. 
W  6616-55-11.  for  concrete  and  asphalt 
p;.ving  in  the  dock  area  at  Fort  .Mason 
Areas  to  be  paved  are  shown  on  th: 
specifications  and  contractor  will  li 
required    to   estimate    the   quantities. 

.Specifications  obtainable  from  abovo 
office  upon  deposit  of  $5.00. 


City  Hall,  under  Spec.  No.  W.  E  i 
for  paving  with  riprap  an  area  i.r.  ,j 
the  north  outlet  tower  of  the  Sann 
dreas  reservoir,  located  about  2  r.I 
.southwesterly  from  the  town  of  :',„ 
Bruno,   San   Mateo  County.  ' 

The  work  involves:  j 

(1)  2,100   c.y.   dumped   riprap  pave 

(2)  50    c.y.    hand-placed   riprap  pg  . 

(3)  500  c.y.  miscellaneous  gradlne/i 
Total  bids  follow:  i! 

(A)  Hamilton  Morton,  Jr.,  Menio  1  l 
$5,137.50.  ^ 

(B)  Harrison     &    Hj.rrison.    Oakl 
$5,590.00. 

(C)  H.  E.  Casey  Co..   San  Mateo,  t: 
750.00.  ( 

(D)  Chas.   L.   Harney,   San   Francli' 
$9,150.00. 

(E)  E.   T.   Lesure.   Oakland.   $12  78(r 
Unit   bids   follow: 

(A)        (B)        (C)       (D)       ( 

(1) $2.25     $2.40     $2.50     $4.00     ? 

(2) 3.25       5.00     10.00       5.00 

(3) 50         .60       2.00       1.00 

Bids    held    under    advisement. 


BIDS    OPENED 

GLBNDALE,  Los  Angeles  Co.,  c 
—Southwest  Paving  Co.,  711  Lank« 
shim  Bldg.,  Los  Angeles,  subraltl 
low  bid  to  the  Glendale  City  Counc 
March  7.  at  $9306.80,  for  hand  rak 
and  at  $9482.40,  for  machine  finish,  I 
the  improvement  of  Verdugo  Ros 
from  Glendale  Ave.  southerly  appro; 
mately  2250  ft.  to  a  point  adjacent 
the  proposed  extension  of  Monter 
Road,  involving  asphaltic  concre, 
paving  to  be  placed  on  subgrade, 
accordance  with  plans  prepared  by  t 
city  engineer,  J.  C.  Albers.  The  wo. 
will    involve    approximately: 

(1)  4390  tons  asph.nltic  concrete  (hai 

raked) ; 

— OR— 

(2)  1390   tons  asphaltic  concrete   (m; 
chine  finish). 

<A)  Southwest  Paving  Co. 

(B)  Geo.  R.  Curtis  Paving  Co. 

(C)  Osborn   Company. 

(D)  Griffith    Company. 

(E)  Heuser  &   Garnett.  ! 

(1)  Total  (2)        Total; 

(A)..  $2.12  $  9,306.20  $2.16  $  9.482.4: 
(B)..  2.20  9,658.00  2.15  9.435.5: 
(C)..  2.27  9.966.30  2.27  9,966.3? 
iDl..  2.60  11,414.00  2.60  11,414.0'. 
(E)..      3.01       13.213.90       3.01       13.213.9i 


CONTEMPLATED. 

RIVERSIDE.  Riverside  Co..  Calif.-f 
The  Riverside  Planning  Commissioi 
:ind  the  Riverside  County  Supervisor 
have  recently  approved  a  group  o 
highway  and  miscellaneous  improve 
ment  projects  as  part  of  the  PW.^' 
l>rogram  in  Riverside  Countv. 
The  list  follows: 

San    Jacinto   sewer   system   and    (lis 
post.l  plant,  $100,000. 

Lamb  canyon  road.  $65,000. 
Banning  -  Idyllwild     highwav.    $660.- 
000. 

San    J  .^  1-  i  n  t  o    water   conservator,. 
JISI.OOO. 

Bridge    over    San    Ji.cinto    drainagci 
(anal.  $50,000. 

Idyllwild  public  cnmp  water  d'-velop- 
ment.  $4500. 

Bautista  canyon  water  conservation. 
$115,000. 

Bridge  on  'Winchester-Temecul:.  rd  . 
.T5000. 

Idyllwild  roads.    $14,000. 
Bautista  canyon  road,  $255,000. 
Anza   Pines-to-Palms   road,   $190,000. 
Bergman   Township   roads.    $16,000. 
Tj.hquitz  Creek  flood  control.  $31,000. 
Snn    Jni'intn    valley   road.    $35,000. 


BIDS    OPENED. 

SAN  FRANCISCO.— Hamilton  Mor- 
'on.  Jr.,  861  Santa  Cruz  Ave..  Menlo 
Park,  at  S.5.137.50  submitted  low  bi.l 
to    the    Public     Utilities    Commission 


NOTICE    TO    BIDDERS 

STATE  OF  CALIFORNIA  —  C.  H. 
Purcell,  State  Highway  Engineer,  has 
.^nnounced  the  cost  of  blue  prints  for 
^he  stat^  bighwav  work  not  ad%'*»rtie- 
pd. 


PACIFIC    CONSTRUCIOK 
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i.Iiie   prim   of   th»   lltio   »heot   of 

,,-  nhiiwIiiK  lliu  KonornI  locntloii 

Hill    Ik'    fiiiiil»liiil    frio    wllh 

,  ,al   I'rovliilmiH.     Hliie  |>rliilM  of 

,1,    i,i>..iil    uliwlii    will    I'l-    fuinlnhcil 

jil.iMt   nnil    liei'iniic    the    prupcrty    "f 

ih  purchniii'r. 

ir  fnllowlriK  xhowH  lh<>  ooiit  <«( 
Mil  blue  piliitu  for  the  work  now 
.il'iiliied,  Wills  lo  lie  opined  In  Lok 
\m-U-»  on  .Marcli   28,    11)35; 

ll-L.A-l7<-lnK.    In   llu'   Oily   of    In- 
.(l.ood.    I)ft.    rriilili-    Ave.    iinil    I'oiii 
m.lal     SiriMt.      (I'l.ANS)      N...      ..r 
,|iMn.    5    ;<.o«t,    $U.5U;    (CIU)SS-.SIC('- 
1'  NS)    No.    of    Hhei-tB,    none.      Totnl 

tdS> 

|.S.D-l»»-l'".a.  ThroiiKh  the  Nui- 
Hi>  (PI-ANW)  No.  of  slicetn.  10;  i'u.Mt 
110-  (C1«ISS-SECT10N9)  No.  of 
,ll»,   HO;   cost.   J8.00.   Total   J9.GU. 

iieckii  for  the  above  should  he 
iiile  pByiihle  to  the  Uepiirtment  nf 
I'. lie  Wotk.s,  Division  of  Hlghwiiy.s. 
.,1  Hhould  aoconipany  retiuest.i  for 
nil".  sperltlcatlons  and  proposal 
f,  na  to  the  office  of  the  State  High- 
«•.  Engineer,  1'.  (>.  H"X  1199,  Sarra- 
nlito,   California. 


B>S    WANTED. 

OCHISK  I'lirNlV.  .\ri7.ona.-   Until 
.\rch    22,    2    I'.    X'  ,    bids    will    be    re- 
c.ved  by  the  Arizona  Hitthway  Cum- 
n'sion,     Phiienix,     fni-     hiKhway    eon- 
^jctlon   on    the   Fort    Hiiai-huca-Bis- 
I.    HlRhway.    NRS   lOS-A    (19.13)    AFE 
C .    The  work,  which   begins  at   Fort 
I'achuca    and    extends    southe.-.sterly 
n>ut   12%    miles,    consists  of  grailins. 
dining    and    placing    aggregate    Itisc 
iirse  and  road  oil   plant   mix. 
^he  principal  qiii.ntitles  are: 
,200  c.y.  roadway  excavation; 
.SOD  c.y.  drainage  excavation; 
,000  c.y.   structure   excavation; 
..100  c.y.   imported   borrow; 
..•iOO  c.y.   mi.    imported  borrow,   haul 
,700  c.y.   aggregate   base   course; 
1.300  c.y.  mi.  do,  haul; 
.100  c.y.  concrete; 
11.200  lbs.   relnf.   steel; 
.194  If.  CM  pipe  (various  sizes); 
i.90  l.f.  reconstructing  fence: 
1,500  l.f.  standard  line  fence; 
1.700  l.f.    constructing   fords; 
I'.SOO  tons  plant  niix; 
1.200  gals,   road   oil; 
22S  tons    eniuliified    asphalt     (Class 

A): 
12.7  miles  place  plant   mix; 
1.000  c.y.    screenings. 
Oertifled   or  c!,shier's   check    .">%.     T. 
O'Connell.    state   highway   euginee-. 


ROJECT  APPROVED. 
l\YO  COC.VTY.  Calif.— SKUA  has 
iprovert  a  supplemental  appropria- 
on  of  ?4,5J,"i  for  continuation  of  the 
eeler-Cerro  Gordo  Road  project  In 
lyo  County.  John  Lubken  will  super 
'Se  the  project,  which  will  employ  25 
borers. 


IDS    WANTED. 

NYE  COUNTY.  Nev.— Until  March 
J.  2  P.  M..  bids  will  be  received  by 
ie  State  Highway  Directors.  S.  C. 
urkee.  State  Highway  Kngineer,  He- 
les  Memorial  BIdg.,  Carson  City,  for 
instruction  of  an  asphaltic  roadmlx 
urface  in  Nye  County  from  the  Ct.li- 
Drnla-Nevada  State  Line  to  the  June- 
ion  with  Route  5,   Deatli   Valley   Rd.. 

length  of  Ifi.Cl  miles. 

The  work  involves; 

1)  3(14.000   gals,    asphaltic   road    m'.t_e- 

rial.   Type  SC-2: 

2)  109  tons  do.   Type  MC-2: 

3)  16.61  miles  roadmix; 

4)  16.61    miles   finishing  roadway. 
Plans    and    specifications    obtain:,ble 

rom  the  above  oi\ie  upon  deposit  of 
5;  and  on  file  at  the  office  of  the 
lureau  of  Public  Roads.  S07  Sheldoii 
Mdg..   461    Market    St.,    S!.n   Francisco. 


LOS  ANGELES— TELESCOPING  FORMS— (MET.  DIST.) 


Ml 


w 


,t)S  A.VOKIJC».  CVil.  — IJIdii  for  fur- 
ihlng  122  ft.  0-ln.  of  niouvlile  steel 
■IcHCoping  Interior  forniH,  H7  ft.  «-ln 
'  movable  steel  exterior  rorms.  and 
■companylng  traveler,  for  12  ft.  4-iii. 
lometer  monolithic  nyphonB.  In  ac- 
>rdiincc  with  Speclflcatlonii  No.  89. 
ere  opened  by  the  Metropolitan 
ater  District,  Los  Angeles,  March 
I  The  bids  were  taken  as  follows: 
111    M    interior   steel   forms,    8   ft.    9-in. 

sections; 
12)    10  exterior  steel   forms,    8   ft.   9-in. 

sections; 
(1)  one    iravi'ler. 

(1) 

Price 

(A) »  7.652 

(B) 9.490 

(C) ».820 

(D) 11,084 


The  bid"  were; 

(A)  Pacinc    Iron    &    Slecn   Co..    Ltd.- 

.Vet  30  days — f.o.b.  IKth  and 
Alamedn    Streets. 

(B)  Bnw-Knox    and    Western    Pipe    & 

.Steel  Corp.— No  discount— f.o.b. 
5717  Santa  Fe  Ave..  I-os  An- 
geles—  I'rices    Include    sales    tax. 

rC)  Consolidated  Steel  Corp.  Md.— 
Net  30  days — f.o.b.  f^js  Angeles 
Miles  tax  to  be  added. 

(D)  rtansom  Concrete  Machinery  Co. 
(CJarlinghouse  Bros..  I>fis  An- 
geles agents) — 2%  10  days — f.o.b 
rilenellen.    New   Jersey. 




-(2) 

( 

i) 

Weight 

Price 

Weight 

Price 

Weight 

In  Lbs. 

in.  Lbs 

in  Lbs. 

»i09,ono 

J2287 

$45,000 

(361C 

t  9.600 

117.000 

3351 

46,000 

307G 

7.000 

115,000 

3475 

46,0110 

3218 

s.ooo 

116,000 

3423 

47,000 

3944 

13.000 

SANTA  CLARA  COUNTY— Gates,  Valves,  Etc.— (DUt) 


SANTA  CLARA  COUNTY,  Calif.— 
Joshua  Hendy  Iron  Works,  206  San- 
some  St.,  San  Francisco,  at  $23,390.29 
submitted  low  bid  to  the  Board  of  Di- 
rectors of  the  Santi.  Clara  Valley  Wa- 
ter Conservation  District,  Room  62. 
C.rant  Bldg..  San  Jose,  for  furnishing 
gates,  valves,  and  appurtenances  re- 
quired for  controlling  flow  through 
outlet  works  of  .Mmaden,  Calero,  Coy- 
ote. Guadi.lupe  and  Stevens  Creek 
ilams,  PWA  Project  6051. 
Bids  were  taken  as  follows: 
(1)  Kight  gate  units,  including  in 
each  unit  on  hydraulicaily  operated  42 
inch  slide  gate  and  its  operating 
meclianism,  one  speci.al  cast  iron  ta- 
per, one  30-in.  butterfly  v:>lve  and  it« 
operating  mechanism,  and  one  2-foot 
section  of  30-in.  steel  pipe,  and  in  each 
case  complete  with  all  specified  appur- 
tenances. 


I  (2)  One  butterfly  valve  and  Its  op- 
erating mechanism,  and  one  2-ft.  sec. 
tion  of  30-in.  steel  pipe,  both  complete 
with  all  appurtenances. 

(3)  4500    l.f.    extra    heavy    1-in.    galva- 

nized pipe; 

(4)  3.75  MBM   redwood  lumber; 

(5)  550    lbs.     Hx6'/5-in.     machine    bol's 

and  cut  washers; 

(6)  100  lbs.   20d  common  spikes; 

(7)  Premium  on  fifty  percent  perform- 

ance bond. 
Total  bids  follow: 

(A)  Joshua    Hendy    Iron    Works. 
Francisco.   $23,590.29. 

(B)  Pelton    Water    Wheel    Co., 
Francisco,   $31,061.99. 

(C)  Water    Works    Supply    Co.. 
Francisco    (partial   bid)    $ 

(D)  Engineer's  estimate.  $37,100. 
Complete  bids  follow: 
(a)    unit  bid;   (b)   extension. 


San 


San 


Sf.n 


-(A)- 


-(B) 
(b) 


-(C)- 


-(D)- 


(2).. 
(3).. 
(4).. 
(5).. 
(6).. 
(7).. 


J2  395  00  $21  279.00  $3,490.00  $27920.00  $3,542  $29,044.40     $4,250.00  $34,000 
"925.00  <.148.12     1,1S2.00       1,211.55        647  663.17     1.850.00        1.850 


.1873 
73.60 


Bids  referred  t' 


864.84 
282.90 
39.46 
4.61 
171.36 
.  th.-  I'W. 


830.25 
288.28 

70.47 
4.61 

38.83 


.16 

735 

60.00 

225 

.06 

33 

.05 

5 

202 

COCONINO  CO.,  ARIZ. — 14.437  Mi.  Surfacing — (Govt.) 


COCONINO  COUNTY,  Arizona— Lee 
Moor  Contracting  Co.,  807  Bassett 
Tower  Bldg.,  El  Paso,  Texas,  at  ?9o.- 
050  (as  previously  reported)  submit- 
ted low  bid  !.nd  recommended  for  the 
award  of  contract  by  the  Bureau  of 
Public  Roads,  Phoenix,  for  placing  a 
bituminous  treated  crushed  rock  sur- 
facing on  14.437  miles  of  Sections  D 
and  E  of  the  Ci.meron-Desert  View 
.Approach  to  Grund  Canyon  National 
Park,   Coconino  County,    Ariz. 

The   work   involves: 
(   1)   11.000   tons  subgrade  reinf.; 
(    2)  4000   tons  of  cruslied  material  for 

shoulders; 
(  3)  200  tons  supplemental  do: 
(   4)  23.500     tons     bituminous     treated 

crushed  rock; 
(   5)    1200  tons  supplemental  do; 
(  6)  "00  tons  applying  Govt,  furnished 

asphaltic  materii.l  prime  coat: 


(  7)  80   tons  do,   seal  coat; 
(  8)  1500  M.  gals,  watering: 
(  9)   sanding   seal   coat,    lump  sum; 
(10)  constructing  signs,   lump  sum. 
The  total  bids  were: 

(A)  Lee    Moor    Contr.    Co.,    El    Paso, 
Texi.s.  $95,050. 

(B)  R.  C.  Tanner  and  W'.  E.  Hall  Co.. 
Phoenix.   $96,790. 

(C)  Reynolds  Blv  Contr.   Co..   Spring- 
ville.   Utah.    $99,600. 

(D)  Pearson  &  Dickcrson.  Contractors 
Inc..  Prescott.  Ariz..   $104,400. 

(F)  Central    States   Contr.    Co..    Oak- 
land. $124,650. 

(G)  Heuser  &  Garnett,  Glendale.  CiJ.. 
$127,290. 

(H)    Geo.    Herz    Co..    San    Bernardino. 
$128,905. 

(I)    Phoenix-Tempe    Stone    Co..    Phoe- 
nix.   $129,985. 

(J)   Engineer's  estimate.   $117,400. 
The  unit  bids  were: 


I  2)... 

(  3)... 

(  4)... 

(  5)... 

(  6)_ 

(  7)._ 

(  8).. 

(  9).. 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

(I) 

(J) 

$     .60 

$     .75 

$  1.00  $     .75  ! 

1.50 

$  1.00  $     .85 

$  1.30 

$  1.25 

1.00 

1.05 

1.50 

1.75 

2.00 

2.00 

1.35 

2.00 

1.00 

1.65 

1.50 

1.75 

2.00 

1.50 

1.35 

1.80 

1.25 

1.70 

3.20 

3.12 

3.00 

3.25 

3.25 

3.90 

4.30 

3.75 

4.25 

3.50 

2.00 

2.00 

1.50 

2.00 

2.60 

3.00 

4.00 

3.15 

2.00 

10.00 

6.00 

5.00 

10.00 

5.20 

10.00 

5.30 

11.00 

10.00 

10.00 

8.00 

5.00 

10.00 

5.20 

10.00 

6.00 

18.00 

1  50 

3.50 

5.00 

3.75 

3.00 

3.80 

2.50 

6.00 

2.50 

500.00 

300.00 

500.00 

500.00  500.00 

500.00 

500.00 

500.00 

500.00 

500.00 

inn  on 

ion. 00 

100.00 

100.00 

00.00 

100.00 

100.00 

100.00 

100.00 

}0 


PACIFIC    CONSTRUCTOR 


BIOS   WANTED. 

ALAMEDA  CO..  Calif— Unlil  April 
3.  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission.  Sac- 
ramento, for  about  1.9  miles  existing 
Mirfi.cinij  to  be  planed,  rail  trenches 
to  be  filled,  and  plant  mixed  surfacing, 
medium  curing  type,  to  be  pli.ced  in 
the  City  of  Hayward  between  B  St 
and  the  north  city  limits,  and  in  the 
City  of  San  I.eandro  between  the  south 
city  limits  and   Begier  Street. 

The  work  involves: 

(1)  2.900  ton.s  mineral  ;.Kgregatc  (plant 

mixed  surfacing); 

(2)  125    tons    liquid    asphalt    itC-extrn 

heavy   (plant  mixed  surfacing); 

(3)  S   tons  liquid  asphalt   irC-2    (prime 

coat); 

(4)  13    tons   liquid   asphi.lt    MC-3    (seal 

coat); 

(5)  120     tons    stone     screenings     (seal 

coat); 

(6)  10.050     sq.     yds.     planing     existing 

pavement. 
Plans    and    specifications    obtainable 
from    the   above    office,    t.nd    on    file    at 
the   office   of  the   District    Engineer    in 
San  Francisco  and  Los  .\ngeles. 


BIDS   WANTED. 

LOS  AXGELKS  COI'NTY.  Cnl.— TTn- 
til  April  4.  2  P.  II..  bids  will  he  re- 
ceived by  the  State  Highway  Engineer 
State  BIdg.,  Los  .\ngeles.  for  about 
.^.9  miles  to  l>e  planted  to  trees,  shrubs 
and  ground  cover,  between  Mission 
rtoad  in  Lns  .Angeles  :.nd  .Atlantic 
Blvd..   in  Monterey  Park. 

The  work  involves; 
(  1)  341  each  Key  No.  1   trees; 
(  2)  159  each  Key  No.  2  trees: 
(  3)  572  each  Key  No.  3  trees: 
(  4)   267  each  Key  No.  S  trees: 
(  5)  60  each  Key  No.   17  trees; 
t   6)  96  each  Kev  No.   20  trees; 
(  7)   2.241  each  Key  No.  4  .shrubs; 
(  8)   1.226  each  Key  No     5  shrubs: 
(  9)   1.190   each  Key  No.   fi  shrubs; 

(10)  75  each  Key  No.  7  shrubs: 

(11)  246  each  Kev  No.   9  shrubs; 

(12)  9S  each  Key  No.   10  shrubs; 

(13)  140  each   Key  No.   11   shrubs; 

(14)  ino  each  Key  No.   12  shrubs- 

(15)  35  each  Key  No.  13  shrubs:' 

(16)  100  each  Key  No.  14  shrubs; 

(17)  S5  each  Key  No.   15  shrubs; 

(18)  100  each  Key  No.  16  shrubs; 

(19)  70  each  Key  No.   IS  shrubs; 

(20)  65  each  Key  No.   19  shrubs; 

(21)  306  each  Key  No.  21  shrubs; 

(22)  15  each  Key  No,  22  shrubs; 

(23)  145  each  Kev  No.  23  shrubs; 
f24)  100  each  Key  No.  24  shrubs; 
(25)  25.815    e;.ch    Key    No.    25    ground 

cover  plants. 
Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Public  Works  Building.  Sacramentr. 
and  on  file  at  the  office  of  the  District 
Engineer  In  San  Francisco  and  Lns 
Angeles. 


AWARD    RECOMMENDED 

COCONINO  AND  GILA  COUNTIES. 
Arizona — K.  DeWitt,  Mesa.  Arizona. 
at  $26,.S95  submitted  low  bid  and  rec- 
ommended for  award  of  contract  by 
the  Bureau  of  Public  Roads.  802  Title 
&  Trust  BIdg.,  Phoenix,  for  placing 
subgrade  reinforcement  on  6.585  miles 
of  Section  D  of  Route  10,  the  Pine- 
Wlnslow  National  Forest  Highway. 
Coconino    and    Gila    Counties.    Ariz. 

Pearson  &  Dickerson  Contractors, 
Inc.,  Pre.scott.  at  $27,489.50.  and  Geo. 
Orr,  Bisbee.  at  $31,880  submitted  sec- 
ond  and   third   low   bids,    respectively. 

Engineer's    estimate,    $29,312.50. 

Five  bids  were  received.  Complete 
bids  will  be  publl.shed  shortly. 


CONTRACT    AWARDED 

BAY  MEADOWS.  San  Mateo  Co.. 
C!.l.— San  Mateo  Feed  &  Fuel  Co.,  85'i 
San  Mateo  Drive,  San  Mateo,  awarded 
contract  by  the  Southern  Pacific  Co., 
65  Market  St.,  San  Francisco,  for  (.- 
600  c.y.  fill  for  tracks  ;.nd  platform  at 
Bay  Meadows.  •  « 


NOTICE    TO    BIDDERS 

SAN  DIEGO  COUNTY.  Cal.— A  rep- 
resentative of  the  District  Ofifice  will 
accompany  prospective  bidders  over 
the  proposed  project  in  San  Diego 
County,  through  The  Narrows,  Road 
X1-S.D-19S-F,G,  for  which  bids  are 
to  he  received  in  Los  Angeles  on  Mar 
2S,    1933. 

Said    representative   will    meet    pros- 


pective   bidders    at    the    beginning! 
the    proposd    project,    about    0.9   i'. 
west  of  Borega  Road,  on  Friday,  Iv 
15   and    Friday.    March   22,    1935,  at  i 
A.   M. 

Prospective  bidders  are  urged  , 
cooperate  with  the  District  Oflice  : 
arrange  to  make  their  field  Inspeti 
on   the  above   dates. 


LOS  ANGELES  —  CULVERT  EXTENSION  —  (STATE 


LOS  ANGELES  COUNTY,  Cal.— E. 
S.  ond  N.  S.  Johnson,  424  N.  Lake 
Ave.',  Pasadena,  submitted  low  bid  to 
the  Department  of  Public  Works,  Di- 
vision of  Highways,  at  the  office  of 
the  District  Engineer,  Los  Angeles. 
March  6,  at  $9154,  for  constructing  an 
extension  to  a  reinforced  cone,  cul- 
vert in  Los  Angeles  County  near  Cas- 
cades, abount  4.25  ipiles  northwest  of 
San  Fernando.  S.  C.  Cortleyou,  Dis- 
trict Engineer.  Bids  were  taken  as 
follows: 

(1)  70  lin.   ft.  temporary  timber  guard 

rail  in  place; 

(2)  1600  c.y.   structure  excavation: 

(3)  110    c.y.    concrete    to    be    removed 

and  disposed  of; 
(4  1   ISS   lin.    ft.    7S-in.    corr.    metal   pipe 
to  be  removed; 


(.". )   345   cu,    yds.  Cla-'s   A   Portland 
ment  concrete  in  place; 

(6)  62,000  lbs.  bar  reinf.  steel  in  pli 

(7)  li'>   liti.    ft.    18-in.    corru.    nieta.l  \v 

complete  in   place. 
The   bids   were: 

(A)  E.    F.    and   N.    F.    Johnson,    I'a 

dena,    $9154. 

(B)  Tomei    Constr.    Co.,    CuUvr  Ci 

$9528.50. 

(C)  S.    M.    Milovich.    Montebello,   Jl 

259.02. 

(D)  Dimmitt    &.    Taylor,    Los  Angela 

$12,137. 

(E)  Geo.  J.  Bock  &  Son,  Los  Angel. 

$10,975. 

(F)  J.    R.    Lippincott.      Los     Angeli 

$13,307.50. 
(G>   Harry    F.      Miller.      Los    Angeli 
$14,436.50. 
Unit    bids   follow: 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


("I 


(A). 
(B) 
<C) 
(D) 
(E) 
(F) 
(G) 


$1.00 

$1.00 

1.25 

.75 

1.94 

.75 

.60 

1.10 

.75 

1.50 

.00 


Jl-50 
1.00 


$12.00    $.04 


3.50  1.00  14.00  .045 

3.91  .U4  17.10  .039 

7.00  1.00  19.00  .045 

4.00  1.00  14.50  .046 

8.00  1.60  21.50  .055 


12.00 


2.00 


.0475 


GILA  COUNTY,   ARIZONA — 2.989  Mi.   Grading— (Govt. 


GILE  COUNTY,  Ariz.  — Hodgman  & 
MacVicar,  714  Plymouth  Road.  Pasa- 
dena. Calif,,  at  $37,089,  as  previously 
reported,  submitted  low  bid  and  rec- 
ommended for  award  of  contract  by 
Bureau  of  Public  Roads,  Phoenix,  for 
grading  2.989  miles  of  Section  B  of 
Route  11.  the  Payson-C'olcord  Moun- 
tain National  Forest  Highway,  Tonto 
National    Forest,    Gila    County,    Ariz. 

Bids  were  taken  as  follows: 

(  1)   11  acres  clearing; 

(  2)  17.900  cu.  yds.  unclassified  ex- 
cavation; 

(  3)  802  cu.  wds.  unclass.  excav.  lor 
structures; 

'   4)   5000  sta.  yds.  overhaul; 

I  5)  390  lin.  ft.  18-in.  C.  M.  pipe  in 
place; 

(    6)   162  lin.   ft.   24-in.  do; 

(    7)     64   lin.   ft.   30-in.  do; 

(    8)    148  lin.   ft.   36-in.  do; 

(   9)   54    lin.    ft.    48-in.  do; 

(10)  40   lin.    ft.    60-in.  do; 

(11)  27  cu.   yds.   Class  A  concrete; 

(12)  85    cu.    yds.    Class   D   concrete; 


(13)  22.700    lbs.    reinforcing    steel;    ,; 

(14)  473    c.y.    cement    rubble    niasonr 

(15)  1.43  M.  ft.  B.M.   untreated  tiralj< 

(16)  238   cu.   yds.    hand-laid   riprap;   ; 

(17)  25.600    lin.    ft.    Type    1    protectiiij 

ditch; 

(18)  12  each   right-of-way  mounmeni 

(19)  660O   lin.   ft.   new   fence; 

(20)  2    each    farm    entrance    gates:    y 

(21)  1  each   cattle  guard.  ' 
Total   bids   follow: 

(A)  Hodgman  &  MacVicar,   Pasadeii. 

$37,698. 

(B)  All    Arizona    Engineering   &   Coi 

str.   Co..   Clifton,  Ariz,,  $40,013.." 

(C)  Ernest    W.    Everly,    Albuquerqui' 

N.    M.,    $40,032.99. 

(D)  Pearson  &  Dickerson  Contrac 
tors.  Inc..  Prescott.  Ariz..  $42,1 
453.50. 

(B)  H.  J.  Hagen,  Globe,  Ariz.,  $42, 
465. 

(F)  S'kousen    Bros..    Albuquerque,    N 
M..    $46,461, 

(G)  Engineer's  estimate,   $40,351.83. 


(A) 

(  1) $250.10 

(  2) .60 

(  3) 

(  4) 

(  5) 

(  6) 


3.00 


(  7).. 
(  8).. 
(  9).. 
(10).. 

(ID- 
da).. 

(13).. 
(14).. 
(15).. 
(16).. 
(17).. 
(18). 
(19).. 
(20).. 


2,00 
3.00 
4.00 
5.50 


30.00 
30.00 


100.00 
4.00 


(21)    050.00 


((B) 

$200.00 

.90 

2.00 

.04 

2.25 

3.00 

4.00 

6.00 

9.50 

12.00 

25.00 

25.00 

.08 

18.00 

100.00 

2.00 


30.00 
600.00 


(C) 
$100.00 


14.70 
55.00 
33.00 
.08 
19.00 
85.00 
2.50 


Unit    bids    follow: 


(D) 
$200.00 


3.2.'i 
4.00 
6.25 
11.00 
15.00 
42.00 
42.00 
.08 
21.50 
1110.00 
4.00 


21.00 
750.00 


(E) 

$500.00 

.80 

1.50 

.05 

2.00 

3.00 

4.00 

6.00 

8.00 

15.00 

30.00 

30.00 

.10 

15.00 

100. 00 

4.00 


25.00 
600.00 


(F) 

$300.00 

.88 

2.00 

.05 

2.00 

3.00 

4.00 

5.50 

10.00 

12.00 

40.00 

40.00 

.07 

19.00 

100.00 

4.00 


10.00 
700.00 


(G) 
$200.0 


12.0' 
35.0' 
40.0' 


25. 0( 
650  0( 


PACIFIC    CONblRUCTOK 


3! 


SAN'   MATEO   COUNTY,   Ci>l.— Pon- 
liiaiila    I'livliiK    <'".    0    M'tl"    •'^<''    ^n" 

FrillK-llK'd,         III      tll4.S.'ll.|0         HUlilllltllMl 

li.w  lild  Ki  llif  Mull-  IllKliwiiy  Cdin- 
iiiIkhIiiii,  Siicniincnlo,  fur  7.1  inlloii  of 
KiailliiK  "ii'l  Hurfiii'liiK  "'>>>>  liltuinl- 
Mi>ii!i  iifiilfil  rniNlii'd  Knivi'l  ur  monu 
1. 11  i'IiimIk'I'  run  hnfi'.  In  Siiii  Miitio 
I'lmnly.    l"-l«<-<'ii    Tli<)rril..ri    iinrl    Dal;. 


nty. 

The    work    Involves; 

(   1)  244.000  c.y.  rdwy.  fxcav..   unila»H. 

(   2)  2,010,000   gtu.   yds.   overhaul; 

I   3)   l.C'iO  c  y    stiuc-turr  c X(avalli>ii; 

(   4)  a,GOO    M.    k»Ih.    walcr; 

(  6)   IB.T.'.O  ton.s  i-rusluT   run   base; 

(   B)   6.120  tuns  iruMhed  khivi-I  or  stone 

(liltuniltious   treated   nurfaclng); 
(  7)   304  tuns  cut-back  asphalt; 
(   S)    120  tons  fuel  oil; 
(   H)   20.6a0    sq.    yds.    preparlns,    mixing 

and  shaping  sliouldi'rs; 
(10)    l.><0    tons    screenings    (seal    coat); 


(121 
I  (13) 

(14) 
:  (15) 
'  (ID) 
I  (17) 

r 

(19) 
(20) 
(21) 
(22) 
(23) 
(24) 
(2.-1) 


lu7  c  y.  CIhiis   a    Portland  ceiiieiit 
concrete    (structure*); 

l'i,2iii)   ll>n.    liar  relnf.   Hlei-1    (Ntrnc.) 

1,2.'.0  l.f.   S-ln.   CMP; 

520   l.f.    12-ln.   CMP; 

920   l.f.    15-ln.    CMP; 

1,800  If.    IK-ln.  <-.MP; 

210   If.    24-ln.    CMP,    dose    rlviti-d 
a)id    soldi-ri-d; 

150    l.f.    24-ln.    C.MP.    Ja.  k.-d    uii  • 
d.r   hlKh»vay; 

050    l.f.    30-ln.    CMP; 

100  l.f.    72-ln.   CMP; 

23   each    Npillway   assemblies; 

S    each    concrete  joints; 

20   i-ach   culvert    markers; 

100    each    Kulde    posts; 

20    ea.c)i    iiioniinients    conipK-te    In 
place; 

90  stations  tlnlslilng  roadway, 
.tal   bids  follow: 

Peninsula   Paving  Co.,    San    Fran- 
cisco,   J111,S31.10. 

B.iy     Shore      Constr.      Co.,       San 
Krandsco,    $117,210.20. 


(C)  Union    Puvlnif   I'o..    Ksn    PraticU- 

eo,   tin, 345. SO. 

(D)  N.    M.    Hull.    H.rk.ley,    |117.S«>1.70 
«K)   C.    W.   Caletll   &  Co..   Hun   Rurnel. 

t11l«, 2(15.40. 

(F)  Fredrlckson  &  Wation  Constr 
Co.  and  FredrlckMun  Itros..  Oak- 
land,  till), 240. XO. 

(U)  Hanrahan  -  Wilcox  Corp.,  .Snn 
Francisco.    $119,330.15. 

(H)  Oranlleld-Farrar  &  Carlln.  Hun 
Francisco,    tl22,094.90. 

(I)  Fay  Improvement  Co..  San  Finn- 
clsro,     $123,880.55. 

(J)  (lias.  I,.  Harney,  .4an  FraiwlHc,,. 
$124,597.80 

(K)  A.  J.  Halsch.  San  Krantl>,.... 
$129,784.50. 

(I.)  A.  Telchert  &  Son,  Inc..  .Sacra- 
mento,   $133,921.20. 

fM)  Healy-Tlbbllts  Conatr.  Co..  San 
Francisco.   $139. 084. 00. 

I'nlt    bids    follow: 


(  1) 

(  2).. 

(  3).. 

(  4).. 

(  5)., 

(  0). 

(  71 

I  .'<) 


(Ill) 
(11) 
(12). 


(A) 
$     .1 


(li) 
$     .1 


(C) 
t     .1 


(l.-i).. 

(10) 

(17)  . 

(18).. 

(19).. 

(2',1).. 

(21).. 

(22).. 

(23).. 

(24).. 

(25).. 

(20) 


2.00 

19.00 

.05 

.85 

1.15 

1.3.") 

1.00 

3.1(1 

3.00 

3.00 

19.50 

17.30 

II. on 

I.S5 

1.85 

3.00 

5.00 


.004 

.75 

1.25 

1.50 

2.10 

10. no 

9.25 

.05 

3.00 

20.00 


1.2S 
1.54 
3,30 
4.10 
3.14 
17.00 
13.50 
10.00 
1.50 
1.50 
3.00 
4.00 


10.00 
i:i  35 
.09 
3.00 
21.00 
.05 
90 
1  20 
1.35 
1.55 
3.00 
5.00 
2.90 
17.50 
12.00 
S.OO 
2.55 
2.00 
3.00 
5.00 


(10) 

$     .17     $ 

.0025 
.65 
1.00 
1.55 
2.85 
17.00 
10.50 
.05 
3.30 
18.00 


F) 


(G) 
t     .1 


1.20 
1.50 
1.70 
3.60 
3.85 
3.15 
18.50 
11.00 
7.50 
1.75 
1.75 


.003 

1.00 

.50 

1.50 

2.85 

17.00 

13.00 

.06 

2.50 

20.00 

.06 

1.00 

1.20 

1.50 

1.70 

3.50 

3.75 

3.25 

20.00 

15.00 

12.00 

1.75 

2.00 

3.00 

6.00 


.004 
.65 
1.00 
1.45 
2.80 
15.50 
9.00 

.035 
2.30 
19.00 
.05 
.70 
1.00 
1.25 
1.40 
3.00 
6.00 
2.80 
18.30 
12.00 
10.00 
7.60 
1.35 
2.50 


(H)  (1)         (J)         (K) 

»     .19     $     .17     $     .10     $     .18 


.003 

.90 

1.00 

1.60 

2.12 

18.00 

18.50 

.05 

1.75 

20.00 

.06 

1.00 

1.30 

1.45 

1.70 

3.05 

2.60 

3.15 

17.70 

15.00 

6.00 

2.00 

2.00 

3.00 

5.00 


.87 
1.45 
1.36 
2.87 
15.50 
10.86 

.055 
3.00 
17.75 
.045 
1.13 
1.48 
1.66 
1.84 
3.61 
4.63 
3.74 
19.98 
10.70 
14.00 
1.80 
1.60 
2.75 
4.00 


.006 
.75 


3.00 
20.00 
.06 
1.05 
1.35 
1.55 
1.75 
3.30 
4.00 
3.55 
21.50 
16.75 
8.80 
3.00 
2.00 
3.00 
5.00 


.007 
.50 
1.70 
1.45 
2.65 
13.50 
11.00 
.18 
3.00 
18.40 
.05 
1.00 
1.20 
1.50 
1.76 
3.00 
4.00 
3.50 
IS.OO 
16.00 
8.00 
1.00 
1.00 
3.00 
3.00 


'L) 

t     .21 

.002 

.75 

1.00 

1.50 

2.60 

1S.60 

10.50 

.07 

2.35 

20.00 

.05 

.90 

1.30 

1.50 

1.80 

3.40 

7.00 

3.35 

19.00 

12.50 

12.00 

1.60 

1.60 

3.00 

5.00 


(M) 
t  .205 
.005 
2.00 
1.50 
1.75 
2.60 

15.00 

8.00 

.05 

2.80 

25.00 
.05 
1.00 
1.25 
1.50 
1.75 
4.00 
4.00 
4.00 

ISOO 

10.00 
6.00 
3.00 
3.00 
4.00 
5.00 


SANTA  CLARA  COUNTY  —  Guadalupe  Dam  and  Spillway  —  (Dist.) 


SA.NTA  CLARA  COUNTY,  Calif.— .\. 
Telchert  &  Son,  Inc.,  P.  O.  Box  1113. 
.--;.ci:iinL-n(ii,  at  $216,175  submitted  the 
low  bid  to  the  Board  of  Directors  of 
the  Santa  Chira  Valley  Water  Conser- 
vation Dist.,  Room  62.  Grant  BldK., 
"San  Jose,  for  construction  of  Guadu- 
Uipe  Dam  and  Spillw.iy  on  C.uadalupe 
Creek,  about  12  miles  south  of  San 
Jo.'se.  and  7  miles  southeast  of  Los 
GKtos,  Sanla  Clara  County.  The  site 
may  be  reached  by  county  roads  and 
is  about  three  miles  from  siding  at 
l.eFranc,  on  a  branch  line  of  the  S. 
P.   Railway. 

The  dam  will  be  of  the  earth  fill 
type,  with  upstream  face  paved  and 
with  a  concrete  lined  side  channel 
spillway.  The  structure  will  be  730  ft. 
in  length  at  the  crest,  100  ft.  in  height 
and  will  store  3500  acre  feet  of  watei 

The  work  involves: 
(   1)   50,000  c.y.    stripping: 
I   2)  515.000   c.y.    embankment    in    place 
in  dam; 


(  1) 
(  2) 
(  3) 
(   4) 

(  5) 
(  (j) 
(   7) 


(A) 


3.0(1 
14.00 


.34 


(B) 
.29  $ 


2.15 
16.40 


.04:1 


.365 
.043 


(  3)   900     c.y.     backfill     in     exploration 

tunnels  and  shafts; 
(  4)  800  c.y.   concrete  in  outlet  works, 

spillway  weir,   sill,   etc.; 
(  5)   140,000   sq.    ft.   concrete    facing   on 

the  dam; 
(  6)   40,500    sq.    ft.    concrete    lining    in 

spillway; 
(  7)  265.000    lbs.     reinforcing    steel    in 

place; 
(  8)  3500  lbs.  structural  steel  In  place; 
(  9)   690  l.f.  36-in.   steel  outlet   pipe  in 

place; 

(10)  Installation    In    the   outlet    works; 

one  sluice  gate,  on  east  iron  re- 
ducer, one  butterfly  valve,  one 
discharge  pipe,  and  all  appurte- 
nances, all  furnished  by  the  Dis- 
trict, lump  sum; 

(11)  1   bronze   tablet  furnished  and  In- 
stalled,  lump  sum; 

(12)  1   engineers  field   office,   furnished 

and   erected,   lump   sum; 

(13)  Premium  on  50%  surety  and  1007.. 

performance  bonds. 


Tot;.I  bids  follow: 

(A)  A.  Telchert  &  Son,  Inc..  Sacra- 
mento,   $216,175.00. 

(B)  Peninsula  Paving  Co.,  San  Fran- 
cisco,   $221,742.50. 

(C)  Sharp  &  Fellows  Contracting  Co.. 
Los  Angeles,   $230,033.50. 

(D)  A.  J.  Rai.sch.  San  Francisco.  $237- 
865.00. 

(E)  Macco  Construction  Co.,  Clearwa- 
ter, $239,095.00. 

(F)  Fredriokson  &  Watson  Const.  Co., 
Oakland,   $239,869.87. 

(G)  N.   M.   Ball,   Berkeley,   $247,790. 
(H)   W.  A.  Bechtel  Co..  San  Francisco 

$260,000.00. 

(I)  Utah  Const.  Co.,  San  Francisco. 
$275,452.00. 

(J)  Mittrv  Bros.  Const.  Co.,  Los  An- 
geles, $286,702.50. 

(K)   Engineer's  estimate.  $208,300.00. 

Unit  bids  follow: 


CO 


1.20 
16.80 


.355 
.039 


(D) 


5.00 
15.00 


(B) 
1.00  $ 


2.00 
14.00 


(F) 


4.00 
15.00 


(   S) 

(  9)  i;,.-,U             7.00            8.90 

(10) 500.00        410.00        :)55.00 

(H) 75.00          90.00          90.00 

(12)...- 300.00        325.00        215.00 

(13) 3,250.00     3.325.00     3,100.00 

Three  low  bids  submitted   to  the  P\V.\. 

d»r,  A.  Telchert  &  Son,   Inc..  at  $216,175. 


.04 

.10 

10.00 

1.000.00 

100.00 

250.00 

:,5oo.oo 


.045 
.10 

10.00 

400.00 

100.00 

150.00 

4.000.00 


.07 

7.00 

2,500.00 

75.00 

350.00 

i44.S7 


(G 
.60  $ 
.275 
2.50 
14.00 
IS 
.34 
.042 

.ao 

)1  00 
.500.00 
75.00 


400.00 
700.00 
with  the  recommendation  that  the  contract  be  awarded  the  low  bid 
.Ml  other  bids  rejected 


3.00 
15.00 


.04 

.15 

6.50 

500.00 

100.00 

500.00 

4,000.00 


2.50 

18.00 

.20 

.34 

.042 

.10 

8.30 

150.00 

125.00 

250.00 

4,200.00 


3.00 
20.00 


.55 
.0525 


2.00 
16.50 


.15 

11.00 

650.00 

125.00 

225.00 

4.500.00 


.045 

.10 

9.00 

750.00 

100.00 

260.00 

S.090.00 
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51,710,000  ASKED 
FOR  CALIFORNIA 
GUARD  ARMORIES 

jrwenty-nine  Buildings  May  Be 
1         Erected  With  Federal 
'  Funds 


,    Conslriu-tion  of  2!)  national  guard 
tiiniories  in  Catif-^rnia  citips  Is  one 

t'  f  •h-'  building  "rneranis  which  may 
IP  rpal'ZPd   undpr   the   proposed   ■)• 
lillion-dollar    public    works    appnv 
irlntlon.  according  to  Adjutant-Gen- 
eral   Setli    E     Howard,    commander 
f  the  California  guard. 
An  allocatii'"  of  $1.'10,UOO  is  ask- 
ipd  for  California  .ns  ••'>'t  of  a   $69. 
iiOO  ""0     •"•mory     buiding     program 
kvhl -h  will  include  iv^i.^cts  in  every 
General  Howard  as  a  repre- 
■sentative  of  '"      '"     "    --i  Cmrd  As- 
sication,  presented  the  i  rogram  for 
the  entire  n.ition  to  a  sub-comm't- 
tee  of   the   House    Military  Affairs 
Committee. 

Cities  in  which  it  is  pi -"jiosed  to 
build  armories  are: 

Auburn,  $35.(10(1  •  Chico,  $3,S.O0O: 
'Fresno,  $l.'iOnn"-  Lodi.  $.'!B,00n: 
[North  s~'n'-!>mento,  $6.'^,000;  Wood- 
hand,  $,sn,000:  Marysville.  $3.5,00(1; 
'Pan  Pedro.  $3,5,000;  Santa  Ana,  $65- 
OOO:  Santa  Barbara,  $6.5,000:  Mo- 
desto, $3.5,000;  San  Diego,  $175,000; 
Petaluma,  $35,000:  Napa,  $35,000: 
San  Pernardino,  $65,000;  Oakland, 
$275,000;  Santa  Rosa.  $35,000:  Ber- 
keley, $100,000;  Orange.  $35,000; 
Monrovia.  $35,000;  Ontario,  $35,000; 
Hanford,  $35,000;  Anaheim,  $35,000 
;Visalia.  $35,000;  Alameda,  $35,000: 
Gilroy,  $35,000;  Riverside,  $35,000; 
Turlock,  $35,000,  and  Eureka,  $35.- 
000. 

In  addition  to  the  above  list  it  is 
planned  later  to  construct  a  $100.- 
000  building  in  San  Francisco  and 
hangars  in  GrifTith  Park,  Los  An- 
geles, to  cost  $50,000,  General  How- 
ard said. 


COYOTE  DAM  BIDS 

SCHEDULED  APRIL  5 

Bids  for  construction  of  Coyote 
Dam,  largest  of  the  six  dams  being 
constructed  for  the  Santa  Clara 
Valley  Water  Conservation  District 
will  be  received  in  San  .lose,  Anril 
5.  The  dam  will  impound  30,000 
acre-feet  of  water.  It  will  be  120 
feet  in  height  above  the  stream  bed 
and  900  feet  in  length  at  the  crest 


WM.  SPIVOCK  BID 
ON  FRESNO  HALL 
LOW  AT  $247,900 

Eifiiht    Proposals    For    General 
Contract;   Prices   Are  With- 
in Appropriation 


FRESNO,  March  19.— Wm.  Spiv- 
ock.  Hobart  Bldg..  San  Francisco, 
today  submitted  the  low  bid  for 
construction  of  the  Fresno  county 
Hall  of  Records  building.  His  b^'d 
was  $247,900, 

The  following  eight  bids  were  re- 
ceived for  the  general  contract: 

Wni     Splvock.    S,    F $247,900 

ninwiddie  Const,    Co.,    S.    F 255.200 

K.   E.   P.irker  Co.,  S.  F 255,300 

Frank   J.    Reilly,    S.    F 258. .'iOl 

Robt.  E.  McKee.  Lo.s  Angeles..  267.500 
Trewhitt-Shields  &  W.  J.  Ochs 

Fresno     271.294 

M;,cDonaId  &  Kahn,  S.  F 281.500 

Fredrickson  and  Watson,   Oak- 

land    282,390 

Low  bid  for  the  mechanical  work 
was  offered  by  Barrett-Hicks  Co., 
1031  Broadway,  Fresno,  at  $42,983 
and  the  low  bid  on  electrical  work 
by  Wessell  Electric  Co.,  Route  2. 
Box  173,  Fresno,  at  $23,474. 

The  total  of  the  low  bids  on  the 
three  contracts.  $314,357,  is  well 
within  the  $350,000  available  for 
constructing  the  building,  including 
architectural  and  engineering  fees. 
A  balance  of  $45,000  remains  for 
furnishings. 

The  Hall  of  Records  was  design- 
ed by  Allied  Architects  of  Fresno, 
the  same  group  that  has  charge  of 
plans  for  the  Fresno  Civic  Audi- 
torium. 


ORMAN  LUTZ  SUES 

FOR  REINSTATEMENT 


Orman  Lutz.  formerly  district  su- 
pervisor in  San  Francisco  for  the 
State  Registrar  of  Contractors,  has 
filed  suit  in  Sacramento  for  a  writ 
of  mandate  to  compel  his  reinstate- 
ment by  Registrar  Carlos  Hunting- 
ton. The  complaint  also  names  Di- 
rector of  Finance  A.  E.  Stockbur- 
ger.  State  Controller  Ray  L.  Riley 
and  Fred  B.  Wood  as  civil  service 
directors.  Mr.  Lutz  claims  he  was 
discharged  without  just  cause.  He 
asks  payment  of  hack  salary  from 
December   17   and   reinstatement 


PWA  REFUSES 
PROTECTION  OF 
LOCAL  BIDDERS 

Administrator  Notifies  City  No 
Preference  Permitted ;  Ma- 
rina Contract  Awarded 


Contract  for  construction  of  .Ma 
rina  Junior  High  School  was 
awarded  to  MacDonald  and  Kahn 
yesterday  by  the  Board  of  Public 
Works  on  their  low  bid  of  $565,565. 
The  award  followed  receipt  of  no- 
tice from  Philip  B.  Fleming.  acMng 
deputy  administrator  of  the  Feder- 
al Public  Works  Administration, 
that  the  government  would  not  per- 
mit substitution  of  San  Francisco 
sub-contractors  on  the  project  in 
preference  to  the  firms  submitting 
low  bids. 

City  authorities  had  defevcil 
award  of  the  contract  at  the  re- 
quest of  San  Francisco  shop  owners 
and  labor  organizatioaj  until  a 
ruling  could  be  received  from 
Washington. 

State  PWA  Engineer  A.  D  Wil- 
der yesterday  sent  the  board  a  copy 
of  the  telegram  received  from  Dep- 
uty Administrator  Fleming  as  fol- 
lows: 

"Re  your  letter  March  12.  Docket 
7942:  Bidding  on  all  contiacts  In 
connection  with  this  project  lan- 
not  be  limited  to  any  excr-nt  and 
certainly  not  to  local  bidders  only, 
by  special  conditions." 

In  an  effort  to  obtain  preference 
for  local  firms  on  municipal  con- 
tracts in  the  future  a  charter 
amendment  is  to  be  proposed  al- 
lowing a  differential  of  ten  per 
cent  In  favor  of  San  Francisco 
shops  fabricating  materials  in  the 
city.  The  amendment  will  be  in- 
troduced in  the  Board  of  Supervi 
sors  by  Arthur  M.  Brown.  Jr.  The 
measure  will  have  the  support  o? 
many  local  organizations,  who  have 
formed  a  committee  to  contest  thp 
letting  of  shop  work  to  out-of-town 
firms. 


New  orders  booked  during  the 
fourth  quarter  of  1934.  as  reported 
to  the  Bureau  of  the  Census  by  7S 
manufacturers  of  electrical  goods, 
were  $118,397,169,  as  compared  with 
$100,334,150,  for  the  third  quarter 
of  1934,  and  $88,544,234.  for  the  4th 
quarter  of  1933. 


PACIFIC    CONSTRUCTOR 


THIRD  SECTION 
POTRERO  WATER 
MAIN  ADVERTISED 

$230,000    Extension    of  High 

Pressure    System    To     Be 

Completed  Shortly 

Bids  for  installation  of  Section  C 
of  the  Potrero  District  Extension 
"to  San  Francisco's  auxiliary  water 
supply  system  for  fire  protection 
will  lie  opened  by  the  Department 
of  Public  Works  March  27. 

The  project,  third  of  the  four 
sections  of  the  $230,000  Potrero  dis- 
trict fire  protection  main  extension^: 
to  go  out  for  bids,  will  cost  approxi- 
mately $92,000,  according  to  the 
city  engineer's  estimate.  Plans  for 
Section"  D,  last  of  the  Potrero  dis- 
trict work,  have  been  approved  by 
the  PWA  and  the  contract  will  prob- 
ably be  advertised  this  week,  S.  J. 
Hester,  chief  deputy  director  of  the 
Department  of  Public  Works,  stat- 
ed. Cost  of  Section  D  is  estimated 
at  approximately  $65,000. 

Section  A  has  been  completed, 
and  was  installed  under  contract 
by  Herman  Lawson  Company  at  a 
cost  of  $26,602.  Bids  for  installa- 
tion of  Section  B  were  opened  by 
the  department  last  week,  Herman 
Lawson  Company  again  being  low- 
bidder,  at  $77,049. 

The  contract  for  installation  of 
Section  C,  on  which  bids  are  now 
being  taken,  calls  for  installing 
13,510  feet  of  bell  and  spigot  pipe, 
63  gate  valves  and  34  standard 
high-pressure  hydrants,  to  be  fur- 
nished by  the  city:  and  construc- 
tion of  39,973  square  feet  of  asphalt 
concrete  pavement,  8349  cu.  yds. 
excavation  and  backfill,  furnishing 
and  installing  64  tons  of  bell  and 
spigot  pipe,  28.162  pounds  cast  iron 
manhole  and  valve  box  frames,  cov- 
ers and  dust  pans,  and  cast  steel 
special  castings,  cast  iron  special 
castings  and  pig  lead. 

The  Potrero  District  fire  protec- 
tion main  extensions  are  a  portion 
of  the  city's  program  of  high  pres- 
sure main  extensions  and  improve- 
ments, financed  by  a  $2,000,000  bond 
Issue  and  a  PWA  grant  of  $460,000. 


Burlingame  Vote 
On  School  Bonds 
Set  For  April  10 


Burlingame  grammar  school  dis- 
trict voters  will  be  called  upon 
April  10  to  vote  on  an  $85,000  bond 
issue  for  reconstruction  of  the  six 
elementary  schools. 

Decision  to  seek  the  money  to 
reinforce  the  buildings  against 
earthquake  damage  and  to  correct 
safety  and  health  hazards  now  in 
some  of  the  structures  was  made 
at  a  recent  meeting  of  the  school 
-  board. 

Cost  of  the  work  was  estimated 
from  survey  reports  by  Architect 
James  H.  Mitchell  and  Structural 
Engineer  Harold  B.  Hamill.  w-ho 
made  a  survey  of  the  buildings. 


$160,000  Bulkhead 
Job  In  Oakland 
Approved  by  SERA 


Construction  of  840  feet  of  con- 
crete bulkhead  as  a  day-labor  job 
will  be  undertaken  by  the  Oakland 
Port  Commission  with  the  assist- 
ance of  SERA  labor.  The  Relief  Ad- 
ministration yesterday  announced 
allocation  of  $160,015  for  labor  on 
the  project.  The  Port  Commission 
will  purchase  piling  and  concrete 
materials  estimated  to  cost  $15,- 
200. 

The  bulkhead  extension  adjoins 
a  section  of  the  Oakland  harbor  to 
be  similarly  improved  under  con- 
tract with  Port  Commission  funds 
supplemented  by  PWA  grant.  The 
cost  of  this  section  is  estimated  at 
$158,000.  Plans  are  being  complet- 
ed and  probably  will  be  ready  for 
bids  in  about  two  weeks. 

Approval  was  given  yesterday  by 
SERA  also  for  expenditure  of  $43,- 
657  by  the  Port  Commission  for  re- 
pairs and  improvements  at  the  Clay 
Street  Pier  and  Transit  Shed.  The 
work  will  include  concrete  jacket- 
ing of  piling,  overhauling  shed 
doors,  painting  and  glazing,  replac- 
ing roof  and  repairs  to  fire  protec- 
tion system. 

Tlie  projects  are  supervised  by 
J.   G.   Bastow.   assistant   port   engi- 


FAIR  DIRECTORS 
PLAN  TO  ERECT 
FIVE  BUILDINGS 


State  Aid  Proposed  for  Million 
Dollar  Construction  Pro- 
gram At  Sacramento 


Expenditure  of  more  than  $1,000.- 
000  for  California  state  fair  build- 
ings at  Sacramento  is  contemplat- 
ed in  a  program  approved  by  the 
fair  directors.  At  the  same  time 
a  bill  is  before  the  state  legislature 
to  earmark  funds  to  erect  the  build- 
ings from  any  relief  public  works 
program  which  may  be  undertaken 
liy  the  state. 

The  fair  directors  propose  five 
new  buldings:  Administration  and 
Host  Building,  to  cost  $250,000;  Ed- 
ucation and  Pine  Arts.  $200,000; 
Horse  Show  Coliseum,  $300,000;  Fu- 
ture Farmers  Building.  $276,000;  4- 
H  Club,  $187,000. 

A  permanent  building  committee 
of  the  state  fair  board  to  assist  with 
the  construction  program  has  been 
appointed,  consisting  of  T,  H.  Ram- 
say of  Red  Bluff,  chairman,  Har- 
old J.  McCurry,  SaciameiUo,  and 
Chas.  H.  Sooy  and  John  M.  Perry 
of  San  Francisco, 


EIGHT  CITIES 
HAVE  OFFICES 
OF  DEPOSITORS 

Unified     Registration    Systeir 

Extending  to  all  Northern 

Counties 


Bid  depositories  affiliated  wit 
the  Central  Depository  System  o 
Northern  California  have  been  oi 
ened  in  eight  cities,  R.  A.  Daddis 
man.  general  custodian,  announcei 
yesterday.  Construction  industr; 
groups  in  six  other  cities  are  mak 
ing  arrangements  to  open  deposi 
tories  in  the  near  future.  Mr.  Dad 
disman  said. 

When  the  contemplated  chain  oi 
depositories  is  completed  registra- 
tion of  bids  will  be  possible  in  ali 
principal  communities  from  Bak  i 
ersfleld  to  the  northern  end  of  the 
Sacramento  valley.  The  depository 
system  was  originated  in  San  Fran 
Cisco  by  a  committee  of  the  Con 
struction  Divisions  Conference  in 
order  to  simplify  handling  of  bids 
in  accordance  with  NRA  code  pro 
visions  of  the  various  crafts.  It 
has  since  been  fully  approved  by 
NRA  officers  and  has  been  publi- 
cized throughout  the  United  States 
and  formation  of  similar  agencies 
recommended  to  construction  code 
groups  in  many  localities. 

Following  are  the  depositories i 
now  functioning  as  members  of  the! 
Central  Depository  System: 

San  Francisco,  No.  1.  55  New 
Montgomery  street;  B.  C.  Borkheim  ' 
Custodian. 

Sacramento,  No.  3,  720  Eye  St.. 
Sacramento  Builders'  Exchange;  I. 
M    Wagner,  Custodian. 

San  Rafael.  No.  4.  831  Fourth  St.: 
J.  O.  Dahl.  Custodian. 

San  Jose,  No.  5,  188  South  Mar- 
ket Street.  San  Jose  Builders'  Ex- 
change; David  Bunker.  Custodian. 
Fresno  No.  6.  1837  Merced  Street. 
Fresno  Builders'  Exchange;  H.  R. ! 
Cavford.  Custodian. 

Bakersfreld.  No.  7.  1729  19th  St.. 
Bakersfield  Builders'  Exchange;  D. 
J.  Turner.   Custodian. 

Santa  Rosa.  No.  8,  311%  Mendo 
cino  Ave.;  G.  E.  La  Cell,  Custodian. 
Burlingame,  No.  9,  1483  Burlin 
game  Ave..  Building  Industries  As- 
sociation; R.  F.  Byrnes.  Custodian. 
Depositories  will  be  established 
shortly  in  the  cities  of  Oakland, 
Salinas.  Stockton,  Marysville.  Palo 
Alto,  and  Watsonville  or  Santa 
Cruz. 

Divisional  code  authorities  which 
have  approved  the  Central  Deposi- 
tory System  and  have  authorized 
it  to  register  duplicate  bids  for 
their  craft  are:  Electricians,  Plas- 
terers; Heating,  Piping  and  Air- 
Conditioning;  Masons;  Painting; 
Paperhanging  and  Decorating:  Tile 
Sheet  Metal.  Other  groups  have 
the  plan  under  consideration  and 
announcement  of  their  acceptance 
is  anticipated. 

Uniform  rules  for  handling  bid 
registration  have  been  established 
by  the  Central  Depository  System 
and  are  available  at  any  of  the  of- 
fices or  from  the  local  administra- 
tive committee  of  the  divisional 
codes. 
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(DWKLl.INO 

(211)     E  KLLIXGTON  ST.  80  N  Foote 
St.  One-story  and  basement  frame 
rtwi'lllne. 
,  Owner— Dolores    Kealty   Co..    16th   and 

Valencia    Sts..    San    Francisco. 
Architect— Not    Given. 
I'ontractor — A.   H.   Ohisen,   242  Vienna 
St..    San    Francisco.  $3000 


nWELLING 

,  (212)  E  ELLINGTON'  ST.  10.5  N  Foote 

.St.  One-story  and  basement   frame 

dwelling. 
Owner — Dolores   Realty   Co..    IGth    and 

Valencia    Sts..    San    Francisco. 
Architect— Not    Given. 
Contractor— A.   H.  Ohisen,   242   Vienna 

St.,    San    Francisco.  $3000 


ALTERATIONS 

(213)     NK    SIXTKENTH    .'^ND    CAL- 

ednni    Sts.     Alterations. 
Owner — Bank    of    America.    California 

and    Kansonie   Sts  ,    S.   F. 
Architect — Not    Given. 
Contractor  —  Antony     Petersen.     2758 

San   Bruno  Ave.,    S.    F.  J150n 


DWELLING 

(214)   E  CHURCH  78  9  Twenty-second 

St.        One-story      and      basement 

frame  dwelling. 
Owner— F.    C.    Edmonds.    343    4th    St.. 

San    Francisco. 
Architect— Frederick     Amandeas.     1879 

I8ih  Ave..  San  Fl-ancisco. 
Contractor— H.  S.  Meinberger,  343  4th 

St..    San    Francisco.  JoOOO 


ALTERATIO.XS 

(215)     508  UTAH  ST.;  alter  dwllins. 
Owner— Mrs.    A.    GrandixberRo,    prem- 
ises. 
Architect — Not  Given. 
Contractor — Victor  Oliva.  272S  21si  St  . 
$1700 


Hig- 


SERVICE   STATION 

(216)  NE  OCEAN  and  San  Jose 
Story   steel   service   station. 

Owner— General  Petroleum  Corp. 

gins  BIdg..   Los  Angeles. 
Architect— G.  P.   Cova.  care  owner. 

$4500 

ALTKUATIO.NS 

(217)  1262  ?5th   Ave.:  alter  dwelling. 
Owner— Mrs.  o.  M.  Spencer.  premlBes. 


Architect— Not  (liven. 
Contractor— Hi.rry    R   .Scott,    4520   C.i- 
brlllo  St.  $1900 


.\LTEUAT1()NS 

(218)      SW    BUSH    and    llailery    Sis; 

.-liter   conimerclul    building. 
Owner  —   International    BuHineiiK   M«- 

chlne  Corp.,   care  archllecl. 
Architect— Carl   GeilfusH.    1095    Mi.rkel 

Street.  $10,000 


DWELLING 

(210)      R  27th   AVE.    75   S  Cabrilio  St.; 

one    -    story   and    basement    frame 

dwelling. 
Owner— Heyman   Bros..   742  Market. 
Ari-hitecl- Not  Given. 
Contractor— C.    T.    Lindsay,     1  63    26tb 

Street.  $3'.i00 


dwell - 


DWELLING 

(220)  E  27lh  AVE  160  S  G>.mi; 
story  and  bi.sement  fr.imi 
Ing. 

Owner — Elsie    I.    Rousseau,    care    con- 
tractor. 

.Architect — Not  (iiven. 

Contractor — Anza  Home  Bld^.  Co    14!"S 
36th   Avenue.  J35no 


.VLTKRATIONS 

(221)  385  MOSCOW;  altci  Uwellir.g. 
Owner — Geo.  Biocini,  1042  Persia  St. 
.\rchitect— Not   Given.  ^'1500 


ALTERATIONS 

(222)     158  GEARY  ST.;  alter  store. 
(Hvner — Grant   Bros..  2390  Mission  SI. 
Architect — Not  Given. 
Contractor — Mullen   Manufacturing  Co. 
60  Rausch  Street.  $5000 


.ALTERATIONS 

1223)     480  MAIN  ST.;  alter  warehouse. 

Owner — Matson    Navigation    Co.,    215 

Market  Street. 
Plans  by  Mr.   Westllng,  Pier  32. 
Contr!_ctor — Cork    Insulation    Co..    Inc.. 

462  Bryant  St.  $lo,noo 


DWELLING 

(224)  NW  HA  WES  and  C.llmau;  one- 
story  and  basement  frame  dwell- 
ing. 

Owner — G.  Colla.   %  contractor. 
.Architect — Not  Given. 
Contractor— Tony    D'.Amico,    23)5    P<.|k 
Street.  $3.ooo 

ALTERATIONS 

(225)  NO.  60  SAN  ANDREAS  ST. 
Alter   dwelling. 

Owner — Dr.   M.   N.   Hosmer.   Premises. 
.Vrchitect — ^Lawrence     A.     Kruse.     251 

Kearny  St..  San   Francisco. 
Contractor — A.    J.    Wilbe.    944    Phelan 

BIdg..   San   Francisco.  $1000 


ALTERATIONS 

(226)  NO.  620  M.\RKET  ST.  Alter 
offices. 

Owner — Crocker  Estate  Co..  %  Con- 
tractor. 

Architect — Not    Given. 

Contractor — Jacks  &  Ir\ine.  620  Mar- 
ket St..   S.   F.  $20,000 


ST. 


ALTERATIONS- 

(227)     NO.    260     MO.NTGOMERY 

Alter  store  and   offices. 
Owner — John   Barneson.   •"<■   Contractor 
Architect— Not   Given. 
Contractor — J.    A.    Tassi,    2CS    Market 

St.,    San    Francisco.  $3600 


DWELLING 

(228)  \V  THIRTIETH  AVE.  169  S 
Balboa  St.  One-story  and  base- 
ment frame  dwelling. 

owner— .\.  J.  Heriig,  635  Victoria  St.. 
San    Francisco. 


Architect— D.  E.  Jaekle,  126  Foal  St.. 
San  Frnnelnco.  $3000 

ALTEIIATIO.NH 

(229)  NO,  735  BATTERY  .ST.  Alter 
loft  buildlnit. 

Owner— Lizzie  ».  Mniitick,  T'f  Contrac- 
tor. 

Architect— Not  Given. 

•  •i.ntrarlor— Jacks  *  Irvine.  620  Mar- 
ket   St.,    San    Francisco.  $7000 


ALTERATIONS 

(230)     SE     POWELL    A.N'l)     fe-CTTEl! 

Sts.      Alter    hotel. 
Owner  —  Sir    Francis    Drake      Hotel. 

Premises. 
Architect— Douglas     Dacre"  Stone.    110 

Sutter  St..   San   Franci/ico. 
I'ontractor  —  Lindgren    &    Swinerton. 

Inc.,    225   Bush    St  $15,000 


DWELLING 

(231)     W  ALEMANY  ST.  87  S  Tlngley 

.St.  One-story  and  basement  frame 

dw-elling. 
owner— S.    DePaoli.    3289    Mission    St.. 

San   Francisco. 
.Vrchitect — Not  Given. 
Contractor— C.    T.    Lind.say,    140    Du- 

boce  Ave.,  San  Francisco.        $3500 


DWELLING 

'232)     N    PRECITA    AVE.    175   E   Fol- 

som  St.     Two-story  and  basement 

frame   dwelling. 
Owner — Frank    Ciraulo.     1523     Florida 

St.,    San    Francisco. 
Architect — Not  Given. 
Contractor  —  Sbarboro    &    Jorgenser. 

2225   North   Point  St.  $3000 

DWELLING 

(233)     NW   ALEMANY      ST.    150     NE 

Santa  Kosa.     One-story  and  ba.se- 

nient  frame  dwelling. 
Owner — Neva    Evangelisti.    700    Brazil 

St.,   San   Francisco. 
Architect— Not  Given.  $4000 


.ALTERATIONS 

(234)  BERRY  ST..  bet.  Third  and 
4th  Sts.  Alter  warehouse  and  of- 
fices. 

Owner  —  Southern  Pacific  Co..  65 
Market   St.,    S-an   Francisco. 

Architect— J.  H.  Christie.  65  Market 
St..   San   Francisco.  $6000 


ALTERATIONS 

1235)     NO.  1238  CHESTNUT  STREET. 

Alter  flats. 
Owner  —  Edna    and    Karl    F.    Kruger. 

Admnrs,    Estate   of   Ellen    Kruger. 

1236  Chestnut  St. 
Architect — Not  Given. 
Contractor — B.    W.   Demarals   &   Sons, 

732    Page    St.  $2574.85 

ALTERATIONS 

(236)  NO.  215  KEARNT  ST.  Alter 
building. 

Owner — Bothin  Realty  Co.,  604  Mis- 
sion  St..    San    Francisco. 

Architect— Not    Given. 

Contractor— A.  F.  Mattock  Co..  212 
Clara  St..   San  Francisco.         $1000 


ALAMEDA 

COUNTY 

No. 
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151  Russell  Von  Bokkelen  1000 

152  PBrk  CompomenosI  7000 

153  Cheney  Garcia  5500 

154  Gambetta  Salvaresea  3800 

155  Wondering  Stead  1000 
158  East  Bay  Owner  9000 
157  Union  Cone  2000 


ADDITION 

(U3)     XO.  741  E-FOURTEENTH  ST.. 

OAKLAND.     Add  to  store. 
Owner— Miller   Floor   Furnace   Co..    741 

E-14th  St..   Oakland. 
Arcliitect— Not    Given. 
Contractor   —   Ernest    W.    Urch,    1924 

50th  Ave..   Oakland.  $2000 


DWELLING 

(144)  NO.  40  ALTA  ROAD.  BER- 
KELEY. Two-story  8-room  frame 
dwelling  and  garage. 

Owner— Milton  S.  Bond.s.  583  Spruce 
St..   Berkeley. 

Architect— Not   Given.  $6500 


DWELLING 

(145)  7  VETERAN  WAV.   OAKLAND 
two-story  six-room  dwelling. 

Owner  and   Builder— C.   D.   Lyon.   6501 

Buena   Ventura   Ave.,    Oakland. 
Architect— Not    Given.  $3030 

DWELLING 

(146)  64    ROSS  CIRCLE.   OAKLAND; 
two-story    six-room    dwellinR. 

Owner  and   Builder — A.    J.    PolU.rd.    77 

Plaza  Drive.  Berkeley. 
Architect— F.    L.    Confer,    Russell    St., 

Berkeley.  $5200 


REPAIRS 

(147)      1127   BROADWAY.    OAKLAND; 

fire  repairs. 
Owner  and    Builder — Levy    E.state,    532 

16th  St..  Oakland. 
Architect— Not  Given.  $l!>0n 


DWELLING 

(148)     NO.    7757    GREENLEY   DRIVE. 

OAKLAND.      One-Story   flve-room 

dwelling. 
Owner  —  A.    W.    Prentiss,    7695   Crest 

Ave.,    San   Francisco. 
Architect— Not  Given.  $2500 


REPAIRS 

(149)     NO.  3200-26  LAKESHORE  AVE 

OAKLAND.     Fire  repairs. 
Owner— L.  B.  Hoge,  Premises. 
Architect — Not   Given. 
Contractor — W.   K.   Von   Bokkelen,   354 

Hobart  St..  Oakland.  $2000 


ALTERATIONS 

(150)  NO.  4617  PARK  BLVD.,  OAK- 
LAND. Alterations  and   repairs. 

Owner— C.  Kelly.  3041  Suter  St.,  Oak- 
land. 

Architect — Not   Given. 

Contractor— Dixon  &  Roth,  1844  5th 
Ave..    Oakland.  $1000 


REPAIRS 

(151)  NO.  4227  E-TWELFTH  ST., 
OAKLAND.      Fire    repaii-s. 

Owner — L.    T.   Russell.    %    Contractor. 
Architect — Not  Given. 
Contractor — W.  K.  Von  Bokkelen,   354 
Hobart    St..    Oakland.  $1000 

DWELLING 

(152)  N  BYWOOD  DRIVE  LOT  15 
BIk  22.  OAKLAND.  Two-story  6- 
room  dwelling. 

Owner  —  Park    Blvd.    Co..    Bank      of 

America  Bldg..   Oakland. 
Architect — E.    R.    McDonald.    194   John 

St..   Oakland. 
Contractor — E.      Campomenoai.       6401 

Broadway  Terrace,  Oakland   $7000 

DWETLLING 

(153)  NO.  640  THE  ALAMEDA,  BER- 
KELEY.      Two-stdry     six  -  room 

frame   dwelling  and   garage. 
Owner— A.   H.  Cheney.   8345  l«  Conte 
^t.,   Berkeley. 


Architect — Not  Given. 
Contractor— G.    C.    Garcia,    1C56    Ocean 
View  Ave..  Berkeley.  $5500 


DWELLING 

(155)     NO.      1355      FRAXCIS-CO      ST.. 

BERKELEY.      One-story      5-room 

frame  dwelling  and  garage. 
Owner— G.    Gambetta,    1303    Francisco 

St.,   Berkeley. 
Architect — Not    Given. 
Contractor  —  John       Salvaressa,       5103 

Shafter  Ave.,  Oakland.  $3800 


GARAGE 

(154)   NO.   1355  FRANCISCO  STREET. 
BERKELEY.       One-story    7-room 

Class   C   garage. 
Owner — J.     Wendering.     1911     Addison 

St..    Berkeley. 
Architect — Not   Given. 
Contractor— Frank      A.     Stead.       3206 

Boise   St.,   Berkeley.  $1000 


DWELLING 

(1.06)  W  BYWOOD  DRIVE,  Lots  13 
and  14  Blk  25,  OAKLAND.  Two- 
story  S-room  dwelling. 

Owner— East  Bay  Investment  Co.,  659 
Kenwyn    Road,    Oakland. 

Aichiteot— Not  Given.  $9000 


ADDITION 

(157)     NO.  99  TWENTY-SECOND  ST. 

OAKLAND.      Addition. 
Owner — Union  Ice  Co.,   Premises. 
.\rchitect — Not  Given. 
Contractor— W^ilbur   C.    Cone,    608   16th 

St.,   Oakland.  $2000 


SAN     FRANCISCO    UNDER    $1000 


SIGN,  eectric,   $75;   740  Post  St.;  own- 
er.   The    Texas    Co..    Prem.;    con- 
tractor.   Brumfield.    965  Folsom   St. 
SIGN.    $10;    867   Market   St.:   owner.   J. 

C.  Penney  Co.,  Premises. 
ALTER  flats.   $490-  553  Filbert  S'.reet; 
owner.     T.     Pacella,     Prem.;    con- 
tractor.    S.    Mazzoncini,    3020    Bu- 
chanan Street. 
.VLTER  dwelling,  $200;  1714  Grant  Ave 
owner,   M.   Demartini,   2139  Taylor; 
contractor,      D.       B.      Delucchi,    4 
Sharp   Place. 
ALTER  apartments.  $50;  1355  Bay  St.; 
owner.    Max    Wassman,    Premises. 
REPAIR  fire  damage  to  dwelling,  $400 
525    Fell    St.;    owner,    A.    and    T. 
Sulliivan,      Prem.;     contractor.     A. 
DeBenedetti    &    Son.    100   Brazil. 
SIGN,    electric,    $100;    4336    Geary    St.; 
owner.     The     Rendezvous,     Prem.; 
contractor,    QRS    Neon    Corp.,    690 
Potrero  Ave. 
BILLBOARD,   $6.50;   S  Turk  St.   135  E 
Gough     St. ;     owner.     West    Coast 
Adv.  Co..   1864  Market  St. 
FLUES.    $45;    E   40th   Ave.    279    S    Bal- 
boa  St.;   owner.    Smith.    Premises; 
contractor.     Standard    Heating    & 
Sheet  Metal  Works.   1241  9th  Ave. 
ALTER    wholesale    grocery    building. 
$75;    170    Pacific    Ave.;    owner,    V. 
Craverso,   Premises. 
FLUE.    .$35;    2778      24th      S-t.;      owner, 
Metz  Do-Nut  Co.,  Prem.;  contrac- 
tor.   John    A.    Marshall,    4447   Mis- 
sion  St. 
FLUES.   $45;   E  22nd  Ave.   75   S  Judah 
St.;  owner.  Anza  Home  Bldg.  Co., 
36th   Ave.   and   Kirkham   St.;   con- 
tractor. Standard  Heating  &  Sheet 
Metal  Works,    1241   9th  Ave. 
ALTER    flats.    $160;    871    Golden    Gate 
Ave.;    owner,     F.     F.    Copper.     249 
First   St. 
.\LTER  apartments   and   stores.   $350; 
NW   Irving   S-t.   and   12th   Avenue; 
owner.  Hastings  Trust  Estate,  3»9 
Pine    St.;    contractor.    The    Ruegg 
Co..   369   Pine   St. 
ALTER    dwelling,    $300;    219    Brussels 
St.;  owner,  Wm.  Drury.  Premises. 


BILLBOARD,    $6.50;    SW   Irving  St.  & 
liuh    Ave.;      owner.      West     Coast 
Adv.   Co.,   1864   iMarket   St. 
BILLBOARD,  $0.50;  E  Van  Ness  Ave. 
South    100      S    22nd    St.:      owner. 
We.'5t  Coast  Adv.  Co.,  1864  Market 
FLUES,    $50;    51    Moneta    St.;    owner. 
L.   Besio,   252  Lisbon  St.;  contrac- 
tor.   N.    Buriani.   2555   San  Bruno. 
ALTER  dwelling,   $20;  555  Vienna  St.. 
owner,    A.    Mirabelli,    530    Vienna. 
ALTER  dwelling,   $245;   45S  ICth  Ave.: 
owner,  J.   Martin,   Prem.;  contrac- 
tor.   A.    Nelson.    Inc.,    242    Ocean 
Ave. 
ALTER  store.  $245;  66  3rd  St.;  owner. • 
Uallenkamp,   685  3rd  St.;   contrac- 
tor, John  J.  Delucchi,  1526  Powell 
ALTER  dwelling.   $350;   246  Rolph  St.; 

owner.    G.    J.    Castell.    Premises. 
BILLBOARD,   $6.25;   S  Mission  St.  li: 
W      10th    St.;      owner.      Foster   & 
Kleiser  Co..  1675  Eddy  St. 
BILLBOARD,     $12.50;     SW     California 
S't.  and  Parker  Ave. ;  owner,  Fost- 
er  &    Kleiser  Co..    1675   Eddy  St. 
FLUBS,    $125;    45    O'Farrell   St.;    own- 
er,   L.    Hopper,      %      Contractor; 
contractor,      L.    B.    Hooker,      1530 
Howard  St. 
BILLBOARD,   $12.50;   E  Arguello  Blvd 
250  S  Geary  St.;  owner,   Foster  & 
Kleiser  Co..   1675  Eddy  St. 
ALTER  apartments,    $483;    1501   Leav- 
enworth St.;  owner.  Mrs.  M.  Bur- 
meister.   174  ISth  Ave.;   contractor 
Chas.  Greenberg.  3116  23rd  St. 
BILLBOARD,  $6.25;  S  North  Point  St 
165  E  Polk;  owner.  Foster  &  Klei- 
ser Co.,    1675   Eddy   St. 
BILLBOARD,    $6.25;    NW    Irving   and 
11th   Ave.;    owner,   Foster   &   Klei- 
ser Co..   1675  Eddy  St. 
.\ijTER  restaurant.   $200;  500-502  Mis- 
sion   St.;    owner,     Peter    Wolters, 
Prem.;    contractor,      Royal      Show  ; 
Case   Co.,    770  McAllister  St. 
.\LTER    store    and      flats,    $400;      1176    > 
Valencia  St.;  owner,  I.  F.  Williams    ! 
%    Contractor;    contractor,    A.    C.  ; 
Lindgren,    346   Lowell  St.  j 

ALTER  dwelling,   $300;  319  London  St.    .1 

owner,  Rosolina  Cancilla,  Prem. 
BILLBOARD.   $6.25;  E  Mission  St.  102    : 
S   Lowell;    owner.    Foster    &   Kiel-    - 
ser   Co..    1675   Eddy    St. 
FLUES,  $115;  N  John  St.  118  W  Pow-    ■ 
ell;    owner.    Wong   Quock   Don,   %    < 
Contractor,;     contractor,     John    J. 
Delucchi.     1526    Powell    St. 
ALTER    store.    $25;    1457    Haight    St.; 

owner,    John    Sherby.    Premises. 
SIGN,    electric,    $200;    250    Powell    St.; 
owner,    Mcintosh    Studio    Clothes, 
Prem.;    contractor.      Elec.    Prods. 
Corp..   255  Golden  Gate  Ave. 
ALTER    flat.s.    $200;    1236    Kansas    St.; 
owner,  F.  Da  Col,  Prem. ;  contrac- 
tor.  V.  Masarie,  2550  19th  St. 
BILI-BOARD.   $6.25;  N  Turk  St.  100  B 
Masonic     Ave.;     owner,     Foster    & 
Kleiser    Co..    1675    Eddy    St. 
BILLBOARD.   $12.50;  NE  Point  Lobos 
and   42nd   Aves. ;   owner.   Foster  & 
Kleiser  Co.,  1675  Eddy  S-t. 
SIGN,    $25;    S67   Market   St.;    owner.   J. 

C.  Penny  Co.,  Premises. 
ALTER    restaurant,    $900;    SW    Geary 
and   Powell     Sts.;   owner.     Golden 
Pheasant.     Premises;     contractor, 
Mullen  Mfg.  Co..   60  Rausch  St. 
ALTER  dw^elling.   $500;   2892  Army  St. 
owner,    Frank   T.    Pfaff.    Premises; 
contractor.      Hanson    Bros..      5840 
Mission    St 
BILLBOARD.    $6.25;   NE     Union     and 
Gough      Sts.;    owner.      Foster    & 
Kleiser  Co..   1675  Eddy  S-t. 
(PARAGE,    one-story  frame.    $250;   3899 
Clay   St.    (rear);   owner.   James  L. 
McDermott.   3962   26th   St. 
SIDEWALK  door.  $96:  949  Market  St. 
owner.  Paramount  Properties,  Los 
Angela."        contractor,       Phoenix- 
Simptoi.    Co..    520   6th    St. 
BILLBOARD,  $6.25;  E  Mission  St.  153 
N  Acton;  owner.  Foster  &  Kleiser 
Co  ,  1675  Eddy.  St. 


PACillC    CONSTRUCTOR 


BUILDING  CONTRACTS 

SAN    FRANCISCO    COUNTY 


.  iwnor  Contractor    Amt. 

f  KdiiM>iuli.  Mi'lnbcitfor  C51I0 

I  stnli'  Ti-irmuivii  1942 

\  nolhll.  Mntl.Mk  KISII 

r.  Pneldo  Jdhiimm  •I."i7:i 

i\  InlormitlMMiil  Siulorlo  (1400 

;  Sniiic  Korh  25S3 

I  snnm  TIttIo  2811 

',  New  Unidy  IS" 

I'.Z)     E   CHfUCH    ST.    78    S   Twenty- 
I     Rcconcl  SI.     All  work  fur  one-Htory 

and    liii.winoiit     fniiiic    dwelling. 
(y,„.|-_l.'.   c.   and    Irone    I...    ICdmond.s. 
'     343   I''iivirlli   St..   San   l''rnncl.ico. 
luliltcrt    —    V.    FrcdtMii'U    Amandefl. 
J      1879    IStli    Ave.    San    Kranclsco. 
I'.intractor   —    H.    S.    Meinherger,    3i:! 

Fourth    SI..    SJ-.in    Kninol.sco. 
.lied  Miir.   M.   'S.').     Dated  Mar.  9.  •^^j. 

I  Kouk'i    frame    up $1625 

I  Krown    cciut    plaster   on 1625 

When    iMunpleted    162!) 

,  Usual    3S    days 1625 

TOTAL  COST,  $6500 
simd,  none.  Limit.  110  working  days, 
t'orfeil.  none.  Plans  and  speollica- 
ions  tiled. 

,(EMOniCI.IN<; 

'.'54)     604  MISSIO.V  ST.;   rrinudclint;  ..f 

'      bulldliiK. 

iwner— Botliln   Real   Estate  Company. 

'.rehltpct— .\nKUS  McSweeney.  604  Mi.-- 

sion   Street, 
•ontractor  —  A.    F.    Mattock    ("o.,    2IJ 

Clara  Street. 

'   Filed  Mi.rch  15.   1935.    Dated 

'  I6th  of  each  month 75% 

Usual   35  days 2o'/" 

I  TOTAL  COST.  $1.1.844.30 

(,imlt,  June   1,   1935.     Plans  and   Spec. 

niea. 

ItEMOniCLlNC. 

(55)     445   SUTTKR   ST.;    renmdpl   fnsl 

■       floor  of  oftloes. 

f)\vner— Pacific  Ga.s  &  Electric  Co.,  24."i 

Market  Street. 
Plans  liy  EnRineerinp  Depl.  of  Owner. 
.Contractor— 0.<car  H.  Ostlund  ;.nd  Ost- 
;       lund  it  Johnson.  1901    Bryant  St. 
I'Mlpd   Mar  14.   '35.     Dated.   Mar  11.   '35. 
1    Within  10  days  of  rei'eipt  of   the 

!    contractor's   monthly    invo'cc la'Tr 

'    Usual    35   days 25% 

,  TOTAL  COST,  $4,573.00 

riond.  $4573.  Sureties.  Olohe  Indem- 
'nlty  Co.  Limit.  40  calendar  days.  Pii.iis 
and  Riicclfications  Hied. 


ALTERATIONS 

U56)  SW  RrSH  AND  BATTERY. 
Carpenter  work,  mill  work,  glaz- 
I  incr.  hardware,  plastering,  removal 
I  of  mezzanine,  partitions.  new 
store  front  for  three-story  brick 
{         building. 

;  Owner  —  International    Business    Ma- 
'         chinee  Corp.,   %  Architect. 
I  Architect— Carl     GelKuss,     414     Grant 

Bidg..    San   Francisco. 
Contractor  —  Peter    Sartorio.    Monad- 
nock  Rldg.,  San  Francisco. 
Filed  Mar.  18,  '35.     Dated  Mar.  15,  '35 
;      On  1st  and  15th  of  each  month     75% 

r.sual    35    days 25% 

TOTAL  COST,  $6466 
Bond.  $3233.  Surety,  United  States 
Fidelity  &  Guaranty  Co.  Limit.  32 
working  days.  Forfeit,  none.  Plans 
antl  specifications   fiied. 


Piping   completed   ready   for  ra- 
diator!       845 

When    completed    ..  .~ 645 

I'HUHl    35    dny« 848 

TOTAL  COST,  $2583 
II. .nd,  $2583.  Surety.  Ilarlford  Acci- 
dent &  Indemnity  Co.  Limit,  32  work- 
ing days.  Forfeit,  none.  Plans  and 
Kpeclllcations   lllod. 

(58)      INSTALLATION     OF    ELEC- 
trical    wiring,     conduits,    etc.,     on 
above, 
fontnictor- H.   S.   Tittle.   85  Columbia 

.Square,   .San   Francisco. 
Fiied  Mar.   18,  '35.     Dated  Mar.  15,  '35. 
On  Ist  and  15th  of  each  month     75% 

(■«uhI    35    day.s  Balance 

TOTAL  COST,  $2811 
liond,  $2811.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  32  work- 
ing days.  Forfeit,  none.  Plans  and 
specifications   Hied. 


.\i.t1';ka'1'I(i.ns 

(511)  NO.  HO  MASC).\  ST.  Painting, 
cleaning,  carpenter  work,  etc.,  for 
second   door  iol't. 

Owner — New  England  Mutual  Life  As- 
surance Co.,  %  Goudey  Mortgage 
Loan  Co..  2255  Russ  Bldg.,  S.   F. 

.■\rchitect — Not    Given. 

Contractor— A.  M.  Hardy,  730  Clemen- 
tina  St.,    San   Francisco. 

I'Mied  Mar.  18,  '35.     Dated  Feb.  25.   '35. 

Carpenter    work    and    plastering 

completed  and   paper   removed 

from    walls    $243 

When    completed    243 

TOTAL  COST,   $487 

i;..nd,    $172.      Surety,    Great  American 

Indemnity    Co.      Limit,    forfeit,    none. 

Specifications    only   filed. 


ALAMEDA    COUNTY 

HEATING 

(12)     SEMINARY  AND  CAMDEN  ST. 
Oakland.  All  work  for  heating  and 
ventilating  at   Mills  College. 
Owner — Mills   College.    I'remises. 
Architect— W.     H.     Ratciiff,    American 

Trust    Bidg.,    Oakland. 
Contractor— Pacific     Heating    &    Ven- 
tilating  Co.,    2059  Webeter  Street, 
Oakland. 
Filed  Mar.  14.  '35.     Dated  Feb.  20,  '35. 

On  10th  of  each   month 75% 

Usual    35   days Balance 

TOTAL  COST,  $9415 
Bond.  $9115.  Surety,  Hartfort  Acci- 
dent &  Indemnity  Co.  Limit,  forfeit, 
plans    and    specifications,    none. 


(57)     ONE-PIPE     LOW     PREJSSURK. 

gravity  return  steam  heating  plant 

on  aliove. 
Contractor  —  Walter    V.     Koch.       1803 

Market  &t.,  San  Francisco. 
Filed  Mar.  18,   '35.     Dated  Mar.  15.  '35 
Boiler    set    complete     and      gas 

cqnnected     , _.. $645 


(131     CEMENT     A  N   D     CVINCRETE 

work   on   above. 
(  ontractor— Nat    Lena.    1174    19th    St.. 

Oakland. 
Filed  Mar.   14.  '35.     Dated  Feb.  20,   '35. 

Pavments   same  as  above 

TOTAL  COST,  $5030 
B'<md,  $5030.  Surety.  New  York  Casu- 
alty Co.  Limit,  forfeit,  plans  and 
specifications,     none. 


lilLKHEAl)    BLlXi. 
(.-,3)      PIERS    38    AND    40.       All     work 
for    lathing    and    plastering    bulk- 
head   building. 
Owner — State     of     California     (Harbor 

Board). 
Chief     Engineer  —  Frank     G.     White. 

Ferry   Bidg..  San   Francisco. 
Contractor  —  F.   C.   Amoros6  &  Sons. 

Wallace    and    Keitl>    Sts..    S.    F. 
Sub-Contractor — Terranova    Plastering 

Co..    344   San   Maguel   St.,   S.    F. 

Filed    Mar.    14.    '35.    Dated   Oct.    2,    "34. 

Monthly   as    collected    from    ownfrr 

le.-'s   retention  as  for  specifications 

until    paid    in    full. 

TOTAL  COST,  $7942 
liond,.  limit,,  forfeit,  plans  and  apCcl- 
(Ications.   none.  ......    »  .  ii      ■> 


ALTKRATION.S 

(14)  I42II  liRA.ND  .-<l  .  ALAMEDA;  ;<l 
terntlofiH. 

Owner- -Iteelrir.  Warden  i.nd  Venlry  of 
Chrlut  Church    Pnrlnh. 

.Vrrhlle.t        .\.,|     (JIven. 

Contractor- HobI  F.  .Vorllng,  i!»47  EukI 

10th   St.,  Oakland. 
Filed  March  15.  '36.    Dated  Feb.  25.  '35 

Labor  and  material „ 75% 

(Thui.I    35   davH  25% 

TOTAL    COST,    $1,000 

Limit,  30  days.     Plans  and  Spei-.   ni  >l. 

PAINTING 

(15)  SiEMINALY  AND  CAMDEN 
St.,  Oakland.  Exterior  and  In- 
terior painting  and  decorating  for 
college. 

Owner— Mlllii    College.    Premises. 
Architect— W.    H.    Ratciiff.    American 

Trust   Bldg..   Oakland. 
Contractor— J.  W.  VIckcry.  3049  Rich- 
mond  Blvd..  Oakland. 
Filed  Mar.  19.  '35.     Dated  Feb.  20,  '36. 

imh    of    each    month 75% 

Usual   35   days 26% 

TtJTAL  COST.  $2292 
Bond.  $2292.  Surety.  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  Sept.  1. 
1935.     P'orfelt,  plans  and  specifications 


ALAMEDA   COUNTY    UNDER   $1000 

Al.TERATIO.NS.    $3110;    3129    Piedmont 
Ave..    Oakland:    owner,    McGahie    & 
Palmer,    .Mills    B;dg.,    S.    F.;    con- 
tractor.    Frank      A.     Stead,       3206 
Boise  St.,  Berkeley. 
REPAIRS,    $95;    2202    Seminary    Ave.. 
Oakland:    owner.    A.    W.    Perkins. 
Prem.:   contractor.    J.    W.    Martin- 
son.  5901    Moraga  Ave. 
ADIilTlflN.    $150;    1919    102nd   Avenue. 
Oakland;  owner.  H.  L.  Moore,  1949 
102nd   Ave. 
.M.TERATIONS,    $225;    3160    13th    St., 
Oakland:  owner.  Kopperud  &  Kln- 
sill.    Monterey,    Calif.;    contractor, 
W.  J.  Wheeler.  4001  Elston  Ave. 
.MilHTIO.V,   $850:   221    Brookside  Ave., 
Oakland:    owner,    F.    E.    La    Fuhr, 
Premises:    contractor.    Wiggins    & 
Swanson,   3906  Laguna  Ave. 
S-:gN,    metal    roof,    $15:    5836    Walnut 
St.,  Oakland;  owner,  V.  King,  5836 
Walnut  St. 
BILLBOARD.       $50;       NW    11th      and 
Grove  Sts..  Oakland:  owner.   Fost- 
er &  Kleiser,  22nd  and  Market  Sts. 
lilLLBO.^RD.    $25:    E   Grove   St.    35   S 
29th    St..    Oakland:    owner.    Foster 
\-    Kleiser.    22nd  and   Market   Sts. 
I^'ILLBOAKD.  $50;  W  Shattuck  Ave.  50 
.^>  5Sth  St..  Oakland:  owner.  Foster 
&    Kleiser.    22nd   and    Market    Sts. 
li.XRAC.E.  one-story.  $200;  5S90  Broad- 
way  Terrace.    Oakland:    owner.    J. 
M.   Simpson.   Prem.;  contractor,   I. 
W     Button.  31";  03rd   St. 
.\DDIT10.N.    $1.50:    3564    72nd    Avenue. 
Oakland:  owner.  E.  Mortan.  Prem. 
contractor.  Folke  Wallin.  2150  50th 
.\ve. 
ALTERATIONS.  $35:  521  7th  St..  Oak- 
land;   owner.      Fidelity      Guaranty 
Bldg.  &   Loan,  2323  Shattuck  Ave. 
Berkeley. 
SHED,     one-story,     $500;     8119    E-14th 
St.,    Oakland:    owner,    M.    J.    Sch- 
midt.   8119   E-llth   St.;   contractor, 
Wjggins  &   Swanson.   3906  Laguna 
.  Ave. 
BILLBOARD.   $50:  N    22nd   St.    108  W 
Magnolia    St.,      Oakland;      oiynfir.- 
Foster   &    Kleiser,    22nd   and   Mar- 
ket  Sts.  ■     ^ 
BILLBOARD,    $50:   NE    Foothill   Blvd. 
and    Crosby    St..    Oakland:    owner. 
Foster  &    kleiser.    22nd   and   Mar- 
ket Streets. 
BILLBOARD.  $100;  W  Telegraph  Ave. 
150  N  Aileen  St..  Oakland;  owner, 
Foster  &   Kleiser,   22nd  i   Market. 
SIC.N.    roof,    $12:    NW    74th    Ave.    and 
E-14lh  St..  Oakland;  owner.  Rich- 
BfldPlI  ,C(»...iJtJi  ^nd    FiaqkliV. 


PACiFlC    CONSTRLClOR 
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APARTMENTS 


To  Take  Segregated  Bids  Immediately 
APARTMENTS  Cost,   $32,000 

SACRAMENTO,   Sacramento  Co.    Cal. 

O  St..  bet.  13th  and  14th  Sts.' 
Two-story  and  basement  frame  apart- 
ment building  (16  apt.s.)  cement, 
stucco  and  bricl<  exterior  finish, 
tile  and  composition  roof,  wood 
and  masonite  floors,  steam  heat- 
ing eystem;  Kohler  plumbing 
goods,  colored  stucco  interior 
finish,  knotty  pine;  tile  floors  in 
bathrooms,  etc. 
Owner— Jacob     Loyth,     1005    10th     St., 

Sacramento. 
Architect  —  Frederick     H.     Harrison 

1005    10th    St.,    Sacramento. 
Mgr.     of    Construction — Jacob     Loyth 
1005    10th    St.,    Sacramento. 
Segregated    bids    will    be    taken    by 
the  owner,   who  is  acting  as  manager 
of    construction,     immediately. 


CHURCHES 


To   Ask'Blds   March  25. 

ADDITION  Cost,    $3500 

PATTERSON,   StanLslaus  Co..   Cal. 

Frame  and  stucco  social  hall  at 
church   (26x56  feet). 

Owner— Evengelical  Covenant  Church 
Patterson. 

Plans  by  Tomell  &  Huderson.  Patt- 
erson. 


SKETCHES     PREPARED 

SANTA  BARBARA.  Cal.— Architect" 
Soule  &  Murphy.  116  E.  Sola  St., 
Santa  Barbara,  have  prepared  sket- 
ches for  a  proposed  new  edifice  to  be 
erected  on  the  northwest  corner  of 
State  and  Parde  Sts..  Santa  Barbara 
for  First  Congregational  Church;  Dr. 
R.  Arthur  Basham.  Pastor.  Cost  of 
the  structure  which  would  contain  a 
mam  auditorium  and  a  Sunday 
School  auditorium,  is  estimated  at 
$30,008. 


Bids  Rejected. 

«Fi"J2'^l'";?*         '^°"'-   f'-'i^-^.    »ll-39» 
hAN  FRANCISCO.     Oakdale  Ave.    (All 

Hillows   (Church). 
One    -    story   auditorium    to    seat    500; 

frame  and  stucco  construction,  tar 

and    gravel     roof,     wood     trusses. 

maple  floors,  g.is  radiator.s.  nuwood 

r?n'"i'„"/,'^'-""'    •''"^    ceilings,     etc. 
(50x100  ft.) 

Owner— Roman  Catholic  Archbishop  of 

3an   Francisco,    noo   Franklin   St 
Architect- John  J.  Fol&v,  770  5th  Ave 
Low  Bidder— H.  J.   K  e  n  e  a  1  1  v     217=; 
Oreen  Street. 
Whether    or    not    new    bids    will    be 
aencd  is  not  detennloed  at  this  tlAie. 


4—  FACTORIES  &  WARE- 
HOUSES 

PLASTERING   CONTRACT 
AWARDED 

S.\N  FRANCISCO.— F.  C.  Amoroso 
and  Sons,  Wallace  f.nd  Keith  Streets, 
awarded  plastering  contract  to  Terra - 
nova  Plastering  Co..  344  Miguel  St., 
at  $7,942  for  lathing  and  plastering  the 
bulkhead  building  at  Piers  Nos.  38  and 
40  for  the  State  of  California  Harbor 
Commissioners.  Frank  G.  White.  En- 
gineer, Ferry  Bldg.  • 

Plans  To   Be   Prepared. 

ADDITION  Cost.    $70,(l0(i 

AMPERE,    San  Joaquin  Co.,  Calif. 

.Addition  to  present  winery  (work  in- 
volves construction  of  a  distillery, 
warehouse  and  cellar). 

Ownei^— Bear  Creek   Vineyard   Assn. 

Architect— B.    Ernst,    9    W.    Clevelanti 
St.,    Stockton. 
The  proposed  work  is  a  preliminarv 

stage.  • 

Contract    Awarded. 

WINERY  Cost.    $10.0(10 

OAKLET.  Contra  Costa  Co..  Cal. 

Winery  (machinery  and  equipment) 
storage  room   for  aging  wine.    etc. 

Owner— Paul    Ungaretti.    Oakley. 

Architect — Not    Given. 

Contractor— Russell  P.  Cataline.  Pitts- 
burg. 

Plans  Being  Figured— Bids  Close  Mar. 
27,   4   P.    M. 

ADDITION  Cost.    $100,000 

STOCKTON.  San  Joaquin  Co..  Calif. 
S'tockton  Harbor. 

Addition  to  grain  terminal  (144.000  sq. 
ft.  of  floor  space)  concrete  floors, 
frame  structure,  iron  roofing  and 
siding,   fire  walls,   etc. 

Owner— Port  of  Stockton  Grain  Ter- 
minal Assn.  (Eugene  B.  Wilkin- 
son,   president).    Stockton. 

Plans  by  O.  H.  Chain.  41  S-Sutter  S't. 
Stockton. 
Bids    are    being      received      from    a 

selected    list   of   contractors    and    will 

he    opened    at    No.    4    W.    Weber    St.. 

Stockton. 

To    Be   Done   By   Day's  Work. 

•''HOP  Cost,     $3000 


FRESNO,    Fresno 

M  Street. 
One-story   printing  shop 
Owner— Ward    S.    Williai 

lege    Ave..    Fresno. 
Architect— Not    Given. 


Cal.      No.    1217 


IS.    1017    Col- 


PROJECT    APPROVED 

OAKLAND.  Alameda  Co..  Cal.— 
SETRA  has  approved  appropriation  of 
$43. 637.^ for  placing  of  concrete  jackets 
on  pHfSs;  overhauling  of  shed  doors; 
washing,  painting  and  glazing  of  ex- 
terior building,  removal  of  roof  and 
replacement;  repairs  to  fire  protec- 
tion system  at  Clay  Street  Pier  and 
Transit  Shed,  at  the  foot  of  Clay  St.. 
Oakland.  The  project  will  be  super- 
vised by  J.  G.  Bastow.  assistant  en- 
gineer and  will  employ  one  timekeeper 
and  SO  laborers. 

Contra«;t  Awarded. 

CANNERY  Cost.    $160.00n 

MOUNTAIN  VIEW.    Santa   Clara  Co. 
One-story    corrugated      iron    cannery 

(300x500   feet)    reinforced   concrete 

floors,   etc. 
Owner— Allan  Cutler.  Inc.  2065  Cowper 

St..  Palo  Alto. 
Plans  by   H.   C.   Miller. 
Contractor-^H.   C.  Miller.   1313  Frank- 
St..  S»ntB  Clara. 


Contract    Awarded. 

ALTERATIONS  Cost.  $10  nn 

SAN  FRANCISCO.    480  Main  Street 
Alterations  to  warehouse. 
Owner  —  Matson    Navigation    Co      o 

JIarket  Street. 
Architect — Not  Given. 
Contractor— Cork    Insulation   Co      Inc 

462  Bryf^nt  Street. 


Sub-Bids    Being    Taken. 
ADDITION  Cost.    $100,0(l( 

•SEATTLE,  Wash.  3100  Airport  Way 
Addition  to  brewery  (4-story  reinforc 
ed  concrete  .structure,  53x83  feetl 
tile  interior,  cork  insulation;  wil' 
house  69  steel  tanks  and  24  fer- 
menting vats. 
Owner — Cemtury  Brewing  Co..  3100  AirJ 

port   Way,    Seattle. 
Architect  —  Joseph  Wohleb.   Olympia, 

Washington. 
Engineer— W.    H.     Witt    Co.,    Lloyd 

Bldg.,    Seattle. 
Contractor— A.     W.     Qulst     Co.,     Ex-' 
change  Building,   Seattle   (probable 
contractor). 
Sub-bids  are  being  taken  on  plumb- 
ing,   refrigeration,    wiring,    cork    insu- 
lation,  etc. 


PROPERTY    PURCHASED. 

SAN   BERNARDINO,    Cal.— Smart  & 
Final,    wholesale    grocers.    315    Marine. 
Wilmington,    have    purchased    property 
adjoining  (he  firm's  plant  at  863-67  Ri- 
alto    Ave.,    Sun    Bernardino,    and    will 
improve    the    site   with   an    addition  to  ' 
the  existing  warehouse.    The  new  unit 
will     be    a    one-story,     reinforcd    con- 
crete   structure,    83x200    feet    in    area, 
with  a  brick  front.    According  to  com-  i 
pany  officials,    the  project  has  not  yet  ' 
reached    the  pl;.n   stage.     Smart  &  Fi-  ''| 
nal    recently   completed   a   large  ware-  i 
house  on  San  Fernando  Road,  Los  An- 
geles, which  was  built  by  Wm.  P.  Neil 
Company. 


CONTRACT   TO    BE    AWARDED 

LOS  ANGELES.  Cal.— Wm.  Simp- 
son Constr.  Co..  815  W.  5th  St..  sub- 
mitted low  bid  at  $99,750  and  will  be 
awarded  contract  for  alterations  and 
additions  to  a  factory  and  sales  build- 
ing a  1662  N.  Highland  Ave.  for  Max 
Factor.  S:  Charles  Lee.  2404  7th  St.. 
architect. 


Planned. 

PACKING   PLANT  Cost.  $ 

EXETER.    Tuk.re  Co..    Calif.  1 

Packing  plant    to   replace  building  de-  ( 

stroyed   by  fire.  ' 

Oivner— Exeter   Citrus   Assn.    (Fred   S.  ■' 

Mayfleld,    Mgr.)    Exeter.  i 

Architect — Not    Given.  I 


6— GARAGES    &    SERVICE 
STATIONS 


To   Be  Done  By  Day's  Work. 

SERVICE   STATION  Cost, $3000 

SANTA    CRUZ,    Santa    Cruz    Co.,    Cal. 

Laurel    St.    and    Pacific   Ave. 
Steel   service   station. 
Owner— Texas   Co.,   Hearst   Bldg..    San 

Francisco. 
rian.=!  bi-  Engineering  Dept.  of  Owner. 


To   Ask   Bids   In   Two   Weeks. 

SERVICE   STATION  Cost,    $ • 

SAN    JOSE,    Santa    ClarK    Co..    Calif. 

Santa  Clara  and  San  Pedro  Sts. 
Super-service   station   (steel  and   brick 

construction). 
Owner — Bt.umgartner  Brothers.   14S   W 

Santa   Clara   St..    San   Jose. 
Architect— Ralph    Wyckoft.    San    Jofee 

National  Bank  Bldg.,   San  Jose, 


PACIFIC    CONSTRUCTOR 


lumblna      ■nd     Klaotrlo      Contract* 

Awarded. 
AhAOK.    ETC.  Coat.    $42,000 

AN    KHANI^iaCO.      (Jii-on   and    Front 
SI  rod  ■ 

n«-atory  brick  khtukp  (91x72  fei-t) 
two-alory  brick  cold  BtoniKC  niid 
otnce  bulldlnv  (20x91  ft.)  iind  two- 
mory  rt'lnf  i-imcri'tc  culd  slnrnK'' 
iind  dry  HtoniKC  lilds.  (20x01  ft.» 
atccl  InimicB.  wood  Jolstii.  electric- 
al work.  i)liinil)lnK.  cork  InHulit- 
tlon.    Btpol   »ft»h,    I'tc. 

jwner— Krnft-rhocnix  Chocse  Corp., 
962    imttory   Street. 

•Inna  by  EnglneerInK  Dept.  of  Owner. 

•ontractor— C.  I,.  Wold.  4412  Fulton 
Street. 

•lumbing— A.  J.   Silver,  465  Hayes  St. 

■laetrle— Strom  &  Smith.  1077  Valen- 
cia  Street. 

KIne    Done    By   Day'*   Work. 

rKRVlCE    STATION  Cost,    t 

lURLINGAMK.   San  Mateo  Co.,  Calif. 

Lorton  and   Howard  Avenues. 
*uper  Hcrvice    station. 
iwner  —  Lynch    Bros.,    101    California 

Drive,    Burllngarae. 
'lana  by  Owner. 


>lana  Completed. 

■IKRVICE  STATION  Coat,   »6000 

MN    FRANCISCO.     NW    Ocean    Ave. 

and  San  Jouc  Ave. 
Ilne-atory  steel   service   station, 
twner— General    I'elroleum    Corp.,    .".19 

IStta  St..  Oakliwnd. 
Plana  by  EnglneerinR  Oept.   of  Owner. 


Planned. 

DARAGB  Cost,    $4,000 

I>ODI.  San  Joaquin  Co.,  Cal.  Church 
Street. 

One  -  story  garsge  (stucco  exterior, 
plate  (rlasa  front,  drive  -  In  en- 
trance,  etc.;   25x40   ft.) 

Owner— Mitchell   &    Koenig,   Lodi. 

Architect — Not  Given. 


Plana   Being    Figured — Bids   Close 

March  2S,   10  A.   M. 
SERVICE  STATION  Cost,   $5000 

SAN    FRANCISCO.     NW    Ocean    Ave. 

Knd  San  Jose  Ave. 
One-stor)'  ateel  service  station. 
Owner — General    Petroleum    Corp.,    Bin 

ISth  Street,   Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 


7—  FFDERAL  BUILDINGS 

8ld»     Wanted— To     Close      March     26, 

2   P.    M. 
RKSIDKNCE.     Ef(TATHOUSE,     ETC. 
HARNEY     CDITNTT,     Oregon.      Lake 
Malheur      Migratory       Waterfoul 
Refuge. 
Residence  building,  service  building, 
ofBce    and    laboratory,     boathouse, 
barn,    entrance     gate      (reinforced 
oonrrete     flootings)     tower,     septic 
tank,     disposal     field,     pumphouse 
and    toilet. 
Owner — I'nited  States  Government. 
Plans   by    Suprvlsing   Architect,    U.    S. 
Dept.   of  Agriculture,   Washington. 
D.    C. 
Plans  and  specifications  may  be  ob- 
tained   from    the     C^lef,      Division    of 
Purchase,  Sales  and  Traffic,  U.  S.  De- 
partment of  Agriculture.   Washington, 
D.   C.    upon  deposit   of  $15. 


BUILDING  MATERIALS  APPROVED 
SANTA  PAULA,  Ventura  Co.,  Cal. 
—Treasury  Department.  Washington. 
D.  C,  approved  the  following  equip- 
ment awards  for  the  construction  of 
the  U.  S.  Post  Offlee  at  S^nta  Paula. 
W.  L.  Snook.  Santa  Barbara,  gen- 
eral contractor. 

Lighting  distribution  panel.  Frank 
Adam  Elec.  Co.;  main  switch.  Frank 
Adam  Elec.  Co.;  rubber-covered  wire, 
U3X»rd    lnsul«t«d    Wire    Work*;    re- 


ceptacle* and  (lush  awltchei.  Arrow 
llnri  A  Hcgemnn  I-Tlec.  Co.;  gaa  water 
heater.    ArnerUnn    lladlator    Co. 


BUILDING  MATERIALS  APPROVED 
oniOGON  CITV,  Oregon— Treasury 
Department  approv«'d  the  following 
e(|uipment  awards  for  the  construc- 
tion of  the  n.  S.  I'o.Mt  OIHce  at  Ore- 
gon (  ity.  Dougan-IIammond  Con- 
st ructiim  Co..  i'ordand.  Ore.,  general 
contractors. 

Plumbing  fixtures.  Standard  Sani- 
tary Mfg.  Co.;  tube  radiators,  Ameri- 
can Radiator  Co.;  angle  radiator  val- 
ves and  thermostatic  traps,  Jas.  P. 
Marsh  Co.;  rubber-covered  wire,  Gen- 
eral Electric  Co.;  flush  switches.  Gen- 
eral loiec,  Co. 


Contract  Awarded. 

POST  OFFICE          Cont.    Price,    $(i2,740 

INGLEVV(X:)D.   Los  Angeles  Co.,  Calif. 

U.    S.    post    office   building. 

Owner — United   States  Government. 

I'laii.M     by     the    .Su|.ervislng    Architect, 

Treasury  Dept..  Washingt'in.  D.  C. 
Contractor — Theodore  A.   Beyer  Corp., 

Chamber   of  Commerce   Bldg.,    Los 

Angeles. 


Contract  Awarded. 

POST   OFFICE         Cont.    Price,   $50,980 

SAN  MATEO,  San  Mateo  Co..  Cal,  SW 
Ellsworth  and  Second  Avenues. 

One-story  concrete  post  office  build- 
ing (80x90  ft.;  stucco  exterior;  tile 
roof,  ornamentf.l  iron  bars,  two 
vaults,  64-ft.  loading  platform  in 
rear,  etc.) 

Owner — United   States  Government. 

Plans  by  the  Supervising  Architect, 
Trei.sury  Dept.,  Washington,  D.  C. 

Contractor — Frank  J.  Rellly,  G350  Ful- 
ton  St..  San   Francisco. 


BIDS   OPENED. 

LOS  ANGELES.  Cal.— Original  Cab- 
inet Corp.,  NUes,  Mich.,  at  $112.50 
•■iuhinitted  low  bid  to  the  Post  Oflice 
Department.  Washington,  n.  C,  for 
two  pigeon-hole  nests  and  one  key 
cabinet  for  the  U.  S.  Post  Office.  Vil- 
Ifge  Station,   Los  Angeles. 

Complete  bids  follow: 
Original    Cabinet    Corp.,    Niles, 

Ohio     $112.50 

John   E  Sjostrom   Co.,   Philadel- 
phia       113.50 

Corbln    Cabinet   Lock  Co..    New 

Britain,    Conn 128.00 

Gen.    Fensky  Co.,    S.   F 135.00 


BIDS    OPENED. 

I.OS    ANGELES,    Cal.— Geo.    Fensky 
Co.,    761    Tehami^    St.,    San    Francisi-o. 
at  $730,  submitted  low  bid  to  the  Po.st 
Office  Department,   Washington,    D.   C. 
for  .screen   line  equipment    for  the   Los 
Angeles   Village    Station    Post   Office. 
Complete   bids  follow: 
(a)   fob  work;    (b)   installed. 
Geo.    Fen.sky,    San   Francisco,    (a)  $730 

(b)     830 

Keyless  Lock  Co..   Indianapolis 

Indiana     (a)   $961 

.Vmerican  Hardw'e  Corp.,   New 

Britain.     Conn ..(a)   $972 

Feden.l     Equip.     Co..     Carlisle, 

Pennsylvania  (a)   $926 

CONTRACT    AWARDED 

SAN  REUNARDINO.  Cal  — Neuman 
Bros.,  McMinnville.  Ore.,  at  $1347. 
awarded  contract  by  Treasury  De- 
partment. Washington.  D.  C.  for 
painting  at  the  V.  &.  Post  Office.  San 
Bernardino. 


BUILDING  MATERIALS  APPROVED 
COLTON.  San  Bernardino  Co..  Cal. 
-Treasury  Department,  approved  the 
following  equipment  awards  for  the 
construction  of  the  U.  S.  Post  Office 
at  Colton.  Schuler  &  McDonald.  Oak- 
laid,    general   contractors. 

I'lumblng    fixturee.    Standard    Sani- 
tary Mfg.  Co.;  electric  drinluns  foun- 


tain! and  water  coolcri,  Hal*«y  W. 
Taylor  (.*o.;  prenaure-reduclng  velve 
on  water  supply,  Mueller  Co;  can- 
Iron  threaded  pipe,  American  Radia- 
tor (Vi, ;  non-conducting  covering  for 
plumbing.  Plant  Rubber  &  Aabestoa 
Works;  Indirect  water  healer.  Am. 
I'.adlator  Co.;  tube  radiators,  Atn. 
Radiator  Co.;  wall  radiators.  Am. 
Radiator  Co. ;  nonconducting  covering 
for  heating.  Plant  Rubber  &  Asbes- 
tos Works;  angle  radiator  valve*,  Jas. 
P.  .Marsh  Corp.;  air  valves  for  radia- 
tors and  for  ends  of  steam  mains.  Am. 
Radiator  Co.;  lighting  distribution 
panel  and  main  switch,  Frank  Adam 
Elec.  Co.;  rubber-covered  wire.  Haz- 
ard Insulated  Wire  Works;  flush 
switches,  Arrow-Hart  &  Hegeman 
Co.;  pendant  switches.  Pass  &  Sey- 
mour; glassware.  (Jill  Glass  &  Fixture 
Co.  and  Moe-Brldges  Corp.;  lighting 
fixtures,    Moe-Brldges    Corp. 


BIDS     WANTED 

YEKBA  BCIC.NA  ISLAND.  Cal.  — 
Until  March  20,  10  A.  M..  bids  will 
be  received  by  the  District  Public 
Works  Officer,  Room  518  100  Harrison 
St.,  .'yan  Francisco,  for  furnishing  and 
installing  asphaltic  tile  flooring  for 
the  sun  room  and  plant  room,  flrst 
floor.  Quarters  No.  1,  Receiving  Ship 
Station,  Yerba  Buena  Island. 

Speclflcations  obtainable  from  above 
office  upon  deposit  of  $5. 


BIDS   WANTED 

SAN  JOSE.  Santa  Clara  Co.,  Cal.-. 
Until  April  10.  10  A.  .M..  bids  will  be 
received  by  the  Treasury  Department. 
Procurement  Division.  Public  Works 
Branch,  Washington,  D.  C,  for  paint- 
ing the  plaster,  etc.,  in  the  V.  S.  post 
office,  San  Jose. 

Specifications  ma.v  be  obtained  from 
above  office  and  from  the  Custodian 
of  the  building  i.t   San  Jose. 


Bids     Wanted — To     Close     April     18,     1 

P.    M. 
POST    (OFFICE  Cost,    $214,500 

HOLLYWOOD,    Los  Angeles  Co.,   Cal. 
NW  Wilcox  and   Selma  Avenues. 
Two-story    and    basement    Post    Office 
(196x115    ft.)     reinforced    concrete 
walls;     concrete      exterior,      waste 
mould   work,    columns  and  beams; 
wood    roof  joists,    wood    and    steel 
sash,  cast  and  wrought  iron  work, 
metal  clad  doors,  freight  eiev.itor; 
marble     wainscot,     terrazzo     floors 
in    lobby;       wood    strip      floors    in 
work    rooms;    two    vaults;    special 
lighting       fixtures;     steam       heat: 
water    heater;    sklyights;    metal 
stairs,    etc. 
Owner — United  States  Government. 
Architect — Claud  Beelmi.n.   1019  Un'on 
Bank    Bldg.,    and    Allison    &    Alli- 
son,   1014    Edison    Bldg.,    Loe    An- 
geles. 
Plans  and  specifications  may  be  ob- 
tained from  the  Treasury  Department, 
Washington.     D.    C.    upon    deposit    of 
$26. 

BIDS    OPENED 

S.\N  FRANCISCO— Western  Asbes- 
tos Magnesia  Co..  675  Townsend  St.. 
at  $77  submitted  low  bid  to  12th  Naval 
District.  San  Francisco,  for  furnieh- 
ing  and  installing  asphaltic  tile  floor- 
ing for  the  sun  room  and  plant  room, 
first  floor.  Quarters  No.  1,  Receiving 
Ship  Station,  Yerba  Buena  Island. 
Only  other  bid  was  submitted  by  Ma- 
lott  &   Peterson  at  $86. 


LOW    BIDDERS 

KOSEBURG.  Oregon— Reed  &  Reed 
and  J  Harold  Johnson.  Hearst  Bldg., 
San  Francisco,  at  $118,500  submitted 
low  bid  to  Veterans  Administration, 
Room  764.  Arlington  Bldg..  Washing- 
ton, D.  C,  for  construction  of  a  re- 
creation building  No.  16.  Work  in- 
cludeB  walks,  gr«dins.  excavatijig,  re« 


PACIFIC    CONSTRUCTOR 


inforced  concrete,  hollow  building  tile, 
brick  work,  cut  stone,  marble  work, 
terraizo.  floor  and  wall  tile,  rubber 
tile,  compressed  asphalt  tUe.  Iron 
work,  steel  stairs,  steel  shelving,  tile 
and  metal  roofing.  metal  lathing, 
plastering,  carpentry,  insect  screens, 
window  shades,  painting.  glazing, 
hardware,  plumhing.  heating,  elec- 
trical work,  electric  elevator,  outside 
service  connections,   etc. 

Following  are  three  low  bids: 
need  &   Reed  and  J.   Harold  Johnson. 

San    Francisco.    $118,500. 
A.    F.    Mowat.     Seattle,    Washington. 

JUS. 900. 
Hoffman    Construction    Co.,    Portland 

Oregon,   $119,800. 
Complete     bids   will      be     published 
shortly. 


Plans  Completed. 

POST  OFFICE  Co.st,    $650.U';0 

SPOKANE,    Wash.    Howaid  :iTid   Hav- 

ermale  Streets. 
Four-story   &    basement    lir.-pi-oot   potii 

offle  building  (brick  ana  terra  cot- 

ta  trim), 
owner— United    States    Gci\ernmpnt 
■  •lans    by    the    Supervising    Archil,  ot. 

Treasury  Dept.,  Washington.  D.  «^. 

Preparing    Preliminary   Plans. 
POST  OFFICE  (.est,  .Mill  000 

SAN   DIEGO,   San  Diego  Co.    Caiif' 
one-    and    two-story    rei.ifoi-ce'd    con- 
crete  post   office  buildins   i2-1iixl85 
feet). 
Owner— United  States  Government 
Architect— Wm.    T.    Johnson     San    Di  ■ 
ego   Trust    &    Savings   i.a:,|<    Bids 
San  Diego. 

B,„    „_  Mf.rch  21.    1935 

BID  OPENING  DATE  POSTPONED 
s'^'^ri  m"-^,"""'  .^"'-Until  March 
tL  \f"  ^-  '°P«"'n&  date  postponed 
from  March  20)  bids  will  be  received 
by     the     Treasury     Department.     Pro- 

Rrrn'?h"w^',:'."'''"'  Public  Works 
Branch.  Washington.  D.  C.  for  pj.lnt- 
ing  plaster  in  the  U.  S.  post  office  at 
Long  Beach.  There  will  be  no  paint- 
mg  above  the  fourth  floor  e.\cent  in 
two  elevator  shafts,  which  wMH  be 
Sn.t'Jfl  "m  '"'""■'  "'  -^o'd-water  pt.int. 
Speciflcations  may  be  obtained  from 
the  custodian   of  the  building. 

BIDS    WANTED. 

i  .  M..  bids  will  be  received  by  the 
^rtn"'"^'.^"''  ^"^''•^:  Frank  A  Ki t- 
Bldg^"'  si'n'V"^"?""'"'  "•"'  Underwood 
nd   Vn  J  ,r  '^'"""'''^'^o.    for    furnishing 

'■on  ■Rith  the  restoration  of  the  light 

onToint  T^o  ""'""^  ^•''"°'-'  ^lonunfeni 
"pec^ficatinn  •  ^*"  Diego.  Plans  and 
Mr  KUfJ^  """■'  ^^  obtained  from 
depo^  %T  'J^  ''''"  Francisco  upon 
of  lOr  mLh  "''^■■^"'e*  in  the  sum 
or  10%  must  accompany  each  bid  Th„ 
work  ncludes  cast  bronze  and  brass 
mi.scelu,neaus  iron  and  steel  "m, 
menta       ron      etr.       ti,„      "'<=«•     orna- 

or  .,rj  V  ^  ''^''"^  "i«'a^'  roof  will  be 

addUlon"  K  ";''  ■"'■•"^•'"■■e.  a  wood  frarne 

AtTBURN  PI.eer  Co..  rallf.'^'i^lgh'"^ 
near  Central   .Square.  ^"   '^'■ 

Tno-.,fory  city  hall  and  central  flm 
house    f43xl20  ft  )  '^'"'ra'    fire 

Ow-Dfir^City  df  Auburn 


Architect— Geo.  Sellon.  California  Sta 
Life  Bldg..  Sacramento. 


Planned. 

IMPROVEMENTS  c..«t     $ 

MONTEREY,   Monterey  Co..  Calif 
Improvements  to  golf  and  county  club 

(new  entrance,  paving,   etc.) 
Owner— Monterey  Bay  Galf  &  Countrv 

Club   (S.  C.   Hardin,   resident   nmn- 

Kger)  Monterey. 
Architect — Not  Given. 

Material    Bids   Wanted— To    Close   Apr 
2.   8   P.   M.  "^  ■ 

CITY  HAL^.  Cost    $ 

CLOVERDALE,   Sonoma  Co..  Calif 
One-story  City  Hall   (5S-foot  frontage) 
reinforced     concrete     construction 
plr.ster  interior  walls 
Owner— City  of  Cloverdale. 
Architect— Herbert  and  Caulkins    Ros- 
enberg Bldg..    Santa    Rosa 
Labor  will  be  furnished  bv  SER\ 


HOSPITALS 


Plans  Being  Completed. 

""fP":^L-    ETC.  Cost.    $6000 

OELEAXS.  Humboldt  Co..  Calif 
One-story    wood    frame    hospital    unit 
and   community   center    (53x36    ft  ) 
shingle    roof,    wood    floors,    etc 
Owner  —  Episcopal  Bishop  of  Sacra- 
mento. 
Architect— Arnold  Constable.  5S1  Mar- 
ket St..   San  Francisco. 
Building  is  to  be  constructed  for  the 

^l'^"'""    °'    ^^^    Ho'y    Spirit    (Rev.    c. 
V>  .   S'llls,   Pastor). 

Plans  will   be  completed   in  about   10 
days. 

Preparing   Working   Drawings. 
ADDITION  Cost.    $14,000 

HEALDSBURG,     Sonoma     Co.,     Calif 

Lytton   Home   Grounds. 
One-story  brick  hospital  (12  beds)  as- 
bestos   shingle    roof;    steam    heat- 
ing  system     to    connect     to    main 
Wxs'g  'n)  """^  "'"°'e»™  floors,  etc. 
.nvner-Dr.    C.    W.    Weaver,    Memorial 
Hospital    (Brigadier  W.    G     White 
Supt.),    Healdsburg. 
Architect— John  I.  Easterly,  302  Grant 
St..    Healdsburg. 
Bids    will    be    afiked    in    about    four 
weeks. 


ID- 


HOTELS 


Contract  Awarded. 

-ALTERATIONS  Cost.    $15,000 

SAN   FRANCISCO.      No.    S47   Clay   St 
Alterations   to   rooming   house. 
Owner— Mercantile  Mortgage  Co.     1440 

Broadway.    Oakland. 
Plans  by  James  R.   Lee.  S74  Washing- 
ton SI..   San  Francisco. 
Contractor— Logan    Kay.    Premises. 

CONTRACT   AWARDED. 

PHOENIX.  Arizonj..- Carrier  Engi- 
neering Corp..  748  East  Washington 
Bhd.  I.OS  Angeles,  awarded  a  con- 
tract for  installing  an  air  condition- 
ing system  in  the  Arizona  hotel  4ih 
Ave.  and  Wi.shington  St..  PhoVnix 
Ihe  system  will  be  connected  with 
;.  ^."fu  rooms,  five  store  rooms  r.nd 
.$25,00o''-"     "   "•'"   ""^^   approximately 


1 1— ICE  &  COLD  STORAGE 
PLANTS 


BIDS  WANTED 

o  ?0-:',NEyiLLE.    Ore.-Until    April   :i. 

-   P.   -M..   bids  will  be  received  by  Fish 

Comrnissioner.  state  of  Oregon.  Ore- 
gon  Building,   Portland,   for  refrlgera- 

lon  building,  utility  building,  mechan- 
wor/  .'■'^'■'"'''*'""  P'ant,  insulation 
S,,,^'  r;  '^  '•'^  Bonneville  Fi.sheries 
station.  Bonneville.  Ore.  Plans  pre- 
pared by  Architects  Claus.«ien  &  Claus- 
^"n.   Guardian  .BMg..1'/5rtIand. 


TO   ASK    BIDS 

er'T^v'l'-"''  Ariz.-Architects  LescI 
ei  A:  Mahoney  and  Engineer  Roy  \ 
Quackenbush.  1100  Title  &  Trust  Bldi 
Phoenix,  have  prepared  plans  and  w 
ake  bids  the  latter  part  of  this  wee 
for  refrigerated  air  conditioning  svp 
terns  to  he  installed  in  the  Craig  build 
PhoenV.  '^''''""^  ^'-  '■'"'^   First  Avenu.: 

CONTRACT  AWARDED 

.STOCKTON.  San  Joaquin  Co  Ca'- 
— Lamson  Co..  fill  Howard  St  Sa- 
Francisco,  at  $2882  awarded  contrac' 
li.y  Stockton  Port  Commission  for  fun 
nishing  and  installing  penumatic  tub. 
system  and  transit  sheds  Nos.  3  4  5 
6.  7  and  8  at  the  S-tockton  Port.  '  Sys-j 
tem  is  to  be  the  vacuum  pressure  type 
constant  running,  21% -inch  outsld. 
diameter  tube;  motor  driven  compres.. 
sor,  three  tube  station,  carrier  sup- 
ports, etc. 
Complete  bids  follow: 

Lamson    Company,    S.    F $2882 

Standard   Conveyor    Co..    S.    F 3080 

MacLaren    Co.,    9.    F 338J 

Segregated    Bids   Being   Taken. 

PRE-COOLING  PLANT   Co.st.   $250  000 
PLACERVILLE.   Eldorado  Co..  Calif 
Pre  -  cooling    station    and    ice    storage 
plant    (reinf.    concrete    and    timber 
construction). 
Owner— Placerville  Fruit  Growers'  As- 
sociation. Placerville, 
Architect— Masten,   HUrd  &  Rothe.  23.3 
Post  St..  San  Francisco. 
Paul   Scherrer.   mechf.nical  engineer 
233  Post   St.,   San  Francisco,   is  acting 
as    manager   of   construction. 

Concrete  is  now  being  poured  and 
segregated  bids  are  being  received  by! 
the    owners    in   Placerville. 


12—       POWER  PLANTS 


CONTEMPLATED 

LOS  ANGELES.  Cal— Construction 
of  a  distributing  station  to  handle 
electrical  current  from  the  Boulder 
Ham  will  be  started  during  the  sum- 
mer on  an  11-acre  site  on  Whitnall 
Blvd..  North  Hollywood,  according  to 
H.  C.  Gardett.  chief  design  engineer 
of  the  Bureau  of  Power  &  Light.  The 
proposed  station  will  be  equipped  to 
transform  the  110.000-volt  current  to 
34.500  for  distribution  to  substations. 
The  estimated  cost  is  $1,250,000.  Con- 
demnation proceedings  are. being  pre- 
pared by  Ray  L.  Chesebro.  city  at- 
torney. The  site  is  owned  by  the 
Italian    Toluca   Winery   Co. 


J  3—  PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

Preliminary   Plans   Prepared. 

ADDITION  Cost.   $ 

RENO,    Washoe    Co.,    Nevada. 
Addition    to    present      county      court- 
house and  county  jail    (new  heat- 
ing system,    etc.) 
Owner— County    of    Washoe. 
Architect— F.    J.    DeLongchamps.    Ga-  . 
zette    Bldg..    Reno. 
Preliminary    studies    are    being   con- 
sidered by  the  County  Commissioners. 


PLANNED 

TULARE.  Cal.— Tulare  City  Council 
appropriated  $13,000  from  City  gen- 
eral fund  to  finance  construction  of  a 
veterans'  memorial  building  and  civic  . 
auditorium.  The  total  cost  of  the 
building  will  probably  be  $50,000. 
Further  details  will  be  announced 
shortly.  -  ■      -  • 

Planned. 

ADDITION  Cost,    $2500 

NAPA,    Napa    Co..    Cal. 

.■\ddition    to    Goodman    Lib-ary. 

fiwner — Cit.\-<  of  Napa. 

Architect-^ — -Not.  (Jiven.  >,.»■•-  ■    - 
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II 


II I  HORizeo 

,VON  COKNTV,  Nuvada  —  Statu 
l[liilotiii'«  hnn  pttNiii'd  bill  uuthorlilnK 
I  inty  tu  Imuc  }2[i,UO0  In  bonds  for 
cMKtrucllciii   of  county  court   houne. 


(iNTEMPLATED 

iVASMDIO  COl'NTV,  Nev.— Cduiitj 
land  Jury  ri-i'oiiiiiirnd.s  $200,000  liond 
r'uo  to  he  «ui>|)lcniunlpd  hy  $85,000 
t*K  Kratit  for  rcmodellriK  and  cn- 
^Klng  Washoe  County  Court  House 
I  lleno.  Work  includea  Improvements 
'  Jail.  I 


.ANNEO. 

'AH.'^O.V  CITY,  Nev.— .Slnlc  U'kIm- 
I  uro  has  pa.iscd  a  liill  provldinf;  $90.- 
•1  bond  Issuf  to  lie  supplemented  l)> 
'JMO  rWA  Brant  fur  coMstructlnn 
■  new  lll>niry  and  supreme  court 
Hiding.     Situ    has    not    been    selected. 


,a*  Opened. 

\LL  OF  RKCOHDS  Co.sl,  $850,000 
tKSNO,  Fresno  Co..  Cal.  Van  Ness 
;  Avenue  i.nd  Tulare  Street. 
I'iree-story  Class  A  steel  frame  and 
\  concrete  Hall  of  Kecords  liuildiriK 
I    (two    elevators,    .steam    hcatlnB 

plant,  sprinkler  system,  etc.) 
Aner — County  of  Fresno, 
•chltectii— Allied  Architects  of  Fres- 
.  no  (composed  of  W.  P.  Coates. 
\  C.  H.  Franklin.  H.  Rafael  Lake. 
I  E.  J.  Kump,  Fred  Swi.rtz  and  K. 
,    W.  Peterson)  304  Rowell  BulIdlnB, 

Fresno, 
ructural    Knglneers — F.    W.    Kellberg 

and    Clarkson    Swi.in,     320    Market 

St..   San   Francisco, 
echanlcal  Fngineers— Coddington  Co. 

222  Kearny  St..  San  Francisco. 
Low  bids  follow: 
sneral    Work— Wm.    Spivock.    Hohart 

HldK..    S:.n    Francisco.    $247.!i0n. 
echanical    Work— Harrett-Hlcks    Co., 

lO.'il    Broadway.    Fresno.    $42,983. 
lectrlcal    Work— Wessell    Electric  Co. 

Rt.   2.    Box    173.    Fresno.   $23,474. 
•  Complete  bids  follow: 

General  Work 

"m.    Spivock,    S.    F $247,900 

inwiddie   Const.   Co.,    S.    F 255,200 

.    E.   Parker  Co.,   S.  F 255.300 

J.    Rellly.    S.    F 258.301 

nbert   E.   McKee,   Los  Angeles  2fi7..'iOO 
rewhitt    -    .Shields    and    W.    J. 

Ochs.  Fresno  271,204 

acDonald  &   Ki.hn,   S.   F.  281.500 
Vedrlcksr>n     &     Watson.     Oak- 
land                     ;S2.3'J0 


Mechanical  Work 

.arrett-Hicks    Co..    Fresi;u 
.   A.    Newman.    Fresno 

lately  *   Hately.   Sacramento.. 

cott  Co..   San    Francisco 

arpenter  &  Mendenhall.  Sacra- 
mento     

chtister    &    Hudson.    Oakb.no 
Electrical  Work 

Vessell    Electric   Co..    Fre.eno.. 

lohinsson   Electric   Co..   Fresno 

:iectric  Const.  Co..   Fresno 

toy  M.    Butcher,   San  Jose 

rewberry  p:iectric  Co..  L.  A 

ibbett   Electric  Co.,   S.   F 

imerian   Eli-tri  Co..   s.   F 

Bids  held    under  advisrim  nl    f 

■eek. 


,«r..i 

.6j3 


1.8)^ 

;.ooo 


•lanned. 

lEPAIR  BLDC.  Cost,  $10.00n 

IROVILLE.   Butte  Co..   Calif. 
tepair    exposition    building    (corrtigat- 
ed    iron    siding,    hardwood     insula- 
tion, etc.) 
iwner— City  of  Oroville. 
.rchitect— Not   Selected. 
Milo  Stri^m.  Oroville  contractor.   ha«^ 
lade    a    survey    of    the    building    and 
stimated    that    JlO.nOfl    was    neces'sarv 
:'r  the  repairs.    Residents  will  vole  a( 
lie    city   election    April    8    whether   the 
iilldlng  win  Be  repaired  or  ra^ed. 


Commitiioned   To   Prepare   Plane. 
AR.MORY  Coat,    $40,000 

I.OKI.    San    Joaiiuin    Co..    Cal.      Wniib- 

Ington    Street. 
iMie-ator.v   armory    (adobe    brick    walla 

and    partitions,    tile    roof,     wood 

doors,    etc.)    nudltorlum    to   bo    75» 

150    feet. 
MWMir- City  <if   Lodi. 
Arcliltecl  — Frank    Mayo.    108    K,    Miner 

St..    Stockton. 
Architect— Joseph    Losekann.    1218    W. 

Harding    St..    fHockton. 


1' 


RESIDENCES 


Conitructlon    To   Start    Immediately. 
ni:sii)i:.\cK  Cost.  $<i.5i)0 

Hi:UKI';i,EY.  Alameda  Co..  <;al.  Ber- 
keley and  Acacia  Streets. 

Two-story  frame  and  stuiio  residence 
(C  rooms,  2  baths). 

Owner— H.  G.  Parks.  1040  Peri.lta  St.. 
Oakland. 

Architect— E.  L.  Snyder.  21o|  Addison 
St.,  Berkeley. 

Mgr.  of  Const.  — Randolph  I'r.rks.  104i', 
I'eralta  St.,   Oakland. 


Plans  Being   Figured, 

HESIDKNCI';  Cost.     $5.00.1 

moltKKLEV.  Alamedi.  Co.,  Cal.  Pied- 
mont   I'Ines. 

Two-story  frame  and  stucco  residence 
(six  rooms)  shingle  roof,  gas  hot 
air  heating  system,  wood  sash, 
hardwood  doors,  tile  bath,   etc. 

Owner— C.   H.   (^hesney. 

Architect— E,  L,  Snyder,  2101  Shattuck 
Avenue.   Berkeley. 
Randolph   Pi.rks,  1046  Peralta  Street. 
Oakland,     is     the    only    contractor 

fii,'iiring  the   plans. 

Contract   Awarded. 

RESIDENCE  Cost,    $27,130 

BERKELEY.  Alameda  Co..  Cal.  Tun- 
nel Road. 

Two  -  story  and  bt.sement  frame  and 
brick  veneer  residence  (12  rooms. 
5  baths)  shake  roof,  gas  hot  air 
heating  system,  hardwood  floors. 
tile   baths,    etc. 

Owner— Stanley  V.  W.  H  i  1  1  e  r  .  2S47 
Russell   St..    Berkeley. 

Architect — J.  K.  Ballantine,  251  Kei.r- 
ny  St..  San  Francisco. 

Contractor — .\.  Cederborg.  145.T  Excel- 
sior Blvd..   Oakland. 


Plans  Being  Figured — Bids  Close  April 
25.   3    P.    M. 

RESIDENCE  Cost.    $6500 

REDWOOD  CITY.  San  Mateo  Co..  Cal. 

Two-story  frame  and  stucco  residence 
'6  rooms,  2  baths)  English  style, 
shake  roof,  gas  hot  air  heating 
system,  hardwood  floors,  steel  sash 
tile  baths,   etc. 

Owner— Withheld. 

.\rchltect — Chester  Treichel.  696  Cle- 
veland St..  Oakland. 


To   Be   Done   By   Day's  Work. 
KESIDE.VCE  Cost.    $4000 

RICHMOND,    Contra    Costa   Co..    Cal. 

South    37th    St.,    bet.    Cutting   and 

Wall    Sts. 
One-etory    frame    and    stucco    cottage 

and  garage. 
Owner- F.   J.   Poinelll.    Richmond. 
Architect— Not    Given. 


Contract  Awarded. 

RESIDENCE  Cost.    $5500 

OAKLAND.  Alameda  Co.,  Cal.  Pied- 
mont  Pines. 

Two-story    frame    residence. 

Owner — E.  W.  Helsner. 

Architect— F.  L.  Confer.  2812  Russell 
St.,    Berkeley. 

Contractor — P.  W.  Confer,'  976  Keeler 
Ave.,  Berkeley. 


Plans   Completed- 

RESIDENCE  Cost.   $7000 

OAKLAND.   Alameda  Co..   Cal.     Pled- 
roont  Pines  Tract. 


One  and  one-hnlf-story  frame  and 
brick  residence  (7  rooms.  2  Imthii) 
hoi  air  heatlnK  nyHtom.  tll<d 
bathH,   «teel   sash,   oak   floors. 

t)wner— Helen    Bennett. 

Architect— F,    L.    Confer,    2812    Russell 
»!.,    Berkeley. 
Bids   will   be  aiiked   about  April    1. 


Plans   Completed. 

HKSIKENtrK  Cost,    $4000 

HA.V     MATEO,     San     Mateo    Co..    Cal. 

No.    1825    flum    Avenue. 
One-story  frame  and  iituceo  residence 
(Jwner  and    Builder — B.    C^asazzo,    1768 

(juin   Ave..    San    Mateo. 
Architect— .Not  Given. 


Contract  Awarded. 

RESIDENCTC  Cost,   $12,000 

.'^ACKAMENTO,  Sacramento  Co..  Cal. 
Seventeenth  St.  and  Eleventh  Ave. 
(College   Tract). 

Two-story  frame  residence. 

Owner — Modernize  Sacramento  Com- 
mittee (Allyn  L.  Burr,  Chairman). 

Architect— Not   Given. 

Contractor- Campbell  Constr.  Co.,  800 
R  St..  Sacramento. 


Contract  Awarded. 

KESIDENCE  Cost,    $6000 

BURLINGAME,    San    Mateo    Co.,    Cal. 

Lot  29  Blk  3,  Burllngame  Avenue. 
Two-story  frame  and  stucco  residence 
Owner — J.   F.   O'connor,   933  California 

Drive.     Burlingame. 
Architect — Not    Given. 
Contractor — Joseph  Bettencourt.   P.  U. 

Box   208        Centervllle. 


To  Be  Done  By  Day's  Work, 
RESIDENCE  Cost.  $5,000 

SAN  FRANCISCO.    Alemany  Blvd.   150 

NE   Santa  Rosa   Ave. 
One   -   story  i.nd   basement   frame  and 

stucco  residence. 
Owner — Neva    Evangellsti.     700     Brazil 

Street. 
Architect — Not   Given  ' 


Contract  Awarded. 

RESIDENCE  Cost.    $ 

i'.ERKELEY.    Alameda    Co..   Cal.     1912 

Addison    Street. 
<'ne-story    frame   residence    (7   roonis). 
Owner — J.     Wendering.     1911     Addison 

St..  Berkeley. 
.Architect — Not  Given. 
Contractor— F.     A.     Stead.     3206     Boise 

St..   Berkeley.  ■ 


Contract   Awarded. 

RESIDENCE'  Cost.    $6000 

BERKELEY,    Alameda  Co..  Calif.     640 

The  Alameda. 
Two-story  frame  und  stucdo  residehce 

(six  rooms). 
Owner — A.    H.    Chaney.    2340    LeConte. 

Berkeley. 
Architect — Not  Given. 
Contractor — G.    C.    Garcia.    1656    Ocean 

View  Ave.,  Berkeley. 

Contract  Awarded. 

RESIDENCE  C<.st,  $4,000 

BERKELEY,  Alameda  Co..  Calif.    1355 

Francisco. 
One   -   story  Knd   basement  frame  and 

stucco  residence. 
Owner — G.    Gambetta.    1363    Fl-anclsco 

St.,    Berkeley. 
.\rchitect— Not  Given. 
Contractor  —  John     Salvaressa.     5  10  3 

Shaffer  Ave..  Oakland.  « 


Contract  Awarded. 

RESIDENCE  Cost.  $4,000 

SAN    FRANCISCO.     N    Prcoita    175   E. 

Fol.som  Street 
Two   -   story  and   oi.sement  frame   and 

stucco   residence. 
Owner — Frank    CIraulo.    1523    FJorid". 
.Architect — Not    Given. 
Contractor — Sbnrboro   and   Jorgensen.. 

2225   North   Point  St. :  "  ' 


Sub-Bids    Being   Taken. 

RESIDENCE  Cost,    $15,000 

HILLSEORCa"GH.  9oo  .Matao  Oa,s  Qti.. 
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PACIFIC    CONSTRUCTOR 


Two-story  and  basement  frame  and 
stucco  residence  (12  rooms  and  4 
baths)  French  style:  shingle  roof. 
gas  hot  air  heating  system,  hard- 
wood floors,  tile  bathe,  etc. 

Owner  and  Builder,  Oscar  Cavanagh, 
432  Occidental  Ave..  San  Mateo. 

Architect  —  Leo  Sharps.  1477  Burlln- 
game   Ave..    Burllngame. 


Preparing   Working    Drawings. 

KESIDENCE  Cost.    $17.0U0 

HILLSBOROUGH.  San  Mateo  Co..  Cal. 

Two  -  story  and  basement  frame  and 
brick  veneer  residence  (10  rooms, 
4  baths)  tile  or  shake  roof,  hot 
;^ir  heating  system,  tile  baths, 
hardwood   floors,   etc.) 

Owner^  With  held. 

Architect — Leo     Sharps.     1477     Hurlin- 
game  Ave..    Burllngame. 
Plans    will   be   completed   In    1    week. 


To   Be    Done   By   Day's   Work. 

RESIDENCE  Cost.   $ 

SAN  FRANCISCO.     17th  Ave.   nef.r  N. 

Two  -  story  frame  and  brick  veneer 
residence  (6  rooms)  tile  roof,  brick 
veneer  to  second  floor,  tile  baths, 
gas  hot  air  heating  system,  hard- 
wood floors,  etc. 

(^wner— Withheld. 

Architect— Walter  Falch.  Hearst  Bldg. 


Contract   Awarded. 

ALTERATIONS  CosL.    $1,500 

SAN    FRANCISCO.      60    San    Andreas 

Street. 
Alterations  to  frame  residence. 
Owner — Dr.    M.    N.    Hosmer.    premises 
Architect — L.   A.   Kruse.    251   Kearny. 
Contractor — A.    J.    Wilbe.    944    Phelan 

Building.  1 


To   Be   Done   By   Day's   Work. 

RESIDENCE  Cost.    $3,009 

OAKLAND.    Alameda    Co..   Calif.     7737 

Greenley  Drive. 
One   -  story  and   basement  frame  and 

stucco  residence   (five   rooms). 
Owner    and    Builder — A.    W.    Prentiss. 

7695  Crest  Ave..  Oakland. 
Architect — Not  Given.  ; 


Preparing    Preliminary    Plans. 

RESIDENCE  Cost,   t 

HILLSBOROUGH  PARK.  San  Mateo 
Co..  Cal. 

Two-story  ana  basement  frame  and 
stucco  residence  (11  rooms  and  4 
baths).  Provincial  French  type; 
■wood  shake  roof,  gas  hot  air 
heating  system,  hardwood  floors, 
tile  baths,  etc. 

Owner — George  Taylor. 

Architect — Harold    Stoner.    West    Por- 
tal  and    Portal   Drive,    San    Fran- 
cisco. 
Bids  will  not  be  asked  for  about  30 

days. 


Contract    Awarded. 

RESIDENCE  Cost,    $4,500 

SAN  FRANCISCO.    E  27th  Ave.   160  S 

Geary  Street. 
One   -   story  s.nd  basement  frame  and 

stucco  residence. 
Owner — Elsie   I.   Rousseau. 
Architect — Not  Given. 
Contractor— Anza  Home  Bldg.  Co.  1498 

36th    \venue. 


RESIDENCE  Cost.    $4,500 

SAN   FRANCI.SCO.     E   27th   Ave.   75    S 

Cabrlllo  Street. 
One   -   story  and   basement  frame  and 

stucco  residence. 
Owner— Heyman  Bros..  742  Market  St. 
Architect — Not  Given. 
Contractor— C.    T,    Llndsav.    4363    2Cih 

Street. 

Contract    Awarded. 

ALTERATIONS  Cost,  $2,000 

SAN   FTtANCISCO.     1262  35th  Avenue. 
Alterations   to  frame   residence. 
Owner— Mrs.  G.  M.  Spencer,  premises. 
Architect — Not  Given. 


Contractor— Hixrry    E.    Scott,    4520   Ca- 
brlllo Street. 

Contract   Awarded. 

RESIDENCE  Cost.  $6,500 

SAN    FRANCISCO.     E    Church    St.    78 

S.   22nd   St. 
One   -    story   and   basement   frame   and 

stucco  residence. 
Owner — F.    C.   and   Irene   L.    Edmonds. 

343  Fourth  Street. 
Architect — F.    F.    Amandes.    1879    ISth 

Avenue. 
Contractor — H.   S.   Meinberger,   343   4th 

Street. 


Contract  Awarded. 

COTTAGES  Cost,  $ 

ATASCADERO,   San  Luis  Obispo  Co. 
Two  one-story  fr.-.me  cottages. 
Owner — Standard  Oil  Co.,  225  Bush  SI. 

San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Sippel    &    Bergier,    5    "B" 

St..   Lemoore. 

Contract  Awarded. 

RESIDENCE  Cost.  $8,000 

PALO  ALTO,    Santa   Clara   Co..    C£.lif. 

120  Dana  Street. 
Two-story  frame  and  stucco  residence. 
Owner — P.  Fragomeni. 
Architect — Not  Given. 
Contractor — V.   J.   Sunzeri.    170  N.   nist 

Street,  San  Jose. 


To   Be   Done   By   Day's  Work 

RESIDENCE  Cost,    $12,500 

PALO   ALTO,    Santa   Clara   Co..   Calif. 

1734    Fulton    Street    (Embarcadero 

Oaks). 
Two  -   story  and  basement  frame  and 

stucco  residence. 
Owner   and    Builder  —  C.    W.    Kemper. 

125  Bryant  St.,   Palo  Alto. 
.\rchitect— Not  Given. 

Segregated    Bids   Being   Taken. 

RESIDENCE  Cost.   $5000 

BERKELEY.  Alameda  Co..  Cal.  Pied- 
mont Pines. 

Two-Ktory  frame  and  stucco  residence 
(six  rooms)  shingle  roof,  gas  hoi 
air  heating  system,  wood  sash. 
hard%vood   floors,    tile  bath,   etc. 

Owner — C.   H.  Chesney. 

Architect— E.  L.  Snyder.  2101  Shattuck 
Ave..   Berkeley. 


Plans   Being   Prepared. 

RESIDENCE  Cost.    $8000 

SALINAS.  Monterey  Co..  Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  2 
baths):  shake  roof,  gas  hot  air 
heating  system,  hardwood  floors, 
tile  baths,  etc. 

Owner — Harris  Sproles,   Salinas. 

Architect— Chas.  Butner,  51  Maple  St., 
Salinas. 
Bids   will   be   asked     in   about     two 

weeks. 


Contract  Awarded. 

RESIDENCES  Cost.    $4000    each 

SAN     FRANCISCO.       E     Ellington     N 

Foote  Street. 
Two    one-story    and    basement    frame 

and    stucco    residences. 
Owner— Dolores    Realty   Co.,    16th    and 

Valencia  Sts..   San  Francisco. 
Architect — Not   Given. 
Contractor— A.   H.    Ohlsen.    242  Vienna 

St..    San    Francisco. 

To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost.    $7000 

BERKELEY.   Alameda  Co..   Call.     No. 

40  Alta   Road. 
Two-story    and    basement    frame    and 

stucco   residence    (S   rooms). 
Owner  and  Builder— Milton  B.   Bonds. 

683   Spruce   St..   San   Francisco. 
Architect — Not    Given. 


Planned. 

COTTAGES.    ETC.  Cost     $ 

SANTA   CRUZ..  Santa  Cruz  Co..'  Calif 
West  Cliff  Drive. 


Group   of   modern    duplex    apartmen 

community  garage,  etc. 
Owner — Thos.  Alzina.  Santa  Cruz. 
Architect— Not  Given. 

Proposed    work    is    in    a    preliminu 
stage. 


Cost,   $6.' 
.,    Calif. 


Plans  Completed. 
RESIDENCE 
OAKLAND.     Alameda 

Ross  Circle. 
Two    -    story   frame   and    stucco   ret 

dence  (six  rooms). 
Owner — A.  J.   Polh.rd,   77  Plaza  Dri« 

Berkeley. 
Architect— F.    L.    Confer.    2S12    Russ. 

St..  Berkeley. 


Plans  Being  Figured — Bids  Close  Mai 
26,  3  P.   M. 

RESIDErNCE  Cost,   $— 

ATHERTON,    San  Mateo  Co.,   Calif. 

One-story  and  basement  frame  ar 
stucco  residence  (5  rooms):  tert 
cotta  tile  roof,  gas  heating  sya 
tem.    hardwoood   floors,    tile  bathi 

Owner — Withheld. 

Architect  —  Martin   Sheldon.   Monac 
nock   Bldg..    San    Francisco. 
Bids   are  being  received   from  a  S( 

lected   list   of   contractors. 


Sub-Contracts  Awarded. 
RESIDENCE  Cost,    $ — 

PASA'nEMPO.    Santa    Cruz    Co.,    Ca 
Two-story    and    basement    frame   an 

stucco   residence   (14   rooms  and 

baths)  servants'  quarters  with  tw 

baths;    air    heating    system,    etc.) 
Owner — Lawrence    I.    Scott,    Insurane 

Center    Bldg..    San    Francisco. 
Architect — W.    W.    Wurster.    260   Call 

fornla    St..    San    Francisco. 
Contractor  —  Palmer   &   Balsiger,  26, 

Branciforte    Ave..    Santa    Cruz. 
Plumbing — Izant  &  Wilson,  Santa  Crnr 
Electric     Wiring — Irvin    Smith,     Santr, 

Cruz. 
Heating — Izant   &   Wilson,    Santa  Cru- 
Lumber — Helbron    Lumber   Co.,    Santr. 

Cruz. 
Lathing    and     Plastering  —  Smith      i 

O'Brien.    S'anta   Cruz. 


Complete    Bid    Listing. 

RESIDENCE  Cost.  $120.0" 

LONGVIEW.   Washington. 
Construct    sixty    frame    houses,     con 

Crete     foundations,     shingle    roofs 

etc..    for      Longview      Subsistenct 

Homestead   Tract. 
Owner — LTnited    Slates    Government. 
Lw   Bidder — Hoffman   Constr.   Co..   71." 

SW   Columbia,    Portland,   Oregon. 
Complete    bids    follow: 
Hoffman    Construction    Co.,    Portland 

Oregon.    $119,243. 
Martin   H.    Smarker,    Tacoma,    Wash. 

$122,658. 
A.    9.    Hansen,    Seattle,    Wash.,    $126.- 

748. 
F.   A.   Mote,   Dallas,   Texas,   $131,268. 
McDonald       Building       Co..       Tacoma. 

Wash.,    $139,218. 
Sound    Constr.     Co.,     Seattle.     Wash., 

$150,459. 
Bids  held  under  advisement.  ] 


Contract   Awarded.  I 

RESIDENCE.  ETC.  Cost.  $2000 

PALO  ALTO.  Santa  Clara  Co.,  Calif. 
No.   192  Dana  Street. 

Frame  and  stucco  residence  and  tool 
shed. 

Owner— Col.  E.  A.  Buchannan,  1189 
Hamilton  Ave..    Palo  Alto. 

Architect — Not  Given. 

Contractor — W.  F.  Klay.  124  Univer- 
sity   Ave..    Palo   Alto. 


Owner  Taking    Bids. 

RESIDENCE  Cost,    $8000 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  2 
baths);  Spanish  Style:  tile  roof, 
gas  hot  air  heating  system,  hard-i 
wood   floors,   tile  batHs,   etc. 


PACIFIC    CONSTRUCTOR 
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,^^,^„r— Tony    Onngl.    Mcrldlnn    Unnd. 

Hnii  JoBC. 
ri-hltrifl— Cimrl.'ii    MrK«nxlp.     Twoliy 
HMk..    Sun   Jour. 

Mnrrh   I'i     Ml', 
contract    Awarded. 

I.TKKATKiNS  ("oiit.    W.OflO 

lAN  KUANflSCO.    TiOS  Utah  Street. 
.Iteriitloim    to    rp.tldenrp. 
iwner— Mrn.    A.    OrandaliiTKo.    pioin- 

laea. 
,i.hllc.l-Nol  Olvpn. 
•ontractor— Victor  Ollva.  272«  21st   SI. 
I      San  Frnndaco. 


'0  Be  Done  By  Day's  Work. 

tlO.SIUKNCK  '"nf^t,    $4,000 

.'AKI.ANn.  AlMiiioil:,  (M-.  (':il.  7  Vet- 
eran   Way. 

'\vo-»t(iry  fraiiip  and  stucco  reslrionn- 
(six  rnoni.s). 

j)wner  and  nulldor— C.  D.  Lyon.  G.-.ni 
Buonn    Ventura    Ave.,    (laklnnd 

Vrchltect— Not  Given. 


Contract   Awarded. 

lESIDKNCK  Coat,    $4,000 

;AN    FRANCISCO.      N\V    Hawes    f.nd 

!       Gllman  Streets. 

i)na  -  story  i.nd   basement  frame  and 

stucco  re.sldencp. 
iwner — G.   Oolla.    %    contractor. 
\rchiteot— Not  Olven. 
"ontractor— Tony    D'Amico.    2S45    Poll; 
,'      Street. 


kub-Contracts  Awarded. 

nESIDENCR  Cnnt.    Price.   $10,569 

1AKLAND.  Alameda  Co.,  Cal.  No. 
5720  Walnut  Avenue. 

^ine-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  .1 
haths)  tile  roof,  gas  heating  sys- 
tem,   steel    sash,    oak    floors,    tile 

'       haths.  mahogany  and  pine  trim. 

<lwner — ,Iohn    Peters.    %    Architect. 

Architect— Chester  Treichel,  696  Cleve- 
land  Ave.,    Oakland. 

^Contractor — Jensen  &  Peder.-ien.  344S 
Adeline  St.,   Oakland. 

Excavation— Ariss  Knapp  Co..  961  41st 
St.,    Oakland. 

Lumber  —  Sunset  Lumber  Co..  400 
High  St.,  Oakland. 

Concrete  —  Gus  Johnson,  3857  Vale 
Ave.,    Oakland. 

Mill  Work  —  Lannom  Bros.  Planing 
Mill, 362  Magnolia  St.,   Oakland. 

'Plumbing— H.  F.  Lass.  5300  Cole  St., 
Oakland. 

(Plaatering- Herman     Thorndyke,     246P 

'         E-21at    St..   Oakland. 

iTIle— Superior  Tile  Co..  3743  Broad- 
way, Oakland. 

Electric— Parkhurst  Electric  Co.,  6432 
Pinehaven  Road.  Oakland. 


■  Bids  Opened. 

RESIDENCE  Cost,  $ 

SAN  MATKO.  San  Mateo  Co.,  Calif. 
Harvard  Avenue. 

Two-etory  frame  and  stucco  residence 
Italian  style  (servant  rooms  and 
two  baths),  tile  roof,  etc. 

Owner — George  Ferroggiaro,  811  32nd 
Ave..   San  Francisco. 

Architect — Harold    Stoner,    West   Por- 
I         tal   and   Portal    Drive,    San    Fran- 
cisco. 

Uow    Bidder   —   E.    S.      Shaver.      2600 
Easton  Drive,   Burlingame. 
Complete  bids  follow; 

E.   S.   Shaver,   Burlingame 11,198.50 

Charle   Hammer,    Burlingame  11,390.00 

George  Ferrero  12,600.00 

Bids    held     under      advisement      for 

about  two  weeks. 


To   Be   Done   By    Day's   Work. 

RESIDENCE  Cost,    $ 

SAN  JOSE,   Si.nta  Clara  Co.,  Cal.     141 

North  33rd  Street. 
One  -   story  and  basement  frame  and 

stucco  residence  (6  rooms). 
Owner — O.  Donatelli,  premises. 
Architect — Not  Given.  '. 


Contract   Awarded, 

liESIDENl'E  Coat.    $5,000 

SAN  JO.SE.  Hnnta  Clara  Co..  Cnl.    15I1H 

.Shajitn   Avenue. 
One   -   story  and   ha«cmnnl   frnmo   and 

stucco    resldenci-    (5    rooma). 
owner— Waller    M.    Hrynes,    265   S.    :)rd 

St.,    Knn   Jose. 
Architect— Not   Given. 
Contractor    —    Uollle    Wlllli.mM,     14  9  9 

S'hiiHta    .\\e.,    San   Jose. 


To  Be   Done   By   Day's  Work. 

RESIDENCE  Cost.    «5.onii 

SAN  JOSE,  Santa  Clara  Co.,  Cal.    1029 

.MiK.'ndrie  Street. 
One  -   story  and   basement  frame  and 

stucco   ri'sldence    (6   rooms). 
Owner— J.    H.    Stubinrf.uch,    Mr,r,    Mc- 

Kendrie  St.,  San  Jose. 
Architect — Not  Given. 


Plans   Completed, 

RESIDENCE  Cost,    $4,000 

SAN    FRANCISCO.      W    30th    Avenue 

169   S.    Balboa    Street. 
One    -    story   and    basement   frame  and 

stucco   residence. 
Owner  and   Builder — A.   J.   Herzig.   635 

Victoria  Street. 
Architect— D.   E.   Jaekle,    126   Post   St. 


Contract  Awarded. 

RESIDENCE  Cost,  $4,000 

SAN  FRANCISCO.     W  Alemany  Blvd. 

87  S   Tlnglcy. 
One   -   story  i.nd   basement   frame  and 

stucco  residence. 
Owner— S.    De  Paoll,   3289   Mission   St. 
.\rchilect — Not   Given. 
Contractor — C.     T.     Lindsay.     140     Du- 

boce  Avenue. 


Sub-Bids   Being   Taken. 

RES'IDENCE  Cost.    $20,000 

HILLSBOROUGH,  San  Mateo  Co.,  Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (11  rooms,  and  4 
baths)  English  style;  slate  roof, 
steam  heating  system,  hardwood 
floors,   tile   baths,   etc. 

Owner  and  Builder — Oscar  Cavanagh, 
432    Occidental    Ave..    San    Mateo. 

Architect  —  Leo  Sharps,  1477  Burlin- 
game  Ave.,    Burlingame. 


To    Be    Done    By    Day's    Work. 
RESIDENCE  Cost.    $8,000 

SAN   JOSE,    Santa   Clara    Co.,    Cal.     E 

Humboldt  Street   . 
One-story  frame  residence   (5  rooms) 
Owner  and   Builder— F.   A.   Hlggenian. 

357  S.   Ms^rket  St.,   San  Jose. 
Architect — Not  Given. 
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SCHOOLS 


Plans   Approved. 

ALTER  GYM.   &  STIOP         Cost,   $ 

("ROCKETT,    Contra    Costa    Co.,    Cal. 

High    School    Campus. 
Structural   and   miscellaneous   changes 
to    gymnasium    and    shops    at    the 
High    School. 
Owner — Crockett    School    District. 
Engineers — Henry   D.   Dewell  and   Au- 
stin W.  Earl,  55  New  Montgomery 
St.,  San  Francisco. 
Final   plans   have   been   approved  by 
the  State  Division  of  Architecture  and 
bids  will  be  asked  immediately.     April 
22   is  the   tentative  date  set  for  open- 
ing bids. 


CONTRACT    AWARDED 

WATKONVILLE.  Santa  Cruz  Co., 
Cal.— Schrader  Iron  Works,  1247  Har- 
rison St.,  San  Francisco,  at  $3614 
awarded  contract  by  WatsonvlUe 
fnlon  High  School  District  for  fur- 
nishing and  Installing  structural  steel 
for  strengthening  shops  and  agricul- 
tural building  in  Wat.<ionville  for  the 
Watsonville  Union  High  School  Diet. 
Complete  bids  follow; 

Schrader   Iron    Works.    S.    F $3614 

Independent  Iron  Works,  Oakland  4444 


California  EMeol  Products  Co.,  Ban 

Francisco 77*1 

•Golden   Gate   Iron   Work*.   ».    F...  8437 
*l<ld  not  considered  as  it  wan  sped- 
tied     Ihut    the    school    district    should 
shnrn    In    the  expense   of   the   tentlnx 

Bids  Opened. 

SCHOOL  Cost,   165,000 

HEALDHHURG,    .Sonoma   County,   <;al. 

Luce   Estate   Property  (6.3  acres). 
One-story  frame  and  stucco  grammar 

school    (13    closHrooms.    audlti,rlum 

to  seat  600)  composition  !.nd  some 

lile  rooflng,  steam  heating  plant. 
Owner- Healdsburg  Elementary  School 

District. 
Architect— John   I.   Easterly,  302  Gram 

St..  Healdsburg. 
Low     Bidder— John     Hachman,     P.     O. 

Box   206,    Stockton. 
CiMOiilele    bids    follow: 

General   Work 
J.ihn    IlJ.chman.    Stockton  $62  800 

Carl  N.  Swenson,  San  Jose 65,540 

H.   E.   Vlckroy,   Stockton 68.563 

N.  H.  SJoberg  &  Sons,   S.  V 68,5»4 

Samuel    Eyre,    Tracy 70,166 

Monson    Bros.,    San    Francisco       71,2'iO 
International  Business  Machine 
Inernatlonal    Buslnes    Machine 

Corp..  529  Market  St..  San 

Francisco  $1,8S0.00 

Hyaer  Company  2,192. .50 

.Standard     Electric     Time    Co.. 

San  Francisco  2.618. Oi) 

Window   Hardware 
Dalmo   Sales  Corp.,   311    Harrison 

St.,   San  Fri.ncisco  $1.0oo 

Universal   Window  Co.,    Berkeley  1.020 
Bids  held  under  advisement. 


CONTRACT    CANCELLED. 

SAN  FRANCISCO.  —  Dep-.rtment  of 
Public  'Wo:-ks,  upon  rei-ommendation 
of  City  Architect  and  City  Attorney, 
cancelled  contract  with  H.  L.  Peter- 
sen, 731  Treat  Ave.,  for  structural  al- 
terations and  .-.ddltions  to  Lowell  HIeh 
School.  Cancellation  is  due  to  inter- 
relation between  damage  done  by  fir- 
October  31.  1934.  and  work  being  doi't? 
by  contractor. 

A  new  bid  call  will  be  issued  for  the 
alterations  i.nd  additions  to  the  school 


Contract   .Awarded. 

BUILDING  Cost.    $ 

NAP.\,    Nap:.    Co.,    Calif.     Coombs    .Si. 

near  Clay. 
One-story    building    (concrete    and    tile 

construction)   offices,   el   . 
Owner— Sam  Gordon,  Gordon  Building. 

Napa. 
Plans    by   C.    Leroy    Hunt,    898    Second 

St.,  Napa. 
Lessee- American  Railwt.y  Express  Co. 
Contractor— Chas.  Breuer.   14  2  7  Main 

St..  Napa. 


Plans  Completsd. 

GYMNASIUM  Cost.    $40.00h 

SANGER,  Fresno  Co.,  Calif. 

One-story  reinforced   concrete  gymna- 
sium. 

Owner — S  anger  Union   High    School 
District. 

Architect — W.    D.    Coates.    6  2  6   Rowell 
Building,  Fresno. 
Plans    have    been    forwarded    to    the 

State  Division  of  Architecture  for  ap- 
proval. 

Preparing    Plana. 

IMPROVEMENTS  Coat.    $ 

.s.iiLlN.^S.   Monterey  Co..  Calif. 
Structural    changes    to   high    school 

bidg.    to    comply    with    earthquake 

ordinance. 
Owner— Salinas    Union    High    School 

District. 
..\rchltect— Chas.  Butner.  51  M^ple  St  , 

Salinas. 
Structural    Engineer- F.    W.    Kellbere. 

320  Market  St..  Snn  Francisco. 


M 
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Plans   Completed. 

SCHOOL  Coat,    $250,000 

SAX    FRAXC'ISCO.   Forty-second   Avo. 
bet.  Irving  and  Judah  9ts. 

Two-story    reinforced    concrete    school 

(24    classrooms)    auditorium    to    seat 

approximately   600:    some   steel    in 

auditoriom;    tar   and   gravel    roof. 

steam   heating   system,    etc. 

Owner — City  and  County  of  San  Fran- 
cisco. 

.\rchitect  —  William   Mooser.    Monad- 
nock  Bldg.,  San  Francisco. 

Structural  Engineer — James  M.   Smith 

251  Kearny  St..  San  Francisco. 

Upon  approval  of  plans  bids  will  be 

asked. 


BOND    ELECTION 

KIXGSBURG,  Fresno  Co.,  Cal.— 
Kingsburg  Joint  Union  High  School 
District  will  vote  April  12  on  a  pro- 
posal to  issue  bonds  in  the  amount  of 
$40,000.  proceeds  to  finance  construc- 
tion of  a  gymnisium  in  Kingsburg. 
Preliminary  plans  have  been  prepared 
by  Architect  W.  D.  Coates,  Rowell 
Bldg..   Fresno. 


PROJECT    APPROVED 

CEDAR  GROVE,  El  Dorado  Co.,  Cal. 
— SERA  has  approved  appropriation  oi 
$2149  for  improvements  at  the  Cedar 
Grove  School.  Work  will  include 
moving  and  rebuilding  school  house: 
clearing  and  landscaping  grounds  and 
fencing  same:  making  road  for  about 
a  quarter  of  a  mile.  Floyd  Wilmoth 
of  Cedar  Grove  School  District  will 
supervise  the  project  which  will  em- 
ploy 4  laborers. 


Reinforcing    Steel    Contract    Awarded. 

SCHOOL  Cost,    $15,000 

MacARTHUR,    Shasta   Co.,    Cal. 

One-story   heavy    timber  school   build- 
ing (one  classroom  and  shop). 

Owner — MacArthur    School    District. 

Architect — Otto    Deichmann,    110    Sut- 
ter  St..    San    Francisco. 

Engineer — Harold    Hammill,    381    Bush 
St.,    San   Francises. 

Reinforcing  Steel  —  W.  S-.  Wetenhall, 
17th    and      Wisconsin      Sts.,     San 

Francisco. 
Labor    is    being    furnished    by    the 

SERA.     Materials  being  purchased  by 

the  District. 

BONDS  DEFEATED 

FAIRFIELD.  Solano  Co.,  Cal.  — 
Rockville  School  District  defeated 
bond  issue  in  the  amount  of  $11,000  on 
March  )j.  Proceeds  were  to  have 
financed  construction  of  a  new  elem- 
entary school  in  the  Rockville  School 
District. 


PROJECT    APPROVED 

MARIPOSA,  Mariposa  Co.  Cal.— 
SERA  has  approved  appropriation  of 
$6733  for  construction  of  an  elemen- 
tary school  site,  Mariposa.  Work  will 
include  concrete  foundation  and  sep- 
tic tank,  concrete  floors.  wood 
frames,  tile  and  composition  roof,  etc. 
The  project  will  be  supervised  by  the 
Maripo.sa  Elementary  School  District 
and  will  employ  11   laborers.  15 

FIRE    LOSS 

SAN  JOSE,  Santa  Clara  Co.,  Cal'.— 
Fire  destroyed  the  stage  wings  and 
auditorium  of  the  San  Jose  High 
School  March  14.  Damage  estimated 
at  $15,000. 


Plans   Being    prepared. 

ADDITIOXSr  Cost.     $8500 

WOODLAND,   Yolo  Co.,   Cal. 

Addition  to  bleachers  (frame  construc- 
tion; comfort  station,  team  rooms 
showers,    etc.) 

Owner— Woodland    High    School    Dlst. 

Architect- Dragon   &   Schmidts,   Room 

205.    2068   Allston   Way,    Berkeley. 

Plans  will  be  forwarded  to  the  State 


Division   of  Architecture  for   approval 
in  about  ten   days. 

Labor  will  be  furnished  by  the 
SKRA:  materials  purchased  by  the 
school    district. 


CONTRACT    AWARDED. 

SAN  JOSE,  Sant:.  Clara  Co.,  Cal.— 
Weber  Showca.se  and  Fixture  Co.,  910 
Howard  St.,  at  $1,047.50  awarded  the 
contract  by  State  Purchasing  Depart- 
ment, Si.cramento,  for  wooden  parti- 
tions for  the  San  Jose  State  Teachers' 
College. 


Plans   Being  Completed 

GYMNASIUM  Cost.    $70,000 

CHICO,  Butte  Co.,  Cal.  Campus  of 
Chico   High   School. 

One-story  reinforced  concrete  gym- 
nasium (72x185  feet):  steel  trusses, 
maple  floors,  composition  roofing, 
steam  heating  to  connect  to  cen- 
tral plant,  hung  Weechers  to 
wall,  acme  folding  doors,  steel 
sash. 

Owner — Chico    School    District. 

Architect — Chester   Cole.    Chico. 

Structural  Engineer — W.  Adrian,  417 
Market  St..    San    Francisco. 


BOND    ELECTION 

BURLINGAME,  San  Mateo  Co.,  Cal. 
—  Burlingame  Grammar  School  Dist. 
will  vote  on  April  10  on  a  proposal  to 
issue  bonds  in  the  amount  of  $85,000, 
proceeds  to  finance  construction  of 
improvements  and  structural  changes 
to  the  McKinley,  Howard  Avenue, 
Hoover,  Roosevelt,  Pershing  and 
Coolidge    Schools    in    Burlingame. 

Survey  has  been  completed  by  Ar- 
chitect James  M.  Mitchell,  369  Pine 
St.,  San  Franci.sco,  and  Structural  En- 
gineer Harold  B.  Hammill.  381  Bush 
.St.,    San   Francisco. 


PROJECT    APPROVED 

ALHAMBRA.  Los  Angeles  Co.,  Cal. 
— SERA  has  approved  appropriation 
of  $8981  for  improvements  to  the  AI- 
hambra  High  School  Athletic  Field. 
Work  includes  changing  length  of 
lunning  track,  constructing  concrete 
curb  around  both  inside  and  outside 
of  track,  relocating  football  field. etc. 
George  L.  Yelland  of  the  Alhambra 
City  High  School  District  will  super- 
vise the  project  which  will  employ  one 
timekeeper  and   29   laborers.  ■ 


LOW    BIDDERS 

LONG  BEACH.  Los  Angeles  Co.. 
Cal.— Person  &  Thiele  Corp.,  507  S. 
Lorena  St..  Los  Angeles,  submitted 
apparent  low  bid  on  the  general  con- 
tract (using  salvaged  materials)  to 
Long  Beach  Board  of  Education  at 
$133,990  for  construction  of  the  ad- 
ministration unit  at  the  James  Russell 
Lowell  Junior  High  School  site.  Low 
bidders  on  other  contracts  were:  Thos. 
E.  Williams  Co.,  256  Alamitos  Street. 
Long  Beach,  plumbing,  $4490:  Hick- 
man Bros.,  910  E.  Anaheim  St..  Long 
Beach,  heating,  $4050,  and  Coast  Elec. 
Co.,  2350  Cedar  Ave.,  Long  Beach, 
electric  wiring,  $8193.  Edward  L. 
Mayberry.  3900  E.  Third  St.,  Long 
Beach,  architect.  . 


PLANS  APPROVED 

S-ANTA  BARBARA,  Cal.  —  Santa 
r.arliara  Board  of  Education  has  ap- 
proved plans  prepared  by  Paul  Jeffers. 
structural  engineer.  Architects'  Bldg.. 
Los  Angeles,  and  has  outhorized  the 
jireparation  of  cost  estimates  for  pro- 
posed repairs  to  the  Jefferson  School 
in  Santa  Barbara.  The  board  has 
not  yet  determined  whether  it  will 
use  Jeffers'  plan,  which  contemplates 
strengthening  the  structure  with  steel, 
or  whether  the  building  will  be  t.>rn 
down  and  replaced  with  a  frame  and 
stucco  .structure. 


BIDS  WANTED 

REDONDO  BEACH,  Los  Angel, 
Co..  Cal.— Until  March  27,  8  P.  J 
bids  will  be  received  by  the  Redon 
Union  High  School  District  for  m' 
terials.  including  hardware,  lumb« 
structural  steel  and  equipment  to  ■ 
used  in  strengthening  and  improvi) 
Redondo  High  School  buildings.  Pia' 
and  specifications  are  availabale  J; 
the  school  offlce  in  Redondo.  Certiflti 
or  cashier's  check  or  bond  for  5 
must  accompany  each  bid.  R.  D.  Kin! 
1117  Van  Nuys  Bldg.,  Los  Angeld 
architect. 


To   Ask    Bids  Shortly. 
ADDITION  Cost,  $23,0.1 

WAD&WORTH,   Washoe  Co.,  Nevad' 
Addition  to  existing  high  school  buili 

ing   (add  heating   system,   etc.) 
(3wner  —  Wadsworth     School     Distri, 

No.   11. 
Architect — Not  Given. 
Bids  will  be  asked  shortly. 


Consiruction    To    S,:art    Shortly. 
ADMINISTRATION    BLDG.  $45,0C 

ST.  HELENA.  Napa  Co.,  Cal.     Camp 

us   of  Pacific   Union   College. 
Two-story    frame    and    stucco    adraliii 

istration   building    (classrooms,  ol 

fices,   library). 
Owner — Pacific    Union    College    (W,    I 

Smith,    President),    St.    Helena. 
Plans  by  Engineering  Dept.  of  Owner 
Work    will    be    done    by    day's    labo 
under    supervision   of   owner. 


BIDS  WANTED. 
CARLOTTA,    Humboldt    Co.,    Cal.- 

Until  April  8,  8  P.  M.,  bids  will  b 
received  by  the  Cuddeback  Unioi 
Grammar  School  District,  R.  E.  Da 
vis.  Clerk,  Carlotta,  for  furnishing  on< 
30-passenger  all-steel  body  school  bus 
at  a  cost  not  to  exceed   $3,000. 

Specifications  obtainable  from  abov. 
offlce. 


Preparing   Preliminary  Working  Draw 

ings. 
SCHOOL  Cost,    $100,00(1 

ARBUCKLE,  Colusa  Co.,  Calif. 
New  high  school  building, 
owner— Pierce  Union  High  School  Dis.i 

trict. 
.\rchitect— W.    E.     Coffmf.n,     F  o  r  u  R 

Bldg..   Sacramento. 

Plans  Completed. 

SCHOOL,  ETC.  Cost,  $ 

NEWMAN,   Stanislaus  Co.,    Calif. 
One   -   story  frame   i.nd   stucco   school 

shop   building. 
Owner — Newman   High  School  Disl. 
Architect— G.    N.    Hilburn,    1213    1    St.. 
Modesto. 
Plans   have   been    forwarded    to   Sac- 
I'amento  for  approval. 


BOND    ELECTION 

San  Rafael  S'cbooi  District  will  vote 
on  April  S,  on  a  proposal  to  issue 
vot  on  April  8,  on  a  proposal  to  issue 
lionds  in  the  amount  of  $50,000,  pro- 
ceeds to  finance  construction  of  a  new 
grammar   school    in    San   Rafael. 

Preliminary  plans  have  been  pre- 
pared by  Architect  N.  W.  Sexton,  de 
Voung  Bldg..    San   Francisco. 


BIDS    WANTED. 

LOS  ANGELES,  Cal.— Until  Apr.  10 
11:30  A.  M.,  bids  will  be  received  by 
the  Los  Angeles  board  of  education 
purchasing  burej.u,  1425  San  Pedro 
St.,  for  reconstruction,  strengthening 
and  rehabilitation  of  the  main  build- 
ing (less  1926  portion)  at  the  97th  St. 
school,  400  West  97th  St.  Plans  and 
specifications  may  be  obtained  i.t  1425 
S,an  Pedro  St.  upon  deposit  of  $25.00. 
Estimated  cost,  $45,000.  Paul  C.  Pape, 
architect:  David  H.  Merrill,  structur- 
al  engineer.  "• 
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LOW   BIDDERS. 

LOS    AN(!KI-K!-'.   P.il     -10.    H.    Whil 

Inker  and  \V.  I-  Snook.  124  K.  ArrrI 
tliiRO    SI..     Siinlii     nnrlii.rii.     Hiilimltlcil 

liiW  K<'>«'nil  c'onlnit't  liiil  to  I  lie  I'liHn- 
Kicna  lionrd  of  •■(liuiillon  at  Jlsri.SOO  for 

i.lterlnK  "'"'  mrniiKtliciilUK  lhi>  Jnnn 
'AddiuiiH  and    I.oiils  Akk»"s1«  Inilldlnns 

•  it    Hn>    rawadfiia    Junior    rollPKi-    »ltr. 

f.ow  hlddorx  on   otlipr  conlrailM   wiMi-: 

Kennclli    KraHor.    M.12    N.     I<akc    Avf.. 

rniiJ.di>na,  hi-ntliiK  niid  ventllatliiK  al 
,17300.  and  pluinliiiiR  Sn,040:  H.  H. 
.Kfubhard.  1.152  N.  I.os  Hoblo.i  Ave. 
Ipftiiadfnn.  ilci-trlr  wlrlnR,  »1.1..1sri.S!i. 
Cyril    llcnnc'lt.    .111    First    Trust    HldR.. 

I'nsadi'iiii,    archltpp* 


Bids   Opened. 
i.SCHOOI, 


To.st.  .140. nnn 


Cniir. 

Me   hiKh 


probalily 


Markpl 


Cone 


$2.69   )i( 


Concord. 


j  CONCORD,   Contn.   Cosla 

I  Two    -    ."ilory   ri-lnforced   cone 

school    (ton    classroomsl 

steam     Iwallng     system, 

concrete  Hours. 

Owner— Sit.   Diablo  ITnWin   HlRh  .School 

District     (.Miss     Bertha     Romnlne. 

I         Principal). 

I  Architect— W.    M.    Weeks,    32 
I         St..    .'San   Francisco. 
Complete  bids  follow: 
[  Cement 

I      Concord     jrerci.ntlle     Co., 
12.69  per  barrel. 

Russl    &    Sonner,   Concord. 
barrel. 
'       Concord     Ice    &    Fuel    Co., 
'  JS.360  (furnishInK  1200  bhis.) 

Diamond    Match   Co.,    t2.S9    per   bar- 
rel   (J3.4fiS    furnlshhifc    1200    barrels). 
Sand  and   Gravel 
Concord     Mercantile     Co.,     Concord. 
12.10    per    ton     (sand);     $2.25     per    ton 
(RH.vel). 

Concord  Ic»  &  Fuel  Co..  Concord, 
12.20  per  ton  (sand)  $2.36  per  ton 
((Travel);  total  $3,017, 

A.  A.  McM.nhnn.  Martinez,  $1.70  per 
ton  (sand)  $I.S.i  (snivel);  total  $2.30P. 
Reinforcing  Steel 
Identical  bids  at  $3.229..'i6  for  re- 
Inforcinir  bars,  $1S.S0  (wire)  $33.49 
for  j.ceessnries.  $iri0.52  (mesh)  were 
Jiubmltted   by  the  foIIowinR: 

•W.   S.    Wetenhall.    San    Francisco. 
Pacific  Coast   Steel  Corp..   San  Fran- 
cisco, 

•Gunn,    Carle   .<i   Co.,    Pan   Francisco. 
•Truscon   Sleel  Co..    San    Fn.nclsco. 
Concrete   RnfrineerinR  Co..   S.   F. 
Soule   Steel   Co..    San    Fr.:nriscn. 
Steel    Forms 
Soule   Steel   Co.,    s.    F. 
Steelform    Contr.    Co.,    S 

Lumber 

Diamond  Match  Co.  $2,70.-,  .99 

•E,  K.  Wood  T.br.  Cn.  Oakland  2.771..-,< 
Concord    Lumber  Co.  2.a22.(iR 

Mill  Work 
Diamond   Match   Co.,    $2,27.t    (add  sales 

tKx): 
Tllden    Lumber   &    Mill    Co,,    Onkl.iiicl. 

$2,754   (Includes  tax): 
•Lannom  Bros.  Mfp.  Co..  Cakland,  $2- 

700    (includes  tax). 
Pacific     Mfe.     Co..     Sn'nti     Clar;.     .$2.- 

791   (includes  tax): 
Concord     Lumner     Co.,     Coni-ord.     S2.- 

SIS   (add  sales  tax); 
•K.    K.    Wood    Lumber    Co.,    Oaklan-l. 

«2,S47.22    (add    sales  tax): 
Davis    Hardwood    Co.,    San    Ftancisco, 
$2,09,';. no    (add   sales   tax): 
Plumbing 
W.    E.    Mauzie.    Walnut    Creek.    $1,(!SS: 

(includes  tax) ; 
J:.mcs  H.  Pinkerton  Co..  San  Fran- 
cisco. $1,913  (materials  only):  $2,- 
349  (includes  installation): 
•Walworth  CompJ.ny  of  California,  S. 
F.,  submitted  bid  which  was  not 
totaled. 

Glass 
Cobbledick-Klhbe  Glaps  Co.   San  Fran- 
cisco. $.12!;   (add  sales  tax)- 
W.    P.    Fuller    .t    Co..    San    Fr:.n,-iscn 
$.';3S.l.i   (includes  tax). 

Roofing  Materials 

•Rl   Rev  Products  Co.,    San    Francisco, 

$1157. 9,">    (composition    materials): 


$90?  O" 
92S.0O 


Wm.  J.  Anderson.  Sun  Frunclsfo,  |:ifi3 
(llle   materli.ls): 

.Marllnel  Sheet  Melnl  Works,  Martinez 
$291.00  (compoHltlon  materials): 
$428.33    (llle   mnterlnlN); 

(Iny    Tyler    &    Sons,     Berkeley,    $"S9.0ii 
(eomplete). 
Ornamental  and  Mliccllanecus  Iron 

Anchor  I'osI    Fence  Co  .    S.    F.     $30f!.n0 

Arkne    Iron    Works,    S.    F  39.'.  "0 

Schrader    Iron    Works,    S.    F,  448.00 

IndUHturlal  Ornn.   Iron  &    Bronze 

Co.,    San    FrnnclHco  48B..")n 

Oakland  Orn.   Iron  Works,  Oi.k- 

Innd     m,3.00 

Western  Iron  and  Body  Workii, 

Fmeryville    808.90 

F.  Kern  &  Sons.  S.   F.  (i98.00 

Imlci.end.  nl     Iron    Works,    Oak- 
land 1.1fi4.'"" 
Patent   Window   Hardware 

Dalmo   S.ilcs  Co..    S,    F $660,00 

(Simplex    ci,sement    fasteners     100.00 

I'niversal    Window    Co.,    Berke- 
ley 699.00 
Steam    Fittings 

T.    •     Kennedy,    Martinez  $3,172 

(oil    burner)    add 22.3 

(ieo.    C.    Bell,    Oakland  3,572 

(oil     hurner)     add  437 

Knittle    Bros,.    S.    V 3.93.-, 

(oil   burner)    4,090 

.las.  H,  Pinkerton,  Snn  Francisco,  $3,- 
.'iOO  (materials  only).  $S.9SS  (In- 
stalled); 

Pacific     HcHtinR     &     Vent.     Co.,     Oak- 
land,   $4,061    (includes    inst.-illation) 
(oil  burner)    add   $455. 
Scott   Co.,   San    Francisco,   hid    $5  OfiS 

for  heatiner,  plumhinjj  and  sheet  metal 

work     with     an    alternate    addition     of 

$195  for  oil  burner. 

Electrical  Work 

XePnKe  McKennv.   S.   F.  $1,697.00 

Californi:.    Elec.    Co.,    Ltd         ..  1.835.00 

Concord  Electric  Shop  .  .  1,862.37 

Scott    Buttner    Co.,    Concord       1,896. on 
Sheet  Metal 

Martinez     Sheet     Metal     Works, 

Martinez     $325.26 

Dickson    &    Holbrook 440. on 

•Failed   to  enclose  certified   check. 
Bids    held     under    advisement     until 

March   25. 


Contracts    Awarded. 

SCHOOL  Cost,     $55,000 

HEALDSBURG,  Sonoma  County  Cal. 
Luce  Estate   Property   (6.3  acres). 

(^ne-story  frame  and  stucco  grammar 
school  (13  classrooms,  auditorium 
to  seat  600)  composition  and  some 
tile  roofing,   steam   heating  plant. 

Owner— Healdsburg  Elementary  School 
District. 

Architect— ,Tohn  I.  Easterly.  302  Grant 
St.,    He«ld.<!burg. 

Contractoi — John  Hachman,  P.  O.  Box 
206,   Stockton. 

Clocks  and   Signal   System  —  Interna- 
tional Rusiness  Machine  Corp.,  529 
Market    St.,    S.    F.,    $1890. 
Window    hardware    bids    still    under 

advisement. 


APPROVED. 

.\LBANY.  Alameda  Co..  Calif.  Al- 
bany School  District  hi.s  approved  a 
special  tax  levy  to  raise  approximate- 
ly $17,000  annually  for  a  period  of 
five  years   for   new   school   building. 

Funds  will  be  used  with  PW.-V  grant 
to  complete  high  school  wing,  partial- 
ly constructed;  replacement  of  i>b.=o- 
lete  building  at  Garfield  and  Pomona 
Aves..  and  new  building  on  Key  Rouir 
boulevard  site. 

Dn.gon  and  Schmidts,  2068  .\lIston 
Way,  Berkeley,   architects.  • 


CONTRACT   AWARDED, 

LOS  ANGELES.  C-.I— W.  W.  Pel- 
ley  and  C.  Matcham,  Mills  -  Eraser 
Pidg.,  Santa  Monica,  awarded  a  con- 
tract by  Los  Angeles  board  of  educa- 
tion at  $83,299,  for  construction  of  new 
buildings  "A"  and  "B"  at  the  Alia 
Loma  school,  1745  Vineyard  .Ave.  Pet- 
ley    and    M,\tcham    submitted    the    fol- 


lowing •iihrnnlrnct  hids  wllh  their 
general  bid:  R.  B.  Hniteman.  brick 
and  Incinerator,  $870;  Ni-wbery  Klec. 
Co.,  ele.trlc  wiring.  $2721;  H.  Wnsser- 
man.  painting,  $1885;  American  Heat- 
ing Co..  blacklK>Brds.  $783;  O.  Peel, 
metal  lalh  and  pliLster,  $10,400;  Atlas 
Sheet  Metal  Works,  sheet  meli.l.  1610 
Allan  Black  A  Son,  plumblns.  $5820; 
Amerh-an  Knglnefrs  and  Contractors, 
biatlng  and  ventilating.  $5292.  (Thas. 
.M.  Hutchison,  architect,  i.nd  Kdward 
It.  Bowen,  1132  Central  Bldg.,  struc- 
tural  engineer. 


Contract   Awarded, 
,n'.VIOR  HIGH  SCHOOL 

Cont.    Price.    $565,565 

SAN  FRANCISCO.  Fillmore  Street  be- 
tween Bay  and  Chestnut  Streets 
Marina   Junior   High    School). 

Three  -  story  reinforced  concrete  aca- 
demic building  (28  classrooms;  15 
special  rooms:  two  choral  rooms) 
steel  fri.me  gymnasium,  tar  and 
gravel  roof,  steam  heating  system 
wood  and  linoleum  floors,  wood  & 
steel  sash,  wood  trim. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architects — George  Kelham.  315  Mont- 
gomery Street;  W.  P,  Day.  Flnj.n- 
clal  Center  Building, 

Mechanical  Engineer — Leiand  &  Haley 
58  Sutter  Street. 

Contractor — MacDonald    &    Kahn.    Ki- 
n.-.ncial   Center   Bldg. 
Contract    awarded    for    general    work 

including  the  mechanical  and  electrical 

work. 

Following    sub  -  contracts    submitted 

with    MacDonald's    and    Kahn's    bid: 

Miscellaneous  Iron— Fair  Mfg.  Co.,  617 
Bryant    St.,    $8,480. 

Rubber  Mats— D.  N.  &  E.  Walter  Co.. 
562  Mission  St.,  $542.21. 

Steel  Sash — Truscon  Steel  Co..  604 
Mission    St.,   $4,791.00. 

Lockers — Alta  ETlectric  &  Mechanical 
Co..   467  O'Farrell   St.,   $11,764. 

Tile — Art  Tile  &  Mantel,  221  Oak  St  . 
$24,200. 

Safety  Treads — D.  A.  Pancoi^t,  26  O'- 
Farrell   St..    $1,455. 

Linoleum — Van  Fleet  Freear  Co..  557 
Howard    St..   $14,138. 

Lighting  Fixtures — Tliomas  Day  < 'o.. 
51   Shipley  St..   $333.00. 

Fence — Anchor  Post  Fence  Co..  480 
Fifth    St..    $1,848.93. 

Structural  Steel  —  McClintlc  Mar.sbi.Il 
Corp..  20th  and  Illinois  Sts..  $32,- 
750.00. 

Masonry— Reed  &  Reed,  Hearst  Bldg.. 
$3,459.00. 

Window  Screens  —  Chamberlin  Metal 
Weatherstrip  Co.,.  895  Poet  St.. 
$528.00. 

Weatherstrips  —  Chamberlin  Metal 
Weatherstrip  Co.,  $69.00. 

Vault— Munthe  Equip.  Co.,  7  Front 
SI..   $125.00. 

Blackboards— Rucker  Fuller  Co.,  539 
Market  St.,  $5649.75. 

Painting — American  Building  Mainten- 
ance Co.,  467  O'Farrell  St.,  $8,- 
888, 

Terra  Cotta— Gladding,  McBean  Co.. 
660  .Market  St..  $2780. 

Electrical  Work  —  Radelfinger  Bros., 
544    Natoma    St.,    $29,026, 

Mechanical — Alta  Electric  &  Mechan- 
ical Co.,   467  O'Farrell  St.,   $94,000. 

Glass— W.  P.  Fuller  &  Co..  301  Mis- 
sion   St..    $5304. 

Terrarzo — Pacific  Terrazzo  Co..  2:44 
Lombard   St..    $290. 

Marble — Clervi  Marble  Co..  1731  San 
Bruno  Ave..  •$8050. 

Plastering— M.  J.  King.  2343  Bay  St.. 
$46,730. 

Hollow  Metal— Price  Building  Special- 
ties Co.,    6S3   Howard,   $2384. 

Roofing— Malott  &  Peterson,  S221  20ih 
St.,  $2650, 

Sheet  Metal— Morrison  *  Co.,  74  Du- 
l.oce   .\ve..    $2S4S. 
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Sash    Hardware — Dalmo  Sales  Co..   511 

Harrison   St..   J2250. 
Hardwood    Floors  —  Acme  Floor  Co., 

1051    Mission   St..    $2464. 
Rollino    Partitions— Chas.    Christensen. 

.1.=;;    Marl<et    St..    $1909. 
Mill    Work — Pacific    Mfg.    Co.,    Monad- 
nock    BldR  .    $18,264. 
Telkee— Trask   &•    Squires.    39    Natuma 

St..   $5S1. 
Paving  —  Eaton   &   Smith,   715  Ocean 

Ave..  $4685. 
Elevators — San  Francisco  Elevator  Co. 

Inc..  SCO  Folsom  St..  $3292. 
Hardware — Palace    Hardware   Co..    5S1 

Mark.-t   St..    $12,491. 
Shades    and    Picture    SCeen    —    A.    J 

Ruhlman     Co..     444     Golden     Gate 

Ave.,  $1192.83. 


BIDS   WANTED. 

FHESNO.  Fresiin  Co.,  Calif. — Until 
April  11,  5  P.  M.,  liids  will  be  re- 
ceived by  L.  L-  Smith,  Secretary, 
Fresno  City  High  School  District,  for 
furnishing  supplies  and  equipment  tor 
the  school  district  as  per  plans  and 
specifications  prepared  by  L.  L.  Smith. 

Specficutions  may  be  obtained  from 
the  above  office.  ' 


COMMISSIONED  TO  PREPARE 
PLANS 
SANTA  MAKIA,  Santa  Barbara  Co.. 
Cal. — Architect  E.  Keith  Lockard.  11? 
E.  De  la  Guerra.  Santa  Barbara,  has 
been  commissioned  by  the  Santa 
Maria  Union  High  School  District  to 
prepare  plans  tor  a  new  Junior  College 
plant  to  be  erected  in  Santa  Maria. 
The  district  will  spend  approximately 
$20,000   on   the   first   unit. 

BIDS    WANTED. 

LOS  ANGELES,  Cal.— Until  April  !p. 
11:30  A.  M.,  bids  will  be  received  by 
the  Los  Angeles  board  of  education 
purchasing  bureau,  1425  S.  San  Pedro 
St..  tor  the  reconstruction,  strength- 
ening and  rehabilitation  of  the  two- 
story  brick  main  and  auditorium  bidg. 
and  the  one-story  brick  shop  bldg.  at 
the  John  Burroughs  junior  high  school 
600  S.  McCadden  Place.  The  work  will 
consist  of  rebuilding  brick  walls,  add- 
ing new  brick  facing,  anchors,  encas- 
ing columns  with  gunite.  reconstruct- 
ing roofs,  etc.  Arthur  R.  Hutchason. 
1001  Architects  Bldg..  architect,  and 
R.  McC.  Beanfleld,  615  Chamber  of 
Commerce  Bldg.,  structural  engineer. 
Cost.   $169,761. 


BANKS,  STORES  AND 
OFFICES 


Contract   Awarded. 

ALTERATIONS  Cost.    $7, eon 

SAN  FRANCISCO.    735  Battery  St. 

Alterations   to   loft  building. 

Owner — Lizzie  S.  Mastick,  %  contrac- 
tor. 

Architect — Not  Given. 

Contractor— Jack.s  &  Irvine,  fi2ii  Mar- 
ket Street. 


Additional   Sub-Contracts  Awarded. 

OFTICE  BLDG.         Cont.    Price,   $7,676 

SANTA  ROSA.  Sonoma  Co.,  Cal.  Fifth 
and  Humboldt  Streets. 

One  -  story  reinforced  concrete  offlce 
building    (60x138   feet). 

Owner- Sonoma  County  Farmers  Mu- 
tual Insurance  Co.  (Geo.  S.  Crane. 
Secretary). 

Architect — Herbert  f.nd  Caulkins,  Ros- 
enberg Bldg.,   Santa   Rosa. 

Contractor — Louis  Halvorsen,  128  Dut- 
ton   Ave.,    Santa    Rosa. 

Furnace— Kindig  Sheet  Metal  &  Ra- 
difvtor  Works,  619  2nd  Strr-et,  San- 
ta Rosa. 

Heating  System— Webb  and  Bowman, 
Third   and   Main   Sts.,    Santa   Rosa. 

Sheet  Metal — Gust  Mj-lm,  876  Sonoma 
Ave.,  Santa   Rosa. 


Painting— C.     W.     Sullberg.     Route     1. 
Box    19.    Windsor. 
Other   awards    reported    March    11. 


BIDS   WANTED 

OAKLAND.  Alameda  Co.,  Cal.— Un- 
til April  3.  5:30  P.  M.,  bids  will  be  re- 
ceived ijy  the  East  Bay  Municipal 
Utility  District.  John  S.  Kimball,  Sec- 
retary, 512  16th  St.,  Oakland,  under 
Spec.  No.  L.S.  140.  for  a  heating  and 
ventilating  system  tor  the  general  of- 
fice building  at  512  16th  St. 

Specifications  obtainable  from  above 
office.  Each  bid  must  be  accompanied 
by   a   $100    deposit. 


To  Be  Done  By  Day's  Work. 

ALTERATIONS  Cost,    $ 

BERKELEY,  Alameda  Co.,  Cal.  Sliat- 

tuck   Ave.    and   Center   St. 
Alterations    to    sixth      floor    of     office 

building. 
Owner — American  Trust  Co.,  Premises 

(Mr.    Williams   In   charge). 
Architect — James   Plachek,   Mercantile 

Bank    Bldg.,    Berkeley. 
Construction    will    be    handled    under 
the  supervision  of  Mr.  Williams. 


Planned. 

ADDITIONS  Cos.     $ 

.XAPA,  Napa  Co.,  Cal.  No.  1116  First 
Street. 

Alterations  and  additions  to  depart- 
ment store  (new  lighting  system. 
painting,  decorating,  linoleum  floor 
covering  .pneumatic  tube  system. 
display  cases,  etc) 

o\\ner  —  Albert's  Department  Store, 
(Harry-  Gross,  Proprietor),  1116 
First   St.,   Napa. 

Architect — Not  Given. 


Planned. 

ALTER   STOKE  Cost.    $200( 

SANTA    CRUZ,    S-anta    Cruz    Co..    Cal 

Pacific  Avenue. 
Alterations  to  store   (new  front,   etc.) 
(..)wner — Wilson    Bros,,    Santa   Cruz. 
Architect— Not    Given. 


Contract  Awarded. 

ADDITION  Cost.    $2500 

OAKLAND.    Alameda    Co.,    Cal.      No. 

741   E-llth    Street. 
Addition    to    store    building. 
Owner — Miller  Floor  Furnace  Co.,   741 

E-14th    St..    Oakland. 
Architect — Not   Given. 
Contractor    —    Ernest    W.    Urch,    1924 

50th    Ave.,    Oakland. 


PROJECT    APPROVED 

OAKLAND,  Alameda  Co..  Cal.— 
SERA  has  approved  a  supplemental 
appropriation  of  $1538  for  the  contin- 
uation of  the  rehabilitation  of  the  In- 
terior Administration  Building,  North 
Industrial  Area,  Port  of  Oakland.  J. 
G.  Bastow.  Aset.  Engineer  of  the  Bd. 
of  Port  Commissioners  will  supervise 
the  project  which  will  employ  one 
timekeeper  and  10  laborers.  - 

Contract    Awarded. 

STORE  Cont.   Price,    $8133 

SALINAS,    Monterey    Co..    Cal. 
One-story     reinforced     concrete     store 
building    (composition      roofing, 
wood    and    concrete    floors,    wood 
trusses). 
Owner— A.    Balich. 

Architect — A.    W.    Story.    Pajaro   Val- 
ley Bank  Bldg..  Watson ville. 
Lessee— Safeway    Stores. 
Contractor— Albert    Staton,     234     Con- 
gress Ave.,    Pacific   Grove. 
Complete  bids  follow: 

Albert    Staton,    Pacific    Grove $8133 

H.   C.   Geyer,   Monterey 8292 

T.    H.    Rosewall.    Watsonville 8504 

H,     E.    Carlson,     Watsonville 9000 

P.  T.  Wallstrum,  Watsonville 9180 

Coolldge   &   Hughes,    Salinas ■; 


Contracts  Awarded. 
ALTER    BLDG.  Cost,    $20,0efl 

SAN   FRANCISCO.    25   Battery  Street. 
Alterations    to    three-story,    basement 

and   mezzanine     floor   of  Claee     C 

brick    structure. 
Owner  —   International   Business  Ma-l 
chines    Corp.,    529    Market    St,    (Got-' 

don  Packard,  district  manager). 
Architect — Carl   Oellfusa,    1096   Market 

St.,  San  Francisco. 
Contractor^Peter    Sartorio,    666    Mis- 
sion St.,  San  Francisco. 
Plumbing — O'Mara     &     Stewart.    Ltd.. 

218   Clara   St. 
Heating  —  W.   V.    Koch,    1808  Marki»t 

Street. 
Electric  —  H.    S.    Tittle.    86   Columbia 

Square. 
Elevator   Changes — Otis   Elevator  Co.. 

1  Beach  St. 
Lighting  Fixtures — Boyd  Lighting  Fix- 
ture  Co.,    278   Post   St. 


Contract    Awarded. 

ALTERATIONS  Cost,    $4,673: 

SAN   FRANCISCO.     445   Sutter  Street. 
Alterations  to  first  floor  of  offices. 
Owner — Ps^cific    Gas    and    Electric  Co., 

245  Market   Street. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Ostlund    S:    Johnson.    1901 

Bryant  Street. 


Contract  Awarded. 

ALTERATIONS  Cost.  $5000 

SAN   FRANCISCO.     158   Geary  Street. 
Alterations   to   store  building. 
Owner — Grant    Bros..   2390   Mission   St. 
Architect — Not  Given. 
Contractor — Mullen  Manufacturing  Co. 
60  Rausch  Street. 


To   Be   Done   By   Day's  Work. 
ALTERATIONS  Cost,   $— 

SAN   FRANCISCO.     1268   Folsom   St. 
Alterations    to    factory    and    offices. 
Owner — W.   J.    Simpson. 
Architect — Not  Given.  '■ 

Lessee — World    Importers.    Inc.  , 

Work  will  start  in  about  one  week.  ^ 


Preparing   Working   Drawings. 

ALTERATIONS  Cost.    $ - 

S'A(^'RAMENTO,    Sacramento  Co,,  Cat  1 

K  and   Tenth   Streets.  ] 

Alterations    to    store    building.  [, 

Owner — Joseph  Cronan.  ' 

Architect  —  Harry  Devine,  California  ' 

State  Life  Bldg..   Sacramento. 


Contracts  To   Be   Awarde<l   Shortly 

ALTER    STORE  Cost,    $ 

EUREKA,   Humboldt  Co.,   Calif.    Fifth 

and  G  Streets. 
Alterations   to  ground   floor,   basement 

and   mezzanine  of  bldg.   for  store. 
Owner — Humboldt  Lodge  No.  78.  F  & 

A.   M. 
Lessee — J.  C.   Penney  Company. 
Plans  by  Engineering  Dept.  of  Lessee. 


Being    Drne    By    Day's   Work. 
STORES  Cost.    $10,006 

OAKLAND,    Alameda   Co.,    Calif.     894- 

96-98    Grand   Avenue. 
One   -   story   reinforced  concrete  stor* 

(65x50-ft.)    glazed   tile   front,   etc. 
Owner — Wm.    Greuner,    Jr.,    168   Grand 

Ave.,  Oakland. 
Architect— R.   A.   Hutchison.   3483  An- 

dover  St.,  Oakland. 
Concrete  wall  forms  poured. 


Plans  Being   Prepared. 

BAR    AND   COCKTAIL   ROOM 

Cost.   $20,000 
SAN  FRANCISCO.     Sutter  and  Powell 

Streets. 
Bar   and    cocktail   room    in   Arcade   of 

hotel    (painting,     decorating,     bar 

work,   etc.) 
Owner — Sir  Francis  Drake  Hotel. 
Architect— D.  D.  Stone,  110  Sutter  St., 

San   Francisco. 
Contractor  —  Lindgren    &    Swinerton. 

225    Bush    St.,    San    Francisco. 
Bar  Work — Weber  Showcase  Co.,   SU 

Howard   St..   San  Francisco. 
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lontraeti  Awarded. 

il.TEHATlONS  C'oiit.     JfiOnO 

iirNHMriU.    .Slnklyoii    Co.,    Cnl. 

HUenitlonti  to  hunk  hiilldInK  (work 
Involvi-d  now  lltthtlnK  nnil  vpntllnl- 
Inir  iiyiili-ni.     Htid      two     ncUIItlonnI 

!      roonn.  doci.nitlnit.  cloctrlcnl  work. 

I      pla«l«rinK.    plumbing.    <-tc.) 

Swner— Capllnl    Co.,    626    Market    St.. 

I       Krh   KrunplHco. 

'Innn  liy  Anhltcctural  nopartmpnt  of 

i       Ownrr.  625  Market  St.,  S.   K. 

.Jgr.  of  Conntr.— A.  LanBfcldor,  63i 
Mnrkot    St..    .San    KranclHCo. 

.umber— Diamond  Match  Co..  Dunn- 
miilr. 

'leeterlno— I'hll     Grcon.     Dunsmulr. 

villi    Work— Wllklns    Brop..    Dunnniulr. 

Electric— .'^lin.sta  Electric  Co..  Duns- 
mulr. 

Vlaterlale — J.  R.  Ehercmnn  Co.,  Duns- 
mulr. 


Contract  Awarded. 

ALTKKATIONS  Cost,   »4,000 

4AN    KRANCISCO.     260   Montgomery. 

Alterations   to  store  and   otllces. 

:)wner— John   Barne.son,    %    contractor. 

Architect— Not  Given, 

rontractor— J.     A.    Tassi.     268    Market 

i       Street. 


Sub-Contracts  Awarded. 

OFFICE    m.DC.  Cost,    $150,000 

OAKL.VND.    Alameda    Co..    Calif.      SE 

Broadway  and  Thirteenth  St. 
iTwo   -   story  steel  and   concrete  office 

building    (to    cont;.ln    45,000   sq.    ft. 

of  floor  space). 
Owner— Charles    Jurgens   Company. 
Architect- H.    A.    MInton.    525    Market 

St.,  San  Francisco. 
Agent— Lionel   Wach.s  Company,   Bank 

of  America  Bldg.,    OakU.nd. 
Contractor — F.    A.     M  u  1  1  e  r  .     Ryndi- 

cate   Bldg..    Cakland. 
Concrete— Nat   Lena,    1174    19th   Street, 

Oakland. 
Terra  Cotta— N.  Clark  &  Son,   118  Na- 

toma    .St.,    San    Francisco. 
Reinforcing   Steel — Herrick   Iron   W'k.i, 

ISth   and    Campbell    Sts.,    Oakland. 
i  Lumber — Hogan    Lumber    Co.,    Second 

and  Alice  Sts..  Oakland. 
As  previously  reported,  wrecking 
i.warded  to  Symon  Brothers  Wrecking 
Co.,  22nd  Ave.  and  E  14th  St..  Oak- 
land; structural  steel  to  Herrick  Iron 
Works,  ISth  Knd  Campbell  Sts.,  Oak- 
land. 


Contract!  Awarded. 

IMPROVEMENTS  Cost,    t 

OAKLAND,  Alamcdi.  Co.,  Calif.  Oak- 
land  Auditorium. 

Fitting  up  auditorium  for  .Spring  Gar- 
den Show   (electrical  work,   etc.) 

Owner — C  a  1  i  f  o  r  n  1  a  Spring  Garden 
Show.  414  13th  St.,  Oakland. 

Architect — Not  Given. 

Contractor — J.  R.  Armstrong,  113  1 
Fleet  Rokd,  Oakland. 

Lumber— Sunset  I-umber  Co..  400  High 
St..   Oakland. 

Brick  Work— W.  H.  Wisheropp.  3749 
Quigley   St.,    Oakland. 


Contract  Awarded. 

MARKET  Cost,    $35,000 

LODI.    San    Joaquin    Co.,    Calif.      NW 

West  Pine  Knd  Church   Streets. 
One-Htory    reinforced    concrete    market 

(B2xl0B  ft.)    steel    trusses,   concrete 

floors,   some   brick    work,    electrical 

refrigeration,    etc. 
Owner— John    C.    Palent.    Capital    City 

Title  Co..  914  7th  St..  Sacramento. 
Architect — Not  Given. 
Contractor— M.    Reagh.    promises. 


Contracts  Awarded. 

BANK  BUILDING  Cost.   $ 

»ANTA     BARBARA,     Santa     Bkrbara 

Co.,    Calif.      NE   State    Street    and 

Canon    Presidio. 
One-story,     basement    and     mezzanine 

floor     reinforced      concrete      bank 

bldg.    (62x125   ft.)    Umeatone,    terra 


cottn  and  granite  exterior,  tile  and 
composition  roof;  metal  windows, 
hot  nir  gas  furnaces;  marble  or 
terrnzzo  floors,  bronzo  and  mnrblo 
counter  screens,  some  linoleum 
and  rubber  tile  floora,  bank  flx- 
turc«,   etc. 

Owner — Hank  of  America. 

Plans  by  Architectural  Dept.  of  Own- 
er.  625  Market  St.,   San   Francisco. 

Contractor— H.  H.  Ijirson,  629  Bryant 
.St.,    San    Franrlsco. 

Exterior  Stone  and  Granite — Califor- 
nia Cut  Stone  Co,.  Railroad  and 
Magnolia  Aves.,  South  San  Fran- 
cisco. 


Preparine  Working  Drawings. 

AL'I'ERATIONS  Cost,  $15,000 

SAN    FRANCISCO.     1055   Market   St. 

Alterations  to  store  for  market  (new 
front,  terrazzo  floors,  refrigera- 
tion,   etc.) 

Owner- Withheld. 

Architect— Frederick  Rcimers,  233  Post 
Street. 
Bids  win  be  asked  shortly. 
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Sub-Contracts   Awardd. 

ALTER  THEATRE  Cost,  $40,000 

SAN  FRANCI.SCO.  Twenty  -  second 
and  Mission  Streets. 

Alterations  to  theatre  (work  involves 
re-decoratlng.  new  steam  he#. ling 
equipment,  new  seating,  new  car- 
pets and  drapes,  new  mezzanine 
lounge,   new   toilet,    enlarge  foye"-). 

Owner — Golden  State  Theatre  Co..  io 
Taylor  Street. 

Architect — F.  F.  .\mandes.  ISVb  16lh 
Street. 

Contractor — Alf.  J.  Hopper,  1769  Pleas- 
ant Valley  Road,   Piedmoni, 

Structural  Steel — Schrader  Iron  W  ks. 
1247  Harrison  Street. 

Plumbing— I.  D.  Chatbourne,  421  Z".\v- 
ey  Street. 

Heating  and  Ventilating— Aladdin  Htg. 
Co.,   5107  Broadway,   Oakland. 

(6213)     1st   report  Feb.   2.S;   2nd.    .March 


Planned. 

ALTERATIONS  Cost.   $2,000 

SANTA  CRUZ,  Santa  Cruz  Co.,  Calif. 
Pacific   Avenue. 

Alterations  and  addit'.oiis  to  theatre 
(new  front,  painlins.   decort.ting) 

Owner — New  Santa  Cruz  Theatre  (Wil- 
son Bros.)   Santa  Cruz. 

.\rchitect — Not  Given. 


March    18,    1935 

Contract  Awarded. 

ALTER  THEATRE  Cost,    $6000 

NORTH    SACRAMENTO,    Cal 

.Mterations  to  Del  Pasto  Theatre  (new 
lobby,  new  fixtures,  tile  walls,  ma- 
hogany doors,  electrical  work,  etc.) 

Owner— Del  Paso   Theatre. 

Architect — Not  Given. 

(■ontr.actor— A.  E.  E  r  i  c  k  s  o  n  ,  212 
Orange  Ave.,  North  Sacramento. 

Electric— E.  M.  Miller,  1911  Del  Paso 
Blvd.,    Sacramento. 

Plumbing— A.  W.  Sweet,  112  W  Bas- 
settlaw    Ave.,    North    Sj.cramento. 

Tile— Sacramento  Tile  &  Marble  Co., 
Sacramento. 


Sub-Contracts   Awarded. 

ALTER    THE.\TRE  Cost.    $40,000 

S.\N  FR.ANCISCO.  Twenty  -  second 
and   Mission   Streets. 

.Mterations  to  theatre  (work  involves 
re-decoratlng,  new  ste:tm  heating 
equipment,  new  seating,  new  car- 
pets and  dr.'.pes,  new  mezzanine 
lounge,   new  toilet,   enlarge  foyer). 

Owner— Golden  State  Theatre  Co.,  25 
Taylor  Street. 

Architect— F.  F.  Amandes.  1S79  Liith 
Avenue. 

Contractor— Alf.  J.  Hopper,  1769  Pleas- 
ant   Valley   Road.    Piedmont. 

Plumbing— I.  P.  Chr.dbourne,  424  Dew- 
ey Street. 


Healing -Jas      A.     Nelson    Co.,     T«nlh 

.■)nd   Howard  StreeU. 
Furnace     Jann-n   A     .NVIaon  Co.,  Tenth 

ntid   Howard  Hlrcct«. 
Concrete— Keadymlx   f'one.    Co.,    Caro- 
lina   ,-.nrl    .Mariposa   Streela. 
Reinforcing    Steel— Truseon    Steel    Co.. 

604   Mission  Street. 
Strucrtural    Steel— Schrader  Iron    Wk», 

1247    Harrison    Street. 
Lumber     A.nie  LumI.er  Co.,   Hlxlh  and 

Channel  Street*. 
Hardware— .Marshall    -    .Vewell    Supply 

Co.,    Spear   i.nd    Mission    Streela. 


18 — WHARVES    &    DOCKS 

BIDS    WANTED 

LOS  ANGELES,  Cal.— Until  March 
27.  10  A.  M.,  bids  will  be  received  by 
general  manager  of  the  Los  Angeles 
harbor  department,  112  City  Hall,  Lo« 
Angeles,  for  concrete  floor  and  bi- 
tuminous surfacing  In  transit  shed  ex- 
tension at  Berth  177,  Lo«  Angeles 
Harbor;  Specification  .N'o.  935.  Bids 
will   be  taken   as   follows: 

(1)  10,000   square   feet    reinforced   con- 

crete   base    floor    slab,    approxi- 
mately 6  Inches   in   thlcknesa; 

(2)  90    square    feet      cement       topping 

wearing  surface,   approx.    IS -In. 
thickneaa; 

(3)  173   tons  asphaltlc  concrete  wear- 

ing  surface,    IH    and   2H    Inche* 
thick; 

(4)  Alternate      of    item    No.    8,      using 

diatomaceous  earth. 
Bidding  data  may  be  obtained  from 
the  harbor  engineer.  Branch  City 
Hall.  San  Pedro.  Certified  check  or 
bond  for  10%  required.  Arthur  Eld- 
ridge,   general   manager. 


Plans  Being  Figured — Bids  Close  April 
8.    9:30   A.    M. 

WHARF  •  Cost.    $125,000 

SAN  FRANCISCO.      Piers  44  and  46. 

Kelnforced  concrete  bulkhead  wharf 
extending  across  piers  44  and  46, 
(600x60  feet),  reinforced  concrete 
deck  on   concrete  Jacketed   piles. 

Owner  —  S'tate  of  Calfornia  (Harbor 
Commissioners). 

Engineer  —  F*rank     G.     White.     Ferry 
Bldg..    San  Francisco, 
l^'lans    and      specifications    will      be 

available  the  latter  part   of   the  week 

upon   deposit   of   $20. 


Cost, 
Calif. 


Clay 


Project  Approved. 

REPAIRS 

OAKLAND.   Alameda   Co. 

Street   Pier. 
Repairs  to  piles  at  CUy  St.  pier. 
Owner — City  of  Oakland  Port  Commis- 
sion. 
Plans  by  Engineering  Dept.  of  Owner. 
Port   Commission   will   purchase   ma- 
terials estimated  to  cost  $3,580.     SERA 
has    approved    appropriation    of   $16,420 
for  labor, 

19— MISC.  CONSTRUCTION 

BIDS   WANTED 

SANTA  BARBARA.  Cal.  —  Until 
March  27.  3:00  P.  M.,  bids  will  be  re- 
ceived hy  the  Swnta  Barbara  Board  of 
BMucation,  1235  Chapala  St.,  Santa 
Barbara,  for  furnishing  and  installing 
public  address  and  program  service 
equipment  at  the  Santa  Barbara  High 
School  in  accordance  with  specifica- 
tions on  file  at  the  office  of  the  board. 
C'ertifled  or  cashier's  check  or  bond 
for  5  per  cent  must  accompany  each 
hid.     Oris   Neal  RejTiard,   Clerk. 


CONTRACT   AWARDED. 

BOULDER  C.\NYON,  Nevada.— Oils 
Elevator  Co.,  1  Beach  St.,  SaJi  Fran- 
cisco, at  $95,577  (Items  1  and  3)  bf.sed 
on  Government  bill  of  lading,  awarded 
contract  by  the  Bureau  of  Reclama- 
tion. Dnever.  Colo.,  under  Spec.  No. 
i;i2,    for   furnishing   and    installing  two 
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4,000-lb.  capacity  and  two  5.OO0n-lb. 
capacity  automatic  electrically  -  oper- 
ated passenger  elevators,  with  total 
lifts  of  117.5  feet  and  528.33  feet,  re- 
spectively, in  the  Boulder  Dam  i.nd 
Power  Plant.  Boulder  Canyon  Troj- 
ect. 


Additional   Sub-Contracts   Awarded. 

IMPROVE   TR.\CK 

Cost.  Approx.   $75,000 

SAX  BRUNO,  San  Mateo  Co..  C.'.lif. 
Tanforan  Race  Track. 

Improvements  and  addition  to  Tanfo- 
ran race  track  (move  back  grand- 
stajid.  etc.) 

Owner — Pacific  Coast  Breeders  Asso- 
ciation  (J.  Marchbank). 

Architect— Not   Given. 

Contractor — Anderson  &  Ringrose.  n2n 
Market   St..    San  Fri-ncL-sco. 

Glass— W.  P.  Fuller  &•  Co..  301  Mis- 
sion St..   San  Francisco. 

Roofing— C.  L.  Frost.  .1159  ElCamino 
Real,    Palo   .Mto. 

Elevator— Otis  Elevator  Co..  1  Beach 
St..    Si-n    Francisco. 

Vault  Doors — Hermann  Safe  Co..  Main 
and  Howard    Sts..   .San   Francisco. 

Mill  Work— National  Mill  Co..  230  Cal- 
ifornia.  St..   San  Francisco, 

Hardwood  Floors  —  Royal  Floor  Co.. 
7th  and  Brannan  Sts..  San  Fran- 
cisco. 

Stairs— J.  diCristina.  3150  18th  Street, 
San   Francisco. 

Painting  —  A. B.C.  Painting  Co..  340 
Guttenberg   St..    San    Francisco. 

Tile— Art    Tile    &   Mantel    Co.    221    Oak 
St..   San  Francisco. 
Other  awards  reported   Feb.   13. 


COMPLETING    PLANS 

OCEANSIDE.  San  Diego  Co..  Cal. 
— Architect  Wm.  Dodge.  California 
Bank  Bldg..  San  Diego,  and  Architect 
Virgil  Westbrnok.  .San  Clemente.  i.re 
completing  plans  for  a  municipal 
plunge  and  natatorium  to  be  con- 
structed in  Oceanside.  PWA  has  for- 
mally approved  jv  loan  and  grant  to- 
taling $03,500  to  finance   the  project. 


■  IDS    WANTED 

EARP.  Cal.— Until  March  2B,  10  A. 
M..  bids  will  be  received  by  Metro- 
politan Water  District,  306  W.  Third 
St..  Los  Angeles,  for  furnishing  and 
erectiMg  complete  one  air  cooling  sys- 
tem Kt  each  of  Division  Headquarters 
Nos.  1.  2  and  3  of  the  Colorado  River 
aqueduct.  Division  Headquarters  No. 
1  Is  located  approximately  15  miles 
northeast  of  Earp;  No.  2  approxi- 
mately 1"  miles  northwest  of  Rice, 
Calif.,  and  No.  3  approximately  ten 
miles  north  of  Desert  Center.  Calif. 
Specifications  may  be  olitf.ined  at  Rm. 
1007.  306  W.  3rd  St..  Los  Angeles,  up- 
on payment  of  $2.  Each  proposal  must 
be  accompanied  by  a  certified  or  a 
cashier's  check  in  the  amount  of  $500. 

NOTICE    OF   SALE 

.S-AN  FRANCISCO— Joseph  J.  Phil- 
lips. Director  of  Property,  City  Hall, 
will  sell  at  public  auction  on  April  7. 
9  A.  M.,  to  the  highest  cash  bidder, 
the  city  owned  buildings  located  at 
the  following  addresses: 

Store  and  flats  at  697-6!»n  Vermont 
St..  and  2130  lOth   Street. 

Building  at  2122  10th  St.  and  adjoin- 
ing garage. 

Buildings    will    be    .sold    individually. 


ESITMATE    PREPARED. 

NAPA.  Napa  Co..  Calif.— George  B 
Scheer.  consulting  engineer,  has  filed 
a  report  with  the  city  council  esti- 
mating cost  of  acquiring  or  construct- 
ing municipal  electric  power  plant  and 
distributing  system  at  $340,000.  The 
cost  of  a  four-unit  diesel  generating 
plant  of  1600-kw.  capacity  is  placed 
at  1181.948,  Khd  a  five-unit  die.i-l  plant 
of  2000-kw.  capacity  at  .$223. 8SS.  Ac- 
quisition  or  construtcion   of  distribut- 


ing   system    would    involve    additional 
expenditure. 

The  council  will  forward  the  report 
to  the  City  Advisory  Board  for  study. 

CONTRACT     AWARDED 

LOS  ANGELES.  Cal.  — Hoagland  En- 
gineei'ing  &  Construction  Co..  259 
(Granada  Ave..  Long  Eeacli.  awarded 
I'ontract  for  the  construction  of  a 
concrete  fire  wall  in  the  vicinity  of 
Berth  1G3,  Los  Angeles  Harbor,  for 
the  Fletcher  Oil  Co.     Cost  $16,000. 

Plans    Completed. 

HANGAR  Cost.    $110,000 

SPOKANE.    Washington       Felts   Field. 
Brick     and     steel     liangar     (brick    and 

steel  construction)   120x200  feet. 
Owner — City  of  Spokane. 
.\rchitect — Committee  of  Spokane  So- 
ciety of  Architects,    Spokf.ne. 
Federal   aid   will   be  asked. 


BIDS    WANTED 

PORTLAND.  Oregon— Until  March 
29.  3  P.  M..  bids  will  be  received  by 
the  U.  S.  Engineer  Office.  306  Custom- 
house. Portland,  Major  C.  F.  Williams, 
District  Engineer,  under  Bid  No.  698- 
35-511,  for  constructing  one  26-ft.  x 
S2-ft.  wooden  quarterboat  and  deliv- 
ering afloat  at  the  U.  S'.  Government 
Moorings,  No.  8010  N.  W.  St.  Helens 
Road.    Portland. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
U.  S.  money  order  or  certified  check 
payable  to  "The  Disbursing  Officer. 
U.  9.  Engineer  Office,  306  Custom- 
house,   Portland."  J 


SURVEY   ORDERED 

9USANV1LLE,  Lassen  Co..  Cal.  — 
City  Council  has  authorized  City  En- 
gineer Harry  S.  Riddell  to  obtain  data 
on  cost  of  constructing  municipal 
l)o\ver  and  water  plant. 


BIDS    OPENED. 

ALAMEDA  COUNTY.  Cal.— Follow- 
ing are  the  high  bids  received  by  John 
H.  Skeggs,  District  Engineer.  Depart- 
ment of  Public  Works.  Division  of 
Highways.  500  Sansome  St.,  San  Fran- 
cisco, for  the  sale  of  various  buildings 
located    in    Oakland    and    Emeryville: 

Item  (B-I08)— 3622  Peralta  St.;  five- 
room,  frame  stucco  dwelling,  with  1  - 
140  sq.  ft.  floor  space.  Separate  ga- 
rage   is    not    included    in    this    sale. 

P.   Delucci,  $505. 

(B-159A)— 3624  Peralta  Street;  five- 
room,  frame  stucco  dwelling,  with  1.- 
140  sq.  ft.  floor  space.  Garage  160  sq. 
ft.     Shed  64  sq.   ft. 

Leonard  del   Pierre,  $651. 

(B-159B)— 3626  Perulta  Street;  five- 
room,  frame  stucco  dwelling,  with  1,- 
140  sq.  ft.  floor  space.  Garage  160  sq. 
ft.    Shed  128  sq.  ft.    Shed  30  sq.  ft. 

Leonard   del   Pierre,  $626. 

(B-160)— 3639  .\deline  Street;  tltree- 
story  twelve-room,  w-ood  frame  rusti': 
dwelling  with  5630  sq.  ft.  floor  space. 
Garage  240  sq.  ft.  Shed  180  sq  ft. 
Shed  36  sq.  ft. 

B.  A.   Howklns  A.  Co.,  $125. 

(B-165)— 1037  3Sth  Street;  four-room 
frame  dwelling  with  637  sq.  ft.  floor 
space.    Shed  80  sq.   ft. 

B.   A-   Howkins  &  Co.,  $50. 

(B-166)— 1031  38th  Street;  six-room 
frame  dwelling  with  966  sq.  ft.  floor 
space,  .'^hed  90  sri.  ft.  Available  Apr. 
1.  1935. 

E.    Musso,   $350. 

(B-170)— 1015  38th  Street:  six-room 
frame  dwelling  with  990,  sq.  ft.  floor 
space.  Garage  and  shed  are  not  in- 
cluded  in   this  sale.    Available   .\prll  1 

B.  A.   Howkins  A.  Co..  $75. 


(B-172)— 1009  38th  Street;  five-roo 
frame  dwelling  with  945  sq.  ft.  floi 
space.  Shed  is  not  included  in  th 
sale.    Available  April  1. 

B.  A.   Howkins  &  Co.,  $75. 

(B-173)— 1001  3Sth  Street:  five-roo 
frame  dwelling  with  1060  sq.  ft.  flod 
space.  Shed  80  sq.  ft.  A  separate  g; 
rage  not  included  in  this  sale.  Avai 
able   May  1. 

Anna   Pedemonte,  $525. 

(B-174)— 3746  Linden  Street;  6-ro(i 
frame  and  stucco  dwelling  with  W. 
sq.  ft.  floor  space.    Available  May  1. 

A.  Balangero,   $937.50. 

(B-187)— 915  38th  St.;  5-room  fram 
dwelling  with  1075  sq.  ft.  floor  spac 
.\  separate  garage  is  not  included  i 
this   sale.     Available   May    1. 

K.    B.    Pineo,   $665. 

(M088-3)— 893  3Sth  Street:  six-rooii 
2-story  frame,  shingle  exterior  dwell 
ing  with  1632  sq.  ft.  floor  space.  Ga 
rage  160   sq.   ft.    Available  April  I. 

B.  A.  Howkins  <£.  Co.,  $75. 

(Moss-4) — 889  38th  St.;  six-room  2 
story  frame,  shingle  exterior  dwellini 
with  1512  sq.  ft.  floor  space.  Garas' 
240   sq.    ft.     Available   April   1, 

B.  A.  Howkins  &  Co.,  $75. 
(M08S-19A)— 813-815    38th    St.;    nine 

room  two-story  frame  and  rustic  flat: 
with  1800  sq.  ft.  floor  space.  Gara^t 
270  sq.   ft.     Available  April  1. 

C.  F.    Roberts,   $87. 

(M0SS-19B)— 3745  West  St.;  2-ator> 
rustic  combination  store  and  flat  bldg 
Store  has  four  rooms  with  1080  sq.  ft 
floor  space.  I'pper  flat  has  four  roorn^ 
with  1176  sq.  ft.  floor  space.  Avail- 
able April  1. 

C.   F.    Roberts,  $93. 

'Moss-20)— 3741  West  Street;  three-e 
room,  frame  and  rustic  dwelling  with! 
440  sq.  ft.  floor  space.  Shed  108  sq.V 
ft.  Separate  garages  are  not  includ-i 
ed   in   this  sale.    Available  April  1. 

Symon  Bros.,  $25  and  B.  A.  How- 
kins &  Co.,  $25. 

(M0SS-32A)— 679  38th  Street;  six-i; 
room  and  basement  frame  and  rustic! 
dwelling  with  800  sq.  ft.  floor  space." 
.Wallable   April  1. 

B.   A.    Howkins  &  Co.,  $30. 

(M098-32B)— 673  38th  St.;  four  bune-. 
alow  court  apartments  of  three  roomsi 
each  with  total  of  1440  sq.  ft.  of  floor' 
space.  Right  reserved  to  use  sufficient  1 
material  from  present  front  wall  to 
construct  new  front  wall  of  remain-' 
ing  stucture.     Available   April    1. 

Symon    Brotliers,   $80. 

(Mosa-32C)— 669  38th  Street;  four 
bungalow  court  apartments  of  three 
rooms  each  with  total  of  1440  sq.  ft. 
floor  space.  Right  reserved  to  use 
material  from  present  front  wall  to 
construct  new  front  wall  on  remain- 
ing structure.     Available   .^pil   1. 

Symon    Brothers,   $80. 

(Moss-38)— 625  38th  Street;  six-room 
frame  and  rustic  two-story  dwellini; 
with  1892  sq.  ft.  of  floor  space.  De- 
tached garage  and  shed  are  not  in- 
cluded in  this  sale.    Available  May  1. 

Symon  Bros.,  $50;  and  B.  A.  How- 
kins  &    Co.,    $50, 

(M06S-45)— 589  38th  Street;  flve-room 
and  basement  frame  stucco  dw:elling 
with  920  sq.  ft.  floor  space.  Ava:ial)le 
May  1. 

B.  A.   Howkins  <t  Co.,  $75. 

(Moss-61)— 496-498  Moss  Ave.;  ten- 
room  two-story  wood  frame  and  rus- 
tic flats  with  1680  sq.  ft.  floor  space. 
Available  April  1. 

B.  A.   Howkins  &  Co.,  $75. 
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(»Joiii.-«.H  — 1!>2  «»<  M"""  Avp.;  Ion 
rnom,  two-Blory.  wnoU  frnmr  mid  rn^ 
tic  niilii  with  inso  Hi|,  ft.  tlnor  np.i.  .■ 
((iariiKO  2«0  ki|,   ft      AviiUhMo  Jmif   I. 

B.  A.  HowKIni  A.  Co.,  976. 

(M'if"-7ri)  — 4lil  MocH  Avi'iiiM';  elKlil- 
looiii  2-i.l<iiy  fninii-  and  insllc  dwell- 
ing with    1S4(I  Ht|.    ft.    II ■  f|.i..<>.     f!ii- 

inKC  260  !«|.   ft.     .Wnlliilil-   May   I. 

B.  A.   Howkin*  &  Co.,  *85. 

(Mo»»-»n— 439   MiiHH   Avenue;    elKlH- 
room.  2-Hti)ry   frnnie  nnd  riiHtli-  dwell- 
I  Ins  with  2.100  MM.  n.  Mi.or  Miinr.'.  Avall- 
iible  April    1. 

C.  F.    Roberts,  $57. 

I       (MoKH-Sfi)  — 421    Mox.s    Avenue;    elKhl 
I  room,  2-Htiiry  frame  nnd  ruHtlr  dwell - 
I  iiiK  with  2170  s<|.   ft.    floor  .«paci-.    Shi-d 
mo  an.    ft.     Avallahle   April    1. 
C.    F.    Roberts,   $61. 

I       (M(iss-8ft)— 40!)    Mo.ss    Avenue;    eight 
1  room.  2-story  frame  and   ru.itir  dwell- 
ing with   1920  sq.   ft.   floor  spi.ce.    De- 
tached   (tnrngp   nnd    shed    not    Inrhided 
In  thin  sale.    Avnilable  May  1. 
C.   F.    Roberts,  $61. 

'       (Moss-90)  — 405    Moss   Avenue;    elKhl- 
room.   2-story   frame  and  rustic  dwel, 
Ing  with   1920   square   feet    floor   space. 
Detached    Rari-Ke    not    Included    in    this 
Hale.     .-Wallalile  .\prll    I. 
C.    F,    Roberts,  $61. 

(A-206)— 1(14.'.  .mil  Street;  four-room 
frame  and  rustic  dwcllinR  with  770  sq. 
ft.  floor  space,     .\vailahle  April   I. 

R.  M.   Winkenbach,  $30.60. 

<A-207)— 1637  34th  St.:  seven-room 
two-story  frame  and  rustic  dwellInK 
with  1760  sq,  ft.  floor  sptce.  Available 
April  1. 

C.   F.    Roberts,   $47. 

(A208)  — 1631-33  34th  St.;  eight-room 
two-story  frame  and  rustic  flats  with 
1600  sq.  ft.  floor  space.  .Wallable  Apr. 
1st. 

C.    F.    Roberts,   $53. 

(A-210)— 3260  Beach  St.;  six-room 
and  basement  frame  and  rustic  dwell- 
ing with  11 50  sq.  ft.  floor  space.  Shed 
288  sq.   ft.     Available   May  1. 

B.  A.  Howkins  &  Co.,  $25. 

(A-215)  — 3242  Beach  Street;  eight - 
room  2-storv  frame  and  rustic  dwell- 
ing with  1400  sq.  ft.  floor  space,  rhed 
210   sq.    ft.     Avail.il.l'    May    1. 

B.  A.  Howkins  &  Co.,  $50. 

(A-222)— 1632  32nd  St.;  5-room  and 
b(.sement,  frame  and  rustic  dwelling 
with  1210  sq.  ft.  floor  spact  Shed  40 
sq.  ft.     Available   ..Xprii   1. 

B.   A.   Howkins   &  Co.,   $45. 

(A-223)— 1636  32nd  St.;  flve-room  i*;- 
basement  frame  and  rustic  dwelling 
with  700  sq.  ft.  floor  space.  Shed  200 
sq.    ft,     .Wallable  M.iy   1, 

b7  A.   Howkins  &  Co..  $20. 

(A-267)— 1394-96  11th  St.;  ten-room 
two-story  frame  and  rustic  fl;.ts  with 
2336  sq.  ft.  floor  space,  r.ar.ige  200  sq. 
ft.    Available  May   I. 

B.   A.   Howkins  <S.  Co..   $45. 

(A-282) — 822  Cypress  St.;  6-room  2- 
story  frame  and  rustic  dwelling  with 
1760  sq.  ft.  floor  space.  Avail;. hie  M.iv 
1st. 

B.  A.  Howkins  A.  Co.,  $75. 

(A-284)— 1396-98  8th  St.;  14-room  ?- 
story  frame  nnd  rustic  flats  with  3976 
sq.  ft.  floor  space.    Available  May  1. 

C.  F.    Roberts  &.  Co.,  $98. 

All  bids  referred  to  the  State  High- 
way Commision.  Saoramento.  for  ap- 
proval. •  19 


2C — MISC.  SJPPLIES  AND 
MATERIALS 

BIDS    OPENED. 

.SAN  KIIA.NTI.SCO.  —  Kollowing  bIdH 
received  by  .Ian.  T.  Korster,  AHHlslunt 
(IcnernI  PurchLBlng  Agent,  Forest 
Service,  SB  Second  St..  San  Kranclscn. 
under  Contract  .N'o.  .142,  for  furnish- 
ing: 

(1)  one  desk: 

(2)  20  desks; 

(3)  21   <halr«: 

(4)  42     chairs:     (a)     with     arm;     (b) 
without  arm. 

Complete  bids  follow: 

Walter  Hall  Furniture  Co.:  (1) 
$.'■.7.50:  (2)  $47.73;  (3)  $19.40;  (4-;.) 
$1.-..I9;  (4-b)  fl2.Sl;  terms.  </,%  ten 
days. 

Rucker  Fuller  <'o. :  (1)  $74,32:  (2) 
$,'■.6.33;  (3)  $19. S7;  (4-a)  $14.96.  (4-b) 
$12.66;    net. 

Neal.  Stratford  &  Kerr:  (1)  $86.69; 
(2)  $42.28;  (3)  $22.32;  (4-a)  $15. 3S:  (4- 
h)    $12.97:    net. 

H.  S,  Crocker  Co.:  (1)  $67.7.i:  (2) 
$43. .10:  (3)  $18.20;  (4-a)  ?13.2.-..  (4-b) 
fl2.20:   net. 


nievenoon  ft  Hon:  (1)  $:«.  i:>  ♦4).. 
12  all.)  $45  90;  (3)  $23.91);  tin)  $lt.4'>; 
<4-bl    $14. K&.   net, 

Uortnan  Co.:  (I)  $72.80;  (2)  $57. 2m; 
(3)  $19,70;  14-nt  $15,30.  (4-)»  $11.40; 
net. 

n'd«    held    under    ndvlF-nienl, 


BIOS    OPENED 

.SA.\  FKA.N'CISCd.-  Uunn.  Carle  tt 
Co  .  20  I'olrero  Ave,,  at  $799.96  »ub- 
mltted  low  bid  to  Jns,  T,  Fornter.  A»- 
xlHtant  (leneral  I'urchaNing  Agent. 
Forest  Service.  85  Second  Street.  .San 
Fri.nclHco,  under  f;ontrart  No.  52*. 
for  furnishing  96  Venetian  hllndK  fob 
C.overnment   Island. 

Complete   bids   follow: 

Cunn.  Carle  &  Co.,  San  Francisco, 
$799,96.  net, 

D,  N.  &  K.  Walter  <'»..  S«n  Frnn- 
i'Ihco,   $899.38, 

National  Venetian  Blind  Co.,  L«i) 
Angeles,  $908.10,  2%  10  di.ys;  1%  20 
days, 

American  \'enetian  Hlind  Co,,  San 
Francisco.    $1,116.70.    2%    10   days, 

lliggins  .\wnlng  &  I..inoleum  Co., 
Oakland,    $1,121.70.  •  ■" 


MEDUSA  Portland  Cement  PAINT 


A  permanent  bond  to  concrete, 
brick  and  stucco  ...  it 
IS    highly    decorative  it 

\f     rlampproof       ....       it 
economical. 


3UNN,  CARLE  &  CO. 


ly>    Kotrero    Ave. 


UNderhil)    5480 


San    Francisco 


ATLAS 

Automatic     Storage     Water     Heater 

The  Atlas  Automatic  W atei  Heater  has  been 
•  warded  fhe  Seal  of  Approval  by  The  Ainer- 
•can  Ga>  AMociation's  n^tiunal  lestinte  ljr> 
i*rdiur\    in  Cleveland. 

ECONOMICAL 

Snap  action  ihermostai  brings  full  flame  .>n 
ai  once  when  water  drops  below  $ei  tenH^^r 
ature.  Snaps  buri  °r  oS  again  when  Koilft 
i.*  full  of  hot  water.  The  healing  chaml<«r 
entireK  surrounds  the  boiler  so  that  «vrr> 
posstt-le  heal  unit  created  bv  cht  flame  is 
transm,i:ed  to  the  w^ier.  The  highest  quality 
insulating  material  known  today  keeps  the 
heal  in  and  the  cold  out. 


Hl)NC,AlO\K  S 


RESIDENCES 


APARTMENTS 


HOTFI  <i 


Atlas  Heating  &  Ventilating  Co.,  Ltd. 


EVERYTHING     IN     HEATING 


557-567    FOURTH    STREET 

SAN    FRANCISCO 
Phone     DOujI.ls    037- 


1451    32nd   STREET 

OAKLAND 
Phone    LAketide    1266 
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MACHIMERT  &'  MATERIAL 

Bid    calls   for  construction    machinery   and    materials    and    miscellaneous  equipment   and    suPDlies   purchased   bv 
Fsisrsi,   state,    Municipal   and   other  Public  agencies.  r-K  ^  a      r 


EAST  BAY  UTILITY  DIST. 


OAKLAND.  Cal— Until  March  27. 
S  P.  M.,  bids  will  be  received  by  the 
East  Bay  Municipal  Utility  District. 
John  Kimball.  Secretary.  512  16th 
St..  Oalcland.  for  furnishing  70,000 
sals,    gasoline. 

Specifications  obtainable  from  above 
office. 

RECLAMATION  BUREAU 

BOULDER  CITY.  Nev.— Until  April 
12.  2  P.  M..  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  No.  617,  for  fur- 
nishing and  delivering  f.o.b  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Boulder  City.  Nevada,  four  4-motor 
cage-operated.  overhead  revolving 
cranes  for  installation  in  the  intalce 
towers  at  Boulder  Dam.  Boulder  Can- 
yon Project.  The  cranes  will  be  in- 
.stalled  by   the  Government. 

Specifications  obtainable  from  the 
Bureau  of  Reclamation,  Denver,  Colo., 
or  Washington,  D.  C,  without  charge 
to  prospective  bona  fide  bidders;  to 
others,   $1,   not  returnable. 


BOULDER  CITY.  Nevada  —  Until 
April  15.  2  P.  M.,  bids  will  be  received 
by  the  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Spec.  No.  620,  for 
furnishing  and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Boulder  City,  twelve  86-in.  diameter 
paradox  emergency  gates,  complete 
with  hoists,  motors,  limit  switches, 
conduit  linings  and  other  appurten- 
ances for  installation  in  the  tunnel 
plug  outlet  works  at  Boulder  Dam, 
Boulder  Canyon  Project.  The  gates 
will    be    installed    by    the    Government. 

Specifications  obtainable  from  the 
Bureau  of  Reclamation  at  Denver, 
Colorado,  or  Washington,  D.  C,  with- 
out charge  to  prospective  bona  fide 
bidders;  to  others.  $2.50.  not  return- 
able. 


Pioneers  Home,  BIdg.,  Alaska 

SITKA,  Alaslta— Until  April  4,  2 
P.  M.,  new  bids  will  be  received  by 
Frank  A.  Boyle.  Secretary,  Pioneer's 
Home  Building  Commis.sion,  Juneau, 
Alaska,  for  laundry  equipment  for  the 
Pioneer's  Home  at   Sitka. 

Specifications  may  be  obtained  from 
Heath,  Gove  &  Bell,  architects,  Ta- 
coma,  Wash.  Certified  check  or  bid 
bond  for  5%  of  amount  of  bid,  re- 
quired. 

Bids  previously  received  on  March 
16  rejected. 


WAR  DEPARTMENT 

FORT  MASON.  San  Francisco.— Un- 
tll  March  26.  10  A.  M.,  bids  will  be 
received  by  the  Quartermaster  Supply 
Oflicer.  San  Francisco  Generui  Depot, 
Fort  Mason,  under  Bid  No.  928-35-212 
Req.  No.  QM  928-4047-3.O.  Memo  6070. 
as  follows: 

(1)  2,000  l.f.  band  edge  at  rolled  steel. 

94-in.  wide; 

(2)  27    pieces    dear,    first    grade,    ash 

lumber,    l"/ixl2-inch,   average 
length  15  ft.; 

(3)  5,020   ft.    b.m.    DougU.s    fir    lumber; 
(3>   32  ft.    b.m.   iron   bark   lumber; 

(4)  272  ft.   b  m.  Redwood  lumber,  clear 

all-heart; 

(5)  800  pounds   wire   nails; 


(8)  200   ft.    wrought    iron    pij-o.   welded. 

galvanized; 
(7)   60    sheets    steel.     chromiiiin-nuUel 
alloy,  cold  rolled. 
Specifications  obtainable  from  above 
office. 


BENK^IA.  Solano  Co.,  Calif.— Until 
March  26.  bids  will  be  received  by  the 
Commanding  Officer,  Benicia  Arsenal, 
under  Circular  24,  for  furnishing:  1,- 
030  quarts  red  paint,  2,400  gals,  spar 
varnish.  1.700  lbs.  metal  polish,  2,900 
quarts  fiint  paper,  3,140  flowing  brush- 
es, 600  mottling  brushes  and  730  wire 
brushes. 

Specifications  obtainable  from  above 
office. 


SAN  FRANCISCO  CITY 


SAN  FRANCI.SCO— Until  March  22. 
3  P.  M..  bids  will  be  received  by  T. 
A.  Brooks,  Purchaser  of  Supplies,  Rm 
270,  City  Hall,  under  Bid  No.  1345. 
for  furnishing  Fir.  Redwood  and 
Spruce  lumber  for  the  term  of  April 
15   to  July  15,    1935. 

Specifications  obtainable  from  above 
office. 

OAKLAND  CITY 

OAKLAND,  Alameda  Co.,  Cal.— 
Until  March  28.  8  to  9  P.  M.,  bids  will 
be  received  by  the  Oakland  City  Coun- 
cil for  the  rental  of  dump  trucks  for 
SERA  curb  work. 

Specifications  obtainable  from  the 
office  of  the  City  CTerk.  • 


NAVY    DEPARTMENT 

WASHINGTON.   D.  C— Bids  will    be 
received   by  the  Bureau  of  Supplies   & 
Accounts.     Navy     Dept.,     Washington. 
D.     C,     for     furnishing     miscellaneous 
supplies  and   equipment  as  follows: 
ARC    WELDING    sets,    electric;    East 
and  West  Yards.    Sch.  4556;  March 
26. 
BRICK,   fire;   clay,   cement,   etc.;   East 
and   West   Yards.     Sch.    4445-   Mar. 
26; 
NIBBLER    machine,     motor    -    driven 
sheet     metal;     Mare    Island.      Sch. 
4516;    March   29; 
FITTINGS,     mf.lleable    and    cast    iron 
pipe;    East   and   West   Yards.     Sch. 
4502;  March  29; 
GRINDING     and     polishing     machine; 
Mare  Island.    Sch.  4524;   March  29; 
HACKSAW,   motor-driven  high  speed- 
Mare  Island.    Sch.   4523;   March  2): 
COCKS,   faucets  and  valves-   East  and 
West  Yards.     Sch.  4506; 'March  29; 
CONTROLLERS,    switches,    hoists, 
spares   and   motors;    Puget    Sound 
Soh.    4542;   Murch   29; 
PLATES,   naval  brass   tube;   East  and 
West  Yards;    Sch.   4556;   March  29; 
TUBING,   copper;   l.SOO  pounds;   Puget 
Sound;   900   lbs.    Mare  Island.    Sch 
4530;   April    2; 
TRUCK,  motor,   H4-ton  capacitv:  San 

Franci.sco.     Sch.    4512.     April   2- 
PIPE,     13,750    ft.     steel    conduit    pipe, 
galv..    '/5-in.;   East  or  West  Yards 
Sch.  4546;  April  5; 
PIPE.    2.360    ft.    brass-    Ea.st    or    West 

Yards.    Sch.  4547;  April  5; 
CLOTH.    2.000    lin.    yds.    54-in.    green 
momie    cloth     Mare     Island.      Sch. 
4541;  April  5; 
STEEL,  corrosion-resisting  steel,  sheet 
angle    and    strlp;    East    and    West 
Yards.     Sch.    4540;    April    5. 
Information    obtainable    from    above 
office    and    from    the    12th    Naval    Dis- 
trict,   100  Harrison   St..  San  Francisco 


WAR  DEPARTMENT 


FT.  MASON,  San  Francisco.— Until 
March  28,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Quartermaster  Supply  i 
Officer,  San  Francisco  General  Depot.il 
Fort  Mason,  under  Bid  No.  928-35-214.1 
Req.  No.  QM  388-305-35.  Memo  6106.1 
for  furnishing  1,600  ft.  single  conduc- 
tor cable.  No.  CAW  gauge,  solid,  11/ 
64-in.  varnished  cambric,  4/64-in.  lead  i 
for   6600   volt   street   lighting  circuit. 

Specifications  obtainable  from  above 
office. 


MET.  WATER  DISTRICT 


LOS  ANGELES,  Cal.— Until  April  1. 
10  A.  M.,  bids  will  be  received  by  the 
Metropolitan  Water  District.  306  W. 
3rd  St.,  Los  Angeles,  for  hauling  ce- 
ment to  the  site  of  the  work  from 
railway  stations  in  accordance  with 
Spec.  No.  92.  for  use  in  the  construc- 
tion of  certain  structures  of  the  Col- 
orado River  aqueduct,  between  ap- 
proximately six  miles  northwesterly 
from  Earp,  Calif.,  and  approximately 
seven  miles  southwesterly  from  Freda 
Calif.,  on  the  A.  T.  &  S.  F.  Ry.  Bids 
will  be  received  for  hauling  the  ce- 
ment required  prior  to  Jan.  1.  1936. 
amounting  to  approximately  130,000 
bbls.,  and  aLso  for  hauling  the  en- 
tire amount  required  for  the  struc- 
tures shown  in  the  bidding  sheets, 
amounting  to  approximately  342,000 
barrels. 


LOS  ANGELES  CITY 


LOS  ANGELES,  Cal.— Until  Apr.  U 
2  P.  M..  bids  will  be  received  by  U. 
P.  Nicklin,  Purchasing  Agent  of  the 
Los  Angel&s  Water  &  Power  Bureau. 
Room  740.  207  S.  Broadway,  for  fur- 
nishing high  voltage  testing  equip- 
ment,  under  Spec.  No.   1639. 


LOS  ANGELES.  Cal.— Until  Mar.  25. 
2  P.  M..  bids  will  be  received  by  D. 
P.  Nicklin,  Purchasing  Agent  of  the 
Los  Angeles  Water  &  Power  Bureau, 
Room  740,  207  S.  Broadway,  for  fur- 
nishing and  delivering  in  such  quan- 
tities as  may  be  ordered  during  a  pe- 
riod of  approximately  three  months 
beginning  April  1,  1935.  or  with  date 
of  award  of  contract  if  subsequent 
thereto,  and  ending  June  30,  1935. 
Portland  cement  in  carload  and/or 
truck  load  deliveries  in  accordance 
with    Spec.   No.    1643. 


ADVERTISING 

COSTS  LESS 

THAN  WAITING 

TO 

ADVERTISE 

aiSISJSEia/SISISISJSM2MSMr?ISi5Eia/3IS.'SI 


PACIFIC    CONSTRUCTOR 


21 


EMGIMEERIMe-  ME. 


NEWS  INDEX 

For  convenient  reference,  news 
report!  In  this  section  are  cLiisi- 
ned   at  followi: 

tl— Brldtit  30— llenr>olri    ind 

>!.— Dradglnf.    Hirbcr  Dinii 

Wirkl.    t»ei»«.        J|._pip,   Linn  and 
i|.-|rrl|illon   Pro|  yy,,,, 

14.— 81.   llflit.   SiriUiiit 
15  — Manhlntrv   and       3?.— Sawera    &    Sawage 

Eiulpmanl  Olagaial  Plant! 

16.— Rallraall  33— Watar    Warka 

I7.-rira  Alarm   »ya.    34  _p„k,  ^   p, 
H— FIra   EqulpmanI 
It— Straata  4    HIih-  •reunda 

wtya  35 — Tunnala 
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BRIDGES 


I  CONTRACT   AWARDED 

LOS  ANGRLICK  COUNTY.  Cal.— il. 
,  9.  &  N'.  S.  Johnson,  424  N  Lake  Ave.. 
I  PasadiMia.  at  $9154  awarded  contract 
,  by  the  State  Highway  Commission, 
I  Sacramento,  for  constructing  an  ex- 
I  tension  to  a  reinforced  concrete  cul- 
.  vert  in  Los  Angeles  County  near  Cas- 
I  cadee,  about  4.25  miles  northwest  of 
I  San   Fernando. 


CONTRACT    AWARDED. 

HUMBOLDT  COUNTY.  Cal.— H.  H. 
Andcr.son.  Hio  Ocll.  at  $2,395  suljmit- 
ted  low  bid  and  awarded  contract  by 
the  Humboldt  County  Roard  of  Super- 
visors, March  12.  for  the  construction 
of  a  reinforced  concrete  culvert  and 
nil  ut  Long  Bridge  near  Brldgeville, 
In  Road   District   No.   2,   Humboldt  Co. 

Complete  bids  follow 
H.  A.   Anderson.   Kio   Uell  $2.39.t.OO 

W.    S.    ."eivage.    Eureka  2.468.75 

Smith  Bros.  Co.,   Eureka 2,519.00 

Chris    Winkler.    Fernd.ile 2,85(1.00 

F.  J.  Maurer  &   Son,  Eureka  ...   3.150.00 
A,    L.    Boyer,    Garberville 3,300.00 


CONTEMPLATED. 

LOS  ANGELES  COUNTY,  Calif,  — 
I  Grade  separation  projects  costing  ap- 
proximately $30,026,000  ;.re  included 
in  the  Inventory  of  the  Los  Angeles 
County  work  projects  to  be  submitted 
to  the  PWA  by  Wm.  J.  Fox,  Chief 
I  Engineer  of  the  County  Regional  Plan- 
ning Commission.  ' 


BIDS    OPENED 

SAN  FRANCISCO— Following  bids 
received  by  James  T.  Foreter,  As- 
sistant General  Purchasing  Agent, 
Forest  Service,  85  Second  St.,  under 
Contract  No.  530,  for  furnishing  one 
100-ft.  structural  steel  continuous 
beam  span  for  the  upper  Stuarts  Fork 
Bridge  f.o.h.  bidder's  shipping  point 
Pacific    Coast    Steel    Corp..    Alameda, 

$1037. 
Golden    Gate    Iron    Works,    San    Fran- 
cisco,   $1097. 
Herrick    Iron    Works,    Oakland.    $1172. 
Eureka  Boiler  Works,  Eureka,  $1199. 
Independent    Iron      Works,      Oakland, 

$1200. 
Judson     Pacific     Company,     Alameda, 

$1206. 
Schrader   Iron    Works.    San    Francisco, 

$1213. 
Moor*  Diy   Dock  Co.,   Alameda,   $1328. 
Minneapolis    Iron    &    Steel    Co.,    Los 

Angeles,  $1385. 
Berkeley   Steel   Constr.    Co..    Berkeley, 

$1627. 
Berkeley    Steel   Constr.    Co..    Oakland. 

$1627. 
All  bids  h«ld  under  advisement        I 


BIDS   WANTED. 

.MALHEUK  COUNTY,  Ore.  —  Until 
March  28.  9  A.  .M.,  bids  will  be  re- 
ceived by  the  Oregon  State  Highway 
CiimmsHion,  R,  H.  Haldock,  State 
Highway  Engineer,  Auditorium,  third 
floor.  Public  Service  Hldg.,  Portli.nd, 
for  the  construction  f)f  a  bridge  over 
Sucker  <'reek  on  .Malioy  Kanch-Ida- 
bii  Slate  Line  Section  of  the  I-O-.N" 
Highway  near  Rockvllle,  In  .Malheur 
(V.unty,    U.S.P.W.    Project    .NRS   251. 

The  work  Involves  ai)proxiniatcly 
195  c.y.  excavation:  64  c.y.  concrete; 
13,000  lbs.  metal  reinforcement;  33  M 
1"  B  M  treated  lumber,  and  204  l.f. 
composite  handrail. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Room  322,  State  Office  Bldg.,  Si.Iem, 
upon  dti)Oslt  of  $5.  ' 

CONTRACT  AWARDED 

W.'VSCO  COUNTY,  Oregon  — Sig  A.sh, 
Medford.  at  $10,750  awarded  contract 
by  the  Oregon  State  Highway  Com- 
mission. Portland,  for  the  construc- 
tion of  a  concrete  bridge  over  Mill 
Creek  on  the  Columbia  River  In  the 
City  of  The  Dalles,  Wasco  Coifnty, 
U.S.P.W.    Project   NRM    36-C. 

The  low  bid  of  Kern  &  Kibbe, 
I'ortland,  at  $9563,  was  contingent 
upon  award  of  a  second  contract. 


BIDS   WANTED. 

SAN  MATEO  COUNTY,  Cal.— Until 
April  10,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Commis- 
sion, Sacramento,  for  widening  the 
existing  undergrade  crossing  under 
the  tracks  of  the  Southern  Pacific 
Company  and  the  South  San  Francisco 
Belt  Railway  at  South  San  Francisco, 
San  Mateo  County,  consisting  of  a 
43-ft.  7-in.  plate  girder  and  concrete 
deck  span,  and  a  98-ft.  8-ln.  steel 
beam  and  concrete  deck  span. 

The  work  involves: 
(    1)  200    c.y.    existing    concrete    to    be 

removed    and    disposed    of; 
(  2)   150   l.f.   existing  guard   rail   to   be 

moved  and  reset; 
(  3)    45.000    c.y.    excr.v.,    unclass.; 
(  4)    100.000  mile  yards  haul; 
(  5)   4.700,  sq.   yds.   subgrade   for  pave- 
ment; 
(   6)   1.200   tons  crusher   run  base; 
(   7)   945  c.y.    Class  A   Portland  cement 

concrete    (standard    pj.vement): 
I   8)   1,900  c.y.   do    (gravity  anchor  and 

reinf.   pavement); 
(   9)  65  each   1-in.   bar  dowel  anchors; 

(10)  700  each   %-In.   do; 

(11)  ir.S.Ono   lbs.    bar  reinf.    steel: 

(12)  10.500  lbs.  mesh  reinf.  steel; 

(13)  2,050    c.y.    Class    A    Portland    ce- 

ment concrete  (structures); 

(14)  16   c.y.  Class   P  do    (railing); 

(15)  550    sq.     yds.    finishing    east    face 

of  center  wall; 

(16)  20.484  lbs.   cast   steel; 

(17)  5.700  lbs.   copper  strips; 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN. 
Manager 

yi4  Seventh  Street 
Sacramento      ::      California 


(18)   103  c.y.   Claim   A    Portland  cemvnt 
concrete  (aldewulki  and  cuttera) 
(IB)  420   l.f.    pipe    handrail; 

(20)  4,000    sq.    yd*,     waterproonng    for 

pavement  and   walla; 

(21)  1,250    sq.     yda.    waterprooflnc    for 

deck; 

(22)  1,160  l.f.  12-ln.  plain  cone,  pipe; 

(23)  1,340  l.f.  e-ln.  drain  tile; 

(24)  270  If.   4-ln.   drain  tile; 

(25)  270    If.    4-ln.    vlt.    clay    pipe; 

(26)  12  l.f,  12-ln.  cut  Iron  pipe; 

(27)  106   If.   S-ln.   wrought   Iron   pipe; 

(28)  24   l.f.    6-ln.  do: 

(29)  44    l.f.    4-ln.  do; 

(30)  60  c.y.  rock  filling  material; 

(31)  1    lot   pumping   equipment- 

(32)  I    lot  lighting  equipment; 

(33)  1    lot    misc.    items   of   work. 
Plans    and    specifications    obtainable 

from  the  above  office  and  on  file  at 
the  office  of  the  District  Engineer  In 
S^n  Francisco  and  Los  Angeles. 


BIDS   WANTED 

PLUMAS  COUNTY,  Cal.  —  Until 
April  10,  2  P.  M..  bid*  will  be  received 
by  the  State  Highway  Commission. 
Sacramento,  for  the  construction  of 
two  bridges  across  the  North  Fork  of 
Feather  Klver,  in  Plumas  County. 
One  is  to  he  at  Rock  Creek,  consist- 
ing of  one  183  ft.  through  steel  truss 
.span,  two  55  ft.,  on  59  ft.  and  one  16 
ft.  steel  stringer  spami  on  concrete 
piers  and  concrete  and  rubble  masonry 
abutments;  the  other  is  to  be  near 
Storrie.  consisting  of  two  120-ft.  eteel 
pony  truss  spans,  one  59-ft.  3-ln.  and 
one  60-ft.  3-ln.  reinforced  concrete 
girder  spans  on  concrete  piers  and 
rubble  raa«onry  abutments. 

The  work  involves: 
(   1)   1600  cu.   yds.   struct,   excav.; 
(  2)   1385    cu.    yds.    Class    A    Portland 

cement   concrete; 
(  3)  242  cu.  yds.  Class  A  Portland  ce- 
ment  concrete    (footing   blocks) ; 
(   4)   180,000   lbs.    bar   reinf.    steel; 
(   5)   680,000   lbs.    struct,    steel; 
(    6)   10,210  lbs.   cast   steel; 
(   7)   634   lin.    ft.    timber   railing; 
(   S)   690  cu.   yds.  rubble  maaonry; 
(   9)  1  lot  miscellaneous  items  of  work 

Plans  and  specifications  obtainable 
from  above  office,  and  on  file  at  the 
office  of  the  District  Engineer  in  San 
Francisco,  Los  Angeles  and  the  dist- 
rict in  which  the  work  is  situated. 


22— DREDGING   HARBOR 
WORKS  EXCAVATION 


PROJECT  APPROVED. 

ANTKX-H.  Contra  Costa  Co..  Ci.1. 
— SER,A  has  approved  appropriation  of 
$1,710  for  excavating  a  trench  under 
school  building  parallel  to  heating  the 
pipes  to  f.-.cllitate  replacement  and  re- 
pair at  a  later  date,  at  the  Antloch 
grmmar  school  Harold  M.  Pearson  of 
'be  Antioch  Live  Oak  School  District 
will  supervise  the  project,  which  will 
tiiiploy  eight  laborers. 

PROJECT  APPROVED. 

EL  CERRITO,  Contra  Costa  Co.. 
Cal. — SER,\  has  approved  .ipproprla- 
tlon  of  $2,857  for  dismantling  and  re- 
moving existing  tank  to  new  location: 
excavation  for  tank  foundation  at  new- 
location:  excavation  of  700  ft.  of  pipe 
trench,  and  labor  to  assist  in  handling 
pipe,  at  El  Cerrito.  W.  P.  Smilev  of 
the  East  Bay  Municipal  Utility  Dis- 
trict will  supervise  the  project,  which 
will  employ  18  iLborers. 


PROJECT  APPROVED. 

SAN  FRANCISCO— SEKA  has  ap- 
proved a  supplemental  appropriation 
of  $23,457  for  the  construction  of: 
(Unit    A).    Boat    Landing;    (Unit    B). 


22 


PACIFIC    CONSTRUCTOR 


Veneer  wall  nrciund  existinpr  cribbing 
end  of  whnrf:  (Unit  C).  &.fety-Buaid 
around  llBhthouse;  and  (I'nit  D).  base 
and  ourhinK  around  wharf,  at  the  M>- 
rlna  sea  wkII,  Yacht  Harbor,  San 
Krancisco.  The  project  will  be  super- 
vised by  the  Construction  Project  Di- 
vision of  the  City  and  County  of  Sni; 
Francisco  and  will  employ  94  laborer.--. 


PROJECT    APPROVED 

OAKLAND.  Alamecl.-i  I'.v.  (al.  -- 
SKRA  has  approved  appr..ijrialioii  of 
Jieo.Ol.'i  for  the  construction  of  an  SiO 
foot  concrete  bulkhei.d  wall  in  the 
Northern  Industrial  Area  of  the  Port 
of  Oakland.  The  project  will  be  supers 
vised  by  J.  G.  Bastow.  assistant  en- 
gineer and  will  employ  6  foremen  and 
2S0  Ii.borers. 

The  Port  Commission  .i  :'  purchase 
17.000  lin.  ft.  of  untreated  piling  an^l 
materials  for  1300  cu.  yd.^.  "f  conirrpte. 
Estimated    material   cost.    ?1.5,200. 


CONTRACT    AWARDED 

FORT  MASON.  Cal.— Pacific  C.jast 
Dredging  Co.,  112  Market  St.,  San 
Francisco,  at  I55S0  awarded  contract- 
by  the  Constructing  Quarterma.^tcr, 
Fort  Mason,  under  Bid  No.  2-6616  35- 
10,  for  dredging  approximately  25,000 
cu.  yds.  of  material  in  Slip  No.  2  at 
Fort    Mason. 


PLANNED 

STOCKTON,  Cal. — Joint  committee 
of  Chamber  of  Commerce  and  other 
civic  groups  recommends  immediate 
construction  of  yacht  harbor  by  filling 
in  vicinity  of  EH  Dorado  and  Center 
streets  and  dredging  portions  of  Ban- 
ner Island,  Steamboat  I-evee  and 
Weber  Point. 


CONTRACT    AWARDED. 

SANTA  MONICA,  Los  Angeles  Co., 
Cal.— Merritt-Chapman  &  Scott  Corp.. 
720  Wilmington  -  Redondo  Blvd.,  St.n 
Pedro,  awarded  the  contract  by  the 
Santa  Monica  city  council  at  $11,103. 
for  constructing  an  extension  to  the 
lower  deck  of  the  municipal  pier.  The 
work  consists  of  an  extension  to  the 
lower  deck  of  the  pier  to  be  equipped 
with  80  BO-ft.  buffer  piles,  spring  shock 
absorbers,    r^nd    two  dolphins. 


BIDS   WANTED. 

OAKLAND,  Calif.  — Until  March  25. 
3;30  P.  M..  bids  will  be  received  by 
the  Oakland  Board  of  Port  Commis- 
sioners, A.  H.  Abel,  Secretary,  Room 
73.  Grove  Street  Pier,  for  driving 
piles  for  bulkhead  wall.  North  Indus- 
tri?.l  Area,  Outer  Harbor  Terminal, 
Oakland. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
Jo. 00.  • 

24 —  STREEtTiGHTING 
SYSTEMS 

BIDS   WANTED 

SAN  MATEO,  Cal.— Until  March  25, 
R:«0  P.  M.,  bids  will  be  received  by 
E.  W.  Foster,  City  Clerk,  San  Mateo, 
for  furnishing  and  installing  a  light- 
ing system  at  the  Baseball  Park,  San 
Mateo. 

Plans  and  specifications  may  be  ob- 
tained from  above  office.  Certified 
check  for  10%  of  amount  bid  required. 


25— MACHINERY  AND 
EQUIPMENT 

BIDS  OPENED 

SAN  FRANCISCO.— R,  G.  LeTour- 
neau.  Inc.,  Roosevelt  and  First  Sts., 
Stockton,  submitted  the  only  bid  re- 
ceived by  P.  C.  Brown,  General  Pur- 
chasing Agent,  Forest  Service,  75  Sec- 
ond St.,  .''an  Francisco,  under  Con- 
tract No.  528,  for  rental,  with  option 
10  purchase,  of  the  following: 

(J>  One  ciible  controlled,  three-tooth. 


wheel  mounted  road  ripper,  approxi- 
nii.te  weight,  4,000  lbs.;  $75  per  month 
rental,  1  day  delivery;  $875,  purchase 
price. 

(2;  One  6-yard  capacity  carrying 
scraper,  cable  controlled,  approximate 
weight,  11.000  lbs.;  $3n0  per  month 
renti.l,  one  day  delivery;  J3,S75  pur- 
chase price. 


BIDS   OPENED. 

FORT  MASON,  San  Francisco.— The 
following  bids  received  by  the  Quar- 
termaster Supply  Officer,  San  Fran- 
cisco General  Depot,  Fort  Mason,  un- 
der Req.  No.  QM  671-161-35,  Mem" 
.">974,  for  furnisliing  pumps  as  follow.*; 
for  shipment  to  the  Department  QuJ.r- 
termaster,  Philippine  Dept.,  Manila, 
P.  I.; 

(1)  One  centrifugal  pump,  horizon! - 
all.v  split  case,  single  stage  type,  50n 
gals,  per  minute  sea  water  cf.pacity, 
rigainst  a  total  dynamic  head  of  no 
less  than  250  ft.,  operated  at  a  speed 
not  exceeding  3500-rpm.; 

(2)  One  centrifugal  pump  horizont- 
ally split  case,  two  stage  type,  ROO 
gals,  per  minute  sea  water  capi.city. 
against  a  total  dynamic  head  of  no  less 
than  250  ft.,  operi.ted  at  a  speed  not 
exceeding   1750-rpm.: 

Worthington  Pump  Co..  San  Fran- 
cisco:   (1)    $1,227.91;    (2)    $2,383.62;   net. 

Warren  Steam  Pump  Co.,  San  Fran- 
cisco:   (1)    $1,279.12;    (2)    $2,302.80;    net. 

Fairbanks  Morse  &  Co..  San  Fran- 
cisco:   (1)    $1,224.81;    (2)    $1,521.31;    net. 

Binghf.m  Pump  Co..  Portland,  Ore. ; 
(1)   $1,310;    (2)    $1,764;   fob   Portland. 

Bids  held   under  advisement. 


CONTRACT    AWARDED. 

r,R.\SS  VALLEY.  Nevada  Co.,  C;.l. 
—Webb  Motors,  212  Mill  Street,  Grass 
Valley,  at  $890  (Ford)  submitted  low- 
bid  and  awarded  contract  by  Grass 
Valley  City  Council  Mf.rch  12  for  fur- 
nishing one  1^2-ton  truck,  2-yard  ca- 
pacity, with  dual  wheels  and  hydrau- 
lic dump  body. 

The  other  bids  were: 

George  Bros.,  Grass  Valley.  $96.S.00 
(Dodge). 

Helbach  Motors,  Colfax,  $981.25 
(Ford).  't 


BIDS    OPENED. 

I'ORTLAND.  Ore.  —  Following  bids 
received  by  the  U.  S.  ?"ngineer  Office, 
;!0fi  Customhouse,  Portland,  under  Bid 
No.  35-432.  for  furnishing  two  diesel 
engine  -  driven  generating  sets  and 
equip. .  complete,  for  117-foot  Diesel 
electric  survey  boat.  (Bids  fob  factory 
including  services  of  erectc-,'/ 

Enterprise  Engine  Corp.,  2949  ISIh 
Street.    San   Francisco,    $41,987.12. 

Cooper-Bessemer  Corp.,  Mt.  Vernon 
Ohio,   fob  Grove  City,   Pa.,   $41,670.* 

Mcintosh  &  Sevmour  Corp.,  Auburn 
Nfw  York,   .$51,576.00. 

Winton  Engine  Corp.,  Clevelund,  O.. 
$51,80,2.00. 

Ingersoll  -  Rand  Company.  Seattle; 
fob  Phillipshurg.    N.   J.,  $56,300. 

•The  bid  of  Cooper-Bessemer  Corp. 
provides  that  they  will  furnish  West- 
inghouse,  General  Electric,  or  Allis- 
Chalmers  electrical  equipnienl  instead 
of  Elliot  Co.  for  an  .-.drtitionai  charge 
of  $300.  • 


BIDS    OPENED. 

SAN  FRANCISCO.— Following  bids 
received  by  F.  A.  Kittredge,  Chief  En- 
gineer, Xationi.1  Park  Service,  409  Un- 
derwood Bldg,,  for  furnishing  four  'A- 
c.y.  full  Diesel  operated  power  shov- 
els, with  extra  crane  boom,  without 
crane  bucket: 

Crowning  Ciane  &  Shovel  Co.,  fob 
Cleveland.  Ohio:  (I)  Terms,  2%  10 
days;  (2)  Delivery,  20  days-  (3)  Price 
each,  $8,270:  (4)  Power  pl.i'nt,  Ct.ter- 
pillar-Diesel,  D-6H10;  (5)  Shovel  work- 
ing weight.  42,000  lbs.;  (6)  Model.  E- 
2;    (7)   Price  guaranteed   until  Apr.   15. 

Byers  Machine  Co.,  fob  Ravenna. 
Ohio:'  (1)   2%   15  days;   (2)   1st,  i  davs: 


2d,  S  days;  3rd,   16  di.ys;   4th,   24  days- 

(3)  $7,480  (i)  Caterpillar-Diesel,  D- 
770O;  (5)  42,000  lbs.;  (6>  Model  65'  (7j 
May  20. 

Bucyrus-Erie  Co.,  fob  Erie,  Pa.,  (1) 
2%    15    days;    (2)    30    days;    (3)    $8,685; 

(4)  Buda-Dlesel;  (5)  31,000  lbs.;  (C) 
Model  6-B   (7)    May   19. 

Osgood  Co.,  fob  Marion,  Ohio:  (1) 
2%  15  days;  (2)  1st,  14  di'.ys;  2nd,  21 
days;  3rd  and  4th,  28  days;  (3)  $11,- 
S50;  (4)  Caterpillar-Diesel,  D-7700;  (6) 
54,000  lbs.;  (6)  Commander  No.  2;  (7i 
April    19. 

Northwest  Engr.  Co.,  fob  Green 
Bay,  Wis.:  (1)  2%  15  days;  (2)  1st,  7 
days;  additional  at  3  day  intervals; 
(3)  $9,110;  (4)  Caterpillar-Diesel,  D- 
7700;  (5)  46,150  lbs.;  (6)  Model  2;  (7) 
June  I'J. 

Garfield  &  Co.,  fob  Bay  City,  Mich.: 
(1)  2%  15  days;  (2)  2  in  2  days,  addi- 
tional line  week  each;  (3)  $8,700;  (4) 
CKterpillar-Diesel,  D-7700;  (5)  42.100 
lbs.;    (6)   Bay  City-38;   (7)   June  30. 

Norris  K.  Davis,  Inc..  fob  Tiffin,  O.; 
(1)  2%  10  days;  (2)  not  specified;  (3) 
$7,420:50;  (4)  Hercules  or  Buda-Diesel; 

(5)  39,700  lbs.-  (6)  Hansen  42;  (7)  Apr. 
20. 

Harnsichfeger  Sales  Corp.,  fob  Mil- 
waukee. Wis.;  (1)  2%  15  days:  (2)  10 
to  15  days;  (3)  $8,700;  (4)  Caterpillta-- 
Diesel  D-8800;  (5)  47,200  lbs.-  (6)  P 
&  H-300A:    (7)  Dec.  30. 

Spears  Wells  Mchy.  Co.,  fob  Mar- 
ion. Ohio  (1)  2%  15  days;  (2)  1st. 
15  days;  one  each  5  days  thereafter; 
(3)  $7,943;  (4)  Caterpilli.r-Dlesel  D- 
7700.  Hercules  or  Cummins;  (5)  45,- 
450   lbs.;    (6)    General;    (7)    July  1. 

FJids    held    under    a.dvis-ement. 
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BIDS  WANTED 

STOCKTON,  San  Joaquin  Co.,  Cal. 
—Until  April  2,  4  P.  M..  bids  will  be 
received  by  the  StocVton  Port  Com- 
mission. City  Hall,  B  C.  Allin,  Secre- 
tary, for  building  extensions  to  rail- 
road, drainage  and  road  system,  for 
the  Stockton  Port  District. 

Estimated   cost   $9500. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$20.  which  amount  will  be  refunded  in 
full  upon  return  of  the  plans  and 
specifications  accompanied  by  a  pro- 
posal; if  unaccompanied  by  a  proposal 
$10   will   be   refunded. 


30— RESERVOIRS  &  DAMS 

BIDS   WANTED 

PORTLAND.  Ore.— Until  Apr.  5.  3  F. 
M..  bids  will  lie  received  by  the  U.  S. 
Engineer  Office.  3  0  6  Customhouse. 
Portland,  Major  C.  F.  Williams.  Dis- 
trict Engineer,  under  Bid  No.  35-51.1 
for  furnishing  turbines  and  governinK 
equipment  for  sam.?.  as  follows. 
SCHED.  I— two  60.0no-h.p.  turbines: 
SCHED.    n— Governing    equipment   for 

60.000-h.p.   turbines; 
SCHED.   Ill— one   5  000-h.p.    turbine; 
SCHED.    IV — Governing  equipment  for 

5.000-hp.   turbine; 
SCHED.    V— Combined    bids   on   Sched 

I.   II.  Ill  and  IV. 
Specifications    obtain;, blc    at    the    U. 
S.     Engineer    Office.     Bonneville     Dam 
Section,   341  Pittock  Block,  Portland. 

FUNDS   RE-ALLOTTED 

SAN  FRANCISCO  -  The  Federal 
Public  Works  Administration  has  re- 
scinded a  loan  and  grant  of  $2,702,000 
for  increasing  the  height  of  O'Shaug- 
linessy  Dam  and  allicated  a  grant  of 
$1,058,000.  Tlie  financing  will  be  com- 
pleted by  sale  of  a  bond  issue  of  -JS.- 
500,000.  J 

TO   ASK    FUNDS 

ARCATA.  Humboldt  Co.,  Cal.— City 
(•(juncil  will  apply  for  PWA  approval 
of  project  to  construct  second  dam 
on  Jolly  GianV  creek  to  increaee  the 
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iiiiulpal  water  mipply.  City  BnRO- 
■••I-  HIgby  1«  tnklnic  \M»  from  local 
ntrurlorB  for  rnUlnK  I'Xintlng  corlh- 


ONTRACT  AWARDED 
SANTA  Cl-ARA  fOl'NTV.  I  111.  A 
.Irlu-rl  &  S..n,  Inc..  1'.  <  >.  H"X  Ilia, 
iii-niiii'ntd.  Ill  $216.17S  awardi'd  coii- 
iiot  by  tlio  Hoard  of  Dlrcctorn  of 
»i.  »int«  Clara  \alli-y  Watrr  CDriwcr- 
illon  DlHtrlct.  Uooiii  02.  Orant  BUIr.. 
Ill  Joiio.  for  (on.'tlriu'tlon  of  (Jiiada- 
Ipa  Dam  and  Spillway  on  Guadalupe 
irek.  Jiliiait  12  miIIcm  south  of  Snn 
.yue.  and  7  miles  HoutliraHt  of  Los 
ailoB.    .Saiila  Clara   County. 


ONTRACT  AWARDED 
KA.VTA  CLARA  rflPNTY.  Cnl.- 
.«hu:i  llindv  Iron  Works.  20G  San- 
ime  St..  San  FiaiK-l.tco,  at  $2.1.500.29 
vvardi'd  i-ontiait  by  tlip  Roard  of  Dl- 
•ctors  of  the  Santa  Clara  Valloy 
.'ater  ('on.«crvnllon  nistrlct.  Koom 
'!.  Grant  HldK  .  San  Jo.>iC.  for  furnl.'ih- 
ig  gates,  valves  and  appurtenances 
■quired  for  eontrolllng  flow  through 
utiet  works  of  AIniaden.  Calero. 
oyote.  auadalupe.  and  Stevens 
reek    Dams.      rWA    Trojcct    noCl. 


OMPLETE   BIDS 

Bl)N.\K\UJ-K.  OloK.  —  I'ailllc  Car 
Foundry  Co.,  White  Rldg..  Seattle, 
t  1101.00.^  on  Schedule  I.  $7159  on 
.hcdule  II.  $107,973  on  Schedule  III. 
nd  at  $7272  on  Schedule  IV.  submlt- 
.d  low  bids,  as  previously  reported. 
.  the  V.  S.  Knginecr  Officer.  Custom - 
nuse.  I'ortland.  March  12.  under  Bid 
."o.  35-457,  for  furnishing  and  install- 
ig  one  derrick,  three  valve  chamber 
tnwatering  gates,  and  50  stop-logs. 

Bids  were  taken  as   follows; 
SCHKIHTLK   1 
Derricks  and    Emergency   Dam 

1)  604.000   lbs.   siruc.    nickel   steel; 

2)  100    lbs.    chrome    nTckel    steel; 

3)  100  Ib.s  machine  steel; 

4)  2   lbs.    spring    steel; 

5)  3.300   lbs.    bolt    steel; 

6)  400  lbs.  carbon  steel  forgings; 

7)  19.000   lbs.    nickel    steel    forgings; 

8)  900  lbs.  carbon  steel  castings; 

9)  .Sl.OOO    lbs.    nickel    steel    castings; 

10)  7,300    lbs.    phosphor    bronze; 

11)  1.000   lbs.    bronze   bolts; 

12)  190  l.f.    wrought   iron   pipe.    Ti-incli 

standard; 
:1S)  3   XI.   ft.   b.m.   white  oak; 
14)  1   Job    emergency   dam    derrick    at 
,  west  end  of  lock: 

IB)  1  do,  for  east  end  of  lock; 
SCHICDCLK   II 
Unwatering    Gates    and    Stop    Logs 
16)     45,000  lbs.   structural  carbon  steel 

(17)  1.400   lbs.   bolt   steel; 

(18)  100   lbs.  cold    rolled   steel; 

(19)  5.000   lbs.    carbon    steel    castings; 

(20)  900  lbs.   iron  castings; 

(21)  700  lbs.    phosphor  bronze; 

(22)  7  M.  ft.  b.m.  Douglas  fir; 

(23)  SO   lbs.    rubber  seals; 

(24)  3  each   hand-operated    hoists; 

(25)  54   lbs.   spring  steel; 
1(26)  50  lbs.   bronze  bolts. 

'  On  Schedules  I  and  II  the  Govern- 
ntent  will  pay  the  cost  of  transport- 
ing the  etiuipment  and  materials  from 
bidder's  shipping  points  to  Ronnc- 
vllle.    Oregon. 

SCHEDULE   ni 

Ssme  as  Schedule  I.  except  all  trans- 
portation costs  from  factory  shipping 
points  to  Bonneville  are  included  in 
the  bid 

SCHKDl'LE    IV 

.'^allu■  as  Schedule  II.  except  all 
transportation  cost*  from  factory 
shipping  points  to  Bonneville"  are  in- 
cluded in  the  bid. 

Complete  bids  follow: 
Pacinc    Car    &    Foundry    Co..    Svattle: 
(1)    $101,005;    (21    $7ir.9;    (3)    $107.- 
973;    (4)    $7272. 
Pooly   &.   McOonigte.    Portland:    (1)    no 


bid:    (2)    nu    bid;     (3)    $140,3D3.80; 

(4)   $7321.20. 
Wallace      Bridge      &     InduHtrlul    HtucI 

Co..    Senttle:    (1)    no    bid;    (2)    no 

bid;    (3)    $127,000;    (4)    $9455. 
.McKau  Bros..  Seattle:    (1)  $123,900;   (2) 

$9600:     (3)    $131,029;    (4)    $10,400. 
Inavo     Contrnctlng     Co..     flttaburgh: 

(1)  $129,789.90;     (2)     no     bid;     (3) 
$l40,3.'i3.80:    (4)    no    bid. 

Warden-Allen  (  o..  Milwaukee:  (1) 
$I3S.K.S9;  (2)  $10,504:  (3)  $152,501: 
(4)    $11,02. 

Will.   C.   Smith.    I'ortland:    (1)    no  bid: 

(2)  $0345;    (3)    no  bid:    (4)    $9445. 
Isaacson    Iron    Works    Seattle:    (1)    no 

bid;     (2)    no    bid;     (3)    no    bid;     (4) 
$S2(i7. 


BIDS   WANTED 

SANTA  CI.AliA  COUNTY.  Cal.— 
fntil  April  5.  10  A.  M..  to  be  opened 
at  10:15  A.  M..  bids  will  be  received 
by  the  Board  of  Directors  of  the  Santa 
Clara  Valley  Conservation  District. 
Uoom  02.  Grant  HIdg..  San  Jose,  for 
I  be  construction  of  the  Coyote  Dam 
and  Spillway  about  5  miles  east  of 
.Morgan  Hill  on  Coyote  Creek  In  Santa 
Clara  County. 

The  Coyote  Dam,  wliicb  will  be  the 
largest  of  five  earth-Mil  dams  being 
constructed  by  the  district  in  the  vi- 
cinity of  San  Jose  and  I..os  Gatos.  will 
lie  a  combination  earth-fill,  gravel-flll 
and  rock-nil  structure.  900  feet  in 
length  at  the  crest,  and  120  feet  in 
lieight,  with  a  storage  capacity  of 
:i0.uiiO  acre-feet  of  water.  The  con- 
trai-t  includes  construction  of  a  con- 
crete spillway. 

The  work  involves: 
(    1)   Construction  and    maintenanct.  of 
access    road    to    dam,     for    lump 
sum  of  $5000; 
(   2)   45.000    cu.    yds.    foundation    strip- 
ping below   elevation   670: 
(  3)   150,000    cu.    yds.    all    other    strip- 
ping   (except    borrow   pits): 
(   4)   10,000  cu.   yds.   cut-off  trench   ex- 
cavation above  elevation  670; 
(  5)   1200  cu.  yds.  backfilling,   explora- 
tion tunnels  and  shafts; 
(   0)  875,000    cu.    yds.      earth-fill      and 
gravel-flll  embankment  in  place; 
(    7)    180,000   cu.    yds.    rock-flll    in   place 
(    8)   1200    cu.    yds.    concrete    in    outlet 

works,  spillway  weir,  etc.; 
(  9)  2300    cu.    yds.    concrete    lining    in 

spillway; 
(1»)   235.000    lbs.     reinforcing    steel    in 
place ; 

111)  5500   lbs.   structural  steel   in  place 

112)  900    lin.    ft.    50-in.      steel      outlet 

pipe,    including  wyes,    in   place; 
il:i)    150  lin.   ft.   12-in.  corrugated  cul- 
vert; 

(14)  4000    lin.     ft.     12-in.     half-round 
drain  tile  in  place; 

(15)  Installation     in    outlet    works    of 

two  sluice  gates,  two  cast  iron 
reducers,  two  butterfly  valves, 
two  discharge  pipes,  and  all  ap- 
purtenances, all  furniehed  by 
the  district: 
(l(i)  One  bronze  tablet,  ftirnished  anc 
installed: 

(17)  One   engineer's   Held    office   build- 

ing,    furnished    and    erected: 

(18)  I'remium      on    50%     surety      and 

100%  performance  bond^. 
rians  and  speciflcations  obtainable 
from  I.eroy  Anderson,  Secretary  of 
the  District,  Room  62,  Grant  Bldg.. 
San  Jose.,  op  from  Fred  H.  Tibbetts, 
Engineer.  1320  Alaska  Commercial 
Bldg..  San  Francisco,  upon  deposit  of 
.$10.  • 

32— SEWERS    &     SEWAGE 
DISPOSAL  PLANTS 

SUB-CONTRACT    AWARDED. 

lU'RLlNGAME.  San  Mateo  Co..  Cal. 
-  Schwartz  Bros..  San  Jose,  at  $18  00 
each  tubmitted   tbe  only   hid  to  H.   E. 


Conner,  general  contractor,  1222  Whip- 
ple Avo.,  Redwood  City,  for  conilruct- 
liiK  37  brick  manliolea  along  the  Uuy- 
nhoru  nighwuy  nt  Burllngame.  Th« 
work  !•  to  be  let  an  a  nub-contract  In 
connection  with  the  Burllngunie  new- 
er iiyatem  project.  Malerlulu  are  to 
be   furnlahed   at   the   Job  alte. 

33—  WATER  WORKS 

BIDS    WANTED. 

SA.V  I'TtA.NCISCO.  —  Until  April  3. 
2:30  r.  M..  bids  will  be  received  by 
Ihe  Department  of  I'ubllc  Works.  Wm. 
H  Worden,  Director,  Room  251.  City 
Hall,  under  Spec.  No,  18.829.  for  In- 
Htallatlon  of  Section  D.  the  I'otrero 
District  Extension.  Auxiliary  Water 
Supply  System  for  Fire  Protection 
Location  of  the  work  is  on  third  Si. 
between  Mariposa  and  Twenty-third 
streets;  Twenty-fifth  street  bc'.wa'jn 
Third  and  Pennsylvania  Sts.:  Penn- 
sylvanli.  St.  between  Twenty-fifty  and 
Army  Sts..  and  Army  St.  between 
Pennsylvania  and  Evans  Sts.  Estl- 
ni.it. d   cost   $65,000. 

The  work   Involves: 
(  1)   84    l.f.     16-ln.     Class     H    bell    and 

spigot,  lugged; 
(   2)   2757    l.f.     14-in.    Claas    H    doubis 

spigot,  plain; 
(    (!)   472     If.     14-iii.     Cb.ss     H     double 

spigot,  lugged: 
(    41    s:i4    l.f.    14-Inch   Class   H    bell   and 

spigot,  plain; 
(  5)   131   If.    14-Inch   Class   H   bell   and 

spigot,  lugged: 
(   6)   991     If.     12-inch    Class    H     double 

spigot,  plain; 
(    71    411     l.f.     12-lnch    K'lass    H    double 

spigot,    lugged: 
(   8)   1774  If.    12-lnch  Class  H  bell  and 

.  spigot,   plain: 
(   9)    673    l.f.     12-inch    Class    H    double 

spigot,   lugged: 

(10)  509    l.f.    S-inch    Cliiss    H    bell    (.nd 

spigot.    lugged: 

(11)  1    14-Inch    gate    valve,    in    place; 

(12)  9    12-inch   gate   valves,    in    place; 

(13)  8  10-inch  gate   valves.   In   place; 

(14)  21    8-inch    gate    vt.lves.    in    place: 

(15)  21   std.    h.p.    hydrants,   in  place: 
Note:    Items    1    to    15    Inclusive,    cast 

iron  pipe,  valves,  hydrants  and  special 

castings,  will  be  furnished  by  the  city. 

(10)  65.900  lbs.  pig  lead,  furnished  and 
delivered; 

(17)  30.900  lbs.  ci.st  steel  special  cast- 
ings,   furnished   and   delivered: 

(IS)   14.420  lbs.   cast   Iron  do; 

(19)  17.500  lbs.  manhole  and  valve  box 

cast  iron  frames,  covers  and 
dust   pans,    furnish   and    place: 

(20)  44,500     lbs.     wrought     iron     bolts. 

nuts  and  washers,  furnished  & 
placed; 

(21)  25S0    lbs.     reinforcing    steel,    fur- 

nished and  placed: 

(22)  49  c.y.  Class  B  concrete  in  pU.ce: 

(23)  5350  c.y.   excavation  and   backfill: 

(24)  19.200    sq.    ft.    asphalt    -    concrete 

pavement  (2x6-in.)  Class  F  cone. 

(25)  72  sq.   ft.   concrete   sidewalk    (one 

course): 
(20)   11    c.y.    crushed    rock,     furnished 
and  plf.ced; 

(27)  26    tons    bell    and    spigot    pipe    or 

double  spigot  pipe,  without  lugs. 
In  classes  C  to  H  Inclusive  and 
in  nominal  diameters  of  S-  to  18- 
inch,  inclusive; 

(28)  9    tons    bell    and     spigot    ji'pe    or 

double  spigot    pipe,    with    bolting 
I'lgs.    In  classes  C  to  H  inclusive 
and   in   nominal  diameters  of  8- 
to  18-tn.  inclusive. 
Note:    Items    16    to    28    Inclusive;    &1I 

materials,    including    pipe,    shall    be 

furnished    by   the    contractor. 

Specifications    obtainable    from    City 

Engineer    John    J.     Cnsej-.     Room    351. 

City  Hall,    upon  cash  deposit  of  $10. 


BIOS  OPENED 

SAN  FRANCISCO— Lowrle  Paving 
Co..  Inc.,  1540  16th  St..  San  Francisco, 
at  $30,690.70  submitted  low  bid  to  the 
Public     Ciilitips       Commlseion.       Cfty 
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Hull,  under  Spec.  No.  W.  D.  76,  for 
laying  6-  and  8-lnch  cast  iron  mains 
In  the  area  from  26th  Ave.  to  4Sth 
Ave.,  and  from  Fulton  9t.  to  El 
Camlno. 

The  work   involves: 

(1)  Excavation  and  backfill  for  6-  and 

8-in.  pipe,   trench  17-in.  wide  b.\ 
36-in.   deep,    34,790   l.f. ; 

(2)  Additional  excavation  and  backfill. 

550  c.y.; 

(3)  Additional    pavement    removal    and 

replacement,   1,232  sq.   ft.; 

(4)  Installing  of  pipe; 

(a)  23,790  l.f.  of  6-in.  bell  and  spigot 
cast  iron   pipe; 

(b)  11,000    l.f.   of   S-in.   do; 

(.-.)   Installing   14.750    lbs.    fittings,    gate 
valves,   etc. ; 

(6)  Making  joints  for  pipe  aJid  fittings, 

4.352    If.    bell   and   spigot    Joints; 

(7)  49.290    sq.    ft.    repavement. 
Total  bids  follow: 

(A)  Lowrie    Paving      Co.,     Inc.,       San 

Francisco,   $30,690.70. 

(B)  Pacific    States    Constr.     Co.,     S«n 

Francisco,  $31,150.51. 

(C)  A.    Soda    &    Son,    Oakland,    $31.- 

671.90. 

(D)  C'has.   L.   Harney,   San   Francisco, 

$33,692.40. 

(E)  Fay  Improvement  Co.,   San  Fran- 

cisco,   $42,560.29. 

Unit  bids  follow: 

(A)       (B)       (C)        (D)        (E) 
(1  )..    $  .35     $  .375     $  .35     $  .46     $  .58 
(2  )..         .10         .80  .75       1.00       1.00 

(3  )..        .30         .32  .30         .30         .30 

(4a)-        .05         .09  .07         .034       .11 

(4b)..        .06         .09  .08         .047       .11 

(6  )..        .01         .01  .01         .01         .016 

(6  )-.        .30         .61  .60         .67       1.17 

(7  )..        .30         .23  .27         .26         .25 

All    bids   referred    to   the   City  Engi- 
neer and  the  PWA.  • 


CONTRACTS  AWARDED 

BELMONT,  San  Mateu  Co..  Ci»lif.— 
Following  additional  contract.-)  have 
been  awarded  by  the  Belmont  County 
Water  District,  Ralston  Ave.,  Belnioni 
in  connection  with  the  construction 
of  u  pump  house  and  storage  reservoir 
being   built   by  SERA    labor: 

Gate  and  check  valves  to  the  Grin- 
nell  Co!,  of  the  Pacific,  5th  and  Bran- 
nan  Sts.v^San  Francisco. 

EiKht-inch  Ross  altitude  valve,  to 
the  Water. Works  Supply  Co.,  501  How- 
ard St.,   San  Francisco,  at  $300. 

Sash  and  door  lumber  for  pump 
house,  to  Gray-Thorning  Lumber  Co., 
2  Redwood,   Redwood  City,   at  $191. 

Previous  list  of  contracts  uwardeil 
published  February  20. 


PERMITS    ISSUED 

SACRAMENTO,  Calif.— Permits  to 
appropriate  water  issued  by  the  De- 
partment of  Public  Works,  Division 
of  Water  Resources  during  the  month 
of  February,  1935 

4469,  AppIic!.tion  8137  (Tulare  Co.) 
Issued  to  U.  S. -Sequoia  National  For- 
est, Porterville,  February  1,  for  1400 
gals,  per  day  from  Nelson  Fork  of 
Middle  Tule  River,  for  domestic  and 
fire  protection  purposes.  Estimated 
cost.    $500. 

4470,  App.  8107  (San  Diego  Co.)  Is- 
."ued  to  Jaa.  C.  Critchett,  Julian,  Cal., 
Februf-ry  1  for  0.05  cu.  ft.  per  second 
from  Chariot  Creek  for  mining  and 
domestic  purposes. 

4471,  App.  8064  (Humboldt  Co.)  Is- 
sued to  Fred  B.  Barnum,  Eureka,  Feb. 
11,  for  0.06  cu.  ft.  per  second  from 
Spring  Creek  for  domestic  and  rec- 
reational  purposes.     Est.   cost,   S400 

4472,  App.  8083  (Modoc  Co.)  Issued 
to  C.  JI.  TInsman.  Adin,  Calif.,  Feb. 
11,  for  0.50  cu.  ft.  per  second  from  Pit 
river  for  domestic  purposes  and  ir- 
ricratlon  of  40  acres. 

4478,  App.  7992  (SI.-<kij'ou  Co.)  Issued 
to  U.  S. -National  Forest,  Mt.  Shasta, 
Ca]|f.,    February    13.    for    lO.o    cu.    ft. 


per  second   from   Sti.te  Creek   for  fish 
culture.     Est.   cost   $2000. 

4474,  App.  8011  (El  Dorado  Co.)  Is- 
sued to  the  Sacn.mento  Mountaineers' 
Lodge.  Sacramento,  Feb.  13,  for  a  to- 
tal of  1500  gals,  per  day  from  three 
unnamed  springs  for  domestic  and  rec- 
reational  purposes. 

4475,  App.  7991  (Siskiyou  Co.)  Issued 
to  R.  R.  Young,  Hamburg,  Ci.lif.,  Feb. 
14,  for  3.000  gals,  per  day  from  Macks 
Creek  for  domestic  purposes.  Esti- 
mated  cost,   $250.00. 

4476,  App.  8101  (El  Dorado  Co.)  Is- 
sued to  E.  Y.  Thomas.  Camino,  Cal., 
Feb.  14,  for  a  total  of  1.0  cu.  ft.  per 
second  from  Long  Canyon  and  South 
Fork  Long  Canyon,  for  power  pur- 
poses.   Est.   cost,   $500. 

4477,  App.  7S6»  (Modoc  Co.)  Issued 
10  South  Fork  Irrigation  Dist.,  Likely. 
Calf..  Feb.  15.  for  a  total  of  17,000  ac. 
ft.  per  annum  storage  from  West  Val- 
ley Creek  and  South  Fork  Pit  river 
for  stock  watering  purposes  and  the 
irrigation  of  12,900  acres.  Estimated 
cost,   $16,000. 

4478,  App.  8161  (Tuolumne  Co.)  Is- 
sued to  Z.  B.  Hartley,  Berkeley,  Feb. 
19,  for  0.054  cu.  ft.  per  second  from 
Jawbone  Creek,  for  mining  and  millin!^ 
purposes.    Est.  cost,  $250. 

4479,  App.  8162  (Tuolumne  Co.)  Is- 
sued to  Z.  B.  Hartley,  Berkeley,  Feb. 
19.  for  3.0  cu.  ft.  per  second  from  Jaw- 
bone Creek  for  power  purposes.  Est. 
cost,  $1000. 

4480,  App.  8073  (Siskiyou  Co.)  Issued 
to  Arthur  E.  Bright.  Hornbrook,  Cal., 
Feb.  21.  for  1750  gi.ls.  per  day  from 
an  unnamed  spring  for  domestic  pur- 
poses.   Est.  cost.  $100. 

4481,  App.  8105  (Trinity  Co.)  Issued 
to  Dorothy  Hoffman,  Burnt  Ranch. 
Cal.,  Feb.  21,  for  a  total  of  0.82  cu.  ft. 
per  second  from  Rowdy  and  Pelletreau 
Creeks  for  domestic  purposes  and  ir- 
i-'gation  of  14  acres.     Est.  cost.   $350. 

4482,  App.  8065  (San  Bernardino  Co) 
Issued  to  S.  E.  Lloyd.  Glendale.  Feb. 
21,  for  20.000  gals,  per  day  from  Quail 
Springs  for  mining  and  domestic  pur- 
poses.   Est.  cost,  $750. 

4483,  App.  8095  (Sierra  Co.)  Issued  to 
Mrs.  Edith  McKenize,  Forest,  Calif., 
Feb.  21,  for  0.25  cu.  ft.  per  second  from 
Baker  Spring  for  mining  and  domestic 
purposes.     Est.   cost,  $200. 

4484,  App.  7826  (Inyo  Co.)  Issued  to 
J.  n.  Chase,  Darwin,  Calif..  Feb.  25. 
for  0.125  cu.  ft.  per  second  from  Cold 
Spring,  for  mining  and  domestic  pur- 
poses.    Est.   cost,   $1000. 

44S5,  App.  7659  (Mariposa  Co.)  Is- 
sued to  Wm.  H.  Rykert.  Clearinghouse 
Calif  .  Feb.  25.  for  4760  gals,  per  dav 
from  an  unnamed  spring  for  domestic 
purposes.     Est.    cost.    $30. 

4486,  App.  8166  (El  Dorado  Co.)  Is- 
.^ued  to  G.  W.  Shedd,  Kyburz.  Calif.. 
Feb.  27.  for  3.0  cu.  ft.  per  second  from 
Pyramid  Creek  for  power  purposes. 
Est.   cost.   $500.  93 


BIDS  WANTED 

SAN  FRANCISCO.— Until  March  27 
2:30  F.,M..  bids  will  be  received  by 
the  Department  of  Public  Works.  Rm. 
251.  City  Hall,  under  Spec.  No.  18,817, 
for  the  installation  of  Section  "C"  of 
the  Potrero  District  Extension  to  the 
Auxiliary  Water  Supply  System  for 
Fire  Protection. 

Bids  will  be   taken  as  follows: 
(  1)  4938    l.f.    16-in.    Class    H    bell    and 

spigot,   plain; 
(  2)   1032    l.f.    16-in.    Class    H    bell    a'ld 

spigot,  lugged; 
(  3)  891    l.f.     16-in      Class    G    bell    ard 

spigot,   plain; 
(  4)    168    l.f.     16-in.    Class    G    bpll    and 

spigot,  lugged: 
(  5)   3752    l.f.    12-in.    Class    H    bell    and 

spigot   plain; 
(  6)  612    l.f.    12-in.    Class    H    bell    and 

spigot,  lugged; 
(  7)   1395    If.    12-in.    Class    G    bell    and 

spigot,   plain; 
(  8)   300    l.f.    12-in.    Class    G    hell    and 
spigot,  lugged. 


(  9)   308    l.f.    8-inch    Class    H    bell   ar 
spigot,  lugged; 

(10)  114  8-inch  Class  G  bell  and  splgc 

lugged; 

(11)  16    14-in    .gate   valves,    in    place- 

(12)  13  10-ln.  do; 

(13)  34   S-in.   do; 

(14)  34  standard  h.p.  hydrants  in  placi 
Note:    Items    (1;     to    (14)     inclusiv 

cast  iron  pipe,  valves,  hydrants,  ari 
special  castings,  will  be  furnished  ' 
the  City. 

(15)  82,800  lbs.  pig  lead,  furnished  an 

delivered; 

(16)  6415   lbs.    cast   steel   special  cast 

Ings,  do; 

(17)  40,197  lbs.  cast  iron  spec,  casting 

furnished  and   delivered; 

(18)  28,162  lbs.  manhole  and  valve  bo 

cast  iron  frames,  covers  and  du.--! 
pans,   furnished  and  placed; 

(19)  59,515  pounds  wrought  iron  Ijolt.' 

nuts  and  washers,  furnished  an 
placed; 

(20)  5118     lbs.     reinforcing    stetl,    fur 

nished  an  placed; 

(21)  64  c.y.  Class  B  concrete,  in  plajc 

(22)  8349   c.y.    excavation   and  backilil 

(23)  39,973   sq.   ft.   asphalt  cone,   pavei 

ment  (2-in.  x  0-in.)  Class  F  conci 

(24)  528  sq.  ft.  concrete  sidewalk  (one 

course); 

(25)  9  c.y.  crushed  rock,  furnished  anc 

placed: 

(26)  52  tons  bell  and  spigot  pipe,  with 

out  lugs,  in  Classes  B  and  11  im 
in  nominal  dia.  of  8-  to  IS-in. 
inclusive; 

(27)  12  tons  bell  and  spigot   pipe  wit] 
bolting  lugs,  in  Classes  do. 

Note:  Items  (15)  to  (27)  inclusive 
all  materials,  including  pipe,  shall  bi 
furnished   by  the  contractor. 

Plans  and  specifications  oblaiiiabh 
from  City  Engii.cer  John  J.  Casey 
Room  351,  City  Hail.  upo:i  cash  det 
posit  of  $10.00.  *  I 


BIDS    WANTED. 

BEVERLY  HILLS.  Los  Angeles  Co' 
Cal.— Until  March  26.  7:30  P.  M.,  bidn 
will  be  received  by  the  city  council 
for  furnishing  and  installing  3700  ftf 
of  12-in.,  14-in.  and  16-in.  cast  iror 
pipe  water  main.  Specifications  msiy 
be  obtained  from  the  engineers.  Salis-i 
bury,  Bradshaw  &  Taylor.  745  Pe-' 
troleum  BIdg.,  Los  Angeles.  B.  J 
Firminger,    city   clerk. 

The    items   are: 

(1)  1370  l.f.  16-in.; 

(2)  1190  l.f.  14-in.; 

(3)  1140  l.f.  12-in. 


BIDS   WANTED 

VALLEJO.  Solano  Co..  Calif.— Until 
March  19.  11  A.  M,.  bids  will  be  re- 
ceived bv  the  Vallejo  City  Council, 
City  Hall,  Alf.  E.  Edgecumbe,  City 
Clerk,  for  furnishing  one  animoniator 
machine. 

.Specifications  obtainable  from  th« 
City   EIngineer. 


BIDS    WANTED 

WALLA  WALLA.  Wash.  —  Until' 
April  23.  2:30  P.  M.,  bids  will  be  re- 
ceived by  Veterans  Administration, 
Room  764.  Arlington  BIdg.,  Washing- 
ton, D.  C,  for  deep  well  pump  and 
pump  house  at  the  Veterans  Admin- 
istration Facility,  Walla  Walla,  Wash- 
ington. 

Plans  and  specifications  may  be  ob- 
tained from  above  office.  No  deposit ' 
required.  * 


BIDS   WANTED,  | 

LOS  ANGELES,  Cal.— Until  March  H 
26.  2  P.  M.,  bids  will  be  received  by 
D.  P.  Nicklin.  purchasing  agent  of  the 
Los  Angeles  Water  and  Power  Bureau 
Room  740.  207  S.  Broadway,  for  fur- 
nishing 33,500  l.f.  electric  fusion  weld- 
ed steel  water  pipe,  reducers,  etc., 
for  the  Western  Ave. -Harbor  Trunk 
Line,  delivery  to  be  made  fob  bidder's  ^ 
trucks  Department   of  Water  &   Povt-  •' 


ill 
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ID«    OPENED. 

SAN  KHANCISC'O-  [••iillnwinic  flnUM 
iMiillti-d  Idcnlli'iil  I>Ii1h  iit  $0.00  per 
(I  l.f.  to  T.  A.  HrookB.  I'lirchniiiT  of 
ippllON,  Clly  Hull,  iindvr  Itid  No. 
3».  for  furnlBhliiK  lUO.OOO  l.f.  of  %- 
.  ■iHiidiii')!  NvroiiKliI  sli'i'l  giilviinli'd 
liter  pipe: 

I'.    E.    O'Hi.lr   tk   Conipitiiy. 
I'liien  &  Hprri'iimn. 
Itlrhiiii>nd  Hunlliiry  (•(iiiipiiny. 
.'^liMH  Di    KrIUaiii. 
Wiilwnrlh    Ciillfmnla   <Viinpiiiiy. 
rmno  ('iiiiipiiny. 

lillmiirf   Sli'rl   &    Supply   Ci...    Iiu-. 
.Vorthi-rn  ("i.llfornlii   Hardware  Co. 
I'nitcd   I'Ipc  &  Hiipply  Co. 
II.   \..   Hrcslnuer. 
Woodin  &    liltlle.    Inc. 
raclflc  ripe  Company. 
I'elroliiini    Kqtilpnient    Company. 
Stpnin  &    riumliinc  Service  <'orp. 
Kederal   I'ipe  &   Supply  Company, 
(irinnell   Company, 
c.  J,    Hendry   Comiiany. 
MnrKlii.ll-Ncwell   Snpply   ConipaM>, 
Northern    California    Hardware    and 
eel  Company. 
A.  J.  (Jle.sener  Company. 
nidH   held    under  advl.-iemenl. 


,•,  SInuson  Yard,  at  Slnuson  ai 
nmpton  Aves..  I,o.<!  AnRcle.s,  inidi 
vec.   No.    1641. 


IDS    OPENED. 

SAN    FKANCISCO.  —  Pf.cKlc    Slates 

iinstructlon    Co.,    708    Call    nidg..    at 

.;b,701.B0    submitted     low    bid     to    the 

iihllc  I'tillties  Commi.s.sion.   City  Hall 

ider  Spec.    No.    W.    D.    77,    for  layinp; 

and  8-Inch   cast   iron   main."?  in   the 

ea  from  Funston  Ave.   to  .ISIh   Ave., 

id  from  Quintart^  St.   to  Wawona  St. 

Tile  work  Involves: 

)  Excavation  and  backtlU  for  6-  and 

8-ln.   pipe,   trench   17-in.   wide  bv 

36-ln.   deep,    30,640    l.f.: 

L")  Additional  excavation  and  ba<kfill, 

480  c.y.: 
J)  Additional    pavement    removal    and 
I         replacement.    1,190    sq.    ft.; 

0  Installing  of  pipe; 

(a)  28,7.'>0  l.f.  of  6-i'n.   bell  and  .Mpigot 
\        cast  iron   pipe: 

(b)  1.890  l.f.  of  8-in.  do; 

>)  InstallinR    12.940    lbs.    fittings.   Kale 

valves,   etc. ; 
i)  Making  joints  for  pipe  and  flttinss, 

3.440    l.f.    bell    and    sp'Rot    Joints; 
n  Repavemcnt,    47.520   sq.    ft. 
Total  bid.-i  follow; 
\)  Pacific  States  Const.  Co.. 

San  Francisco  $26,701.50 

8)  E.  J.  Treacy,   S.   F 27.b30.2O 

'y\  Lowrle  Paving  Co.,  ;?.  F..   25,097.30 
0)  A.  Soda  &  Son.  Oakl.-.nd  .  28,688.50 

E)  Ch.is.  I,.  Harney,  S.  F 30.443.13 

P)   Fay  Imp.  Co.,    S.    F. ..  38,07;  30 

,Unit  bids  follow: 

(A)      (B)      (C)      (D)      (E)      (F) 

1  )..  $.36  $.335  f.35  1.35  $.46  $.5S 
f  )..  .75  1.00  .10  .75  1.00  1.00 
,'  )-  .32  .30  .30  .30  .30  .30 
ila)..  .075  .14  .05  .07  .034  11 
lb)..  .085  .145  .06  .08  .047  11 
g  )..  .01  .012.-.  .01  .01  .01  .01.-, 
l'  )•.  ■•■|9  .40  .30  .fiu  .57  117 
j  )..       .22       .225     .30       .27       .26       .2.'-. 

.  All    bids   referred   to    the   Citv    Kiit;i- 
\ftT  and  the  TWA. 


PARKS  &  PLAY- 
GROUNDS 


IIDS  WANTED 

TOCKTON,  San  Joaquin  Co.,  Cal.— 
'ntil  March  26.  4  P.  M..  bid.i  will  be 
ecelved  by  the  Stockton  Port  Com- 
lis.Mon.  City  Jiall.  B.  C.  Allln.  Sec- 
«lary,  for  furnishing  and  InstallinB 
"derground  piping,  valve.s,  fire  hy- 
ants  and  sprinkler.s  for  a  sprinkler 
y.'fem  to  sprinkle  195,000  sq.  ft.  In 
rea.  Estimated  cost.  $27,500. 
Plane  and  specifications  obtainable 
rom  above  dfflcc. 


PROJECT   APPROVED. 

fllCDMONT,  Alameda  f.'o  ,  Calif 
SKUA  lii.K  approved  appropriation  of 
f  1,-1,3,'.'.!  for  grading,  r>-e:ivftllnB,  wheel- 
ing, lining  and  levelling  of  Hampton 
School  Kite  for  playground  purpoHex 
\Vm.  I'riBk  of  the  I'iedmoiil  School 
lilstrlct  will  supcrvlHO  the  project, 
which  will  employ  one  timekeeper  and 
41    laborern. 


BIDS    WANTED 

l'(il{TP;i(Vll,I,E,  Tulare  Co.,  Cal.— 
lild-<  iir.  bi.liig  received  by  the  Cum- 
todlan,  I'ortervllle  I'ohI  Omce.  for 
seeding  and  planting  grounds  at  the 
post  ofTlce  at    Porterville, 


BIDS    WANTED. 

VIS.\MA,  Tulare  Co.,  Calif.—  UldH 
are  being  received  by  the  Custodian. 
n.  S.  Post  OfHie,  VIsalla,  for  seeding 
.iriil  ph.ntlMg  the  grounds  at  the  i)osl 
..tllce,    Visalla.  I 


CONTRACTS   AWARDED. 

1,1\I':H.\I(IH10.  .\l;iliieda  l-o.,  Cal.— 
I):iI1mi:iii  Supply  Co.,  Stll  and  It  StS., 
Sacranientn,  awarded  contract  for  pipe 
:.nd  fittings,  and  the  Atlius  Lawn 
Sprinkler  Co.,  9S1  Folsom  St.,  San 
Francisco,  awarded  the  contract  for 
sprinkler  heads  by  Veterans'  Admin- 
istration Facility,  as  follows: 

(1)  293   heavy  duty  concealed   pop  -  up 

type,     underground     rotating 
sprinkler  heads; 

(2)  818   concealed  pop-up   underground 

non-rotating   sprinkler   h  e  <•.  d  k  , 
spray  type; 

(3)  330   concealed  fixed    strip   type   un- 

derground  sprinkler   lieads  f.ir  a 
narrow  5-ft.   parking  strip: 

(4)  50  bubble  type  sprinkler  lieads   fur 

shrubbery    irrigation. 


35— 


TUNNELS 


BIDS  WANTED 

SAN  FRANCISCO— Until  April  3.  3 
P.  M.,  as  previously  reported,  bids 
will  be  received  by  the  Public  T'tilities 
Commission,  Room  2S7  City  Hall,  un- 
der Spec.  No.  W.  n.  74,  for  the  con- 
struction of  the  Crystal  Springs  Pipe 
Line  Tunnels,  to  carry  a  pipeline  ex- 
tension from  Crystal  Springs  reser- 
voir in  San  Mateo  County  to  the  Uni- 
versity Mound  Reservoir  in  San  Fran- 
cisco. 

The  work  includes  construction  of; 
two  tunnels  in  San  Mateo  County,  l' 
1429  ft.  long,  and  the  other  334  ft. 
long;  and  one  tunnel  4287  ft.  long  in 
San  Francisco  County. 

Pids  will  be  taken  as  follows: 
SKtTlON  A   (Tunnels  Nos.   1  and  2) 
II)    1775  lin.   ft.  excavation: 
|2)   1763    lin.    ft.    tunnel    lining    (.f    steil 
pipe   and   concrete. 
SECTION   B   (Tunnel  No.   3) 


ID  2293   lin.    ft.    excavation;  J^ 

(2)   22S7   lin.    ft.    tunnel   lining   of^teel 

pipe  and  concrete. 
SKCTIONS    .\-K    (Tunnels    Nos.     1,     2 
and    3) 

(1)  406S  lin.   ft.  excavation: 

(2)  4050   lin.    ft.    tunnel     cning    of   steel 

pipe  and  concrete. 

All  steel  pipe  used  shall  have  a 
iiiinim'^m  Inside    Jlameter  of  60  Inches 

Plans  and  specifications  obtainable 
at  Room  605.  San  Francisco  Water 
Department  Bldg..  425  Mason  St  ,  San 
Francisco,    upon   deposit  of   $20. 

CONTEMPLATED. 

LOS  ANC.ELF:s,  Cal.-  The  finance 
committee  of  the  city  council  h:is  un- 
der consideration  plans  to  install  a 
ventilating  system  In  the  Third  St. 
tunnel.  "The  city  engineer  h:.s  esti- 
mated the"  cost  of  the  iniprovenienl  at 
f75,000  and  operation  and  maintenancf. 
coets  at   $CO0   per   month.  ^ 


29— STREETS    AND    HIGH- 
WAYS 

CONTRACT    AWARDED. 

clll.A  <''ilNTV.  Ariz.— Hodnmun  ft 
.\lii<Vkar.  714  l-lyniouih  Roivd.  Pm- 
:ulena,  Calif.,  at  137,689  awarded  eun- 
Iruel  liy  (he  liureiiu  of  public  Koadii, 
I'hoenix,  for  grt-ding  2.ti89  mllen  of 
Sei'llon  I;  of  Route  II,  (he  Paynon- 
Colcord  Mountain  National  Forent 
Highway.  Tonto  National  F-irest,  (ilia 
County.    Arizona. 


BIOS  OPENED, 

SACRAMENTO  COUNTY,  Calif.  — 
Healy-TlbblltH  Coniil.  Co..  64  Pine 
St.,  San  Francisco,  tl  $17,361  submit- 
ted low  bid  to  the  Slate  Highway 
Commlsalon.  Sacramento,  for  con- 
structing 0.3  mile  of  riprap  slope  pro- 
tection in  Sacramento  County  between 
Rio    Vista    Bridge   and    Frceport. 

The  work  involves: 

(1)  I   lot  cler-rlng  and  grubbing; 

(2)  3300  c.y.   local  borrow; 

(3)  8500  tons  riprap,   based   on   weight 
of  130  lbs.   per  solid  dr>-  cu.  ft. 

Total  bids  follow: 
(.\)    Healy-Tibbitts  Const.   Co.,   S.   F.. 

$17,361.00. 
(H)   Basalt  Rock  Co..   Napa.   $17,615.00. 
(C)  Hutchinson  Co.,  Okland.  $17,713.98 


(D)    RIake    Bros.    < 
$19,940.60. 
Unit  bids  follow: 


Sf.n    Francisco. 


(A)           (B) 

(C) 

(D) 

(I) 

.    $  50.00     $150.00 

$  S0.OO 

$  80.00 

(2) 

.39             .40 

.42 

.50 

(3).. 

1.C75         1.89 

1.70 

1.8S 

(4) 

168.00       150.00 

168.00 

170.00 

BIDS    OPENED 

KLICKITAT  COUNTY.  Washing- 
Ion— Brent  Sturgill  Co..  Inc.,  College 
Place,  Wash.,  at  $33,543  submitted  low 
bid  to  the  Bureau  of  Public  Roads, 
316  New  Post  Office  Bldg.,  Portland, 
for  constructing  the  Mt.  Adams  High- 
way Reconstruction  Grading  and  Sub- 
grade  Reinforcement  Project  FHEC-17 
Al,  National  Forest  Road  Project  lo- 
cated within  the  Columbia  I«lional 
Forest,   Klickitat  County,  Waaiygton. 

The  length  of  the  proJect^s  ap- 
proximately 3.343  miles  reconstruction 
grading:  1.793  miles  betterment  and 
5.136  miles  subgrade  reinforcement. 

( 'omplete  bids  foll»w: 
Brent   Sturgill     Co..    Inc..      Col- 
lege   Place,    Wash $33,543 

E.    Hefty.    Portland 33.481 

Fred   G.    Redmon.    Yakima 35,049 

C.    E.    O'.Veil   Co.,    Inc..    Steven- 

.son.   Wash 35,214 

!■•     c.    Dillard,    Medford 37,552 

i:iliott  &  Co..   Inc.,   Seattle 38.622 

.loplin   &   Eldon.    Portland 39,249 

United    Contracting    Co.,    Port- 
land     „ 39,387 

L.     Coluccio.    Seattle 39.540 

L.   Romano  Engr.  Corp..  Seattle  43.044 
Lidral  Constr.  Co..   Seattle 44.344 

Bids  held  under  advisement.  1 


CONTRACT    AWARDED. 

.MOHAVE  COUNTY.  Arizon;.  — H.  J. 
Hagen,  Globe,  Ariz.,  at  $110,506  was 
awarded  contract  by  the  Bureau  of 
Public  Roads.  San  Francisco,  for  grad- 
ing ;.nd  placing  selected  material  sub- 
grade  reinforcement  on  approximately 
2.357  miles  of  Section  D  of  Federal 
Lands  Highway  Project  No.  J,  the 
Kingman-Boulder  Dam  Highway.  Mo- 
have <-ounty.  .Arizona, 


CONSTRUCTION     DELAYED. 

LOS  ANGELES,  Calif— The  agree- 
ment between  the  county  supervisors 
and  the  West  Slope  Const.  Co.  for 
cessation  of  construction  on  San  Ga- 
briel Dam  No.  1,  originally  for  120 
days,  was  extended.  March  12  for  A  pe- 
riod of  90  days  from  thct  date. 
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BIOS  WANTED 

KLAMATH  COUN'TY.  Ire  -  Vi.til 
April  3.  10  A,  M..  bids  will  be  re- 
ceived by  the  Bureau  of  Tubllo  Roads. 
316  New  Postoffioe  Uldg..  Portland,  for 
improving  the  Crater  Lake  Xatlon<.l 
Park.  East  Entrance.  Lost  Creek  Ran- 
(rer  Statlon-Kerr  Notch  Section;  Rim 
Road-Lodge-Diamond  Lake  Junction; 
DIumond  Lake  Road.  Junction.  North 
Entrance.  Project  PEC-5-02.  B  bi- 
tuminous surfacing  and  PEC-7-A  an'l 
S  bltimiinous  surfacing.  National  Park 
Project,  located  within  the  Crater 
Lake  Ni-tional  Park,  Klamath  Coun- 
ty.  Oregon. 

The  length  of  the  project  is  approx- 
imivtely  4.658  miles  (PEC  -  5  -  A2.B) 
and  13.738  plus  0.S17  Parking  Areas 
<PEC-7-A   and    S). 

The  work  involves: 
(  1)  1.200  c.y.    unelaeeifled   excavation; 
(  2)  4,000   c.y.   mi.   overh£.ul; 
(   3)   400   M.   gals,    watering; 
(   4)   40  days  roller  operation; 
(  .1)    200   tons    SC-2   grade   liquid   i.sph. 

in  prime; 
(  6)   1.000    tons'   RC-3   grade    liquid    as- 

phaJt   in    mixture; 
(  7)   17.5    tons    RC-3    grade    liquid    i.s- 

phalt  in  seal; 
<   !!)   19.10S   miles   preparation   of  rdwy. 
(  9)   25.000    tons   bituminous    mixture: 
(10»   1.400  c  y.  loart-ng  and  placing  fill- 
er and  stockpiled  surfacing; 
(11)   900  c.y.   stone  chips   (seal). 

Plans  and  specifications  obtainable 
from   above  office  upon  deposit   of  $10. 


BIDS    WANTED 

ESMERALDA  and  Mineral  Counties, 
Nev.— Until  March  27,  2:30  P.  M..  bids 
will  be  received  by  the  Nevi.da  State 
Highway  Directors.  S.  C.  Durkee.  State 
Highway  Engineer.  Heroes  Memorial 
Bldg..  Carson  City,  for  the  construc- 
tion of  a  portion  of  the  State  Highway 
system  in  Esmeralda  and  Mineral 
Counties  from  Couldale  to  Rhodes,  a 
length   of  20.86   miles. 

The  work  involves; 
(  1)   756  l.f.  remove  culvert  pipe; 
(  2)   40  each   remove  culvert  headwalis 
(  3)  65.880  c.y.  roadway  excavation; 
(  4)   35.804  sta.   yds.  overhaul; 
'  5)   31.121    c.y.   select   borrow; 
(  6)   2.770   c.y.    structural    excavation; 
(  7)   20.86   miles    subgr.-.de; 
(  8)   20.86    miles    finishing    roadway; 
(  9)  84,500    tons    crushed    g  r  ;.v  e  1    or 
stone  surface; 

(10)  280  c.y.  Class  A  concrete; 

(11)  73  c.y.  Class  B  concrete- 

(12)  30.900  lbs.  structural  steel; 

(13)  4.8  MFBM  redwood; 

(14)  706  l.f.   18-in.  CMP; 

(15)  842  l.f.  24-in.  CMP; 

(16)  158  l.f.  30-ln.  CMP- 

(17)  406  l.f.  36-in.  CMP; 

(18)  36    l.f.    1.5xl.5-ft.    laminated    cul- 

vert ; 

(19)  215  l.f.   2x2-in.  do; 

(20)  151   If.  3x2-ft.  do; 

(21)  68  If.  double  Sx4-ft.       do; 

(22)  30  l.f.  relay  culvert  pipe; 

(23)  81   each   move   pipe   culvert   head- 

walls; 

(24)  94  each  monuments; 

(25)  Lump  sum.   railror.d  crf>ssing. 
Plans    and    specifications    obtainable 

from  the  above  office  upon  deposit  of 
$5.  of  which  $2.50  will  be  returnable; 
and  on  file  at  the  ofllce  of  the  Bureau 
of  Public  Roads.  807  Sheldon  Bldg., 
461   Mi.rket  St..  San  Francisco. 


BIDS  OPENED 

MADERA  COUNTY.  Cal.— Peninsu- 
la Paving  Co.,  9  Main  St..  San  Fran- 
cisco, at  J5.643.16  submitted  low  bid 
lo  the  Bureau  of  Public  Roads,  807 
Sheldon  Bldg..  461  Market  St..  San 
Francisco,  for  bituminous  tret.tment 
(light  surface  application)  on  approxi- 
mately 4.2RS  miles  of  Section  A  of 
Route  74.  the  North  Fork  National 
Forest  Highway,  Sierra  N.-.tlonal  For- 
est, Madera  County. 

SWs  were  tajfer  as  follo-n-s; 


(1)  C6.400    gals,    haul,    apply    and    mix 

Government    furnished    asphaltic 
road  material.   Type  SC-2; 

(2)  2350  gals.   h;.ul  and   apply  Govern- 

ment   furnished    liquid    asphaltic 
road     material.     Type     SC-2     l'> 
shoulders  and  dikes. 
Total  bids  follow: 

(A)  Peninsula   Paving  Co..    San   l-'  an- 
cisco,   J5,643.15. 

(B)  Grf.nlte    Const.    Co.,    Watsonv'lie. 
$5,772.01. 

(C)  A.    Teichert    &    Son,    Inc..    Sacra- 
mento, $6,164.00. 

(D)  Tiffany  Const.  Co..   San  Jose,   $6.- 
446.00., 

(E)  Engineer's   estimate.    $5,429.50. 
Unit  bids  follow; 

(A)         (B)        (C)       (D)      (E) 

(1) $.0828     $.0845     $.09     $.09     $.08 

(2) 0618       .0686       .08       .10       .0.-| 

Rids  held  under  advisement. 


PROJECT    APPROVED. 

COALINGA,  Fresno  Co..  Cal.— SER/i 
has  approved  appropriation  of  $4,780 
for  street,  alley,  gutter  and  pipeline 
improvements  in  (he  City  of  Coalinga. 
Arthur  BIj>nk  will  supervise  the  pro.i- 
ect.   which  will   employ  78   laborers. 


PROJECT    APPROVED. 

OAKLAND,  Alameda  Co..  Calif.— S 
ERA  has  approved  appropriation  of 
$29,039  for  construction  of  concreie 
curb  in  District  No.  2.  Oakland,  -rhas. 
Reed  will  supervise  the  project  wl  i.?h 
will  employ  one  timekeeper  .-.nd  TiP  la- 
borers. 


BIDS   OPENED 

ANTIOCH.  Contra  Costa  Co..  Cal.— 
Lee  J.  Immel.  1031  Evelyn  SI..  Berke- 
ley, at  $3,235  submitted  low  bid  to  the 
.A.ntioch  City  Council,  J.  E.  McElheney 
City  Clerk,  for  the  improvement  of 
Fourth  Street  between  I  an.l  O  Sts.. 
consisting  of  grading,  curbing,  pav- 
ing, etc. 

Complete   bids  follow: 

Lee  J.    Immel.   Berkeley $3,235.00 

HelwIg  Const.    Co..    Sevastopol  3.591.'.0 

Peres  &  Gatto,  Richmond 3.6S9.5'i 

Hes.fey-Moore  Co..   Oakland 3.963  40 

U.  B.  Lee.   San  Leandro 4,432.00 

Ransome  Constr.   -tlo. ,   Emery- 
ville   4.969.12 

Rids  forwarded  to  the  Sti.te  High- 
way  Commiss'on    for  approval. 


CONTRACT  AWARDED 

&.AN  MATEO  COUNTY.  Cal.— Pen- 
insula Paving  Co..  9  Main  St..  San 
Francisco,  at  $114,834.10  awarded  con- 
tract by  the  State  Highway  Commis- 
K'on.  Sacramento,  for  7.1  miles  of 
pradine  and  surfacing  with  bitumi- 
nous treated  crushed  gravel  or  stone 
or  crusher  run  base,  in  San  Mateo 
County,  between  Thornton  and  Daly 
City. 


PREPARING    PLANS 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
.\ssistant  City  Engineer  R.  J.  Brady 
is  preparing  plans  for  the  resurfacing 
of  1.37  miles  on  N-Hhirteenth  Street, 
from  Santa  Clara  St.  to  the  north  city 
limits. 

The  work  will  be  financed  out  of 
the  city's  share  of  &tate  gas  tax  funds 


AWARD    RECOMMENDED 

MADERA  COUNTY.  Cal.— Award  ef 
contract  to  the  Peninsula  Paving  Co.. 
9  Main  St.,  San  Francisco,  at  $5643.15 
for  bituminous  treatment  (light  sur- 
face application)  on  approximately 
-1.288  miles  of  Section  A  of  Route  74, 
the  North  Fork  National  Forest  High- 
way, Sierra  National  Forest.  Madera 
County,  has  been  recommended  by 
District  Engineer  C.  H.  Sweetser,  U. 
S.  Bureau  of  Public  Roads,  San  Fran- 
cisco. 


COMPLETE   BID   LISTING 

SAN  DIEGO  COU.ITY'.  Cal.— V. 
Dennis  Constr.  Co..  3911  6th  Avem 
San  Diego,  as  previously  reporte 
submitted  low  bid  to  C.  H.  Puree; 
State  Highway  Engineer.  Los  Ai 
geles.  March  14.  at  $38,999.26  (or  higi 
way  construction  in  San  Diego  Cou) 
ty,  between  Emerald  Ave.  and  ea 
city  limits  of  El  Cajon,  about  0.8  mi 
in  length  to  be  graded  and  paved  vri' 
asphalt  concrete,  involving: 
(  1)  S    each    trees    and    stumps    to 

removed; 
(   2)   2400    cu.    yds.     roadway    excav: 

tion.    unclass.; 
(  3)  760  cu.   yds.  imported  borrow; 
(  4)  5800   station  yds.   overhaul: 
(   5)   260   cu.    yds.    structure   excav.; 
(   6)   S200    sq.    yds.    subgrade    for  pav 

ment; 
(  7)   15,100    sq.     yds.      asphaltic     paii 

binder; 
(  8)   5900   tons   asphalt  concrete; 
(    9)   65  cu.  yds.    Class  A  Portland  ci 

ment    concrete    (structures);    .■ 
(10)   195  cu.  yds.  Class  A  Portland  cil 

ment  concrete   (curbs,  sidewall' 

and    sidewalk    connections); 
111)   1)300   lbs.   bar   reinforcing  steel; 
(12)   4S  lin.   ft.   IS-in.  CM. P.; 

(15)  645   lin.    ft.    existing   culvert  pip 

to  be  removed  and  salvaged;    : 
(14)   115    lin.    ft.    existing    culvert   pip 
to    be    removed,    cleaned    and   n 
laid; 

(16)  200    M.    gals,    water; 

(16)   24    tons    fuel    oil    (detours); 
(K)   72  tons  fuel   oil    (shoulders); 

(18)  11.000   sq.    yds.   preparing,    mixin 

and   shaping  shoulders; 

(19)  -175    cu.    yds.    concrete    to    be   rt 

moved  and  disposed  of; 

(20)  3    each    cast    steel      frames      an 

covers   for   drop   inlets; 

(21)  41  lin.  ft.   ornamental  iron  railin 

(22)  22   stations   finishing  roadway. 
Total   bids  follow:  , 

(A)  V.    R.    Dennis     Constr.     Co.,   Sa? 

Diego,  $38,999.25.  i 

(B)  R.    E.    Hazard      Contr.    Co..      Sar 

Diego.    $39,525.00. 

(C)  Daley    Corp.,       San      Diego,    $39,:' 

912.70. 

(D)  Griffith  Co.,    San  Diego,   $43,234.  i-  . 
I'nit   bids   follow;  ,, 

(A)         (B)         (C)         (D)  ili 

(  1) $20.00     $10.00     $15.00     $25.0'>'l 

(  2) 1.00     .75     .55    .7  B 

(  3) 1.25    1.25    1.05    l.M'^'- 

(  4) 05     .02     .01    .6 

(  5) 2.50    1.60    1.00    2.0' 

(  6) 20     .10     .15    .1 

(  7) 03     .04     .03    .0 

(  8) 3.30    3.66    4.15    4.1- 

(  9) 35.00   30.00   20.00   35.0 

(10) 22.00   25.00   15.90   2O.0 

(11) 10     .10     .08    .V 

(12) 5.00    3.00    3.00    4.5 

(13) 1.00    1.50    2.00    2.0' 

(14) 2.50    2.60    2.50    3.0' 

(15) 1.00    2.00     .50    1.5i 

(16) 15.00       20.00       11.50       18.0' 

(17) 10.00       10.00       10.60       15.0' 

(18) 05  .10  .06  .0- 

(19) 3.96         2.00         4.50         4.0' 

(20)... 25.00       40.00       50.00       35.01 

(21) 10.00         8.00         6.50       12.01 

(22) 20.00       10.00       10.00       10.01 


BIDS   WANTED 

STOCKTON.  San  Joaquin  Co.,  Cal 
—Until  April  2,  4  P.  M..  bids  will  b( 
received  by  the  Stockton  Port  Com- 
mission. City  Hall.  B.  C.  Allin.  Secre- 
tary, for  building  extensions  to  rail- 
road, drainage  and  road  s.vstem.  foi 
the  Stockton  Port  District. 

Estimated   cost   $9500. 

Plans  and  specifications  obtainablt 
from  the  above  office  upon  deposit  o) 
$20.  which  amount  will  be  refunded  Ir 
full  upon  return  of  the  plans  and 
specifications  accompanied  by  a  pro- 
posal; if  unaccompanied  by  a  proposal 
$10'  •\ttll   be   refunded. 
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t.NTRACT    AWARDED 

MAMdN  CorNTY,  OlVKOll-J.  •■ 
.mpll.n.  M.-Mlnnvlll...  nl  133,609 
/ardctl  lontrncl  l.y  tin-  i  tokoii  StiiU- 
rKliwiiy  (:<iiiinil»«l"n.  I'oiIIhikI,  for 
(7  mile  oil  mnt  surfntc  trenlnicnt; 
.  nillc»  HlirfnclnK  «n(l  piiK-lrHllon 
(lie  l.ltiiniliKHiB  inni'inluin  wiuiing 
.'ifBce  iind  furnishing  cruHhcd  rock 
.  urBV.l   In   MlMckpllcs  on   the  Sulem- 

InRlo  Civi'k    Sirllnn   of    Mornln|j«ldo 
,.onilary  Hlnhwiiy  In  Miirli.n  County; 

S.P.W.    IToJi-i-l     No-     NHS    243. 

ONTRACT    AWARDED 
WASCO    C'DI'NTY,     Orpgon— I'Mclf- 
n-WevRiindt    Co..    1308   S.    W.    Front, 
.rtlnn<I,   «t    ISK'ISS  awarded   COTitract 

(hr  (iroKon  Stute  IllKh««y  Com- 
mlnn,  Portland,  for  1.2;i  miles  grad- 
4(,  Burfarlng,  and  p.-nolratlon  type 
liinilnou.i  niaradam  wearing  surfaee 
1(1  432  lln.  ft.  of  puvenicnt  widening 
Ml    surfacing   on    the    West    Bntrance 

The  Pallcs  Section  of  Columbia 
ivcr  Highway,  In  Wasco  County.  U. 
iP.W.    Projecte    No.    NHK    36-A    and 


class. 


IDS  WANTED 

YOl.o  CoCNTY,  Cal.— Until  April 
2  r.  M  ,  liids  will  he  received  hy 
/(•  State  Highway  Commission,  Sac- 
iinento,  for  abnnt  n.6  mile  in  length 
.  be  graded,  the  present  pavement 
,  be  widemd  with  crusher  run  base, 
nd  plant  mixd  surfacing  (medium 
iring  type)  to  be  constructed  over 
le  existing  pavement  and  the  crushf-r 
'm  base.  In  Yolo  County.  In  the  City 
!  Woodland,  between  the  south  city 
mils  and  Main  Street. 
The  work  Involves: 

'D   5    each    trees    removed     and    dis- 
posed of; 
'  2)  130  M.  gals,  wj.ter; 
'  $)  4. son   c.y.    rdwy.    excav.,    u 
,4)  4.200  c.y.    Imported   borrow; 
I  5)  350  c.y.   struc.   excav.; 
;  «)  2,000  tons   crusher  run   base; 
I  7)  2,600    tons    mineral    aggregate 

(plant    mixed    surfacing); 
'  8)  135    tons    liquid    asphUt    MC-4    or 
MC-5    (plant    mixed   surfacing); 
9)  12  tons  liquid   asph.   MC-2    (prime 
coat); 
!10)  12  tons  do  MC-3  (seal  coat); 
111)  105    tons    stone    screenings     (seal 
I  coat): 

,12)  50   c.y.   Class    A   PortU.nd    cement 
I  concrete    (track   pavement); 

ilS)  IS. 000  lbs.  bar  reinf.  steel   (struc- 
[  tures  and  track  pavement); 

14)  7    c.y.    Class    .-V    Portland    remenl 
1  concrete    (structures); 

[16)  3«  l.f.  S-ln.  CMP; 
fl6)  576   l.f.    12-in.   CMP; 
1 17)  40  l.f.  24-in.  perforated  met:.l  pipe 

(sumps): 
1-18)  260  c.y.  Class  A   Portland   cement 
[  concrete  (curbs  and  gutters); 

ri9)  fi  200  sq.  yds.   paint  binder; 
''20)  30  c.y.    asphalt    concrete    removed 
'  from  existing  pavement  and  dis- 

posed of; 
(21)   100   c.y.    salvaged    macadam    side- 
walks; 
(2!)  6  each  cast  steel  frames  and  cov- 
ers for  drop   Inlets. 
Plans    and    specifications    obtainable 
from    the    above    office    and    on    file    at 
the  ofldce   of   the   nistrict    Engineer   in 
,San    Franciscii.    I.c.s    .Angeles,    and    tbi' 
[district  in  which  the  work   is  situ,-. ted. 

•BIDS   WANTED. 

MALHEl-R  Cm'NTY.  rire.  —  Lentil 
March  2!!.  n  A.  M..  bids  will  he  rt - 
ceived  by  the  Oregon  State  Highway 
Commission,  R.  H.  Haldock,  State 
Highway  Kngineer.  Auditorium,  third 
noor.  Public  Service  Pldg..  Portland, 
for  2.36  mih-s  grndine  on  the  Mallov 
Ranch-Idaho  State  Line  Section  of  I- 
O-X  Highway.   V. S.P.W.    Project   XRP 

'251.  in  Malheur  County. 

The  work  Involves  approximately 
41.000  c.y.  exci.vatlon  and  2.800  c.y. 
roadbed   topping. 


I'hin«  and  »p»clt1catlonii  oUtulnnlilr 
fiiim  the  Slate  Highway  Commliiiilon, 
Honm  322,  State  Uttlc.  Hldlf..  Ht.lciii, 
„p„„    dep.Mit    ..f    J5.  ' 


PLANS    APPROVED 

Al.A.MICUA,  Alameda  Co..  Cal.— The 
city  Planning  ConinilHslon  hn»  ap- 
pnived  plans  for  the  conHtructlon  of  a 
Yacht  harbor  1000  foi-f  long  and  700 
(ei't  wide,  with  ample  berthing  space 
for  200  yachts,  to  bi-  located  at  the 
western  end  of  the  Southern  PacHlc 
mole.  City  Manager  Walter  Koetl'.z 
will  recommend  project  for  ImnK'dla'e 
.  I  instruction. 

BIDS   WANTED. 

SISKIYOI!  COUNTY.  Calif.  —  Until 
.\l.ril  I".  2  P.  .M.,  bids  will  be  re- 
,  lived  by  the  State  Highway  Com- 
mission, Sacramento,  for  about  12.5 
miles  grading  In  Siskiyou  County  be- 
tween Cougar  and  Horse  Thief  Creek. 

The  work  Involves: 
1    1)   65    acres    clearing     ;.ud     grubbing 
right    of   way    inside    slope   lines; 
I    2)    130   acres   clearing    highway    right 

of  way  outside  slojie  lines; 
(    3)   200,800  c.y.   rdwy.   excav..   nnclass. 
(   4)   937.000   sta.    yds.    overhaul; 
(   5)  800  c.y.  ditch  and  chs.nnel  excav. 
(   6)  88,000  c.y.    Imported   borrow; 
(  7)  900   c.y.    struct,    excav.; 
I    S)   659    sta.    finishing   rdwy.; 
I    !))   11.600  lbs.  bar  reinf.   steel   (struc.) 

(10)  162  c.y.  Class  A    Portland  cement 

concrete    (structures); 

(11)  76  l.f.  12-ln.  CMP; 

(12)  1,116  l.f.   18-in.  CMP; 

(13)  108  l.f.  24-ln.  CMP; 

(14)  52  l.f.   30-ln.   CMP; 

(15)  lOS  l.f.  48-iii.  CMP; 

(16)  40  l.f.   60-ln.   CMP; 

117)  92  each  monumenis  complete  in 
place. 
Plans  and  specifications  obtainable 
from  the  above  office  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Francisco.  T,os  Angeles,  and  the 
district  in  which  the  work   is  situ.-.ted. 


BIDS   WANTED. 

HOOD  RIVER  CO..  oienon.— Cnlil 
.March  28,  9  A.  M.,  bids  will  be  re- 
ceived bv  the  Oregon  State  Highway 
Comms.sion.  R.  H.  Haldock,  State 
Highway  Engineer,  .Vuditorium,  third 
lloor.  Public  Service  HUlg..  Portli.nd, 
fur  0.91  mile  grading  and  penetration 
Ivpe  bituminous  macadam  wearing 
M.rface  on  the  Casci.de  Uocks  Sec- 
lion  of  Cnlumbia  River  Highway.  U. 
S.  P.  W.  Project  NRH  174-R  in  Hood 
Kiver  County. 

The  work  involves  approximately 
19  000  c.y.  excavation;  7.200  l.f.  con- 
crete curb;  9.000  c.y.  pit -run  gravel 
sub-base  and  shoulder  m;.terials.  and 
19.000  sq.  yds.  penetrNtion  type  bll- 
lunT'nous   macadam    wearing   surface. 

Plans  and  specifications  obtainable 
frr)m  the  State  Highway  Commission, 
Room  322,  State  Office  RIdg..  S:.lem, 
upon   deposit    of  $5.  ' 


BIDS   WANTED 

SAX  FK.VXCISCO.— Until  .\pril  ::. 
2:30  P.  M..  bids  will  be  received  by 
the  Tiepartment  of  Public  Works,  Rni. 
351,  City  Hall,  for  the  improvement 
nf  Fitzgerald  .We.  between  Jennings 
St.  and  Third  St.,  including  the  cross- 
ing of  Fitzgerald  Ave  and  Keith  St.. 
by  grading  to  official  line  and  sub- 
grade.  Estim;.ted  cost,  $2,500. 
The  work  involves: 

(1)  4.500  c.v.  grading   (excavation); 

C)  110   c.v.    grading    (embankment); 

(31   632    l.f.     12-in.     vitrified    clay    pipe 
sewer,  in  place; 

(4)  46   12xG-in.    vitrified   clay   pipe    ■  T 

branches   in   pU.ce; 

(5)  1    brick  calehbasin.   complete; 

(6)  35  l.f.   10-ln.  vlt.   clay  pipe  culvert. 

In   place; 
(7>   2  brick  manholes,  complete. 

Plans  and  speciflcations  obtain.'.ble 
at  Boom  351.  City  Hall.,  up.pn  deposit 
of   $10.00.  •  ' 


BIDS  WANTED 

KITTITAH  OjUNTY,  W«»h.— Until 
April  2,  10  A.  M..  bid*  wlM  be  rteeivcd 
by  L.  V.  .Murrow,  Ulrecijr  of  Hlgh- 
way«,  ol>mplu,  for  pavlnn  wUh  Por'.- 
Ii.nd  cement  concrete  and  oaphullk' 
concrete  about  0.4  mile  and  cjniilrucl- 
Ing  a  steel  girder  undercruh»ing  of  thk 
C.  M.  SI.  P.  &  P.  U.  It.  Co.  ir.ick.  on 
Stale  Koad  No.  7,  In  the  cil  v  of  El- 
lenKburg.  U.SP.W.  Project  No-.  NIt.M 
148-lJ  and  .NRH  148-B.  in  Kltillan 
County. 

The  work  Involves  about  16.850  cu. 
yds.  of  excavation  and  gitvc  Ir.r- 
row;  6090  sq.  yds.  I'onland  ceni'-nl 
concrete  pavement;  306  tons  Mspha'lle 
concrete  pavement;  2171  lln.  ft.  pipe 
culverts;  510  cu.  \d«.  coni-r-te;  i7".- 
000  lbs.  structural  steel;  1920  lln.  ft. 
pre-casi  concrete  pibng,  and  other 
Items. 

Plans  i.nd  specifloitlons  obia.nable 
from  above  office  upon  deposit  of  $2. 


BIDS   WANTED 

THURSTON  COUNTY.  Wash.— Un- 
til April  2.  10  A.  M..  bids  will  be  re- 
ceived by  L.  V.  Murrow.  Director  of 
Highways,  Clynipi)i,  for  paving  with 
Portland  cement  i  .nciete  .-ind  '-on- 
structlng  a  portinn  of  a  concrete 
bridge  on  about  0.1  mile  of  State 
Ro:.d  No.  9,  West  Fourth  St.  Bridge 
Revision  and  Har-i.von  and  P.<.(,-ers 
Wenue  intersection  :n  the  City  of 
Olympia,  U.S.P.W|  Hroje -t  No.  NRM 
200-A.    In    Thurston   County. 

The  work  involves  about  1320  sq. 
yds  J'ortland  cement  concrele  pa\e- 
inent;  226  lln.  ft.  pine  ..ulveris.  333  cu. 
yds.  concrete.  1160  lin.  ft.  prc-cast 
concrete   piling  and  other  items. 

Plans  and  specifl.  aliens  obtainable 
from    above   office    upon   deposit   of   42. 


BIDS   WANTED 

DOUGLAS  COUNTY.  Oregon— Until 
March  28.  9  A.  M..  bids  will  be  re- 
ceived bv  the  Oregon  State  Highway 
Cominission.  R.  H.  Baldock.  State 
Highway  Engineer,  Auditorium,  third 
door.  Public  Service  BIdg..  Portland, 
for  0.61  mile  pavement  widening  and 
resurfacing  on  the  Roseburg  Section 
of  Pacific  Highway,  U. S.P.W.  Proj- 
ects NRM  78-C  and  7S-D  in  Douglas 
County.  , 

The  work  involves  opproximately 
:i;oo  lin.  ft.  concrete  curb;  3600  sq. 
yds.  Portland  cement  concrete  pave- 
ment; 600  sq.  yds.  Portland  cement 
concrete  base,  and  1600  tons  ahphaltlc 
concrete. 

Plans  and  specifications  obtainable 
from  State  Highway  Commission.  Rm. 
;!22.  K-late  Office  BIdg..  Salem,  upon 
deposit  of  $5. 


BIDS    WANTED 

COOS  COUNTY,  Oregon— Until  Mar. 
•>».  9  A.  M..  bids  will  be  received  by 
the  Oregon  State  Highway  Commis- 
sion, R.  H.  Baldock,  State  Highway 
Engineer,  Auditorium,  third  floor. 
Public  Service  BIdg..  Portland,  for 
0.34  mile  pavement  widening  and  re- 
surfacing on  the  Golden  Avenue- 
.lohn.son  Avenue  Unit.  Marshfleld  Sec- 
lion  of  Oregon  Coast  Highway.  U.S. P. 
W.  Project  XUM  141-F.  in  Coos 
County. 

The  work  involves  approximately 
1200  sq.  yds.  Portland  cement  con- 
crete pavement  and  6000  sq.  yds.  as- 
phaltic    concrete    reeurfacing. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Room  322.  State  Office  BIdg..  Salem. 
upon  deposit  of  $5. 

PROJECT    APPROVED 

LODI.  San  Joaquin  Co.,  Cal.— SERA 
liaK  approved  a  supplemental  appro- 
priation of  $»2:u  for  constructing 
curbs,  gutters,  sidewalks  and  drive- 
wavs  in  the  City  of  Lodi.  C.  H.  Saw- 
yer will  supervise  the  project  which 
will  employ  ajjaborers.  .•.■■! 
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PACIFIC    CONSTRUCTOR 


MINERAL  &  LYON  COUNTIES,  NEV.— 28.05  Mi.  Highway  Constr.  (State) 


illXEKAL.  Lyon  and  Churchill  Cos.. 
Xev. — Fredrickson  &  Watson  Const. 
Co..  Fredrickson  Bros.,  and  Jones  & 
King.  S73  81st  Ave..  Oakland,  at  $1G7- 
847.83.  :.s  previously  reported,  sub- 
mitted Ipw  bid  and  awarded  contract 
l>y  the  Nevada  State  Highway  Direc- 
tors. S.  C.  Durkee.  State  Highway 
Engineer.  C;.riBon  City.  March  13.  for 
construction  of  a  portion  of  the  State 
highway  system  in  Mineral.  Lyon  and 
Churchill  counties,  between  Schure 
and  9.6  miles  south  of  Fallon.  Rout.' 
lA.  Sections  A.  CI.  and  C2.  a  length 
of  28.0.5   miles. 

The  work  invulves: 
(   1)  892  I.f.    remove  culvert   pipe; 
(  2)  116. 3S0  c.y.  roadway  excavation: 
(  3)   189.650    yd.    sta.    overhaul; 
(  4)  53.095  c.y.  select  borrow; 
(  5)  1.155  c.y.   structure   excavation; 
(  S)   28.017    miles   subgrade; 
(  7)   28.046   miles  finish    roadway: 
(  8)   97.440  Ions  crushed  stone  or  grav- 
el  surface : 


(  ») 
(10) 

(U) 
(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 
(19) 
(20) 


(22) 
(23) 
(24) 
(25) 

(26) 

(27) 

(28) 
(29) 


122   c.y.   Class  A   concrete: 

97  c.y.  Class  B  concrete: 

14.700  lbs.  reinforcing  steel; 

36.9   M.   ft.    BM  redwood; 

1.190   I.f.    18-ln.   CMP; 

192  I.f.  24-ln.  CMP; 

66  I.f.   30-in.   CMP: 

108  I.f.  36-in.  CMP; 

246  I.f.   relay  culvert   pipe; 

130   each   monuments; 

108  I.f.   18-in.  concrete  pipe: 

514  If.  1.5xl.5-ft.  laminated  cul- 
vert; 

80    I.f.    2x2-ft.  do; 

140  I.f.   3x3-ft.  do; 

34   If.    3x3-ft.  do: 

lump   sum   railroad    crossing; 

10  each  remove  culvert  headwalls 
(concrete) ; 

14  each  remove  culvert  headwall.^ 
(dry   rubble); 

514.573  gals,  asphalt  load  mate- 
rial,   type   SC2; 

184.71   tons  do,   Type   MC2: 

28.046   miles   roadmix. 


Total  bids  follow: 

(A)  Fredrickson  &  Watson  Const.  Ci 
Fredrickson  Bros,  and  Jones  ai 
King.    Oakland.    Cal.,    $167,847.83. 

(B)  Peninsula  Paving  Co..  Fallon,  N' 
vf,da,  $179,869.82. 

(C)  Nevada  Rock  &  Sand  Co.,  Sett 
$186,175.80.  ,  I' 

(D)  George  Flench,  Jr..  Stockton,  Ci^' 
$186,193.56.  ;' 

(E)  Olof  Nelson,  Logan,  Utah.  JlJOl 
719.35. 

(F)  lebell    Const.     Co.. 
$191,008.51. 

(G)  Dodge   Const..    Inc. 
752.21. 

(H)  Jack  Cassun.  Hayw 
(I)    A.    Teichert   &    Son; 

$197,380.63. 
(J)     Utah    Const.     Co., 

$198,079.07. 
(K)    George    Pollock   Co 

$198,568.20. 
(L)    Engineer's    estimate,    $198,493.23. 
Unit  bids  follow; 


Carson    Cit. 


Falln 


$192; 


ird,  $194,325.;. 
.    Sacramenb 


Ogden,    Utal 


;acrament^ 


(  3) 
(  4) 


(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 
(19) 
(20) 
(21) 
(22) 
(23) 
(24) 
(25) 
(26) 
(27) 
(28) 
(29) 


(A) 


1.00 

125.00 

125.00 

.53 

20.00 

23.00 

.05 

90.00 

1.65 


2.50 

3.65 

4.20 

6.30 

7.30 

300.00 

10.00 

4.00 

.06 

23.00 

450.00 


(B) 

$       .70 

.26 

.02 

.40 

1.50 

100.00 

165.00 

.48 

26.00 

25.00 

.06 

120.00 

2.00 

2.50 

3.50 

5.50 

.50 

2.50 

3.00 

2.75 

3.50 

5.50 

6.00 

450.00 

10.00 

2.00 

.062 

25.00 

475.00 


(C) 


1.60 

100.00 
100.00 


25.00 

.07 

100.00 

2.25 

3.00 

3.75 

5.00 

.75 

3.00 

4.50 

4.00 

4.60 

6.60 

7.50 

:!00.00 

5     .00 

4.00 


22.00 
500.00 


(D) 
$     l.OD 

.30 

.02 

.40 

l.B) 

50.011 

100.00 

.53 

30.0) 

30.00 

.0< 

110.00 

1.75 

2.7.-; 

3.50 

5.5  1 

l.Oo 

4.00 

3.00 

3.0(1 

4.00 

5.50 

7.00 

500.00 

10.00 

5.00 

.06 

23.00 

400.00 


(E) 
$     1.00 


100.00 
100.00 


100.00 
1.50 
2.30 
3.00 
4.50 
.50 
4.00 
2.50 
4.00 
5.00 

fl.oo 

7.00 

200.00 

3.00 

5.00 

.06 

22.50 

600.00 


(F) 


100.80 
150.00 


30.00 
30.00 


5.00 
1.00 
3.50 
2.30 
3.00 
4.00 
5.00 
7.00 

450.00 

6.00 

1.50 

.06 

22.50 

450.00 


(G) 
?     1.00 


1.00 
100.00 
150.00 


110.00 
2.00 


1.00 
3.00 
3.23 
3.50 
4.60 
6.76 
8.00 

300.00 

7.50 

3.00 

.06 

23.00 

500.00 


(H) 


.75 

75.00 

200.00 

.53 

24.00 

24.00 

.045 

95.00 

1.50 

1.50 

2.75 

4.10 

.60 

3.35 

1.50 

3.25 

3.65 

e.oe 

6.73 

250.00 

5.00 

3.00 

.0675 

24.00 

400.00 


1.00 

125.00 

125.00 

.60 

25.00 

23.00 

.055 

100.00 

2.00 

3.00 

4.00 

5.00 

1.00 

3.00 

2.50 

3.00 

5.00 

6.50 

8.00 

300.00 

10.00 

10.00 

.0625 
24.00 
350.08 


(J) 


1.00 

75.00 

200.00 

.55 

28.00 

28.00 

.08 

120.00 

1.70 

2.60 

3.50 

5.20 

1.00 

3.00 

3.00 

3.00 

4.00 

5.50 

7.00 

400.00 

S.OO 

6.00 

.07 

24.00 

400.00 


(K) 


l.dO 

200.00 

200.00 

.56 

30.00 

30  00 

.05 

100.00 

2.00 

3.00 

4.00 

6.00 

.50 

3.00 

3.00 

3.00 

4.00 

6.00 

7.00 

100.00 

5.00 

5.00 

.06 

22.00 

450.00 


(L) 


i   1*0 

100.00 

100.00 

.60 

30.00 

30.00 

.07 

120.00 

2.00 

3.00 


3.50 
5.00 
6.00 
430.00 
3.00 
l.On 
.07 
22.00 


BIDS    WANTED 

LO.S  ANGELES  COUNTY.  Cal.— 
Until  April  11.  2  P.  M..  bids  will  be 
received  by  the  State  Highway  En- 
gineer. State  Bldg..  Los  Angeles,  for 
about  0.6  mile  paving  mth  asphalt  con- 
crete and  Portland  cement  concrete 
in  Los  Angeles  County  between  Ocean 
Ave.   and   Lincoln   Blvd. 

The  work  involves : 

(  I)  30  stations  clearing  and  grubbing 
right-of-way; 

(  2)  300  M  gals,  water; 

(  3  28,000  cu.  yds.  rdwy.  excav..  un- 
class: 

(  4)  9000   tons   selected   material: 

(  5)  4500   cu.   yds.  structure  excav.; 

(  6)  16.000  .qq.  yds.  subgrade  prepa- 
ration; 

(   7)  30   stations   finishing   roadway; 

(  8)  65  tons  liquid  asphalt  SC-2 
(shoulders); 

(  9)  7900  sq.  yds.  preparing,  mixing, 
and    shaping   shoulders: 

(10)  10  tons  liquid  asphalt  90-96  (seal 
coat); 

fll)  100  tons   screenings   (seal  coat): 

(12)  1050    tons    asphalt    concrete,    ex- 

clusive   of    central     forty     foot 
width: 

(13)  41.000  Ibe.  bar  reinf.  steel  (str.uc- 
turti) ; 

(14)  590  cu.  yds.  Claas  A  Portland  ce- 

ment  concrete    (structures): 

(15)  260    lln.    ft.    IS-in.    standard    reinf. 

concrete  pipe: 
(JO)  310  lln.  ft.  18.|n.  <3MP; 


(17)  630  cu.  yds.  Class  A  Portland  ce- 

ment concrete  (curbs,  gutters  & 
.•sidewalks); 

(18)  300  sq.  yds.  asphaltic  paint  binder 

(19)  280    cu.    yds.    cone,    removed    and 

disposed  of; 

(20)  2100  lbs    Misc.  iron  and  steel; 

(21)  450    lin.    ft.    curb   armor; 

(22)  2000   lbs.   steel   rail  assemblies: 

ALTERNATIVE     ITEMS 
Central    40    ft.    strip    Station    S6-f50 
tn  Station  115-f20.76. 

ALTERNATIVE    "A" 

(23)  5330   tons  asphalt  concrete; 


ALTERNATIVE 


'B" 


(24)  2390  cu.  yds.  Class  A  Portland 
cer>'ent  concrete   (pavement); 

(2.">  6500  lbs.  bar  reinf.  steel  (pave- 
ment); 

(26)  3500  each  pavement  dowels; 

(27)  9  tons  liquid  asphalt  SC-IA   (sub- 

grade   treatment); 

(28)  14    tons    Grade    D    asphalt    (sub- 

grade    treatment). 

NOTE  —  Alternative  "A"  sets  forth 
the  necessary  item  for  the  construc- 
tion of  the  pavement  with  asphalt 
concrete;  Alternative  "B"  sets  forth 
the  necessary  items  for  the  construc- 
tion of  the  pavement  with  Portland 
cemsnt  concrete. 

E'lans  and  specifications  obtainable 
irnm  the  State  Highway  Commission. 
Public  Works  Bldg.,  Sacramento,  and 
nn  fllf  at  the  office  of  the  District  En- 
gineer in  San  Francisco  and  Los  An- 
geiee.  ' 


BIDS   WANTED. 

MULTNOMAH  CO..  Oregon.  -  Unti; 
.March  28.  9  A.  M.,  bids  will  be  re 
ceived  by  the  Oregon  State  Highwa>, 
Comm'ssion,  R.  H.  Baldock.  S  t  a  t  eii 
High\\"ay  Engineer.  Auditorium,  thiro 
floor.  Public  Service  Bldg..  Portl;.nd. 
for  0.59  mile  pavement  resurfacing  on 
the  Ash  Street -Jefferson  Street  Unit, 
Fourth  Ave..  Portland  Section  of  West 
Side  Pacific  Higliw.-.y.  U.S.P.W.  Proj- 
■  Mt  NRM  203-C.  in  Multnomah  Co. 

The  work  involves  approximately 
1.030  c.y.  Portland  cement  concrete 
base:  4.200  tons  asphaltic  concrete 
pavement  and  removal  of  i.pproxi- 
mately  6,000  I.f.  railway  track;  6.200 
so.  yds.  Belgian  block  pavement,  and 
13.700  sc|.   yds.    wood  block   pf.venifnt. 

Plans  and  specifications  ol)tainablfi 
from  the  State  Highwa>'  Commission, 
Room  322,  State  Office  Bldg.,  Si.lem, 
upon  deposit   of  $5. 


BIDS    WANTED 

O.A.KLANn.  Alameda  Co..  Cr'..— Un- 
til March  26,  7:30  P.  M.,  bids  will  be 
received  by  the  Oakland  City  Boai-d 
of  Playground  Directors,  R.  W. 
Robertson.  Secretary,  for  surfacing 
Volley  Ball.  Basket  Ball.  Hand  Ball, 
and  Paddle  Tennis  Courts  in  Moswood 
Playground.  The  area  to  be. surfaced 
is  approximately  19.000  sq.  ft.  Bids 
will  be  taken  on  natural  rock  asphalt, 
.'<beet   asphalt   and    lay-koUl    surfacing. 

Specifications  obtainable  from  the 
Secretary  at  Room  315.  City  Hall,  up- 
on deposit  of  $1.  • 
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OS    OPENED. 

TEHAMA  COUNTY.  Cnllf.  -  Horn- 
,,.„"*  It.ll.  501  nil.  Strrct.  P.  C) 
;„  660.  .Mmd-vIIU-.  nt  110.730. SO  »ul.- 
Illed  Imv  lild  to  llw  ."I"!'-  IllKhwiiy 
„nnil..«l..n.  .s...Ti.inonlo.  for  nt.n.il 
„  mil.-  Knullnu  mid  ^iirfHoInK  with 
MiniliHiiic  ir.'iiteil  criiHliid  urnvcl  or 
,,nc  r.md  riilx.'d.  |>la<ed  »ii  creek 
in  gravel  l>ii«.'.  In  Tohi.nin  Coiinly 
the  ooiilli  ••ntriiiuM'  Im  the  <-li.v  of 
.  d  Bluff. 
The  work  Involves 

1)  10.600   cii.    yd».    rdwy.    cxcnvatloii 

(unclasa.): 

2)  87.700   nlntlon    yds.    ovcrhBul; 

3)  3600  cu.  yds.  Improted  borrow; 
I)  90  oil.  yds.  ulructiire  excav.; 
,'.)  1270    cu.    yds.    creek    run    gravel 

base; 

6)  IS  tons  liquid  asphalt  SC.-2  prlim 
'         cont ; 

7)  1700  sq.   yds.    paint  binder; 

'  S)  1650  cu.  yds.  crushed  gravel  or 
stone  (bituminous  treated  sur- 
facing); 
9)  109  tons  liquid  asphalt  ROMC-«. 
4  or  .'i  (bilunilnou,"!  treated  sur- 
facing); 

10)  9   tons   liquid   asphalt    UOMC-3.    4 

or  B  (seal  coat) ; 

11)  1    cu.    yd.    Class    A    Portland    ce- 

ment   concrete    (structures); 

12)  25  lbs.   bar  relnf.  steel  (structs.). 

13)  84  lin.   ft.    12-ln.  CMP; 

14)  182   lin.    ft.    IS-in.    CMP; 

15)  57   lin.    ft.    removing   and    salvag 

Ing   exi.stlng    culverts; 
18)  2  each    headwalls   moved   and   re 
set; 

17)  465  cu.   yd.',   removed  from  exist- 

ing   pavement    and    disposed    of; 

18)  190   M.   gals,  .water; 

19)  8  each    culvert    markei-s; 

20)  54  stations  finishing  rdwy.; 

121)  19   each    monuments    complete    in 
place. 
Total  bid.i  follow: 

(A)  Hemslreet  &  Hell,  Marysville.  J16- 
730.30. 

(B)  A.  G.  Raisch,  S;ni  Francisco,  Jl«,- 
920.80. 

(C)  A.  Teichert  &  Son,  Inc.,  Sacra- 
mento.   $17,274.10. 

(D)  Hcin  Bros.  lB;.salt  Rock  Co.  and 
Sidney  Smith.  Petaluma,  $19,064.- 
70. 

(E)  Kennedy  Const.  Co..  Oakland  $19.- 

(F)  E.   A.    Forde,    San    An.selmo.    $2S,- 
i         79<.50. 

1     Unit  bids  follow: 


'(  1).. 
'<  «.. 

(  8)  . 

(  4).. 
•  (  5)-. 
;  (  6)  . 

<  7).. 

(  8).. 

(  9)  - 

(10)  . 

(11). 
I  (12) 
:  (13) 
I  (14).. 
■  (16)  . 

(16).. 

(17)  . 

(18)  . 
(19).. 

I   (20)  . 
(21) 


CONTRACT    AWARDED. 

I,(1S  ANfTKI.F.S  COU.N'TV,  (."alif.  — 
Sharp  &  Fellows  Contracting  Co.,  533 
Centrf.l  Bldg.,  Los  Angeles,  at  $190,- 
723.25  awarded  contract  by  the  State 
Highway  Commission.  P:irr.Tmento.  for 
the  eonstructlon  of  a  reinforced  con- 
crete tunnel  arch  and  about  0.2  mi.  of 
roadway  to  be  graded  and  paved  with 
Portland  cement  concrete  and  asphalt 
concrete.  In  Loe  Angeles  County  at 
Ocean    Ave.    and    Colorado    Ave. 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

.30  $ 

.30  $ 

.30  $ 

.375  $  .4.5 

1   .40 

.01 

007 

.003 

.007 

.01 

.01 

.50 

.C7 

.32 

.42 

.55 

1.00 

X.25 

1.00 

1.00 

2.00 

1.00 

1.50 

1.00 

.84 

.56 

.70 

.85 

1.50 

17.00  20.00 

20.00 

16.50 

11.50 

15.00 

.04 

.03 

.03 

.15 

.05 

.02 

3.00 

3.30 

4. 66 

3.90 

4.00 

5.00 

21.00 

18.00 

22.00 

25.00 

17.00 

21.0(1 

21.00 

18.00 

25.00 

23.00 

18.00 

21.00 

30.00 

30.00 

25.00 

30.00 

25.00 

25.00 

.08 

.10 

.10 

.10 

.10 

.OS 

1.30 

1.25 

1,50 

1.70 

1.50 

1.50 

1.80 

1.75 

1.75 

2.00 

2.00 

2.00 

1.00 

.30 

.00 

1.00 

..50 

.50 

10.00 

10.00 

15.00 

15.00 

10.00 

10.00 

2.00 

2.00 

1.50 

2.00 

2.00 

3.00 

1.50 

2.00 

1.00 

1.50 

1.75 

1.50 

2.00 

2.00 

1.60 

2.00 

2.00 

2.50 

5.00 

3.00 

5.00 

10.00 

5.00 

5.00 

3.00 

3.00 

3.00 

5.00 

3.00 

5.00 

VENTURA  COUNTY  —  1.7  Mi.  Grading,  Etc.  —  (SUt«) 


VK.NTIItA  .1.1  NTV.  Cl.ll(.— A.  S. 
VInnel  Co.  »f.;.  AioMlla  Ave.,  I.'.s  An- 
geles us  previously  ri-|)orlcd,  subniU- 
led  low  bid  to  C.  II  Purcell,  ."tlate 
Highway  Knglneer,  I-os  Angeles,  .Mar. 
14  al  $27,729. 75,  for  highway  eonstruc- 
lloii  In  Ventura  county  between  <'am- 
arlllo  Sti.te  Hospital  buildings  and 
Lewis  Road,  about  17  miles  In  length 
to  be  graded,  the  roadbed  to  be  treat- 
ed with  fuel  oil  !.nd  ii  seal  <-oat  ap- 
plied,  involving: 

(    1)   91    stations  cb-ar  and  grub  right- 
of-way; 
(   2)   5700     cu.     yds.     roadway     excava- 
tion,   unclass.; 
(    3»   2,500   station   yds.    overhaul: 
(    4)  42.600   cu.    yds.    Imported   borrow; 
(   .5)   900    cu.    yds.    structure    excav.; 
(    6)  250  cu.  yds    Class  A  Portland  ce- 
ment  concrete    (structures); 
(   7)   23.500  lbs.  bar  relnf.  steel   (struc- 
tures); 
(   8)  210  lin.  ft.   18-ln.   CM. P.; 
(  9)  110   lin.    ft.    24-ln.    C.M.P.; 
(10)  255  tons  fuel  oil; 

(A)       (B)       «-■)       (U) 
,   1)  $  2.75  $  2.50  $10.00  $  3.00 

2) 40         .37         .45         .50 

,  3  02         .01         .02         .02 

4  ....  .28         .305       .35         .42 

,   5, .70         .75       1.00         .50 

6 17.00      18.00     13.00     16.00 

,    7, .045       .045       .045       .04: 

(  g,"  2.00       2.00       1.70       1.50 

,  q)'  3.00       2.90       2.50       2.25 

ni)) 7.40       8.00       8.00       9.00 

Ml) .045       .055       .055        .04 

,,2) 12.011     1.5-00     15.no     15.00 

,,•«)  3  50       3.25       2.50       2.50 

4>  1.50       1.50       1.00       1.00 

(15, 4.50       S.09       6.00       5.00 


(11)  30.500   nq.    yds.    preparing,    mixing 
and    shaping    rtiadbed; 

(12)  40    tons    asphaltlc    road    oil    (stal 
<-<,at). 

(13)  420  tons  screenings  deal  coal); 

(14)  610  M.  gals,   water; 

(15)  91    stations    finishing    roadway; 
The  total  bids  were: 

(A)  A.    S.     VInnel    <'o.     I/""    Angelr.. 
$27,729.76. 

(B)  Dlmmltt    &    Taylor.    I^.s   Angeles. 
$29,196.60. 

(C)  Gogo  &   Rados,   I»s  Angelw,   IS'),- 
798.00. 

(D)  Jas.    S.    Butler,    Han    l-uls    ( iblsim. 
$33,365.00. 

(E)  Sllverla  &  Robblns,  Ventura.  $-3.- 
167.50. 

(K)   Baalch  Bros.,  Torrance.  $33,734.50. 
(G)    Sharp   &    Fellows  Contr.   Co..    I.o» 

Angeles.    $39,467.50. 
(H)  Geo.  J.   Hock  &   Son.  Los  Angele-. 

$43,278.75. 
(I)     Geo.     R.    Curtis     I'avlng    Co.,     I.o- 

Angeles,  $44,428.50. 
(J)  J.   I..   Crmner,   Monterey.  $64,36. ...o 
[      The  unit  bids  were: 

(E)        (F)        (G)        (H)        (I)         (•!> 

$  5  00  $10.00  $  8.00  $  3.50  $  5.00      $5.00 

35         .60         .48         .57          .60       1.00 

015       .005       .04         .0066     .01  .01 

■41  .35         .48         .585       .626      1.00 

■75  90         .80         .75       1.00       1.00 

16  00     21.00     19.00     16.45     18.50      20.00 

5         05  05  .06  .05  .045        .05 

ISO       1.90       2.00       2.55        1.80       1.75 

260       3.00       2.75       3.00       2.75       2.50 

K  00       8.00       9.00       9.10       8.10     11.00 

05  05         .06         .05         .05  .05 

15  00     15.00     18.00     18.20     15.25      20.00 

3  50       3  00       3.90       4.55       4.00        3.00 

1  00  .90        1.50        1.65  .50        1.50 

500       6.00       5.00       5.00       5.00       5.00 


CLARK  COUNTY.   Nev.— U.   B.   Lee, 
1059  Carpentier  St.,  San  Leandro.  Cal. 
at     $8,904.97,     as     previously     reported, 
submitted    low   bid   ajid   awarded    con- 
tract   by    the    Nevada    State    Highway 
Directors,   Carson  City,   March   13.   for 
the  construction  of  an  asphaltic  road- 
mix  surface  In  Clark  County  from  the 
junction    of    Route    6    to    Logandale.    a 
length  of   6.12   miles. 
The  work  Involves: 
(1)   93.555    gals,    asphaltic    road    mate- 
rial. Type  SC-2; 
(A) 

(1)   $     .054 

(2) ;...  22.M 

(3)  450.00 

(4)  50.00 


(2)  36.50   tons  do.   Type  MC-2: 

(3)  6.10  niilee  roadmix; 

(41   6  10  miles  finishing  roadway. 
Total   bids  follow: 

(A)  I'.   B.   Lee.  San  Leandro     $8,904.97 

(B)  G.    French,    Jr..    Stockton  .10,801.28 

(C)  J.    C.    Compton.    Mc.Minn- 

ville.    Oregon 11.842.88 

(D)  Dodge  Const..  Inc..  Fallon, 

Nevada     12.076.62 

(E)  Jack    Casson.    Hay«-!.rd.  14.394.95 


(F)    Engineer's  estimate 
Unit    prices   follow: 


(C) 
$       .063 
27.00 
600.00 
1S3.00 


30.00 

600.00 

50.00 


(E) 

$       .09 

30.00 

600.00 

200.00 


10.381.30 


22.00 
550.00 
100.00 


SAN  FRANCISCO  —  Cast  Iron  Mains,  W.  D.  56  —  (CITY) 


fittings. 


oiV    FRANCESCO   —   W.    J.    Tobin,  (      (b)   22,080  If. 
..!nj^^^.    Oakland     at    $4.-  |  (5,   >n-''-.|,,-;n«e.r 

spec.  No.  W.  D.  56,  for  laying  12-  and  ,  n^'    vement.    76.470   sq.    ft. 

16-in     cast    iron    feeder    mains    in    the:*''   Kepavemen. 
southwest   section    of    San   Francisco.  Total   bids  follow: 

I  (A)  W.  J.  Tobin.  Oakland,  $49,630.85. 


The   work   Involves: 

(1)  Excavation  and   backfill; 

(a)  for  12-in.   cast    iron  pipe,    treneh 
24-in    wide  bv  44-in  deep.  7.160  It. 

(b)  for  16-ln.  cast  iron  pipe,  trench 
30-ln.  wide  by  48-ln.  deep,  22,080 
lin.  ft.;  ^  .  .,, 

(2)  Additional  excavation  and  bacKflli. 

1,010    c.y.;  ,         . 

(3)  Additional    pavement    removal   and 

replacement,    1920   sq.    ft.; 

(4)  Installing  of  pipe: 

(a)  7,160  l.f.  12-ln.  bell  and  spigot 
cast   Iron  pipe 


(B)  Eaton    &    Smith.    San    Francisco, 

$50,092.10. 

(C)  E.    J.      Treacy,      San      Francisco, 

$50,542.07. 

(D)  R.  B.  McNair  and  H.  Gould.  Oak- 
l.ind.    $54,491.20. 

(E)  Chas.    L.   Harney.    San   Francisco, 

$55,879.01. 

(F)  Fay  Improvement  Co..  San  Fran- 

cisco,   $60,553.39. 

(G)  Lowrie     Paving      Co.,     Inc..       San 
I  Francisco.  $61,531. 

■      Unit  bids    follow 


(la), 
(lb) 
(»  ) 
(3  ) 
(4a) 
(4b) 
(5  ) 
(6  ) 
(7  ) 


(A) 
$  .54 
.62 
1.20 
.20 
.14 
.80 


(B) 
$  .63 
.70 
1.02 
.30 
.15 
.25 
.025 
.30 
.23 


60 


(D) 
$ 


60 


.254 
.015 
.38 
.225 


.29 
.02 


(E) 

$  .61 
.74 
1.00 
.30 
.10 
.16 
.01 
.57 
.313 


(F) 

$  .825 
.90 
1.60 
.30 
.188 
.227 
.015 
.792 
.245 


(Q) 
$  .84 
.84 
2.60 
.85 
.12 
.15 
.02 
.36 
33 


■riihlds'rcferred  to  the  City  Engineer  and  the  PWA. 
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BIDS   OPENED 

FORT  MASOX.  Cal— Fariflc  Slates 
Constr.  Co.,  708  Call  Bldg.,  San  Fran- 
cisco, at  $4428.93  .submitted  low  bid 
to  the  Construction  Quartermaster. 
Fort  Mason,  under  Spec.  No.  W  6616- 
55-11.  for  concrete  and  asphalt  paving 
in  the  dock  area  at  Fort  Mason. 

Complete  bids  follow: 

Pacific   States    Constr.    Co $4428.93 

.\.     G.     Raisch _ 4774.00 

Fay   Improvement  Co 5189.00 

Theo.    Cohn    5465.00 

E.    J.    Treacy   _ 6500.00 

Lowrie   Paving  Co -  5585  00 

Eaton  &  Smith 6635.00 

Chas.     L.     Harney 5947.74 

All  bidders  of  San  Francisco. 

Bids  forwarded  to  Washington  for 
award.  •  "* 


SOLANO  COUNTY  —  0.7  Mile  Grade  and  Surface  —  (State) 


BIDS    WANTED. 

PIMA     COU.N'TY.     Arizona   —   Until 
March  2i;.  10:00  A.  il..  bids  will  be  re- 
ceived by  the  Arizona  Highway  Com- 
mission,   Phoenix,     for    highway    con- 
struction on  the  Ajo-Tucson  Highway, 
XRS      110-A    (1935).      AFE    604.      The 
work,    which      begins    about     5    miles 
.southwest      of    Tucson    and       extends 
westerly  3.6  miles  consists  of  grading, 
draining,    .'iggregate    base    course    and 
oil    processing    (road    mix    using    road 
oil).     The  principal  quantities  are: 
(   1)   6300  cu.  yds.  roadway  excav.; 
(   2)  2200  cu.   yds.  drainage  excav.: 
(  3)   16.500    cu.    yds.    borrow    excav.; 
(4)  6800    cu.      yds.      aggregate      base 

course: 
(  5)  8900  cu.   yds.    mi.   aggregate   ba.se 

course  haul; 
(   6)   So  cu.  yds.   Class  A  concrete; 
(  7)  6000   lbs.    reinforcing   steel; 
(  8)  456  ft.   corr.   metal  pipe; 
(  9)  478   ft.   construct  fords; 

(10)  100  hours  rolling; 

(11)  100    M    gallons    sprinkling; 

(12)  1650    cu.    yds.    shoulder    material 

(CIP); 

(13)  5500    cu.    yds.    mineral    aggregate 

(CIP); 

(14)  104.500  gallons  road  oil; 

(15)  100   tons  emulsified   asphalt  Class 

A; 

(16)  5.6    miles   processing   road    mix; 

(17)  430  cu.  yds.   screenings. 
Certified  or  cashier's  check,  5%.     T. 

&.  O'Connell.  State  Highway  EJnginecr. 


COMPLETE   BID   LISTING 

LYON  COUNTV,  Nev.— U.  B.  Lee. 
1059  Carpentier  St.,  San  Leandro,  Cal. 
at  $6,042.33.  a-s  previously  reported, 
submitted  low  bid  and  awarded  con- 
tract by  the  Nevada  State  Highway 
Directors,  Cs-rson  City,  March  13,  for 
the  construction  of  an  asphaltic  road- 
mix  surface  in  Lyon  County  from  two 
miles  east  of  Moundhouse  to  Silver 
City,    a    length    of   3.44    miles. 

The  work  Involves: 

(1)  64,597    gals,    asphaltic    road    mate- 

rial. Type  SC-2; 

(2)  22.66   miles  do.    Type   MC-2; 

(3)  3.44   miles   roadmix; 

(4)  3.44    miles    finishing   roadwav. 
Total  bids  follow: 

(A)  U.   B.   Lee,  San   Leandro     $5.042. .•!3 

(B)  J.    A.    Cr.s«<,n,    Oakland         9,262.20 

(C)  Dodge  Const.  Co.,   Fallon..  9,375.50 

(D)  Engineer's   estimate    7.312.90 

Unit   prices   follow: 

(A)         (B)         (C)  (U) 

(I) $     .06     $     .10     $     .10     $     .07 

(2) 23.30       25.00       30.00       24.50 

(3) 450.00     500.00     600.00     550.00 

(4) 25.00     150.00       50.00     100.00 


CONTRACT   AWARDED. 

VALLEJO.  .ssr.Inno  Co..  Calif.  — Ind.- 
pendent  Const.  Co..  Ltd..  46th  Ave. 
and  Clement  St..  Oakland,  at  $19,567 
awarded  contrail  by  the  Vallejo  City 
Council  for  the  improvement  of  N;.pa 
Road  from  the  northern  line  of  Ten- 
nessee Street  to  the  northern  boundary 
of  the  city,  including  all  inlPrvpni:>K 
crossings. 


KOLAXO  COUNTY,  Cal.  —  Pacific 
States  Construction  Co..  70S  Call  Bldg., 
San  Francisco,  at  $19,745.85  submitted 
low  bid  to  the  State  Highway  Com- 
mission. Sacramento,  for  about  0.7 
mile    grading    and    surfacing    with 


crushed    gravel    or 
through    Fairfield, 


luminous    treated 

stone,     plant    mix, 

.S(jlano  County. 

(  1)   700  c.y.    rdwy.   i.xcav.,    uncUiss, 

(  2)  850  c.y.  selected  material; 

(    3)  550  c.y.   structure  excav.ilion: 

(  4)  65  c.y.  Class  A  Portland  ceinent 
concrete  (sidewalks,  curb-?  and 
gutters) ; 

(  5;   30  c.y.   do   (structures); 

(  6)   2500  lbs.   bar  reinf.  steel    (struc.l; 

(   7)   326  l.f.    12-in.   CMP; 

(  8;   524   l.f.   15-in.   CMP; 

(  '.I)  79S  l.f.  culverts  remove  and  sal- 
vage; 

(10)  1    each  cast  .steel   frame  and   cov- 

er  for  drop  in'e'  - 

(11)  19  each  steel  covers  Type  .\   curb 

inlets; 

(12)  21   each   Type  B  do; 

(13)  7   each    steel   grates.    Type   A-l; 

(14)  12  each  do.  Type  A-2: 
(I.'ii    7  each  do,  Type  B-1 ; 


(16)  14  each  do,  Type  B-2; 

(17)  300    c.y.    removing    and    disposing 

of  concrete; 

(18)  130  c.y.    salvaged  pavement   lla^•; 

(19)  160    tons    crusher   run   base; 

(20)  3000  tons  bituminous  treated  sur- 

facing; 

(21)  21,400  sq.   yds.  paint  binder  eiiuil- 

sifled  asphalt; 

(22)  21.500  sq.   yds.  seal  coat  do. 
Total  bids  follow; 

(A)  Pacific    States    Constr.    Co.,     San 

Francisco.     $19,745.85. 

(B)  A.  G,  Raisch,  San  Francisco.  $19,- 

795.10. 

(C)  Ransome     Co..     Emeryville,     $20,- 

187.75. 

(D)  Peninsula  Paving  Co.,   San  Fran- 

cisco,   $20,194.76. 

(E)  Chas.    L.    Harney,   San   Francisco, 

$20,760.70. 

(F)  United  Contracting  Co.,   Portland, 

Oregon,    $21,748. 

(G)  Lee  J.    Imniel   Berkeley,   $22,552. 
(H)   E.    A.    Forde,    San   Anselmo,    $23,- 

199.50. 
(DA.    Teichert    &    Son,    Inc..    Sacra- 
mento,   $23,639.50. 
Unit  bids  follow: 


(A) 

(1)  $     .SO 

(    2) 1.00 

(    3) 1.10 

(    4) 13.50 

(    5) 18.00 

(    6) 05 

(   7) 1.2o 

(   S)  1.35 

r   9) 35 

(10) 40.00 

(11) 8.50 

(12) 11.50 

(13) 3.70 

(14) 3.60 

(15) 3.75 

(Ifi)  3.70 

(17) 2.00 

(IS) 1.50 

(19) 2.10 

(20) 4.00 

(21) 02 

(22)..- 03 


(B) 

$  1.00 

1.00 

1.00 

14.00 

22.00 

.05 

1.15 

1.40 


4.50 
3.50 
3.50 
3.50 
3.50 
3.00 
2.00 


(C) 
$  1.40 
1.78 
1.13 
15.50 
16.00 


1.20 
1.40 
.50 
36.40 
10.30 
7.20 
4.40 
4.30 
4.45 
4.35 
3.00 
1.44 
1.90 
3.81 
.01 


(D) 

$     .50 

1.25 

1.30 

15.00 

23.00 

.05 

1.05 

1.30 

.12 

40.00 

10.00 

6.80 

3.40 

3.25 

3.50 

3.35 

2.25 

.80 

1.65 

4.25 


(E) 

$     .95 

1.10 

1.50 

15.50 

26.00 

.05 

1.30 

1.50 

.30 

40.00 

10.00 

5.00 

3.00 

3.00 

3.00 

3.00 

2.65 

.90 

2.00 

4.00 


(F)  (G) 
1.00  $  1.00 
1.25  1.20 
1.00 
16.00 
22.00 


.016 


1.25 
15.00 
25.00 
.05 
1.25 
1.50 
.25 
35.00 
10.00 
7.00 
6.00 
5.00 
6.50 
6.00 
1.25 
1.25 
3.25 
4.60 
.03 
.03 


.05 
1.40 
1.50 

.20 
39.00 
10.00 
7.00 
4.00 
4.00 
4.00 
4.00 
3.00 
3.00 
2.50 
4.76 

.01 

.02 


(H) 

$  1.00 

2.00 

1.50 

15.00 

20.00 

.05 

1.50 

2.00 

.50 

35.00 

10.00 

7.00 

5.00 

4.50 

4.50 

4.50 

2.00 

1.00 

3.00 

4.50 

.02 

.03 


(I) 

;     .90 

1.20 

1.20 

21.50 

27.00 

.06 

1.50 

1.70 

.60 

40.00 

12.00 

7.00 

3.50 

3.50 

3.50 

3.50 

3.50 

1.50 

1.85 

4.69 

.03 

.03 


SAN  FRANCISCO  —  Cast  Iron  Mains,  W.  D.  57  —  (CITY) 


SAN  FRANCISCO— Robert  B.  Mc- 
Nair  and  H.  Gould,  3745  Rhoda  Ave., 
Oakland,  at  $3S,5S4.S0  submitted  low 
bid  to  the  Public  Utilities  Commis- 
sion, City  Hall,  under  Spec.  No.  W. 
D.  57,  for  laying  !2-  and  16-inch  cast 
iron  feeder  mains  in  the  easterly  sec- 
tion of  San  Francisco. 

The   work   involves: 

(1)  Excavation  and   backfill; 

(a)  for  12-in.  cast  iron  pipe,  trench 
24-in.  wide  by  44-in  deep,  12,930 
lin.   ft.; 

(b)  for  16-in.  cast  iron  pipe,  trench 
30-in.  wide  by  48-in.  deep,  9,220 
lin.   ft.; 

(2)  Additional  excavation  and  backfill. 

690  c.y.; 

(3)  -Additional    pavement    removal    and 

replacement,    1.350    sq.    ft.; 

(4)  In.stalling  of  pipe: 

(a)  12.930  l.f.  12-ln.  bell  and  spigot 
cast   iron  pipe; 


(b)     9,220  l.f.  16-in.  do; 

(5)  installing  41,780  pounds  of  fittings, 

gate  valves,  etc.; 

(6)  Making  joints  for  pipe  and  fittings, 

6.200    l.f.    bell   and    spigot   Joints; 

(7)  Repavement.    53.800   sq.   ft. 

Total   bids   follow: 

(A)  Robert   B.    McNair  and   H.   Gould, 

Oakland,    $38,584,80. 

(B)  Frank     O'Shea,     San     Francisco, 

$38,685.70. 

(C)  Eaton    &    Smith,    San    Francisco, 

$39,260.20. 

(D)  W.    J.    Tobin,    Oakland,    $39,969.40. 

(E)  Fay  Improvement  Co..  San  Fran- 

cisco,   $48,552.73. 

(F)  Pacific   Pavements  Co..   Ltd..    San 

Francisco,    $53,540.26. 

(G)  Lowrie    Paving      Co.,      Inc..    $53.- 

739.10. 

Unit    bids    follow:  ; 


(A) 


(B) 


(la)., 
(lb).. 
(2  ).. 
(3  ).. 
(4a).. 
(4b).. 
(5  ).. 
(6  ).., 
(7  )... 


$  .66         $  .70 


1.50 

1.00 

.35 

.30 

.21 

.17 

.29 

.20 

.02 

.02 

.33 

.60 

.25 

.22e 

227  .225 

All   bids  referred  to  the  City  Engineer  and  the  PWA. 


$1,145 

$1.36 

$1.33 

1.10 

1.45 

1.00 

1.50 

2.45 

2.511 

.30 

.45 

.35 

.188 

.25 

.15 

.227 

.28 

.18 

.015 

.03 

.02 

.792 

.18 

.30 

.225 

.225 

.36 
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NOTICE    TO    BIDDERS 

.■■  TATK  OK  CAMKoUN'IA  —  C.  H. 
I'uriTll.  Stiitc  IllKhway  ICuKlnecr,  hii» 
.iiitiniirici'd  tlic  cost  of  lihic  line  prlntn 
fi.r  the  Stale   lllKhwiiy   work   now  ad- 


A  blue  line  print  of  the  title  sheet 
of  the  plans  showinB  the  Rcneral  lo- 
cation of  work  will  be  furnished  free 
with  the  Special  I'rovlHlonH.  Blue 
prints  of  the  liiyout  and  brldt?«  detail 
hheet.s  will  be  furnished  at  cost  and 
become  the  property  of  the  purchaser. 

The  following  shows  the  cost  of 
such    blue    prints    for    the    work    now 


advertised,  bids  lo  be  opened  In  Hac- 
raniento  on  April  .1.  and  In  I..OS  An- 
Ki'les  on   April   4.    1936: 

lll-,S|e-2ri-A.  Kr.  ncr.  N.  Fk.  of  N. 
I'-k.  of  Yuba  HIver  at  Uownlevlllo. 
MIds  April  :i  (PLANS)  No.  of  sheets. 
6.  cost  6flc:  (<'I{OSS-.'tK<;TKJNS)  No. 
of  sheets,  9  cost  9>lc;   total,   $1.50. 

IV-Ala-5-Hay.  In  the  I'lly  of  Hay- 
ward,  bet.  So.  Bdry  and  It  Street. 
l?lds,  April  3  (I'LANS)  No.  of  sheets. 
5.  cost  60c:  (CKOSS-SHCTKiNS)  No. 
of  sheets  9.   cost   90c;    total   »1.40. 

IV-Alu-105-Hay  and  SLn.  in  the 
City    of    Hay  ward  and    in   the  City   of 


San  I.eandro.  Hlda  April  1  (PLANS) 
none;     (CUKfirW-KKfTlfi.VHi     none. 

Vll-I,  A-2n-L  A.  &  I).,  bet.  Mission 
rciind    In    L.    A.   and   Atlantic    lllvd.    In 

Monterey       Park.  Kids     April     4. 

(I'l.A.VHl  .No.  of  sh«i:ts.  2S.  cost.  12.80 
(CHOHS-HrCCTIONS)  none;  total.  |2.«0 

Checks  for  the  alK've  should  !>• 
made  payable  to  the  Department  of 
Pubib'  Works,  Dlvlalon  of  Hlicbways. 
:infl  should  accompany  requ'-sts  for 
t)l:ins,  specUlcatbfns  and  proposal 
forms  to  the  oHIco  of  the  Stale  HlKh- 
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mento.  Calif. 


^  .5   MR    -f  ■„ 

■  0       I?'-    "  z. 

•-  ^  3-  *:  5  ^  i 

<  ^,  fi  n  ^  X  T  ' 


3  -:  „  =•-- 


1  f  m   ii|^n:i;^i?F 

r 

(   7) 

(  8) 
(  9) 

(10) 

(11) 

(12) 

(13) 
(14) 
(15) 
(16) 
(17) 
(18) 
(19) 
(20) 
(21) 
(22) 

S 

6.6011    c.v.    Class 

ment    concrete 
870  c.y.   do   (pave 
200    c.y.    do    (cu 

sidewali.  J) ; 
880    tons    asphal 

levellnR     and     1 

courses) ; 
25     tons    asphalt 

H    surface    cour 
5    tons    fuel    oil 

ment); 
8   tons   Orade    E 
300    sq.    yds.    asp 
835,000    lbs.    bar 
900    each    pavem 
2.5O0    lbs.    misc. 
1.400    lbs.    copper 
260   l.f.    4-in.    cas 
4    l.f.    12-in.    reii 
144  l.f.   IS-in.   do 
170  l.f.   S-in.   per 

drains; 

> 

z 
o 
PI 

i 

o 

'.      n  C  -.  c 


'SE^HI^is 


-." ' 


03        9 


3  -  =•    o ■ 

_^  3  sr5  '  ■ 


s.?_? 


f   3 


3    2    -^    s 


'  P  3  tc  3 

?  r' 


Ui  »  '^    3 


-^5a! 


'i*»  -^- 


-    "   59 

I ;  •  53  (3  *?  M  '^  tH  " 

;  •  ■  o  ^  s  ^  .^ , 


u 


P^bic  Library 
^'V'c  Center 
^^n   Francisco.    CaJif 


DAILY 

NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 

In  Forty-fifth  Year 
^A7  MISSION  STREET  SAN  FRANCISCO 

Subscription  Rates— $20  a  Year  (Paid  in  Advance)  $2  by  the  Month. 


CONSOLIDATED  WITH 


Building  and  Engineering  News 


Vol.  XVIll— No.  I.-^ 


PACIFIC    CONSTRUCTOR 


TAPPAT Clecfnc  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  ,  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

728  First  Street,  San  Francisco  308  E.  Third  St.,  Los  Angeles 
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Manufactured  by 
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Bids  April  17  On  Traffic  Distribution 
Viaducts  For  Eastbay  Bridge  Approach 


SACRAMENTO,  March  26. — The  State  Highway  Commission  today 
fixed  April  17  as  the  date  for  receiving  bids  on  the  contract  to  con- 
struct the  traffic  distribution  structure  on  the  Eastbay  approach  to  the 
San    Francisco   Bay   Bridge.    The   bids  will   be   opened   in   Sacramento. 

This  structure  is  located  directly  east  of  the  site  for  the  adminis- 
tration building  and  toll  plaza  on  the  highway  fill.  Of  complicated 
design,  it  consists  of  a  viaduct  system  that  will  provide  not  only  high- 
way   grade    separation    tor    all     it:- 


cross  roadways  of  highway  traffic, 
l)ut  also  grade  separation  for  the 
main  line  steam  trains  of  both  the 
Southern  Pacific  and  Santa  Fe  rail- 
roads and  tor  the  suburban  electric 
lines  of  both  the  Southern  Pacilic 
company  and  Key  System,  totaling 
In  all,  16  grade  separations. 

The  detailed  structural  design 
and  construction  is  under  supervi- 
sion of  C.  E.  Andrew,  bridge  eugi 
neer  for  the  San  Francisco-Oakland 
bridge.  General  control  features  ot 
design  as  affected  by  the  highwa. 
approach  require,neits  to  the 
bridge  are  under  jurisdiction  of  Col 
Jno.  H.  Skeggs,  district  engineer. 
San  Francisco. 

Major  estimated  quantities  for 
the  structure  are  22,000  cubic  yards 
concrete:  4,.')00,000  pounds  structur- 
al steel;  3,500.000  pounds  reinforc- 
ing steel;  660,000  pounds  pipe  rail- 
ing; 59.000  feet  ^Mi-lnch  reinforcing 
trusses;  95.000  feet  5 14 -inch  rein- 
forcing trusses.  The  contract  will 
Include  also  a  complete  electric 
lighting  system. 

The  Highway  Commission  also 
authorized  receipt  of  bids  April  17 
for  three  other  construction  con- 
tracts in  Northern  California  as 
follows: 

San  Mateo  County:  Grading  and 
paving  with  asphalt  concrete  two- 
tenths  of  a  mile  in  the  city  of  San 
Mateo,  between  Crystal  Springs  Rd. 
and  Third  Ave. 

San  Joaquin  Co.:  Grading  and  pav- 
ing with  asphalt  concrete  3.8  miles 
between  French  Camp  and  Stock- 
ton. 

Kern  County:  Grading  and  plac 
Ing  bituminous  treated  surfacing 
on  4.5  miles  between  one-half  mile 
south  and  four  miles  east  of  West- 
ern Water  Works  pumping  station. 


GRAIN   TERMINAL 

BIDS  RECEIVED 


STOCKTON,  Mar.  27.— Trew 
hitt- Shields  Co.,  Pacific  South 
west  BIdg.,  Fresno,  today  sub 
mitted  the  low  bid  to  Port  of 
Stockton  Grain  Terminal  Asso 
ciation  for  constructing  an  ad 
dition  to  the  grain  termina 
building.  The  low  bid  was  $67, 
869.  Four  bids  were  received 
The  low  bid  and  that  of  O.  H. 
Chain,  Stockton,  second  low  at 
$72,600,  were  held  until  March 
29  for  award. 


Huntington  Quits 
Post  as  Director 
of  State  Division 


Carlos  W.  Huntington,  state  di- 
rector of  professional  and  vocation- 
al standards  and  registrar  of  con- 
tractors, yesterday  had  submitted 
his  resignation  to  Governor  Frank 
Merriam.  Col.  Huntington  announc- 
ed he  was  leaving  the  slate  service 
to  become  president  of  Chemical 
Products,  Inc.,  a  firm  manufactur- 
ing drugs  and  cosmetics. 

The  governor  said: 

"Mr.  Huntington  wishes  to  take 
a  more  lucrative  position  with  a 
private  firm  and  I  would  not  wish 
to  hold  him  under  such  circum- 
stances." 

Possible  choice  of  a  successor 
was  not  discussed  by  the  governor. 
He  said  no  announcement  would  be 
made  until  the  appointment  is  def- 
initely decided. 


GROUP  REPORTS 
ON  CARPENTER 
^     AREA  AGREEMT 

Forty-Hour  Week  and  90-Cent 

Wage    Recommended    By 

Contractors 


A  sub-committee  of  twelve  con- 
tractors' organizations  negotiating 
an  area  wage-hour  agreement  with 
bay  district  carpenters  yesterday 
recommended  a  40-hour  week  and  a 
wage  of  90  cents  an  hour. 

The  committee  report  was  receiv- 
ed by  Joseph  Cambiano,  president 
of  the  State  Council  of  Carpenters, 
David  Ryan,  secretary  of  the  Bay 
District  Council  of  Carpenters,  and 
Bert  Ward,  secretary  of  the  state 
council,  for  consideration  by  the 
carpenters'  unions. 

Members  of  the  sub  -  committee 
for  the  contractors  are  George  K 
Greenwood,  president.  Associated 
General  Contractors.  Central  Cali- 
fornia Chapter,  H.  J.  t^hristensen, 
representing  Eastbay  general  con- 
tractors, and  Frank  H.  Hoyt,  repre- 
senting general  contractors  of  San- 
ta Clara  county. 

They  are  authorised  to  sneak  for 
a  committee  from  twelve  associa- 
tions, representative  of  building 
contractors  in  San  Francisco.  Sau 
Mateo,  Santa  Clara,  Alameda,  Con- 
tra Costa.  Marin  and  San  Joaquin 
counties.  W.  E.  Hague  is  acting  as 
secretary  for  the  committee. 

The  employing  groups  and  labor 
organizations  are  anxious  to  reach 
an  accord  on  wages  and  working 
conditions  which  will  be  presented 
to  the  XRA  for  acceptance  as  an 
area  working  agreement  under 
terms  of  the  Construction   Code. 


DINUBANS  PLEDGE 

$60,000  REPAIRS 


Residents  of  Dinuba  pledged  $60.- 
3S0  for  property  modernization  dur- 
ing the  better  housing  campaign 
conducted  there  recently,  and  the 
two  Dinuba  banks  have  loaned  ov- 
er $20,000  for  repairs,  according  to 
reports  by  the  better  housing  com- 
mittee. Pledges  were  made  for  73 
renovation  jobs. 

Hazen  Redfern  is  chairman  of  the 
Dinuba  compaign,  E.  L.  Harrimaii 
is  secretary,  and  E.  J.  McDonald, 
field  manager. 
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CITY  TO  VOTE 
ON  LOCAL  JOB 
PREFERENTIAL 


Charter  Amendment  Will  Pro- 
tect San  Francisco  Bidders 
By  10' ,    Margin 

A  charter  amendment  fixing  tne 
terms  for  letting  public  works  con- 
tracts and  vesting  in  the  Board  of 
Supervisors  authority  to  allow  a 
ten  percent  differential  in  favor  of 
shops  manufacturing  materials  in 
San  Francisco  will  he  among  the 
proposals  suhmittod  at  the  special 
election  to  be  held  May  2 

The  amendment  was  drawn  in 
response  to  the  protests  of  San 
Francisco  manufacturers  and  labor 
organizations  against  the  letting  of 
local  contracts  to  outside  firms. i  ■ 

The  ten  per  cent  preferential 
clause  text  follows: 

The  Board  of  Supervisors  shall  havp 
full  power  and  authorily  to  enact  all 
necessary  ordinaiice.s  (o  M.rry  out  the 
terms  of  this  section  and  may  by  or- 
dinance provide  that  any  contract  for 
any  public  work  or  improvement,  or 
for  the  purchase  of  materifJs  which 
are  to  be  manufactured,  fabricated  or 
assembled  for  any  public  work  or  im- 
provement, a  preference  in  price  not 
to  exceed  ten  percent  shall  be  j.llow- 
d  in  favor  of  such  materials  as  are 
to  be  manufactured,  fabricated  or  as- 
sembled within  the  City  hnd  County 
of  San  Francisco  as  against  similar 
materials  which  may  be  manufactur- 
ed, fabricated  or  assembled  outside 
thereof.  When  any  such  materials  are 
to  be  fabricated,  a.ssembled  or  manu- 
factured by  any  sub-contractor  or 
niKterialman  for  the  purpose  of  sup- 
plying the  siyne  to  any  contractor  bid- 
ding on  or  performing  any  contract 
for  any  public  work  or  improvement, 
said  sub-contractor  or  materialman 
m.-.nufactuing.  fabricating,  a.ssembling 
or  furnishing  said  materials  manufac- 
tured, assembled  or  fabricated  within 
the  City  and  County  of  San  Francisco 
shf.ll  he  entitled  to  the  wame  preferen- 
tial as  would  any  original  contractor 
or  materialman  furnishing  the  same 
if  the  Board  of  Supervisors  shall  by 
ordinance  so  provide.  When  any  or- 
dinance shall  so  provide  any  officer 
board  or  commission  letting  anv  con- 
tract may  in  determining  the  "lowest 
responsible  bidder  for  the  doing  or 
performing  of  any  public  work  or  Im- 
provement add  to  si.id  hid  or  sub-bid 
an  amount  sufficient  not  exceeding  lo 
percent  In  order  to  give  preference  to 
materials  manufactured,  fabricated  or 
a.««embled  within  the  City  and  Coun- 
ty of  Si.n  Francisco 

The  same  amendment  establish- 
es working  conditions  for  public 
works  contractors  as  follows-  (1) 
eight  hours  shall  be  the  maximum 
'lay;  (2)  wages  shall  be  not  less 
than  the  highest  general  prevailing 
rate  ,n  similar  private  employment; 
(3)  laborers  must  be  citizens  of  the 
Lnited  States;  (4)  laborers  must 
be  residents  of  the  city  and  county 
not  less  than  one  year  prior  to  en- 
tering employment  on  the  contract 
excepting  that  the  contracting  of-' 
fleer  may  waive  residence  quali- 
fications upon  a  showing  that  there 
IS  insufficient  local  skilled  labor  of 
the  type  required. 


NEVADA  LETS 

TWO  CONTRACTS 


CARSON  CITY,  Nev.,  March 
27. — Contract  for  construction  of 
20  86  miles  of  highway  in  Es- 
meralda and  Mineral  counties 
between  Coaldale  and  Rhodes 
today  was  awarded  to  Dodge 
Construction  Co.,  Inc.,  Fallon,  at 
$97,930.  The  second  low  bid  was 
submitted  by  Peninsula  Paving 
Co.,  San   Francisco,  at  $104,625. 

The  highway  department  also 
let  a  contract  to  U.  B.  Lee,  San 
Leandro,  at  $26,097  for  roadmix 
surfacing  16.6  miles  of  the  Death 
Valley  road  In  Nye  county  near 
the  state  line. 


ROBT.  McNAIR 
LOW  BIDDER  ON 
POTRERO  MAIN 


Seven  Proposals  Received  For 

Third  Section  of  Pressure 

System  Extension 

Robert  B.  McNair  and  H.  Gould, 
374.5  Rhoda  Ave.,  Oakland,  yester- 
day submitted  the  low  bid  to  the 
Department  of  Public  Works  for  in- 
stalling Section  "C"  of  the  Potrero 
District  Extension  to  San  Francis- 
co's high  -  pressure  fire  protection 
mains.  Amount  of  the  low  proposal 
was  $69,815. 

Second  and  third  low  bids,  res- 
pectively, were  submitted  by  Pacific 
Pavements  Co.,  Ltd.,  at  $70,048  and 
E.  J.  Treacy  at  $73,211. 

The  work  will  require,  among 
other  items,  installation  of  13..'il() 
feet  of  bell-and-spigot  pipe  to  be 
furnished  by  the  city;  construction 
of  39,973  square  feet  of  asphalt  con- 
crete pavement,  and  furnishing  and 
installing  64  tons  of  bell-and-spigot 
pipe. 

Total  bids  submitted  wore  as  fol- 
lows: 
Kobt.     McNair     and     H.     Could, 

Oakland    ^   ltB!l,S15 

Pacific     Pavements     Co.,     Ltd., 

San  Francisco  70,048 

E.   J.   Treacy.   San   Francisco 73,211 

Eaton  &  Smith,  San  Francisco..  75,641 

Peninsula  Paving  Co.,   S.   F 7S,841 

Herman  Lawson  Co.,  S.  F 78,848 

Chas.   L.  Harney,   S.   F 79,819 

Cost  of  the  work  was  estimated 
by  the  city  engineer  at  $92,000.  Sec- 
tion "C"  is  the  third  of  the  r-jii- 
stctions  of  the  Potrero  District  ex 
tension  to  be  advertised. 

CITY  TO  BUILD 

FOUR  COTTAGES 

Bid-,  for  construction  of  four  one- 
story  cottages  at  San  Francisco's  Moc- 
casin power  plant,  Tuolumne  Coimtv. 
will  be  opened  by  the  Public  Utilities 
Commission,   April   17. 

The  houses  are  to  be  of  wood  frame 
construction  with  concrete  foundations 
Exteriors  will  be  finished  with  stucco- 
mterior  finish  will  be  hardwall  plas- 
ter. The  cottages  will  be  approximate- 
ly 30  by  48  feet  in  size. 


$94,361  TOTAL 
OF  LOW  BIDS 
ON  S.JF.  SCHOOL 

Letting     of     Segregated     Con- 
tracts Indicated  in  Patrick 
Henry  Figures 


l^ow  proposal  for  construction 
of  the  Patrick  Henry  school  was 
submitted  to  the  San  Francisco  De- 
partment of  Public  Works  yester- 
day in  a  combination  of  segregated 
bids  by  O.  Monson.  475  Sixth  stree.t, 
for  the  general  contract;  M.  D 
siano,  3117  Fillmore  street,  tor  me- 
chanical work  and  plumbing;  and 
Spencer  Electric  Company,  20'' 
Webster  street,  Oakland,  for  elec- 
trical work.  The  low  combination 
tof-aled  $94,361,  approximately  $4,- 
400  under  the  lowest  consolidated 
bid. 

O.  Monson's  low  hid  for  general 
work  was  $83,757.  Second  and  third 
low  proposals  for  this  contract  were 
submitted  by  Leo  Hipp  at  $84,977, 
and  James  L.  McLaughlin  at  $85.' 
123,  respectively. 

For  mechanical  and  plumbing 
work  M.  Desiano's  low  proposal  was 
$8,317.  Spencer  Electric  Company's 
figure  for  electrical  work  was  $2,- 
287. 

P.  C.  Amoroso  and  Sons  submit- 
ted the  lowest  single  proposal  con- 
solidating general,  electrical,  and 
mechanical  and  plumbing  work  His 
bid  was  $98,800. 

Plans  tor  the  school,  which  will 
be  a  two-story  reinforced  concrete 
building  to  contain  eight  class- 
rooms, were  prepared  by  Architects 
W.  D.  Peugh  and  Gardner  A.  Dailey. 
Structural  engineer  was  Walter  Hu- 
ber,  and  Leland  and  Haley  were 
mechanical  engineers  for  the  proj- 
ect. 

Total  bids  submitted  for  general 
work  alone  were  as  follows: 

O.    Monson    _ .$83,757 

Leo   EpD    84,977 

Jas.    I.,.    McLaughlin 85,123 

H.   L.  Petersen   &  Claude  HofC- 

■neyer    89,000 

Frank  J.   Reilly  , 89,423 

.\ndcrson  &   Ringrose 90,000 

For  general  work  including  me- 
chanical, plumbing  and  electrical 
work,  the  following  bids  were  re- 
ceived : 

F.  C.  Amoroso  &   Sons $98,800 

Anderson   &•    Ringrnse 102  000 

MacDonf.Ifl    &   Kahn   Co..    Ltd.....l03,'301 
Bids    for    mechanical    work    and 
plumbing  were: 

M.    Desiano    $8,317 

Scott    Company    g,567 

James  Pinkerton  5,615 

A.  Ramazotti  '  g[g^Q 

O'Mara  &  Stewart  8,794 

-■\lta    Electric    Co 9790 

Skelly  &   Kohler  ...!^I!^  9J931 

Bidders  tor  electrical  work  we're: 

Spencer  Electric  Co $2,287 

Enterprise    Electric    Co.  2  32.1 

H.   S.   Tittle  2,750 

.Abbett   Electric  Co 2^800 

Americ:,n    Electric    Const.    Co 2^820 

Paragon    Electric    Co 2.878 

Dnwd-Soid   Electric  Co 2.959 

B.  J.   Doherty 2  980 

R.    Flatland    2!987 

George  F.  Brayer. 3,21s 

N.  C.  Nicklassen  Elee.  Const.  Co.  3.269 
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Bid  Depository  Plan  For  Building 

Contractors  Approved  by  State  Agency 

Final  approval  to  plans  for  local  administration  of  the  codes  for 
general  contractors  has  been  given  by  the  California  State  Adminis- 
trative Agency.  Divisional  Code  Authority  for  General  Contractors, 
Floyd  O.  Booe,  secretary,  announced  yesterday.  A  program  for  estab- 
lishing local  bid  depositories  for  general  contractors  as  recommended 
by  the  building  contractors  administrative  committee  also  has  been 
accepted. 


Tlic  hoard,  at  tlio  siiiiie  liiii*',  ap- 
proved the  builKet  for  (he  operation 
of  the  BKency.  a.s  well  as  the  ad- 
ministration of  the  I)iiilders'  divi- 
sion, there  having  hocn  allocated 
approximately  one-half  the  total  net 
Income  of  the  agency  for  the  build 
era'  adniini.stration  expenses. 

Under  the  p  r  o  K  r  a  m  approved, 
there  will  he  established  approxi- 
mately thirty- four  local  administra- 
tive committees,  with  bid  deposi- 
tories, and  these  will  he  under  the 
administration  of  committees  of 
five  to  seven  selected  by  the  l)iiild- 
ers'  state  administrative  commit- 
tee As  rapidly  as  possible,  meet- 
ings will  be  held  in  all  localities 
to  name  these  committees  and  to 
get  the  plan  under  way  at  once. 

The  approved  program  includes 
the  full  instructions  and  procedure 
governing  the  work  of  these  local 
committees,  and  these  will  soon  be 
available  in  complete  form. 

The  plan,  as  approved,  contem- 
plates the  employment  of  an  as- 
sistant compliance  director  for 
Southern  California,  whose  activi- 
ties will  be  devoted  almost  entirely 
to  the  administration  of  the  build 
ing  division  and  who  will  be  in 
charge  of  the  Southern  California 
branch  office  of  the  code  authority 
and  have  supervision  over  the  work 
in  the  thirteen  southern  counties, 
under  the  general  direction  of  the 
state  compliance  director,  whose 
headquarters  will  be  in  San  Fran- 
cisco, It  is  expected  that  the  man 
who  will  be  in  charge  of  this  work 
in  Southern  California  will  be  an- 
nounced within  a  few  days  and  that 
he  will  soon  become  active  in  the 
field  in  establishing  the  southern 
local  administrative  committees 

A  similar  plan  will  be  pursued  in 
Northern  California,  and  an  assist- 
ant compliance  director  will  be  es 
tablished  in  an  office  separate  from 
the  present  general  office  of  the 
code  authority  in  San  Francisco, 
and  this  assistant  compliance  di- 
rector in  the  north  will  be  under 
the  general  direction,  as  to  policy, 
of  the  builders'  administrative  com- 
mittee. It  is  expected  that  this  Di- 
visional office  in  the  north  will  be 
opened  by  April  1  and  that  the  as- 
sistant compliance  director  who 
will  he  in  charge  thereof  will  be 
announced  by  that  date. 

All  registration  activities  and 
matters  of  general  management  re- 
lating to  the  entire  code  adminis- 
tration will  be  handled  from  the 
general  office  of  the  code  authority 
at  206  Sansome  Street,  and  Munson 
Deuprey.  as  general  state  compli- 
ance director,  will  have  supervision 
over  all  of  the  code  activities 
throughout  the  entire  state. 

It  is  expected  that  the  local  ad- 
ministrative   committees    and    the 


bid  depositories  for  Northern  Cali- 
fornia will  he  announced  on  or 
about  April  1  and  it  is  the  plan  of 
the  builders'  administrative  com- 
mittee to  have  these  local  com- 
mittees functioning  just  as  soon  as 
possible. 

It  is  a  matter  of  great  regret,  ac- 
cording to  Mr.  Booe.  that  the  state 
administrative  agency  has  not  been 
able  heretofore  to  place  the  com- 
plete plan  of  administration  thru 
local  committees  in  effect  through- 
out California,  and  especially  with 
reference  to  the  builders'  division; 
but  it  has  l)een  necessary  to  con- 
vince Washington  of  the  need  for 
dditional  funds  to  provide  for  prop- 
er administration,  and.  finally,  af- 
ter many  months  of  effort,  these 
funds  have  been  secured.  It  is  now 
felt  that  it  is  possible  for  the  Gen- 
eral Contractors'  Code  Authority  to 
provide  for  adequate  code  adminis- 
tration throughout  the  state,  and 
the  cooperation  and  help  of  all  gen- 
eral contractors  in  this  effort  is 
earnestly  solicited.  Contractors  are 
particularly  urged  in  local  commit- 
tees to  offer  their  services  in  con- 
nection with  the  work  of  the  local 
<ommittees.  and  when  requested  to 
serve  on  same  that  this  be  done 
voluntarily  and  conscientiously. 

Sufficient  funds  have  been  allo- 
cated for  the  work  of  the  local  com- 
mittees to  provide  for  a  reasonable 
effort  towaids  compliance,  and  it 
is  felt  that  the  fees  w^hich  will  be 
received  through  the  bid  deposi- 
tories will  so  augment  the  avail- 
able finances  that  proper  adminis- 
tration can  be  secured  in  every  lo- 
cality. 


LUMBER  PRODUCTION 

QUOTA  INCREASED 


Total  allowed  lumber  production 
for  the  second  quarter  of  193.5  was 
fixed  at  4,48n.900.000  feet  by  the 
National  Control  Committee  of  the 
Lumber  Code  Authority,  in  session 
at  Washington,  an  increase  of  about 
4»^2%  over  the  4,299.300.000  feet  pre- 
scribed for  the  first  nuarter  of  the 
year  The  amount  includes  3.791.- 
300,000  feet  of  softwood  and  69S. 
600,000  of  hardwoods.  Expected 
consumption  was  placed  at  4.55S. 
.500.000  feet.  Taking  into  account 
seasonal  variation  it  was  stated 
that  lumber  shipments  have  im- 
proved, month  over  month,  every 
month  since  last  October. 

The  quotas  contemplate  a  reduc- 
tion of  stocks  on  hand  at  the  mills 
in  some  divisions  of  the  industry, 
and  an  increase  in  others  to  the 
end  that  total  stocks  on  hand  may 
present  a  balanced  national  inven- 
tory calculated  to  take  care  of  ex 
pected  demand. 


S.  F.  ARCHITECT 
WINS  AWARD  IN 
G-E  COMPETITION 

John      Dinwiddie     Receives 

$1250     Ca»h     Prize     For 

Modern   Home  Design 

Architect  John  Ekin  Dinwiddle 
of  San  Francisco  yesterday  was  no 
tifled  by  the  Ceneral  Electric  Com- 
pany of  a  second  prize  award  in 
that  company's  national  contest  for 
small  home  designH.  Architect  Din- 
widdie will  receive  a  cash  prize  of 
112.50. 

The  award  was  made  on  his  en- 
try in  the  Class  B  group,  a  design 
for  a  small  house  for  southern  cli- 
mate. 

The  prize  -  winning  house  Is  of 
modern  style  architecture,  two 
stories  in  height,  contains  6  rooms 
with  three  bedrooms  and  two  baths. 
It  is  to  be  of  steel  frame  construc- 
tion, stucco  exterior  and  copper 
roof.  Specifications  call  for  elec- 
trical equipment  throughout,  as  pro- 
vided by  the  contest  sponsor. 

It  is  understood  that  the  General 
Electric  Comp^iny  plans  to  build 
demonstration  homes  at  various  lo- 
cations in  the  Vnited  States  from 
designs  selected  in  the  competition 
just  closed.  The  entire  contest, 
however,  was  handled  through  the 
New  York  office  of  the  company 
and  Pacific  Coast  officials  have  not 
been  informed  on  the  company's 
plans  for  applying  the  modern 
house  demonstration  locally. 

No  other  information  as  to  Pa 
cific  Coast  awards  in  the  contest 
had   been  received   here  yesterday. 


Stanislaus  Ready 
To  Lease  Buiidin? 
For  Records  Hall 

Private  capital  will  be  invited  hv 
the  hoard  of  supervisors  to  hui'rt 
a  fireproof  hall  of  records  in  which 
the  more  valuable  Stanislaus  Coun- 
ty records  may  be  kept. 

Chairman  E.  K.  Finney  of  the 
board  and  Supervisor  T>eo  C.  Ha"'- 
metf  have  been  named  a  commit- 
tee that  will  atfemnt  to  have  "n 
public-spirited  individual  or  groun" 
erect  the  unit,  with  the  unde'ctsrid 
ing  the  county  will  lease  it  for  a 
definite  period  of  years. 

Such  a  course  of  action  was  sug- 
gested by  the  grand  jury  houislne 
committee.  The  committee  was 
headed  bv  A.  A  Caldwell  of  Tu-- 
lock.  and  the  offer  was  advanced 
after  the  group  had  completed  a 
thorough  investigation  of  county 
housing  conditions. 

The  ancient  courthouse  was  de- 
scribed as  a  firetrap.  Its  over- 
crowded condition  likewise  was 
noted. 

As  proposed,  the  county  record- 
er's office  would  be  housed  In  the 
fireproof  structure,  as  well  as  some 
of  the  records  of  the  other  county 
departments 


PACIFIC    CONSTRUCTOR 


12,000  TONS 
OF  STEEL  IN 
S.  F.  TOWER 


Str-ucture  55' .    Complete;  Pro- 
gress   On    Othe'-    Sections 
Of  Span  On  Schedule 


With  fifty-five  per  cent  of  the  to- 
tal amount  of  steel  for  the  south 
tower  of  the  Golden  Gate  Bridge 
already  erected,  indications  are 
that  McClintic-Marshall.  steel  con- 
tractors, will  complete  the  immense 
structure  early  in  July. 

During  the  past  week  delays  oc- 
casioned as  the  result  of  the  ma- 
rine strike  were  overcome  and  a 
new  record  was  estahlished  with 
the  erection  of  872  tons  of  steel 
in  a  single  day. 

The  day's  record,  according  to 
the  weekly  progress  report  of  Chief 
Engineer  Joseph  B.  Strauss,  filed 
for  the  board  of  directors  of  the 
Golden  Gate  Bridge  and  Highway 
District,  brought  the  total  steel 
erected  during  the  week  to  more 
than  3,Ono  tons,  making  a  grand  to- 
tal of  12.000  tons  erected  on  the 
south  tower  to  date. 

Early  this  week  the  first  cross 
strut  above  the  deck  level  of  the 
bridge  will  be  erected  and  the  trav- 
eler derrick,  now  in  position  365 
feet  above  water  level,  will  again 
be  raised  to  permit  the  tower  steel 
to  climb  higher. 

With  two  and  three  shifts  per 
day  working  on  the  concreting  of 
the  west  weight  block  of  the  San 
Francisco  anchorage  this  work  is 
progressing  rapidly  and  will  be  in 
readiness  for  the  cable  contractor 
within  30  days,  according  to  the 
chief  engineer.  Meanwhile  work 
also  is  progressing  on  those  parts 
of  the  cable  housing  which  will  not 
interfere  with  cable  spinning  oper- 
ations. 

On  the  Marin  anchorage  two 
shifts  of  men  are  engaged  in  ex- 
cavating for  the  housing  footings 
and  concrete  is  being  poured  on 
the  east  and  west  weight  blocks. 
This  work  also  is  being  pushed 
ahead  with  all  possible  speed  for 
the  accommodation  of  the  cable 
contractors. 

Work  on  the  Presidio  approach 
structures  is  continuing  according 
to  schedule.  During  the  past  week 
pile  driving  for  the  high  viaduct 
was  completed  and  work  on  the 
military  replacements  was  com- 
menced. 

In  the  eastern  shops  of  the  John 
A.  Roeblings  Sons  Company  the 
drawing  of  cable  wire  is  proceed- 
ing on  schedule  with  64.6  per  cent 
of  the  total  or  13.898  tons  already 
completed  and  stored  for  shipment. 
The  last  of  the  cable  eye  bars  also 
have  been  completed  and  approxi- 
mately 25  per  cent  of  these  have 
been  shipped,  while  virtually  all  of 
the  steel  for  the  south  tower  either 
Is  In  storage  here  or  in  transit 
from  the  eastern  plants. 

During  the  past  week  a  daily  av- 
erage of  520  men  was  maintained 
on  the  bridge  site,  bringing  the  to- 
tal of  workers  engaged  on  the  proj- 
ect in  the  bay  area  during  the  week 
well  over  the  1250  mark. 


ALMLIE  LOW  ON 

VALLEY  BUILDING 


WASHINGTON,  D.  C,  March 
26. — Low  bid  for  construction  of 
buildings  and  utilities  at  the 
Sacramento  Migratory  Water- 
fowl Refuge  near  Colusa  was 
submited  by  Oliver  S.  Aimlle, 
60  Sussex  street.  San  Francisco. 
Mr.  Almlie's  bid  was  $28,200. 
The  contract  includes  construct, 
ing  a  residence,  service  build- 
ing, boat  house,  pumphouse,  etc. 

Plans  were  prepared  by  the 
Supervising  Architect  of  the 
Treasury   Department. 


$9,000,000  FOR 
BUILDING  AT 
MATHER  ASKED 


Congressman  Proposes  Autho- 
rization to  Reestablish  Army 
Base  Near  Sacramento 


A  bill  to  authorize  improvements 
at  Mather  Field,  elevent  miles  east 
of  Sacramento,  to  cost  $9,081,000 
has  been  Jtroduced  in  Congress  by 
Representative  Frank  Buck. 

The  bill  would  approve  an  appro- 
priation tor  construction  of  officers' 
quarters,  barracks,  non-commission- 
ed officers  quarters  and  other  build- 
ings to  cost  $5,948,000,  Improve- 
ments to  the  landing  field  and  con- 
struction of  hangars,  warehouses 
and  shops  would  cost  an  add'tional 
$3,133,000. 

The  work  is  held  to  be  necessary 
as  a  part  of  the  army  building  pro- 
gram. 

Mather  Field  has  been  abandoned 
for  several  years.  Barracks  build- 
ings were  wrecked  and  a  portion 
of  the  salvaged  material  was  used 
during  construction  of  the  Hamil- 
ton Field  air  corps  base. 


Oakland  Council 
Complimented  on 
Day-Labor  Stand 


W.  G.  Thornally,  president  of  tlie 
Oakland  Builders'  Exchange,  has 
addressed  a  letter  to  the  Oakland 
City  Council  commending  council- 
men  for  adopting  a  resolution  en- 
dorsing expenditure  of  federal  pub- 
lic funds  by  contract. 

Mr.  Thornally  said: 

"  As  the  organized  representa- 
tives of  the  blilding  industry  in  Al- 
ameda County,  we  intend  in  the  fu- 
ture to  present  a  united  front 
against  any  further  encroachments 
on  the  legitimate  pursuits  of  this 
great  industry,  and  in  line  with  this 
policy  we  feel  that  the  action  you 
have  taken  is  very  commendable." 


OPERATIVE  HOME 
BUILDER  GIVEN 
FIRST  FHA  LOAN 


Insured  Financing  of  Atherton 

Residence   Initiates   New 

Practice 


The  largest  loan  made  to  datp  '" 
Northern  California  under  the  Fed- 
eral Housing  Act,  and  one  of  the 
first  to  be  made  to  a  builder  of  a 
house  for  resale,  has  just  been  ne- 
gotiated by  the  Crocker  First  Na- 
tional Bank  for  W.  R,  Voohries, 
Inc.,  builders. 

Amounting  to  $14,000  and  extend- 
ing over  19  years  at  a  basic  rate 
of  five  per  cent,  the  loan  is  to  fi- 
nance the  construction  of  a  resi- 
dence at  Atherton.  The  house,  de- 
signed by  Architect  A.  D.  Janssen, 
consists  of  nine  rooms  with  four 
baths  and  two  sleeping  porches.  It 
is  situated  at  the  northeast  corner 
of  Selby  Lane  and  Almendral  Ave. 

Being  one  of  the  few,  if  not  the 
first,  loan  made  in  this  section  to 
a  builder  rather  than  to  a  private 
owner,  the  transaction  is  causing 
considerable  interest  among  real  es- 
tate dealers  and  contractors,  being 
considered  a  type  of  financing 
which  should  materially  aid  build- 
ing activity. 


Berkeley  Rejects 
$500,0C0  Issue 
For  School  Work 

Berkeley  voters  rejected  a  $500,- 
000  bond  issue  proposed  to  finance 
in  part  reconstruction  of  the  city's 
schools  which  was  submitted  at  a 
special  election  Tuesday.  The 
bonds  received  a  majority  of  votes 
cast  but  not  enough   to  carry. 

This  was  the  second  lime  a  bond 
issue  had  been  defeated  since  the 
Public  Works  Administration  allot- 
ted money  to  the  district  to  assist 
financing  school  building  rehabili- 
tation. Many  of  the  city's  schools 
have  been  closed  temporarily  or 
permanently  after  they  were  found 
unsafe  by  inspectors  for  the  State 
Division  of  Architecture. 


SEEK  SANTA  CLARA 

PLUMBING  ORDINANCE 

A  request  tor  an  ordinance  rege- 
lating plumbing  in  the  thickly  set- 
tled but  unincorporated  areas  of 
Santa  Clara  county  has  been  sub- 
mitted to  the  board  of  supervisors 
by  the  Plumbing  Contractors  Asso- 
ciation of  the  peninsula  district. 
Dr.  C.  M.  Burchfiel,  director  of  the 
county  health  department,  recom- 
mended to  the  board  that  consid- 
eration be  given  to  such  an  ordi- 
nance.   No  action  has  been  taken. 

Representatives  of  the  associa- 
tion appeared  before  the  county 
planning  commission  last  week  in 
behalf  of  the  measure  but  were  re- 
ferred back  to  the  board  of  super- 
visors. 


PACiFlC    CONSTRUCTOR 
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WELL!  NO 

37)     W   CROWN    TERRACE  at   end 

of  street.     One-story   frame  dwlg. 
vner— Pauline    Hamblln.    40C    Sutter 

St.,    Snn    p'ranclsco. 
;chltect— Not  Given.  $1980 


ITERATIONS 

38)     NO,  55  SANTA  MONICA  WAT. 

Alter  dweliins;. 
wner — E.    L.    Regnl.    Premises, 
-chltect— Not   Given.  JloOO 


ITERATIONS 

39)     95   MERCEDES;  alter  dwelline. 
■vner — L.    E.   Fleming,   premises, 
rchltect — Not  Given, 
mtn-ctor— H.   I'apenhausen.   595  Vic- 
toria. $1000 


LTERATIONS 

40)     27  BIJRNSIDE;  alter  dwelling, 
wner — Mrs.    E.    Dalbesio,    preinises. 
rchitect — Not  Given, 
jntractor — J.  P.   lindcr,   617  Moraga. 
$1900 


WELLING 

:41)      NE    PALOU    2B2    SE    Jennings: 

one    -    story   and    basement    frame 

dwelling, 
wner— A.   Cajssal.-.to,   36  Columbus, 
rchitect — Not  Given, 
ontractor— L.    Murer,    1274    Quesada, 
$3500 

WELLING 

!42)      AV    17th    AVE.    250    N    Noriega: 

one    -    story    tnd   basement   frame 

dwelling, 
wner— Miltnn   Odair.    %   architect, 
rchitfct  —  Walter    C.    Falch.    Hearst 

Building.  $4000 


•WELLING 

!43)  W  BAKER  ST.  lin  N  Union: 
two  -  story  and  basement  frame 
dwelling. 

;wner— Wm.  GIssler,  Jr.,  149S  36th 
Avenue. 

.rchitect— H.  C.  Baumann.  251  Kear- 
ny Street. 

ontractor— Anza  Home  Building  Co.. 
36th  Ave.  and  Klrkham.  $4,500 


'WELLING 

244)     N   TUCKER  307   E   Rutland   St. 

One-story    and     basement      frame 

dwelling. 
Iwner    —    Mrs.    W.    B.     Penland.     52 

Tucker   St.,    San    Francisco. 
Architect— Not   Given.  $3000 


ALTERATIONS 
245)     NO.    215    BAY 
tory. 


Owner — Stuart    Oxygen    Co., 

St.,    San    Francl«co. 
Architect— Not   Given. 


$1990 


STATION 

(2Hit  W  ItRANNAN  ST.  50  N  Third 
St.  (mi'-Btory  steel  and  glass 
greasing   and    tire   station. 

Owner — Associated  Oil  Co.,  79  New 
.Montgomery    St.,     San     Francisco. 

Plans   by   Owner. 

("ontractnr— Not  Awarded.  $5000 

ALTERATIONS 

(217)     NO.     2301     TWENTY-FOURTH 

Ave.     Alter   flats. 
Owner— The    Gaasch,    Itll    47lh    Ave., 

San    Francisco. 
Architect  — Not   Given.  $1000 


AUIMTORIUM 

(24S)      SW    OAKUALB  &   NEWHALL 

Sis.  Onc-Btory    frame    auditorium. 
Owner — Roman     Catholic     Archbishop 

of    San    Francisco,    1100    Franklin 

St..   San  Francisco. 
Architect— John  J.  Foley,  770  5th  Ave. 

San    Francisco.  $11,000 


REPAIRS 

12,9)     NO.     1120-1124     PACIFIC    AVE. 

Repair  fire  damage  to   Hats. 
Owner — A.    Pelligrini,    Premises. 
.Architect — Not    Given. 
I'liiitractoi  — Fred     J.     Early     Jr.,     369 

Pine  St.,   San   Francisco.  $1000 


nWKLLlNG 

(250)     NW    TARAVAL   ST.   AND   12th 

Ave.      One-story      and      basement 

frame   dwelling. 
Owner — Andrew   J.    Benson,    2324    15th 

Ave.,    San    Francisco. 
Architect— Not  Given.  $5000 


REPAIRS 

(251)     E    HARRISON    ST.    182    S   20th 

St.      Repair    fire    damage    to    tire 

shop. 
Owner— Al.  Jaikieh,  2417  Harrison  St. 

San  Francisco. 
Architect — Not    Given. 
Contractor  —   H.    E.      Ruhlmann,      251 

Kearny    St.  $4000 


ST. 


REPAIRS 

(252)     NO.       1550     HAMPSHIRE 

Repair    fire    damage    to    flats. 
Owner — Mrs.    A.    Shellman,    1544    Page 

St.,    San    Francisco. 
Architect — Not  Given. 
Contractor— Geo.    C.    Todhunter,     lOSS 

-■Vshbury   St.,   S.   F.  $1000 


DWELLING 

(253)  W  LAIDLEY  238  E  Castro  St. 
One-story  and  basement  frame 
dwelling. 

t)wner — ('.   and   B.   Gisen,    542    Laidley 

K'l.,   San  Francisco. 
Architect — Not  Given. 
Contractor— The    Ruegg  Co..    369   Pine 

St..    San   Francisco.  $4670 

DWELLING 

(254)  NW  MARKET  AND  ROMAIN 
Sts.      Two-story    frame   dwelling. 

owner- K.   A.   Wilson.   26  Taraval  St.. 

San  Francisco. 
Arcliitect— Not    Given.  $1200 


ST.      Alter    fac- 


A  LTERATIONS 

(255)     N    JACKSON    ST.    69    W    Davis 

S-t.     Alter  store. 
( iwner— S.    Maggini.    125    Jackson    St., 

San   Francisco. 
Arrhitect — Not   Given. 
Contractor — R.   Foliatti.  200  Cervantes 

St.,  San  Francisco.  $3000 


SHOP 

(256)     NCJ.     6     ZKNO     PLACE.       Steel 

and  corrugated  Iron  forge  nhop. 
Owner— llHWiey  Vorna  Co,.  Premiiteii. 
Engineer— (J.  A.   Fisher,   141   Beale  St.. 

K'an    Francisco. 
Conlraclor— Western    Iron    Works.    141 

Heale    St.,    San    Kranclaco.        $3500 


DWELLI.NO 

(257)  W  THIRTY-FIFTH  AVE.  200 
S  Irving  St.  One-story  and  base- 
ment frame  dwelling. 

Owner  —  Dr.  J.  McCarthy,  393  20lh 
Ave..    San    Francisco. 

Architect— .Not    Given. 

(.'ontractor  —  Robert  McCarthy,  1363 
nth  Ave.,   San  Francisco.         $3000 


DWELLING 

(258)     W  BAKER  ST.  114  N  Union  St. 

Two-story     and     ba.sement     frame 

dwelling. 
Owner — A.    Gis.sler.    %    Contractor. 
Architect — Not    Given. 
Contractor  —  Anza    Home    BIdg.    Co., 

1498  36th  Ave.,  S.  F.         $4600 


ALAMEDA 

COUNTY 

No. 

Owner 

(infractor 

Amt. 

15S 

Flagg 

Dooley 

.1500 

159 

Prentiss 

Owner 

2500 

160 

Windsor 

Merriewood 

2S0O 

161 

Windsor 

Merriewood 

2500 

162 

Reese 

Kurtz 

15800 

163 

Williamson 

Vila 

1000 

164 

Parks 

Parks 

5000 

165 

Hughes 

Lynn 

1500 

166 

Hei,sner 

Confer 

4800 

167 

El   Dorado 

Lyons 

1500 

ii;s 

Richfield 

Owner 

2500 

1  r,;i 

Haller 

Owner 

9000 

170 

Howard 

Gerwick 

42317 

171 

Simmons 

Owner 

4000 

172 

Shell 

Owner 

5000 

173 

Jurgens 

Muller 

110000 

174 

Pfrang 

Owner 

10000 

175 

Chevrolet 

Oxvner 

4037 

176 

I>ohmann 
ELLING 

Grubb 

2600 

DW 

(158)     5780    GENOA 

ST..    OAKLAND. 

One-story  5-room  dwelling. 

Owner — John    S, 

Fl; 

agg.     Premises. 

Architect— Not    G 

iven. 

Con 

tractor — Fred 

T. 

Dooley.  3936  Vale 

St,,    Oakland. 

$3500 

DWELLING 

(159)     N    .    7765    GRHENLEY    DRIVE. 

OAKLAND.       One-story       5-room 

dwelling, 
owner  —  A.    W.    Prentiss.    7696    Crest 

Ave..    Oakland. 
Architect— Not    Given.  $2500 


DWELLING 

(160)  6234  l-ROWN  AVE..  OAKLAND; 

IH-story  4-room  dwelling. 
Owner   —    Syndicate    Merriewood    Co.. 

1401   Broadway.  Oakland. 
.\rchitect— Not  Given. 
Contractor— Gen.    Windsor,   92«    Kings. 

ton   Ave..  Piedmont.  $2500 


DWELLING 

(161)  13049  BROADWAY  TERRACE. 
OAKLAND:  1 -story  5-room  dwell- 
ing  one-story   garage. 

Owner  —  Syndicate  Merriewood  Co.. 
1401   Broadway.   Oakland. 

Architect— Not  Given. 

Contractor- Geo.  Windsor,  928  Kings- 
ton   Ave..    Piedmont.  $2500 


DWELLING 

(162)     630  SPRUCE  ST..   BERKELEY; 

two-story  12-room  frame  dwelling. 
Owner- M.    J.    Reese.    Chicago.    %    659 

Spruce  St..  Berkeley. 


PACiFlC    CONSTRLC'IOR 


Architect — Williams    and  Wastell.    574 

17th    St.,    Oakh.nd. 

Contractor— F.   A.    Kurtz,  364   41st  St., 

Oakland.  $15,800 


ALTERATIONS 

(163)      579    3Sth    ST.,    OAKLAND;    .-.l- 

terations. 
Owner — Geo.   Williamson,   premises. 
Architect — Not  Given. 
Contractor— Joe  Vila,  1207  Solano  Ave. 

Alban.v.  $1000 


DWELLING 

(164)  24  ACACL\.  BERKELEY;  two- 
story  7-room  frame  dwelling  and 
garage. 

Owner— H.  G,  Pi-rks,  1046  Peralta, 
Berkeley. 

Architect— E.  L.  Sn.vder,  2101  Shat- 
tuck  Ave.,   Berkele.v. 

Contractor— R.  F.  Parks,  1046  Peralta, 
Berkeley,  $5000 


ALTERATIONS 

(165)  NO.  742  FORTY-SIXTH  ST.. 
OAKLAND.     Alterations. 

Owner— David  Hughes,  742  46th  St,, 
Oakland. 

Architect — Not    Given. 

Contractor- Willis  F.  Lynn,  1037  Ash- 
mount    Ave.,    Oakland.  $1500 


DWELLING 

(166)  NO.  71  CAMELSFORD  PLACE 
OAKLAND,  Two-story  five-room 
dwelling. 

Owner — John  R.  Heisner,  %  Contrac- 
tor. 

Architect— F.  L.  R.  Confer,  2812  Rus- 
sell St.,   Berkeley. 

Contractor— F.  W.  Confer,  1328  Arch 
St.,   Berkeley.  $4800 


ALTERATIONS 

(167)     THIRD      AND       UNIVERSITY 

Ave.,     BERKELEY.       Alterations, 
Owner — El  Dorado  Oil  Works,   Prem. 
Architect — Not  Given. 
Contractor— W.  E.  Lyons  Constr.  Co., 

2009  Pacific  Ave..  Alameda.     $1500 


OFFICE   BLDG. 

(168)  NINTH  AND  B  STS.,  Parr  Ter- 
minal, OAKLAND.  One-story  of- 
fice   building. 

Owner— Richfield  Oil  Co.,  248  Battery 
St.,    San    Francisco. 

Architect — Not   Given.  $2500 


DWELLINGS 

(169)     NO.    3963-3969   OAKMORE   RD., 

OAKLAND,       Two     two-story     6- 

room   dwellings. 
Owner— Paul   H.    Haller,    32   Evirel   PI. 

Oakland. 
Architect- Not  Given.  $4500   each 


ISEI'AIRS 

(170»  FOOT  OF  MARKET  STREET, 
OAKLAND,    Repair  to  Pier  No.   1 

Owner— Howard  Terminal  Co.,  Lessee 
Premises. 

Architect  —  W.  G.  Corlett,  Bank  of 
America    Bldg.,    Oakland. 

Contractor— Ben  C.  Gerwick,  112  Mar- 
ket St..  San  Francisco.  $42,317 


DWELLING 

(171)  NO.  1411  ADA  ST..  BERKE- 
LEY. One-story  5-room  frame 
dwelling  and   garage. 

Owner— A.  P.  Simmons,  2124  McKin- 
ley   Ave.,    Berkeley. 

Architect— Not    Given.  $4000 


ALTERATIONS 

(172)     NO.     315     DERBY     ST.,     OAK- 
LAND.    Alterations, 
Owner— Shell    Oil    Co..    Premises. 
Architect— Not   Given.  $5000 


STORES 

(173)  SE  THIRTEENTH  ST.  AND 
Broadway.  OAKLAND..  Two- 
story  concrete  stores  and  loft 
building. 


Owner— The  Chas.  Jurgens  Co..  Hotel 
Oakland. 

Architect^H.  A.  Minton,  Underwood 
Bldg.,  San  Francisco. 

Contractor— F.  A.  Muller.  805  Syndi- 
cate Bldg.,  Oakland.  $110,000 


DWELLING 

(174)  NO,  6119  ACACIA  AVE..  OAK- 
LAND.     Two-story    8-room    dwig. 

Owner  —  H,  C.  Pfrang,  5619  Ocean 
View   Drive,   Oakland. 

Architect— Not    Given.  $10,000 


ALTERATIONS 

(175)     NO.   6901     FOOTHILL     BLVD.. 

OAKLAND.  Alterations   and   Steel 

air  lift. 
Owner — Chevrolet    Motor    Co.,    Prem. 
Architect— Not    Given  .    $2807    &    $1230 


DWELLING 

(176)  NO.  1821  105TH  AVE.,  OAK- 
LAND, One-story  5-room  dwell- 
ing  and   one-story   frame   garage. 

Owner— G.  Lohmann,  1801  109th  Ave., 
Oakland. 

Architect — Not  Given. 

Contractor— Jas.  B.  Grubb,  1801  109th 
Ave.,    Oakland.  $2600 


BUILDING  CONTRACTS 

SAN    FRANCISCO   COUNTY 

No.      Owner  Contractor  Amt. 

60  Gissler  Anz:.  7375 

61  Crocker  Ruderman  228 

62  Cassolato  Murer  5141 
G3     Crocker  Tassi  3564 


DWELLING 

(60)      W    BAKER    114    N   Union;    two- 
story   and   basement   frame  dwell- 
ing. 
Owner — Wm.    Geissler,    Jr.,    1537    34th 

Avenue. 
Architect — H.  C.   Baumann,   251   Kear- 

n.v  .Street. 
Contractor— Anza   Home   Building  Co., 
1498   36th   Ave. 

Filed,   D;.ted,   March  14,   1935. 

1st  story  joists  in  place $1475 

Frame  up  and   ready  for  roof....  1475 

Brown   coated    1475 

Standing  trim  in  place 1475 

Completed   1475 

TOTAL  COST,  $7375 
Limit,  120  working  days.  Plans  and 
Spcciflcj.tious  filed. 


ALTERATIONS 

(61)     NO.    260      MONTGOMERY      ST. 

Interior     painting,     first     floor     of 

building. 
Owner — H.   S,  Crocker  Co.,   Inc. 
.\rchitect — Not    Given. 
Contractor— J.    A.    Tassi,    268    Market 
Sub-Contractor — Isadore   Ruderman. 

St.,    San    Francisco. 
Filed  Mar.  25,  '35,     Dated  Mar.  25,  '35. 

Usual    35    days 228 

TOTAL  COST,  $228 
Bond,  none.  Limit,  25  working  days. 
Forfeit,  $25  per  day.  Specification.') 
only  filed. 


DWELLING 

(62)     NE  PALOU  ST.  262  SB  Jennings 
St.    37-6x100.      All    work    for    one- 
story    and    basement    frame   dwlg. 
Owner  —  A.    Cassolato,    36    Columbus 

Ave.,    San    FrancLsco, 
Architect- C.     M.     Baker,     155     Mont- 
gomery St.,   San  Francisco. 
I'ontraetor— L.    Murer,     1274    Quesada 

St.,    San    Francisco. 
Filed  Mar.  26,   '35,  Dated  Mar.   20.   '35. 

I'^oof    on    $1000,00 

Brown   coat  plaster  on 1000.00 

Completed    and    accepted 1000.00 

Usual    35    days 2141.90 

TOTAL  COST.  $5141.90 
Bond,  $2570.95.  Sureties,  Teresa 
Blondi  and  Domenic  Trevlsan,     Limit, 


100    working    days.        Forfeit,      nom 
Plans  and  specifications  filed. 


ALTERATIONS 

(6:i)     NO.    260      MONTGOMERY      SI 

All    work    for   alterations    and   adi 

ditions     to    first    floor    and    basr 

ment   of   building. 

Owner— H.    S.    Crocker    Co.,    Inc.    S 

Market   St..    San   Francisco. 
Architect — Not  Given. 
Contractor — J.    A.    Tassi,    268    Mark. 

S't.,    San   Francisco. 
Filed  Mar.   26,   '35.   Dated  Feb.   11,    '3; 
On  l.st  and  15th  of  each  month     So', 

When    completed    Balant 

TOTAL  COST  not  to  exceed  $3561.2 
Bond,  $3564.20.  Surety,  Fidelity  t 
Casualty.  Co.  of  New  York.  Limit 
60  working  days.  Forfeit,  $25  per  das 
Plans  and   specifications,   none. 

NOTE  —  Cost  plus   i'/2%    for  over 
head   and   10%    for  profit. 

ALAMEDA   COUNTY 


No.      Owner 

16  Jacobs 

17  Mills 


Contractor    Amt 

Hansen       r^ii'. 

Richmond      14S 


RESIDENCE 

(16)     LOT  134  BLK  I,  Fernsifle.     Twi 

stoi-y  frame  residence  and  garage 

Owner — J.  A.  and  Olive  J.  Jacobs,  141! 

Fountain  St.,  Alameda. 
Architect — Irwin  M.  Johnson,   2215  7tl 

St„   Oakland. 
Contractor — C.     Hansen,     1500     Santa- 
Clara  Ave.,  Alameda, 
Filed  Mar.   25,   '35.  Date*  Mar,  20,  '3! 

Frame    up    $134( 

Brown   plastered   134( 

When   completed   134( " 

Usual   35   days 134( 

TOTAL  COST.  $536(' 
Bond,  none.  Limit,  75  days.  Forfeit/ 
none.     Plans  and  specifications  filed. 


COLLEGE  BLDGS.  ; 

(17)  SEMINARY  AVE.  AND  CAM-I 

den    St.,     Oakland.      Slieet    metals 

work  for  buildings.  ! 

Owner — Mills   College,   Premises,  | 

Architect— W.    H.    Ratcliff,    Amerieaijl 

Trust  Bldg.,    Oakland.  I 

Contractor  —    Richmond    Sheet    Metal 

Works,  520  16th  St.,  Richmond,' 
Filed  Mar,  27,  '35.     Dated  Feb.  28,  '35.: 

On  10th  of  each  month 75%' 

Usual     35     days 25% 

TOTAL  COST,  $1487.93' 
Bond,  $1487.93.  Surety,  Hartford  Ac- 
cident &  Indemnity  Co.  Limit,  6 
days.  Forfeit,  plans  and  specifications 
none. 


SAN    FRANCISCr    UNDER    $1000 

BILLBOARD,  $6.25;  W  Mission  St.' 
585  S  Onondaga  Ave.;  owner.  Fos- 
ter &  Kleiser  Co..  1675  Eddy  St. 

ALTER  dwelling.  $125;  509  Webster 
St.;   owner.   Rose   Bracken.   Prem. 

ALTER  dwelling,  $350;  201  Otsego  St, 
owner,   J.    Finke,   174    Santa   Ynez. 

BILLBOARD,  $6.25;  NW  Mission  and 
Laura  Sts. ;  owner,  Foster  &  Klei- 
ser Co.,    1675   Eddy   St. 

ALTER  hotel,  $65;  176  Fourth  Street; 
owner,  Carlton  Dethlefsen.  14 
Montgomery  St. ;  architect,  J, 
Lloyd  Courich,   321  24th  Ave, 

BILLBOARD,  $6.25;  SW  Mission  and 
Foote  Sts.;  owner,  Foster  &  Klei- 
ser  Co,,    1675   Eddy   St, 

RETAINING  wall,  $150;  NE  Palou  225 
S'E  Jennnigts  St.;  owner,  A.  Cas- 
solato, 36  Columbus  Ave.;  con- 
tractor,  L.   Murer,   1274   Quesada, 

BILLBOARD,  $6.25;  NW  Mission  and 
Bosworth  Sts.;  owner,  Foster  & 
Kleiser    Co.,    1675    Eddy    St. 

BILLBOARD,  $6.25;  E  8th  Ave.  122 
N.  Fulton  St.;  owner,  Foster  & 
Kleiser    Co.,    1676    Eddy    St. 
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3—  CHURCHES 

To    Be    Done    By    Day's   Work. 
AIvTKUATIdNW  Cost.    $6000 

SAN    KHANCISiV).    No.    16(5-49   Hayes 

Street. 
Altprallons    to    social    hall    of    church 

(Hrst    unit). 
Owner— l>atter  Day  Saints  Church  (C. 

W.    Nalder.    Bishop). 
Architect— Pope  &  Burton,   2102  Buck- 

Inshani    Road,    Uas  Angelee. 
Additional    work    estimated    to    cost 
f30  Ono   may  lie  done  at  a  later  rate. 


To    Be   Done    By    Day's  Work. 

AUDITORIUM  Cont.    Price,    $11,39(1 

SAN   FRANCISCO.     0;.kdale  Ave.    (AM 

Hallows  Church). 
One  -  story  auditorium  to  seat  500; 
frame  and  stucco  construction,  tar 
and  gravel  roof,  wood  trusses,  ma- 
ple floors,  gas  rs-diators,  nuwood 
Interior  wails  and  ceilings,  etc.: 
(50x100  ft.) 
Owner — Roman  Catholic  ..\rchbishop  of 

San  F'rancisco,   1100  Franklin   St. 
Architect— John  J.  Foley,  770  5th  Ave. 
The    owner   will    appoint    the   super- 
visor   of    construction     within    a    few 
dt.ys. 

Bids  previously  taken  were  rejected. 

4—  FACTORIES  &  WARE- 
HOUSES 

Plans  Being  Figured. 

PLANT  AND   WAREHOUSE 

Cost    including   equip..    $25,000 

STOCKTON.    .'*an    Joaquin    Co..    Calif. 
.Stockton    Harlior    (40x50    ft.) 

Three-story     Kalv.inized       iron      bean- 
cleaning    plant    and    warehouse. 

Owner — Haslett    Warehouse   Company. 
280   Battery   St.,   San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 
Bids  being   received   by   the  owner. 


Plans  Completed. 

ALTERATIONS  Cost,    $6,000 

SAN  FR.ANCISCO.    Berry  St.  between 

Third  and  Fourth. 
Alteration.s    to    warehouse    and    oflices. 
Owner — Southern   Paciflc   Co..   (i5   M:.r- 

ket  Street. 
Plans  by  Engineering  Dcpt.  of  Owner. 


Contract  Awarded. 

ADDITION  Cost.   $21,000 

SACRA.MENTO.    Scramcnto    Co..    Cal. 

30.11    D    Street. 
Addition  to  factory. 
Owner — Pureta     Sausage    Co..     3031     D 

Street.    Sacramento. 
Architect — Not    Given. 
Contractor— Holdener   Const.    Co..    260S 

R  St..   Si.cramento. 


Plans  To  Be  Prepartd- 
HOTTMNC.    PLANT  Cost,    $16,000 

SACRA.MENTO.    Hncramento  Co..   Cal. 
Eleventh  and  (J  Stu.    (100x160  ft.) 
I'onslruct  boltllng  works, 
(iwner- Colden  Stal<-  .Soda  Works.  1716 

Uith   St.,    Sacramento. 
Architect  -To     He    Selected. 

It    Is    planned    to    start    construction 
in     about     sixty    days. 


LOW    BIDDER 

SAN  PKDKO.  Los  Angeles  (  •..  Cal. 
—  I'ort  Electric  Co..  304  W.  Seventh 
St.,  San  Pedro,  submitted  low  bid  to 
LOH  Angeles  harbor  department  at 
$1123.60  for  an  electric  system  for 
tran«lt  shed  extension  at  Berth  177. 
Los  Angeles  Harbor;  Specification  No. 
937. 


Contract  Awarded. 

DISTILLERY  Cost.    $ 

STOCKTON.  San  Joaquin  Co.,  Cf-lif. 
Brant  Ferry  Road  (8  miles  out  of 
town). 

Complete  ditililiery. 

Owner  —  Fremont  Distilleries  (E.  S. 
OranuccI,  president). 

Architect— Not  Given. 

Contractor— O.  H.  Chain.  41  So.  Sut- 
ler St..   Stockton. 

To   Be   Done   By   Day's  Work. 

SHED  Cost,   $2500 

SAN  JOSE.   Santa  Clara.  Co.,  Ci-I.    804 

W  San  F'ernando. 
One-story  wood  packing  shed. 
Owner— Union  Ice  Co.,  354  Pine  Street. 

.San   Francisco. 
Plans  by  ^Engineering  Dept.  of  Owner. 


Contract    Awarded. 

REPAIR    SHOP  Cost.    $5000 

SAN  FRANCISCO.  E  Harrison  St.  182 

S  20th  Street. 
Repair  fire   damage  to   tire  shop. 
Owner — Al.  Jarkleh.  2417  Harrison  St., 

San    Francisco. 
Architect — Not  Given. 
Contractor — H.      E.      Rahlmann.      251 

Kearny   St..    San   Francisco. 


Construction   Under  Way. 

SHED  Cost.   $2500 

SAN  JOSE.   Santa  Cl:.ra  Co..   Cal.    804 

W  San  Fernando. 
One-story  wood  frame  and  corrugated 

Iron   packing  shed. 
Owner— ITnion  Ice  Co..  354  Pine  Street, 

San   Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — W.     W.     Williamson.     3  2  0 

Market    St..    San   Franci.«!co. 


Bids  Opened. 

PACKING    PLANT  Cost.   $20,000 

SANTA  CLARA.  Santi.  Clara  Co.,  Cal. 
Two    -  etory   packing  plant    (71.6x137.6 
ft.)  concrete  and  brick  walls,  wood 
first    floor,   concrete   slab   for  base- 
ment,  asbestos  roof.  etc. 
Owner — Santa  Clart.  Pear  Packers  As- 
sociation. 
Engineer — Flllison   and   Russell.    Pacific 

Bldg..  San  Francisco. 
Low    Bidder— N.    J.    Nielsen.    1270    Iris 
Court.  San  Jose. 
Complete  bids  follow: 
N.    J.    Nielsen.    San    Jose  $13,158 

John  Carlsen.   SKn   Jose.  13.799 

Guy  M.   Latta.   San  Jose 13.848 

Earl    Heple.    San   Jose 14.297 

Cahill    Bros..    San    Francisco 14.781 

(?>.   Monson.  San  Francisco 14.92S 

Ci.rl  N.   Swenson.  San  Jose 15.350 

Summers  Const.   Co..    San  Jose..  15.489 

K.  E.  Parker  Co.,  S.  F 15.513 

P.   J.    Walker  Co..    S.   F 15.960 

Louis  Dunne.  San  Francisco 16.224 

Bids   held   under  advisement. 


Bids    Opsnad. 

ADDITION  Cost.    $100,000 

STOCKTON.    San    Joaquin    Co.,    Calif. 

Stocklr.n    Ilartx.r. 
Addition  to  grain  terminal   (144.000  »q. 
ft.   of  floor  space)   concrete  floors, 
frame  iitructure.    Iron    rooflng   and 
Hiding,   Ore  walls,   etc. 
f)wner — Port    of    Ktockton    Grain    Ter- 
minal   Assn.     (Eugene    B.    Wilkin- 
son.    President).     .Stockton. 
Plans  by  O.   H.  f.lialn.  41   .S-Suttcr  St. 

Stockton. 
I>ow    Bidder   —    Trewhltt-Shlelds    Co.. 
1501     Paciflc     Southwest     Building. 
Fresno. 
Complete  bids   follow: 
Tewhitt-Shlelds    Co..    Fresno  $67,869 

O.    H.   Chain.   Stockton 72.600 

Dinwiddle   Constr.    Co..    9.    F 77.962 

P.   J.    Walker  Co..   S.   F 81,310 

Two    low    bids    held    under    advise- 
ment  until   Friday,    March   29. 

S^  FLATS 

Contract  Awarded. 

FLATS  Cost.   $10,000 

SAN    FR.\NCISCO— Dolores    St.    near 

Twenty-second   St. 
Two-story    and    basement    frame    and 

stucco  flats  (2  5-room  flats)  Pabco 

roof,    gas   hot   air  heating   system. 

hardwood   floors,  tile  baths,   etc. 
Owner — Withheld. 
Architect— Not    Given. 
Contractor     —     Robert     McCarthy.1363 

14th  Ave..   San   Francisco. 


Marth  25.   19.15 
Contract  Awarded. 

REPAIR   FLATS  Cost.   $1.50" 

SAN   FRANCISCO.     1120-24   Pacific  St. 
Repair  fire  damage  to  flats. 
Owner — A.  Pelligrini,  premises. 
Architect — Not  Given. 
Contractor— Fred.     J.     Early.     Jr..     :ii;!" 
Pine  Street. 

6— GARAGES    &    SERVICE 
STATIONS 

Contract  Awarded. 

ALTERATIONS  Cos'..    $3  ono 

SAN  FRANCISCO.     1238  vhesfnut  St. 
Alterations   to   flats. 
Owner — Edna  and  Karl  F.  Kruger.  1236 

Chestnut   Street. 
Architect — Not   Given. 
Contractor— B.    W.    D:.marals   *    Sons. 

732  Page  Street. 


Contract   Awarded. 

SERVICE    STATION  (^ost.    $2000 

SANTA    CRI'Z.    Santa    Cruz    Co..    Cal. 

509  Soquel  Avenue. 
One-ston.'    steel    service    station. 
Owner — Ollmore    Oil    Co..     Third    and 

Eighteenth    Sts..    San    Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — John    Huggard.    Premises. 


Contract  Awarded. 

SERVICE   ST..\Tlo.N  Cost.   $7,000 

PALO   ALTO.    Sant.-.    Clara   Co..  Calif. 

675  High  Street. 
Brick   service  st.ition. 
Owner — C.  A.  Russ. 
I,essee— Shell  Oil  Co..  Shell  Bldg..  San 

Francisco. 
Plans  by  Engineering  Dept.  of  Lessee. 
Contractor — John     Huggard.     R  1  a  1  t  o 

Bldg..   San  Francisco. 


Contract  Awarded. 

SERVICE   STATION  Cost.   $2,000 

STOCKTON.    San    Joaquin    Co..    Calif. 

45   North    Wilson   Street. 
Service  station. 
Owner — Mary    Mayer. 
.\rchitect — Not  Given. 
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Contract  Awarded. 

CARAr.E  Cost.    $ 

BERKEI.EV.   Alameda  Co..  Ci.lif. 
One-.«tnr.v   01a.<!s    C   graraRe    (20x72    ft.) 

tar  and  gravel  roof,  eonorete  floors 
Owner — J.   WenderinR. 
EnRineer— ,1   H.    IMatt.   2024   University 

-Ave..  Berkeley. 
Contractor— F.    .-V.     Slet.d.     3201;    Boise 

PI..    Oakland. 


Work   Under  Way. 

ADDITION  Cost.    $0000 

FOWLER.  Fresno  Co..  Calif. 

Addition    to    garage     (40x100    ft.)    two 

niw  hydraulic-   hoists,   steel   beams 

to  support  roof,  etc. 
Owner — BaAter   Bros..   Exeter. 
Architect — N'ot  Given. 

Segregated  contracts  will  be  awr.rd- 
ed   shortly. 

Contract   Awarded. 

SERVICE    STATION  Cost,    $5000 

.SA.X    FRANCISCO.      NW    Ocean    Ave. 

and   San  Jose  Ave. 
One-story    steel    service    station. 
Owner — General    Petroleum   Corp.,    519 

19th  St..  Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— F.   C.    Stolte.   3455  Laguna 

St.,   Oakland. 


Contract  Awarded. 

SERVICE  STATION  Cost,  $5,000 

SANTA  CLARA,  Santa  Clara  Co..  Cal. 
Bayshore  Highway  &  Santa  Clara- 
Alviso  Road. 

Service  station. 

Owner— Associated  Oil  Co.,  79  New 
Montgomery  St.,  San  Francisco. 

Plans  by  Engineering  Dept.  of  Owner 

Contractor— C.  N.  Swenson,  355  Stock- 
ton ..\ve.,    San  Jose. 


Plans  Completed. 

SERVICE  STATION  Cost,  $7,000 

SAN  FRANCISCO.    W  Brannan  St.  50 

N  Third  St. 
One-story  steel  and  glass  greasing  and 

tire  station. 
Owner— Associated     Oil     Co.,     79    New 

Montgomery  Street. 
Plans  by  Engineering  Dept.  of  Owner 


Sub-Contracts   Awarded. 

2t^^S^:   ^"^^^  Cost,    $42,000 

SAN   FRANCISCO.     Green  and    Front 

Streets. 
One-story  brick  garage  (91x72  feet) 
two-story  brick  cold  storage  and 
office  building  (20x91  ft.)  and  two- 
.sfory  reinf.  concrete  cold  storage 
and  dry  storage  bldg.  (20x91  ft.) 
steel  trus.scs,  wood  joists,  electric- 
al work,  plumbing,  cork  insula- 
tion,  steel   .sash,   etc 

'"''!f/„~^'''''""P''"«'"'''    Cheese    Corp., 

962  Battery  St.,  .San  Francisco. 
I  lans  by  Engineering  Dept.  of  Owner. 
Contractor— c.    L.    Wold,    4412    Pulton 

St.,   San   Francisco. 
Concrete  —  Readymix    Concrete     Co. 

Carolina  and   Mariposa   Sts 
Reinforcing    steel-W.    s.    Wetenhall. 

litb   and   Wisconsin   Sts. 
Lumber  — ChapuKiii    Lumber    Co      144 

Spear   St. 
Structural     and      Miscellaneous      Iron 

f,"^   S***'r^'"h'-ader    Iron    Works, 

1247  Harrison  St. 
As   previously     reported,      plumbing 
awarded  to  A.  J.  Silver.  455  Hayes  St 
electric   to  .^trom   &   S^Hh.   1077  Val- 
encia  &t. 

Plans    Being    prepared. 

TIRE   STATION  Cost    Sin  oon 

SAN  FRANflSCO.  NW  "Tu'rk"°and" 
Larkin    Streets. 

One-story  concrete  tire,  batterv  and 
oil  station  (concrete  floors,  steel 
sa.sh.  composition  and  tile  roof- 
ing,   etc.) 

Owner— F.  H.  Rolandi. 

Archltect-H.  A.  Mlnton,  525  Market 
»t..    Ban   Francisco. 

Engineer— L.  H.  NIshkian.  525  Market 
St.,   San   Francisco. 


7—  FEDERAL  BUILDINGS 

March   22,  1936 
COMPLETE    BIDS 

ROSEBURG.  Oregon— As  previously 
reported.  Reed  &•  Reed  and  J.  Harold 
Johnson,  Hearst  Bldg.,  San  Francisco, 
at  $118,500  submitted  low  bid  to  Vet- 
erans Administration,  Washington,  D. 
C,  for  the  construction  of  a  recrea- 
tion building  No.  16  at  Roseburg,  Ore. 
Complete   bids   follow: 

Qeneral   Work 
Reed  &   Reed  and   J.    Harold  Johnson, 

San    Francisco,    $118,500. 
A.     F.     Mowat,     Seattle,     Washington, 

$118,900. 
Hoffman    Construction    Co.,    Portland, 

Oregon,    $119,800. 
Dougan-Hammond    Constr.    Co.,    Port- 
land,   Oregon,    $121,985. 
S.     G.     Morin,     Spokane,     Washington. 

$128,710. 
Stein  Brothers,  Eugene,  Oregon,  $128,- 

765. 
Wm.      MacDonald      Constr.      Co.,      St. 

Louis,    Mo.,    $131,185. 
Los  Angeles  Contracting  Co.,  Los  An- 
geles,   $143,000. 

Elevators 
Otis    Elevator    Co.,    1    Beach    St.,    San 

Francisco,   $4143. 
S.    G.    Morin,    Spokane,   Wash.,    $4556. 
Hoffman   Constr.    Co.,    Portland,    Ore., 
$4509. 
Bids  held  under  advisement. 


Contract  Awarded. 

POS-T  OFFICE         Cont.   Price,   $36,000 

BELL,    Los   Angeles   Co.,   Cal. 

LI.    S.    Post  Office   BTjilcJing. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury Dept.   Washington,   D.   C. 

Contractor— L.  F.  Dow  Co.,  1243  25th 
St.,   Santa  Monica. 


BIDS    WANTED 

OGDEN,  Utah— Until  April  16,  10 
A.  M.,  bids  will  be  received  by  Treas- 
ury Department,  Procurement  Di- 
vision, Public  Works  Branch,  Wash- 
ington, D.  C.  for  painting  the  plaster, 
etc.,  in  the  U.  S.  Forest  Service  Bldg. 
a,t  Ogden,  UtaJi. 

Specifications  ms^y  be  obtained  from 
above  office  and  from  the  Custodian 
of   the    Building,    Ogden,    Utah. 

Bids    Rejected — Plans    Being    Revised. 

PO.S'T   OFFICE  Cost,    $64,900 

SAN    RAFAEL,    Marin    Co.,    Calif.      D 

and    Third    Streets. 
t)ne-story,    mezzanine    floor    and    part 
basement  Post  Office  building  (65x 
"5    feet);    steel    frame,    wood    roof, 
composition   roofing,   one   pipe   low 
pressure    steam     heating    system, 
steel  columns  and  girders,   plaster 
exterior,    cast   stone   steps,    etc. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury   Dept.,     Washington,     D.     C. 
On  previous  bid   opening  lowest   bid 
was    submitted     by    William    Spivock. 
Hobart  Bldg.,    San  Francisco,   at  $35,- 
500. 

Plans    are    being    revised    and    new 
bids   will   be   asked   shortly. 


ELEVATOR    CONTRACT    AWARDED 

PHOENIX.  Ariz.— Otis  Elevator  Co. 
300  E  8th  St.,  Los  Angele.s,  awarded 
contract  by  Treasury  Department,  at 
$9507,  for  furnishing  and  installing 
freight  elevators  in  the  U.  S.  post  of- 
fice to  be  erected  in  Phoenix.  Great 
I^akes  Const.  Co.,  Chicago,  general 
contractors. 


LOW    BIDDERS. 

PORTLAND.  Oregon.  —  West  Coast 
Painters,  Inc.,  Kulien  Bldg.,  Seattle, 
at  $19,240  submitted  low  bid  to  the 
Custodian.  U.  S.  Post  Office.  Portland 
for  painting  and  miscellaneous  repairs 


Three   low   bids   follow- 
West    Coast    Painters,    Seattle.. ..$19, 240 

Chas.    G.    Swanson,    Seattle 21,701 

Dougan    Hi.mmond    Const.    Co., 

Portland     27.500 


Contract   Awarded. 

POST  OFFICE         Cont.   Price,   $41,929 

McMlNNVlLLE,     Oregon. 

Post   Office   Building. 

Owner— United  States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury Dept.,   Washington,   D.   C. 

Contractor  —   Hoffman      Constr.      Co., 
Portland,    Oregon. 
Complete  bids  published  Jan.   28. 


March  27,  1935 
BIDS  WANTED. 

HOLLYWOOD.  Los  Angeles  Co.  Cal. 
—Until  April  18,  1  P.  M.,  bids  will 
be  received  by  the  Treasury  Depart- 
ment, Procurement  Division,  Public 
Works  Branch,  Washington,  D.  C,  for 
furnishing  and  installing  a  freight  ele- 
vi.tor  in  the  U.  S.  post  office  to  be 
erected  in  Hollywood.  Claud  Beelman 
and  Allison  &  Allison,  associate  ar- 
chitects. 


BUILDING   MATERIALS  APPROVED 

SANTA  CLARA  Cal.— Treasury  De- 
partment, Washinton,  D.  C,  approved 
the  following  building  material 
awards  for  the  construction  of  the  U. 
S-.  Post  Office  at  Santa  Clara.  K.  E. 
Parker  Co..  135  South  Park,  San 
Francisco,    general    contractors. 

Pressure  reducing  valve  on  water 
supply,  Mueller  Co.;  oil  burner,  Ray 
Burner  Co. ;  air  valves  for  radiators 
and  for  ends  of  steam  mains,  Ameri- 
can  Radiator  Co. 


BIDS    OPENED 

SAN  FRANCISCO— Following  bids 
received  by  the  Post  Office  Depart- 
ment. Washington,  D.  C,  for  furnish- 
ing 140  opera  chairs  for  the  U.  S. 
Post   Office,   San   Francisco: 

Americai  Desk  Mfg.  Co.,  Temple, 
Texas,    $2.65   each,    f.o.b.,    3%. 

Heywood-V.'akefield,  180  New  Mont- 
gomery St.,  San  Francisco,  $3.15  f.o.b. 
Menominee,    Mich. 

Irwing  Seating  Co.,  Grand  Rapids, 
Mich.,  $3.83;  add  7Dc  each  for  walnut 
veneer  both  sides;  add  25c  do,  top  of 
seat;  add  25c  walnut  arm  rest;  add 
25c  walnut   veneer  on  bottom  of  seat. 

American  Seating  Co.,  Grand  Rap- 
ids, Mich.,  $3.15;  add  $1  walnut  veneer 
on  sides  and  top;  add  25c  for  walnut 
rest;    f.o.b. 

Chas.  Rubel  &  Co.,  Washington, 
$3.25,    f.o.b.    Port   Washington,    Wis. 

Southern  Desk  Co.,  Hickory,  N.  C, 
$4.08.   f.o.b.   San  Francisco. 


BIDS    WANTED. 

VALLEJO,  Sol.'>no  (Jo.,  Cal.— Until 
April  10,  12  Noon,  bids  will  be  receiv- 
ed by  the  Custodian,  U.  S.  Post  Of- 
fice, Vallejo,  for  sprinkler  system  at 
the  U.   S.    Post  Office,    Vallejo. 


Low    Bidder. 

RESIDENCE,     BOATHOUS'E,     ETC. 

SACRAMENTO  Migratory  Waterfowl 
Refuge,  Glenn  and  Colusa  Coun- 
ties. 

Residence  building,  service  building, 
boathouse.  entrance  gate,  public 
toilet,  pumphouse.  septic  tank  and 
disposal  field,  and  construction  of 
reinforced  concrete  footings  and 
erection    of    tower. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect,  U.  S. 
Dept.  of  Agriculture,  Washington, 
D.   C. 

Low  Bidder— Oliver  S.  Almlie,  60  Sus- 
sex St..  San  Francisco,  at  $28,200. 
Complete  bids  will  be  published 
shortly. 
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'  Contract  Awardad. 
I'OSyr   OFinr.K       Cont.    Prlrc,    $39,747 
bCKANSIDK,    Knn    DlfRO   C?o.,   Cal. 
'    I'    S.    riiKt  oniri'  IliilldlnR. 

r — Unllod  Slntcii  Oovcrnniont. 

Iiy  Sii|»Tvl»lnK  Airlilli'ct.  Troiui- 
irv    Dppl..    VVnKliliiKton,    P.    ('. 
rictor— L.     K.    now    Co..    414    Ro- 
iiin   ItldK  .   I'"i<  AnRpIcs. 
tnplcli-  liIdH   piilillMhi'd   March    1. 

8 —       CLUB  BUILDING 

Preliminary    Plans   Being    Prepared. 

■IT\     HA  My  Cost.    $ 

M    I  ritN.    I'liiccr  Co.,  Calif.    HlRli  SI. 

iii.ir  Cciitnil   Square. 
r">>-stor.v    c'lt.v    hall    i.nd    icntral    (Irr 

hiiimc    (43x120    ft.) 
,  lu  n.  I— Clt.v  of  Auburn. 
\i-.  liiloct— Coo,  Scllon.  Callfornl:!  .^Itriti- 

I, Iff   llldK..   Sucninicnlo. 


ilwi  IMmk    for    r<'fild<'nt      phyalrlao      at 
iiMinly   lionliltnl. 


ns  Being   Prepared. 

CKKATION  ni^DG.         Cost.  $60,000 

uKNIX,  Arizona.  Ninth  and  Polk 
.s-troft.s. 

Imped  recreation  hulldlnR  (75x140 
ftfl)  to  contain  gymnasium.  GOx 
mn  feet:  staRC.  balcony,  swlni- 
niinK  pool,  check  rooms,  locker, 
shower  and  club  rooms  (brick  ex- 
terior Willis,  tile  and  composition 
roof,  .stud  and  metal  lath  parti- 
tions, maple  floors,  hot  air  heat- 
ing system,  water  heaters,  etc.) 

ner — City    of    Phoenix    (City    Park 
:ind   Playgrounds   Department). 
hitect— Lescber    &    Mahoney,    1100 
Title    and    Trust    Bldg.,    Phoenix. 

■■ids    will    be   asked    in   about    thirty 


9—  HOSPITALS 

BIDS    WANTED. 

SAN    FUANCI.SCd.  —  Until    April    3. 
1:30    P.    M..    bld,s    will    be    received    by 
;  S.    J.    Hester.    Chief    Deputy    Director. 
Department    of    Public    Works.    Room 
'  2B1,     City     Hall,     for     construction     of 
i  bake  ovens  at  the  San  Francisco  Hos- 
pital, 23rd  and  Potrero  Avenues. 
ll      Specifications  ms.y  be  obtained  from 
|l  Chae.     Sawyer.    City    Architect.    Room 
ll  265.  City  Hall,   upon   deposit  of  $5. 


LOW    BIDDER 

CRANTi  CANYON,  Ariz.— Berntson 
&  Kubre.  S:ilt  Lake  City,  submitted 
liiw  bid  to  .Superintendent,  Grand  C;.n 
ym  National  Park,  at  $16,290,  for 
lb"  construction  of  a  hosi>ital  Imlld- 
inc  on  (he  North  Rim  of  the  Grand 
C-inyon.  The  buMdinK  will  be  a  one- 
story  structure.  3Sx62  ft.  in  ;.rea.  and 
will  contain  wards,  doctors  and  nurses 
rooms,  operating  room,  kitchen,  soia- 
rliim  and  b.'ithrooms:  stone  founda- 
tions, wood  frame  construction,  siding 
♦■\iprif>r,  wood  sliingle  roof,  wood 
fl'Hirs  with  linoleum  covering,  steel 
Mil  die  ine  cabinets,  pilaster  partitions, 
electric  wiring,  plumbing,  etc.  Plans 
Were    prepared    by    the    National    Park 


Award  Approved. 

HOSPITAL  Cont.  Price.  $S3.871 

MADERA,  Madera  Co..  Calif. 
One    -    story   and    basement    reinforced 
concrete    hospital    building    (sixty- 
two  rooms,   nursery,   lockers,   etc.) 
concrete  walls  and  floors,  tile  roof, 
tile  partitions,   etc. 
Owner— County   of  Madera. 
Architect — Ernest   J.    Kump.    .533  Row- 

cU-Chandler    Bids..    Fresno. 
Structural    Engineer — F.    W.    Kellberg. 

B44   Market    St.,   San   Francisco. 
Contractor— Fr.\nk  J.   Reilly,  G3,i0  Ful- 
ton  St..   San  Francisco. 
Award    to    Mr.    Reilly    has    been    ap- 
proved by  the  PWA. 


CONTEMPLATED 

KINGS  COUNTY.  Cal.— Grand  Jury 
recommends  con.«truction  of  fire-proof 
ward    building.      isolation      ward    and 


BIDS  WANTED. 

COMISA.  CnluKt.  Co..  Calif.— Undl 
.\prll  X.  II)  A.  M..  bids  will  be  re- 
el I  veil  by  T.  1).  Cain,  Clerk.  Coluna 
County  Hoard  of  .Supcrvlsom  for  aup- 
plleM  for  the  County  and  Memorial 
Mospltala  In  Coluaa. 


ID- 


HOTELS 


Planned. 

ALTERATIONS  Cost.   $ 

\VALNUT  CREEK.  Contra  Coata  Co.. 

<'alif.     Mi.ln  Street. 
Alterations  to  Inn. 
Owner— Marshall  A.    rie:\n   (Alta  Costa 

Inn)  Walnut  Creek. 
.\rchltect  -Not  Given. 


11— ICE  &  COLD  STORAGE 
PLANTS 

Contracts  Awarded. 

I'RECOOLING    PLANT     Cost,    $250,000 
ILACERVILLE,    Elodaro  Co.,  Calif. 
Pre    -    cooling   .station    and   ice   storage 

pb.nt    (relnf.    concrete   and    timber 

construction). 
Owner — Placerville   Fruit  Growers'   As- 
sociation,   Placervllle. 
Architect— Masten,  Hurd  &  Rothe,  233 

Post   St.,   San  Francisco. 
Paul   Scherrer,   mechanical   engineer. 
233   Post   St.,   San   Francisco,   is  acting 
:is    manager   of    construction. 
Structural  Steel — Judson   -  Pacific  Co., 

604    Mission   St..   San  Francisco. 
Cement  —  Calaver.-.s    Cement    Co..    313 

Montgomery  St..  San  Francisco. 
Reinforcing  Steel— Soule  Steel  Co..  1750 

Army  St.,   San   P'rancisco, 

13—  PUBLIC  buildings" 
FIRE  HOUSES  &  JAILS 

TO   SEEK    FUNDS. 

SAN  RAFAEL.  Marin  Co..  Calif.— 
City  of  San  Raff.el  is  considering  ap- 
plying to  the  P"WA  for  funds  to  fi- 
nance construction  of  a  Memorial  Au- 
ditorium In  San  Rafael. 


Plans    Being    Completed. 

ALTER    CITY    HALL  Cost.    $4000 

SAUSALITO.     Marin    Co.,    Cal. 

Alterations  to  second  story  of  City 
Hall  (work  involves  new  parti- 
tions, plumbing,  wiring,  painting, 
remodel    heating    system,    etc.) 

Owner — City   of   Snusalifo. 

Architect— S.   Heiman,   605  Market  St.. 
San    Francisco. 
Bids   will   be  asked   about   April   3. 


PROJECT    APPROVED 

SOUTHERN  CALIFORNIA— State 
assembly  prisons  and  reformatories 
committee  has  approved  a  bill  which 
appropriates  $400,000  for  a  proposed 
prison  to  be  constructed  in  Southern 
California    for   first    offenders.  '' 


Planned. 

ADDITION  Cost,  $ 

OROVILLE,  Butte  Co..  Calif. 
Alterations     f.nd     additions     to     court 

house   (add  wing  approximately  30 

feet  wide). 
Owner — County  of  Butte. 
.■\rchitcct — Geo.    C.     Sellon.    California 

State  Life   BIdg..    Sacramento. 


Awards    Recommended. 

HALL  OF  RECORDS         Cost,  $350,000 

FRESNO.  Fresno  Co..  Cal.  Van  Ness 
Avenue  and  Tulare  Street. 

Three-story  Clf.ss  A  steel  frai.ie  and 
concrete  Hall  of  Records  '.milding 
(two  elevators,  steam  heating 
plant,   sprinkler  system,  etc.)' 

Owner — County  of  Fresno. 

.Architects — Allied  Architects  of  Fres- 
no (comprised  of  W.  D.  Coates. 
C.    H.    Franklin,    H.    Rafael    Lake. 


K.   J.    Kump,    Fred   HwLrtz  and    K- 

W.   Peternonl   304   Rowell  Oulldlnc. 

Frwino. 
SIruitiiral    Englncern— F.    W.    Kelll..r« 

and    CiarkNon    Hwaln,    320    Mark.'! 

St..   Han  Fran -Ikco. 
.Mechanical  KnglneerH— CoddlfiKton  <'n. 

222  Kearnv  St..  .S<.n  FranclHco. 
General   Work— William.    Splvork.    H". 

l.:irl    Hldg  .  San  Francliicii.  |2.'il.i:iO 
Mechanical    Work— Barrett-HlckM    Co.. 

lor.l    l!roadw;.y,   Fresno.  $42.»>t2. 
Electrical   Work— Wesaell    Electric  Co. 

Itl,    2,    I'.ox   173,    Frexno,    $23,474. 


CONTRACT    AWARDED 

FOL.SO.M.  Kairaniento  Co.,  Cal.— 
West  Coast  Wire  &  Iron  Worku,  861 
Howard  S't..  San  Francisco,  at  $3429.78 
awarded  contract  by  State  Purchas- 
ing Department  for  fencing  at  the 
State    Prison.    Folsom. 


BIDS    OPENED 

KOI.SO.M.  Sacramento  Co.,  Cal.— 
Golden  Gate  Iron  Works,  1541  Howard 
St.,  San  Francisco,  at  $8200  submitted 
low  bid  to  State  Purchasing  Depart- 
ment. SJacramento.  for  miscellaneous 
Iron  for  the  State  Prison  at  Folsom. 
(^()mplete  bids  follow: 
(Jolden  Gate  Iron  Works.  San  Fran- 
cisco, $8200:  'i%  15  days. 
Palm    Iron   Works.    Sacramento.   $8665: 

net. 
F.  Kern  &  Sons.  San  Francisco,  $898!> 

net. 
Fair    Manufacturing    Co..    San    Fran- 
cisco,  $10,145;    14%  30  days. 
.ludson    Pacific    Co..     San     Francisco. 
$10,900:    net. 
Kids    held    under   advisement. 


1' 


RESIDENCES 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    $6,000 

S.\N    FTtANClSCO.      NW    Taraval    St. 

i.nd  12th  Ave. 
One   -  story  and  basement  frame  and 

stucco    residence. 
Owner — Andrew   J.    Benson.    2324    lotb 

Avenue. 
Architect — Not  Given. 


Sub-Contracts   Awarded. 
RESIDENCE  Cost.   $8,000 

PALO   ALTO.    St.nta  Clara  Co..    Calif. 

120   Dana   Street. 
Two-story  frame  and  stucco  residence 
Owner — P.  Fragomeni. 
Arc'  itect — Xot  Given. 
Contractor — V.  J.    Sunzeri.   176   N.   31.vt 

Street.  San  Jose. 
Lumber— Merner  Lbr.   Co..  Palo  Alto. 
Finish    Materials  —    Pf.clflc    Mfg.    Co.. 

Santa  Clara. 


Plans    Being    Prepared. 

RESIDKNCE  Cost.    $ 

PIEDMONT.    Alameda    Co..    Cal. 
Two-story  frame  and  stucco  residence 

(5  rooms  and  2  baths)  shake  roof. 

gas   hot  air  heating  system,   steel 

sash,    hardwood    floors,    tile   baths, 

etc. 
Owner  and  Builder— A.  T.  Beckett,  224 

Scenic  Ave.,   Piedmont. 
Architect— E.    L.    Snyder.    2101    Shat- 

tuck   Ave.,    Berkeley. 


Plans   Being  Completed. 

RESIDKNCE  Cost.    $ 

I.O.S  ALTOS.  Santa  Clara  Co..  Calif. 
Los    Altos    CViuntry    C^ub. 

Two-story  and  basement  frame  and 
stucco  residence  (8  roome  and  3 
baths):  tile  shake  roof,  oil  burner 
heating  system,  wood  sash,  can- 
vas walls,  knotty  pine  trim,  hard- 
wood  floors,   tile  baths,   etc. 

Owner— Withheld. 

Architect— E.    L.    Snyder.    2101    Shat- 
tuck  Ave.,   Berkeley. 
Bids    will    be    asked    In    about    one 

week. 
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Contract   Awarded. 

RESIDENCE  Cost.    } 

MILLBRAE.    San    Mateo    Co.,    Cal. 

Two-story  frame  residence  (6  rooms 
and  2  baths).  Colonial  type;  shake 
roof,  gas  hot  air  heating  system 
wood  sash,  hardwood  floors,  tile 
baths,   etc. 

dwner — C.    L.    Bartholomew. 

Architect— E.  I>.  Snyder.  2101  Shat- 
tuck  Ave..   Berkeley. 

Contractor — W.  C.  Akard.  225  Crevan- 
tes  Blvd..  San  Francisco. 


Sub-Contracts  Awarded. 
RESIDENCE  Cost,  $9,000 

SAX    MATEO.    SKn    Mateo    Co..    Calif. 

Harvard  Road.  Baywood  Park. 
Two-story  frame  and  stucco  rfsidenoe 

(7  rooms). 
Owner — John  Gellano.   199   Sadowa  St.. 

San  Francisco. 
Architect — Not  Given. 
Contractor   —    San    Mateo    Investment 

Co..  2562  EI  Camino  Real.  San  Ma- 
teo. 
Roofing — C.   L.   Frost  Co..   Palo  Alto. 
Plumbing— West   Side   Plumbing  Shop. 

San  Mateo. 
Electric    Wiring— Cha.s.    H.     Morrison. 

San  Mateo. 
Heating    and    Shett    Metal— G.    &    M. 

Sheet  MetJ.l  Co..   San  Mateo. 
Tile  Work- Benetti  Tile  Co.,  San  Ma- 
teo. 
Concrete — Nick   Sisevich.    San    Mateo. 
Finish    Material— National  Mill  &  Lbr. 

Co..   Oakland. 
Mantel — A.  Am!.dio,  San  Mateo. 
Lumber — San  Mateo  Planing  Mill.  San 

Mateo. 
Lathing    and    Plastering— Paul   Ventu- 

relli.    San   Mateo. 
Hardware — San   Mateo   Hardware   Co.. 

San   Mateo. 


Bids    Rejected — Plans    Being    Revised. 

RESIDENCE  Cost.   $ 

ATHERTON,  San  Mateo  Co..  Calif. 

One  -  story  and  basement  frame  f.nd 
stucco  residence  (5  rooms)  terra 
cotta  tile  roof,  gas  heating  sys- 
tem,  hardwood   floors,    tile   bath 

Owner- Withheld. 

Architect   —  Martin   Sheldon,    Monad- 
nock    BIdg.,    Sun   Francisco. 
Bids    ran    high    and    were    rejected. 

Plans  are  being  revised  and  new  bids 

will   be   asked    at   a   later   date. 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost,   J5000 

BEmKELEY,    Alameda    Co.,    Cal.    No. 

1411   Ada   Street. 
One-story    and    basement    frame    and 

stucco   residence    (5   rooms). 
Owner   and    Builder— A.    P.    Simmons, 

2124    McKinley   Ave.,    Berkeley. 

To    Be    Done    By    Day's   Work. 

RESIDENCES  Cost.   $5000  each 

OAKLAND.    Alameda    Co..    Cal.      No. 

3963-3969    Oakmore    Road. 
Two  two-story  frame  and  stucco  reei- 

dences    (6    rooms   each). 
Owner  an;!  Builder- Paul  H.  Haller.  32 

Evirel   Place,   Oakland. 
Architect — Not   Given. 

BIDS   WANTED 

TCOI.T-MNE  COUNTY.  Cal.— Until 
April  17.  3  P.  M..  bids  will  be  re- 
ceived by  the  I'ublic  Utilities  Com- 
mission. Room  287.  City  Hall,  for  the 
construction  of  four  one-story  and 
basement  wood  frame  cottages  with 
concrete  foundations.  Exteriors  will 
be  of  cement  plaster  with  stucco 
finish:  interior  finish  of  hardwall 
plaster.  Buildings  will  be  approxi- 
mately 30x48  feet  each.  Work  in- 
cludes furnishing  and  in.qtalling  all 
water  supply  piping  and  all  hydrant 
piping,  fittings,  valves,  pressure  re- 
ducing valve,  concrete  box  and  cover 
and  connecting  to  present  water  sup- 
ply pipe   at    Station    WO-l-00. 

Plans    and     specifications     may     be 


obtained  at  Room  605.  San  Francisco 
Water  Department.  425  Mason  St., 
San  Francisco,  upon  deposit  of  $10. 
Certified  check  for  10%  of  amount 
bid  required  with  each  bid  submitted. 

Contract    Awarded. 

RESIDENCE  Cost.    $4049 

SOLEDAD.    Monterey   Co..    Cal. 
One-story  frame  and  stucco  residence 

(6   rooms). 
Owner — Spreckels   Sugar  Co.,    Spreck- 

els,    Calif. 
Architect — Not   Given. 
Contractor- J.    A.    Olson,    S'oledad. 


Sub-Contracts    Awarded. 

ALTER    RESIDENCE       Cost,    $10,000 

SAN  FRANCISCO.  No.  2828  Vallejo 
Street. 

Alterations  to  residence. 

Owner — J.  J.  Rice,  %  Contractor. 

Architect — Not   Given. 

Contractor  —  A.  F.  Mattock  Co.,  212 
Clara  St..   San   Francisco. 

Plumbing— Dowd-Welch.  3558   16th   St. 

Heating — Lowell  Davison.  375  Monter- 
rey  Blvd. 


Plans  Being  Completed. 

RESIDENCE  Cost,    $6500 

OAKLAND,  Alameda  Co..  Cal.  Grizzly 
Peak    Boulevard. 

Two-story  frtme  and  stucco  residence 
(6  rooms)  Colonial  style,  shingle 
roof,  gas  heating  system,  hard- 
wood floors,  etc. 

Owner— Withheld. 

Architect— Chas.    McCall.    1404    Frank, 
lin   St..  Oakland. 
Bids  will  be  asked   in   two  or   three 

weeks. 


Contract  Awarded. 

RESIDENCE  Cost,    $1500 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
1121  Morse  Street. 

One-story  frame  residence   (3   rooms). 

Owner- B.    Detterman. 

Architect — Not  Given. 

Contractor — K.  F.  Bonham.  lOf^O  Ne- 
vada Ave.,   San  Jose. 

Contract  Awarded. 

RESIDENCE  Cost,   $2000 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
One-story  frame  residence  (4  rooms). 
Owner— Wm.    Cramer.    1380    Davis   St.. 

San  Jose. 
Architect — Not  Given. 
Contractor — J.     Gohranson.     Route     I, 

Box  234,   San  Jose. 


Contract  Awarded. 

ADDITION  Cost.    $1500 

SAN  JOSE,  Santa  Clara  Co..  Calif. 
1437  Park  Avenue. 

Addition  to  frame  residence. 

Owner— F.  W.   Imker,  premises. 

Architect — Not  Given. 

Contractor— Rollle  Williams,  1497  Shas- 
ta Ave..  San  Jose. 


Contract  Awarded. 

RESIDENCE  Cost.    $4000 

SAN  JOSE,  Santa  Clara  Co.,  Calif 
1111  Morse  Street. 

One  .  story  and  basement  frame  and 
stucco  residence   (5  rooms). 

Owner— B.  Detterman.  1105  Morse  St.. 
San  Jo.se. 

Architect— Not  Given. 

Contractor— K.  F.  Bonham,  1050  Ne- 
vada Ave..   San  Jose. 


Plans  Being   Figured. 

RESIDENCE  Cost.    $3500 

BERKELEY.    Alameda   Co..    Cal.      Ar- 

den  Road  and  Orchard  Lane. 
One-story  frame  and  stucco  residence 

'5    rooms). 
Owner— Withheld. 

Architect— Walter  T.    Steilberg.   1   Or- 
chard  Lane,   Berkeley. 
Following  have  secured   plans: 
T.  S.  Lossing,  47  Canyon  Road,  Ber- 
keley. 
W.    H,    Conner,    1733    Francisco    St., 


Berkeley. 

C.    O.    Bradhoff,    911    S.ith    St.,    Oak- 
land. 


Contract  Awarded. 

RESIDENCE  Cost.  $5000 

.SAN  FRANCISCO.     Thirty-fifth  Ave..- 

bet.    Irving   and    Judah    Streets. 

One-story  and  basement  frame  andi 
stucco  residence  (5  rooms)  Pabco- 
roof,  gas  hot  air  heating  system, 
hardwood    floors,    tile    bath.    etc. 

Owner— Dr.    John    J.    McCarthy. 

Architect — Not   Given. 

Contractor   —    Robert    McCarthy,    1363 
14th  Ave.,   San  Francisco. 
Sub-bids  will  be  taken  in  one  week. 


Contract  Awarded. 

RESIDENCE  Cost.    $5000' 

SAN  FRANCISCO.  Danvers  St.  near. 
Eighteenth   St. 

One-story  and  basement  frame  and 
stucco  residence  (5  rooms)  Pabco 
roof,  gas  hot  air  heating  system, 
hardwood    floors,    tile    bath.    etc. 

Owner— Mr.   Mlnomy. 

Architect — Not  Given. 

Contractor   —   Robert    McCarthy,    1363 
14th  Ave.,   S-an  Francisco. 
Sub-bids  will  be  taken  In  about  one 

week. 


Plans  Being  Figured  —  Bids  Close 
April    1. 

RESIDENCE  Cost,    $Sn00 

SALINAS,    Monterey   Co.,    Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (S  rooms  and  2 
baths)  shake  roof,  gas  hot  air 
heating  system,  hardwood  floors, 
tile  baths,  etc. 

Owner— Harris    Sproles,    Salinas. 

Architect— Chas.  Butner.  51  Maple  St.. 
Salinas. 


Bids   In    Today. 

RESIDENCE  Cost.    $ 

BERKELEY.    Alameda    Co.,    Cal. 
One-story    wood    frame    residence    (3 

rooms). 
Owner — Withheld. 
Architect — John     McCool,     704    Market 

S't.,    San   Francisco. 


CONTRACT    AWARDED. 

VAN  NUYS,  Los  Angeles  Co.,  Cal. 
—Harold  Hansen,  414  Rowan  Bldg., 
Los  Angeles,  awarded  contract  by  the 
Division  of  Subsistence  Homesteads, 
at  approximately  $61,870.  for  the  con- 
struction of  the  San  Fernando  Rurban 
Homestead  project  near  Van  Nuys. 
The  project  consists  of  40  dwellings, 
containing  4-  5-  and  6-rooms.  They 
will  be  wood  frame  .structures  with 
siding  exteriors,  wood  shingle  and 
shake  roofs,  concrete  foundations  and 
floors,  wood  lath  and  plaster  parti- 
tions, wood  sash,  gas  wall  heaters, 
electric  bathroom  heaters,  etc.  Jos. 
Weston,  701  Cogswell  Road,  EI  Monte, 
architect,  and  Ross  H.  Gast.  Oak  St., 
Route  2.  El  Monte,  project  manager. 


Plans   Being    Figured. 

RESIDENCE  Cost.    $4,0n0 

VALLEJO,   Solano  Co..  Calif. 

One  -  story  and  basement  frame  and 
stuco  residence  (5  rooms)  com- 
position shingle  roof,  gas  heating 
system,  wood  sash,  hardwood 
floors. 

Owner — L.    R.    Schlageter. 

Architect — Ray  Keefer,  770  Wesley  St. 
Oakland.  • 

Plans    Being    Figured. 

RESIDENCE  Cost.  $SOnii 

SALINAS.   Monterey  Co..  Calif. 

Two  -  story  and  basement  frame  and 
stucco  residence  (8  rooms  and  2 
baths)  shake  roof,  gas  hot  air 
heating  system,  hardwood  floors, 
tile  baths,  etc. 

Owner — Harris   Sproles,    Salinas. 

Architect — Chas.  Butner.  51  Maple  St.. 
Salinas.  * 
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Conitruction    Under  Way. 

T«EHrl)KNCK  Cniit.    % 

CAKI  "LANDS.    Sun    Miitfo    Co.,    Onl. 
Twu-Htoiy    anil    liii8Ptn<>nt    frnme    and 

iitiic'co  ri'Hidemi-  (Italian  rancli 
!  iityk')  M  roiiMiH.  6  l>allii':  tile  roof. 
j         (BH    liol    air    lu'JitlnK    »y.sti-ni.     tile 

liatliH,  wtiod  Hash.  vie. 
Owiii-r    anil     Hulldcr— l.loyd    Slinpiion. 

841    lluyiic    Uoad.    HlllHlxirnuKh. 
•  ArolilU'it  —  Kd.     MuHsnn    Sharpe,    625 
'         Marki-t  .St..   .Sim    Krnnclsco. 


I  

(Contract  Awarded. 

RKSiniCNCKS  Cost.  % 

.OAKLAND,    Alainodt.    Co.,    Cul.     Mer- 

rlcwood  Tract. 
,Tw<i  oni'-wtory   frame  and   stucco  res- 

Ideiu'CH  (G  rooms  each). 
Owner— Syndicate  Merrlrwood  Co.  Ltd. 
,        Uroadway.  Oakland. 
Arohltict— Nohle  and   Archie  T.    New- 

som.  Rua.s  BldK-.   Si^n  Francisco. 
Contractor— Geo.    Windsor,    92S   KlnRs- 

ton   Ave.,   Piedmont. 


To  Be  Done  By  Day's  Work. 
ALTKRATION?  Cost.    $2,000 

SAN    FRANCISCO.     BG    Santa    Monica 

Way. 
Alterations  to  fri.me  residence. 
lOwnir — K.   L.   Regnl.   premises. 
Architect— Not  Given.  i 


To  Be  Done   By  Day's  Work. 
IRESIDKNCE  Co.'t.   $2000 

SAJ^  I'"TlANCISCO.    \V  Crown  Terrace. 

One-story  frame   residence. 
■Owner  and   Builder — Pauline  Hamblln. 

40C  Sutter  Street. 
[Architect— Not  Given,  i 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost.    $4,000 

OAKLAND.    Alameda   Co..    Calif.     7765 
I         Greenley  Drive. 

One-story  frame  and  stucco  residence 
[         (five  rooms). 

Owner    f,nd    Builder— .\.    W.    Prentiss. 
'  769?  ^rest    Ave..   Oakland. 

I  Architect — Not  Given.  • 


Subcontracts   Awarded. 

RESIPKNCE  Cost.    $20,000 

BERKELEY.  Alameda  County,  Calif. 
Spruce  St.   near  Halkin  Way. 

Two  -  story  and  bt.sement  frame  and 
brick  veneer  residence  (10  rooms, 
3  baths)  shake  roof,  steel  sash, 
gas  hot  air  heating-  system,  hard- 
wood floors,   tiled  baths,  etc. 

owner— M.  J.    Reese. 

Ar.hilect— Williams  and  Waetell,  374 
i;th  St.,  Oakland. 

Contractor- F.  A.  Kurtz,  364  41st  St.. 
("lakland. 

Grading— .A.riss  Knapp  Co.,  961  41st 
St.,   Oakland. 

Lumber  —  Piedmont  Lumber  Co.,  3tA 
40th   St..   Piedmont. 

Mill  Work— Oakl.'.nd  Planing  Mill.  2nd 
and  Washington   Sts..    Oakland. 


Plans  Being   Completed. 

P. i:sidf:n'ce  cost.  $i5.ooo 

KRF.SNO,  Fresno  Co.,  Calif. 
Twci  -  story  .and  basement  frame  and 
brick  veneer  residence  (7  rooms, 
3  baths)  shincle  tile  roof,  oil  het-t- 
iuK  system,  hardwood  floors,  tile 
baths,   etc. 

.     Owner— Withheld. 

(.1  Architect— Fred.  Relmors.  233  Post  St.. 

■  San  Francisco. 

I        Bids    will    be    asked    in    about    three 

.     weeks. 


Plans   Being   Figured — Bids  Close 
April  2,  2:30   P.    M. 

RESIDENCE  Cost.  $ 

WATPONVILLE.  Santa  Cruz  Co..  Cal. 
I  One  i.nd  one-half-story  frame  resi- 
j  dence  (7  rooms). 

J     Owner- F.    S.    Thomas.    618    Main    St., 
''^  Watsonville. 

Architect- Allen    C.    Collins,    237    East 
Cliff  Drive,  Santa  Cruz. 
Bids,    which    will    be    opened    by    the 


owner,  ure  bolnn  token  from  Wataon- 

vllle  contractors  only. 


Contract  Awaroad. 

RE.SIDENCK  Cost.  $5,000 

OAKLAND.    AlamcCa.  Co..   Calif.     5780 

Genoa   Street. 
(.»ne    -   story  tnd   liaBemcnl   frame  and 

HtU(;co  residence. 
Owner— John   H.    FlaKB.    premises. 
Architect— Not   Given. 
Contractor— Fred  T.   Dooley.  3936  Vale 

St..  Oakland. 


Construction  to  Start  Shortly. 
iti:.sii>i;.\('i:s  Cost.  $- 

VKKKA.    Siskiyou    Co..    Calif. 
Two   one-story    frame    residences. 
Owner- J.  D.  Goodrich.  Yreka. 
Plans  by  Kenneth  Garner,  Treka, 


Contract  Awarded. 

KK.SlDKNrH  Cost.  $4,000 

SAN    I.EANDRO.    Alameds.  Co.,    Calif. 

Estabrorik  Street. 
One-story  frame  residence. 
Owner — Frank  Costa. 
Architect— Not  Given. 
Contractor  —  Joaquin   Golzalves,    5  4  1 

Maud   Ave.,    Si.n    Leandro, 


Contract  Awarded. 

RESIDENCE  Cost.  $4,000 

SAN    LEANDRO,    Alamed!,  Co,.    Calif. 

726  Gary  Drive. 
One-story  frame  residence. 
Owner — Eugene   Moody. 
Architect — Not  Given. 
Contractor — S.  M.   Davis,   640  Bancroft 

Ave,.    San    Leandro. 


Preparing   Working    Drawings, 

RESIDENCE  Cost,    $17,000 

SAN  RAFAEL,  Marin  Co.,  Cal.  Mt. 
View  and  Grand   Avenue. 

Two-story  and  basement  frame  and 
stucco  residence  (10  rooms  and  3 
baths):  tile  roof,  hot  air  heating 
system,  thermoeatic  control,  can- 
vas walls  and  ceilings,  tile  baths, 
hardwood    floors   and    trim,    etc. 

Owner — Max    Blumfeld. 

-Architect— &.  Heiman,  605  Market  St.. 
San    Francisco. 
Bids   will   be  aeked   in   two  or  three 

weeks. 


Low   Bidder. 

RESIDENCE  Cost.    $ 

PIEDMONT.   Alameda  Co..   Cal. 

Two-story  and  basement  frame  and 
stucco    residence    (8   rooms). 

Owner — Mr.    Pye. 

Architect — Bliss  &  Fairweather.  Bal- 
boa   Bidg..    San    Francisco. 

Low  Bidder— H.  S.  Melnberger.  434 
Fourth    St..    San    Francslco. 


Contract  Awarded. 

ALTERATIONS  Cost.   $2,000 

SAN   FRANCISCO.    27  Burnslde. 
.Mterations   to  residence. 
.Architect — Not  Given. 
Owner — Mrs.    E.    Dalbeslo.    premises. 
Contractor— J.    F.    Linder,    617    MorSwga 
Street. 


Plans    Being    Revised. 

ALTERATIONS  CJost.     $5000 

SAN  FRANCISCO.  Pacific  Ave.  near 
Steiner    Street. 

Alterations  to  two-story  flats  for  resi- 
dence (wood  frame  and  wood 
fr.ame  finish;  7  rooms  &  2  baths). 

Owner — L.  Greenfield. 

Architect— Warren   Perry.   260  Califor- 
nia   St..    San    Francslco. 
Whether  new   bids   will   be  asked   or 

not    is    not    determined    at    this    time. 
On  previous  bid  opening  lowest  bid 

was  submitted  by  J.   B.  Bourdleu.  2526 

20th    Street. 


Plans    Being    Completed. 
RESIDENCE  Cost.    $6500 

0.\KLAND.    Alameda   Co..    Cal.     Oak- 
mure   Highlands. 


Two-atury  frame  and  stucco  realdenc* 
(8    rooms  and    2   baths). 

Owner— Withheld. 

Architect— Chester  TP«-lchel.  6»»  Cleve- 
land   St.,    Oakland. 


Plans   Being   Flgurad. 
RESIDENCE  Cost.    $8501/ 

SA.N'    KRA.NCIHCf).    Clarendon  HclghU 
Two-story    frame      and    stucco      resi- 
dence   (6   rooms  &    2   l.«ths>   shake 
roof:   gas   hot   air   heating   system, 
hardwood   doors,    tile  baths,   etc. 
owner — Mr.     Hartholeniew. 
Architect— M.  slcn    &    Hurd,    233    Post 
.St.,    San   Francisco. 


Low  Bidder. 

RESIDI-JNCK  Cost.   $20,000 

KO.SS,    Marin   Co.,   Cal. 

Two-story  and  baaement  frame  and 
brick  residence  (English  style).  10 
rooms  and  2  baths):  shake  roof, 
gas  hot  air  heating  system,  hard- 
wood  doors,    tile   baths,   etc. 

Owner— E.    (,".    Lloyd. 

Architect— Miller  &  Warneeke.  Finan- 
cial  Center   BIdg..    Oakland. 

I^ow   Bidder— John   J.    Moore.    354    Ho- 

bart  St..   Oakland. 


Contract    Awarded. 

RESIDENCE  Cost.    $7375 

SAN    FRANCISCO.      W   Baker   St.    114 

N    Union    Street. 
Two-story    and    basement    frame    and 

stucco    residence. 
Owner  —  William     Gissler     Jr..     1537 

34th    Ave.,    San    Francisco. 
Architect— H.   C.   Baumann,  251  Kear- 
ny  St..    San   Francisco. 
Contractor — Anza   Home   Building  Co.. 

149S   36th   Ave..    San   Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.  $4,000 

SAN  FRANCISCO.  NE  Palou  and  Jen- 
nings. 

One  -  story  and  basement  frj-me  and 
stucco  residence. 

Owner  —  A.  Cassalato.  36  Columbus 
Avenue. 

.Architect- Not  Given. 

Contractor— L.  Murer.  12  7  4  Quesada 
Street. 


Contract  Awarded. 

ALTERATIONS  Cost.    $1,500 

SAN   FRANCISCO.     95   Mercedes  St. 
Alterations  to  residence. 
Owner— L.    E.    Fleming,   premises. 
Architect— Not  Given. 
Contractor— H.   Papenhausen,  595  Vic- 
toria Street. 


Contract   Awarded. 

ALTER   RESIDENCE  Cost.    $1,500 

3TOCKTON.    San    Joaquin   Co.,    Calif. 

1414  Picardy  Drive. 
Remodel   frame  residence. 
Owner— Voyle   A.   Shedd.   premises. 
Architect — Not  Given. 
Contractor — T.  E.   Williamson.  1859  W 

Rose  St..    Stockton.  « 


To   Be   Done  By  Day's  Work. 

RESIDENCE  Cost.   $5000 

SAN   FRANCISCO.   17th  Ave.   near  N. 

Two  -  story  frame  and  brick  veneer 
residence  (6  rooms)  tile  roof,  brick 
v<neer  to  second  floor,  tile  baths, 
gas  hot  air  heating  system,  hard- 
wood  floors,  etc. 

Owner— Milton  O'Dair.   '^  architects. 

Architect  — WSwlter  C.  Falch.  Hearst 
Building. 


Contract  Awarded. 

RESIDENCE  Cost.  $5.J60 

ALAMEDA.    Alameda   Co..    Calif.     L«t 

134  Block  I.  Femslde. 
Two-story  frame  and  stucco  residence. 
Owner- J.    A.    and    O.    J.    Jacobs.    1500 

Santa  Clar^  Ave..   Alameda. 
Architect — Irwin  M.   Johnson.   2215  7th 

Ave..   Oakland. 
Contractor— C.   Hansen. 
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Contract  Awarded. 

RESIPEXCE  Cost,    $8,000 

PALO   At.Td.    Sant.i   Clara  Co.,   Calif. 

21S0  Cowper  Street. 
Owner — Je.'>nnette   Richter,    170    Lowell 

St.,  Palo  Alto. 
.\riliitect— Not  Given. 
Contractor — C.  W.  Kemper.  125  Bryant 

St..  Palo  Alto. 


To  Be   Done  By  Day's  Work. 
RESIDENCE  Cost.    $14,000 

.■VTHERTON.    San    Mateo    Co.,    Calif. 

XK    Selliy    Lane     and     Almendral 

Avenue. 
Two-story  and   ba.sement   frame   resi- 
dence (9  rooms  and  4  baths);  two 

sleeping   porches. 
Owner   and    Builder— W.    R.    Voohries, 

Inc..   369   Pine   St.,    San   Francisco. 

and    Redwood    City. 
Architect — A.  D.  Janssen.  5132  Fairfax 

St..   Oakland. 


Contract  Awarded. 

ALTERATIONS  Cost,    $2,000 

OAKLAND,    Alameda    Co.,    Cf-lif.     742 

46th  Street. 
Alterations    lo   frame   residence. 
Owner — David    Hughes,    742    46th    St., 

Oakland. 
.\rchitect— Not  Given. 
Contractor — Willis  F.   Lynn.   1037 

mount  Ave..   Oakland. 


Ash- 


Contract  Awarded. 

RESIDENCE  Cost,    $4,700 

BERKELEY.  Alameda  Co.,  Cal.  Si-n 
Antonio  Avenue. 

One  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  shake 
root,  unit  gas  fired  warm  air  hef.t- 
ing  system,   hardwood   floors,   etc. 

owner — Withheld. 

Architect— B.  R.  Hardman,  206S  All- 
ston  Way,  Berkeley. 

Contractor- H  K.  Henderson.  393  40th 
St.,  Oakland. 


To   Be   Done   By    Day's  Work. 

RESIDENCE  Cost,    $4,000 

SAN  FRANCISCO.  N  Tucker  367  E 
Rutland. 

One  -  story  and  basement  frame  and 
stucco   residence. 

Owner— Mrs.  W.  B.  Penland.  52  Tuck- 
er Street. 

.Architect— Not  Given. 


BIDS  OPENED. 

GRAND  COULEE.  Wash.— MacDon- 
ald  Bldg.  Co..  1517  S.  Tacoma  Way, 
Ti.coma.  Wash.,  at  $37,904,50,  submit- 
ted low  bid  to  Bureau  of  Reclamation. 
Almira.  Wash.,  for  the  construction  of 
one  7-room.  and  four  5-room  resi- 
dences at  the  Government  Camp  at 
Grand  Coulee  Dam,  Columbi,-.  Basin 
Project,  Wash. 

Residences  will  be  of  wood  frame 
construction  with  siding  over  sheath- 
ing on  exterior  walls,  plastered  inte- 
rior walls  and  ceilings;  wood  shingle 
roofing.  1-pipe  gravity  vacuum  stcr.m 
heating  system  and  hot  air  heating 
system,  etc.:   Spec.   No.   615. 

Complete  bids  follow: 
MacDonald  Bldg.  Co.,  Tacoma, 

Wash $37,804.50 

R.   R.   Gummere.    Ti^coma 38,363.00 

Ht.zen    &   Clark,    Spokane 46,865.00 

Bids  held  under  advisement. 
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Plans   Approved. 

ADDITION  Cost.    $8000 

FRENCH   CAMP.     San     Joaquin  Co., 

Calif. 
One-story    brick    veneer    addition     to 

^ammar    school     (one    classroom 

and  one  lunch   room). 
Owner — French    Camp    School    DIst. 
Architect — Joseph    Losekann,    1218    W. 

Harding   St..    Stockton. 
Final   plans   have  been  approved  by 
the   Stale    Division   of   Architecture. 


Labor  will  be  furnished  by  the 
SERA  and  materials  purchased  by 
the    School    District. 


CONTRACTS    AWARDED. 

LONG  BEACH,  Cal.— J.  E.  BurreJI. 
750  W.  Anaheim  St.,  Long  Beach,  was 
awarded  contract  for  the  consfructlon 
of  structural  steel  and  concrete  ad- 
ministration building  at  the  John 
Dewey  high  school  at  $108,643  by  the 
Long  Beach  bo:.rd  of  education.  Oth- 
er awards   were:   American    Engineers 


and  Contractors,  3063  Oregon  St..  I.o> 
.\ngeles,  on  the  heating  and  ventilat- 
ing at  $3968:  O.  E.  Ross.  1S50  Paciii.: 
Ave..  Long  Beach,  on  the  plumbint: 
at  $6620;  Baty  Electric  Co.,  128  W, 
4th  St.,  Long  Beach,  on  the  electric 
wiring  at  $10,255.  Victor  Siebert.  ar- 
chitect and  Vern  D.  Hedden.  engineer  J 
120   E.   Third   St.,    Long  Beacn  ,1 

CONTRACT  AWARDED.  ' 

WICKENBERG,  Ariz.— A.  A.  Edmor 
1221   E  Roosevelt  St.,   Phoenix,  award- 


PATRICK  HENRY  SCHOOL  —  SAN  FRANCISCO 


SCHOOL  Cost,    $86,400 

SAN  FRANCISCO.  Patrick  Henry 
School.  18th  and  Vermont  Streets. 

Two-story  reinforced  concrete  school 
unit  (eight  classrooms);  composi- 
tion roofing,  steam  heating  sys- 
tem, concrete,  linoleum  and  ter- 
razzo  floors,  etc. 

Owner — City  of  San  Francisco  (School 
Department). 

.'Vrchitect  —  W.  D.  Peugh,  333  Mont- 
gomery St.  &  Gardner  A.  Dailey, 
210   Post  Street. 

.Sructural  Engineer — Walter  Huber,  1 
Montgomery    Street. 

Mechanical  Engineer — Leland  &  Haley 
58    Bush    Street. 
Low   bidders   follow: 

General  Woi'k — O.  Monson.  475  Sixth 
St..    $S3.757. 

Work  complete  Includiny  Mechanical 
and  Plumbing — F.  C.  Amoroso  & 
.Sons,  Wallace  and  Keith  Streets, 
$9S,S00. 

Electric  —  Spencer  Electric  Co.,  2059 
Welister   St..    Oakland,    $2287. 

Mechanical  &  Plumbing — M.  Desiano, 
3117    Fillmore    St..    $8317. 

Unit  prices  follow: 

General    Work 

(   1   )    Excavating   and   backfilling    to   a 

depth  of  four  feet,  add; 
(   la)  do,  deduct; 
(  2  )  Exc.'.vating  and  backfilling  from 

depth  of  eight  feet,  add; 
(  2a)  do,    deduct; 
(   3   (Excavation    and    backfilling    to    a 

depth   of  12   ft.,   add; 
(  3a)  do,    deduct; 
(  4  )   Excavation    and   backfilling    to    a 

depth  of  16  ft.,  add; 
(  4a)   do.    deduct; 
(  5  )   1   to  5%    concrete,  add; 
(  5a)   do.   deduct; 
(  6  )   1  to  8  concrete,  add: 
(  6a)  do.  deduct; 

(  7  )   Reinforcing  steel,   per  lb.,  add; 
(  7a)  do.   deduct; 

(  8   )   Linlouem,  per  sq.  yd.  laid,  add; 
(  8a)  do,  deduct; 
(  9  )  Cement  topping  per  eq.  yd.  laid, 

add; 
(   9a)   do,  deduct; 
(10  )  Concrete   yard    base   and   asphalt 

paving  per  sq.   yd.  laid,  add; 
(10a)   do,  deduct. 


Total  bids  follow: 

General  Work 

(a)  O.    Monson   $83,757 

(b)  Leo    Epp     84,977 

(c)  James   L.   McLaughlin 85,123 

(d)  H.   L.   Petersen  and  Claude 
Hoffmeyer     89,000 

(e)  Frank    J.    Reilly _ 89,423 

(f)  Anderson    &    Ringrose 90,000 

Electrical    Work 

Sipencer    Electric    Co $2,287 

Enterprise   Electric    Co 2,323 

H.   S.   Tittle  2,750 

I  Abbett   Electric  Co  2  800 

American    Electric   Const    Co  2  820 

Paragon    Electric    Co  2  878 

Dowd-Seid  Electric  Co  2,959 

B.  J.   Doherty 2  986 

R.    Flatland   2  987 

George  F.  Brayer.  3  218 

N.  C.  Nicklassen  Elec.  Const.  Co.  3,269 

Mechanical  Work  and   Plumbing 

M.    Desiano    $8,317 

Scott    Company    8,567 

James  Pinkerton 8,615 

A.    Ramazotti   8,650 

O'Mara   &   Stewart  8,794 

Alta    Electric    Co 9,790 

Skelly  &   Kohler  9,931 


General    Wo 


including 
Electric 


(a)  F.    C.    Amoroso    &    Sons....$  98,800 

(b)  Anderson     &     Ringrose 102,000 

(c)  MacDonald    &    Kahn 103,301 


(1  )-. 
(la).. 
(2  ).. 
(2^,).. 
(3  ).. 
(3a).. 
(4  ).. 
(4a).. 
(5  ) 22.00 


(a) 
$  2.00 
.90 
2.50 
l.OO 
3.00 
1.50 
.      4.50 
2.00 


(b) 
$  1.75 


(5a).. 
(6  ).... 
(6a)... 
(7  ).... 
(7a).. 
(8  )..., 
{8a)... 
(9  ).... 
(9a)... 
(10).... 
(10a). 


(a) 

(   1  ) $  2.00 

(  la) 

(  2  ) 

(  2a) 

(  3  ) 

(  3a) 

(  4  ) 

(  4a) 

(  5  ) 

(  5a) 

(  6  ) 

(   6a) 

(  7  ) 

(  7a) 

(  8  ) 

(  81.) 

(  9  ) 

(   9a) 

(10  ) 

(10a) 


.50 
3.00 
.75 
6.00 
1.00 
9.00 
1.25 
22.00 


21.00 
7.00 


3.00 
1.00 


2.00 


(b) 
$  4.00 


7.00 

.40 

10.00 

4.00 

20.00 

10.00 

20.00 

10.00 

.08 

.025 

3,00 

1.00 

1.00 

.30 

2.50 


(c) 

$  1.50 


4.00 

.40 

21,00 

7.50 
19.00 

7.00 
.05 
.025 

2.50 

1.25 


2.50 
1.00 


(d) 
$  2.50 
2.00 
5.00 
3.00 
8.00 
6.00 
12.00 
8.00 
15.00 
13.00 
14.00 
12,00 
.04 


1.38 
1.22 


10.00 
18.00 
7.00 


2,30 
1.30 


2.10 
1.40 


20.00 

6.00 

.07 

.025 

3.50 

1.25 


(c) 
$  1.00 


3.00 
.40 
.45 
.45 
28.00 

6.00 
27.00 

5.00 
.07 
.02 

2.60 

1.00 


$  2.00 

.75 

3.00 

1.00 

4.00 

1.50 

6.00 

2.00 

22.00 

12.00 

20.00 

10.00 

.07 

.03 

2.00 

1.75 

2.00 

.75 

2.00 

1.00 


(f) 
$  1.75 


2.00 

.to 
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,.(1  contrnc-l  by  Wlfkeiiburit  tJoiird  of 
KdiKHllnii  at  $M,S44  for  the  ronnlnii-- 
tlnn  of  H  KyiiiniiBluin  i.ikI  iiiKlltorlimi 
liiillMInK  on  WI(l<€'nl)iirK  hl(t)i  Hchool 
«ltt);  a  rWA  piojirt.  I.hkiIi.t  H  M.i- 
hont'V.  1101)  Title  *  Tr\it.t  Uldtt  .  i'lio.-- 
nlx,   iiri'hltP<'t«. 


Awarded. 


I'lli"-.   »«fi.-l!ll 


Sub-Contracts 
HClKKil. 

HKAl.nSlil'Kd.   Son.. mil  Co..  <'aMr. 
(  j   One-    anil    twii-Hloiy    wIiik   addlllnii    to 

IhlKh     nchool;     nlnfori'i-rt     conrreti' 
(Rtniitliral    sl.-fl    friinie)    lonipoHl- 
I  lion  roonnK.  Hti-ain  liiatlnK  system 

maple      lloor.s.      cti'.;      Bymaa-'*'""'. 

miiuli'    department,     ;i     oli.HHrooms. 

Hltiratlon.i.   eto. 
iiwmT-Healdsliurn    HIrIi    Siliool   DIM. 
Ar.  hlteil— Jolin    1.    Ka.stLTly.   302  Oram 

St..    Healdaliurn. 
r,,.itraotor— Mon.son     Hros.,     475    Sixth 

.St..    San   Fnuu'lHeo. 
Reinforcing  Steel— Soule  Steel  Co..  1750 

Army  St,.  San  Fri.nclseo. 
Structural    Steel  —  Golden   Gate    Iron 

Work.«i,    1541     Howard    Street,    San 

Franel.seo, 
Metal     Partitions— Dwi.n     &    Co..     Call 

Hldt,'..   San   Kranclseo. 
Roofing  — C.    I,.    Kro.st,   3159    Kl  Camino. 

I'alo   Altn. 
Plastering— Periy   Uron..    241    K.    Miner 

SI,.   Stoeklun. 
Finish    Hardware— Baker,    Hamilton    & 

l-.-.citlc,  700  7tli  St..  San  Kranolsco. 
Glass— i!ro.  liulo  &  Suns,  Santa  Rosa. 
Plumbing    and    Heating- Schuster   and 

Hud.v.m.  175  12lh  St.,  Oakland. 
Window  Guards— Anchor  Post  &  Fence 

Co..  41.0  Fifth  St.,  S!.n  Francisco. 
I  Other  iiuwnls  will  be  made  shortly. 


BIDS  WANTED. 

PLACKNTIA,  Orange  Co..  Cal.— Un- 
til April  G,  11  A-  M..  bld.s  will  be  re- 
ceived bv  the  Valencia  high  school 
district  for  erection  of  a  new  cla.««- 
room  buildlnK  on  the  school  site  in 
Placentla.  The  buildins  will  be  of  con- 
crete construction.  63x120  feet  in  area, 
concrete  corridors,  wood  roof  trusses, 
.  omposition  roonne.  gas  radi£.tors,  etc. 
T  C.  Klstner,  814  Architects'  Bldg.. 
l.n.s  Aneeles.  architect. 


AWARDS    RECOMMENDED. 

PAS.\DKNA.  Cal. — I'asadena  Roard 
Of  Education  has  made  a  recomniend.'.- 
tlon  to  the  Public  Works  Administra- 
tion that  the  general  contract  for  re- 
constructing the  Jane  Addam.s  and 
Louis  Aggi.ssiz  buildings  at  Pasadena 
Junior  college  site,  be  awarded  to  El- 
mer H.  Wiiittaker  and  W.  L.  Snook. 
124  E.  Arrcllaga  St.,  Santa  Barbara. 
ut  $178. G39.  and  the  plumbing  to  Ken- 
neth Fii.ser,  1452  N.  Lake  Ave.,  Pas- 
adena, at  $17,040.  Cyril  Bennett,  311 
First  Trust  Rldg..  Pasadena,  archi- 
tect. 


Plans    Completed. 

HIGH    SCHOOL  Cost,    $10,000 

WEAVEUVILLE,    Trinity    Co.,    Cal. 
One-story  steel   frame  and  wood  high 

school    building. 
Owner  —   Trinity    Union    High    School 

District. 
Architect— Herbert    &    Caulkins.    Ros- 
enberg   Bldg..    Santa    Rosa. 
Plans  have   been  forwarded  to  Sac- 
ramento  for  approval. 

&ERA  will  furni.sh  labor  and  ma- 
terials will  be  purchased  by  the 
school    district. 


Plans  Completed. 

HIGH   SHCOOL  Cost.   $39,200 

COVELO.    Mendocino   Co.,    Cal. 

Ono-story  frame  and  stucco  acadeinic 
building  and  1-story  frame  gym- 
nasium. 

Owner  —  Round  Valley  High  School 
District  (VIerling  Kersey,  Supt.  of 
Public   Instruction). 

.Architect — Herbert    &    Caulkins,    Ros- 
enberg Bldg.,   Santa  Rosa. 
Plans  have  been   forwarded   to   Sac- 


rninuntii   for  nporovni. 

MIdN  will  he  nHked  Hhnrtly. 


Contract!  Awarded. 

SCHOOL  CoHt,  $40,000 

CO,NCOHD.  Contra  Ccwia  Co..  Ci.lif. 
Two    -    Hlory   reinforced   concrete    high 
Hchodl    (ten    claHHrooma)    tile    roof. 
Hteam     heating     nyHtem.     probably 
concrete   lloorn. 
Owner— Mr.   Diablo  Union  High  School 
District      (MIhh     Uertha     Rornalne, 
Principal). 
Architect— \V.    H.    WeekH,    525    Mi-rkfl 
St..    San    Francisco. 
Cement 
Itiissi  .V  Sunn.  r.  Con.nnl  J3.4fiS.(iO 

Reinforcing    Steel 
Soule  St.'.-i  Co..   1750  Army  St.. 

S.-.n   Kranci«co T3.432,37 

Steel    Forms 
Soule  St«-cl  Co..   1750  Army  St.. 

San   Francisco   $    902.00 

Mill   Work 
niamonil  Match  Co..  Chlco  .       $2,275.00 

Plumbing 
\V.  E.  Mauzle,  Walnut  Crefk   .$l.CS3,0li 

Qlaai 
Cobi.lediik    -    Kibbp   Glass  Co.. 

I'.GG  Howard   St..  S.    F 5    525.00 

Terra   Cotta   TUe 
Wm     .1.    Anderson,    3S25    Army 

St..    San    Francisco    $    393.00 

Roofing  Materials 
Martinez    Sheet    Metal    Works. 

Martinez    $    231.90 

Ornamental    and    Miscellaneous    Iron 
Oakland  Ornamental  Iron  W'ks 

74G    21st    St..    Oakland $    305.00 

Patent  Window   Fixtures 
Universal    Window    Co..    950 

Parker    St..     Berkeley $    699.00 

Steam   Fittings 
T.    J.    Kennedy.    Martinez  $3,172.00 

Electric 
XePage    -    McKenny,    7    Front 

St.,    San   Francisco    $l,G97.0O 

Sheet    Metal 
Martinez    Sheet    Metal    Work? 

Martinez    (    325.26 

Lumber  i^nd  aggregate  bids  helc  un- 
der advisement   for  a   fe\v  c;<i>s. 


Complete   bids    reported    Mr-rch    20 
PROJECT    APPROVED 

ETRB.AXK.  Los  .\ngeies  Co..  Cal.— 
SERA  has  approved  appropriation  of 
$11,644  for  reconstruction  of  the  Luth- 
er Burbank  School  at  Burbank.  Work 
will  Include  protecting  floors,  remov- 
ing doors  and  windows,  hollow  tile 
walls  and  part  of  foundation.  Recon- 
structing building  using  studs  for  wall 
framing.  Austin  &  Ashley  will  su- 
pervise the  project  which  will  em- 
ploy  one   timekeeper   and   29   laborers. 


Bids  Wanted— To  Close  April   10,   2:30 
P.    M. 

RETAINING   WALL  Cost,   $5000 

.S.AN     FRANCISCO.       No.     1435     Utah 
Street. 

Construct  retaining  wall  at  Starr  King 
School. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Plans   by  the  Bureau  of  Architecture. 
Chas.   Sawyer,  City  Architect.  City 
Hall. 
Bids  will  be  opened  by  S.  J.  Hester. 

Chief     Deputy     Director.     Department 

of  Public  Works.  Room  251.  City  Hall. 
Plans   may    be   obtained    from    Chas. 

Sawyer.    City    Architect,    upon   deposit 

of   $5. 


COMMISSIONED  TO  PREPARE 
PLANS. 
CHINO.  San  Bernardino  Co..  Cal. — 
Architect  R.  M.  Bates.  5333  Delt.ware 
Ave..  Los  Angeles,  commissioned  by 
the  Chino  school  trustees  to  prepare 
plans  for  recon^structing  and  adding 
new  units  to  Chino  scliool  buildings. 
The  program  includes  reconstruction 
of  the  primary  building,  using  a  light 
steel  or  wood  frame;  an  r.ddltlon  to 
the  building  used  by  Mexican  students. 
and   revamping   the  senior  high   school 


hy  removing  the  third  nlory,  modrr- 
nIzInK  the  mructure  and  iiddlng  Mver- 
iil  clannroomn  and  i.  xtiidy  hull.  ChnnK- 
■■H  will  alHo  lie  nindn  to  the  Junior 
liiKh  aihool,  ulthnugh  the  exait  na- 
dir*- of  theite  ImprrtvementM  hfiH  not 
been  determined.  The  work  will  b-- 
lliianied  with  fiindo  on  hi.nd  and  will 
criHl  between  $100,000  and  1110.000. 
I'lanii  are  now  in  Ihe  prellmlnnry 
stage. 


Plans  Being  Figured — Bids  Close  April 

6,    10  A.    M. 
SiMKiiil,  CiiMt.    $65.0'i0 

.NLSl'ELKM.     Wash.      Colvllle     Indian 

Agency. 
One-   i.nd    two   -    story   school    building 

(reinforced    concrete    conjitructlon. 

built-up  roof.  Bteel  Joints)  10  class- 
rooms. 
Owner — U.   S.   Government   (Bureau  of 

Indian    Affairs). 
Plana   by   Engineering   Dept.  of  Indian 

Affairs.   Washington.   D.  C. 
Associated  Architect  —  G.  A.  Pherson, 

.Spokane. 
It  was  previously  reported  tht.t  bids 
would    be    opened    on    April    9.    which 
wa,s   in  error. 

Plans  and  »peclflc(.tlon»  may  be 
obtained  from  W.  B.  Fry.  purchasing 
ojflcer.  Department  of  the  interior. 
Washington.  D.  C.  upon  deposit  of 
$25.00. 


LOW   BIDDER. 

LOS  .VNGELES,  Cal.— W.  W.  Pet- 
ley  anil  C.  Matcham,  Mills  -  Fraaer 
Ridg..  Santa  Monica,  submitted  low 
bid  to  Los  Angeles  board  of  education 
:.t  $83,299,  for  the  construction  of  new 
buildings  "A"  and  "B"  at  the  Alta 
Loma  school.  1745  Vineyard  Avenue. 
Chas.  M.  Hutchison,  architect,  and 
Edward  R.  Bowen.  1132  Central  Bldg.. 
structural   engineer 


LOW    BIDDER 

LONG  BEACH.  Los  Angeles  Co.. 
Cal.— Duff  &  Vandenhoogen.  733  W. 
14th  St..  Long  Beach,  submitted  ap- 
parent low  bid  to  Long  Beach  Board 
of  Education  at  $74,440  (using  salvag- 
ed mi.terials).  for  strengthening  and 
altering  the  administration  building  on 
Locust  Ave..  Long  Beach.  Earl  R. 
Bobbe.  315  Hearlwell  Bldg..  Long 
Beach,   architect. 


BIDS    WANTED 

LONG  BEACH.  Los  Angeles  Co.. 
Cal.— Until  April  5.  4  P.  M..  bids  will 
he  received  by  Long  Beach  Board  of 
Educfwtinn  for  construction  of  addi- 
tions and  strengthening  the  Horace 
Mann  School  building.  Separate  bids 
will  be  taken  on  the  general,  plumb- 
in.  heating  and  electric  wiring.  Wat- 
son L.  HKWk.  376  Newport  .We..  Long 
Beach.    Architect.      Cost.    $113,000. 


BIDS    REJECTED 

LONG  BEACH.  Los  Angeles  Co.. 
i"al.— Long  Beach  Board  of  EMuca- 
tlon  has  rejected  all  bids  received 
January  30  for  the  construction  of 
the  Los  Cerritos  School  and  has  in- 
structed the  secretary  to  re-advertlfle 
for  bids.  H.  -  Alfred  Anderson.  30 
Pine    Ave..    Long    Beach,    architect. 


BIDS    WANTED 

LOS  ANGELES.  Cat.— Until  April 
5.  11:30  .\.  -M..  bids  will  be  received 
by  the  Los  Angeles  Board  of  Educa- 
tion Purchasing  Bureau.  1425  S.  San 
Pedro  St..  for  the  reconstruction,  re- 
habilitation and  strengthening  of  the 
niain  building  at  the  Sixth  Avenue 
School,  located  on  the  north  side  of 
Jefferson  Blvd..  between  Sixth  and 
.Seventh    Aves. 


BIDS    WANTED 

LOS  ANGELES.  Cal.— Until  April 
U.  11:30  A.  M..  bids  will  be  received 
hy  the  Los  Angeles  Board  of  Educa- 
tion Purchasing  Bureau.  1425  S.  San 
Pedro    9t-.    for    two    one-story,    frame 
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and  stucco  sohool  buildings  and  re- 
constructing one-story  Class  D  brick 
school  buildings  (.t  the  Forty  -  ninth 
Street  School.  4917  McKinley  Ave.  H. 
C.  Deckbar.  3204  \V.  6th  St..  archi- 
tect, and  H.  A.  Nelson,  structural 
engineer.  312  Associated  Realty  Bidg. 
Cost.    J110.02T. 


BIDS    WANTED 

S.\X  PEDRO.  Los  Angeles  Co.,  Cal. 
—Until  April  12.  11:30  A.  M..  bids  will 
be  received  by  Los  Angeles  Board  of 
Education  Purchasing  Bureau,  1426 
S.  San  Pedro  St..  for  the  reconstruc- 
tion, strengthening  and  rehablltation 
of  building  No.  1  at  the  15th  Street 
School.  1527  Mesa  St..  San  Pedro. 
The  work  will  include  .idding  anchors 
and  bracing,  strengtnenlng  walls  with 
gunite.  strengthening  roof  and  floor 
framing,  etc.  W.  J.  Saunders  &  Son. 
"S5  E.  Pico  St..  Los  Angeles,  archi- 
tects and  Davies  &  Wailes.  1005  Ocean 
Center  Bldg..  Long  Beach,  structural 
engineers. 


Plans  Being   Figured — Bids  Close  April 
22,   8:30    P.    M. 

ALTER  GYM.   &  SHOP         Cost,  $ 

CROCKETT.   Contra  Costa   Co.,   Calif. 

High   School   Campus. 
Structural  and   miscellaneous  changes 
to    gymnasium    and    shops    at    the 
High   School. 
Owner — Crockett    School    District. 
Engineers — Henry   D.    Dewell  and   Au- 
stin W.  Earl.  55  New  Montgomery 
St..    San    Francisco. 
Plans  may  be  obtained  from  the  en- 
gineers  upon   deposit   of  $25. 


Bids    Rejected. 

SCHOOLS  Cost.   $100,000 

DALY  CITY.  San  Mateo  Co..  Calif. 

Three  1-story  frame  and  stucco  ele- 
mentary schools  (six  classrooms, 
principal's  office.  lunch  room,  etc.) 
Jefferson.  Woodrow  Wilson  and 
Crocker   units. 

Owner — Jefferson  S'chool  District  (W. 
J.    Sweeney,    Clerk). 

Architect — Albert    F.     Rollei.     Jrocker 
First    National    Bank    Bldg.,    San 
Francisco. 
Plans   will   be  revised   and   new  bids 

asked   at   a    later   date. 

On    bid    opening    lowest    bid    was 

submitted    by     Leo    Epp.     4745    Geary 

St..    San    Francisco,    at    $74,447. 


LOW   BIDDER. 

LCS  ANGELES,  Cal.— Harry  F.  Mil- 
ler. 1908  W  75th  St.,  submitted  low 
bid  at  $31,586  to  Los  Angeles  board 
of  education  for  construction  of  ;•  one- 
story,  6-room  frame  and  stucco  school 
building  (unit  No.  4)  at  the  Lanker- 
shim  school,  2530  Bakman  Street,  Van 
Nuys  District.  Henry  C.  Newton  and 
Robt.  D.  Murray.  502  Architects  Bldg. 
i.rchitects.  and  C.  J.  Derrick,  struc- 
tural  engineer. 


CONTRACT   AWARDED. 

NORTH  SACRAMENTO.  Sacramen- 
to Co.,  Cal. — American  Sef-ting  Co..  521 
Mission  St..  San  Francisco,  at  $8.46 
each,  awarded  contr.'.ct  by  the  Grant 
Union  High  School  District  for  fur- 
nishing and  installing  9fi9  seats  for 
the  auditorium  of  the  new  high  school 
building    In    North    Sacramento. 

Plans   Completed. 

REPAIR  SCHOOL  Cost,  $50,000 

SAN  FRANCISCO.  Hayes  and  Ash- 
bury  Street. 

Repair  fire  damage  to  attic,  drawing 
rooms,  roofing,  celling,  etc..  to 
Lowell  High  School. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Engineer— L.  H.  NIshkian.  525  Mar- 
ket Street.  • 


Preparing    Plans. 

LIBRARY  Cost.   $ 

BERKELEY',  Alameda  Co.,  Cal.  Uni- 
versity  of  Ci^lifornia   Campus. 

Fireproof  library  building  for  Depart- 
ment of  Architecture. 

Owner — University  of  California. 

Plans  by  SER.\  workers  under  direc- 
tion of  Walter  T.  Steilberg.  1  Or- 
chard  Lane.   Oakland. 


Bids   Opened. 

AUDITORIUM  Cost.    $24,700 

LE  OR.\ND.   Merced  Co..  Calif. 

One-story  frame  and  stucco  combina- 
tion gymnasium  (144x88  ft.)  st.age, 
dressing  rooms,   etc. 

Owner— Le  Grf.nd  Union  High  School 
District. 

.Architect— W.  H.  Weeks,  526  Market 
St..   San   Francisco. 

Low    Bidder— N.    H.    Sjoberg    &    Son. 
Call   Bldg..    San   Francisco. 
Complete  bids  follow: 

(1)  general  work   with  wood  trusses; 

(2)  heating  system; 

(3)  excavation  under  stage   (i.dd): 

(4)  stone  work   (add). 

N.  H.   Sjoberg  &  Son.   San 

Francisco    (1)    $28,682 

(2)  2.264 

(3)  1,492 

(4)  43S 
R.   Hodgson   &  Sons,  Porter- 

vllle  (1)   $29,860 

(2)  2.425 

(3)  2,100 

(4)  800 
Harri.x   Const     Co,    Fresno     (1)   $30,926 

(2)  2,023 

(3)  1,965 

(4)  300 
•Carl  N    Swenson.  San  Jose   (1)   $28,236 

(2)       2,050 

(3)       l,is:i 

(4)  700 

•Bid   disqualified   as   it   did   not   com- 
ply   with   PWA   requirements. 


BIDS    WANTED 

LOS  ANGELES.  Cal.— Until  April  5. 
11:30  A.  M..  bids  will  be  I'eceived  by 
the  Los  Angeles  bor.rd  of  education 
purchasing  bureau.  1425  S.  San  Pedro 
St..  for  the  reconstruction,  rehabilita- 
tion and  strengthening  of  the  main 
building  at  the  Sixth  Avenue  school, 
locf.ted  on  the  north  side  of  Jefferson 
Blvd.  between  6th  and  7th  Avenues. 
Wilkinson  &  Crosby,  architects.  201 
S.  Grand  Ave.,  and  Ryan  A.  Grut. 
structural  engineer.  1007  South  Grand 
Avenue. 


Material   Bids   Being   Taken. 

SCHOOL  Cost.   $15,000 

MARIPOSA.    Mj.riposa   Co..   Calif. 

One-story  frame  and  stucco  elemen- 
tary  school    (3   classrooms). 

Owner  —  Mariposa  Elementary  School 
District. 

Architect— W.  H.  and  Harold  Weeks, 
525   Market   St.,    St.n   Francisco, 


Plans   Being   Figured — Bids   Close   Apr, 

10,  8  PM. 
GY'MNASIUM  Cost,    $40,000 

SANGER,  Fresno  Co..  Calif. 
One-story  reinforced  concrete  gymni.- 

sium. 
Owner — S  anger  Union   High   School 

District. 
Architect— W.  D.  Coates,  6  2  6  Rowell 

Building,  Fresno. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect  and  from 
the  Board  of  Trustees.  Sanger  Union 
High  School  District,  upon  deposit  of 
$25.00. 


Bids    Rejected. 

AUDITORIUM  Cost.    $24,700 

LE    GRAND,    Merced   Co..    Cal. 

One-story  frame  and  stucco  combina- 
tion gymnasium  (144x88  ft.)  stage, 
dressing  rooms,    etc. 

Owner— Le  Grand  Union  High  School 
District. 

Architect- W.    H.   Weeks.    525   Market 


St.,   San    Francisco. 

Bids  rejected  as  they  ran  too  high. 
Additional  funds  will  be  requested 
from   the   PWA. 

On  bid  opening  lowest  bid  was  sub- 
mitted by  N.  H.  Sjoberg  &  Sons.  San 
Francisco,    at   $28,682. 


BONDS    DEFEATED 

BERKELEY.  Cal.— A  proposed  bond 
issue  of  $500,000  to  be  used  in  re- 
habilitation of  school  buildings  and 
new  con.'^truction  was  defeated  at  a 
special  election.  March  26. 


Planned. 

SCHOOL  BLDG.  Cost.  $ 

OAKDALE.    Stanislaus   County,    Calif. 

Ct.mpus  of  OakdaJe  High   School. 
School    building    to    house    agricultural 

classes. 
Owner — Oakdale  High   School   District. 
.Vrchitect — Not  Selected. 

Further    details    will    be    announced 
at  a  later  date. 


Contract   Awarded. 

ALTERATIONS  Cost.    $1500 

SAN  FRANCISCO.    215  Kearny  Street. 

Alterations   to  building. 

Owner- Bothin  Realty  Co..  604  Mission 

Street. 
Architect — Not    Given. 
Contractor- A.    F.    Mattock.    212   Clara 

Street.  • 


Contracts  Awarded. 

BANK  BUILDING  Cost.   $ 

SANTA     BARBARA.     Santa    Barbara 

Co..    Calif.     NE   State   Street   and 

Canon  Presidio. 


PROJECT     APPROVED 

NORWALK.  Los  Angeles  Co.,  Cal. 
— SERA  has  approved  appropriation 
of  $78,654  for  repairs  and  reconstruc- 
tion at  the  Excelsior  Union  High 
School  Auditorium.  Norwalk.  Work 
will  include  preparing  existing  foun- 
dations for  new  reinforced  concrete 
walls,  constructing  new  steel  framed 
roof,  plumbing,  heating,  etc.  T.  C. 
Kistnor  of  the  Excelsior  Union  High 
School  District  will  supervise  the 
project  which  will  employ  one  time- 
keeper  and    53    laborers. 

16— BANKS,  STORES  AND 
OFFICES 

Sub-Contracts   Awarded. 

MARKET  Cost.   $10,000 

SANTA  ROSA.  Sonoma  Co.,  Cs.1.  Men- 
docino  Avenue. 

Drive-in  market  (100x50  ft.)  tile  roof, 
black  tiling,  glass,  etc.;  Spanish 
style. 

Owner — Safeway  Stores. 

Plana  by  EJngineerine  Dept.  of  ' 

Contractor — A.  M.  Hlldebrandt. 
Healdsburg  Highwj.y.   Santa  Rosa. 

Roofing— Mastercraft  Tile  and  Roofing 
Co..   Richmond. 

Plumbing — M.    Sugarman.    Santa  Rosa. 

Sheet    Metal— Ed.   Holtz.    Santu    Rosa. 

Tile  Work- W.  H.  Moody.  Santa  Rosa. 

Glass— W.  P.  Fuller  &  Co..  301  Mis- 
sion St.,  San  Francisco. 

Brick  and  Stone  Work — Olsen  &  Son. 
Petaluma. 

Lumber — Sterling  Lumber  Co..  Santa 
Rosa. 

Hardware — Dixon  Hardware  Co..  San- 
ta  Rosa. 

Plastering- Charles  Valencia  Santa 
Rosa. 

Mill  Work  —  Huntington  Mill,  Santa 
Roea.  * 


Contract  Awarded. 

RESIDENCE  Cost.    $2500 

WOODL.\ND.    Yolo    Co..    Calif.     First 

and  Main  Streets. 
.^Iterations    to   drug   store    (new   front. 

etc.) 
(;>wner — R.   Alge.  Woodland. 
Architect — Not   Given. 
Contractor — J.    G.    Motroni.    Woodland 
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Uiii'-Htury.  I)uiiuin«nt  Hnd  moxsanlna 
Moor  ri'lnforocd  concrotu  hank 
IiUIk.  (OSxiafi  ft.)  llmi'Htoni-.  terra 
cotlii  and  itraiilli'  KXtorlor,  tllo  unci 
roiiipiwllloi)  r«(it;  inclnl  windows, 
hot  air  ituii  fiirnaot'N;  marble  or 
tcrrazzo  floorH.  hronxti  and  marlile 
loiintiT,  Hcri'enH.  Home  llnoU'Uin 
and  luliliLT  till'  floorn.  bank  tlx- 
InreH.i'tc. 

tnvnrr — Hank  of  Anicrlca. 

I'lanH  liy  Arcliltcc-tural  Dopt.  of  Own- 
er,   020    Market    St..    l*in    FranclDCO. 

Contrartor— II.  II  lyiir.Men,  6i  South 
I'lirk.    San    I'"nuu-I.MOo. 

Exterior  Stone  and  Granite— Califor- 
nia Cut  Stone  Co.,  Railroad  and 
MaKiiolla   Aves.,   S*oulli  Sun   Fran- 

li.sco. 

Suli-l>lds  are  in  and  will  be  awarded 
in  about  one  week. 


Completing   Plant. 

ALTERATIONS  Cost.  | 

SACRA.MENTO,   Snc-ramento  Co.,   Cu\. 

K  and  Tenth  Streets. 
Alterations   to  .store  building. 
Owner— Joseph  Cronnn. 
..Architect   —   Harry  Devine,   California 

State  I.ifo  Rldp.,   Snorunicnto. 
Bid.s    will    he    .naked    in    about    three 
\veek«. 


To    Ask    Bids    In    One    Week. 

ALTERATIONS  Cost.    J15.000 

SAN  FRANCISCO.  No.  1056  Market 
Street. 

.^Iterations  to  store  for  market  (new 
front.  terrazEO  floors,  refrigera- 
tions, ets.) 

Owner— Withheld. 

Architect  —  Frederick  Heimera.  2S3 
Post   St.,    San   Francisco. 


BIDS    WANTED 

S^AN  FRANCISCO— Until  April  6, 
3  P.  M..  informal  bids  will  be  re- 
ceived by  Public  Utilities  Commis- 
sion. Room  2S7,  City  Hall,  for  interior 
carpentry  work.  including  glazing, 
hardware,  plastering  and  painting  on 
the  eecond,  fourth  and  sixth  floors  of 
the  San  Francisco  Water  Department 
Building.  425  Mason  St.  Drawing  No. 
E-S4C. 

Specifications  may  be  obtained  at 
Room  701.  Water  Department  Bldg., 
425  Mason  Street. 


Plans    Being    Completed. 
ALTERATIONS  Cost.    $3000 

SANTA    CRITZ.    Santa    Cruz   Co.,    Cal. 

Pacific   Avenue. 
Alterations  to  store  building  (cement. 

stucco    over    frame,      alter     front, 

etc.) 
Owner — Wilson    Bros.,    Santa    Cruz. 
Plans  by  C.  W.  Lawrence,  New  Santa 

Cruz  Theatre  Bldg.,  Santa  Cruz. 
Bids  will  be  asked  in  about  ten  days 


Plans   Being   Prepared — Contract 
Awarded. 

ALTER  STORE  Cost,    $ 

STOCKTON,  San  Jo£.quln  Co..  Calif. 
Main   and  American   Streets. 

Alterations  to  department  store  (re- 
model basement,  new  shop  win- 
dows; auditorium  to  be  equipped 
with  stage  equipment,  etc.) 

Owner — Stockton  Dry  Goods  Co.  (A. 
B.  Cohn)  Main  and  Americi.n  Sts., 
Stockton. 

Plans   by   Contractors. 

Contractor — Lewis  &  Green.  Bank  of 
America   Bldg..   Stockton. 


CONTRACT  AWARDED. 

H.^S  ANGELES,  Cal.— Oti«  Elevator 
Co.,  300  E  Sth  St.,  awarded  contract 
tor  modernizing  four  pi.ssenger  eleva- 
tors in  office  building  on  the  southeast 
corner  of  Sixth  and  Hill  Sts.  for  the 
W.  I.  Holllngsworth  Co.  The  work  will 
involve  the  installation  of  new  metal 
fronts,  car  platforms,  switches,  signal 
equipment  and  doors.  Marble  and 
plKster    work    in    connection    with    the 


modernization  proKrum  will  be  hnnd- 
illid  by  the  .Mu«lo-Koenan  Co..  1«01 
S.  .4<ita  St.  <'oHt  of  the  Iniprovemenlii 
will  total  about  $32,000.  Work  will 
start    April    3.  1 


Bids   Opened. 

ALTIOHATIONS  Coiit.    t 

SACRAMENTO,    Sacramento  Co..   Cal. 

NW  N'inth  and  K  Str<!etil. 
AlterLtlons  and  addllloi  i  to  store 
building  (123xini>  feet)  work  in- 
volvea  air  conditioning,  facing  ux- 
terlor  with  terra  cotta,  marquee 
on  Ninth  and  K  Streets  elevation, 
lighting  llxture«,  new  show  win- 
dows, etc. 
Owner— Hale   Bros.,    p'ifth   and    Market 

Streets,  San  Frf.ncisco. 
Architect— W.    E.    Coffman.    California 
State   Life   Bldg..    Sacramento. 
Complete   bids   follow: 
Carrier  Engr.  Co..  74S  East 

Washington  St..  L.   A (1)  »30,800 

(2)     26,500 

(3)     36,200 

Westinghouse  Electric  &  Mfg. 

Co.,    San    Prtncisco (1)  $21,742 

(J)     26,577 

Frigldaire  Corp,,   L.   A (1)   »42,47r. 

(2)     32.322 

York   Ice  Machine  Corp.,    Los 

Angeles    (1)   $43,800 

(2)     34.60" 

Bids  held  under  advisement. 


Construction   Under  Way. 

ALTERATIONS  Cost.    $7,000 

SAN  FRANCISCO.    735  Battery  Street. 

.^Iterations  to  loft  building. 

Owner — Ij.    S.   Ma.stick.    %    contractor. 

.\rchilect — Not  Given. 

Contractor — Jacks  &  Irvine,  B20  M.'.r- 
ket  Street. 

Elevator  Work — San  Francisco  Eleva- 
tor Co.,   860  FolBom  St. 


Plans   Being    Prepared. 

ADDITIONS  Cost,   $ 

NAPA,   Napa  Co.,   Cal.     IIIG  First  St. 

Alterations  and  additions  to  depart- 
ment store  (new  lighting  system, 
painting,  decorating,  linoleum  floor 
covering,  pneumatic  tube  system, 
display  cases,  etc.) 

Owner — Albert's  Department  Store, 
(Harry  Gross,  Prop.)  1116  Ifit  St., 
Napa. 

Pli.ns    by    B.    R.    Paradise,    834    South 
Plymouth,   Los  Angele". 
Work  will  be  done  by  day'.-,  labor  by 

local  contractors. 


Plans  Being   Figured — Bids  Close  Apr. 

1.  12  Noon. 
ALTERATIONS  Cost.    $15,000 

SAN   FRANCISCO.     1055   Market   St. 
Alterations    to   store   for    market    (new 
front,  terrazzo  floors,  refrigera- 
tion, etc.) 
Owner— Withheld. 

Architect — Frederick  Reimers,  233  Post 
Street. 

Fred.   DuPuy.   110   Sutter  St..    is  fig- 
uring the  plans. 


Contract    Awarded. 

ALTERATIONS 

SAN     FRANCISCO.       No.     2C0     Mont- 
gomery Street. 

.\lterations  and  additions  to  first  floor 
and   basement. 

Owner— H.    S.    Crocker    Co..    Inc..    565 
Market    St..    San    Francisco. 

Architect— Not    Given. 

Contractor— J.    A.    Tassi,    268    Market 
St..    San    Francisco. 
Work    is  being  done  on  a   cost  plus 

basis. 


Plans  Completed. 

OFFICE  Cost.   $3000 

OAKLAND.  Alameda  Co..  Cal.     Ninth 

and    B    Streets. 
One-story   office   building. 
Owner— Richfield  Oil   Co..   248   Battery 

St..    San   Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 


Planned. 

ALTER   CAFE  Cost.    $ 

.SA.V     JOSE,     .'♦nnlo    Clara    Co.,    C»llf. 

SW  First  and  »l.  John  UU. 
Alterations  to  building  for  cafe. 
Owner— Frank    Oalrnese,    SidO    W.    San 

Salvador  St.,   hhin  Joae. 
Architect— Not    Given. 

Further   details    will    be    announced 
shortly. 


18_WHARVES    &    DOCKS 

PERMIT    ASKED. 

EI, WOOD.  Santa  liurbura  Co.,  Cal. 
—Application  has  been  made  by  th» 
Pailflc  Western  Oil  Company  for  Wi^r 
Department  p«rmlt  to  widen  a  plor 
located  on  .Stale  TideLind  Lease  No. 
!i2   near   Elwood.    Suntu    Bi.rbara   Co. 

Drawings  showing  the  location  and 
plan  of  the  proposed  construction  may 
be  seen  at  the  offlce  of  the  U.  S.  Engi- 
neer. 751  S.  Flgueroa  St.,  Los  Ange- 
lea,  until  11  A.  M..  Saturdky.  March 
23.  1936:  Major  H.  H.  Stickney.  Dis- 
trict  Engineer. 


Bids  Opened. 

APRON  Cost,   $ 

SAN  FRANCI.SCO.    Pier  No.  43. 
New    car   ferry    apron    at    Pier   No.    43 
(steel    construction    to  repli.ce    the 
present  apron). 
Owner  —  State    of    California    (Harbor 

Commissioners). 
Engineer — Frank    G.     White.    Ferry 

Building. 
Low  Bidder — Louis  C.   Dunne.   Monad- 
nock  Building. 
Complete  bids  follow: 

Louis  C.  Dunne  $18,741 

Judson   Pacific  Co 19,877 

M.    B.    McGowan   20,414 

Herrick    Iron    Works   24.872 

Rids  held  under  advisement. 


PWA    Approved    Plant. 

EXTEND   DOCK  Cost,    $159,000 

o.XKLAND,  Alameda  Co.,  Cal.  Outer 
Harbor. 

300- foot  extension  to  dock  (creosoted 
apron,  concrete  bulkhead  wall 
along  front  and  rear,  two  shipslde 
railroad  tracks,  two  depressed 
tracks  along  rear  of  retaining  wall 
asphalt    surfacing,    etc.) 

Owner — City  of  Oakland  (Port  Com- 
mission). 


19— MISC.  CONSTRUCTION 

BIDS  OPENED. 

PHOENIX.  Ariz —Following  bids  re- 
ceived by  U.  S.  Property  and  Disburs- 
ing Officer.  Militia  Bureau.  Phoenix, 
for  addition  to  infirmary  building  and 
construction  of  underground  tank  and 
visible  pump  for  gasoline. 

Infirmary  Addition 

C.  O.  Johnson.  Phoenix $948.00 

D.  E.  Webb  Const.  Co..  Phoenix  950.00 

Pump 
Dayton    Pump   Sales  Co..   Phoe- 
nix     $208.95 

Wayne  Co..  Los  Angeles 217. 9S 

C.  O.    Johnson.    Phoenix 298.50 

D.  E.  Webb  Const.  Co..  Phoenix  339.00 
Bids  held  under  advisement. 


BIDS    WANTED 

SACR.\MENTO.  CU.— Until  April  1. 
5  P.  M.,  bids  will  be  received  by  Chas. 
C.  Hughes.  Secty..  Sacramento  Board 
of  Education,  for  wrecking  and  re- 
moval of  tthe  six-classroom.  frt.me. 
two-story  and  basement  school  build- 
ing and  the  three-classroom,  two-story 
frame  kindergarten  building  at  the 
old  Highland  Park  Sk^hool.  loc:.ted  on 
the  corner  of  Third  Ave.  and  24th  St.. 
Sacramento.  ' 


BIDS  WANTED. 

MARE  ISLAND.  Cal— UnUl  April 
24.  11  A.  M..  bids  will  be  received  by 
Public  Works  Offlce.  Mare  Island 
Navy  Yard,  under  Spec.  No.  7736.  for 
resetting  boiler  No.   10   (1000  hp.   edge 
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moor  boiler  now  installed  in  Building 
No.  121).  in  the  Ontral  Power  Plant. 
Mare   Island  Navy  Yard. 

Specifications  obtainable  from  the 
Commandant,  Mare  Island  Navy  Yard 
and  from  the  Bureau  of  Yards  and 
Docks.  Navy  Department.  Washing- 
ton,   D.    C.    upon    deposit   of   t!>. 


BIOS    WANTED. 

TVOLUMNE  COUNTY,  Cal.— Until 
April  4.  3  r.  M..  lump  sum  bids  will 
be  rt'oeived  by  the  Public  Utilities 
i-onimission.  Room  287,  City  Hall.  San 
Francisco,  under  Hetch  Hetchy  Wa- 
ter Supply  Contract  No.  153.  for  the 
reconstruction  of  the  West  Portal- 
Mocci.sin  Power  line,  at  Moccasin, 
Tunlumne  County.  WorU  will  include 
furnishing  all  materials  not  specified 
to  be  furnished  by  the  city,  all  haul- 
ing, and  all  labor. 

The  work   involves: 

(A)  The  installation  of  a  new  22.000 
volt  power  line  {approximately  5,500  ft. 
long,  on  wood  poles,  extending  easter- 
ly from  the  switchyard  of  Moccasin 
Power  House. 

(B)  The  salvaging  of  the  22,000-voU 
on  the  old  pole  line  within  the  limits 
of  the  new  line. 

(C)  The  building  of  an  extension  to 
the  existing  2.300-volt  power  line  at 
the  Mocassin  switchyard  on  wood  poles 
to  reach   a   new  group   of  cottages. 

Estimated  duantities  are: 

(1)  26  22-kv.  poles,   to   be  installed; 

(2)  3  2300-v.  poles,  to  be  installed; 

(3)  3  old  poles  to  be  removed; 

(4)  19  pole  tops  to  be  cut  off; 

(5)  5.500   ft.   22-kv.   3-phase   circuit   to 
be  moved; 

(6)  850    ft.    2300-v.    single    phase    cir- 
cuit, to  be  installed; 

(7)  1   10-kva  trf.nstornier  to  be   moved 

(8)  1  50-kva  do  to  be  installed; 

(9)  1    22-kv.    section    switch    to    be 
moved. 

The  following  materials  will  be  sal- 
vaged by  contractor  s.nd  reinstalled  on 
new  work: 

(1)  1  10-kva.  22-kv.   transformers  with 
accessories; 

(2)  1   22-kv.  section  switch; 

(3)  No.  4  solid  copper  line  wire. 

The  city  will  furnish  all  insulators 
required  f.o.b.  warehouse  at  Hetch 
Hetchy  Junction,  and  a  50-kvf..  2300- 
volt  transformer  with  cutouts  and 
fuses  f.o.b.  Mocassin  warehouse. 

Plans  and  specifications  obtainable 
■».t  Room  605.  San  Francisco  Water 
Department  BIdg..  425  Mason  Street. 
upon  deposit  of  $10.  • 


Sub-Contracts   Awarded. 

ADDITION  Cost.  «25,00n 

SACRAMENTO.  Sacramento  Co..  Cal. 
4Cth  Ave.  and  Folsom  Blvd. 

Reinforced  concrete  addition  to  maii- 
.  soleum. 

Owner  —  East  Lawn  Investment  Co., 
Premises. 

vrchilect— Not  GlVen. 

Contractor — Campbell  Const.  Co..  800 
R   St..   Sacramento. 

Plumbing — Luppen  &-  Ilawley.  Sacra- 
mento, 

Electric  Wiring — George  C.  Foss.  Sac- 
r.-imento. 

Reinforcing  Steel— Palm  Iron  &  Bridge 
Works.    Sacr.amento. 

Lumber — Sacramento  Lbr.  Co..  Sacra- 
mento. 

Painting— Willcoxon  &  Wilson.  Scra- 
mento. 

Lathinp  and  Plastering  — Thomas  F. 
Scollan,    Sacramento. 


BIDS   WANTED 

SAN  CARLOS.  Arizona— Until  April 
3.  2:30  P.  M.,  bids  will  be  received  by 
the  U,  S.  Indian  Irrigation  Service. 
5lh  floor.  751  S.  Figueroa  St..  Los  An- 
geles, for  furnishing  and  erecting  one 
atmospheric  cooling  tower  for  stand- 
by Diesel  engine  generating  plant  lo- 
cated on  the  San  Carlos  Indian  Reser- 
vati6n  near  Coolidge.  Ariz.  Federal 
Project  No.  261.     Bid  No.  0153.     Spec- 


iflcatlons  and  forms  for  submitting 
bids  may  be  obtained  from  the  above 
office. 


Preparing    Working    Drawings 

Mti.\TMI.:X'T  Cost,    $1.W.(100 

.MONTKRKY,  Monterey  i_'ounty,  Calif. 
Point    Pinos. 

lleinforced  concrete  and  stone  monu- 
ment f250-ft.  high)  elevator:  con- 
crete stairway,  artificial  lighting 
in  exhibition  gallery  and  museum, 
ventilating  system,   beacon,   etc. 

Owner  —  California  Portuguese  of 
American    Extraction. 

.\rchitect  —  G.  A.  Applegarth,  Russ 
Bldg..  San  Francisco. 


PLANS   PREPARED. 

BURBANK,  Lo.s  Angeles  Co.,  Cal.— 
Warner  Bros. -First  National  Studios, 
Burbunk,  have  had  plans  prepared  by 
their  architectural  department  for  a 
property  storage  building,  a  crafts 
liuilding  and  nine  stages  to  be  built 
at  the  company's  Burbank  studio.  To- 
tal cost  of  the  structures  is  estimated 
at  $1,000,000.  Construction  of  the 
liuildings  depends  upon  the  outcome 
of  the  proposed  state  legislation  which 
would  place  an  addition;,!  t"x  on  mo- 
lion   picture  producer?. 


CORRECTION     IN     BID     OPENING 
DATE 

SAN  FRANCISCO— Joseph  J.  Phil- 
lips. Director  of  Property.  City  Hall, 
will  sell  at  Public  auction  on  April  1. 
9  A.  M..  to  the  highest  cash  bidder, 
the  city  owned  buildings  located  at 
the    following    addresses: 

Stores  and  flats  at  697-699  Vermont 
St..   and   2130   19th   Street. 

Building  at  2122  19th  St.  and  adjoin- 
ing  garage. 

Buildings  will   be   sold   individually. 


CONTEMPLATED. 

MODESTO.  Stani.slaus  Co..  Calif.— 
City  Council  will  submit  propos.-.l  to 
voters  at  April  9  election  to  autho- 
rize engineering  survey  of  Modesto 
Gas  Company  properties,  contemplat- 
ing acquisition  for  municipal  opera- 
tion. 


Sub-Contracis    Awarded. 

DOG    HOSPITAL  Cost.    $4,000 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
2600   El  Caniino. 

One-story   frame   dog    hospital. 

Owner— Dr.  Harold  Groth,  2600  El  Ca- 
mino,  San  Mateo. 

Architect — Herbert  E.  Goodpastor,  1412 
California  State  Life  Bldg.,  Sac- 
ramento. 

Contractor — Chas.  Pedersen,  734  Pros- 
pect Row,  San  Mateo, 

Roofing — Atlas  Roofing  Co.,  San  Mateo 

Plumbing — Harry  Lee,    Burlingame. 

Sheet  Metal — J.  L.  Montgomery  &  Son 
San   Mateo. 

Lumber — Wisnoni  Lbr.  Co.,  San  Ma- 
teo. 

Mill  Work- Pacific  Mfg.  Co..  Santa 
Clara. 


Planned. 

ALTERATIONS  Cost,    $ 

KE.N'O,    Washoe   Co.,    Nevada, 
Ite)nodeI   Dean   Building  for  stage  de- 
pot  (75  foot  frontage). 
Owner— Greyhound  Stage  Lines,  Bth  & 

Mission  .Sts.,   San  Francisco, 
Architect — Not    Given. 

Further    details    will    be    announced 
shortly. 


BIDS  WANTED, 

ORINDA,  Alameda  Co..  Cal.— Until 
April  10,  8  P.  M.,  bids  will  be  received 
by  the  East  Bay  Municipal  Utility  Dis- 
trict, John  Kmball,  Secretary,  512  16th 
.St.,  Oakland,  under  Proposal  No.  L.S. 
141,  for  tile  flooring  for  the  Orinda 
Filter  Plant.    Estimated  cost  $10,000. 

Plans  and  specifications  obtainable 
from  the  above  office. 


20 — MISC.  SUPPLIES  AND 
MATERIALS 

CONTRACT  AWARDED, 

SAN  FRANCISCO. — Boorman  Lum- 
ber Co.,  10,035  E.  14th  St.,  Oakland, 
at  $1,473.02  awarded  contract  by  Jas. 
T.  Forster,  Assistant  General  Pur- 
chasing Agent,  Forest  Service,  85  Sec- 
ond St.,  San  Francisco,  under  Con- 
tract No.  547,  for  furnishing  corrugat- 
ed, galvanized  steel  sheets  and  ridge 
roll  for  roofing  warehouses. 

Complete  bids  follow: 

Identical  bids  at  $1,473.02,  2%,  10 
days,  submitted  by  the  following: 
Boorman  Lumber  Co.;  Merrill  Hub- 
bard &  Co.;  Sloss  &-  Brittain;  Foucar. 
Ray  &  Simon;  Oakland  Sheet  Metal 
Supply  Co.;  Tay-Holbrook,  Inc.;  Tay- 
lor &  Spotsworth;  Sterling  Lumber 
Co.;  Baker,  Hamilton  &  Pacific  Co.; 
W.  R.  Ames  Co.;  Federal  Pipe  &  Sup- 
ply Co.,  and  Dallman  Supply  Company. 

Identical  bids  at  $1,473,02,  1/2%,  10 
days,  submitted  by  Columbia  Steel  Co. 
and  Pacific  Coast  Steel  Co. 


CONTRACT   AWARDED 

SAN  FRANCISCO— Calaveras  Ce- 
ment Co.,  315  Montgomery  St.,  San 
Francisco,  at  $2.71  per  bbl..  total  $813 
awarded  contract  by  Jas.  T.  Forster, 
Assistant  General  Purchasing  Agent. 
Pirest  Service.  85  Second  St..  under 
Contract  No.  543.  for  furnishing  1200 
94-lb.   bags  of  cement. 

Identical  bids  at  $2.71  per  bbl..  were 
submitted  by  the  follownng: 

Calaveras  Cement  Co..  Pacific  Port- 
land Cement  Co..  Cowell  Lime  &  Ce- 
ment Co..  Yosemite  Portland  Cement 
Corp.  and  Santa  Cruz  Portland  Cement 
Co. 


BIDS  OPENED. 

SAN  FRANCISCO.  —  Bids  were  re- 
ceived by  T.  A.  Brooks.  Purchaser  of 
Supplies,  City  Hall,  under  Bid  No. 
1342,  for  furnishing  steel  maganese 
track  crossings  for  the  Municipal  Rail- 
way,  as   follows: 

(1)  1  solid  manganese  steel  single  over 
double  track  railway  crossing; 

(2)  2  single  x  single  track  -solid  man- 
ganese  steel  skew  crossing; 

(.1)  1  single  over  double  track  solid 
manganese  steel  crossing; 

(4)  1  do; 

(5)  1   do; 

(6)  1   solid  manganese  steel  single  ov- 
er single  track  crossing: 

(7)  1  solid  manganese  steel  railway 
crossing  of  Municipal  Railway's 
double  track. 

The  bidders  were: 

(A)  The  Buda  Company; 

(B)  Columbia  Steel  Co. 

(C)  Pacific   Coast    Steel   Corp. 
Complete  bids  follow: 

(A)  (B)  (C) 

(1)        $3,187         $3,220         $3,134 

(2)         2,726  2,719  2,661 

(3)  3,309  3,338  3,248 
(4) 2,845            2,795  3,093 

(5)  ....       2,845  2,795  3,095 

(6)  1,343  1,360  1,31S 

(7) 4,935  4,842  5,18U 

Bids  held   under  advisement. 


CONTRACTS  AWARDED. 

PARKER  DAM,  Calif.  —  Bureau  of 
Reclamation  has  awarded  the  follow- 
ing contracts  for  electric  equipment 
for  residences,  dormitory  and  office 
building  at  the  government  camp,  Par- 
ker Dam;  Spec.  652-D:  Edison  Gener- 
al Electric  Appliance  Co.,  Chicago, 
item  5,  one  30-gal.  electric  water  heat- 
er, $47.95;  Listenwalter  &  Gough.  Los 
Angeles,  items  2,  4  and  6,  ten  elec- 
tric refrigerators,  two  electric  water 
coolers  and  one  120-gallon.  electric  wa- 
ter heater.  $914.52:  Graybar  Electric 
ranges,  $431.25;  South  W'esix  Heater 
Co.,  Los  Angeles,  items  7,  8  and  9, 
thirty   space   heaters,    $564.84. 


PACIFIC    CONSTRUCTOR 
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MACHIMERT  ^  MATERIAL 

Bid   call*  for  conitructlon    machinery   and    material!    and    mitcallaneoul  aquipment   and   auppllaa  purchaaad   by 
Fadaral,   State,   Municipal  and  othar  Public  aganclai. 


SAN  FRANCISCO  CITY 

SAN  KKAN<MS<'0.— Until  April  8,  3 
P.  M..  I)ld8  will  be  riHolved  by  T.  A. 
BrookH,  r'urc-hii«er  of  S-'upuUcb.  Uooiii 
270.  City  Hall,  under  Hid  No.  1347,  for 
fiirnlHhlnK  pipc  imd  (ItllnKs  for  the 
term  Mny  1   to  Augu.st  31.  1935. 

SpeclflofttlouH  obtalnnlile  f'uni  tl>  ■ 
al>ovi»  ofllc'e. 

SAN  KRANCISCO.— Unlll  April  S.  3 
P.  M..  bids  will  be  received  by  T.  A. 
BrookH.  I'lirohaser  nf  Supplies.  Room 
270,  CItv  Hall,  under  Bid  No.  13-16.  for 
furnlshlnK  paint,  painter.s'  .suppllesi. 
lacquer  and  «!<■«»  for  the  term  May  1 
to  August  31.  1935. 

Specitlcntlon.s  obtainable  from  tbc 
above  office. 


SAN  KRANCISCO.— Until  April  5.  3 
P.  M..  bids  will  be  received  by  T.  A. 
Bi-ooks.  Purchaser  of  Supplies.  Room 
270.  City  Hall,  under  Rid  No.  1354.  for 
furnlshUiK  approximately  10.000  ft.  of 
1-ln.  garden  hose  and  1.000  ft.  of  \- 
In.  garden  hose  for  the  Park  Com- 
missioners. 

Specifications  obtainable  from  thi- 
above  office. 

SAN  FRANCISCO.— Until  April  S,  3 
P.  M.,  bids  will  be  received  by  T.  A. 
Brooks.  Purchaser  of  Supplies.  Room 
270.  City  Hall,  under  Bid  No.  1352.  for 
furnishing  (i-  12-  and  16-inch  gate 
vi.Ives. 

Specifications  obtainable  from  above 


OAKLAND  CITY 

~  OAKLAND.  Cal.— Until  April  1.  4:30 
V.  M..  bids  will  be  received  by  the 
Oakland  Board  of  Port  Commissioners 
.-\.  H.  Abel.  Secretary.  Room  73,  Grove 
St.  Pier,  for  furnishing  one  truck 
scale  60-feet  long.  80,000  pound  capa- 
ilty.  at  Outer  Harbor,  for  weighing 
truck  and   trailer. 

SpeciflcJ.tions  obtainalile   from  above 
c.fflcc. 


U.  S.  POST  OFFICE  DEPT. 


HiNO  BEACH.  Cal.— Until  April  3. 
liid."i  will  be  received  by  the  Purchas- 
ing Agent.  Post  Office  Department. 
Washington.  D.  C.  for  one  steel  case 
ftir  tlie  U.  S.  Post  Office,  I..ong  Beach. 
Proposal  No.   1S91. 


SAUSALITO.  Marin  Co.,  Cal.— Until 
April  5.  bids  will  be  received  by  the 
Purchasing  Agent.  Poet  Office  Depart- 
ment. Washington.  D.  C.  for  one  sec- 
tion of  opening  steel  shelving  and 
one  section  enclosed  steel  shelving  tor 
tl\e  U.  S.  PoBt  Office,  Sausalito.  Pro- 
posal  No.    1905. 


SAUSALITO.  Marin  Co.,  Cal.— Until 
.-\pril  5,  bids  will  be  received  by  Pur- 
chasing Agent.  Post  Office  Depart- 
ment. Washington.  D.  C  for  one 
lacing  slip  case  and  table,  two  desk 
nad  counter  cabinets,  one  key  case, 
one  postal  savings  certificate  book 
cabinet,  one  directory  case  and  table; 
two  enclosed  bulletin  boards,  one  held 
matter  case  and  table,  two  stamped 
paper  cabinets,  one  storage  cabinet, 
and  one  money  order  cabinet,  registry 
and  c.o.d.  filing  cabinet  for  the  U.  S. 
Post  Office.  Sausallto.  Proposal  No. 
1904. 


WAR  DEPARTMENT 

POUT  MASON.  Cal.  — Until  April  1. 
10  A.  M..  bids  will  be  received  by  the 
Quartermaster  Supply  Officer,  Si.n 
Francisco  tjeneral  Depot,  Fort  Ma/ton 
under  Bid  No.  92S-35-217.  Req.  QM 
671-126-35.    Memo   0008.   as   follows: 

(I)  1.000    ft.    lead    covered,    galv.    (lex- 

ible  steel  armor  cable  or  conduc- 
tor: 

(  2)  200  ft.  Copper  O — 600-volt,  asbes- 
tos covered  wire; 

(  3)  50  caps  for  «nap  -  catch  Inter- 
changeable porcelain  sockets; 

(  4)   60   Internal   elbows,   90-deg. ; 

(  5)  40  couplings  and  supports; 

(  6)  6  sheets  segment  mica,   18x36-In.; 

(  7)   2  tubular  steel  poles,  3  sections; 

(  S)  16  li.mp  receptacles,  porcelain, 
one  jiiece; 

(  9)  OS  keyless  receptaclea.  keyless,  all 
steel; 

(10)  3  guy  rods,  hot  galvanized; 

(II)  12    rotary    switches   and    enclosed 

fuse  cutouts  combined,  porce- 
lain, slotted  base; 

(12)   G  floor  treads; 

(13)1     air     compressor,     reciprocating, 
center-gear,    motor-driven,    sin- 
gle  stage. 
The  above  supplies  are  for  shipment 

to     the     Department      (Quartermaster, 

Philippine   Dept.,    Manila,   P.   I. 

Speclflci.tions    obtainable    from     the 

Quartermaster     Supply     Officer,     Fort 

Mason. 


CANAL  ZONE 


PANAMA  CANAT>— Until  April  2. 
10:30  A.  M.,  bids  will  be  received  by 
A.  L.  Flint.  General  Purchasing  Of- 
ficer. The  Panama  Canal,  Washing- 
ton. D.  C.  under  Schedule  No.  3042. 
for  furnishing  miscellaneous  supplies, 
including: 

Sodium  nitrate  dynamite,  warehouse 
trucks,  water-pipe  bends,  bolts,  nuts, 
ogee  washers.,  foundrj'  nails,  etor.-^ge 
batteries,  dry  cells,  motorcycle  tires, 
asbestos-magnesia  pii)e  covering,  as- 
phalt-saturated rag  felt,  mineral-seal 
oil,  rod-cup  grease,  asphalt  cement, 
beeswax,  ganister  and  fencing  ma- 
terial. 

Specifications  obtainable  from  the 
above  office  or  from  the  Assistant 
Purchasing  Agent.  The  Panama  Canal 
Fort    .Mason.    San    Francisco. 


PANA.M.-V  CANAIv— Until  April  9, 
10:30  A.  M..  bids  will  be  received  by 
A.  L.  Flint.  General  Purchasing  Of- 
ficer. The  Panama  Canal.  Washington. 
I).  C..  under  Schedule  No.  3043.  for 
furnishing  miscellaneous  supplies  and 
equipment,    including: 

Steel,  copper,  orass,  copper  and 
brass  pipe,  standard  steel  wire  insula- 
tors, circuit  breakers,  knife  switches, 
toggle  switches,  electric  lighting  fix- 
tures, electric  cable,  rubbed  sheathed 
fiexible  cord,  vacuum-cleaner  cord, 
heater  cord,  standard  copper  wire, 
magnet  wire,  soft  steel  wire,  sheet 
lead,  silver  solder,  wire  cloth,  tackle 
blocks,  chain  shackles,  life  preservers 
ash  oars,  sheathing  nails,  brass  grom- 
mets.  drinking  glasses,  pneumatic  rub- 
br  hose,  metallic  teatn  hose,  rubber 
steam   hose.   Manila   rope  and   canvas. 

Specifications  obtainable  from  the 
above  office  or  from  the  Assistant 
Purchasing  Agent.  The  Panama  Ca- 
nal.   Fort  Mason,   San   Francisco. 


NAVY  DEPARTMENT 

WASlll.N'flTO.V,    I),   i:.— BUIm   will  be 
received   by   the   Bureau  of  Supplier  & 
Accounts,  Navy  Dept.,  WashlnRton,  D. 
<'.,  as  follows: 
TUBKH.  copper-nlckel-klloy  condenaer 

tubes-  East  and  Weal  Ynrda.    Sch. 

4554;   March  29. 
TUBKS.   4.000  steel   boiler  tubes;   Kaai 

and   West  Yards.    Sch.  4545;  April 

KQUIPMENT,    4    Diesel   engine-driven 

generator    equipment    and    spares; 

.Mare   Isli.nd.     Sch.   4598;   April  5. 
KJECTOR.S.   air  and   spares;   East  and 

West   Yards.     Sch.   4565:   April  9. 
GREASE,     lubricating,     graphite    and 

mineral:     Ei.st    and     West    Yards. 

Sch.  4595;   April  9. 
STEEL,  marine  boiler  plate;  B^aat  and 

West    Yards.     Sch.   4609;   April   12. 
IRON,   sheet   wrought   iron,   flat;    East 

and  West  Yards.    Sch.  4608;  April 

IX. 
Information    obtainable    from    above 
office    and    from    the    12th    Naval    Dis- 
trict,  100  Harrison  St.,  San   Francisco. 

CALIFOkNL\  STATE 

SACRAMENTO.  Cal.  — Until  April  1. 
10  A.  M..  bids  will  be  received  by  the 
St!.te  Purchasing  Agent.  323  State 
Capitol.  Sacramento,  under  Quotation 
No.  45501.  Req.  No.  HS  9448,  for  fur- 
nishing one  portable  air  compressor, 
skid-mounted  for  installation  on  truck 
chassis. 

Delivery  fob  Division  of  Highways, 
Shop   Headqut.rters.    Sacramento. 

Specifications  obtainable  from  above 
office.  • 


REDDING.  Shasta  Co..  Calif.— Until 
.-^pril  2.  10  A.  M..  bids  will  be  received 
by  the  State  Purchasing  Agent.  323 
State  Capitol.  Sacramento,  under  Quo- 
tation No.  45520.  Req.  No.  1-8748,  for 
furni-shing  four  110-g:.l.  asphalt  ket- 
tles. 

Delivery  fob  Division  of  Highways, 
Shop  2,   Redding. 

Specifications  obtainable  from  above 
office.  • 

llECLAMATldN^UREAlT 

BOULDER  CITY.  Nevada  --  Until 
April  15.  2  P.  M..  bids  will  be  received 
by  the  Bureau  of  Reclamation.  Den- 
ver, Colorado,  under  Spec.  No.  672-D. 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Boulder  (hty,  Nevada,  at  the 
option  of  the  bidder,  two  gages  for 
indicating  the  water  levels  in  the 
forebay  and  tailrace  and  one  gage  for 
indicating  and  recording  water  levels 
in  the  river  at  the  gaging  station, 
for  Installation  In  the  Boulder  Power 
Plant.  All  apparatus  will  be  installed  ' 
by  the  Government. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others. 
50c    not    returnable. 


BOULDER  CITY'.  Nev.— Until  April 
2.  2  P.  M.,  bids  will  be  received  by 
the  Bureau  of  Reclamation.  A.  McD. 
Brooks.  Purchasing  .-Vgent.  Custom- 
house. Denver,  under  Bid  No.  23.418- 
A.  for  furnishing  and  delivering  fob 
cars  factory  shipping  point  f.nd/or  fob 
cars  at  Boulder  City,  suspension  type 
Insulator  units  of  the  ball  and  socket 
type. 

Specifications  obtainable  from  above 
office. 
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21 —  BRIDGES 

COMPLETE    BID    LISTING 

IJirKRIAL  COUNTY,  Cal— R.  E. 
Hazard  Contracting  Co.,  P.  O.  Box 
143S.  San  Diego,  at  $16,568  awarded 
contract  for  the  construction  of 
bridges  and  about  0.2  mile  of 
liiglm-ty  to  be  graded  and  surfaced 
with  road  mixed  bituminous  treated 
material  in  Imperial  County,  about 
1V4    miles    north   of   Calexico. 

The    work    involves: 
(  1)   4,200    c.y.    imported    borrow; 
(  2)   1200   c.y.    selected    material; 

(  3)   26    tons    cutback    asphalt; 

(  i)   2400    sq.     yds.     preparing,     mixing 
and   shaping  roadbed 

(  B)  21  tons  fuel  oil; 

(  6)  225  M.  gals,  water; 

(  7)   14    stations   flnlshing    roadway; 

<  8)   1   lot  moving  existing  bridges   fur 
detour; 

(  9)  85  c.y.   structure  excavation; 

(10)  155  c.y.  Class  A  Portland  cement 

concrete' 

(11)  30.000  lbs.'  bar  reinf.  steel: 

(12)  2240    If.    furnish    creosoted    Doug- 

las flr  piles: 

(13)  64    each   driving   creosoted   do; 

(14)  7    M.    ft.    b.m.    creosoted   Douglas 

fir    timber; 

(15)  266  l.f.    timber   railing; 

(16)  1    lot    removing   and    disposing   of 

existing  bridges: 

(17)  1  lot  misc.  Items  of  work 
Total    bids    follow: 

(A)  R,     E.     Hazard    Contracting    Co., 

San    Diego,    $16,568. 

(B)  Parish    Bros.,    Loe    Angeles,    $16  - 

752. 
Unit  bids  follow: 

(A)  (B) 

<  " »         -85  i         .60 

'  2) _.  1.50  1.00 

<  3) 20.00  28.00 

(  <)- .06  .12 

<  6) 20.00  25.00 

<  6)— 1.00  1.00 

(  7) 8.00  8.00 

<  *) 1500.00  1681.00 

(  ») ~  1.00  1.00 

(10)— 18.00  23  00 

'") .05  .045 

(12).„ .55  .58 

(13) 20.00  19.00 

(1<) 75.00  90.00 

(IS) 2J50  a.00 

(16) — 100.00  300.00 

(17) _         100.00  495.00 


BIDS   WANTED 

THI-RSTOX  COUNTY,  Washing- 
ton—Until April  9,  10  A.  M.,  bids  will 
be  received  by  L.  V.  Murrow.  Direc- 
tor of  Highways,  Olympia.  Wash 
for  paving  with  Portland  cement  con- 
crete about  0.1  mile  and  constructing 
a  double  track  steel  girder  under- 
crossing  of  the  Northern  Pacific  P^il- 
way  Company  tracks  in  Tenino  on 
Road    No.    1.    Tenino    Undercrosslng, 


U.S.P.W.  Project  NRM  85,  in  Thurs- 
ton  County. 

Tlie  work  involves  approximately 
SSOO  cu.  yds.  excavation:  47S6  sq.  yds. 
F'ortland  cement  concrete  pavement: 
330  cu.  yds.  Portland  cement  concrete 
236,500  lbs.  structural  steel;  25  M.B.M. 
timber  and  plank;  255  lin.  ft.  pipe 
culverts  and  other  items. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit 
of   $2. 


CONTRACT    AWARDED 

IMPERIAL  COUNTY.  Calif.— Parish 
Bros..  1222  N.  Gower  St.,  Hollywood, 
at  $11,689  awarded  contract  by  the 
.''tate  Highway  Commission.  Sacra- 
mento, for  constructing  a  bridge  in 
Imperial  County,  3.7  miles  east  of 
Brawley  across  Al;.mo  River,  consist- 
ing of  eight  19-ft.  timber  trestle  spans 
un  pile  bents. 


BIDS  OPENED. 

GLENDALE,  Los  Angeles  Co.,  Cal. 
— Patten-Blinn  Lumber  Co.,  Litchfield 
Lumber  Co.,  Blue  Diamond  Corp.,  Ltd 
Soule  Steel  Co.  and  the  Truscon  Steel 
Co.  submitted  identical  bids  to  Glen- 
dale  city  council  March  21  to  furnish 
cut.  bend  and  deliver  at  the  bridge  site 
54,000  lbs.  reinforcing  steel  for  the 
bridge  to  be  constructed  across  the 
Arroyo  Verdugo  at  Genevr.  St.-  and 
second,  as  an  alternate,  to  furnish 
cut,  bend,  deliver  and  place  the  rein- 
forcing steel.  J.  C.  Albers,  citv  engi- 
neer. The  prices  were:  Furnish  ind 
deliver,  etc.,  $.029317  per  lb.;  alternate 
placmg,  $.005475  lb.  Discount  $.000139 
per  lb.  if  paid  "vithir  10  davs  'rom 
uatft  of  invoice. 


CONTRACT   AWARDED. 

SAN  JOAQUIN  CO..  Calif.  -  John 
/^J^T^;"'  ^-  °-  ^°^  206,  Stockton, 
at  $6,400  submitted  low  bid  on  Sched- 
ule 2  (creosoted  piles)  and  awarded 
contract  by  the  San  Joaquin  County 
Board  of  Supervisors,  Stockton,  for 
the  construction  of  landings  and  ;  p- 
proach  trestle  at  the  site  of  the  Wood- 
ward Island  Ferry  across  Middle  River 
between  the  Lower  Jones  tract  and 
Woodward  Island,  about  15  miles  west 
of  Stockton. 
Complete  bids  follow: 
John  Hachman,  Stockton:  Schedule 
I  (untreated  piles)  $5,160;  Schedule  2 
(creosoted   piles)    $6,400. 

$6^56^'""°"'''   ^'°'''^'°":    (1)   »4.774;   (2) 

(li'"»M79!"(2)*,6'^856''"'^"'     ^'"^''"■•^■■ 
84?-(t)-$S7"'  ■^""""'^   "*  *'■"'- 

BIDS  OPENED. 

MARICOPA.  COUNTY.  Ariz.-Wm 
min  H  ^.  °\  ^'"'  ''^'''''  Phoen^v.  sub-' 
St  !"» "^  '°«'„l"'J  to  the  Arizona 
f't^te    Highway  Commission.    Photnix, 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


March  22  at  $3659  for  bridge  ■■onstruc 
tion  on  the  Mesa-Superior  Highviv 
AFE  8059,  NRH  65.  The  work,  which 
IS  located  approximately  4  mil»s  east 
of  Mesa,  consists  of  the  widening  of 
a  concrete  bridge  over  the  Er.stern 
Canal. 

Clinton  Campbell   subiLitt-ii   the   on- 
ly other  bid  at  $4141. 

BIDS  OPENED. 

LOS  ANGELES,  Calfi.— Lynch  Can- 
non Engr.  Co..  5658  Wilshire  Blvd 
Los  Angeles,  at  $39,993.25  submitted 
low  bid  to  the  Los  Angeles  Board  of 
Public  Works,  March  20.  for  construct- 
ing the  San  Fernando  Road  bridge  ov- 
er the  Southern  Pacific  Company's 
tracks  near  Tunnel  Station. 

Complete  total  bids  follbw 
Lynch-Cannon   Engr.   Co.,  Los 

n„  ^"F',?  • ?39,993.25 

Reed   &   JIaiser.   L.   A...  40  254  90 

Dimmitt  &  Taylor.  L.  A 4l!734'40 

Byerts   &   Dunn,    L.  A 47.037;50 

engineers   estimate  37,198  50 

Bids  held  under  advisement. 

CONTRACT   AWARDED 

Prn'^^'^i^^-™^  COUNTY,  Cal.-Matich 
Bros  Elsinore,  submitted  low  bid  to 
the  Department  of  Public  Works  Di- 
vision of  Highways,  at  the  Office  of 
the  District  Engineer,  247  Third  St 
San  Bernardino.  March  is  at  $6831' 
and  awarded  contract  by  the  State 
Highway  Commission,  Sacramento  for 
constructing  a  reinforced  concrete  gir- 
der bridge  in  Riverside  County,  over 
San  Gorgonio  Wash,  about  three  miles 
east  of  Banning,  consisting  of  five  30- 
ft.  spans  to  be  widened  to  provide  a 
roadway  30  ft.  wide. 
,  ^\^'  ""ehe.s.  Long  Beach,  t  jbmit- 
ted  the  only  ether  bid  at  $7000. 

BIDS   WANTi£D 

ALAMEDA  COUNTY.  Cal.— UntU 
April  17.  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission, Sacramento,  for  the  con- 
struction of  an  overhead  crossing  over 
the  tracks  of  the  Atchison,  Topeka 
&  Santa  Fe  Railway,  Southern  Pacific 
Company  and  Key  System,  Ltd  in 
the  City  of  Oakland,  Alameda  Coun- 
ey,  consisting  of  a  steel  and  concrete 
viaduct  on  concrete  bentts  with  a 
concrete   roadway   slab. 

The   work   involves: 
(1)   1   lot   remove  buildings  and  clear 

site: 
(  2)  40,000  cu.  yds.  excav.  for  struct.- 
(  3)   9000    cu.    yds.    Class    B    Portland 
cement  concrete  in  place   (foot- 
ings); 
(  4)  22,000  cu.   yds.   Class   B  Portland 
cem.  cone,   in  plase   (superstruc- 
ture) ; 
(  5)   2000  cu.  yds.  Class  B  Portland  ce- 
ment  concrete     in   place     (steel 
stringer  slab); 
(   6)  4000  bbls.   extra  Portland  cement 
(  7)   660,000   lbs.   pipe  railing  in  place: 
(  8)  3.500,000  lbs.   reinf.  steel  in  place 
(  9)  4.500,000       lbs.     struct,      steel    in 
place; 

(10)  21,000    lbs.      bronze    castings      in 

place; 

(11)  1    lot    electric      lighting      system 

complete  in  place; 

(12)  20,000    lbs.    cast    iron    drains    in 

place; 

(13)  2200  tons  field  painting- 

(14)  59,000   lin.    ft.    4y4-inch   reinforced 

trusses  in  place. 

(15)  95,000  lin.  ft.   5^4-in.  do.; 

(16)  1  lot  remove  and   replace  sewers; 

(17)  1    lot   miscellaneous  items  of  work 
Plans   and   specifications    obtainable 

from  above  office,  and  on  file  at  the 
office  of  the  Bay  Bridge  Commission, 
oOO   Sansome   St.,    San   Francisco,   and 
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thp  offlro  of  the  Dlittrlct  KnglnPT  In 
Snii    Frnnrldco   iind    Lou   AnRclon. 

BIDS  OPENED. 

I.dS  ANCilflLKH,  Ciillf.— Lyni-h-Ci.ii- 
non  lOiiK'--  t'"..  riOfiH  WIlMhIrf  Hlvd..  I.oh 
AnRi-lrH.  at  »14!l,fiSH.r,2  (ITnIt  A,  pro- 
niHt  iill<'»)  Hiihniltli'd  low  Md  t(i  thi- 
I,o»  AtiKcliw  Himi'd  of  I'lilillc  VVcprks. 
Miiroh  20  for  .oiixlnirlldii  of  llif  (iiif- 
foy  Stici't  bililKP  ncrn«K  Suniniurliind 
Ave.  iind  tile  (Jiiffey  St.-Elboron  SI. 
Kn.de   srparntlf>n. 

Complpto  bldn  follow: 
UNIT  A 

Lynch -Cannon  Kn^r.  Co.,  Los  An- 
geles: (1)  proca.'it  pllcN.  JH9.l!S8.52;  (2) 
(•n«t  In   place   piles,   $151,088.52. 

John  SIrona.  I'omon;,:  (1)  $149,962.- 
30;   (2)  $149,962.30. 

BnnnLster-P'leld  Co.,  Ltd..  and  Kred 
Potts,  Los  Angele.M:  (1)  $154,436.92;  (2) 
$164,436.92. 

Reed  and  Mai.scr,  Lo«  Angele.-f;  (1) 
$157,600.37;    (2)   $157,600.37. 

Person  &  Thiele,  Los  .AnRelcs:  (1) 
$159,223.55;    (2)    $156,963.55. 

Orlfnth  Co.,  I,os  Angeles.  (1)  $160,- 
488.55;    (2)    $159,988.55. 

L.    E.    Dixon    Co.,    Los    Angeles 
$165,262.82;    (2)    $165,262.82. 

Byerts    &    Dunn,    Los    Angeles 
$167,951.24;     (2)     $167,951.24. 

R.     E.    Campbell,     I.,os    Angeles 
$178,714.26;    (2)    $178,714.26. 

Engineer's  estimate:  (1)  $185,222.66; 
(2)  $185,222.66. 

UNIT   B 

Person  &  Thiele:  (1)  $114,053.17;  (2) 
$111,793.17. 

Griffith  Co.:  (!)  $115,507.05;  (2)  $113- 
007.05. 

R.  E.  Campbell:  (1)  $131,187,77;  (2) 
$137,187.77. 

Byerts  &   Dunn:   no   totals. 

Engineer's  e«tim!.te:  (1)  $132,120.- 
89;    (2)   $132,120.89. 

UNIT  C 

Griffith  Co.,  $49,581.12. 

Byerts  &  Dunn,  no  total. 

R.  E.  Campbell,  no  total. 

Engineer's    estimate,    $53,101.77. 

Complete  tabulation  of  unit  bids  on 
file  at  the  office  of  D.-\ILT  r.\ciFIC 
BUILDER. 

Bids  held  under  advisement. 


(1) 
(1) 
(1) 


CONTRACT    AWARDED 

IMFKRIAL  COCNTY,  C:.Iif.— R.  E. 
Hazard  Contracting  Co.,  P.  O.  Box 
1438,  San  Diego,  at  $16,568  awarded 
contract  by  the  State  Highway  Com- 
mission, Ss.craniento,  for  the  construc- 
tion  of  two  bridges  and  about  0.2  mile 
of  highway  grading  and  surfacing 
with  road  mixed  bituminous  treated 
material,  &.bout  I'A  miles  north  of  Cal- 
exico,  In  Imperial  County. 

CONTRACT   AWARDED 

SiAN  JOAQUIN  CO..  (".-.lif.— Lord  & 
Bishop.  Native  Sons  Bldg..  Sacramen- 
to,  at   $8,835  awarded   contract   by   the 


Stale  Illghuny  Commls»lon,  Hnrri.  • 
menio,  for  conHlrijctlfin  of  an  under- 
ground crossing  under  Ihn  lriu-l<ii  of 
the  A.  T.  &  H.  F.  rtallway  lit  Frenno 
,\ve.  near  Ihe  City  of  Slocktoii,  Hnn 
J>i(.<iuln  County,  conjilHtlng  of  one  26- 
ft.  8-ln.  steel  stringer  spnn  with  tim- 
ber deck  on  concrete  abutmontH  with 
wing  walls. 

22— DREDGING   HARBOR 
WORKS  EXCAVATION 

BIDS    OPENED 

I'OItTI.AXM  cir-Kri  -A.  'Walter 
.Xorbla.l  Jr..  .''.I.^  I  ^.i.im.-rclnl  St.,  Aii- 
loria,  Oregon,  at  $16,800  submitted 
low  lild  to  Ihe  U.  S.  Engineer  Offlce, 
Portland,  March  19.  under  Bid  No. 
3S-495  for  removal  of  about  99,000  cu. 
yds.  of  sand  and  silt,  and  23,600  cu. 
yds.  of  gravel  and  boulders  In  Mul- 
tnomah Cliannel,  a  waterway  con- 
necting the  Willamette  River  at  a 
point  aliont  9  miles  below  Portland, 
with  the  Columbia  River,  near  the 
lowii  of  St.  Helens,  aiiout  26  miles 
below  Portland.  Complete  bids  fol- 
low: 
A.    Walter   Norblad    Jr..    Astoria.    $15,- 

800. 
Tacoma   Dredging   Co.,    Tacoma,    $15.- 

938. 
General      Conetructirm      Co.,      S'eattle, 

$18,580. 
Puget   Sound   Bridge  &   Dredging  Co.. 

.Seattle,     $19,668. 
Engineer's    Estimate,    $15,418. 
Kids  held  under  advieement. 


BIDS    OPENED 

PORTLAND,  Oregon  —  Saxton  &. 
Looney,  508  Broadway  Bldg.,  Port- 
land., at  $24,808.56  submitted  low  bid 
to  the  I".  S.  Engineer  Offlce,  Port- 
land, March  19,  under  Bid  No.  35-500 
for  dredging  a  channel  about  4800 
feet  long,  150  feet  wide  and  3%  feet 
deep  at  low  water,  in  the  Willamette 
River  at  Jackson  Bend  Bar,  about  64 
miles  above  its  mouth  at  the  Colum- 
liin  River.  Oregon.  The  work  involves 
dredging  and  disposing  ot  approxi- 
mately 147,670  cu.  yds.  of  material. 

Complete   bide   follow: 
Saxton   &   Looney.   Portland.   $24,808.56 
Portland     Dredging       Co.,       Portland, 

$25,842.25. 
Pacific    Building    Materials    Co.,    Port- 
land,   $26,137.59. 
Tacoma    Dredging    Co..    Inc.,    Tacoma, 

$32,487.40. 
I'uget   Siiund    Bridge   &   Dredging  Co., 

Seattle,     $35,440.80. 
Pacific    Bridge      Co.,    Portland,      $41,- 

347.60. 
Parker-Schram     Co.,     Portland,     $42,- 

$S5.95. 
Kern    &    Kibbe.    Portland,    $42,085.95. 
Engineer's    Estimate.     $39,058.72. 
Bids    held    under   advisement. 


BOND    ELECTION 

Tin;  DALLES,  finifon— April  M 
b.iM  b'-eti  s'l  as  Ihe  dale  for  an  elec- 
tion to  vote  $200,000  In  bond!  to 
finance  coRHtrucilon  of  two  water  ter- 
minals on  Columbia  River.  PWA 
fimdM  In  the  amount  of  $78,000  wilt 
bo  Hought.  The  llrsl  of  the  terminal* 
will  lie  for  rlvi.r  boats,  to  bo  convert- 
ed later  for  deep-sea  vesscU.  The 
second  termlnul  will  not  be  started 
until  IT.  S.  PJnglneers  agree  to  dredge 
Ciilunibia  RIviT  between  Vancouver 
and    Honni.vllle    Dam 

CONTRACT    AWARDED 

OAKLAND,  Alameda  Co.,  Cal.— 
Duncanson,  llarrelson  Co.,  1405  de 
Young  Bldg..  .San  Francirjec,  awarded 
iontract  by  the  Oakland  Board  of 
Port  Commissioners,  March  25.  for 
rlriving  piles  for  bulkhead  wall.  North 
Industrial  Area,  Outer  Harbor  Ter- 
minal, Ciakland. 

Bids  were   taken  as   follows: 

(1)  Price  per  pile  for  driving  338 
untreated  timber  bearing  pUca, 
under  36-ft.   In  length; 

(2)  Same  as  Item  fl),  except  36-ft.  to 
40-ft.    in   length. 

(3)  Same  as  Item  (1),  except  41-ft.  to 
45-ft.    in   length. 

(4)  Same  as  Item  (1).  except  over  46- 
ft.    in    length. 

(5)  Price  per  pile  for  driving  85  un- 
treated  timber   bracing   piles. 

(6)  Price  per  pile  for  driving  4  test 
piles. 

The  bidders  were: 

(A)  Duncanson,     Harrelson    Co.,     San 

Francisco. 

(B)  Healy-Tibbitts    Constr.    Co.,    San 
Francisco. 

(C)  A.  W.  Kitchen  &  Co.,   San  Fran- 

cisco. 

(D)  M.   B.   McGowan.   Inc.,   San  Fran- 

cisco. 

(E)  Ben  C.  Gerwick,  Inc.,  S'an  Fran- 
cisco. 

(A)  (B)  (C)  (D)  (E) 

(1)....  $  6.75  $  9.00  $  9.50  $  11.00  $  14.00 

f2)....       6.75  9.00  9.50  11.00  14.00 

(3)....       6.75  9.00  9.50  15.00  15.00 

(4)...       7.50  9.00  9.50  20.00  16.00 

(5)....     11.50  13.00  17.50  20.00  20.00 

(6)....     40.50  67.00  50.00  200.00  10000 

CONTRACT   AWARDED. 

.SAN  DIEGO.  Cal.— Chas.  and  F.  W. 
Steffgen.  2015  Bay  Front  Street,  S^n 
Diego,  at  $7,657  awarded  contract  by 
the  Public  'U'orks  Officer.  Naval  Oper- 
ating Base.  San  Diego,  under  Spec. 
No.  7S96.  for  constructing  fender  piles 
and  chocks  for  station  pier  at  the  Na- 
val Operating  Base  (Air  Station)  San 
Diego. 

CONTRACT    AWARDED. 

SAN  DIEGO,  Cal.— <-has.  and  F.  W. 
Steffgen.  2015  Bay  Front  St..  San  Di- 
ego. i.t  $5,685  awarded  contract  by  the 


RIVERSIDE  COUNTY— SAN  JACINTO  RIVER  BRIDGE— (STATE) 


RIVERSIDE  COUNTY,  Cal.— Carlo 
Bongiovanni,  2561  Canyon  Drive.  Hol- 
lywood, at  $17,036.08.  as  previously  re- 
ported, submitted  low  bid  to  the  State 
Highway  Engineer.  State  Bldg..  Los 
Angeles,  and  awarded  contract  by  the 
State  Highway  Commission.  Sacra- 
mento, for  tile  construction  of  a 
bridge  across  San  Jacinto  Rivar,  about 
1-14  miles  east  of  Elsinore,  Riverside 
County,  consisting  of  nineteen  44-ft. 
concrete  slab  spans  on  creosotcd  pile 
bents.      The  work    involves: 


(   1)   1050    c.y.    rdwy.    excav..    unclixss.; 

(  2)  60  c.y.  structure  excavation; 

(  3)   16  tons  fuel  oil; 

(  4)  SO  tons  crushed  gravel  or  stone; 

(  5)  4  tons  cutback  asphalt; 

(  6)  1  only  existing  bridge  to  be  re- 
moved   and    disposed    of; 

(  7)  3150  I.f.  furnish  creosoted  Doug- 
las fir  piles,   including  test  piles; 

(  8)   104  each  driving  do; 

(  9)  390  c.y.  Class  A  Portland  cement 
concrete- 


(10)  77.400  lbs.  bar  reinf.  steel: 

(11)  5    M.    ft.    b.m.    creosoted    Douglas 

flr  timber; 

(12)  586  I.f.   timber  railing; 

(13)  1   lot  misc.   items  of  work. 

The  bidders  were: 

(A)  Carlo  Bongiovanni,   Holl.vwood. 

(B)  Byerts  &  Dunn.  Los  Angeles. 

(C)  Dimmitt    &    Taylor,    Los   Angeles. 

(D)  V.   R.   Dennis  Constr.,   San  Diego. 

(E)  Oscar  Oberg,    Los  .\ngelcs. 


(1)  (2)  (3)  (4)      (5)  (6)  (7)    (8)  (9)   (10) 

(A) $.60  $1.00  $32.50  $4.40  $50.00  $600.00  $.54  $18.00  $16.50  $.045 

(B) 60  2.50  17.00  2.00  30.00  800.00  .60   16.00  17.00  .05 

(C) 30  1.50  19.00  6.50  20.00  650.00  .50   22.00  21.00  .045 

(D) 50  .50  20.00  5.00  24.00  1000.00  .55  21.50  20.00  .05 

(E) 70  1.00  12.30  5.50  25.00  2235.00  .50   22.00  21.90  .053 


(11)  (12)  (13) 

$110.00  $.85  $134.98 

80.00  80  800.00 

100.00  1.30  200.00 

80.00  1.00  1000.00 

93.40  1.15  352.00 


Total 
$17,036.08 
17.854.80 
18.956.80 
19.995.50 
21.765.90 


22 


PACIFIC    CONSTRUCTOR 


Public  Works  Offloer.  Naval  Operat- 
ing  Base.  San  DieRO.  under  Sper.  No. 
7877.  for  repairs  to  the  fender  system 
Station  I'ier  at  the  Nav;il  Op.ratinK 
Bi.se   (Fuel  Depot)   San  Diego. 

23— IRRIGATION  PROJ. 

CONTRACT   AWARDED. 

FAIRFIELD.  Mont— T.  G.  Kowiand 
Co..  looS  YaJe  Ave..  Salt  Lake  City, 
at  $30,420  awarded  i-ontract  by  the 
U.  S.  Bureau  of  RecU-nuui' n  Fair- 
fifld.  Montana,  under  Spe,-.  No.  611, 
for  the  construction  of  earthwork  and 
structures  for  the  open  draino,  Green- 
fields Division.  Sun  River  1  .ojeci.  near 
rairfield.  ' 

24^  streetTTghting 

SYSTEMS 

NEW   BIDS  ASKED 

SAN  M.\TEO.  Cal.— Until  April  1, 
8  r.  M..  new  bids  will  be  received  by 
E.  W.  Foster.  City  Clerk,  San  Mateo, 
for  furnishing  and  installing  a  lighting 
system  at  the  Baseball  Park.  San 
Mateo. 

All    bids    received    March    25,    were 
rejected.     The  bids  were: 
San    Mateo    County    Electric    Co., 

San    Mateo   $316 

L     N.    Znat,    San   Mateo 375 

Atlas    Elec.    Co.,    San    Mateo_ 395 

Plans  and  specifications  may  be  ob- 
tained  from  above  office.  • 


25— MACHINERY  AND 
EQUIPMENT 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal.— Smith  Booth 
I'sher  Co.,  was  awarded  a  contract 
March  21  by  the  Los  Angeles  City 
Water  &  Power  Commission  for  fur- 
nishing air  compressors  at  $5134  for 
No.  1  and  $4988  for  No.  2  and  at  $1671 
for  furnishing  a  BufEalo  forge  under 
Specification   No.    1607. 


CONTRACT     AWARDED 

LOS  A.NGELF:S,  Cal.— Ottumwa  Iron 
Works  was  awarded  a  contract  by 
the  Los  Angeles  Water  &  Power  Com- 
mission March  12  at  $25,166  for  fur- 
nishing electric  mine  hoists  under 
Specification   No.    1637. 


BIDS  OPENED. 

S.\N  C.\RLOS,  Ariz.— Bids  for  fur- 
nishing switchboard,  control  equip- 
ment and  accesories  complete  for  con- 
trol of  two  generators  and  exciters. 
two  feeders  and  28  station  service 
feeders,  for  !.  standby  electrical  gen- 
erating system  for  the  San  Carlos 
project.  San  Carlos.  Ariz.,  Bid  No.  0149 
were  opened  by  the  U.  S.  Indian  Ir- 
rigation Service.  751  S.  Figueroa  St.. 
Los  Angeles.  March  26.    The  bids  were: 

Roller-Smith  Co.,  $8469.00,  fob  cars, 
Coolidge.  Ariz.  .Shipping  point,  Beth- 
lehem, Pa.,  freight  i.IIowance  $5.35  per 
cwt.  Deliveries:  Drawings  7  days; 
materials  49  days.  Total  shipping  wt. 
10.000  lbs. 

Ideal  Electric  Mfg.  Co.:  $9219  fob 
curx  at  Mansfield.  Ohio.  Deliveries: 
Drawings  21  days;  materials  at  ship- 
ping pfiint  70  days;  total  shipping  wt. 
7500  lbs. 

Leonard  Electric  Mfg.  Co.:  $9500  fob 
cars  at  Cleveland.  Ohio.  Deliveries: 
Drawings  21  days,  materials  35  days 
delivered  i-t  Coolidge.  Total  shipping 
weight  12.000  lbs. 

Allis-Chalmers  Mfg.  Co.:  $11,290,  fob 
.Milwaukee,  Wis  ,  or  111,773  fob  cars 
at  Coolidge.  Deliveries:  Drawings  21 
days,  materials,  delivered  to  shipping 
point  in  35  days,  at  destination  in  45 
d>.ys.  Total  shipping  weight,  13.000 
lbs. 

General  Electric  Co.;  $11,773.  fob 
cars  at  Philadelphia,  Pa.,  with  full 
freight  allowed.  Deliveries:  Drawings 
21    dayv.    materials    35    diys    at    Phil- 


adelphia. Total  shipping  weight,  11.- 
415  lbs. 

Square  D  Co.,  Inc.:  $12,000  fob  ears 
at  Los  .-Vngeles  or  $12,100,  fob  Cool- 
idge. Di-liveries:  Drawings  20  days, 
nu.terials  in  Los  Angeles  80  days,  ma- 
terials at  destination  85  days.  Total 
shipping  weight  11,000  lbs. 

Wcstinghouse  Elec.  Mfg.  Co.:  $11,- 
773,  fob  cars  at  East  Pittsburgh,  Pa., 
or  at  Coolidge.  Commercial  freight 
ri.te  deduction  allowed  if  shipped  un- 
der govt,  bill  of  lading.  Deliveries: 
Drawings  in  20  days,  material  at  des- 
tination 85  days.  Total  shipping  wt. 
11.500  lbs.  Add  J2092  net  exciter  rhe- 
ostatic  regulator's. 

Gn.ybar  Electric  Co.:  (No  check  or 
bond):  $12,000  fob  cars,  I.,os  Angeles, 
or  $12,100  fob  cars  at  Coolidge.  De- 
liveries: Drawings  in  20  days,  mate- 
rials at  Los  Angeles  in  SO  days,  at 
destination  in  85  df.ys.  Total  ship- 
ping weight  11.000  lbs. 


CONTRACTS  AWARDED. 

BOULDEIR  DA.M,  Nevada.- Midwest 
.«teel  &•  Iron  'Works,  fob  Boulder  City, 
at  $23,583.87  awarded  contract  for  fur- 
nishing control  cable  supports,  and 
Bethlehem  Steel  Co..  fob  Boulder  City 
f.t  $460.60  awarded  contract  for  con- 
trol tunnel  car  by  the  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec. 
No.   609. 

J 

BIDS    OPENED. 

BOULDER  CITY,  Nev.  -  Following 
bids  received  by  the  Bureau  of  Rec- 
lamation. Denver,  Colo.,  March  25.  un- 
der Spec.  No.  66S-D  for  furnishing 
.'.nd  delivering  fob  car,s  at  the  factory 
shipping  point  or  at  Boulder  City,  two 
120-cell  and  one  60-cell  storage  bat- 
teries, for  installation  in  the  Boulder 
Power  Plant,  Boulder  Canyon  Proj- 
ect: 

Electric  Storage  Battery  Co.,  Denver 
Colo.,  fob  Philadelphi;..  Pa..  $8,550.57. 

USL  Battery  Corp.,  Niagara  Falls. 
N.   T.,  fob  Niagara  Falls.   $8,400;   2%. 

Gould  Storage  Battery  Corp..  De- 
pew.  N.  Y.,  fob  Depew.  $7,251;  1%, 

Bids  held  under  advisement. 

BIDS   OPENED. 

JUNTl'RA.  Ore.— Following  bids  re- 
ceived by  the  Bureau  of  Reclamation. 
Denver.  Colo..  March  20.  under  Spec. 
No.  616.  for  furnishing  and  deliverlBg 
fob  cars  at  the  factory  shinning  point 
or  ;.t  Juntura,  Ore.,  radial  gates, 
hoists,  etc..  for  installation  in  th« 
spillwav  and  outlet  works  of  the  Agen- 
cy Valley   Dam,   Vale   Project,    Ore. 

B'ds  were  taken  as  follows: 

(1)  3  18xn-ft.  radial  g;.tes; 

(2)  3    motor-driven,    double-drum,    ra- 

dial  E-ate  hoists; 
(3>  2  3-ft.  3-in.  x  3-ft.    3-in.  high  pres- 
sure gates: 
(4)   2  42-in.  dia.  welded  plate  steel  out- 
let pipes. 

Complete  bids  follow: 

.Silver  Roberts  Iron  Works.  Inc.. 
Denver.  Colo.;  Item  1.  $4,125;  Item  2. 
$2  800;  Item  3.  $7,000;  Item  4,  no  hid. 

Thompson  Mfg.  Co..  Denver,  Colo.: 
Discount,   W:   (4)   $4,464.00. 

Kaasas  City  Structural  Steel  Co., 
Denver.   Colo.:    (1)   $3,597.00. 

Pittsburg-Des  Moines  Steel  Co.,  Des 
Moines.   lowr.:   Disc.    %;    (1)   $2,793.00. 
Wis.;    (1)   $3,379.00. 

Omaha  Steel  Works.  Omaha,  Neb.: 
D'.sc.    14;    (1)   $3,483;    (2)    $2,694. 

Lakeside  Bridge  &  Steel  Co..  Mil- 
waukee.   Wis.:    (1)    $3,426;    (2)    $4,125: 

(3)  $12,700;  (4)  $3,821.  Combination 
bids  (1,  2,  4,  $10,972;)  (1,  2,  3,  4,  $23.- 
672.00.) 

Beall  Pipe  &  Tank  Corp..  Portlt.nd, 
Ore.:    Disc.    2:    (4)    $4,444.00. 

.loshua  Hendy  Iron  Works.  San 
Francisco:    (3)   $7,239. 

Thomas  Spacing  Mach.  Co..  Pitts- 
burg. Pa.:  Die.  H;  (2)  $3,312;  (3)  $7,- 
340.44.  Combination  bids  (2  &.nd  3, 
$10,600.) 


International  Engr.,  Inc.,  Dayton, 
Ohio:    Disc.    1;    (3)    $6,450. 

Shaw  Bo.x  Crane  &  Hoist  Co..  Inc.. 
Muskegon,    Mich.;    (2)    $3,699.00. 

Commercial  Iron  Works,  Portland, 
Ore.:  (1)  $3,360;  (2)  $2,830;  (4)  $9,937; 
(4)  $4,445.  Combination  bids  (1,  2,  3, 
$15,321;    (1   and  2  $5,990.) 

Consolidated  Steel  Corp.,  Ltd..  Los 
Angeles:  (1)  $4,190;  (2)  $3,909;  (3)  $7,- 
249;   (4)   $3,845. 

John  W.  Bei.m,  Denver:  Disc,  '/i; 
(1)  $3,500;  (2)  $3,200;  (3)  $12,750;  (4) 
$4,125.  Combination  bids  (2  and  3, 
$15,900;    (1  and   4,   $7,600.) 

M.  H.  Treadwell  Co.,  Inc.,  New  Yoik 
N.  Y.:  (2)  $4,552;  (3)   $10,226. 

Independent  Bridge  Co.,  Pittsburg: 
(1)    $4,770.00. 

Long  Beach  Iron  Works,  Long  Beach 
Cal.:  (2)  $2,930;  (3)  $7,925.  Combina- 
tion bid  (2  and  3   .$10,700.) 

Steacy  Schmidt  Mfg.  Co.,  Y'ork,  Pa.: 
(3)   $7,710. 

McClintic-Marshall  Corp.,  Bethlehem 
Pa.:   (1)   $3,560;   (4)   $4,326. 

Virginia  Bridge  &  Iron  Co.,  Roanoke 
Va.:    (1)    $3,070. 

Judson-Pacific  Co.,  San  Francisco; 
(1)    $4,342;    (2)    $3,140. 

The  Ba'rtlett  Hawyard  Co.,  Balti- 
more, Md.:  (1)  $3,200;  (2)  $3,240;  (3) 
$7,900;    (4)   $5,900. 

Ottumw;.  Iron  Works,  Ottumwa,  la.: 
Disc.    'A:    (3)    $7,000. 

The  Steel  Tank  &  Pipe  Co.  of  Cali- 
fornia. Berkeley:   (1)   $4,567-   (4)  $4,465. 


BIDS    REJECTED. 

FORT  MASON.  Si.n  Francisco.— All 
bids  received  by  the  t^uar'ermaster 
Supply  Otficer,  .San  Francisco  General 
I)epot,  Fort  Mason,  uoL'.^r  Req.  No. 
QM  671-161-35,  Memo  5974,  for  fur- 
nishing two  centrifugal  pumps  for 
shipment  to  the  Department  Quarter- 
master, Philippine  Department.  Ma- 
nila, have  been   rejected. 


CONTRACT    AWARDED 

MARE  ISLAND,  Cal.— Orton  Crane 
&  Shovel  Co..  608  9.  Dearborn  St. 
Chicago,  at  $35,680  awarded  contract 
by  the  Bureau  of  Y'ards  and  Docks, 
Navy  Department,  Washington, 
C,  under  Spec.  No.  7857,  for  furnish-- 
ing  two  20-ton  locomotive  cranes  fo; 
Mare    Island   Navy   Yard. 


BIDS    OPENED 

SAN  FRANCISa^— Following  bids 
received  by  F.  A.  Kittredge,  Chiet  En- 
gineer, National  Park  Service,  409 
Underwood  BIdg.,  San  Francisco,  for 
furnishing: 

(1)  3     23-ton     trailers,     on    pneumatic 
tires; 

(2)  4    12-ton    trailers,     on     pneumatic 

Rogers    Bros.     Corp..     f.o.b.     Albion, 
Pa.:    (1)    $2435   each;    (2)    $1655   each. 
Norris  K.   Davis,   f.o.b.   Tiffin,  Ohio: 

(1)  $2532.40    each;     (2)    $1553.60    each; 
2%    10   days. 

Kratz  &  McClelland,  Inc.,  f.o.b.  La 
Crt«se,     Wisconsin:     (1)     $1826    each; 

(2)  $124  each;  270  10  days. 
Bids  held  under  advisement. 


I 

i 


CONTRACT    AWARDED 

GRAND  COULEE  DAM,  Washing- 
ton— Lakeside  Bridge  Steel  Co.,  403 
Villard  St.,  Milwaukee,  Wis.,  at  $24,- 
358  awarded  contract  by  the  Bureau 
of  Reclamation.  Denver.  Colorado, 
under  Spec.  No.  664-D.  for  furnishing 
and  delivering  one  75-ton  gantry 
crane  with  one  15-ton  auxiliary  hoist 
for  the  storage  yard  at  Grand  Coulee 
Dam.    Columbia   Basin    Project,   Wash. 


BIDS    OPENED 

TONOPAH,  Nevada — Fol'owing  bids 
received  by  the  Nye  County  Commis- 
sioners. Tonopah,  for  furnishing  one 
hydraulic  power  control  dual  drive 
motor  grader,  equipped  with  two  36x 
6  front  and  eight  38x7  rear  tires,  with 
puncture-proof      tubes,      wide      front 
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nxln  and  InnnlnR  frnnt  wlinoln.  iitartInK 
and  llKli'I'iK  •■(lulpmnnt  wllh  O-toolh 
urailflcr. 

J.  I>.  AilaniH  Co.,  Hnn  Franclnco, 
t4«06. 

AiiKlIn  VVexti-rn  Kmul  Machinery 
Co.,     Ucnii,     $  till  1.25. 

Jrnliinn  Mai-hlnory  ('o..  San  Kran- 
rlHCo.  t4,'ii;i;  Ini'liiilliiK  additional  pnrtH 
|4Ur>S. 

t'lillliT  Tiaclm-  &  ICfiiilpment  Co., 
Reno,    ((776.50. 

ItiDwn-HovU  Idnilpmcnt  Co.,  Los 
AnKcN'.-i.  M002  without  additional  parts 

Hlds    hild    iindiM-    advlHcnient. 

BIDS  OPENED. 

Hiiri.DlCIl  crrv,  Nov.  —  KnllowinB 
hids  iiTciv.il  hy  thf  Hiiroau  of  Uiv>lii - 
nialliin,  licnvir.  Colo.,  March  20  un- 
der .Spec.  No.  Gfifi-n  for  furnl.shlnK 
and  dollvorlnn  fob  <!iLrs  at  the  factory 
shipping  point  or  at  Houldor  Clly.  one 
rloclrlc  water  heater  with  tank  and 
motor-driven  clrcnlatlnR  pump;  twit 
30-Kiil.  find  one  12o-kk1.  electrU-  slor- 
aKe  water  hekters;  seven  eli'ctric  wa- 
ter coolers  O  sal.  per  hour  capacity) 
and  four  electric  water  coolers  (6.5 
ual.  iier  hour  capacity)  for  Installi.tlnn 
In  the  Boulder  Power  Plant.  Boulder 
Canyon  Project: 

WestinBhouse  Electric  &  MfR.  Co., 
Denver:  see  notes:  (1)  no  bid;  (2)  $100 
(3)    $90:   (4)   $1,0S5;    (5)   $719. 

Orinnell  Co.  of  the  Pacific,  l>os  An- 
Bcles.  fob  Houlder  City:  (1)  $660-  (2) 
$107:  (.■))  $11S.50;  (4)  $924:  (.■.)  $944: 
combination  bids:  (1,  2  and  3)  $880.50 
(4  and  51    fl.SGS;   discount  1%. 

Day  &  Night  Wjvter  Heater  Co.,  I.os 
Angeles,  fob  I,os  .■Xneeies;  (1)  no  bid; 
(2)  no  bid;  (3)  no  bid;  (4)  $735-  (5) 
$460. 

f^dison  Oeneral  Electric  Appliance 
Co.,  ChicaRo,  fob  Chicaco:   (1)    no  bid; 

(2)  $99;  (3)  and  (4)  no  bid-  (5)  no 
bid,  2%. 

IJstenwalter  &  Gough,  Inc.,  Los  An- 
geles, see  notes:  (1)  no  bid;  (2)  $183.50 

(3)  $106.75:    (4)    $796.95;    (5)    $455.40. 
General    Electric    Supply   Corp.,    Sail 

Lake  City,  fob  Boulder  City-  (1)  no 
bid;  (2)  and  (3)  ro  bid;  (4)  .$1,231.78. 
(4-t.lt.)  $1,060.28;   (5)  $705.37. 

NOTES:  Westlnghouse  Elec.  &  MtB. 
Co..  Item.s  2  and  3  fob  Mansfield,  Ohio; 
Items   4   and   5.    SprinRfield,   Mass. 

Li-stenwalter  &  Gough.  Inc.,  Items 
2  and  3.  Los  ,\nseles;  Items  4  a.nd  5. 
Detroit.    Mich. 

Bids  held   under  ad^'isemciit. 


Ohio;    f.o.l).    Almira,    Wnnh.:    i 
.137. Xfi;    (2)    no    bid;    2%. 

Illdx  held   under  advlHemonl. 


BIDS    OPENED 

GRAND  COULEE  DAM— Following 
bids  received  by  the  Bureau  of  Rec- 
lamation, Denver,  Colorado,  March 
21,  under  STiec.  No.  667-D,  for  fur- 
nishinR  and  delivering  f.o.b.  cars  at 
the  factory  shipiiing  point  or  at  Al- 
mira. Washington,  thirty-five  30-Bal. 
and  one  120-gal.  electric  storage  wat- 
er heaters  and  thirty  3000  watt,  side- 
arm,  circulating-type,  electric  water 
heaters  for  the  residences  at  the  Gov- 
ernment Camp  at  Grand  Coulee  Dam, 
Columbia   Basin   Project: 

Sunset  Elec.  Co.,  Seattle,  Wash., 
f.o.b.  Milwaukee,  Wis:  (1)  $1724.45; 
(2)    $618. 

Automatic  Electric  Heater  Co., 
Philadelphia;     f.o.b.     Pettstown,     Pa.: 

(1)  no  bid;    (2)   $1070;   discount   1%. 
Listenwalter    &•      Gough.    Inc.,      Los 

Angeles;  f.o.b.  Los  Angeles:  (1)  $1,- 
819.73;    <2)    no   bid. 

Midget  Heater  &  Specialty  Co.,  Ta- 
coma.  Wash.;  f.o.b.  Tacoma;  (1)  no 
bid;    (2)   $S10:   2%. 

Wesix.  Inc..  San  Francisco;  f.o.b. 
Seattle:  (1)  $1573.85:  (2)  $433.50;  com- 
bination,   $1999;    2'T-. 

Edison  General  Elec.  Appliance  Co., 
Chicago;    f.o.b.    Chicago:    (1)    no    bid; 

(2)  $46S.40:    2%. 

Hoffman  Gas  &  Electric  Heater  Co. 
Louisville,    Ky. ;    incomplete    bid. 
Cleveland     Heater     Co..      Cleveland, 


BIDS   OPENED 

SAN  CARLOS,  Arizona— Bids  for 
riirnlKlilnK  tranHformers  for  the  Han 
c'arliiM  Federal  Project  No.  261,  Ari- 
zona, under  BUI  No.  0148,  wore  opened 
l.y  the  I',  .t.  Indian  Irrigation  Service, 
l.oH  Angeli'H,  March  25.  Bids  were 
taken  ax   follows: 

(1)  833  kva  single  phase  transformers, 

60    i'y<'lcH,     2300    volts,    complete 
wllh  oil,  etc; 
12)   Spare    bushings; 
r3)    Inipulse    text; 
(t)    Impulse    test. 

The   bids  were: 

Allis-Chalmers  C.i>.—<\)  $10,320  f.o.b 
cars  Coolldge  shipping  weight,  each, 
111,500  lbs.;  (2)  $252.  xhlpplng  weight 
3011  lbs.;  (3)  $165;  (4)  $165,  each  ad- 
ditional impulse  test.  Delivery.  18 
(l.iys.  I'iltshurgh,  Pa.  Total  loss  at 
ratid    output,    9000    watts. 

American  Transformer  Co. — F.o.b. 
cars  Newark,  N.  J.,  $9275.80:  f.o.b. 
Coolldge,  $10,250.68.  Delivery  at  Cool- 
ldge 45  days.  Shipping  weight,  13,- 
400  lbs.  (2)  $251.30;  shipping  weight 
650  lbs.  (3)  and  (4)  $165.  Test  for 
each  additional  winding,  $110.  Total 
lo.sK,    9100    watts. 

General  Electric  Co.  —  (1)  f.o.b. 
( 'oolidge,  $10,320.  Delivered  35  days. 
-Shipping  weight,  9000  lbs.  Freight 
allowance,  $2.30  cwt.  (2)  $252;  weight, 
375  lbs.  (3)  $165.  (4)  $165.  Total  loss, 
91 10    watts. 

Kuhlman  Electric  Co. — No  bid  bond 
enclosed.  (1)  $9281.80  f.o.b.  Bay  City, 
Mich.:  f.o.b.  Coolldge,  $9842.36.  De- 
livered at  Coolldge  45  days.  Shipping 
weight,  14,300  lbs.  (2)  $126;  330  lbs. 
(3)  $150.  (4)  $100.  Carload  freight 
rate,  $1.54  cwt..  Bay  City  to  Coolidge. 
Total    loss,    8720   watts. 

Maloney  Electric  Co.— (1)  $9764,  St. 
Louis  Mo.;  $10,478.72,  Coolidge.  Weight 
11.700  lbs.     Delivery,  45  calendar  days. 

(2)  $252;    300    lbs.     (3)    $165.     (4)    $110. 
Total  lo.ss,  9113  watts. 

Pennsylvania  Transformer  Co., — (1) 
$6944  at  Pittsburgh,  I'a.;  $10,268,  Cool- 
idge. Freight  rate  deduction,  $2.35 
I'wt.  Weight,  1500  lbs.  Delivery  at 
Pittsburgh   35   days.    (2)    $252;    400   lbs. 

(3)  $165.     (4)     $110.       Total    loss,    8200 
watts. 

Standard  Transformer  Co.— (1)  $2342 
each,  f.o.b.  Warren,  Ohio;  $2454  each, 
Coolidge.  Delivery  at  Warren  35  days. 
Weight,  11,000  lbs.(  2)  $115;  200  lbs. 
(3)  $150.  (4)  $100.  Total  loss,  9075 
watts. 

Wagneir  Electric  Corp.— (1)  $2591 
each,  St  Louis,  delivery  28  days;  $2591, 
Coolidge.  Weight,  12,800  lbs.  (2) 
$100;  200  lbs.  (3)  $165.  (4)  $110.  Total 
loss.    9115    watts. 

Westinghouse  Electric  &  Mfg.  Co. 
—  (1)  $10,320,  Sharon,  Pa.  Delivery, 
35  days.  Freight  allowed  to  Coolidge. 
Deduct  $1.78  cwt.  freight  allowance 
if  shipped  on  government  bill  of  lad- 
ing. Weight,  10,600  lbs.  (2)  $252;  500 
lbs.  (3)  $165.  (4)  $165.  Total  loss,  9105 
watts.  » 
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BIDS    OPENED 

LOK  ANGELES.  Cal.— Bids  for  fur- 
nishing one  20.000  gallon  capacity 
steel  tank  under  Bid  No.  D.P.M.  929, 
were  opened  by  the  I'.  S.  Forest  Serv- 
ice. 751  S.  Figueroa  St..  Los  Angeles, 
March    20.     The  bids  were: 

National   Tank   Mfg.   Co.,  $925. 

Southwest  Welding  &  Mfg.  Co.,  $1085 

.1.  F.  Holbrook  Co.  {bidder's  own 
specifications).   $480. 

American    Pipe   &•    Steel   Co.,   $S14. 

Lacy    Mfg.    Co..    $829. 

Western   Pipe  &   Steel  Co..   $702. 

Consolidated    Steel   Corp..    $609. 

Bids  held  under  advisement.  1 


BIDS    WANTED 

I- OUT  Pi;rK,  .Monlan*— Until  April 
3.  II  A.  .M  ,  as  previously  rrportad. 
bids  will  be  received  by  lh«  II.  », 
Knglni-er  orilie,  707  Postal  TelcKrnph 
llldg.,  Kiinxan  City.  Mo.,  Cnptnln 
Theoilore  Wyman  .Ir..  Assistant  Di- 
vision Engineer,  for  furnlshInK  oil 
labor  anrl  nutti-rlals  and  p'^rformlng 
all  work  for  constructing  spillway 
gate  structure,  cut-oil  structure  and 
appurtenant  works  for  the  Fort  Peck 
Dam,     Federal     I'roject    .No.     6.2-30/70. 

The   work    involves: 
I    1)  516,000    cu,    yds.      open-cut      ex- 
cavation; 
(  2)  29,000     cu.     yds.     trench     excava- 
tion,   0-10-ft.    deep; 
(  3)  30,500    cu.     yds.     trench     excava- 
tion,   over    10-ft.    to   30-fl.    deep: 
(   4)  25,000     cu.     yds.     trench     excava- 
tion,   over   30-ft.    to   50-ft.   deep; 
(  5)  18.000     cu.     yds.     trench     excava- 
tion, over  50-ft.   to  75-ft.  deep; 
(  6)  14,000  cu.    yds.    trench   excavation 

over  75-ft.   to  lOO-ft.  deep; 
(  7)   9000    cu.    yds.    trench    excavation, 

over  100-ft.    to   125-ft.   deep; 
(   8)   1200    cu.    yds.    trench    excavation, 

over  125-ft.   to   150-ft.   deep; 
(  9)   200  cu.    yds.      trench     excavation, 
over  150-ft.  deep; 

(10)  600  cu.  yds.  excavixtlon  for  build- 

ings; 

(11)  7700  ft.  excavation  for  foundation 

piles  with  rotary  drill,  5-ft.  dia. 
hole,  0-30-ft.; 

(12)  3000  ft.  do,  6-ft.  dia.  hole  0-40-ft. 

(13)  3000   ft.    do,    6-ft.    dia.    hole,    over 

40-f.t    to    TO-ft.    Inclusive; 

(14)  Enlarging  5000  cu.  yds.  drill  ho\e« 

for  found;.tion   piles; 

(15)  16,000  squares  (100  sq.  ft.   square) 

application  of  liquid  sealing  so- 
lution   (3    coats); 

(16)  700    squares    (100    ft.)    application 

of  bituminous  spray  water  proof- 
ing  solution    (1   cof.t) ; 

(17)  1000    ft.    18-ln.    vitrified    clay   pipe 
drains; 

(IS)   42(10    ft.    12-in.  do; 

(19)  1000    ft.      8-in.  do: 

(20)  2900    ft.      0-in.  do; 

(21)  40,000    cu.    yds.    backfill: 

(22)  20,000   cu.    yds.    backfill; 

(23)  5000  cu.    yd.s.    riprap   paving; 

(24)  231,000  lbs.  steel  sealing  strips: 

(25)  3500    .square    ft.    joint    filler; 
(20)   30.000    ft.    caulking    joints; 

(27)  84,720  cu.   yds.   concrete  for  slabs; 

(28)  53,000  cu.    yds.   concrete  for  piers 

and  trc.inlng  walls; 

(29)  22,400   cu.    yds.   concrete   for  gate 

structure    abutment    walls; 

(30)  13,640  cu.   yds.  concrete  tor  foun- 

dation piles; 

(31)  8600    cu.     yds.     concrete    for    ap- 

proach   channel    side   walls; 

(32)  4220    cu.    yds.    concrete    for    high- 

way bridge: 

(33)  8540    cu.    yds.    concrete    for    par,-.- 

pet  wall.*;: 

(34)  89,600    cu.    yds.    concrete   for   cut- 

off structures; 

(35)  800    cu.     yds.    concrete    for    coun- 

terweights; 

(37)  1000    squares    (100   sq.    ft.)    gunite 

coating: 

(38)  5000  ft.  drilling  grout  holes: 

(39)  5000     IKs.     grout    pipes    and     con- 

nections: 

(40)  100.000    cu.    ft.    grouting; 

(41)  2,120.000  lbs.   structural  stee'l  ver- 

tical lift  gates; 

(42)  242,000    lbs.    steel    stop    logs    and 

lifting   beams: 

(43)  Furnishing,    placing,    t.nd    remov- 

ing l.OflO.OOO  lbs.  structural  steel 
bracing  (steel  to  become  the 
Property   of   the    U.    S.l;      ' 

(44)  Furnishing    and    placing    2.500.000 

lbs.  structural  steel  bracing,  to 
remain    in    place: 

(45)  16,500    lbs.    structural    steel    lad- 

ders: 

(46)  1.556,000    lbs.    structur.-.I    steel    for 

service  bridges: 

(47)  17,000    lbs.    bronze   bearrne    plates 

for  service  bridges  an*  highway 
bridges; 
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(48)  140.000   lbs.    ste«l   rail   for  service 

bridges : 

(49)  1,200.000  lbs.   misceflaneous  struc. 

steel; 

(50)  3S.000      lbs.      miscellaneous     steel 

pipe: 

(51)  34,000  lbs.  pipe  hand  rails; 

(52)  22,200,000      lbs.     steel      reinforce- 

ment  bars; 
(5S)  10,000  lbs.   steel   reinf.   fabric: 
(64)   104,000   pounds   corrosion-reslstinB 

steel; 
(5B)   12,000  lbs.  steel  bolts,  scre«-s  ^nd 

washers; 
(5«)   540,000   lbs.    steel    castings; 

(57)  3000  lbs.   cast   nickel   steel; 

(58)  500  lbs.   forged  steel: 

(59)  25,000    lbs.    sheet    metal; 

(60)  60.000  lbs.    iron  castings; 

(61)  5000   lbs.   hardware: 

(62»   130.000    lbs.    steel    floor   grating: 

(63)  500  lbs.  brass; 

(64)  400  IlK.   phosphor  bronze: 

(65)  50.000  lbs.  babbitt  metal; 

(66)  S52      roller      bearing      mounted 

wheels  for  vertical  lift  gates; 

(67)  40  roller  bearing  mounted  wheels 

for  stop   logs; 

(68)  50  ft.   18-in.  C.M.P; 
(«9)   60    ft.    24-in.    C.M.P. ; 

(70)  150  ft.   36-in.  C.M.P.; 

(71)  80    ft.    48-ln.    C.M.P.; 

(72)  380   ft.    60-in.    C.M.P.; 

(73)  12  MFBM  sealing  timber  for  stop 

logs; 

(74)  Furnieh,    place,    and    remove    100 

MFBM  timber  and  bracing  (tim- 
ber to  become  the  property  of 
the  U.  S.); 

(75)  Furnish    and      place    200      MFBM 

timber  sheeting  and  brivcing,  to 
remain  in  place; 

(76)  2000    ft.    H-in.    electrical    conduit 

and  fittings; 

(77)  2000   ft.    ?4-in.  do; 

(78)  1200  ft.     1-in.  do; 

(79)  2500    ft.    1'4-in.         do; 

(80)  10.000  ft.   IH-in.         do; 

(81)  1000   ft.      2-ln.  do; 

(82)  1000    ft.      3-in.  do; 

(83)  1000   ft.     3-in.  do; 

(84)  1000   ft.      4-ln.  do; 
(S3)   1000   ft.     5-In.             do; 

(86)  Furnish    and    install    900    conduit 

boxes; 

(87)  Heating    system    for    gate    seals 

and  rillers  forl6  verticU  lift 
gates; 

(88)  1300   cu.    yds.    concrete   for   build- 

ings; 

(89)  136.760    lbs.    reinf.    steel    bare    for 

buildings: 

(90)  3650  lbs.   wire  fabric  for  buildings 

(91)  Lump     sum,     operators'     quarters 

and  machine  shop  building: 

(92)  Stop    log     and   storage      building 

control  tower,  complete  except 
for  excav{.tlon,  concrete  and  re- 
inforcing steel; 

(93)  Relaying  2500   ft,    standard  gauge 

railroad    track; 

(94)  5000    ft.    stands.rd   gauge    railroad 

track; 

(95)  B40    ft.    standard    gauge    railroad 

turnouts: 

(96)  1000  ft.   standard  and  wide  gauge 

rs-llroad    track; 

(97)  170  ft,   combination  standard  and 
wide  gauge   turnouts; 

(98)  9.5    MFBM    flooring      timber      for 

railroads; 

(99)  15,500   sq.   yds.    12-in.   placing  and 

preparing  gravel  bi^se  for  pave- 
ment; 

(100)  19,000  sq.  yds.  8-in  do; 

(101)  2.000  sq.   yds.   3-in.  do; 

(102)  27,000     gals,     bitumen     "A"     in 
gravel  base  course: 

(103)  3000  tons   2-ln.   botuminous  con- 
crete base; 

(104)  1500   tins    1-in.    bituminous   con- 
crete   top   course. 

Bids  for  the  whole  project  only  will 
be  considered.  Five  per  cent  bid 
security,  25%  performance  bond  re- 
quired. 

Plans  may  be  secured  from  the 
above  ofllce  upon  receipt  of  certified 
check  or  money  order,  for  S!00,  made 
payable    to    the   Disbursing   Officer, 


Following    have    procured    plans: 

A.  a  Schulman  Electric  Co..  537  S. 
Oearborn    St.,    Chicago. 

American  Bridge  Co.,  208  S.  La 
.S;ille    St..    CTiicago. 

Bates  &  Rogers  Constr.  Co.,  Ill  W. 
Washington    St.,    Chicago. 

Illinois  Steel  Co..  208  La  S'alle  St., 
Chicago. 

John  Marsh,  Inc.,  1307  Wrightwood 
Ave..    Chicago. 

McClintic  -  Marshall  Corp..  1500 
Wrigley    Bldg.,    (Chicago. 

R.  C.  McMahon  Co.,  231  La  Salle 
St..    Chicago. 

American  Bridge  Co..  Frick  Bldr-. 
Pittsburgh. 

BlaW-Knox  Co.,  2042  p'armers  Bank 
Bldg.,    Pittsburgh. 

Dravo  Contracting  Co.,  Dravo  Bldg., 
Pittsburgh. 

American  Surety  Co.,  100  Broadway 
New   York   City, 

Carroll-McCreary  Co.,  Inc.,  21  Bor- 
den  Ave.,   Long   Island  City. 

Foundation  Co.,  120  Liberty  St.. 
New   York   City. 

Fraser-Brace  Engineering  Co..  Inc., 
10  E.   40th   St..   New  York  City. 

George  A.  Fuller  Co.,  57th  and  Mad- 
ison   Sts.,    New    York    City. 

A.  C.  Everham.  114  W.  10th  St., 
Kansas    City.    Mo. 

Cook  O'Brien  Construction  Co.,  430 
Railway  Exchange  Building,  Kansas 
City,    Mo. 

Great  Northern  Railway  Co.,  544 
Railway  Exchange  Building,  Kansas 
City,    Mo. 

Kansas  City  Bridge  Co.,  215  Persh- 
ing  Koad,    Kansas   City,    Mo, 

Morrison  -  Glassoodk  -  Connor  Co., 
City   Bank    Bldg..    Kansas  City.    Mo. 

Massman  Construction  Co..  737  New 
York    Life    Bldg.,    Kansas    City.    Mo, 

Union  Bridge  Co.,  BMA  Bldg.,  Kan- 
sas   City,    Mo. 

W.  A.  Ross  Constr.  Co.,  908  W.  25th 
St.,    Kansas    City,    Mo. 

S.  Birch  &  Sons  Constr.  Co.,  Fargo. 
North    Dakota. 

Utah  Constr.  Co.,  1  Montgomery 
St..    San    Francisco. 

Tomlinson  -  Arkwright  Constr.  Co., 
Great  Falls,   Mont. 

The  Bartlett  Hayward  Co.,  Balti- 
more,   Md. 

Treadwell  Constr.   Co.,   Midland,   Pa. 

Virginia  Bridge  &  Iron  Co.,  Roa- 
noke,   Va. 

Woods  Bros.  Constr.  Co..  132  S. 
13th    St.,    Lincoln.    Neb. 

W.  A.  Bechtel  Co.,  155  Sansonie  St.. 
San   Francisco. 

W.  S.  Hardwick  Constr.  Co..  Mem- 
phis.   Tenn. 

Worden-Alleri  Co.,  P.  O.  Box  2057, 
Milwaukee,    Wis. 

Westinghouse  Elec.  &  Mfg.  Co..  E. 
Pittsburgh,    Pa. 

Addison  Miller  Inc.,  1111  Builders 
Exchange   Bldg.,    St.    Paul,   Minn. 

Condon.  Cunningham  Cole  Co.,  705 
Locust  Street,  Carter  Lake,  Omaha, 
Neb. 

Fidelity  &  Deposit  Co.,  Baltimore, 
Md. 

Frazier-Davis  Constr.  Co..  1319 
Macklind    Ave..    St.    Louis,    Mo. 

G.  L.  Carlton,  Ambassador  Bldg., 
St.    Louis,    Mo. 

Guy  F.  Atkinson,  Russ  Bldg,,  San 
Francisco, 

J.  F.  Shea  Co.,  Henry  Bldg.,  Port- 
land. 

Mt.  Vernon  Bridge  Co.,  Mt.  Vernon, 
Ohio. 

Mark  C.  Walker  &  Son,  1st  Nafl. 
Bank    Bldg..    Omaha,    Neb. 

Morrison-Knudsen  Co..  Old  National 
Bank   Bldg.,    Spokane,    Wash. 

Missouri  Valley  Bridge  &  Iron  Co.. 
Leavenworth.     Kanses. 

Minneapolis  Builders  Exchange, 
609   2nd  Ave.,   Minneapolis,   Minn. 

McCarthy  Improvement  Co.,  601 
Kahl    Bldg..    Davenport.    Iowa. 


Morrison  &  Daugherty,  514  Globe 
Bldg.,    St.    Paul,    Minn. 

Merritt,  Chapman  &  Whitney,  Du- 
luth.    Minn. 

McClintic  -  Marshall  Corp.,  Bethle- 
hem,   Pa. 

Northern  States  Contracting  Co., 
St.   Paul,   Minn. 

Spencer.  White  &  Prentis,  Inc.. 
Trempealeau,    Wis. 

S.  S.  Magoffin  Co.,  Inc.,  Adrian, 
Oregon. 

S.  J.  Groves  &  Sons  Co.,  510  Wes- 
ley  Temple   Bldg.,    Minneapolis,    Minn. 

S'ix   Companies,    Boulder   City,    Nev. 

Surety  Association  of  Northern 
California,  333  Pine  St..  San  Fran- 
cisco. 

Stevens  Bros..  610  Endicott  Bldg., 
St.    Paul,    Minn. 

Silas  Mason  Co.  &  Walsh  Constr, 
Co.,   Fort  Peck,  Mont. 


31  —  PIPE  LINES  &  WELLS 

BIDS    WANTED. 

SAN  FRANCISCO.— Until  April  4, 
3  P.  M.,  bids  will  be  received  by  the 
Public  Utilities  Commission,  City  Hall 
under  S.  F.  W.  D.  Spec.  No.  75,  for 
reloci.tion  of  the  pipe  line  at  Ocean 
View  Gulch. 

The  work  to  be  performed  covers 
the  removal  of  1.266  l.f.  of  36-in.  di- 
ameter steel  pipe  from  the  Newark- 
San  Lorenzo  pipe  line,  located  in  Ala- 
meda County,  transportation  of  said 
pipe  to  San  Francisco,  the  repair  to 
the  coating,  lining  and  wrapping  to 
the  said  pipe,  and  the  installation  of 
approximately  1,218  l.f.  of  said  pipe 
in  S<»n  Francisco. 

The   work   involves: 

(1)  removal  and  delivery  of  36-in.  pipe 
from  Newark  -  San  Lorenzo  pipe 
line    to    San    Francisco,    1,266    l.f.; 

(2)  repairing  holes  in  36-in.  diameter 
pipe.  3  holes; 

(3)  fabrication  of  bends  from  36-inch 
diameter  steel  pipe,  16  round£.bout 
seams; 

(4)  fabrication  of  36-  and  30-in.  re- 
ducers   with    nipples.    2   reducers; 

(5)  excavation  of  bell  holes  and  back- 
fill,   1218  l.f.   of  trench: 

(6)  installation  of  36-in.  diameter  steel 
pipe,    1218  l.f.   of  pipe; 

(7)  installation   of  fittings,    500  lbs.: 
(S)   connections  by  San  Francisco  Wa- 
ter Dept.,  lump  sum. 

N.  A.  Eckart.  general  manager  j-nd 
chief  engineer. 

Plane  and  specifications  obtainable 
nt  Room  605.  San  Fr;.ncisco  Water 
Department  Bldg.,  425  Mason  Street, 
upon   deposit   of  $10.00.  • 


BIDS   WANTED. 

SUNNYVALE.  Santa  Clara  Co.,  Cal. 
—Until  April  10,  11  A.  M..  bids  will 
be  received  by  the  Public  Works  Of- 
ficer. 12th  Naval  District.  100  Harri- 
son .St..  .San  Francisco,  under  Spec. 
No.  7906,  for  repairs  to  Wells  "A"  and 
"B"  at  the  Sunnyvale  Naval  Air  Sta- 
tion.   Mount.iin   View. 

The  work  includes  removal  of  one 
motor-driven  deep  well  pump.  8-inch 
water  column,  suction  pipe  and  strain- 
er at  Well  "A":  repairs  to  Well  "B" 
casing  hyswedging;  b.-.iling  out  of  sand 
at  bottom  of  wells;  development  of 
Well  "B";  obtaining  samples  of  wa- 
ter at  various  water-bearing  strata.' 
for  making  tests;  plugging  of  well 
casings  at  undesirable  strata:  :.nd  the 
restoration  of  motor-driven  deep  well 
pumps.  S-in.  water  columns,  suction 
pipes  and  strainers,  complete,  ready 
for  operation   of  wells. 

The  wells  are  1.000  feet  gravel  en- 
velope type  composed  of  two-ply  "Cal- 
ifornia"   casings. 

Specifications  obtainable  from  the 
Bureau  of  Yards  &  Docks,  Navy  De- 
partment, Washington,  D.  C.  or  from 
the  Public  Works  Ofi^cer,  12th  Naval 
District.  100  Harrison  St..  San  Fran- 
cisco, upon  deposit  of  $5. 
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CONTRACTS    AWARDED    . 

l.dS  AMilOI.IOS  Miiil  Kirn  Counllc.s, 
('III.  l.iitiK  'l'iiiiiM|n>ilall(in  <;o.,  5D0I 
Hiinli.  K«  Ave.  I.iix  AiiK'U-fl.  iiiid  Mac- 
ro -  UobcrlHoii,  I, Id..  XIU  l'aiHm..iiiil 
Blvd..  Cli'iirwiilcr.  lilddliiK  Jnlnlly. 
werp  iiwiiidfd  the  <iiiiiiiirl  li.v  III  ■ 
(IpiHTiil  IMpr  I'liip  Ciiri).,  ins  W.  2n<l 
St..  I.iiH  AnK''l<"''.  for  <l<-"rlnK.  Iii'iiili- 
Ing,  InyliiK  i.nd  liiicknilliiK  fur  the  iiin- 
ulrui-tloii  (if  II  lO-liifli  Bi'iimli'KH  clri- 
trlciill.v-wcldid  hIccI  plpo  line.  S8  inll<>« 
In  lonKtli.  hclwi'en  I.rhec  In  Kith 
County  nnd  Torrnnrc.  In  J.»n  AiikcIom 
County 

II.  C.  I'rli-c.  Inc..  Hiirllisvllle.  oklii.. 
vrnx  iiwardfd  the  cimtii.ct  for  welding. 

IIiiuIImk  and  strlnKlnK  of  the  lilpe 
will  he  done  hy  the  owner.  Work  will 
vliirt  a.x  siioii  .•!«  the  |ilpe  l.s  dellveicd. 
I.r.iliahly   l.y    April    1(. 


PLANNED. 

NIMOS.  Alameda  Co.,  Cal.— Water 
district  plans  ciinstriution  of  supply 
pipe  llii.'  fn.iii  nld  Si. ring  Valley  main 
nn  the  N'llcs-Centervlllu  roi.d  to  reser- 
voir near  Nlles.  Project  will  re'nilrc 
2000  feel  of  21-inch  pipe. 


CONTRACT   AWARDED. 

KAl.l.nN.  .Vivada  -I.ayne  &  Howler 
rump  Co.,  nnn  Saiil.a  h'e  Ave..  Los  An- 
Keles.  al  $3,7.'iS.0S  nwi.rded  contract 
for  furnishlnR  and  installing  a  deep 
well  tnrblne  pump  In  the  Rice  J!«ncli 
well  nl   Kallon 

CONTEMPLATED. 

'rfltHiCK.  Stanislaus  Co..  Calif.— 
City  KuKinier  II.  C.  Hall  has  com- 
pleted plans  .'.nd  .specincatlon.s  for 
construction  of  a  pipe  line  in  a  por- 
tion of  the  open  drain  southwest  of 
Turlock.     Estimated  cost.   $5,000. 

.\ppllcation  will  be  made  for  SERA 
labor. 

AWARD     RECOMMENDED. 

SA.\T.\  <'I.AI!.\  Ccr.XTV.  Calif.— 
Campbell  &  HudloiiK  .Machine  Works. 
1849  Monterey  Hoad.  San  Jose,  at 
$6,530.8fi  submitted  low  bid  and  rec- 
ommended for  award  of  contract  by 
the  Santa  Clara  Valley  W.-.ter  Con- 
servation District,  Rm.  62.  Crant  HldR. 
San  Jose,  for  the  consti-uclin!i  of  two 
pumping  plants.  Lester  and  Doetch 
replacements.  Work  includes  furnish- 
ing i.nd  installins*three  deep  well  type 
pumps,  including  motors  and  wiring, 
construction  of  steel  supporting  tow- 
ers and  metal  pump  houses.  PW.\ 
Project  No.  6051. 

Complete  bids  follow: 

Campbell  &  riudlong  Machine  Works 
San  Jose,  $6. 530.81!. 

Adrian  Mfg.  Co.,  San  Jose.  $G.530.S:i. 

John  Bean  Mfg.  Co.,  San  Jose,  $«.- 
061. fi9:   alt..   $7,871.33. 

Pomon:,  Pump  Co.,  San  Jose.  $6.- 
061.69. 

Layne  &  Bowler  Pump  Co.,  San  Jii^o 
$6,961.69;  alt..   $7,880.11. 

Kimball-Krogh  Pump  Co.,  San  Jose 
$6,691.69. 

Byron  Jackson  Pump  Service.  San 
Jose.    $6,961.69:    alt..    $7,175.60. 


32 — SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 


BIDS    WANTED. 

SAN  FRANCISCO.— Cntil  .\piil  :',. 
1:30  P.  M..  informal  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works.  S.  J.  Hester,  Chief  Deputy  Di- 
rector. Room  251,  City  Hall,  under 
Spec.  No.  18.853.  for  reconstruction  if 
a  sewer  on  Cortes  Ave.  between  Ma- 
(rellan  Ave.  and  Taravt.l  St.  Cost  of 
the  work  is  estimated  at  approximate- 
ly $900. 

(1)  1   manhole  to  be  reconstructed: 

(2)  250    l.f.    vitrified    clay    pipe    sewer 
In   place.  • 


oulfall  wewer  projort,  which  I*  now 
awnlllnn  apiimviil  by  PWA.  Kiitl- 
maled   <osl    flin.OflO. 

ENGINEERS   RETAINED 

EL    CENTUd.     In rl.il     in      C;,l 

coMfiiillliiK  e  n  K  I  n  I- e  r  H  to  Phil  W. 
K.i.lilg  \.  KoeblK.  iiiKlneerH.  821  llo- 
waii  IKIk..  I.oh  AngeleH.  have  been  re- 
tained by  the  El  Ci-ntro  city  council  an 
KnlKhtH,  city  engineer.  In  connection 
with  the  conHtructlon  of  the  new  oul- 
fi.ll  sewer. 

BIDS    OPENED. 

SIOATTI.I';,  Wash.— gueen  City  Con- 
Htructlon Co.,  603  SIh  S..  Seattle,  at 
$232,036  bidding  on  <2-  and  IS-ln.  coii- 
ciele  pipe,  vertical  cast,  submitted  the 
low  bid  til  Seattle  City  Council  March 
21  for  construction  of  the  I.aurelhurst 
Trunk  Sewer. 

Complete   bids  follow: 
Queen  City  Const.  Co.,  .SeMlle..$232.n36 
ThiLS.    Scaizo,    Seattle,    vertical 

••ast    235,977 

Aicorace    &    Coliiccio,    Seattle, 

ninnolithic     260,661 

liiiv.rsity  Plbg.  &  Hts-  Co.. 
12-in.  vertical  cast.  +2-ln. 
iiiiiiiolilhic   tunnel    &    48-in. 

vertical    Ci.st    268.211 

1..  Homani)  Engr.  Co.,  centri- 
fugal  cast    268,981 

Tciifel  &  Carlson,  Seattle,  ver- 
tical   cast 269,688 

I..  Coluccio.  Seattle,  centrifugal 

ct.st    269.87S 

Bids  held  under  advisement. 


PROJECT    APPROVER 

PIEDMONT.  Alameda  Co.,  Cal.— 
SERA  has  approved  appropriation  of 
$1854  for  oonsfn.rtion  of  660  feet  of 
24-in.  corrugated  iron  storm  sewer 
from  F'arkway  and  Drecena  to  Artuna 
Street,  Piedmont.  Work  will  include 
trenching,  laying  pipe,  and  backfilling 
The  project  will  be  supervised  by  C. 
TI.  Almy  and  will  employ  one  time- 
keeper and   9    laborers.  1 


PROJECT    APPROVED 

OAKLAND.  Alameda  Co..  Cal.  — 
SERA  has  approved  appropriation  of 
$729  to  provide  iiersonnel  to  assist 
in  the  tabulation  and  map  work  of  a 
sewer  and  drainage  structure  survey. 
The  field  work  in  connection  there- 
with lias  been  completed  by  regular 
City  personnel.  R.  R.  Ribal  will  su- 
pervise the  project  which  will  employ 
three  draftsmen 
CONTRACT    AWARDED 

SAN  FRANCISCO— W.  C.  Akard. 
225  Cervantes  Blvd..  San  Francisco, 
at  $7466.20  awarded  contract  by  the 
Department  of  Public  Works.  City 
Hall,  for  the  construction  of  the  Mer- 
ced   District    Sanitary    Relief    Sewer. 


33—  WATER  WORKS 


PROJECT    APPROVED 

K'Ai.'RAMBNTO.  Sacramento  Co., 
Cal.— SERA  has  approved  appropria- 
tion of  $15.07.j  for  the  installation  of 
m  w  water  mains  in  Sacramento.  R. 
!■:.  Middelstaedt  will  supervise  the 
].r;.jccl    which   will  einplny  50  laborers. 

CONTRACT  AWARDED, 

SAN  FRANCISCO.— Robert  B.  Mc- 
.\air  and  H.  Gould,  3745  Rhoda  Ave., 
i:'akland.  .-.t  $38,584.80  awarded  con- 
tract by  the  Publh'  Utilities  Commis- 
sion, City  Hall,  under  Spec.  No.  W.  D. 
.'.7,  for  laying  12-  and  16-inch  cast 
iron  feeder  mains  in  the  easterly  sec- 
tion  of   San   Franci.sco. 


ENGINEER    APPOINTED 

SAN  MATEO,  Cal —City  Council  has 
retained  Harry  N.  Jenks.  Berkeley, 
as    consulting    engineer    on    the    city's 


CONTRACT  AWARDED. 

SAN  FRANCISCO.  —  W.  J.  Tobin. 
3701  Balfour  Ave..  Oakland,  at  $»9.- 
530.35  awarded  contract  by  tiie  Public 
Utilities  Commission.  City  Hall,  ander 
Spec.  No.  W.  D.  56.  for  laying  12-  and 
16-inch  cast  Iron  leeder  mt.in.-!  in  'he 
.southwest   section  of  San  Francisco. 


CONTRACT  AWARDED. 

SA.N  FllA.N<'IHi'n  l.owrl*  PiivInc 
Co..  Inc.,  I.'itu  l.'.ih  .St  .  nl  (10,«il0.70 
.'.wardi'd   contract    by    the   Public   I'tll- 

III ointnl»lnn,     Cliy     Mall,     iin.l< - 

SpiM-.  s<..  W.  II.  76,  for  liiylng  il-  .n.  1 
N-ln>b  eiiiai  Iron  niiilnii  In  th-  nri.i 
from  Znih  Ave.  lo  4llth  Ave.,  nnd  from 
Fulton   SI,    lo  Kl  Camlni. 


CONTRACT  AWARDED. 

SA.N  !■  lt.\.N'|SCO.  -.•arlilc  HiHlCK 
CollHl,  Co..  70H  I'all  I'.blK..  at  IZC.TOl.Sd 
awarilid  conlracl  by  the  Public  Ulii- 
llies  CommlKKon.  city  Halt,  under 
.>-'pei-.  No.  W.  I>.  77,  for  laying  6-  md 
8-Inch  cast  Iron  malnii  In  the  arcu 
from  Funfllon  Ave.  to  D5lh  Av«.  and 
from  Quinlara   St.   to  Wawonn   SI. 


BIDS  WANTED, 

EL  ,M<NTE,  Los  AngeleH  Co.,  Cal. 
—Until  .\pril  .-..  bills  will  be  received 
by  the  Supervisor  of  PurchaseH,  .Sub- 
xlstence  Homesteads  Division.  Interior 
Department.  Washington.  D,  C,  for 
furnishing:  32.850  l.f.  I -In.  galv.  steel 
lilpe:  920  l.f.  %-ln.  do;  2.181  galv.  mal- 
leable lees;  144  galv.  bushings;  444  do; 
204  galv.'' unions  88  do;  400  galv.  steel 
nippie.s-  2,181  cast  Iron  plugs.  :.nd  285 
cocks,    for   El  Monte. 

Specifications  oblalni.lile  from  abov» 
office. 


BIDS    WANTED 

l!(i.\Ni:VlLLE  DAM,  Oregon.— Until 
.\piil  .">,  10  A.  .M..  bids  will  be  recelv- 
id  by  the  V.  S.  Engineer  Office.  306 
Customhouse.  Portland.  M:.jor  C.  F. 
Williams,  Di.strict  Engineer,  under 
Bid  No.  698-35-535.  for  the  excava- 
tion and  backfill  of.  electric  cable 
trenches;  the  excavation  and  backfill 
for.  :.nd  the  construction  of  reinforc- 
ed concrete  walks,  curbs,  gutters,  man- 
holes, catchbasins,  transformer  vaults, 
handhole  boxes  and  plain  concrete 
b!.ses  for  lamp  standards:  a  storm 
drainage  pipe  system  and  a  complete 
lawn  sprinkling  s.\'stem  at  or  near  the 
Permanent  Quarters  Arej.  at  Bonne- 
ville  Dam.    Oregon. 

Bids  will  be  taken  as  follows: 
(  1)  3800  c.y.   excavation.   Class  1;  . 
(  2)   200  c.y.  do.  Class  2: 
(  3)   1100  l.f.  house  walks.  3'i  ft.  wide: 
(  4)   180   each    stepping   stones.    2-ft.    x 

2-ft.    6-in.    (.part; 
(  5)  990    sq.    ft.    concrete    walks.    lO'i- 

ft.  wide; 
(  6)  1344  sq.  ft.  do,   14-ft.  wide: 
(   7)  9280    l.f.    combination    curbs    and 

gutters,  type  A; 
(  8)  620  l.f.  Island  curbs,  type  B; 
(  9)  510  l.f.  gutters,   type  C; 

(10)  18    each    street    catchbasins,    type 

D; 

(11)  3  each  catchbasins,  type  E; 

(12)  3  each  mi.nholes,  6-ft.  deep: 

(13)  2  each,   manholes,   16-ft.  deep: 

(14)  2  each  transformer  vaults,  A  and 

C; 

(15)  2  each  do,  B  and  D: 

(16)  3    each    precast    cone,    fuse    hand- 

hole   boxes; 

(17)  4  each  precast  concrete  telephone 

handhole  boxes; 
(IS)  IS  each  lamp  standt.rd  bases  typo 
A; 

(19)  14  each  do.   type  B; 

(20)  40  l.f.  4-in.  drainage  pipe  in  place 

(21)  850  l.f.  8-ln.  do; 

(22)  440  l.f.  10-ln.         do; 

(23)  230  l.f.  18-in.         do; 

(24)  1050  l.f.  24-in.        do; 

(25)  50  l.f.  30-in.  do; 

(26)  65  c.y.  sand  and  gravel  for  trench 

and  dry  well  bi.ckfill  in  place; 

(27)  1.300   l.f.    4-in.    cast   Iron   sprinkler 

system  pipe  mains  in  place; 

(28)  1400  l.f.  6-in.  do; 

(29)  300  l.f.  8-ln.  do; 

(30)  800  l.f.    8-ln.    cast   iron   temporaiy 

supply  line  pipe  mains  In  place; 

(31)  800  l.f.   3-in.    GI  sprinkler  system 

pipe  mains  in  place; 

(32)  975  l.f.   2's-ln.  do: 

(33)  r..iO  If.   2-in  do:' 
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(3<)   300  l.f.  IH-ln.  do; 

(35)  125   l.f.    H4-ln.  do: 

(36)  80  l.f.    1-in.  do; 

(37)  850    If.    2H-in.    Ol    sprinkler    svb- 

tern    pipe   branches    in   plj^ce; 

(38)  2250  l.f.   2-in.  do; 

(39)  2050  l.f.    ni-in.  do; 

(40)  3050  If.    Iki-in.  do: 

(41)  6050    If.    1-in.  do: 
(4!)   1200    l.f.    %-in.  do; 

(43)  2  each  8-in.  cutoff  valve  at  point? 

A  and  D  in  place; 

(44)  1  each   6-in.   cutoff  valve  at   point 

C     In     place     (including    connec- 
tions to  domestic  system): 

(45)  1   each  6-in.   cutoff  vr.lve  at   poini 

D  In  place; 

(46)  11   units  2hi-'n.   control  valve  and 

V4-ln.   drain   valves; 

(47)  12  units  2-in.  do; 

(48)  5  units  l',i-in.  do; 

(49)  5    units    l^i-in.  do; 

(50)  1  unit  1-in.  do; 

(51)  81   each   large  circle  heads  50-ft.- 

60-ft.   spread  pop-up   tn)e; 

(52)  31   each   li.rge  circle  heads  SO-ft.- 

90-ft.   spread   pop-up   type: 

(53)  422    If.    lawn    heads,    3n-ft.-3,-)-ft. 

spread,   pop-up  type; 

(54)  16  each  snap  valves; 

(55)  8   each   portable   rotating  .-.rm 

sprlnl<Iers   15-ft.    spread: 
Information   obtainable  at   the   U.   S. 
Engineer     Office.     341     Pittock     Block, 
Portland,   Ore. 


BIDS    WANTED 

SAN  FRANCISCO.— Until  April  10, 
2:30  P.  M.,  bids  will  he  received  by 
the  Department  of  Public  Works,  Wm. 
H.  Worden,  Director,  Room  251.  City 
Hall,  under  Spec.  No.  18.841  for  in- 
etalling  Section  A  of  the  Marino  Dis- 
trict Extension.  Auxiliary  Water  Sup- 
ply System  for  Fire  Protection. 
The  work  involves: 

Cast  Iron   Pipe  and  Special 

Castings   In    Place 

(  1)  4«    l.f.     18-ln.    Class    E    hell    and 

spigot,   lugged: 
(  2)  878    l.f.    14-in.    Class    F    bell    and 

spigot,  plain. 
(  3)  60    l.f.     14-in.    Class    F    bell    and 

spigot,   lugged; 
(  4)   173    If.    14-in.    Class    E    bell    and 

spigot,  plain. 
(  5)   36    l.f.     14-ih.    CliB,s    E    bell    and 

spigot,   lugged; 
(  t)    5552    If.    12-in.    Class    H    bell    and 

spigot,  plain- 
(  7)   312    If.    12-in.    Class    H    bell    and 

spigot,   lugged; 
(  8)   7755    If.    12-in.    Class    G    bell    and 

spigot,   plain- 
(  9)  336    If.     12-in.    Class    C;    bell    and 

spigot.   lugged; 
(1«)  3009    l.f.    12-ln.    Class    F    bell    and 

spigot,  plain - 
(ID  348    l.f.    12-in.    Class    F    bell    f.nd 
spigot,    lugged; 

(12)  175    l.f.    8-ln.    Class    H    bell    and 

spigot,   lugged; 

(13)  301     l.f.     8-ln.     Class    0    bell    and 

spigot,    lugged: 

(14)  150    l.f.    8-inrh    Class    F    bell    and 

spigot,    lugged: 
(16)   30    l.f.    8-inch    Clans    E    bell    and 
spigot,    lugged; 

(16)  34     10-ln.     gate     valves,     recondi- 

tioned (not  in  plj.ce) : 

(17)  1    16-ln.    gate  valve,    in   place: 

(15)  3  12-ln.  gate  valves.   In  place; 
(191   40   10-ln.    gate   valves.    In   place; 

(20)  40   S-ln.   gate   valves,   in   pltce: 

(21)  40  standard  hp.  hydrants,  in  place 
Note:    Items   1    to   21.   Inclusive.  Cast 

Iron  Pipe.  Valves.  Hydrants  and  Spe- 
cial Ci^stlngs.  will  be  furnished  bv  the 
city. 

(22)  97.027    lbs.     pig     lead,     furnished 
and  delivered; 

(23)  7353    lbs.    cast    steel    special    cast- 

ings,  furnished   and   delivered: 

(24)  53.228   lbs,   ca.«t   iron    special  cast- 

ings,  furnished  and  delivered; 

(25)  36,948  lbs.  m!.nhole  and  valve  box 

cast     Iron     frames,     covers    and 
dust  pans,  furnished  and  placed; 

(26)  62,479  pounds  wrought  Iron  bolts! 

nuts  and  washers,  furnished  and 
placed; 


(27)  1S33  lbs.   reinf.  steel,  furnished  & 

placed; 

(28)  50  c.y.  Class  B  concrete  In  place; 

(29)  10.050    c.v.    excavation    and   back- 

fill; 

(30)  48,427   sq.    ft.    asphalt-cone,    pave- 

ment  (2x6-in.)  Claas  F  concrete; 

(31)  640    sq.    ft.    concrete    sidewalk    (1 

course) ; 

(32)  25    c.y.    crushed    rock,    furnished 

and    placed: 
(."3)    60    tons    bell    and    spigot    pipe    or 
double  spigot  pipe,   without  lugs, 
in    Classes    C    to    H    inc.    and    in 
nominal    diameters    of    8-    to    IS- 
in.    inclusive; 
(:il)   7    toas    bell    and    spigot    pipe    or 
double   spigot  pipe,   with   bolting 
lugs.    do. 
Note:    Items    22    to    34    inclusive;    all 
materials,  including  pipe,  shall  be  fur- 
nished  by  the  contractor. 

The  work  is  financed  in  part  by  a 
I'WA  grant  and  will  be  subject  to 
PWA  regulations. 

Specifications  obtainable  from  City 
Engineer  John  .1.  Casey.  Rm.  351,  City 
Hall,   upon  deposit  of  $10. 


BONDS   APPROVED. 

CALIENTE.  Nev.— Bill  authorizing 
City  of  Caliente  to  issue  $15,000  in 
bonds  for  water  main  extensions  has 
been  passed  by  the  state  legislature 
and   signed   by    the   governor. 


CONTRACT   AWARDED. 

UKIAH.  Mendocino  Co.,  Cal.— Cali- 
forni;.  Culvert  Co.,  Fifth  and  Parker. 
Berkeley,  at  $1,978  submitted  low  bid 
and  awarded  contract  by  the  Ukiah 
City  Council,  Fred  L.  Bosworth.  City 
Manager,  for  furnishing  2300  ft.  of  10- 
inch   steel   water  pipe. 

Complete    bids    follow; 
California    Corrugated    Culvert 

Co..    Berkeley    $1,978.00 

Richmond    Sanitary   Co..    S.   F.  2,136.01 
nrinnell  Co.  of  the  Pacific.  San 

Francisco     2,147.00 

P.   E.   O'Hair  Co..   S.    F 2.180.63 

Walworth-California  Co..  S.  F.   2.227.09 
Pacific  Pipe  Co..  S.  F 2,520.11 

Alternate    bids    for    furnishing    2400 
ft.    of    10-in.    cast    iron    pipe    were    re- 
ceived as   follows: 
(T.  S.  Pipe  &  Foundry  Co.,  San 

Francisco     $3,120.00 

Orinnell  Co.  of  the  Pacific,  San 

Francisco   3.398.40 


ELECTION, 

MONTEREY  COUNTY,  Calif.— The 
County  Board  of  Supervisors  has  set 
June  4  as  the  date  for  an  election  on 
the  formation  of  a  public  utility  dis- 
trict within  the  county  primari'lv  for 
the  investigation  of  a  publicly  owned 
water  system.  Five  trustees  for  the 
district  will  be  elected  at  the  same 
time. 


BIDS   WANTED 

SAN  FRANCISCO— Until  April  5,  3 
P.  M.,  bids  will  he  received  by  T.  A. 
Brooks,  Purchaser  of  Supplies',  Room 
270  City  Hall,  under  Bid  No.  1349.  for 
furnishing  100  low  pressure  fire  hy- 
drants. 

Specifications  olitainable  from  above 
ofTlce. 


CONTRACT   AWARDED. 

SAN  DIEGO.  Cal.— M.  H.  Golden.  404 
California  Bank  Bldg..  San  Diego,  at 
$6,200  awarded  contract  bv  the  Pub- 
lic Works  Officer,  llth  Naval  District. 
San  Diego,  under  Spec.  No.  7878.  for 
the  replacement  of  salt  water  flush- 
ing system  at  the  Naval  Operating 
Ha.sr.    (Destroyer   Base)    San    Diego. 


BIDS  WANTED 

PACIFIC  GROVE.  Mointerev  Co.. 
Cal.— Until  April  4,  7:30  P.  M.,  bids 
will  be  received  by  the  Pacific  Grove 
City  Council,  Elgin  C.  Hurlbert,  City 
Clerk,  for  furnishing  water  filters  and 
boiler. 


Specifications 
City  Cleik. 


able     from     the 


BIDS   OPENED 

SAN  CARLOS,  Arizona— Bids  for 
furnishing  and  installing  electric  mo- 
tor driven  deep  well  turbine  pump 
and  pump  house  on  San  Carlos  Indian 
Reservation,  under  Bid  No.  1045,  were 
opened  by  the  U.  S.  Indian  Irrigation 
Service.  751  So.  Figueroa  St.,  March 
18.     The  bids  were: 

Kimball-Krogh   Pump   Co..    $998.25. 

Layne    &    Bowler   Corp.,    $1081.50. 

Pomona    Pump   Co.,    $1112.04. 

Peerless  Pump  Co.,  $1125.40. 

Fairbanks-Morse    Co.,    $1131. 


PROJECT    APPROVED 

SAN  MIGUEL,  San  Luis  Obispo 
Co.,  Cal. — SERA  has  approved  appro- 
priation of  $3418  for  the  construction 
of  a  water  system  in  San  Miguel. 
Project  will  be  supervised  by  H.  T. 
Johnson   and  will  employ  17  laborers. 

34—  PARKS  &  PLAY- 
GROUNDS 

CONTEMPLATED. 

WASHOE  COUNTY.  Nev.  —  County 
Commis.sioners  considering  plans  to 
construct  public  golf  course  at  Reno 
using  SERA  labor.  Estimated  cost 
$100,000.  of  which  $25,000  would  be  tor 
purchase  of  materials.  34 


PROJECT   APPROVED 

OAKLAND.  Cal. — SERA  has  approv- 
ed appropriation  of  $13,031  for  con- 
struction of  cascade  and  pool  at  Lin- 
da Vista  Park,  and  paths  and  walks 
in  Lakeside  Park.  Oakland.  Project 
will  be  supervised  by  Lee  S.  Kerfoot 
of  the  Park  Department,  and  will  em- 
ploy  one   timekeeper  and   42   laborers. 


PROJECT    APPROVED 

OAKLAND,  Cal.— SERA  has  approv- 
ed appropriation  of  $8,254  for  the  re- 
moval of  concrete  and  wrought  iron 
fence  and  reconstruction  at  set  back 
location;  removal  of  pumphouse  and 
filling  reservoir,  removing  trees  and 
shrubs,  constructing  concrete  reservoir 
and  pumphouse,  on  Moss  Ave.,  Moss- 
wood  Park,  Oakland.  Chas.  Reed  will 
supervise  the  project  which  will  em- 
ploy' one   timekeeper  and  32   laborers. 

PROJECT   APPROVED 

SANTA  MONICA,  Los  Angeles  Co., 
Cal. — .SERA  has  approved  appropria- 
tion of  $13,366  for  landscaping  Santa 
Monica  Palisades.  Work  will  Include 
excavating  for  pipe  line,  trees  and 
.-'hrubs,  etc.  H.  B.  Carter  will  super- 
vise the  project  which  will  employ  one 
timekeeper  and   50   laborers.  1 


BID    OPENING     DATE     POSTPONED 

STOCKTON,  San  Joaquin  Co.,  Cal. 
— .S^tockton  Port  Commission  has  post- 
poned the  date  of  opening  bids  for 
furnishing  and  installing  under- 
ground piping,  valves,  fire  hydrants 
and  sprinklers  for  a  sprinkler  system 
to  sprinkle  195.000  sq.  ft.  in  area. 
Ewtimated   cost.    $27,500. 

Bids  were  scheduled  to  be  opened 
.March   26.    4   P.    M. 

A  new  date  will  be  set  shortly. 


PROJECT  APPROVED. 

PALO  ALTO.  Santa  Clara  Co..  Cal. 
— SERA  has  approved  a  suppleinental 
appropriation  of  $5,195  for  City  Park 
Improvement  in  parks  partially  de- 
veloped within  the  City  of  Palo  Alto. 
Work  includes  resurfacing  of  two  ten- 
nis courts  in  El  Camino  Park  and 
two  tennis  courts  in  Peers  Park;  com- 
pletion of  two  tennis  courts  in  Hamp- 
ton Park,  grading  and  planting  trees 
and  shrubs  on  streets  and  various 
parks,    tree  surgery  work.   etc. 

J.  F.  Byxbee  w-ill  supervise  the  proj- 
ect which  will  employ  30  laborers. 


PACIFIC    CONSTRUCTOR 
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CAMARILLO  —  PIPE  AND  FITTINGS  —  (STATE) 


(•AM.MUI.l.d.  \rnlui:.  <-i..  I':.llf 
KIiIh  f.T  fi.inlshlliK  ■•iidl  Iron  |,l|>.'  iiikI 
nttlnnn  for  di-llviMV  111  llii-  (•iiiiiHrlMci 
'  Sliitp  lloHplliil.  ni'iir  ('i.innrllln,  wore 
opciifil  liy  lh<'  Slalo  riircliiiHltiK  AK<'nt 
HmTiiiiK'nlo,    Miinli   L'll. 

HIcM  wrri-  liiki'ii  iiH  folliiWM: 
<   1)  2.900    l.f.    <M.     plpp.    riHHM    ISO; 
(  3)  4r>0  l.r.   (i-ln.   ri.Hl   Iron   plpo.  ('laflB 

ir.O;    • 
(  3)  b  lO-ln.  4S-dPic.   pIIh; 
(  4)  2   10-ln.   22Mi-dPB.    din; 
(  6)    I   10x10x8x8  croMi: 
(  C)  1   10x6  reducers: 
(  7)  3  6-in..  4G-doK.   din; 
(  8»   1  6-ln.  tcc; 
(  !li   2  6x4  toes: 


1 1  in    I   r.   In     ,,liji: 

(III     I     IW:     lM|,p...l     pIlJK, 

(12)    I  1x2   liipncd   pltiK. 

(irtl    I  4x2'i    tiipprd    pliiK: 

(111    I  n-ln.  Kli-i'Vf  lliiiiKC  and  nplKot: 

(Ifii    1  filM.   Kiile   Viilvp; 

(ICl   2  f.xll   KHMk.'l«: 

(17)  8  •■Vx.l   IioIIh; 

(18)  12.-.  Ihs.   iinolird  hi-nip. 
The  lilddiTH  were: 

(A)  Alhiinibrn  Koiindry.  Ltd. 

(M)   Amerlcnn  ("LMt  Iron  Pipe  Co. 

(C)  rontriil   Foundry  Co. 

(D)  UlllltloH  Supply  Co. 

(K)   It.   S.   Plpo  &   Foundry  Co. 
(F)    fJrlnnpll    Company. 
'I'lio  bld.s  wore: 


(A) 
Stock 


(   1)    

(  2) 

(  3) 

<  4) 

(  5) 20.03 


9.B0 


( 

(  7).. 
I  (  8).. 
I    (  9).. 

(10).. 
'  (ID.. 
I    (12).. 

(13).. 

(14) 


io.no 

4.9S 
9.00 
8.33 
.80 
1.B5 
1.35 
l.M 
3.1,T 

(15) 23.40 

(16) 25 

(17) 07 

(18) 20.00 


(Ml 
Mill 

$1.43 
.71 
9.50 
9.50 

20.30 
9.G0 
4.98 
9.00 
8.33 
.80 
1.55 
1.35 
l.BO 
4.05 


(CI 

Mill 

$1.21 

.66 

9.50 

9.50 

20.00 

10.10 

4. 98 

9.00 

8.33 

.80 

1.55 

1.35 

1.60 

4. OS 

27  60 

.28 

.07 


ll» 


(K) 

Mill 

$1.40 

.70 


(K) 

Stock 

$1.53 

.76 

9.50 

9.50 

20.03 

8.60 

4.98 

9.00 

8.33 

.80 

1.56 

1.35 

1.60 

4.00 

23.40 

.18 

.07 

.12 


(F) 
Mill 
$1.43 


(Fi 
Stock 

$1.57 
.77 
9.50 
9..50 

17..-..-, 
9.00 
4.98 
7.65 
6.75 
.80 
1.55 
1.35 
1.60 
4.95 

21.45 


PROJECT  APPROVED. 

RAKIOaSPlKLD.  Kern  Co..  Cal.— S 
E  It  .\  has  approved  appropriation  of 
$2,6117  for  improvements  to  Kastside 
Park.  Hakersfield.  Work  includes  con- 
struction of  m.i-sonry  Ri.les  at  tlie 
Grace  Street  and  Jefferson  Street  en- 
trances to  the  park;  construction  of 
masonry  open  air  stage  and  installa- 
tion of  KriiVel  pathways,  etc.  J.  Hol- 
felder  will  supervise  the  project  which 
will  employ  one  foreman  and  20  la- 
borers. 
PROJECT   APPROVED. 

FAII!  OAKS.  Sacramento  Co..  v'^al. 
— PER.'  has  approved  appropriation  of 
$5,114  for  improvements  at  Si.n  Juan 
School.  Fair  Oaks.  Work  will  include 
grading  school  grounds,  constructing 
one  tenni.s  court,  etc.  W.  I.,.  Johns 
of  the  San  Juan  Union  High  School 
will  supervise  the  project  which  will 
employ   S'l   laborers. 


29— STREETS   AND    HIGH- 
WAYS 

CONTRACT    AWARDED 

VENTURA  COUNTY,  Cal. —  A.  S. 
Vinnel  Co.,  969  Amalia  Ave..  Los  An- 
lieles.  at  $27,729.75  awarded  contract 
l.y  the  State  Highway  Commission. 
Sacramento,  for  1.7  miles  grading. 
treating  roadbed  with  fuel  oil.  and 
applying  seal  coat  in  Ventura  County 
between  Camarillo  State  Hospital 
buildings  and   Lewis  Road. 


35— 


TUNNELS 


BIDS    WANTED 

OC;i>KN.  Utah.— Until  April  18.  in  A. 
M.,  bids  will  be  received  by  the  Bu- 
reau of  Reclamation,  Ogdcn,  under 
Spec.  No.  618,  for  construction  of  the 
Cgden-Hrigham  Tunnel  and  the  Ogden 
Canyon  Tunnel,  Ogdpn  River  Project. 
ne^r  Ogden. 

The  work   involves: 
(  1)  3670  c.y.  all  classes  open-cut   e.\- 

eavf.tlon; 
(  2)  26.480    c.y.    excavation    in    tunnels 

and  adits; 
(  3)  300  c.y.   backfill; 
(  4)  5730  c.y.  concrete  in  tunnels; 
(  5)  700  c.f.  gunite  coating  in  tunnels: 
(  6)   150   c.f.    pressure  grouting; 
(  7)  254  c.y.  concrete  in  structures; 
(  S)    placing  25,350  lbs.    reinf.    bars; 
(  9)   furnishing  and   installing  23    M    F 

B  M  permunent  timbering  In  the 

tunnels; 

(10)  furnishing     and     installing     50.000 

lbs.  steel  liner  plates  In  tunnels; 

(11)  installing    6.700     lbs.    gates,     gate 

hoists  and  miscellaneous  metal 
work. 
Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation.  Og- 
den. Utah;  Denver.  Colo.;  or  Wash- 
ington, D.  C.  without  charge  to  pros- 
pective   bidders;    to    others,    $1,50,    not 


CONTRACT   AWARDED 

IiKL  NOKT77  COUNTY.  Cal.— E.  B. 
Bishop.  Orland.  at  $63,822.50  awarded 
contract  by  the  State  Highway  Com- 
mission, Sacramento,  for  8.7  miles 
surfacing  with  crusher  run  base  and 
bituminous  seal  coat  applied  in  Del 
.Norte  County,  between  the  foot  of 
Oregon  Mountain  and  the  Oregon 
St.it.'    Line. 

000. 

PREPARING    PLANS. 

BURLIN'OAME.  San  Mateo  Co..  Cal. 
—City  Engineer  Chas.  M.  Thomas  has 
been  authorized  by  the  City  Council 
to  prepare  plans  ;.nd  specifications  for 
the  resurfacing  of  El  Camlno  Real  be- 
tween Edgehlll  Drive  and  Broadway. 
Work  will  be  financed  by  city's  share 
i>!  gas  t:.x  funds.     Estimated  cost  $17.- 


CONTRACT    AWARDED. 

LINCOl  ■•:  <"OUNTY.  Nov.—  Ccorge 
French.  Jr..  P.  O.  Box  107.  Stockton. 
Calif.,  kt  $1.13,924.05  submitted  low  bid 
and  awarded  contract  by  the  Nevada 
State  Highway  Directors.  S.  C.  Dur- 
kee.  State  Highway  Engineer,  Ci.r- 
son  City.  March  22,  for  construction 
of  a  portion  of  the  State  Highway 
System  in  Lincoln  County  between  .\1- 
anio  and  four  miles  east  of  Crystal 
Springs.  Route  7.  Section  Bl.  a  length 
of  16.21   miles.. 

Dodge  Const..  Inc..  Fi.llon.  Nov.. 
at   $142,817  submitted  second  low  bid. 

Complete  bids  will  be  given  shortly. 


Sheldon  Kids.,  461  Market  ft.,  Han 
Frnncl^.o,  for  4;)ll  nillen  bllumlnou* 
Irrntmcnl  (IIkIiI  xurfaie  nppllrationi 
of  Hortlon  n.  Ih»  Houthwrnt  Apprr.arli 
lo  I.aniirn  Volcnnlc  .National  Park. 
I,iiiiKen  .Vull'innl  Forent.  Tchtma  Co 

The  work  roriulrm  210  loim  llTuld  »•- 
ptialtic   rimd    ninlerlal,   Typ«   SI'.-t. 

l'l«nn  iind  upecllliiillon*  oliialniibli> 
from  above  olMi  •-   uiion  depoxtt  of  $10. 

CONTRACT   AWARDED. 

.SAiV  I)IE<iO  COr.NTV.  Cal— V.  R. 
DennlH  (.'onm.  Co.,  .1911  5th  Ave..  San 
Dlogo,  at  $38,999.25  awarded  contract 
by  the  Stale  Highway  Commlaalon, 
Si.cramento,  for  OS  mile  grading  and 
paving  with  aiiphalt  w.ncret*  In  .San 
Diego  County  between  Emerald  Ave. 
and  east  city  limila  of  K\  Cajnn. 


BIDS   WANTED. 

KEUN  COUNTY.  Calif,  — Until  April 
17.  2  P.  M..  bidd  will  be  r.celved  by 
the  State  Highway  CommlsBlon.  Sac- 
ramento, for  4.5  miles  grading  and 
pl;.clng  bituminous  treated  selected 
surfacing  material.  In  Kern  County 
between  one-half  mile  sou;h  and  four 
mills  east  of  We,stern  Water  Works 
Pumping  Station. 

The  work  Involves: 
(   1)  2.390  M.  gals,   water; 
(  2)  69,000  c,y.  rdwy.  excav..  uncl&ss.; 
(  3)  370  c.y.  structure  excavation; 
(  4)  2,546.000  sta.  yds.  overhaul; 
(  5)  246   stations  finishing  rdwy.; 
(  6)  9.350   c.y.    selected   surfacing   ma- 
terial; 
(  7)  150  tons  liquid  asphalt  SC-2  prime 

coi.t; 
(  8)   420    ton.s    liriuid    asphalt.    ROMC-3 
or  ROMC-4  (road  mix  surfacing) 
(  9)    54,0S0    sq.    yds.    mixing,    shaping, 
and  compacting  roadbed; 

(10)  15   c.y.    Class  A   Port.   cem.   cone. 

(structures); 

(11)  1.000  lbs.  reinf.  steel  (structures); 

(12)  696  l.f.   S-in.   CMP; 

(13)  132   If.    24-in.   CMP; 

(14)  116  l.f.  30-in.  CMP; 

(15)  54  If.   60-in.  CMP. 

(16)  84    each    culvert    markers: 

(17)  1.2   miles   new  property  fence; 
(IS)   10  ej.ch  drive  gates; 

(19)  64    each    monuments   complete    in 

place; 

(20)  79    each    spillway   assemblies; 

(21)  1.9    miles    moving    and    resetting 

property  fences; 

(22)  170    c.y.    removing    asphalt    cone. 

pavement. 
Plans  and  specifications  <>btainable 
from  the  above  office  and  on  lie  at 
the  office  of  the  District  Engii-.e^r  in 
Pan  Francisco.  Los  .-Vngeies.  and  the 
district  in   which  tlie  work  is  situated. 


returnable. 


BIDS  WANTED 

TEHAMA  COUNTY.  Cal.  —  Until 
June  25,  2  P.  M..  bids  will  be  received 
by    the    Bureau    of    Public    Roads.    807 


CONTRACT    AWARDED 

ESMEKALDA  A  X  D  MINERAL 
Counties.  Nevada- -Dodge  Construc- 
tion. Inc.,  Fallon,  at  $97,930.85  sub- 
mitted low  bid  and  awarded  contract 
by  the  Nevada  State  Highway  Di- 
rectors, S.  C.  Durkee.  State  High- 
way Engineer.  Carson  City,  for  the 
construction  of  a  portion  of  the  State 
Highway  System  in  Esmeralda  and 
Mineral  Counties  from  Coaldale  to 
Rhodes.  Route  3.  Section  F  and  Al. 
a  length   of  20.86   miles. 

Peninsula  Paving  Co..  Fallon,  at 
$104,625.93    submitted    second    low    bid. 

CONTRACT    AWARDED 

.NYE  COUNTY,  Nevada— U.  B.  L««. 
1059  Carpentier  St...  San  Leandro, 
Calif.,  at  $26,970.70  submitted  low  bid 
and  awarded  contract  by  the  Nevada 
State  Highway  Directors.  S.  C.  Dur- 
kee. State  Highway  Engineer.  Carson 
City,  for  construction  of  an  asphaltic 
roadmix  surface  in  Nye  County  from 
the  California-Nevada  State  Line  to 
the  junction  with  Route  5.  Death 
Valley  Road.  Route  29.  Section  A,  a 
length   of   16.61   miles. 

Dodge  Construction.  Inc..  Fallon,  at 
$27,596.70   submitted  second   low   bid. 
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SAN  FRANCISCO— WATER  MAIN  EXTENSION— (CITY) 


SAX  KK.\Nt-ISr.\  — Rohflt  B.  Mc- 
Nair  nnd  H.  Could.  3745  Rlioda  Ave., 
Oakland,  at  $Gi>.S15.R2  suhniitted  low 
bid  to  the  Department  of  Public 
Works.  Room  251.  rity  Hall,  under 
Speo.  No.  1S.S17  for  the  installation 
of  Section  "C"  of  the  Potrero  District 
Extension  to  the  AuxiliiU-y  WMer 
Supply  System  for  Fire  Protection. 

Bids  were  taken  as  follows: 
(  1)  493S   l.f.    16-in.    Class    H    bell    and 

spigot,   plain; 
(  2>  1032    l.f.    16-in.    Class    H    bell    a'ld 

spigot,  lugged: 
(  3)  891    l.f.    16-in.    Class    G    bell    and 

spigot,   plain: 
(  4)   16S    l.f.    16-in.    Class    G    beli    and 

spigot,  lugged: 
(  5)  3752    l.f.    12-in.    CU.ss    H    liell    and 

spigot,   plain: 
(  6)   612    l.f.    12-in.    Class    H    bell    and 

spigot,  lugged: 
(  7)   13'15    If.    12-in.    Class    G    hell    and 

spigot,   plain; 
(  8)  300    If.    12-in.    Class    G    bell    and 

spigot,  lugged. 
(  9)  30S   l.f.    8-inch   Class   H.  bell   and 

spigot,  lugged; 

(10)  114  S-inch  Class  G  bell  and  spigot 

lugged; 

(11)  16   14-in   .gale  valves,   in   pU.cc: 

(12)  13  10-in.  do; 

(13)  34   8-in.   do: 

(14)  34  standard  h.p.  hydrants  in  place 
•    Note:    Items    (1)    to    (14)    inclusive, 

cast  iron  pipe,  valves,  hydrants,  and 
special  castings,  will  be  furnished  by 
the  City. 

(15)  S2.800  lbs.  pig  lead,  furnished  and 

delivered: 

(16)  6415   lbs.    cast   steel   special   cast- 

ings, do; 


(17)  40.107  Uis.  c.-ist  iron  spec.  rastiiiRs 
furni.«hed  ;.nd  delivered; 

(IS)  28,162  ibs.  manhole  and  valve  ho.\ 
cast  iron  frames,  covers  and  dust 
pans,   furnished  and  placed: 

(19)  59.515  pounds  wrought   iron  holts. 

nuts  and  washers,  furnished  and 
plj^ced; 

(20)  5118     lbs.     reiiiforcin;;    s(<-il.     fur- 

nished an  pI,Tced; 

(21)  64  c.y.  Class  B  concrete,   in  plr.' C; 

(22)  8349   c.y.    excavation    and   bacld'nl; 

(23)  39.973   sq.   ft.   asphalt   cone,    pave- 

ment (2-in.  X  C-in.)  Class  F  cone. 

(24)  528  sq.   ft.  concrete  sidewi.II<   (one 

course); 

(25)  9  c.y.  crushed  rock,  furnished  and 

placed: 

(26)  52  tons  bell  and  spigot  pipe,  with- 

out lugs,  in  Classes  B  and  H  ind 
in  nominal  dia.  of  8-  to  IS-in.. 
inclusive: 

(27)  12  tons  bell  and  spigot   pipe  with 
bolting  lugs,  in  Classes  do. 

Note:  Items  (15)  to  (27)  inclusive: 
all  materials,  including  pipe,  shall  be 
furnished   by  the  contractor. 

Total  bids  follow: 

(A)  Robert   B.   McNair  and   H.    Gould, 
Oakland,  $69,815.62. 

(B)  Pacific   Pavements  Co.,    Ltd.,    San 
Fn.ncisco,    $70,048.41. 

(C)  E.  J.  Treacy.  San  Francisco,  $73,- 
211.64. 

(D)  Eaton    &    Smith,    San    Francisco. 
$75,641.19. 

(E)  Peninsula   Paving  Co.,   San  Fran- 
cisco,  $78,841.88. 

(F)  Herman    Lawson,    San    Francisco, 
$78,848.04. 

(G)  Chas.   L.   Harney.    San   Francisco, 
$79,819.14. 

Unit  bids  follow: 


(A) 

$  1.48 

....       1.67 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(  1) 

(  2).... 

$  1.59 
1.64 
1.49 

$  2.351 
2.476 
2.056 

$  2.71 
2.71 
2.66 

$  2.35 
2.40 
2.50 

$     .89 
1.34 
1.27 

$  3.10 
3.20 

(  3) 

(  4) 

1.48 

1.63 

1.5S 

2.716 

2.66 

2.60 

(  5) 

(  6) 

1.38 

1.47 

2.456 

2.27 

2.20 

.7i) 

1.53 

1.41-. 

2.166 

2.27 

2.30 

1.10 

2.10 

.    ..       1.38 

1.47 

2.056 

2.24 

2.25 

.72 

(  g) 

1.53 

!.4:i 

2.256 

2.24 

2.30 

1.15 

2.10 

(  9) 

3.27 

.99 

1.64 

2.93 

1.75 

1.00 

(10) 

3.27 

.98 

1.80 

2.93 

1.75 

1.14 

2.00 

(11) 

50.00 

12.50 
8.00 

21.00 
21.00 

48.00 
15.00 

12.00 
10.00 

21.00 
33.00 

40.00 

(12)  .  . 

50.00 

30.00 

(13) 

50.00 

5.00 

15.00 

10.00 

7.00 

17.00 

20.00 

(14) 

50.00 

12.00 

20.00 

48.00 

12.00 

12.00 

30.00 

(15).. 

044 

.04 

.04 

.039 

.04 

.06 

.039 

(16) 

.20 

.205 
.0,55 
.065 

.21 
.05 
.06 

.05 
.06 

.20 
.07 

.21 
.055 
.10 

(17) 

05 

.05 

(18).... 

06 

.06 

(19)... 

.09 

.10 

.085 

.10 

.14 

.11 

(20) 

06 

.05 

.05 

.05 

.06 

.08 

(21) 

22.00 

40.00 

20.00 

in. no 

20.00 

lO.OII 

20.00 

(22) 

2.18 

2.20 

1.64 

1.50 

l.SO 

3.75 

1.90 

(23) 

18 

.24 

.20 

.18 

.22 

.26 

.20 

(24) 

20 

.11 

.14 

.15 

.20 

.2.1 

.20 

(26) 

4.50 

3.00 

3.00 

2.00 

4.00 

3.00 

3.00 

(26).... 

48.50 

48.50 

48.50 

50.00 

60.00 

48.50 

47.50 

(27) 

58.50 

58.50 

58.50 

60.00 

110.00 

58.50 

58.50 

^, 

b'ds  referred  to  the 

city  engineer  and  the 

PWA. 

BIDS   WANTED 

BCXNEVILLK  DA.M.  Oregon.— Con- 
struction of  walks.  curlLS.  guttprs.  elc. 
see  items  under  WATERWORKS  (33). 


NOTICE    TO    BIDDERS 

STATE  OF  CALIFORNIA— C.  H. 
Purcell.  State  Highway  Engineer,  has 
announced  the  cost  of  blue  line  prints 
for  the  state  highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  lo- 
cation of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
print*  of  the  layout  and  bridge  de- 
tail sheets  will  be  furnished  at  cost 
and  become  the  properay  of  the  pur- 
chaser. 

The  following  shows  the  cost  of 
such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramento on   April    10.   and   in   Los  An- 


geles on  April  11.   1935: 

Il-Plu-21-A.  Br.  acr.  N.  Fork  of 
Feather  River,  opening  April  10. 
(PLANS)  No.  of  sheets,  21;  cost,  $2.10 
(CROSS-SECTIONS)  No.  of  sheets, 
none.     Total  $2.10. 

ll-Sis-72-B.  Bet.  Cougar  and  Horse 
Tliief  Creek,  opening  April  10. 
(PLANS)  No.  of  sheets.  29;  cost.  $2.90 
(CROSS-SECTIONS)  No.  of  sheets. 
l.'iS;    cost.    $13.80.      Total    $16.70. 

lll-Yol-7-Wd.  In  Woodland,  bet. 
the  South  City  Limits  and  Main  St. 
Opening  April  10.  (PLANS)  No.  of 
sheets.  7:  cost,  70c:  (CROSS-SEC- 
TIONS) No.  of  sheets,  11;  cost,  $1.10. 
Total  $1.80. 

IV^-S.M-68-B.  Widening  under- 
grade Xing  under  the  tracks  of  the 
S.  P.  Co.  and  So.  S.  F.  Belt  Railway 
at  South  San  Francisco,  opening  April 
10    (PLANS)    No.    of    sheets    21;    cost. 


$2.10;       (CROSS-SECTIONS)      none. 
Total.    $2.10. 

VII-L.A-60-SMca.  bet.  Ocean  Ave. 
and  Lincoln  Blvd..  opening  April  11. 
(PLANS)  No.  of  sheets.  11;  cost,  $1.10 
(CROSS-SECTIONS)  No.  of  sheets, 
19:  cost.   $1.90.     Total.    $3.00. 

Checks     for    the    above     should    be 
made    payable    to    the    Department   of 
I'ulilic    Works.    Division   of   Highways,  ; 
and    should    accompany    requests    for  j 
plans,     specifications       anj       proposal   I 
forms  to  the  office  of  the  State  High-  - 
way  Engineer.  P.  O.  Box  1499,  Sacra- 
mento,   Calif. 

AWARD   RECOMMENDED. 

MARIPOSA  COUNTY,  Cal.— Moiri- 
son-Kundsen  Co.,  411  W  Fifth  St.. 
Los  Angeles,  at  $159,413.50  submitted  * 
low  bid  and  recommended  for  award 
of  contract  by  the  Bureau  of  Public 
Roads.  807  Sheldon  Bldg.,  461  Market  ' 
St..  San  Francisco,  for  2.155  miles  of 
grading  on  Section  A2  of  Route  3.  the 
Big  Oak  Flat  Road.  Yosemite  Nation- 
al  Park.  Mari]K)sa  County. 

The  work  involves: 
(  1)   20  acres  clearing; 
(  2)  107,400  c.y.  unclass.  excav.; 
(  3)   6,200  c.y.  do  for  borrow; 
(  4)   1,020  c.y.  do  for  structure.s; 
(   5)   45.600  sta.  yds.  overhaul; 
(  6)   8.500  c.y.  mi.  borrow  haul; 
(  7)   2,600  c.y.  hand-laid  rock  embank- 
ment; 
(  S)   212   l.f.    12-in.   CGMP; 
(   9)   622  l.f.    IS-in.   CGMP; 

(10)  1118  l.f.   24-in.  CGMP; 

(11)  108   c.y.    Class  A  concrete: 

(12)  12.000  lbs.  reinforcing  steel; 

(13)  170   c.y.   masonry: 

(14)  2,800  l.f.   protection  ditch. 
Total  bids  follow: 

(A)  Morrison-Knudsen  Co.,  Los  Ange- 
les,  $159,413.50. 

(B)  Bndenhamer  Const.   Co.,   Oakland, 
$164,851.50. 

(C)  Bayshore    Const.    Co.,    San    Fran- 
cisco,  $169,225.80. 

(D)  Granfield  -  Farrar    &    Carlin.    S;in 
Francisco.  $188,175.20. 

(E)  Engineer's  estimate,    $167,837.20. 
Unit  bids  follow: 

(A)         (B)         (C)         (D)         (E) 
(1)     $790.00  $650.00  $600.00  $650.00  $800.00 


(2) 

(3) 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) 

(13) 

(11) 


1.05 


.02 

.30 

3.00 

1.50 

2.00 

2.75 

40.00 

.08 

20.00 

.20 


1.10 

.60 


1.10 
.80 

2.00 
.01 

6.00 
1.50 
1.90 
2.50 
30.00 


1.20 
1.20 
2.00 


.08  .06  .07 

25.00      20.00      25.00 


.30 


.50 


.75 


1.10 


.02 

.30 
4.00 
1.60 
2.20 
3.20 
40.00 

.08 
20.00 

.16 


BIDS   OPENED. 

OAKLAND,  Cal.— W.  H.  I  irson.  4"2 
-Michigan  /  ve..  Berkeley,  at  $0,072  per 
square  foot  submitted  low  bid  to  the 
Oakland  City  Board  of  Playground 
Directors.  R.  W.  Robertson.  Secre- 
tary. March  26.  ff  surfacing  volley 
ball,  basket  ball,  hand  ball  and  paddle 
tennis  courts  in  Moswood  Playground. 
The  area  to  be  surfaced  is  approxi- 
mately 19.000  sq.  ft. 

Complete  bids  follow: 

W.   H.  Larson.   Berkeley $0,072 

Independent  Const.  Co..   Oakland     .084 

Lee   J.    Immel,    Berkeley 085 

V.    M.    Henning.    Oakland 086 

Ransome    Co..    Emeryville 088 

.1.   H.    Fitzmaurice.    Oakland 092 

Bids  held  under  advisement  until 
April  9.  *  ' 

PLANS    AWAITING    APPROVAL 

EL  CERRITO.  Contra  Costa  Co., 
Cal.— City  Engineer  Harry  D.  Chap- 
man has  forwarded  plans  and  speci- 
fications for  the  improvement  of  Cut- 
ting Blvd.  to  the  State  Highway  Com- 
mission for  approval.  The  work  will 
be  financed  by  the  city's  share  of  gas 
tax  funds.  ' 
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LINCOLN  COUNTY,  Nev.  —  16.21  Mi.  Highway  —  (State) 


l,:.\ccl.\    col    NIV.     X'V.  ^      (ici.IKc 
Kr.'iiih.   Jr.    T.    (I.    I1"X    III".   Sto.Utim. 

•iillf..  Ill  ilM.MUM.  n«  iircvlouHly  rr- 
porli'il,  Muliinlttccl  low  tiUI  mid  award- 

d  <niiliail  l.y  Ihe  Ni-vi.ila  Stale  IIIkIi- 
.vii.v   lilri'i'toiN.   Carnoii  City,    Mairli   22 

iir  riinnli'iicllnii  nf  ii  imrlion  i.t  Hip 
■lliilc      lllKliHiiy     .«y»li-iii      III     I.liH'uIn 

'ounlv  iMlwi'rii  Aliiiii'i  and  fciiir  niUpB 
.•iiBt  iif  CiyKlal  SpiliiKH,  Uouti-  7.  So.- 
jIdii  III.  I.  IfiiKlli  "f  Hi-21   iiillcH. 

Tlif   wiiiU    IiivoIvi'm: 
(   1)   Itl.ia.'i  If.    remove  fence; 
(  ii  27  each  remove  trees; 
(  3)   190.000  c.y.   rdwy.    exckv,; 
I  4)   152. 6BG  .,t».   ydii.   overhaul: 
(  B)  .15.104   c.y.    select    borrow; 
(  8)   1.530   c.y.    alruclure    excavation; 
(  7)   111.21   miles  siihRrnde; 
(  8)   Ki.21   miles  finish  roadway^ 
<  91   5.1.900  tons  crushed  Kravel  or  stone 

surface; 
1 10)   1.12  c.y.   ("lass    .V    concrete; 

(11)  212   c.y.   Class   H  concrete; 

(12)  l.f.nOO    Ills.    rcinforcInK    steel; 

(15)  10  c.y.  dry  ruhhle  masonry; 
(14)   2.S52  l.f.    18-ln,    CMr"; 

(IB)  2.408   l.f.   24-ln.  PMP; 

(16)  332  l.f.   30-ln.  CMP; 

(17)  48S  If.  S6-ln.  CMP; 


(IK)  ;iK   If.    12-111.   C.Vtl'; 

(19)  i:is   If.   48-ln.   ('MP: 

(20)  210  l.f.   30-ln.   flume.   2x0; 

(21)  197  ei.ch   monuments; 

(22)  10.990  If.  construct  fence; 

(23)  Ifi.SIS   l.f.    reconHlruct    fence; 

(24)  lump  sum.    move  ImlldlnK; 
(26)   14  c.y.  riprap. 

(26)    1.7    MKUM    redwood. 

To(al   bids   follow: 
(A)  fJeoiK''  I'Veiich.  Jr.,  SlocUton.  Cal.. 

$133,924.05. 
(R)    DodKe   Const..    Inc.    Fallon.    Nev.. 

Jl  I2.SI7.00. 
(("•)    Olof   NeLson.    LoKiin.    Utah.    $146.- 

100.27. 
(D)    Jones    &    King,    Hayvvard.    Calif.. 

1149.198.03. 
(K)     rinh    C-onst.    Co..    Ogden,    Utah. 

$152,144.03. 
(K)   Olhlions   &   Heed.  Si.lt   Lake  City. 

$155,944.84. 
((1)    Union   I'avinR  Co.,  .San   Francisco, 

$107,580.70. 
(11)     Isl.oU     Const.     <^i..     Reno.     $170.- 

1S9.05. 
(1)     A.    Telchert    &    Son.    Inc.,    Sacra- 

nunlo,   $189,093.95. 
(Ji    KuRlneer's   estimate.    $148,055.56. 
rnil   l.id«   follow: 


(A) 

(1?) 

(C) 

(D) 

(R) 

(}■-> 

(C) 

(H) 

(1) 

(J) 

(  1) 

$     .02 

$        .40 

$       .02 

$       .03 

$        0:; 

$       .02 

$       .02 

$       .03 

$       .02 

$      .02 

(  2) 

5.00 

10.00 

5.00 

■    6.40 

5.011 

o.oii 

10.00 

10.00 

20.00 

10.00 

(    3) 

.25 

.28 

.32 

.28 

:;o 

.35 

.38 

.45 

.44 

.30 

1    41 

.0:1 

.02 

.03 

.02 

Ii2 

.02 

.02 

.02 

.02 

.02 

(   5) 

.35 

.:)0 

.40 

.35 

.:!S 

.35 

.45 

.40 

.40 

.40 

(   6> 

1.00 

1.50 

1.00 

1.00 

1.25 

1.00 

1.50 

1.00 

1.50 

1.00 

(  7) 

511. (Ill 

100.00 

100.00 

128.00 

60.00 

100.00 

100.00 

100.00 

125.00 

loo.on 

(  8) 

100.011 

100.00 

100.00 

100.00 

200^00 

150.00 

100.00 

150.00 

250.00 

100. On 

(  9) 

.50 

.55 

.50 

.05 

.52 

.57 

.60 

.55 

.72 

.60 

(10) 

30.00 

30.(10 

24.00 

2S.00 

26.00 

30.00 

.10.00 

30.00 

35.00 

30.00 

(U) 

30.00 

30.00 

24.00 

32.00 

26.00 

30.00 

30.00 

30.00 

35.00 

30.00 

(12) 

.07 

.00 

.00 

.07 

.08 

.07 

.07 

.07 

.07 

.07 

(IS) 

10.00 

10.00 

10.00 

7.70 

5.00 

9.00 

15.00 

10.00 

10.00 

12.00 

(14) 

2.25 

2.25 

2.00 

2.10 

1.05 

2.00 

2.00 

2.00 

2.00 

2.00 

(15) 

3.00 

3.00 

2.90 

3.14 

2.40 

2.90 

3.00 

3.00 

3.00 

2.75 

(16) 

3.50 

4.00 

3.50 

4.00 

.1.50 

3.55 

4.00 

3.50 

4.00 

3.50 

(17) 

5.00 

5..50 

5.00 

5.90 

5.00 

5.50 

6.00 

5.00 

5.00 

5.50 

(18) 

0.00 

7.50 

5.50 

7.15 

5.75 

0.35 

7.00 

6.00 

6.00 

7.25 

(19) 

S.OO 

10.00 

9.00 

10.25 

8.00 

9.00 

10.00 

8.00 

9.00 

9.00 

(20) 

2..-.0 

3.00 

2.00 

2.55 

3.00 

3.50 

4.00 

2.25 

2.50 

3.50 

(21) 

?,.n(\ 

:!.oo 

5.00 

3.20 

3.00 

3.00 

4.00 

3.50 

3.50 

4.00 

(22) 

.15 

.15 

.12 

.13 

.11 

.13 

.12 

.15 

.15 

.12 

(23) 

.10 

.10 

.04 

.00 

.07 

.OS 

.07 

.10 

.10 

.07 

(24) 

500.0(1 

UiOO.iiO 

300.00 

640.00 

300.00 

500.00 

100.00 

500.00 

000.00 

350.00 

(25) 

5.00 

5.00 

3.00 

3.85 

3.00 

5.00 

5.00 

10.00 

6.00 

4.00 

(26) 

125.00 

120.00 

130.00 

128.00 

120.00 

140.00 

120.00 

125.00 

150.00 

120.00 

BIDS   WANTED 

WA.S-HOE  COl'N'TV.  N'evad.1— Until 
April  10.  2:30  P.  M..  liids  will  be  re- 
ceived by  the  Nevada  State  Highway 
Dhf.-'.or.s.  S.  C.  Durkee.  State  High- 
way KuKineer.  Heroes  Memorial  Bldg. 
Cnr.«on  Cit.v.  for  the  construction  ot 
sn  portion  of  tlie  .S-tate  Highway  Sys- 
tem in  Washoe  ('ounty.  between  10 
mlle.-i  north  of  Reno  and  Pyramid 
Lake,  a  length  of  22.5  mileK;  NRS 
Project    123-B    (1935). 

The   work    involves: 
(  1)   150  acres   clearing   and   grubbing; 
(   2)   155,200   cu.    yds.    roadway   excav.; 
(  3)  154.507    sta.    yds.    overhaul; 
(  4)  60.513    cu.    yds.    select    borrow; 
(  5)   1500    cu.    yds.    structure    excav.; 
(  6)   22.5  mi.  subgrade; 
(  7)   22.5   mi.   finish  roadway; 
(  S)  45.700     cu.     yds.     select     material 

surfacing; 
(  9)   10.900     tons    crushed      gravel      or 
stone  surfacing; 

(10)  64    cu.    yds.    Cia^s    A    concrete; 

(11)  98  cu.   yds.   Class  B  concrete; 

(12)  SSOO    lbs.     reinf.     steel; 

(13)  19.3    .MKB.M    redwood; 

(14)  2204   lin.    ft.    IS-in.    C.M.P. ; 

(15)  5:)2    lin.    ft.    24-in.    C.M.P.; 

(16)  122    lin.    ft.    36-in.    C.M.P.: 

(17)  295     lin.     ft.     1.5-ft.     x    1.5-ft.     la- 

minated   culverts; 

(18)  200  lin.  ft.  4.0-ft.  x  2.0-ft.       do; 

(19)  55  cu.   yds.    riprap: 

(20)  139  each   monuments. 

Plans    and    .specifications    obtainable 


from  the  above  office  upon  deposit  of 
$5.  of  which  amount  $2.50  will  be  re- 
turnable: and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads.  807  Shel- 
don   Bldg..    461    Market   St.,   San   Fran- 


LOW    BIDDER 

COCHISE  COUNTY.  Ariz.— Pleas- 
ant-Hasler  Co..  324  Luhrs  Bldg.,  Phoe- 
nix Arizona,  submitted  low  bid  to 
the  Arizona  Highway  Commission, 
F'hoenix,  March  22,  at  $152,428,  for 
highway  construction  on  the  Fort 
Huachuca-Bisbee  Highway.  NRS  lOS- 
A  (1935)  A.F.E.  001.  The  work,  which 
begins  at  Fort  Huaehuca  and  extends 
southea.sterly  about  12%  miles,  con- 
sists of  grading,  draining  and  placing 
aggregate  base  course  .and  road  oil 
plant   mix. 

Tanner  &  Hall.  Phoenix,  submitted 
the   second   bid   at    $153,623. 


CONTRACT    AWARDED. 

COCONINO  COUNTY.  Arizona — I.ee 
Moor  Contracting  Co..  807  Bassett 
Tower  Bldg..  EI  Paso,  Texj.s.  at  $95.- 
050  awarded  contract  by  the  Bure.au 
of  Public  Roads.  Phoenix,  for  placing 
bituminous  treated  crushed  rock  sur- 
facing on  14.437  miles  of  Sections  D 
and  E  of  the  Cameron-Desert  View 
Approi.ch  to  rirand  Canyon  National 
Park,  Coconino  County. 


BIDS    WANTED 

STATE  iiF  WAWHINOTON— i:nlll 
April  '.I.  10  A.  M..  bhU  will  be  re- 
ceived by  I..  V.  Murrow,  Iilractor  of 
HiKhwiiyii.  iilyinplii.  WiiKlilnKton.  fin 
follows: 

(1)  riradliiK  and  surfnclns  Willi 
I  lushed  Ktonv  about  4.3  mlbs  of  I'ort 
Ludlow  County  Koad.  Junction  State 
Itoad  .No.  9,  mar  Uncus,  to  Center. 
U.S.I'.W.  Project  .NKS  215-A,  In  Jef- 
ferson County,  InvoIvlHK:  31  ncre« 
clenrlnK:  109.760  cu.  yds.  excavation 
and  Kravel  borrow;  6970  cu.  yd*. 
I'ruHhed  «lone  HurfaeinK;  l><04  lin.  ft. 
pipe   culverts,    and   other   llcms. 

(2)  Paving  with  Portland  cement 
concrete  about  13  miles  of  (Jounty 
Road,  Hlllyard  .North,  U.W.P.W.  Pro- 
ject .NKS  216-A.  In  Spokane  County, 
involving:  I7.2ii0  cu.  yds.  excavation: 
14,549  s<|.  yds.  Portland  cement  con- 
crete pavement;  180  lin.  ft.  pipe  cul- 
vertH  and   other  Items. 

Plans  and  specifications  obtainable 
from    above   ofilcc    uiMin    deposit   of    $2 


per 


BIDS   OPENED. 

DENVER.  Colo. — Jonen  ajid  Uaugh- 
liii  Steel  Co..  Inland  Steel  Co..  Pi.clflc 
Coast  Steel  Co..  Carnegie  Steel  Co. 
and  the  Illinois  Steel  Co..  submitted 
bids  to  A.  McD.  Brooks.  Purchasing 
Agent,  Bureau  of  Reclamation,  Den- 
ver, March  11,  under  Bid  No.  20.383-A. 
for  furnishing  fob  cars  shipping  point 
and/or  c».rs  destination  at  Rye  Patch. 
Nev.  (Sched.  No.  1)  and  Ogden,  Utah 
(Sched.  No.  2)  interlocking  and  sheet 
steel  piling,  as  follows: 

SCHEDULE  NO.   1 

(1)  250  tons  new  straight,  interlocking 
sheet  piling  In  lengths  as  ordered 
not  exceeding  40  ft.; 

SCHEDULE  NO.   2 

(2)  5  pes.  new  steel  sheet  piling.  20 
ft.   long- 

(3)  5  pes.   do.   25  ft.   long: 

(4)  6  pes.  do.  30  ft.  long; 

(5)  162  pes.   do.  35  ft.   long; 

(6)  18  pes.  do.  40  ft.  long: 

(7)  IS    pes.    do.    45    ft.   long. 
.\1I    bidders    quote    same    price 

destination,  on  Schedules  1  and  2  ex- 
cept the  Illinois  Steel  Co..  which  quot- 
ed only  on  Schedule  1.  with  %-inch 
web. 

The  bids  were: 

Schedule  1— $62.00. 

Schedule  2— $64.00. 


fob 


LOW    BIDDERS 

NAV.VJO  CiiINTY.  Ariz.  —  Rogers 
Rio.s..  Snnwdnke.  Ariz.,  at  $46,081.72 
submitted  the  lowest  of  eight  bids  re- 
ceived by  the  Bureau  of  Public  Roi-ds. 
Title  &  Trust  Bldg..  Phoenix,  for  4.527 
miles  grading  on  Section  .\  of  Route 
30.  the  Globe-Showlow  National  For- 
est Highway.  Sitgreaves  National  For- 
est.   Navajo  County,   .\riz. 

K.  DeWitt.  Mes.a,  ;.t  $52,953.31  sub- 
mitted second  low  bid  and  Skousen 
Bros..  .Albuquerque.  N.  M..  at  $61.- 
955.50  submitted  third  low  bid. 

Engineer's    estimate.    $71,491.80. 

Complete  bids  will  be  given  shortly. 

CONTRACT    AWARDED 

SA<"liAME.\TO  CO..  Calif.— Healy- 
Tlbbitts  Con.st.  Co..  64  Pine  St..  San 
Francisco,  at  $17,361  awarded  contract 
by  the  State  Highwa.v  Commission. 
Sacramento,  for  0.2  mile  of  riprap 
slope  protection  in  Sacramento  Coun- 
ty between  Rio  Vi.sti.  Bridge  and  Free- 
port. 


CONTRACT    AWARDED 

.st)LANO  COl'.VTY.  Calif.  —  Pacific 
States  Construction  Co..  70S  Call  Bldg. 
San  Francisco,  !.t  $19,745.85  awarded 
contract  by  the  State  Highway  Com- 
mission. Sacramento,  for  about  .7  mile 
grading  and  surftcing  with  bituminous 
treated  crushed  gravel  or  stone,  plant 
mix.  through  Fairfield.  Solano  County. 
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PACIFIC    CONSTRUCTOR 


BIDS  WANTED. 

SAN  JOAQfIN  CDUNTY.  Cal.— Un- 
til April  17.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highwf.y  Com- 
mission. Sacramento,  for  3.8  miles  of 
l-rndinR  and  paving  with  ssphalt  con- 
crete in  San  Joaquin  County  between 
French  Camp  f.nd  Stockton. 

The  work  involves: 
<   1)   1.500  M.   gals,   watc:: 
(  2)   12.300  c.y.   rdwy.   excav..  unclass.; 
(  3)   147  .y.   dtioh  and  channel  e:«-,av.; 
(  4)  17.500  c.y.    imported   borrow; 
(  5)  550  c.y.   structure  excavation; 
(  6)   1    c.y.    existing   concrete    removed 

and  disposed  of; 
(  7)   1.100  sq.   yds.   subgn.de   for  povc: 
(  S)   201  stations  finish  rdwy.; 
(  9)  506   c.y.   salvaged   surfacing; 

(10)  5.920    tons    untreated    c  r  u  b  h  e  il 

gravel   or  stone   surfacing; 

(11)  43.100  sq.  yds.    preparing,   mixing. 

and   shaping  shoulders; 

(12)  2S2  tons  liquid  asphi.lt  SC-2  (road 

mix  surface  treatment): 

(13)  23  tons  liquid  asphalt  SC-2  (prime 

coat); 

(14)  19    tons   asphaltic   emulsion    (seal 

coat) ; 

(15)  170   tons  sand   (seal  coat); 

(16)  15.260   tons   asphalt,. cihcrete; 

(17)  53.600  sq.   yds.   .4sph.   paint  binder 
(18) '24   c.y.    Class    A    Portland    cement 

concrete  (structures); 

(19)  1.400  lbs.    bar  reinf.   steel   (struc.) 

(20)  224  l.f.  12-in.  CMP; 

(21)  446  l.f.  18-in.  CMP; 

(22)  40     l.f.     existing     CMP     culverts 

cleaned  and  reli.id; 

(23)  on    If.    existing    CMP    culverts    lo 

be   cleaned   and  salvaged; 

(24)  7  each  culverts  headwalls  remov- 

ed and  reset; 

(25)  12  ei.ch  cast  steel  frames  and  cov- 

ers for  drop   inlets: 

(26)  400  c.y.  Class  A  Portland  cement 

concrete   (curbs  and  gutters); 

(27)  0.11    mile    moving    and    resetting 

existing  fences; 

(28)  9    each    monuments    complete,    in 

place. 
Plans  and  speciflcf.tions  obtainable 
from  the  above  office  and  on  file  at 
the  ofBce  of  the  District  EnRmeor  in 
San  Francisco.  Los  Angeles;,  and  llie 
district  in  which  the  \vnri<  i<!  silu.-'ted. 


CONTRACT    AWARDED 

TEHAMA  rorXTY.  Cal.  —  Hem- 
atreet  Bell.  501  11th  St..  P.  O.  Box 
550,  Marysvllle.  at  $16,730.30  awarded 
contract  by  the  State  Highway  Com- 
mission. Sacramento,  for  one  mile 
grading  and  surfacing  with  bitumin- 
ous treated  crushed  gravel  or  stone. 
road  mixed,  placed  on  creek  run 
gravel  base,  in  Tehama  County,  at 
the  southt  entrance  of  the  City  of 
Red  Bluff. 


LYON  COUNTY,  Nev.  — 
9.45  Mi.  Highway  —  (State) 

I,VriN  Cfil-XTY,  Nev.— Fredrickson 
and  Watson  Const.  Co..  Fredrickson 
Bros,  and  Jones  &  King.  873  Slst  Ave.. 
Oakland,  at  $160,129.35  submitted  low 
bid  and  were  awarded  contract  by  the 
Nevada  S«ate  Highway  Directors.  S. 
C.  Durkee,  State  Highway  Engineer, 
Carson  City.  March  22.  for  construc- 
tion of  a  portion  of  the  State  Highway 
System  in  T^yon  County  bet.  Washoe- 
Lyon  County  line  and  5  mi.  northeast 
of  Fcmley.  and  between  Fernley  Ov- 
erpass and  a  point  approximately  1.5 
miles  south.  Routes  1  and  2.  Sections 
Al.  A2.  A3.  A4  and  B,  a  length  of 
9.45  miles. 

The  work  involves: 
(  1)   23.909  If.  remove  fence; 
(  2)   424  If.   remove  culvert  pipe; 
(  S)   122   each   remove   trees; 
(  4)  602    If.    remove   3-in.    water   pipe 

(redwood) ; 
(  5)  33  c.y.  remove  concrete; 


(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(U) 
(12) 
(!3) 
(14) 
(15) 
(16) 
(17) 
(IS) 

(19) 
(20) 

(21) 
(22) 
(23) 
(24) 

(25) 
(26) 
(27) 
(28) 
(29) 
(SO) 
(31) 
(32) 
(33) 

(34) 
(35) 
(?6) 
(37) 
(38) 
(39) 
(40) 
(41) 


13  each  remove  culvert  headwalls 
880  l.f.   remove  sand  fence; 
59,660  c.y.    roadwE.y  excavation; 
141,115  yd.   sta.  overhaul; 
20,065   c.y.    select   borrow; 
42.803    c.y.    imported  borrow; 
3.344  c.y.  structure  excavation; 
9.05  miles  subgrade  (20-ft.  width); 
0.30  mile  subgrade   (63-ft.  width); 
9.05  miles  shoulders; 
9.61    miles   fmish   roadway; 
7.525  c.y.  sub-base; 
30.060   tons  pli.nt   mix   crushed 

gravel  or  stone  base; 
1,227  m.  gals,  water; 
719    tons    asphalt    road    material. 

Type  MC3  MC4; 
79.430  gals.    do.   Type  SC-IA; 
1.350  gals,   do.  Type  SC-2; 
143  tons  do.  Type  MC-2; 
17,170    tons    plant    mix    aspValtie 

surface; 
9.61   miles  traffic  stripe; 
290  c.y.   Class  A  concrete; 
15  c.y.  Class  B  concrete; 
18,040  lb.  reinforcing  steel; 
176   l.f.    15-in.    corru.    metal   pipe; 
756   l.f.   IS-in.  do; 

532  l.f.   24-in.  do; 

1,450  l.f.  36-in.  do; 

2,378    l.f.    8-in.    perforated    under- 

drain; 
918  l.f.   3-in.   redwood  Wf.ter  pipe; 
12  l.f.   24-in.   vitrified  pipe; 
150  l.f.  6-in.  corru.  metal  pipe; 
1,733  l.f.  lM.-in.   water  pipe; 
200  l.f.  4-in.  water  pipe; 
281  c.y.  gravel  backfill; 
266  l.f.   relay  culvert  pipe; 
46  each   move  pipe  culvert   head- 

walli; 


(42)  83  each  monuments; 

(43)  2,538  l.f.  construct  fence; 

(44)  22.448   l.f.    reconstruct   fence; 

(45)  1,700  lbs.  cs^stings; 

(46)  528  l.f.  relay  3-inch  water  pipe 
redwood) ; 

(47)  2.995  l.f.  sand  fence; 

(48)  584    l.f.    remove    and    reset    guard 

rail; 

(49)  9.35   miles   salvage  and   relay  sur- 

fi.ce; 

(50)  91   tons   emulsified  asphalt,   pene- 

tration; 

(51)  7.8  M.  ft.  b.m.  redwood: 

(52)  lump  sum,  move  buildings; 

(53)  100  hours  motor  grader; 

(54)  50  hours,    60-hp.    tractor; 

(55)  50  hours  10-ft.  blade  grader; 

(56)  50  hours  30-hp.  tractor  &  scraper  i 

(57)  50  hours  iyi-toT\  truck. 
Total  bids  follow: 

(A)  Fredrickson  &  Watson  Const.  Co.. 
Fredrickson  Bros,  and  Jones  and 
King,    Oakland,    Cal.,    $160,129.35. 

(B)  Olof  Nelson,  Logan,  Utah,  $166.- 
705.01. 

(C)  Dodge  Const.,  Inc.,  Fallon.  Nev,. 
$166,535.06. 

(D)  A.  Teichert  &  Son,  Inc.,  Sacra- 
mento,  $167,146.56. 

(E)  Jack  Cc.sson,  Hayward,  Cal.,  $169.- 
757.80. 

(F)  Peninsula     Paving     Co.,     Fallon,  ill 
$170,834.85.  'I 

(G)  Union  Pt.ving  Co.,  San  Francisco,  • 
$184,665.84. 

(H)     Isbell    Const.    Co.,    Reno.    $208,- 

634.54. 
(I)     Engineer's     estimate,     $186,703.83. 

Unit  bids  follow: 


(A) 


(B) 


(C) 


4.00 


5.00 


(   1). 

(   2). 

(  3). 

(   41.. 

(.   5;., 

(  6). 

(  7).. 

(  8). 

(  9)-. 

(10). 

(11).. 

(12). 

(13) 

(14).. 

(1.^)- 

(16).. 

(17). 

(IS)., 

(19)., 

(20)., 

(21). 

(22). 

(23). 

(24)., 

(25). 

(26).. 

(27).. 

(28)., 

(29)-. 

(30), 

(31)., 

(32)., 

(33).. 

(34).. 

(35). 

(36).. 

(37).. 

(38).. 

(39).. 

(40)., 

(41).. 

(42).. 

(43).. 

(44).. 

(45) 06 

(46) 20 

(47) 37 

(48) 15 

(49) 2125.00 

(50) 62 


03  $       .02  $       .04  $       .02  $       .01    $       .02  $       .02  $       .03     $ 


02 


1.00 
125.00 


125.00 
125.00 


24.00 
1.10 


20.50 


3.00 
4.00 


.30 

.40 

1.00 

100.00 

200.00 

100.00 

75.00 

.50 

1.10 

2.00 

20.00 

.06 

.10 

20.00 

1.40 

100.00 

20.00 

20.00 


.06  06. 

87.00     100.00 


1.40 
1.70 
2.60 
5.00 
2.50 
1.00 


1.90 
1.90 


10.00 
2.50 


(51)., 
(52).. 
(53).. 
(54).. 
(55).. 
(56).. 
(57).. 


465.00 
30.00 
5.00 
5.00 
1.00 
4.00 
2.00 


1.20 

1.50 

2.30 

4.50 

2.00 

1.00 

.50 

.20 

1.00 

.50 

.50 

15.00 

5.00 

.1.2 

.04 

.10 

.50 

.20 

300.00 

.40 

500.00 

25.00 

3.00 

5.00 

1.50 

4.00 

2.50 


1.00 
5.00 
5.00 


.35 

.30 

1.00 

150.00 

500.00 

100.00 

100.00 

1.00 

.90 

1.50 

20.50 

.06 

.12 

22.00 

1.50 

100.00 

25.00 

25.00 

.06 

110.00 

1.00 

1.25 

1.50 

2.25 

4.50 

5.00 

1.00 

.60 

.50 

1.00 

1.00 

1.00 

10.00 

3.00 

.15 

.10 


.50 

10.00 

10.00 
.15 
4.00 
.10 
.20 


.20 

1.00 

200.00 

600.00 

150.00 

100.00 

1.25 

1.15 

1.50 

20.50 

.06 

.10 

22.50 

1.33 

75.00 

21.00 

21.00 

.05 


.33 

.50 

264.00 

750.00 

350.00 

100.00 

.80 

1.15 

2.10 

19.60 

.045 

.045 

19.60 

1.35 

60.00 

19.00 

19.00 


.40 
.35 
1.00 
225.00 
600.00 
308.00 
200.00 
.75 
.90 
1.50 
20.00 


.04 
100.00     100.00 


1000.00 

.50 

500.00 

24.00 

4.00 

6.00 

1.00 

4.50 

2.50 


.90 

1.60 

1.75 

2.75 

4.75 

5.00 

.90 

.40 

.20 

1.00 

2.00 

l.CO 

15.00 

3.00 

.16 

.06 

.15 

.25 

.30 

500.00 

1.00 

500.00 

30.00 

6.00 

6.00 

3.00 

5.00 

2.50 


2.30 
2.45 
3.20 
5.50 
6.00 
.75 
.45 
.20 
1.00 
2.00 
.50 
10.00 
2.50 
.07 
.02 


21.00 

1.25 

60.00 

24.00 

23.00 

.06 

130.00 

1.00 

1.50 

2.00 

2.50 

4.50 

6.00 

1.00 

1.00 

.25 

1.25 


9.00 
2.00 


1.25 

200.00 

400.00 

150.00 

100.00 

.80 

1.20 

1.00 

20.00 

.07 

.07 

20.00 
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PACIFIC    CONSTRUCTOR 


CLARK  COUNTY,  Nev.  —  10.18  Mi.  Highway  —  (State) 


CI-Altlv  CUTNTV,  N.-v«dii— Union 
I'avinKCii.  I'lill  HIcIk  .  Sun  Kralii'lfii'ii, 
at  $7!I,342.8Z  Muliniltti'd  luw  lild  iind 
iitvardnl  t'ontniLl  by  Nevada  State 
lllKliwoy  l>lriTinrii.  «.  C.  DuikiM'. 
State  lllKliway  ICimln<'"r.  CjiiHon  City. 
.Mil nil  »»,  fcir  c'onal ruction  of  a  por- 
lliin  of  the  Stiito  lIlKliwny  .SyHtoni  In 
I '.ark  I'onnty.  bet.  Ijiii  Vi-KaH  and  a 
point  approximately  10  mlleH  notith- 
eaHt,  Koiilo  5.  Section  Dl.  Ji  Ii-mkIIi  of 
III. in  miles. 

Tlio  work   Involveii: 
(    1)  308  l.f.  remove  culvert  pipe; 
I  Z)  43  each  remove  culvert  headwalls 
(   3)  69.800   c.y.    roi.dwuy   excavation; 

(   4)  8.942   sta.    yds.   overliaul; 

(  b)  17,500   c.y.    Imported    borrow; 

(  6)   2.000   c.y.    .structure    excavation; 

(   7)   10.18    mlle.s  flnlsh   roadway; 

(  8)   25.900  ton.s  crushed  gravel  or  itone 

surface; 

(  9)  1,801    M.    gallons   water; 

(10)  628   c.y.   Cliwss   A    concrete; 

(11)  38  c.y.  Class  B  concrete; 

(12)  50.500  lbs.  reinforcing  steel; 

(13)  820  l.f.   I8-ln.  CMP; 

(14)  504   l.f.   24-ln.  CMP; 

(A)  (B)  (C) 

(    t)     $       .50  $       .51  i     1.00 

(   2' 5.00  5.12  6.00 

(   3) 27  .23  .25 

(   4) .ii:f  .025  .03 

>   5) 10  .45  .30 

(   6' l.nn  1.06  1.50 

(  7) 150.00  128.00  200.00 

(  8) .55  .72  .85 

(  9) L.IO  1.28  1.50 

CO) 30.00  24.30  30.00 

(11) 30.00  24.30  30.00 

(12) 07  .T)6  .06 

(13) 2.00  2.03  2.25 

(14) 3.00  3.13  3.00 

(15) 4.00  3.90  3.75 

(16) 5.00  G.05  5.50 

(17) 5.00  5.97  5.00 

(18) 5.00  6.15  6.00 

(19) 6.00  S.IO  7.50 

(20) GO  .64  .50 

(21)... 120.00  128.00  125.00 

(22) 7.50  10.20  10.00 

(23) 4.00  3.85  5.00 

(24) l.OO  1.25  1.25 

(25) .10  .20  .20 

(26) 5.00  6.40  7.50 

(27) 2.00  3.85  3.00 

(28) .08  .085  .10 

(29) 100.00  190.00  200.00 


(15)    128   l.f.   30III.  C.VI', 
(10)   !)4  If    36-ln.  CMI"; 

(17)  174    If.    JackInK    24-ln.    CMC, 

(18)  44  l.r.  Jai'kliiK  30-ln.  CMI', 

(19)  22   If.   Jacking  36-ln.   CMI'; 

(20)  553   If.    6-I11.    tile   uiiderdruin; 

(21)  2.0    MKII.M    redwood; 

(22)  66   each    move   pipe   culvert    head- 

wall; 

(23)  40  c.y.    rlpraji; 

(24)  96  If.   guard  rail; 

(25)  1,700  lbs.  canting*; 

(26)  4   c.y.    remove  concrete; 

(27)  90  c.y.  gravel  bKckflll; 

(281   75.947    gals      asphalt     road     mate- 
rial,  Type   .SC-2; 

(29)   10.16  miles  auhgrade. 
Total   bids   follow: 

(A)   I'nlim  raving  Co..  San  Kranclsco, 
$79,324.82. 

(H)  .lones    &    King,      Hay  ward,      $80,- 
172.42. 

((•)    I  )o(lBe    Construction     Inc.,    Fallon, 
$88,529.90. 

(U)  (jeorge     French       Jr..       Stockton, 
$92,462.86. 

(K)   J.    A.   C'as.son.    Oakland,    $95,650.68 

(F)  Isbell     Constr.     Co..     Reno,     $108,- 

567.38. 

(G)  ICnglneer's    Kstimate,    $81,367.86. 


(D) 

(K) 

(F) 

(U) 

.75 

$    1.00 

$     1.00 

$       .75 

5.00 

10.00 

5.00 

5.00 

.35 

.50 

.40 

.25 

.05 

.01 

.02 

.03 

.40 

.50 

.75 

.40 

1.50 

1.00 

1.00 

1.00 

150.011 

200.00 

300.00 

200.00 

.70 

.60 

1.00 

.65 

2..'iO 

3.00 

1.70 

2.00 
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28.00 

30.00 

30.00 
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28.00 
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.07 
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.07 
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2.00 

2.00 

3.00 

3.00 

3.00 

2.50 

3.50 

3.50 
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3.50 

4.00 

6.00 

5.50 

5.00 

7.50 

1.00 

5.00 

4.50 

S..50 

1.00 

7.00 

5.00 

10.00 

1.00 

9.00 
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.50 

.80 
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2(10.00 

ino.oo 
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10.00 

10.00 

6.00 

10.00 

5.00 

3.00 

4.00 

4.00 

2.00 

1.00 

1.50 

1.20 
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.05 

.15 
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2011.00 

200.00 

150.00 

BIDS    WANTED 

SAN  MATEO  COUNTY.  Cal.— Until 
April  17.  2  P.  M..  bide  will  be  received 
by  the  State  Highway  Commission, 
Sacramento,  for  0.2  mile  grading  and 
paving  with  asphalt  concrete  in  San 
Mateo  County  in  the  City  of  San  Ma- 
teo, between  Crystal  Springs  Road 
and    Third   Avenue. 

The  work  involves: 
(  1)  50  M  gals,   water; 
(  2)  750    cu.     yds.     rdwy.     excavation, 

unclas£.; 
(  3)   2800    cu.    yds.    struct,    excav.; 
(   4)  2500   cu.   yds.    imported  borrow; 
(  5)  550   cu.    yds.    remove   and  dispose 

of  exist.   Portland  cement  cone; 
(  6)   250    .>^q.     yds.      planing      existing 

pavement. 
(  7)  9    stations    finishing    rdw}--: 
(  8)  1130  tons  crusher  run  base; 
(  9)   1500    sq.     yds.       asphaltic      paint 
binder; 

(10)  1650   tons  asphalt  concrete; 

(11)  72.000  lbs.   bar  reinf.  steel; 

(12)  385  cu.  yds.  Class  A  Portland  ce- 

ment   concrete    (arch    footingis); 

(13)  342  cu.  yds.  Class  A  Portland  ce- 

ment concrete   (arch  barrel); 

(14)  400  cu.  yds.   Class  9   Portland  ce- 

ment concrete  (walls); 

(15)  200  cu.  yds.  Class  A  Portland  ce- 


ment concrete  (sidewalks,  curbe. 
gutters  and  structures); 

(16)  190  cu.    yds.    rubble   masonry; 

(17)  170  lin.  ft.   15-ln.  CMP.   close  riv- 

eted   and    soldered; 

(18)  50   lin.    ft.    18-in.    CMP.  do; 

(19)  n  each   cone,   joints  15-in.   culvert 

(20)  1   each   cone,  joint   18-in.   culvert; 

(21)  1    each    special    brick    catchbasin; 

(22)  1    each   new   brick   manhole; 

(23)  3     'eacih     manholes     adjusted   ,to 

grade; 

(24)  275    lin.      ft.      laminated      timber 

guard    rail: 

(25)  20   each   crosswalk   markers: 

(26)  6   each    monuments. 

Plans  and  specifications  obtainable 
from  above  offlce  and  on  file  at  the 
office  of  the  District  Engineer  in  San 
Francisco,  Los  Angeles,  and  the  dis- 
trict   in   which    the   work   is  situated. 


PROJECT    APPROVED 

COMSA.  Colu.sa  Co..  Cal.— SERA 
h.as  approved  a  supplemental  appro- 
priation of  $5471  for  construction  of 
concrete  curbs  and  gutters  In  the  City 
of  Colusa.  Project  will  be  supervised 
by  J.  C.  North  and  will  employ  42 
laborers. 


BIOS   WANTED 

IICMHOLUT  COfNTY.  .Nevada— 
I'ntll  April  10,  2  i'.  M..  bid*  will  hr 
reci-lvid  by  the  .Ni-vada  Htate  High- 
way lUriTtorii,  H.  I*  Durkce.  itint* 
Highway  Knglnerr,  Herr,eii  MemorUI 
Ifldg.,  Cnmon  city,  for  the  connlruc- 
llon  of  a  portion  of  tb.-  Htate  High- 
way System  In  Humboldt  (.Vjunly.  be- 
tween Toll  House  and  Paradlae  Hill, 
l.fiute  8,  Hvcllon  II,  a  length  of  13.21 
miles. 


The  work    Involvea: 


I'mov 


culvert  pipe; 
culvert     head- 


(   1)   438  lin.  ft. 

(   2)  38    each.     1 
walls; 

(   3)  92.000    cu.    yds.    roadway    excava- 
tion; 

(   4)   93.332  sta.    yds.   overhaul; 

(   5)  3391    cu.    yds.    select   borrow; 

(   6)   7700  cu.  yds.   Imported  borrow; 

(   7)   1030  cu.   yds.   structural  evcav.; 

(   8)    12.21    ml.    subgrade; 

(   9)   12.21    ml.   finish   roadway; 

(10)  48.3110    tons    crushed      gravel      or 

stone  surface; 

(11)  166  cu.  yds.  Class  A  concrete; 

(12)  31   cu.  yds.   Class   B  concrete; 

(13)  17.950    lbs.    reinf.    steel; 

(14)  492   lin.    ft.    15-ln.   CM. P.; 

(15)  672    Iln.    ft.    IS-in.    CM. P.; 

(16)  632    Iln.    ft.    24-ln.    CM. P.; 

(17)  144    Iln.     ft.    30-in.    CM. P.; 

(18)  206    lin.    ft.    36-ln.    CM. P.; 

(19)  212    lin.    ft.    relay    culvert    pipe; 

(20)  107  each  move  pipe  culvert  head- 

walls: 

(21)  74   each   monuments. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$5,  of  which  amount  $2.50  will  be  re- 
turnable; and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads,  807 
Sheldon  Bdg..  461  Market  St..  San 
Francisco.  •  ' 


BIDS    WANTED 

PIKRCE  AND  LEWIS  COUNTIES. 
Wash.— Until  April  4.  10  A.  M..  bids 
will  be  received  by  the  Bureau  of 
Public  Roads.  316  New  Post  Office 
Bldg..  Portland.  W.  H.  Lynch.  DIst. 
Engineer,  for  constructing  the  Mt. 
Rainier  National  Park  (Paradise  Sec- 
tion) Resurfacing  and  Oil  Rock  Stock- 
piling Project  PEC-l-B.  National  Park 
Project,  located  within  the  Mt.  Rain- 
ier National  Park.  Pierce  and  Lewis 
Counties.  Washington. 

The  length  of  the  project  Is  approxi- 
mately 8.564  miles  main  line  and  side 
roads  (3.336  mi.  (Parking  Areas),  and 
involves: 

(1)1  acre  clearing: 
(   2)  17,800  cu.   yds.    unolass.    excav.; 
(  3)   14.000    cu.    yds.    ml.    overhaul: 
(  4)  11.9  ml.  fine  grading  subgrade  and 

shoulders; 
(    5)   27.000   tons  crusher  run  surfacing 

course; 
(  6)   1100  M.   gals,   watering; 
(  7)  40  days  roller  operation     ; 
(   8)  60  cu.  yds.  salvaging  of  surfacing 
(  9)   Lump  sum.  remove  masonry  walls 

and    railing; 

yds.    masonry    retaining 


(10)  200    cu 

wall ; 

(11)  100   cu. 

Type 

(12)  100    cu 


masonry    guard    rail 


repairing  masonry 
retaining  walls  and  guard  rail. 
Type  2; 

(13)  6500   Iln.   ft.   6-in.   uorous  tile   un- 

derdrain; 

(14)  10.400  tons  Class  A  supplemental 

crushed   rock; 
do)  1750    tons   Class   B  do; 

(16)  3050  tons  Class  C  do; 

(17)  500  tons  Class  D  do; 

(18)  1000  tons  Class  E  do; 
Plans    and    specifications    obtainable 

from  above  office  upon  depoait  of  $19, 
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TAPPAT  eiectnc  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 


COLTON  CEMENT 


r  Co. ' 

IColton 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY' 

800  Edison  Bldg.,  601  West  Fifth  Street 

Mill,  at  Colton,  California  TR.    1271  Los  Angeles 


Phone  TRinity  0241  for 

Rock  -  Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 
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UREKA  WATER 
SUPPLY  SYSTEM 
BIDS  APRIL  23 

il, 224,000     Project     Includes 

Dam    and    Supply    Line 
I  From  Mad  River 


I  Bids  for  constnicliun  of  llie  $1,- 
B4,U00  Mad  River  walor  .^lU'P'y  s^ys- 
Em,  incUuling  a  dam  across  Mad 
^Iver.  a  pipeline  from  Jie  dam  into 
tureka.  and  a  reservo.r  ia  the  nity, 
[■m  be  opened  Tiicsday,  April  23, 
ty  the  Eureka  city  ^ouncil. 
j  The  project  was  advertised  fol- 
bwinK  approval  of  plans  and  bijeci- 
(calions  last  week  by  the  Feueral 
fublic  Works  Administration. 

The  bidding  schedule  separates 
:he  work  into  three  units:  head- 
Vorks;  pipeline,  and  terminal  res- 
[?rvoir.  Contracts  may  be  let  for 
Uy  section  or  for  the  project  com- 
iilete. 

1  The  headworks  unit  includes  con- 
jitruction  of  a  reinforced  concrete 
ilam  across  Mad  River  about  four 
4iiles  south  of  Korbel  and  24  miles 
from  Eureka,  an  outlet  tunnel  240'J 
^eet  long,  and  an  access  road  about 
[seven  miles  long. 

The  dam  will  be  a  variable  ra- 
dius arch  type,  130  feet  high  from 
foundation  to  crest  and  550  feet 
jlong  at  the  crest,  and  will  require 
labout  22,000  cubic  yards  of  con- 
Icrete. 

I  The  outlet  tunnel  will  be  concrete 
lined  and  will  have  a  diameter  of 
'nine  feet.  Excavation  will  be  thru 
rock.  An  inlet  tower  above  the  dam 
and  an  outlet  portal  structure  at 
the  other  end  of  the  tunnel  are  in- 
cluded in  the  contract. 
'  A  portion  of  the  access  road  will 
be  built  over  an  existing  logging 
railroad  right-of-way. 

The  pipeline  unit  includes  laying 
a  20-mile  pipeline  between  the  out 
I  let  tunnel  portal  and   the  reservoir 
site  in  Eureka,  construction  of  two 
suspension  bridges  to  carry  the  line 
:  over  Mad  Kiver,  a  number  ol  sm.ill 
steel   and    concrete   trestles   across 
gulches,   and   a   tunnel   775   feet   in 
length  near  Areata. 
'      The  pipeline  will  consist  of  46,100 
■  ft.   of   24-in.   continuous   stave   red- 
wood  pipe   installed   above   ground 
on  supports;    S9.600  feet  of  24incli 
'  and  19.550  ft.  of  21-in.  lined  and  con- 
crete coated  steel  pipe  in  trenches; 


OPEN  BIDS  ON 

L.  A.  TUNNEL 


LOS  ANGELES,  April  3.— Low 
bid  for  construction  of  the  Fig- 
ueroa  street  tunnel  between  So- 
lano avenue  and  Bishops  road 
was  submitted  today  to  the  Los 
Angeles  Board  of  Public  Works 
by  L.  E  Dixon  Co.,  Bent  Bros. 
Inc.,  and  Johnson,  Inc.,  Los  An 
geles,  at  $366,607.  Macco  Con- 
struction Co.  bid  $367,302  and 
Shofner  &  Gordon,  $368,767.  All 
three  low  bids  were  under  the 
engineers'    estimate    of    $386,441 


SEEK  CONSTRUCTION 

OF  SUMMER  HOMES 

A  housing  campaign  to  be  started 
immediately  under  the  sponsorship 
of  the  San  Lorenzo  Valley  chamber 
of  commerce  will  have  as  one  aim 
the  construction  of  new  summer 
homes  by  lot  owners  throughout  the 
valley,  according  to  plans  laid  at  a 
meeting  last  week  in  Hen  Lomond 
Fred  Dickinson  of  Ben  Lomond 
appointed  general  campaign  chair- 
man, will  name  committee  mem 
bers  as  soon  as  possible,  and  ap- 
plication will  be  made  to  SERA 
for  workers  to  canvass  San  Lorenzo 
Valley  property  owners.  The  can- 
vass will  be  supplemented  by  a 
mail  campaign  to  communicate  with 
absentee  owners  of  building  lots 
throughout  the  valley. 

775  feet  of  24-in.  pipe  in  the  tun- 
nel; and  short  lines  of  IS-  and  12- 
inch  pipe  to  connect  existing  por- 
tions of  the  distributing  and  stor- 
age system  in  Eureka. 

The  terminal  reservoir  unit  in- 
cludes construction  of  a  5,000.000- 
gallon  reservoir  between  Harris 
Wood,  K  and  L  streets  in  Eureka. 

C.  C.  Kennedy,  San  Francisco,  is 
consulting  engineer  for  the  project. 
The  work  will  be  financed  by  pro- 
ceeds of  a  bond  issue,  already  sold, 
amounting  to  approximately  $1,000.- 
000.  together  with  a  grant  from  the 
PWA  of  30  per  cent  of  the  cost  of 
labor  and  materials. 

Plans  and  specifications  for  the 
project  are  on  lile  at  Mr.  Kennedy's 
office,  548  Call  Building.  San  Fran- 
cisco, and  at  the  office  of  the  city 
engineer.  Eureka.  Copies  are  avail- 
able to  prospective  bidders  at  the 
office  of  City  Clerk  A.  Walter  Kil- 
dale.  Eureka. 


$800,000  WORK 
PLANNED  AT 
HAMILTON  FIELD 

Buildings    and  Field    Improve- 
ments to  be  Contracted  With 
New  Appropriation 

Construction  at  Hamilton  Field 
to  cost  $800,000  can  be  started  as 
.soon  as  funds  are  available,  accord- 
ing to  Capt.  H.  B.  Nurse,  construct- 
ing quartermaster.  An  appropria- 
tion for  completion  of  the  field  is 
expected  from  the  four-billion-doUa: 
federal  public  works  bill. 

Six  buildings  to  cost  $306,000  are 
to  be  placed  under  contract  as  soon 
as  money  is  allotted. 

Captain  Nurse  lists  the  following 
work  ready  to  be  started: 

Post  Exchange  - $  50.000 

Service   Club   - 54.000 

Gymnnsium   and   Theater 85.000 

Bakery     - 17,250 

Chapel    60.000 

School     40.000 

I,;.nding  field  mat  extension  & 

paved  aprons  250.000 

Hangar  Fire  Protection  System  234.000 

The  Post  Exchange  will  be  a  one- 
story  building  of  early  California 
architecture,  built  around  a  central 
patio  with  a  fountain  and  prome- 
nade. 

The  Service  Club  will  be  the  so- 
cial center  for  enlisted  men  and 
non-commissioned   officers. 

A  seating  capacity  of  600  is  plan 
ned  for  the  theater,  which  will  be 
in  the  same  building  with  a  modern 
gymnasium,  fully  equipped  for  bas 
ketball  and  other  sports 

The  Chapel  is  planned  to  seat 
252.  Provision  is  made  for  Sunday 
school  rooms  and  church  social  ac 
tivities. 

The  school  is  planned  to  accom 
modate  105  pupils  in  classes  up  to 
the  sixth  grade. 

. ♦ —— 

MARCH  BUILDING  IN 

SANTA  CRUZ  $35,327 

Seventy  building  permits  for 
work  to  cost  $35,327  were  issued  in 
Santa  Cruz  during  March,  accord- 
ing to  Building  Inspector  Clayton 
Staples.  Permits  included  nine  new- 
residences  to  cost  $16,300  and  21  for 
remodeling  and  repairs  on  resi- 
dences to  cost  $5380. 


PACIFIC    CONSTRUCTOR 


Highway  Commission  Advertises  Five 

Contracts;  Four  in  Southern  Counties 


SACRAMENTO,  April  2. — Four  Southern  California  construction 
contracts  were  ordered  advertised  for  bids  to  be  received  April  25, 
today  by  the  State  Highway  Commission.  The  bids  will  be  opened  in 
Los  Angeles.  The  commission  will  receive  figures  April  24  in  Sacra- 
mento for  improvements  on  the  Redwood  Highway  route  through  the 
towns  of  Ukiah  and  Willits  in  Mendocino  county. 
Following  are   the  contracts  to   be   let: 

Mendocino  County:   In  Ukiah  be-  

tween  Mill  street  and  tlie  north- 
erly city  limits  and  in  the  town  of 
Willits  between  Broaddus  Creek 
and  the  northerly  line  of  the  Noth- 
westn  Pacific  Railroad  right-of-way, 
a  total  of  about  one  and  three- 
tenths  miles  to  be  surfaced  with  re- 
tread surfacing. 

Orange  County:  In  Santa  Ana  be- 
tween Seventeenth  street  and  Fair- 
haven  avenue,  about  one  and  one- 
tenth  miles  to  be  graded  and  paved 
with  Portland  cement  concrete  or 
asphalt  concrete. 

Orange  County:  A  reinforced  con- 
crete girder  bridge  to  be  construct- 
ed across  Trabuco  creek,  two  miles 
north  of  San  Juan  Capistrano,  con- 
sisting of  three  4S-ft.  spans  and  two 
15-ft.  cantilever  spans  on  concrete 
piers,  including  grading  and  paving 
approaches. 

San  Diego  County:  Between  one 
mile  east  of  Barrett  and  Tecate 
road,  about  two  and  eight-tenths 
miles  to  be  graded  and  treated  with 
liquid  asphalt. 

San  Bernardino  County:  In  Red- 
lands  at  Third  and  Eighth  streets, 
about  six  hundred  lineal  feet  of  re- 
inforced concrete  box  storm  drain 
to  be  constructed. 


TWO  FEDERAL 
ROAD  PROJECTS 
OUT  FOR  BIDS 


San  Diego  Forest  Highway  and 

Kingman-Boulder  Section 

To  Be  Contracted 


WEEK'S  MODERNIZATION 
LOANS  NEAR  $2,000,000 

The  estimated  total  amount  of 
modernization  and  repair  work  re- 
ported by  field  offices  of  the  Feder- 
al Housing  Administration  in  all 
parts  of  the  country  as  chiefly  re- 
newed interest  in  better  housing. 
totaled  $319,255,563  on  March  23. 
This  is  an  increase  of  $7,485,808  for 
the  week. 

The  total  amount  advanced  un- 
der the  Modernization  Credit  Plan 
by  financial  institutions  up  to  Mar 
23  was  $47,731,064,  an  increase  of 
$1,962,577  for  the  week.  That  t< 
tal  covers  112,980  approved  appli- 
cations, an  increase  of  4,628  for  the 
week. 

Twelve  thousand  nine  hundred 
ninety  -  nine  insurance  contracts 
have  been  issued  to  financial  insti- 
tutions up  to  March  23  entitling 
them  to  extend  modernization  cred- 
it. This  represents  an  increase  of 
161  for  the  week.  There  were  6,- 
ed  or  in  the  process  of  organiza- 
tion, which  is  an  increase  of  126 
over  the  previous  week's  total 
* 

Sales  of  mechanical  stokers  for 
residential  use  during  January 
numbered  1.241,  as  compared  with 
660  during  January  last  year,  ac- 
cording to  the  Bureau  of  the  Cen- 
sus by  84  manufacturers. 


Proposals  for  about  6.8  miles  of 
highway  grading  and  subgrade  re- 
inforcement in  San  Diego  county 
will  be  opened  April  18  in  San 
Francisco  by  C.  H.  Sweetser,  dis- 
trict engineer  for  the  U.  S.  Bureau 
of  Public  Roads. 

Location  of  the  work  is  Section 
C  of  Route  73,  the  Laguna  National 
Forest  Highway,  Cleveland  Nation- 
al Forest. 

Tvlajor  bidding  items  will  incir 
231,000  cubic  yards  unclassified  ex 
cavation;  1,073,000  station  yards  ov- 
erhaul; 48,500  cubic  yards  miles  of 
hauling  subgrade  reinforcement;  2- 
756  feet  of  corrugated  metal  pipe, 
and  13,200  feet  of  protection  ditch. 

On  April  16,  the  Phoenix,  Ariz., 
office  of  the  Bureau  of  Public  Roads 
will  receive  bids  for  grading  a  por- 
tion of  the  Kingman-Boulder  Dam 
highway  in  Mohave  county,  Ariz. 
The  work  is  designated  as  Section 
E  of  Fei/cral  Lands  Highway  Proj- 
ect No.  2,  Kingman-Boulder  Dam. 

Principal  bidding  items  inclu^Je 
63,200  cubic  yards  unclassified  ex- 
cavation; 4,900  cubic  yards  excava- 
tion for  borrow;  9,200  station  yards 
overhaul;  917  cubic  yards  Class  A 
concrete;  81,000  pounds  reinforcing 
steel;  948  feet  of  corrugated  metal 
pipe  and  finishing  4.7  miles  of  earth 
graded  road. 


VALLFJO  CAMPAIGN 

NEARS  COMPLETION 

Workers  in  the  Vallejo  better 
housing  drive  will  start  a  concerted 
campaign  for  improvement  pledges 
in  the  city^s  business  district  this 
week,  according  to  Jess  Bringham 
m  charge  of  campaign  headquar- 
ters Pledges  received  from  the  res- 
idential district  thus  far  total  $282,- 

The  campaign  will  be  completed 
about  April  15,  according  to  J.  E. 
Fuller,  general  chairman.  Most  of 
the  work  remaining  to  be  done  con- 
sists of  re -checking  territory  in 
which  property  owners  were  missed 
during  the  original  drive 


ALL-AMERICAN 
CANAL  SECTION 
BIDS  APRIL  2i 

Contract  Will  Involve  Removn 

Of  11,261,000  Yards 

Of  Material 


Bids  for  earthwork  for  the  AL 
American  Canal  between  statioii 
1860  and  3090  plus  75,  the  sectio 
west  of  the  sandhills,  will  be  oj 
ened  April  25  at  the  Yuma,  Arizr 
office  of  the  U.  S.  Bureau  of  Rei 
lamation. 

The  work  will  require  approx' 
mately  11,261,400  cubic  yards  of  e: 
cavation  and  is  located  from  1 
miles  west  to  43  miles  southwes 
of  Yuma,  and  from  10  miles  eas 
to  35  miles  northeast  of  Calexico' 
California. 

Work  on  the  All-American  Canai 
a  portion  of  the  Boulder  Canyo, 
Project,  is  proceeding  rapidly 
About  30  miles  of  the  canal  betwee: 
stations  245  and  1860  is  now  bein: 
constructed  under  contract  by  \V 
E.  Callahan  Construction  Companj 
Herman  Gunther  and  P.  J.  Shirle 
of  Dallas,  Texas.  Their  bid  for  thi 
work  was  $4,859,587.  Griflith  Com 
pany  of  Los  Angeles  has  a  contrac 
for  construction  of  about  1750  fee 
of  the  canal  between  station  lU' 
plus  50  and  station  1148  plus  50: 
and  between  stations  1161  and  117t 
plus  50,  their  proposal  for  this  worli 
being  $226,800. 

Bids  originally  were  taken  for  r 
smaller  section,  between  station*! 
1130  and  1860,  but  were  rejected  aic 
too  high,  and  the  work  when  re-adi 
vertised  included  the  entire  30-milii 
section. 

Construction  by  force-account  o 
13  miles  of  the  canal,  extendiuf 
from  a  point  north  of  Calexico  tv 
the  westside  main  has  been  aui 
thorized  by  Secretary  of  the  Intel 
rior  Harold  L.  Ickes.  Work  is  un-i; 
derway  at  present  on  a  seven-milei 
section  west  of  Calexico,  the  bali 
ance  of  this  portion  of  the  project- 
awaiting  final  decision  on  the  prob-i 
lem  of  routing  the  canal  through 
the  city.  Cost  of  the  force-account 
section  of  the  canal  is  estimated  at 
approximately  $1,000,000. 

The  levee  section  and  canal  from 
the  Imperial  Dam  site  to  station 
245  should  be  ready  for  advertising 
this  month,  according  to  the  Recla- 
mation Bureau. 

Due  to  the  necessity  for  addition- 
al field  work,  it  will  be  several 
months  before  the  Imperial  Danv 
and  de-silting  works  will  be  ready 
for  bids. 

Construction  of  three  large  box 
concrete  siphons  to  carry  the  canal 
under  washes  will  be  started  this 
fall,  according  to  the  Bureau. 


A  bond  issue  of  $300,000  for  re- 
paving  streets  and  constructing 
storm  sewers  in  the  city  of  Vallejo 
was  approved  at  a  special  election 
Tuesday.  The  bonds  carried  by  a 
margin  of  21  votes,  according  to 
unofficial  tabulation  of  ballots. 


PACIFIC    CONSIRUCTOR 


T.  LESURE 
LOW  BIDDER 
ON  TUNNELS 


.'•ven    Contractors    Offer  Pro- 

poiaU  For  Bores  to  Carry 

Water  Supply  Line 

A  low  hid  of  1171. 17U  was  sul. 
Itted  hy  K.  T.  Lesuie,  S7  Ross  Cir- 
.B,  Oaklniifl,  yesterday  to  the  I'lih- 
;  Utilities  Commission  for  ton- 
ruction  of  the  Crystal  KpriiiRs 
pe  line  tunnels,  a  portion  of  the 
»VA  constrnctlon  program  of  the 
in  Francisco  Water  Department. 
Following  are  the  hids  received 
r  the  combination  of  Schedules 
and  B: 

T.   I.esurc.  Onkland $171,170 

irrolt  &  llilp.  S.  F 211.104 

')udall  Const.  Co..  S.  F 215,262 

acDoniild   &   Kahn  Co.,   Ltd., 

San    Francisco 217,483 

Ue  Const.  Co..  Inc.,  L..  A, 219. 73G 

'.  A.   Bechtel.  San  Francisco..  2.'55,690 

las.  Harney,  St.n  Francisco.  .  269,348 

,  Bids  were  taken  also  for  the 
ork  under  separate  schedules, 
ith  the  option  of  awarding  a  por- 
on  to  each  contractor.  Lesure's 
d  also  was  low  on  each  section, 
arrett  &  Hilp,  second  low  bidder, 
d  only  on  the  combination  award. 

The  tunnels  will  carry  a  supply 
ne  from  the  Crystal  Springs  res- 
'■voir  in  San  Mateo  county  to  Uni- 
^rsity  Mound  reservoir  in  San 
rancisco.  Schedule  A  is  for  con- 
.ruction    of   one    tunnel    1429    feet 

length  and  one  334  feet  in  length, 
oth  in  San  Mateo  county.  Sched- 
le  B  is  for  construction  of  one  tun- 
el  22S7  feet  in  length  in  San  Fran- 
Isco  county.  Both  are  to  be  lined 
illi  steel  pipe  and  concrete. 

« 

To  Open  Proposals 
April  22  on  Three 
Daly  City  Schools 

New  bids  for  construction  of  Ihp 
iefferson.  Woodrow  Wilson  and 
Crocker  schools  in  Daly  City  have 
jeen  asked  by  the  Jefferson  School 
district.  Proposals  will  be  opened 
Vpril  22. 

Bids  previously  were  opened  on 
vlarch  4.  at  which  time  Leo  Epp. 
5an  Francisco,  submitted  the  low- 
est tlgure  for  the  work,  his  proposal 
leing  $74,447.  All  bids  were  reject- 
,'d  by  trustees  of  the  school  district. 

The  buildings,  according  to  plans 
orepared  by  Architect  Albert  F. 
Roller,  will  be  one-story  frame  and 
stucco  school  units  Each  will  con- 
tain six  classrooms,  a  principal'^ 
office  and  a  lunch  room. 

Funds  from  a  special  bond  issue, 
together  with  a  grant  from  the  Fed- 
eral Public  Works  Administration, 
will  finance  the  w-ork. 

Plans  and  specifications  are  avail 
able  from  the  architect  or  from  W. 
J.  Sweeney,  clerk  of  the  school  dis- 
trict, upon  deposit  of  $50. 


$3,446,000  State 
Highway  Money 
Available  Feb.  28 


The  slate  of  California  had  $3.- 
44f>,.'').''ii)  available  in  unexpended 
funds  for  highway  construction  at 
the  eiul  of  February  from  its  ap- 
portionment of  the  193.")  Federal 
emergency  appropriation,  according 
to  the  U.  S.  Bureau  of  Public 
Roads  This  a  m  o  u  n  t  represents 
about  43  per  cent  of  the  $7,932,206 
allotted  to  this  state  by  the  act  ot 
June  18,  1934.  Status  of  the  Cali- 
fornia program.  February  28,  was 
reported  as  follows: 

Mileage      Amt. 
I'nder     Construction     .120.9     J2. 995. 838 

Approved   for  Const 83.5       1. 489.818 

Balance     Avtllable    for 

New    Projects   3.446.550 

Sums  unexpended  from  the  1935 
fund  in  other  western  states  as  of 
February  28,  were: 

Arizona    _ $1,055,125 

Colorado  __ _ 277.685 

Idaho  _ „ 1.108.131 

.Montana   - _ 378.453 

Nevada  1,113.791 

New  Mexico  870.208 

Oregon     - 467,115 

Utf.h     475.01S 

Washington    645,223 

Wyoming    429.814 


-®- 


State  Suspends 
Nine  Licenses; 
Revokes  Three 


During  February  nine  contrac- 
tors' licenses  were  suspended,  three 
were  unconditionally  revoked,  and 
one  applicant  was  denied  a  license 
following  formal  hearing,  according 
to  the  monthly  report  ot  State  Reg- 
istrar of  Contractors  Carlos  W. 
Huntington. 

Formal  complaints  pending  at  the 
flrst  of  the  month  totaled  36.  this 
number  being  cut  down  to  24  at 
the  close  of  the  period.  During  the 
month  25  cases  were  cleared  from 
the  calendar,  a  total  of  21  formal 
hearings  were  held,  and  32  informal 
complaint  cases  were  settled. 

Charges  of  evading  registration 
were  filed  by  the  Contractors'  Li- 
cense Bureau  against  nine  contrac- 
tors during  February.  Prosecutions 
cases  completed  during  the  month 
resulted  in  nine  convictions.  In 
most  cases  sentences  were  suspend- 
ed under  orders  of  the  court  to 
comply  with  the  laws,  the  regis- 
trar reported. 

In  32  informal  complaint  cases, 
which  involved  approximately  $15.- 
000.  settlement  was  effected  by 
field  agents  of  the  Bureau  without 
preferring  charges.  In  four  infor- 
mal complaint  cases  settlement  had 
not  been  effected  at  the  close  of 
the  month 

One  contractor  was  reinstated 
during  February,  according  to  the 
report. 


MARINA  PRESSURE 
PIPE  EXTENSION 
BIDS  APRIL  10 

City  Sets  Date  For  Fieures  On 

First   Contract  In   North 

District 

Bids  for  Installing  Section  A  of 
the  Marina  Distrlcl  Extension  'o 
San  Francisco's  high-pressure  llrf 
protection  mains  will  be  opened  by 
the  Department  of  Public  Workt 
April  10. 

Cost  of  the  work  under  the  con- 
tract now  out  for  bids  is  estimated 
at  approximately  $104,000.  Sectlon- 
B  and  C,  for  which  plans  are  now 
being  prepared  by  City  Engineer 
John  J.  Casey,  will  cost  about  $37.- 
000  and  $139,000  respectively,  ac- 
cording to  preliminary  estimates, 
the  total  estimated  cost  of  the  Ma- 
rina District  Extension  being  $280.- 
000. 

A  total  of  19.659  feet  of  bell  a"'' 
spigot  pipe.  84  gate  valves  and  40 
standard  high-pressure  hydrants,  to 
be  furnished  by  the  city,  will  be  in- 
stalled in  Section  A  Other  maior 
items  in  the  contract  are  97.027 
pounds  of  pig  lead:  53.228  pounds 
of  cast  iron  special  castings;  3".- 
948  pounds  of  manhole  and  valve 
box  cast  Iron  frames,  covers  a'- 
dust  pans:  10.050  cubic  yards  exca- 
vation and  backfill:  48,427  square 
feet  of  asphalt  concrete  pavement, 
and  furnishing  and  installing  67 
tons  of  bell  and  spigot  pipe. 

The  Marina  District  Extension 
is  a  portion  of  the  work  financed  by 
the  city's  $2,000,000  high-pressure 
main  extension  bond  issue  and  a 
$460,000  grant  from  the  Federal 
Public  Works   Administration. 

Plans  and  specifications  for  tb'^ 
portion  of  the  work  on  which  bids 
have  been  asked  are  available  at 
the  office  of  the  city  engineer  upon 
deposit  of  $10. 


GAS  TAX  REVENUES 
INCREASE  NEARLY  10% 

Continuing  an  upward  trend  be- 
gun last  December,  gasoline  taxes 
assessed  to  California  oil  companies 
for  February  total  $3,063,237.07.  or 
$268,109.43  more  than  the  corre- 
sponding figure  for  the  same  month 
a  year  ago.  This  is  a  gain  of  9.5  per 
cent, 

Fred  E.  S  t  e  w  a  r  t  of  the  State 
Board  of  Equalization,  who  report- 
ed the  increase,  said: 

"California  gasoline  tax  returns 
for  1935  already  surpass  those  for 
the  same  period  of  last  year  by 
more  than  $670,000,  This  marks  a 
gain  of  12.5  per  cent. 

"If  such  a  ratio  of  increase  is  con- 
tinued throughout  the  remainder 
of  1935.  the  gasoline  taxes  collect- 
ed this  year  will  exceed  those  for 
the  last  year  by  $4,950,000.  This 
would  make  a  total  of  $44,500,000 
for  the  year." 
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Carcano,  Jones  &  King,  Immel  Submit 

Low  Bids  on  State  Highway  Contracts 


SACRAMENTO.  April  3.— liids  on 
three  contracts  for  highway  and 
bridge  construction  were  opened 
here  today  by  the  State  Highway 
Commission. 

John  Carcano,  122  Clarinda  Ave.. 
San  Rafael,  submitted  a  low  bid 
of  $32,781  for  construction  of  a  re- 
inforced concrete  bridge  across  the 
North  Fork  of  the  North  Fork  of 
Yuba  River  at  Dow^nieville,  Sierra 
county.  Lord  &  Bishop,  Sacramento 
were  second  low  bidders,  with  a 
figure  of  $40,749. 

The  bridge  will  consist  of  two  40- 
ft..  two  31-ft.  and  two  9-ft.  spans  on 
concrete  piers.  Grading  of  roadway 
approaches  is  included  in  the  con- 
tract. 

Total  bids  were  as  follows: 

John  Carcano,  San  Rafael  .$32,781 
Lord  &  Bishop,  Sacramento  40,749 
Chas.  Kuppinger,  Lakeport....  40,999 
A.  H.  Voght,  San  Francisco..  42,682 
Bodenhammer  Const.  Co., 

Oakland  48,914 

Jones  &  King,  Hayward,  submit- 
ted the  lowest  proposal  for  grad- 
ing and  paving  about  six-tenths  of 
a  mile  in  the  city  of  Hayward,  Ala- 
meda county.  Amount  of  the  low 
bid  was  $24,389.  Only  two  other 
bids  were  received  for  this  work. 
Union  Paving  Co..  San  Francisco, 
bid  $26,240,  and  Hanrahan-Wilcox 
Corp.,  also  of  San  Francisco,  sub- 
mitted a  proposal  of  $27,896. 

For  planing  about  one  and  nine- 
tenths  miles  of  existing  surfacing, 
filling  rail  trenches  and  applying 
plant  mixed  surfacing  in  Hayward, 
Lee  J.  Immel,  1031  Evelyn  street, 
Berkeley,  was  low  bidder,  at  $14,- 
176. 

The  work  includes  planing  about 
10,050  sq.  yds.  of  existing  pavement 
and  placing  2.900  tons  mineral  ag- 
gregate and  125  tons  liquid  asphalt 
in  plant  mixed  surfacing. 

Total  bids  were  as  follows: 

Lee  J.  Immel,  Berkeley $14,176 

Jones  &  King,  Hayward 14!l77 

Ransome  Co.,  Emeryville 14,245 

United  Contr.  Co.,  Portland, 

Oregon  15,262 

Hanrahan-Wilcox  Corp.  S.  F.  16.697 

Union  Paving  Co.,  S.  F 16  826 

■ « 

MEMBERS  ELECTED 

BY  S.  F.  EXCHANGE 

Election  of  new  members  to  the 
San  Francisco  Builders'  Exchange 
during  March  is  announced  -^s  '■ 
lows:  American  Elect -ic  Construe 
tion  Co.  462  Bryant  street;  John 
Gordon  Hecker.  real  estate  and  in- 
surance, 415  Mills  Building;  Chas. 
A.  Langlais.  electrical  contractor. 
472  Tehama  street;  Robt.  F.  Smith 
Co.,  roofing  contractors,  fii  ' 
entina  street;  Sunset  Tile  Co.,  2219 
Irving  street. 


FOUR-FIFTHS  OF 
BUILDERS'  SHOW 
SPACE  RESERVED 


Exposition  Will  Be  Revival  of 

Mechanics'  Fair  A. I. A  to 

Hold  Convention 


Eighty  per  cent  of  the  exhibit 
space  for  San  Francisco's  annual 
Building  Exposition,  to  be  held  in 
the  Civic  Auditorium  May  4  to  12, 
inclusive,  already  has  been  reserv- 
ed, according  to  the  statement  to- 
day of  H.  N.  Patterson,  chairman 
of  the  auditorium  and  exhibit  com- 
mittee of  the  San  Francisco  Build- 
ers' Exchange. 

The  exposition  will  be  a  revival 
of  the  old  Mechanics  Fair  discon- 
tinued after  the  disaster  of  1906. 
It  is  being  arranged  under  the  spon- 
sorship of  the  Builders'  Exchange 
as  that  organization's  contribution 
toward  the  success  of  the  National 
Housing  Act. 

At  the  same  time  the  Builders' 
Exchange  feels  that  the  exposition 
will  fill  a  vital  need  of  the  building 
industry  and  is  allied  crafts  and 
trade  by  drawing  the  attention  of 
the  public  to  the  materials  and  ser- 
vices of  that  industry  and  thereby 
increasing  the  public  interest  in 
building. 

During  the  nine  days  of  the  ex- 
position there  will  be  a  score  of  im- 
portant conventions  of  various 
branches  of  the  building  industry. 
Outstanding  among  these  will  be 
the  annual  convention  of  the  North 
ern  California  Division  American 
Institute  of  Architects  on  the  open- 
ing day  of  the  exposition. 

Leading  architects  from  all  parts 
of  northern  California  will  partici- 
pate in  this  meeting  following 
which  they  will  gather  at  a  ban 
quet  to  be  held  at  one  of  the  large 
down  town  hotels  in  the  evening. 

The  architects  are  holding  their 
biennial  exhibits  in  connection  with 
the  exposition,  having  been  accord 
ed  4,000  square  feet  of  space  in  the 
auditorium  balcony. 

The  exhibits  will  consist  of  mod- 
els, drawings,  paintings  and  photo- 
graph of  fine  examples  of  archi- 
tecture  in   northern   California. 

Other  conventions  that  will  be 
held  during  the  exposition  will  be 
those  of  the  Apartment  House  Own- 
ers' Association,  the  California 
State  Builders'  Exchange  and  sim- 
ilar groups. 

Larkin  Hall  adjoining  the  main 
auditorium  has  been  set  aside  for 
convention  activities  and  every  fa- 
cility will  be  provided  for  the  con- 
venience of  groups  and  organiza- 
tions meeting  in  connection  with 
the  exposition. 


OAKLAND  PORT 
TO  LET  $159,000 
DOCK  CONTRACT 

Commission  Sets  April  15  Aiil; 

Date  For  Receiving  Bids 

On  PWA  Project 


Oakland  Port  Commission  will 
receive  bids  April  15  on  a  contract 
for  construction  of  a  300-foot  ex- 
tension to  dock  facilities  in  the' 
northern  industrial  area  of  the  wa■^ 
terfront.  The  commission  has  avail-i 
able  $159,000  in  its  own  funds  andi 
a  grant  from  the  Public  Works  Ad-i 
ministration. 

Construction  includes  a  concrete 
ulkhead  wall,  two  shipside  railroad 
tracks  and  two  depressed  tracks, 
creosoted  timber  apron,  to  be  lo-i 
cated  at  the  rear.  The  dock  will  bet 
asphalt  surfaced. 

The  contract  will  adjoin  construc-i 
tion  to  be  undertaken  with  day-la- 
bor furnished  by  SERA.  The  SERA 
project  will  involve  construction  of 
840  feet  of  concrete  bulkhead  wall. 
There  has  been  $160,000  allotted 
for  labor  and  the  commission  is 
purchasing  materials. 


Code  Authority 

Issues  Ruling  ;< 

On  Bid  Practices!' 

The  Construction  Code  Authorityi 
has  issued  a  revision  of  Explana-. 
tion  No.  12  relating  to  competitive, 
bidding  practices  as  regulated  byi 
Article  VII,  Section  10,  of  the  basic  i| 
code.  I 

The  explanation  follows:  'I 

Under  the  Code  a  General  Contrac-*-'' 
tor  does  not   h<-.ve'  the  right   to  invite  t' 
new  subcontract  bids  on  parts  of  the  i 
work  by  either  combining  certain  items 
previously  bid   upon  as  separate  items 
or  separating  certain  items  previously 
bid   upon   as   one  item,   except  th^t  all  ' 
previous    bids    for    the    -n'ork    involved 
have    been    rejected    and    ninety    days 
have    elapsed    from    the    date    of    such 
rejection. 

Advice  is  requested  as  to  whether 
a  general  contractor  has  the  right 
to  invite  new  subcontract  bids  on 
parts  of  work  by  either  combining 
certain  items  previously  bid  upon 
as  separate  items  or  separating  cer- 
tain items  previously  bid  upon  aS' 
one  item. 

Section  10  of  Article  VII  con- 
templates the  rejection  of  all  bids 
and  the  elapse  of  ninety  days  be- 
fore new  bids  may  be  invited  or 
submitted.  It  is,  therefore,  clear 
that  the  general  contractor  must 
reject  all  bids  for  the  work  involv- 
ed and  permit  the  elapse  of  ninety 
days  before  he  can  invite  new  ones, 
even  although  the  new  bids  are 
based  upon  combination  or  separa- 
tion of  items  previously  bid  upon. 
Such  combination  or  separation 
does  not  constitute  a  substantial 
change  in  the  plans  and/or  speci- 
fications as  is  contemplated  in  this 
section. 
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I3TORE 

WB9)      SE   MISSION    and    Acton;    one- 

f       story  frame  store. 

Owner— Martin  Stelling,  Jr.,  155  Mont- 

Eoniery  Street. 
;Plan.s  by  Safi-wi.y   Stores   Engineering 
'        nept..   1000  Brannan  Street. 
Contractor— J.  S.   Malloch.  006  Mission 

Street.  $4,000 


IDWRI.MNG 

](260)      E    Al^EMANY    177    X    Admiral; 
one    -    story    and    basement    frame 
!        dwelling. 

OwiM-r— N.  E.  Johnson.  GGG  Mission  St. 
Architect— Not   Given.  $3,000 


ALTERATIONS 

1(261)  300  GOLDEN  GATE  AVE.;  alter 
garage. 

Owner— Don  Oilmore.  Golden  Gate  Av- 
enue and  Hyde  St. 

Architect— Not  Given. 

Contractor— Wm.  Horstmeyer,  31  Ord. 
$1,075 


Al-TERATIONS 

1(262)        24    BLUXOME;    alter   factory. 
(Owner— Anglo   California    Natl.    Bank, 
1  Sansome  Street. 
Architect — Not  Given. 
Mgr.  of  Const.— F.  C.  Williams  Co.,  20!) 
I'ost  Street.  $1,800 


!  ALTERATIONS 

)  (263)      020   O'FARRELL   STREET;    al- 
ter rooming  house. 
Owner — Lewis  M.  Norton,  Russ  Bldg. 
Engineers — Ellison    &    Russell    Pacific 

Building. 
Contractor — J.   S.  Malloch.   666  Mission 
Street.  $.1,000 


ALTERATIONS 

(264)      N    WALLER    115    E    Webster; 

alter    dwelling. 
Owner— K.    V.    Hartwell.   3814   Army. 
Architect— John    H.    Ahnden,    822   39th 

Avenue.  $3000 


STORES  &    APT. 

(265)       S     IRVING    57    W    25th     Ave.; 

one-story    frame    stores    and    apt 
Owner — Richmond    Realty    Co.,    625 

Hearst    Building. 
Plans   hy   Mr.   Janssen. 
Contractor — E.  A.  Janssen,  625  Hearst 

Building.  $3,000 


ALTERATIONS 

(266)  1303  PALOU;  alter  dwelling. 
Owner — Clemente  Peisino,  premises. 
Architect— Not  Given.  $1,000 


DWELLING 

(267)  N  DANVEHS  107  W  Falcon; 
one  -  -Btttry  and  bawement  frame 
dwelling. 

Owner— J.  McMennmy.  care  contrac- 
tor. 

Architect- Not    Given. 

Cmilractor  —  Robert  McCarthy,  1363 
Mlh   Avenue.  $3,000 


FLATS 

(268)  \V  FILLMORE  100  N  Beach; 
two  -  story  and  basement  frame 
flats. 

Owner— A.  B.  Harrlaon  and  H.  H. 
Traxler,   care  contractor. 

Architect— Sidney  A.  Colton,  544  Mar- 
ket Street. 

Contractor— H.  H.  Isaac.  517  Belve- 
dere. $8500 

ALTERATIONS 

(269)  OCEAN  AND  SAN  JOSE  AVES 
(Balboa    Park).    Alter   park    bldgs. 

Owner — Recreation  Commission,  370 
City  Hall,  San  Francisco. 

Architect  —  Wm.  G.  Merchant.  Russ 
Bldg.,  San  Francisco. 

Contractor— Not  Given.  $25.00; 

DWELLING 

(270)  S  TINGLEY  ST.  75  W  Alemany 
St.  One-story  and  basement  frame 
dwelling. 

Owner— C.     T.     Lindsay,     140     Duboce 

Ave.,  San  Francisco. 
Architect— Not    Given.  $3000 


DWELLING 

(271)  W  KIGHTEENTH  AVE.  175  S 
Vicente  St.  One-story  and  base- 
ment frame  dwelling. 

Qwner  —  Herman  Christensen,  142:; 
27th  Ave..  San  Francisco. 

Arcihtect  —  C.  O.  Clausen,  746  4Gth 
Ave.,   S.   F.  $3500 


DWELLING 

(272)  W  EIGHTEENTH  AVE.  200  S 
Vicente  St.  One-sttory  and  base- 
ment frame  dwelling. 

Owner  —  Herman  Christensen,  1422 
27th   Ave.,   S-an   Francisco. 

Arcihtect  —  C.  O.  Clausen.  746  46th 
San   Francisco.  $3500 


Alter 


ALTERATIONS 

(273)   No.    2950    VALLEJO    ST. 

dwelling. 
Owner— A.   Murphy,   '/r   Contractor. 
Architect    —    Angus    McSweeney,    601 

Mission  St.,   San  Francisco. 
Contractor  —  A.    F.    Mattock    Co..    212 

Clara    St.,    San    Franci.sco.        $3000 


ALTERATIONS 

(274)  NO.  416  TOWNSBND  STREET 
Alter  warehouse. 

Owner  —  Nathan  Dohrmann  Co.,  % 
Contractor. 

Architect- Frederick  Meyer,  525  Mar- 
ket   St.,    San   Francisco. 

Engineer— C.  H.  Snyder.  251  Kearny 
St..    San   Franclcso. 

Contractor— Geo.  Wagner,  181  Sou'h 
Park,    S.    F.  "000 

DWELLING 

(275)  E  EIGHTEENTH  AVE.  175  S 
Vicente  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— S.   F.   Johnson.   2601   17th  Ave. 

San   Francisco. 
Architect— Not   Given.  $3000 


ALTERATIONS  . 

(276)  NE  GEARY  AND  MASON  S-TS. 

Alter  hotel. 

Owner— Fielding    Hotel.  J.    D.    Grant. 

386   Geary    St..    San  Francisco. 


Architect— D.  D.  Klonc,  110  Kutter  St.. 

Kan   Franclnco. 
Ciintractor  —  I^lndgren    &    Swlnerton. 

225  KuNh  HI.,  8.  F.  tlOOO 


DWELLING 

(277)     E    EIGHTEENTH    AVE     200    S 

Vicente   St.      One-ntory  and   baiic- 

ment   frame  dwelling. 
Owner- S.  F.  Johnson,  2601  17th  Ave., 

San  Francisco. 
Architect— Not    Given.  13000 


DWELLING 

(27S)  E  LONDON  ST.  50  N  Italy 
Ave.  One-story  and  basement 
frame  dwelling. 

owner— C.  F.  Fella,  685  London  St., 
San    Francisco. 

Architect— Not   Given. 

Cimtractor — Boyd  C.  Llnd«ay,  183  Ox- 
ford St.,  S.  F.  $3400 


DWELLING 

(279)  W  FOCRTEENTH  AVE  100  S 
Taraval  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — J.    Frcitas,    %    Contractor. 

Architect— D.  Jaekle,  126  Post  St.  San 
Franci.sco. 

Contractor — A.  J.  Herzlg.  625  Victoria 
SI.,   San  Francisco.  $3000 


DWELLING 

(280)     S   BEACH    ST.    105    E    Fillmore 

St.  One-story  and  basement  frame 

dwelling. 
Owner  —  Sbarboro    &    Jorgensen.    2225 

North    Point  St..   San  Francisco. 
Architect— Nont   Given.  $3500 


altp:rations 

(281)  NO.  225  BUSH  ST.  Alter  of- 
fices. 

Owner— Standard  Oil  Co.,   Premises. 

Architect— Geo.  W.  Kelham,  315  Mont- 
gomery St..  San  Francisco. 

Contractor  —  Lindgren  &  Swinerton. 
225   Bush   St..   &.    F.  $8500 


TERRACE. 


ALTERATIONS 

(2S2)     NO.     233     UPPER 

Alter  dwelling. 
Owner- Mrs.    E.    Lohslen.    Premises. 
Architect— Not  Given.  $1000 


DWELLING 

(283)     S   BEACH    ST.  130    E    Fillmore 

9t.      Three-story  and    basement 

frame   dwelling. 

Owner  —  Sbarboro    &  Jorgensen.    2225 

North   Point  St..    San  Francisco. 

Architect— Not    Given  $8000 


FLATS 

(2S4)     N   BAY   ST.    ISO   E   Fillmore  St. 

Two-story     and    basement     frame 

flats. 
Owner — Peder    P.    Johnson.    1750    Bay 

SI..   San   FrancLsco. 
Architect— Not  Gven.  $8000 
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PACiFlC    CONSTRLCIOR 


LIBRARY 

(177)  4231  PARK  BLVD..  OAKLAND; 
one-story  3-room  library. 

Owner  Knd  Builder— Oakland  Free  Li- 
brary, 14th  and  Grove  Sts.,  Oak- 
land. 

Architect— Newsom  &  Newsom,  Russ 
Bldg.,  San  FYancisco.  $9000 


ALTERATIONS 

(17S)  GARFIELD  SCHOOL.  BERKE- 
LEY;  alterations. 

Owner  &  Contn.ctor— Berkeley  Board 
of   Education.   2325   Milvia   St. 

Architect — Not   Given.  $3900 


ALTERATIONS 

(179)  BERKELEY  HIGH  School;  al- 
terations. 

Owner  &  Contractor— Berkeley  Board 
of  Education. 

Architect — Not  Given.  $1350 

STORE 

(ISO)     1296  SAN  PABLO  AVE..   BER- 

KELEY;  two-story  2-room  store. 
Owner  &   Builder— K.   L.   Lincoln,   1309 

Stannage   Ave..   Berkeley. 
Architect— Not   Given.  "  $5000 


ADDITION 

(181)  1030  BAY  VIEW  AVE..  OAK- 
LAND;  addition  and  alterations. 

Owner— T.  B.  Williamson.  1030  Bay 
View   Ave..    Oakland. 

Architect — Not  Given. 

Contractor— Archie  Waring,  3234  Pren- 
tiss St..  Oakland.  51500 

DWELLING 

(182)  952  HILLD.\LE.  BERKELEY; 
two-story    6-room    frame   dwellinE 

Owner  and  Builder-J.  M.  Walker.  1709 

Grove  St..   Berkeley 
Architect-E.  L.  Snyder.  2101  .Shattuck 

Ave.,    Berkeley.  J3755 

DWELLING 

(183)  1815  105th  AVE..  OAKLAND' 
two-story  5-room  dwelling  aiid  1- 
story  garage. 

°"'"«^-^^^Lohmann,    isoi    io9,h    Ave., 

Architect— Not  Given. 
Contractor-Jas.   B.   Grubb.    Isoi    moth 
^'■"-  OMand. S3- „„ 

DWEn^LlNQ 

(184)  NO.  1409  ADA  ST..  BERKE- 
LEY.  One-story  five-room  frame 
dwelling. 

Owner  —  C.    M.    Bell.    2124    McKinley 

St..   Berkeley. 
Architect— L.    H.    Oliver.    Rice.   Calif. 

$2830 
GARAGE 

(185)  NO.  5603  SAN  LEANDRO  ST 
OAKLAND.  One-story  tile  ga- 
rage. 

Owner— Continental  Can  Co..  Prem 
Architect— Not    Given 
Contractor— The   Austin   Co..    516   ISth 
St.,  Oakland.  }4]0o 

FOUNDRY 

(186)  B  STREET.  Parr  Terminal. 
OAKLAND.     One-steel   foundry. 

Owner  —  American    Mangane.se    Steel 

(  o..   Premises. 
Architect — Not    Given. 
Contractor— Kelly   &    Tullach.    335    Sth 

St..    Oakland.  $23,000 

DWELLINGS 

(187)  NO.  2933-2939  SIXTY-SECOND 
Ave..  OAKLAND.  Two  one-.story 
5-rooni   dwellings   and   garages. 

Owner— A.  E.  Waldman.  3424  Haley 
Ave..   Oakland. 

Architect- Not  Given.  $3200  each 


Owner  —  H.  A.  Pleitner.  4020  E-14th 
St.,   Oakland. 

Architect — Not   Given. 

Contractor — Wm.  Watson.  4750  Mel- 
don  Ave.,  Oakland.  $3500 


DWELLING 

(189)  NO.  514  GRIZZLY  PEAK  BLVD 
BERKELEY.  Two-story  5-rooni 
frame   dwelling   and   garage. 

Owner  —  E.  L.  Snyder.  210  Shattuck 
Ave..    Berkeley. 

Architect— E.  L.  Snyder.  2101  Shat- 
tuck  Ave.,    Berkeley. 

Contractor— C.  E.  Atkinson,  3125  61st 
Ave..   Oakland.  $4500 


DWELLING 

(190)  NO.  65  ARDEN  ROAD,  BER- 
KELEY. Two-story  6-room  frame 
dwelling  and  garage. 

Owner — A.    E.    Parker. 

Architect— Not  Given. 

Contractor— W.  T.  S-tillberg.  1  Orch- 
ard Lane.   Berkeley.  $6000 


BUILDING  CONTRACTS 

SAN   FRANCISCO  COUNTY 

No.      Owner  Contractor    Amt. 

64  Barrows  Deemer         144 

65  Kruger  Demarais       2399 

66  Harrison  Isaac     10022 

67  Heyman  Lindsay       3700 

68  Heyman  Lindsay       4475 

69  Cirelli  Smith       2392 

70  Zerbe  Reliable         134 


ALTERATIONS 

(64)     NO.       711       TWENTY-SECOND 

Ave.     Exterior   painting   and    roof 

repair    to    dwelling. 
Owner— D.  M.  and  Harriet  S.  Barrows 

Premises. 
Architect — Not    Given. 
Contractor — Deemer  &  Deemer  Co..  60 

Hazelwood   Ave..    San    Francisco. 

Filed  Mar.   28,   '35.     Dated  

HOLC  Contract. 

TOTAL  COST.  $144.50 
Bond.  $72.25.  Surety,  National  Surety 
Corp.  Limit,  forfeit  and  plans,  none; 
specifications,    yes. 


DWELLING 

(188)  NO.  3661  THIRTY-FIFTH  AVE. 
OAKLAND.  One-etory  five-room 
dwelling. 


ALTERATIONS 

(65)     NO.    1238   CHESTNUT    STREET 
All  work  for  alterations  to  dwell- 
ing. 
Owner — Anita  E.   and  Carl  F.  Kruger, 
Admrs.    of    Estate    Ellen    Kruger 
deed.,    1236  Chestnut   S-t.,    S.    F. 
Architect — Not    Given. 
Contractor— B,    W.    Demarais   &    Sons, 

732  Page  St.,  San  Francisco. 
Filed  Mar.  28,   '35.  Dated  Mar.   27,  '35. 

Roof  on  25% 

1st  coat  plaster  on 25% 

Usual     35     days...- 50% 

TOTAL  COST,  $2399.58 
Bond,  none.  Limit,  60  working  days. 
Forfeit,  plans  and  specifications,  none 

FLATS 

(66)     W  FILLMORE  ST.  100  N  Beach 

St.      All    work    for    two-story   and 

basement    frame    flats. 

Owner- A.     B.     Harrison    and    Henry 

H.    Traxler.   544   Market  S-t..    S.    F. 

Architect— S.    A.    Colton,    544    Market 

St.,   San   Francisco. 
Contractor— H.     H.     Isaac,     1738    Page 

St..   San   Francisco. 
Filed  Mar.  28.  '35.     Dated  Mar.  14.  '35. 

Roofed   and   closed    in $2505.62 

Brown   coat   plaster  on 2505.62 

When   completed   2505.62 

Usual   35   days 2505.62 

TOTAL  C»ST.  $10,022.50 
Bond,  $5000.  Surety.  Eureka  Electric 
Co..  per  A.  H.  Biber.  Limit.  110 
w'orking  days.  Forfeit,  plans  and 
specifications,    none. 


DWELLING 

(67)       W    DUNSMUIR    130    N    Silver; 
one   -   story  and   basement  dwell- 
ing. 
Owner— Heyman    Bros.,    742    Market. 
Architect — Not  Given. 
Contractor  — CTaude    T.    Lindsay,    140 

Duboce   Avenue. 
Filed  Mar,.  29.  '35.    Dated.  Mar.  23,  '35 

When   flat    roof   completed $  925 

When    brown    coated    925 

Completion    925 

Usual   35   days  925 

TOTAL  COST,  $3700 
Forfeit,  $10  a  day.  Limit,  90  working 
days.    No  plans  or  specifications  filed. 


DWELLING 

(68)  B  27th  AVE  75  S  Cabrillo;  one- 
story  and  basement  dwelling. 

Owner— Heyman    Bros.,    742    Market. 

Architect — Not  Given. 

Contractor  —  Claude  T.  Lindsay,  140 
Duboce  Avenue. 

Filed  Mar..  29.  '35.  Dated.  Mar.  23.  '35 
When    flat   roof   is   completed. ...$1120 

Brown    coated   1120 

Completion    1120 

Usual    35    days    _ 1115 

TOTAL  COST,    $4475 

Forfeit.  $10  a  day.    Limit.  90  working 

days.    No  plans  or  specifications  filed. 


ALTERATIONS 

(69)     NO.    1402      KEARNY      ST.      All 

work    for   remodeling   apartments. 

Owner— Carmelo  Cirelli.  Prospero  Cir- 

celli.    Rachele   Sarubbi,    et  al,    1402 

Kearny    St.,    San   Francisco. 

Architect    —    Oscar    R.     Thayer,    1120 

Union  St.,  San  Francisco. 
Contractor— M.      Smith      and      Daniel 
Hayes,       1657      Market      St.,     San 
Francisco. 
Filed   April    2,    '33.      Dated   — ,    '35. 
Partitions  in  place  and  plumbing 

roughed     in     $  600 

Plastering    and    carpentry    work 

finished     goQ 

When   completed   592 

Usual    35   days 600 

TOTAL  COS-T,  $2392 
Bond,  $2392.  Surety.  General  Casualty 
Co.  of  America.  Limit,  60  working 
days.  Forfeit,  none.  Plans  and 
specifications  filed. 


alterat:ons 

(70)  No.   28  CORDOVA   ST.     All  work 
for   painting    exterior    of   dwelling. 

Owner — Maude  V.   Zerbe,  Guardian  of 
Estate  of  Charles  Zerbe. 

Architect — Not  Given. 

Contractor    —    Reliable    Painting    Co.. 
3247  19th   St.,   San  Francisco. 

Filed  April  2.   '35.     Dated  Mar.  26.   '35. 

HOLC    Contract    

TOTAL  COST,  $134.25 

Bond,   $134.25.      Surety,    Massachusetts 

Bonding    &    Insurance    Co.      Limit,    12 

calendar  Days.      Forfeit,    none.      Plans 

and   specifications,    none. 


ALAMEDA   COUNTY 


No.     Owner  Contractor    Amt. 

18     Hiller  Cederberg     27140 

DWELLING 

(IS)      LOCATION   NOT   GIVEN;    two- 
story   frame   dwelling  and  garage. 
Owner— Stanley    Hiller.    2  8  4  7    Russell 

St..   Berkeley. 
Architect— J.   Knox   Ballantinfr,   Jr. 
Contractor— A.  Cederberg,   1455  Excel- 
sior Ave..   Oakland. 
Filed  Mar.  29.   '35.    Dated  Mar.  18.  '35 
Progress  payments  Sth  each 

month   75% 

Usual    35    days balance 

TOTAL  COST.  $27,140 
Limit.  Aug.,  1935.  Plans  and  Speci- 
fications filed. 
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Cannery    Machinery — Food    Mnrhlniry 
Coriiorntlon,    70    I'Ine   »t..    S.    F. 


1—        APARTMENTS 

Contract   Awarded. 

AI.TKItA  TIO.NS  Cost.    J2,392 

SA.\   l''UANCI.«CO.    U02  Kearny  St. 

.\ltirati(>n.s  to  iipurtm'-nts. 

Owner— Carnipli)  (^irelli,  R  ClrelU  and 
Uachele  Saniibbl. 

Architerl— Osf-ar  H.  Thf.yer.  1120  Un- 
ion Street. 

Contractor— M.  Simth  and  D.  Hayes. 
IfiHT  Market  Street. 


CHURCHES 


site  Selected. 

CHtmrH  Cost,    $ 

SANTA   CRUZ.    Santa    Cruz   Co.     Cal. 

SW    Locust    and    Mission    Streets 

(165x140   feeti. 
New  church  building. 
Own'T  —  UTes-'inh   T.ut'ieran   Church  of 

Sf.nta  Cruz  IW.  K.  Menzel.  pastor) 
Arcliit(.-t— Not   Sete'ted. 

Following;  were  appointed  on  a  com- 
mlttfp  to  devise  means  of  raising 
fund.!<. 


FACTOPTITS  &  WARE- 
HOUSES 


To  Ask   Bids  Within  A   Few   Days. 

WAPKHOI'SR  Cost     $30,000 

SA'R 'MTONTO.  Sacramento  Co.,  Cal. 
Sivth  and  Q  Streets. 

One  -  story  hrick  j.nd  on^rete  ware- 
house flBOxIHO  ft  )  concrete  floors, 
composition  roofing,  etc. 

Owner  —  Dallman  Supply  Co..  Sacra- 
m'-nto. 

Architect— r'harip'!  F.  Dean,  Cf.lifornla 
State   I.,ife   BIdg..   Sacramento. 


Planned. 

INDfSTRIAL  PLANT  Cost,    J— 

MARTINEZ.    Contra    Costa    Co..    Cal. 

Martinez    Waterfront. 
Industrial    plant      fwork      will    involve 

wharf:  spur  track,   roads,   etc.) 
Owner  —  Henry     KIr.'JChman.     Federal 
Reserve   Bank      BIdg..    San      Fran- 
cisco. 
Engineer — To  Be  Selected. 

Proposed  work  is  in  a  very  prelim- 
inary  stage. 


Contracts    Awarded. 

CANNERY  Cost.    $150,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Slockton    Industrial    District. 

Three-story  structural  steel  and  gal- 
vanized  iron   cannery    (80x200  ft.) 

Owner — Aron    Hershel.    Stockton. 

Plans  hv  Golden  Gate  Iron  Works. 
1247   Harrison    St..    San    Francisco. 

Structural  Steel  —  Golden  Gate  Iron 
Works.    1247   Harrison   St..    S.   F. 

Evaporators — Oakland  Copper  &  Bras« 
Works.    1346    7th    St..    Oakland. 


Planned. 

ri.ANT  Cost.    $100,000 

AVON,  Contra  CoBta  Co.,  Cal.  A»- 
Hoclated    Oil    Plant. 

I.uhrlcatlng  unit  at  refinery  and  ad- 
dition to  pressure  diDtlllate  stabil- 
izing unit. 

Owner  —  Associated  Oil  Co.,  79  New 
Montgomery  St.,   San   Francisco. 

Plans  hy  Engineering  Dcpt.  of  Owner. 


Contract  Awarded. 

sum-  Cost.  $4000 

S.\N  KR.XNCISCO.  5  Zcno  Place. 
Steel  and  corrugated  Iron  forge  shop. 
Owner— Hawley  Forge  Co..  premises. 
Engineer— G.  A.  Fisher,  141  Beale  St. 
Contractor — Western  Iron  Works.  141 
Beale  Street. 


To  Be  Done  By  Day's  Work. 

SAI,F;S    ROOM.    ETC.  Cost,    $5000 

BERKELEY,  Alameda  Co.,  Cal.  Gil- 
man  and  San  Pablo  Ave. 

Two-«tory  salesroom  bidg.  for  build- 
ing nu.terials  and  one-story  shed 
In  rear. 

Owner— H.  Lincoln  &  Sons,  2201  East 
14th  St.,  Oakland. 

Engineer— J.  H.  Piatt,  2024  University 
Ave.,  Berkeley.  • 


Construction   To   Start  Shortly. 

ALTERATIONS  Cost,    $2,000 

SAN  FRANCISCO.    24  Bluxome. 
Alterations  to  factory. 
Owner — Anglo    California    Nat'l    Bank, 

1  Sansome  Street. 
Architect — Not  Given. 
Mgr.    of    Const.— F.    C.    Williams    Co.. 

209  Post  Street. 

Construction  To  Start   In  One  Week. 

ALTERATIONS  Cost.   $7500 

SAN    FRANCISCO.     942   Howard   St. 

Alterations  f*nd  additions  to  printing 
plant  (add  one  story  to  the  present 
structure,  new  fire  doors,  sky- 
lights, etc.) 

Owner — George  Zett. 

Engineer— Jas.   H.   HJul.   128  Russ  St. 

Lessee — E.   J.   Cardinal. 

Mgr.    of  Const. — James  H.   HJul. 


Planned. 

FACTORY  Cost.    $10,000 

FRESNO.  Fresno  Co..  Cal.     SW  G  and 

Ventura    Streets. 
One-story  factory    (15x150   ft.);    frame 

and    stucco    construction. 
Owner — Kerr  Rug  Manufacturing  Co.. 

(F.    F.    Kerr.    President). 
Architect— Not    Given. 


Contract    Awarded. 

PACKING    PLANT 

Cont.   Price.   $12,638 

SANTA  CLARA.  Santa  Clara  Co..  Cal. 

Two-story  packing  plant  (71.6x137.6 
ft.)  concrete  and  brick  walls,  wood 
first  fioor.  concrete  slab  for  base- 
ment,  asbestos   roof.   etc. 

Owner — Santa  Clara  Pear  Packers  As- 
sociation. 

Engineer  —  Ellison  &  Russell.  Pacific 
BIdg..    San    Francisco. 

Contractor— N.  J.  Nielsen,  1270  Iris 
Court.  San  Jose. 


Contract  Awarded. 

ADDITION  Cont.    Price.   $67,869 

Stockton  Harbor. 

Addition  to  grain  terminal  (144.000  sq. 
ft.  of  floor  space)  concrete  floors, 
frame  structure,  iron  roofing  :'nd 
siding,  fire  walls,  etc. 

Owner— Port  of  Stockton  Grain  Ter- 
minal Assn.  (Eugene  B.  Wilkin- 
son. President)    Stockton. 


I'lnoM    by    O.    M.    Chain.    41    K.    Hotter 

St.,    Stockton. 
Conlri.cior  —  Trewhilt     -     Hhleldn    Co.. 

1601     Pacific     .Southwcnt     Hulldlng. 

Fre«no. 


Planned. 

PULP  MILL  Cont,  14,000,000 

EVERETT,  WashlnKton. 

T-ulp  mill   (I.'IOO  ft.   long,   150-ft.   wide). 

Owner— F,   R.  Ti.omb,   T»'omH   RIdg.. 

Tacoina,  general   mknager   for  the 

owners. 
Engineei-  O,  <'.  Shocnwerk.  %  owner. 
Contractor — Al'owi'y  &  Georg.   Huilun 

BIdg..    Spokane. 
Preliminary    work    of    preparing    the 
site  is  underway  by  the  American  Pile 
Driving  Compi.ny. 


Contract  Awarded. 

ALTEK.VTKiN'S  Cost.    $1000 

SAN  FRANCISCO.  Berry  St.,  bet. 
Third  and  Fourth  St.-!. 

Alterali'ins  to  warehMi-^e  (work  In- 
volves plastering  and  tiling). 

Owner— S-outhern  Pacific  R.  R.  Co., 
«5    Market    St..    San    Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— Fred  DuPuy,  110  Sutter 
St.,    San    Francisco. 


Contracts   Awarded. 

CANNEKY  C...st,  $150,000 

STOCKTON.    S->n    Joarinm    Co..    Calif. 

Stockton  Industrial  District. 
Three  -  story  structu'i'  st"'-'    >"d  gal- 

vi.nized   iron   cannery   (,'?0x200  ft.) 
Owner — Aron  Hershel.  Stoci'.lon. 
Plans   by  Engineering  Den',   of  Owner 

(R.  H,   Mathew'oo    er...-in"-ri. 
Structural    Steel    —  Golden    Gate    Iron 

Works.    1541    Howard    Street.    San 

Francisco. 
Evaporators— (lakland  Copper  &  Brass 

Works,    11140    7th    St..    Or'icl-"'', 
Cannery   Machinery  —  Food    M.TCh  r.ery 

Corp..  70  Pine  St..  San  Francisco. 

CONSTRUCTION    TO    START 
SHORTLY 

S.V.N'  DIEGO.  Cal.— L.  B.  Norman. 
I0.'i4-B  17th  St..  Santa  Monif-a.  will 
start  work  shortly  on  erection  of  r- 
manufacturing  plant  at  3302  Atlantic 
St..  San  Diego,  for  the  Consolidated 
Aircraft  Corp.,  2050  Elwnod  Avenue. 
Buffalo.  New  York.  Contract  f'>r 
the  structural  steel  will  be  awarded 
to  Consolidated  Steel  Corp..  Slauson 
and  Eastern  Aves..  Los  Angeles.  The 
building  will  be  a  one-story  struc- 
ture, 300x900  feet  in  area;  steel  frame 
corrugated  iron  and  stucco  exterior, 
corrugated  iron  or  Transite  roof,   etc. 


5—  FLATS 

March  29.  1935 
Contract  Awarded. 

REPAIR   FLATS  Cost,   $1500 

SAN     FRANCISCO.      1550     Hampshire 

Street. 
Repair  fire  damage  to  flats. 
Owner— Mrs.    A.    Shellman,    1544    Page 

Street. 
Architect— Not  Given. 
Contractor— George  C.  Todhunter,  108S 

Ashbury  Street. 


Contract  Awarded. 

FLATS  Cost.    $10,022 

S.\N  FR.\NCISCO.     W  Fillmore  100  N 

Be(.ch  Street. 
Two  -  story  and  basement  frame  and 

stucco  flats  (2  flats). 
Owner  —   .\.    B.    Harrison   and   H.    H. 

Traxler.   544  Market   Street. 
Architect— S.   A.  Colton.   544  M!.rket. 
Contractor— H.  H.  Isaac.  1738  Page  St. 
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To  Be  Done  By  Day's  Work. 

FLATS  Cost.   $8,000 

SAX   FRANXISCO.     N   Bay   Street   180 

E  Fillmore. 
Two   -  story  and   liasement   frame  and 

stucco  flats. 
Owner  and  Builder — Peder  P.  Johnson 

1750  Bay  Street. 
Architect — Not  Given. 

6— GARAGES    &    SERVICE 
STATIONS 


Contracts   Awarded. 

SKUVH'K  .STATION  Cost,   $ 

SAX    JCiSK.     Santa    Clara    Cii.,    Calif. 

Santa  Clara  r.nd  San  Pedro  Sts. 
Super-service  station   (steel  and  brick 

construction). 
Owner — Banmgartner  Brothers,  148  W 

Santa  Cl.-.ra  St..   San  Jose. 
Architect — Ralph    Wyckoff.     San    Jose 

Xational  Bank  Bldg..   San  Jose. 
Electric— Guilbert   Brothers,   286   Santa 

Clara   St..   San  Jo.-^e. 
Steel    BIdgs. — Independent    Iron   W^'ks. 

821    Pine   St..    Oakland. 
Yard  Work— Pacific  Truck  Service.  eiG 

Park  Ave..    Sun  Jose. 

Sub-Contracts    Awarded. 

SERVICE    STATION  Cost.    $7000 

PALO  ALTO.  Santa  Clara  Co.,  Calif. 
No.   675   High   Street. 

Brick  service   station. 

Owner — C.  A.  Russ. 

Lessee— Shell  Oil  Co..  S-hell  Bldg..  San 
Francisco. 

Plans  by  Engineering  Dept.  of  Lessee 

Contractor  —  John  Huggard.  Rialto 
Bldg..    San    Francisco. 

Plumbing— Ralph    Miller.    Palo    Alto. 

Electric — Acme  Electric  Co.,  156  Ham- 
ilton Ave..    Palo  Alto. 


To    Be    Done    By    Day's   Work. 
SERVICE  STATION  Cost.   $8000 

3URLIXGAME.    San    Mateo    Co.,    Cal. 

Lorton   and    Howard  Ave. 
&teel   service   station. 
Owner — Seaside   Oil   Co.,    301   S.    Palm 

St.,    Alhambra. 
Plans  by  Engineering  Dept.  of  Owner. 


Plans  Complete. 

ALTERATIONS  Cost.  $5000 

OAKLAND.    Alamedi.    Co.,    Calif.     315 

Derby   Street. 
Alterations  to  service  station. 
Owner— Shell  Oil  Co.,   Shell  Bldg.,  San 

Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 


Contract   Awarded. 

ALTERATIONS  Cost,  .$1,075 

SAN  FRANCISCO.     360   Golden  Gate. 

Alterations  to  garage. 

Owner— Don  Gilmore.  Golden  Gate  and 

Hyde  Street. 
Architect — Not  Given. 
Contractor — Wm.    Horstmever.   ,■)!    Ord 

Street. 


Contract  Awarded. 

SERVICE   STATION  Cost.   $7000 

BAKER.SFIELD.    Kern    Co.,    Cal.    No. 

1805   Union   Avennue. 
Construct    new    service    station. 
Owner- Standard    Oil    Co.,     225    Bush 

St..    San    Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Alva    Hackney.    321    Hab- 

erfelde   Bldg.,    Bakersfield. 


Contract  Awarded. 

GARAGE  Cost,    $5,000 

OAKLAND.   Alameda  Co.,   Calif.     5603 

San  Leandro  Street. 
One-story  tile  garage. 
Owner— Continental     Can     Co.,     Prem- 
ises. 
P1an.s  by  Engineering  Dept.  of  Own.^r 
Contractor— The   Austin   Co..    516    ISth 
Street.  Oj-kland. 


Stockton  Avenue. 

New  service  station. 

Owner— Union  Oil  Co.,  617  W  7th  St., 
Los  Angeles. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor — Earl  W.  Heple.  494  Del- 
mas  Ave..  San  Jose. 


Planned, 

SERVICE  STATION  Cost.   $ 

LAKEPORT.      Lake    Co..     Calif.      NE 

Fourth   and   Main   Streets. 
New    service     station     (type     of    con- 
struction   not    determined). 
Owner — Standard     Oil     Co..     Financial 

Center   :5Idg..    Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 
Proposed    station    in    a    very   prelim- 
inary  stage. 


Contract  Awarded. 

SERVICE    STAl^ION  Co.st,    $15,000 

STOCKTON,    San    Joaquin    Co.,    Calif. 

SW  Willow  and  El  Dorado  Streets. 
Construction   of  new  service  station. 
Owner — Associated     Oil    Co..     79     New 

Montgomery  St..  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— J.    A.    Allen,    22    S.    Sutter 

St..   Stockton. 


Contract   Awarded. 

TIRE  STATION  Cost,  $30,000 

SAN  FRANCISCO.  NW  Turk  Street 
and  Larkin. 

One  -  story  concrete  tire,  battery  and 
oil  sti.tion  (concrete  floors,  steel 
sash,  composition  and  tile  roof- 
ing, etc.) 

Owner— F.   H.   Rolandi. 

Architect — H.  A.  Minton,  525  Market 
Street. 

Engineer — L.  H.  Nishkian,  525  Markf  I 
Street. 

Les.see — McKean  Brothers. 

Contractor — Moore  and  Roberts,  6  9  3 
Mission  Street.  • 


7—  FEDERAL  BUILDINGS 

Bids   Rejected, 

POST  OFFICE  Cost.   $51,700 

CLAREMONT,    Los   Angeles   Co.,    Cal. 
Construct    United    States    Post    Office. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect.  Treas- 
ury  Dept.,    Washington,    D.    C. 

Treasury  Department  rejected  all 
bids. 

on  bid  opening  lowest  bid  was  sub- 
mitted by  Robert  E.  McKee,  Los  An- 
geles,  at  $33,530. 

Complete  bids  published  Dec.  IS, 
1934. 


BIDS   OPENED 

VISALIA,  Tulare  Co.,  Cal.— Moline 
Furniture  Works,  Moline,  III.,  at  $250 
submitted  low  bid  to  Treasury  De- 
partment for  bulletin  boards  tor  the 
U.  S.  Post  OfBce  at  Visalia.  Complete 
bids  follow: 
Moline   Furniture   Works.   Moline,    III., 

$250. 
The    Acme   Changeable    Sign   Co.,    214 

E.   37th   St.,    New  York,    $268. 
John    E.    Sjostrom    Co..    1750    N.    10th 

St.,    Philadelphia,    Pa.,   $265. 
Original    Cabinet     Co.,    Niles.      Mich., 

$389. 
Public     Building    Contractors,     Bronx. 

New   York   City,    $494. 


Contract  Awarded. 

POST  OFFICE         Cont.   Price.   $43,720 

PUYALLUP,     Washington. 

United   States   Post   Office. 

I'lans  by  Supervising  Architect,  Treas- 
ury  Dept..    Washington,    D.   C. 

(Contractor — Henrickson-Alstrom  Con- 
struction Co..  Textile  Tower, 
Seattle,    Wash. 


Contract  Awarded. 

SAN.,  JOSE.     Santa    Clara    Co..    fVlif. 


BIDS  OPENED. 

COMPTON.  Los  Angeles  Co..  Calif. 
— Washington,  Ornamental  Company. 
Inc..  Washington.  D.  C.  at  $54.00  sub- 
mitted   low    bid    to    Treasury    Depart- 


ment.   Washington.    D.   C.    for   plaste 

models  of  the  proposed  U.   S.   post  of 

fice  for  Compton. 
Other  bids  were:  j 

Lombard  &  Ludwig  Co..  Washingtoil 

D.   C,  $78.00.  j 

Studio      Architectural      Sculpture  [ 

Washington,  D.  C,  $120.00. 


MATERIAL    AWARDS    APPROVED 

SANTA  PAULA,  Ventura  Co..  Cal.^ 
Treasury  Department  has  approve* 
the  following  material  awards  for  the 
construction  of  the  U.  S.  post  office 
at  Santa  Paula.  W.  L.  Snook,  Santa 
B;.rl>ara,    general    contractor: 

Oil  burner.  Petroleum  Heat  &  Pow- 
er Co.;  glassware.  Gill  Glass  Co.  an4 
Moe  -  Bridges  Co.;  pendent  switches,' 
Pass  and  Seymour;  lighting  fixtures; 
Perfeclite  Co. 


MATERIAL    AWARDS    APPROVED 

REDWOOD  CITY,  San  Mateo  Co.j 
Calif. — Treasury  Department  has  ap-i 
proved  the  following  equipment  and 
material  awards  for  the  construction 
of  the  U.  S.  post  office  at  Redwood 
City.  K.  E.  Parker  Co.,  135  South 
Park  St.,  San  Francisco,  general  con- 
tractor: 

Plumbing  fixtures.  Standard  Sani-i 
tary  Mfg.  Co.;  electric  water  cooler 
and  drinking  fountain.  Halsey  'W.  Tay- 
lor Co.;  water  supply  pipe.  Nationali 
Tube  Co.;  pressure  reducing  valve  on 
water  supply.  Mueller  Mfg  Co.;  non- 
conducting covering  for  plumbing, 
Plant  Rubber  &  Asbestos  Works;  boil- 
er. California  Steel  Products  Co.;  tube 
radiators.  U.  S.  Radiator  Corp.;  non- 
conducting covering  for  heating.  Plant 
Rubber  &  Asbestos  Works;  'angle 
diator  valves,  Marsh  Valve  Co.;  air 
valves  for  radiators  and  for  ends  of 
steam  mains.  American  Radiator  Co.: 
lighting  distribution,  pane  1  and  maim 
switch.  Trumbull  Elec.  Mfg.  Co.;  rub- 
ber-covered wire.  Habirshaw  Cable  &i 
Wire  Corp.;  receptacles  and  flushi 
switches.  Arrow-Hart  &  Hegeman  El.  I 
Co.;  pendant  switches.  Pass  &  Sey- 
mour; glassware.  Inland  Glass  Works; 
lighting  fixtures.  Mutual    Mfg.   Co. 


COMPLETE    BIDS. 

LONG  BEACH.  Cal.— A.  M.  Gelden- 
Co..  Chicago,  at  $3,384  submitted  low  v 
bid  to  Treasury  Department  for  paint-  ■ 
ing  the  plaster,  etc..  in  the  T'.  S.  post  ' 
office  at  Long  Beach. 

Complete  bids   follow: 

A.    M.   Gelden   Co..    Chicago $3,387; 

Patterson   Bros..   Oakland 4.374  i 

D.  Zelinsky  &  Sons,  Los  Angeles  4.789 
Gury  Bros.    Wallpaper  Co..   Den- 
ver.   Colo 5,S74  I 

Wm.    Gelfan.    Los   Angeles 6,660 

Aranz-Warren    Co.,    Los    Angeles  6.985 
H.  J.   McKinley,   Beverly  Hills 4,900 

Complete    Bids. 

P.   O.   EXTENSION  Cost,   $110,000 

SANTA  CRUZ.   Santa  Cruz  Co..   C;  <■•' 
Extension    and    remodeling   of   present 

post  office  building  (stone  and  trV- 

ra   cntta   exterior,   tile  roof,   etc  i 
Owner — United   States   Government 
Plans  by  Supervising  Architect  of  Hif' 

Treasury  Dept..  Washington.    Ii   i  . 
Complete  bids  follow: 

K.   E.  Parker  Co..   S.  F $  84,700 

Carl  N.   Swenson.   San  Jose 90.000 

Wm.  MacDonaJd  Const.  Co.,  St. 

Louis.    Mo 94,613 

Srhuler     and     McDonald,     Inc., 

Oakland     <. 95,343 

•Dinwiddie   Const.   Co.     S.  F 100.000 

•Report  that  a  mod'fication  of  their 
hid  was  wired,  makng  their  figure 
.'Si.sno. 


PROPERTY    PURCHASED 

S-ANTA  .BARBARA.  Cal.— Treasury 
Department  has  purchased  property 
on  the  southeast  corner  of  Anacapa 
and  Canon  Perdido  Sts..  Santa  Bar- 
bara, as  the  site  for  the  United  States 
Post  Office  to  be  erected  in  that  city. 
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Blip    hn»   a    frontiiKo    f)f    211    foot 

\nii(ii|)ii  St.  iind  nti  fi'ot  on  Ciimin 

illd'i.       Tho     Ntim     of     «'t4i;.OIiO     Iiiih 

n     nlliicntfd     fi)r     llio     iMircliiiiio     nf 

pmixTly  iiii'l  comitriK'lliin  unci 
ipiiii'iil  of  Iho  liiilldliiK. 

Completing    PInns. 

I'dSr    dh-FICI':  font,    $130,900 

.SANTA    MONICA,    I,n«    AnB(-lp«    Co. 
l)n»-»li)r.v     nnd     liMsi'incnt     rclnforcf'd 
i-onrroto   I'oKt  t)HU-r  InilldInK   (1'!.- 

SOO    Kfl.    ft.    door    BPIK-L')    .MtCel    tlllMd- 

i'«,  wood  and  ronipoHltlon  iiiollnK. 
tilo  iind  niarlile  lollct.s,  tllc  Iol>by 
floor,  wiiod  pancIlnK.  rast  roncrcte 
ornanu'iilation,  wiinIo  m<>ld«,  setani 
lieatlnK,  ornamental  Iron,  otr. 
(Mexican   at.vie  of  arrhltocturo). 

Owner — I'nited    States    tiovernmeiit. 

Ari-hlteet — Henry  Carltnn  Newton  and 
Iloliert    Dennis  Murray,   502  Arilil- 
teets    Hlds.,    Los  Angeles, 
rians    will    be    forwarded    to    Wash- 

loKlon    for   approval   about  April    18. 

BIOS    OPENED 

SA.V  I'-RANC'I.S'CO— NIok  IlcmminBa 
K'21  :islli  Ave..  S.in  Kraneisco,  at  $777 
Buliniltted  low  bid  to  the  Custodian, 
I'ost  Otliee,  San  Francisco,  for  wire 
screens  and  window  grilles  for  the  U. 
S.  I'ost  Otflee,  San  Francisco.  Com- 
plete bids  lollow: 

■Nick    HennnlnBa    $  777.00 

San    I-'ranclsco      Wire      &    Iron 

Works    917.50 

Michel  &  I'feffer  Iron  Works...  956.00 
West   Coast   Wire  &  Iron   Wks  1280.010 

Bids    licld    under   advisement. 

LOW    BIDDER 

OUK<!t).\  CiTV,  Dregon  —  Newman 
Brothers,  McMinnville,  Oregon,  al 
$4!i7  sulimittid  low  bid  to  Treasury 
Department  for  painting  the  plaster, 
etc.,  in  the  V.  ».  I'ost  OfHce  at  Oregon 
City,  Oregon. 


Bids  Rejected. 

RKSIDKNCK,  KTC.  Cost,  $ 

HARNKY  COUNTY,  Ore.  L.i.ke  Jlal- 
heur  Migratory  Waterfowl  Refuge. 

Residence  building,  service  building, 
ofllee  and  laboratory,  bo:.thouse, 
barn,  entrance  gate  (reinf.  cone, 
footings)  tower,  septic  tank,  dis- 
posal Held.   i>umphouse  and  toilet. 

Owner — United   States  Governinent. 

Plans   by   Supervising  Architect.    U.    S 
Dept.  of  Agriculture,   W!.shlngton, 
D.  C. 
Only  bid   was  sub?nitted  by  FYed   R. 

Comb.  Minneapolis.   Minn.,  at  $41.inio. 


Bids  Rejected. 

RKSIDi;X("K.    KTC.  Cost.   $ 

SACKAMKNTO  Migratory  Waterfowl 
Ki'fuge,  nienn  and  Colusa  Cos. 

lo -iilence  building,  service  building, 
lioathouse,  entrance  gate,  public 
loilet,  pumphouse,  septic  tf.nk  and 
disposal  field,  and  construction  of 
reinforced  concrete  footings  and 
erection  of  tower. 

Owner — United    States  Government. 

riniis   by  Supervising  .\rchiteet.   U.    S. 
Dept.   of  Agriculture,  Washington, 
n.  C. 
.\1I    bids    rejected.     Lowest    bid    was 

submitted  by  Oliver  .='.  Almlie,  60  Sus- 

."■ex  St..  San  Francisco,  at  $2S.206. 


CONTRACT    AWARDED. 

SAN  FRANCIS^'O— Western  Asbes- 
tos Magnesia  Co..  675  Townsend  St.. 
i.t  $77  awarded  contract  by  Twelfth 
Naval  District  for  furnishing  and  in- 
stalling asphaltic  tile  flooring  for  the 
sun  room  and  plant  room,  first  floor 
Quarters  No.  1.  Receiving  Ship  Sta- 
tion.   Yerli;.    Buena     Lsland. 

LOW    BIDDER 

SAN  DIEGO,  Cal— Atlas  Ornamen- 
tal Iron  Works.  2510  E.  52nd  St..  Hunt- 
ington Park,  submitted  low  bid  to 
National  Fark  Service.  San  Franc;isco. 


April  1,  for  furnlHliliiK  and  hixiiilli' 
inelHl  work  In  ronnectlor  with  the 
reMtornllon  of  the  llKhthoino  at  Cii- 
brlllo  National  Monument  <in  Point 
lyonia,  .Snn  Diego.  The  work  lnclude» 
<aHt  bronz'-  ii^d  1  ,a»K,  ml»tcellnnefiu/i 
Iron   and    slee".   ornaftKMiliil    (r.in,    etc. 


8 —       CLUB  BUILDING 

Plans   Being   Figured. 

ADDlTlo.S'W  CoHt.     t 

VAKIMA.    Washington. 

AlleratloDH  and  additions  to  YMCA 
building  (work  Involves  rein- 
forced concrete,  reinforced  con- 
crete door  slabs,  dnmpprooflng, 
brick  work,  stone  work,  sheet 
metal.  skylights,  miscellaneous 
iron,  carpentry,  mill  work,  lathing, 
plastering,  wall  and  door  tile, 
painting,  lighting  fixtures,  glazing 
etc,) 

Owner— Y.    M.    C.    A. 

Architect— John   Malon.'y.    1117    Larson 

Rldg.,    Yakima. 

No    definite    date    has    been    set    for 

opening    the   bids. 


9—  HOSPITALS 

Plans   Being  Completed. 

IldSI'lTAL,    KTC.  Cost.    $6000 

(iKLKA.WS.    Humboldt  Co.,    Cal. 

One-story  wood  frame  hoepital  unit 
and  community  center  (53x36  ft.) 
shingle  roof,  wood  floors,  etc. 

Owner  —  Episcopal  Bishop  of  Sacra- 
mento. 

.\rchitect — Arnold  Constable,  581  Mar- 
ket  St..   San  Francisco. 
Building  is  to  be  constructed  for  the 

Mission    of   the    Holy    Spirit    (Rev.    C. 

W.    Sills,    Pastor). 

Segregated    bids    will    be    taken    in 

about  one  week. 


Kitchen  Supply— Fiuildem'  KhMt  Metnl 

Co.   In.-  ,   ,Sentllp. 
Wiring     Tli.,rd»r«on  KI<t.  Co..  H>-iitt|p 

Preparing   Prellmlnir/  Plant. 
MOSI'ITAL  fVjuf.    $120,000 

<!HAS.S-    VALLEY,     Nevndtt    Co..    Cnl 

Site  to  be  Selected. 
Twf.-Ht.,ry  hospital  (V>  bedn.  Holarluma 
adnilDLMtratlve  ofllcea,.  etc.)  rnln- 
forecd  concrete  wall*,  Ktruclural 
iitcel  frame.  Htcam  hcatlr.g  plan'. 
Owner— Oraiwt    Valley    Mi-morlal    Hoa- 

pltal. 
Architect    —    Waller    C.    OlfTord.    310 
Loouat    St.,    San    Kranclaco. 
Proposed   work   la  In  a  very  prelim- 
inary   stage. 


Sub-Contracts  Awarded, 

HOSPITAL   AND    QUARTERS 

Cost,  $180,000 

NESPELEM,  Wash.  Colville  Indian 
.\gencT. 

Hospital,  two  doctors'  houses,  nurses' 
iiuarters  (ho>spit:.l  will  have  rein- 
forced concrete  construction,  light 
weight  steel  beams,  reinforced 
concrete  floors,  etc.:  nurses'  quar- 
cws.  mi.sonry  walls,  asbestos 
sjilngle  and  clay  tile  roofing,  hot 
water  heating  system,  high  pres- 
Mire  steam  boilers). 

Owner  —  United  States  Government 
(John  Collier,  Commi.ssioner  of  In- 
dian Affairs). 

-Architect — Schmidt,  Garden  and  Erik- 
son,  104  S.  Michigan  Ave.,  Chicago 

Contractor— J.  W,  Bailey  Const.  Co.. 
Insuri.nce  Bldg..    Seattle. 

Reinforcing  Steel— Pacific  Coast  Steel 
(^orp..  Seattle. 

Steel  Joists — Truscon  Steel  Co..  Seat- 
tle. 

Structural  Steel — Union  Iron  Works. 
.Spokane. 

Steel  Shelving— Lyon  Metal  Products. 
Inc..    Seattle. 

Brick — Washington  Brick.  Lime  and 
Sewer  Pipe  Co.,  Seattle. 

Cement— Lehigh  Portland  Cement  Co., 
Spokane. 

Hollow  Metal  Work — D.  E.  Frver  and 
Co..   Fcattle. 

Asbestos  Shingles — Interlocking  Tile 
Ci'rp..  Seattle. 

Plastering— p'red  Stabbert,  Tacoma. 

Millwork  —  Johnson's  Millwork,  Inc.. 
T;.coma. 

Painting — .\tlas   Painting  Co.,   Seattle. 

Finish  Hardware — P.  and  T.  Corbln, 
.New  Britain.  Conn. 

Loose  Fill  Insulation — Asbestos  Supply 
Co.,    Seattle. 

Weather  Stripping  —  Acctjrate  Metal 
Weather  Strip  &  Screen  Co.,  Se- 
attle. 

Plumbing  and  Heating— H.  C.  Has- 
torf.  Portland. 
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HOTELS 


Contract  Awarded. 

ALTERATIONS  Coat.  $4,000 

SAN    FRA.NC1S<;0.     620   O'Farrell   SI. 

Alterations  to  rooming  house. 

Owner — Lewis   .M.    Norton,    Ru«a   Bldg. 

Engineer- Ellison   and   RuHsell,   Pacific 

Building. 
Contractor— J.  S.  Malloch.  666  Miaaion 

Street. 


FIRE    LOSS 

CO.-\LINGA,  Fresno  Co..  Cal.— Fire 
destroyed  the  Fox  Hotel  In  Cos.llnga 
.•\pril  1,  with  damage  estimated  .-it 
$.-)0.noo. 

Contracts  Awarded. 

H"'ri':L  Cost.    $20,000 

TAHOE  CITY,    Placer  Co.,   Cal. 
Two    and    one-half-story    frame    hotel 

(15    rooms    and    9    baths);    electric 

wall     type    heaters,     shingle     roof, 

wood  floors,  etc. 
Owner — Larry  McKelvey. 
Plans   by  J.    R.    Wolert.    P.   O.    Box    F. 

Truckee.    Calif. 
(Contractor- J.    R.    Wolert,    P.    O.    Box 

F,    Truckee,   Calif. 
Plumbing— Bill    Oliver.    Tahoe    City. 
Electrical  Work— Lyie  Smith.  Truckee 
Material      Dealers  —  Truckee      Tahoe 

Lumber   Co.,    .Auburn. 


11— ICE  &  COLD  STORAGE 
PLANTS 

CONTRACT   AWARDED 

PHOENIX,  Ariz.  —  York  Ice  Mach- 
inery Corp.,  5051  Santa  Fe  Ave.,  Los 
Angeles,  awarded  contract  for  in- 
stalling refrigeration  for  an  air  con- 
ditioning system  In  the  Korrick  Dry 
Goods  Company  building  in  Phoenix. 
Cost.  $17,500,  Lescher  &  Mahoney. 
Architects,  and  Roy  M.  Quackenbush. 
1100  Title  &  Trust  Bldg..  Phoenix. 
Mechanical   En^i  leer. 


BIDS  OPENED. 

LOS  ANGELES.  Calif.— Gav  Engr. 
Co.,  2650  Santa  Fe  Ave..  Los  .\ngeles. 
at  $4,497  submitted  low  bid  to  the  Vet- 
erans' .\dministri.tion,  for  alterations 
to  refrigeration  building  at  the  Vet- 
erans Administration  Facility.  Los  An- 
geles. Only  other  bid  was  submitted 
by  the  York  Ice  Machinery  Co..  Phil- 
adelphia.   :,t   $.i.?i",.'i. 

12^^       POWER  IfLANTS 

Bids  Opened. 

BOILER  PLANT  EQUIP.  Cost.  $43,800 

C.A.MARILLO.  Ventura  Co..  Cal.  State 
Hospital. 

Boiler  plant  eciuipment  for  boiler 
plant  under  construction  at  Sttte 
Hospital  (work  Involves  2  300-hp. 
water  tube  boilers  complete  with 
foundations,  burners,  pumps,  pip- 
ing and  other  appurtenances). 

Owner — State  of  California. 

Architect— Geo.  M.  McDoug!.lI.  State 
Architect,  Public  Works  Building. 
Sacramento. 

Low  Bidder— Walter  S.  Leland  Com- 
pany. Walnut  Creek. 
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Complete  bids  follow: 
Walter    S.    Leland   Co.,    Walnut 

Creek    $43,S00 

C.    C.   Moore.    S;.n  Francisco 45,000 

Schu.ster  &  Hudson,   Oakland 46,875 

Carpenter  &  Mendenhall,  Sacra- 
mento      47,173 

Bids  held  under  advisement. 

13_  PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

CONTEMPLATED 

EUREKA,  Humboldt  Co..  Cal.  — 
Walter  Coggeshall  is  chairman  of  a 
civic  committee  considering  plans  for 
construction  of  a  municipal  audi- 
torium. 


Contract  Awarded. 

CITY   HALL  Cont.    Price,   $19,291 

GRASS  VALLEY,    Nevi.da   Co.,    Calif. 

SW  Main   and   Stewart  Streets. 
One  and  two-story  reinforced  concrete 

city   hall   (tile   roof,    steam  heating 

system,  concrete  floors,  etc.) 
Owner — City  of  Grass  Valley. 
Architect— Charles  F.  Des.n,  California 

State  Life  Bldg.,   Sacramento. 
Contractor — Paul    Jenks,    Rt.    2,    Grass 

Valley. 
Complete  bids  follow: 

Paul  Jenks.  Grass  Valley $19,291 

E.   T.   Leiter  &   Son,   Oakland 19.467 

Chas.  Unger,  Sacramento 19,815 

Chas.  Lawrence  19,885 

Petersen  &  Steinbrenner,  Rose- 

ville     20,300 


CONTRACTS    AWARDED 

VISALIA,  Tulare  Co.,  Cal.— Fol- 
lowing awarded  contract  for  furnish- 
ing materials  for  the  Tulare  County 
Courthouse  in  Visalia.  Plans  pre- 
pared by  Architect  Ernest  J.  Kump, 
Rowell  Bldg.,  Fresno. 
Finish  Hardware — Tulare  County  Lum- 
ber Co..  Visalia,  $1815.13. 
Lighting     Fixtures  —  Solar    X.ighting 

Fixture    Co.,    Los    Angeles,    $2700. 
Venetian    Blinds  —  National    Venetian 

Blind  Co.,  $800. 
Vault   Work— W.    R.   Ballinger  &   Son, 
50  Hawthorne  St.,    S.   F.,$625. 


CONTRACT    AWARDED 

FOLSOM.  Sacramento  Co.,  Cal  — 
Golden  Gate  Iron  Works,  1541  How- 
ard St.,  San  Francisco,  at  $8200 
awarded  contract  by  State  Purchasing 
Department  for  miscellaneous  iron 
for   the   State    Prison    at    Folsom. 


CONTRACTS    AWARDED 

SAN  LUIS  OBIS'PO,  Cal.— San  Luis 
Obispo  County  Supervisors  awarded 
the  following  contracts  for  furnish- 
ing materials  for  construction  of  two- 
story  fireproof  courthouse  now  under 
construction  at  Monterey  and  Osos 
Streets,  San  Luis  Obispo. 
Lathing      and      Plastering    —    Pacific 

Coast   Coal   Co.,    San   Luis   Obispo, 

$3418.08. 
Painting — J.  I.  Davis,  San  Luis  Obispo 

$439.(51. 
Reinforcing   Steel — Truscon   Steel   Co., 

1750    Army      St.,    San      Francisco, 

$3206.65. 
Plumbing — E.  M.  Payne  Hardware  Co. 

San    Luis   Obispo,    $1637.47. 
No  bids  received  on  ornamental  iron 


To   Ask   Bids   Within   A   Few   Days. 

Preparing   Working    Drawings. 

ARMORY  Cost.    $40,000 

LODI,  San  Joaquin  Co..  Cal.  Wash- 
ington  Street. 

One-story  armory  (adobe  brick  walls 
and  partitions,  tile  roof,  wood 
floors,  etc.)  auditorium  to  be  75x 
150   feet. 

Owner— City   of   Lodl. 

Architect— Joseph    Losekann,    1218    W. 
Harding    S.,    Stockton. 
Upon  approval  of  the  project  by  the 

SERA,  material  bids  will  be  asked. 


ALTER  CITY  HALL  Cost,   $4000 

SAUSALITO,   Marin  Co.,  Cal. 

Alterations  to  second  story  of  City 
Hall  (work  involves  new  parti- 
tions, plumbing,  wiring,  painting, 
remodel  heating  system,  etc.) 

Owner— City  of   Sausalito. 

Architect— S.  Heiman,  065  Market  St.. 
San   Francisco. 


Material   Contracts  Awarded. 

CITY  HALL  Cost.   $ 

CLOVERDALE,  Sonoma  Co.,  Calif. 

One-story  City  Hall  (58-foot  frontage) 
reinf.  concrete  construction,  plas- 
ter interior  walls. 

Owner — City  of  Cloverdale. 

Architect— Herbert  and  C;.ulkins,  Ros- 
enberg Bldg.,  Santa  Rosa. 

Cement — George  Covelli,  Santa  Rosa, 
$601.80. 

Sand  and  Gravel — M.  C.  Triplett,  Sf.n- 
ta  Rosa,  $414.10. 

Reinforcing  Steel— M.  C.  Triplett,  San- 
ta Rosa,  $254.91. 

Lumber— M.   C.   Triplett,   $868.61. 

Roofing— M.  C.  Triplett,  $198.93. 

Metal  Sash— Truscon  Steel  Co.,  17  5  0 
Army  St.,   .'^i.n  Francisco,   $246.00. 

Electric  —  J.  F.  Miller,  Healdsburg, 
$166.14. 

Plumbing — Charles    F.    Reichel,    Santa 
Rosa,  $493.37. 
Bids  on  sheet  metal,  glass,  fire  door 

and  .shades  rejected  and  new  bids  will 

be   ;.sked   after  July  1.     Labor  will   be 

furnished  by  the  SERA. 


Contracts   Awarded. 

HALL  OF  RECORDS        Cost.  $350,000 

FRE.S-NO.  Fresno  Co.,  Cal.  Van  Ness 
Avenue  and  Tulare  Street. 

Three-story  Class  A  steel  frame  and 
concrete  Hall  of  Records  building 
(two  elevators,  steam  heating 
plant,   sprinkler  system,   etc.) 

Owner — County   of  Fresno. 

Architect!! — Allied  Architects  of  Fres- 
no (composed  of  W.  D.  Coates. 
C.  H.  Franklin,  H.  Rafael  Lake, 
E.  J.  Kump,  Fred  Swartz  and  E. 
W.  Peterson),  304  Rowell  Building 
Fresno. 

Structural  Engineers — F.  W.  Kellberg 
and  Clark.son  Swain,  320  Market 
St..    San   Francisco. 

Mechanical  Engineers — Coddington  Co. 
222   Kearny  St.,   San   Francisco. 

General  Work — William  S*pivock,  Ho- 
bart  Bldg.,  San  Francisco,  $215,190 

Mechanical  Work — Barrett-Hicks  Co., 
1031    Broadway,    Fresno.    $42,982. 

Electrical  Work  — Wessell  Electric  Co. 
Rt.    2,    Box    173,    Fresno,    $23,474. 
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RESIDENCES 


Contract   Awarded. 

ALTER   RESIDENCE  Cost.    $1500 

SAN  JOSE.   Sf.nta  Clara  Co..  Cal.     129 

North   Eighth  Street. 
Alterations   to  frame  residence. 
Owner — Albert    Luhrman,     129    N    8th 

St.,  San  Jose. 
Architect — Not  Given. 
Contractor— F.    T.    Edmans,    123    S    3rd 

St.,   San  Jose. 


Contract    Awarded. 

RE.'flDENCE  Cost.    $6000 

BERKELEY,  Alameda  Co.,  Cal.  Griz- 
zly Peak  Blvd. 

Two-story  and  basement  frame  and 
stucco  residence  (6  rooms  and  2 
baths);  shake  roof,  gas  hot  air 
heating  system,  tile  baths,  hard- 
wood fioors,  steel  sash. 

Owner— E.  L.  Snyder,  2101  Shattuck 
Ave.,   Berkeley. 

Architect— E.  L.  Snyder,  2101  Shattuck 
Ave.,   Berkeley. 

Contractor — C.  E.  Atkinson,  3125  61st 
Ave.,    Oakland. 


stucco  residence  (6  rooms,  2  baths) 
tile  roof,  gas  hot  air  heating  sys- 
tem, steel  sash,  hardwood  floors, 
tile    baths,    etc. 

Owner — I.  B.   Cornett. 

Architect— Chas.  Butner,  61  Maple  St. 
Salinas. 

Low  Bidder — Frank  Lawton.   Salinas. 

Low  Bidder. 

RESIDENCE  Cost.    $8000 

SALINAS.    Monterey   Co.,   Calif. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms,  2  baths) 
shake  root,  gas  hot  air  heating 
system,  hardwood  floors,  tile  baths 

Owner — Harris   Sproles,    Salinas. 

Architect — Chas.  Butner,  51  Maple  St. 
Salinas. 

Low  Bidder— F.  C.  Carlsen,  336  Lin- 
coln Ave.,   Salinas. 


Plans  Being   prpared. 

RESIDENCE  Cost,    $ 

BERKELEY%  Alameda  Co.,  Cal.  Clare- 
mont  District. 

Two-story  and  basement  frame  and 
stucco  residence  (5  rooms  and  2 
baths);  shingle  roof,  gas  heating 
system,  wood  sash,  hardwood 
fioors,    etc. 

Owner— M.  P.  Whitney,  154  Brookside 
Drive,   Berkeley. 

Architect— W.  W.  Wurster.  260  Cali- 
fornia   St.,    San   Francisco. 


Plans  Being  Completed. 

RESIDENCE  Cost.  $16,000 

SACRAMENTO,    Sacramento  Co.,    Cal. 

Two  -  story  and  bi.sement  frame  and 
brick  veneer  residence  (8  rooms,  4 
baths)  shake  exterior  on  second 
story,  shingle  roof,  oil  furnace, 
hardwood   floors,    tile   baths,    etc. 

Owner— Dr.  Chas.  Von  Gildern,  Med- 
ico-Dental  Bldg.,    Sacramento. 

Architect— Chi.rles  F.  Dean,  California 
State   Life   Bldg.,   Sacramento. 
Bids  will  be  asked  in  about  2  wei-'ks. 


Plans  Completed. 

ALTERATIONS  Csst.  $ 

SAN    FRANCISCO.     N    Waller   St.    115 

E  Webster. 
Alterations  to   frame  residence. 
Owner- E.  V.  H;.rtwel!,  3814  Army  St. 
Architect— John  Ahnden,  822  39th  Ave. 


Contract   Awarded. 

RESIDENCE  Cost,  $ 

PIEDMONT,  Alameda  Co.,  Calif. 
Two   -  story  and  basement  frame  and 

stucco  residence    (8  rooms). 
Owner — Mr.  Pye. 
Architect— Bliss    &    Fairweather,    BU- 

boa  Bldg.,    San   Francisco. 
Contractor — H.   S.   Meinberger.   434   4th 

St.,    San   Francisco. 

Contract   Awarded. 

RESIDENCE  Cost,    $17,000 

HILLSBOROUGH.  San  Mateo  Co.,  Ci-I. 

Two  -  story  and  basement  frame  and 
brick  veneer  residence  (10  rooms, 
4  baths)  tile  or  shake  roof,  hot 
air  heating  system,  tile  baths, 
hardwood  floors,    etc.) 

Owner — Withheld. 

Aic.'iilect — Leo  Sharps,  14  77  Burlin- 
game  Ave.,  Burlingame. 

Contractor — S.    A.    Wisnom,    140    South 
Ellsworth,    San    Mateo. 
;  ub-bids  will  be  taken  ;.bout  April  3 


Low   Bidder, 

F.ES'IDENCE  Cost,    $6500 

SALINAS.   Monterey  Co.,   Calif. 
One-story    and    basement    frame    and 


Bids  Opened, 

RESIDENCE  Ccst,  i 

BERKELEY,   Alameda  Co.,  Calif. 

One   -   story  wood   frpme  residence   (3 
rooms). 

Owner — Wallace  Kenbrook. 

Architect — Shaw   &   McCool.   704  Mar- 
ket St..   San  Francisco. 

Low    Bidder— Walter    Sorensen.    2  9  4  0 
Piedmont   Ave.,    Berkeley. 
Complete  bids  follow: 

Walter   Sorensen.    Berkeley $3,665 

Albert   A.    Haskell.    Oakland 3.695 

Wm.   Horstmeyer,   S.   F 3,764 

Bids  held  under  advisement. 
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Contract    Awardad. 

RESIDKNi.'K  Coat.    $ 

CON(,-OK|J,    Contrn    Co«U    Co.,    Calif. 

Clayluii    UoHd. 
Two    -    utory    fraiiio    iiiij    .stucco    re«l- 

dcncu    ((i    rooniB). 
OwntT— P.    W.    Cioldatfln. 
Architect— Not   Ulvi-n. 
Contractor — 1-.    V.    Pciry,    Concord. 


Contract   Awarded. 

RKSIIiK.N'l'l';  Coat.   ) 

ATHKIITUN,    .Sun    Mateo    Co..    Clil. 

Two-story  and  haNoment  frame  and 
stucco  residence  (G  rooina.  sleep- 
Inif  porch,  two  liathR.  separate  ga- 
raKc.  tile  roDf,  gas  hot  air  heating 
system,  hardwood  11  o  o  r  s  ,  tile 
baths,  Bteel   aa.sh.   etc. 

Owner — Mr.    Depaoll. 

Architect— Otto  Delchmann,  :10  Sut- 
ter St.,   San    Kranclsco. 

Contractor  —  Ijiwrence  C.  Sullivan. 
Inc.,  3909  Loma  Vista  Ave,.  Oak- 
land. 


Contract   Awarded. 

RESIDENCK  Cost.   $5000 

PIEDMONT,  Alameda  Co..  Cal.  Cav- 
alier   Estate. 

One-story  and  basement  frame  and 
stucco  residence  (terra  cotta  tile 
roof,  gas  hot  air  heating  eystem, 
hardwood    doors,    etc.) 

Owner — Mrs.     Frank    Adams. 

Architect— Farr  &  Ward.  68  Post  St., 
San  Francisco. 

Contractor— A.  Cederborg,  1045  Excel- 
sior   Ave..    Oakland. 


Contract   Awarded. 

DUPLEX  Cost.    JSOdO 

SAN    JOSE.    Santa    Clara    Co.,    Calif. 

Seventh  St.  near  William  St. 
One-story   frame   duplex. 
Owner— George  A.  O'Hara,   469  S.   7th 

St.,    San   Jose. 
Architect — Not  Given. 
Contractor— R.     c.     Douglass.     Rt.     3. 

Box  280.   San  Jose. 


Contract  Awarded. 

RESIDENCE  Cost.    J5000 

SAN    JOSK.    Santa    Clara    Co.,    Calif. 

Fourteenth    St.    near  Margaret   St, 
One-story    and    basement    frame    and 

stucco   residence    (6   rooms). 
Owner— Cora    E.    and    Susan    Cox,    254 

S.    8th    St.,    San    Jose. 
Architect— Not    Given. 
Contractor— Gibson     Wheeler    Co.,     19 

N-Second  St..   San  Jose. 


To    Be   Done    By   Day's  Work. 
ALTERATIONS  Cost.    $1500 

SAN    JOSE,    Santa    Clara    Co.,    Calif, 

No.  129  N-Eighth  St. 
Alterations  to  residence. 
Owner— .\lbert     Luhrman,     135     N-Sth 

St.,  San  Joee, 
Architect — Not  Given. 


Plans   Being    Prepared. 

RESIDENCE  Cost.    $7000 

OAKLAND.  Alameda  Co..  Cal.  Pied- 
mont  Pines. 

Two-story  frame  and  stucco  residence 
(6  rooms),  shingle  roof,  gas  hot 
air  heating  6y.stem,  steel  sash, 
hardwood  floors,  tile  baths,  etc. 

Owner — E.   S.   Taylor. 

Architect— Fred  L.  Confer,  2812  Rus- 
sell St..   Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost.   $10,000 

SACRAMENTO.  Sacramento  Co..  Cal. 
No.     1701    Eleventh    Street. 

Two-story  frame  and  stucco  residence 

Owner— Modernize  Sacramento  Expo- 
sition. 

Architect— Not   Given. 

Contractor — Campbell  Constr.  Co..  800 
R    St..    Sacramento. 


Contract  Awarded. 

KKHIDENf.T:  Coat.    $6000 

SAN  JO.SE,  Santa  Clara  Co..  Cal.     No. 

1433   Shaxta   Avenue. 
Two-Htory  frame  and  stucco  rcaldence 

(C  rooms). 
Owner— A,   Uangl.  409  Meridian  Road. 

San  Jose. 
Architect — Not  Given. 
Contractor  —  T.    D'Amlco.    2345    Polk 

St..   Sun   FranclHco. 

Plana  Being  Prepared. 

RE.S-IDE.NCK  C-.sf.   $35,000 

l'IEnMf).\T,    Alameda   Co.,    Cal. 

Two-stiiry  and  basement  frame  and 
brick  veneer  residence  (12  rooms 
4  baths),  terra  cotta  shingle  roof- 
ing, gas  fired  steam  heating  ays- 
tern,  canvas  walls,  hardwood 
floors,  steel  wood  eash,  tile  baths, 
etc. 

Owner— Withheld. 

Architect  —  Williams  &  Wastell,  374 
17lh   St,,   Oakland. 

C.ntiactnr— Selected    (Withheld) 


Contract   Awarded. 

RESIDENCE  Cost,    $5000 

BERKELEY.  Alameda  Co..  Cal.  Pied- 
mont Pines. 

Two-etory  frame  .ind  stucco  residence 
(six  rooms)  shingle  roof,  gas  hot 
air  heating  system,  wood  sash, 
hardwood  floors,   tile  bath,  etc. 

Owner — C.   H.  Chceney. 

Architect— E.  L.  Snyder.  2101  Shattuck 
Ave..   Berkeley. 

Contra'ctor  —  RaTidolpJi  Park's.  1046 
Peralta  St..   Oakland. 


Plans  Completed 

RESIDENCE  Cost,    $ 

MOUESTO,   Stani.slaus  Co.,  Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (7  rooms  and  2 
baths);  shingle  roof,  gas  hot  air 
heating  system,  tile  baths,  hard- 
wood  floors,   steel  eash.   etc. 

Owner — Mrs.  L.  Baker.  602  Sycamore 
St,.   Modesto. 

Architect— G.    N.    Hilburn,    1213   I   St.. 
Modesto. 
Owner   will    handle    construction. 


Bids    Under   Advisement — Plana    Being 
Revised. 

RESIDENCE  Cost.   $ 

ATHERTON.    San    Mateo   Co..    Cal. 
One-story    and    basement    frame    and 
stucco    residence    (5    rooms),    terra 
cotta    tile    roof,    gas    heating   sys- 
tem, h.irdwood  floors,  tile  bath. 
Owner — Withheld. 

Architect  —  Martin  Sheldon,  Monad- 
nock  Bldg..  San  Francisco. 
In  our  issue  of  March  28.  it  was  re- 
ported that  bids  were  rejected,  which 
was  in  error.  Bids  are  held  under 
advisement  and  plans  are  being  re- 
vised. 


Contract  Awarded. 

ALTERATIONS  Cost.    $2500 

BL'RLINGAME,    San    Mateo    Co..    Cal. 

No.   1439  Chapin  Avenue. 
Alterations   to    residence 
Owner — George    Sandidge,     Premises. 
Architect— Not  Given. 


Plans  Being  Figured — Bida  Close  April 
10,  2  P.    M. 

RESIDENCE  Cost.  $ 

KENTFIELD.    Marin    Co..    Calif.     Alta 

Miri.  Tract. 
Two-story  frame  and  stucco  residence 

(8  rooms.  2  baths)   shake  roof,  gas 

hot  (.Ir  heating  system,   hardwood 

floors,  tile  baths,  etc. 
Owner— Carl    F.   G  r  o  m  m  e  .    Masonic 

Building,  San  Rafael. 
Plans  by  Owner, 

Leibert  &  Trobook.  409  Albert  Bldg.. 
San  Rafael,  are  figuring  the  pl;.ns. 


Contract  Awarded. 

RESIIiE.NCE  Com.  $5,000 

HA.N    1-'1<A.SH,'I.S<.'I>     544   L&ldlcy. 

One    •   story   and   bk,ii«ment   frame   and 

stucco  residence. 
Owner— c:,    and   H.   Olsen.   542   Laldley. 
Architect- Not  Given, 
Contractor— The    Ruegs   Co,.    369    Pine 

Street. 


Contract  Awarded. 

KESIDK.NCE  Coat.  $5000 

SAN    KRANCI.SCO.     W    Baker   St.    114 

N  Union. 
Two   -  story  i.nd  basement  frame  and 

stucco  residence. 
Owner — A,  Glssler.   %  contractora. 
Architect- Not  Given. 
Contractor- Anza   Home   Building  Co.. 

1498  36th  Ave.  i 


Contract  Awarded. 

ItlOSIDK.NCE  Cost.  $2600 

(MKLAND.  Alameda  Co.,  Cal.  1821 
105th   Avenue. 

One  -  sif>ry  frame  dwelling  :.nd  one- 
story  frame  garage. 

Owner— G.  Hohmann,  1801  109th  Ave.. 
Oakland. 

Archlfecl — Not  Given. 

Contractor — Jtts.  B.  Grubb.  1801  109th 
Ave.,  Oakl2.nd. 

To   Be   Done   By   Day'a   Work. 

RES1DEN<:e  Cost.   $10.000 

OAKLAND.    Alameda   Co..   Calif.     6119 

Acacia  Avenue. 
Two-story  frame  and   stucco  dwelling 

(8  rooms). 
Owner  and  Builder— H.  C.  Pfri.ng.  5615 

Ocean  View  Drive.  Oakland. 
Architect — Not  Given.  4 


To    Be   Done   By   Day's   Work. 

RE.sIDEXCE  Cost.    $4,000 

SAN    FRANCI.SCO,     E   Alemany    Blvd. 

177  N  Admiral. 
One  -   story  and   basement  frame  and 

stucco  residence. 
Owner  and  Builder — N.  E.  Johnson,  666 

Mission  Street. 
Architect — Not  Given. 


Construction    To    Start    Shortly. 

RESIDENCE  Cost,   $ 

BURLINGAME,    San    Mateo    Co..    Cal. 

Willborough   Place. 
One-story    and    basement    frame    and 

stucco   residence    (   5   rooms). 
Owner    and    Builder — G.    W.    Williams 

Co..  315  Primrose  Rd..  Burlingame 
Architect  —  W.    C.    F.    Gillam.       1470 

Broadway.    Burlingame. 

Contract  Awarded. 

RESIDENCE   &    GARAGE  $3100 

OAKLAND,    Alameda    Co.,    Cal.      No. 

1815    105th    Avenue. 
Two-story  frame  and  stucco  residence 

5    rooms)    and    garage. 
Owner — G.   Lohmann,  1801   109th  Ave.. 

Oakland. 
Architect — Not  Given. 
Contractor— Jas.  B.  Grubb.    IStH   109th 

Ave..    Oakland. 


Contract  Awarded. 

ALTERATIONS  Cost,  $2000 

OAKLAND.    Alameda    Co..    Cal.      No. 

1030   Bay  View  Avenue. 
Alterations  and  additions  to  residence 
Owner — T.    B.    Williamson.    Premises. 
Architect — Not  Given. 
Contractor   —    Archie      Waring.      2324 

Prentiss    St.,    Oakland. 

To  Be   Done   By  Day's  Work. 
RESIDENCE  Cost.  $8000 

PALO    ALTO.    Santa    Clara    Co..    Cal. 

No,    596    California    Avenue. 
Two-story  frame  and  stucco  residence 
Owner  and  Builder — Stedman  &  Sted- 

man.    1818  Bryant  St..   Palo  Alto. 
Plans  by  Owner. 


Plans  Completed. 

RESIDENCE  Cost.    $5000 

BERKELEY.    Alameda   Co..    Cal.      No. 
952    Hilldale   Avenue. 


14 


PACIFIC    CONSTRUCTOR 


Owner    and    Builder  —  J.    M.    Walker. 

1709  Grove  St..   Berkeley. 
Architect— E.  L.  Snyder.  2101  Shattuok 

Ave..    Berkeley. 


Contract  Awarded. 

RKSIDKXCES  Cost.    $8000 

SAX    FRAXCIbOO.      W    Dunsmuir  St. 

130  N   Silver  Ave. 
Two    one -story    and    basement    frame 

and   stucco    residences. 
Owner  —  Heyman    Bros..    742    Market 

St..    San   Francisco. 
Architect — Not  Given. 
Contractor — Claude    T.     Lindsay.     140 

Duboce  Ave..  San  Francisco. 

CONTRACT   AWARDED 

ARCADIA.  Los  Angeles  Co..  Cal.— 
W.  C.  Warmington.  !I433  Santa  Mon- 
ica Blvd..  Beverly  Hills,  will  build  a 
two-story  frame  and  stucco  Italian 
type  residence  (14  rooms  and  6  baths) 
in  Arcadia  tor  a  client.  Plans  are 
being  prepared  by  Architect  Leland  F. 
Fuller.  1043  Centinela  Blvd..  Santa 
Monica,  and  will  be  completed  in 
about  four  weeks.  Will  have  tile  and 
composition  roofing,  oak  plank,  pine 
and  linoleum  floors,  six  bathrooms 
with  rubber  tiled  floors  and  tile  wain- 
scoting. General  Electric  heating  and 
air  conditioning,  steel  .«ash.  Cost, 
$45,000. 


To   Be   Done  By  Day's  Work. 
RESiriENCES  Cost.  $4000  each 

SAX   FRAXCiS-CO.  E  Eighteenth  Ave. 

S  Vicente. 
Two    one-story    and    basement    frame 

and  stucco  residences. 
Owner    and    Builder— S.     F.    Johnson. 

2601   17th  Ave..   San  Francisco. 
Architect — Not    Given. 


Plans  Being  Revised. 

RESIDEXCE  Cost,    $ 

OAKLAND,  Alameda  Co.,  Cal.  Pied- 
mont Pines. 

Two  -  story  frame,  stucco  and  brick 
veneer  residence  (6  rooms,  2  baths) 
tile  roof,  gas  hot  uir  heating  sys- 
tem, hardwood  floors,   tile  baths. 

Owner — A.  R.  Borchardt. 

Architect— F.  L.  Confer.  2S12  Ru.'isell 
St..  Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost.  $4.00(1 

SAN  FRANCISCO.  E  London,  50  N 
Italy  Street, 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner— C.    F.   Fella.    085   London   St. 

Architect — Not  Given. 

Contractor — B.  C.  Lindsay,  183  Lind- 
say Street, 


Preparing   Working   Drawings. 

RESIDETNCE  Cost,    $ 

OAKLAND,  Alameda  Co.,  Cal.  Lake- 
shore    Highlands. 

Two-story  and  basement  frame  and 
stucco  residence  (6  rooms  and  2 
baths);  shingle  roof,  oak  plank 
floors,  gas  heating  system,  color- 
ed tile  baths,   etc. 

Owner — F.  A.  Naylor. 

Architect — W.  W.  Wurster,  260  Cali- 
fornia St..  San  Francisco. 


To    Be    Done   By   Day's   Work. 
RESIDENCES  Cost.  $4000  each 

SAX     FRAXCISCO.       S    Beach    St.    E 

Fillmore   Street. 
Two    one-story    and    basement    frame 

and  stucco   residences. 
Owner  and   Builder — Sbarboro    &   Jor- 

gensen.   2225  North  Point  St..   San 

Francisco. 
Architect — Not  Given. 


Preparing   Working   Drawings. 
RESIDENCE  Cost.    $10,000 

OAKLAND,  Alameda  Co.,  Cal.    Wild- 

-  wood  Gardens. 
Two  -  story  and  basement  fr;.me  and 
stucco  residence. 


Owner — Matthew  Wahrhaftig. 
Architects— H.   A.    Schary,    605    Market 
Ct..  and  W.  I.  Garren,  233  Post  St., 
San  Francisco. 
Bids  will  be  asked  shortly.  • 


Plans   Being   Completed. 

KK-SlIiKXCE  Cost,    $17,000 

-SAX  RAFAKI^.  Jlarin  Co.,  Calif.  Mt. 
View  and  Grand  Avenue. 

Two  -  story  and  basement  frame  and 
stucco  residence  (10  rooijis  and  3 
baths)  tile  roof,  hot  air  heating 
system,  thermosatic  control,  can- 
vas walls  and  ceilings,  tile  baths, 
hardwood  floors  and   trim,   et^. 

Owner — Max  Blumfeld. 

.■Architect— S.   Heiman,   605   Market  St., 
San   Francisco. 
Bids  will  be  asked  in  about  2  weeks. 


Contract  Awarded. 

ALTERATIOXS  Cost.   $2,000 

SAX    FRANCISCO.     416   Townsend   St. 

Alterations   to    warehouse. 

Owner — Nathan  Dohrman  Company. 

Architect — Fred  H.  Meyer,  525  Market 

Street. 
Contractor— George  Wagner,  181  South 

Park. 


Contract  Awarded. 

ALTERATIONS  Cost,    $4,000 

SAN    FRANCISCO.     8950   Vallejo   St. 

Alterations  to  frame  residence. 

Owner — A.    Murphy. 

Architect — Angus  McSweeney,  604  Mis- 
sion  Street. 

Contractor  —  A.  F.  Mattock  Co.,  212 
Clara   Street. 


Sub-Contract   Awarded, 

RESIDENCES  Cost,     $ 

OAKLAND,  Alameda  Co..  Cal.  Mer- 
riewood    Tract. 

Two  one-story  frame  and  stucco  res- 
idences   (5   rooms   each). 

Owner — Syndicate  Merriewood  Co.  Ltd. 
Broadway.    Oakland. 

Architect — Noble  and  Archie  T.  New- 
som,    Russ    Bldg..    San    Francisco. 

Contractor— Geo.  Windsor.  928  Kings- 
ton Ave.,   Piedmont. 

Lumber — STiiith  Lumber  Co..  19th  and 
Estuary,    Oakland. 

Mill  Work— Atkinson  Mill  &  Mfg.  Co. 
29S5  Chapman  St.,   Oakland. 

Concrete — A.  A.  Johnson.  1844  Chan- 
ning    Way,    Berkeley. 

Plumbing  —  J.  R.  Pierce,  1844  73rd 
Ave.,    Oakland. 

Plastering— Arthur  Moore.  526  57th  St. 
Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    $ 

SAN  FRANCISCO.  14th  Avenue  South 
Taraval  Street. 

One  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  tile  and 
composition  roof,  hardwood  floors, 
metal  railings  and  balcony,  tile 
bath  and  shower,   etc. 

Owner — J.   Freitas. 

Architect— D.  E.  Jaekle,  126  Post  St. 

Contractor — A,  J.  Herzig,  2300  Ocean 
Avenue. 

Plans    Being    Figured. 

RESIDEXCE  Cost.   $ 

PIEDMOXT.    Alameda    Co..    Calif. 
Two-story  frame  and  stucco  residence 

(6  rooms.   2  baths). 
Owner — M.   Vaughn. 
Architect— F.    C.    Confer.    2812    Russell 

St.,   Berkeley.  • 


Construction  To   Start  Shortly. 


Cost.  $6,000 
1.  64  ROS.S 


stucco    resi- 


RESIDEXCE 
OAKLAXD.  Alameda  Co 

Circle. 
Two    -    story    frame    anc 

dence   (six  rooms). 
Owner   and   Builder — A.    J.    Pollar4.    77 

Plaza  Drive,   Berkeley, 
Architect— P.    L.    Confer,    2812    Russell 

St.,   Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost,  $7.00n 

CARMEL.    Monterey   Co.,    Calif. 

One   -   story  and   basement  frame  and 

stucco    residence    (Spanish    style) 

tile  roof,   etc. 
Owner— Mrs.    Eva  J.    Powell. 
Architect — Not  Given. 
Contractor — Hugh    Comstock,    6th    and 

Torres  Sts.,  Carmel. 


To    Be   Done   By    Days   Work. 

RESIDENCE  Cost,   $300(i 

BERKELEY,    Alameda    Co.,    Cal.    Nn 

1409    Ada    Street, 
One-story    and    basement    frame    and 

stucco    residence    (5    rooms). 
Owner   and    Builder— C.    M.    Bell,    212) 

McKinley    St.,    Berkeley. 
Plans  by  L.   H.   Oliver,   Rice,   Calif. 
Contract   Awarded. 

ALTERATIONS  Cost,   $40:iii 

SAN    FRANCISCO.      No,    2950    Vallfj. 

Street. 
Alterations    to    frame   residence. 
Owner — A.    Murphy. 
Architect  —  Angus     McSweeney,     C04 

Mission    S't.,    San   Francisco. 
Contractor  —  A.     F.Mattock    Co.,     212 

Clara    St.,    San   Francisco. 


To   Be   Done   By   Day's  Work, 

RESIDENCES  Cost,   .?4000  each 

SAX    FF.AXCISCO.      Eighteenth   St.    .s- 

Vicente   St. 
Two    one-story    and    basement    frame 

and    stucco    residences. 
Owner    and     Builder — Herman     Chris- 

tensen,    1422   27th  Ave..   S.   F. 
Architect  —  C    O.    Clausen.    747    46th 

Ave..    San   Francisco. 


To   Be   Done   By  Day's  Work. 

RE.SIDEXCE  Cost.     $4000 

SAN     FRANCISCO.     S  Tingley  St.   75 

W   Alemany    St. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner    and    Builder — C.    T.    Lindsay, 

140   Duboce  Ave..    San   Francisco. 
Architect — Not    Given. 


PLANNED 

SOUTHERN  CALIFORNIA— South- 
ern California  Building  Co..  3543  W. 
COth  St.,  is  negotiating  for  the  pur- 
chase of  a  tract  of  land  upon  which 
they  contemplate  the  erection  of  ten 
residences.  Three  sites  are  under 
consideration,  one  in  Huntington 
Park,  another  in  Dominguez  Estates, 
west  of  C'ompton.  and  the  third  fn 
Palos  Verdes  Hills,  The  houses  to  be 
erected  will  be  of  Spanish,  Cape  Cod 
and  French  provincial  type  archi- 
tecture. Selection  of  a  site  is  ex- 
Palos  Verdes  Hills.  The  houses  to  b,e 
company  anticipates  the  expenditure 
of  $40,000  for  the  purchase  of  land  and 
improvements. 

To   Ask    Bids   April   S. 

RESIDENCE  Cost,    $ 

SAN  CARLOS,    San   Mateo  Co.,   Cal. 

One-story  wood  frame  summer  home 
(5  rooms  and  2  baths);  shake  root 
electric  heating  system,  stone 
pavement,    plank    flooring,    etc. 

Owner — Withheld. 

Architect — Chas.  McC'all,  1404  Frank- 
lin St..  Oakland. 


Contract  Awarded. 

RESIDEXCE  Cost,    $17,000 

BAKERSFIELD,  Kern  Co..  Calif.    2101 

Cedar  Street. 
Two  -   stor.v  and  basement  frame  and 

stucco  residence. 
Owner— C.    W.    Bloemer.    Bakersfield. 
Architect — Not  Given. 
Contractor — Adolph    Hansen.    2328    19th 

St.,   Bakersfield.  * 


To   Be   Done   By  Day's  Work. 
RESIDENCES  Cost.    $4000   each 

OAKLAXD.    Alameda    Co..    Cal.      No. 
2933-2939    Sixty-second   Ave. 
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iini'Mtiiiy    nnrt    biiHOitient    frnmo 
ui{   itliirro      roHldoni'OM      (5    rooiiiB 

r  1111(1    Iliilldi'i'—A.    10.    WiilUiiiiiii. 
ILM   Iliilcy  Ave,  ouklitiul 

IllHt  — Not    IJIVfll. 


M.ict  Awarded. 

iii:m'1>;  {'nMt,  |40oo 

I.ANli.     Aliiincdii    Co.,    Cul.       Nu. 

I    'I'lilil.v-tlflh  Avi-mic. 

tor.v    and     lm»ciiii'rit     friiiiii'    and 

'wi'cii    ii'Hldi'iK't,'    (5    ro'miH). 
■  I- -II.     A.     IMcllncr,     1020     K-Hlli 

I.,    Oaklund. 

•i-ct  — Nut   (;ivi-M. 

.iiliir— Win.     Wiit.scm,     17.10     Mil- 
l.ii   Ave,    Uaklaiid. 

15—  SCHOOLS 

Lumber  Contract  Aw/arded— Aggregate 

Bids    Rejected. 
SriKKil,  Cost.  $40,000 

t'li.NH'cHl),  Contra  Cosin  Co.,  Calif. 
T«ii    -   Mtory   reinforced   concrete   hiKli 
school  (ten  classrooms)  tile  roof, 
.■iteani  li  e  i.  t  1  n  g  system,  probably 
concrete   lloors. 
Owii.r— Mt.  Dlal.lo  ITnlon  HlRh  Sdiool 
Iilstrlct     (Miss     Uertha     Romaine. 
I'vin<lpal). 
t      .,ll,.,.t_w.    H.    Weeks,    .52.'.    Market 

I  .  .San  Francisco. 
I         her  —  Concord   Lumber   Co.,    Con- 
rd,   J2.322.G8. 
-legate    bids    were    rejected    and 
I. ids  will   be- asked  chortly. 


Pi.i 


s  Awaiting   Approval. 

All!   SCIKini,  Cost,    JSO.OOO 

KltANCLSro.     Hayes    H-i    Ash- 

iry  .Streets. 
11    fire   df.mage   to  attic,    drawing 

icinis.     roofing,     celling,     etc.,     to 
.(iwell  High  School. 
■  r— City  and  County  of  .San  Fran- 


icer— I,.    H.     Nislikian. 
Pt   Street. 


Mn 


LOW    BIDDER 

I,()S  ANOEI.K.S.  Cal.— C.  H.  Fi-scber 
210.T  \V  80th  St..  Inglewood.  submitted 
low  bid  at  $29,000  to  the  Los  .^ngelcs 
board  of  education  for  erection  of  a 
new  1 -story.  fr;.me  and  stucco  schoril 
bu'lding  at  the  Michcltorena  St.  school 
l.'.ll  Miiheltorena  St.  J.  Robert  Har- 
ris, architect.  0715  Hollywood  Blvd.. 
and  C.  J.  Derrick,  structural  engineer 
Architects'  RIdg. 

CONTRACT  AWARDED 

lir.VTINnTON    PARK.    Los  Angeles 

lal.— H.   A.  Nichols.   936  E.   Slau- 

Ave..    was    awarded     contract     at 

JiH   by  Los  Angeles  Board  of  Ed 

111  I  li. .11     (using    alternate    No.     3)     for 

const  ruction      of    the      new      cafeteria 

building    and    the    new    administration 

building  at  the  Huntington  Park  High 

School.    fi020    Miles    Ave..    Huntingto-i 

Park. 


BIDS  WANTED 

TdURANCE,  Cal.  —  Until  April  24. 
ll:.!"  .-v.  M..  bids  will  be  received  by 
Los  Angeles  Hoard  of  Education  Pur- 
chasing Bureau.  Il2.'i  S*.  San  Pedro  St., 
for  the  reconstruction,  strengthening 
and  rehabilitation  of  the  main  building 
at  the  Tf>rrancc  Elementary  School, 
located  at  Martina  and  220th  Sts.. 
Torrance.  A.  S.  Nibecker  Jr.,  Ar- 
chitect.     Cost,    $63,088. 


LOW    BIDDER 

LOS  ANGELEH.  Cal.— Weymouth 
Crowell  Co..  2104  E.  15th  St..  submit- 
ted low  bid  at  $246,740  to  Los  Angeles 
Board  of  Education,  for  construction 
of  new  buildings  "A"  and  "B"  at  the 
Manual  .\rts  High  School,  located  on 
the  west  side  of  Vermont  Ave.,  bet. 
40th  Place  and  42nd  St.  John  and 
Donald  B.  Parkinson.  SOS  Title  In- 
surance  Bldg.,    architects,    and   Elliott 


'    lOlllllKWood.    II 
I'Imnlcal    cnKlne 


W.   Hellmaii   KIdK., 


CONTRACT    AWARDED 

l.(lN(i  IlEACII.  Lfw  AnKclex  Co.. 
Cal.  \V.  !•:  Allen,  7r.2  Went  Ana- 
helm.  Long  Reach,  awarded  contract 
by  Long  Reach  Hoard  of  Educiition. 
at  $72.7K7.  for  ulrenRthenlnK  and  nl- 
lerlnK  the  administration  building  on 
Locuxt  Avenue.  Earl  R.  Hnbbe,  3I& 
lleartwell  RIdg.,  Long  Bench,  archi- 
tect. 


Plant  Completed. 

ADIilTIO.VS  Cost,  $8500 

WdODLANI).   Yolo  Co..  Calif. 

Addition  to  bleachers  (frame  construc- 
tion; comfort  station,  team  rooms, 
^howers.  ttc.) 

flwner— Woodh.nd    H'gh    School    Dlst. 

Architect— Dragon    &    Schmidts,    Room 

205,   20liS   Allston   Way,    Rerkelcy. 

Plans  have  been   forwi.rded   to  State 

Division   of  Architecture   for  apiirnval. 

Labor  will   be  furnished  by  the  SERA 

and  materials  will  be  purchased  by  the 

school  district. 


Plans  Completed. 

^'■tllKiL  Cost.    $45,000 

WAU.M    SIRI.NCS.    Ah.meda    Co.,    Cal. 

Cne-story  frame  and  stucco  grammar 
School  (six  classrooms,  domestic 
science  room  &  auditorium)  com- 
position roofing,  tile  trim,  stei.m 
heating  system,    wood   noors.    etc. 

Owner  —  Warm  Springs  Grammar 
School  District. 

.■Vrchitect— Henry  C.  Smith,  Humboldt 
Bank   RIdg.,   San   Franctsco. 
Plans  have  been  forwarded  to  State 

Division   of  Architecture    for   approval 

and    bids    will    be   asked    In   about   ten 

days. 


Plans    Being    Figured— Bids    Close 

April    24,    2:30    P.    M. 
StTHOOL  Cost     $162,000 

SAN    FRANCISCO.      Klrkham    Street 

between   42nd   and   43rd. 
Two-story    reinforced    concrete   school 
building    (18    classrooms)    tar    and 
gravel    roof,    steam    heating    sys- 
tem,  etc. 
Owner— City  and  County  of  San  Fran- 
cisco. 
Architects— Wm.    Mooser.    Monadnock 
RIdg.;    Edward    Eames.    353    Sac- 
ramento St.  and  Douglas  D.  Stone 
110   Sutter  St. 
S'tructural  Engineer— James  M.  Smith 
251   Kearny  Street. 
Plans  and  specifications  may  be  ob- 
tained   from    Chas.    Sawyer,    City   Ar- 
chitect,    City    Hall,     upon    deposit    of 
$55    for   work    complete;    $25    for   gen- 
eral   work    only;    $15    for    mechanical 
equipment   and   plumbing,   and  $15  for 
electrical   work. 

Bids    will    be    opened    at    Room    251, 
City   Hall. 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal.  —  Harry  F. 
Miller,  1908  W.  75th  St..  awarded  con- 
tract at  $31,586  by  Los  Angeles  Board 
of  Education,  for  construction  of  a 
one-story,  six-room  frame  and  stucco 
school  building  (unit  No.  4)  at  the 
Lankershim  School.  2530  Bakman  St.. 
Van  Nuys  District.  Henry  Carlton 
Newton  and  Robert  Dennis  Murray. 
502  Architects  RIdg..  Architects,  and 
C.    J.    Derrick,    Structural   Engineer. 


BONDS  VOTED. 

REDWOOD  CITY.  San  Mi.teo  Co., 
Cal.— Seiiuoia  Union  High  School  Dis- 
trict voted  bonds  in  the  amount  of 
$75,000  .March  29.  Proceeds  to  finance 
construction  of  structural  changes  to 
a  group  of  eight  school  buildings  in 
the  Sequoia  Union  High  School  Dis- 
trict. Redwood  City.  H.  J.  Brunnier. 
Sharon  Bldg..  San  Francisco,  is  the 
structural   engineer. 


BIDS  WANTKD 

I.MS  ANfiKLEH.  C«l.— Until  April 
II'..  II  no  A.  .M.,  hid*  will  be  received 
by  till!  Paxadena  Board  of  Education 
f..r  alteriitlonn  and  repiilrii  to  the 
WiiHhlnKton  Junior  lliKh  Bchool. 
Fredirick  Kennedy  Jr.,  1»41  B.  Urecn 
.St..    I'aMidena,   Architect. 


Plant  Being  Completad. 

AKDITIO.NK  Coat,    | 

ROSEVILLE,  Placer  Co.,  Cal..  At- 
lantic   Street. 

Add  two  claHHroomH  and  lunch  room 
lu  Atlantic  Street  School  (brick 
construction). 

Owner  —  Rosevllle  Elementary  School 
District   (Pete   Priett,   Clerk). 

Architect   —   Chas.     Dean,     California 
Stale    Life    RIdg.,    Sacramento. 
Bids    will    be    asked    In    about    two 

weeks. 


LOW    BIDDERS. 

L().N'<;  i;i;.\cH.  Cal.— Pacific  Really 
&  Building  Co.,  433  East  Broadway, 
Long  Reach,  submitted  apparent  low 
bid  on  the  general  contract  (using  sal- 
vaged materials)  to  Long  Beach  board 
of  education  for  the  construction  of 
the  Jane  Addams  elementary  school 
at  $83,361.  Low  bidders  on  other  con- 
tracts were:  Kuster- Wetzel  Electric 
Co.,  214  E.  Broadway,  Long  Beach, 
electric  wiring.  $8139;  O.  E.  Ross.  1S50 
Pacific  Ave.,  Long  Reach,  beating  at 
$1650;  Thos.  E.  Williams  Co.,  Long 
Reach,  plumbing.  $9112.  Edward  J. 
Baume,  architect,  and  Virgil  Bullock. 
315  Heartwell  Bldg..  Long  Beach, 
structural  engineer. 


Bids  Opened. 

.SCHOOL  Cost.   $30,000 

I'ORTOLA.    Plumas  Co.,  Calif. 
One-story  frame  and  stucco  grammar 
school    (5    cla.ssrooms   and    recrea- 
tion  room). 
Owner — Portola  Grammar  School  Dist. 
Architect  —  Harry  Devine,  California 

State   Life   Bldg..    Sacramento. 
Low  Bidder — Campbell  Const.  Co.,  SCO 
R   St..    Sacramento. 
Complete  bids  follow: 

Campbell    Const.    Co..    Sacto $32,49  1 

H.    E.    Vickroy.    Stockton 32.750 

Joe.    Dillard.   Reno.   Nevada 32.897 

O.   S.   .-Mmlie.   San  Francisco 33.87U 

Chas.    Unger.    Sacramento 34,384 

Bids  held  under  advisement. 

Planned. 

ADDITION  Cost.  $100,000 

I'oI'.T  ORCHARD.  Washington. 

Three  -  story  brick  addition  to  high 
school  (11  classrooms,  manual 
training  shop,  music  room,  locker 
rooms,  hospital  room,  combination 
auditorium  and  gymnasium,  toilets 
etc.) 

Owner— South  Kitsap  Union  High 
School  District. 

Architect— P.  B.  Stephen.  Smith  Tow- 
er.  Seattle. 


BIDS    WANTED 

LO.NC  REACH.  C;.l.— Until  April  17. 
4  P.  M..  bids  will  be  received  by  the 
Long  Beach  board  of  education  for  the 
construction  of  Units  A,  C  and  E 
(gymnasium,  shop  and  cafeteria  build- 
ings) at  the  Alexander  Hamilton  Jr. 
h-gh  school.  Steel  frame,  steel  studs, 
steel  sash,  steam  heat.  etc.  Bid  will 
be  taken  on  two  bases:  I.  Entire  proj- 
ect, to  be  handled  under  a  general 
contract,  but  with  alternate  bids  on 
(a)  plumbing;  (b)  heating  and  venti- 
lating; (c)  electrical  work,  and  (d) 
general;  and  U.  Segregated  bids  on 
(a)  plumbing;  (b)  heating  and  ven- 
tilating, and   (c)   electrical  work. 

Schilling  and  Schilling.  145  Linden 
.\ve..   Long  Beach,  architect..?. 


BIDS    WANTED 

l.OS  ANGpr.ES.  Cal.— Until  April  IS. 
11:30   .\.    M.,    bids   will   be   received   by 
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Los  Angeles  board  of  education  pur- 
chasing Bureau.  H25  S.  Siin  Pedro  St., 
for  reconstruction,  rehabilitation  and 
strengthening  and  the  construction  of 
one-story.  Class  C  brick  and  gunite 
additions  to  the  north  and  south  units 
Lt  the  Palms  school,  3520  Motor  Ave.. 
We«t  Los  Angeles.  Eari  T.  Heit- 
schmidt.  417  S.  Hill  St..  Los  Angeles. 
architect,  and  Paul  E.  Jeffers.  S16  W. 
5th  St..  Los  Angeles,  structural  engi- 
neer. , 


BIDS    WANTED. 

SAX  FRAXCISCO.— Until  April  10. 
2:30  P.  II..  bids  will  be  received  by 
S.  J.  Hester.  Chief  Deputy  Director. 
Department  of  Public  Works,  Room 
25L  City  Hall,  for  alterf^tions  at  the 
Lincoln  School.  Harrison  St.  between 
Fourth  and  Fifth.  Work  involves  tear- 
ing down  the  present  auditorium,  etc. 

Plans  and  specifications  may  be  ob- 
tained from  Chas.  Sawyer.  City  Ar- 
chitect. City  Hall,  upon  deposit  of  $5. 
(6449)  •  15 


Plans  Completed. 

CAFETERIA  Cost.  $10,000 

t-ROCKETT.  Contra  Costa  Co.,  Calif. 
One-story  frame  and   stucco   cafeteria 

(tar  and  gn.vel  roof,   etc.) 
Owner — Carquinez  School   District. 
Engineers— Henry  D.  Dewell  and  Aus- 
tin  W.    Earl.    5,1   Xew  Montgomery 
St..  San  Francisco. 
Plans   will    be    forwarded    to    Sacra- 
mento for  approval  shortly. 

Bonds  Voted — Preliminary  Plans  Com- 
pleted. 

SCHOOL  Cost.  $45,000 

CLOVERDALE.    Sonoma    Co.,    Calif. 

One-story  frani"  and  stucco  .icademic 
building  (5  classrooms)  and  1-story 
fr.-.me  &  stucco  symnasium  (com- 
position roofing,  steam  heating 
system,  wood  floors,  concrete  floors 
in  dressing  rooms  and  showers). 

Owner — Cloverdale  Union  High  School 
District. 

Architect— Herbert  &  Caulkins,  Rosen- 
berg BIdg.,  Santa  Rosa. 

FIRE    LOSS 

BISHOP,  Inyo  Co..  Cal.— Fire  de- 
stroyed the  Bishop  High  School  gym- 
nasium March  27.  Loss  estimated  at 
$20,000.  Buildings  covered  by  insur- 
ance. 

Plans  Being  Figured  — Bids  Close  Apr. 
22nd,  8   P.   M. 

SCHOOLS  Cost,  $100,000 

DALY  CITY.  San  Mateo  Co.,  Calif. 

Three  1-story  frame  and  stucco  ele- 
mentary schools  (six  classrooms, 
princip.il's  office,  lunch  room,  etc.) 
Jefferson.  Woodrow  Wilson,  and 
Crocker  units. 

Owner— Jefferson  School  District  (W. 
J.  Sweeney.  Clerk). 

Architect— Albert    F.    Roller,    Crocker 
First  National  Bank  Building,  San 
Francisco. 
Plans  and  specifications  may  be  ob- 

tamed  from  the  architect  and  from  the 

Js^OO  °'   ^^^   <Ji'">-ict   upon   deposit   of 
Cn    former    bid    opening   lowest   bid 

was  submitted  by  Leo  Epp,  4745  Geary 

bt.,  San  Francisco,  at  $74,447. 


BID    OPENING    DATE    POSTPONED 

FLACSTAFF.  Ariz.-Until  ApriVle 
in  A.  M..  bids  will  be  received  by  the 
Flagstaff  School  Board  for  the  con- 
struction of  the  new  .southside  ele- 
mentary .school  building  in  Flagstaff 
Ariz.  It  will  be  a  two-story.  T-shaped 
structure,  60x133  feet  and  36x61  feet 
In  area,  and  will  contain  ten  class- 
rooms, domestic  science  department 
manual  training  department  and  ari 
assembly  hall.  The  walls  will  be  built 
of  brick  and  will  have  red  sandstone 
and  Malapais  rock  facing.  Cost  $50,- 
000.     Plans  and  specifications  may  be 


obtained  from  Architects  Wallingford 
&  Bell,  Heard  Bidg..  Phoenix,  to 
whom  bids  are  to  be  submitted.  Cer- 
tified check  for  5  per  cent  must  ac- 
company each  proposal. 


Contract    Awarded. 

.\DDITION  Cost,    $60,000 

LOS  GATOS.   Santa   Clara  Co..   Cal. 

Three-story  addition  to  Alma  College 
(20  dormitory  rooms,  classrooms, 
etc.) 

Owner — Alma  College  (Society  of 
Jesus    Thealogate). 

Architect — Edward  Eames,  353  Sacra- 
mento   St.,    San    Francisco. 

Contractor— H.  C.  Miller.  1313  Frank- 
lin  St.,   Santa  Clara. 


LOW     BIDDER 

LOS  AXGELES,  Cal.  —  Weymouth 
Crowell.  2104  E-15th  St.,  submitted 
low  normal  bid  at  $S1.670  to  Los  An- 
geles Board  of  Education  for  recon- 
struction, strengthening  and  rehabi- 
litation of  the  administration  and 
liberal  arts  building,  science  building, 
arts  building,  cafeteria  building,  shop 
building,  arcades  and  colonnades  at 
the  George  Washington  High  School, 
10S60  S.  Denker  Ave.  The  use  of 
certain  alternates  would  make  Dick 
Bros,  and  Robt.  Boyd.  7702  S.  West- 
ern Ave.,  the  low  bidders.  Eugene 
Weston,  Jr.,  Architects'  Bldg..  Ar- 
chitect, and  Oliver  G.  Bowen.  Struc- 
tural  engineer. 


COMMISSIONED  TO   PREPARE 
PLANS 

X(  iKWALK.  Los  Angeles  Co.,  Cal. 
—Architect  T.  C.  Kistner,  S14  Archi- 
tects' Bidg.,  Los  Angeles,  commis- 
sioned by  Excelsior  Union  High  School 
District  to  prepare  plans  and  speci- 
fications for  a  new  reinforced  concrete 
auditorium  building  to  be  built  on  the 
B^ccelsior  Union  High  School  site, 
Xorwalk.  Cost.  $200,000.  The  SERA 
has  approved  an  application  for  $78,- 
(154  tor  repairs  to  the  existing  audi- 
torium but  it  has  been  decided  to  use 
part  of  this  fund  for  demolition  of 
the  building  and  to  apply  for  additional 
funds  to  finance  the  construction  of 
the  new  building. 


Plans   Completed. 

COMPLETE     AUDITORIUM         $15,100 

NORTH  SACRAMENTO,  Sacramento 
Co.,    Calif. 

Complete  gymnasium  (work  includes 
Painting,  plastering,  decorating, 
completing  electrical,  heating  and 
plumbing  systems). 

Owner  —  Grant  Union  High  School 
District. 

Architect— Harry  J.  Devine,  Califor- 
nia State  Life  Bldg.,  Sacramento. 
PWA    has    made      a      supplemental 

grant   of   $15,100    to   the   Grant   Union 

High    School    District    for    the    above 

work. 


LOW    BIDDER 

HUNTINGTON  PARK.  Los  Angeles 
Co.,  Cal.— H.  A.  Nichols.  936  E.  Slau- 
son  Ave.,  submitted  low  bid  at  $195,655 
to  Los  Angeles  Board  of  Education  for 
construction  of  the  new  cafeteria 
building  and  the  new  administration 
building  at  the  Huntington  Park  High 
School,  6020  Miles  Ave..  Huntington 
Park.  , 

BOND  ELECTION  POSTPONED 

FULLERTON.  Orange  Co.,  Cal.  — 
Fulierton  Board  of  Education  post- 
poned the  election,  scheduded  for 
March  29.  for  the  purpose  of  voting 
bonds  in  the  sum  of  $350,000  for  the 
reconstruction  of  four  school  build- 
ings and  the  erection  of  a  new  school 
building  at  various  sites  in  Fulierton. 
No  date  for  a  new  election  was  set. 


BIDS    WANTED 

HUNTINGTON  PARK,  Los  Angeles 
Co..  Cal.— Until  April  23,  11:30  A.  M,, 
bids  will  be  received  by  Los  Angeles 
Board  of  Education  Purchasing  Bu- 
reau. 1425  South  San  Pedro  Street, 
for  reconstruction,  strengthening  and 
rehabilitation  of  the  boys'  gymnasium 
and  swimming  pool  and  the  girls' 
gymnasium  at  the  Huntington  Park 
High  School,  6020  Miles  Ave,,  Hunt- 
ington Park.  Geo.  M.  Lindsey,  6305 
Yucca  St.,  architect.     Cost,  $90,190. 


Bids  Wanted— To  Close  April  17,  2:30 
P.    M, 

SCHOOL  Cost,  $205,000 

SAN    FRANCISCO.     Geary    and    Scott 

Streets. 
Restoration   of  portion   of   Girls'   High 

School. 
Owner— City  and  County  of  San  Fran- 
cisco. 
Architect — H.    A.    Minton,    525    Market 

Street. 
Associated  Architects — Henry  C.  Smith 
Humboldt    Bank    Bldg..    and    Mark 
T.  Jorgensen,  525  Markff  Street. 
Structural   Engineer — L.    H.    Nishkian. 
525    Market   St. 
Work   involves   completion   of  build- 
ing  excepting   cutting   and   removal  of 
existing      work,      concrete,      structural 
steel,    carpentry    and    mill    work,    etc., 
already    performed     by     C.     L.     Wold, 
whose  contract  with  the  City  has  been 
terminated. 
Bids  will  be  received  as  follows: 

(1)  For  work  complete  excepting  fur- 
nishing and  installing  balance  of 
architectural  terra  cotta  and  bal- 
ance of  the  brick  work. 

(2)  For  furnishing  and  installing  terra 
cotta  and  brick  work,  only. 

Plans  and  specifications  may  be  ob- 
tained   from    Chas.    Sawyer.    CJity    Ar-   • 
chitect.  City  Hall,   upon  deposit  of  $25  ' 
for  general  plans   and   $25   deposit  for 
terra  cotta  and  brick  plans. 

General  work  estimated  to  cost  $195-    ■ 
000  and  terra  cotta  and  brick  work  eS' 
timated  to  cost  $10,000.    Work  must  be  ! 
completed  by  August  15 


PLANNED. 

SPOKANE,  Wash.— Whitworth  Col-  ■ 
lege  has  been  authorized  by  Board  of  ! 
Directors  to  project  a  $440,000  develop 
ment  program  this  spring.  Dr.  Ward  1 
Sullivan   is   president   of  the   college. 

Following   buildings   are   included   in 
the  program: 

Women's  dormitory,  $75,000; 

Science    Building,    $50,000; 

Central  Heating  Plant,   $25,000; 

Home  Arts  Building,   $50,000; 

Campus   Development,    $7,500: 

Enlargement  of  Auditorium,    .-7  500. 


CONTRACTS    AWARDED. 

LONG  BEACH,  Calif.— Person  and 
Thiele  Corp..  507  S.  Lorena  St.,  Loa 
.\ngeles  was  awarded  the  general  con- 
tract by  Long  Beach  board  of  educa- 
tion at  $133,990.  for  the  construction 
of  the  administration  unit  at  the  Jas, 
Russell  Lowell  Junior  high  school  site. 
Other  contracts  awarded  were:  Thos. 
E.  Williams  Co.,  256  Alamitos  Street, 
Long  Beach,  plumbing  at  $4490;  Hick- 
man Bros.,  910  E.  Anaheim  St..  Long 
Beach,  heating  and  ventilating  $4050; 
Coast  Electric  Co..  2350  Cedar  Ave., 
Long  Beach,  electric  wiring  $8193.  Ed- 
ward L.  Mayberry,  3900  E.  3rd  Street, 
Long  Beach,  architect.  ' 


Contract  Awarded. 

ADDITION  Cost.   $ 

LOS   GATOS.    Santa  Clara  Co.,  Calif. 

Three-story  addition  to  Alma  College 
(20   dormitory  rooms,   classrooms) 

Owner — Jesuit    Order. 

Architect — Not  Given. 

Contractor — H.  C.  Miller,  1313  Frank- 
lin St..  Santa  Clara. 
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16— BANKS.  STORES  AND 
OFFICES 

Air    Condltionlno     BIdi    Wanted  —  To 
Close    April    16,    12    Noon. 

AI/rKKATIii.NS  Coiit,   $ 

1--|IKSN().     Kn>«n<>      Co..    Ciil.       Fulton 

iind  I''rpsni>  WtroctK, 
Altcnillona  to  Mnltol  BIdK.  (work  In- 
c-ludox  nir  mndltlniilnK  eyiitem  to 
nil  ofllci'.s;  I'c-polntlnK  corrldorH; 
I'levntor  alti>ration«.  now  elevator 
fronts;  stoiim  cleaning;  new  cor- 
ridor llghtinK  system;  cork  and 
tile  elevator  mats,  etc.) 
Owner— Capital    Co.,    625    Market    St., 

San    Krancleoo. 
rians  liy  Architectural  Dept.   of  Capi- 
tal Co.,  1)25  Market  St.,  San  Fran- 
cisco, 
HId.i    on   nIr   conditioning   are   being 
received  l)y   the  Capital  Co..   625  Mar- 
ket  St.,    San    Francisco. 

Hlds  on  exterior  and  Interior  paint- 
ing, cork  tile  elevator  mats,  lighting 
tlxtures,  etc.,  will  be  taken  at  a  later 
date. 


Property   Purchased. 

KKSTArUA.NT  Cost,    $ 

.\.\1'A.    Xapa    Co.,    Cal.      Soscol    Ave. 

Construct   new  restaurant. 

Owner — John  Tamborini,  Roma  Hotel. 

Napa. 
Architect — Not  Given. 

I'resent  building  on  site  to  be  razed 
Further  details  will  be  announced  at 
a    later   date. 


Being  Done  By  Day's  Work. 

ALTEK.VTIO.XS  Cost.    fSOOO 

FKESNO,   Fresno  Co..   Cal.     NW  Ful- 
ton and  Jlono  Streets. 

Alterations      to    building      (re-roofing, 
painting,  etc.) 

Owner — Goodman    Bros.,    1030    Golden 
Gate  -•^ve.,   San  Francisco. 

Architect — Not  Given. 
Work   is   being  done  by   day's   labor 

by  owner's  own  forces. 


Contract  Awarded. 

RESTAURA.XT  Cost,    $4,000 

S.\N  JOSK.   Santa  Clara  Co.,  Cal.     938 

The  Alameda. 
One-story   frame  restaurant. 
Owner — M.   H.   Joyce,   Los  Angeles. 
Architect— Not  Given. 
Contractor — George   1.    Thorp,    1080    S. 

7th  St..  San  Jose. 


Contract   Awarded. 

ALTF.R  STORICS  Cost.   $5000 

STOCKTON.    San    Joi.quin    Co..    Calif. 

Main  and  Stanislaus  Streets. 
Alterations    to    two   stores    (new    stor.; 

fronts,   glass,    plastering,    pt^inting. 

decorating,  etc.) 
Owner— Stockton  Savings  &  Lo;.n  Co. 
Architect — Not  Given. 
Contractor— O.   H.  Chain,   41   S.   Sutter 

Street,  Stockton. 

Low    Bidders. 

ALTERATIONS  Co-St,    $15,000 

SAN-  FRANCISCO.    1055  Market  St. 

Alterr.fions  to  store  for  market  (new 
front,  terrazzo  floors,  refrigera- 
tion, etc.) 

Owner — Withheld. 

Architect — Frederick  Relmers.  233  Post 
Street. 

General  Work — Fred.  DuPuy.  110  Sut- 
ter Street. 

Refrigeration — C.  C.  Moore.  450  Mis- 
sion Street. 

Electrical  Work — Sterling  Electric  Co., 
:i.s  Clara  Street. 


Contract   Awarded. 

ALTERATIONS  Cost.    $8500 

SAN  FRANCISCO.     225   Bush   Street. 
Alterations  to  offices. 
Owner— Standard  Oil  Co..  225  Bush  St. 
Architect— George   Kelham.   315  Mont- 
gomery Street. 


Conlrnrtor— LIndttrcn    and    Swinerlou. 
225  HuKh  Street. 


Contract  Awarded. 

STiiltl.;  Co<it,   $8450 

SA.V  HAFAEL,  Mnrin  Co.,  Cal.  Fourth 

.S-lreet. 
Oiie-xtory     reinforced     concrete    store 

liulldlnR. 
Owner — Geo.    V.    KaencI,    San    Rafael. 
Arehltoct— Not     Given. 
Contractor- Ed.   Beebe,   30   Center   St. 

San   Rafael. 


Sub-Contracts    Awarded. 
BAR   AND  Con<TAIL  ROOM 

Coat,    $20,000 
SAN   FRANCISCO.  Sutter  and   Powell 

Streets. 
Bar   and   cocktail    room    In   Arcade   of 

hiitil    (painting,     decorating,      bar 

work,    etc.) 
Owner — Sir    Francis    Drake    Hotel. 
Architect— D.  D.  Stone.  110  Sutter  St., 

San  Francisco. 
Contractor  —   Llndgrcn   &   Swlnerton, 

225  Bush  S't..  San  Francisco. 
Electric— Chas.    Langlais.   472  Tehama 

St.,    San    Franclsoc. 
Mill    Work— Anderson     Bros.     Planing 

Mill.    Quint    and    Custer    Sts. 
As     previously     reported,     bar    work 
contract  awarded   to  Weber  Showcase 
Co..   910   Howard   St.,    San   Francisco. 


Contract    Awarded. 

STORE  Cost,     $3,000 

FRESNO.  Fresno  County  Cal.  1795 
Broadway. 

One-story   frame  store  building. 

Owner— Peerless  Be;.n  Sales  &  Ser- 
vice Co.,    1864   H   St.,   Fresno. 

Architect — Not  Given. 

Contractor — Fisher  &  McNulty,  Mat- 
tel Bldg.,  Fresno.  > 


Contract  Awarded. 

ALTERATIONS  Cost.    $4000 

SAN    FR.\NCISCO.     N    Jackson    69   \\ 

Davis  Street. 
.\lteratians   tn   store   building. 
Owner— S.   XIagginl.   125  Jackson  St. 
Archifect — Not  Given. 
Contractor — R.   Folli.tti.   200  Cervantes 

Boulevard.  • 


Contract  Awarded. 

STORE  Cost.  $5,000 

SAN  FRANCISCO.  SE  Mission  and 
Acton  Streets. 

One-story   frame   store   building. 

Owner — Martin  Stelling,  Jr.,  155  Mont- 
gomery Street. 

Plans  by  Engineering  Dept.  of  Lessee. 

Lessee — Safeway  Store  Comps^ny. 

Contractor — J.  S.  Malloch,  666  Mission 
Street. 


Plans   Completed. 

OFFICE  Cost,    $3000 

OAKL.\ND.    Alameda  Co..   Cal.     Ninth 

and  B  Streets. 
One-story  wood  frame  ofBce  building. 
Owner- Richfield   Oil  Co.,    248   Batterj- 

St.,    San   p'rancisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Bids  will  be  asked  in  two  weeks. 


To   Be   Done  By  Day's  Work. 

ALTERATIONS  Cost,   $4,037 

OAKL.\ND.    .'Alameda   Co..   Calif.     6901 

Foothill    Boulevard. 
.^Iterations    and    steel    air    lift    ($2,807 

and  $1,230.   respectively). 
Owner  —  Chevrolet    Motor    Co.,    6901 

Foothill    Blvd.,    Oakland. 
Architect — Not  Given.  i 


Contr-.ct  Awarded. 

STORE    AND    APT.  Cost.    $4000 

SAN  FRANCISCO.  S  Irving  St.  57  W 
Twenty-fifth    Ave. 

One-story  frame  store  and  apart- 
ment building. 

Owner — Richmond  Realty  Co..  Hearst 
Bldg..   San  Francisco. 

.\rchitect— Not  Given. 


Contractor— B.     A.     Jaiuisen.     Hearat 
BldK..    Han    Francisco. 

Bids  In— Held  Undsr  Advlsamsnt. 

OFFK'E.    ETC.  Cost,   t 

i;.MERYVILI,E.    Alamedii   Co.    (•allf. 
one    -    Htory   bi.ller    room    bulldinc  and 

field  ofnce. 
Owner — Shell    Development    Co..    Shell 

HIdg..  Kan  Francisco. 
I'lans  by  KnglncerlnK  Dept.  of  Owner. 
Announcement   will   be   made   within 
I.  few  days. 


Contract  Awarded. 

ALTEftATIO.NS  Cost.   $ 

ARCATA.  Humboldt  Co.,  Cal.    »th  and 

H    Streets. 
Alteri-llons    to   bldg.    (new   plate  (lass 

front,  stucco  work,  etc.) 
Owner— Dr.   Vernon  L.  Hunt.  Areata. 
Architect— Not  Given. 
Contractor— Geo.    H.    Hugnln,    Areata 


Sub-Contracts  Awarded. 

ALTERATIONS  Cost.  $ 

SA.N'  FRANCI.SCO,  Market.  Post  and 
Montgomery  Streets. 

Alterations  for  offices. 

Owner— Crocker   Estate   Company. 

.Vrchltect — F.  Eugene  Barton,  Crocker 
Building. 

Lessee — Schwabacher  Company. 

Contractor— Jacks  and  Irvine.  74  New- 
Montgomery   .Street. 

Roofing— .\lta  Roofing  Co..  976  Indlank. 

Glass— W.  P.  Fuller  &  Co..  301  Mis- 
sion .Street.  • 


Plans   Being   Prepared. 

ADDITION  Cost.    $2500 

BERKELEY,  Alameda  Co..  Cal. 
Shattuck  and  Addison  Aves. 

One-story  concrete  addition  to  build- 
ing (70x12  ft.);  (building  known 
as    Francis    Shattuck    Building). 

Owner — Maxwell  Hardware  Co.,  1320 
Washington    St..    Oakland. 

Engineer — J.  H.  Piatt.  2(124  University 
Ave.,    Berkeley. 
Construction  will  be  handled  by  the 

owner. 


18— WHARVES    &    DOCKS 

PLANNED. 

LOS  .\NGELES.  Cal.— Los  Angeles 
harbor  commission  appropriated  $4.- 
000  for  subaqueous  investlgi-tlons  and 
for  the  preparation  of  detailed  plans 
and  specifications  for  a  new  terminal 
structure  to  replace  existing  facilities 
at  Berths  154-55.  Los  .\ngeles  Harbor, 
used  by  the  Pacific  Steamship  Lines 
and  the  Dollar  Steamship  Lines.  The 
work  will  include  the  construction  of 
a  new  wharf,  a  new  shed  and  re-ar- 
ranging of  railroad  tracks.  The  shed 
will  be  a  steel  frame  structure.  120  ft. 
wide  and  440  ft.  long,  with  corrugated 
iron  sides  and  a  tar  and  gravel  roof. 
The  improvements  will  cost  approxi- 
mately $250,000.  Work  \a  scheduled 
to  start  early  in  May. 


Bids  Wanted— To  Closa  April   15,  4:30 

P.   M. 
EXTEND   DOCK  Cost.    $159,000 

OAKLAND.  Alameda  Co..  Cal.     Outer 

Harbor. 
300-foot   extension   to   dock    (creosoted 
apron,   concrete  bulkhead  wall 
along  front  and  rear,  two  shipside 
railroad    t  r  a  c  ks.    two    depressed 
tracks  along  rear  of  retaining  wall 
asphalt   surfacing,   etc.) 
Owner — City   of   Oakland    (Port    Com- 
mission). 
Plans  and  specifications  may  be  ob- 
tained  from  above  office   upon  deposit 
of  $25.00. 


Contract  Awarded. 

.APRON  Cont.  Price.  $18,741 

SAN  FRANCISCO.     Pier  No.    43. 
New   car   ferry   apron    at   Pier   No.   43 

(steel   construction   to   replace   the 

present  apron). 


18 


PACIFIC    CONSTRUCTOR 


Owner  —  State  of  California   (Harbor 
Commissioners). 

Engineer — Frank    G.    White,    Ferry 
Building. 

Contractor  —  Louis    C.    Dunn.    Monad- 
nock   Building. 
Complete   bids   published    JIarcli    2i;. 

isIZmisc.  construction 

PLANS    BEING    PREPARED 

I'HUEXIX.  Ariz.— S-tate  oi'  Arizona 
is  luiving  plans  prepared  for  a  new- 
grandstand  to  lie  erected  on  the  state 
fair  grounds  in  Phoenix,  to  replace 
llie  structure  recentl.v  destroyed  by 
fire.  It  will  be  a  concrete  and  steel 
structure,  552x72  feet  in  area  and  35 
feet  high.  Cost  estimated  at  ?100.- 
000.  Work  is  expected  to  ki'  under 
way  early   in  May.  < 


BIDS  OPENED 

EARP,  Cal.— J.  Herman  Co.,  1349 
E.  Vernon  Ave.,  Los  Angeles,  sub- 
mitted low  bid  to  Metropolitan  Water 
District,  March  26,  at  $10,500,  for  fur- 
nishing and  erecting  complete  one  air 
cooling  system  at  each  of  Division 
Headquarters  Nos.  1,  2  and  3  of  the 
Colorado  River  aqueduct.  Division 
Headquarters  No.  1  is  located  approx- 
imately 15  miles  northeast  of  Earp; 
No.  2  approximately  17  miles  north- 
west of  Rice:  No.  3  approximately 
10  miles  north  of  Desert  Center.  The 
bids  follow: 

J.  Herman  Co.,  (1)  Division  Head- 
quarters No.  1.  $3700:  (2)  Division 
Headquarters  No.  2,  $4610;  (3)  Di- 
vision Headquarters  No.  3,  $8190; 
total.    $16,500. 

Lohman  Brothers,  (1)  $3700;  (2) 
$5200:    (3)    $9SO0:    total.    $18,700. 

Jones  Heating  Co.,  (1)  $3796;  (2) 
$5275:     (3)    $9878;    total,    $18,949. 

Rees  Blow  Pipe  &  Manufacturing 
Co.,  (1)  $3853;  (2)  $5189;  (3)  $10,002; 
total,    $19,104. 

Carrier  Engr.  Corp.,  (1)  $4414,  (2) 
$5656,    (3)    $11,110;   total,   $21,180. 


Preparing   Working    Drawings. 

NATATuRll'.M  Cost,   .?75,0a0 

H.WW.ARD.  Alameda  Co.,  Ci.l.  Hay- 
ward   Memorial   Park. 

Reinforced    concrete   natatorium. 

Owner — City  of  Hayward. 

Architect— James  Nr.rbett,  474  31st  St. 
Richmond,  and  Geo.  P.  Sinlond^. 
192  Main  St.,  Hayward. 


April   1,    1935 
PI^ANS    COMPLETED. 

WESTERN  S-TATES.— Ninth  Corps 
Area  Headquarters,  Presidio  of  San 
Francisco,  has  announced  that  plans 
and  specifications  for  the  construc- 
tion of  sectional  portable  buildings  for 
Civilian  Conservation  Camps  will  be 
procurable  from  "CCC  District  Com- 
manders" about  April  5.  District  of- 
fices and  the  number  of  camps  to  be 
constructed    for   each   district  are: 

Medford,  Ore.,  1  camp;  Vancouver 
Barracks.  Wash.,  3  camps;  Ft.  Lewis. 
Wash.,  2  camps;  Fort  Geo.  Wright. 
Wash..  4  camps;  Fort  Missoul;.,  Mon- 
tana. 4  camps;  Lewiston.  Idaho,  two 
camps;  Boise,  Idaho.  3  camps;  Fort 
Douglas,  Utah.  1  camp.  ) 

Contract  Awarded. 

PLANT  Cost,    $ 

RANDS-BCRO.  Kern  Co..  Cal.  Yellow 
Aster  Mine. 

1000-ton  capacity  syaniding  plant  at 
mine  (wood  frame  buildings,  red- 
wood tanks,   piping,   pumps,   etc.) 

Owner — Anglo  American  Mining  Corp., 
Mills    Bldg.,    San    Francisco. 

Engineers  —  Hamilton  Beauchamp  & 
Woodworth.  Inc.,  564  Market  St.. 
San    Francisco. 

Contractor — J.   E.    Knapp   Co.,    Balboa 
Bldg.  and  Western  Machinery  Co., 
760  Folsom   St..   San  Francisco. 
Construction   will   start   April   1. 


PROPERTY     PURCHASED 

HUNTINGTON  BEACH.  Orange 
Co.,  Cal. — Radio  Corporation  of  Amer- 
ica has  purchased  S3  acres  of  land 
near  Huntington  Beach  as  the  site  for 
a  communication  station.  Harold 
Porter,  San  Francisco,  is  divisional 
representative    of    the    corporation. 

BIDS   OPENED 

SAN  FRANCISCO  —  San  Francisco 
Oven  Co.,  1652  21st  Ave..  San  Fran- 
cisco, at  $4740  sutimitted  low  bid  to 
Department  of  Public  Works  for  con- 
struction of  bake  ovens  at  the  San 
Francisco  Hospital^  23rd  St.  and  Po- 
trero   Ave.     Complete   bids   follow: 

San    Francisco    Oven    Co $4740 

Barrett     &     Hilp 5496 

J.   P.  Glaser  Co 6000 

"Dee    Engineering    Co 7000 

•Bid  declared  irregular,  no  affidavit 
submitted. 
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BIDS    OPENED 


BIDS  OPENED 

SACRAMENTO,  Cal.— The  Capital 
Lumber  Co.,  37th  and  R  Sts.,  Sacra- 
mento offered  $250  to  S'acramento  Bd. 
of  Education  for  the  buildings  at  the 
Highland  Park  School,  Third  Ave. 
and  24th  St.,  Sacramento.  Only  other 
bid  was  submitted  by  F.  M.  Butter- 
way,   at   $100. 

Bids  held   under  advisement. 


Plans  Completed. 

ALTERATIONS  Cost,    $25,000 

S'AN       1-RANClSCO.       Balboa       Park; 

Ocean   and    San   Jose   Aves. 
.-Vlterations  to   park   buildings, 
tiwner — Recreation     Commission,     370 

City   Hall,    San   Francisco. 
.Architect  —  W.    G.    Merchant.      Russ 

Bldg.,    San    Francisco. 


Contract  Awarded. 

FOUNDRY  Cost,    $23,000 

OAKLAND.  Alameda  Co.,  Calif.    B  St. 

Parr  Terminal. 
One-story  steel  foundry. 
Owner — American  Manganese  Steel  ('i>. 

Premises. 
Plans  by  Engineering  Dept.  of  Owner. 
Con trctor— Kelly  &  Tulloch,  335  8th  St. 

Oakl£,nd. 


BIDS  OPENED. 

PORTLAND.  Oregon.— Ericksen  and 
Klepp.  Rainier.  Ore.,  at  $16,500  sub- 
mitted low  bid  to  the  U.  S.  Engineer 
Office.  306  Customhouse,  Portland. 
March  29.  under  Bid  No.  G9S-35-511, 
for  constructing  one  26xS2-ft.  wooden 
qui.rterboat  and  delivering  afloat  at 
the  U.  S.  Government  Moorings  No. 
SOlO  N.W.    St.    Helens  Road,    Portland. 

Complete  bids  follow: 

Ericksen  &  Klepp.   Rainier $16,500 

Helser  Machine   &   Marine  W'ks 

Portland     - 18,340 

.\.storia   Marine  Const.    ■;o.,   As- 
toria   10.240 

Lake  Union  Dry  Dock  f.nd  Ma- 
chine   Works.    Seattle 24.500 

Engineer's    estimate    18.550 

Bids   held   under  advisement. 

PLANNED 

LOS-  ANGELES,  Cal.  —  Los  An- 
piles  City  Council  has  under  consider- 
ation a  proposal  made  by  Thomas 
Coombs,  director-manager  of  the  city 
planning  commission,  that  a  munici- 
pal automobile  park  be  constructed  in 
the  area  between  Main,  Los  Angeles, 
First  and  Temple  Sts.  Plans  call 
for  a  structure  with  three  floors, 
Miristly  underground,  to  accommodate 
3742   cars.      Cost  $532,000. 

SANTA  BARBARA,  Cal —City  Elec- 
tric Co.,  S;.nta  Barbara,  at  $1,700  sub- 
mitted low  bid  to  Santa  Barbara  board 
of  education  for  furnishing  and  install- 
ing public  address  i.nd  program  ser- 
vice equipment  at  the  Santa  Barbara 
High  School.  Eleven  bids  were  sub- 
mitted and  will  be  held  under  advise- 
ment for  about  two  weeks.  • 


LOS  ANGELES,  Cal.— The  following 
bids  were  received  by  D.  P.  Nicklin, 
Purchasing  Agent  of  the  Los  Angeles 
Water  and  Power  Bureau,  room  740, 
207  S.  Broadway,  March  28,  for  fur- 
nishing 168,000  ft.  board  measure,  2- 
in  X  6-in.,  No.  1  common  rough  Doug- 
las fir  lumber  in  random  lengths  of 
not  less  than  10  ft.,  under  Specifica- 
tion  No.    1642,    as    follows: 

(a)  fo.b.     bidder's    shipping    point    or 

mill; 

(b)  f.o.b.  cars  or  department's  trucks 

Los  Angeles  Harbor  District; 

(c)  f.o.b.    cars   Lone    Pine.    Calif. 
Delivery  is  required  to  begin  within 

30   days   and    be   completed   within   40 
days  after  date  of  award  of  contract. 

'The  bidders  were: 
(  1)   Owens-Parks    Lumber    Co. — Dist- 

count,    2%    20   days. 
(  2)  Rossman    Mill    &    Lumber    Co., — 

Discount,   2%   20  days. 
(  3)   Kerckhoff-Cuzner  Mill  &  Lumber 

Cc— Discount   25c   per   M   ft.    10 

days. 
(  4)  Hammond  Lumber  Co. — $4830,  all 

rail.     Terms  net. 
(  5)  Consolidated  Lumber  Co. — Terms 

net. 
(  6)  Puget     Sound    Associated     Mills, 

Inc. — Discount,    1%    30    days. 
(   7)    McCormick   Supply  Co. — Discount 

1%   20   days. 
(  8)  Dougherty  Lumber  Co.,    %  J.   E. 

Perry 2%    30  days. 

(  9)  Hayward    Lumber    &    Investment 

Co.— Discount,    2%    30  days. 

(10)  Patten-Blinn     Lumber    Co. — Dis- 

count,   2%    10  days. 

(11)  Lonsberry    &   Harris   Lumber  Co. 

—2%    30   days 

(12)  Globe    Lumber    Co.— 2%,    20    days 

mill  value. 

(13)  E.    K.    Wood   Lumber  Co.    (a)    2% 

10  days,    (b)  and  (c)  2%  10  days 
on  mill  value. 

(14)  California    Forest    Products   Co. — 

Discount   2%   30  days. 

(15)  Patten-Blinn     Lumber     Co.— Alt. 

bid.     Common     grade;     discount, 
2%  10  days  on  $1596. 

(16)  Patten-Blinn     Lumber     Co.,— Alt. 

bid;  discount,  2%  10  days  on 
$1596;  No.  1  common  in  5  and 
10  ft.  lengths. 
Patten-Blinji  Lumber  Co. — Alt. 
bid;  discount,  2%  10  days  on 
$1670;   No.   1   common  and  No.   2 

common  as  specified. 


(17; 


The 

bids  were: 

(a) 
....  $ 

(b) 
$3024.00 
3234.00 
3108.00 
2940.00 
2852.64 
2847.60 
2755.00 
2931.60 
3099.60 
2940.00 
3015.60 
2982.00 
2940.00 
3360.00 
2856.00 
2856.00 
2800.80 

(c) 
$ 

(  2)  .. 

(  3).... 
(  4)..  . 
(  5).... 
(  6).... 

(  7) 

1680.00 

1920.24 

1992.00 

1713.00 

1755.60 

2142.00 

2184.00 

3906.00 
3818.64 
3822.00 

(  8)  . 

(  9).... 
(10).... 

5434.80 
3906.00 

(12).- 

2016.00 

3948.99 

1680.00 

3906.00 

(14) 

(15).... 
(16).... 

....   2352.00 

4368.00 
3822.00 

3822.00 

3766.80 

CONTRACT  AWARDED. 

SAN  FR.\NClSCO.— P  i  t  t  s  b  u  r  g  h 
Equitable  Meter  Co.,  2431  Peralta  St., 
Oakland,  at  $15,799.50  awarded  con- 
tract by  T.  A.  Brooks,  Purchaser  of 
Supplies,  City  Hall,  for  2,150  water 
meters  for  the  Water  Department  un- 
der Bid  No.    855.  "■ 
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ACHIMERT  ^  MATERIAL 


Bid    c.llls    for    construction    machinery    and    material! 
Federal,   state,    Municipal   and   other  public   aoenclee. 


ellaneoui   equipment    and    •uppllei   purchased    by 


RECLAMATION  BUREAU 

Itnri.HKK  CITY.  N.'viiila  ~  Until 
April  IS.  2  1'.  .M..  lilda  will  bo  rorolvcd 
li.v  I  111'  Iturciui  of  Ucclumntlon.  Den- 
ver, Colorado,  under  .SpiT.  No.  C73-D. 
fur  rurnlsiliInK  and  dollverInK  f.o.b. 
cars  at  tho  .xhlpplni;  point  or  f.o.b. 
cnr.M  at  Houldcr  City,  Nevada,  at  the 
option  of  the  bidder,  one  180-ton 
tr.ui«f<'r  ear  for  the  Roulder  Power 
I'lanl.  Hoiilder-Caii.von  IToJect.  The 
e:ir  will  he  .i.-i.seinhled  at  the  power 
lll;iiit    by   the   (iovernment. 

S|>eellleall(iii.<  obtainable  from  tho 
iilioye  olllce  without  cbarRe  to  pro.s- 
pietlve  bona  (Ide  bidders;  to  others, 
60c  not  returnable. 


BOULDER  CITY,  Nevada  —  Until 
April  27.  2  P.  M..  bid.s  will  be  re- 
cel.ved  by  the  Bureau  of  Reclamation, 
Denver.  Colo.,  under  Spec.  No.  674-D, 
for  furnl.shlnK  and  delivering  f.o.b. 
enr3  at  the  shipping  point  or  f.o.b. 
cars  .It.  lioulder  City,  Nevada,  at  the 
option  of  the  bidder.  104  lumlnalres 
for  the  Illumination  of  the  main  road- 
way over  the  Koulder  Dam;  and  34 
lunilnalre-s  for  the  roadways  connect- 
ing the  Roulder  Dam  and  intake  tow- 
er.s.  Boulder  Canyon  Project.  The 
luniinaires  will  be  Installed  by  the 
ti(nernment. 

Speeilieation.s  obtainable  from  the 
;il)nve  office  without  charge  to  pros- 
pective bona  nde  bidders;  to  others, 
SiU'    not    returnable. 


SAN  FRANCISCO  CITY 

S.AN  FKANCKSCO— Until  April  12. 
3  1'.  M..  as  previously  reported,  bids 
will  be  received  by  T.  A.  Brooks. 
Purchaser  of  Supplies.  Room  251.  City 
Hall,  under  Rid  No.  1357,  for  furnish- 
ing steel  rail,  Joints,  plates,  holts, 
spikes  and  rods  for  the  Municipal 
Railway,   including: 

(1)  511   gross   tons   110-lb.    rail; 

(2)  150     pairs      3G-in.     12-hole      joint 

plates  for  110-lb.  rail; 

(3)  185  gross  tons  105-11).   rail: 

(4)  20   pair  comppromise   point    plates. 

cojinecting    110-lbz.    and    l05-lb. 
rail; 

(5)  4  kegs  (200  lbs.  each)   1-in.  x  5-in. 

track  bolts; 
(«)   35   kegs    (200   lbs.    each)    S/16-in.    x 

SMj-in.    track    spikes; 
(7)   000   tie   rods. 

Specifications  obtainable  from  the 
above  office. 


SAN  FRANCISCO— Until  April  10. 
3  P.  M..  bids  will  be  received  by  T. 
A.  Brooks,  Purchaser  of  Supples.  Rm. 
251.  City  Hall,  under  Bid  No.  1356. 
tor  furnishing  50,000  lin.  ft.  % -inch 
standard  wrought  steel  galvanized 
water   pipe.  - 

Specitications  obtainable  from  abovt- 
olTice.  • 


CANAL  ZONE 


PANAMA  CANAI.,  ZONE  —  Until 
April  11.  10:30  A.  M..  bids  will  be  re- 
ceived by  A.  I>.  Flint,  General  Pur- 
chasing Officer,  Washington.  D.  C. 
under  Schedule  No.  3046  for  furnish- 
ing miscellaneous  supplies  and  ma- 
terials,  including: 

Marble  chips,  brass  dividing  strips, 
clay  sewer  pipe,  sewer-pipe  Y's.  cop- 
per bars,  copper  wire,  snatch  blocks, 
steam   indicators,   gauge  glasses,   fiber 


brooMm,  fiber  woHte  baaketti,  hard- 
wood tie  phiK*.  current  tranaformer, 
eleetrli-  Ntreet-llghtlnK  flxturea,  ma- 
rine pull  boxcM.  knife  swltehcH,  anap 
switches,  telephone  cable,  (lux  twmu, 
braided  cotton  line,  sulphate  of  Iron 
and    vertical   eleclrle  dock   capstan. 

Kpeelllcatlons  obtainable  from  the 
above  olllce  and  from  the  Araiatant 
I  urehaslng  Agent.  The  Panama  Canal. 
Fort    Mason.    .San    Francisco. 


MET.  WATER  DISTRICT 


LOS  ANCELES,  Cal.— Until  April  10 
10  A.  M.,  bld.s  win  be  received  by  S. 
A.  .loseph.  Purcha.sing  Agent.  Metro- 
politan Water  District.  306  yv.  Thinl 
St.,  Los  Angeles,  for  the  purchase  of 
one  model  A2.'\  gunlter  with  511-foot 
length  of  11^ -in.  material  hose  and  one 
model  A2A  gunlter  hopper  only  with 
parts  missing.  Bid  No.  S.  M.  20.  The 
ec|uipment  may  be  Inspected  at  the 
District's  warehouse.  Indio.  Forms 
for  submitting  bids  mf.y  be  obtained 
from  the  above  office. 


LOS  ANOELES.  C'.l.— Until  April  15 
in  .\.  M..  bids  will  be  received  by  S. 
A.  .Joseph.  Purcha.sing  Agent.  Metro- 
politan Water  District.  306  W.  Thinl 
St..  IjOs  Angeles,  for  the  pureh.ise  of 
(wo  P.iwling  &  Harnischfeger  type  M- 
2  underground  shovels,  each  powered 
witli  two  40,  one  15  and  one  2'/i-hp. 
Westinghouse  motors.  Bid  No.  SM-IS. 
The  equipment  my  be  inspected  at  the 
following  camps:  One  shovel  at  Fargo 
Camp.  14  miles  northeast  of  Indlo. 
r.nd  one  at  Wide  Camp.  15  miles  east 
of  Carnet.  Forms  for  submitting  bids 
may  be  obtained  at  the  above  office. 

LOS  ANGELES.  Cf.I.— Until  April  15 
10  A.  ar.,  bids  will  be  received  by  S. 
A.  Joseph.  Purchasing  Agent.  Metro- 
politan Water  District.  306  W.  Third 
.St..  Los  Angeles,  for  the  purchase  of 
excess  stock  of  parts  for  IRN75  drift- 
er drills  under  Bid  No.  SM  19.  The 
material  may  be  inspected  at  the  Dis- 
trict's warehouse.  Indio.  Itemized  lists 
of  the  parts  offered  !ind  forms  for  sub- 
mitting bids  may  be  obtained  from 
the  above  office 


NAVY    DEPARTMENT 

WASHINGTON.  D.  C— Bids  W'll  be 
received  by  the  Bureau  of  .Supplies  .<t 
.■\ccounts.  Navy  Department,  Wash- 
ington. D.  C  for  furnishing  miscel- 
laneous supplies  and  equipment,  as 
follows: 
ANGLES,  steel;  Ef.sf  and  West  Yards. 

Sch.  4611;  April  12. 
NAILS,    steel    wire;    East    and    West 

Yards.    Sch.  4606;  .April  12. 
r...-\THE.    motor-driven    screw    cutting 
lathe     and     spares;     Mare     Island. 
Sch.   4625;   April   12. 
CLOTHS,     cotton     wiping:     E:.st     and 

West  yf.rds.  Sch.  4624;  April  12. 
MAGNESIA,  block  and  sheet;  mill- 
board, paper  asbestos,  pipe  cover- 
ing and  plaster,  magnesia;  East 
and  West  yi.rds.  Sch.  4613;  April 
12. 
BARS,    steel;    East    and    West    yards. 

Sch.  4610;  April  12. 
CABLE,   electric;   East  &  West  yards. 

Sch.   45S7;  April  12. 
Ci.\S.   carbon    dioxide,    C02;    East    and 

West  yards.    Sch.   4619;  April  12. 
ETHYL-CHLORIDE;    Ei.st    and    West 

yards.     Sch.   4617;  April  12. 
G.-VS.  acetylene;   East  and  West  yards. 
Sch.  4616;   April  12. 


flAH,  oomprcaiied  oxyKeti;  Eaat  niid 
Weal   yarda.    .Sch.   4615;   April  12. 

GAS.  eomproaaed  h  y  d  r  o  u  <•  n  ;  Kiiat 
ynrdH.    Heho.   4618;   April  12. 

WHISTLES,  Klei.m;  apnrc  pnrla.  nnd 
Hpcclal  toola  and  wrcnchcn;  Kual 
and  WcMt  yarda.  8eh.  4CH;  April 
16. 

VALVES,  globe,  angle,  .ind  atop  cheek 
Eaat  and  Weat  yurl-',.  Sch.  4*34: 
April   16. 

PACKING.  100  IbH.  i.abeato/<  wick.  San 
Diego;  CO  Itw.  rope  aabeatoa  pack- 
ing. San  Diego;  1. 000  Iba.  rope  a«- 
bestos  piu'klng.  .Mare  Island;  I.SGH 
IliH.  rope  asbestos  packing.  Puget 
.Sound.    Sch,  4629;  April  16. 

BRICKS,  insulating.  70.000  Mure  la- 
land;  10,000  Pugel  Sound.  Sch. 
4630.    April   16. 

CARBON,  plate;  East  and  West  yards. 
Sch.   4635;  April  16. 

WIRE  ribbon,  copper,  resistance;  Eaat 
and  West  yards.  Sch.  4636:  April 
10. 

CLOTH,  sleeving  f.nd  tape.  Insulating; 
East  and  West  yards.  Sch.  4637; 
April  16. 

MICA,  plate  and  tubing,  presaed  and 
sheet;  East  and  West  yards.  Sch. 
4640;   April  16. 

TAPE,  friction  and  insuli.tlng;  East  & 
West  yards.    Sch.  4648-  April  16. 

C.R.APHITE.  lubricating;  East  &  West 
yards.     Sch.   4649;   April  16. 
Information    obtainable    from    above 

office    and    from    the    12th    N;.val    Dis- 
trict,  ino   Harrison  St..   San   Francisco. 


CALIFORNIA  STATE 


S.\N  JO.-VQUIN  and  Stanislaus  Cos.. 
Cal.— Until  .April  8.  3  P.  M.,  bids  will 
be  received  by  the  Department  of 
Public  Works,  Division  of  Highways. 
R.  E.  Pierce.  District  Engineer,  47 
North  Grant  St..  Storkton.  for  the 
rent;.l  for  approximatei.>-  two  months 
of  one  or  more  40-hp.  track  -  laying 
tractors.  Diesel  preferred,  equipped 
with  street  plates,  for  use  in  connec- 
tion with  grading  &  scarifying  equip- 
ment in  San  Joaquin  and  Stanisls-us 
Counties. 

Specifications    nnd     proposal     forms 


CANAL  ZONE 


PANAilA  CANAL.— Until  April  12. 
10:30  A.  .M..  bids  will  be  received  by 
A.  L.  Flint.  General  Purchasing  Of- 
ficer. The  Panama  Canal.  Washington 
D.  C.  under  Schedule  No.  3045.  for 
furnishing  miscellaneous  supplies  and 
equipment,  includ.  motor  truck,  steel, 
cast-iron  pipe,  steel  pipe,  lej.d  pipe, 
pump,  pneumatic  hoists,  insulated  ca- 
ble, electric  motors,  oil  testing  sets, 
oil  circuit  breakers,  glass  reflectors, 
porcelain  bushings,  flashlights.  Insu- 
lating ti.pe.  assorted  files,  twist  drills. 
ndjutable  dies,  hand  taps,  chain  bolts, 
brass  screws,  spring  hinges,  vises.  "C" 
clamps,  tinner's  snips,  cold  chisels, 
scythe  blades.  wMer-coolers.  post  of- 
fice seals  (lead-and-cord)  automobile 
tires,  inner  tubes,  rubber  matting,  as- 
phalt emulsion,  prepared  roofing  and 
Southern  yellow  pine  j.nd  Douglas  fir 
lumber  .and  timbers. 

Specifications  obtainable  from  above 

PRISON  bureau" 

ALCATRAZ  ISLAND.  Calif.— Until 
.\pril  9.  bids  will  be  received  by  War- 
den. U.  S.  Penitentiary.  Alcf.traz  Is- 
land, for  furnishing  one  di.shwa.sh  "p 
machine  with  dish  baskets  and  IWo 
dLsh   tables:  Schedule  309. 
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21—  BRIDGES 

BIOS  OPENED. 

SAX  FRANCISCO.  —  Following  bids 
received  by  Jas.  T.  Forster,  Assistant 
General  Purchasing  Agent.  Forest  Ser- 
vice. 85  Second  .St.  under  Cnntract 
No.  551,  for  furnishing  and  fabricat- 
ing all  the  structural  steel,  bolts  for 
field  connections  and  superstructure 
for  one  75-foot  standard  truss  for  Elk 
Creek  Bridge. 

Delivery  fob  bidder's  shipping  point 
and/or  Hornbrook  and/or  bridge  site, 
approximately  60  miles  west  of  Horn- 
brook. 

Judson-Pacific  Co..  fob  San  Francis- 
co- $1,348;  net.  Delivery  within  21 
days. 

Pacific  Coast  Steel  Corp.,  fob  Ala- 
meda, $1,390;  net.  Delivery  in  fifty 
days. 

Golden  Gate'  Iron  Works,  fob  S^n 
Francisco,   $1,300;    'A%   10  days. 

Schrader  Iron  Works,  fob  San  Fran- 
cisco,  $1,394;  net. 

Herrick  Iron  Works,  fob  Oakland, 
$1,248;  net. 

Eureka  Boiler  Works,  fob  Eureka; 
$1,515;   net. 

Berkeley  Steel  Const.  Co.,  fob  Ber- 
keley, $1,533;  fob  Hornbrook,  $1,582; 
fob  bridge  site,  $1,830;  net. 

Moore  Dry  Dock  Co.,  fob  Of.kland, 
$1,334;   net. 

Western  Iron  Works,  fob  San  Fran- 
cisco,   $1,426;   net. 

Minneapolis  Moline  Power  &  Imple- 
ment Co.,  fob  Minneapolis.  $1,326;  net. 

Palm  Iron  Works,  fob  Sacramento, 
$1,256;   net. 

Bids  held  under  advisement. 

CONTRACT   AWARDED 

MARICOPA  COUNTY,  Ariz.  —  Wm. 
Peper.  P.  O.  Box  1564.  Phoenix,  wafi 
awarded  contract  by  the  Arizona  State 
Highway  Commission,  Phoenix,  March 
27  at  $3659  for  bridge  construction  on 
the  Mesa-Superior  Highway,  AFE  8059 
NRH  65  (1935).  The  work,  w^hich  is  lo- 
cated approximately  4  miles  east  of 
Mesa,  consists  of  the  widening  of  a 
concrete  bridge  over  the  Eastern  Ca- 
nal.        Bids  were  opened  March  22. 


BIDS   WANTED. 

WASCO  COUNTY.  Ore.— Until  April 
11,  9  A.  M.,  bids  will  be  received  by 
the  Oregon  State  Highway  Commis- 
sion, R  H.  Baldock,  State  Highway 
Engineer,  Auditorium,  3rd  floor.  Pub- 
lic Service  BIdg..  Portland,  for  con- 
struction of  a  timber  bridge  over  Mill 
Creek  on  the  Columbia  River  Highway 
In  the  City  of  The  Dalles,  Wasco  Co., 
(State  project). 

The  work  involves  approximately  1,- 
000  If.  fir  piling;  S'A  MFBM  lumber, 
and  106  l.f.  trestle  superstructure. 

Plans  and  specifications  obtainf-ble 
from  the  State  Highway  Commission, 
Room  322,  State  Office  Bldg.,  Salem, 
upon  depoeit  of  $5. 


CONTRACTS   AWARDED. 

ST.-VTE  OF  OREGON. — Contracts  for 
highway  construction  were  awarded 
liv  the' Oregon  State  Highway  Com- 
missi.m,  Portland,  March  28,  as  fol- 
lows : 

Malheur  County:  2.36  miles  grading 
on  the  Malloy  Ranch  -  Idaho  State 
I>ine  Section  of  I-O-N  Highwriy  '^  ^' 
P.  W.  Project  NRS  251.  Awarded  to 
Mrirrison-Knud.s-en  Co..  P.  O.  Box  1518, 
31S  Broadway,  Boise,  Idaho,  at  $26,484. 

The  other  bids  were: 

Edward    F.    Weber,    Medford $29,196 

United  Contr.   Co.,    Portland 37,299 

Brent    Sturgill,    Portland 38,538 

Umatilla  County:  Bridge  over  Nelson 
Creek  on  the  Old  Oregon  Trail  Wye 
connection  to  the  Cold  Springs  High- 
way in  Pendleton.  U.S.P.W.  Project 
NRM  3S-C.  Awarded  to  W.  W.  Mc- 
Farland,  Canby,  at  $5,021. 

The  other  bids  were: 
C.  J.  Montag  &  Sons.  Portland.  ..$5,045 
Johnston  &-  Howland,  Newberg....  5,108 

Clifton  &  Applegate.  Spokane 5,579 

Louis    Johnson,    Portland 6,479 

Malheur  County:  Bridge  over  Suck- 
er Creek  on  Malloy  Ranch-Idaho  State 
Line  Section  of  the  I-O-N  Highway, 
near  Rockville,  U.S.P.W.  Project  NRS 
251.  Awarded  A.  G.  Plant  &  Co.,  On- 
tario,   Ore.,   at   $3,388. 

The  other  bids  were: 

J.    F.   Johnston,    Newberg $  8,751 

W.  W.  McFarland,  Canby 8,871 

Fife  &  Co.,   Huntington 8,972 

Louis  Johnson,  Portland 9,413 

O.   N.  Pierce  &  Co.,  Portland 9,930 

R.  H.  Jones,  Baker 10,040 

Morrison-Knudsen  Co..   Boise 10,321 

United  Contr.  Co.,  Portlan''     10.377 


BIDS   OPENED 

SAN  FRANCISCO[— G  olden  Ga*e 
Iron  Work.",  1541  Howard  Street,  at 
$2,369  submitted  low  bid  to  James  T. 
Forster,  Assistant  General  Purchasing 
Agent,  Forest  Service,  85  Second  St., 
March  29,  under  Contract  No.  555,  for 
furnishing  one  129-ft.  6-in.  steel  truss 
span  of  the  North  Fork  American 
River  Bridge  in  Tahoe  Forest. 

Complete  bids  follow; 
Golden    Gate    Iron    Works,    San    Fran- 
cisco,  $2,369. 
Judson  -  Pacific    Co.,     San    Francisco, 

$2,713. 
Minneapolis    Steel    &    Mchy.    Co.,    fob 

Minneapolis,  $2,210. 
Pacific   Coast    Steel  Corp.,    San  Fran- 
cisco,   $2,574. 
Schrader  Iron   Works,    San   Francisco, 

$3,032. 
Herrick  Iron  Works,   Oakland,  $2,944. 
Moore  Dry  Dock  Co.,  Oakland,  $2,589. 
California    Steel    Products   Co.,    S.    F., 

$2,647. 
Western    Iron   Works,    San   Francisco, 
$2,850.  • 


CAPITAL  CITY 
TITLE  COMPANY 

▼ 

J.  C.  PALEN, 

Manager 

w 

914  Seventh  Street 
Sacramento      ::      California 


BIDS    WANTED 

LO&  ANGELES  COUNTY,  Cal.— 
Until  April  17,  2  P.  M.,  bids  will  be 
received  by  the  Department  of  Public 
Works,  Division  of  Highways,  S.  V. 
Cortelyou,  District  Engineer,  808 
State  Bldg.,  Los  Angeles,  for  the 
construction  of  a  structural  steel  and 
concrete  pedestrian  overhead  struc- 
ture across  the  State  Highway,  about 
0.5  mile  northwest  of  Colorado  Ave.  in 
the  City  of  Santa  Monica. 

The  work  involves: 
(  1)  130  cu.  yds.  structure  excavation; 
(  2)   162    cu.     yds.     Class    A    Portland 

cement  concrete  in  place; 
(  3)   14   cu.   yds.    Class  A  Portland  ce- 
ment   concrete    in    place    (slope 
pavement) ; 
(  4)   9000   lbs.    bar  reinforcing   steel   In 

place; 
(  5)  39,000     lbs.    structural     eteel      In 

place; 
(   6)   2170  lbs.  cast  iron  in  place; 
(  7)  452    lin.    ft.      furnishing      treated 
Douglas  fir  piles,   including  test 
piles; 
(   S)   21    each    driving    treated    Douglas 
fir  piles.    Including   test   piles   in 
place; 
(  9)   100    lin.    ft.    pipe   hand   rail  com- 
plete  in   place; 

(10)  58  sq.   yds.   soffit  plaster  in  place 

(11)  1    lot    lighting    equipment    com- 

plete  in   place; 

(12)  1    lot    drainage    equipment    com- 

plete in  place; 

(13)  1  lot  miscellaneous  items  of  work 
Plans    and    specifications    obtainable 

from  the  above  ofHce.       • 


BIDS    WANTED 

LAKE  COUNTY,  Cal.— Until  April 
8,  10  A.  M.,  bids  will  be  received  by 
the  Lake  County  Board  of  Supervisors 
W.  M.  Patterson,  County  Clerk,  Lake- 
port,  for  furnishing  labor  and  ma- 
terials for  further  repairs  to  the  Rod- 
man  Bridge   on   the   Lucerne   Cut-oft. 

Plans  and  specifications  obtainable 
from  above  office  upon  deposit  of  $10. 


BIDS    WANTED 

ORANGE  COUNTY,  Cal.— Until  Apr. 
25,  2  P.  M.,  bids  will  be  received  by 
the  State  Highway  Engineer,  State 
Bldg.,  Los  Angeles,  for  the  construc- 
tion of  a  reinforced  concrete  girder 
bridge  across  Trabuco  Creek,  2  miles 
north  of  San  Juan  Capistrano,  Orange 
County,  consisting  of  three  48-ft.  0-in. 
spans  and  two  15-ft.  0-in.  cantilever 
spans  on  concrete  piers,  and  grading 
and  paving  approaches  with  Portland 
cement  concrete. 

The  work  involves: 
(  1)  375    c.y.    concrete    to    be   removed 

and  disposed  of; 
(  2)   350    l.f.    pipe   and   wire   bank   pro- 
tection   fence    to   be   moved    and 
reset; 
(  3)   14  stations  clearing  and  grubbing 
(  4)  360  c.y.   excav.   unclass.   (roadway 

and  detour); 
(  5)   11,000  c.y.  imported  borrow  (road- 
way and  detour); 
(  6)  1.000  c.y.  excav.,  unelas'i.  for  dike 
(  7)   1,100  c.y.  structure  excavation; 
(  8)   3,150  sq.   yds.  suhgrade  for  pave.; 
(  9)  14   stations  finishing  rdwy.; 

(10)  3    tons    liquid   asphalt   SC-2   prime 

coat  (shoulders) ; 

(11)  65    tons    liquid    asphalt    SC-2   sur- 

face   treatment     (shoulders    and 
detour); 

(12)  5,300    sq.    yds.    preparing,    mixing. 

and   shaping   shoulders   and   de- 
tour; 

(13)  830  each  pavement  dowels; 

(14)  630  c.y.  Class  A  Port,  cement  con- 

crete  (pavement); 
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(16)  161,000  Ibii.   bar  rolnf.   ntecl; 

(1«)   1(32   r.y.    r'lnnii  A  Port.   rem.   cone. 
(dlructuro); 

(17)  12. B  r.y.  fln*(i  V  tlo   (rnUIng); 
(1«)  70  c.y.  Clnun  A  do  (Klopo  pavlriK): 

(19)  US  l.f.   24-ln.   f'Mr; 

(20)  80    l.f.    tciiip'Tary    Riiiird    rr.ll; 

(21)  1    lot   mini",    lie  MIS  of  work. 
PlanH    and    Hp(>rlflcntlon»    obtalnnbli> 

from  the  Stnlr  IllKhway  C'oiiiinlMHioM. 
Public  Works  lIldK..  Siirrnmento,  i.nd 
on  (lie  nt  the  iifllcc  of  the  DIcJIrlot  Kn- 
([Inopr  In  Snn  Prnnrl.-ico,  Ko.s  AnK'li'n, 
nnd  thf  district  In  whl<h  llw  work  is 
NltuBlrd.  •  ' 


BIDS   OPENED 

SIKItltA  CorNTY,  fill. —John  f'ar- 
cnno,  122  Clarinda  Ave..  San  Kj.fael, 
at  $32,781  submitted  low  bid  to  State 
UlRhway  Comml.sslon,  Sacramento,  for 
the  construction  of  a  reinforced  con- 
crete brldpre  arrow*  the  North  F(irk 
of  the  North  Fork  nf  the  Yulii.  Hlver 
at  Downlevlllc.  ronslstlnp  of  two  40- 
ft..  two  31 -ft.  and  two  9-ft.  spans  on 
concrete  piers,  and  grading  roadway 
approarhes. 

The  work  Involves: 
(   1)    1.3    ;.cres    clearing    and    prubltin*; 

rlRht  of  way; 
(  2)   210   M.   gallons  water; 
(  3)  8.800  c.y.  rdwy.  excav.,  unclass.; 
(  4)   1.490   c.y.    structure    excavation; 
(   B)    126.000   sta.    yds.    overhaul- 
(  6)   67.500  lbs.   bar  relnf.   steel'; 
(  7)   455   r.y.  Class   A   Portland   cement 

concrete  (structure) ; 
(  8)   12  c.y.  ClKss  F  do  (railing); 
(  9)   150  c.y.   Class  A   Portland   cement 
concrete   (footing  blocks); 

(10)  62  l.f.  18-ln.  CMP; 

(11)  95   c.y.    sacked   concrete  riprap; 

(12)  1.720  c.y.   selected  stone  embank- 

ment; 

(13)  1   lot   misc.   Items  of  work. 
Total  bids  follow: 

(A)  John    Carcano,    San    Rafael,    $32.- 
781.00. 

(B)  Lord  &  Bishop,  Sacramento,  $40,- 
749.50. 

(C)  Chas.    Kuppinger,    Lakeport,   $40,- 
999.00. 

(D)  Alfred    H.    Vogt.    San    Fri.ncisco, 
$42,682.33. 

(E)  Bodenhamer  Const.   Co..    Oakland. 
$48,914.00. 

Unit  bids  follow: 

(A)         (B)         (C)  (D)         (E) 

(1)  $600.00  $100.00  $100.00  $100.00  $100.00 

(2)  1.00    1.50    1.50    1.25    1.00 

(3)  .60    1.25    1.00     .85    1.50 

(4)  2.50   3.00   3.50    4.50   3.00 

(6)  .005    .01    .01     .005    .02 
(«)     .06    .045    .05     .055    .05 

(7)  25.00      24.00      22.00       27.00      20.00 

(8)  25.00      50.00      30.00       50.00       45.00 

(9)  20.00      15.00      16.00       23.00      20.00 

(10)  .50        1.00        2.50         2.00        2.00 

(11)  15.00      11.00      13.00       12.00      15.00 

(12)  1.50        3.00        4.00         3.00        6.00 

(13)  250.00  500.00  600.00  1000.00  500. on 


April  4,   1935 
TO     PREPARE     PLANS 

LOS  ANGELES.  Cal.— City  Engi- 
neer Lloyd  Aldrich  has  been  author- 
ized to  prepare  plans  for  the  Aliso 
Street  Viaduct.  estimated  to  cost 
about  $2,640,000.  Tlie  proposed  via- 
duct will  carry  Allso  street  over  the 
Los  Angeles  River,  the  Santa  Fe  Rail- 
way, and  the  I'ninn  Paciflc  Railway 
tracks,  extending  from  Vigne-  St.  to 
Ramona  Blvd.  An  arm  of  the  struc- 
ture carrying  the  Paciflc  Electric 
Railway  tracks  will  leave  the  high- 
way portion  at  the  point  where  the 
latter  returns  to  grade  at  Mission 
Road,  and  will  exend  to  Ramoin  Blvd. 
croseing  Missionj  Road  and  the  inter- 
vening area.  The  railroad  portion  of 
the  bridge  will  be  2350  ft.  in  length 
and  the  highway  portion  1600  ft..  The 
structure  will  be  of  reinforced  con- 
crete construction  with  arch  spans 
over  the  river  and  girder  spans  on 
approaches.     Detailed   designs   will   be 


worked    out    by    R.    W.    .Stewart.    Chkf 
Bridge  Knglneer.  nnd  Hugo  H.  Winter. 

AsslstnnI     I'lilef     Ifrl-lg-     Kngln-T 

22— DREDGING   HARBOR 
WORKS  EXCAVATION 


LOW    BIDDERS 

OWVIIICIC  I'ltoJECT.  Oregon-Idaho 
— Morrison-Knudscn  Co.,  P.  O.  Box, 
1518.  318  Broadway,  Boise,  at  $92,388 
HUbinllted  low  bid  to  the  Bureau  of 
Reclamation,  Ontario.  Oregon,  under 
Spec.  No.  014.  for  the  construction 
of  structures.  South  Canal.  Station  0 
to  Station  736,  Surror  Creek  Iiivi/(lon. 
Owyhee  Project,  Oregon-Idaho.  The 
work  Is  located  near  Adrian.  f)regon. 
and    Homcdale,    Idaho. 

Barnard  -  ('urtlss  Co.,  Minneapolis, 
at  $104,368  submitted  second  low  bid. 
and  the  United  Contracting  Com- 
pany, Portland,  at  $129,940  submitted 
third  low  bid. 


LOW    BIDDERS 

OWYHKK  PROJECT.  Oregon-Idaho 
—J.  A.  T.rteling  &  Sons.  2232  Fair- 
view  Ave..  Boise,  at  $9740  «ubmltted 
low  bid  to  the  Bureau  of  Reclamaliun. 
Ont.irio.  Oregon,  under  S'pec.  No.  669- 
D,  for  the  construction  of  earth- 
work and  structures,  Kingman  Main 
Drain  and  Kingman  Drain  2.23,  Mit- 
chell Butte  Division,  Owyhee  Project, 
near  Adrian,   Oregon. 

Flaherty  &  Co..  Spokane,  at  $11,684 
submitted  second  low  bid. 

Haas.  Doughty  &  Jones.  San  Fran- 
cifico.  at  $12.14S  submitted  third  low- 
bid. 


CONTEMPLATED 

OAKLAND.  Cal.— Chamber  of  Com- 
merce committee  (Robert  M.  Saylor, 
Chairman)  estimates  cost  of  con- 
structing yacht  harbor  and  bathing 
beach  on  western  waterfront  to  ex- 
ceed $300,000.  Recommended  site  will 
be  announced   shortly. 


Bids     Wanted— To     Close     April     8,     2 

P.    M. 
SEAWALL  Cost,    $5000 

NORTH   COVE.    Washington. 
Reinforced    concrete    seawall    at    Wll- 
lapa  Coast  C.uard   Station    (250   ft. 
long.    10   ft.    high). 
Owner — United  States  Government. 
I'lans   by   Andre   Fourchy.   Associate 
Civil     Engineer.     Government     Is- 
land.   Oakland. 
Plans  and  specifications  may  be  ob- 
tained   from    Mr.    Fourchy.      No    de- 
posit  required. 


CONTRACT    AWARDED. 

PORTI-AND.  Ore.— A.  W.  Norblad. 
Jr..  515  Commercial  St.,  Astoria.  Ore., 
at  $15,800  aw!.rded  contract  by  the  tl. 
S.  F^ngineer  Office.  Portland,  under  Bid 
No.  35-495.  for  removal  of  about  99.000 
c.y.  of  sand  and  silt,  and  23.600  c.y. 
of  gravel  and  boulders  in  Multnom.'.h 
Channel,  a  waterway  connecting  the 
Willamette  River  at  a  point  about  9 
miles  belo-.v  Pjrtl^nd.  with  the  (  .  li'.n- 
bia  River,  near  '.l.e  town  of  St.  Helens, 
about  26  miles  below  Portland. 

23— IRRIGATION  PROJ. 

dIDS    WANTED 

YUMA.  Arizona — Until  April  25.  10 
A.  M..  bids  will  be  received  by  the 
Bureau  of  Reclamation.  Yuma.  Ariz., 
under  Spec.  No.  621.  for  the  construc- 
tion of  earthwork.  AU-American 
Canal.  Station  1860  to  Station  3090-t- 
75.  Boulder  Canyon  Project. 

The  work  is  located  from  18  miles 
to  43  miles  southwest  of  Yuma.  Ariz., 
and  from  10  miles  east  to  35  miles 
northeast   of    Calexico.    Calif.,    and    In- 


volved   11.261.400    r.y.    of    common    ex- 
cavation,  divided   Hn   followB: 

(Note    the    following    '|uantltl>»i    arc 
prcllmlni.ry   and    will   be   revlacd   later 
lo  conform   to  final  sperlflrnllonii.) 
SCHEDULE  I 
.Station    I860    lo   Ktallon   2170 
2.430,000  c.y.   common  excavation; 
SCHKDULK  II 
Station    2170    to   Station    2740 
5,0X0,000  c.y.  common  exravatlon- 
SCHEDULE    III 
Hti.tlon  2740  to  3090-1-75 
3,472.000   c.y.    common   excavation. 

The  work  shall  be  started  within  30 
calendar  days  after  receipt  of  notici^ 
to  proceed  and  shall  be  completed 
within  950  ci.lendar  days  from  dale  of 
such  notice.  A  performance  bond  Is 
refjulred  In  the  sum  of  50%  of  esll- 
in.ited  aggregated  payment*  to  be 
made  under  the  contract.  Ll(|uld!.ted 
damages  In  the  sum  of  $250.00  for  each 
schedule  will  be  assessed  for  each  cal- 
endar day  of  delay  not  excusable  pur- 
suant to  Article  9  of  the  Government 
Form  No.    PWA  51. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Yuma,  Arizona;  Denver.  Colorado,  or 
Washington.  D.  C..  without  charge  to 
prfwspectlve  bidders;  to  others,  $1,  not 
returnable.  • 


BIDS    WANTED 

OWYHEE  PRC^JECT.  Oregon-Idaho 
—Until  May  1.  10  A.  M..  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion. Ontario.  Oregon,  under  Spec.  No. 
619.  for  the  construction  of  earthwork 
and  structures.  South  Canal,  Station 
736  to  Sation  1340.  and  Souh  Canal 
Lateral  17.7.  Succor  Creek  Division. 
Owyhee  Project.  Oregon-Idaho.  The 
work  is  located  near  Homedale.  Idaho. 

The  work  Involves: 
(  1)  578.800  cu.  yds.  all  classes  of  ex- 
cavation  for  canal; 
(2)  11,000   cu.    yds.    all   classes   of   ex- 
cavation  for  structures; 
(  3)  25.000   sta.    cu.    yds.    overhaul: 
(  4)  30.000  cu.  yds.   backfill; 
(  5)  2220    cu.    yds.    concrete    in    struc- 
tures: 
(6)   1500  sq.  yds.  dry-dock  paving; 
(7)  Placing   205.000   lbs.    reinforcement 

bars; 
(  8)  1-aying  760  lin.  ft.  18-in.  to  30-ln. 

diameter    concrete    pipe; 
(  9)  Erecting     12     MFBM     timber     in 

structures; 
(10)  Installing  20.500  lbs.  gates  and 
miscellaneous  metal  work. 
Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Ontario.  Oregon;  Denver.  Colorado; 
or  Washington.  D.  C.  without  charge 
to  prospective  bidders;  to  others,  $3 
not  returnable.  • 


24 — STREET  LIGHTING 
SYSTEMS 


CONTEMPLATED. 

GUSTINE.  Merced  Co..  Calif.- The 
Gufitine  Union  High  School  District 
contemplates  the  InRtallatlon  of  a 
new  lighting  system  for  the  school's 
athletic  field.  Plans  call  for  ten  poles 
surrounding  the  entire  athletic  field, 
each  pole  carrying  eight  1500-watt 
Iamp«.  Estimated  cost.  $3,000.  E.  W. 
Conrey.  engineer  for  the  San  J'.aquin 
Light  &  Power  Co..  has  made  a  pre- 
liminary  survey   of   the   project. 


CONTRACT    AWARDED 

S-AN  MATEO.  Cal— L.  N.  Zant.  152 
B  St..  San  Mateo,  at  $585  submitted 
low  bid  and  awarded  contract  by  the 
San  Mateo  City  Council  for  furnish- 
ing and  installing  a  lighting  system  at 
the   Baseball    Park.    San   Mateo. 

Atlas  Electric  Co..  San  Mateo,  at 
$605  submitted  only  other  bid. 
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25— MACHINERY  AND 
EQUIPMENT 

BIDS   OPENED 

SAi'HAMENTO.  Cal.— Following  bids 
received  by  State  Purchasing  Ag:eni. 
Saoramenlo.  under  Quotation  No.  45.- 
501.  Req.  No.  HS  9448,  for  furnishing 
one  portable  air  compressor,  skid- 
mounted,  for  installation  on  truck 
chassis. 

The  Rix  Co.  (No.  210  LeEoy-Rix): 
f2738;  7  days  delivery. 

Chas.  Cooper  &  Co.  (Buhl  WB  No. 
220):  $2S00;  15  days  delivery;  1%  30 
days,  plus   tax. 

Edw.  R.  Bacon  Co..  San  Fri.ncisco 
(Schramm)    $2960;   10  days  delivery. 

Gardner  Denver  Co.,  San  Francisco 
(Oardner-Denver  WFB  No.  210)  $2.- 
960:  S  days  delivery. 

Ingersoll  Rand  Co..  Sr.n  Francisco 
(I-R)   $2960:   1  day  delivery, 

Chicago  Pneumatic  Tool  Co..  S.  F.. 
(CPT)   $2960:  15  days  delivery. 

Sullivan  Mchy.  Co..  San  Francisco. 
(Sullivan  WK600  Mod.  No.  210)  $3.- 
235:   10  days  delivery. 

Wnrthington  Co.,  S.  F.  (Worthing- 
ton)   $3160:  2  days  delivery. 

Delivery  fob  Divi.sion  of  Highways, 
Shop  Headquarters,  Sacramento. 

Bids  held  under  advisement. 


BIDS   OPENED. 

BOULDER  CITY.  Xev.  —  Following 
bids  received  by  the  Bureau  of  Recla- 
mation, Denver,  Cole.  March  28.  un- 
der Spec.  No.  670-D  fur  furnishing  £.n.i 
delivering  fob  cars  at  the  shipping 
point  or  at  Boulder  City,  one  u^ed 
diesel  engine  powered  lew  boat  v.-iih 
reconditioned  or  rebuilt  equipment  fur 
service  on  Boulder  Ktscrvoir.  Boulder 
Canyon  Project: 

P.  B.  Haclsley  Equipment  Co..  fob 
San  Francisco,  informal  bid  of  $13,000. 
The  bid  is  for  a  used  boat,  larger  than 
specifications  call  for,  and  does  not 
state  how  old   the  boat  is. 

Tregoning  Boat  Co.,  fob  Seattle,  $16- 
500;  $1,500  extra  for  steel  hull;  .'5220  de- 
duction of  Buda  Diesel  engine  is  ac- 
ceptable. The  bid  is  for  a  new  ':oat 
built    to   meet    specification.*. 

Bids  held   under  advisement. 


BIDS   OPENED. 

Ar,AMED.\  COUNTY.  Cal.— Follow- 
ing bids  received  by  the  Department 
of  Public  Works.  Division  of  Highways 
Jno.  H.  Skeggs.  District  Engineer, 
State  Bldg..  San  Francisco,  March  29 
for  the  rental  of  one  pneumatic-tired 
dump  truck,  cha.isis  weight  not  less 
than  2,800  lbs.,  body  capacity  not  less 
than  I'/j  c.y.  and  not  over  4  years  old, 
for  approximately  600  hours,  to  be 
used  in  the  vicinity  of  Alameda  Co. 

(a)  hand  loading;   (b)  power  loading. 

(a)  $1.25;  (b)  $1.40:  Malcolm  Ryals, 
Pasadena; 

(a)  $1.50;  (b)  $1.77:  N.  P.  VanVal- 
kenburgh,    Los  Angeles 

(a)  $1.50;  (b)  $1.91:  Norman  Flaher- 
tv,  Berkeley; 

(a)  $1.62;  (b)  $1.75:  Daniel  Gallag- 
her.   San   Francisco; 

(a)    $1.62;    (b)    $1.80:   W.    L.    Morgan: 

(a)  $1.64;  (b)  $1.80:  Jim  A.  Alex- 
ander.  Oakland: 

(a)  $1.64:  (b)  $1.91:  Fred  McCoy. 
Downey;  Manuel  P.  Alves  and  F.  Mo- 
reno, San  Lorenzo;  Gary  R.  Stark- 
enburg.  San  Bernardino:  C.  H.  Sper- 
ring.  VVhittier.  and  V.  S.  Boren,  Hol- 
lywood. 

(a)  $1.67;  (b)  $1.80:  Fae  Erickson. 
Lomita  Park;  Arthur  C.  Busjsey.  Riv- 
erside; A.  O.  Field.  San  Francisco; 
Epperson  Drayage  Company,  Wood- 
land; Lloyd  Darton,  San  Bernardino; 
E.  Barbettini,  Oakland;  Arthur  Wall- 
gren,  San  Franci.sco;  H.  E.  Van  Kruze 
Monte  Rio;  L.  Green.  Oakland;  R.  L. 
Miller,  Oakland;  M.  H.  Reynolds,  Ala- 
meda:   Hayward    Bldg.    Supply    Com- 


pany, Hayward;  Paul  J.  Triplet,  Oak- 
land; E.  E.  Myers.  Chico;  Hawyard 
Bldg.  Materials  Co.,  Hayward;  Joe 
Cunha,  Hayward;  Perry  Brown,  Ala- 
meda; Rock  &  Gravel  Trucking  Co., 
Oakland;  Truck  Contr.  &  Equip.  Co., 
Hayward;  Eugene  D,  Rosa,  Martinez; 
F.  W.  Totten.  Oakland,  and  A.  Tex- 
eira.  Oakland; 

(a)  $1.67;  (b)  $1.81:  Ware  Bros..  San 
Bernardino. 

(a)  $1.67;  (b)  $1.83:  F.  Mullineaux, 
Oakland. 

(a)  $1.67;  (b)  $1.86:  Bruno  Skibo. 
Oakland. 

(a)  $1.85;  (b)^  $1.98;  Paul  Entrel 
mont,  Colusa. 

ta)  $2.22;  (b)  $2.47:  Louis  Lambret- 
ti.   Mill  Valley, 

All  bids  held  under  advisement. 


BIDS    OPENED. 

OAKLAND,  Alameda  Co..  Cal. — B. 
L.  Delavietta.  823  Washington  Street. 
Oakland,  at  $0.64  per  hour  submitted 
low  bid  to  the  Oakland  City  Council 
for  rental  of  dump  trucks  to  be  used 
on  SERA  curb  work.  Complete  bids 
follow: 

B.  L.  Delavietta.  $0.64;  alt,,   $0.79. 

Bruno    Skibo.    Oakland.    $0,695. 

Oakland  Builders  Co..  Oakland,  $0.81 

J.    A.    Alexander,    $0.82. 

L.   B.   Andrews,   Oakland,    $0.85. 

John    Kemble,    $0.85. 

L.    M,    Clough,    Oakland,   $0.85. 

L.   Green.   Oakland.    $0.85. 

H.  J.  Kennedy.  $1.40. 

Bids  held  under  advisement. 


CONTRACT   AWARDED. 

lEARL  HARBOR,  T.  H.— Walker  & 
Olund,  Honolulu,  at  $4,770  awarded 
contract  by  the  Bureau  of  Yards  and 
Docks,  Navy  Dept.,  Washington,  D. 
C,  under  Spec.  No.  7854,  for  the  con- 
struction of  extensions  to  the  crane 
runway  at  the  Submarine  Base,  Pearl 
Harbor,  T.  H.  i 


CONTRACT  AWARDED. 

LUALUALEI,  T.  H.— W.  P.  Thurs- 
ton Co.,  Richmond,  Va.,  at  $19,270 
awarded  contract  by  the  Bureau  of 
Yards  &  Docks,  Navy  Dept.,  Wash- 
ington, D.  C,  under  Spec.  No.  7801, 
fur  motor  and  hand  operated  winches 
for  antennas  at  the  Naval  Radio  Sta- 
tion,  Lualulei,   T.  H, 


BIDS   OPENED 

SAN  CARLOS,  Ariz.— Bids  for  fur- 
nishing overhead  bridge  cranes  for  the 
San  Carlos  Indian  Reservation,  near 
Coolidge,  Ariz.,  under  Bid  No,  0152, 
were  opened  by  the  U.  S.  Indian  Ir- 
rigation Service,  5th  floor,  751  S.  Fig- 
ueroa    St.,    Los  Angeles,    April  2. 

The  bids  were  taken  as  follows: 

(1)  one  only  overhead  bridge  crane 
with  hand  operated  bridge,  trolley 
travel  and  hoist  mechanism,  com- 
plete; 

(2)  one  only  overhead  bridge  crana 
the  same  as  specified  under  item 
(1)  above,  except  with  electrical- 
ly operated  hoist  mechanism,  com- 

The  bids  were: 

The  bid  were: 

Euclid-Armington  Corp.,  Euclid,  O. : 
(1)  $2770,  total  shipping  weight,  18,000 
lbs.;  (2)  $4135,  total  shipping  weight, 
20,000  lbs.  Deliveries  fob  cars  Euclid, 
Ohio,  within  30  days.  Erection  within 
7  days.    Terms  net. 

Harnischfeger  Sales  Corp.,  4400  W, 
National  Ave.,  Milwaukee,  Wis.:  (1) 
no  bid;  (2)  $4345,  total  shipping  weight 
26,300  lbs.  Delivery  fob  cars  Coolidge, 
Ariz.,  within  60  days.  Erection  within 
14  days.    Terms  net. 

Judson-P'acific  Co.,  609  Mission  St.. 
San  Francisco:  (1)  $2750,  total  ship- 
ping weight  16,000  lbs.  Delivery  fob 
cars  San  Francisco  within  30  days. 
Erection  within  4  days;  (2)  $3725,  to- 
tal shipping  weight  18.000  lbs.  Deliv- 
ery fob  cars   San   Francisco   within    30 


days.  Erection  within  8  days.  Terms 
net. 

Shaw-Box  Crane  &  Hoist  Co.,  Inc.. 
Muskegon.  Mich.:  (1)  $2130,  total  ship- 
ping weight  15,000  lbs,:  (2)  $2882,  total 
shipping  w-eight  16,000  lbs.  Deliveries 
fob  Ci'i'-s  Muskegon  within  30  days. 
Erection  within  4  days. 

O.  S.  Stapley  Co..  Box  1356.  Phoe- 
nix, Ariz.  (Bobbins  &  Myers,  mfgrp.J: 
(1)  $2805.  total  shipping  weight  .22.- 
000  lbs.;  (2)  $3502.50.  total  shipping 
weight  22.000  lbs.  Deliveries  fob  Cool- 
idge. Ariz.,  within  36  days.  Erection 
within    41   days.     Terms  net. 


BIDS    OPENED 

BISHOP,  Inyo  Co.,  Cal.— Following 
Ijids  received  by  S'tate  Purchasing  De- 
partment, Sacramento,  for  furnishing 
tractor  for  Bishop.  Quotation  No. 
45443.  Requisition  No.  308. 
Smith   Booth   Usher,    Los  Angeles 

(list    price)    $2695 

(trade-in     allowance 790 

(net)     1905 

2%,  thirty  days. 

Crook    Co..    Los   Angeles 2792 

526 

2266 

2%    thirty  days. 
J.   D.  Adams  Co.,   San  Francisco-  2821 

550 

-  .,  2271 

5%,   thirty   days. 
Shepherd    Tractor    &    Equipment 

Co.,    Los    Angeles    $2955 

(Caterpillar    40) 3655 

(Diesel    40)    •—  3655 

(Diesel    35)    2425 

Allowance     525 

2%,    thirty    days. 


BIDS  OPENED 

SAN  DIEGO.  Cal.— Identical  bids 
at  $4000.  two  per  cent,  thirty  days, 
were  submitted  by  the  following  to 
the  State  Purchasing  Department  for 
furnishing  motor  grader  for  San 
Diego,    under   Quotation   No.    45444: 

Weaver  Rye   (Caterpillar). 

Austin  Western  Road  Machinery 
(77   Junior). 

B'rown   Bevis  Equipment  Co.    (Weir) 

J.   D.   Adams   (No.   301) 

Smith    Booth   Usher   (Gallion). 

Bids  held  under  advisement.  j 


CONTRACT   AWAKUCL^ 

OAKLAND,  Alameda  Co.,  Cal.^ 
Bruno  S'kibo,  145  Lake  St.,  Oakland, 
at  $0,695  per  hour  aw-arded  contract 
by  Oakland  City  Council  for  the  rental 
of  dump  trucks  to  be  used  on  SERA 
curb   work. 


BIDS   OPENED 

REDDING,  Shasta  Co.,  Cal.— Follow- 
ing bids  received  by  the  State  Pur- 
chasing Agent.  Sacramento,  under 
Quotation  No.  45520.  Req.  No.  1-8748., 
for  furnishing  four  110-gal.  asphalt 
kettles. 

(1)  price  each;   (2)   total. 

Spearswell  Co..  Oakland,  (1)  $270; 
(2)    $1,080;  plus  tax,   15  days  delivery. 

Aeirol  Burner  Co.:  (1)  $285;  (2)  $1,- 
140;   40    days   delivery,    1%    30   days. 

Harron,  Rickard  and  McCone,  Sail 
Francisco:  (1)  $288.43;  (2)  $1,153.72; 
14  days  delivery. 

Edward  R.  Bacon  Co.,  Sari  Fran- 
cisco: (1)  $294;  (2)  $1,176;  30  days  de- 
livery; 5%  30  days. 

Peerless  Mchy.  Mfg.  Co.,  Oakland: 
(2)  $1250;  30  days  delivery;  2%  ten 
days. 

A.  L.  Young  Mchy.  Co..  San  Fran- 
cisco: (1)  $329;  (2)  $1,316;  28  days  de- 
livery. 

Delivery  fob  Shop  2.   Redding. 


26- 


RAILROADS 


CONTRACT     AWARDED 

STOCKTON,  S-an  Joaquin  Co.,  Cal. 
— Biasitto  Willard  &  Biasotti,  40  W. 
Clay  St.,    Stockton,   at  $6443.04  award- 


I 


PACIFIC    CONSTRUCTOR 


23 


<•(!  conlrni'l  hy  Slinklim  I'nrl  (riimiiilH- 
Ntiiii  riir  liiillilliiK  •xli'nHliiiiN  til  ruM- 
iiiad  iliiilniiKc  "i"l  vonil  Mytitcm  for 
lln'  Sliiikton  r<irt  DlMtrU-t.  (lomplcto 
hlil.M  fi.lliiw: 
illiiHiiltl      Wllliird      ^    I<lii«iotll, 

StiK-kton    $0<13.04 

A.  I).  Schmder.  Sun  KriiiiclHco  7<86.00 
I'Mdy  KIci-trU'  Co.,  Stoi'kton  ...  8187.00 
LMdi'iihiiiiicr    ('(itiHlr.    ("<>.,    Onk- 

l.ind    «9ri0.no 


HEAD   WORKS    UNIT 
Excavation 


28  —  FIRE  EQUIPMENT 


BIDS    WANTED 

lli:.\l,|iSliri;(l,    S ln;i    Cii..    Cnl.— 

rnlll  Ainll  ir,,  lildH  will  I).'  rpcflvpd 
liy  the  MculdHhuiK  City  Ciiunill  for 
liiriiishliiK  i>  IVi-f'"!  stand!. id  luiinper 
Iniik  for  the  Kirc  DopHrtnii'iit. 

The  vi'hii'lo  will  have  n  350-Kal.  in- 
tiirv  type  piiiiip,  tran.Miils.sloii  nioiint- 
id.  ho.si.  lia.«kpt  with  '.ino  ft.  of  2>4- 
liirh  hose,  a  snii.ller  buski't  ovorlU'ad 
with  3(10  ft.  nf  I'j-lii.  hii.xe.  a  Ify-foot 
suction  ho.se  contu'cted  to  pump  in  the 
lifl  s'de  and  cirrlid  around  the  front 
.if  (he  truik  In  the  ritjht  side;  200  feel 
of  1-inrh  hose  pennanentl.v  connected 
In  the  piinii)  and  mounted  on  a  reel. 
rcplaclPK   I.    chemical    outfit. 

."^pecitlcatiOn.s  obtainalile  from  above 
olllce. 


CONTEMPLATED 

.sr.VNV\-AI,E.  Sant.i  (Tiara  Co..  Ca: 
—The  Sunnyvale  City  Council  con- 
templates the  purchase  of  a  IVj-ton 
chns.sis  truck  tor  the  flre  department. 
Hose  bed.  water  tank,  and  pump  will 
be  assembled   by  the  Are  department. 


30— RESERVOIRS  &  DAMS 


BIDS   WANTED. 

KlIRKKA.  Humboldt  Co.,  Cal.— Un- 
lil  April  23.  S  P.  M.,  bid.s  will  be  re- 
ceived by  the  Eureka  City  Council. 
City  Hall.  Eureka,  for  construction  of 
the  Mad  River  Water  Supply  System, 
includinK  concrete  arch  dam,  20-milc 
pipeline  and   terminal   reservoir. 

'I'he  pro.tect  is  financed  by  proceeds 
nf  bond  issue  already  sold,  amounting 
to  approximately  tl. 000, 000  and  PWA 
Krant  of  30%  material-labor  cost.  To- 
tal cost  estimated  i>t  $1,224,000. 

Rids  will  be  received  for  construc- 
tion of  three  separate  units  as  follows 
(1)  Headworks;  (2)  Pipe  IJne;  (3) 
Terminal  Reservoir.  Awards  may  be 
made  for  r.ny  section  or  for  the  proj- 
ect  complete. 

Headwnrks  unit  includes  construc- 
tion of  variable  radius  arch  dam  of 
reinforced  concrete  on  a  site  on  the 
Mad  River  about  four  miles  south 
nf  Korbel  .-.nd  twenty-four  miles  from 
Eureka  and  outlet  tunnel  nine  feet  in 
diameter  and  2400  feet  in  leneth  thru 
rock  formation  to  be  concrete  lined. 
.\c<'ess  road  about  7  miles  in  length 
must  be  constructed  by  contractor,  a 
portion  of  which  will  be  over  an  ex- 
isting logging  rs.ilroad  right  of  way, 
fr*tm  which  rails  are  to  be  removed. 
The  dam  will  be  130  feet  in  height 
from  foundation  to  crest  and  550  feet 
in  length  at   the  crest. 

The  I'ipe  Line  unit  includes  laying 
40.100  feet  of  24-inch  redwood  stave 
pipe.  39.000  feet  of  24-inch  steel  pipe. 
10,,")50  feet  of  21-inch  steel  pipe  and 
short  lines  of  18-  and  12-inch  pipe  to 
connect  existing  portions  of  the  dis- 
tributing t.nd  storage  system  in  the 
city  of  Eureka.  Construction  of  two 
suspension  bridges  to  carry  the  line 
across  the  Mad  River  and  various 
small  steel  and  concrete  trestles 
across  gulches  is  required.  The  pipe 
is  to  be  laid  above  ground  except  for 
!.  section  of  775  feet  in  tunne'.  near 
Areata. 

Terminal  Reservoir  unit  includes 
construction  of  5,000,000  gallon  reser- 
voir at  Eureka  together  with  inlet 
and  outlet  piping. 

Bids   will   be   received  as  follows: 


(  1)  27,000  c.y.  Cli.H 
<  2)  H,000  c.y.  CUIHM 
(   3)   3.000  c.y.   ClnBH 


■  It: 


Foundation  Grout  Holei 

(  4)    1,11110    l.f.   (IrilllnK.    pir  l.f. 

(  r.)    no  grout   pipe   a%ncml>lli-H,    each; 

(  ri)  300  c.f.  cement  ,ih  grout,  per  c.f.; 

Dam  Structure 

(  7)   22.000  c.y.  concrete  per  c.y.,  Clans 

(  8)  cement.  In  ciuto  of  Increase  or  de- 
crease from  specified  require- 
ments,  add   or  deduct,    per  c.f.; 

Contraction  Joints 

(  !))  3.R(iO  l.f.  grout  pipe,  per  l.f  : 
(10)  22  outlet.s  assemblies,  each, 
(II;    1440    l.f,    coi)per    water   stops,    per 

liu.    ft.; 
(12)   ll.'iO    steel    grout    stops,    per   l.f.; 
(13;   300     c.f.     cement     as     Joint    grout 

mixture,  per  c.f. ; 

(14)  by-pass    pipe    structure    Installed 

complete,   lump  sum; 

(l.'i)  22,000  lbs.  reinf.  steel  Installed, 
per    pound; 

(Ifi)   Ifi.fiOO    lbs.    structural    steel,   do; 

(17)  wier  boards  with  chj.lns  install- 
ed complete,  lump  sum; 

(15)  foot     bridge,     iiistnlled     complete, 

lump  sum; 

Tunnel,   Excavated  and  Concrete 
Lined  Complete,  Ex.?ept  Steel 

(19)  1980   l.f.   of  Section  1; 

(20)  200  l.f.  of  Section  3A; 

(21)  200    l.f.    of   Section    3-B; 

(22)  400   l.f.   steel   tunnel   supports   left 

in  place,   per  l.f.  of  tunnel; 

(23)  48(5,000    lbs.    reinforcing   steel,    per 

lb.    installed; 

(24)  cement,  in  case  of  Increase  or  do- 

crease  from  specified  require- 
ments Kdd  or  deduct,  per  c.f.; 

(25)  100    grout    pipe   connections   com- 

plete, each; 

(26)  400   c.f.    cement    content   of  grout 

placed  in  tunnel  section  3B  per 
ou.  ft.; 

(27)  1500  c.f.  of  cement  as  cement  con- 

tent of  gunite  stabilizing  coat  of 
tunnel    lining   in    place,    per   c.f.; 

Tunnel   Inlet  Tower 
Excavation 

(2S)    in.Ono   c.y.    Cla.ss  A; 

(29)  200  c.y.  Class  B; 

Structure 

(30)  420  c.y.  Class  B  concrete,  per  c.y. 

in  place; 

(31)  cement,  in  c;.se  of  increase  or  de- 

crease from  specified  require- 
ments !,dd  or  deduct,  per  c.f.; 

(32)  34,000     lbs.     reinforcing    steel     in- 

stalled,  per  lb.; 

(33)  Control   tower  accessories  includ- 

ing structural  steel  guides,  stop 
logs,  screens,  ladders,  vent  pipe 
by  -  pass  and  drain  pipes  and 
valves  installed  complete,  lump 
sum; 

(34)  wood      cover     instKlIed     complete 

with  screens  and  railing,  lump 
sum; 

(35)  foot      bridge     installed     complete, 

lump  sum; 
Tunnel    Outlet    Portal    Structure 

Excavation 

(3(5)    41100   c.y.  Class  A: 

(37)  2O0  c.y.  Class  B: 

Structure 

(38)  50  c.y.  Class  B  concrete  in  place. 

per  c.y.; 

(39)  15   c.y.  Class  C  do; 

(40)  cement,  in  case  of  increase  or  de- 

crci.se  from  specified  require- 
ments, add  or  deduct,  per  c.f.: 

(41)  SOOO  lbs.  relnf.  steel,  installed  per 

pound; 

(42)  380    If.    24-in.    dia.    cleanout    and 


outlet    pipe,    ln«tnll*d    p«r    If.: 
All.  (a)  lenlrlfuKnt  conereie  llni'd  and 

Kunlte  coated  ute*!  pipe; 
Alt.     (b)   cement  wrapiwd  steel  duro- 

jlno  pipe; 
Alt.     (c)   reniinl     wrapped    bituminous 

lined   Hti'cl  pipe; 

(43)  2  24-ln.  k>-I"  valveH  Installed,  en.: 

(44)  1    cast    iili-el    Miunh'ile    frame    and 

cover  Inxtalh'd  complete; 

(45)  1    Hteel   bulkhead   inxtalled,  comp.; 

PIPE    LINE    UNIT 
Wood  Stave  P'pe 

(10)  40.100  l.f.  24-ln.  icnllnuoiis  stave 
redwood  pipe  with  2  hands  per 
l.f.  Installed  complete  on  sup- 
ports,   per  l.f.; 

(47)  91.000  additional  bands  complete. 

Installed,    each; 

(48)  500    c.y.    excavation    for    drainage 

or  stream  channel  change,  per 
cu.    yd.; 

Suspension   Bridget 

(49)  330    c.y.     foundation     excavation, 

per  c.y.; 
50)  550    c.y.    anchor    excavation,    per 
cu.  yd.; 

(51)  630    l.f.    piles    In   place   in   founda- 

tion, per  l.f.; 

(52)  390    c.y.    Class    B    concrete,     per 

cu.    yd.; 

(53)  cement,  in  case  of  Increase  or  de- 

cre.'.se  from  specified  require- 
ments, add  or  deduct,  per  c.f.; 

(54)  16.000    lbs.    relnf.    steel    in    place. 

per  pound; 

(55)  43,500  lbs.  structural  steel  in  tow- 

ers and  cast  steel  saddles  com- 
plete   In    place,    per  lb.; 

(56)  cables,    suspenders,    structural 

steel  in  anchors,  the  floor  sys- 
tem, exclusive  of  pipe  line  com- 
plete in  place.  Crossing  No.  2, 
lump   sum; 

(57)  cables,    suspenders,   structural 

steel  in  anchors,  the  floor  sys- 
tem, exclusive  of  pipe  line  com- 
plete in  place.  Croseing  No.  3 
lump   sum; 

Steel    Pier  and   Girder  Crossings 

(58)  82.500     lbs.     structural    steel    gir- 

ders and  piers  erected  in  place, 
per  lb.; 

(59)  1500    lbs.    reinf.   eteel    in    concrete 

piers   in   place,    per  lb.; 

(60)  420  c.y.  Class  B  concrete  in  foot- 

ings, piers,  abutments,  and  an- 
chor and  Junction  blocks  includ- 
ing excavation  place,   per  c.y.; 

(61)  cement,  in  case  of  increase  or  de- 

crease from  specified  require- 
ments,  add  or  deduct,  per  c.f.: 

(62)  28  concrete  piles  in  place,  each: 

Wood  Stave  Pipe  Accessories 

(63)  10    blow-oft   valve   a.^semblics,    in- 
stf.lled  complete,  each- 

(64)  100    lln.    ft.    4-in.    cast    iron    pipe 

in  excess  of  4  ft.  in  blow-off 
valve  assembly.  Installed  per  l.f.; 

(65)  29  air  and    vacuum    valve   assem- 

blies, installed  with  housing, 
complete,    each: 

(66)  4  20-in.  g.-.te  valves  installed  with 

housing   complete,   each; 

(67)  1440    l.f.    of    plank    foot    walk    on 

trestles,  complete  In  place,  per 
If.   of  trestle; 

Lined  and   Concrete  Coated   Steel    Pipe 

(68)  39.600   l.f.   of  24-ln.   dia.    pipe   line 

installed    in    trench,    per   lin.    ft.: 
Alt.   (a)  centrifugal  concrete  lined  and 

gunite  coj.ted  steel  pipe; 
.Mt.     (b)   cement    wrapped    steel    duro- 

line  pipe: 
.Mt.     (c)  cement    wrapped    bituminous 

lined  steel  pipe; 

(69)  775  If.   of  24-in.  dia.  pipe  line   in 

tunnel  installed  complete.  !n- 
clud.  tunneling,  timbering,  con- 
crete backing  and  earth  cover, 
per  lin.    ft.: 

.\It.  (a)  centrifugal  concrete  lined  and 
gunite  coj.ted  steel  pipe; 

Alt.  (b)  cement  wrapped  steel  duro- 
line  pipe; 

AH.    (c)  cement    wrapped    bituminous 
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lined  steel  pipe; 

(70)  19.550   If.   of  21-in.   dla.   pipe  line 

in   trench   installed   per   l.f. ; 
Alt.   (a)  centrifugal  concrete  lined  and 

gunite  co;.ted  steel   pipe; 
Alt.    (b)   cement    wrapped    steel    duro- 

line  pipe; 
Alt.     (c)   cement    wrapped    bituminous 

lined  steel  pipe: 

(71)  1245    If.     IS-in.    dia    pipe    line    in 

trench  installed  per  l.f.; 
Alt.   (a)   centrifugal  concrete  lined  and 

gunite  coKted  .«teel  pipe; 
Alt.    (b)  cement    wrapped    steel   duro- 

line  pipe; 
Alt.    (c)  cement    wrapped    bituminous 

lined  steel  pipe: 

(72)  1170    l.f.    12-in.    di;..    pipe    line    in 

trench  installed  per  l.f.; 
Alt.   (aj   centrifugal  concrete  lined  and 

gunite  cot.ted  steel  pipe; 
Alt.    (b)  cement    wrapped    steel    duro- 

line  pipe: 
Alt.     (c)   cement    wrapped    bituminous 

lined  steel  pipe; 

Under   Water   Crossings 

(73)  62   piles,    20   ft   .or   less   in   length, 

in   place,   each; 

(74)  piling  required  in  excess  of  20  ft. 

in   length   in  place,   per  l.f.; 

(75)  510    l.f.    concrete    support    for    24- 

in.    dia.    pipe,    complete    per    l.f.: 

(76)  75    l.f.    concrete    support    for    21- 

in  dia.  pipe  complete,   per  l.f.; 
Oi'A)  400  l.f.  timber  grillage  pipe  sup- 
port  installed  per   l.f.; 

Lined  and  Concrete  Coated  Steel 
Pipe   Accessories 

(77)  150  expansion  joints,   in  excess  of 

standard  joint  on  24-in.  dia.  pipe, 

each: 
Alt.   (a)  centrifugal  concrete  lined  and 

gunite  cos^ted  steel  pipe; 
Alt.    (b)   cement    wrapped    steel    duro- 

line  pipe: 
Alt.    (c)  cement    wrapped    bituminous 

lined  steel  pipe; 

(78)  100  expansion  joints,  in  excess  of 

standard  joint   on   21-inch   diam. 

pipe,   each; 
Alt.   (a)   centrifugal  concrete  lined  and 

gunite  coi.ted  steel  pipe; 
Alt.    (b)  cement    wrapped    steel    duro- 

line  pipe; 
Alt.     (c)   cement    wrapped    bituminous 

lined  steel  pipe; 

(79)  95    c.y.    Class    B    concrete    in    an- 

chor  blocks   in   place,    per  c.y.; 

(80)  cement,  in  case  of  increase  or  de- 

crease    from     specified     require- 
ments,  add   or  deduct,   per  c.f. ; 

(81)  12   blow-off   v;.lve   assemblies,    in- 
stalled   complete,    each; 

(82)  21   air  release  and   vacuum  valve 

assemblies     installed      complete, 
each: 

(83)  7    20-inch    gate    valves,    installed 

with   concrete  encasement,  each; 

(84)  1     18-inch    gate     valve,    installed 

with  concrete  encasement,  each; 

(85)  1    12   -    inch   gate  valve,    installed 

complete,   es-ch; 

(86)  1    12-inch    check    valve,    installed 

complete.   ej.ch; 

Concrete   Manholes  for  Blow-off  Valve 

Assemblies   Complete   of  Two   Types 

(87)  6  MH  with  wood  covers,  each; 

(88)  6  MH  with  C.I.   frames  and  cov- 

ers, each; 

Concrete  Manholes  for  Air  Release  and 

Vacuum    Valve    Assemblies,    Complete, 

of  Two  Types 

(89)  8  MH  with  wood  covers,  each; 

(90)  13  MH  with  C.I.  frames  and  cov- 

ers, each; 

Gate    Valve    Manholes    Complete, 
of  Two  Types 

(91)  4  MH  with  wood  covers,  each; 

(92)  5  MH  with  C.  I.  frames  and  cov- 

ers, each; 

(93)  chlorination    bldg.    complete   with 


1.11     appurtenances     and     equip., 
lump  sum; 

TERMINAL    RESERVOIR   UNIT 

(94)  7S00  c.y.  reservoir  excavation,  per 

cu.  yd.; 

(95)  reservoir  unit,  complete,  except 
excavation,  includ.  moving  and  re- 
connecting  of  existing    steel    tank, 

constructing  new  reservoir  with 
all  inlet  and  outlet  piping,  con- 
trol valves,  overflow  outlet  and 
drain  pipes,  drf^ins  and  m.in- 
holes,  etc.,  for  the  lump  sum 
with  the  type  of  pipe  proposed 
as  follows: 
Alt.  (a)    with  centrifugjil  concrete' lined 

and  gunite  coated  steel  pipe: 
Alt.     (b)   with     cement    %vrapped    steel 

duroline  pipe: 
Alt.  (c)  with  cement  wrapped  bitum- 
inous lined  steel  pipe. 
In  case  delivery  of  carload  lots 
of  m;.teria!  for  incorporation  in  the 
Head  Works  Unit  is  made  in  any 
other  manner  than  by  rail  shipment 
between  Areata  and  Korbel,  then  de- 
duct the  lump  sum  of  

In  case  delivery  of  carload  mate- 
rial for  incorporation  in  that  portion 
of  the  Pipe  Line  Unit  southerly  from 
Engineers  Station  180  is  made  in  any 
other  manner  than  by  rail  shipment 
between  Arcf,ta  and  Korbel,  then  de- 
duct the  lump  sum  of 

Plans  and  specifications  are  on  file 
at  the  office  of  C.  C.  Kennedy,  con- 
sulting engineer.  Room  54S,  Call  Bldg.. 
San  Francisco,  and  at  the  office  of  the 
city  engineer.   Eureka. 

Copies  will  be  available  to  prospec- 
tive bidders  at  the  office  of  City  Clerk 
A.  Walter  Kildale,  Eureka,  upon  pay- 
ment of  $25  per  set.  There  will  h'^  no 
refund  on  returned  sets. 


BIDS   WANTED. 

BONNEVILLE,  Ore.— Until  April  23, 
3  P.  M.,  bids  will  be  received  by  the 
U.  S.  Engineer  Office,  306  Custom- 
house, Portland,  Major  C.  F.  Williams, 
District  Engineer,  under  Bid  No.  698- 
35-547,  for  excavation  of  the  lower  lock 
approach  canal,  and  the  excavation 
;.nd  lining  of  the  fishway  at  Bonne- 
ville. 

The  work  consists  of  the  excavat- 
ing, hauling  and  placing  of  materials, 
shaping  and  dressing  disposal  areas 
and  berms,  placing  and  compacting 
fishway  lining  and  all  incidental  work 
required  on  or  in  connection  with  the 
construction  of  the  lower  lock  ap- 
proach  canal   and   fishway. 

The  work  involves: 

(1)  2  acres  clearing; 

(2)  75.000   sq.    ft.   grubbing: 

(3)  160,000  c.y.  Class  A  excavation; 

(4)  260,000  c.y.  Class  B  excavation; 

(5)  3.500,000  sta.   yds.   overhaul: 

(6)  11.000  sq.   yds.   fishway  lining. 
Information   obtainable    from    the   U 

S.    Engineer  Office,   341  Pittock  Block 
Portland.  • 


31  —  PIPE  LINES  &  WELLS 

BIDS    WANTED 

TORRANCE,  Los  Angeles  Co.,  Cal. 
—Until  April  16,  7:30  P.  M..  bids  will 
he  received  by  the  Torrance  City 
Council  for  drilling  one  or  two  rotary 
type,  gravel  envelope  water  wells,  16- 
in.  to  12-in.  diameter,  of  approxi- 
mately 700  ft.  in  depth,  complete  with 
casing  and  test.  .Specifications  may 
be  obtained  from  F.  B.  Leonard,  city 
engineer,  Torrance,  upon  deposit  of 
$5.  A  file  copy  may  be  seen  after  Mar. 
31  at  the  office  of  Taylor  &  Taylor, 
consulting  engineers,  725  &.  Spring  St., 
Los  Angeles.  Certified  or  cashier's 
check,  10%.  A.  H.  Bartlett,  City 
CHerk. 


ville,  Lindsay,  Tulare  and  Corcoran, 
on  May  10  for  the  formation  of  the 
Central  Counties  Municipal  Utility 
District  and  for  election  of  a  board 
of  directors  for  the  district  if  created, 

Alfred  J.  Elliott,  Chairman  of  the 
County  Board  of  Supervisors. 

As  previously  reported,  H.  L.  Hin- 
kel  of  Los  Angeles,  has  prepared  pre- 
liminary estimate  of  $380,000  as  cost 
of  constructing  supply  pipe  line  from 
natural  gas  field  at  Eudley  Ridge  to 
serve  the  four  cities. 

32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 


March  29,  1935 
BIDS   OPENED. 

LOS  ANGELES,  Cal.— Gogo  &  Rados 
10,024  S.  Figueroa  St.,  Los  Angeles,  at 
$9,200  submitted  low  bid  to  the  Los 
Angeles  Board  of  Public  Works  for 
the  relocation  of  36-in.  sewer  in  right 
of  way  east  of  Soto  Street  at  Los  An- 
geles river,  Vernon. 


BIDS   WANTED. 

STOCKTON.  San  Joaquin  Co.,  Cal. 
—Until  April  S,  5  P.  M.  (to  be  opened 
at  8  P.  M.)  as  previously  reported,  bids 
will  be  received  by  the  Stockton  City 
Council,  B.  L.  Trahem,  City  Clerk, 
City  Hall,  for  the  construction  of  a 
sanitary  sewer  main  In  "F"  Street 
from  the  Linden  Road  south  to  Miner 
Ave.,  and  in  Miner  Ave.  from  "P"  St. 
easterly  to  the  easterly  city  limits.  Es- 
timated cost,    $4,000. 

Plans  and  specifications  obtainable 
from  the  office  of  the  city  clerk  or  the 
city  engineer.  •  j 


CONTRACT    AWARDED. 

SEATTLE,  Wash.— Queen  City  Con- 
struction Co.,  603  ISth  So.,  Seattle,  at 
$232,026  awarded  contract  by  the  Se- 
attle Board  of  Public  Works  for  the 
construction  of  the  Laurelhurst  Trunk 
Sewer. 


COMPLETING    SPECIFICATIONS 

SAN  MATEO,  Cal.  —  Specifications 
for  construction  of  outfall  sewer  to 
cost  $143,000  will  be  completed  about 
June  1.  Bids  will  be  called  immed- 
iately after  approval  by  the  Federal 
Public  Works  Administration.  Pro- 
ject financed  by  $85,000  bond  issue 
and  $38,000  PWA  grant  and  funds 
contributed  by  City  of  Hillsborough. 
City  Manager  E.  P.  Wilsey  is  in 
charge. 

33_  WATER  WORKS 


March  29,  1935 
CONTRACT  AWARDED, 

BEVERLY  HILLS,  Los  Angeles  Co., 
Cal.— John  Grancich,  1117  N  Gage  St.. 
Los  Angeles,  at  $14,999.50  awarded 
contract  by  Beverly  Hills  City  Council 
for  furnishing  and  Installing  3700  feet 
of  12-  14-  and  16-in.  cast  iron  pipe 
water  main. 

Salisbury,  Brawshaw  &  Taylor,  745 
Petroleum  Securities  Bldg.,  Los  Ange- 
les,   consulting  engineers.  33 


PLANS  APPROVED. 

ROSEVILLE.  Placer  Co.,  Cal.— City 
council  has  approved  amended  plans 
and  specifications,  prepared  by  Engi- 
neer John  A.  Shelds,  for  improve- 
ments to  the  second  unit  of  the  mu- 
nicipal water  system,  plans  will  be 
forwarded  to  the  PWA  oflfice  in  San 
Francisco   for  approval.  33 


ELECTION. 

TULARE   COUNTY,   Cal.— An    elec- 
tion  vrill   be   held   in   cities   of  Porter- 


BIDS    WANTED 

TORRANCE,  Los  Angeles  Co.,  Cal. 
—Until  April  23,  7:30  P.  M.,  bids  will 
be  received  by  the  Torrance  City 
Council  for  constructing  a  250.000-gal. 
elevated  steel  tank,  and  tower,  in  ac- 
cordance with  plane  and  specifica- 
tions which  may  be  obtained  from  F. 
B.   Leonard,   City   Engineer,    upon  de- 
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poull  of  ffi.     A    (lie  copy  may  ho  ncen 
nflor  Miiirh   31.  lit   the  iitnci;  of  Tay- 
lor   &     Tiiylor.     ('onniiltlnK    "'nKlnoprii, 
I       72"i  So,  SpiInK  »t.,   I.iiM  AriK'loii.     Cor- 
lincd    cli.Tk    or    fiiBhli-i'H    cho.'k.     10% 
TliP    propimccl    tank    will    Im    i.r    cylln- 
(hlral     Ktinl-i-lll|>tical       IidIIoim,       with 
tower  1711  ft.  hiKli  lo  (op  or  lank.   I<l>l- 
1       dcr«    aro     rctiiilstrd     Id     (iwlinill     lliclr 
]       own     HpecinratioiiH.       A.     H.     Ilartli'll. 
City   Clerk. 


BONDS    VOTED. 

SK.\I,  lil':.\c'll,  ()r:innc  <■•.,  CuUf.— 
The  J.iO.iiOi)  l.oMil  l.sKuc  to  llnanre  the 
conNtriK-lion  of  ii  miinklixJ  water  sys- 
tem carried  at  the  special  election 
March  29.  Victor  Hayes.  302  K.  Ana- 
heim St..   I,oiis  neach.  Is  the  cnRlneer. 

BIDS  WANTcD. 
'■  AH.MH'IIAKL.  Sacramento  Co.  Cal, 
I  iitil  April  S.  8  r.  M..  hids  will  l>e 
I'.ived  l>y  the  Carmkhael  IrrlRatlon 
lii.strict.  Roy  W.  Sulllvi.n.  Secretary, 
Miircnnl  Ave.,  Carnilchael,  for  fiir- 
nlshioK  pipe  In  accordance  with  specl- 
(lintion.s  on  (lie  at  the  above  office. 

iirtllUd  check  or  Cf.sh  for  10%  must 
■■ 'mpi.ny  each   bid, 

BIDS   WANTED 

SfN'NYVAI-K,  Santa  Clara  Co,.  Cal, 
—  Cntil  April  22,  7:30  1*.  M..  bids  will 
be  received  by  the  K'unnyvale  City 
Council  for  furnlshlnR  one  new  pump 
and  repairs  to  present  pumps  at  the 
city  water  works. 

SpeclHcatlons  obtainable  from  the 
office  of  the  City  Clerk  or  the  Super- 
intendent of  Water  Works,       • 


PROSPECTIVE   BIDDERS 

WALLA  WALLA,  Wash.— Follow- 
ing arc  additional  plan  holders  for 
deep  well  pump  and  pump  house  at 
the  Veterans'  Administration  Facilitv 
Walla  Walla,  for  which  bids  will  be 
opened  by  the  Veterans'  Administra- 
tion Facility,  Room  764.  Arlington 
B'ldg,.  Washington.  D,  C,  April  23, 
2:30   P.   M.,   as  previously  reported: 

Buffalo  Gasoline  Motor  Co,,  12.S0 
Niagara   St.,    Huffalo,   N,   Y, 

W,  R,  O'Rouke  Plumbing  &  Heat- 
ing Co.,  109  S.  Second  Ave.,  Walla 
Walla.    Wash. 

John  Bean  Mfg.  Co,.  217  W.  Julian 
St,,    San    Jose. 

Harold  Electric  Co..  210  E.  Alder 
St,,    Walla    Walla, 

General  Machinery  Co.,  East  3500 
Riverside    Ave..    Spokane.    Wash. 

The  Pelton  Water  Wheel  Co..  19th 
and   Alabama   Sts..    San    Francisco, 

John  H.   McGowan,  Cincinnati,   Ohio 

N,  C,  Jannsen  Drilling  Co.,  8107 
B,    Marginal   Way,    Seattle,    Wash, 

Hllt  &  O'Donnell,  102  S.W.  First 
Ave.,    Portland,    Oregon, 

G,  H.  Sutherland  Co.,  108  E.  Main 
St.,    Walla    Walla,    Wash, 

Layne  &  Bowler  Corp.,  P.  O.  Box 
765,    Arcade    Station,    Los    Angeles, 

Fairbanks  Morse  Co,,  160  Varick 
St,,   New  York  City, 

Western  Pump  Co.,  I,td.,  522  W, 
Santa  Clara   St,,    San  Jose, 

Pump  Supply  Corp,,  30.i  First  Ave, 
S.,   Seattle,    Wash. 

Valley  Iron  Works.  Inc.,  Yakima, 
Wash, 

R,  M,  Wade  &  Co..  Portland.  Greg, 

The  Aldrich  Pump  Co,,  Allentown, 
Pa. 

Indiana  Pump  &  Compressor  Co,. 
Indianapolis.    Ind. 

Byron-Jackson  Co,.  P.  Q.  Box  409, 
Bethlehem,    Pa, 

Byron-Jackson  Co.,  Att.  L.  C.  Kim- 
ball.   Berkeley. 

The   Deming  Co.,    Salem,   Ohio, 

A.  D,  Cook.  Inc..  P,  O.  Box  347 
Lawrcnceburg,    Ind, 

Pomona  Pump  Co,.  206  E.  Commer- 
cial St..  Pomona,  Calif, 


BIOS   WANTED 

.SA.\  KIIANCI.SCQ,— Until  April  28. 
3  V.  M.,  bida  will  be  received  by  T,  A, 
llrooks,  I'urchaHer  of  .SiipplleN.  Room 
2.';i.  Clly  Hnll,  under  Hlil  No.  i:!,^,'^.,  for 
furnliihlnK  20-  24-  and  30-ln,  gate 
vi.lvcH,  a«  followM: 

PKOl'OHITION    A 

Lot  No.  1— two  20-ln.  dlumetcr  non- 
rlsInK  stem,  double  dine,  spur  geared, 
gate  valven,  for  100  Ibii,  water  working 
pres*4ure. 

Lot  No.  2 — One  24-ln.  diameter  non- 
rlHlng  stem,  double  disc,  gale  valvi-, 
for  60  lbs.   water  working  pressure. 

Lot  No.  3— Two  :)0-ln.  illamcter  non- 
rising  stem,  double  disc,  spur  geared, 
gale  valves,  for  100  lbs.  water  worklOK 
prc-wure. 

I'RI'l'OSlTIO.N-    B 

(Alternf-te  to  Proposition  A)  for  fur- 
iiUhlng  Lots  1,  2  and  3  combined. 

SpeciMcatlons  obtainable  from  above 
office.  • 


BIDS  OPENED 

.«A.N'  FRA.'MCISCO,  —  E,  J,  Treacy. 
3119  Call  Kldg,.  San  Francisco,  at  $52.- 
X36.32  submitted  low  bid  to  the  De- 
partment of  Public  Works.  City  Hj.ll. 
under  Spec.  No.  18.829.  for  Installation 
of  Section  D.  the  I'otrero  District  Ex- 
tension Auxiliary  Water  .Supply  .Sys- 
tem for  F'ire  Protection,  located  on  3rd 
.'ytreet  bet.  Mariposa  and  Twenty-third 
streets;  "wenty-lifth  street  betwd-n 
Third  and  Pennsylvania  Sts.;  Penn- 
sylvanii.  St.  between  Twenty-fifty  and 
Army  Sts..  and  Army  St.  between 
Pennsylvania    and    Evans    Sts 

The  work   Involves: 
(  I)  84    l.f.     16-in.    Class    H    bell    and 

spigot,  lugged; 
(  2)   2757    If.     14-in,    Class    H    double 

spigot,  plain; 
(  3)   472     l.f.     14-in.     Cli.ss     H     double 

spigot,  lugged; 
(  4)    834    l.f.    14-inch   Class   H   bell   and 

spigot,  plain; 
(  5)   131   l.f.    14-inch   Class    H    bell    and 

spigot,  lugged; 
(  6)   991     l.f.     12-inch    Class    H    double 

spigot,  plain; 
(   7)   411     l.f.     12-Inch    Class    H    double 

spigot,    lugged; 
(  8)   1774  l.f.   12-inch  Class  H  bell  and 

spigot,    plain; 
(  9)    673    l.f.     12-inch    Class    H    double 

spigot,   lugged; 

(10)  569    l.f.    8-inch   Class    H    bell    <.nd 

spigot,    lugged; 

(11)  1    14-inch    gate   valve,    in    place; 

(12)  9    12-inch    gate    valves,    in    place; 

(13)  8  10-inch  gate  valves,   in   place; 

(14)  21    S-inch   gate    vj.lves,    in    place; 

(15)  21   std.    h.p.   hydrants,   in   place; 
Note:    Items    1    to    13    inclusive,   cast 

iron  pipe,  valves,  hydrants  and  special 
castings,  will  be  furnished  bv  the  citv. 
(10)   65,960  lbs,  pig  lead,  furnished  and 
delivered; 

(17)  30.900  lbs.  c!.st  steel  special   cast- 

ings,   furnished    and    delivered; 

(18)  14,420  lbs.   cast   iron  do; 

(19)  17.500  lbs.   manhole  and  valve  box 

cast  iron  frames,  covers  and 
dust    pans,    furnish   and    place; 

(20)  44,500     lbs,     wrought     Iron     holts, 

nuts  and  washers,  furnished  & 
placed; 

(21)  2580    lbs,     reinforcing    steel,    fur- 

nished and  placed; 

(22)  49  c.y.  Class  B  concrete  in  pl&ce; 

(23)  5350   c.y.   excavation   and    backfill; 

(24)  19.200    sq.    ft.    asphalt    -    concrete 

pavement  (2x6-in.)  Class  F  cone. 

(25)  72  sq.   ft.   concrete  sidewalk    (one 

course); 

(26)  11    c.y.    crushed    rock,     furnished 

and   plf-ced; 

(27)  26    tons    bell    and    spigot    pipe    or 

double  spigot  pipe,  without  lugs. 
In  classes  C  to  H  inclusive  and 
In  nominal  diameters  of  8-  to  18- 
inch.  Inclusive; 

(28)  9    tons    bell    and    spigot    p-pe    or 

double  spigot  pipe,  with  bolting 
lugs.  In  classes  C  to  H  inclusive 
and  in  nominal  diameters  of  8- 
to  18-ln.  inclusive. 


Note:  Itemn  1«  to  21  Inrlu'We;  Lit 
mi.ti'rlal*.  Including  pipe,  ehall  be 
furnlfihed    by   the    rontrncior. 

Total   bidn   follow: 
(A)  E.  J.  Treacy,  Hi.n  Krnncliico.  |B2,- 

830.32. 
(U)    Pinion    Sc    Hmllh.    8nn    Kranclnco. 
t55.18B..''>5. 

(C)  PncKIc    Pavementii  Co..    I,til..    .Son 
Kninctaco,  157,028,79, 

(D)  Chad,    L.    Harney,   San    Fri-ncleco. 
157,882.90, 

<K)    Peter  J.   McHuKh,   Han    Kranclnco. 
162.595,74, 
(rnit  bids  follow: 

(A)        (H)        (C)        (Ut        (E) 
(    1)       .     12.30     »3.00     13.12     13.00     $4.30 

(  2) 2.81       2.76       2.43       2.50       4.»0 

(  3) 3.00       2.76       2.54       2.65       4.30 

(  4) 2.65       2.76       2.24       1.75       4.30 

(  6) 2.90       2.76       2.37       2.00       4.30 

(  6) 2.50       2.53       2.09       1.95       4.30 

(  7) 2.8S       2,53       2,24       2,2S       4,30 

(  8) 2,40       2,53       2,02       1.70       4.30 

(  9) 2.51       2.53       2.13       1.80       4.30 

(10) 1.03       2.60       1.19       2.20       4.30 

(11)       .     21.00     .30.00     25.00     40.00     20.00 
(12)..          20.00     30.00     15.00     30.00     20.00 

(13) 20.00     20.00     12.50     25.00     20.00 

(14) 15.00     18.00     12.50     20.00     20.00 

(15) 25.00     25.00     27.50     40.00     5».00 

(16) 04         .039       .045       .04         .03 

(17) 20         .20         ,205       ,20         ,20 

(18) 05          ,05         ,05         ,05         .05 

(19) 065       .06         ,06         ,06         .06 

(20) 09         ,10         ,11         ,09         ,08 

(21) 05         ,05         .05         .04         .05 

(22) 20,00  20.00  40.00  25,00  20,00 

(23) 1,50   1,75   2,32   3,00    ,75 

(24) 20    ,18    ,24    ,20    ,15 

(25) 15    ,15    ,14    ,10    ,12 

(26) 3,00   2.00   3.00   3.00   3.00 

(27) 48.50     50.00     48.50     48.50     50.00 

(28) 58.50     60.00     58.00     ,58.50     60.00 

All  bids  referred  to  the  City  Engi- 
neer and  the  PW.\.  • 


CONTRACT   AWARDED 

SAN  KH.\NCI.'icn  — Roberi  B.  Mc- 
Xair  and  H.  Oould.  ^745  Rhoda  Ave., 
Oakland,  at  $69,.S15.62  awarded  con- 
trait  by  the  Department  of  P  u  b  1  i  c 
Works,  City  Hall,  under  Spec,  No. 
18,817,  for  the  installation  of  Section 
"C"  of  the  Potrero  District  Extension 
to  the  .\uxiliary  Water  Supply  System 
for  Fire  Protection, 


34 —  PARKS  &  PLAY- 
GROUNDS 

BIDS   WANTED. 

RENO,  Nevada  —Cntil  April  15.  bid.s 
will  be  received  by  Custodian.  U.  S. 
post  office.  Reno,  for  lawn  sprinkling 
system  and  seeding  and  planting  the 
grounds  at  the  Reno  post  office. 

34  — PARKS  AND   PLAY- 
GROUNDS 

NEW    BIDS   WANTED— TO  CLOSE 
APRIL  9.  4  P.   M. 

STOfKTON.  San  Joaquin  Co..  Cal. 
—Until  April  9.  4  P.  M,.  bids  will  be 
received  by  Stockton  Port  Commission. 
Citv  Hall.  Stockton,  for  furnishing  and 
installing  underground  piping,  valves, 
tire  hydrants  and  sprinklers  for  a 
sprinkler  system  to  sprinkle  19.S  noo  si\. 
ft.  in  are;..    Estimated  cost,  J27,500. 

Bids  scheduled  to  he  oi>ened  March 
26,  4  I*.  M..  were  returned  unopened. 


35— 


TUNNEIS 


BIDS    OPENED 

LOP  AXGELESr.  Cal.— L.  E.  Dixon 
Co.,  Bent  Bros.,  Inc..  and  Johnson. 
Inc..  609  S.  Grand  .\ve.,  Los  Angeles, 
.Tt  $366,607.07  submitted  low  bid  to  the 
Los  .4ngeles  Board  of  Pubic  Works 
for  the  construction  of  the  Figueroa 
St.  Tunnel,  beween  Solano  Ave.  and 
Bishops   Road. 

Complete  bids  follow: 
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(A)  L.  E.  Dixon  Co..  Bent  Bros..  Inc. 
and  Johnson,  Inc.,  Los  Angeles, 
$366,607.07. 

(B)  Macco  Constr.  Co.,  Jltarwater, 
$367,302.44. 

(C)  Shofner  &  Gordon,  I.03  Angeles, 
J36S.767.S7. 

(D)  United  Concrete  Pipe  C  ip.,  Los 
Angeles,   $414,261.85. 

(E)  Morrison  -  Knudsen  Co.,  Los  An- 
geles,   $466,143.62. 

(F)  Engineer's   Estimate,    $386,441.97. 

29— STREETS    AND    HIGH- 
WAYS 

CONTRACT    AWARDED. 

FORT  MASCN.  San  Francisco. — Pa- 
cific States  Const.  Co..  70S  Ct.ll  Bldg., 
at  $4,428.93  awarded  contract  by  the 
Constructing  Quartermaster,  Ft.  Ma- 
son, under  Spec.  No.  'W-6616-55-11,  for 
concrete  and  asphs.lt  paving  in  the 
dock  area  at  Port  Mason. 

BIDS    WANTED 

ORANGE  COUNTY,  Cal.— Until  Apr. 
25,  2  P.  M.,  bids  will  be  received  by 
the  State  Highway  Engineer,  St:ae 
Bldg.,  L.os  Angeles,  for  1.1  miles  of 
grading  and  paving  with  Portland  ce- 
ment concrete  or  asphalt  concrete  in 
Orange  County  between  17th  St.  in 
Santa  Ana  and  Fairhaven  Ave. 

The  work   involves: 
(  1)  57  stations  clearing  and  grubbing 

right  of  way; 
(  2)   7,600  c.y.  rdwy.   exci.v.,   unclass.; 
(  3)   310   c.y.    struc.    excav. ; 
(  4)  14.000  sq.  yds.  subgrade  for  pave.; 
(  5)  57  stations   finishing  rdwy.; 
(  6)   210  tons  liquid  asphalt  SC-2; 
(  7)  25.000  sq.   yds.   preparing,   mixing, 
and   shaping  shoulders  and  gut- 
ters; 
(  8)   35   tons  liquid   asphi.lt  90-95    (seal 

coat); 
(  9)  350  tons  stone  screenings   (do); 

(10)  75   c.y.    Class   A   Port.    cem.    cone. 

(structures); 

(11)  5,000  lbs.  bf.r  reinf.   steel   (struc); 

(12)  6.450   lbs.    steel  railroad   rails; 

(13)  550  lbs.  struc.  steel; 

(14)  1,090  c.y.   concrete  to  be  removed 

from  existing  pave,   and   struc; 

(15)  6   each    culvert   markers; 

(16)  6    et.ch    manholes    to    be    adju.sted 

to  grade; 

Alternative  Pavement  Items 
Alternative  "A" 

(17)  5,050  tons  asphalt   concrete; 

Alternative  "B" 

(18)  2.580    c.y.    Class    A    Port,    cement 

concrete    (pave.); 

(19)  7.000  lbs.  bar  reinf.  steel  (pave.); 

(20)  3,400  each  pavement  dowels; 

(21)  3  each  temporary  pavement  cross- 

ing devices. 

NOTE:  Alternative  "A"  sets  forth 
the  necessary  item.s  for  the  construc- 
tion of  the  pavement  with  asphalt  con- 
crete; Alternative  "B"  sets  forth  the 
necess;.ry  items  for  the  construction  of 
the  pavement  with  Portland  cement 
concrete. 

Plans  and  .specifications  obtainable 
from  the  State  Highway  Commission, 
Public  Works  Bldg.,  Sacramento,  and 
on  file  at  the  office  of  the  District  En- 
gineer in  San  Francisco,  Los  Angeles, 
and  the  district  in  which  the  work  is 
situated.  • 

BIDS    WANTED 

SAN  BERNARDINO  COUNTY,  Cal. 
—Until  April  25.  2  P.  M..  bids  will  be 
received  by  the  State  Highway  Engi- 
neer, State  Bldg..  Los  Angeles,  for  the 
construction  of  approximately  61S  l.f. 
of  reinforced  concrete  box  storm  drain 
at  Third  St.  ;.nd  at  Eighth  St.,  Red- 
lands.    Pan    Bernardino    County. 

The  work   involves: 

(1)  3,029    c.y.    structure    excavation: 

(2)  490  c.y.  removing  and  disposing  of 

exist,   rubble   masonry  and   Port, 
cement  concrete; 


(3)  112.000  lbs.   bar  reinf.   steel; 

(4)  785  c.y.   Class  A   Port.   cem.   cone. 
Plans    and    specifications    obtainable 

from  the  State  Highway  Commission, 
Public  Works  Bldg.,  Sacramento,  ;^nd 
on  file  at  the  office  of  the  District  En- 
gineer in  San  Francisco,  Los  Angeles, 
and  the  district  in  w-hich  the  work  is 
situated.  • 


filed  with  the  City  Council.  City  En- 
gineer Lyle  Payton  has  been  author- 
ized to  make  estimates  and  surveys  of 
the    project. 


BIDS    WANTED 

MENDOCINO  COUNTY.  C;.l.— Until 
-April  24,  2  P.  M.,  bids  will  be  received 
by  the  State  Highway  Commission, 
Sacramento,  for  a  total  of  1.3  miles  of 
surfacing  with  re-tread  surfacing  in 
Mendocino  County  in  the  town  of 
Ukiah.  between  Mill  St.  and  the  north- 
erly city  limits,  f.nd  in  the  town  of 
Willits,  between  Broaddus  Creek  and 
the  northerly  line  of  the  Nortliwest- 
ern  Pacific  Railroad  right-of-way. 

The   work   involves: 

(1)  20   M.   gallons  water; 

(2)  165    tons   untreated   crushed  gravel 

or  stone  surfacing; 

(3)  5,900  sq.    yds.   planing  exist,   pave- 

ment: 

(4)  465    tons    plant    mixed    surf,     (me- 

dium curing  type); 

(5)  2.635  tons  screenings; 

(6)  182   tons  emulsified  asphalt; 

(7)  44   each   sewer   .and    water   fixtures 

adjusted  to  grade; 

(8)  16    each    traffic    markers    removed 
and  reset; 

(9)  11  ea.  cast  steel  monument  frames 

and  covers. 
Plans  and  specifications  obtainable 
from  the  above  office  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Francisco,  Los  Angeles,  and  the 
district  in  which  the  work  it  situated. 


BIDS    WANTED 

SAN  DIEGO  CO.,  Calif.— Until  April 
25.  2  P.  M.,  bids  will  be  received  by 
the  State  Highway  Engineer,  State 
Bldg.,  Los  Angeles,  for  2.8  miles  of 
grading  and  treating  with  liquid  as- 
phalt in  San  Diego  County  between 
one  mile  east  oT  Barrett  and  Tecate 
road. 

The   work   involves: 
(   1)   14S  stations  clearing  and  grubbing 

right   of  way; 
(  2)  86.000  c.y.   rdwy.  excav.,  unclass.; 
(  3)    144.000  station   yds.   overhaul; 
(  4)   1.700   c.y.    struc.    excav.; 
(  5)   148    sta.    finishing    rdwy.; 
(  6)   182  tons  liquid  asphalt   SC-2; 
(  7)    30,000  sq.   yds.   preparing,    mixing. 

and  shaping  roadbed; 
(  8)    60   c.y.    rubble    masonry- 
(  9)  260  l.f.  8-in.  CMP; 

(10)  646  l.f.  18-in.  CMP; 

(11)  88  l.f.  21-in.  CMP: 

(12)  360  l.f.   24-in.  CMP; 

(13)  116  l.f.   30-in.  CMP- 

(14)  310  l.f.  36-in.  CMP; 

(15)  84  l.f.  48-in.  CMP; 

(16)  340  l.f.  CMP  clean  and  relay 

(17)  64  l.f.  CM  clean  and  salvage; 

(18)  8  each  spillway  assemblies; 

(19)  22  each  guide  posts,  move  and  re- 

set; 

(20)  80    each    culvert    markers,    move 

and  reset; 

(21)  0.6  mile  new  property  fence; 

(22)  2    each    drive    gate    complete    in 

place; 

(23)  125   each   monuments   complete  in 

place. 
Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Public  Works  Bldg..  Sacramento,  and 
on  file  at  the  office  of  the  District  En- 
gineer in  San  Francisco.  Los  Angeles, 
and  the  district  in  which  the  work  is 
situated.  « 


NEW   BIDS   WANTED 

S-\N  FRANCISCO.— Until  April  17, 
2:30  P.  M.,  new  bids  will  be  received 
by  the  Department  of  Public  Works. 
Room  251,  City  Hall,  under  Spec.  No. 
18,796  for  improving  Moraga  Street  be- 
tween 17th  and  18th  Aves.,  and  other 
streets. 

All  bids  receive.d  December  7.  1934 
were  rejected. 

The  work  involves: 

(1)  680  l.f.  6-in.  vitrified  clay  pipe  side 

sewers; 

(2)  479  l.f.  armored  concrete  curb; 

(3)  383   l.f.    unarmored  concrete   curb; 

(4)  813  sq.  ft.  6-in.  Class  E  cone.  pave. 

(5)  18,318  sq.   ft.   asphalt  cone,   pave.; 

(6)  1,000   sq.   ft.    2-in.   asphalt   concrete 

wearing  surface. 
Plans    and    specifications    obtainable 
from    City    Engineer    John    J.    Casey, 
Room    351,    City    Hall,    upon    cash    de- 
posit of  $10.00. 


CONTRACT    AWARDED 

PIMA  COUNTY,  Ariz.— Borderland 
Constr.  Co.,  Box  905,  Tucson,  Ariz., 
awarded  contract  by  Arizona  High- 
way Commission.  March  27,  at  $42,647 
for  highway  construction  on  the  Ajo- 
Tucson  Highway.  NRS'  110-A  (1935), 
AFE  604.  The  work,  which  begins 
about  5  miles  southwest  of  Tucson 
and  extends  westerly  5.6  miles,  con- 
sists of  grading,  draining,  aggregate 
base  course  and  oil  processing  (road 
mix  using  road  oil).  White  Miller, 
Tucson,  submitted  the  second  bid  at 
$49,292. 


CONTRACT    AWARDED 

COt^IISE  COUNTY,  Ariz.— Healey- 
Moore  Co.  and  J.  A.  Casson,  640  No. 
First  St.,  Phoenix,  awarded  contract 
by  Arizona  State  Highway  Commis- 
sion March  27  at  $56,386.69,  for  high- 
way construction  on  the  Douglas- 
Safford  Highway,  NRS  114-B  (1935), 
A.F.E.  8101.  The  work,  which  begins 
at  the  Bisbee-Douglas  Highway  junc- 
tion about  one  mile  west  of  Douglas 
and  extends  northerly  about  7V4  miles, 
consists  of  grading,  draining,  aggre- 
gate base  course,  and  oil  processing 
by   the  road   mix  method. 


CONTEMPLATED 

STOCKTON.  San  Joaquin  Co..  Cal. 
—Petition  for  the  improvement  and 
resurfacing  of  Hunter  S-treet  between 
Miner  Ave.    and    Poplar   St.,    has   been 


BIDS   WANTED, 

MOHAVE  COUNTY,  Arizona.— Until 
April  16,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Bure;.u  of  Public  Roads, 
802  Title  &  Trust  Bldg.,  Phoenix,  for 
grading  Section  E  of  Federal  Lands 
Highway  Project  No.  2,  Kingman- 
Boulder  Dam,    Mohave   Co.,   Ariz. 

The  work  involves: 

(1)  63,200   c.y.   unclass.   excav.; 

(2)  1,250  cy.y.   do,  for  structures; 

(3)  4,9C0   c.y.   do  for   borrow; 

(4)  9,200   sta.    yds.    overhaul; 

(5)  1,250  c.y.  mi.  borrow  haul; 

(G)   4.718    miles    finishing   earth   graded 
road; 

(7)  917  c.y.  Class  A  concrete; 

(8)  81,000   lbs.    reinf.    steel; 

(9)  948  l.f.   CMP  in  place. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Public  Roads.  802 
Title  &  Trust  Bldg.,  Phoenix,  or  807 
Sheldon  Bldg.,  461  Market  St..  .San 
Francisco,  upon  deposit  of  $10. 
AWARD  RECOMMENDED 
TRINITli-  COUNTY,  fal.— Award  of 
a  contract  to  Albert  A.  Helwig,  115 
S.  Main  St..  Sebastopol,  at  $15.90  per 
ton,  total  $9381,  for  bituminous  treat- 
ment on  19.662  miles  of  Sections  A.  B, 
C.  D.  and  E  of  Route  5.  the  Douglas 
City-Peanut  National  Forest  High- 
way, Trinity  National  Forest,  Trinity 
County,  has  been  recommended  by 
District  Engineer  C.  H.  S^veetser,  U. 
S.  Bureau  of  Public  Roads,  San  Fran- 
cisco. 
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COMPLETE  BID  LISTING 

SAN  I)ll';(i(>  {•OUNTY.  c;iil,  —  Dlm- 
mltl  *  Tiiyliir.  dir.  10.  r.litli  .St.,  I,ob 
AnRelOK  AH  prt'vldiiHl.v  rrporlptl.  miiIi- 
milted  lhi.  Iriw  hid  t<i  C.  II.  I'linoll. 
Stiito  IllKliwny  KiiKlripir.  I.hh  An(t<'l<"s. 
Mi.rih  L'.x,  .It  j:M..Sli|.sn.  f(,r  1,IkIiw;i.v 
cofiHliiirtlon  In  Sun  DIi-ro  County, 
throtiBh  the  NnrrnwH,  nliinit  1.7  inlloH 
In  IcnKlli  til  lie  Rnidcd  and  roiid  mix 
mirfiicp  tiontnii'nt  applied,  Involvlnit: 
(   1)  38,000    en.    yd.s.    rnadway.    cxeiiv., 

without    cla.sH; 
(   2)   09. 200    dtntlon    yd.t.    ov.iIkihI; 
(  3)  G500    cii.    yd.s.    ditch    anil    ih.iiiiii-1 

excavation: 
(    1)  .laOO  cu.  yds.   Imported  borrow; 
(  5)  3X0  ni.   yds.   .structure  exravntlon 
(  fi)   S45  lln.   ri.  24-ln.  C.   M.  pipe; 
(   7)   r.S   lln.   ft.   30-ln.   C.    M.   pipe; 
(    S)   (in     lln.     ft.     existing    C.     M.     pipe 

culverts    removed,    cleaned,    and 

relald; 
(  9)  15  cu.  yds.  rubble  masonry; 

(10)  116   tons   liquid   asphalt,    SC-2; 

(11)  2,5  tons  liquid  asphalt.  SC-2  prime 

coat; 

(12)  21,000  sq.  yds.  preparing,  mixing, 

shapln^r  and  compacting  road- 
bed  road   approach   and   dips; 

( l.'i)  t>200  sq.  yd«.  preparing,  mixing 
and  shaping  detour  road  and 
roadway   slopes; 

(It)  8  each  culvert  markers: 

(15)  48    each    monuments    complete    in 

place: 

(16)  90   stations   finishing   roadway. 
Total   bids   follow: 

(A)  nimmitt    &    Taylor,    Los   Angeles, 

$34,891.80. 

(B)  Geo.  J.  Bock  &  Son,  Los  Angeles, 

$40,390.90. 
(O   Daley  Corp.,  San  Diego,  $48,200.70 
(O)  V.    R.    Dennis    Constr.    Co.,    $49,- 

896.00. 
(K)   Sharp  &  Fellows  Constr.  Co.,  Los 

Angeles.    $55,699.00. 
t'nit  bids  follow: 

(A)        (B)        (C)        (D)        (E) 
(   1)     .    $     .62  $     .75  $     .83  $     .89  $     .95 

(   2) 015       .01         .02         .04         .02 

(    3) 20         .20         .35         .25         .38 

(   4) 35         .50         .60         .50         .70 

(  5)  .  1.25  2.00  2.75  2.00  4.00 
(  0)..-.  3.20  3.25  3.05  4.00  3.50 
(  7)....  4.00  3.80  4.00  5.00  4.50 
;  8)  ...  1.00  1.00  2.00  2.00  3.00 
(  9)  .  10.00  25.00  26.00  15.00  30.00 
(10)..,.  14.00  10.15  15. on  12.00  18.00 
(in...       14.00     14. ,50     15.00     12.00     18.00 

(12) 06         .0625     .08         .06         .10 

(13) 06         .07         .065       .06         .10 

(14)....  2.50  4.00  4.00  3.00  4.00 
(15)....  3.50  4.00  5.00  3.00  5.00 
(16)....        6.00       5.00     20.00     22.00     22.00 


CONTRACTS   AWARDED. 

ST.XTE:  of  ORKOO.N'.— Contracts  for 
highway  construction  were  awarded 
by  the  Oregon  State  Highway  Com- 
niL-j-sion.  Portland,  March  28,  as  fol- 
lows: 

Coos  County:  1.81  mi.  grading,  sur- 
facing and  oil  mat  surface  treatment 
on  the  Kmiiire  -  Pigeon  Point  Section 
of  Cape  .-Vrago  Secondary  Highway.  1'. 
S.  P.  W.  Project  NRS  2n7-B.  .\ward- 
ed  J.  W.  and  J.  R.  Hlllstrom.  Marsh- 
(ield.  at  $27,031.  P.  C.  Dlllard,  Med- 
ford.  at  $34,821  submitted  the  only  oth- 
er bid. 

Coos  County:  0.34  mi.  pavement  wid- 
ening and  resurfacing  on  the  Golden 
Ave.  -  Johnson  Ave.  Unit.  Marshfield 
Section  of  Oregon  Coast  Highway.  U. 
S.  P.  W.  Project  NRM  141-F.  Award- 
ed R.  I.  Stuart  &  Sons,  Medford,  t.t 
$12,150. 

The  other  bids  were: 
Northwest   Roads  Co.,   Portland  $12,892 
Mountain  States  Const.  Co.,  Eti- 

8^"e     13.095 

Pnited  Contr.  Co.,  Portland 13.255 

Deschutes  County:  0.48  mile  pave- 
ment construction  on  the  Redmond 
Section  of  The  Dalles-California  High- 


way, U.S.P.W.  Project  NRM  123-F. 
Awi.rded  Kern  &  KIbbc,  42  SK  Salmon, 
I'ortland,  at  $35,875. 

The  other  bidii  were: 
Mciuiilaln  Slatcn  Const.  Co.,  Eu- 
gene       $3fl,«49 

ininn  &  linker,  Klamath  KuIIh  .  37,601 
.Norlbwest  RoadH  Co.,  Portland  3K.3S5 
l'iilti<l   Contr.    Co.,    Portland  39,315 

Douglas  County:  0.61  mile  pavement 
wliliiiliig  anil  riHiirfacInK  on  the  Rohc- 
liurg  Siitinn  of  pailMc  Highway,  U.  S. 
I'.  W.  Projects  NH.M  7H-C  and  78-D. 
.Awarded  Jacob.Min-Jen.Mon  <'o.,  517  NE 
SIt.nton,    Portland,    at    $26,705. 

The  other  bids  were: 

R.    I.  Stuart  &  Sons.  Medford $26,908 

I'nitid   Contr.    Co.,    Piirll!.nd 26,940 

.Mountain  SlatCM  Const.  Co.,  Eu- 

Kene   27,262 

A.   S.   Wallace,  Roseburg 28,409 

.Viiilhwi-st    Roads    Co.,    Portland  29.877 

Hood  River  County:  0.91  mile  of 
grading  and  penetration  type  bitumi- 
iinus  macadain  wearing  surf.-.ce  on  the 
Cascade  ljick«  Section  of  Columbia 
River  Highway,  I7.S.P.W.  ProJ.  NRII 
174-U.    All  bids  held  under  advisement. 

Complete  bids   follow: 

.1.    F.  Kernt.n,  Faloma $34,414 

J"lilin    &    Eldon,    Portland 40,875 

Initid   Cnnlr.    <"o.,    Portland 44,373 

Kern   ,*;•    Kibbe.    Pordand 47,311 

Multnomah  County:  0.59  mile  pave- 
ment resurfacing  on  the  Ash  Street- 
Jefferson  Street  Unit.  Fourth  Avenue, 
Portland,  Section  of  West  Side  Pacifi.^ 
Highway,  U.s.p.w.  Project  NRM  203- 
C.     All   bids  held   under  advisement. 

Complete   bids   follow: 
Parker  -   .'-•chram  Co.,   Portland..$46,985 

I'nited  Contr.   Co.,  Portland 50,073 

Fillefsen  -  Weygandt    Co..    Port- 
land      50,895 

Kern  &  Kibbe,  Portland 53,092 

Northwest   Roads   Co.,    Portland  56,110 


NOTICE    TO    BIDDERS. 

S  T  A  T  iC  OF  CALIFORNIA.— C.  H 
Purcell,  .state  Highway  Kngineer,  hj.s 
announced  the  cost  of  blue  line  prints 
for  the  state  highway  work  now  ad- 
verised: 

A  blue  line  print  of  the  title  she>.t 
of  the  plans  showing  the  general  loca- 
tion of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  detail 
sheets  will  be  furnished  at  cost  and 
become  the  property  of  the  purchaser. 

The  following  table  shows  the  cost 
of  such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramento on   April    17,    1935: 

1V-S.M-2-S.M,  Crystal  Springs  Road 
to  Third  Ave.:  PLANS:  No.  of  Sheets) 
11;  (Cost)  $1.10;  CROSS-SECTIONS: 
(No.  of  Sheets)  4;  (Cost)  $.40;  (Tot;.I) 
$1.50, 

VI-Ker  -  140  -  A.B,  between  Western 
Water  Works  and  four  miles  easf 
PLANS  (No.  of  Sheets)  13;  (Cost)  $1  - 
30;  CROSS-SECTIONS  (No.  of  Sheets) 
63;    (Cost)    $6.30;    (Total)    $7.60. 

X-S.J-5-B  and  Stkn,  between  French 
Camp  and  Stockton:  PLA.VS,  (No.  of 
Sheets)  12;  (Cost)  $1.20;  CROSS-SEC- 
TIONS, (.No.  of  Sheets)  131;  (Cost) 
$13.10;    (Total)  $14.30. 

IV  -  AI;.  -  5  -  69  -  Oak.Emv,  overhead 
crossmg  over  tracks  of  A.T.&S  F  Ry 
S.  P.  Co.  and  Key  System,  Ltd..  in  the 
city  of  Oakland:  PLANS  (Number  of 
Sheets)  3o;  (Cost)  $5.25;  no  Cross-Sec- 
tions;    (Total)   $5.25. 

Checks  for  the  above  should  be  made 
pajable  to  the  Department  of  Public 
Works,  Division  of  Highways,  .-.nd 
should  accompany  the  request  for 
Plans,  specifications  &  proposal  forms 
to  the  ofnoe  of  the  State  Highway  En- 
gineer.  P.   c.   Box   1499,    Sacramento. 


BIDS   WANTED. 

HAN  IHEfjr)  Cf»r.VTV,  Cnllf.  — rmii 
April  IK.  2  P.  .M.,  bid*  will  Ik-  renlvei] 
by  the  Iliireau  of  Public  !«<.• -<  n.7 
Sheldon  Illdg..  461  Market  Street,  Hon 
FraiiclHcii,  for  grading  and  iilai  Iiil- 
Mubgrade   relnf<ircemenl    on  n.SUfi  rulli/- 

of    Section    C    of    Route    7.-i.    the    Lligiili:, 

.N'l.tliinal     Korent     Highway,     Cleveland 
National    ForeHt.    Han   [Jlego  f'ounly. 

The  work  Involvcit: 
(    1)   43   arrcN  clearing; 
(   2)   231,000  c.y.   unclnfiH.   excnv.; 
(  3)   1,500  c.y.  do,  for  Htruclureii; 
(   4)   1,073,000  Kta.  yd*,  overhaul; 
(  5)  48.500    c.y.    ml.    hauling   Mubgri.de 

reinforcement; 
(  6)  2,756   I.f.   corrugated   metal    pipe; 
(  7)   202   c.y.   concrete; 
(  8)  5,200  lbs.   elnforrlng  Mteel; 
(   9)  2  each   Type  A  splllv/ay  Inletd; 

(10)  214   I.f.    wood   guard    rail; 

(11)  190    If.    6-ln.     porouM    tile    under- 

draln; 

(12)  11,000  I.f.  Type  I  protection  ditch; 

(13)  2.20O  I.f.  Type  2  do; 

(14)  12,000  l.r.   fence; 

(15)  5  each  fence  gates; 

(16)  65  ei.ch  culvert  markers;  , 

(17)  30  each  right  of  way  monuments. 
Plans    and    specincatlons    oht:.lnable 

from    the  above   office   upon   deposit  of 
$10.00. 


BIDS    WANTED 

SAN  DIEGO  COUNTY.  Cal.— Until 
April  9,  2:00  P.  M.,  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways.  E.  E. 
Wallace,  District  Engineer,  310  Union 
Rldg.,  San  Diego,  for  tree  planting 
and  other  Improvement  in  San  Diego 
County,  between  Encinitas  and  Ocean- 
side,  a  distance  of  10.1  miles  In 
length.  highway  roadsides  to  be 
planted,  involving  the  furnishing  and 
planting  of  trees,  shrubs  and  other 
plants,  rounding  slopes.  furnishing 
and  placing  top  soil,  fertilizer,  drain 
tile  and  stakes,  guide  posts  around 
planted  areas,  and  removing  and  dis- 
posing of  waste  material.  The  esti- 
mated quantities  are  as  follows: 
(   1)  435  ground  cover  plants  (Key  No 

1): 
(  2)  602    shrubs    (Key    No.    2); 
(  3)   348   trees    (Key  No.    3): 
(4)    608    trees    (Key    No.    4): 
(  5)  291    shrubs    (Key  No.   5); 
(   6)  95   shrubs    (Key   No.   6); 
(   7)   in   trees   (Key  No.   7); 
(  S)   469   shrubs    (Key    No.    8); 
(   9)  2185    ground    cover    plants    (Key 
No.    9); 

(10)  45   shrubs    (Key    No.    10); 

(11)  42   trees    (Key   No.    11); 

(12)  20.000    Me.sembryantbemuni    edule 

cuttings; 

(13)  328  guide  post.--. 

Plans  and  specifications  may  he  ob- 
tained at  the  above  address.  Certi- 
fied or  cashier's  check  or  cash  for  10% 
must  accompany  each  proposal  ' 


BIDS   WANTED 

SACRAMENTO,  Cal.— Until  April  4. 
8:15  P.  M.,  bids  will  be  received  by 
the  Sacramento  City  Council.  H.  G. 
Denton.  City  Clerk,  City  Hall,  I  St.. 
between  9th  and  10th  Sts.,  for  the  im- 
provement of  the  south  side  of  Fifth 
.•\venue  from  33rd  St.  to  the  alley  first 
east   of  35th    Street. 

Specifications  obtainable  from  the 
above  office.  • 


CONTRACT  AWARDED 

LOP  ANGELES.  Cal.— Southern  Cal- 
ifornia Roads  Co..  2H5  E.  25th  St.. 
Los  Angeles,  awarded  contract  by  the 
Los  Angeles  Board  of  Public  Works. 
April  1.  at  $82,054.39.  for  the  'mprove- 
ment  of  Sepulveda  Blvd..  from  Na- 
tional   Blvd.    to    Venice    Blvd. 
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LOS  ANGELES  —  SEPULVEDA  BLVD.  IMPROVEMENT  —  (CITY 


LOS  ANGELES.  Cal.— Southern  Cal- 
ifornia Roads  Co..  2145  E.  25tli  St.. 
submitted  low  bid  to  the  Los  Angeles 
Board  of  Public  Works.  March  27.  at 
$82,054.39.  for  the  improvement  of 
Sepulveda  Blvd.,  from  National  Blvd. 
to  Venice  Blvd. 

The  work  Involves: 

(  1)  Lump  sum  grading; 

(   2)  251.152    sq.    ft.    8-in.    compressed 

concrete; 
(  3)   362    sq.    ft. 

depressions 
(   4)   15.623    sq.    ft 

roadway; 


-in.    concrete,    local 
4-in.    rock    and    oil 


(A)  (B)      (C) 

(  1)     fl3.500.00  $11,000.00  $10,500 

(  2) .21  .24 

(  3) .20  .22 

(  4) .07  .065 

(   5) .04  .034 

(   6) .35  .40 

(   7) .70  .70 


106.643    sq.    ft.    2-in.    rock    and    oil 

roadway; 
3107   ft.    unplastered   light   curb; 
1.S41    ft.    reinf.    integral    curb    and 

concrete  gutter,   1-ft.   wide; 
350  sq.  ft.  6-in.  concrete  gutter; 
11,019    sq.    ft.    3-in.    cement   walk; 
225  lin.  ft.  wooden  guard  rail; 
671   lin.    ft.    concrete   curtain  wall 

IS-in.  deep; 
Storm    drain    and    appurtenances, 

complete,  not  including  local  de- 
pressions; 
Lump    sum    sanitary    sewer,    not 

including   house    connections; 
125    ft.    6-in.      house      connection 

sewers; 

(D)  (E)  (F) 

00  $13,527.00  $15,000,00  $13,000.00 


(15)   Reset  2  manholes. 
Total  bids  follow: 

(A)  Southern    California     Roads    Co., 

$82,054.39. 

(B)  P.    J.    Akmadzich,    $86,236.37. 

(C)  Oswald    Bros.,    $86,389.56. 

(D)  Gogo    &    Rados,    $87,333.07. 

(E)  J.  L.  McClain,  $89,258.25. 

(F)  Grifnth   Co..   $89,591.34. 

(G)  Geo.  J.   Bock  Co.,   $90,279.97. 

(H)   United  Concrete  Pipe  Corp.,  $93,- 

858.33. 
(I)  L.    A.    Paving    Co.,    $96, ,391. 72. 
(J)  Engineer's    estimate,    $84,952.94. 

Unit  bids  follow: 


(G) 

(H) 

(I) 

(J) 

7,500.00 

fl4. 000.00  $18,152 

.SO 

(13,650.00 

.215 

.245 

.24 

.22 

.20 

.20 

.23 

.25 

.04 

.07 

075 

.066 

.07 

.035 

045 

.035 

(  9)... 
(10).- 
(11)... 
(12)... 
(13)... 
(14)-. 
(15).- 


5.500.00 

5.300.00 

6.000.00 

6.460.00 

5.500.00 

6.500.00 

5,800.00 

7.330.00 

6,000.00 

5,470.00 

600.00 

600.00 

700.00 

979.00 

600.00 

700.00 

600.00 

725.00 

600.00 

660.00 

1.00 

.85 

1.00 

1.00 

1.00 

.90 

.80 

1.00 

.90 

.75 

20.00 

25.00 

75.00 

46.00 

20.00 

20.00 

15.00 

40.00 

15.00 

1.00 

SAN  FRANCISCO  —  Crystal  Springs  Tunnels  —  (City) 


SAN  FRANCISCO.— E.  T.  Lesure. 
87  Ross  Circle.  Oakland,  at  $74,681.61* 
on  Section  A;  $96,588.85  on  Section  B, 
and  at  $171,170.46  on  Sections  A  and 
B  combined,  submitted  low  bids  to  the 
Public  Utilities  Commission,  City  Hall 
under  Spec.  No.  W.  D.  74,  for  the 
construction  of  the  CrystfJ  Springs 
Pipe  Line  Tunnels,  to  carry  a  pipeline 
extension  from  Crystal  Springs  Reser- 
voir in  San  Mateo  County  to  the  Uni- 
versity Mound  Reservoir  in  San  Fran- 


The  work  includes  construction  of 
two  tunnels  in  San  Mateo  County,  one 
1429  ft.  long,  and  the  other  334  feet 
long;  and  one  tunnel  2287  ft.  long  in 
Si.n    Francisco  County. 

Bids  were  taken  as  follows: 
SECTION  A  (Tunnels  Nos.  1  and  2) 
(1)   1775  l.f.   excavation; 


(2)   1763  l.f.   tunnel  lining  of  steel  pipe 
and  concrete. 
SECTION  B  (Tunnel  No.  3) 

(1)  2293  l.f.  excavation; 

(2)  2287  l.f.  tunnel  lining  of  steel  pipe 

and  concrete. 
SECTIONS   A-B    (Tunnels   Nos.    1.    2 
and  3) 

(1)  4068  l.f.   excavation; 

(2)  4050  l.f.   tunnel  lining  of  steel  pipe 

and  concrete. 
All  steel  pipe  used  sh;.ll  have  a  min- 
imum  inside  diameter  of  60   inches. 
Total  bids  follow: 

(I)  E.  T.  Lesure.  Oakland  (60-in. 
steel  pipe  spun  bituminous  enamel 
coating):  Section  A,  $74, 681. 61*;  Sec- 
tion B.  $96,588.85-  Sections  A  and  B, 
$171,170.46. 

(II)  Barrett  &  Hilp,  San  Francisco 
(bituminous  lined  steel  pipe):  Sections 
.\  and  B,   $211,104.00. 


(III)  Youdi.ll  Const.  Co.,  San  Fran- 
cisco   (pneumatic   gun   lining):    Section 

A,  $97,397.00;     Section    B.     $131,718.50; 
Sections  A  and  B,   $215,262.00. 

(IV)  MacDonald  &  Kahn  Co..  Ltd.. 
San  Francisco  (enamel  lining):  Sec- 
tion   A.    $106,213.19;    Section    B,    $ ; 

Sections  A  and   B.    $217,483.92. 

(V)  Case  Const.  Co.,  Inc.,  Alhambrf. 
(steel  pipe,  spun  bituminous  enamel 
coating):    Section    A    $ ;    Section 

B.  $ ;  Sections  A  and  B.  $219. 7.^6. 80. 

(VI)  W.  A.  Bechtel,  San  Francsco 
(spun  bituminous  enamel  coated  steel 
pipe):  Section  A.  $111,429;  Section  B, 
$155,726;    Sections  A  and   B,   $255,690. 

(VII)  Chas.  Harney.  San  Francisco. 
(60-in.  steel  pipe  protected):  Section 
A.  $129,133.50;  Section  B.  $167,027.70: 
Sections  A  and  B,  $269,348.40. 

Unit  bids  follow: 

(a)  unit;   (b)  extension. 


SECTION  A— 

— (D— 
(a)           (b)         (a) 

(1) $16.72  $29.678.00»$.... 

(2)..          25.47     44.903.61     .... 

-(ID  — 
(b) 

$ 

—  (III)—             —(I 
(a)             (b)             (a) 
$36.00  $  63,900.00  $34.63 
19.00       33,497.00     25.38 

36.00       82,548.00      

21.50       49,170.50      

34.00     138,312.00     29.]!! 
19.00       76,950.00     24. 3S 

V)  — 

(b) 
$  61,468.25 
44,744.94 

—  (V)  — 
(i.)            (b) 

$ $   

—  (VI)  — 
(a)  (b) 
$30  $  53.250 

33       58,179 

35       80.2B5 
33       75,471 

30     122.040 
33     133,650 

—  (VII)  — 
(a)            (b) 
$50.90    $  90,347.50 
22.00        38,786.00 

50.90      116,713.70 
22.00         50,314.00 

46.30      188,348.40 
20.00       81,000.00 

SECTION   B— 

(1) 16.72     38.338.96     ... 

(2) 25.47     58,249.89     ... 

113,904 
97,200 

SECTIONS   A   &   B— 

(1) 16.72     68,016.96     28 

(2) 25.47  103,153.50     24 

118,744.92 
98,739.00 

35.10    142,786.80 
19.00       67,950.00 

•Total   for  Item    (1)    on   Section  A  stated  by  bidder  was  $68,016.96,   apparently   an    error    in    extending    the    unit 
ce.    The  bidder's  tot;.l  for  Section  AA,    using    the    incorrect    extension,    was  $112,920.57. 
All    bids    referred    to    N.    A.    Eckhart.    Water  Department    Engineer,   for  recommendation. 


CONTRACTS   AWARDED 

COCONINO  COUNTY,  Ariz.— Con- 
tracts for  furni.shing  asphaltic  road 
materlalfi  for  use  on  Sections  D  and 
E  of  the  Cameron-Desert  View  Ap- 
proach to  Grand  Canyon  National 
Park.  Coconino  County,  have  been 
awarded  by  the  Bureau  of  Public 
Roads.  807  S'heldon  Bldg..  461  Market 
.St..   San  Francisco,  as  follows: 

(1)  300  tons  liquid  asphaltic  road 
material.  Type  SC-2,  Shell  Oil  Co.. 
f.o.b.  Bakersfield,  at  $4.70  per  ton, 
total    $1410. 


(2)  1100  tons  liquid  asphaltic  road 
material.  Type  MC-4  and/or  Type 
MC-5,  Petrol  Corp..  f.o.b.  Los  Angeles 
at    $10   per   ton.    total   $11,000. 


BIDS   WANTED. 

SANTA  BARBARA  COUNTY.  Cal. 
—  Until  April  16.  2  P.  M.,  bids  will  be 
received  by  the  Department  of  Public 
Works,  Division  of  Highways,  L.  H. 
Gibson.  District  Engineer.  50  Higuera 
St..  .San  Luis  Obispo,  for  0.4  mile  wid- 
ening of  roadway  cut  and  planting 
roadsides  in  Santa  Barbara  County  be- 


tween    two    miles    north    of    Solomon 
Summit  and  Santa  Maria. 

Specifications  obtainable  from  above 
office.  I 

CONTRACT   AWARDED 

LOS  ANGELES.  Cal.— Southern  Cal- 
ifornia Roads  Co..  2145  E.  25th  St.. 
Los  Angeles,  was  awarded  the  cju- 
tract  by  the  Los  Angeles  Board  of 
Public  Works.  April  1,  at  $271,663.65. 
for  the  improvement  of  Sepulveda 
Blvd..  from  Ventura  Blvd.  to  Sunset 
Blvd. 
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BIOS  OPENED. 

I,l)H  AN(;klk»,  (Jill.— Soulliorn  Cal- 

Ifornln    UohiIh  Co..  2M5   K  2.'illi   SIri'i-l. 

niil>iiiltli-<l  llii.'  low  1)1(1   tn  tiKi  I.iiH  All- 

.  IcH    Mould    or    Piilillr    WorkM,    March 

..   nt   ll)1.4SI.(iX,   for   the    linprovi'mont 

r    Kl    Mndciin   Av«.    bL-lwecn    KlKueroi. 

.-1.    mill    Coloniilo    Mlvil.     I.y    lli«    ron- 

wtnirtlon    of    S-liuli    in'rinani'til    pnve- 

tnont    fifi   fci-t    wide,   coriBlHllnB  of  2-ln. 

Wiirifiilti.-    Itltiilltlilr    wciirlTiK    .HurfiK-i- 

OH    B-lnc-li   )iH|ihiiltlc    ronorele    bt.se,    40 

(i'vi    wldi',   nnd    8-lnch   concrete   pave- 

ni.Tit  7  fcot  wldi-  on  oiich  side  lo  nerve 

!i.s    KultiTfl.    loKolher    wUli    curbH    iind 

sidi'Wiilkn. 

The  (|uan(ltlefl  are: 

(    1)    17.250  ni.   yds.   exoaviit|r>n  nnd  2.- 
634  cu.  yds.  nil.  Inoluding  remov- 
al of  exIstlHR  Improvements; 
I    2)   452    an.    f..    of    concrete    p.nve..    8- 
in.   thick    (local  depressions); 

(  .I)  :)!i.411  .«(].  ft.  of  concrete  pave.. 
7-ln.   thick; 

<  4)  9818  sq.  ft.  Warrcnite  niliilithic 
pavement  of  variable  thickness, 
consisting  of  asphaltic  concrete 
base  of  variable  thickness  (av- 
eraec  3-  and  2-in.  Warrenlte 
Bit.    wearinK   surface; 

(  5)  11G.676  sq.  ft.  of  Warrenite  Bit. 
pavement.  7-ln.  thick  and  con- 
sisting of  5-in.  asphaltic  con- 
crete base  and  2-ln.  Warrenlte 
Bit.    wearing  surface: 

(  6)  858  sq.  ft.  of  Warrenlte  Bitulilhic 
pavement.  7-in.  thick,  consist- 
ing of  5-ln.  concrete  base  anrf 
2-ln.  Warrenlte  Bit.  wear,  surf.; 

(  7)  3332  sq.  ft.  of  Warrenlte  pave, 
of  variable  thickness.  conslstinR 
of  asphaltic  concrete  base  of 
variable  thickness  (average  M;- 
in.)  and  Warrcnite  Bit.  wearing 
surface  of  variable  thickness 
(average    IVi-in,); 

(  8)  3863     sq.     ft.     of     Warrenlte     Bit. 
pavement     4-in.     thick,     consist- 
ing of  2-in.   asph.   concrete   base 
and   2-ln,    Warrenite    Bit.    wearing 
surface: 

(  9)  19.415  sq.  ft.  of  rock  and  oil  sur- 
face.  4-in.   thick; 

(10)  5634  lin.  ft.  unplastered  light  curb 

(11)  310  lin.  ft.  unpiastercd  light  white 

curb; 

(12)  2.S.091   sq.    ft.   concrete   walk,  3-in. 

thick; 
(IS)  704  sq.'  ft.  do,  4-ln.   thick; 

(14)  1,649  sq.    ft.   do,   6-in.   thick; 

(15)  540   sq.    ft.    concrete  gutter,    7-in. 

thick; 

(16)  167     sq.     ft.     comb,    gutter,     7-in. 

thick: 

(17)  21  sq.   ft.  do,   6-in.   thick; 

(IS)  1771  sq.  ft.  of  white  concrete 
traffic  lines,  7-in.  thick,  con- 
sisting of  2-in.  white  concrete 
on  5-ln.  asphaltic  base; 

(19)  3    red    reflectors.    Highway    Bull's 

Eye,  5%-ln.   in  dia.  or  equal; 

(20)  storm    drain    and    appurtenances, 

complete,  not  including  lociU  de- 
pressions, exclusive  of  storm 
drain  at  Intersection  of  Colo- 
rado Blvd.  and  El  Modena  Ave.: 

(21)  storm     drain    and    appurtenances 

»t  Intersection  of  Colorado  Blvd. 
and  El  Modena  Ave.,  complete, 
not    including    local    depressions; 

(22)  sanitary  sewer   &   appurtenances. 

complete,  not  including  house 
connections: 

(23)  551  lin.  ft.  6-in.   house  connection 

sewers: 

(24)  208  lin.   ft.   6-in.  do  as  per  Detail 

"A"  on  plan  No.  D-3542; 

(25)  40  lin.    ft.   6-in.    do  as    per  Detail 

"B"    on    plan    No.    B-3542: 

(26)  ornamental    lighting    conduit    in- 

stallation,  complete   in   place: 

(27)  10    manholes    to   be   reset.    Includ- 

ing   the    removal    of    29    vertical 
feet  of  manholes  and  the  recon- 
struction  of   14.8    vertical   feet   of 
manholes. 
REMOVALS: 
5.520  feet  curb; 
S.700  sq.    ft.   walk; 
79,120  sq.  ft.  pavement: 


300  s<|.   ft.   giilter 

20    trees. 
The  luti.l  bids  wi  11- 

(A)  Houlhi-rn    CallforMlii     KuiuIn    (.'o., 
tr.1.481.68. 

(B)  rirljnth  Co.,  164,149.20. 

(C)  (Jeo.    11.    CurllH   I'uvIhk   Co.,    $54,- 
158.75. 

(I))    Engineer's  c«tlmate,  162,829.93. 
The  unit   bids  were: 

(A)            (B)            (C)  (D) 
(   1)    17100.00   (6500.00  19000.00  $8630.00 

(   2)              .23             .25             .184  .22 

(   .1)               .17             .19             .173  .16 

(    4)               .13              .15              .139  .136 

(   5)               .155           .173           .165  .169 

(   6)               .18             .20             .184  .20 

(  7)              .08              .09             .08  .074 

(  8)               .11              .13             .12  .12 

(  9)              .07             .065           .052  .063 

(10)  .35             .38              .35  .33 

(11)  .70             .60             .58  ,66 

(12)  .11              .11              .11  .102 

(13)  ,13             .13             .139  .13 

(14)  .16             .15             .21  .16 

(15)  .25             .20             .16  .18 

(16)  .18             .15             .16  .15 

(17)  .25             .17             .16  .18 

(18)  .27             .40              .23  .235 

(19)  10.00    15.00    10.00  10.00 

(20)  7200.00  7500.00  7000.00  6479.00 

(21)  1000.00   600.00   900.00  875. CO 

(22)  150.00   170.00   190.00  180.00 

(23)  1.00     1.00     1.00  1.00 

(24)  1.00     1.00     1.00  1.10 

(25)  1.00     1.00     1.00  1.10 

(26)  400.00   340.00   435.00  275.00 

(27)  150.00   100.00   180.00  150.00 


BIDS   WANTED 

STATE  OF  OREGO.M.— Until  April 
11.  9  A.  M..  bid.s  will  be  received  by 
the  Oregon  State  Highway  Commis- 
sion. R.  H.  Baldock.  State  Highway 
Engineer.  Auditorium.  3rd  floor.  Pub- 
lic Service  BIdg..  Portland,  for  high- 
way construction,  as  follows: 

Curry  County:  Curry  County  Rock 
Production  Project  on  Oregon  Coast 
Highway;  Stt.te  project.  Furnish  ap- 
proximately 10,700  c.y.  crushed  gravel 
in  stockpiles  at  the  following  locations: 
6.700  c.y.  between  Euchre  Creek  and 
Rogue  River,  and  4,000  c.v.  between 
Taylor  Creek  .and  Californi;.  State  line. 

Hood  River  County:  Jericho  Lane 
Section  of  Hood  River  Secondary 
Highway;  U.  S.  Public  Works  Project 
No.  NRS  253  (1935);  0.85  mile  road  mix 
surface  treatment,  requiring  approx- 
im:.tely  870  c.y.  screened  gravel  aggre- 
gates. 64  tons  light  cutback  asphalt, 
and  300  c.y.  screened  gravel  shoulder 
materials. 

Jackson  County:  Siskiyou  Summit- 
State  Line  Section  of  Pi.ciflc  High- 
way: State  project.  Furnish  approxi- 
mately 3,300  c.y.  of  crushed  rock  in 
stockpile,  and  furnish  and  place  ap- 
proximately 2.700  c.y.  crushed  rock  in 
shoulders. 


Polk   and   VamhIII  Countlai:    Yamhill 

Counly  I,lii..-.Sinitl(.n  Huii.h  H.-.ilon 
of  Hlili-in-Dnytf.M  Secondary  lllKhwiiy 
i:.  H.  I'ubli.:  Work-  froj...  I  No  NItH 
252  (1935):  I.3H  milen  KriidltiK,  Piiirfny- 
Inic  and  oil  mat  »urfi..i.  Iriiitment 
Requlrivi  niiproxlmnlely  24,000  ru.  yd« 
excavation,  9.400  c.y.  rondbed  lopplnic. 
3,000  c.y.  cruKh'd  eravel  nurfacInK,  16- 
000  sq,  ydM,  nil  mat  Kurft.ce  treatment, 
and  150  If,  of  8x8  reinforced  concrete 
box  culvert  or  lOS-ln.  mulllplnle  Iron 
pipe  culvert, 

I'lnns  and  KpeclflrntlonN  obtainable 
from  the  St.ate  Highway  Comml<i»lon 
Room  322,  ,Sl}.te  Omre  BIdg,  Kalem 
upon  dep'>Klt  of  $5  per  set. 


BONOS   VOTED 

VALLKJO.  S-olano  Co.,  fal.— Bond 
Issue  of  $300,000  for  repaying  city 
streets  and  constructing  utorm  sewem 
carried   at   a    special   election    April    2. 


CONTRACT   AWARDED 

LOS  ANOELKS  Co,.  Calif.— United 
Conirete  Pipe  Corp.,  1347  W  208th  St., 
lx)M  Angeles,  at  $23,515.50  awarded  the 
contract  by  the  State  Highway  Com- 
mi.wion,  for  0.5  mile  p:.vlng  with  as- 
phalt concrete  (Alt.  A)  In  the  City  of 
Inglewood.  between  Prairie  Ave  and 
Commercial  St..  and  shoulders  sur- 
faced with  plant-mixed  surfacing,  m-i- 
dium  curing  type. 


CONTRACT    AWARDED 

COCHISE  COUNTY.  Ariz.  —  Pleas- 
ant-Hasler  Co..  324  Luhrs  Building. 
Phoenix.  Arizona,  awarded  contract 
by  the  Arizona  Highway  Commis- 
sion. Phoenix.  March  27.  at  $152,428 
for  highway  construction  on  the  Fort 
Huachuca-Bisbee  Highway.  NRS  108- 
A.  A.F.E.  601,  The  work,  which  be- 
gins at  Fort  Huachuca  and  extends 
southeasterly  about  12 ?4  miles,  con- 
sists of  grading,  draining  and  placing 
aggregate  base  course  and  road  oil 
plant  mix. 


TO   SELECT  ENGINEER. 

ALAMED.4.  Alameda  Co,,  Cal— City 
Council  will  eng;.Ke  con.sulting  engi- 
neer to  survey  city's  transportation 
needs.  Construction  of  tube  under  es- 
tuary to  connect  with  bay  bridge  ap- 
proach   in   Oakland   is   considered. 


CONTRACT   AWARDED 

ANTIOCH,  Contra  Costa  Co,.  Cal. 
—Lee  J.  Immel.  1031  Evelyn  Street. 
Berkeley,  at  $3235  awarded  contract 
by  the  Antioch  City  Council  for  the 
improvement  of  Fourth  Street,  bet. 
I  and  O  Sts..  consisting  of  grading, 
curbing,    paving,    etc. 


SAN  FRANCISCO  —  STREET  IMPROVEMENT  —  (CFTY) 


SAN  FRANCISCO— Bids  for  the  Im- 
provement of  Fitzgerald  Ave.,  bet. 
Jennings  St.  and  Third  St,,  including 
the  crossing  of  Fitzgerald  Ave,  and 
Keith  St.,  by  grading  to  offlcial  line 
and  subgrade,     Esctimated  cost,  $2500. 

The  work  Involves: 

(1)  4.500  c.y.  grading  (excavation): 

(2)  110   c.y.   grading    (embankment): 

(3)  632    l.f.    12-ln,    vitrified    clay    pipe 

sewer.  In  place; 

(4)  46    12x6-ln,    vitrified   clay  pipe    "Y" 

branches  in   pltce; 

(5)  1  brick  catchbasin,  complete; 


(6)  35  l,f,   10-in,   vit.   clay  pipe  culvert. 

In   place; 

(7)  2  brick  manholes,  complete. 
The    bidders    were: 

(A)  Bayshore    Construction    Co,.    San 

Francisco, 

(B)  Eaton   &   Smith.   San  Francisco. 

(C)  James    T.    Tobin.    San    Francisco. 

(D)  Pacific    States    Constr,    Co..    San 

Francisco. 

(E)  Chas.    L.   Harney.    San   Francisco. 

(F)  E.   J.   Treacy.   San   Francisco. 

Complete  bids  follow: 


(1). 
(2),. 
(3),. 
(4),, 
(5).. 
(6),. 
(7). 


All  bids  referred  to  City  Engineer. 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

$     .39 

$       .50 

$     ,33 

$       .415 

$       .24 

$     .30 

.25 

.01 

.10 

.20 

.10 

.01 

1.25 

2.00 

1.67 

2.  SO 

3.00 

2,10 

2.50 

1.00 

2.50 

2.00 

2.00 

2,50 

70,00 

100,00 

95,00 

100.00 

100,00 

70,00 

1.00 

1.50 

1,50 

2,50 

2,00 

1.00 

80.00 

100,00 

95.00 

90,00 

100.00 

so,  00 
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BIOS  OPENED 

ALAMEDA  COUNTY,  Cal.— Lee  J. 
Iiiiniel.  1031  Kvelyn  Sf..  Berkeley,  at 
$14,176.50  submitted  low  bid  to  State 
H  i  s  h  w  a  y  Commission.  Sacrumento, 
for  about  1.9  miles  of  existing  sur- 
facing to  be  pinned,  rail  trenches  to 
be  filled  and  plant  mixed  .surfacing, 
medium  curing  type,  to  be  placed  in 
the  City  of  Hayw.-.rd  between  B  St. 
and  the  north  city  limits,  and  in  the 
City  of  San  Leandro  between  the  .south 
city  limits  and   Begier  Street. 

The  work  involves: 

(1)  2.900  tons  mineral  ;.ggregate  (plant 

mixed  surfacing); 

(2)  125    tons    liquid    asphalt    MC-extr-i 

heavy    {plant   mixed   surfacing); 

(3)  8   tons  liquid  asphalt  MC-2   (prime 

coat); 

(4)  13   tons   liquid   asphs.lt   MC-3    (seal 

coat) ; 

(5)  120     tons     stone     screenings     (seal 

coat) ; 

(6)  10.050     sq.     yds.     planing     existing 

pavement. 
Total  bids  follow: 

(A)  Lee  J.  Immel,  Berkeley,  $14,176.50. 

(B)  Jones  &  King,  Hayward,  $14,177. 

(C)  Ransome    Co..     Emeryville.     $14.- 
245.60. 

(D)  United  Contracting  Co..   Porth.nd, 
Ore.,   $15,262.50. 

(E)  Ha.nrahan-Wilcox    Corp..     S.     F.. 
$16,697.00. 

(F)  Union  Paving  Co.,   San  Francisco, 
$16,826.50. 

Unit  bids  follow: 

(A)      (B)      (C)      (D)      (E)      (F) 

(1) $3.40  $3.30  $3.26   $3.55  $3.95  $4.25 

(2) 17.00  19.00  18.75  24.00  20.00  18.00 

(3) 25.00  26.00  21.85  20.00  25.00  25.00 

(4) 25.00  26.00  21.85  24.00  25.00  25.00 

(5) 3.00     4.00     4.10      3.25     3.40     3.50 

(6) 13        .12       .15       .11        .18       .13 

BIDS    OPENED 

ALAMEDA  COUNTY.  Cal.— Jones 
&  King.  Jackson  St.,  Hayward,  at 
$24,389  submitted  low  bid  to  the 
State  Highway  Commission,  Sacra- 
mento, for  about  O.fi  mile  grading  and 
paving  with  Portland  Cement  Con- 
crete and  asphalt  concrete  in  the  City 
of  Hayward.  between  the  southerly 
boundary  and  B  street. 

The  work  involves: 
(  1)   15  M.  gals,   water; 
(  2)   1.600    c.y.    rdwy.    exav..    unc'.ass.; 
(  3)   2,800  each  removing  railroad  tios; 
(  4)   260    c.y.    removing    i.nd    disposing 
of  existing  Portland   cem.   cone; 
(  5)   11.000     sq.     ydii.    planing    existing 

pavement; 
(  6)  34    stations   finishing  roadway; 
(  7)   1.700  tons  crusher  run   base; 
(  8)  2.100  tons  asphalt  concrete; 
(  9)   280  c.y.  Class  A  Portland  cement 
cone,  (pavement  widening  strips) 

(10)  800  lbs.  bf.r  reinf.  steel; 

(11)  400   each    pavement   dowels; 

(12)  250  c.y.  Class  A  Portland   cement 

concrete    (curbs  and   sidewalks); 

(13)  3    each    sewer   vents    adjusted    to 

grade; 

(14)  8  each  manb  jle.s  adjusted  to  grt^de 

(15)  1  each  special  brick  catchbasin. 
Total   bids   follow: 

(A)  Jones   &   King,    Hayward,    $24,389. 

(B)  Union  Paving  Co.,  San  Francisco, 

$26,240. 

(C)  Hanrahan  -  Wilcox     Corp.,      San 

Francisco,  $27,896.   50. 
Unit  bids  follow: 

(A)         (B)         (C) 

(  1) $  2.00     $     2.00     $  1.50 

(  2) 70  1.00         1.80 

(  3) 06  .20  .25 

(  4) 3.00  4.00         2.70 

(  5) 12  .13  .18 

(   6) 5.00         10.00         7.00 

(  7) 2.50  2.50         2.30 

(  8) 4.35  4.70         4.55 

(  9) 10.00    10.00   11.00 

(10) 06      .10     .08 

(11) 25      .30     .25 

(12) 17.00         15.00       17.50 

(13) 6.00         50.00         3.00 

(14) 15.00         15.00         7.00 

(15) SO. 00       100.00      r,-,.oo 


NAVAJO  COUNTY,  ARIZ.— 3.776  Mi.  Grading— (Govt.) 


NAVAJO  COUNTY,  Ariz.— K.  De- 
Witt.  Mesa,  Ariz.,  at  $162,684.40  (as 
previously  reported)  submitted  lowest 
of  six  bids  received  by  the  Bureau  of 
Public  Roads.  Plioenix,  for  3.776  miles 
of  grading  on  Section  A  of  Federal 
Lands  Highway  Project  No.  6,  the 
Globe  -  Showlovv'  Highway  in  Navajo 
County.  Ariz. 

The   work   involves: 
(  1)   27  acres  clearing; 
(  2)   149.200  c.y.   unclass.  excav. ; 
(  3)  24S0  c.y.'  unclass.  excav.  for  struc. 
(  4)   6000   c.y.    uncU.ss.   excav.   for  bor- 
row; 
(  5)   110,000  sta.  yds.  overhaul; 
-  (  6)   1900  c.y.  mi.  borrow  haul; 
(  7)  3.776  miles  finishing  earth  graded 

road; 
(  S)   681  c.y.  Class  A  concrete; 
(  9)  75.000  lbs.   reinf.   steel; 

(10)  305    c.y.    cement    rubble    masonry; 

(11)  1628  l.f.   24-in.  CM  pipe  in  place; 

(12)  344  l.f.  30-in.  do; 


(13)  104  l.f.   36-in.  do; 

(14)  210  l.f.  42-in.  do; 

(15)  134  l.f.  48-in.  do; 

(16)  2  each  cuttle  guards  in  place; 

(17)  1400   l.f.    remove   existing   fence; 

(18)  3738   l.f.   new  fence   in  place; 

(19)  10,312  l.f.   type  I  protection  ditch. 
Total   bids  follow: 

(A)  K.  DeWltt,  Mesa,  Ariz.,  $162,- 
684.40. 

(B)  Lee  Moor  Contr.  Co.,  El  Paso, 
Texas,   $163,557.40. 

(C)  Morrison-Knudsen  Co.,  1121  Title 
Guarantee  Building,  Los  Angeles, 
$179,334.80. 

(D)  Ernest  W.  Everly  Albuquerque, 
N.  M.,  $180,695.90. 

(E)  Hodgmun  &  MacVicar,  714  Ply- 
mouth Road.   Pasadena.   $182,064.20 

(F)  Armstrong  &  Armstrong,  Rosweli, 
N.  M.,  $221,925.76. 

(G)  Engineer's   estimate.    $165,886.50. 


The  unit  bids  were: 


(A) 

(   1) $150.00 

(  2) 68 

(  3) 2.00 

(  4) 30 

(   5) 04 

(  6) .30 

(  6) 500.00 

(  8) 30.00 

(   9) .06 

(10) 19.00 

(11) 3.00 

(12) 3.80 

(13) 6.00 

(14) 7.00 

(15) 8.00 

(16) 500.00 

(17) .03 

(18) .10 

(19) .20 


(B) 
75.00 


.025 

.40 

250.00 

30.00 

.055 

18.00 

3.00 

3.60 

5.50 

6.50 

7.50 

750.00 

.04 

.10 


(C) 
$125.00 


500.00 

36.00 

.08 

20.00 

3.00 

4.00 

6.20 

7.40 

12.00 

700.00 

.05 

.10 


(D) 

$260.00 

.77 

2.00 

.28 

.03 

.25 

200.00 

36.50 

.06 

19.00 

3.05 

3.85 

6.00 

7.10 

8.10 

900.00 

.04 

.08 


(E) 
$150.00 


.03 

.35 

100.00 

35.00 

.065 
22.00 
2.50 
3.50 
5.50 
6.50 
8.00 


(F) 

$150.00 

1.04 

2.00 

.35 

.03 

.40 

200.00 

37.00 

.065 

22.00 

3.40 

4.00 

6.25 

7.20 

10.00 

SOO.OO 


(G) 

$175.00 


.02 
.25 

300.00 
27.00 

.065 
17.00 
3.25 
4.25 
6.00 
7.50 
10  00 
750.00 


LOS  ANGELES  COUNTY — 0.5  Mi.  Pave  &  Surface — (State) 


LOS  ANGELES  COUNTY,  Cal.— 
United  Concrete  Pipe  Corp.,  1347  W. 
20Sth  S't,,  Los  Angeles,  as  previously 
reported,  submitted  low  bid  to  C  H. 
Purcell,  State  Highwty  Engineer,  Los 
Angeles,  March  28,  at  $23,515.50  (using 
asphalt  concrete.  Alternative  A),  for 
highway  construction  in  Los  Angeles 
County,  in  the  City  of  Inglewood,  bet. 
Prairie  Ave.  and  Commercial  Street, 
about  0.5  mile  in  length,  to  be  paved 
with  either  asphalt  concrete  or  Port- 
land cement  concrete,  and  shoulders 
to  be  surfaced  with  plant-mixed  sur- 
facing, medium  curing  type.  Grifiith 
Co.,  502  L.  A.  Railway  Bldg.,  Submit- 
ted the  low  bid  on  cement  concrete, 
(Alternate  B)  at  $27,480.  The  work 
involves: 

(  1)   350  M.  gals,  water; 

(  2)  13,000  sq.  yds.  subgrade  prepara- 
tion; 

(  3)  2.000  tons  mineral  aggregate 
(plant  mixed  surfacing); 

(  4)  105  tons  liquid  asphalt  MC-5  or 
MC  -  extra  heavy  (plant  mixed 
surfacing) ; 

(  5)  15  tons  liquid  asph.  MC-2  (prime 
coat) : 

(  6)  15  each  manholes  adjusted  to 
grade; 


Alternative   Items 

(Central  40-ft.  Portion) 

Alternative  "A" 

(  7)   5.400  tons  asphalt  concrete; 

Alternative  "B" 
(  8)   2.420    c.y.    Class    A    Portland    ce- 
ment  concrete    (pr.vement); 
(  9)   600   each    pavement   dowels; 
(10)  32.00   lbs.    bar   reinf.    steel    (pave- 
ment). 
NOTE:    Alternative    "A"    sets    forth 
the  necessary  items  for  the  construc- 
tion   of    the    pavement    with    asphalt 
concrete.     Alternative    "B"    sets    fortii 
the  necessary  items  for  the   construc- 
tion   of    the    pavement    with    Portland 
cement  concrete. 


The  bids 


ere: 


(A)  United  Concrete  Pipe  Corp..  Total 

Alt.    A.,    2thw55$,32 
with  Alt.  A,   $23,515.50;  Total  with 
Alt.   B,    $29,049.50. 

(B)  Griffith    Co.,    $24,963;    $27,480. 

(C)  Geo.  R.  Curtis  Paving  Co.,  $24,435. 

(D)  Oswald  Bros.,   $25,397.50. 

(E)  Southern    California     Roads    Co., 

$26,192.50. 

(F)  Mundo  Engineering  Co.,   $26,580. 


(1)        (2)       (3)       (4)  (5)         (6)         (7)  (8)         (9) 

(A) $  .25     $.12     $2.45     $10.00     $18.00     $10.00     $2.87     $8.00     $.12 


(B). 
(C).. 
(D). 
(E).. 
(F).. 


2.45 

15.00 

16.00 

20.00 

2.54 

13.00 

18.30 

10.00 

2.50 

13.00 

20.00 

15.00 

2.80 

14.00 

18.00 

25.00 

2.30 

15.00 

22.00 

20.00 

2.97 
3.02 
3.05 
3.10 
3.10 


PACIFIC    CONSTRUCTOR 


3! 


BIOS  OPENED. 

r.os  ANiiKI.KH.  Ciil.-Soulliorn  Ciil- 
Ifiiltllli  KoiiiIn  Co.,  2145  V.  2rilll  SlrfcM. 
Muhinilli'd  the.  low  1)1(1  t(i  tlic<  lAiH  An- 
KclfH  Uoiiid  r)f  |'iil,|i,:  WorkM,  Manli 
'.'7,  lit  $271. (Hi:). 115,  for  the  linnrovi-incnt 
nf  .Scpulvrdn  Hlvd.  from  Vi'titiirn  Blvd. 
lo  Siiiixi't  Ulvd.  Tin;  work  Involve*: 
(   1)   3r),8S0   cu.    ydii.    cxrnv.,    30.662   cu. 

ydM.  nil): 
(   2)    1.132,770  B(i.    ft.   of  Wiirrenlto   HII. 

pnvo.,    8-ln.    thick,    conHlHllnfc   <>' 

OHph.  coiio.  Iiniie,  fi-lii.  thick,  and 
Wiirrcnlte  Bit.  wcarliiB  Hurfiice  2- 

Iti.   thick; 
(  :!)   41K  s<i.  ft.  of  Wnrrcnlie  Bit.  wear- 
ing Ktirface  of  viirlable  thickneia 

(nveniKe  3-lii.)- 
(   4)   331<J   s(i.    ft.   of  concrete   pave..   S- 

In.    thick    (liiciil    deprcsHlon.s); 
(   5)   4114,237     .sc|.     ft.     of    rock     and     oil 

roadway,  2-ln.   thick; 
(   C)  3;i4  llti.   ft.  of  relnf.   Integral  curb 

as  per  standard  plan  No.  B-1037; 
(   7)   '.](i4  lln.   ft.  of  relnf.  cone,   integral 

curb  and  concrete  gutter,   H4-ft. 

\vldi\    as   per   standard    plan    No. 

B-:037; 
<  8)   828     lin.    ft.    of    upl.istcreU    heavy 

curb; 
(   9)   805    s<|.    ft. 

In.    thick; 
(IOj   Gii3    si|.    ft! 

thick; 
(11)    3:l,l5S     .«(i. 

traffle    lin 


rroie    sidew.ilk. 


icrete   gutter,    8-in. 


white    concrete. 
1.    thick    consist- 
ing of  white  concrete.  2-in.  thick 
on  asph.  cone,   base,   C-in.   thick: 
tl2)   10  m.   ft.   of  wlilte  concrete  traf 
flc  lines,  2-ln.  thick: 

(13)  658C  lin.   ft.   of  wooden  guard  rail 

as  per  standard   plan   No.    B-302; 

(14)  sanitary   sewer  &   appurtenances 

complete,    not    Includ  np    resurf. , 

(15)  storm  drain  appurtenances,   com. 

plele.  not  including  local  depres- 
sions; 
(IC)  concrete     retaining     walls,     com- 
plete; 

(17)  21ti    lin.    ft.    concrete    baffle    walls; 

(18)  9  manholes  lo  be  reset; 

(19)  141   sq.   ft.  of  Class  C  re.'<urf.aring. 
The  totf.l  bids  were: 

(A)  Southern    California    Roads    Co, 
$271,663.65. 

(B)  nrifflth  Co.,  $273,178.54. 

(C)  United    Concrete    Pipe   Co.,    $298  - 
123.57. 

(D)  Kngineer's  estimate,   $290,786.69. 

The  unit   bids  were: 

(A)  (B)         (C)  (D) 

(1)   $24000.00  $28500.00  $20000.00  $20046  Ofl 


(2) 

(3) 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) 

(13) 

(14) 


.172 
.12 
.21 
.03 
.50 
1.00 
.50 
.12 
.25 
.27 
.25 
.50 


.25 

.60 

750.00        700.00 

(15)  12500.00  11000.00 

(16)  8000.00  7000.00 
117)  1.00  1.00 
(IS)  50.00  50.00 
(19)     .20      .18 


1000 
12000. 
10500. 


650.00 

14365.00 

8160.00 

.90 

50.00 

.25 


BIDS   OPENED 

TRINITY  COUNT V,  Cal.  —  Albert 
A.  Helwig,  115  S.  Main  St.,  Sebastopol, 
at  $15,90  per  ton,  total  $9381  submit- 
ted low  bid  to  the  Bureau  of  Public 
Roads.  S07  Sheldon  Bldg.,  461  Market 
St.,  San  Francisco,  for  bituminous 
treatment  (light  surface  a|)pIication) 
of  Sections  A,  B,  C,  D  and  E  of  Route 
5.  the  Dougl.ie  City-Peanut  National 
Forest  Highway.  Trinity  National 
Forest  .Trinity  County.  The  length 
of  the  project  is  19.662  miles,  and  in- 
volves 590  tons  of  liquid  asphaltic  road 
material.    Type    SC-2. 

Complete  bids  follow: 
Albert    A.     Helwig,       Sebastopol:       (1) 
$15.90  per  ton;   (2)   total,   $9381. 


rjll    Kiildii    Trucking    Co..     Ilaki-rnneld 

(1)  $20.29;   (2)   $11,'J71.I0. 

C.    K.    Frcdcrlckmin     &.    Si.im,      I./>wer 

I^nke:    (I)    $20.85;    (2)    $12,301.50. 
Chan.    Kupplnger.   L.akvport:    (1)    $20.95 

(2)  $12,380.50. 

Tiffany    Conntr.    Co.,     Snti    Joiic:     (I) 
$21;    (2)   $12,390. 


Ponlnnula   Pavln«  Co.,  Kan   KmncUco: 

(1)     122.31;     (2)    $13.1112.90 
llaywitrd     Ifldif.     Mflti-rl.-ilii    Co.,     liny. 

ward:    (1)    $22  90;    (2)    $13,511. 
Ix-c  J.   Immcl.  Berkeley:  (I)  $23.40;  (2) 

$13,806. 
J.  C.    Compton.    McMlnnvllle,    Or-tc-m- 

(1)   $28.60;    (2)   $16,816. 


NYE  COUNTY,  Nev.— 16.61  Mi.  SURFACING— (STATE) 


.WIO  ((jr.N'I'V,  .Nevada. —  tJ.  B.  Lee, 
1059  Carpentler  St..  San  Ijeandro,  Cal., 
at  $26,097,  i.H  previously  reported.  Mub- 
mltted  low  bid  and  awarded  contract 
by  the  Nevada  .Stale  Highway  Direc- 
tors. S.  C.  Durkee,  State  Highway  Kn- 
gineer,  Ci.rson  City,  March  27,  for 
construction  of  an  asphaltic  roadmlx 
.surface  In  Nye  County  from  the  Cali- 
fornia-Nevada State  Line  to  the  Junc- 
tion with  Route  5,  Death  Valley  Road. 
Route  29,  Section  A,  a  length  of  16.61 
miles. 

The  work  Involves   : 

(1)  304.600   gals,    asphaltic    road    mate- 

rial. Type  SC-2; 

(2)  109  tons  do.  type  MC-2; 

(3)  16.61   mllea  roadmlx; 


(4)    ii;.i:i    lolh'x    llniHi.liiK   n.Hdw;.>. 
Total  bids  follow: 

(A)  U.    B.    I-ee,    .San    Leandro.    Calif., 
$26,097.70. 

(B)  Dodge  Con»t.,    Inc..    Kallon,    $27.- 
596.70. 

(C)  J.  A.  CaiiHon,  Oakland,  $28,036.80. 

(D)  Cieorge  French,  Jr.,  Stockton,  Cal., 
$28,839.55. 

(E)  C.  F.  F'rederlckson  &  Son*,  Lower 
Lake,   Cs.llf.,   $.30,858.00. 

(F)  J.  C.  Compton,  McMlnnvllle,  Ore., 
$33,429.50. 

(G)  W.    W.    Clyde,    Sprlngvllle,    Utah. 
$42,705.50. 

(H)   Englneer'fl  estimate,  $32,435.50. 

Unit  prices  follow: 


(A)            (B)            (C)  (D)            (E)  (F)            (G)  (H) 

'!) $       .054$       .0575$     .06  $       .058$       .06  $       .065$       .09  $       .065 

(2) 23.00         22.40         22.50  22.50         24.00  26,00         26.00  24.50 

'•■!>  400.00       425.00       390.00  500.00       500.00  600.00       600.00  550.00 

(■<>                        30.00         35.00         50.00  25.00       100.00  50.00       150.00  50.00 


ESMERALDA  &  MINERAL  COS.,  Nev.— 20.86  Mi.  Highwa 


KSMRRALD.-\  and  .Mineral  Counties, 
Nev. — Dodge  Construction,  Inc..  Fal- 
lon, Nevada,  at  $97,930.85.  as  previous- 
ly reported,  sulmiilted  low  bid  and  wj.s 
awarded  contract  by  the  Nevada  State 
H'ghway  Directors,  S.  C.  Durkee, 
State  Highway  Engineer,  Carson  City, 
Mf.rch  27.  for  construction  of  a  portion 
of  the  .State  Highway  System  in  Es- 
meralda and  Mineral  Counties,  from 
Coaldaie  to  Rhodes.  Route  3,  Sections 
F  and  Al,   a  length   of  20.86  miles. 

The  work  Involves: 
(  1)  756  If.  remove  culvert  pipe; 
(  2)   40  each   remove  culvert  headwalls 
(  3)  65,880  c.y.  roadway  excavation; 
(   4)   35,804  sta.   yds.  overhaul; 
(  5)   31,121    c.y.   select    borrow; 
(  6)   2.770   c.y.    structural    excavation; 
(  7)   20.86    miles    subgn.de; 
(  S)   20. S6    miles    finishing   roadwav; 
(   9)   84.500    tons    crushed    grtvel    or 
stone  surface: 

(10)  280  c.y.  Class  A  concrete; 

(11)  73  c.y.  Class  R  concrete- 

(12)  30.900  lbs.  structural  steel: 

(13)  4.8  MFBM  redwood; 

(14)  706  l.f.  18-ln.  CMP; 


(15)  842  l.f.  24-ln.  CMP: 

(16)  158  l.f.  30-ln.  CMP; 

(17)  406  If.  36-ln.  CMP: 

(18)  36    l.f.    1.5xl.5-ft.    laminated    cul- 

vert; 

(19)  215  l.f.   2x2-ln.  do; 

(20)  151    If.  3x2-ft.  do; 

(21)  68  If.  double  8x4-ft.       do; 

(22)  30  l.f.  relay  culvert  pipe: 

(23)  81    each    move   pipe   culvert    head- 

walls; 

(24)  94  each  monuments; 

(25)  Lump  sum.   rallrot.d  crossing. 
Total  bids  follow: 

(A)  Dodge  Construction,    Inc.,   Fallon. 
$97,930.85. 

(B)  Peninsulf.   Paving  Co..    Fallon, 
$104,625.93. 

(C)  Isbell  Const.  Co.,  Reno,  $110,425.23 

(D)  George    Pollock   Co.,    Sacramento, 
$117,730.98. 

(E)  Oswald  Bros.,  Ix>s  Angeles,  $118.- 
748.95. 

(F)  A.   Teichert  &    Sons,   Sacramento. 
$119,741.48. 

(G)  J.  A.  Caseon.  Oakland,  $121,683.18. 
(H)   Engineer's  estimate,  $117,386.98. 

Unit  prices  follow: 


(A) 
$  l.OO 
5.00 


(  1) 

(  2)..:.. 

(  3) 

(  4) 

(  5) 

(  6) 

(  7) 

(  8) 100.00 

(  9) 50 

(10) 25.00 

(11) 25.00 

(12) 06 

(13) 100.00 


.27 

1.00 

100.00 


(14).. 
(15).. 
(16).. 
(17).. 
(18).. 
(19).. 
(20)... 
(21).. 
(22). 
(23).. 
(24).. 


2.00 
2.75 
.  3.50 
5.00 
3.50 
4.40 
6.60 

40.00 
1.00 

10.00 
3.00 
(25) 150.00 


(B) 


175.00 
150.00 


2.25 
3.00 
3..50 
5.50 
3.25 
4.50 
7.00 
40.00 
1.00 
10.00 
3.00 
150.00 


(C) 

$     1.00 

6.00 

.35 

.02 


1.00 

50.00 

150.00 

.50 

30.00 

30.00 

.06 

110.00 

2.00 

2.85 

3.25 

5.00 

3.60 

4.00 

7.00 

42.00 

1.00 

10.00 

3.50 

200.00 


(E) 


(F) 


(G) 


.50     $       .65     $       .50     $       .50 


10.00 
.30 


1.00 
00.00 
00.00 


100.00 
2.00 
3.00 
4.00 
6.00 
3.00 
3.50 
6.00 

15.00 
.50 

10.00 
4.00 

00.00 


.57 

1.15 

110.00 

140.00 

..55 

30.00 

30.00 

.06 


3.75 
5.50 
3.50 
4.50 
6.50 

42.00 
1.00 

10.00 

3.00 

250.00 


1.00 

150.00 

100.00 

.60 

25.00 

25.00 

.06 

125.00 

2.00 

3.00 

4.00 

5.00 

4.00 

5.00 

7.00 

45.00 

1.00 

15.00 

3.00 

200.00 


1.00 
200.00 
100.00 
.60 
25.00 
25.00 


2.00 
3.00 
3.75 
5.00 
2.50 
4.00 
6.00 

20.00 
1.00 

10.00 

3.00 

300.00 


(H) 

$  1.00 

5.00 


1.00 

150.00 

100.00 

.60 

30.00 

28.00 

.07 

120.00 

2.00 

2.75 

3.50 

5.00 

3.00 

5.00 

7.00 

25.00 

.75 

10.00 

4.00 

200.00 
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TAPPAT £lectnc  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  , 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

.728  First  Street,  San  Francisco  308  E.  Third  St.,  Los  Angeles 

KEarnv  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 

Uniform  Quality  :  Service  :  Satisfaction 


IColton 


Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  BIdg.,  601  West  Fifth  Street 


Milk  at  Colton,  California 


TR.    1271 


Los  Angeles 


Phone  TRinity  0241  Sor 

Rock  •  Sand  -  Gr a vel'Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 
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RECONSTRUCTION 
OF  GIRLS'  HIGH 
TO  COST  $205,000 

Git '    To     Let     Contract     This 

Month;   Also   for   Francis 

Scott  Key  Building 

liids  loi-  construction  of  the  Fran 
els  Scott  Key  School  and  for  \.h>- 
reconstniction  of  the  Girls'  High 
School  will  be  opeiicd  this  month 
by  the  San  Franci.;'jc  Dei)iirtm.}nt 
of  Public  Works  Approximately 
$367,000  will  be  '.'xpcnJed  on  tho 
two  projects,  according  to  the  de 
partment's  estimates. 

Proposals  for  reconstruction  o' 
the  Girls'  High  School,  cost  of 
which  is  estimated  at  $205,000,  will 
be  opened  April  17.  Work  on  the 
school,  which  was  being  performed 
under  contract  by  C.  L.  Wold,  was 
halted  last  fall  when  fire  destroyed 
a  portion  of  the  building,  causing 
nearly  J.'ilKOOo  damage. 

The  work,  as  now  advertised,  will 
include  restoration  of  the  portions 
damaged  by  lire  as  well  as  comple 
tion  of  the  reconstruction  job,  to 
bring  the  building  into  conformity 
with  the  State  earthquake  safety 
act.  Two  contracts  will  be  let. 
general  work  estimated  to  cost 
$19.'). 000,  and  for  terra  cotta  and 
brick  work,  cost  of  which  is  esti- 
mated at  $10,000.  Plans  were  pre 
pared  by  Architects  H.  A.  Minton 
Henry  C.  Smith  and  Mark  T.  Jor- 
gensen.  According  to  the  specifica- 
tions, all  work  on  the  building  musi 
be  completed  by  August  15,  thi.s 
year. 

On  April  24  the  department  will 
open  bids  Tor  construction  of  the 
Francis  Scott  Key  School,  estimat 
ed  to  cost  $162,000.  It  will  be  a  2 
story  reinforced  concrete  building 
and  will  contain  18  classrooms,  ac- 
cording to  plans  prepared  by  ArchI 
tects  Wm.  Mooser,  Edward  Eamer 
and  Douglas  Dacre  Stone.  Bids  are 
being  taken  for  general  work,  elec 
trical  work,  and  mechanical  work 
and  plumbing.  James  M.  Smith  if 
structural  engineer  for  the  project 


APPOINTED 


Architect  Howard  B  i  s  s  e  1  1  has 
been  appointed  planning  engineer 
for  the  city  of  Stockton,  a  post  re- 
cently created  providing  for  part 
time  service.  Mr  Bissell  has  been 
chairman  of  the  Stockton  Planning 
Commission, 


Coast  Bu3ding  Permits  At  3-Year  High; 
March  Totals  Gain  W^  From  February 

Building  permits  on  the  Pacific  Coast  in  March  reached  the  highest 
monthly  total  in  three  years  and  crossed  the  $10,000,000  mark  for  the 
first  time  since   March    1932. 

The  total  for  all  inspection  departments  reporting  ig  $10,524,340, 
which  is  a  gain  of  about  twenty  per  cent  over  the  February  total  and 
more   than   fifty   per   cent   gain   from    March    1934.    The   total   of   permits 

is  8235  a  gain  of  about  twenty-flve 


BONELLI  NAMED 

STATE  REGISTRAR 

William  G.  Bonelli.  Los  An- 
geles attorney  and  former  as- 
semblyman, yesterday  was  ap- 
pointed director  of  the  state  de- 
partment of  professional  and  vo- 
cational standards  and  registrar 
of  contractors.  Mr.  Bonelli  took 
the  oath  of  office  at  Sacramento 
immediately  after  Governor  Mer- 
riam  announced  his  appointment 
and  left  for  Los  Angeles  to  con- 
fer with  Col.  Carlos  Huntington, 
whom  he  succeeds.  Col.  Hunt- 
ington resigned  last  month  to  be 
come  associated  with  a  Los  An- 
geles business  firm.  Mr.  Bonelli 
announced  that  he  would  return 
to  Sacramento  at  the  end  of  the 
week  to  assume  his  duties. 


OAKLAND  TO  JOIN 

DEPOSITORY  SYSTEM 


Affiliation  with  the  Central  Bid 
Depository  System  of  Northern 
California  has  been  approved  by 
the  code  coordinating  committee  in 
Oakland,  it  was  announced  yester- 
day. The  central  depository  In  Oak- 
land is  located  in  the  Builders'  Ex- 
change building. 

Decision  to  join  the  regional  or- 
ganization was  reached  at  a  com- 
mittee meeting  attended  by  Lloyd 
Flatland,  chairman  of  the  San 
Francisco  code  coordinating  com 
mlttee.  Rex  Daddisman,  central  de- 
pository manager,  Mano  Zan,  code 
coordinator  for  the  state  registrar 
o(  contractors,  and  B.  Piutti. 

Members  of  the  Oakland  code 
committee  are:  Harry  McManus, 
chairman;  George  Eldrldge,  secre- 
tary; Herbert  Johnson,  Fred  Pierce 
Henry  Weisenhaus,  P.  J.  Kooyman. 
Sr.,  P.  J.  Kooyman,  Jr.,  Carl  Doell, 
A.  H.  Blackwell,  Peter  Kniidsen. 
Herbert  Schultz. 


per  cent  in  number  over  February 
and  about  flfty  per  cent  from 
.March  1934. 

In  the  first  quarter  of  1935  per- 
mits have  been  issued  for  building 
in  the  Pacific  Coast  and  neighbor- 
ing states  for  work  valued  at  $26,- 
787,000,  a  gain  of  more  than  $10,- 
000,000  over  permits  issued  in  the 
first  quarter  last  year. 

Five  states  reported  higher  to- 
tals in  March  than  for  the  previous 
month  and  the  same  group  report- 
ed improvement  from  March  a  year 
ago.  Washington  and  Oregon  to- 
tals were  less  than  either  of  the 
comparative  months. 

Following  are  the  totals  for 
March  reported  by  fifteen  leading 
cities : 

Permits 

1><>H    Angeles    1732 

San    KVanclsco    532 

San     Diego 353 

Oakland     „ 476 

Long    Bes.ch    483 

Santa    Ana   66 

Beverly    HllU    74 

rortl.-ind    „ 296 

Glendale    111 

Tacoma    26 

Seattle     3S3 

Sacramento    105 

.San    Bemt-rdino   '7 

San    Jose    64 

SiK>kane    160 


Value 
$2,657,056 
1,148.746 
801.156 
487.402 
400.710 
336.634 
253.890 
241.210 
173,752 
149.4'" 
124,855 
120.199 
113.100 
111,805 
106.593 


GENERAL  ELECTRIC 

AWARD   PRESENTED 


Presentation  of  a  check  for  $1,- 
250,  the  prize  award  to  Architect 
John  Eakin  Dinwiddle  for  his  entry 
in  the  national  home  design  com- 
petition conducted  by  General  Elec- 
tric Company,  was  made  at  a  meet- 
ing of  Electric  Appliance  Company 
officials  in  the  Engineers'  Club  Fri- 
day. The  award  was  presented  by 
Raymond  M.  Alvord.  western  dis- 
trict manager  of  General  Electric. 

Two  second  prizes  were  won  by 
California  architects  In  the  contest, 
the  other  going  to  Richard  J.  Neu- 
tra.   Los  Angeles. 


PACIFIC    CONSTRUCTOR 


Fredrickson  &  Watson  Low  Bidder  For 
Extension  to  South  S.  F.  Undercrossing 


SACRAMENTO,  April  10. — Fredrickson  &  Watson  Construction  Co., 
Oakland,  today  submitted  the  low  bid  to  the  State  Highway  Commission 
for  widening  the  existing  undergrade  crossing  on  the  Bay  Shore  high- 
way at  South  San  Francisco.  The  crossing  separates  the  highway 
grade  from  the  tracks  of  the  Southern  Pacific  Railroad. 
Six  hids  were  received,  as  fol 
lows : 


Fredriokson  and  Watson,  Oak- 
land    $123,908 

Hej.ly-Tibbitts.    S.    F 134.282 

M.  B.  McGowan  and  C.  W.  Cal- 

letti.  San  Francisco  142,7611 

Barrett   &   Hilp,   San  Francisco  155.502 
Bodenhamer   Const.    Co.,    Oak- 
land       166.120 

Chi.s.   L.  Harney.   S.  F 167.62:! 

M.  B.  McGowan,  San  Francisco, 
aud  0.  W.  Calletti,  San  Rafael, 
jointly  submitted  the  low  bid  for 
constructing  two  steel  bridges  on 
the  Feather  River  highway  in  Plu- 
mas County. 

Complete  total  bids  follow: 

.1,  B.  McGowan  and  C.  W.  Cal- 
letti.   San  Francisco..-        .$1I.T.44S 

Lord  &   Bishop.   Sacramento 114.801 

Bodenhamer  Const.  Co.,  Oak- 
land      115,838 

Bates   and    Rogers   Const.    Co.. 

Oakland  122.114 

Roeca  &  Co.,  San  Rafael 123,61  S 

The  low  bid  for  widening  and  sur- 
facing at  the  entrance  to  the  city 
of  Woodland  was  submitted  by  A 
Teichert  &  Son,  Sacramento. 

Complete  bids  follow; 

A.    Teichert    and    Son.     Sacrt.- 

mento    $  29,414 

A.  O.  Raisch,  San  Francisco 31,785 

C.    L.   Harney,   San  Francisco...     33,333 

Lee  J.  Inimel.  Berkeley  33,654 

Hemstreet  &  Bell,   Marysville    .     34,871i 
Ransome   Co..    Emeryville 35,5112 

No  bids  were  received  on  a  con- 
tract for  grading  12.5  miles  in  Sis- 
kiyou county  between  Cougar  and 
Horse  Thief  Creek  on  which  pro- 
posals were  due  to  be  opened  today. 


State  to  Sell 

15  Dwellins^s  on 
Bridge  Approach 


Fifteen  houses  on  the  right-of- 
way  of  the  Bay  Bridge  approaches 
in  Oakland  are  to  be  sold  for  re- 
moval or  wrecking  by  the  State  Di- 
vision of  Highways.  Sale  will  be  ))y 
sealed  bids  to  be  opened  at  the  of- 
fice of  the  division,  500  Sansome 
street,  San  Francisco,  April  19,  2 
P.  M. 

The  structures  are  principall.\ 
small  residences  and  garages.  (A 
complete  description  appears  in  the 
Advance  Report  section.) 

This  is  the  second  lot  of  build- 
ings to  be  removed  from  the  bridgf' 
right  -  of  -  way  in  the  Eastbay.  A 
group  of  39  buildings  were  sold  ear- 
lier this  month. 


NEVADA  LETS 

TWO  CONTRACTS 


CARSON  CITY,  Nev.,  April  10. 
— Contracts  were  awarded  today 
by  the  Nevada  Highway  Direc- 
tors to  low  bidders  on  highway 
construction  projects  as  follows: 
Fredrickson  &  Watson  Construc- 
tion Co.,  Oakland,  between  ten 
miles  north  of  Reno  and  Pyra- 
mid Lake,  $97,864;  Nevada  Rock 
and  Sand  Co.,  Reno,  between 
Toll  House  and  Paradise  Hill, 
$69,989. 

Peninsula  Paving  Co.,  Fallon, 
was  second  low  bidder  on  each 
of  the  two  contracts. 


BIDS  CALLED 
ON  FOUR  JOBS 
BY  COMMISSION 

Sacramento,  Ventura  and  Los 
Angeles  Construction  Con- 
tracts Advertised 


SACRAMENTO,  April  9.— Open- 
ing of  bids  on  four  contracts  was 
scheduled  today  by  the  State  Divi- 
sion of  Highways.  Figures  will  be 
received  May  1  in  Sacramento  for 
work  in  Sacramento  County  and 
May  2  in  Los  Angeles  for  two  con- 
tracts in  Ventura  County  and  one 
in  Los  Angeles. 

The  four  projects  are: 

Sacramento  County:  Grading  and 
surfacing  with  crusher  run  base  and 
applying  armor  coat  on  2.1  miles  be- 
tween Ryde  and  one-halt  mile  east 
of  Steamboat  Slough. 

Los  Angeles  County:  Construct- 
ing a  reinforced  concrete  girder 
bridge  301  feet  in  length  across 
Arroyo  Grande  de  los  Posos  and 
Pacific  Electric  tracks  at  Marengo 
street,  Los  Angeles. 

Ventura  County:  Constructing  re 
inforced  concrete  girder  bridge  110 
feet  in  length  across  Calleguas 
creek  about  two  and  one-half  miles 
south  of  Camarillo. 

Ventura  County:  Grading  and  sur- 
facing .06  mi.  at  Harmon  Barranca. 


FIRST   QUARTER   ORDERS 
AT  MILLS  GAIN  18'i 

Orders  showed  a  gain  of  18  per 
cent  in  the  first  quarter  of  193.". 
compared  with  1934,  according  to 
reports  from  lumber  mills  to  the 
National  Lumber  Manufacturers' 
Association.  As  compared  with  last 
year  production  was  one  per  cent 
and  shipments  23  per  cent  greater. 


ALAMEDA  SCHOOL 
RECONSTRUCTION 
TO  COST  $553,0001 

Engineers  File  Report  Advising 

Quake-Proofing  Work 

Required 

Expenditure  of  $553,100  for  the  ■ 
reconstruction  of  Alameda  city  ■ 
schools  to  comply  with  the  Field  I 
act  is  recommended  in  a  report  to  i 
the  board  of  education  filed  by  • 
three  structural  engineers.  Two  i 
other  schools  should  be  replaced  I 
with  new  buildings,  because  their  ■ 
age  does  not  justify  the  expense  of  : 
reconditioning,  the  engineers  ad- 
vised. 

The  schools  were  surveyed  by 
L.  H.  Nishkian,  Harold  B.  Hammill 
and  Earle  B.  Russell,  structural  en- 
gineers of  San  Francisco. 

Cost  of  work  on  the  high  school 
is  placed  at  $221,700,  allocated  to 
the  individual  buildings  as  follows: 
main  building,  $48,000;  science 
building,  $23,000;  west  building. 
$60,000;  gymnasium,  $21,000;  adui- 
torium,  $45,000.  Engineering  and  ar- 
chitectural fees  and  other  costs  are 
placed  at  $24,700. 

Expenditures  on  other  schocjls 
are  recommended  as  follows:  Lin- 
coln, $80,000;  Washington,  $77,000; 
Haight,  $70,000;  Porter,  $67,000. 
Engineering  and  other  fees  and  ex- 
penses on  this  group,  $37,400. 

The  board  of  education  has  call- 
ed a  mass  meeting  for  next  Tues- 
day night  for  public  discussion  of 
the  report  and  to  consider  ways 
and  means  of  financing. 

PWA  Amends 
Regulations  on 
Contract  Surety 

PWA  state  engineers  have  been 
advised  that  in  all  future  contracts 
contractors'  bonds  must  contain  a 
paragraph  by  which  the  contrac- 
tor's surety  agrees  that  no  extra 
or  change  orders  shall  affect  its 
obligations  under  the  bond,  and 
agrees  to  waive  notice  of  any 
change  or  extra  orders.  The  notice 
to  engineers  stated  that,  in  some 
contracts  already  underway,  change 
orders  or  extras  had  been  made  by 
the  borrower  without  notice  to  the 
surety  and  that  this,  in  some  cases, 
then  discharged  the  surety  from  its 
obligation  on  the  contractor's  bond. 
PWA  Form  61 

Because  many  bidders  are  inad- 
vertently failing  to  file  with  their 
bids  executed  copies  of  Form  61, 
the  following  order  was  issued  Mar. 
2  by  PWA  in  order  to  assure  the 
signing  of  the  certificate: 

"On  all  contracts  advertised  after 
the  date  of  the  receipt  of  this  order, 
the  Form  of  Proposal  must  set  forth 
verbatim  the  Certificate  of  Compli- 
ance immediately  above  the  place 
for  signature  on  the  proposal." 


PACIFIC    CONSTRUCTOR 


LET  $3,200,000 
CONTRACT  FOR 
RAISING  DAM 


$31,247,000  For  California  Highways 
In  Federal  V/ork-Relief  Appropriation 


Utilities     Commission     Affirms 

Award    To   Transbay   Co. 

Of  PWA  Project 


Award  to  TranslKiy  (■onstnictloii 
Coiiipniiy,  Pier  24,  San  Franclsfo. 
of  the  contract  for  fnlarKing  ()' 
SliauRlineHsy  Dam,  votpd  Monday 
nlRlit  by  the  Public  Utilities  Com 
mission,  was  approved  yesterday  by 
A.  D.  Wilder,  State  PW'A  KnKlneer. 
The  contract  price  is  $X,219,9fi.'i. 

The  Commission  a  w  a  r  d  e  d  the 
contract  by  a  H  to  2  vote,  the  same 
ballot  as  that  recorded  last  week 
before  romnilssloner  John  McCal- 
lum  changed  his  vote  and  moved 
for  reconsideration. 

The  dam,  which  is  344'4  ft.  from 
the  lowest  point  of  Its  foundation 
to  its  crest,  will  be  increased  S."; 
feet  to  a  total  height  of  429>i  feet. 
Storage  capacity  of  the  reservoir 
will  be  about  69  per  cent  greater 
than  at  present. 

The  project,  a  portion  of  San 
Francisco's  TI  e  t  c  h  Hetchy  water 
supply  system,  will  he  financed  in 
part  by  a  $l.n.SS.noo  grant  from  the 
Federal  Public  Works  Administra- 
tion, the  balance  of  the  necessary 
funds  being  supplied  by  sale  of  a 
$3. .son, 000  bond  Issue,  approved  in 
November  193.3 

It  is  estimated  that  the  work  will 
require  about  IS  months  to  com- 
plete, an  average  of  700  men  being 
employed  during  that  period. 

Among  the  major  items  included 
In  the  contract  are  205,000  cu.  yds. 
mass  concrete  in  the  dam:  227.000 
barrels  of  Portland  cement:  4H0.- 
000  pounds  reinforcing  steel:  400.- 
000  pounds  of  anchor  bars:  300,000 
feet  of  one-inch  metal  tubing:  in- 
stalling .500.000  lbs.  outlet  valves 
furnished  by  the  city;  installing 
2.')0.000  lbs.  drum  gates,  and  numer- 
ous others. 

The  dam.  which  is  located  at  the 
west  end  of  Hetch  Hetchy  Valley 
on  the  Tuolumne  River.  Tuolumne 
County,  impounds  water  which  is 
used  for  generation  of  power  at  the 
Moccasin  power  plant  and  for  the 
domestic  water  supply  of  San  Fran- 
cisco. 

Transbay  Construction  Company 
has  recently  completed  their  con- 
tract for  construction  of  the  four 
deep  water  piers  and  central  an- 
chorage which  comprise  the  major 
portion  of  the  west-bay  substruc- 
ture of  the  San  Francisco-Oakland 
Bay  Bridge. 

Officials  of  the  Transbay  company 
are  Chas.  F.  Swigert,  president;  J. 
A.  McEachern.  vice-president:  Chas. 
A.  Shea,  secretary,  and  Felix  Kahn, 
treasurer. 


The  greatest  road  construction  program  in  the  hiatory  of  the  state 
will  be  possible  with  an  estimated  allotment  of  $31^47,000  to  Californi.i 
from  the  four-blllion-dollar  work  relief  bill  which  Congress  has  finally 
passed  and  sent  to  the  President  for  his  signature.  Calculations  made 
here  yesterday  indicated  approximately  $19,865,000  will  be  given  this 
state  for  highway  construction  and  $11,382,000  for  grade  crossing  eiim- 
Inatlon. 


INSPECTOR   APPOINTED 


These  allotments  will  be  made 
available  to  the  State  Division  of 
Highways  for  expenditure  under 
r(>gulations  of  the  I'.  S  liureau  of 
Public  Uoads,  it  is  understood. 

The  work  -  relief  bill  earmarks 
$.'JOO.OOO,000  for  highways,  roads, 
streets  and  $300,000,(100  for  grade 
crossing  elimination.  It  requires 
that  road  funds  be  apportioned  on 
the  usual  formula  for  federal-aid 
construction.  Grade  crossing  money 
is  to  be  apportioned  on  a  basis  of 
one-half  for  population,  one-fourth 
for  mileage  of  federal-aid  highways 
and  one-fourth  for  railroad  mileage. 

The  total  available  for  California. 
$31,247,000  is  larger  by  $2,500,000 
than  the  entire  construction  expen 
diture  of  the  state  in  the  fiscal  year 
ending  .lune  30.  1934.  It  is  twice 
the  amount  allotted  to  the  state  un- 
der the  original  NIRA  highway  con 
strnctlon  appropriation  of  four  hun 
dred  millions  and  it  exceeds  hy 
nearly  eight  million  dollars  the  to 
tal  allotted  this  state  under  both 
the  1934  and  193.''.  NIRA  approria 
tions. 

The  state  of  Nevada  .vill  receive 
$5,750,000  for  highways  and  $1,371,- 
000  for  grade  crossing  elimination, 
according  to  preliminary  estimates 

The  money  is  to  be  spent  by  June 
30,  1937.  The  President  is  given  al 
most  unlimited  authority  over  its 
administration.  The  sums  earmark 
ed  are  $S0O.OOO.OuO  for  highways, 
roads,  streets  and  grade  crossings; 
$900,000,000  for  loans  and  grants  to 
non- federal  projects;  $450,000,000 
for  housing:  $500,000,000  for  rnra' 
rehabilitation  and  relief  in  stricken 
agricultural  areas.  w«ter  conserva 
tion.  trans  -  mountain  water  diver- 
sion, irrigation  and  reclamation: 
$100,000,000  for  rural  electrification; 
$300,000,000  for  assistance  to  edtica- 
tional,  professional  and  clerical  per 
sons;  $600,000,000  for  Civilian  Con 
servation  Corps;  $350,000,000  for 
sanitation,  prevention  of  soil  ero 
sion.  reforestation,  forestation.  flood 
control,  rivers  and  harbors  and  mis 
cellaneous  projects  The  President 
has  authority  to  shift  as  much  as 
20  per  cent  of  earmarked  funds 
from  these  classifications. 


BUILDERS  TO  MEET 

IT  GRASS  VALLEY 


Kenneth  Garner  has  been  ap- 
pointed city  building  inspector  to 
administer  the  newly-adopted  city 
building  and  zoning  ordinance  of 
the  city  of  Yreka.  Mr.  Garner's  of- 
fice is  at  111  South  Broadway. 


Nevada  County  Builders'  Ex- 
change will  be  host  at  a  convention 
of  exchange  delegates  from  cities 
of  the  Sacramento  valley  to  be  he'd 
at  Grass  'Valley  in  June.  The  meet- 
ing will  be  a  general  gathering  sim- 
ilar to  that  held  earlier  this  year 
at  Chico.  Dates  for  the  convention 
have  not  been  annoimced. 


PETER  J.  McHUGH 
LOW  ON  MARINA 
PRESSURE  MAINS 

Submits  $83,961   Proposal  For 

Installing  First  Section 

Of  Extension 


Peter  J.  McHugh.  363  Valencia 
street,  yesterday  submitted  low  bid 
to  the  San  Francl.sco  Department  of 
Public  Works  for  installing  section 
"A"  of  the  Marina  District  exten- 
sion to  the  city's  high-pressure  fire 
protection  mains.  Amount  of  the 
low  proposal  was  $83,961. 

Eaton  and  Smith  at  $86,661,  and 
Lowrie  Paving  Company  at  $S7,316. 
were  second  and  third  low  bidders, 
respectively. 

The  work  will  require  installation 
of  19.659  feel  of  bell  spigot  pipe,  84 
gate  valves,  and  4o  standard  high- 
pressure  hydrants,  to  be  furnished 
by  the  city.  Other  major  items  in 
the  contract  include  97.027  pounds 
of  pig  lead;  53.22S  pounds  of  cast 
iron  special  castings;  36.94S  pounds 
of  manhole  and  valve  box  cast  iron 
frames,  covers  and  dust  pans;  10,- 
050  cubic  yards  excavation  and 
backfill:  4S,427  square  feet  of  as- 
phalt concrete  pavement,  and  fur- 
nishing and  installing  67  tons  of 
bell  and  spigot  pipe. 

Total  bids  were; 
Peter   .1.   .McHukIi  JSS.Pfil 

Eaton  &  Smith  86.661 

Lowrie  Paving  Co 87.316 

Charles  L.   Harney  87.604 

Peninsula   PavipR  C" 98.607 

Pacific   Pavements   Co..   Ltd.         104. 36S 

Bids  tor  installing  section  "B"  o" 
the  Marina  District  extensioii  are 
to  be  opened  April  17  by  the  De- 
partment of  Public  Works. 


NAPA  EXCHANGE 

NAMES  OFFICERS 


E.  W.  Doughty,  building  contrac- 
tor, was  elected  president  of  Napa 
Builders'  Exchange  at  the  annual 
meeting  of  the  board  of  directors. 

Other  officers  are  John  Graham 
vice-president:  Wm  Noble,  treas- 
urer. Directors  include  Thos.  Jessi 
man.  E.  Ballette.  Ed.  Arnitz.  Wni. 
Schwarz.  S.  J.  Cinnamond  and  H 
Vienop. 

♦ 

Ship.nents  of  domestic  deep  well 
water  systems  valued  at  $70,892 
were  reported  to  thr  Bureau  of  the 
Census  during  February.  1935,  as 
compared  with  $48,623  during  the 
same  month  last  yeai*.  "  ' 


PACIFIC    CONSTRUCTOR 


PERMIToS  AMD  COMTRACT; 


SAN   FRANCISCO  COUNTY 


No 

Owner 

CJontractor 

Ami. 

285 

Sunset 

Cahill 

25000 

286 

Hart 

Jones 

1000 

287 

StnitluTs 

Owner 

3000 

2S8 

Bridge 

Dinwiddle 

10000 

2S9 

Reutschler 

Owner 

3000 

290 

Struthers 

Owner 

3000 

291 

De  Maria 

Owner 

20000 

292 

Spreokles 

fresco 

2900 

293 

Stoneson 

Owner 

3000 

294 

Stoncaon 

Owner 

3000 

295 

Stoneson 

Owner 

3000 

296 

Depi^oli 

Dindsay 

3500 

297 

Hyman 

Lindsay 

3000 

298 

Bernhf.rdt 

Owner 

3500 

299 

I^ehman 

Owner 

1900 

300 

Roland! 

Moore 

15000 

301 

Doelger 

Owner 

4000 

302 

Doelger 

Owner 

4000 

303 

Doelger 

Owner 

4000 

304 

Doelger 

Owner 

4000 

306 

Doelger 

Owner 

4000 

30« 

Doelger 

Owner 

4000 

307 

Doelger 

Owner 

4000 

30S 

Doelger 

Owner 

4000 

309 

Doelger 

Owner 

4000 

310 

Doelger 

Owner 

4000 

311 

Doelger 

Owner 

4000 

312 

Land 

Owner 

4000 

313 

Blazer 

Owner 

4500 

314 

Busso 

Sharman 

2800 

315 

Allied 

Owner 

3500 

316 

Bignasca 

Owner 

1000 

317 

Pacific 

Owner 

8000 

318 

Abraham 

Dupuy 

6000 

319 

Owen 

Owner 

3000 

320 

Greenfield 

Bourdleu 

3993 

321 

Blum 

Owner 

4000 

322 

Standard 

Standard 

6000 

323 

Standard 

Not  Let 

1000 

324 

Handlesman 

Isaac 

9500 

325 

Same 

Same 

9500 

326 

Galli 

Owner 

3500 

327 

Oalli 

Owner 

4000 

328 

Galli 

Owner 

3500 

329 

Galli 

Owner 

4000 

330 

Schmidt 

Schmidt 

2950 

331 

Galli 

Owner 

3500 

332 

Galli 

Owner 

3500 

333 

Galli 

Owner 

4000 

334 

Galli 

Owner 

3500 

335 

Bank    of    Calif. 

Petersen 

1000 

ADDITION 

(285)     W    9ANS-OME    ST.    114    N    Val- 
lejo    St.      One-    and    two-story    loft 

addition. 
Owner— Sunset     Press,     1045     Sansome 

St..   San   Francisco. 
Engineer  —  T.     Ronneberg.     Crocker 

BIdg.,  San  Francisco. 
ContractorJ— Cahill  Bros.,  206  Sansome 

St.,   San   Francisco.  $25,000 


ALTERATIONS 

(286)  E  GOUGH  ST.  bet.  Fulton  and 
Ash  Sts.  Alter  Parcel  Delivery 
Service  Building. 

Owner  —  Louis  F.  Hart,  897  Clayton 
St.,   San  Francisco. 

Architect— W.  D.  Peugh,  ,f33  Mont- 
gomery  St.,    San   Francisco. 

Contractor- Paul  K.  Jones,  666  Mis- 
sion St.,  San  Francisco.  $1000 

DWELLING 

(287)  W  CAYUGA  159  S  San  Juan 
St.  One-story  and  basement  frame 
dwelling. 

Owner  —  Marshall   T.    Struthers.   4250 

Mission   St..    San   Francisco. 
Architect— Not    Given.  J3000 

ALTERATIONS 

(288)  NO.   251  POST  ST.  Alter  offices 
Owner— May    E.     Bridges    et    al      251 

Post    St..    San    Francisco. 
Architect  —  Hymat)    &    Appleton,    ZS 
Post  St..  San  FrancUfco. 


Engineer— W.  Adrian,  417  Market  St  . 
San   Francisco. 

Contractor — DInwiddie  Construction 
Co..  210  Crocker  BIdg.,  San  Fran- 
cisco. $10,000 

GARAGE 

(289)      SW    FIFTEI?NTH    ST.     &    AL- 

bion     Ave.       One-story    Class     C 

public  garage. 
Owner  —  Rentschler    Bros.,    1767    15th 

St..   San  Francisco. 
Engineer — Russell    &    Ellison,     Pacific 

BIdg.,  San  Francisco.  $3000 


DWELLING 

(290)  W  CAYUGA  AVE.  134  S  San 
Juan  St.  One-story  and  base- 
ment frame  dwelling. 

Owner  —  Marshall  T.  StrutheVs,  4250 
Mission   St..   San  Francisco. 

Architect — Not    Given.  ,$3000 


ALTERATIONS 

(291)  222  COLUMBUS  AVE.;  alter  va- 
cant hotel  building  for  offices,  stu- 
dio apts.,  etc. 

Owner — J.    B.   De  Maria.   114   Sansome. 

Architect — Not  Given.  $20,000 


ALTERATIONS 

(292)      2   PINK  ST.:   alter  offices. 

Owner — J.  D.  and  A.  B.   Spreckels  Co., 

2  Pine  Street. 
Architect — Geo.  W.  Kelht.m.   %  owner. 
Contractor — Oscar  Fresco   &   Sons,    250 

Langton  St.  $2900 


DWELLING 

(293)  S  CAYUGA  50  E  GENEVA;  one- 

.story  and  basement  frame  dwelling 
Owner — Stoneson  Brothers.  1630  Ocean 

Avenue. 
Architect— Charles    F.     Strothoff.    2274 

I5th  Street.  $3,000 


DWELLING 

(294)  S  CAYUGA  150  E  Geneva;  one- 
story  and  basement  frame  dwelling 

Owner — Stoneson  Brothers,  1630  Ocean 
Avenue. 

Architect— Charles  F.  Strothoff,  2274 
15th  Street,  ja.onn 


DWELLING 

(295)      S  CAYUGA  175  E  Geneva;  one- 
story  and  basement  frame  dwelling 
Owner— Stoneson  Brothers,   1630  Ocean 

Avenue. 
.\rchitect— Charle.e 

15th  Street. 


Strothoff.    2274 
$3,000 


DWELLING 

(296)     W  ALEMANY  62  S  Tingley   1- 

story  and  basement  frame  dwelilng 
Owner— S.  and  Josephine  Depaoli    3289 

Mission  Street. 
Architect— Not  Given 
Contractor-C.  T.  Lindsay,   140  Duboce 

Avenue. 
DWELLING 


$3,600 


(297)  W  DUNSMUIR  130  N  Silver- 
one  -  story  and  basement  frame 
dwelhng. 

Owner-Hyman   Bros.,   742   Market   St. 

Architect-R.   R.   jrvine,    %   contractor 

Contractor-c,  T.  Lindsa.v!  HO  Duboee 
^^■*""^- $3,000 

DWELLING 

(29S)  s  BEACH  205  E  Webster;  one- 
■^ory   and   basement   frame  dwell- 

""""li^greef""'  *  """'-'"■  ''*  ^-- 

''"Av'em^f  •     "■     ^">"''-"'     ^«    "th 
^""'^- $3500 

ALTERATIONS 

(299)  SW  FOURTH  ST.  and  Harri- 
son; alter  in(JustriaI  building. 


Owner — Lehman  Printing  and  Litho- 
graphing Co.,  lessee.  4th  St.  and 
Perry. 

Engineer— Alfred  P.  Fisher,  111  Sutter 
i^tfeet.  Il.uon 


STORE 

(300)  NW  LARKIN  and  Turk;  Class 
C  auto  store. 

Owner— F.  H.  Rolandi,  8S0  Camino  del 
Mar. 

Architect— H.  A.  Minton,  525  Market 
Street. 

Engineer — L.  H.  Nishkian,  52.')  Mark.t 
Street. 

Contractor— Moore  &  Roberts,  603  Mis- 
sion Street.  $15.00" 


DWELLING 

(301)  E  THIRTY-THIRD  AVE.  25(1  .S 
Kirkh.im  S't.  One-story  and  base- 
ment frame  dwelling. 

Owner — Henry  Doelger  Builder,  Inc., 
320   Judah   St.,    San   Francisco. 

Architect  —  C.  O.  Clausen,  746  46th 
Ave.  $4000, 


DWELLING 

(302)     E   THIRTY-THIRD  AVE.   75   SJ 
Kirkham    S-t.  One-story   and   base- 
ment  frame  dwelling. 

owner — Henry    Doelger    Builder,    Inc.,  , 
320  Judah   St..    San  Francisco. 

Architect  —  C.    O.    Clausen.    746    46th 
Ave.  $4000 


DWELLING 

(303)     E  THIRTY-THIRD  AVE,  125 

Kirkham   S't.  One-story  and  base 

ment   frame  dwelling. 
Owner — Henry    Doelger    Builder,    Inc.I 

320  Judah   St.,    San  Francisco. 
Architect  —  C.    O.    Clausen,    746    46tb 

Ave.  $400a 


DWELLING 

(304)      E  THIRTY-THIRD  AVE.  175 
Kirkham    S't.  One-story    and   base- 
ment frame  dwelling. 

Owner — Henry    Doelger    Builder,    Inc.; 
320   Judah   St.,    San  Francisco. 

Architect  —  C.    O.    Clausen.    746    46thl 
Ave.  $4000l 


DWELLING 

(305)  E  THIRTY-THIRD  AVE.   225  S\ 
Kirkham    S't.   One-story   and   base- 
ment frame  dwelling. 

(iwner — Henry    Doelger    Builder,    Inc., 
320   Judah  St..    San  Francisco. 

Architect  —  C.  O.  Clausen.  746  46th  I 
Ave.  $4000 1 

]  >WELLIXG 

(306)  E  THIRTY-THIKD  AVE.  275  SJ 
Kirkham  S't.  One-story  and  base-  J 
ment   frame  dwelling. 

owner — Henry    Doelger    Builder.    Inc., 
320  Judah  St.,   San  Francisco. 

Architect  —  C.  O.  Clausen,  746  46th  J 
Ave.  5 


DWELLING 

(307)     E  THIRTY'-THIRD   AVE.    i 

Kirkham    S't.  One-story   and   base- 
ment  frame  dwelling. 

owner — Henry    Doelger    Builder,    Inc.. 
320   Judah   St.,    San   Francisco. 

Architect  —  C.    O.    Clausen.    746    46th 
Ave.  $1000 


DWELLING 

(308)  E  THIRTY-THIRD  AVE.  100  K 
Kirkham  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner — Henry    Doelger    Builder.    Inc. 
320   Judah   St.,    San   Francisco. 

Architect  -^  C.    O.    Clausen.    746    46t) 
Ave.  ■  $40  o 


PACIFIC    CONSTRUCTOR 


UW,ICI>IJN<J 

(SOO)     K  TIIIUTY-THIHI)  AVK.   150  8 

KIrkham    f*t.  ()ni--»tory    iind    bB»e- 

iiK-iit   friinir  dwolllnK. 
Owner— Henry    DnflRer    Hulldcr,    Im- . 

820  Judith   SI..   Sun    Kranrlnco. 
ArchUi'ct  — .C.    O.    riBUHPn.    H6    4Glli 

Ave.  HOOO 


DWELLlNd 

($10)     K  TllinTY-TIIlM)  AVK.  200  S 

KIrkhiini    SM.  (mc-Mtory  nnd   biiKc- 

miMit   frame  dwelling. 
Owner— Henry    DiielKer    lliiilder.     Inc., 

320  Jndali  SI.,   San    F'ranelBto. 
Architect  —  C.    O.    ClauHen,     lid     Uil\i 

Ave.  MOUO 

nWELLINO 

(311)  K  THIRTY-THlllI)  AVK.  250  S 
KIrkham  S^.  One-.story  and  base- 
ment  frame  dwellinR. 

Owner— Henry  Dodger  Hullder.  Ini  . 
320  Judah  St.,   San  Francisco. 

Ar<hltiit  —  C.  O.  Clausen.  741!  lUlh 
Ave.  Mono 


DWELLING 

(312)     W  FORTY-THIRD  AVK.  210  N 

nalboa    St.      One-story    and    lia.sc- 

ment   frame  dwelling. 
Owner— Land     Development     Co.,     364 

Bush    S-t..    San    Francisco. 
/Mchltect— Not   Given.  J4000 


DWELLING 

(313)     S     TWKNTY-SIXTH     ST.     294 

W.    Church    St.         One-story    and 

basement   frame   dwelling. 
Owner — Peter   Bilzer.39r)l    26th   Street. 

San    Francisco. 
Architect   —   Norman    R.     Coulter,     46 

Kearny  St.,    San   Francisco.     $150" 


nWKLLINO 

(314)     W    LONDON    ST.     100    S    Italy 

Ave.      One-story    frame    dwelling. 
Owner— A.    Busso,    •"/<•    Contractor. 
Architect — Not  Given. 
Contractor— Thos.     R.     Sharman.    3700 

Broderlck   St..    S.    F.  $2800 


.'ITORK 

(315)  NO.  555  TENTH  ST.  One- 
story  frame  box  store  and  repair 
shop. 

Owner — Allied  Box  Co..  Leon  Strauss. 
521   Tenth  St..  San  Francisco. 

Architect  —  Norman  R.  Coulter.  4f. 
Kearny   St..    San    Francisco.     $3500 


REPAIRS 

(316)     NO.  1400  POWELL  ST.     Rep.iir 

fire  damage  to  dance  hall. 
Owner — H.  Bignasca.  T'remises. 
Architect— Not   Given.  $1000 


FACTORY 

(317)  W  NEWHALL  ST,  115  N  Car- 
roll St.  Foundation  only  for  Class 
A   special   factory. 

Owner — Pacific   Can   Co  .    Prem. 

Engineer — Ellison  &  Russell.  715  Paci- 
fic   Bldg..    San    Francisco.        $8000 


ALTERATIONS 

(318)  NO.  1055  MARKET  ST.  Alter 
for   market. 

Owner — Samuel  Abraham.  %  Con- 
tractor. 

Architect— F.  H.  Reimers.  233  Post 
S't..   .San   Francisco. 

Contractor— F"red  K.  Dupuy.  110  Sut- 
ter St..   San  Francisco.  $6000 


ALTERATIONS 

(319)  NO.    3474    CLAY     ST.       Altera- 
tions to  dwelling. 

Owner— mhel    D.   Owen,   .M.   D..    Prem. 

.\rchltect— W.     R.     Yelland.     Financial 

Center  Bldg.,  Oakland.  $3000 

ALTERATIONS 

(320)  NO.  2409  PACIFIC  AVE.     Alter 
flats. 

Owner— C.    Greenfield.    %   Contractor. 
.Architevt-^Warrtn  C.  Perry,  260  Call-. 


fnrnla    W..    Sun    FrancUeo. 
tinlractor— J.    B.    llourdleu.    2«2&   20th 
.St..    Han    Fninclnco.  $3993 


DWELLING 

(321)     N     BURROWS     103     .NE     Ooel - 

llngen.      One-story    and    banemenl 

frame   dwelling, 
owni-r— .loe     Blum.     212    .Sllllman     St.. 

San   FranelHco. 
Architect- Not    Given  14010 


STATION 

(322)     NE    FELL   ST.    and    MASitNIC 

Ave.     Class  A  steel  service  station 
Owner— Standard     Stations.      Inc.,   200 

Bush    St,,    San    Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor  —  Standard     Oil     Co..     22.'. 

Bush   St.,   9.    F.  $6000 


AUTO    LIFT 

(323)  NE  ELLIS  AND  TAYLOR  STS. 

Steel  auto  lift  and  retaining  wall. 
Owner— Standard    Oil     Co.,     225     Bush 

St.,  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— Not   Let.  $1000 


FLATS 

(324)  S  NORTH  POINT  ST.  130  W 
Webster  St.  Two-story  and  base- 
ment   frame    Hats. 

Owner — L.   Handlesman.  %  Contractor 

Architect— S.  A.  Colton.  544  Market 
.St.,  San  Francisco. 

Contractor — H.  H.  Isaac.  517  Belve- 
dere St..  San  Francisco.  $9500 


FLATS 

(325)  S  NORTH  POINT  ST.  155  W 
Webster  St.  Two-story  and  base- 
ment frame  flats. 

Owner— L.  Handlesman,   Vc  Contractor 

Architect— S.  A.  Colton,  544  Market 
St.,  San  Francisco. 

Contractor — H.  H.  Isaac,  517  Belve- 
dere St.,  San  Francisco.  $950ij 


DWKLLl.NG 

(326)     K    TWENTi'-THIRD    AVE.     ."i- 

S   Ocean    Avenue.      One-story    and 

basement  frame  dwelling. 
Owner— R.   F.  Galli,   1574  2Sth  Avenue. 

San  Francisco. 
Plans  by  F.  T.  Houweling,  S30  Prague 

St..    San    Francisco.  $3500 


DWELLING 

(327)  E  TWENTY-THIRD  AVE.  206 
S  Ocean  Ave.  One-story  and  base- 
ment frame  dwelling. 

owner— R.  F.  Galli.  1574  28th  Avenue. 
San  Francisco. 

Plans  by  F.  T.  Houweling.  830  Prague 
SI..    S-an    Francisco.  $4000 


DWELI.lN(i 

(328)   E  TENTH  AVE.   225  S  Pacheco 

St.  One-story  and  basement  frame 

dwelling. 
Owner— R.   F.  Galll,  1574  2Sth  Avenue, 

San  Francisco. 
Plans  by  F.  T.  Houweling.  830  Prague 

St..    San    Francisco.  $3,500 


DWELLING 

(329)     E    TWENTY-THIRD    AVE.    42 
.S  Ocean  Ave.     One-story  and  btise- 

ment  frame  dwelling. 
Owner — R.   F.  Galli.  1574  28th  Avenue, 

San  Francisco. 
Plans  by  F.  T.  Houweling,  S30  Prague 

St.,  San  Francisco.  $4nna 


DWELLING 

(330)     E     FLORIDA     ST.     125     S     20th 

St.  One-story  and  basement  frame 

dwelling. 
Owner— Adolf     P.     Schmidt,     1358     Po- 

trero  Ave.,    San   Francisco. 
.Architect — Not  Given. 
Contractor  —  Schmidt   Brothers.    1395 

Hampshire   St.,    3.    F.  .-.SZaSO 


DWELLING 

(331)     E   TWENTY-Tlimii   AVE.    t>; 

H  Ocean  Ave.  Onu-fitory  nnd  biuir. 

inent    frnmo  dwelhnff. 
owner— II.   F.  Galll.   1674  2lllh  Avenue, 

San  Francisco. 
Plans  by  F.  T.   Houwcllnic.  S30  Prague 

St..  San  Franciaco.  ft&OO 


DWELLING 

(332)  E  TWENTY-THIRD  AVK.  124 
S  Ocean  Ave.  one-story  and  base- 
ment  frome  dwelling. 

owner— R.  F.  Galll.  1574  2i(th  Avenue. 
.San  F'ranclsco. 

Plans  by  F.  T.  Houweling.  S30  Prague 
.St.,   Han   Francisco.  $3500 


DWELLING 

(333)  E  TWKNTY-TIIIUD  AVE.  247 
.'♦  Ocean  Ave.  One-story  and  base- 
ment   frame    dwelling. 

Owner— R.  F.  Galll,  1574  2Sth  Avenue. 
San  Francisco, 

Plans  by  F.  T.  Houweling,  830  Prague 
St.,    Han   Francisco.  $4000 


DWELLING 

(334)     E  TE.N'TH  AVE.  250  S  Pacheco 

St.  One-story  and  basement  frame 

dwelling. 
Owner— R.  F.  Galll.  1574  28th  Avenue. 

San  Francisco. 
Plans  by  F.  T.   Houweling,  830  Prague 

St.,  San  Francisco.  $3500 


ALTERATIONS 

(335)     NW      SIXTEENTH      ST.    AN  I) 

Julian  Ave.     Alter  bank. 
Owner— Bank  of  California.   Premises. 
Architect — Not  Given. 
Contractor— Antoni  Petersen.  2758  San 

Bruno  Ave..   San  Francisco.     $1000 


ALAMEDA 

COUNTY 

No 

Owner 

Contractor 

Amt. 

191 

Roseberg 

Owner 

2900 

192 

Maxwell 

Owner 

2000 

193 

Patterson 

Owner 

194 

Thompson 

Pfciffer 

1400 

195 

Rockwood 

Grubb 

2760 

196 

Swanson 

Saver 

12"0 

197 

Cavalier 

Cedarborg 

49Sn 

198 

Timp.son 

Carlson 

8000 

199 

Mye 

Owner 

1000 

2110 

Murray 

Norris 

201 

McGurin 

Mallock 

l.^On 

202 

Christ 

Owner 

1000 

203 

Read 

Rankin 

2675 

204 

Calegeri             Campomenosi 

?05 

Pan-Americon 

Farringer 

2000 

?06 

Beckett 

Owner 

5500 

207 

Haller 

Owner 

8750 

208 

Fairchild 

Paige 

1685 

209 

Lincoln 

Owner 

6000 

?in 

Kesti 

Owner 

5800 

211 

Saunders 

Charles 

1000 

DWELLING 

(191)     N.    3638    HAGEMAN    AVENLE, 

OAKLAND.      One-story    five-room 

dwelling. 
CHvner— August     Ro.-iel)erg.     Iil2     4Sth 

Ave..   Oakland. 
Architect— Not     Given.  $2900 


ADDITIONS 

(102)     NO.     2100     SHATTUCK 
BERKELEY.      Additions. 
Owner— John    P.    Maxwell. 
Architect— Not    Given. 


$2000 


DWELLING  ^ 

(193)  3079  MOUNTAir:  BLVD..  OAK- 
LAND; lH-stor>-  3 -room  dwelling. 

Owner  and  Builder— E.  Patterson.  3077 
Mountain    Blvd..    Oakland. 

Architect— Not   Given.  tlB09 

SERVICE  STATION 

(1944  6697  FOOTHILL  BLVD..  OAK- 
LAND;  one-story  brick  !.nd  con- 
crete service   station. 

Owner — Wm,  Thompson,  premises. 

Architect— R.  Q  SchujpnSTt. „  ^- .._ 


PACiFlC    CONSTRLC'IOR 


Contractor— R.  Pfeiffer.  6221  Bromley 
St..  Oakland.  $1400 

DWELLING       ' 

(196>  10806  BREED  AVE..  OAKLAND- 

one-story  5-room  dwellincr  and  sa- 

rage. 
Owner— T.  Rookwood,  premises. 
Architect— Xot  Given. 
Contractor— Jas.    B.    Grubb.    1801    109th 

Ave..  Oakland.  $2750 

ALTERATIONS 

(196)  900  LINCOLN  AVE..  ALAME- 
DA;  alter  store  and  flats. 

Owner— Chas.  H.  and  Lillian  Swanson 
9.0   Rockdale  Ave.,   San  Francisco. 

Architect— Not  Given. 

Contractor— F.  M.  skuer.  725  Santi- 
ago  St..    San   Francisco.  $1200 

SERVANTS'  QTRS 

(197)  401  HAMPTON  ROAD,  PIED- 
MONT;  servants'  quarters 

Owner-Wm.  C.  Cavalier,  417  14th  St., 
Oi.kland. 

Architect— Farr  &  Ward.  68  Post  St 
San   Francisco. 

Contractor— A.  Cedarl.ors  H55  Excel- 
sior Ave.,  Oakland.  ^t^go 

DWELLING 

(198)  1  PROSPECT  RD.  PIEDMONT- 
two-story  9-room  frame  residence 
and  garage. 

Owner— Lawrence  S.  Timpson,  2  8  3  9 
Morgan   St.,  Oakland. 

Architect— Winfleld  H.  Hyde.  954  12th 
St.,  Oakland. 

Contractor— Nels  E.  Carlson.  2839  Mor- 
gan  St.,    Oakland.  }<ioOO 

ALTERATIONS 

(199)  702  ALICE  ST.,  OAKLAND-  al- 
terations and  addition. 

Owner   and    Contractor— Geo.    L     Mye 

2331   Telegraph   Ave.,   Oakland.        ' 

Architect— Not  Given.  jio(,q 

DWELLING  " 

(200)  NO.    5954  OCEAN    VIEW    DR 
OAKLAND.  One-story  flve-rooni 
dwelling. 

Owner-O.  H.  Murray.  4247  Piedmont 
Ave..    Oakland. 

rn'n^^''/~"^    ""■"'"■    »""    Francisco. 
Contractor— Ralph    Norris.    4247    Pied- 
mont Ave..  Oakland,  $4000 

ALTERATIONS 

(201)  NO.  2500  COLLEGE  AVENUE 
OAKLAND.     Alterations. 

Owner— Howard  McGurin,  San  Fran- 
cisco. 

Architect — Not  Given. 

Contractor— J.  s.  Mallock.  660  Mis- 
sion   &t.,    S.    F.  J1500 

ADDITION 

(202)  NO.  1711  SEVENTH  ST  OAK 
LAND.      Addition.  ' 

Owner-r.'hrist  Holy  Scantified  Church 

Premises. 
Architect-Not   Given.  jmoo 

ALTERATIONS 

(203)  NO.  3440  FOOTHILL  BLVD 
OAKLAND.  Alterations  and  re- 
pairs. 

'^"'"^''T,'^''"'*'    "'''i'^-    «82    Alma   Ave 

Oakland. 
Architect— Not   Given. 
Contractor-S.  G.  Rankin.  712  Haddoii 
Road.  Oakland.  j2675 

DWELLING  ' 

(204)     NO.     665     FORTT-FIFTH     ST 
OAKLAND.      One-6tory    six-room 
dwelling. 
Owner— C.   Calegeri,   Prem 
Architect- Not    Given 
Contractor  -  E.     Campomenosi,     6401 
Broadway.     Terrace.     Oakland. 

$5900 
ALTERATIONS  ' 

""'Lr^Jir°H"'     Al-^MEDA.      Alter 
airplane  hattgar,  etc. 


Owner— Pan -American   Aiiwavs. 
Architect — Not  Given. 
OO'ntractor— J^rringer     &     Spaulding. 
1806  Central  Ave..  Alameda.     $2000 

RESIDENCE 

(206)     NO.    533    BLAIR    AVE.,    PIED- 
MONT.     Two-story  5-room   fiara» 

residence  and  garage, 
owner— A.  T.  Beckett,  224  Scenic  Ave. 

Piedmont. 
Architect— E.    L.    Snyder,    2101    Shat- 

tuck    Ave.,    Berkeley.  $5500 


RESIDENCE 

(207)  NO.  340  JEROME  AVE..  PIED- 
MONT. Two-.story  6-room  frame 
residence  and  garage. 

Owner— Paul  H.  Haller,  32  Evirel  PI., 
Oakland. 

Architect— None.  JS750 

RESIDENCE 

(209)  NO.  11  SCENIC  AVE.,  PIED. 
MONT.  Two-story  6-room  frame 
residence    and    garage. 

Owner — Luther    H.     Lincoln,     2201    E- 

14th     St.,     Oakland. 
Architect— Not    Given.  $6000 

RESIDENCE 

(210)  NO.  1072  PARK  LANE.  PIED- 
MONT.  Two-story  7-room  frame 
residence  and  garage. 

Owner— David    Ke.-Jti,     2217    Browning 

St.,   Berkeley. 
Architect  —  Paul     R,     Anderson.     1652 

15th  Ave.,   Oakland.  $5800 


ADDITION 

(211)      NO.    1951    E-THIRTY-EIGHTH 

St.,    OAKLAND.      Addition. 
Owner— R.    W.    Saunders,    Prem 
Architect— Not   Given. 
Contractor— O.    Charles-Miller    &    3on, 

2603    Linden    St.,    Oakland.        $1000 


BUILDING  CONTRACTS 


SAN   FRANCISCO  COUNTY 


No.      Owner 

71  Associated 

72  Maggini 

73  Rolandi 

74  Hush 

75  Prosser 

76  Pelaflgue 

77  Frledlander 


Contractor  Amt. 

Grant  3642 

Foliotti  3000 

Moore  17725 

Fricke  131 

Kopp  185 

Lindgren  1287 

Kahler  205 


.S-TATION 

(71)     THIRD    AND    BRANNAN    STS. 
All    work    for    super    service    sta- 
tion   facilities    at    Station    No.    10. 
Owner— Associated    Oil    Co.,     79    New 

Montgomery  St..  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor  —  Grant-Martinelli    Constr 

Co.,   666  Mission  St..   S    F 
Filed  April  3.   '35.     Dated  April  1.   '35 

Upon    completion    75% 

Usual   35    days Balance 

o      .     ...  TOTAL  COST,    $3642 

Bond.  $3642.  Surety,  Globe  Indemnitv 
Co.  Limit,  30  working  days.  Forfeit 
none.      Plans   and    specifications    filed.' 

ALTERATIONS 

(72)     N  JACKSON  ST.  65  W  Davis  St. 
All  work   for  alterations   to   build- 
ing. 
Owner— C.   A.   Maggini. 
.Architect- Not    Given. 
Contractor— R.   Foliotti.   200  Cerra  iie"; 

Blvd..   San   Francisco. 
Filed  April  4,   '35.     Dated  Mar.  26    '35 
Front    cement    wall   and    trusses 

,,,'"    • $1000 

When     completed     1000 

Usual  35  days „ ■■■■.  jooo 

,,      ^    .„„„  TOTAL  c6sT."'$3000 

Bond.  $3000.  Sureties.  Valentino  Gall- 
iano and  Adolph  Nestori.  Limit 
forfeit  none.  Plans  and  specifica- 
tlOBs  aled. 


STATION 

(73)     NW  TURK  AND  LARKIN  S-TS 

All  work  for  super  service  station 

Owner— DozoUna     Rolandi.     extr      for 

Estate   of   F.    S.    Rolandi,    deed 
Architect— Henry  A.  Minton,  525  Mar- 
ket   St..    San    Francisco- 
Contractor— Moore  &  Roberts.  693  Mis- 
sion  St.,    San  Francisco. 
Filed  April  3,  '35.     Dated  Mar.   27,   '35 

On   1st   of  each   month '75% 

Usual    35    days '     25% 

TOTAL  COST  not  to  exceed  $17  725 
Bond,  $18,450.  Surety,  Standard  Ac- 
cident Insurance  Co.  Limit,  100  cal- 
endar days.  Forfeit,  none.  Plans 
only   filed. 

NOTE— Cost  plus  $1000  contractor's 
fee. 

ALTERATIONS 

(74)     NO.   312  AVILA   ST.        All   work 
for    exterior   painting    of    dwelling 
and   repairs  to  garage  door. 
Owner  —  Walter   F.    R.   and    Gertrude 

Hush,    Premises. 
Architect— Not   Given. 
Contractor — Henry  A.   Fricke 
Filed  April  3,   '35.     Dated  Ja:;    9,   '35 
HOLC    Contract. 

TOTAL  COST,  $131 
Bond,  $131.  Surety,  Glen  Falls  Indem- 
nity Co.  Limit,  10  days.  Forfeit, 
none.      Specifications    only    filed. 


PAINTING,    ETC. 

(75)  2015  OCEAN  AVE.;  paint  exte- 
rior wood  and  metal  work,  etc., 
and  repair  shingle  roof. 

Owner— A.  M.  and  Eleanor  E  Pros- 
ser, 2015  Ocean  Ave. 

Architect — Not  Given. 

Contractor— Karl  Kopp,   1715  Sth  Ave 

Filed,  April  5,  '35.    Dated  April  4,  '35 
HOLC  Contract. 

TOTAL  PRICE.  $185.00 

Bond,     $185.      Sureties,     Massachusetts 

Bonding  &   Insurance  Co.     Spec,   filed 


REPAIRS  &    PAINTING 

(76)     5  WINFIELD  ST.;  miscellaneous 

repairs    and    interior    and    exterior 

painting  of  dwelling. 
Owner— Emma  Pelaflgue,   163  Sutter. 
Architect— Not  Given. 
Contractor— A  1  b  i  n    C.    Lindgren,    364 

Lowell  Street. 
Piled,  March.  6,  '35.    Dated  Mar.  3,  '35 

When    work   50%    completed 50% 

Completion  ^qo/^ 

T>      .,     ..„  TOTAL  COST,'"$l',287.50 

Bond,   $1287.50.     Sureties,    U.   S.   Fidel- 
ity &  Guarantee  Co.    Limit,  30  days. 

ALTERATIONS 

(77)     NO.   226  ARGUELLO  BLVD.  All 

work  for  painting  exterior  of  dwig 
Owner  —  Lottie    S.    and    Abraham    L. 

Frledlander,     Premises. 
Architect— Not   Given. 
Contractor— E.   Kahler,   230   Irving  St 

San  Francisco. 
Filed  April  9.   '35.     Dated  Jan.  28    '35 
HOLC  Contract. 

TOTAL  COST.  $205 
Bond.  $205.  Surety,  United  States 
Fidelity  &  Guaranty  Co.  Limit  21 
days.  Forfeit,  none.  Specifications 
only  filed. 


ALAMEDA    COUNTY 


DWELLING 

(19)      401    HAMPTON    RD..    Piedmont; 
one    -    story    and    basement    frame 
dwelling  and   garage. 
Owner— Wm.    Cavalier,    401    Hampton 

Road,  Piedmont. 
Architect— Albert    Farr,    68    Post    St.. 

San    Francisco. 
Contractor— A.  Cederborg,   1455  Excel- 
sior Blvd.,   Oakland. 
Filed  April  6.   '35.    Dated  Mar.  30    '35 

27th  of  each  month '   ^:-,'■.. 

Usual  35  days_ 25% 

TOTAL  COS-r.    $5092  7r. 
Limit.   90  days.    Plans  and  Spec.-filed 


PACIFIC    CONSTRUCTOR 


BUIlLDIMe  MEWS 


NEWS  INDEX 

1  or     convenien 
repoita    in    thia 
fled   at  follow*: 

t     reference,     newj 
■ection    are    clastl- 

1.— Apartntntl 

I— eindt 

1— Ckurfkai 
4.— Fittvrlti  and 
WarahauMt 

Offleai 
II— loa   and    Cald 

Storata   Planti 
13. — Pawar    Planta 
13— Publla     Bulldlnta. 

FIra     Hauaat    aad 

J— Fl.ti 

•  — OariHi  and  (ar. 

•lea   Slatlana 
;.— radaral    Build- 
la  ■•. 
t.— Glut   Bulldlr^ 
•.— Heidtali 
10.— Halala 

Jalla 
14.  — Raaldancii 

15  — Scheala 

16  — Banki.   Starai  and 

17  — Thaatraa 

l»— Whar»ai    4    Oaaka 
19.— MiK.    Canal. 
10.— Mlia.    luppllai    4 

2 — 


BONDS 


BONDS    FOR   SALE. 

RKDWOOD  CITY,  San  .Mateo  Co., 
Ci.llf.  — Until  May  20,  10  A.  M.,  bids 
will  be  received  by  County  Supervi- 
sors for  the  «ale  of  bond.s  in  amount 
of  Kli.OOO,  proceeds  to  finance  recon- 
struction of  eight  Bchool  buildings  In 
the  Sequoia  Union  High  i-chool  at  Red- 
wood City.  Plan.s  are  bcinB  prepared 
by  H.  J.  Brunnler,  Engineer,  Sharon 
Bldg.,    San    Francisco.  • 


3—  CHURCHES 

Plana   BHng   Completeij. 

CHURCH  Cost,    »30,000 

NORTH  SACRAMENTO,  Sacramento 
Co.,  Calif. 

One-story  reinforced  concrete  church 
(to  seat  400)  tile  roof,  gas  heat- 
ing" system,   etc. 

Owner — Roman    Catholic    Archbishop. 

Architect  —   Harry   Devlne,    California 

State    I>lfe    Bldg.,    Sacramento. 

Bids    will    be    asked    In    about    three 

weeks. 


CONTRACT    AWARDED 

WHITTIER,  Los  Angeles  (To..  Cal. 
—Arthur  Rlakehorn.  135  N.  Grcenleaf 
Ave.,  Whittier.  awarded  contract  foi 
two-story  addition  to  Plymouth  Con- 
gregational Church  In  'Whittier.  Au- 
ditorium to  seat  600.  11  classrooms, 
kitchen,  locker  rooms  and  showers, 
rians  prepared  by  David  S.  Bushnell. 
576   E.   Whittier  Blvd.,   Whittier. 


To  Be  Done  By  Day's  Work. 
ADDITION  Cost,    Jl.sno 

OAKL.AND.    Alameda   Co.,    Calif.     1711 

Seventh  Street. 
Addition  to  church. 
Owner— Christ  Holy  SKncllficd  Church. 

1711   7th  St.,  Oakland. 
Architect— Not   Given. 

4 —  FACTORIES  &  WARE- 
HOUSES 

steel   Contract  Awarded. 

FORGE  Cost,   i 

BERKEI-ET,  Alamed;.  Co.,  Cal.  Ashby 
Avenue. 

One-story  mill  type  eteel  forge  build- 
ing (UOilBO  ft.)  corrugated  Iron 
rooting,  etc. 

Owner — American  Forge  Co..  25  Te- 
hama St.,  San  Francisco. 

Engineer— K.  Thelll,  580  Market  St.. 
San   Francisco. 

Steel— Moore  Dry  Dock  Co.,   foot  Ade- 
line St.,  Oakli^nd. 
Concrete   bida  will  be  asked   shortly. 


W  Davis  Street. 
Alterations   to  hulldlns. 
owner— C.  A.   Magglni, 
Architect— Not   filven. 
Contractor— U.    KollottI,    200   Cervanti; 

Illvd  .    !*an   Kranci«co. 


Other  awards   reported   Jan.    12. 
Bids  are  now  being  received  on  or- 

amentttl    tile 


To  Be  Done  By  Day's  WorK. 
ALTERATIONS  Coat,  $2,000 

SAN     KRANCl.SCO.      SW    Fourth    and 

Harrison   Streets. 
Alterations    to    Industrial    bulldlne:. 
Owner--I.ehmi.n     I'rlntlng    and     Lilh" 

graph   Comjiany. 
Engineer— Alfred  I'.  Fisher,   111  Suiter 

Street. 


Contract  Awarded. 

WAREHOUSE  Cost,    « 

POUTT.AND,  Oregon.  SE  Third  Ave 
bet   Pine  and  Ash   Sts. 

Two-Htory    warehouse     (1.10x112     ft.) 

Owner — Safeway    Stores,    Inc. 

Architect  —  F.  Marion  Stalkes.  Ter- 
minal   Sales    Bldg,    Portland. 

Contractor — Drake  Wyman  &  Voss, 
U.   S.   Bank  Bldg.,   Portland. 


Plans   Being   Completed. 

WAREHOUSE     Cost,     $100,000 

SAI.EM.      Oregon.      Front   and      Perry 

Slreeta. 
Five-story  hop  warehouse   (120x82  ft.) 

reinforced    c  on  e  r  e  t  e    structure: 

railroad    spur.    etc. 
Owner— D.    J.    Fry.    Salem. 
Architect— Knighton    &    Howell,    U.    S. 

Bank    Bldg..    Portland 
Lessee — Southern    Pacific   Co.    (H.    W. 

Klein),     Portland. 


Contract   Awarded. 

PULP    MILL  Cost,    $4,000,000 

EVERETT,    Washington. 

Pulp  mill    (1500-ft.    long,    l.lO-ft.   wide). 

Owner  —  Weyerhaeuser    Timber    Co., 

Everett.    Waeh.     (F.     R.     Titcomb, 

Tacoma   Bldg..  Tacoma. 
Engineer — O.  C.  Shoenwerk.  %  Owner. 
Contractor — AUoway  &   Georg,   Hutton 

Bldg.,    Spokane. 
Preliminary   work    of   preparing   the 
site  Is  underway  by  the  American  Pile 
Driving   Company. 


Planned. 

STORAGE  DEPOT  Cost.   $5,000 

VALLEJO.  Solano  Co.,  Calif.  Ni.pa 
Highway. 

Construct  gasoline  storage  depot  (stor- 
age tanks,  etc.) 

Owner — Associated  Oil  Co.,  79  New 
Montgomery  St..   San  Francisco. 

Plans  by  Engineering  Dept.   of  Owner. 


Electrical    Contract    Awarded. 
REPAIR   SHOP  Cost,   $5000 

SAN  FRANCISCO.     E  Harrison  St.  182 

S    Twentieth    Street. 
Repair  fire  damage  to  tire  shop. 
Owner— Al.   Jarkieh,   2417  Harrison   9t. 

San  Francisco. 
Architect— Not    Given. 
Contractor    —    HE.     Rahlmann.     251 

Kearny   St..    ?^n   Francisco. 
Electrical    Work  —  Radelflnger    Bros., 

,';44    Natoma   St..   San    Francisco. 


Contract  Awarded. 

ALTERATIONS  Cost,   $3000 

&AX  FRANCISCO.     N  Jaokson   St-  65 


Additional  Sub-Contracts  Awarded. 
ADDITION  Cost.    $240,000 

OAKLAND.    Alameda    Co..    Cal-      57th 

.\ venue  and   Russett  Street. 
Addition   to  plant. 
Owner — Continental  Co.   Company.    155 

Montgomery  St.,   San  Francisco. 
Plans    by    Contractors 
Contractor  —  Austin  Co.,  1924  Brroad- 

way.    Oakland. 
Painting  —  M.     Williams     Sons,     2059 

Webster   St.,    Oakland. 
Structural     Steel  —  Independent.  Iron 

Works.  S21  Pine  St..  Oaltland. 


To   Be   Done   By   Day's  Work. 

WAREHOU.'yE  Cost.   $ 

HA.N  FRANCl.'K.'O.  Tenth  Street. 
One-story  wood  frame  warehouse. 
Owner— Allied   Box  Co..  521   Tenth  8t.. 

.San  Francisco. 
Architect    —     Norman       Coulter,       4«. 

Kearny  St.,   San  F*ranclaco. 

'  REPARINO    PLANS 

Lf)S  A.SiJULES.  Cal  — A.ihltect  Al- 
bert C.  Martin,  233  Hlgglns  Bldg..  In 
completing  working  dra.vin^i  f<ir  d 
large  walnut  storage  warehouix-  to  be 
erected  on  a  I5-acre  tract  on  south 
side  of  Frultlf-nd  Ave.  between  Paciflc 
Blvd.  and  Soto  St.,  for  the  Calif  jrnl.-. 
Walnut  GrowerH'  Assn.  G.  B.  Ridley, 
association  engineer,  la  in  charge  of 
details  for  the  owner.  The  building 
will  be  a  one-story,  U-shaped  jiruc- 
ture.  700  feet  long  and  420  feet  AiJe. 
with  f.  floor  area  of  280,000  »q.  ft. 
Steel  columns  and   trusses. 

Plans  Completed. 

FACTORY  Cost.    $8000 

SAN  FRANCISCO.  W  Newhall  St. 
115  N  Carroll  St. 

P'oundatlons  for  Class  A  special  fac- 
tory. 

Owner — Pacific  Can  Co.,   Premises. 

Engineer — Ellison  &  Russell,  Pacific 
Bldg.,   San   Francisco. 


Bids  Opened. 

WAREHOUSE  Cost.    $30  OrMi 

SACRAMENTO.   Sacramento   Co.,  Cal. 

Sixth  :.nd  Q  Streets. 
One   -  story  brick  and   concret.^  ware- 
hou.se  (160x160  ft.)   concrete  floors, 
composition  roofing,   etc. 
Owner  —  Dallman  Supply  Co..  Sacra- 
mento. 
Architect — Charles  F.  Dean    California 

State  Life  Bldg.,   Si-craijento. 
I>ow  Bidder — Petersen   &    .Steinbreiiner 
1116  O  St.,   Sacramento. 
Complete  bids  follow: 

Petersen    &    Steinbrenner $21,7'!! 

Joe    Saunders  24.2fi<! 

H.  W.  Robertson  „_ 24.435 

John   Azevedo  _ _ 2S,00(< 

J.    Ixjrds    — 23.950 

Wm.  Keating  _ 25.96n 

Chas.    Unger  ze..<>nn 

•Campbell  Const.  Co 27,8S0 

Fred.    Betr   _ „ 27.186 

C.  J.  Hopkinson  27.17<i 

•Electrical  bid  included  In  figure. 
All  other  contractors  submitted  iden- 
tical bids  at  $1,289  for  electrical  work. 

5^  FLATS 

Segregated  Bids  Being  Taken. 
ALTERATIONS  C'ost.    $3  S*)" 

SAN    FRANCISCO.      2937    Washington 

Street. 
Alterations  to  two-story  frame  resi- 
dence for  flats  (one  5-room  and  one 
6-room  flat)  work  Involves  plumb- 
ing, painting,  composition  roofine 
heating,  brick  wrork.  ornamental 
Iron,  electric  wiring,  sheet  me.ti.1. 
Owner — Ralph  and   Bertha  Cole    i" 

way  6377). 
Architect— Not  Given. 
Mgr.    of   Const.— Cyril    Doane.    1336 
Guerrero  Street. 
Bids    are    wanted    on    the    following 
items:     plumbing,     painting,     comno^i- 
tion   roofing,   cement  work,   plastering, 
brick    work,    ornamental    Iron,    electric 
wiring,     h.'.rdwood     floors,     mill     work, 
lumber,    sheet    metal,    fire    box.    hard- 
ware,  gas  floor  furnaces,   etc. 

Manager  of  Construction  may  he 
contacted  between  fi  and  8  P.  XT. -at 
Mission  5260.  .     •....-..        .    :     ■ 
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6— GARAGES    &    SERVICE 
STATIONS 

Contract   Awarded. 

aKRVlOK    STATIDN  Cost,    17,000 

SAN  KRANCISOO.    W  Brannan  Street 

to  N  Third  Street. 
One-story  steel  and  glass  greasing  and 

tire  station. 
Owner — Associated    Oil    Co..    79    New 

Montgomery  Street. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Grunt    -    Martinelli   Const. 

Co..  666  .Mission  St.  • 


Plans  Completed. 

GARAGE  Cost.    $3,000 

SAN    FRANCISCO.     SW    15tli    St.    and 

Albion. 
One-story  Cli.S6  C  public  garage. 
Owner — Rentschler  Bros..  1767  15th  St. 
Engineer — Ellison   and  Russell.   Pa.ciflc 

Building. 

Sub-Contract  Awarded. 

C.\R  STORAGE  BLDG.  Ccst,  $.5,000 

OAKLAND,  Alameda  Co.,  Calif.  5603 
San  Leandro  Street. 

One  -  story  tile  car  storage  building 
(concrete  floors,  wood  doors,  etc.) 

Owner — Centinental  Can  Co.,  155  Mont- 
gomery  St.,    San  Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor — .Austin  Co.,  1924  Broadway 
Oakland. 

Structural  Steel  —  Independent  Iron 
Works,  S21   Pine  St.,  Oakland. 

Tile— Dickey  Clay  Co.,  116  New  Mont- 
gomery  St.,    S;»n  Francifico. 

Corrugated  Steel — Raker.  Hamilton  & 
Pacific  Co.,  700  7th  St..  S£.n  Fran- 
cisco. 

Palntinfl— M.  Williams  Sons,  2059  Web- 
ster St.,  OakU.nd. 

Brick — Port  Costa  Brick  Co..  Gth  and 
Berry  Sts.,   San   Francisco.  • 


Contract  Awarded. 

SERVICE  STATION  Cost.   $2    " 

SAX  JOSE.  Santa  Clara  Co..  C.-.l.  .10.-, 
E  Taylor  St. 

Gasoline  service  station. 

Owner — L.  H.  Bill,  Monterey  Rd.,  San 
Jose. 

Architect — Not  Given. 

Contractor— W.  Bryan  Miller.  .5!--9  Mad- 
den  Road,  Oakland. 


Plans    Completed. 

SrERVICE    STATION  Cost.    $7000 

SAN  FRANCISCO.  NE  Fell  Street  and 

Masonic  Avenue. 
Class  A  steel  service  station. 
Owner— Standard    Oil    Co.,    225    Bush 

St..   San   Franci.sco. 
Plans  by  Engineering  Dept.  of  Owner. 

7—  FEDERAL  BUILDINGS 

Sub-Contracts   Awarded. 
POST   OFFICE         Cont.   Price.   $35,212 
HOLLISTER.   San   Benito  Co.,  Calif, 
fnlted   States   Post  Office  Building. 
Owner— United   States   Government. 
Plans  by  Supervising  Architect  of  thp 

Treasury  Dept..  Washington,  D.  C 
Contractor— K.   E.    Parker  Co.,    135  So. 

Park.   .San  Francisco. 
Metal   Joist   Forms   and    Reinf.   Steel — 

Concrete    Engr.    Co.,    12S0    Indiana 

St..  San   Francisco. 
Structural    Steel— Judson    Pacific    Co 

609  Mission  St.,  San  Francisco. 
Vault  Doors — Hermann  Safe  Co.  "How- 
ard and   Main   Sts.,   San  Francisco. 
Metal    Plumbing    Enclosures— Forderer 

Cornice    Works.    269    I'otrero    Ave.. 

San  Francisco. 
Sheet    Metal— Morrl.son    &•    Co..    74    Du- 

boce  Ave..   San  Francisco. 
Millwork— Anderson    Brothers    Planing 

Mill,    Quint    and    Custer   Sts.,    San 

Francisco. 
Painting— J,    F.    Ecker,    17    W.    Poplar 

St.,  Stockton. 
Glass— W.    p.    Fuller   &    Co..    30)    .Vis- 

sloB  St.,  San  Frvnclifco. 


Plumbing  and  Heating— Scott  Co..  243 
Minna   St.,    San   Francisco. 

Electric  and  Electric  Fixtures — Spen- 
cer Electric  Co.,  2059  WeKster  St.. 
Oakland. 


Contract  Awarded. 

POST   OFFICE         Cont.    Price,    $33,460 
HUNTINGTON    BEACH,    Orange   Co. 
United   States   Post  Office  Building. 
Owner — United  States  Government. 
Plans  by   Supervising  Architect  of  the 

Treasury  Dept.,  Washington,  D.  C. 
Contractor — L.  F.  Dow  Co.,  414  Rowan 

Bldg.,   Los  'Angeles. 


Plans   Being    Prepared. 

POST   OFFICTl!  Cost.   $38,000 

LODI.    San    Joaquin    Co.,    Cal. 
One-story    and      basement      reinforced 
concrete   Post  Office  building   (60x 
100    feet);    plaster    exterior,    steel 
trusses,    tile    roof,    steam    heating 
system,   etc. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury  Dept..    Washington,    D.   C. 
Preliminary  plans   had  been   prepar- 
ed  by  .'Vrchitect   S.   Heiman.    605   Mar- 
ket St.,   San   Francisco. 


COMPLETE    BIDS 

OREGON  CITY,  Oregon  —  Neuman 
Bros.,  McMinnville,  Ore.,  at  $497  sub- 
mitted low  bid  to  Treasury  Depart- 
ment, Washington,  D.  C.  for  painting 
plaster,  etc.,  at  the  U.  S.  Post  Office, 
Oregon  City,  Oregon.  Complete  bids 
follow: 
Neuman    Bros.,    McMinnville,    Oregon. 

$497. 
Patterson    Bros.,    Oakland    $889. 
Apex    Painting      &      Decorating      Co., 

Seattle,   Wash.,   $897. 
Adolph  F.  Johnson,   Portland,   Oregon, 

$1000. 
West  Coast  Painters  Co.,  Inc.,  Seattle 

Wash.,  $1188. 


BIDS   WANTED 

ELKO,  Nev.— Until  May  2.  10  A.  M.. 
bids  will  be  received  by  the  Treasury 
Department,  Procurement  Division,  at 
Washington,  D.  C,  for  painting  the 
plaster,  Inc.,  at  the  U.  S.  Post  Office 
at  Elko. 

Specifications  may  be  obtained  from 
above  office  and  from  the  Custodian 
of  the  building  at  Elko. 


BIDS    WANTED 

VISALIA,  Tulare  Co.,  Calif.— Until 
May  2,  10  A.  M.,  bids  will  be  received 
by  Treasury  Department,  Procurement 
Division,  Washington,  D.  C,  for  the 
pointing  of  the  plaster,  etc..  at  the 
U.  .S.  post  office  at  Visalia. 

Specifications  may  be  obtrinied  from 
above  office  and  from  the  Custodian 
of  the  building  at  Visalia. 


BIDS   WANTED. 

ASTORIA.  Ore.— Until  May  2.  10  A. 
M.,  bids  will  be  received  by  Treasury 
Dept.,  Procurement  Division.  Wash- 
ington. D.  C.  for  painting  the  plaster, 
etc.,  at   the  U.   S.  post  office.   Astoria. 

Specifications  may  be  obtained  from 
above  office  and  from  the  Cu.<;todiMn 
of  the   building  at  Astoria. 

BIDS  OPENED 

TOOELE,  Utah  —  Patterson  Bros.. 
2059  Webster  S^..  Oakland,  at  $480 
submitted  low  bid  to  Treasury  Dept.. 
Washington.  D.  C,  for  painting  plas- 
ter, etc..  at  the  U.  S.  Post  Office, 
Tooele.  Utah.  Complete  bids  follow: 
Patterson  Brothers.  Oakland,  $480. 
Commercial  Painting  Service,  Chicago, 

111.,    $570. 
Arthur    M.    Golden    Co.,    Chicago,    111., 

$584. 
Mid    West    Painting   Service   Co.,    Chi- 
cago,   111..    $650. 
Bloomquist   Decorating  Co.,    Salt   Lake 

City.   Utah,   $678. 
A.    W.    Lee    Paiot   Co..    Tooele,   Utah. 

irso.  • 


Plans   Being  Completed. 
POST   OFFICE  Cost.    $90,000 

ANAHEIM,    Orange  Co.,   Calif. 
U.   S.   Post  Office  Building. 
Owner — United   States   Government. 
Plans    by    Superving    Architect    of    the 
Treasury  Dept.,  Washington.  D.  C. 
Hids  will  be  asked  about  May  1. 

BIDS   OPENED. 

TILLAMOOK,  Ore.— J.  W.  and  .1  i'. 
Hilstrom,  Marshfleld.  Oregon,  at  $29.- 
500  submitted  low  bid  to  Coast  Guard 
Department,  Government  Island,  for 
construction  of  boat  house  and  launch- 
way  at  Tillamook 

Complete  bids  follow: 
(1)  deduct  for  omission  of  trestle. 
J.  W.  &  J.  R.  Hilstrom,  Marsh- 
fleld,   Oregon $29  ."  * 

(1)       4  - 

Gilpin  Const.  Co.,   Portland ,.■54  90' 

(1)        1  ""■ 

Dolan  Const.  Co.,   Tillamook  41.9ST 

(1)         3. .-.'Ml 

Bids  held  under  advisement. 


BIDS   OPENED 

SAN  FRANCISCO— Eureka  Iron  & 
Wire  Works.  374  11th  St.,  at  $240  sub- 
mitted low  bid  to  the  Custodian.  U. 
S  Post  Office,  S'an  Francisco,  for  lift 
cab  and  guards  at  the  Post  Office, 
Seventh  and  Mission  Streets.  Com- 
plete bids  follow: 

Eureka  Iron   &   Wire  Works $240 

N.     Hemminga     241 

Michel   &   Pfeffer  Iron  Works 2SS 

Bids  held   under  advisement.       • 


BIDS   OPENED 

INGLEWOOD,  Los  Angeles  Co.,  Cai. 
— Lombard  &  Ludwig.  Inc.  Washing- 
ton, D.  C,  at  $68  submittel  low  bid 
to  Treasury  Department.  Washing- 
ton. D.  C  for  plaster  models  of  the 
the  LT.  S.   Post  Office  for  Inglewood. 

Complete  bids  follow: 
I^ombard    &    Ludwig,    Inc..    Washing- 
ton. D.  C,   $68. 
Washington    Ornamental    Co.,    Wash- 
ington,  D.   C,   $94. 
Studio      of    Architectural       Sculpture, 
Washington,    D.    C,    $133. 


April    10,    1935 
BIOS    OPENED 

SAN  MATEO,  Cal.— Lombard  & 
Ludwig,  Inc.,  Washington,  D.  C,  at 
$28  submitted  low  bid  to  Treasury  De- 
partment, Washington,  D.  C,  tor 
plaster  models  of  the  post  office  build- 
ing for  San  Mateo.  Complete  bids 
follow: 

Lombard    &    Ludwig,    Inc.,    Washing- 
ton, D.  C,  $28. 
Washington    Ornamental    Co.,    Wash- 
ington,  D.   C,   $36. 
Studio      of      Architecture      Sculpture, 
Washington,   D.   C,   $50. 


BIDS   WANTED. 

SAX  FRANCISCO.— Until  April  IS. 
10  A.  .M..  bids  will  be  received  by  the 
Constructing  Quartermaster,  Ft.  Ma- 
son, for  alterations  and  additions  to 
the  lodge  building  at  the  San  Fran- 
cisco National  Cemetery,  Presidio,  of 
San  Francisco.  Plans  and  .specifica- 
tions may  be  obtained  at  the  above 
r.fflce  upon  deposit  of  $5.00. 


LOW    BIDDERS. 

SAN  JOSE,  Santa  Clara  Co..  Calif.— 
Patterson  Bros.,  573  Santa  Rosa  Ave.. 
Berkeley,  at  $1,930  submitted  low  bid 
to  Treasury  Department,  Washington, 
D.  C.  for  painting  the  plaster,  etc.. 
at  the  U.   S.  post  office,  San  Jose. 

Three  low  bids  follow: 

Patterson    Bros.,    Berkeley $1.9.10 

Newman  Bros.,  McMinnville.  Ore.  1.950 
Cramer  Bros.,    San   Francisco  2  IBO 

Complete  bids  will  be   given   shortly. 


PLANNED. 

LOS  ANGELES,  Cal.— Final  deci.sion 
as  to  whether  or  not  Congress  wil! 
make  an  appropriation  for  the  pro- 
posed   Federal    office    btiilding-  to    be 
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orm'ted    In    I^im    AnRi-lon    will    |iri>l>iilil> 
b«   mncic   wifhin    Ihp    next    f«w  weekM, 
when    (tie    IIimihi'    iiiiproprliilloiii.    c.mii- 
mltlri-    ippciriM   u    I  111    for   a    m-w    Krd 
««riil    IxillclliiK    proKimn    lliruiiKl<"iil    Ihi' 
eoiinlry.    At  IIiIh  IIiiio  It  appei.rii  proli- 
Hl>lc    tliiK     prnvUlon    will    |,i-    inailv    t>i 
oniiHlriirt   Ihi-  lnilUlliiK.  hm  II   !»  ipitani 
cd  ««  a  niTi'Mary  pnijpii.     I'Ihiik  drawn 
for    Ihr    Ntruiliir.'    In    I!).l,l.    Iiy    Ari  li 
teclH  Jiihn  r,    AUMtIn  i.nd    Kreidcrle    M 
AKhley  and  ArrhltcTls  John  and    Dnn- 
ald  B.   I'arkUiHon  rante inplatcd  a  hulld 
Inir    to    he    hiillt    at    an    PHtlniatcd    <osl 
of  ir.,2(!r..00n. 


CLUB  BUILDING 


Planned. 

f''-''R  Cost.  $4.nno 

CARMEr,.  Monterey  Co.,   Calif.     NInlli 

Hrnd   noloros  Slrfets. 
New  club  liulldlnp. 

Owner— Pa rniil    Wnmen.^'    Club    (Mr.-; 
Harry  S.    Nye,   president)   Carmel. 

I    hitpol— Not  (ilven. 

'  •■■nHtructlon  will  ro  forwi.rd  when 
111.  rlty  council  decides  on  the  rezon- 
Inu  of  the  site. 
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HOSPITALS 


Planned. 

HO.SriTAI.  Cost,    » 

SANTA   ROSA.  Sonoma  Co..  Cal. 
New    County    Ho.spital    Building    (tvpe 

of  construction  not  determined). 
Owner— County  of  Sonoma. 
Architect— Herbert  &  Caulkins,  Ros- 
enberg Bldg.,  Santa  Kosa. 
nr.  S.  S.  Br.gi...  County  Phy.siclan. 
Is  In  charge  of  the  present  in.stitution. 
Committees  will  be  appointed  to  dis- 
cuss ways  and  means  of  raising  funds 
to  finance  construction  of  proposed 
building. 


Plans   Being   Completed. 

ADDITION  Cost,   $14.non 

HKAI.D.SBVKG.  .'Sonoma  Co.,  Calif. 
T.ytton   Home  Grounds. 

One-story  brick  hospital  (12  beds)  as- 
bestos shingle  roof;  steam  heat- 
ing system  to  connect  to  main 
plant,  tile  and  linoleum  floors,  etc. 
(90x39  feet). 

Owner— Dr.  C.  W.  Weaver,  Memorial 
Hospital  (Brigadier  W.  G.  White, 
i+upt.).    Healdsburg. 

Architect — John   I.   Kasteriv.   302  Grant 
St..    Healdsburg. 
Bids    will    be    .Tsked    in    ahount    two 

weeks. 


Contract   Awardeti. 

HOSPITAt.  Cont.    Price.   $83,871 

MADKRA.    Madera   Co..    Calif. 
One-story     and     basement     reinforced 
concrete    hospital    building    (sixty- 
two   rooms,   nursery,  lockers,   etc.) 
concrete  wails  and  floors,  tile  roof, 
tile  partitions,   etc. 
Owner— County  of  Madera. 
Architect— Ernest  J.    Kump.   h3Z   Row- 

ell-Chandler    Bldg..    Fresno. 
Structural    ICngineer— F.    W.    Keiiberg. 

544   Market  St..    San   Francisco. 
Contractor— Frank  J.   Reiiiy,  fi3.50  Ful- 
ton   St..    San    Francisco. 
Construct' ^n  will  start  today. 


April    10.    1935 
FUNDS    AVAILABLE 

SAWTEI.I.E.  I.os  Angeles  Co..  Cal. 
— Veterans'  .\dminlstration  Frank  T. 
nines.  April  B.  .innounced  that  funds 
are  available  and  plans  are  being  pre- 
pared in  Washington  for  a  1350,000 
addition  to  the  hospital  at  the  Vet- 
erans' Administration  Facility.  9aw- 
telle.  Piogram  provides  for  the  ad- 
dition of  4S0  beds  for  neuropsychiatric 
patients  and  200  beds  for  general 
patkrtfc-. 


HOTELS 


Sub-Contracts  Awarded. 
AI,Tl;itATIf)NS  Co^t,   llB.flOO 

SAN   FKAN<MHCO.     «47  Cluy   Street. 
.Mterallrms    to   rooming    house. 
owniT— Mercantile   MortgOffO  Co.,    |  ||r 

Broadway,  Oi.kland. 
Plans  by  JnmeN  U.    I^;-,   S74   Wanlilir- 

ton    St.,    San    Francisco. 
<'onlntclor- Ixjgan  Kay,  premises. 
Plumbino— R.    E.    Oilier,    367    ,'Hli 
Electric  Wlrlnfl— Fri.nk  H.  Ybk  K-  c 

fil.'i  Kearny  .Street. 
Sheet     Metal— John     J.     Deiuchi       I.-,'!; 

Powell    Street. 
Lumbei — Acme   Lumber  Co..    li;tli 

<^'hannei  Streets. 
Hardware— Gin     Wall    Co.,     91!)    GranI 


Additional  Sub-Contracts  Awarded 

ALTK'R    HOTEL  Cost     J 

SAN    FIxANCISCO.        NW    Post      and 

Stockton  9ts. 
Alterations  to  ground  floor  of  Plaza 
Hotel  (work  involves  structural 
steel;  new  bar  room,  new  fixtures, 
marble,  tile  work,  etc.) 
Owner— Pacific  States  Savings  &  Loan 
Association. 

Architect  —  G.  Albert  Uinsliurgh.   140 
Montgomery  Street. 

Stru<-tural    Engineer— W.    Adrian.    417 
Market  Street. 

Brick— Wm.     A.     Ralney.     323     Clem- 
entina St. 

('ontractor— Jacks  &   Irvine,   620  Mar- 
ket  Street. 

Steel  Sash— Soule  Steel  Co..  1750  Arm> 
Street. 

Gla's— Crowe    Glass    Co.,     675     Goldin 
(Jate    Avenue. 

Ornamental  Iron— Industrial  Ornamen- 
tal   Iron.    Bronze   &    Wire   Works, 
552  Noe  St. 
As    previously     reported,     structural 

steel  awarded  to  Western  Iron  Works, 

141    Beale   St.;    cast     plaster  to     P.   O. 

Togneili.    475    Francisco    St.;    mill    and 

cabinet    work    to    Wm.    Bateman,    1915 

Bryant  Street. 


Contract    Awarded. 

BAR  Cost,   JIOOO 

VALLEJO.  Solano  Co.,  Cal. 

New    bar    in    Ca.sa   de    Vallejo   Hotel. 

(new  fixtures,   ladies  cocktail  bar. 

dance   floor,    30x12   feet). 
Owner — Casa    de    Vallejo. 
Architect — Not    Given. 
Contractor — Hirsh   &   Hicks.   Vallejo. 


PREPARING    PLANS 

DEATH  VALLEY,  Inyo  Co..  Calif.— 
.\rchitecl  Albert  c.  .Martin,  233  Higgins 
Bldg.,  Los  Angeles,  has  been  autho- 
rized to  proceed  with  the  preparation 
of  working  drawings  for  various  Im- 
provements at  Furnace  Creek  Inn  und 
an  auto  camp  in  Death  Valley  for  the 
Deaith  Vi.lley  Hotel  Company.  Work 
will  include  alterj-tions  and  a  large 
addition,  of  concrete  and  masonrv  con- 
struction, to  the  main  hotel,  increas- 
ing the  capacity  of  the  structure  .".h'. 
New  quarters  for  employees  will  also 
be  built.  Further  dets.ils  will  be  pub- 
lished later.    Cost.   $100,000. 


11— ICE  &  COLD  STORAGE 
PLANTS 


Being   Done   By   Day's  Work. 

COLD  STORAGE  PLANT  Cost.  $40,000 

WATSONVILLE.  S;.nta  Cruz  c-      .  ;, 
Tuttle  Lane  on  Riverside  Road. 

Cold  storage  plant  and  packing  si..  .1 
(concrete  and  corrugated  iron  con- 
struction) cold  storage  plant  lo 
have  CKpacity  of  SS.ono  boxes. 

Owner— Nick  Borina.  103  Brennan  St.. 
Watsonville. 

Arcbitect»K<Jt  Gtvea. 


i: 


POWER  PLANTS 


Bids  Opened. 

ADD    POWER    PLANT     Cost,    $142,000 

PI'LL.MAN.     Waxblngton.      irnlverslty 
of    Wnshlngton    Campus. 

.\ddltlon  to  power  plant  (steam-turbo 
alterations,  condensers,  auxilia- 
ries, switch  board  and  switch 
gear,  steam  piping,  spray  cooling 
pond,  flushing  water  pipe  line  and 
additions  to  hydraulic  laboratory) 
reinforced  concrete  foundation*, 
brick  walls,  35x,';0  feet;  2  1250  kw 
turbo  -  generators,  concrete  and 
cast  Iron  pipe  &.  other  equipment. 
Owner— rnlverslty   of    Washington. 

Engineer    —    George    H.    Krueger     40.-. 
Douglas   Bldg..   Seattle, 
Complete  bids  follow: 

Machinery 

Steam-Turbo  -  Alternators,  conden- 
sers and  auxiliaries,  switch  board  and 
switch   gear. 

Alt.  I— AC  operated  breakers:  Alt. 
2.  generators,  air  coolers  and  ducts: 
Alt.  3,  condensers  under  turbine  No. 
2:  Alt.  4.  motor  starters  for  conden- 
ser No.   2. 

Allls  Chalmers  Mfg.  Co..  Smith 
Tower,  Seattle.  Basic  bid.  $115,940. 
Alt,  1.  $997;  Alt.  2.  $3700;  Alt.  3.  $5451 
Alt.    4,    $55. 

Westinghouse  Electric  &  Mfg.  Co. 
Lloyd  Bldg..  Seattle.  Basic  bid.  $I1B  - 
105;  Alt.  1.  $997;  Alt.  2,  $3700:  Alt  3 
$.'i4;i;  Alt.  4.  $63. 

Bid  of  Ingersoll  Rand  returned  as 
irregular. 

Piping 

Steam  water  piping  and  air  piping 
in  power  house  and  spray  pond  piping 
with  condenser,  circulation  water  pip- 
ing included.  Alt.  1.  sti.  piping  to 
spray  pond:  Alt.  2.  pipe  line  for  flush- 
ing system:  Alt.  3.  piping  on  air  cool- 
ers: Alt.  4.  pipe  covering:  Alt.  5.  pip- 
ing  for  condenser  No.    2. 

rnlverslty  Plumbing  &  Heating  Co.. 
3939  University  Way.  Seattle.  Basic 
bid.  $12,047.  Alt  1.  $603;  Alt.  2,  $12,- 
S62;  Alt.  3.  $189;  Alt.  4.  $1000;  Alt  3 
$414. 

Wcnzler  &  Ward.  Textile  Tower. 
Seattle.  $12,254,  $550.  $14,096.  $316. 
$1000,    $278. 

W.  E.  Beggs.  Lloyd  Bldg.,  Seattle, 
$12,698,    $420.    $14,874.    $281,    $985   $315, 

Helienthal  Plumbing  &  Heating  Co.. 
1209  Second  St..  Seattle.  $13,270.  $787. 
$15,500    $440.   $950   $320. 

Ashwell-Twist  Co.  967  Thomas  St.. 
.Seattle.  $12,513.  $586.  $16,388,  $456, 
$1200.  $395, 

Rautman  Plumbing  &  Heating  Co.. 
115  Jackson  St..  Seattle.  $12,641.  $583. 
$16,547.   $344,   $900,   $297. 

General    Construction 

let  flgure  basic  for  building  proper 
Alt,  1.  add  for  relining  ash  flume: 
Alt,  2.  add  for  hydraulics  lab  exten- 
sion; Alt.  3,  add  for  concrete  and  sheet 
metal  duct:  Alt.  4,  add  for  tile  wains- 
cot: -Ml.  5  add  for  quarry  tile  fir. 

Wm,  Petersen,  2940  Eastlake,  Seat- 
tle, basic.  $21.6S9;  Alt.  1.  $9,iO;  Ait.  2. 
$3122;  Alt.  3.  $362:  Alt.  4.  $590:  Alt.  S. 
$600. 

Other   bidders    were: 

John  Arrlngton.  2415  Federal  St.. 
Seattle.  $23,064.  $950.  $3592.  $387.  $616. 
$612. 

Howard  S.  Wright.  2210  2nd  St.. 
SeatUe.  $23,600.  $1256.  $4500.  $3200. 
$322.    $1135.   $808. 

Neil  McDonald.  Lloyd  Bldg..  Seattle 
$23,600.    $1850,    $4300.    $375.    $700.    $675. 

Brady  Conetr.  Co..  1166  Mercer  St.. 
Seattle.  $24,516.  $1575.  $4434.  $500. 
$767.    $760. 

Peder  P.  Gjarde.  Joshua  Green 
Bldg..  Seattle.  $24,996.  $996.  $3895. 
$367.   $594.    $470. 

Geo.  Schuchle.  9316  7th  S.  Seattle. 
$2S.35T.    $903.    $3723.    S386.    $935    $436. 


12 


PACIFIC    CONSTRUCTOR 


Murdock  &  Eckman  Republic  Bldg., 
Seattle.  $27,779.  J956.  J4147.  J480,  $731, 
$56S. 

General  Const r.  Co.  3S40  Towa  St.. 
Seattle.  $28,600.  $1440.  $3700.  $300. 
$7.i0  $550. 


13_  PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

PROJECT    APPROVED 

SAN  FRANCISCO— SERA  has  ap- 
proved a  supplemental  appropriation 
of  $4SS8  providing  supervisory  labor 
for  the  Fire  Houses.  District  No.  1 
Project.  The  City  and  County  of  San 
Francisco  Construction  Projects  Di- 
vision will  supervise  the  project. 
which  will  employ  6  carpenter  foremen 
one  pi.int  foreman,  one  plumbing  fore- 
man, one  heating  foreman  and  and 
electric  foreman. 


Bids  Wanted— To  Close  April  30th.  8 
P,   M. 

ALTER  CITY  HALL  Cost,  $4,000 

SAUSALITO,    Marin   Co..    Calif. 

Alterations  to  second  story  of  the  City 
Hall  (work  involves  new  parti- 
tions, plumbing,  wiring,  painting, 
remodel  heating  system,  etc.) 

Owner— City    of  Sausalito. 

Architect — S.  Heiman.  605  Market  St.. 
Si.n   Francisco. 


Preliminary  Plans  Approved — Prepar 
ing    Working    Drawings. 

ALTERATIONS  Cost.    $22  O'"' 

NEVADA  CITY.  Nevada  Co..  Cal. 

Alterations  and  addition  to  courthou."-.- 
(West  addition,  fire  unit)  work  in- 
volves addition  to  county  clerk's 
office  and  board  of  supervisors'  of- 
fice. 

Owner — County  of  Nevada. 

Architect— Geo.  Sellon.  California  State 
Life   BIdg.,    St.cramento. 
Plans  will  be  completed  and  sent  t" 

the  Board  of  Supervisors  for  approval 

on  May  6.  * 


PLANNED. 

LOS  ANGELES,  Calif.— Los  Angeles 
city  planning  commission  proposes  ;,sk- 
ing  the  Public  Works  Administration 
for  funds  with  which  to  finance  the 
construction  of  a  convention  hall  in 
Los  Angeles.  The  building  would  ac- 
commodate 30.000  persons  and  would 
cost  approximately  $6,000,000. 


SITE    SELECTED 

EUREKA,  Cal.— Board  of  Education 
has  agreed  to  sell  a  block  bounded 
by  E.  F.  Eleventh  and  Twelfth  Sts. 
to  the  city  as  a  site  for  the  proposed 
civic  auditorium.  Walter  Coggeshnll 
is  chairman  of  an  advisory  committe' 
which  is  to  recommend  preliminary 
plans  for  the  building  at  an  early 
date.  The  project  will  be  financed  by 
a  bond  issue. 


Commissioned    To    Prepare    Plans 

FIRE  HOUSE  Cost.   $ 

SAN    JOSE.    Santa    Clara    Co.,    Calif. 

(Site    to    be    Selected). 
One-story  frame  and  stucco  fire  house 
Owner — City   of   San   Jose. 
Architect — Ralph    Wyckoft,    San    Jose 

National    Bank    BIdg..    San   Jo.se. 
Further    details    will    be    announced 
when  site  has  been   selected. 


Preparing   Working   Drawings. 

ADDITION  Cosl.   .^1011.(1(1(1 

SONORA.  Tuolumn*  Co.,  Calif. 

Addition  to  county  courthouse  for  jail 
(brick  construction)  to  a.ccomnK>- 
date  60;  Jail  equipment,   etc. 

Owner — County  of  Tuolumne. 

Architect  —  Wm.    Mooser.    Monadnock 
BIdg..   San  Francleco. 
Application   has    been    filed    with    tin- 

FTVA  for  funds  to  fini.nce  the  project. 

Plans  will  be  completed  b3>  May  1.     * 
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Contract   Awarded. 

ALTERATIONS  Cost.    $2,000 

PIEDMONT.    AU.nieda    Co..    Cal.      128 

Wildwood  Gardens. 
.^Iterations  to  frame    residence. 
Owner— J.    S.    Fairchild,    128   WildwoiMl 

Gardens.   Piedmont. 
Architect— Claud  B.  Barton.  522  Grand 

Ave.,  Oakland. 
Contractor— Hi.roId  L.   Paige.  5051   Oiik 

Grove.   Oakland. 


Contract   Awarded. 

RESIDENCE  Cost.    $-1  .■':• 

SOUTH    SAN    FRANCISCO.    S:iii 

teo  Co..  Calif.     Parkway  Terrace. 

One   -   story  Knd  bahement   frame  ki  o 
stucco  residence  (5  rooms). 

Owner — Giovanni,    Gai,    So.    San   Fran- 
cisco. 

Architect — Not  Given. 

Contractor — A.    Pianca.    109    Pine    Ter- 
race,  South  Ban  Francisco 


To   Be   Done   By    Day's  Work. 
RESIDENCE  Codt.  JIO.OOO 

PIEDMONT.    Alameda   Co..    Calif.     340 

Jerome   Avenue. 
Two-story  frame  and  stucco  residence 

(six  rooms). 
Owner  and  Builder — Paul  H.  Hi.Uer.  32 

Evirel  Place.   Oakland. 
.\rchitect — Not  Given. 


Plans  Being  Completed. 

RESIDENCE  Cost,  $20,000 

BERKELEY,  Alameda  Co.,  Cal.  Pied- 
mont Pines. 

Two  -  story  and  basement  frame  4.nd 
stucco  residence  (12  rooms  and  3 
baths). 

Owner— P.  C.  Busche. 

Architect — F.   Eugene   Barton.  Crocker 
BIdg..   San  Francisco. 
Bids  will  be  asked  shortly. 


Preparing   Working   Drawings. 

RESIDENCE  Cost.   $ 

HILLSBOROUGH  PARK,  San  Mateo 
Co.,  Calif. 

Two  -  story  and  basement  frame  !.nd 
stucco  residence  (11  rooms  and  4 
baths)  Provincial  French  type; 
wood  shake  roof,  gas  hot  air  heat- 
ing system,  hardwood  fioors.  tile 
b^ths.  etc. 

Owner — George  Taylor. 

Architect — Harold    Stoner.    West    Por- 
tal   and   Portal   Drive,    San   Fran- 
cisco. 
Bids  will  be  asked  in  about  2  weeks. 


Plans    Being    Figured 

RESIDENCE  Cost.   $ 

SAN  CARLOS,   Si.n  Mateo  Co..  Calif. 

One-story  wood  frame  summer  home 
(5  rooms  and  2  baths)  shake  roof, 
electric  heating  system,  stone 
pavement,  plank  flooring,  etc. 

Owner — Withheld. 

Architect— Chas.  McCall.  1404  Frank- 
lin  Street.    Oakland. 


Completing   Plans 

RESIDENCE  Cost.    $10  000 

OAKLAND.   Alameda   Co..    Cal.     Wild- 
wood  Gardens. 

Two    -   story  and  basement   frame   i.nd 
stucco  residence. 

Owner- Matthew    Wahrhaftig. 

Architect.s— H.    A.    Schary.    605    Mriri.--t 
St..  ;.nd  W.  I.  Garren,  233  Post  St., 
San   Francisco: 
Rids  will  be  asked  in  about  2  weeks. 


r.nntrart    Awarded. 

RESIDENCES  C'ont.    Price.    $11S.,S50 

f  ONGVIEW.   Washington. 

Construct  sixty  frame  houses,  con- 
crete foundations,  shingle  roofs, 
"tc.  for  Lnngvlew  Subsistence 
Homestead  Tract. 

Owner — United  States  Government. 

Architect — Not  Given. 

CnntrRctor— Hoffman  Constr.  Co..  715 
S"W  CoIurnbia_^,.   Portland. 


Contract    Awarded. 

RESIDENCE  Coat.    $7500 

BURLINGAMB,   San   Mateo  Co.,   Cal. 
Two-story    and    basement    frame    and 

stucco  residence  (shingle  roof,  gas 

heating   system,    hardwood    floors, 

etc.) 
Owner — C.  R.  Nelson. 
Architect— W.    F.      C.      Gillam,       1470 

Broadway.   Burlingame. 
Owner — John  W.  Rutherdale,  1250  San 

Carlos   Ave.,    San    Carlos. 


To   Be   Done   By   Day's  Work. 

ALTERATIONS  Cost.     $3000 

SAN  FRANCISCO.     No.   3474  Clay  St. 
Alterations    to    frame    residence. 
Owner — Ethel  D.   Owen,   M.   D..   Prem. 
Architect — W.    R.    Yelland,     Financial 
Center    BIdg.,    Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,    $5500 

OAKLAND,,  Alameda  Co.,  Cai.  Rock 
,    Ridge  District. 

Two-story  frame,  stucco  and  brick 
veneer  residence  (5  rooms) ;  shake 
roof,  gas  hot  air  heating  system, 
hardwood  floors,  ornamental  iron, 
etc. 

Owner — Howard   Ballanger. 

Architect— Williams  &  Waatell,  374 
17th    St.,    Oakland. 

Contractor — A.  T.  Beckett.  224  Scenic 
Ave.,    Piedmont. 


Preparing   Plans — Contract  Awarded. 

RESIDENCE  Cost.    $35,000 

PIEDMONT,  Alameda  Co.,  Calif. 

Two  -  story  and  basement  fram«  and 
brick  veneer  residence  (12  rooms, 
4  baths)  terra  cotta  shingle  roof- 
ing, gas  fired  ste;.m  heating  sys- 
tem, canvas  wails,  hardwood  floors 
steel  wood  sash,  tile  baths,  etc. 

owner — Withheld. 

Architect— Williams  and  Wafitjell,  3.74 
17th   Street,  Oakland.    ■       '  ■'■'i'""' 

Contractor — W.  E.  Lyons,  354  Hobart 
St..  Oakland. 


Contract  Awarded. 

RESIDENCE  Cost.    $8000 

SALINAS.   Monterey  Co.,   Calif. 

Two  -  story  and  basement  frame  and 
stucco  residence  (8  rooms,  2  oyths) 
shake  roof,  gas  hot  air  heating 
system,  hardwood  floors,  tile  batiis 

Owner — Harris    Sproles,    Salinas. 

Architect — Chas.  Butner,  51  Maple  St. 
Salinas. 

Contractor — F.  C.  Carlsen,  336  Lincoln 
Ave..   Salinas. 


Preparing   Working    Drawings. 
RESIDENCE  Cost.    $5,500 

SALINAS,  Monterey  Co.,  Calif.    Maple 

Park. 
One   -  story  and   basement   frame  und 

stucco    residence    (5    roomsi   shake 

roof,    gas    hot   air    heating   system. 

hardwood  floors,   tile  bath.  etc. 
Owner — Mr.  Foust. 
Architect — Chas.   Butner.  51  Maple   St.. 

Salinas. 
Bids  will  be  asked  April   15. 


Contract  Awarded. 

RESIDENCE  Cost.    .$6,000 

OAKLAND.    Alameda    Co.,    Calif.     665 

45th  Street. 
One   -   story  and   ba.sement   frai.T^   and 

stucco  residence  (6  rooms). 
Owner — C.  Calegeri,  premises. 
Architect — Not  Given. 
Contractor  —  E.    Campomenosi.    6  4  0  1 

Broadway   Terrace.    Oakland. 


Plans    Beina   Completed. 

RESIDENCn  Cost.   $16,000 

."SACRAMENTO.    Sacramento  Co..   Cal. 

Two-story  and  basement  frame  and 
brick  veneer  residence  (8  rooms.  4 
baths)  shake  exterior  on  second 
story,  shingle  roof,  oil  furnace, 
hardwood    floors,    tile    baths,    etc. 

Owner- Dr.  Chas.  Von  Gildern.  Medi- 
ico-Denta.1    BIdg..    Sacramento. 
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ArchltMt— CTiarlo*  V.  Dean,  Callfornln 
State    Life    Bldg.,    Sncrnmenln. 
nidn    will     111-    naki'cl     In    nbnul     two 
wrekn. 


«t,  iifi.oon 


Plan*    Being    Completed. 

KKSIIUONCK 

FKKSNO,    Kri'unc.   I'.i..    (  nllf. 

Two-ntory    and    biispmcnt    frame    and 

lirli-k    Vfni  er    ri'sldrnre    (7    rnoni«. 

3  hatlm)  shlnKl""  'He  rnof,  oil  lu-at- 

Init    »yiilom.    hardwond    MoorH.    Illi" 

bntha.   vie. 
Dwner— Wllhlu'ld. 
Archll.'ct  — Fred   Ki'lni.Ts.   233   Post   SI. 

San    Kranclflco. 
BIdd  will  bi-  asked  In  about   2  wrekn 


To   Ba    Done    By   Day'i   Work. 
KIOSIDKNCK  Coat,    »700n 

PIEDMONT,    Alameda    Co.,    Calif.     H 

Sconic   Avenue. 
Two-»tiiry  frame  and  stuoro  rc.ildcnip 

(Hix  roonu4>. 
<)wni>r    and    Hiillder — Luther    H.    Lln- 

roln,  2201   K  Hth  St.,  Oakla  .1. 
Architect— Not  Given. 


Plana  Being    Prepared. 
HKSIDENCE  Cost,    |6,500 

CLARKSBURG,  Yolo  Co..  Calif. 
Two-story  frame  and  stucco  residence 

(7  room.s.  2  baths)  shake  roof,  hot 

air    hei.tlng    system,    hardwood 

floors,  etc. 
Owner — J.  A.  Rankin. 
Architect  —  W.    R.    Yelland,    Flnanrlal 

Center   Bldp.,    Oakland. 


Contract  Awarded. 
ALTER  RESIDENCE  Coac,  ) 

SAN   FR.\NCISCO.     Clay  Street. 
Alterations  to  residence   (stucco  t 

new    pUimhlnp.     painting,     pla 

ing,  etc.) 
Owner— Withheld. 
Architect  —  W.    R.    Yellt.nd.    Finn 

Center   Rldg.,    Oakland. 
.Mgr.     of    Const.— Clinton     Parker 

South  Park.  • 


Contract   Awarded. 

RESIDENCE  Cost.   $6,500 

NEAR  SONOMA.   Sonoma  Co.,  Calif. 

Two-story   frame  residence. 

Owner— Withheld. 

Architect — N.  W.  Sexton,  deYoung 
Bldg.,  San  Francisco. 

Contractor— Hannah  &  Wooldrldge.  26S 
Market    St..    San    Francisco. 

Lumber — Hess  Lumber  Co.,  Sin  Ra- 
fael. 

Mill  Work  —  Brannan  Street  Planing 
Mill,  .160  Brannan  St.,  San  Fran- 
cisco. 


Contract    Awarded. 

RESIDKNCE  Cost(   $ 

RBRKELEY,  Alameda  Co..  Cal.  Thou- 
sand  Oaks   Boulevard. 

Two-story  and  basement  frame  and 
stucco  residence  (7  rooms);  Eng- 
lish style,  shake  roof,  gas  heating 
system,  rustic  exterior,  hardwood 
floors,    etc. 

Owner — L.  M.  Hanson. 

Architect  —  E.  L.  Snyder,  2101  STiat- 
tuck  Ave.,   Berkeley. 

Contractor— C.   W.  Miller.  •"/<•  .\rchltect 


Preparing    Plans. 

RESIDENCE  Cost,    i 

HILLSBOROITGH  PARK,  San  Mateo 
Co.,    Calif. 

Two-story  and  basement  frame  and 
stucco  residence  (11  rooms  and  4 
baths).  Provincial  French  type: 
wood  shake  roof,  gas  hot  air 
heating  system,  hardwood  floors, 
tile   baths,    etc. 

Owner^George    Taylor. 

.\rchltect — Harold    Stoner,    West    Por- 
tal   and    Portal    Drive,    San    Fran- 
cisco. 
Bids  will   be  asked    In    three  or   four 

weeks. 


Centeaet  Awarded. 

RESIDKN(TJ  Cnnt.    IfiflOO 

STOCKTO.V,     s>nn     ,Inaiiuln    Co.,     Cnl. 

No.   2715   DwiKbl    Way. 
Two-story  frami'  and  ulucro  residence 

(7    rooms). 
<1wnor— John    A.    Reld,    614    LexInRton 

Ave.,    Stockton. 
Architect— Not   Given. 
Contractor— F.    Paul    Dobson.    IISO    W. 

Ilnrdlng   St..    Stockton 


CONTRACT     AWARDED 

SAN  FERNANDO.  Los  Angeles  (  o. 
Cal.  — Harold  Hansen.  11S5  Flores  St.. 
Los  Angiles,  at  $36,340  awarded  con- 
tract by  Division  of  Subsistence 
Homesteads  Department  of  Interior, 
for  construction  of  fJovernment  sub- 
sistence homestfad  project  at  San 
Fi-rnnnrl... 


To    Be    Done    By    Day's   Work. 
■  RESIDENCES  Cost,  $4000   each 

SAN    FRANCISCO.      W    Cayuga    Ave. 

S  S'an  Juan  St. 
Two    one-story    and    basement    frame 

and   stucco   residence. 
Owner  and  Builder- Marshall  T.  Stru- 

thers.  4250  Mission  St..   S.    F. 
Architect — Not  Given: 


Segregated   Bids  Being  Taken. 

RESIDENCE  Cost,     $12,000 

L«iS  ALTO.S-,  Santa  Clara  Co.,  Calif. 
Los    Altos    Country    Club. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  3 
baths);  tile  shake  roof,  oil  burner 
heating  system,  wood  sash,  can- 
vas walls,  knotty  pine  trim,  hard- 
wood  floors,    tile   baths,    etc. 

Owner— W.    F.    Wallace. 

Architect— P:.  L.  Snyder,  2101  Shal- 
tuck    Ave..    Berkeley. 


Contracts    Awarded. 

RESIDENCE  (  'ont.   Price,  $5233 

LOS    ALTOS,    Santa    Clara    Co.,    Calif. 

Two-story  frame  and  stucco  residence 
(5  rooms  and  2  baths,  separate 
lavatory);  shake  roof,  oil  heating 
system,  hardwood  floors,  tile 
baths, etc. 

Owner — Peter    L.    Skov,    %    Architect. 

Architect— Farr  &  Ward,  6S  Post  &t., 
San    Francisco. 

Contractor— Berg  &  Sletwoll,  24  Stll- 
lings  Ave.,   San  Francisco. 


$5630 


Sub-Contracts    Awarded. 

RESIDENCE  Cont.    Price 

SAi:SALITO,   Marin  Co.,   Cal. 

One-story  and  basement  frame  and 
stucco  residence. 

Owner — Mr.    Kruape. 

Architect— Willis  Polk  Co..  277  Pine 
St.,    San    Francisco. 

Contractor — Hannah  &  Wooldridge, 
268  Market   S-t.,  San  Francisco. 

Lumber — Hess  Lumber  Co.,  San  Ra- 
fael. 

Mill  Work — Brannan  Street  Planing 
.Mill.  560  Brannan  St..  San  Fran- 
cisco. 

Rooting— Service  &  Supply  Co.,  San 
Anselmo. 

Tile— Gin.-iberg  Tile  Co..  540  Turk  St.. 
Svin    Francisco. 

Plumbing  —  Sausalito  Hardware  & 
Plumbing    Co.,    Sausalito. 

Electric  —  Armstrong  Electric  Co.. 
13SS  Van  Ness  Ave..  South.  San 
Francisco. 

Contract  Awarded. 

RESIDENCE  Cost.    »"50( 

SAN    MATEO,    San    Mateo    Co.,    Cal. 

No.    371    Fairfax    Avenue. 
Two-story  frame  and  stucco  residence 
Owner— J.     Welch,     3S7     Grand     Blvd.. 

San    Mateo. 
Architect — Not   Given, 
('ontractor — W.    F.    Klay,    124    Cnlver- 

.«lty   Ave.,    San   Mateo. 


To   Be   Done   By   Day's  Work. 

RK.SIDENCR  Cost,    $M00 

.«AN  ilATKO.  Han  Mateo  Co..  Calif. 
Avilla   Avenue. 

i)ne-»tory  and  basement  frame  and 
stucco   residence. 

owner  and  Fiullder— Leadley  *  Wise- 
man, 207  .Second  Ave  .  Han  Mateo. 


Bal- 


Sub-Contracts    Awarded. 
HESIDENCK  Cost,    I 

I'lKD.M'i.NT,    Alameda   Co.,  Calif. 
Two-story    and    basement    frame 

Hlu<<-o    residence    (8   rooms), 
owner— Mr.    Pye. 
Architect— miss    &    Falrweather. 

boa  Bldg..  San   Francisco. 
Contractor— H.   S.   Melnberger.   434  4th 

.SI.,    .San    Francisco. 
Grading  —  Ariss    Knapp  Co..   061    41st 

St.,   Oakland. 
Concrete    —    J.     H.    Fltzmaurlce,    2857 

H.innah  St.,  Oakland. 
Plumbing— Carl  T.    Doell,   467   21st   St., 

Oakland. 
Lumber  —   Loop  I, umber  Co.,   Central 

Basin,    San    Francisco. 
Plastering    and    brick     bids    will    be 
taken  shortly. 

To    Be   Done   By    Day's  Work. 
RESIDENCE  Cost,   liuuo 

BCRLINC.A.ME.    San  Mateo  Co.,  i'al.f. 

Howard  Avenue. 
One    -    story  ;.nd   basement    frame  and 

stucco  residence. 
Owner  &   Builders— Burllngame  Realty 

&    Building    Co.,    1090    Burlingam.! 

Square,  Burlingame. 
Architect— Not  Given. 


Being    Done    By    Day's   Work. 

.ALTERATIONS  Cost.  $ 

SAN    FRANCISCO.     N    Waller   St.    Hi 

E  Webster. 
Alterations  to  frame  residence. 
Owner— E.  V.   Hartwell,  3814  Army  St. 
Architect— John  Ahnden.  822  SSth  Ave. 
Mgr.    of  Const.- E.    A.    .\nderson,    1177 

De  Haro  .Street.  • 


Foundation    Contract    Awarded. 

RESIDENCE  Cost.   $3500 

BERKELEY,  Alamedi.  Co..  Cal.  Ar- 
den  Road  and  Orchard  Lane. 

One-story  frame  and  stucco  residence 
(5  rooms). 

Owner — Alfred   Parker. 

Architect— Walter  T.  Stellberg.  1  Or- 
chard Lane.   Berkeley. 

Foundations — C.  O.  Bradhoff.  911  55tli 
St.,   Oakland.  • 


Sub-Contracts    Awarded. 
RESIDENCE  Cost.    $6500 

SAN    FRANCISCO.      E  Church    S't.    78 

S   Twenty-second    St. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner — F.   C.  and   Irene   L.    Edm^nd  . 

343  Fourth  Street. 
.•Architect- F.    F.    Amandes.    1879    18th 

Avenue. 
Contractor— H.   S.   Meinberger.  34S  4th 

Street. 
Electric— Atlas    Electric    Co..    343    4tb 

Street. 
Plumbing — S'cott    Co.,    24S    Minna    St. 
Lumber  —  Loop  Lumber  Co.,  Central 

Basin, 
concrete    —    Bay      Concrete    Co,     365 

Ocean    Avenue. 
Sheet    Metal— Holly    Heating    Co.,    141 

Steiner  St. 


To   Be   Done  By  Day's  Work. 

RESIDENCES  Cost.   $4,200  each 

SAN  FRANCISCO.  S  Cayuga  E  Ge- 
neva Avenue. 

Three  one-story  and  basement  frame 
and  stucco  residences  (five  rooms 
eacht  composition,  shingle  and  tile 
roofs,  gi.s  hot  air  heating  system, 
hardwood  floors,  tile  baths,  wood 
sash.  etc. 

Owner  &  Bunlder — Stoneson  Brother*. 
1630  Ocean  Avenue. 

Architect— Charles  StrothofT.   2274   li'.li 

.Street.  • 
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Contract  Awarded. 

RESIDEXCK  Cost.  »o,OllO 

I'lEDMOXT.  Alameda  Co..  Calif.  4(11 
Hamyston   Ro!.d. 

One  -  story  frame  and  stucco  resi- 
dence for  servants'  quLrters  (terra 
cotta  tile  roof,  gas  hot  air  heat- 
ing system,   hj.rdwood  floors,   etc. J 

(Iwner— Wni.  C.  Cavalier.  417  14th  s;  . 
Oakland. 

.\rchitect— Farr  it  Ward.  6S  Post  St.. 
San  Franci.«eo. 

Contractor — A.  Cederborg,  14ol>  Excel- 
sior Ave..  Oakli.nd.  • 


Contract  Awarded. 

HESUiEXCE  Cost.    $9.11111' 

I'lEDMONT.  Alameda  Co..  CaJif.  1 
Prospect  Rnad. 

Two  -  story  and  b-ostment  frame  and 
stucco  residence. 

Plans  by  W.  H.  Hyde,  954  12th  Street. 
Oi.kiand. 

Contractor — Nelg  E.  Carlson,  2S39  Mor- 
gan St.,  Oakland. 


Contract  Awarded. 

ALTER.\TIONS  Cost,    $5000 

SAX  FRANCISCO.  Pacific  Ave.  near 
Steiner   Street. 

.\lteralions  to  two-story  flats  for  resi- 
dence (wood  frame  and  wood 
frame  finish:  7  rooms  and  2  baths) 

Owner — L.   Greenfield. 

Architect — Warren  Perry.  2r.n  Calfor- 
nia  Street. 

Contractor— J.  B.  Bourdieii,  2."i2i;  2(lih 
Street. 

Contract  Awarded. 

RESIDENCE  Cost 

SAX    FRAXCISCO.      W    Dimsmuir    130 

X   Silver  Ave. 
One   -  story  and   basement    frame  and 

stucco  residence. 
Owner — Hyman   Bros..   742  Market   St. 
.\rchitect — R.  R.  Irvine. 
Contractor — C.  T.  Lindsay,  140  Duljow 

.\  venue. 


Plans   Being   Figured. 

RESIDENCE  Cost,    .tc.."." 

OAKL.^XD,    Alamedf.    Co,    Cal.      Oak 

more  Highlands. 
Two-story  frame  and  stucco  residenc,- 

(S   rf)omR  and   2   baths). 
Owner— Withheld. 

.Architect — Chester  Treichel,  69i;  Cleve- 
land St..  Oakland. 
Plans  are  being  figured  by  one  con 
trr.ctor  and   no   other   bids  will    be   re- 
ceived. • 


Contract  Awarded. 

rf:sidence  cost,  $6, con 

SACRAMEXTO,    Sacramento   Co..   Cal. 

3708  McKinley  Blvd. 
r)ne   -   story  and   basement   frame   and 

stucco  residence. 
Owner— R.    A.    Gunther,    517    S.iith    St.. 

Sacramento. 
Contractor — C.  C.  Ruby,  4S00  T  Streei. 

Sacrs-mento. 


Bids  Opened. 

RESIDENCE  Cost.  $ 

WATSOXVILLE,  St^nta  Cruz  Co.,  Cal. 

One   and  one  -  half  -  story   frame   resi- 
dence (7  rooms). 

Owner— F.    S.    Thomae.    BIS    Main    Si, 
WatsonvlHe. 

Architect— Allen    C.    Collins,    237    Kivi 
Cliff  Drive.  Si-nta  Cruz. 

I..'i\v  Bidder— H.  E.  Carl.son,   San  Juan 
Road,  Watsonville. 
Complete  bids  follow: 

H.  E.  Carlson,  Watsonville         .^7.5'" 
lend  &  Reeh,  Watsonville ', 

Knight  !.nd  Bernardo.  Watson- 
ville      7.795.S- 

Timothy  and  Hunter.  Watson- 
ville      7  .S2.'.  on 

■'"    H.  Rosewall.  WatsonvJUe...  7  ' 

Bender  &•    Hicks,   Watsonville     :i  2"   ' 
Bids    held    under   advisement. 


Lumber  Contract  Awarded. 
RESIDEXCE  Cost.   $14,000 

HAYWOOD.   San  Mateo  Co.,  Cal. 
Two-story  and  basement  Spanish-style 


residence  (9  rooms:  3  baths);  tile 
roof,  gas  furnace,  steel  sash,  oak- 
plank  floors,  ornamental  iron,  col- 
ored   tile    bathrooms. 

Owner— Howard  L.  StiUwell,  San  Ma- 
teo. 

Architect— C.  H.  Treichel,  696  Cleve- 
land Ave.,   Oakland. 

Contractor — Jensen  &  Pedersen,  3443 
Adeline    St.,    Oakland. 

Lumber  —  Wisnom  Lumber  Co.,  San 
Mateo. 

Contract  Awarded. 

RESIDEXCE  Cost,   $5000 

BERKELEY,  Alameda  Co.,  Calif.  5854 
Ocean  View  Drive. 

One  -  story  i.nd  basement  frame  and 
stucco  residence  (5  rooms). 

Owner — O.  H.  Murray,  4247  Piedmont 
Ave.,  Berkeley. 

.Architect- W.  Huson,  2S0S  Pierce  St., 
San   Francisco. 

Contractor— Ralph  Norris,  4'i47  Pied- 
mont Ave.,  Oakland. 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost,   $5000 

SAN    FRANCISCO.     W    43rd    Ave.    21 
N  Balboa  Street. 

One   -   story  and  basement   frame  and 
stucco  residence. 

Owner    and    Builder  —  Land    Develop- 
ment Co.,  364  Bush  Street. 

Architect— Xot  Given. 


To    Be   Done   By   Day's  Work. 

RESIDENCE  Cost.  $4,000 

BITRLINGAME.   San   Mateo  Co..   C:irf. 

Concord  Ave.,    Burlingame   Gables. 
One   -    story  and  basement   frame  and 

stucco  residence. 
Owner  and  Builder— J.    B.   Oswald,    7fi''i 

El  Cerrito  Ave.,   Burlingame. 
-Architect — Not   Given. 


Sub-Contracts  Awarded. 

RESIDENCE  Cost,    $27,130 

BERKELEY,  Alameda  Co.,  Cal.  Tun- 
nel Road. 

Two  -  story  and  basement  frame  and 
brick  veneer  residence  (12  rooms, 
."i  baths)  shake  roof,  gas  hot  air 
heating  system,  hardwood  fioors, 
tile   baths,   etc. 

Owner— Stanley  V.  W.  H  i  1  I  e  r  .  2S47 
Russell  St.,  Berkeley. 

-Architect— J.  K.  Ballantine.  251  Kear- 
ny St.,   San  Francisco. 

Contractor— A.  Cederborg,  1455  Excel- 
sior Blvd.,  Oakland. 

Heating— Aladdin  Heating  Co.,  5  10  7 
Broadway,   Oakland. 

Plumbing— D.  W.  Durant.  1012  Web- 
ster St.,  Oakland. 

Plastering- H.  A.  Thorndike,  2450  E 
21st  St. ..Oakland. 

Brick  Work— W.  H.  Wieheropp.  3  7  4  9 
Quigley  St.,   Oakland. 

Electric— P.  H.  Wetzel.  3461  Davis  S' 
Oakland. 


To   Be    Done    By   Day's   Work. 

RESIDENCE  Cost.  .$6,000 

I'lEDMONT.  Alameda  Co,,  Calif.  1072 
Park  Ijane. 

Two-story  frame  and  stucco  residence 
(7   rooms). 

Owner- David  Kesti,  2217  Browning  St 
Berkeley. 

Plans  by  Paul  Anderson,  1652  15th  Av- 
enue,  Oakland. 

Contract    Awarded. 

RESIDENCE  Cost     $ 

KENTFIELD,    Marin    Co.,    C:^Iif,    Alta 

Mira  Tract. 
Two-story  frame  and  stucco  residence 

(8  rooms.  2  baths)  shake  roof,  gas 
hot  air  heating  system,   hardwood 

floors,    tile   baths,    etc. 
Owner    —    Carl    F.    Gromme,    Masonic 

Building.    San    Rafael. 
Plans   by   Owner. 

Contractor  —  Lelbert  &  Trobock,  409 
Albert   Bldg.,  San  Rafael. 

■  -bids  are  in  and  will  be  awarded 


To    Be   Done   By   Day's   Work. 

RESIDENCE  Cost.    $4,500 

SAN  FRANCISCO.  S  Beach  St.  2ii5 
E  Webster. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner  and  Builder — Bernhardt  &  Co- 
wen,   924  Taraval  Street. 

Architect— C.  O.  Clausen.  746  46th  .Ave. 


Contract   Awarded. 

RESIDENCE  Cost,  $4,000 

SAN   FRANCISCO.    W  Alemany  Blvd. 

62  S  Tingley. 
One    -   story  and  basement   frame  and 

stucco  residence. 
Owner — S.  and  Josephine  Depaoli,  32.s|i 

Mission  Street. 
Architect — Not  Given. 
Contractor— C.  T.  Lindsay,   140  Duboce 

Avenue. 


Contract  Awarded. 

RESIDENCE  Cost,   $5000 

WATSONVILLE.  Santa  Cruz  Co.,  Cal 

Monte  Vista. 
Two-story  frame  residence. 
Owner — John    L.    McCarthy.    Lettunicn 

Bldg..  Watsonville. 
Architect — Not  Given. 
Contractor — T.   H.   Rosewall.   422  Tl' 

St..   Watsonville. 


Plans    Being    Prepared. 

RESIDENCE  Cost,    $9500 

BAYWOOD,    San    Mateo   Co.,    Cal. 

One  and  one-half-story  frame  am' 
stucco  residence  (8  rooms  and  3 
baths);  shingle  roof,  air  condi- 
tioning system,  hardwood  floors. 
tile    baths,    wood    sash,    etc. 

Owner — Mr.   Wissing. 

Architect— F.    F.    Amandes,    1879    18th 
Ave..  San  Francisco. 
Bids    will    be    asked    in    about    two 

weeks. 


Preparing   Working   Drawings. 

RESIDEINCE  Cost.    $8500 

BERKELEY,  Alameda  Co..  Cal.  Santa 
Barbara  Road. 

Two-story  and  basement  frame  ana 
brick  veneer  residence  (7  rooms,  2 
baths)  shake  roof,  gas  hot  air 
heating    system,    steel    sash.    etc. 

Owner — Withheld. 

Architect— E.     L.    Snyder,     2101    Shat- 
tuck  Ave.,   Berkeley. 
Bids    will    be    asked    in    about    one 

week. 


Plans    Completed. 

RESIDENCE  Cost,   $4500 

SAN   FRANCISCO.      Twenty-sixth   St. 

One-story  and  basement  frame  and 
stucco  residence    (5  rooms). 

Owner  &  Builder — Peter  Balzer.  3951 
26th    St.,    San    Francisco. 

.Architect — Norman  Coulter,  46  Kear- 
ny St..   San   Francisco. 


shortU 


Plans  Being  Completed. 

RESIDENCE  Cost.  $7.50  ' 

LOS  ALTOS,  Santa  Clara  Co.,  Calif. 

Two-story  frame  residence  (six  rooms) 
Dutch  -  Colonial  type;  asbestos 
shingle  roof,  gas  hot  air  heating 
system,  wood  sash,  hardwood  floors 
tile  baths,  etc. 

Owner — Mr.  Franklin. 

Architect— C.  O.  Clausen,  746  46th  Ave. 
San  Francisco. 
Bids  will  be  asked  in  one  week. 

Low  Bidders  Reflguring  Plans. 

RESIDENCE  Cost,  $ 

OAKLAND,    Alameda   Co.,    Cal.     Wis- 
consin  Street   near  Laurel   Street. 
One   -    story  and   basement   frame  and 
stucco    residence    (6    rooms   and    2 
baths)    tile    and    composition    roof, 
gas    hot    air    heating    plant,    hard- 
wood floors,  tile  baths,  etc. 
Owner — W.    E.    Antwiler. 
Architect — Geo.    O'Brien,    Federal   Tel- 
egraph Bldg..  Oakland. 
Emil  Person,  829  San  Luis  Rd..  Ber- 
keley,   and    C.    W.    Falk.    15.20    E    38th 
St.,   Oakland,  low  bidders   on   the  pre- 


PACIFIC    CONSTRUCTOR 


IS 


vIoiiH  fipniliiK.  iirr-  rrf\KiirinK  llii"  l>llln^ 
Annmini-fMii-nt  will  pinl.iil.lv  l..'  i<r.u\ 
April   12. 

Plani   Being  Complsted. 

UKSIDKNCKS  t'liHl.  JS.OOil  i-ii.h 

SAN  l''KAN<'ISCf>.  3;ir<1  Avonm"  nnti 
(trti'Kn  Street. 

Klfveii  oni--ntor.v  i.nil  liiiHi>ni>-nt  rraiiir 
»nd  HtUi'co  rcHlrlontTH  (hix  rooiiiK 
i>ii('h)  lllc  slale,  xhlnicle  roofH.  kiih 
hut  ah'  hralliiK  .mvhIimii.  Iwirdwiii.il 
lldor.s,    III.'   liiitliK,    wcichI  Haxli.   rtc. 

OWMi'i-  imd  Hiillili-rHi'niy  DucIkit, 
:i(ili  JiKlah  Slicol. 

.Vl.hltcrl     C.  (>.  Cli.iiKi-ii,  711!    li;ih  Ave. 


1! 


SCHOOLS 


LOW     BIDDER 

LOS  A.N'CKIJ'.'S,  ChI.  — H.  Mnydoii. 
IIIIIS  Hooper  Avi'..  nubinlttcrt  low  lilil 
to  l,i)»  AllKi'les  HonicI  of  ICduratlon. 
lit  $123,950,  for  leoon.stiuctlon  rehah- 
llltalloii  ami  .Md-i'iiKthnilnK  of  the  two- 
.stoi-.v,  Itriek,  main  and  auditorium 
liulldlnn  and  the  one-.Mloiy  hrlek  .shop 
liiilldInK  at  the  John  HuiTou(;h  Junior 
llitlh  School,  i;00  S.  Mc-Cadden  Place. 
Arlhur  K.  Ilutehason,  1001  Archltectn' 
HldK.,  arehlteet,  anil  H.  McP.  Hean- 
lleld.   KlruiturHl    engineer. 


CONTRACT  AWARDED 

I.OS  ANGELKS,  C'al.— Llndgren  & 
Swimrton,  IIO,")  W.  10th  St.,  awarded 
loiilraet  h.v  Los  Angeles  Board  of  Kd- 
uc-ation,  at  $247, uS3,  for  con.struotloii 
of  mw  huildlngs  "A"  and  "B"  at  the 
iMaiuial  Arts  High  School,  located  on 
the  west  side  of  Vermont  Ave.,  bet. 
40th  Place  and  42nd  Street.  John  and 
Donald  B.  Parkinson,  SOS  Title  Insu- 
rance Bldg.,  architects,  and  Elliott 
1-ee  Kllingwood,  H.  W.  Hellman  Bldg  . 
mechanical  engineer. 


Commissioned  To  Prepa;-e  Plans 

ArniToRIUM  Cost,    $ 

i;i:KKli:i,KY.   Alameda  Co..  Cal.     Sac- 
ramento and  Rose  Streets. 

Auditorium  at   Jefferscm   School. 

Owner— Berkeley    School    District. 

Arihitct    —    Eldridge    T.    Spencer, 

.S'preckels  Bldg.,  San  Francisco. 

Further    details    will    be    announced 

.Mhortly, 


Commissioned   To   Prepare   Plans. 

SCIIIHIL  Cost,    $ 

HIOKKEMOV,     Alameda    Co.,    Cal.      T.e 

Hoy  and   Ffuena   Vista  Way. 
.Main    building    at    Hillside    School    . 
Owner — Berkeley    School    District. 
.\rchilect — Eldridge  T.  Spencer.  Sprec- 
kois   Bldg.,   San   Francisco. 
Euitlier    detaiia    will    be    announced 
shortly. 


Commissioned  To   Prepare   Plans. 

AriH'roltll'.M,    KTC.  Cost.    $ 

Hl':iU<EhKY,  Alameda  Co.,  Cal.  Clare- 
mont,  bet.  Ashby  Ave.  and  Web- 
ster Street. 

South  wing  and  auditorium  at  John 
Muir    S-chool. 

<  iwner — Berkeley   School   District. 

Architect — Eldridge  T.  Spencer,  Spree - 
kels    Bldg.,    San    Francisco. 
Further    details    will    iie    announced 

sliortly. 


Contracts    Awarded, 

SCHOOL 

SAN  FRANCISCO.  Patrick  Henry 
School,   ISth  and  Vermont  Streets. 

'I'wo-story  reinforced  concrete  school 
unit  (eight  classrooms);  composi- 
tion rooting,  steam  heating  sys- 
tem, concrete,  linoleum  and  ter- 
razzo   floors,  etc. 

Owner — City  of  San  Francisco  (School 
Department). 

Architect  —  W.  D.  Peugh,  333  Mont- 
gomery St.,  &  Gardner  A.  Dalley, 
210   Post  Street. 

Structural  Engineer — Walter  Huber.  1 
Montgomery    Street. 


.Mnrhanlriil  Kn«lnoi<r-  I.nland  &  Unjev 

hs    HiiKh    Street. 
<'c>nlr«c(or — MonHon     llrn«.,     Mh    Sixth 

SI  .    at    $S3.7r)7. 
Electrical     Work  — Spencer     Eler.     Co. 

L'O.'.ri    Webster   .'♦t..    Oakland.    12287. 
Plumbing— M.     Denlano.    3117    Fillmore 
St..    $S3I7, 

Kollowlng     Hub-contrnctB     submitted 
with    Monson    Bros.    bid. 
Saeh    Hardware     I  lalmo  Sale*  Co.,   Gil 

Harrison    St..    $630. 
Sheet    Metal— riullfoy    Ornlce    Works. 

123^    Howard    St..    $1096, 
Flue*     Oullfoy     Cornice     Works.      1234 

llow.ird  St..  $.'•.0. 
Asphalt    Pavement  -Pacific   Pavements 

Co..    s,"i    Iftirslow   St.,   $.035. 
Marble    -      .1.    K.    Bai-k    Co.,    1B33    San 

Umno   Ave..    $97.';. 
Terra  Cotta— Olailding,  McBean  &  Co.. 

r.C.O    Market    St..    »62ft. 
Lathing    and    Plaete^lng— .M.    J.    King. 

i;r,G    .Mission    St..    $4244. 
Painting-K.     1>.     Paoll,     3159    Fillmore 

St.,    $1979. 
Qla8»— W.    P.    Fuller    &    Co..    301    Mis- 
sion  St..    $956.56. 
Linoleum  —  West     Coast     Linoleum     & 

Carpet    Stores.     2703     Mission     St.. 

$199S. 
Shades — West  Coast   Linoleum  &  Car- 
pet   Stores.    2703   Mission    »t..   $299. 
Finish   Hardware — Marshall  Newell  Co. 

Spear  and    Mission    Sts..    $2366.50. 
Steel    Sash  —  Michel    &    PfefCer    Iron 

Works,    Harrison    and    Tents    Sts.. 

$273. 
Blackboards  and  Cork  Carpets — Amer- 
ican  Svating  Co..   521   Mission  St.. 

$1447, 
Granite— California  Cut  Stone  Co.,  So. 

San    Francisco.    $840. 
Terrazzo — Henry   Gervais  Tile   &  Ter- 

razzo  Co..  1727  Mission  St.,  $2970. 
Tile— M.  Nelson,  2847  Army  St..  $6804 
Roofing— Malott   &    Peterson,    20th  and 

Harrison   Sts.,   $699. 
Fencing    —    Standard    Fence    Co.,    440 

Bayshore   Blvd.,    $390. 
Steelforms — Steelform  Contracting  Co. 

131    Perry  St..   $1824. 
Iron    —    Peerless    Ornamental    Iron    & 

Bronze  Co..    1528  Folsom  St..   $4935 
Reinforcing   Steel — Concrete  Engineer- 
ing Co..    12X0   Indiana  .'»t..  $9126.69. 
Mill    Work  —   Acme   Mill   Co..    6th  and 

Channel   Sts..    $5350. 
Following     sub-contracts     submitted 
with  bid  of  M.  Deslano: 
Pipe    Covering    —    Weetern    Asbestos 

Magnesia    Co  .    675    Townsend    St.. 

$482. 
Oil    Burner— Ray   Burner  Co..   401  Ber- 

nal    St..    $247. 
Following    sub-bids    submitted    with 
liid  of  Spencer  Electric  Co.: 
Telephones    and     Equipment  —  Sierra 

Equipment    Co..    361    9th    St..    unit 

prices. 
Fire  Alarm  System — Sierra  Equipment 

Co..   361   9th   St..    unit  prices. 
Program   Bells — Sierra  Equipment  Co.. 

3ni    9th    St..    imit    prices. 
Switchboards     and      Panel    Boards    — 

Drendell-Trumbull     Electric     Mfg. 

Co..  260  Van  Ness  Ave.  So..  $383. 
Telephone  Cabinet  and   Clock   Cabinet 

—  nrendoil-Trunvl>uIl     Elec.      Mfg. 

Co..     2i;0     \':in     Ness     Ave.     So..     $13. 


Commissioned  To  Prepare  Plans. 

SCHOOL  Cost.     $ 

HERKELBY.    Alameda   Co..    Cal.      Ta- 

coma  and  Colu.sa  Avenues. 
School      building    at      Thousand    Oaks 

School. 
Architect  ...Eldridge  T.  Spencer,  Sprec- 

kles  Bldg.,   San  Francisco. 
Further    details    will    he    announced 
.•iliortly. 


Commissioned  To   Prepare   Plans. 

SCHOOL  UNIT  Coat,   $ 

BERKELEY,    Alameda    Co..    Cal.      No 

1640    Mllvia    Street. 
.\ew   unit  at   the  Whlltier  School. 


Own«r— RerlceUy  Hchool  District. 
Arrhltecl  — Kldrldne  T.  Spencer.  Bpree- 
kbw    Hldg..   yr,tn    Kranrlsco. 
Furthi-n    deiBlls    will    h.-    announced 


Commissioned    To   Prepare   Plant. 
SfTluoL  HI, DOS.  Cost.   $  — 

HEHKKLEV.    Alameda    Co..    Cal. 
Auditorium,       KVmnaiilum       and     wiain 

bulldlns  at  the  WUlard  School. 
Owner— Berkeley  School  District. 
Arihlle<-t  -Eldridge  T.  Spencer.  Hpri«- 

kliH  Uldg..  .San  Francisco. 


Commissioned   To   Prepare   Plans. 

SCHfxiL   C.NIT  Co«t.    t 

BERKELEY.    Alameda   Co..    Cal.      No. 

2235    HuHsell    Street. 
Construct    new     unit   at    the     LeConta 

School, 
owner— Berkeley    School    District. 
Architect  —  Bakewell     &     Welhe.     25: 

Kearny    St..    San    Francisco. 
Further    details    will    be    announced 
shortly. 


Commissioned    To     Prepare    Plans. 

.S<"HOOL    U.NIT  Cost.    $ 

UERKELEY.    Alameda  Co.,    Cal.      No. 

1775    Rose    Street. 
Construct   new    unit     at   the     Garfield 

School, 
owner— Berkeley   School   District. 
Anhitect    —    Bakewell    &    Welhe.    251 

Kearny    St..    San    Francisco. 
Further    details    will    be    announced 
shortly. 

Commissioned  To  Prepare  Plans. 

SCHOOL    UNITS  Cost.    $ 

BERKELEY,   Alameda  Co..  Cal     Alls- 
ton   Way  and  Grove  Street. 

Gymna.sium     and     two     new     units     at 
the    Berkeley    High    School. 

Owner — Berkeley    .School    District. 

Architect — John     Reld.    406    Montgom- 
ery  St..   San   Francisco. 
Further    details    will    be    announced 

.-■bortiy. 


BIDS   WANTED. 

LOS  ANGELES,  Cal.  — Until  April  l'« 
11:30  A.  M..  bids  will  be  received  by 
Los  Angeles  board  of  education  pur- 
cha-sing  bureau.  1425  S.  San  Pedro  St.. 
for  a  six-unit  new  building  to  be  built 
at  the  Corona  Avenue  school  site.  31>2.. 
Bell  Ave..  Bell.  Rlchi.rd  J.  Neutra. 
344S  Silver  Lake  Blvd..  architect.  C<vt 
$39,680. 


BIDS    WANTED. 

I.OS  ANGELES.  Cal.— Until  May  1. 
11:30  A.  M..  bids  will  be  received  by 
Los  Angeles  board  of  education  pur- 
chasing bureau.  1425  S.  San  I'edro  St.. 
for  the  construction  of  a  new  class  A 
administration  building  at  Polytech- 
nic high  school,  400  W.  Washingt.o 
Blvd.  Plans  and  specifications  may  be 
obtained  at  1425  S.  S:.n  Pedro  St.  up- 
on deiv>sit  of  $25.  Albert  C.  Martin. 
22S  Higgins  Building,  architect.  Cost. 
$170,000. 


CONTRACT   AWARDED 

LOS  .\NGELES,  Cal.- .\tla-s  Const. 
Co.,  39  Congress  St.,  Pas;.dena,  award- 
ed contract  at  $87,000  by  Los  Angeles 
board  of  education  for  reconstruction, 
rehabilitation  and  strengthening  of  the 
new  brick  (main)  building  at  the  Ro- 
wan Avenue  school,  loci.ted  oi^  the  east 
side  of  Rowan  .\venue.  between  Lan 
Franco  St.  and  Princeton  Ave.  A.  S. 
Nibecker,  Jr..  architect,  and  C.  J. 
Derrick.  501  .Architects  Bldg..  struc- 
tural engineer. 

CONTRACT   AWARDED 

LOS  ANGELES.  Cal.— R.  E.  Camp- 
hell.  711  Central  Bldg..  ;.warded  con- 
tract at  $74.SS0  by  Los  Angeles  board 
of  education  for  reconstruction,  reha- 
bilitation and  strengthening  of  main 
building  at  the  eixth  Avenue  school, 
located  on    the   north   side  of  JefTerson 
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Blvd..  between  6th  ;.nd  7th  Avenues. 
Wllkinaon  &  Crosby.  201  S  Avenue  «6, 
architects,  and  R>an  A.  Grut.  1007  S. 
Grand    Ave.,    structural    engineer. 


Preliminary   Plans    Being   Prepared. 
IMPROVE    SCHOOL  Cost.    $100,000 

MONTEREY,    Monterey   Cc.   Cal. 
Improvements    and     reconstruction    of 

high    school    buildings    to    comply 

with  state  earthquake  ordinance. 
Owner — Monterey    Union    High    S'chool 

District. 
Architect — Robert  Stanton,  Carmcl. 
Structural  Engineer  —  Richard  Ware, 

Central   Bldg.,    Pasadena. 


BIDS  OPENED. 

SAN  FRANCISCO.— M.  E.  Vukice- 
vich,  666  Mission  St.  at  $4573  (item 
1)  and  at  $1,167  (item  2)  submitted 
low  bid  to  Department  of  Public  Works 
for  alterations  at  the  Lincoln  School, 
Harrison  St.  between  Fourth  and  1  if'  ■ 
Sts.  Work  involves  tearing  down  the 
present  auditorium,  etc. 

Complete  bids  follow: 

(1)  work    complete; 

(2)  work  complete,  omitting  the  con- 
crete sub-base,  asphalt  pavement  and 
sumps. 

M.    E.    Vukicevich (1)   $4,573 

(2>  1.167 
Leo  Epp  (1)   $5.7')4 

(2)  1.250 
O.     Monson  (1)   $5,950 

(2)  5,220 
J.    Harold   Johnson  (1)   $B.I5ii 

(2)  ■<  '  - 
H.   L.  Petersen  (li   $7  2"- 

(27  5.179 
Bids  held   imder  ad\isement  • 


Bids    Opened. 

RETAINING   WALL  Cost,   $6000 

SAN      FRANCISCO.        No.    1436    Utah 

Street, 
(instruct  retaining  wall  at  Starr  King 

School. 
Owner — City  and  County  of  San  Fran- 
cisco. 
Plans   by    the   Bureau   of  Architecture, 
Chas.  Sawyer,  City  Architect.  City 
Hall. 
Low    Bidder  —  M.    E.    Vukicevich,    666 
Mission   St.,    San  Francisco. 
Complete   bids   follow: 

M.    E.    Vukicevich $4147 

DeLuca     &     Son 4290 

H.    L.    Petersen    4394 

E.   J.    Treacy   4624 

Charles    Harney    4849 

M.    J.    Lynch    _,....  4874 

W.   C.   Akard   4874 

Fay    Improvement    Co _ 4920 

Theo.   Cohn  _ 5140 

A.   G.    Ralech    _ 6318 

Leo  Epp  6424 

Miller  &   McGillls  6995 

Bids  held  under  advisement. 


BIDS    WANTED 

LONG  BEACH,  Los  Angeles  Co.. 
Cal— Until  April  24,  4:00  P.  M.,  bids 
will  be  received  by  the  Long  Beach 
Board  of  Education  for  construction 
of  administration  building  at  Poly- 
technic High  School  located  on  At- 
lantic Ave.,  between  15th  and  17th  Srls. 
Hugh  R.  Davies,  430  E.  Ocean  Ave.. 
I>ong   Beach,    architect. 


BIDS   WANTED 

LOS  ANGELEi?.  Cal.— Until  April 
23,  11:00  A.  M..  bids  will  be  received 
by  the  Pasadena  Board  of  Education 
for  altering  and  strengthening  the 
John  Muir  Technical  High  School. 
Cyril  Bennett,  311  First  Trust  Bldg., 
Pa.iadena.  architect.  Work  will  in- 
clude reinforcing  exterior  walls  and 
roof  trusses,  gunlte  and  reinforced 
concrete  work,  plastering,  plumbing, 
electric  wiring,  tile  work,  etc.  Cost 
$75,000. 


Bids    Rejected. 

SCHOOL  Co»t,    $ 

DRAIN,    Douglas  Co..   Oregon. 
One-story    brick    veneer    Union    High 

School   building   (three  classrooms, 

library   and   auditorium). 
Owner— Union     High     School    District 

No.   12. 
.\rchitect— Graham   B.   Smith,   Eugene, 

Oregon. 
On  bid  opening  lowest  bid  was  sub- 
mitted   by    E.    R.    Metzger,    Roseburg, 
Oregon,    at    $35,600. 


Preparing  Working  Drawing*. 
RECONSTRUCT  SCHOOLS  $75,000 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
Reconstruction  und  structural  changes 
to  group  of  eight  school  buildings 
at  the  Sequoia  Union  High  School 
work  involves  structural  steel,  con- 
crete, wood  framing  and  gunlte 
work). 
Owner — Sequoia    Union   High   School 

District. 
Engineer — H.    J.    Brunnier,    Sharon 
Bldg.,    San   Francisco. 
Plans   will  be   completed   about  Mby 
1st    and    bide    will    be    asked    immedi- 
ately. 


Plans   Being  Completed. 

SCHOOL  Cost.    $300,000 

SAN  FRANCISCO.  Twenty-fifth  and 
Bryant  Streets  (Sunshine  -  Buena 
Vista    School). 

One-story  reinforced  concrete  school 
(18  classrooms,  dining  room,  ex- 
ercise room,  vocational  room,  rest 
rooms,   auditorium   to  seat  600). 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architects  —  Martin  J.  Rist.  Phelan 
Bldg.;  Charles  F.  Strothoff,  2274 
15th  St.;  Smith  O'Brien,  20S2  Bak- 
er St.,  and  Albert  Schroepfer,  681 
Market    Street. 

.Structural  Engineer — H.  J.  Brunnier. 
Sharon   Bldg.,   San  Francisco. 

Mechanical   and   EJlectrical  Englneer^ — 

A.  R.  McLaren,  611  Howard  St, 

Plans    will    be    completed    in    about 

thirty   days. 


LOW    BIDDER. 

LOS  ANGELES,  Cal.— R.  E.  Camp- 
bell, 711  Central  Bldg.,  submitted  low 
bid    at    $74,880,    to    Los   Angeles    board 

of  education  for  reconstruction,  re- 
habilitation and  strengthening  of  the 
main  building  at  the  Sixth  Avenue 
School,  located  on  the  north  side  ut 
Jefferson  Blvd.  between  6th  and  7tl. 
Aves.  Wilkinson  &  Crosby,  201  South 
Ave.  66,  architects  and  Ryan  A.  Grut. 
structural  engineer,  1007  South  Grand 
Avenue.  i 


BONDS    DEFEATED 

SAN  RAFAEL.  Marin  Co.,  Cal — 
San  Rafael  School  District  defeated 
bond  issue  in  the  amount  of  $50,000 
April  8.  Proceeds  were  to  have 
financed  construction  of  a  new  gram- 
mar school  in  San   Rafael. 

Preliminary  plans  prepared  by  N. 
W.  Sexton,  Architect,  de  Young  Bldg.. 
San    Francisco. 


preparing  Working  Drawings. 

SCHOOL  Cost.    $45,000 

CLOVERDALE,    Sonoma    Co..    Cal. 

One-story  frame  and  stucco  academic 
building  (5  classrooms)  and  1-story 
farme  &  stucco  gymnasium  (com- 
position roofing,  steam  heating 
system,  wood  floors,  concrete  floors 
in  dressing  rooms  and  showers). 

Owner — Cloverdale  Union  High  School 
District. 

Architect— Herbert  &  Caulkins,  Ros- 
enberg Bldg.,  Santa  Rosa. 

BIDS   WANTED 

LOS  ANGELES,  Cal.— Until  April  30 
11:30  A.  M.,  bids  will  be  received  by 
Los  .\nBeIes   board   of  education   pur- 


chasing bureau,  1425  S.  San  Pedro  St.. 
for  reconstruction,  rehabilitation  <.nd 
strengthening  of  the  one-story,  15- 
room.  Class  D  brick  shop  building  at 
the  Lafayette  Junior  high  school,  1515 
E  14th  St,  John  and  Donald  B.  Park- 
inson, 808  Title  Insurance  Bldg..  ar- 
chitects, and  E.  L.  Ellingwood,  H.  W. 
Hellman  Bldg.,  structural  engineer. 


PREPARING    PLANS 

TUCSON,  Arizona  —  Architect  Roy 
Place,  11  E.  Pennington  St.,  Tucson, 
is  preparing  plans  for  a  number  of 
new  buildings  and  improvements  to 
existing  building  at  the  University  oi 
Arizona,  Tucson.  Regents  of  the  Uni- 
versity have  completed  final  arrange- 
ments for  the  acceptance  of  an  $815.- 
000  Public  Works  Administration  loan 
to  finance  the  work,  and  expect  to 
call  for  construction  bids  early  this 
summer.  Building  committee  of  the 
university  comprises  Dr.  W.  O.  Sweek 
Halbert  Miller  and  Jack  B.  Martin. 
New  structures  to  be  erected  are  as 
follows:  Science  building  and  green- 
house, $300,000;  auditorium,  $130,000; 
liberal  arts  building,  $85,000;  women's 
gymnasium,  $80,000;  museum,  $65,000; 
administration  building,  $40,000;  In- 
firmary, $30,000;  R.  O.  T.  C.  stables, 
$17,500;  miscellaneous  buildings,  $32,- 
500.  Buildings  to  be  remodeled  are: 
Science  building.  $11,000;  auditorium, 
$6000;    gymnasium,    $3000. 


LOW   BIDDER 

LOS  ANGELES,  Cal.— Atlas  Con- 
struction Co..  39  Congress  St.,  Pasa- 
dena, submitted  low  bid  at  $87,000  to 
Los  Angeles  Board  of  Education  for 
reconstruction,  strengthening  and  re- 
habilitation of  the  new  brick  (main) 
Iniilding  at  the  Rowan  Avenue  School, 
located  on  the  east  side  of  Rowan 
Avenue,  between  Lan  Franco  St.  and 
Princeton  Ave.  A.  S.  Nibecker,  Jr., 
architect,  and  C.  J.  Derrick,  601  Ar- 
chitects'   Bldg.,    structural    engineer. 


BIDS   WANTED. 

EAGLE  ROCK,  Los  Angeles  Co,, 
Cal.— Until  April  25,  11:30  A.  M.,  bids 
will  be  received  by  the  Los  Angeles 
Board  of  Education  Purchasing  Bu- 
reau, 1425  S.  San  Pedro  St.,  for  the 
reconstruction,  strengthening  and  re- 
habilitation of  the  main  building  (less 
the  auditorium  section)  at  the  Eagle 
Rock  elementary  school,  2057  Fair 
Park  Ave.,  Eagle  Rock.  Mott  M. 
Marston.  517  Douglas  Bldg..  Los  An- 
geles, architect,  and  Martin  Pohl,  1008 
W.  Adams  Blvd.,  Los  Angeles,  struc- 
tural  engineer.      Cost,    $67,000. 


LOW    BIDDER 

LOS  ANGELES,  Cal.— W.  W.  Pet- 
ley  and  C.  Matcham,  205  Mlls-Fraser 
Bldg.,  Santa  Monica,  submitted  low 
bid  at  $161,000  to  Los  Angeles  Board 
of  Education  for  construction  of  new 
buildings  "A",  "B"  and  "C"  at  Miles 
Avenue  school.  Ralps  C.  Flewelling, 
614  Architects'  Bldg.,  Los  Angeles,  ar- 
chitect. 


Low  Bidder. 

SCHOOL  Coat,    $6K,000 

NESPELEM,    Wash.      Colvllle    Indian 

Agency. 
One-    and     two-story    school    buildinc 

(reinforced    concrete    construction, 

built-up  roof,  steel  Joists)  10  claea- 

rooms. 
Owner — U.   S.   Government   (Bureau  of 

Indian   Affairs). 
Plans  by  Engineering  Dept.  of  Indian 

Affairs.    Washington,    D.    C. 
Associate  Architect  —  G.  A.   Pherson, 

Spokane. 
Low  Bidder — A.    W.   Bailey,   Insurance 

Bldg.,    Seattle,    Wash..    $52,370. 
Second    low    bid    was    submitted    by 
Oliver    S.    Almlle.    San    Francisco,    at 
$5g,800. 
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fompletr    bidii     wilt      h"      piiMlohort 
Hhnrlly. 


BIDS  WANTED. 

1,0s  AN<!KI,KS.  Cnl.  — rntll  April 
2C.  II  30  A.  M.,  Mdii  will  he  rocolved 
liy  l.on  Anifi'lnn  Mould  nf  I7ilucatli>ii 
I'tirrhiiNlnK  Huroai  112.")  S.  San  Tcdro 
St.,  for  n  Hlx-iinlt  ii<w  hulldlng  to  bi- 
liullt  at  Ihi-  Corona  Avenue  School 
Mite.  3825  llcll  Av<-inic.  Ili'll.  HIrhnrd 
J.  Neutra.  344S  Silver  I,ak.-  Itlvd..  I-o» 
AnKi'los.    arrhllcc-t.      Cost,    $39,880. 


LOW    BIDDERS 

M>N(;  KKACH.  JjoH  AnRclcs  Co., 
C«l.  — II.  Maystin.  9317  Hooper  Ave.. 
Lob  Angeles,  siibniittrd  low  bid  to 
I.,onB  Heach  l^iard  of  Kduoallon  at 
186.347.  for  confltriiitlon  of  the  Horace 
iMnnn  School.  Low  bidders  on  other 
contracts  were:  American  Engineers 
&  Contractors,  Ltd.,  3063  Dregon  St.. 
Los  Angeles,  on  the  heating  at  12588: 
O.  E.  Koss,  1850  Pacinc  Ave.,  Long 
Beach,  on  the  plumbing  at  $3200;  H. 
L.  Dougln.t,  3635  Gundry  Ave.,  Ivong 
Beach,  on  the  electric  wiring  at  $5015. 
Wataon  L,  Hawk,  376  Newport  Ave., 
Long   Beach,   architect. 


Plant  To   Be  Prepared. 

nECONST.  SCHOOLS         Cost,  $553,100 
ALAMKD.\,  .-Manieda  Co.,  Calif 
Reonstruct    grammar    and   high    school 

buildings   in  the  City  of  Ali.meda. 
Owner — City  of  Alameda. 
Engineers — L.    H.    Nishxiap.    525    Mar- 
ket St.,  Harold  Hamm.n,  381  Bush 
St.  and  Earl  Russell,  ra<ific  Pldg., 
San  Francisco. 
The    Ali-meda    Board    of    Education 
must    raise    $553,100    for    rehabilitation 
of  the  school  buildings  in  Alameda  to 
conform   with   the   rcquirfincnlK  of  th< 
state   carthfiuakc   law  set   forth   in   the 
Field  bill. 

The  Mastick  and  Longfellow  Schools 
will  be  n.zed  and  new  buildings  con- 
structed, estimated  to  cost  $35,000  and 
$33,000,  re!;pectively. 

The  old  high  school  rehabilitation 
Is  e.ftlmated  to  cost   $221,700. 

The  Elementary  school  reconstruc- 
tion   included    the    following: 

Lincoln  School,  $80,000:  Washington 
School.  $77,000;  Haight  School,  $70,- 
•00;  Porter  School,  $67,000.  • 


BIDS   OPENED 

PITTSBURG,  Contra  Costa  Co.,  Cal. 
— Martinez   Sheet    Metal   Works,    Mar- 
tinez, at  $205  submitted  low  bid  to  the 
Pltttsburg  School  District  for  u  smoke 
stack  tvr  the  junior  high  school. 
Complete    bids    follow: 
(1)  riveted;    (2)    welded. 
Martinez  Sheet  Metal  Works  ...d)  $205 

(2)     272 

Montague  Pipe  &  Steel  Co (1)     228 

Steel  Tank  &  Pipe  Co..  Berke- 
ley  (1)     343 

(2)     310 

Boiler  Tank  &  Pipe  Co..  Oak- 
land     (1)     270 

(2)     255 

Bids  held   under  advisement. 


Plans  Completed. 

GY.MXASIUM  Cost,   $70,000 

,   CHICO,    Butte  Co.,   Calif.     Campus   of 
I    Chlco  High  School. 

I    One   -  story   reinforced   concrete  gym- 
i  nf,slum   (72x185  feet)   steel  trusses, 

maple    floors,    composition    roofing, 
steam   heating  to   connect    to   cen- 
tral   plant,   hung   bleachers   to 
wall,  acme  folding  doors,  steel  sash 
Owner— Chico  School  District. 
Architect— Cheater  Cole.   Chico. 
StructuraJ    Engineer— W.    Adrian.   4  1  7 
Mi.rket  St..   San  Francisco, 
i       Plans    win    be    forwarded    to    Sacra- 
mento for  approval  Immediatelv. 


BIDS    WANTED. 

IlEHKELEY.  Alamedn  (.o,.  Calif  — 
Until  April  24,  4  V.  .M.,  bids  will  ba 
received  l.y  the  Berkeley  Boi.rd  of  l-»- 
ucallon  for  furnishing  materials  for 
electric  clock*  and  signal  device  e<|ul|f 
meni  for  the  Thousand  Oaks  School, 
loiated  at  Tacoma  i.nd  Colusa  Streets. 
Berkeley.  .Specifications  may  he  ob- 
tained from  above  olTlce. 


Awaid    Recommended, 
AUniTUKir.M  Cost.    $24,700 

LK  (!I.AN1>,  Mercid  Co..  Calif. 
One-story  frame  and  stucco  comblna- 

tiim  gymnasium  (144x88  ft.)  stage, 

dressing  rooms,  etc. 
Owner— Le   Grand    Union   High  School 

District. 
Architect— W.    H.    Weeks.    525    Market 

St..  San  Francisco. 
Le  Grand  Union  High  School  Dis- 
trict has  recommended  to  the  PWA 
that  the  contract  be  awarded  to  Carl 
N.  Swenson.  355  Stockton  Avenue,  San 
Jo.sc.  at  $28,236. 

It  was  previously  reported  that  the 
bid  of  Mr.  Swenson  was  disqualified 
as  it  did  not  comply  with  PWA  re- 
quirements. 

Complete   bids   given    March    22. 


PROJECT    APPROVED 

HAYWARD,  Alameda  Co..  Cal.  — 
SERA  has  approved  appropriation  of 
$4921  for  grading,  painting  and  re- 
conditioning the  Hayward  Union  High 
School  in  Hayward.  Prof.  F.  P. 
Johnson  of  the  Hayward  U.  H.  S. 
District  will  supervise  the  project 
which  will  employ  one  timekeeper  and 
22  laborers.  1 


PROJECT    APPROVED 

PLACENTIA,  Orange  Co..  Cal.— 
SERA  has  approved  appropriation  of 
$43,695  for  construction  of  the  first 
unit  of  Main  Building.  Valencia  High 
School.  Placentia.  T.  C.  Kistner  of 
the  High  School  District  will  super- 
vise the  project  which  will  employ  30 
laborers. 


Plans  Completed. 

Repair    School  Cost.    $ 

SANTA  BARBARA,  Santa  Barbara 
Co..    Calif. 

Repairs  to  Jefferson  School  (rein- 
forced structure  with  steel  frame, 
etc.) 

Owner — Santa  Barbara  Board  of  Ed- 
ucation. 

Engineer  —  Paul  Jeffers,  Architects 
Bldg.,    Los  Angeles. 


Plans  Being   Prepared. 

SCHOOL  Cost,    $ 

HALSEY,  Oregon. 

Combination  grade  and  high  school 
Building  (to  replace  present  con- 
demned   structure). 

Owner — Linn    County    School    District. 

Architect— C.     N.     Freeman,     Concord 
Bldg..    Portland.    Oregon. 
A  bond  election  will  be  called  in  the 

near  future. 


Sub-Contracts    Awarded. 

REPAIR  SCHOOL  Cost,   $16,136 

CROCKETT,    Contra  Costa   Co.,   Calif. 

Repairs  and  earthquake  -  proofing  of 
Carquinez  Grammar  School  (brick 
w.alls.  timber  roof  trusses,  maple 
floors,   etc.) 

Owner — Carquinez    School    District. 

Engineers — H.  D.  Dewell  and  A.  W. 
Earl,  55  New  Montgomery  street. 
San   Francisco. 

Consulting  Architect — Henry  H.  Gut- 
terson.  526  Powell  St..  San  Fran- 
cisco. 

Contractor— Neilsen  &  Lahti.  2328  Ac- 
ton  St..    Berkeley. 

Electric— Scott  Buttner  Co.,  2Srd  and 
Webster  Sts.,   Oakland. 

Steel  Sash  —  Pacific  Mfg.  Co..  S-.inta 
Clara. 


Reinforcing  SUel— Paclflc  Coast  IHmI 
••n.  20ih  and  Illinois  Rfs.,  Ran 
Krsn.  Isro. 

Structural  Steel-Kalr  Mfg  Co..  «I7 
Bryant    .'«..    .<*an    Kranclaco. 

Olaas— W.  IV  Fuller  &  Co.,  $01  Mis- 
sion   Ht  .    s.in    Francisco. 

Lumber   frork<-tt    Lhr.    Co..    Crnrkett 

Lathing  A  Plastering— Joe  Glachetta, 
1209    Derby    St..    Berkeley. 

Brick   and    Stone   —   N     Flaherty.    Jr.. 

Berk,  ley 


Plans  Complated. 

SHOP  Cost.    $5,001 

HUGHHON,  Stanislaus  Co.,  Calif. 
One-story  frame  and  stucco  shop  bl<J». 
Owner— Hughson    Union    High    School 

District. 
Architect— G.    N.    Hllburn,    ISIS    I    .SI  . 

Modesto. 
Plans    hKve   been    forwarded    to   Sac- 
ramento  for  approval. 


16— BANKS,  STORES  AND 
OFFICES 

Contr   cts    Awarded. 

ALTERATIONS  Cost.    } 

SACRA.MENTO.  .Sacramento  Co.,  Cal. 
NW    Ninth    and    K    Streets. 

Alterations  and  additions  to  store 
building  (123x166  feet):  work  In- 
volves air  conditioning,  facing  ex- 
terior with  terra  cotta,  marquee 
on  Ninth  and  K  Streets  elevation, 
lighting  fixtures,  new  show  win- 
dows,   etc. 

Owner— Hale  Bros.  Fifth  and  Market 
Streets.    San    Francisco. 

Architect— W.  E.  Coffman.  California 
State    Life    Bldg..    S'acramento. 

General  Work — Arthur  Fisher.  100  35th 
St..  Sacramento.  $12,053.78. 

Sheet  Metal— Frank  Z.  Ahl.  2112  P 
St..     Sacramento.     $2815.60. 

Heating  and  Plumbing  —  Luppen  A 
Hawley,  3126  J  St..  Sacramento. 
$1017.45. 

Electric— Luppen  &  Hawley.  3126  J 
St..    Sacramento.    $2789  50. 

Glass  and  Glazing  —  W.  P.  Fuller  & 
Co..  1012  12th  St..  Sacramento. 
$2172. 

Structural  Steel  —  Palm  Iron  Worka. 
15th   and   9  Sts..    Sacto..    $1407. 

Terra  Cotta— Fischer  Marble  &  Tile 
Co..    1219   J   St.,    Sacto..    $8248.18. 

Insulation— William    Todd.    $1200. 
Painting    bids     in.      Contract    to    be 

awarded     shortly.       Air    ^oondltlonlng 

contract    will    be    awarded    shortly. 


Planned. 

MILK  DEPOT  Cost.   $8,500 

DELANO.  Kern  Co..  Cal.    High  Street. 

.Modern  fountain  and  milk  depot   (hr> 
and  stucco  construction;   tile'  roof) 
will    conti.ln    fountain,    booths, 
kitchen,  cold  storage  room.  etc. 

Owner — Tom    Lott.    Delano. 

.\rchltect— Not  Given. 


WORK    STARTED 

SAN  DIEGO.  Cul— M.  H.  Golden. 
404  California  Bank  Bldg..  San  Diego, 
has  started  work  on  the  erection  of 
the  Federal  government  building  at 
the  California  Pacific  International 
Exposition  in  San  Diego.  It  will  be  a 
Mayan  style  structure,  150x170  feet  In 
area  and  35  ft.  high,  with  reinforced 
concrete  walls,  steel  roof  trusses,  com- 
position rooflng  and  wood  floors.  Cost 
$125,000.  Plana  were  prepared  in  the 
architectural  offices  of  the  exposition 
under  the  direction  of  Richard  S.  Re- 
nua.   supervising  architect. 


Plans   Being    Prepared. 

ALTERATIONS  Cost.    $60,000 

.«AN  JOSE.  Santa  Clara  Co..  Csllf. 
North  First  Street  and  Santi.-  Clara 

.Alterations  to  present  S-story  struc- 
ture (third  floor  to  be  removed; 
new  store  fronts,  new  floors.  r'uH. 
ter  walls,  wiring,  pluniblrg.  mod- 
ernise  elevator,    etc.) 


18 


PACIFIC    CONSTRUCTOR 


Owner — Estate    of    Janips    D.     Phelan. 

fi03  Phelan   Rldg..  Stin   i- . aiirisro. 
Arrhitect— \Vm.     I.    Oi.iTen.     JSS    Tost 

St..  S..II  Francisco. 


Contracts   Awaided. 

lIFKICli  (.'ost.    $3000 

(1AKLAND.    Alanietia    Co..    ("al.  Nintl> 

and   B  Streets. 
One-story   wood   frame  office   building. 
Owner— Richfield   Oil   Co..    248   Batter.v 

S't.,  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor   —    Fred   J.    Early    Jr.,    Si'iH 

Pine  St..   San   Francisco. 
Sheet     Metal  —  Melrose    Sheet    Metal 

Works,   4l2.i  K-llth  St..  Oakland. 
Lumber   and    Mill    Work— E.    K.    Wood 

Limiliei-   Co.,    Frederick    and    King 

Sts..   Oakland. 
Plumbing— J.    A.    Fa/.io.    2U.">9    Webster 

St..    Oakland. 
Electric— Scott    Buttner   Co..    23rd   and 

Webster  Sts.,   Oakland. 
Concrete  —  J.     H.     Fitzniaurice,     2S.i7 

Hannah   St.,   Oakland. 
Roofing— .N.    V.    Heathorn.    S.'.l    Hobart 

St..    Oakland. 


Sub-Contracts  Awarded. 
ALTICKATIOXS    Cont.     Price,     $14,7SSi 
S-.\N    FRANCISCO.      No.    261    Post   St. 
Alterations   and   repairs   to   building. 
t)wner — The  Misses  Barbara  and  May 

Bridges  and  Mrs.  Marjorie  Bridges 

Farquhar. 
Architect— Hyman  &  Appleton.  68  Post 

St.,    San   Francisco. 
Contractor  —   ninwiddie   Conetruction 

Co..   Crocker  Bldg.,   S.    F. 
Structural    Steel — Judson    Pacific    Co., 

609  Mission  Street. 
Heating — E.  Sugarman,  3624  Geary  St, 
Plumbing  —  J.    E.    O'Mara,    2720    Mc- 
Allister   Street, 
Plastering — Jas.    F.    Smith.    271    Minna 

Street. 
Mill   Work — Davis  Hardwood  Co.,    Bay 

and   Mason   Streets. 


CONTRACT    AWARDED 

SAN  DIEGO,  Calif.— B.  O.  Larsen, 
1340  E  Street,  San  Diego,  awarded  a 
contri.ct  for  erecting  tlie  superstruc- 
ture of  the  Ford  Motor  Company  ex- 
hibit building  at  the  California  Pacific 
International  Exposition  in  San  Diego. 
The  following  items  are  not  included 
in  the  contract:  Sidewalks  und  exterior 
curbs,  street  work,  finishing,  grading, 
sodding  and  planting,  lockers,  signs, 
electric  work,  plumbing,  heating,  ven- 
tilating, murals,  mai)s,  exhibits,  part 
of  fire  extinguishers,  platform  posts 
and  rails,  vases  and  urns,  carpets, 
structural  steel,  part  of  concrete  work, 
trunsformers,  planting  in  patio  and  on 
terrace,  giant  motors,  cases.  Neon 
signs,  drinking  fountains  and  machi- 
nery. The  owner  will  furnish  steel 
toilet  partitions,  drinking  fountains, 
part  of  fire  extinguishers,  platform 
posts  and  rails  and  miscellaneous  fit- 
tings. Bids  will  be  called  for  this  week 
for  the  hei.ting.  plumbing  and  high 
pressure  piping.  Plans  were  prepared 
under  the  direction  of  Richard  S.  Re- 
fiua,  supervising  architect  for  the  ex- 
position. Designs  for  the  building  were 
prepared   by  Walter   Dorwin   Teaque. 


Contract    Awarded. 

ALTERATIONS  Cost,    $2000 

SAN  FRANCIS'CO.     Fulton  and  Leav- 
enworth Streets. 
Alterations   to  store    (new  front). 
Owner — James   Irvine. 
Architect — Not   Given. 
Contractor  —   Hannah    &    Wooldridge, 
268  Market   St..    San    Francisco. 
Work  will  start  within  one  week. 


BIDS   OPENED 

OAKLAND.  Cal.— Bids  for  a  heat- 
ing and  ventili.ting  system  for  the 
general  office  building  at  512  16th  St., 
were  opened  by  the  East  Bay  Munici- 


pal Utility  District.  April  .■!,  uikUt 
Spec.   No.   L.S.   140. 

liids  were  taken  as  follows; 

Schedule  1:  (1)  Blower;  (2)  Intake 
:nid  discharge  duct; 

.Schedule  2:  (1)  Air  he;,ting  and  cir- 
culating, 350,000  B,T.U. ;  (2)  Air  heat- 
ing and  circulating  and  re-circulating-. 
200,000  B.T.U.;  (3)  Air  heating  and 
circulating  and  re-circulating.  250.000 
B.  T,  u.: 

Schedule  3:  (1)  One  Rec.  system;  (2) 
Three  Rec.  systems. 

Complete  bids  follow: 

Ah.ddin  Heating  Corp..  5107  Broad- 
way.   Oakland:    Schedule    1:    (1)    $447: 

(2)  $183;  Schedule  2:   (1)   $675-    (2)   $72:i 

(3)  $712;  Schedule  3:  (1)  $968;' (2)  $639. 
.'ichuster  &  Hudson.  Oakland:  Sched. 

1:  (1)  $355;  (2)  $270;  Sched.  2:  (1)  $696 
(2)  $820;  (3)  $750;  Schedule  3:  (1)  $1.- 
230;    (2)   $560. 

Scott  Co.,  Oakland:  Sched.  1:  (1) 
$314;  (2)  $674;  Sched.  2:  (1)  $1,172;  (2) 
$1,138;  (3)  $1,032;  Sched.  3:  (1)  $1,789 
(2)  $895, 

Rids  held    under  advisement. 


Contract   Awarded. 

ALTERATIONS       Cont.    Price.   $14,799 
SAN   FRANCISCO.     251   Post   Street. 
.^Iterations  and  repair  to  building. 
Owner — The   Misses  Barbara   and  May 

Bridges  and  Mrs.  M:.rJorie  Bridges 

Farquhar. 
Architect — Hyma.n  &  Appleton,  68  Post 

Street, 
Contractor   —    Dinwiddle    Construction 

Co..  Crocker  Bldg. 


Contract   Awarded. 

ADDITION  Cost.   $25,000 

SAN  FR.\NCISCO.    W  Sansome  114   N 

Vallejo. 
One-   and   two-story  loft   addition. 
Owner — Sunset    Press.    1045    Sansome. 
Engineer — T.     Ronneberg,     Crocker 

Building. 
Contractor— Cahill  Bros.,  206  Sansome. 


Elevator    Cab    Contract    Awarded. 

ALTERATIONS  Cost,   $ 

SAN    FRANt:iSCO.      Mission    St.,    bet. 

Second   and    New    Montgomery. 
Alterations  to   office   building. 
Owner — Bothin    Real    Estate    Co..    601 

Mission    St.,    .San    Francisco. 
Architect. — Willis    Polk    Co.,    277    Pine 

St.,    San    Francisco. 
Contractor— A.    F.    Mattock.    212   Clara 

St..  San  Francisco. 
Elevator    Cab    and     Doors  —  Forderer 

Cornice   Works.    269    Potrero   Ave. 


Contract   Awarded. 

ALTER.\TIONS  Cost,   $1500 

SAN  FRANCISCO.  E  Gough  St.  be- 
tween  Fulton  and  McAllister. 

Alterations  to  parcel  delivery  service 
building. 

Owner — Louise   P.   Hart,   897  Clayton. 

.\rchitect— W.  D.  Peugh,  333  Mont- 
gomery Street. 

Contractor — Paul  K.  Jones.  666  Mission 
Street. 


Plans   Being  Completed. 

ALTERATIONS  Cost,    $ 

SACRAME.NTTO,    Sacramento  Co,,   Cal. 

K  and  Tenth  Streets. 
Alterations    to    store   building. 
Owner — Joseph  Cronan. 
Arcihtect  —  Harry  Devine,   California 

Sitate  Life  Bldg.,   Sacramento. 
Bids    will     tie    asked    in    about    two 
weeks. 


Contracts    Awarded. 

STORE  Cost,    $10,000 

OAKLAND,    Alameda    Co.,    Cal.      No. 

394-96-98   Grand  Avenue. 
One-story     reinforced     concrete     store 

(65x60-ft.)  glazed  tile  front,  etc. 
Owner— Wm.    Greuner,    Jr.,    168   Grand 

Ave.,    Oakland. 
Architect— R,   A.    Hutchison,    3433   An- 

dover  St.,    Oakland. 


Lumber— Sunset  Lumber  Co..  400  Hie'-. 

St.,   Oakland. 
Plumbing  —  J.    M.    I>.ilo.   .'^4:!:;    Lawton 

Ave..    Oakland. 
Concrete    Work  —  Chas.    Hughes,    1001 

.\sliliy    Ave.,    Berkeley. 
Sheet    Metal    and     Heating  —  Aladdin 

Healing  Co.,   5107  Broadway,  Oak- 
land. 
Electric— Kerr  &  Clifford,   3525   E-14th 

St.,    Oakland. 
Roofing— N.   V.   Heathorn   Roofing  Co., 

1870   3Sth   Ave..    Oakland. 


BIDS   OPENED 

S.\N  FRANCISCO.— J.  D.  Hanni.h, 
251  Kearny  St.,  at  $311  submitted  low 
bid  to  Public  Utilities  Commission  for 
interior  carpentry  work,  including  the 
glazing,  hardware,  plastering  and  the 
painting  on  the  second,  fourth  and 
sixth  floors  of  the  San  Francisco  Wa- 
ter Dept.   Bldg.,   425   Mason  St. 

Complete   bids   follow: 

J.   D.   Hannah  311.00 

K.   S.  Silverberg  371.0.". 

J.    Harold  Johnson  373.00 

M.    E.    yukicevich    389.00 

Fred.    DuPuy    419.00 

Golden    State   Cabinet   Works 464.60 

Ostlund   &   Johnson   477.00 

Empire   Const.  Co 479. Ou 

L.   and  E.  Emanuel  487.70 

L.  C.  Dunn  527.00 

State   Const.   Co 549.65 

Mullen  Manufacturing  Co 557.50 

Bids    held    under   advisement.        * 


Construction   To  Start  Shortly. 

.ALTERATIONS  Cost.   $2"  " 

SAN  FRANCISCO.    222  Columbus  Av.-. 

-iVlterations  to  hotel  building  for  of- 
fices  and    studio    apartments. 

Owner — J.    B.   DeMaria,    114   Sansome. 

Plans  by  M.  J.  Lyon. 

Mgr.  of  Const.— M.  J.  Lyon,  916  Keat! 
ny  Street.  • 


Wrecking   to   Start    Immediately, 

ADDITION  Cost,    iV  ,0} 

S.\N  FR.'VNCISCO.     W  San.some  114, 


V3« 


St. 


One  and  two-story  loft  buildino-  (rein^ 
forcev-    concrete   construction). 

Owner — Sunset  Press.   1045  Sansome. 

Engineer — T.  Ronneberg,  Crocket 
Building. 

<■<)•, 'I. ictor — Cahill  Brti,=..  200  San.some.) 
Slit:  liids  will  be  tnl-'e/i   in  about   tw(^ 

sM-.ks  • 


Contract   Awarded. 

ALTERATIONS  Cost.    $30001 

SAN    FRANCIS'CO.      No.    2    Pine   St. 

Alterations  to  offices. 

Owner— J.    B.    &   A.    B.    Spreckels   Co., 

Premises. 
Architect — George   Kelham,    315   Mont-J 

gomery   St.,   San   Francisco. 
Contractor — Oscar  Fresco  &   Sons, 

LangtoTi  St.,   San  Francisco. 


Preparing    Preliminary    Plans. 
MARKET  Cost,   $- 

SACRAMENTO,    Sacramento  Co.,   Ga^ 

SE   28th   and   Y   Streets. 
One-story   frame  and   brick   food   ma! 

ket    (40x105  feet). 
1  iwner — John    Kassis,    Sacramento. 
.Architect— Chas.    F.    Dean,    Californii 

State  Life  Bldg.,  Sacramento. 


Contract  Awarded. 

ALTERATIONS  Cost,  J150U 

.\LAMEDA.    Alameda    Co.,    Calif.     tlOO 

Lincoln  Avenue, 
.Alterations  to  stores  and  fiats. 
Owner— Chas.  H.  and  Lillian  Swanson, 

925  Rockdale  Ave.,  San  Francisco. 
Architect— Not  Given. 
Contractor — F.   M.   Sauer,  725  SiintiaRo 

St..  San  Francisco. 


Plans  Being   Figured— Bids  Close  Ap 

15th,  4  P.    M. 
STORES  Cost.  $— 

SAN  FRANCISCO.  Market  Street  ne 

Buchanan. 


PACIFIC    CONSTRUCTOR 


Din'-iitory  rrumx  iinil  ulueco  »toro  hiclir 
(.1  Hlori-H)  riOx«N-n..  tnr  unci  urn  v.  I 
niof,  K»H  honlInK  MyHlpiii.  I'OiiipnMl- 
lion  i>n  (loorH,  etc. 

Owner— Howurtl   H.    Smith. 

Arc'hltei'l— J.  J.   Knlcy.  77"  I'Mflli   Ave 
BldH   are   li.InK    r -Ived    from   a    i.e- 

lected  llHt  of  coiKn.elors  only. 


17—        THEATRES 

Additional  Sub-Contract>  Awarded 

AI-TKK    TIIKATHK  (■.,»(.    llo.nOO 

.SAN  FKANC.M.ST'o,  Twenty  -  «econd 
and   MiMHion   Streets. 

Alterations  to  theatre  {work  Involves 
re-detoratln({.  new  steam  heating 
eiiulpment,  new  seallnR.  new  car- 
pets ami  drupes,  new  mezzanine 
lounife.   new  toilets,  enlarge  foyer) 

Owner— (Jolden  State  Theatre  I 'o."  2.'. 
Taylor   .Street. 

Architect  —  F".  K.  Aniundes,  1879  ISlii 
Avenue. 

Contractor— A.  J.  Hopper,  17G9  l'Iea«- 
ant   Valley   Road,   I'ledniont. 

Ornamental  Iron  —  Ace  Iron  Workii. 
-lit    Cypress    Ave.,    Oakland. 

Plajtering  — Peter    Bradley.    tVj    Draii- 
n:ui    .St.,    San    Francisco, 
other     awards     reported     March     I'l 

1935. 


Plans   Being   Prepared. 

AI.TKUATIO.VS  Cost,    % 

VALLKJO,    Solano   (  'o.,    Cal.      No.    3:"J 

\'lrginla    .S'treet. 
Alterations    to    building      for      theatre 

(.xound    equipment,    etc.) 
Owner— ■William  and  George  Guhl  and 

H.   L.   Freudenberg,   Vallejo. 
Architect    —   James   Narbett,    406    31st 

St.,   Richmond. 
Bids    will    be    asked    in    about    two 
weeks. 

IS-TWHARVES    &    DOCKS 

structural    Steel    Contract  Awarded. 

AI'KON  Cont.    Price,    $18,741 

SAN  FRANCISCO.     Pier  No.  43. 

New  car  ferry  apron  at  Pier  No.  43 
(steel  construction  to  replace  the 
present  apron). 

Owner  —  State  of  California  (Harbor 
Commissioners). 

Engineer  —  Frank  G.  White,  Ferry 
Building. 

t^ontractor  —  Louis  C.  Dunn,  Monad- 
nock   Building. 

Structural    Steel— Ingnle    Iron    Works. 
Hncinal    Ave,    Alameda. 
Other    awards    will    be    made    within 

ti  n  days. 

BIDS   WANTED. 

SAN  FRANCISCO.— Until  April  15. 
10  A.  M.,  bids  will  be  received  by  the 
Construction  Quartermaster,  Ft.  Ma- 
son, for  repairs  to  east  and  west  Gar- 
rison Wharves  at  Fort  McDowell.  Cal. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of  $5.00. 


Bids  Opened. 

WUAHF  Cost,    $125,000 

SA.\    FRANCISCO.      Piers   44  and   46. 
Reinforced    concrete    bulkhead    wharf 

extending  across   piers   44   and    46. 

(600x60    feet),    reinforced    concrete 

deck  on   concrete  jacketed  piles. 
Owner  —  State  of  California   (Harbor 

Commissioners). 
Engineer    —    Frank    G.    White.    Ferry 

BIdg..   Snn    Francisco. 
Low    Bidder    —    Merritt    Chapman     (i 

Scolt,    609   Crocker   Bldg..    S     F. 
(Complete    bids    follow: 

(1)  Bulkhead    wharf. 

(2)  4500    cu.    yds.    earth    nil. 

(3)  2000    tons    Class    A    rock. 

(4)  ."iOOO  tons  Class   B  rock. 

(5)  215    creosoted    piles    to    be    drive-. 

under  Pier  46. 

(6)  "S    sub-caps    for    under    Piir    4(1 

(7)  Total   price. 


IK)   Dntroaind  piles,  mid  ..i 

di'ducl. 

Aterrltl  Lhapniiin  *  Hcidt 

(1) 

1    86,000.0(1 

(1) 

3,825,00 

(3) 

6.100.00 

(4) 

10,000.00 

(6) 

4,7&1.,'.0 

(«) 

851.2.-. 

<7) 

111,527.7.'. 

(K) 

21.9.'. 

lleiily     Tibbltts     Cojistr. 

<■" (1) 

100.188. Oci 

(Z) 

1.12.'i.00 

(3) 

3,000. iiu 

(4) 

1,250.00 

(5) 

5,375.00 

(6) 

900.00 

(7) 

111,838.00 

(8) 

25.00 

M.    B.    McGowan (1) 

96,173.00 

(2) 

2,2o0.iiu 

(3) 

2,000.00 

(4) 

5,000.011 

(5) 

8,600.00 

(6) 

760.011 

(7) 

114,775.00 

»■                                          <8) 

10.01' 

1  lunc  a  n  a  o  n    Harrelson 

^" (1) 

97,500.00 

(2) 

2,250.00 

(3) 

4,500.00 

(4) 

7.500.00 

(5) 

6,450.eli 

(6) 

1,500.00 

(7) 

119,700.00 

(8) 

20.0U 

Chnlon    Constr.    Co (1) 

100.000.00 

(2) 

2,475.00 

(3) 

4.700.00 

(4) 

5,000.00 

(5) 

6,450.00 

(6) 

1.875.00 

(7) 

120,500.00 

(8) 

25.00 

.\.    W.    Kitchen    (1) 

90,790.00 

(2) 

5,625.00 

(3) 

5,300.00 

(4) 

8.750.00 

(5) 

9.997.50 

(6) 

1.200.00 

(7) 

121,662.50 

(8) 

19.00 

Hids  held   under  advisemen 

I. 

19— MISC.  CONSTRUCTION 

Preparing    Working    Drawings. 

NATATORIUM  Cost.   $75  0  ". 

HAYWARD.   .\lam-.da   Co..  Cal.     Hay 

ward   Memorial   Park. 
Reinforced  concrete  nat;.torium   (60  ft. 

wide   33'ti    meters    long;    children'.-; 

pool,  60x60  ft.)  tile  scum  gutter. 
Owner— City  of  Hayward. 
.Architect — Jiunes  Narbett,  474  31st  ?t. 

Richmond,    and    Geo.    P.    S.monds 

192  Main  St.,  Hayward. 
Structural    Engineer  —  Walter    Huber. 

Crocker  Girst  National  Bank  Bide 

San  Francisco. 
Mechanical    Engineer— Leiand    &    Ha- 
ley. 58  Sutter  St..  San  Francisco. 
Bids  will  be  asked  in  30  days. 


WORK    STARTED. 

BAKERSFIELD.  Kern  Co..  Calif.- 
Kern  county  supervi.~c.rs  have  started 
work  with  SERA  labor  on  the  con- 
struction of  a  grandstand  at  the  Ken. 
county  fair  grounds  in  Kj.kersfleld.  It 
will  accommodate  10.000  persons  and 
will  be  built  of  redwood  and  steel,  su 
perlmposed  on  an  earth  emlw.nkment 
Adobe  stables  will  also  be  built  at  the 
fair  grounds.  i 


Sub-Contracts  Awarded. 

FolWDKY  Cost.    $23,000 

OAKLAND.   Alameda  Co..  Cal.     B  St. 

Parr  Terminal. 
One-story  steel  foundry. 
Owner — American  Manganese  Steel  Co. 

Premises. 
Plane  by  Engineering  Pept.  of  Owner 
Ointractor— Kelly    &    Tulloch.    335    Sth 

St..   Oakland. 


Structural  8tMl-.McCIlMllc  Marshall. 
20ih  and    Illinois  .st>  .   .s-     K 

Steel  Sash  —  Truacon  Staal  Cb.,  M4 
Mission    St..    Han    Krunrisco. 

Sheet  Metal— cvntral  micel  lleUI  ft 
Itoollng  Co.,  3246  Kttie  Kt..  Oak- 
land. 


Additional   Contract    Awarded 

l.\;rROVF   AIRPORT  Coat.   $ 

AI.,A.MKI)A.   Alameda  Co..  Chllf.'    Ala- 
meda Airport. 
ETxtenaion    and    Improvements    to    air- 
port (raise  hangar.  «iee|  work,  ra- 
dif.  etjulpmenl.   roads,  etc.) 
Owner— Pan-American     Airways     (Mr. 
Grootch    In   charge)    Saint    Francis 
Hotel.    San  Francisco. 
Engineer— F.  McKenzle.  Alameda  Air- 
port.  Alameda. 
Farrlnger    &    Spauldlng.     1806    Cen- 
tral Ave..    Alameda,   awarded  contract 
for    alterations      In    airplane      hangar. 
placing   partitions,    etc. 

A«  previously  reported,  road  work 
awarded  to  J.  Catuccl.  1212  18th  Ave.. 
Oakland  (work  completed);  ileal  to 
Merrick  Iron  Works.  ISth  and  Camp- 
bell Sts..  (Jakland;  timber  ramp  to 
Duncan-Harrelson  Co..  deYounc  Bldg. 
.San    Francisco. 

Estimated  cost  of  first  unit  la  $30  - 
Oilli. 


Plans    Being    Prepared. 

HE   AND   HOCKEY  ARENA          $ 

SPOKANE.  Wash.  Cannon  Playground 
(Cannon  and  Elm  Streets);  Ice 
and  hock.y  arena  (80x190  feet); 
(frame  construction  with  steel 
tnisaea);  will  coiitain  bleachers  to 
seat  4000.  lunch  room,  rest  rooms, 
check  room,  skate  supply  room, 
repair  shop,  offices,  shower  rooms, 
etc. 

Owner— Spokane  Ice  Skating  &  Hock- 
ey Assn..  Vc  Architect. 

.\rchitect  —  Charles  Wood.  Columbia 
Bldg..    Spokane. 


BIDS  OPENED 

TUOLUMNE  COUNTY.  C;.l.— D.  E. 
ilanning.  118  Virginia  Ave..  San  Fran- 
cisco, at  $1,659  submitted  low  bid  to 
the  Public  Utilities  Commission,  City 
Hall.  San  P'rancisco.  under  Hetch  Het- 
<hy  Water  Supply  Cont.  No.  153  for  the 
reconstruction  of  the  West  Portal- 
Mocci^sin  Power  line,  at  Moccasin. 
Tuolumne  County.  Work  will  include 
furnishing  all  materials  not  specified 
to  be  furnished  by  the  citv.  all  haul- 
ing, and  all  labor. 

The   work    involves: 

(A)  The  installation  of  a  new  22.000 
volt  power  line  approximately  5.500  ft. 
long,  on  wood  poles,  extending  easter- 
ly from  the  switchyard  of  Moccasin 
Power  House. 

(B)  The  salvaging  of  the  22.000-volt 
on  the  old  pole  line  within  the  limits 
of  the  new  line. 

(C)  The  building  of  an  extension  to 
the  existing  2.300-volt  power  line  at 
the  Mocassin  switchyard  on  wood  poles 
to   reach    a    new   group   of  cotti.ges. 

Estimated  quantities  are: 

(1)  26  22-kv.   poles,   to  be  installed; 

(2)  3   2300-v.    poles,   to  be  Installed; 
(t!)  3  old  poles  to  be  removed; 

(4)  19  pole  tope  to  be  cut  oft; 

(5)  5.500   ft.    22-kv.    3-phase   circuit   to 
be  moved; 

(fi)  850    ft.    2300-v.    single    phase    cir- 
cuit,  to  be  Installed; 

(7)  1   10-kva  tr&.nstormer  to  be  moved 

(8)  1  50-kva  do  to  be  installed; 

(9)  1    22-kv.    section    switch    to    be 
moved. 

The  following  materials  will  be  sal- 
vaged by  contractor  i.nd  reinstalled  on 
new  work: 

(1)  1  10-kva.  22-kv.   tronsformers  with 
accessories; 

(2)  1   22-kv.  section  switch; 

(3)  No.  4  solid  copper  line  wire. 

The  city  will  furnish  all  insulators 
required     f.o.b.     warehouse    at     Hetch 
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Hetchy  Junction,   and  a   SO-kva.   2300- 
volt     transfomit^r     with     cutouts     and 
fuses  f.o.b.   Moca«sin  warehouse. 
The  total  bids  were; 

(A)  D.     E.    Manning.    San    Fri.nclsco. 
$1,659.00. 

(B)  T.  L..  Rosenberg  Co.,  Oakland.  $1.- 
922.00. 

(C)  Geo.    F.    Brayer.    San    Francisco. 
$2,349.00. 

(D)  G.   H.   Armstrong.   San  Francisco. 
$2,900.00. 

(Et    H.    S.    Tittle   Co..   San   Francisco, 

$3,200.00. 
(F)  A.  Sods.  &  Son.  Oakland.  $4,122.00. 
Bids  held  under  advisement. 


SUB-CONTRACTS    AWARDED 

SAX  FRANCISCO— Barrett  &  Hilp, 
918  Harrison  St.,  awarded  the  follow- 
ing sub-contracta  for  the  replace- 
ments at  the  Presidio,  San  Francisco. 
Work  involves  clearing  Presidio  ap- 
proach road  of  military  buildings  and 
structures  and  replacing  some  of  the 
buildings.  Cost  $125,339. 
Electric — Alta    Electric    &    Mechanical 

Co..    467    O'Farrell    St. 
Plumbina— Fred    W.    Snook,    596    Clay 

Street. 
House   Moving  —  Pearson  &  Johnson, 

2031   Bryant   Street. 
FiniSh    Hardware — E.   M.   Hundley.   662 

Mission    Street. 
Track — A.    D.    Schader,    144   Spear   St. 
Miscellaneous  Iron — Fair  Mfg.  Co.,  617 

Bryant   Street. 
Mill    Work— Hart   Mill   &   Lumber  Co., 

Jerrold  and   Napoleon   9ts. 
Reinforcing    Steel — Pacific   Coast    Steel 

Co..    20th   and   Illinois    Sts. 
Concrete — Pacific     Coast     Aggfregates. 

75   Second  Street. 
Lumber— J.    H.    McCallum.    748   Bryant 

Street. 
All  sub-bids   are    in   and    no    further 
bids  are  desired. 


BIDS    OPENED 

.SAN  CARLOS,  Arizona  —  Bids  for 
furnishing  and  erecting  one  atmos- 
pheric cooling  tower  for  standby  Die- 
sel engine  generating  plant  located 
on  the  San  Carlos  Indian  Reservation 
near  Coolidge,  Ariz.,  Federal  Project 
No.  261,  Bid  No.  0153,  were  opened 
by  the  U.  S.  Indian  Irrigation  Service. 
751  So.  Figueroa  St.,  Los  Angeles, 
April  3.     The  bids  follow: 

C.  F.  Braun.  Co.,  Inc..  Alhambra 
$2640;  delivery  f.o.b.  San  Carlos  pro- 
ject within  14  days;  erection  within 
14  days.  Total  shipping  weight,  38.- 
000  lbs.;  38.5-ft.  pumping  head  re- 
quired at  intake  flange.     Terms  net. 

Foster  Wheeler  Corp..  165  Broad- 
way. New  York.  N.  Y.,  $2781  (p"rlce 
does  not  include  riser  pipes  or  erec- 
tion thereof).  Add  $136  for  furnishing 
and  installing  riser  pipes;  delivery 
f.o.b.  Coolidge.  Ariz.,  within  30  days; 
erection  within  14  days.  Total  eblp- 
plng  weight  39,200  lbs.;  37-ft.  pump- 
ing head  required  at  intake  flange. 
Terms  net. 

Fluor  Corp..  Ltd..  Box  128.  Station 
K.  Los  Angeles,  $2860;  delivery  f.o.b. 
cars  at  Coolidge,  Ariz.,  within  7  days; 
erection  within  12  days.  Total  ship- 
ping weight  36.000  Ibe. ;  60-ft.  pumping 
head  required  at  intake  flange.  Terms 
2%.  10  days;  1%.  20  days.  Net  30 
days. 

Pacific  Tank  &  Pipe  Co.,  122  W.  Jef- 
ferson St..  Los  Angeles.  $3000;  delivery 
f.o.b.  Coolidge,  Ariz.,  within  35  days; 
erection  within  20  days.  Total  ship- 
ping weight  35,000  lbs.;  60-ft.  pump- 
ing head  required  at  Intake  flange. 
Terms  2%.  10  days.  Net  20  and  30 
days. 

C.  C.  Moore  &  Co.,  Engineers,  204 
Edison  Bldg.,  r,08  Angeles,  $3297;  de- 
livery f.o.b.  San  Carlos  project  with- 
in 14  days;  erection  within  28  days. 
Total   shipping   weight    48.000   lbs.;    36- 


ft.  pumping  head  required  at  intake 
flange.     Terms   net. 

J.  Knox  Corbett  Lumber  &  Hard- 
ware Co..  Tucson.  Ariz..  $3750;  deliv- 
ery f.o.b.  cars  at  Afton,  Mls.souri.  In 
in  days;  erection  within  14  days. 
Total  shipping  weight  49.000  lbs.;  36- 
ft.  pumping  head  required  at  intake 
flange.      Terms   net. 

Marley  Co..  1915  Walnut  St.,  Kan- 
sas City.  Mo..  $2877:  delivery  f.o.b. 
Pittsburg,  Calif.,  or  Kansas  City,  Mo., 
noo  lbs.;  38-ft.  pumping  head  required 
in  14  days;  erection  completed  with- 
in 30  days.  Total  shipping  weight  34,- 
at   intake   flange.      Terms   net.  * 

BIDS   WANTED. 

ALAMEDA  COUNTY.  Calif.  —  Until 
.\pril  19,  2  P.  M.,  bids  will  be  received 
by  John  H.  Skeggs.  District  Engineer, 
Department  of  Public  Works,  Divis  on 
of  Highways,  500  Sansome  St..  San 
Francisco,  for  the  sale  of  various 
buildings  loci-ted  in  Oakland.  Follow- 
ing structures  are   to   be   sold: 

Item  B-183:  933  38th  St.  Five-room 
frame  dwelling  with  544  sq.  ft.  floor 
space.  Right  reserved  to  use  material 
from  rear  wall  to  make  alterations  to 
remaining  structure.    Available  June  1. 

Item  B-184:  929  38th  St.  Six-room 
frame  dwelling  with  1230  sq.  ft.  floor 
space.  Detached  garage  or  rear  house 
not  included  in  this  sale.  Available 
May  1. 

Item  Moss  3:  899  38th  St.  Ten-room 
two-story  fri.me  and  shingle  dwelling 
with  2160  sq.  ft.  floor  space.  Garage 
306  sq.   ft.    Available  June  15. 

Item  Moss  13:  837  38th  St.  Tiwe- 
room  and  basement  frame  dwelling 
with  1120  sq.  ft.  floor  spa.ce.  Avail- 
able June  15. 

Item  Moss  18:  82]  38th  St.  Five- 
room  i-nd  basement  frame  dwelline 
with  1210  sq.  ft.  floor  space.  Avail- 
able May  1. 

Item  Moss  22:  3746-48  West  Street. 
Eleven-room  2-story  frame  flats  with 
2530  sq.  ft.  floor  space.  Detached  ga- 
rage, shed  and  fences  not  included  in 
this  si.le.    Available  May  1(T. 
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BIDS    OPENED. 

SAN  BERNARDINO.  Cal.— Bids  for 
furnishing  full  treated  Douglas  fir  or 
yellow  pine  or  butt  treated  red  cedi.r 
telephone  poles  were  opened  by  the 
U.  S.  Forest  Service.  San  Bernardino, 
April  8.  Bids  were  taken  as  follows: 
2000  poles  20-ft.  In  length; 

400  poles  25-ft.  in  length. 

Delivery  fob  cars,  bidder's  shipping 
point  and/or  Hemet,  Calif.    Bid  No.  20. 

The   bidders  were: 

(A)  Consolidated  Lumber  Co.,  fob 
Seattle.  Wash. 

(B)  Americ£.n  Lumber  &  Treating 
Co.,  fob  Hemet. 

<C)  American  Lumber  &  Treating 
Co..  fob  Wilmington. 

(D)  Texas  Creosoting  Co.,  fob  Hous- 
ton. 

(E)  Texas  Creosoting  Co..  fob  He- 
met. 

(F)  American  Automatic  Elec.  Sales 
Co..  fob  Hemet. 

(G)  Americf.n  Automatic  Elec.  Sale.s 
Co..  fob  Priest  River. 

(H)  Joslyn  Co.  of  California,  fob  He- 
met. 

(I)  Joslyn  Co.  of  California,  fob 
Priest  River.   Idaho. 

(J)  J.  H.  Baxter  &  Co..  fob  Belling- 
ham.  Wash. 

(K)  Ji-mea  L.  Hall,  fob  Bellinp^am 

(L)  James  L.  Hall,  fob  The  Dalles. 
Oregon. 

(Ml  Chaa.  L.  McCormIck  Lbr.  Co.. 
fob  St.  Helens.  Oregon. 

(N)  Chas.  R.  McCormIck  Lumber  Co. 
fob  Portland.  Oregon. 

(O)  Howard  W.  Baxter,  fob  Belllng- 
ham.   Wash. 

Unit  prices   follow: 


Douglas        Southern  Red 

Fir  Pina  Cedar 

20'       25'       20'       25'       20'       25' 

(A)  ....$2.75  $3.75  $ $ $    $ 

(B)  ...  8.10     4.12 

(C)  ...  2.80     3.70      

(D)    2.39     3.32      

(E)     3.69     5.14       

(F)     3.30     8.89 

(G)     2.10     2.50 

(H)    3.30     3.90 

(I) — 2.10     2.50 

(J)    2.20     2.40 

(K)     2.35     2.60 

(L)    ...  2.85     4.05      

(M)    ...   2.5S     3.30      

(N)     2.40     2.6S 

(O)     2.24     2.49 

LOW   BIDDER. 

EL  MONTE.  Los  Angeles  Co..  Cal.— 
Thos.  Summerville,  Washington,  D.  C. 
submitted  the  low  bid  to  the  Super- 
visor of  Purchases.  Subsistence  Home- 
steads Division,  Interior  Dept..  Wash- 
ington, D.  C,  April  5,  at  $3296  for  fur- 
nishing 32,850  l.f.  1-in.  galv.  steel  pipe 
920  l.f.  %i-ln.  galv.  steel  pipe.  2181 
galvanized  malleable  tees.  144  galva- 
nized bushings.  444  galvanized  bush- 
ings. 204  galvanized  unions.  88  galva- 
nized unions,  400  galvanized  steel  nio- 
ples,  2181  cast  Iron  plugs  and  285  cocks 
for  project  at  El  Slonte.  , 


CONTRACT   AWARDED 

LOS  ANGELES.  Cal.— J.  W.  John- 
son. 113  South  Robertson  Blvd..  Los 
Angeles,  awarded  contract  by  the  Met- 
ropolitan Water  District,  Loe  Angeles, 
at  $59,064.00,  for  hauling  cement  In 
the  site  of  the  work  from  railway  sta- 
tions in  accordance  with  Spec.  No.  92 
for  use  in  the  construction  of  certain 
structures  of  the  Colorado  River  aque- 
duct, between  approx.  six  miles  north- 
westerly from  Earp.  Calif.,  and  ap- 
proximately seven  miles  southwesterly 
from  Freda,  Calif.,  on  the  A.  T.  &  S. 
F.   Ry.  ; 

BIDS   OPENED 

LOS  ANGELES,  Cal.— The  following 
bids  were  received  by  D.  P.  Nicklln, 
purchasing  agent  of  the  Los  Angeles 
Water  and  Power  Bureau.  Room  740, 
207  So.  Broadway.  April  8,  for  fur- 
nishing creosoted  wooden  poles,  f.o.b. 
cars  or  trucks.  Los  Angeles  Harbor 
District,  under  Specification  No.  1647, 
as  follows: 

The   items  were: 

(A)  100  only  36-ft.  full  treated  wooden 

poles; 

(B)  260  only  40-ft.  full  treated  wooden 

poles; 

(C)  125  only  45-ft.  full  treated  wooden 

poles; 

(D)  50  only  45-ft.    full   treated  wooden 

polea; 

(E)  110  only  60-ft.  full  treated  wooden 

pole«. 
The   bidders  were: 

(1)  National  Lumber  &  Creosoting  Co. 
Southern   Yellow   Pine,    terms  net. 

(2)  Pacific  Piling  &  Constr.  Co..  Doug- 
las fir.   terms  net. 

(3)  Consolidated    Lumber    Co..    Doug- 
las firm  lumber,  terms  net. 

(4)  J.    H.    Baxter    &    Co.,    Douglas    flr 
lumber,    terms   net. 

(5)  Chas.    R.   McCormIck   Lumber  Co., 
Douglas  flr  lumber,  terms  net. 

6)  Joslyn    Co.    of    California.    South- 
ern   Yellow    Pine,    terms    net. 

(7)  American  Lumber  &  Treating  Co.. 
Douglas   flr  lumber,    terms   net. 

(8)  Graybar     Electric     Co..     Southern 
Yellow   Pine,    terms   net. 

The   bids   were: 

(A)        (B)  (C)  (D)  (E) 

(1) $15.65  $20.85  $25.30  $31.50  $43.8.i 

(2) 12.35     14.90  17.00  19.00     25.00 

(3) 11.15     13.65  17.00  21.75     29.45 

(4) 12.00     14.20  17.50  21.80     28.50 

(6) 12.60     14.70  17.85  22.25     28.95 

(6) 13.80     16.30  20.30  24.90     40.90 

(7) 10.60     13.40  13.85  18.06     25.00 

(8) 15,79     21.27  25.&«  35.02     48.81 
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WAR  DEPARTMENT 

SACltAMKNTd,  C.il. -llnlll  April  17. 
3    r.    M..    bids    will    bo   received   by   tbe 
U.     S.     KiiKlne.'r    Omrc.     Capt.     J.     ('.. 
Drinkwater.      District      EnRlnccr.      20S 
Pout    Onice    HUIr..    Saoraniento,    uiidi>r 
Order  No.  724S/C.P..  for  the  sale  of  the 
followInK  used  property: 
(1)  Victor  No.  69997  addliiR  niaohln.'; 
(2>   one   cylindrical    tank.    «-Im.    diam- 
eter.   11-ft.    8-ln.    lonRth.    Ki.Iva- 
nlzcd  Iron,  clo.sed  both  ends,  and 
one  Ralv.    Iron    tank,    approx.    4ri- 
In.  dla..  R-ft.   hiRh.    without   top; 
(S)  one  motor  boat,  hull   only; 

(4)  power   force   pump.   storaRe   batte- 

ries, anvils,  tire  extlnRulshers. 
propellers,  double  hunks,  scrap 
brass  scrap  copper,  and  lawn 
mowers; 

(5)  air  hose,  dlscharpe  hose.  (Ire  hose. 

auction  hose,  auto  tires.  Inner 
tube«.   and   rubber  boots; 

(6)  HarRe  "D"  house  boi.t; 

(7)  dlscharRc  pipe; 
(S)   M.anila  rope; 
(9)    pontons. 

The  above  articles  are  all  located 
at  U.  S.  KnRlneer  Storehouse.  Rrounds 
t.nd  wharf.  Rio  Vista,  except  articles 
ll«ted  under  Item  (1)  which  are  lo- 
cated at  the  IT.  P.  RnRlnecr  Office. 
Room  208.  Po.st  Office  Bldg..  Sacra- 
mento; articles  under  Item  (2)  which 
are  locj.ted  at  the  II.  S.  Government 
Boat  Landing  at  Sacramento  Weir 
about  3H  miles  from  the  City  of  Sac- 
ramento on  the  river  road  from  S;.c- 
ramentn  to  Woodland,  and  article.^  on 
Item  (3)  which  are  located  at  U.  S. 
Government  Wharf  In  Stockton. 

Information  obtainable  from  the  U. 
S.  EnRlneer  Office.  Room  208.  Post  Of- 
fice BldR. .  Sacramento. 


EAST  BAY  UTILITY  DIST. 


OAKLAND.  Calif. —Until  April  18. 
5:30  P.  M..  bids  will  be  received  bv  the 
East  By  Municipal  Utility  District. 
John  S.  Kimbf.ll.  Secretar>-,  512  16th 
St.,  Oakland,  under  Proposal  No.  L. 
S.  143,  for  furnishing  7,700  l.f.  elec- 
tric welded  «teel  pipe,  24-  and  30-in. 
diameters,   for  distribution  system. 

Specifications  obtainable  from  .•^bovp 
office.  • 

U.  S.  FOREST  SERVICE 

GOVERNMENT  ISLAND.  Cal.— Bids 
will  be  received  by  Frank  Haynle,  Sup- 
ply Officer.  Forest  Service  Supply  De- 
pot, Government  Island,  Oakland,  as 
follows; 

APRIL  15.   2  P.   M. 
BID   NO.    2335:    (1)    25   extension    liei's 
2500   ohm;    (2)    10   do.   loud    ringing 
6-ln.   rong; 
BID   NO.    2338:    (1)    76   wire   grip.s;    '21 
25   wire   grips   with    pulley   for   No. 
6  wire;  (3)  50  pr.  lineman's  splicing 
clamps;    (4>    25    block    and    ti.ckle 
(51   25  block  and  tackle- 
BID    NO.    2339:    (1)    25    pruning    saws; 
(2)    10  pruning  saw  handles,    16-ft 
long;    (3)    10  handle  couplers; 
BID  NO.  233S;   6.000  guv  thimbles.    34" 
BID    NO.    2327:    16.000    crossarm    pins 

steel; 
BID  no:  2,337:  (I)  76  pair  lineman's 
pole  climbers;  (2)  sn  pi.lr  'line- 
man's tree  climbers;  (3)  100  sets 
straps  and  pads;  (4)  100  lineman's 
Hafety  straps;  (5)  100  lineman's 
tool  belts; 
BID  NO.  2332:  (1)  100.000  feet  guy 
strand.  14 -In.;  (2)  25,000  ft  guy 
sti-and.  A-ia.; 


HID  NO.  2340:  (1)  7.600  ft.  No.  14  cop- 
per wire,  Hlngli!  bri.ld.  rubber  <ov- 
ered;  (2)  5.000  ft.  No.  17  copper- 
weld  wire,  single  conduilor.  oul  • 
wide  drop;  (3)  6.000  ft.  .No  17  cop- 
perweld  wire,  twisted  pair,  outside 
drop;  (4)  1. 000  ft.  No.  19  wire,  U&S 
Inside,  single  conductor;  (5j  5.UU0 
ft.  No.  19  wire,  II&S,  Inside,  twist- 
ed pair; 

HID  No.  2329:  (1)  110  llRhtnlng  arrcs- 
tors,  vacuum,  single  pole;  (2)  lou 
llRhtning  arresters;  (3)  300  clips 
for  No.  9  iron  to  copper  wire-  (4) 
40  lbs.  Bolder;  (6)  150  telephone 
switches;  (6)  65  rolls  friction  tape; 

BID  N(\  2313:  (1)  3.000  crossarm  bolts, 
machine.  %xI2-ln.:  <2)  1.000  do. 
■SixlS-lnch;  (3)  20.000  cro.ssarn; 
washers,    square; 

HID  NO.  2326:  Fob  bidder's  shipping 
point  i.nd/or  Elklns.  West  Va.:  (li 
10  leather  carrying  cases.  Incre- 
ment borer,  for  10-ln.  auger;  (2) 
30  do  for  12-ln.  auger. 

APRIL  19.  2  I>.  M. 

BID    NO.    2334:    Fob    bidders    shipping 

point  and/or  Elklns.  West  Va. :  500 

asbestos  tent   shieldis.   round.   6-ln.. 

2-in.  flange. 

All    bids   fob    bidder's   shipping   point 

and/or  Government  Island,  unless  otb 

erwlse  noted. 

Speclflci.tions  obtainable  from  above 

office. 

BERKELEY  SCHOOL   DIST. 

BERKELEY.  Alameda  Co.,  Cal  — 
TTntil  April  24,  4  P.  M..  bids  will  be 
received  by  the  Berkeley  Board  of 
Education  for  furnishing  materials  for 
electric  clocks  and  signal  device 
equipment  for  the  Thousand  Oaks 
.School,  located  at  Tacoma  and  Co- 
lusa Streets.  Berkeley.  Specifications 
may  be  obtained  from  above  office.   • 

MADERA  COUNTY 

MADERA  COUNTY.  Cal.— Until  Mav 
7.  10  A.  M..  bids  will  be  received  by  the 
Madera  County  Board  of  Supervisors. 
L.  W.  Cooper,  County  Clerk.  Coui  < 
House.  Madera,  for  one  new  hand  con- 
trol leaning  wheel  blade  grinder,  wt. 
8.230  lbs.;  10-ft.  blade,  spoke  type  steel 
tire,  roller  bearing  wheels,  all  weir' 
box-type  frame  of  9-in.  channels,  wl 
20  lbs.  per  foot,  and  with  5-ft.  tooili 
front  scarifier.  Trade-in  allowance  is 
to  he  made  for  one  used  Russell  H 
Finisher.    Delivery  fob  Madera. 

Specifications  obtainable  from  ajiove 
office.  • 


CANAL  ZONE 


PANAMA  CANAL.— Until  Anril  2;! 
10:30  A.  M..  bids  will  be  received  by 
A.  L.  Flint.  General  Purchasing  Of 
ficer.  The  Panama  Canal.  Washington. 
D.  C.  under  Schedule  No.  3047.  Inr 
furnishing  miscellaneous  supplies  and 
equipment,  includinR:  tractor  mowers, 
lifeboats,  drill  steel,  machine  bolts, 
nuts,  rivets,  expansion  shields.  I 
shoes,  resistance  loads,  pressure-gauge 
testers,  fire  extinguishers,  grease  cups, 
empty  paint  p.iils.  fire  hose,  rag  ro.  •' 
felt,  mop  heads,  pig  iron,  calcium  car- 
bide, calcium  chloride,  .nircraft  enamel 
paint  pigments,  linseed  old.  turpen- 
tine, kerosine.  trisodlum  phosphate, 
inustic  soda,  acetone  (.nd  lumber 
'Northern  white  pine,  sugar  pine.  1" 
Ifornia  redwood.  Port  Orford  cedar, 
white   oak   and   white   ash). 

Specifications  obtainable  from  nt">'e 
office  and  from  the  Asslstt.nt  Pur- 
ihasing  .-\gent.  The  Panama  Canal.  Ft 
Mason.  San  Francisco. 


U.  S.  POST  OFFICE  DEPT. 

COUONA.  CaL-lnlll  April  19,  bids 
will  be  received  by  the  I'urchaHinK 
Agent,  Post  Office  Department.  Wash- 
ington, D.  C.  for  two  wooden  pigeon- 
hole nests  for  key  type  lock  boxes  and 
one  key  cabinet  for  the  post  office  al 
Coroni..     Proposal  No.   I99H. 

SAN  FRANCISCO— Until  April  17. 
bids  will  be  received  by  the  Purchas- 
ing Agent,  Post  Office  Dept..  Wash- 
ington. D.  <•..  for  two  enclosed  bulle- 
tin boards  and  one  stamped  paper  cab- 
inet for  the  Msk  Station  Post  Office, 
San   Francisco.     Proposal    No.    2001. 


U.  S.  POST  OFHCE  DEPT. 


GRASS  VALLEY.  Nevada  Co.,  Cal. 
—Until  April  23.  3  P.  M..  bids  will  be 
received  by  Postmaster  Roy  L.  Ter- 
rell, Jr,,  Grass  Valley,  for  Installation 
of  a  new  electric  water  cooler  In  the 
U.  .Is.  Post  Office  at  Grass  Valley. 

Further  Information  may  be  ob- 
tained   from    the    Postmaster.        • 


NAVY  DEPARTMENT 

WASHINGTON.   D.   C— Bids  will  be 
received  by  the  Bureau  of  Supplies  & 
Accounts.    Navy    Department.     Wash- 
ington.   D.   C,   as   follows: 
ASBESTOS  -  BOARD.       sleeving      and 

tape,    asbestos;      East    and      West 

Yards.     Sch.   4645;   April  16. 
ROPE,   wire  and  seizing  strand;  East 

and  West  Yards.     Sch.  4632;  April 

16. 
TUBING,    seamless    steel:     East    and 

Weit   Yards.      Sch.    4671;   April   16. 
TUBES,    vacr-im    and    mercury;    East 

and  West  Yards.     Sch.  4708;  April 

If. 

(■ARBf)NS.    searchlight;    5500    for    San 

Diego    and    Puget   Sound;    6S00    for 

Mare    Island    and      Puget      Sound. 

Sch.   4675;  April   19. 
GLASS,   window  and   piate;   East   and 

West   Yards.      Sch,    4672;   April   19. 
HOSE,     7400    ft.    bronze    steam;    Mare 

Island.      Sch.    4668;    April    19. 
BURLAP.   17.600  lln.   yds.  jute  burlap; 

Mare    Island    ard      Puget      Sound. 

Sch.    4667;    Apri.   19. 
DRILL.    60.000    lin.    yds.    28-ineh    slate 

color    cotton     drill;     Mare    Island. 

Sch.    4664;    April    19. 
HOSE,  rubber-metal  gasoline;   360  ft.. 

Mare  Island;  600  ft.,  Puget  Sound. 

Sch.  4650;  April  19. 
OIL.    cutting,    soluble;    lard,    mineral: 

pure,     paraffine.     petroleum:     East 

and  West  Yards.     Sch.  4679;  April 

19. 

LINOLETUM.    battleship;    1000   sq.    yds. 

Mare    Island;    1400    sp.    yds.    Puget 

Sound;     39.000     sq.     yds.     Western 
Yards       Sch.    4676;   April   19. 
FLASHLIGHTS,   electric.    13.240;   Eaet 

and  West   Yards.     Sch.  4674;  April 

19. 
WIRE,  brass,  bronze,  lead,  copper,  and 

steel;  East  and  West  Yards.     Sch. 

4670;  April  19. 
FUSES    and    fuse-elements;    East    and 

West    Yards.      Sch.    4661;    April   19. 
CASINGS,      outer,    for      smoke    pipes: 

Mare    Island    and      Puget      Sound 

Sch.    467S;    April    19. 
GLASSES  for  airports,   ets.;  East  and 

Weet  Yards.     Sch.  46S2;  April  19. 
FANS,  ventilating  electric,  and  spares 

40;  Mare  Island.     Sch.   4693;  April 

19. 
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21—  BRIDGES 

CONTRACT  AWARDED 

I.OS  ANGELES,  l.-al.— John  Strona. 
Philadelphia  St..  Pomona,  was  award- 
ed the  contract  by  the  Los  Angeles 
Board  of  Public  Works,  April  3,  at 
J149.962.30,  based  on  the  cast-in-place 
piles.  Unit  A,  for  constructing  the 
Gaffey  St.  bridge  across  Summerland 
Ave.  and  the  Gaffey  St.-Elberon  grade 
."reparation,    under    cash    contracts. 


CONTRACT  AWARDED 

LOS  ANGELES,  Cal.— Lynch-Can- 
non  Engineering  Co.,  5658  Wilshire 
Blvd.,  Los  Angeles,  awarded  contract 
by  the  Los  Angele.s  Board  of  Public 
Works.  April  3,  at  $39,993.25,  for  con- 
structing the  San  Fernando  Road 
bridge  over  the  Southern  Pacific  Co's 
tracks   near  Tunnel   Station, 

BIDS   WANTED 

LOS  ANGELES  CO..  Cal.— Until  May 
2,  2  P.  M.,  bids  will  be  received  by 
the  State  Highway  Engineer,  State 
Bldg..  Lrjs  Angeles,  for  the  construc- 
tion of  a  bridge  301  feet  in  length 
across  the  Arroyo  de  los  Po.so.s  and 
the  Pacific  Electric  Railway  Company 
lri.cks  at  Marengo  Street,  Los  Angelas, 
consisting  of  reinforced  concrete  gir- 
der spans  on  reinforced  concrete  abut- 
ments and  piers. 

The  work  li  volves: 

(1)  1    only    existing    bridge    to    be    re- 

moved and  disposed  of; 

(2)  3,100  c.y.  structure  excavaiion; 

(3)  700  c.y.   imported  borrow; 

(4)  493.000  lbs.   bar  reinf.   steel; 

(5)  2,456    c.y.    Class    A    Port,    cement 

concrete   (struc); 

(6)  77  c.y.  Clas.s  E  do  (nJlings,  post'. 

and  pylons) ; 

(7)  1    lot   lighting   equipment; 

(8)  1   lot  ornameni.il   iron  railing; 

(9)  I  lot  sewers. 

Plans  and  specifiL.iilons  obtacnr.l.i«> 
from  the  St;.te  Highway  Commission. 
Public  Works  Bldg.,  Sacramento,  and 
on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco  and  Los 
Angeles.  • 


BIDS   WANTED 

VENTURA  CO.,  Ci.lif.  —  Until  May 
2,  2  P.  M.,  bids  will  be  recel-sd  by 
the  State  Highway  Engineer,  State 
Bldg.,  Los  Angeles,  for  the  construc- 
tion of  a  reinforced  concrete  girder 
bridge  across  Calltjuas  Creek,  about 
214  miles  south  of  Camarillo.  Ventura 
Cotmty.  consisting  of  one  40-ft.  span 
and  two  S-l-ft.  spans  op  concrete  bents 
and   abutments. 

The  work  Involves: 

(1)  050  c.y.  Htruc.  excavation; 

(2)  890    I.f.    furnishing   relnf.    concrete 

piles.   Including  test  plies; 
fX)  28  each  driving  do; 
(4)  5J5  c.y.   Class   A   PortlLnd   cement 

coooreto; 


(,■>)  72,000  lbs.  bar  reinf,  steel; 
(8)  2,000  lbs.  cast  steel; 

(7)  180  s(i.  yds,  gunite; 

(8)  550  sq.   yds.  plaster; 

(9)  1  lot  misc.  items  of  work. 

Plans  and  speclfiiations  obtainaii.e 
from  the  St<.te  Highway  Commission. 
Public  Works  Bldg..  Sacramento,  a.->d 
on  file  at  the  office  of  the  District 
engineer  in  San  Francisco  i.nd  Los 
Angeles,  and  the  district  in  which  the 
work  is  situated.  * 


22— DREDGING  HARBOR 
WORKS  EXCAVATION 

Bids  Opened. 

.SEA  WALL  Cost,  $5,000 

NORTH  COVE,  Washington. 

Reinforced  concrete  sea  wall  at  W  i- 
apa  Coast  Guard  Station  (250  ft. 
long,   10  ft.  high). 

Owner — United  States  Government. 

Plans  by  Andre  Fourchy.  Assocl;.te 
Civil  Engineer,  Government  Island. 
Oakland. 

Low    Bidder — Creeda    Brothers,    Aber- 
deen. Wash..  $6,350. 
Only    other    bid    was    submitted    by 

Nels  Nelson.  Hoquiam.   Wash.,  at   $8,- 

821.72. 

Bids  held   under  advisement. 


23— IRRIGATION  PROJ. 

COMPLETE    BID    LISTING 

OWYHEE  PROJECT,  Oregon  -  Idaho 
— Morrison-Knudsen.  P.  O.  Box  1518. 
318  Broadway.  Boise.  Idaho,  at  $92.- 
388  submitted  low  bid.  as  previousfy 
reported,  to  the  Bureau  of  Reclama- 
tion. Ontario.  Oregon,  March  S,  under 
Spec.  No.  614.  for  the  construction  of 
structures.  South  Canal.  Station  0  to 
.Station  736,  Succor  Creek  Division, 
Owyhee  Project.  Oregon-Idaho.  The 
work  Is  located  near  Adrian.  Oregon 
and     Honiedale.     Idaho. 

Bids  were  taken  as  follows: 

Sxjhedule  No.  1:  Construction  of 
Tunnel  No.  5  outlet  and  wasteway. 
South  Canal.  Station  0-37.00;  Tunnel 
No.  5  wa«teway.  drop  into  Snake 
River  and  Bond  and  Newell  Gulch  si- 
phon, South  Canal.  Station  112-f25  to 
Station    114-f26. 

Schedule  No.  2:  Construction  of 
Coyote  Gulch  siphon.  South  Canal, 
S'tation   210-1-00   to   Station   222-(-55. 

Schedule  No.  3:  Construction  of 
North  Alkali  Creek  siphon.  South 
Canal.  Station  295-1-07  to  Station  300-K 
45;  No.  Alkali  Creek  Wasteway.  South 
Canal.  Station  294-1-  69.10;  and  turn- 
out,   South   Canal. 

Schedule  No.  4:  Sojccor  Creek 
Wasteway  and  siphon.  South  Canal. 
Station    466+    59,75   to   Station   474-t-4S. 

Complete    bids    follow: 

X.'orrison-Knudsen  Co.,  318  Broad- 
way,   Boise,    Idaho:    (1)    $18,686.50;    (2) 


CAPITAL  CITY 
TITLE  COMPANY 

j,  C.  PALEN. 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


5:27,465;  (3)  $22,223.50;  (4)  $24,013: 
total,  $92,388.  The  company  wUI  ac- 
cept award  on  Schedules  1,  2,  3  and  4 
combined,  but  will  not  accept  award 
on  any  one  schedule  nor  on  any  other 
comhination   of  schedules. 

Barnard-Curtiss  Co.,  808  Phoenix 
Bldg..  Minneapolis,  Minn.:  (1)  $21,- 
786.10;  (2)  $32,382;  (3)  $25,692;  (4)  $24- 
508;    total,    $104,368,10. 

The  bid  is  for  all  schedules  bid  on. 
or  none. 

United  Contracting  Co.,  311  Stock 
l':xchange  Bldg..  PortU^nd:  (1)  $27,957; 
(2)  $40,911;  (3)  $30,717;  (4)  $30,355.50- 
total,  $129,940.50.  The  bid  is  computed 
on  the  basis  of  an  award  on  all  four 
schedules,   or  none. 

John  Klug.  Nyssa.  Oregon:  (1)  $18.- 
074.50;  $28,575;  (3)  $21,429;  total.  $68.- 
078.50.     No  stipulations. 

Dan  Teters  &  Co..  Ontj.rlo.  Oregon: 
(1)  $19,322.50;  (2)  $28,442.50;  (3)  $24.- 
726.50;  total.  $72,491.50.  Will  accept 
.Schedule  1,  2  or  3,  or  will  accept  award 
of  any  two  schedules;  will  not  accept 
all  three  schedules.  If  awarded  sch- 
edules No.  2  and  3,  deduct  $1.00  per 
cu.  yd.  from  Item  30  (857  cu.  yds.  con- 
crete). 

S.  S-.  Magofl^n  Co.,  Inc..  Adrian.  Ore. 
(1)    $21,337.50.      No    stipulations. 

Fife  &  Co..  Nyssa.  Oregon:  (2)  $24.- 
030.      No   stipulations. 

Engineer's  estimate:  (1)  $19,642;  (2) 
$31,395;  (3)  $22,562;  (4)  $21,227-  total, 
$94,826. 


REVISED    QUANTITIES 

YUMA,  Arizona — Approximate  quan- 
tities and  schedules  for  the  earthwork. 
Ail-American  Canal.  Station  1860  to 
Station  3090  +  75.  Specifications  No.  621, 
for  which  bids  are  to  be  opened  by  the 
Bureau  of  Reclamation  at  Yuma,  Ariz, 
at  10  A.  M..  mountain  time,  of  April 
25.   are: 

SCHEDULE   NO.    1 
Station   1860   to   Station    2170 

(1)  2,707,000    cu.    yds.    excav,    of  canal, 

common; 

SCHEDULE    NO.    2 
Station   2170   to   Station   2455 

(2)  2.564,000   cu.    yds.    excav.    of  canal, 

common; 

SCHEDULE    NO.    3 
Station   2455   to   Station   2740 

(3)  2,518,000    cu.    yds.    excav.   of  canal. 

common; 

SCHEDULE    NO.    4 
Station   2740   to   Station   3090  +  75 

(4)  3,472,000  cu.  yds.   excav.   of  canal, 

common. 

The  work  is  located  from  18  miles 
west  to  43  miles  southwest  of  Yuma, 
Ariz.,  and  from  10  miles  east  to  35 
miles   northeast   of  Calexico,    Calif. 


BIDS  WANTED, 
MODESTO.     Stanislaus     Co.,     Cal.— 

Until   April   22,   10   A.   M.,    bids   will  be 

received  by  the  Board  of  Directors 

the   Modesto   Irrigation   District,    C.    S., 

Abbott.    Secretary.    823    11th    St.,    Mo-. 

desto.   for  work   in  Improvement  Diet. 

No,    7,    as    follows: 

SCHEDULE  No.   1— For  1298  ft.   24- 
Concrete    pipe   line, 

SCHEDULE  No.  2 — For  one  concrete^ 
structure,  a  total  of  3.5  cu.  yds.] 
rpf    concrete. 

SCHEDULE  No.  3  —  For  4  concreta 
structures,  a  total  of  4  cu.  yds.i 
of  concrete,  2  24-in.  K.T.  valves,] 
and  2  16-in.  K.T.  valves.  (  Note: 
The  work  is  to  be  paid  for  in  casbj 
by  properly  owners  desiring  sameM 

SCHEDULE  No.  4— For  8  lin.  ft.  In  l(r 
diam.    concrete    pipe. 

SCHEHJULE  No.  5— For  3  24-in.  Calca| 
b'crew  Gates. 
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26 — MACHINERY  AND 
EQUIPMENT 

BIOS   OPENED 

msilDI',  Inyo  Co.,  ChI— l--ollinvlii(j 
I)I(1k  rrcflvfd  by  Slute  I'un'haHliiK  Mn- 
liiirliiii'iit.  Sacriimentci,  for  rtirniHhliiK 
griuli-r  fill-  HlMlKip;  Uiiiitation  No.  15.- 
flO!!,    Kciitiliiilliin    No.    G-312: 

.SpB'.rs  Wells  Aliiclilnery  Co..  J.I.OiH; 
S%   ;ill  (lays. 

Urown  rifvia  lOiiulpinent  Co.,  $3.30.">; 
2%,  ;iO  <lay.s;  nllvrnate,  J3.455;  2%.  .1(1 
days. 

AtiHllii  Woslcrn  Machinery  ("o..  j:j. 
SOB;  2%,  30  days. 

Smith,  Hoiilh,  UsIkt,  $3,r)0r>;  2%.  SO 
days. 

J.  I).  Adiuiis:  $3,505;  2%,  30  dayw. 

Crook  Cnnipnny;  J3.605;  2%,  30  d(.y.>«. 

ShopliPid  Tr.irtor  &  Krmlp.  Co.;  $3.- 
fi2ri;    2";.    30    (lays.  ♦ 

BIDS    OPENED 

SAN  HKKNAKDINO,  Pal.— Follow- 
InK  l)id«  ivrclved  liy  Stale  I'lirchas- 
InK  Depart nient.  Sacramento,  for  fiir- 
nlslilnK  one  Diesel  tractor  for  San 
Bernardino.  Quotation  No.  46502.  Req. 
No.   I7(i6. 

(1)  Trade-in  allowance. 

'      Crook   Company    J3G30.0II 

(1)       576.00 

3054.00 

2%,    30  days. 

STiiith     Booth     Usher 3650.00 

(1)       710.00 

2940.00 

-■■r.  30  days. 
^^•.iver  Rye  Tractor  Co.,   Cat- 
erpillar    Diesel     40 3692.30 

(1)       450.00 

3242.30 

2%.    30   days. 

Caterpillar    Diesel    35    (Alt 3508.30 

(1)       450.00 

3058.30 

2%,   30  days. 

J.    D.    Adams    3706.00 

(1)       675.00 

3081.00 

Alternate 3S51.00 

(1)       675.00 

3179.00 

5%.  30  days. 

CONTRACT   AWARDED 

SITKA.  .Alr.ska.— Troy  Laundry  Ma- 
chinery Corp..  401  Kif;hth  St.  North. 
Sfattie.  at  $10,932  awarded  contrai'i 
by  Pioneers  Home  Building  Corp.  for 
furnishing  laundry  equipemnt  for  the 
Pioneers'  Home  at  Sitka.  Conipiei. 
li.-it  of  bids  follows: 
Troy  Laundry  Mchy  Corp.,  Se- 
attle       $10.9" 

V.  S.  Hoffman  Mt,chy.  Corp 11,063 

American  I,}>undry  Mchy  Corp.  .  11.2on 
•Perfection  Mchy  &  Supply  Co...     6.742 

•Bid  not  considered  as  it  covered 
equipment  imknown  to  the  Commi.s- 
sion.  • 


BIDS   O.f'ENED. 

SAN  FR.kNCISCO.  —  KollowinR  li'ds 
received  by  the  Bureau  of  Supplies 
it  .Accounts.  Navy  Department.  Wash- 

.  '■  t  .  Apr  ;  i:.d  ■■•  -  ...I  JMV. 
for  furnishing  H4  ton  cap^citv  mo'or 
truck  for  S^n   Francisco: 

Doherty  Bros.,  San  Krani'osi  o    •<7-;',. 

General  Motors  Corp..  Detroit.  Mich. 
$644.14. 

Ernest  Ingold.  San  Francisco.  $722.- 
45:   2%.  • 


CONTRACT   AWARDED 

BOrT.PKI!  CANYOX.  Nev.— Allian.e 
Machine  Co..  Alliance.  Ohio,  at  $16,975 
awarded  contn.ct  by  the  Bureau  of 
Reclamation  Denver,  under  Spec.  Nn. 
662-D,  for  furnishing  one  turbine  gal- 
lery crane  for  Boulder  Power  Plant 

BiD.S    OPE'   ED 

OAKI-ANi-",  Cal.  —  Following  bids 
received  by  Oakland  Port  Commission 
for  furnishing  one  truck  scale.  60  feet 


loPK.    of    110,000    111.    capacity    a(    Outer 

Marbor,     for      weighing;      truck       and 

trailer. 

Falrbunkn  Mnriic  Co.,   S|)ear  and   Har- 

rlMon  StH.,   San   Franclaco.   $2775. 
llowe    .Scale    Co..    San    KranclKco.    $2.- 

»."..%. NO;   alternate,    $2664. 
Toledo   .Scale   Co..    San    Kranclnco.    $5.- 

435. 
UIdH    held    under   advJHement. 

BIDS    OPENED 

SAN  .KlAljri.N  &  .STANISLAUS 
Coinill.s,  Cal. —  Following  bids  recelv- 
•  ■d  by  the  Department  of  Public 
Works,  Divisi.m  of  Highways,  R.  K. 
Pierce.  District  Engineer,  Stockton. 
April  S,  for  the  rental  for  approxi- 
mately two  months  of  one  or  more  40- 
hp.  track-laying  tractom.  equipped 
with  street  plates,  for  use  in  con- 
nection with  grading  and  scarifying 
equipment  in  San  Joaquin  and  Stan- 
islaus   Counties: 

.Moore  Equipment  Co..  Stockton: 
New  Allls  nialmers  Model  "K"  "40  " 
hp..  $2.3S  per  hour;  used  (approx.  one 
year  old)  Allis  Chalmers  Model  "K" 
■'40''   hp..  $2.28  per  hour. 

V'alley  Tractor  &  Equipment  Co.. 
.Modesto:  Caterpillar  Model  "40"  trac- 
tor, purchased  in  January  and  March, 
1935.  2.40  per  hour. 

•J.  P.  Breen.  Sacramento:  Allls 
Chalmers  Model  "35"  tractor  pur- 
chased in  1932,  2.35  per  hour. 

•Bid    irregular. 

Bids  held   under  advisement. 

BIDS  OPENED 

ALCATRAZ  ISLAND,  Cal— Following 
bids  received  by  Warden,  t)  S.  Pen- 
itentiary, Aicatraz  Island,  for  furnish- 
ing one  dishwashing  machine  with 
dish  baskets  and  two  dish  tables. 
Schedule    No.    309. 

(1)    machine  complete;    (2)    two  dish 
tables: 
John    (3.    Ills   Co.,    2902    19th 

St.,    San    Francisco  (1)   $1928.00 

2%,   thirty  days. 
Insinger    Co.,     Phiiadelphia(l) 


Antice 


(2) 


1214.00 
6.45 


Co.,      Rochester, 


1516.00 
165.00 


New     1  ork     (1) 

(2) 
Dohrmann  Hotel  Supply  Co.. 

San     Francisco (1) 

(2) 


30— RESERVOIRS  &  DAMS 

PROSPECTIVE    BIDDERS. 

RO.NEVILLE.  Ore.— Follow  ing  have 
procured  plans  for  excavation  of  the 
lower  lock  approach  canal,  and  tin- 
excf.vation  and  lining  of  the  fiKhwa\ 
at  Bonneville,  for  which  bids  will  be 
opened  liy  the  U.  S.  Engineer  Offl.H. 
301!  <'ustumhouse,  Portland,  April  2S, 
3   P.   M.,  as  previously  reported; 

Parker-Schram  Co.,  Couch  Building. 
Portland. 

Kuckenberg-Wittman  Co..  226  Board 
of  Trade  Bldg.,  Portland. 

Oilpin  Const.  Co..  503  Henry  Bldg.. 
Portland. 

Columbi;,  Contr.  Co..  44  SE  Sabnon. 
Portland. 

Pacific  Building  Materials  Co..  !ll 
N   Thomp.son   St..   Portland. 

Pnlted  Contr.  Co..  Stock  Exchange 
Bldg..   Portland. 

Newport  Const.  Co..  315  Oovernor 
Bldg..   Portland. 

P.  L.  Crooks  &  Co..  Henry  Building. 
Portland. 

C.uthrio  -  McDougall  Co..  Sherlock 
Bldg..  Portland. 

Hauser  Const.  Co..  Multnomah  Hi>- 
lel.   Portland. 

Kern  &  Kibbe.  42  SE  Salmon.  Port- 
l.'.nd. 

J.    F.    .Shea,    211    Henrv    Bldg..    Port 
l:.nd. 

Joplin  &  Eldon.  P.  O.  Box  SfiSB.  Ken 
Ion   Station.    Portland. 

Lindstrom  &  Feigenson.  7993  Nl' 
Halsey.  Pbrtland. 


Meyera  Contr.   Co..   Oovernor   UldK.. 
Portland. 

Orvgofi    llridge   &    Dredginc  Co..    lid 
of  Trade   llldg..  Portland. 

Ponlund  DredKlng  Co.,   Lcwii  Bldg.. 
Portland. 

E.   J.  (Jycsdhi.l.   719   White  Build. nic. 
Seattle. 

General    Conat.    Co.,    3840    Iow«    ft., 
Sea  I  lie. 

Winston  nroa..  4580  Colorado  Street. 
Seattle. 

Hart  Conat.  Co..   711  Middle  'Watei 
way.   Ti.conia. 

Tacoma   Dredging  Co.,  Tacoma. 

Nelson   &   HIbbard.   5105   Norlli  32iii! 
Tacoma. 

Clifton    &   Applegate,    Hulton    Build- 
ing, Spokane. 

Slems     Spoki.ne    Co.,     Really     Bldg  . 
.Spokane. 

J.    A.    Terteling    &    Sons,    511    .Sound 
Blvd.,   Spokane. 

Mi.x   Kuney,   Hutlon   Bldg..  Spokane. 

J.    T.    McLellan.    974    .Main    St..    .M    i- 
rose  Highlands,  Mass. 

L.   A.   Wilson  &  Co.,  Ottawa.  111. 

Orino.    Bell  &   Malcom.    Bonne'-  l>" 

Morrlson-Kundsen    Co..     P.     O.     Box 
1518,   318   Broi.dway.    Boise.    Id»h". 

Von  der  Hellen  &  Plerson.   Medfonl 
Oregon. 

F.  J.  Kernan,  Faloma.  Oregon. 

Utah    Const.   Co.,   705   First    .Nation  1 1 
Bank   Bldg..  Ogden. 


CONTRACT    AWARDED 

TUOLUMNE  COUNTV.  Cal.— Trans- 
bay  Constr.  Co..  Pier  24.  !?an  Fran- 
cisco, at  $3,219,965  awarded  contract 
by  the  Public  Utilities  Commission. 
City  Hall,  for  the  enlargement  of  the 
1  >Shaugbnessy  Dam  by  the  construc- 
tion of  an  addition  to  the  existing 
dam.  for  the  purpose  of  increasing  the 
capacity  of  the  Hetch  Hetchy  Reser- 
voir. The  addition  will  raise  the 
crest  of  the  dam  by  85. 5  feet  from 
elevation  3726.5  to  elevation  3812.  Con- 
struction of  a  new  spillway,  installa- 
tion of  new  outlet  control  valves  and 
spillway  gales,  clearing  of  the  reser- 
voir area  between  the  present  and 
future  high  water  surface  elevations, 
road  and  trail  construction,  and  other 
appurtenances  and  incidental  work  are 
included    in    the    required    work. 


COMPLETE    BIO    LISTING 

FORT  PECK.  Montana  —  AddLson 
-Miller.  Inc..  and  Fielding  &  Shepley, 
1111  Builders  Exchange  Bldg..  St. 
Paul.  .Minn.,  at  $3. 985.423. .'.0  submitted 
low  bid  and  awarded  contract  by  U. 
S.  Engineer  Office.  Kansas  City.  Mo.. 
April  4.  for  furnishing  all  labor  and 
materials  and  performing  all  work  for 
construction  nf  spillway  gate  struc- 
ture and  appurtenant  works  for  the 
Fort  Peck  Dam,  Federal  Project  No. 
5.2-30/70. 

Complete   bids   follow: 
-Vddison    Miller.    Inc.    and    Fielding    & 

Shepley.    St..    Paul.    $3,985,423.50. 
Stiillway    Builders.    Inc..    Kansas   City. 

.Mo..    $4,387,426. 
Frazier-Davis    Constr.    Co.    and    ti.    L. 

Tarlton.     St.     Louis.     Mo..     $4  779.- 

085.50. 
Six    Companies    of    Washington.    Inc.. 

San    Francisco.    $5,174,776.50. 
-A.  S.  Schulman  Electric  Co..  Chicago. 

(Partial      bid       Items      78    to    95). 

$175,693.90. 

COMPLETE   BIO   LISTING 

PORTLAND.  Oregon  —  S.  Morgan 
Smith.  York.  Pa.,  at  $1,135,329  sub- 
mitted low  bid  to  U.  s.  Engineer  Of- 
fice. Customhouse.  Portland.  April  5. 
under  Bid  No.  698-35-513.  for  furnish- 
ing turbines  and  governing  equipment 
as  follows: 
SCHEDULE    I— Two     60.000-hp.      lur- 

binee. 
SCHEDULE  ir— Governing  equipment 

for  60.000-hp.   turbine^ 
SCHEDULE  III— One  500u-hp.  turbine. 
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SCHEDULE  IV — Governing  equipment 
for  6000-hp.    turbine. 

SCHEDULE  V— Two  60.000  and  one  6.- 
000-hp.      turbine     and      ffovernlng 
equipment. 
Complete    bids    follow: 

S.  Morgan  Smith,  York,  Pa..  (!)•  |1.- 
007.345;  (2)  «71.182;  (3)  tSl.SSZ: 
(4)  (9910:  (5)  $1,135,329;  turbines 
f.o.b.  York.  Pa.:  governing  equip- 
ment   f.o.b,    Rockford.    111. 

AlUs-Chalmers  Mfg.  Co.,  Milwaukee. 
Wis.:  (1)  $1,122,300:  (2)  $70,642; 
(3)  $74,347:  (4)  $10,050:  (5)  $1.- 
270.319:  turbines  f.o.b.  Milwaukee: 
governing  equipment  f.o.b.  Rock- 
ford.   111. 

Baldwin-Southwark  Corp..  Eddystone. 
Pa.:  (1)  $1,085,312;  (2)  $72,300;  (3) 
$67,286;  (4)  $9680;  (5)  $1,234,478: 
turbines  f.o.b.  Eddystone;  govern- 
ing equipment  f.o.b  Rockford.  111. 
Bids  held  under  advisement. 


CONTRACT   AWARDED 

BONNEVILLE.  Ore.— Pacific  Car  .' 
Foundry  Co..  White  BIdg.,  Seattle,  al 
$107,320  awarded  contract  by  the  r 
S.  Engineer  OfBce,  Customhouse,  Port- 
land, under  Bid  No.  35-457,  for  fur- 
nishing and  installing  one  derriiu, 
three  vi,lve  chamber  unwatering  gates, 
and  50  stop  logs  for  the  Bonneville 
Dam, 

31  _  PIPE  LINES  &  WELLS 


PROJECT    APPROVED 

SANTA  CLARA,  Santa  Clara  Co.. 
Cal. — SERA  has  i^pproved  appropria- 
tion of  $1714  for  laying  clay  sewer  pipe 
on  Reed  Street  In  the  City  of  Santa 
Clara.  Project  will  be  supervised  by 
George  L.  Sullivan,  and  will  employ  30 
laborers. 


CONTRACT   AWARDED 

SANTA  CLARA  CO..  Cal.— C;.iii)) 
&  Budlong  Machine  Works,  1849  Mon- 
terey Road,  San  Jose,  at  $6,530.86  was 
awarded  contract  by  the  Santu  Clara 
Valley  Water  Conservation  District. 
San  Jose,  for  the  construction  of  two 
pumping  plants,  Lester  &  Doetch  re- 
placements. Work  includes  furnish- 
ing and  installing  three  deep  well 
type  pumps,  including  motors  and  wir- 
ing, construction  of  steel  supporting 
towers  and  metal  pump  houses;  PWA 
Project  No.  6051. 


BIDS   WANTED. 

OGDEN,  Utah— Until  May  2,  10  A. 
M.,  bids  will  be  received  by  the  Bu- 
reau of  Reclamation,  Ogden,  Utah. 
under  Spec.  No.  622,  for  the  construc- 
tion of  the  Odgen  Canyon  Conduit, 
Ogden  River  Project.  Utah.  The  work 
is   located   near   Odgen. 

The  work  involves: 
(  1)  60.000    cu,    yds.    all    classes   exca- 
vation   for     trenches    for     wood 
etave   pipe; 
(   2)  300    cu.    yds.    excavation    for   tun- 
nel enlargements: 
(  3)  25,000  sta.  cu.  yds.  overhaul; 
(  4)  13,450    cu.    yds.    compacted    back 

nil; 
(  5)  61.300  cu.  yds.  back  fill  over  pipe; 
(   6)   125    cu.    yds.    concrete; 
(  7)  600   cu.    yds.    rubble    maeonry; 
(8)   Removing   17.670   lln.    ft.   old   72-ln. 

dlam.  wood   stave  pipe; 
(  9)   Placing   12.600   lbs.   reinforcement 
bars; 

(10)  Furnishing     and     enecting     wood 

staves  and  metal  tongues  for 
27.128  lin.  ft.  of  75-ln.  diam.  con- 
tinuous  wood-stave   pipe; 

(11)  Furnishing      wood       staves      and 

metal  tongues  for  792  additional 
lln.  ft.  75-ln.  dlam.  continuous 
wood  stave  pipe; 

(12)  Furnishing     and      placing      90.335 

metal  bands.  including  metal 
shoes,  for  75-1m.  dlam.  continu- 
ous wood  stave  pipe; 


(13)  Furnishing   1254   additional   metal 

bands.  Including  metal  shoes, 
for  75-in.  diam.  continuous  wood 
stave  pipe; 

(14)  Furnishing   and    placing    140   tim- 

ber cradles  for  75-in.  diam.  con- 
tinuous   wood    stave    pipe; 

(15)  Furnishing     and       installing       15 

manhole    saddles; 

(16)  Furnish    and    install    48    8-in.    and 

6-ln.  dlam.  saddle  castings. 
Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation,  at 
odgen.  Utah;  Denver.  Colo.,  or  Wash- 
ington. D.  C.  without  charge  to  pros- 
pective bidder.s;  to  others.  $1.50.  not 
returnable. 


R.   S.   Silverberg.   San   Francisco.    (1) 
$89;    (2)   $4.69. 

Bids  held   under  advisement. 


BIDS    OPENED 

SUNNYVALE.  Santa  Clara  Co..  Cal. 
—Western  Well  Drilling  Co..  Ltd.,  522 
W.  Santa  Clara  St..  San  Jose,  at  $3486 
submitted  low  bid  to  the  Public  Works 
Officer.  12th  Naval  District.  100  Har- 
rison St..  San  Francisco,  under  Spec. 
No.  1906,  for  repairs  to  wells  "A"  and 
"B"  at  the  Sunnyvale  Naval  Air  Sta- 
tion,   Mountain    View. 

The  work  includes  removal  of  one 
motor-driven  deep  well  pump,  8-Inch 
water  column,  suction  pipe  and  strain- 
er at  Well  "A";  repairs  to  Well  "B" 
casing  by  swedging;  bailing  out  sand 
at  bottom  of  wells;  development  oi 
Well  "B":  obtaining  samples  of  wa- 
ter at  various  water-bearing  strata 
for  making  tests;  plugging  of  well 
casings  at  undesirable  strata:  and  the 
restoration  of  motor-driven  deep  well 
pumps,  2-in.  water  columns,  suction 
pipes  and  strainers,  complete,  ready 
for  operation  of  wells. 

The  wells  are  1000  feet  gravel  en- 
velope type  composed  of  two-ply  "Cal- 
ifornia"   casings. 

Bids  were   taken   as   follows: 

(1)  A\^ork    complete. 

(2)  Addition  per  cu.  ft.  for  neat  ce- 
ment for  plugging  the  wells  from 
the  bottom. 

(3)  Addition  for  plugging  intermediate 
sections    of    the    wells    as    follows; 

(a)  Each  cu.  ft.  of  sand  placed  or 
removed. 

(b)  Each    cu.    ft.    of   neat    cement 
placed. 

(c)  Each    lin.    ft.    of   cement    core 
bored   out   of   casing. 

(d)  Each   lin.    ft.    of   casing   liner. 

(4)  Additional  for  each  additional 
casing    swedging.    including    liner: 

(5)  Additional  for  each  cu.  ft.  of 
gravel  placed  In  annular  spacs 
outside    casing. 

Complete  bids  follow: 

Western  Well  Drilling  Co..  Ltd.:  (1) 
$3486:  (2)  $2.40;  (3a)  60c;  (3b)  $3.20; 
(3c)  $4.00;  (d)  $3.60;  (4)  $162  (lump 
sum:    (5)   10c. 

J.  M.  Ough.  Oakland:  (1)  $5560;  (2) 
$2.00;  (3a)  $3. BO;  (3b)  $2.00;  (3c)  $5.00; 
(3d)  $3.64  for  9-in.  No.  12  Dbl.,  $4.55 
for  U-in.  No.  12  Dbl:  (4)  $6.00  per  ft.: 
(5)  BOc. 

32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 


BIOS   OPENED 

SAN  FRANCISCO.— Bids  were  op- 
ened by  the  Department  of  Public 
Works,  City  Hall,  April  3,  under  Spec. 
No.  18,853,  for  reconstruction  of  ;.  sew- 
er on  Cortes  Avenue  between  Magellan 
Ave.    and    Taraval    St..    Involving: 

(1)  1    manhole   to   be   reconstructed: 

(2)  250  I.f.   vitrified  clay  pipe  sewer  in 
place. 

Complete  bids  follow: 

Theo.  Cohn,  645  Russ  Building,  S:).n 
Francisco:    (1)   $35;   (2)   $2.85. 

E.  J.  Trei.cy,  San  Francisco,  (1)  $45: 
(2)   $3.40. 

Chas.  L.  Harney,  San  Francisco,  (li 
$50;  (2)  $3.55. 


PREPARING    PLANS 

SAN  FRANCISCO.— Plans  for  a  sew- 
age disposal  plant,  cost  of  which  is 
estimated  at  approximately  $750,000, 
are  being  prepj.red  by  City  Engineer 
John  J.  Casey.  The  plant  will  Ij.- 
erected  on  a  site  in  Golden  Gate  F- 
tentatively  approved  by  the  Park  Com- 
mission, Director  of  Public  Works  W. 
H.  Worden  and  Dr.  J.  C.  Geiger,  Di- 
rector of  Public  Health.  The  project 
is  a  portion  of  the  city's  $2,62 
PWA-financed  program  of  construc- 
tion of  sewers  and  disposal  facilities. 

BIDS    WANTED. 

SAN  FRANCISCO— Department  of 
Public  Works.  S.  J.  Hester.  Chief 
Deputy  Director,  plans  to  construct 
(expediency)  sewers  and  appurten- 
ances in  La  Grande  between  Mansfield 
and  Felton;  Burrows  bet.  Mansfield 
and  Knox:  Mansfield  bet.  Burrows  and 
La  Grande,  and  In  Felton  between  La 
Grande  and  Knox,  and  construction 
of  a  temporary  connection  at  Knox 
and  Burrows.  Estimated  cost.  $2980. 
Spec.   No.    15,854. 

The  work  involves: 

(1)  365    lin.    ft.    8-in.    V.C.P.    sewer    in 

place; 

(2)  465  lin.   ft.   12-in.  V.C.P.   sewer  in 

place; 

(3)  10   wye   branches   in   place,    8-in  x 

6-in.; 

(4)  25    12-in.       6-in.    wye    branches   in 

place; 

(5)  5    brick    manholes,    complete; 

(6)  1    lamnhole   complete,  ^ 


COMPLETE    BID    LISTING 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
John  Pestano  and  John  F.  White,  3214 
E-12th  Street,  Oakland,  at  $3,122.88 
submitted  low  bid  to  Stockton  City 
Council  April  8,  for  construction  of  a 
sanitary  sewer  main  in  F  S't,  from  the 
Linden  Rd.  South  to  Miner  Ave.  and 
in  Miner  Ave.  from  F  St.  easterly  to 
the   eastj  city  limits. 

Complete   bids  follow: 
John  Pestano  and  J.  F.  White, 

Oakland  $3,122.8,'! 

Loisal    Const.    Co.,    Stockton...  3,487,20 

O.  G.  Ritchie.   San  Jose 3,562.20 

J.  M.  Ci-lhau  and  J.  F.  Ponte, 

Oakland  3,598.60 

F.    Kaus,    Stockton   3,751.44 

Fredrickson    &    Watson  Const. 

Co.,    Oakland    4.260.00 

Bids  referred  to  the  city  manager. 


CONTRACT  AWARDED. 

SAN  FRANCISCO.— Theo.  Cohn.  645 
Russ  Bldg.,  awarded  contr£.ct  by  the 
Department  of  Public  Works.  City  Hall 
under  Spec.  No.  18,853  for  reconstruc- 
tion of  a  sewer  on  Cortes  Ave.  be- 
tween Magellan  Ave.  and  Taraval  St. 

The  bid  wijs: 

(1)  1  manhole  to  be  reconstructed.  $35 

(2)  250  I.f.   vitrified  clay  pipe  sewer  in 
place,    $2.85. 

33_  WATER  WORKS 


BIDS   OPENED. 

SAN  FRANCISCO.  —  Peter  J.  Mc- 
Hugh,  363  Valencia-  St..  at  $83,961.27 
submitted  low  bid  to  the  Department 
of  Public  Works.  City  Hall,  under 
Spec.  No.  IS. 841  for  installing  Section 
A  of  the  Marina  District  Extension. 
.A.uxlliary  Water  Supply  System  for 
Fire  Protection. 

The  work  involves: 

Cast  Iron  Pipe  and  Special 

Castings   In    Place 

(  1)   46    I.f.     18-in.    Class    E    bell    and 

spigot,   lugged; 
(  2)   876    I.f.     14-in.    Class    F    bell    and 

spigot,  plain- 
(  3)   60    I.f.     14-i'n.    Class    F    bell    and 

spigot,   lugged; 
(  4)   173    I.f.    14-in.    Class    E    bell    and 
spigot,  plain; 
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U 


(  fi)   U    l.r.     U-ln.    CI1.M    K    bell    nnd 

■lilKol,   liiRKi'tl; 
(  •)    6662    If.    12-ln.    CliiHii    II    t.i  II    iiiid 

HplKol,   pliiln- 
(  7)   312    If.    12-ln.    ("liiHM    II     l.i.|l    ,.iul 

jiplKot.    luKRi'il; 
{   SI   7766    If.    12-ln.    {'Inss    li    h>-\\    nnil 

iiplKot.   plain- 
(  Oi   !"3fi    l.r.     12-ln.    Cliin.i    f!     bill    .-uirl 

siilKiit,   luKRi'd; 

(10)  3003    l.f.    12-l?i.    ('\nKH    V    lir>ll    nnd 
NplKOt,   pinin; 

(in   :HK    If.     12-ln.    rinwH    !••    lifll    .-.ml 
.HplB'it,    luKKcl; 

(12)  176     If.     8-ln.    r;ln«s     II     hell    nnd 

splK"I.    liiKKsd: 

(13)  201     l.f.     S-in.     ri.Tsu    C     ImM     :inil 

splKul.    liiKCcd; 

(11)  ir.O    l.f.    .S-iiiih    V\ns!i    V    lii'll    iind 

."plRnt.    UiKKed; 
(16)   30    l.f.     8-lnoh    CUiffs     K    lii>il    .ind 

.•<plKnt,    lUKSPd; 
(IG)   34     lO-ln.     gate     valves,     rccondl- 

linned   (nnt  In  pli.ce); 
(171    1    lii-in.    Bnle   vnlve.    in    placo; 
(IS)   3  12-ln.   Rate  valves.   In  place; 
(1!))   lO    lO-ln.    Kale    valves.    In    plaee; 

(20)  10   S-in.   Kate    valves,    in   pl:.re; 

(21)  10  standard  hp.  hydrants,  in  place 
Note:    Items   1    to   21.    inclusive.  Cast 

Iron  ripe.  Valve.s.  Hydrants  and  Spe- 
cial Ci.stinKS.  will  he  furnished  hy  the 
city. 

(22)  07.027     Ihs.     plK     lead,     furnished 
and  delivered; 

(23)  73S3    lbs,    cast    steel    special    ca«t- 

inRS.    furnished    and    delivered; 

(24)  63.228   Ihs.   east   iron    special   cast- 

inps.   furnished  and  delivered; 

(26)  36.048  Ihs.  niJ.nhole  and  valve  box 

cast  Iron  frames,  covers  and 
dust  pans,  furnished  and  placed; 
(2fi)  ."2.479  pounds  wrouKht  iron  bolts, 
nuts  a.nd  washers,  furnished  !.nd 
pli.ced; 

(27)  1833   lbs.   reinf.   steel,  furnished   «. 

placed; 

(28)  50  c.y.  Class  B  concrete  in  place; 

(29)  10.060    c.y.    excavation    and    back- 

fill: 

(30)  48.427   sq.    ft.    asphalt-conc.    pave- 

ment  (2x6-in.)  Class  F  concrete; 

(31)  (;40    sq.    ft.    concrete    sidew{.lk    (1 

course); 

(32)  25    c.y.    crushed    rock,    furnished 

and   placed; 

(33)  (!0    tons    bell    and    spigot    pipe    or 

double  spigot  pipe,  without  lusrs. 
in  Classes  C  to  H  inc.  and  In 
nominal  diameters  of  8-  to  18- 
in.    inclusive; 

(34)  7     tons    bell     and    spigot     pipe    or 

double    spigot    pipe,   with    bolting 
lugs.    do. 
Note:    Hems    22    to    34    inclusive;    all 
materii.Is.  including  pipe,  shall  be  fur- 
nished by  the  contractor. 

Total   bids   follow: 

(A)  Peter   J,    McHugh $  83.961.27 

(B)  Eaton   &   Smith 86.661.7!) 

(C)  Lowrie  Paving  Co 87,316.06 

(D)  Chi.s.    L.    Harney 87,604.30 

(E)  Peninsula  Paving  Co 98,607.10 

(Fl    Pacific   Pavements  Co 104.368.00 

All    bidders   of  San   Francisco. 

I'nit  bids  follow: 

(A)      (U)  (C)  (D)  (E)  (Kl 

(  1)    ..    $3.00   $2.84  $7.25  $!(.00  J4.flO  $3.50 

(   2)    .     2.60^   2.14  .85  1.80  2.50  2.16 

(3)           2.75     2.14  6.00  2.00  2.70  2.24 

(  4)...       2.50     2.14  1.00  l.SO  2.50  2.12 

(5)....      2.75     2.14  7.30  2.00  2.70  ■>  2  ■ 

(  fi)  ...      2.03     2.00  1.10  1.70  2.20  2.08 

(  7)....      2.30     2.00  2.60  l.SO  2.40  2.16 

(  8)          2.03     2.00  1.05  1.70  2.20  2.04 

(9)  2.30     2.00  1.75  l.SO  2.40  2.13 

(10)  2.03  2.00  .85  1.70  2.20  2.05 
(U)    .      2.30     2.00  2.25  l.SO  2.40  2  2' 

(12)  1.75     2.50  1.20  2.00  l.SO  1.05 

(13)  .      1.75     2.50     1.20     2.00     l.SO     l.O". 

(14)  1.75     2.50     1.20     2.00     1.80     1.0.", 

(15)  1.75     2.50     2.00     2.00     l.SO     1.05 

(16)  19.50  30.00  30.00   30.00  30.00  31.41 

(17)  .  15.00  68.00  20.00  50.00  20.00  15.00 
(18).   ,    20.00  45.00  15.00  30.00  15.00  12. .".0 

(19)  IS. 00  39.00  15.00  25.00  15.00  12.50 

(20)  10.00  32.00  10.00  20.00     5.00  10.00 

(21)  19.00  38.00  12.50  35.00  12.00  15.00 

(22) 04   .039  .05  .0395.04  .04 

(23) 20   .20   .21  .20   .20  .20 


(24) 06   .06   .06   .06   .06 

(26).     .00   .066  .07   .06   .066  . 
(26)     .0825  .10   .11   .09   .10 
(27/     .06   .06   ."5   .05   .06 
(28)    20.00  23.00  22. BO  20.00  20.0(1  40. 
129)     1.25  1.26  2.00  2.00  2.U0  2. 

(30)  .18   .18   .40   .20   .26 

(31)  .20   .16   .15   .20   .20 

(32)  3.00  2.00  3.00  3.00  3.00  3. 

(33)  60.00  60.00  48.60   48.50  48.00  48. 

(34)  fiO.OO  60.00  68.60  68.60  68.00  58. 
nida    referred    to    the    city    enKinc 

and    the    I'WA    engineer. 


BIDS    OPENED 

SA.S  FUANCIKCO— M.  (IroenliiTK's 
Sons.  765  Folson)  St.,  San  Francisco, 
at  $66.92  each  eubmlttcd  low  bid  to 
T.  A.  Brooks,  Purchaser  of  Supplies, 
City  Hall,  under  Hid  No.  1349,  for 
furnishing  100  low  pressure  fire  hy- 
drants   with    5-ln.    gate    valvea. 

Complete  bids  follow: 

M.     Oreenberg's     Sons $66.92 

United     Iron     Works 68.00 

c.encral   Kngr.   &  Dry  Dock  Co...  73.00 
Iticl)    Ml'g.    Co 84.86 

Bids  held  under  advisement. 
BIDS  OPENED. 

SA.N  FRANCISCO.  —  San  Fianciwco 
Water  Department,  at  $10,331.50  sub- 
n)itted  low  bid  to  '7.  A.  Brooks,  Pur 
chaser  of  Supplies,  City  Hall,  under 
Bid  No.  1352  for  furnishing  gate  Vi.lves 
as  follows: 

PROl'OSAL  A 

(1)  400  6-in.  gate  valves; 

(2)  50  12-in.  gate  valves; 

(3)  35   16-in.  gate  valves. 

PROPOSAL   B 

Combination  of  Items  (1)  (2)  and  (3i. 

Complete  bids  follow: 

San  Francisco  Water  Departm.'nt: 
Pioposal  A:  (1)  $5,624;  (2)  $2,222  r.lj: 
(3)    $2,485;   Proposal   K.    $10. 331. ,50. 

M.  Greenberg's  Sons,  San  Francisco: 
Propo.sal  A:  (1)  $6,765;  (2)  $2,296;  (3; 
$2,683.45;   Proposal   B.    $11,744.45. 

Gencr.-il  Engineering  &  Dry  Dock  Co. 
Sun  Francisco:  Proposal  A:  (1)  $s.- 
917.50;  (2)  $2,306.25;  (3)  $2,627.84;  Pro- 
posal B:  $13,594.06. 

Rich  Mfg.  Co..  Ltd.,  San  Francieco: 
Propo.sal  A:  (1)  $10,120;  (2)  $4,185;  (3) 
$5,802.30;  Proposal  B.  $17,088.85. 

Identical  bids  at:  Pr<.im.s:i)  A  "' 
$10,120;  (2)  $4,185;  (3)  $5,802.30;  Pro- 
posal B:  $20,107.30.  were  subn))tt.-d  1  > 
the  following:  Crane  Co..  Kennedy 
Valve  Mfg.  Co.,  lows.  Valve  Co.,  Jen- 
kins Bros.,  and  the  Chapman  Valve 
Mfg.  Co. 

The  Kennedy  Valve  Mfg.  Cti,  nul 
the  Iowa  Valve  Co.  quoted  di-scount  of 
2%   30  days  from  shipment. 

Bids  held   under  advisement. 


BIDS   WANTED 

SAN  FRANCISCO.— Until  .\pril  17. 
2:30  P.  M..  bids  will  he  received  by 
the  Department  of  Public  Works.  Rit). 
251.  City  Hall,  under  Spec.  No.  18.842 
for  installing  Section  B  of  the  Ma- 
rina District  extension  to  the  Auxi- 
liary Wr.ter  Supply  system  for  Fire 
Protection.  Est.  cost.  $30,000. 
The  work  involves: 
Cast   Iron   Pipe  and  Special  Castings 

In  Place 
(   1)   390  If.    I4-in.  Class  H  double  spi- 
got,  lugged.   laid   i  the  ground: 
(  2)  490    l.f.    14-in.    do.    suspended    un- 
der pier  in  hangers: 
(   3)   420   l.f.    do.    installed    on    brackets 

on  side  of  quay  wall; 
(  4)  890   l.f.    10-in.   do.   laid    in   ground; 
(   5)   143     l.f.     8-in.     Class    H     bell    and 

spigot,   lugged,    laid   in  ground; 
(  6)  2  12-in.  gate  valves,  in  place: 
(   7)   1   10-in.  do: 
(  S)    4  8-in.  do; 

{   9)   1   12-ln.  check  valve  with  by-pass 
piping,  in  plt.ce; 

(10)  4  standard  hp.  hydrants,   painted. 

in  place; 

(11)  1   std.  Are  boat  dock  manifold,   in 

place. 
(NOTE:    Items    1     to    11.,  inclusive, 
cast  iron  pipe,  gate  valves,  check  vktve 
h>"tJrantE,  fire  -boat  manifold  and  spe- 


cial caatlngn,  will  be  furnUhcd  by  th« 
city. 

(12)  19,600  IbH.    piK  lend  fumliihed  nnd 

delivered: 

(13)  13,326  llM.  Htandnrd  hiKh  presaure 

nyMleni  cant  steel  np^rclnl  ciutlnica 
furnished  and  delivered; 

( 14)  IHin  IIm4.  do; 

(16)   2676   IbH.    Hpectnl    cust   steel   c:aat- 
Ings.    furnished    and   delivered; 

(16)  2602  lbs.  eiuit  Iron  vi.lv<;  boxes  and 

mnnhole  covers,  fraiiies  and  duiit 
pans.    rurnlHhed   and    placed; 

(17)  30,000   pounds  wrought   Iron  bolts, 

nulH    and    washers,    furnished    ic 
placed; 

(18)  31,000  lbs.  galv.   wrouKht  Iron  do; 

(19)  31   lbs.   relnf.  steel,   furnished  and 

placed; 

(20)  8  c.y.  Class  B  concrete  In  place; 

(21)  846   c.y.    excavation  and   backfill; 

(22)  3852    s<|.    ft.    asphalt  -  cone,    pave- 

ment   (2— 6-ln.)   Cla*s   F  cone; 

(23)  64   sq.   ft.  Concrete  sidewi.lk  (one 

course); 

(24)  2  c.y.  crushed  rock,  furnished  and 

placed ; 

(25)  2   sets    16-ln.    pipe    hangers,    com- 

plete, in  place; 

(26)  8U  sets  14-ln.  do; 

(27)  1    12-in.   gate  platform,   complete. 

in   place; 

(28)  1   12-in.  gate  bracket,  do; 

(29)  1  12-in.  check  valve  bracket,  con)- 

plete,  in  pls.ce; 

(30)  70    No.    I    wall    brackets  for   14-iu. 

pipe,    complete,    in   place; 

(31)  2  No.  2  wall  brackets  do; 

(32)  9   tons   bell  and   spigot   pipe   and/ 

or   double    spigot    pipe.    Class    H 
with  lugs,   in   nominal   diameters 
of  8-  to  14-in.   inclusive. 
(NOTE:   Items  12  to  32  inclusive:  i.11 
materhils.  including  pipe,  shall  be  fur- 
nished by  the  contractor.) 

Plans  and  specifications  obtainable 
at  Room  351,  City  Hall,  uiK)n  cf.sh  de- 
posit  of  $10.00.  • 


PURCHASE    PLANNED 

COALIXCA.   Fresno  Co..  Calif.— Tb 
City  plan.s  to  purchase  pipe  estimated 
to  cost   $7,500.    for   extension  of  wtter 
service.    Work  fs  to  be  done  by  SEH^.V 
labor.  ■" 


BIDS   OPENED 

P.ACIF-IC  CROVE.  Monterey  Co.  Cal. 
—  Following  bids  received  by  the  Pa- 
cific Grove  City  Council.  Elgin  C. 
Hurlbert.  City  Clerk,  for  furnishing 
water  filters  and  boiler: 
FILTER 

Strout-Steffens  Co..  San  Francisco. 
$1,870. 

California  Filter  Co..  San  Franci.sco. 
$1,975. 

.^.  C.  I.*Prest.  San  Francisco.  $2,162. 
BOILER 

Barton  Oil-O-Malic  Co..  Monterey: 
Gas.    $896;   Oil.    $1,145. 

Knittle  Bros..  S«.n  Francisco:  Gas. 
$1,490;    Oil.  $1,231. 

Ed  Simp.son.  Pacific  Grove:  Gas.  $1.- 
603;    Oil.    $1,355. 

Bids  held  under  advisement  until 
April   9,    8:15   P.    M.  •  1 

BONDS    VOTED 

NORTH  SACRAMENTO,  Cal.— City 
(  'oiincil  lias  voted  to  ask  acceptance 
of  rever.ue  bonds  in  lieu  of  general 
obligation  bonds  as  security  for  the 
loan  portion  of  a  $132,000  allocation 
of  PWA  funds  for  construction  of  a 
municipal  water  system.  City  Attor- 
ney A.  M.  SIull  Jr..  has  been  author- 
ized to  negotiate  with  PWA  ofllcial." 
for   an    amended   agreement. 

BIOS   OPENED 

I^J.NNEVILLE  DA.M.  Oreg<m— Park- 
er-Schram  Co..  515  Couch  BIdg..  Port- 
land, at  $39,819.23  submitted  low  hid 
to  the  I'.  .5?.  Engineer  OfBce.  306 
Customhouse.  Portland.  April  5.  un- 
der Bid  No.  698-35-535.  for  tiie  exca- 
vation and  backfill  of  electric. cable 
trenches;    the   excavatiort . and  tbSjWflnl 
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for,  and  the  construction  of  reinforced 
concrete  walks.  curh«,  gutters,  man- 
holes, catchbaslns.  transformer  vaults, 
handhole  boxes  und  plain  concrete 
bases  for  lamp  stitndards;  a  storm 
drainage  pipe  system,  and  a  complete 
lawn  sprinkling  system  at  or  near  the 
Permanent  Quarters  Area  at  Bonne- 
ville Dam.   Oregon. 

Complete  bids  follow: 
Parker-Schram      Co..    Portland.      $3il.- 

819.23. 
Ek   &    Und.   Portland.$41, 054.82. 
United      Contracting      Co..      Portland, 

t44. 200.50. 
F.    J.    (Jregoirie      and    R.    C.      Kenney. 

Portland.   $45,880.18. 
Kuckenberg   Wittman   Co.,    Inc..    Port- 
land,   $46,038.70. 
Engineer'e   Estimate,    $57,999.27. 
Bids   held    under   advisement. 

34—  PARKS  &  PLAY- 

GROUNDS 

WROUGHT    IRON   CONTRACT 
AWARDED 

SANTA  RO.SA.  S(inon\a  Co..  ^al.— 
The  Santa  Rosa  Kound^ition  Kwruded 
a  contract  to  the  Sterlln,;  Lbr,  Co.. 
Santa  Rosa,  for  furnishing  wrought 
iron  for  the  playground  devclopm'iit 
at  the  HowKrth  Memorial  lJ1ay.?rounrt. 
S>anta  Rosa. 

Bidfl  on  wire  fencing  tennis  court 
paving,  etc.,  are  in  and  wIU  be  award- 
ed shortly.  Cost  of  Inipi  .-■\-nu-iii:'  .- 
estimated  at  $20,000. 


BIDS    WANTED 

SL'SANVILLE.  Lassen  Co..  Ci.lif.- 
The  Susanville  20-30  Club  is  takiim 
bids  for  furnishing  fencing,  lumber, 
and  surfacing  materials  to  be  used  in 
construction  of  two  tennis  courts. 


BIDS    OPENED 

STOCKTON.  San  Joaquin  Co..  Cal. 
— Viking  Automatic  Sprinkler  Co..  '1 
Sansome  St..  San  Francisco,  at  $31.- 
427  submitted  low  bid  to  Stockton 
Port  Commission  for  furnishing  and 
installing  underground  piping,  valvese, 
tire  hydrants  and  sprinklers  for  a 
sprinkler  system  to  sprinkle  195.000 
square  feet  in  area.  Complete  bids 
follow : 
Viking    Automatic    Sprinkler    Co..    San 

Francisco.    $31,427. 
Grinnell  Co.  of  the  Pacific,   San  Fran- 
cisco.   $31,960. 
Itockwood    Sprinkler    Co..    Han    Fran- 
cisco.   $32,330. 
James    H.    Plnkerton.    Kan    Francisco. 
$34,200. 


BID    OPENING    POSTPONED 

VALLEJO.  Solano  Co.,  Cal.— Until 
April  15,  12  Noon  (date  postponed 
from  April  10)  bids  will  be  received 
by  the  Custodian,  U.  S.  Post  Office. 
Vallejo.  for  sprinkler  system  at  the 
Post  Office,  Vallejo. 

BIOS    OPENED 

VALLEJO,  Solano  Co.,  Cal.— Pratts 
Nnrsery,  Vallejo,  at  $333  submitted 
low  bid  to  Custodian,  U.  S.  Post  Of- 
fice. Vallejo.  for  landscaping  grounds 
at  the  Post  Office.  Vallejo.  Complete 
bids   follow: 

Pratts    Nursery,    Vallejo    $333.00 

Pacific   Nursery,   Colma 499.10 

California    Nursery,    Niles 649.00 

Bids   held    under   advisement. 

35^         TUNNELS         ~ 

CONTRACT   AWARDED 

MARIPOSA  COUNTY.  Cal.— Penin- 
sula Pi.ving  Co.,  9  Main  Street,  San 
Francisco,  at  $16,800  awarded  contract 
by  the  Bureau  of  Public  Roads,  807 
Sheldon  Bldg.,  461  Market  Street,  San 
Francisco,  for  constructing  ;.  guniti: 
lining  in  the  unllned  portions  of  tbe 
Wawona  Tunnel,   s'trtion  A5  nf  Route 


2.    the    Wawona    Road,    Yosemite    Na- 
tional  Park,   Mariposa  County. 

29— STREETS   AND    HIGH- 
WAYS 

BIOS   OPENED. 

YOLO  COUNTY,  Calif.— A.  Teichert 
&  Son,  Inc.,  P.  O.  Box  1113,  Sacra- 
mento, at  $29,414.50  submitted  the  low 
bid  to  State  Highway  Commission.  Sac- 
ramento, for  about  0.6  mile  in  length 
to  be  graded,  the  present  pavement 
to  be  widened  with  crusher  run  base, 
and  plant  mlxd  surft-cing  (medium 
curing  type)  to  be  constructed  over 
the  existing  pavement  and  the  crusher 
run  base.  In  Yolo  County,  in  the  City 
of  Woodland,  between  the  south  city 
limits  and   Main   Street. 

The  work  Involves: 
(   1)    5    each    trees    removed    and    dis- 
posed of; 
(   2)   130  M.  gals.  Winter; 
(  S)   4.300    c.y.    rdwy.    excav..    unclass.; 
(   4)   4.200   c.y.    imported   borrow, 
(  5)   350   c.y.    struc.    excav.: 
(   6)   2.000  tons  crusher  run  base; 
(  7)   2,600    tons    mineral    aggregate 

(plant    mixed    surfacing); 
(  8)  135    tons    liquid    asphj.lt    MC-4    or 

MC-5    (plant    mixed   surfacing); 
(  9)   12  tons  liquid  asph.   MC-2    (prime 
coat): 

(10)  12  tons  do  MC-3   (seal  coat); 

(11)  105     tons    stone    screenings     (seal 

coat) ; 

(12)  50   c.y.'  Class    A    Portland    cement 

concrete    (track  pavement); 

(13)  18.000  lbs.  bar  reinf.  steel   (struc- 

tures and  track  pavement); 

(14)  7    c.y.    Class    A    Portland    cement 

concrete    (structures): 

(15)  30  l.f.  8-in.  CMP; 

(16)  576   l.f.    12-ln.   CMP; 

(17)  40  l.f.  24-ln.  perforated  mett.l  pipe 

(sumps) ; 

(18)  260  c.y.  Class  A  Portland   cement 

concrete  (curbs  and  gutters) ; 

(19)  6.200  sq.  yds.   paint  binder; 

(20)  30   c.y.    asphalt   concrete    removed 

from  existing  pavement  and  di.-s- 
posed  of; 

(21)  100    c.y.    salvaged   macadam    side- 

walks; 

(22)  6  each  cast  steel  frames  and  cov- 

ers  for  drop   inlets. 
Total  bids  follow: 

(A)  A.    Teichert    &    Son,    Inc.,    Sacra- 
mento.  $29,414.50. 

(B)  A.  G.  Raisch.  San  Francisco,  $31,- 
785.64. 

(C)  Chas.    L.    Harney.    San    Francisco. 
$33,333.33. 

(D)  Lee  J.    Immel,  Berkeley,   $33,654.50 
(R)  Henistreet  &  Bell.  Marysville.  $34- 

879.40. 
(F»     Ransome     Co..     Emeryville.     $33.- 
592.11. 
Unit  bids  follow: 

(A)  (B)  (C)  (D)  (E)  (Fi 
(  1)  $10.00  $5.00  $6.00  $4.00  $20. nn  $10  on 
(  2)  1.25  1.00  2.50  2.00  1.25  1.R4 
(  3)  .50  .48  .57  .40  .60  .89 
(  4)  .90  1.00  1.15  1.25  1.40  1.33 
(  5)  1.25  .70  1.50  1.00  1.50  1.00 
(  6)  2.10  2.50  2.60  2.70  2.45  2.74 
(  7)  3.30  4.00  3.30  3.80  3.50  3.63 
(  8)  16.00  14.00  18.75  20.00  20.00  18.44 
(  9>      25.00  27.00  30.00  28.00    20.00    29.45 

(10)  25.00   29.00   30.00   25.00     20.00     29.45 

(11)  2.50     3.20     3.00      3.00       3.00       3.96 

(12)  10.00     9.80  10.75   18.00    12.50    10.44 

(13)  .045     .045     .06       .04         .06       .045 

(14)  22.00  19.80  46.00  22.00    30.00    21.95 

(15)  1.00     1.12     1.05     1.25      1.25        .9.". 

(16)  1.25     1.44     1.33     1.25      1.40      1  16 

(17)  3.10     3.30     4.20     4.20      2.00      2.85 

(18)  15.00  13.65  20.00  15.00    17.00    14.97 

(19)  .02       .025     .03       .02        .04        .03 

(20)  2.00      5.30      2.50      3.00       .^.00       2.50 

(21)  4.00     3.13     2.50     1.00      3.00      3.18 

(22)  35.00  34.00  35.00  35.00     40.00     40.40 


you     County,      between      Cougar     and 
Horse  Thief  Creek. 

The    work    involves: 
(    1)   65    acres    clearing    and    grubbing 

right   of   way    inside   slope   lines; 
(   2)   130  acres   clearing   highway    right 

of  way  outside  slope  lines; 
(  3)   200,800  c.y.   rdwy.  excav.,  unclass. 
(  4)   937,000   sta.    yds.    overhaul; 
(   5)   800  c.y.  ditch  and  channel   excav. 
(   6)   S8.000   c.y.    imported   borrow; 
(  7)   900    c.y.    struct,    excav.; 
(  8)   659   Bta.    finishing   rdwy.; 
(   9)   11,600  lbs.  bar  reinf.  steel  (struc.  I 

(10)  162   c.y.  Class  A   Portland  cement 

concrete    (structures); 

(11)  76  l.f.  12-in.  CMP; 

(12)  1.116  l.f.  18-in.   CMP; 

(13)  108  l.f.   24-in.  CMP; 

(14)  52  l.f.   30-in.    CMP; 

(15)  108  l.f.  48-in.  CMP: 

(16)  40  l.f.   60-in.   CMP; 

(17)  92    each    monuments    complete    in 

place. 


CONTRACT    AWARDED 

HUMBOLDT  COUNTY.  Nevadar- 
N'evada  Rock  &  Sand  Co.,  Inc..  949  B. 
4th  S-t.,  Reno,  at  $68,175.99  submitted 
low  bid  and  awarded  contracts  by  the 
Nevada  State  Highway  Directors, 
Carson  City,  for  the  construction  of 
a  portion  of  the  State  Highway  Sys- 
tem in  Humboldt  County,  between  Toll 
House  and  Paradise  Hill,  Route  8, 
Section   B.   a  length   of  12.21   miles. 

Peninsula  Paving  Co.,  Fallon,  at 
$69,989.54    submitted    second    low    bid. 

Complete  bids  will  be  published 
shortly.  •  > 


CONTRACT   AWARDED 

WASHOE  COUNTY,  Nevada.— Fted- 
riokson  &  Watson  Const.  Co.,  873  Slst 
Ave.,  Oakland,  at  $97,864.61  submit- 
ted low  bid  and  awarded  contract  by 
the  Nevada  State  Highway  Directors, 
Carson  City,  for  the  construction  of  a 
portion  of  the  State  Highway  System 
in  Washoe  County,  between  10  miles 
north  of  Reno  and  Pyramid  Lake,  a 
length  of  22.5  miles,  NRS  Project  123-B 
(1935). 

Peninsula  Paving  Co.,  Fallon,  at 
$100,140.61  submitted  second  low  bid. 

("omplete  bids  will  be  given  shortly. 


CONTRACT   AWARDED 

SAN  FRANCISCO.— Bayshore  Const. 
Co.,  255  Bay  Shore  Blvd..  awarded  tht 
contract  at  bid  prices  by  the  Depart- 
ment of  Public  Works,  City  Hall,  for 
the  improvement  of  Fitzgerald  Ave. 
between  Jennings  St.  and  Third  St.. 
including  the  crossing  f)f  Fitzgerald 
Ave.  and  Keith  St.,  by  grading  to  of- 
ficial line  and  subgrade. 


PROJECT    APPROVED 

S.\N  FRANCISCO  —  SERA  has  ap- 
proved a  supplemental  appropriation 
of  $6825  providing  supervisory  labor 
for  the  Lake  Mercer  Blvd.  Project. 
I'nit  No.  3.  The  City  and  County  of 
.S'an  Francisco  Construction  Projects 
Division  will  supervise  the  project, 
which  will  employ  one  ofBce  assistant, 
'ine  carpenter  foreman,  10  labor  fore- 
men, one  chief  or  part  engineer,  one 
transitman,  one  draftsman  and  engi- 
neer,   2   chainmen.   and   one   rodman. 


NO    010.=;    RECEIVED 

SI.SKIYOU  COI'NTY.  Cal.— No  bids 
received  bv  the  State  Highway  Com- 
misEion.  Sacramento,  on  a  contract 
for  about  12.5  miles  gradjtag  in  Siski- 


PROJECT   APPROVED 

SA.X  FRANCISCO  —  SERA  has  ap- 
jjroved  a  supplemental  appropriation 
nf  $4518  providing  supervisory  labor 
for  the  O'Shaughnessy  Blvd.  Project. 
Unit  No.  1.  The  City  and  County  of 
San  Francisco  Construction  Projects 
Division  will  supervise  the  project, 
which  will  employ  one  office  assistant, 
one  blasting  foreman,  5  labor'  fore- 
men, one  transitman,  one  draftsman 
and  engineer,  2  chainmen  and  one 
rodman.  •> 
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BIDS  OPENED. 

KI.A.MA'I'll  COUNTV.  Ore. —  J.  C. 
roiiiplon,  Mi-Mlnnvlllc.  Ore.  nt  |8».- 
6X1. 110  Bulmillti'il  l(iw  hid  mid  roroiii- 
mi'iidi'd  for  iiwiird  of  ccjnlrnct  by  the 
Burniii  of  I'lihllr  UoiidH,  It  18  .N'cw  I'omI- 
iilllc'i'  HIdK.,  I'orlliiiid.  fur  ImprovlnR 
Ihf  CniliT  l.iiki'  NHlloniil  I'lirk.  ICiiHl 
Kiilnimc,  I.K)Ht  I'ri-i'U  Ki.nui'r  Slallon- 
Kcrr  N(ili-h  .Sw,;  Klin  Ud.-Uodne-Ulii- 
iiiond  I,i.kc  ltd.,  Jiiiu-tlmi;  Nii.  Kntranee 
LiiUi'  Himd  JunctliiM.  North  Kntranee, 
I'niji'cl  l'KC'-ri-02.  H  lilliinilnon»  cur- 
fi.clnit  Hiid  I'KC-T-A  Jind  S  lilluinlnoUH 
xurfac'InR.  Natloiml  I'ark  rtoj^cl.  lo- 
inliMl  within  the  fratcM-  Luke  National 
Park.    Klaini.th   roiinlr.    OrcRon. 

Th<.  lenitlh  of  Iho  project  Is  approx- 
IniHt.'ly  I.TlIS  nillcw  (l'KC-5-A2,  B)  and 
]3.7;!:i  plus  0.817  Parking  Areas  (PEC- 
7-A  and  S). 

Coniplotp  bids  follow: 
J.  C.  rompton.  Mi'Mlnnvllle     $89..''>81.«0 
Newport  Pon.Mt.  Co.  and  Kern 

\-  Kllihe.  Portland  ..  91,829.10 

Joplln  &  Kldon.   Portland 97.412.40 

Northwest    Roads    Co.,    Port- 

l;ind    103.3ri7.O0 

Pjl.lf      Hriw  .    Portland  107.804.00 


BIDS    WANTED 

COCHISK  roU.VTY,  Arizona.— Until 
April  19,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Arizona  State  Highway 
Coninilssion,  Phoenix,  for  highway 
constrnotion  on  the  Fort  Hiir.ohuca- 
North  HiRhway.  NRS  103-A  (19S5)  A 
F  K  (502.  The  work,  which  begins  at 
the  northeast  corner  of  F'ort  Huachucn 
Military  Reservation  and  extende 
norlhirly  about  3?4  miles,  consists  of 
grading,  drjiining  and  aggregate  ba-se 
course.  The  principal  Items  ajid  ap- 
proximate quantities  are: 

21. COO  c.y.    roadway  excavs.tion; 
,5.000  c.y.  drainage  excavation: 
8.400  c.y.   imported  borrow; 
5.100  c.y.   inipcirted  borrow,  haul: 
5.400  c.y.  agg.   base   course.  CIP; 

144  c.y.  Class  A   concrete; 
11  nno  lbs.  reinf.  steel; 

'■:"  l.f.   24-in.   corni.   metal   pipe; 
7:11  l.f.    bank   protection; 
11    XIBM   treated  timber; 
3  MBM    untreated    timber; 
l.Ufi  l.f.    treated    timber  piles; 
ALTERNATE 
4(1  MPM  redwood  timber. 
Certined    or   cashier's   check     ■• 
S.     O-Connell.     State     Highway     Engi- 
neer. 


BIDS    WANTED 

I'IMA  COUNTY.  Ariz.— Until  April 
16.  10  A.  M..  bid.s  will  be  received  by 
the  Arizona  St:.te  Highway  Commis- 
sion. Phoenix,  for  highway  construc- 
tion on  the  Tucson-Florence  Highway 
NRS  ni-A  (193,'-,);  AFE  8062.  The 
work,  which  begins  about  ten  miles 
north  of  Tucson  and  extends  norther- 
ly for  a  distance  of  approximately  six 
miles,  consists  of  grading,  drs.lning, 
aggregate  base  course,  and  oil  proces- 
sing (road  mix  using  road  oil).  The 
principal  item  and  approxim:^te  quan- 
tities are; 

3.5  miles   grading   rdwy.   to   section. 
240  l.f.   construct  fords  to  section; 
6,400  c.y.   roadway  excav. ; 
7,000  c.y.   drainage   excs.vatlon; 
9.500  c.y.  Imported  borrow; 
12.000  c.y.    mi.   imported   borrow,    haul; 

238  l.f.    OM   pipe; 
17,000  l.f.   new  line   fence; 

850  If.   road  guard: 
1.640  l.f.  bank   protection: 
I  25  each  steel  jetty  units; 

2,600  c.y.  aggregate  base  course; 
6,700  c.y.  .mi.  ABC.  hf-ul; 
2,300  c.y.  .shoulder  material.  CIP- 
6.400  c.y.   mineral  aggregate.   CIP: 
117.300  gals,  road  oil; 

5.8  miles  processing   road   mix; 
500  c.y.   .screenings; 
Certified  or  cashier's  check    .5%  mu.-.! 
accomnany    each    proposal.     T.    S.    O'- 
)  Connell.    State    Highway    Engineer. 


BIDS   WANTED 

ViCNTlIRA    <■<»..    Ci.lll  I   iilil    .May 

:■,  2  P.  M.,  bld«  will  be  reirlvi-d  by 
the  Stale  Highway  Engineer,  Htato 
llldg..  l.K)B  AngeleH,  for  about  0  06  mile 
graillng  and  mirfacing  with  plant  mix- 
•  il  HurfacliiK.  medium  curing  Imh-,  In 
Venturi.  County  at   Harmon   llarrancii. 

The  work  luvolvcs: 
(    1)   4    Mtallons   clearing    and    grubbing 

right  of  way: 
(   2)  B50  .M.  gallona  water: 
(    3)   27.000  c.y.   Imported  borrow; 
(  4)   1,000  c.y.  Htruc.   excavation: 
(   5)   4  slathms  llnlshlng  rdwy.; 
(   6)   220  tons  mineral  i.ggregate  ijiluiil 

mixed  Hurfiioins); 
(   7)   12    tons    lUiuld     a-sphalt    MC-a    or 

MC-extra  heavy  (do): 
(    8)   2  tons  liquid  asph.    MC-28   (prime 

coat); 
(  9)   14,000  lbs.  bar  relnf.  steel  {struc.) 

(10)  115  c.y.  Cli.ss  A  Portland  ccmeni 

concrete  (structures): 

(11)  10  l.f.  18-ln.  CMP: 

(12)  44    l.f.    24-ln.  CMP: 

(13)  32  l.f.   30-ln.  CMP; 

(14)  108  If.  36-ln.  CMP; 

(15)  44  l.f.  removing,  cleaning  and  sal- 

vaging existing  CMP  culverts; 

(16)  15!    l.f.    cleaning  and   relaying  ex- 

isting CMP   culvert.': 

(17)  172   l.f.    135-in.    multiplate   <\\IP; 

(18)  400    l.f.     lamlnr.ted     timber    gu.ard 

railing; 

(19)  2.5  M.  ft.  RM  Priuglas  tlr  timber; 
(201    1    only   removing  existing,  bridge. 

Plans  and  specifiialions  obtamable 
from  the  Stf.te  niiT!n..i.%  Commission. 
Public  Works  Bldg..  Sacramento,  and 
on    file    at    the    olTice    of    the    ni.^tri.t 


Knglnc 
Angele 


r    In    Hnn    Kranclncu   and    L/>* 
and  the  dlalrlct  In  which  llio 


BIDS   WANTED 

SACUA.MKNTO  CJJL'NTY,  Cnl.— Un- 
til May  1.  2  P.  M..  bids  will  be  rc- 
lelvt-d  by  Ihi-  State  Hlghwi.y  Coiiimlii- 
xlon,  .Sacramento,  for  2.1  nillen  grad- 
ing and  xurfacliiK  with  rrunhcr  run 
base  and  armor  coi.l  applied.  In  Sac- 
rmento  County  between  Hydv  and  ■% 
iiille   east   of  Sleambuut  Slough. 

The  work  involves; 
(    1)   19,000  e.y.   rdwy.   excav..   unclaait.: 
(  2)  5.10  e.y.  ditch  i.nd  channel  excav.; 
(  3)  270   c.y.    struct,    excavation; 
(  4)    166.500  station   yards  overhaul; 
(  5)  4.700  tons  crusher  run  base; 
(  6)   910  tons  screenings  (armor  coat); 
(  7)   22  tons  liquid  asphalt  SC-IA  (do); 
(  8)   46  tons  liquid   asphi-lt   90-95    (do); 
(   9)  460   M.   gallons  water; 

(10)  192  If.   12-ln.  CMP; 

(11)  322  If.  18-in.  CMP; 

(12)  20  l.f.   Irrigation  pipe  to  be  clean- 

ed and  relald; 

(13)  32    l.f.    Irrigation    pipe    to    be    re- 

moved  .ind    «alvaged; 

(14)  2   ei.ch    18-in.    automatic   drain:.?e 

gates; 
(1.'.)   12   each   culvert    markers; 

(16)  94  stations  finishing  rdwy.; 

(17)  38    each    monuments    complete    in 
place. 

Plans  and  speci'i&itions  obta. liable 
from  the  above  office  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Francisco.  Los  Angeles,  :.iid  the 
district  in   which  the  work   is  situated. 


PRESSED  METAL  STAMPINGS 

AUTOMATIC  WIRE  FORMING 

Manufacturers  of 

Building  and  Construction  Specialties 

OUR    REPRESENTATIVE   WILL  CALL 

LARKIN  SPECIALTY  MFG.  CO. 

Since  1912 

Tel.  SUtter  8497 


268  First  Street 


ATLAS 


CONSOLE  ROOM  HEATERS 

Attractively  finished  in  grained  wal. 
nut  porcelain  enamel,  cabinet  .  .  as 
beautiful  as  period  furniture. 
Now.  you  can  heat  your  whole  house 
with  one  tire.  More  convenient— less 
expensive  than  a  separate  heater  in 
every   room. 

Circulates  healthful,  moist,  warm  air 
into  every  room.  In  a  short  time  the 
whole  house  is  heated  to  a  comfort- 
able temperature.  Uniform  tempera- 
ture  in   every  corner  of  the   house. 


Atlas  Heating  &  Ventilating  Co.,  Ltd. 


EVERYTHING     IN     HEATING 


557-567    FOURTH    STREET 
Phone    DOuglas   0377 
SAN    FRANplSCO 


1<»51    32nd   STREET 

Phone    LAkeside    1266 

OAKLAND 
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BIDS   WANTED 

STCH'KTOX.  San  Joaquin  Co..  Cal. 
— rntil  April  ]fi.  4  P.  M..  bids  will 
be  reieived  by  the  Stockton  Port  Com- 
niissinn.  :.t  the  offlci-  of  B.  C.  Allin. 
Secretary,  located  In  Transit  Sheds 
6-7.  at  the  Deep  Draft  Docks.  Stock- 
ton, for  buildins  extensions  to  road 
and  drainage  systems  and  control 
gates  together  with  the  gi.te  keeper's 
house. 

Plans  and  specifications  obtainable 
from  the  above  ofTlcf  upon  deposit  of 
$20.  which  amount  will  be  refunded 
upon  return  of  the  plans  and  speci- 
fications if  ;.ccompanied  by  a  bid.  If 
plans  and  specifications  are  returned 
not  later  than  ten  days  after  opening 
of  bids,  unaccompanied  by  a  bid.  $10 
will  be  refunded.  •  I 


COMPLETE    BID    LISTING 

OWHEE  PROJECT.  Oregon  -  Idaho. 
—J.  A.  Terteling  &  Sons  2232  Fuirview 
Ave..  Boise.  Idaho,  at  $9740  submitted 
low  bid.  as  previously  reported,  to  the 
Bureau  of  Reclamation.  Ontario.  Ore.. 
March  28.  under  Spec.  No.  669-D.  for 
the  construction  of  earthwork  and 
structures.  Kingman  Main  Drain  and 
Kingman  Drain  2.23.  Mitchell  Butte 
Division.  OwThee  Project,  near  Adrian. 
Oregon.  Complete  bids  follow: 
J.    A.    Terteling   &   Sons.   Boise.    $9740. 

Flaherty  &  Co..  Spokane.  Wash.,  $11.- 

683.90. 
Haas.  Doughty  &  Jones.  San  Fri^ncisco 

$12,148. 
George  B.  Henly.  Nyssa.  Oregon.  $14.- 

301.60. 
United      Contracting      Co..      Portland. 

$18,918.30. 
John  Papln.  Carson,  Washington.  $20,- 

188.40. 
Engineer's   Estimate.    $14.01(1 


MODOC  COUNTY— 28.077  MI.  SURFACING— (GOVT.) 


JIODOC  COUNTY.  Calif.— Peninsula 
Paving  Co..  9  Main  St..  San  Francisco 
at  $69,431.20  submitted  the  low  bid 
and  recommended  for  award  of  con- 
tract by  the  Bureau  of  Public  Roads. 
807  Sheldon  Bldg..  461  Market  St..  San 
Francisco,  for  placing  2S.077  miles  of 
bituminous  surface  treatment  (armor 
ooat^  on  Section  A  of  Route  11.  the 
Lava  Beds  National  Forest  Highway, 
and  Sections  A  and  B  of  Route  12. 
the  Howard  Gulch  National  Forest 
Highway.  Modoc  National  Forest.  Mo- 
doc County. 

The  work  involves: 

(   1)   410   c.y.    unclass.    excavation; 
(  2)   36  l.f.  8-in.  CGMP; 
(   3)   1.368   l.f.  8-in.  perforated  dO; 
(  4)   400    c.y.    crushed    rock    or    gravel 
b;"-l'flll; 

(  6)  900  c.y.  placing  stockpiled  crushed 
rock  base  course; 

(   6)   1.400  c.y.  mi.  hauling  base  course; 

(   7)   36   M.   gals,   watering: 

(  8)  78  tons  liquid  asphalt  road  mate- 
rial.  Type   MC-l; 


(  9)   12.75(1    tons    crushed    rock    for    bi- 
tuminous  surface   treatment; 

(10)  700     tons     supplemental     crushed 

rock  screenings; 

(11)  640    tons    bituminous   binder   in 

place; 

(12)  extra  work,  construct  barriers; 

(13)  extra   work,    maintenance   of   de 

tours; 

(14)  288    each   2x6-in.    culvert   markers 

in  place. 
Total  bids  follow: 

(A)  Peninsula  Paving  Co..  San  Fran- 
cisco.   $69,431.20. 

(B)  Dunn  &  Baker.  Klamath  Falls. 
Oregon.   $69,910.10. 

(C)  C.  P.  Frederickson  &  Sons  and  H. 
Smith.  Lower  Lake.  $74,885.90. 

(D)  Hein  Bros.  Basalt  Rock  Co.,  E.  A. 
Forde  and  Sidney  Smith,  Peta- 
luma,  $79,623.60. 

(E)  J.  A.  Casson,  Hayward,  $79,882.50. 

(F)  A.  Teichert  &  Son.  Inc.,  Sacra- 
mento, $79,995.00. 

(G)  Hemstreet  &  Bell.  Marysville.  $89- 
992.00. 

(H)    Engineer's    estimate.    $65,160.80. 
Unit  bids  follow: 


(  1).. 
(  2) 
(  3) 
{  4) 
(  5) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14).. 


(A) 


1.50 
1.00 
1.15 
4.27 
.60 


(B) 

$  1.50 
1.20 
1.30 
3.50 
.60 


.12 
1.80 
32.25 
3.25 

2.70 

25.75 

500.00 

1500.00 

1.40 


.20 

3.50 

26.00 

3.45 

2.80 

23.00 

500.00 

1500.00 

1.50 


(C) 

$     1.00  $ 

1.00 

1.05 

2.60 

1.25 

.20 

3.50 

26.00 

3.75 

4.00 

24  on 

500.00 


(D) 
1.50  $ 
2.00 
1.70 
2.90 
.50 

2.00 
26.00 
4.20 
3.35 

22.00 
500.00 


(E) 

1.00  $ 

1.50 

1.00 

3.50 

.50 

.10 

5.00 

23.00 

4.35 

2.40 

22.00 

500.00 


(F) 
1.50 
1.00 
1.25 
4.50 
1.30 
.20 
1.50 

32.00 
3.84 
3.50 

28.00 
500.00 


1500.00  1500.00   1600.00  1500.00 
1  50         2.00  3.00  1.75 


(G) 
3.50 
1.25 
1.25 
4.00 
2,00 
.25 
5.00 

32.00 
4.60 
4.50 

25.00 

500.00 

1500.00 

2.00 


(H) 

$     2.00 

1.00 

1.10 

4.00 

1.00 

.20 

4.00 

25.00 

3.00 

3.00 

24.00 

500.00 

1500.00 


SANTA  CLARA  COUNTY- 


COYOTE    DAM- 


SANTA  CLARA  COUNTY.  Calif.— 
Peninsula  Paving  Co.,  9  Main  Street, 
San  Francisco,  at  $388,362.50  submit- 
ted low  bid  to  the  Board  of  Directors 
of  the  Santa  Clara  Valley  Conserva- 
tion District,  room  62.  Grant  Building. 
San  Jose,  for  the  construction  of  the 
Coyote  Dam  and  .Spillway  on  Coyote 
Creek   in   Santa  Clara  County. 

The  Coyote  Dam.  which  will  be  the 
largest  of  five  earth-flll  dams  being 
constructed  by  the'  district  in  the  vi- 
cinity of  San  Jose  and  Los  Gatos,  will 
be  a  combination  earth-fill,  gravel-fill 
and  rock-fill  structure,  900  feet  in 
length  at  the  crest,  and  120  feet  In 
height,  with  a  storage  capacity  of 
30.000  acre-feet  of  water.  The  con- 
tract includes  construction  of  a  con- 
crete spillway. 

The  work  involves: 
(  1 )  Construction  and  maintenance  cf 
access    road    to    dam.    for    lump 
sum  of  $5000; 
(   2)   45.000    cu.    yds.    foundation    strip- 
ping below  elevation  670; 
(  3)   150.000    cu.    yds.    all    other    strip- 
ping   (except   borrow  pits); 


I  (   4)   10.000  cu.  yds.   cut-off  trench  ex- 
cavation above  elevation  670; 
I  (  5)   1200  cu.  yds.  backfilling,   explora- 
I  tion   tunnels  and   shafts; 

(   6)  875.000    cu.    yds.      earth-fill      and 
gravel-fill  embankment  in  place; 
(   7)   186.000   cu.    yds.    rock-fill    in   place 
(   8)   1200    cu.    yds.    concrete    in    outlet 

works,  spillway  weir,  etc.; 
(  9)  2300    cu.    yds.    concrete    lining    in 

spillway; 
(1»)   235.000    lbs.    reinforcing    steel    in 
place; 

(11)  5500  lbs.   structural  steel   in  place 

(12)  900    lin.    ft.    50-ln.      steel      outlet 

pipe,    including  wyes,    in   place; 

(13)  150  lin.    ft.   12-in.   corrugated   cul- 

vert; 

(14)  4000     lin.     ft.     12-in.     half-round 
drain  tile  in  place; 

(15)  Installation    in    outlet    works    of 

two  sluice  gates,  two  cast  iron 
reducers,  two  butterfiy  valves, 
two  discharge  pipes,  and  all  ap- 
purtenances, all  furnished  by 
the  district; 
(Ifil  One  bronze  tablet,  furnished  anc 
installed: 


-(DISTRICT) 

(17)  One   engineer's   field   oflice   build- 
ing,   furnished    and    erected; 

(18)  Premium      on    50%    surety      and 
100%    performance   bonds. 

Total  bids  follow: 

(A)  Peninsula  Paving  Co.,  San  Fran- 
cisco, $388,362.50. 

(B)  Macco  Const.  Co..  Clearwater. 
$493,825.00. 

(C)  Bent  Bros..  Inc..  Los  Angeles, 
$495,535.00. 

(D)  W  A.  Bechtel.  San  Ftancisco, 
$537,230.00. 

(E)  Fredrickson  &  Watson  Const.  Co.. 
Oakland,    $540,840.00. 

(F)  Morrison-Knudsen  and  MacDonald 
&  Kahn  Co..  Ltd..  San  Francisco. 
$585,365.00. 

(G)  Mittry  Bros.  Const.  Co..  Los  An- 
geles.   $598,997.00. 

(H)  George  Pollock  Co..  Sacramento. 
$626.150.00.. 

(I)  A.  Teichert  &  Son.  Inc..  Sacra- 
mento.  $675,300.00. 

(J)    Engineer's   estimate.    $532,000.00. 

Unit  bids  follow: 


(A)  (B)  (C)  (D) 

(  1) $60000.00  $5000  00 

(  2) .41  .60  .27  .75 

(  3) .225  .25  .27  .40 

<  4) .24  .60  .40  1.25 

(  5) 2.00  2.00  2.00  3.50 

(  6) .18  .25  .26  .27 

<  7) .54  .60  .68  .60 

f  8) 10.35  13.00  12.00  15.00 

t  9) 10.60  16.00  14.00  15.00 

(10) „ .04  .04  .04  .04 

<11) .09  .10  .08  .OS 

<12) 14.00  15.00  12.00  10.00 

(IS) 1.66  1.00  1.20  3.00 

(14) .47  .20  .40  .40 

(16)- 800.00  100()00  600.00  800.00 

(16) 90.00  7500  85.00  100.00 

(17) 300.00  20(1,00  300.00  350.00 

(18) „ 5825.00  7500.00  7500.00  8250.00 

Three  lorn-  bfcJs  held  under  advieemrtit. 


(E) 


(F) 


$5000.00  $5000.00  $50«0.00   $5000.00  $5 


.33 


3.50 
.305 


.04 

.06 

14.00 

2.00 

.25 

BOO. 00 

75.00 

250.00 

7990.00 


.28 


.25 
4.00 


17.50 
15.00 


(H) 


20.00 
15.00 


1500. ( 
100.1 


15.00 

2.00 

.50 

450.00 

125.00 

350.00 

8855.00 


26.00 

1.00 

.50 

1000.00 

100.00 

500.no 

10.000. CO 


$5000.00 
1.10 


18.00 

14.00 

.045 

.10 

20.00 

2.00 

.50 

1200.00 

75.00 

350.00 

10.000.00 


16.00 
1.70 
.50 
1000.00 
100.00 
250.00 
7920.00 


PACIFIC    CONSTRUCTOR 
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SISKIYOU  COUNTY— 12.45   MI.   SURFACING— (GOVT.) 


.-•ISKnor  COIINTV.  Callf,  I'fiilll- 
Mulu  I'livliiK  <'m.,  u  Main  Stri'i-t,  Sun 
KranclHco.  at  ».H, 711.1. 511,  Hiilmilitrd  low 
bid  li>  thii  Ilurraii  (if  Piilillc  ItoatlH, 
till'  Sheldon  lllilK..  'Kit  .Murki-I  St..  Sun 
Kranc'lHco,  for  placing  a  hltiinilnoiiH 
NUrfuce  trratmi'iit  on  i:!.'l.'i  nillux  of 
Soctlon  <;  of  Houlf  77.  (he  Mt.  Sliasta- 
Mt.  I.i.H.sHn  National  Forem  Highway, 
ShuHta   National   Korc«t,    SI.><kl.voii  Co. 

The  work   Involve* : 
(   1)  3.200  ton.M  <-niHlii-d   rn,k  or  gravel 

mirfncc  course; 
(  2)  5,160   tons  criKihed  rock  or  gravel 

for  bItumlnouH  suif.   treatment; 
(  3)  600  toiiH  .supplemental  crush,  rock 
(   4)  2fi0    tons   bituminous    binder; 
(  .1)    120    ton."   Iliiuld   a.Hiihalt   roi.d   ma- 
terial.  MC-2  or  MC-3; 
(    0)    IS   tons  llfiuld  asphalt   road   mate- 
rial.  aC-2; 
(   7)   41    M.    gals.    waterhiK;  i 


(  7) 
(  8) 
(  9) 

(10) 


(    HI    l.:ir,4    nillei'    imIxIok    anil    lollInK; 
(  10  extn.   work,   ronHtriietlng  burrlurN 
(eHlimnto); 

(10)  extra    work,    mi.lnlenance    of    de- 

tours  (estimate): 

(11)  extra    work,    repairing   of  vxlsllng 

Hurfare   (estimate); 

(12)  141!   2xU-ln.    culvert    markers. 
Total  bids  follow: 

(A)  Penlnxuli.  I'avlng  Co.,  San  Fran- 
cisco, $34, 703. SO. 

(B)  Uunn  &  Maker,  Klamath  Kails. 
Oregon,  J37,020.40. 

<C)  Hanrahan  -  Wilcox  Corp.,  fan 
Francisco,   $42,7I>2.00. 

(D)  A.  Telchert  &  Son,  Inc.,  Sacra- 
mento.   144,443.85. 

(E)  Heln  Bros.  Bi.salt  Rock  Co.,  Sid- 
ney Smith,  and  K.  A.  F'orde,  Pet- 
aluma,   $45,087.50. 

(F)  Engineer's  estimate.   $40,770.60, 
Itnlt   bids   follow: 


(A) 

(U) 

(C) 

(D) 

(K) 

(F) 

1.85 

$     2.50 

$     1.80 

$     2.42 

$     3.15 

$     2.25 

?.fl5 

3.00 

4.04 

4.00 

4.20 

3.75 

2.50 

2.00 

3.50 

3.50 

3.30 

3.75 

25.00 

23.00 

27.50 

28.00 

20.70 

24.00 

30.75 

26.00 

30.00 

28.00 

23.20 

24.00 

3V.GU 

20.00 

25.00 

22.00 

17.20 

20.00 

2.00 

3.00 

3.00 

1.75 

1.50 

3.00 

325.00 

600.00 

350.00 

650.00 

600.00 

400.00 

300.00 

300.00 

300.00 

300.00 

300.00 

300.00 

SCO. 00 

.suo.oo 

800.00 

800.00 

800.00 

800.00 

(j")0.00 

630.00 

6!-.0.00 

650.00 

650.00 

650.00 

1.C5 

1.50 

1.80 

1.73 

2.00 

.75 

Hld«  held  under  advisement. 


BIDS   OPENED. 

SA.N  DIKCO  ("Ol'NTY,  Cal.— Peter- 
son Bros..  23S1  W.  Olive  Ave.,  Ingle- 
wood,  submitted  low  bid  to  the  De- 
partment of  Public  Works,  Division  nf 
HIghwi.ys.  K.  E.  Wallace.  District  En- 
gineer. San  Diego.  April  9,  at  $S75.S.;i2 
for  tree  planting  and  other  improve- 
ment in  San  Diego  county  between  En- 
clnitas  and  Occanside.  a  distance  of 
10.1  miles,  hlghw.ay  ro;.dsides  to  be 
planted.  Involving  the  furnishing  and 
planting  of  trees,  shrubs  and  other 
plants,  rounding  .slopes,  furni.«hing  and 
placing  top  soil,  fertilizer,  drain  tile 
and  stakes,  guide  posts  around  planted 
areas,  and  removing  and  disposing  of 
waste  material.  Tb.-  item.s  are  as  fol- 
lows: 

(   1)   435  ground  cover  plants  (Key  No 

1); 
(  2)   602    shrubs    (Key    No.    2); 
(   3)   348   trees    (Key   No.    3); 
(4)    608    trees    (Key    No.    4): 
(   5)   291    shrubs    (Key   No.    5); 
(   6)  93   shrubs    (Key   No.   6): 
(   7)   10  trees    (Key  No.   7l: 
(   S)  469   shrubs    (Key    No.    S); 
(   9)   2185     ground     cover    plant.«     (Key 
No.    9); 

(10)  45    shrubs    (Key    No.    10); 

(11)  42    trees    (Key   No.    U); 

(12)  20.no0    Me.sembryanthenumi    ednle 

cuttings: 

(13)  328  guide  post.!. 
The  totivl  bids  were: 

(A)  Peterson  Bros..  $8738.32. 

(B)  S.  A.  Cummlngs.  San  Diego.  $9- 
835.60. 

(C)  Rexroth  &  Rexroth.  Hakersfi.ld. 
$12,211.80. 

The  unit   bids  were: 

(A)  (B)  (C) 

(  I) $  .21  $  .25  $1.60 

(  2) 2.46  2.70  2.00 

(  3) 4.32  4.75  5.60 

(  4) 3.32  3.90  2.00 

(  5) 1.64  2.30  2.50 

(  «) 2.07  2.65  3.00 

(  7) 3.29  3.70  3.50 

(  8) 1.60  2.15  2.00 

(  9) 08  .08  .50 

(10)  1.78  2.25  3.00 

(11) 2.92  3.40  7.00 

(12) 06  .06  .10 

(13)                            1.92  1.50  5.00 


BIDS    WANTED 

NEVADA  COUNTY,  Cal.  —  Until 
April  23,  10:30  A.  M.,  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  C.  H. 
Whitmore,  District  Engineer,  7th  and 
B  Sts.,  Marysville.  for  0.4  mile  road- 
mix  surfacing  on  West  Main  St.  and 
East  Main  St.  in  Grass  Valley,  Nev- 
ada County.     The  work  involves: 

(1)  35    cu.    yds.    roadway    excavation. 

unclassified; 

(2)  75  cu.  yds.  structure  excavation; 

(3)  650  tons  mineral  aggregate   (road- 

mix    surfacing); 

(4)  33     tons     liquid    asphalt.     Mc-3     or 

Mc-4    (road-mix  surfacing); 
(3)   2600    lbs.    bar   reinforcing  steel: 

(6)  23    cu.     yds.    Class    "A"    Portland 

cement  concrete   (retaining  wall 
and   steps); 

(7)  17  cu.  yds.  Class  "A"  Portland  ce- 

ment concrete   (curl>s) ; 

(8)  6300    sq.     yds.     asphaltic      paint 

binder. 
Plans    and    specifications    obtainable 
from   the  above  office.  *  29 


PROJECT    APPROVED 

SAN  FRANCISCO  —  SERA  has  ap- 
proved a  supplemental  appropriation 
of  $5591  providing  supervisors  labor 
for  the  Lake  Merced  Blvd.  Project. 
Unit  No.  2.  The  City  and  County  of 
San  Francisco  Construction  Project.s 
Division  will  supervise  the  project, 
which  will  employ  one  otflce  assistant, 
one  carpenter  foreman.  10  labor  fore- 
men, one  transitman,  2  cbainmen  and 
1  rodman.  * 


BIDS    OPENED 

S.\CR.\MENTO.  Cal.— J.  R.  Reeves. 
R.  D.  No.  3.  Box  100,  Sacramento,  at 
$3,161.93  submitted  low  bid  to  Sacra- 
mento City  Council,  H.  G.  Denton,  city 
clerk,  April  4,  for  the  improvement  of 
the  south  side  of  Fifth  .\ve.  from  33rd 
St.  to  the  alley  first  east  of  35th  St. 

Complete  bids  follow: 

J.   R.   Reeves,  Sacramento  $3.161.9.1 

Cur\  R.   Fielder,   Sacto 3.285.50 

H.    L.    Field,    Sacramento 3.578.99 

E.   F.  Hilliard.   Sacramento  3.718.f,< 

A.   Telchert   &   Son.   Sacto 3,721.70 

Bids  held  imder  advisement  until 
April    n.  •  •» 


BIDS   OPENED 

.HAN  FllANr;i8CO.— BIblry  CSradlns 
*  TeamliiK  Co..  I-td..  166  Lnndem  Ht.. 
al  $5,572.34  nubmltte<l  low  bid  to  Ihf 
Public  irtllllleN  f'ommlHNlon,  Clly  Hall 
under  S.K.W.U.  Spec.  .Vo.  7B.  for  re. 
location  of  the  pipe  tine  i.t  (-cenn  View 
'iulch. 

The  work  to  be  performed  covert 
the  removal  <,f  1.266  If.  of  J«-ln.  di- 
ameter steel  pipe  from  the  Newark- 
San  Ixjrenzo  pipe  line.  Irjcaled  In  Ala- 
meda County,  transportation  of  said 
pipe  to  .San  Framlsco,  the  repair  to 
the  coating,  lining  and  wrapiiing  to 
the  said  pipe,  and  the  Installation  of 
approximately  1,218  If.  of  eald  plf.e 
In  S(.n  Francisco. 

The   work    Involvta; 

(1)  removal  and  delivery  of  36-ln.  pipe 
from  .Newark  -  .San  Lorenxo  pipe 
line    to    San    Francisco.    1.2«g    If; 

(2)  repairing  holes  In  36-ln.  diameter 
pipe,  3  holes: 

CD  fabrication  of  bends  from  3«-lnch 
diameter  steel  pipe,  16  roundabout 
seams; 

(4)  fabrication  of  36-  and  JO-ln.  re- 
ducern    with    nipples.    2    reducers: 

(5)  excavation  of  bell  holes  and  back- 
fill.  1218  l.f.  of  trench: 

(6)  Installation  of  36-in.  dlkmeter  iteel 
pipe.    1218  l.f.  of  pipe; 

(7)  Installation  of  fittings.   500  lbs  : 

(8)  connections  by  San  Franclaco  Wa- 
ter Dept..  lump  sum. 

Total  bids  follow: 

(A)  Sibley  Grading  &  Teaming  Co.. 
Ltd..  San  Francisco.  $5,572.34. 

(B)  Theo.  Cohn,  San  Francisco.  $5.- 
981.6. 

(C)  Chas.  L.  Harney,  San  Francisco, 
$6,470.00. 

(D)  M.  J.  Lynch,  Si.n  Francisco,  $6,- 
834.75. 

(E)  E.  J.  Treacy,  San  FYancisco,  $10.- 
410.04. 

I'nit   bids  follow: 

(A)        (B)        (C)        (D)        (E) 
(1)  $  1.00  $  1.40  $  1.85  $  1.50  $  2.63 

(2) 13.90     12.00       6.50     12.00     22.00 

(3) 34.00     50.00     39.30     50.00     50.00 

(4) 75.00  100.00     75.32  100.00     85.00 

(5) 1.03       1.00         .72       1.00       1.20 

(6) 1.45       1.75       1.50       1.75       3.27 

(7) 10         .10         .25         .10         .20 

(8) 500.00  500.00  500.00  500.00  500.00 

Bids  held  under  advisement.        • 


BIDS    WANTED 

.SAN    FR.\NCISCO.— Until    April    IT. 
1:30    P.    M..    Informal    lump    sum    bids 
will    be    received    by    the    Department 
of  Public  Works.  Room  251.  City  Hall. 
\inder    Spec.    No.    18.733.     for    the    im- 
provement  of   the  cast   side  of  Larkin 
Street  between  Bav  and  Fr(.ncisco  Sts. 
Estimatd  cost,  $850." 
The  work  involves: 
(  1)  480    sq.    ft.    4-in.    macadam    side- 
walk with  emulsified  asph.  wear- 
ing surff.ce; 
(  2)   80  sq.   ft.   existing  concrete  pave- 
ment to  be  removed  and  repiac*- 
with  6-in.  Class  E  concrete  pave. 
(  3)   90  sq.  ft.  Cla-ss  E  cone,  pave.; 
(   4)  60    sq.    ft.    existing   asph.    wearing 
surft.ce    to   be    removed    and    re- 
placed   with    2-in.    asphalt    cone, 
wearing  surface; 
(  5)  2.8  c.y.  Class  B  concrete  in  12-ln. 
standard    coping,     including    two 
12-in.    stfclrs  4-ft.    in  width; 
(  6)   70    l.f.    redwood    bulkhead,    3-feet 

high; 
(  7)    75  l.f.  do.  2-ft.   high: 
(  8)  35  l.f.  do.  1-ft.  high: 
(  9)   240    l.f.    2x6-ln.    redwood    headers 
in  place: 

(10)  40  l.f.  2-rall  wooden  guard  fence- 

(11)  250  c.y.   sand  fill: 

(12)  3.fiOO  sq.    ft.    ice  plant,   planted   at 

12-ln.    centers: 

(13)  1.800  ft.    B.M.   lumber  In   place   In 

stairway. 

Ice  plants — mesembr.vanthemum  edule. 

Specifications     obtainable     at     Room 

351.    City    Hall,    upon    cash    deposit    of 

$10.00.  I 


JO 


PACIFIC    CONSTRUCTOR 


April    II,    193S 
BIDS  OPENED. 

I^IA'MAS  COrXTY.  (-•■.lit.  —  M.  II. 
MoGowan.  Inc..  74  New  Xlontgnmery 
St..  San  Francisco,  i.nd  C.  W.  Ciletti 
«:  Co..  r.  u.  Box  243.  San  Raf.iel.  at 
$113,448.00  submitted  low  bid  to  the 
State  Highway  Commission.  Sacra- 
mento, for  the  construction  of  two 
bridges  across  the  North  Fork  of 
Feather  River,  in  Plumas  County. 
One  is  to  be  at  Rock  Creek,  consist- 
ing of  one  1S3  ft.  through  steel  trus.-; 
span,  two  55  ft.,  on  59  ft.  and  one  16 
ft.  steel  stringer  span^?  on  concrete 
piers  and  conci-ete  and  rubble  masonry 
abutments;  the  other  Is  to  be  near 
Storrie.  consisting  of  two  120-ft.  steel 
pony  truss  spans,  one  59-ft.  3-in.  and 
one  60-ft.  3-in.  reinforced  concrete 
girder  spans  on  concrete  piers  and 
rubble  maeonry  abutments. 

The  work  involves: 
(  1)   1600  cu.   yds.   struct,  excav. ; 
(   2)    1385    cu.    yds.    Class    A    Portland 

cement   concrete; 
(  3)   242  cu.  yds.  Class  A  Portland  ce- 
ment   concrete    (footing    blocks); 
(  4)  180,000   lbs.   bar  reint.   steel; 
(  5)   680,000   lbs.   struct,   steel; 
(   6)  10,210  lbs.   cast  steel; 

<  7)  634  lin.   ft.   timber  railing; 

<  8)   690  cu.  yds.  rubble  masonry; 

(  ii)  1  lot  miscellaneous  items  of  work 
Total  bids  follow: 

(.\)  11.  B.  llcGowan,  Inc.,  San  Fran- 
cisco, and  C.  \V.  C:.letti  &  Co.,  San 
Rafael.  $113,448.00. 

<B)  Lord  &  Bishop,  Sacramento,  $114- 
801. SO. 

(C)  Bodenhamer  Const.  Co.,  Oakland. 
$115,838.00. 

(D)  Bates  &  Rogers  Const.  Co.,  Oak- 
land,  $122,114.15, 


(E)    Rocca 

&    Co.,    San 

Rafae 

.   $12:;,- 

619.30. 

Unit  bids 

follow: 

(A) 

(B)          (C) 

(D) 

(E) 

(1)      1  6.00 

$  7.00  $     4.00 

$  7.50 

$     2.00 

(2)       22.00 

25.00       22.00 

25.45 

28.48 

(3)        10.00 

15.00       22.00 

18.50 

11.00 

(4)           .06 

.045         .05 

.055 

.05 

(5)           .075 

.068         .07! 

.07 

.076 

(6)           ,10 

.14           .15 

.15 

.15 

(7)         1.00 

1.10         1.25 

1.10 

1.50 

(8)       10.00 

12.00       12.00 

14.00 

15.00 

(9)      603.00 

600.00   1000.00 

100.00 

4SO0.O0 

CONTRACT    AWARDED 

THURSTON  COUNTY,  Wash.— Hart 
Constr.  Co.,  711  Middle  Waterway, 
Tacoma,  at  $22,206  submitted  low  bid 
and  awarded  contract  by  L.  V.  Mur- 
row.  Director  of  Highways,  Olympia, 
for  paving  with  Portland  cement  con- 
crete and  constructing  a  portion  of  a 
concrete  bridge  on  about  0.1  mile  of 
State  Road  No.  9.  West  Fourth  St. 
Bridge  Revision,  and  Harrison  and 
Rogers  Avenue  intersection  in  the 
City  of  Olympia,  U.S.P.W.  Project  No. 
NRM  200-A,  in  Thurston  County. 

Lidral  Constr.  Co.,  Seattle,  at  $23,- 
332,  and  Maori  &  Steffensen,  Seat- 
tle, at  $23,885  submitted  second  and 
third  low  bids,    respectively 

PROJECT   APPROVED 

SAN  FRANCISCO  —  SERA  has  ap- 
proved a  supplemental  appropriation 
of  $2867  providing  supervisory  labor 
for  the  Lake  Merced  Blvd.  Project, 
Unit  No.  1.  The  City  and  County  of 
San  Francisco  Construction  Projects 
Division  will  supervise  the  project, 
which  will  employ  one  office  assistant 
and  7  labor  foremen.  3 

PROJECT   APPROVED 

ROSEVII^LE.  Placer  Co.,  Cal.  — 
SERA  ha«  approved  appropriation  of 
$4736  for  school  and  ground  improve- 
ments ;.t  Roseville  Union  High  School. 
Work  will  include  grading,  excavating 
for  swimming  pool,  instructing  curbs, 
gutter,  sidewalk,  etc.  J.  W.  Hanson 
of  the  Roseville  Union  High  School 
will  supervise  the  project  which  will 
employ   26    laborers,  '« 


PROSPECTIVE    BIDDERS 

STOCKTON,  s-an  Joaquin  Co.,  Cal. 
—  Following  have  procured  plans  for 
liuilding  extensions  to  mad  and  drain- 
age system  and  control  gates  together 
with  the  gate  keeper's  house  ,  for 
which  bids  will  be  opened  by  the 
Stockton  Port  Commission.  B.  C. 
Allin.  Secretary.  Transit  Sheds  6-7. 
Deep  Draft  Docks,  Stockton,  April  16, 
4    P.   M..  as  previously   reported,   are: 

Samuel  Eyre.    57   W.   1th   S-t..   Tracy. 

G.  H.  Dodd.  1738  W.  Rose  Street. 
Stockton. 

Biasotti-Willard  &  Biasotti.  40  W. 
Clay  St..   S;tockton. 

A.  Fredrickson.  1501  N.  Pershing  St. 
Stockton. 

R.  E.  McCarty,  603  Eastworth  St.. 
S-tockton. 


CONIHACT    AWARDtD 

KlTTl'IAS  (;oI;N-|'i,  Wasli.  — L'. 
Nygren,  L,iuyd  liidg.,  avattlt,  ac  *bi,- 
job  suumiiieu  low  uid  aitu  awuiuv-u 
contracc  by  -L,.  V.  Murruvv,  Dueutur 
of    Highways.      Olympia.      tor    paving 

witli  Portland  cernent  concrete  and 
asphaltic  concrete  about  0.4  mile  and 
constructing  a  steel  girder  undei - 
crossing  of  the  C.  M.  St.  P.  &  P.  R. 
R.  Co.  tracks  on  State  Road  No.  7. 
in  the  City  of  EUensburg.  U.S.P.W. 
Project  Nos.  NRM  148-D  and  NRH 
148-B.    in   Kittitas  County. 

Shehle  Constr.  Co..  Seattle,  at  $69,- 
S92,  and  Hart  Constr.  Co.,  Tacoma,  at 
$71. "95  submitted  second  and  third 
low    bids,    respectively.  ^ 


LOS  ANGELES  —  FIGUEROA  ST.  TUNNEL  —  (CITY) 


LOS  ANGELES,  Cal.— L.  E.  Dixon, 
Bent  Bros.,  Inc  and  Johnson,  Inc., 
609  S.  Grand  Ave..  Los  Angeles,  sub- 
mitted the  low  bid  to  the  Los  Ange- 
les Board  of  Public  Works  April  3  at 
$366,607.07,  as  previously  reported,  for 
constructing  the  Figueroa  Street  tun- 
nel between  Soluno  Avenue  and  Bish- 
ops Road. 

Tile  worl^  involves: 

(  1)  1034  cu.  yds.  Class  F  concrete, 
exclusive  of  concrete  in  tunnel 
sections,  complete  in  place; 

(  2)  200  cu.  yds.  Class  G  concrete, 
complete  in   place; 

(  3)  500  sacks  grout  behind  tunnel 
lining,  complete  in  place; 

(  4)  Reinf.  steel,  txclusiv  of  the 
reinforcing  steel  in  the  tunnel 
sections,   complete  in  place; 

(   5)   715   lin.    ft.    tunnel   section   No.    1. 
complete  in  place   (note:  section 
No.    1    is    estimated      to      require 
approximate    quantities    as    fol- 
lows: 

57  cu.  yds.  excav.,  per  lin.  ft.; 
15^    cu.    yds.    Class   F   concrete, 
per  lin.   ft.; 
280  lbs.  reinforcing  steel; 

(  6)  Tunnel  section  No.  2.  compjete 
in  place,  a  total  of  40  ft.  (note: 
Section  No.  2  Is  estimated  to 
require  approximate  quantities 
as   follows: 

3550  cu.   yds.  excavation; 
1016  cu.  yds.   Class  F  concrete; 
44,500  lbs.  reinforcing  steel; 

(  7)  Alternate   on   Tunnel  Section  No. 

2,  per  lin.  ft.; 
(  8)  Electrical    conduit    system,    com- 
plete in  place; 
(  9)  Lighting      system,      complete      in 
place; 

(A)  (B) 

(   1) $        17.00  $         15.00 

(  2) 6.00  6.00 

(  3) 1.00  3.00 

(  4) 4,125.00  4,500.00 

(  5) 376.00  375.00 

(   6) 23,000.00  30,000.00 

(   7) 450.00  750.00 

(  8; 1,100.00  1,100.00 

(   9) 2,800.00  2,800.00 

(10) 5.10  5.25 

(111 3,135.00  3,500.00 

(12) 1,00  1.00 

(13) 12.500.00  9,000.00 

(14) .30  .50 

(15) .20  .18 

(16) ,10  .13 

(17) .09  .09 

(18) .25  .15 

(19) .25  .20 

(20) .10  .10 

(21) .44  .40 

(22) .46  .45 

(23) .20  .16 

(24) .20  .18 

(25) .65  .60 

(26) L25  1.00 

(27) 1,850.00  2,000.00 


(10)  1165   sq.   yds.   white  glazed   tiling, 

complete    in   place; 

(11)  Plaster  finish,   complete  in  place; 

(12)  600  lin,  ft.  2-in.  grout  pipes,  com- 

plete in   place; 

(13)  Grading; 

(14)  2000  cu.  yds.   removal  of  slides; 

(15)  46,384   sq.    ft.    concrete    pavement, 

S-in.    thick; 

(16)  40.360   sq.    ft.    concrete  base,    6-in. 

thick; 

(17)  39,812  sq.   ft.   Warrenite-Bitulithic 

wearing  surface; 

(IS)  1957  sq.  ft.  white  concrete  traffic 
lines,   IH-n.   thick; 

(19)  548  sq.  ft.  white  concrete  traffic 
lines.    2-in.    thick; 

(?0)  10.884  sq.  ft.  one-course  side- 
walk,   3    -in.    thick; 

(21)  1167    lin.      ft.    heavy      unplastered 

curb; 

(22)  1536    lin.     ft.    special    unplastered 

curb; 

(23)  19    sq.    ft.    concrete    gutter,    6-in. 

thick; 

(24)  2640    sq.    ft.    combination    gutterj 

S-in.    thick; 

(25)  19  lin.  ft.   integral  curb  &  guttei 

(26)  33  lin.  ft.  curb  armor; 
1 27)  Storm  drain  complete. 
Remove:    19  sq.    ft.   gutter   and    100   sq. 

ft.  driveway,  included  in  yard- 
age and  price  to  be  included  in 
lump  sum  bid  for  grading. 

The  total  bids  were: 

(A)  L.  E.  Dixon.  Bent  Bros..  Inc.,  and| 
Johnson,  Inc.,  $366,607.07. 

(B)  Maccon   Const.   Co.,   $367,302.44. 

(C)  Shofner  &  Gordon,   $368,767.87. 

(D)  United  Concrete  Pipe  Corp..  $414- 
261.85. 

(E)  Morrison-Knudson  Co.,   $466,143,621 

(F)  Engineer's   estimate.    $386,441.97. 
Unit  bids  follow: 


« 


(C) 

(D) 

(E) 

(F) 

;       18.00 

$         25.00 

$         20.00 

$        15.00 

8.00 

15.00 

10.00 

10.00 

1.50 

2.00 

2.50 

2.50 

4,000.00 

5,000.00 

5.000.00 

3,200.00 

379.00 

414.00 

460.00 

402.50 

26,020.30 

20,000.00 

22.000.00 

27,537.25 

650.00 

500.00 

700.00 

720.00 

1,500.00 

1.300.00 

2,500.011 

2.600.00 

3.000.00 

3,500.00 

3,000.00 

4.90 

5.50 

6.30 

5.50 

3,300.00 

3.500.00 

4,000.00 

.-),630.0!i 

1.00 

1.00 

1.00 

1.50 

8,200.00 

20.000.00 

43,000.0(1 

7, no. on 

1.00 
1,000.00 


1.00 
4,000.00 


PACIFIC    CONSTRUCTOR 
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BIDS    OPENED 

l.dS      AMiKMCS      ('<11TNTY,    Ciil 
l;.-xr.)iti  \-    U.-xrrith.  2110-1?  Htatlon  A. 
is.iki'roni'lil.    Hiiliniill<'(l    l.iw    l>ld    to    C. 
I(.    I'urciOl,    Stiiti'    lllKliwny    ICnglnner, 
r.nn  AiiKi-li-n.   April    I,  a(  $11,986.75,   fur 
i>liiiitinK   tr<>OH  and   HhriibH  In   Lou  Aii- 
i:<'l<'n    Ciiiint.v,    lii-lwcen    MIhhIiiii    Iloail 
iM    I.w   AtiKi-liH  iiiul    Atlaiilk:    Blvd.    In 
.Mi.iili'i'i'.v     I'ltrk.     alidUt     !>.!)     inlleH     In 
IciiKlli    to   Ix'    i>laiil<'cl    to    tru*-H,    Mhriilni 
iiiiii   Ki'ound   c-ov«;r.    Involving: 
(   IJ   341  each  Key  No.  1   Ireeii; 
(  2)   159  euc-h   Key  No,   2  trees: 
(   S)  072  eai-h   Key  No.  3   trees; 
(  4)   267  each  Key  No.  8  treen; 
(  6)  60  each  Key  No.   17  trees; 
(   6)  »G  each  Key  No.  20  Ireea; 
(   7)   2.241   each  Key  No.  4  shrubs; 
(  8)    1.226  each   Key   No.    5   shrubs: 
(  9)   1,190   each   Key   No.   6  shrubs- 

(10)  76  each   Key  No.   7  shrubs; 

(11)  246  each  Key   .No.   9  .shrubs; 

(12)  98  euch   Key  No.    10  shrub.*: 

(13)  140  each   Key   No.    11   shrubs: 

(14)  100  each   Key  .No.    12  shrubs- 
(16)   35  each  Key  No.   13  shrubs;' 

(16)  100  each  Key  No.   14  shrub.i; 

(17)  85  each   Key  No.    15  shrubs; 

(18)  100  each  Key  No.   16  shrubs: 

(19)  70  each  Key  No.   18  shrub.-.; 

(20)  65  each   Key  No.   19  shrubs; 

(21)  308  each  Key  No.  21  shrubs; 

(22)  15  each  Key  No.   22  shrubs; 

(23)  145  e.ich   Key  No.  23  shrubs; 

(24)  100  each   Key  No.   24  shrubs; 

(25)  25,815    ei-ch     Key     No.     25    ki..i,iiiI 

cover  plants. 
Total    bids   w.-rc: 
(A)   Rexroth   &    IvcxroUi.    $11.9.sr..7o. 
IR)    Peterson     Hn^s..     Inglew-ood.    $25.- 
328.96. 
I'nit  bids  were: 


(A) 

(  1)     J1.40 

(   2)  1.45 

(  3)  1.34 

(  4)     2.50 

(  5) 1.30 

(  6)  1.45 

(  7)     1.45 

(   8)  1.40 

(  9)  1.30 

(10)     1.40 

(U)  1.30 

(12)  1.35 

(13)  1.40 

(14)  1.40 

(15)  1.60 

(16)     ., 1.60 

(17)  1.70 

(18)  1.70 

(19)  „ 1.35 

(20)  1.40 

(21)  1.30 

(22)  „ 2.00 

(23)  1.20 

(24)  1.35 

(25) 03 

The  bid    of    Peterson    Bros. 

wood,  is     irrcgulaar    as     the 
check  was  insufficient. 


(B) 
$3.00 


6.10 
4.72 


2.69 
2.65 


4.54 
3.65 
3.90 


3.67 

4.07 

2.36 

3.96 

.05 

,     Ingie- 

certifled 


BIDS   WANTED 

NAVAJO    COUNTY,    Arizona.— Unl 
April   16,  2  P.   M.,   bids  will  be  receiv- 
ed   by    Arizona    State    Highway    Com- 
mission, Phoenix,  for  the  improvemeni 
of  streets  In  Holbrook,  Ariz..  NRM    , 
U    (1935)    .-^FK    539,    NRM    S3-B    (\%r.- 
.^FE    538.     The    work,    which    extends 
from    the    north    city    limits    of    1 
brook  alons  Porter  St.   to  the   railroad 
(ra<"ks.    a    distance   of   i^bout    onc-thirH 
of  a  mile,  consists  of  removing  the  <•  i 
pavement    and    curb    and    gutter,    and 
to    furnish    and    place    select    niateri;.' 
new  concrete  pavement  and   curb  and 
gutter.     The  items  are: 
11,600  sq.  yds.  grading  under  pavement 

5.200  c.y.  select  material; 

7.600   sq.   yds.   concrete  p:.vement: 
900  sq,  yds.  concrete  gutter; 

3.30n  l.f.   comb,   curb  and   gutter; 

2.500  sq.  ft.   concrete  sidewalk; 
3,000   l.f.   vitrified   clay   pipe. 
Certified  or  cashier's  check,   5%.     T. 
S.     OTonnell.     State     Highway     Engi- 
neer. / 


BIOS    OPENED 

I -I  Kite  K  AM>  l-KWIH  ('(ilNTIKK, 
Wash  Joplln  *  ICldon,  Kenton  Hta., 
P.  U.  Box  66NK,  Portland,  at  1118.070 
submitted  low  bid  and  recommended 
for  award  of  contract  bv  the  Bureau 
of  Public  IloadH,  Portland.  April  4,  for 
lonKlructlng  the  .Ml.  Kainbr  .National 
Park  (Paradise  Section)  ReHurfacInK 
and  <ill  Kock  Str.ckplling  Project 
PIC(M-B,  National  Park  Project,  lo- 
laled  within  the  Mt.  Ualni'-r  .National 
Park.  Pierce  and  I>'Wl«  Counties, 
Washlnglon. 

The  length  of  the  pniject  Is  approxi- 
mately 8.564  miles  main  line  and  side 
roads   (3.336   ml.    Parking  Areas). 

(Tomplete    bids    follow: 

Joplln    &    KIdon.    Portland |1 18,070 

.Northwest  Roads  Co.,  Portland  121,776 
Homer  (J.  Johnson,  Portland  122.116 
A.   C.  (ireenwood  &   K.  J.   Ous- 

sault.     Portland    123.273 

I..  Romano  Kng.  Corp.,  Seattle  125,158 
V.    (i.    Redmon,     Yakima 132.063 


[CONTRACT   AWARUKO 

I-OH  ANCKl.KH.  Csl  —  Koulh«rn 
California  Roads  <••,.,  2145  K  25'.h 
.St..  awarded  contract  by  (he  1»«  An- 
geles Board  of  Public  Works.  April  3 
at  I51,4H1.68,  for  the  lmprovem<-nt  of 
Kl  .Modena  Ave.,  between  Klgueroa  HI. 
and  Oilorado  Blvd.  by  the  construc- 
tion of  8-Inch  permanent  pavement  6t 
feet  Wide,  consisting  of  2-ln  War- 
renlte  Bltulllhlc  wearing  surface  on 
r.-lnch  asphalllc  concrete  base,  40  feet 
wide,  and  8-Inch  concrete  pavement 
7  feet  wide  on  each  side  to  serve  as 
gutters,  together  with  curbs  and  aide- 
walks. 


PROJECT    APPROVED 

HC.MBOI^DT  COI.'.NTY,  Cal.— .SERA 
has  approved  appropriation  of  (13,355 
for  widening,  ditching,  cles.rlng  and 
surfacing  various  portions  of  the  .Mon- 
umental Road  in  Humboldt  (bounty. 
C.  .S.  Smith  will  supervliie  the  project 
which  will  employ  60  laborers 


SAN  MATEO  COUNTY— SOUTH  CITY  UNDERPASS 


.S.\.\  .\I.\TKC)  Ci'l'.NTV.  <;il.-  K[.-il- 
iickj<on  *i  Watson  Const.  Co.,  and 
Kredrlckson  Bros.,  873  81st  Ave.,  Oak- 
land, at  $129,908.08  submitted  the  low 
lild  to  the  Sli.te  Highway  Commis- 
sion. Sacramento,  for  widening  the 
existing  undergrade  crossing  under 
the  tracks  of  the  Southern  Pacific 
I'ompany  and  the  South  San  Francisco 
Belt  Railway  at  South  San  Francisco, 
.San  Mateo  County,  consisting  of  a 
43-ft.  7-in.  plate  girder  and  concrete 
deck  span,  and  a  98-ft.  8-ln.  steel 
beam  and  concrete  deck  span. 

The  work  involves: 
(    II  200    c.y.    existing    concrete    to    be 

removed    and    disposed    of; 
(    2)   I5U    l.f.    existing  guard    rail    to    be 

moved   and  reset; 
(   :tl   45.000    c.y,    exctv..    unclass.; 
(   4;    100.000  mile  yards  haul: 
{   5)   4,700  sq.    yds.    subgrade   for  pave-  | 

ment; 
(   6)   1.200   tons  crusher  run  base; 
I    7)   945  c.y.    Class  A   Portland  cement 

concrete    (standard    pavement): 
(   S)    1.900  c.y.   do   (gravity  anchor  and 

reinf .    pavement) ; 
(    9)  85  each   1-ln.   bar  dowel  anchors: 
(10)   700  each    \-ln.   do; 
111)   165.000   lbs.   bar  relnf.    steel; 

(12)  10.600  lbs.  mesh  reinf.  steel; 

(13)  2.060    c.y.    Cla«»    A    Portland    ce- 

ment concrete  (structures): 

(14)  16   c.y.  Class   F  do    (railing); 

ri5l   550    sq.    yds.    finishing    east    face 
of  center  wall; 


(   1). 

(   2). 

(  3).. 

(  4) 

(  5).. 

(  6).. 

(  7). 

(  8).. 

(   9).. 

(10).. 

(11).. 

(12) 

(13). 

(14).. 

(15).. 

(1«).. 

(17).. 

(18).. 

(19).. 

(20)  . 

(21)... 

(22).. 

(23).. 

(24).. 

(25).. 

(26).. 

(27)... 

(28)  .. 

(29) 

(30) 

(31) 


(16)  ;!(l.484   lbs.   cast   steel; 

(17)  6,700   lbs.    copper  strips; 

(IS)    103  c.y.   Class   A    Portland   cement 
concrete  (sldewi-lks  and  gutters; 

(19)  420   l.f.    pipe    handrail; 

(20)  4.000    sq.     yds.     waterproofing    for 

pavement  and   walls; 

(21)  1,250    sq.     yds.     waterproofing    for 

deck: 

(22)  1.150  If.  12-in.  plain  cone,  pipe: 

(23)  1,340  l.f.  6-ln.  drain  tile; 

(24)  270  l.f.  4-ln.  drain  tile; 

(25)  270  l.f.  4-ln.  vit.  clay  pipe; 
(26;  12  l.f.  12-ln.  ci-st  iron  pipe: 
(27;    106   l.f.    8-ln.    wrought    iron   pipe; 

(28)  24   l.f.    6-ln.  do: 

(29)  44   l.f.    4-in.  do; 

(30)  60  c.y.  rock  filling  material; 

(31)  1    lot   pumping    equipment; 

(32)  1  lot  lighting  equipment: 

(33)  1    lot    misc.    items   of   work. 
Total  bids  follow; 

(A)    Fredrickson  &   Wat.son  Const.  Co. 

.ind     Fredrickson     Bros.,     Oakland. 

$129,908.08. 
(B>    Healy    -    Tlbbitts   Const.    Co..    San 

Francisco,    $134,282.60. 
(("»    M.    B.    McGowan.    Inc.,   San   Fri-n- 

cl.sco  and  C.  W.  Caletti  &  Co..  San 

Rafael,  $142,766.08. 

(D)  Barrett    &    Hilp,    San    Franciaco, 
$155,502.76. 

(E)  Bodenhamer  Const.   c;o..   Oi.kl.ind 
$166,120.75. 

(F)  Cha.s.    I.,.    Harney.    San    Francisco, 
$167,623.07. 

I'nit  bids  follow: 


(32) 3856.00 

(13) 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

;  4.00 

$  lo.eo 

%      3.00 

i       6.60 

$   4.00 

t       6.25 

.70 

2.00 

2.00 

1.60 

1.00 

.61 

.70 

.40 

.80 

.48 

1.00 

1.01 

.10 

.09 

.10 

.06 

.15 

.081 

.12 

.08 

.20 

.13 

.13 

.16 

1.60 

1.60 

2.00 

3.20 

2.00 

1.85 

9.60 

9.00 

8.00 

13.00 

12.00 

10.78 

9.60 

10.00 

8.00 

12.75 

16.00 

12.48 

6.00 

5.50 

1.00 

12.00 

1.75 

1.35 

.66 

6.00 

.50 

S.OO 

1.50 

1.35 

.04 

.045 

.04 

.05 

.045 

.0622 

.10 

.10 

.07 

.09 

.10 

.0522 

14.00 

20.00 

20.00 

25.00 

15.00 

19.67 

40.00 

70.00 

30.00 

75.00 

40.00 

73.00 

1.25 

1.00 

1. 00 

1.60 

.80 

.92 

.12 

.IS 

.12 

.14 

.12 

.135 

.40 

.3E 

.40 

.37 

.46 

.37 

16.00 

9.00 

10.00 

17.00 

15.00 

15.26 

1.60 

1.60 

2.00 

2.50 

2.00 

3.S9 

.70 

.60 

.70 

.30 

.60 

.48 

1.37 

1.76 

1.40 

1.00 

1.76 

1.08 

1.00 

1.00 

1.00 

1.50 

1.00 

2.24 

.30 

.60 

.20 

.60 

.50 

1.7S 

.30 

.40 

.20 

.60 

.50 

.81 

.30 

.80 

.20 

.70 

.50 

.81 

3.25 

3.00 

3.00 

4.00 

4.00 

5.40 

4.00 

3.50 

3.00 

3.50 

3.57 

3.30 

3.25 

2.50 

2.00 

3.00 

2.00 

2.70 

2.00 

1..50 

1.50 

2.50 

1.75 

2.00 

3.00 

1.50 

2.00 

3.00 

2.00 

4.00 

1000.00 

1300.00 

900.00 

1250.00 

1000.00 

2000.00 

3866.00 

3400.00 

4000.00 

1000.00 

4000.00 

.1000.00 

JOO.Ort 

1366.00 

1S14.00 

400.00 

1000.00 

1S50.0O 
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U.S.  Building  In  March  Gained  76% 

Over  Last  Year,  Bradstreet  Reports 

The  March  volume  of  building  permits  for  215  cities  of  the  United 
States  as  compiled  by  Dun  &  Bradstreet,  Inc.,  was  the  largest  since 
April,  1932,  and  represented  a  total  value  of  $45,056,822,  as  compared 
with  $27,636,367  in  February.  This  was  an  increase  of  63.0  per  cent, 
as  against  a  normal  seasonal  gain  of  about  53.0  per  cent.  Marked 
improvement  was  also  shown  over  the  corresponding  month  of  last 
year.  Comparison  with  the  March,  1934,  total  of  $25,505,005  reveals 
a  rise  of  76.7  per  cent. 

Tlie  volume  of  permits  lor  tlie 
214  cities  outside  of  New  York  in 
creased  to  $:{:i.6()9.(!54  during  March 
compared  with  $21,783,459  in  tlie 
preceding  month  and  $19,S04,760  in 
the  same  period  of  last  year,  repre- 
senting increases  of  !)4  .'i  and  69.7 
per   cent,   respectively. 


At  New  York  City,  the  value  of 
permits  issued  jumped  to  $11,447,- 
16S.  a  gain  of  9.'). 6  per  cent  above 
the  February  total  of  $5,852,908  and 
100. 8  per  cent  higher  than  March 
a  vear  ago,  when  permits  were  val 
ued  at  $5,700,245. 

In  analyzing  the  February  to 
March  comparison  by  sections,  it 
is  seen  that  three  groups  reported 
increases  of  over  100  per  cent.  The 
West  Central  States  had  a  gain  of 
159.2  per  cent.  Middle  Atlantic  110. 1 
per  cent  and  Fast  Central  101.6  per 
cent.  Moderate  increases  were 
shown  by  the  South  Central.  New 
England  and  Pacific  groups,  while 
the  improvement  was  smallest  in 
the  South  Atlantic  and  Mountain 
States, 

The  record  of  building  permit 
costs  tor  the  first  quarter  of  1935 
gives  evidence  of  a  continuance  of 
the  rise  from  the  depression  low 
levels  reached  in  1933.  Permit  val- 
ues for  the  first  three  months  of 
this  year  amounted  to  $99,519,457. 
compared  with  $65,657,624  tor  the 
same  period  of  1934.  or  a  gain  <if 
51,6  per  cent.  Last  year's  total,  in 
turn,  showed  an  increase  of  21  (i 
per  cent  when  compared  with  the 
first  quarter  of  193,3  Following  is 
the  record  for  the  past  nine  years: 


A.G.C.  ENDORSES 

SHOALS  SITE 

Endorsement  of  the  Verba 
Buena  shoals  site  for  the  bay 
district  bridge  exposition  was 
voted  yesterday  by  directors  of 
Central  California  Chapter,  As- 
sociated General  Contractors.  A 
resolution  adopted  by  the  direc- 
tors was  forwarded  by  George 
E.  Greenwood,  president  to  the 
exposition    directors. 

The  contractors  declared  the 
shoals  site  to  be  the  most  prac 
tical  and  desirable  location  of- 
fered for  an  exposition  and  urg- 
ed the  importance  of  making  a 
final  selection  of  site  in  order 
to  start  work  on  the  project, 
which  they  held  to  be  of  great 
benefit  to  this  locality  and  to 
the  entire  state. 


CITY  AUDITORIUM 

BONDS   PROPOSED 


7 

Chse 

Previous 

March 

1.st  Qtr. 

Tear 

1935 

..   $45,0.",fi,S22 

1934 

..     2.1, sn,';, 005 

05,6,17.024 

-f24.r. 

1933 

..     I7.79,S.441 

52.705.189 

—56.4 

1932 

37.fi7(;.74B 

120.965.349 

— 63.S 

1931 

..    142. 107. 807 

334.067.678 

—12.1 

1930 

..  I.'ii;. 70.1. 002 

380.009.730 

—53.4 

1929 

372..1-7.754 

815.392.127 

—  4.5 

1928 

..   343.635.395 

853.699.129 

+    2.0 

1927 

.    354.803.287 

837.196.698 

A  bond  issue  proposal  probably 
will  be  submitted  to  Eureka  voters 
at  the  municipal  election  June  17 
providing  funds  for  a  municipal  au- 
ditorium. The  amount  has  not  been 
determined. 

.A.  preliminary  estimate  by  Ar- 
chitects Frank  G  e  o  r  g  e  s  o  n  and 
Newton  Ackerman  of  Eureka,  how- 
ever, places  $60,000  as  the  maxi- 
mum cost  for  the  structure  now- 
contemplated.  The  estimate  is  on 
a  building  110  by  190  feet  of  red- 
wood construction  with  steel  truss 
roof.  The  main  hall  would  seat  3.- 
000  and  include  a  stage  and  dance 
floor. 

Shipments  of  steel  business  furni 
ture  during  the  first  two  months  of 
1935  totaled  $2,203,716,  as  compared 
with  $1,890,914  during  the  corre- 
sponding preiod  last  year,  accord- 
ing to  the  Bureau  of  the  Census. 


$5,200,000  FOR 
STATE  HIGHWAY 
CONSTRUCTION 

Kelly  Sees  $16,000,000  Allot- 
ment for  Co.  &  State  Roads, 
Grade  Separations 


According  to  the  latest  uflicial 
advices  from  Washington  to  Direc- 
tor Earl  Lee  Kelly  of  the  Depart- 
ment of  Public  Works,  California 
will  receive  from  F'resident  Roose- 
velt's $4,800,000,000  Work  Kelief 
fund  appro.ximately  $5,200.oou  thai 
will  be  available  for  new  construc- 
tion projects  on  the  state  highway 
system  in  addition  to  those  now 
itemized  in  the  1935-37  budget 

"In  addition  to  this  amount  for 
our  state  highways."  said  Mr.  Kel- 
ly, "I  am  informed  through  the 
president  of  the  American  Asso- 
ciation of  State  Highway  Officials 
that  $1,700,000  will  be  made  avail- 
able to  the  state  department  for 
expenditure  on  county  feeder  roads. 
Feeder  roads  as  defined  by  feder- 
al regulations  'shall  include  farm 
to  market  roads,  rural  free  delivery 
roads  and  public  school  bus  routes, 
which  are  not  now  included  in  the 
approved  system  of  federal  aid 
highways  but  which  are  either  part 
of  the  state  highway  system  or  are 
important  local  highways  leading 
to  shipping  points,  or  which  will 
permit  the  coordination  or  exten- 
sion of  existing  transportatiun  fa- 
cilities, including  highway,  rail,  air 
and  water.' 

"Another  allotment  of  approxi- 
mately $9,100,000  will  be  made  to 
California  for  construction  of  rail- 
road grade  separations  on  both 
state  and  county  roads 

"These  funds  will  be  availabl" 
for  expenditure  as  soon  as  we  re- 
ceive the  formal  regulations  and 
apportionment  from  the  Secretary 
of  Agriculture  through  the  U.  S- 
Hureau  of  Public  Roads. 

"One  very  important  feature  of 
federal  aid  emergency  relief  lesis- 
latiou  is  the  fact,  that  if  past  reu- 
ulations  and  law  are  followed,  fed- 
eral funds  cannot  be  used  for  ac- 
quisition of  right  of  ways.  This  is 
a  very  Important  factor  in  the  nia'- 
ter  of  grade  separations  and  feed 
er  roads." 
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PAINTERS  NRA 
AREA  AGREEMENT 
EFFECTIVE  22nd 

President  Signs  Code  Pact  Fix- 
ing Uniform  Working  Terms 
Throughout  State 

An  area  agreement  under  the 
.NKA  code  of  lair  competition  for 
the  Painting  and  Paperlianging  In- 
dustry was  signed  yesterday  by 
President  Roosevelt  and  becomes 
effective  April  22.  It  will  establish 
a  live  -  day  week,  seven  -  hour  day 
and  minimum  wage  of  $1  per  hour 
throughout  the  state  of  California. 

Herbert  Brace,  chairman  of  the 
code  committee  of  the  California 
Council  of  the  International  Soci- 
ety of  Master  Painters  and  Deco- 
rators, pointed  out  that  this  was 
the  first  NRA  area  agreement  to 
be  executed  that  embraces  an  en- 
tire state  and  also  it  is  the  first 
agreement  effected  an  any  brancli 
of  the  construction  Industry  in  Cal- 
ifornia. 

The  agreement  has  been  in  the 
making  tor  more  than  six  months 
by  Chairman  Brace's  code  commit 
tee  of  the  painting  contractors  of 
the  state  and  the  various  district 
councils  of  the  International  Broth- 
erhood of  Painters,  Paper  Hangers 
and  Decorators  of  America,  whose 
council  and  national  officers  sign- 
ed it  along  with  the  representa- 
tives of  the  painting  contractors. 
The  code  will  cover  all  painters. 
paper  hangers  and  decorators  and 
all  contractors  in  those  trades 
throughout  California  and  will  be 
enforced  by  the  NRA  Regional 
Compliance  Board. 

"Out  of  the  S,000  painters,  paper 
hangers  and  decorators  affected  by 
the  Code  in  California,  about  2,500 
work  in  the  Bay  District  and  ap- 
proximately 1,500  in  San  Francis- 
co," Brace  said.  "A  total  of  2,6ou 
master  painters  throughout  the 
State  will  come  under  its  authority, 
400  of  them  operating  in  San  Fran- 
cisco. 

"With  the  continuous  active  co- 
operation of  the  Industrial  Asso- 
ciation of  San  Francisco,  we  have 
worked  hard  for  many  months," 
Brace  declared,  "to  win  the  agree- 
ment of  the  thousands  of  contrac- 
tors and  union  men  to  this  code. 
We  feel  that  it  marks  a  distinct 
advance  in  bringing  about  more 
prosperous  conditions  in  our  part 
of  the  building  industry  and  will 
react  advantageously  to  employ- 
ees, employers  and  the  general 
public  throughout  the  state  thru 
the    stabilization   it    will    afford  " 


BUILDING  INCREASES 

IN  PACIFIC  GROVE 


Eight  building  permits  calling 
for  expenditure  of  $10,644  were  is- 
sued in  Pacific  Grove  during  March 
according  to  City  Manager  Erwiii 
Dames.  This  is  a  marked  increase 
over  the  permits  issued  in  recent 
months,  February  permits  totaling 
only  12,035  and   January  13.565 


REDWOOD  MILLS 

BUSINESS  GAINS 

Fifteen  identical  mills  of  the 
California  Redwood  Association 
reported  new  business  67  per 
cent  greater  for  the  week  ended 
April  6  than  for  the  correspond- 
ing week  a  year  ago,  according 
to  the  weekly  survey  of  mill 
business  by  the  National  Lum- 
ber Manufacturers'  Association. 
Redwood  production  for  the 
week  was  6,170,000  feet;  ship- 
ments, 7,207,000  feet;  new  busi- 
ness, 9,206,000  feet;  week-end 
orders  on  hand,  35,180,000  feet. 
The.  week's  production  was  12 
per  cent  less  than  the  same 
week   last  year. 

The  nation's  lumber  produc- 
tion for  the  week  was  about  the 
same  as  a  year  ago,  shipments 
were  10  per  cent  heavier  and 
orders  11   per  cent  heavier. 


General  Contractor 
Must  Certify  Code 
Purchase  of  Material 


The  Divisional  Code  Authority  for 
General  Contractors  directs  atten- 
tion to  Executive  Order  6646  by 
which  general  contractors  are  held 
responsible  for  certification  that  all 
materials  used  by  them  have  been 
produced  in  compliance  with  NRA 
codes  of  fair  competition. 

"An  instance  has  come  to  our  at- 
tention where  a  general  contractor 
purchased  and  paid  for  a  consider- 
able amount  of  material  without  ob- 
taining the  certificate  of  compli- 
ance from  the  supplier,"  states  a 
letter  from  Edward  J.  Harding,  sec- 
retary of  the  code  authority.  "Be- 
fore the  government  agency  would 
allow  payment  for  this  material,  the 
general  contractor  was  requested 
to  produce  the  certificate  of  compli- 
ance which  should  have  been  filed 
with  him  by  the  supplier.  The 
general  contractor  did  not  have  and 
could  not  obtain  a  certificate,  and 
therefore,  the  government  agency 
would  not  allow  payment  to  the 
general  contractor  for  the  mate- 
rials furnished  by  this  particular 
supplier.' 

Following  is  the  text  of  para- 
graph 1  (d)  of  Executive  Order 
6646: 

"No  aKenoy  nf  the  Dniled  States  and 
no  Oovernment  contractor  or  supplier 
slu.ll  hereafter  accept  or  purchase  for 
the  performance  of  any  contract  or 
purchase,  order  or  enter  into  any  sub- 
contracts for  any  articles,  materials, 
or  .supplie.s,  in  whole  or  in  part  pro- 
duced or  furnished  liy  i.ny  person  who 
.''hall  not  have  certified  that  he  is  com- 
plying with  and  will  continue  to  com- 
ply with  each  code  of  fair  <jonn)etl- 
tion  which  relates  to  such  articles, 
rnaterial.s,  or  supplies,  or  in  case  there 
is  no  approved  code  for  the  whole  or 
any  portion  thereof,  then,  to  that  -x- 
fent.  with  an  agreement  with  the 
President   as   aforesaid." 


NRA  AGREEMENT 
OF  PLASTERERS 
TO  BE  EFFECTIVE 


Craft  Will  Operate  Under  Uni- 
form Working  Conditions 
Throughout   State 

Notified  yesterday  that  the  NRA 
area  agreement  fixing  hours  and 
wages  for  plasterers  and  lathers 
would  be  effective  next  Monday,  lo- 
cal sponsoring  organizations  made 
immediate  plans  to  obtain  full  com- 
pliance with  the  new  working  pact. 
Francis  O'Reilly,  presid-.-it  of  the 
San  Francisco  contracting  plaster- 
ers, announced  receipt  of  informa- 
tion from  Washington  that  the 
agreement  had  been  signed  by  the 
President  and  would  apply  to  all 
work  undertaken  on  and  after  April 
22. 

The  area  agreement  includes  the 
entire  state  of  California,  fixing  a 
wage  of  $1.25  per  hour  for  plaster- 
ers and  $1.10  for  plasterers'  ten- 
der. The  working  day  is  six  hours 
and  the  working  week  five  days. 
The  agreement  applies  to  all  con- 
tractors and  employes  whether  or 
not  they  are  members  of  associa- 
tions or  unions.  It  is  estimat'^f' 
that  4700  plasterers  and  1500  lath- 
ers are  normally  employed.  Li- 
censed contracting  plasterers  num- 
ber S63  and  licenped  lathing  con- 
tractors, 145. 

The  wage  rates  are: 

Per  Hour 

Journeyman  Plasterer  $1.2r. 

Superannuated    Plasterer    (sixty 

years    or    over) 8.*^'.t 

.Tourneyman    Lather    1.2."i 

Superannuated   Lather  (sixty 

years    or    over) .SS'I: 

.Apprentices:   First   year   25%   of 

of    .iourneyman    rate:     second, 

35%:   third.   60%;   fourth,  75%. 
Plasterers'  Tender  1.1" 

Modeler    2. no 

Model   Maker  1.25 

Caster     I.IS''. 

Laborer    .83 '-4 

With  its  acceptance  by  NRA  a"d 
the  President,  the  agreement  be- 
comes enforceable  by  the  NRA 
compliance  division,  wholly  inde- 
pendent of  the  industry.  The  agree- 
ment was  sponsored  by  the  Cali- 
fornia State  Conference  of  Master 
Plasterers  Associations  and  by  la- 
bor organizations.  It  has  been 
pending  in  Washington  since  No- 
vember 1. 


G-E  REPORTS  LARGE 

OIL  BURNER  ORDER 


The  General  Electric  Co.  reports 
the  order  placed  recently  by  Levitt 
&  Sons,  builders  and  developers  of 
the  Strathmore  Estates  at  Manhas- 
set,  L  I.,  for  175  oil  burning  fur- 
naces will  be  delivered  during  the 
present  year,  with  an  option  on  25 
additional  furnaces,  is  the  largest 
received  by  any  G-E  dealer  since 
their  oil-burning  unit  was  placed  on 
the  market  in  1932.  The  Strathmore 
Estates  property  was  opened  by  the 
Levitt  organization  in  the  snrjng 
of  1934  and  54  houses  have  been 
built   there  during  the  past   year. 


PACIFIC    CONSTRUCTOR 


Barrett  &  Hilp,  Inc.,  Bid  $1,026,780 

For  East  Bay  Bridge  Viaduct  Contract 

SACRAMENTO,  April  17. — Barrett  and  Hilp,  Inc..  918  Harrison 
Street,  San  Francisco,  submitted  the  low  bid  among  seven  proposals 
received  today  by  the  State  Highway  Commission  for  construction 
of  a  traffic  distribution  structure  on  the  Eastbay  approach  to  the  bay 
bridge.     The   low   bid   was   $1,026,780. 

The  structure  will  serve  two  functions.  It  carries  bridge  traffic 
over  the  main  line  tracks  of  the  Southern  Pacific  and  Santa  Fe  rail- 
roiids   iiiul    thf    liitcnirbiiu    lines   o(  „_,_,,.  .  ..^^       .  „.__ 

tl„.  K..y  Systom.     II   also  siMmrafs  FXrHANHF      ASFC<\ 

iiiul  dislrlbutos  vehicular  tiamc  up-  Ij^VVIlrtllViLi     /AOIVO 

!;;."^^i::7a;;:!iarroi:i^j"''  "■■'""■     for  protection 

About    B«(IO   feet  of  roadways  CiV    rOWTRArTOR^ 

varying  from  22  to  r)2  leet  in  widlli  ^*      \^\Jl^  M.  l\rtV^  1  \JI\0 

are  to  be  laid  on  viaduct  structures 

rising  from  grade  to  a  niaxiniuni  of  ■     r.    ••  i-          ■- 

40  fppt.  Cites  Kichmond    Building    bx- 

Estimated  quantities  of  materials  «•"?'«   Of  SERA   Practice 
required  are  22.U00  cubic  yards  con  Unfair   To   Industry 

crete;    4, .500,000    i)ounds    structural 

steel;    .■i,.')00,000   pounds   reinforcing  

^i^nnA  f^TIt  ^"""''.'  r"'"*^  '"'l'"'*^'  Administration  of  SERA  funds  in 

^^•""o.^nnn  V^*-|"vrf '."f"'"*^'!'^.  ""?'"  Alameda  and  Contra  Costa  counties 

es;    95,000    feet    5%-.n.    re.nlorcing  j„   ^  „,^„„^^  ^^j^.,.  ^^  eontractors 

trusses.  j^mj    si,i,.(.ontractors    whose    equip- 

The    contract    provides    for    com-  ">«"'   's   requisitioned   for  conduct- 

pletion   In  27r)  working  days.  '"K  day-labor  projects  is  protested 

by  the  Oaltland  Builders'  Exchange 

Following  are  the  bids  received:  in    a    letter    directed    to    President 

Uiirrett   &   Hilp,   Inc..   S.   F ?l,02ii.7S0  Roosevelt. 

.Mittry  BroK.  Const.  Co..  I..  .■\.   l.O.-,:!.!";:.  ,      .     •         •  ,    ,        ,„     ^, 

.V.  M    BmM,  Berkeley  and  Bod-  The   protest   is   .signed    by   W.   G. 

enhamer  Const.  Co.,  Oak-  Thornally,    president,    and    follows 

Innd    1.(iii.-i.7si'  in  part: 

Rates    &    Rnpers    Const.    Co., 

Oakland     l.OCi'.''"  I'^oi"    your    information,     Mr.     Presi- 

(^linton   Const.   Co.,   S.   F I.OST  Sen  dent,   the   Builders'  Exchange  of  Oak- 

.MacDonald  &  Ki.hn  Co.  Ltd.,  'and    is    the    ofHolal    orgt.nized    repre- 

San    Francisco    1,0!).'!.. lis  sentative    of    the    building   industry   of 

Healy    -    Tibbitts   Const.    Co.,  .Mameda     County    and    as    such    con- 
San    Francisco    1.1(5!). r..'i  tributes     many     thousands     of    dollar.* 

in    taxes    to    support    ni.tional,    state 

A.  G.  Raisch,  San  Francisco,  sub-  and     local    government.      But,     unfor- 

niitted  the  low  at  $46,504  for  grad  tunately  we  are  the  group  most   di.>^- 

ing  and  paving  two-tenths  of  a  mile  criminated     against     in     the     United 

in  the   city  of  San   Mateo  between  f',"!,'lU   „7<fF^  .'"fl.n^fl."''''"  ■■''"''"" 

Crystal  Springs  road  and  Third  "'"^''*"'"  °'  ^"^^-^  ^""'''• 
avenue.  .-Vs    an    example,    the   City    of    Rich- 

mond,    Calif.,     is    building    a     $160,000 

Following   bids   were   received:  high  school  with   SER.\  labor,   and   no 

licensed   nor  experienced  contractor  is 

A.  (i.   Raisch,   S.   F $4fi  .-ii'l  <,„   the  job.     They   hKve   no  equipment 

I..    C.    Seidel.    Oakland o3,2C,'<  ,ina    are    asking    sub-contractors    who 

Fay   Improvement   Co.,    S.   F Sn.r.TI  ^^y  ,,jj^.g  equipemnt  to  work  at  SER.\ 

Chi.rles  L.  Harney,   S.  F ".  wages    in    order    to    rent    said    equip- 

Hanrahan-Wilcox   Corp.,    S.    F.     fi.T.T'-?  mgnt    to    them    at    a    frf.ction    of    ils 

_         ..  .       .u  1      •»         ,■  value.    This  practice.    I  know  you   w"! 

Question   as   to  the  regularity  of  ^^^^^   „.Hh  me,   is  absolutely  unfair. 

signatures    on    the    bid    of    Heafey-  The    membership    of    the    Exchanec 

Moore    Co     and    Jack    Casson.    Oak-  is   with    me   to   a   man    in    thi.s   apne-  i 

land,  caused  the  department  to  re-  to  you   for  your  support   in   seeing  to 

fer   the    proposal    to   the   legal    stnff  it     that    everything    possible    is    done 

for    an    opinion,    to    determine    the  '"   the   end    that   future   public   worI-« 

low  bidder  for  ,-!.S  miles  of  grading  "i"    he   given    to   responsible   gener:,- 

and   paving  in   San   .Toaquin   county  L"^is  ^rathTr^'^hr^lela?-   p^og^^L;"',"; 

between   French    Camp  and   Stock  ,._.,„i„p  ,„^  bids.    ..\nd  we  who  p.ay  the 

tOf-  bill   will   have   the   assmance   thj.t   the 

The  bids  received  were-  work     will     be     performed     ffflcientl.v 

Heafey  -  Moore    Co.     and    Jack  and    properly,    with    the    least    poss  b 

Casson.   Oakland   $  SO  1>TT  4 

Hanrahf-n  -  Wilcox    Corp.,    San 

Francisco  w  -  NEVADA  ENGINEERS 

A.   C.   Raisch.  San  Francisco       los;"-  BOARD    APPOINTED 

A.   Teichert   &   .Son,   Inc..    Sac-  ,.       ^  "T      T,         .         .      . 

ramcnto    los  "' •  Members  of  the  Nevada  state 

board  for  registration  of  civil  en- 
Valley   Paving  and   Const.   Co.  gineers    have    been    named    bv    the 

Fresno   10S.l«v  governor.    Thev  are  George  \V    Ma- 

Ch!.s.    U    Harnev,    S.    F.  lOO  I'M  1?"£,'/"«"'™^";,J"''^--^„.''VJ'""'   '^ 

R.  Thompson,  Chas.  G.  Walker  and 

Fredrlckson   and   Watson   Con-  I>.  A.  Harris.    Headquarters  will  be 

stniction  Co..  Oakland  .  10!). Gi'^  in   Reno. 


DINWIDDIE  LOW 
ON  RESTORATION 
OF  GIRLS'  HIGH 


Subnnits     $244,700     Proposal; 

Pressure     Main     Bids 

Opened 

Dinwiddle  ConHtructioii  Company, 
Crocker  lUilldiMg,  yesterday  mud 
inltted  to  the  San  Francisco  Ue- 
partment  of  Public  Works  the  low- 
est of  live  bills  for  restoration  oi 
the  Girls'  High  School,  datnaged  by 
(ire  last  fall  while  undergoing  ex- 
tensive alterations.  Amount  of  the 
low  proposal   was  $244,700. 

White  &  Gloor,  Monadnock  Hldg.. 
were  low  bidders  at  $1S,7S9  for  the 
brick  work  and  terra  cotta,  for 
which  a  separate  contract  will  be 
let. 

C.  L.  Wold,  who  held  the  con- 
tract for  reconstruction  of  the  hieh 
school  last  fall  at  the  time  of  the 
tire,  was  second  low  bidder  for  gen- 
eral work  at  $246,777. 

The  new  contract  calls  for  res- 
toration of  the  portions  damaged 
by  fire  and  completion  of  the  build- 
ing. Plans  were  prepared  by  Archi 
tects  H.  A.  Minton,  Henry  C.  Smith 
and  Mark  T.  Jorgensen.  L.  H.  Nisli- 
kian  is  structural  engineer  for  the 
project. 

Total  bids  submitted  for  general 
work  were: 

Dinwiddle    Construction    Co $244,700 

f".    T,.    Wold    246.777 

Barrett    &    Hilp   2.i!>.7r,2 

K.   E.   Parker  Co 2fi4.4on 

P.  J.   Walker  Company 265,713 

For  brick  and  terra  cotta  the 
following  bids  were  received: 

White  &  rjloor $18.78!) 

Reed   &    Reed   19,327 

William    A.    Rainey  19,983 

J.    I..    Collins    20,770 

The  Department  of  Public  Works 
also  opened  bids  yesterday  for  in- 
stalling Section  "B"  of  the  Marina 
District  Extension  to  the  city's 
high-pressure  fire  protection  mains 
The  lowest  proposal  for  this  con- 
tract was  $27,055.  submitted  bv 
Percy  L.  Burr.  ,320  Market  Street. 

Total  bids  for  the  high-pressure 
main  extension  were  as  follows: 

Percy  L.    Rurr  $27  n.^r. 

^T.   J,   Lynch  _ t0.049 

Eaton  &   Smith  S0.66S 

Charles   I,.    Harney   ?«■■■' 

laeific  Pf.vements  Co.,  Ltd 39  7!i'> 

.-Vnderson   &   Kowe   41  i- 

E.    J.    Treacy    r,.-- 

The  Marina  District  Extension  is 
a  portion  of  the  city's  program  of 
fire  protection  main  extensions,  fi- 
nanced by  a  $2.onn.ono  bond  issue 
and  a  granf  of  $460,000  from  the 
Federal  Public  Works  Administra- 
tion. 

^ . 

DEPUTY  BUILDING 

INSPECTOR  RESIGNS 


Charles  J.  Heinemann.  Oakland 
deputy  city  building  inspector,  has 
tendered  his  resignation  in  order 
to  enter  private  business.  He  bad 
been  with  the  department  since 
1921.  Xo  succes.sor  will  be  appninf 
ed  at  "present.  City  Manager  John 
F.  Hasfler  stated. 


PACIFIC    CONSTRUCTOR 


SMITH  &  ALLEN 
TO  FILL  NEVADA 
ENGINEER  POSTS 


List  Materials 
To  Be  Purchased 
For  Coulee  Dam 


LAY  PLANS  FOR 
A.G.C.  ANNUAL 
BOARD  MEETING 


Governor  Announces  Appoint- 
ments; Will  Succeed  Ma- 
lone  and  Durkee 


Alfred  Meriitl  Smith  has  been 
appointed  Nevada  state  engineer 
and  Robert  A.  Allen  has  been  ap- 
pointed state  highway  engineer, 
Governor  Kirnian,  newly  -  elected 
announced  in  Carson  City  yester- 
day. 

Allen  will  succeed  S.  C.  Durkee 
on  May  1  and  Smith  will  succeed 
George  W.  Malone,  May  2S.  Ap- 
pointment of  Allen  will  leave  a 
vacancy  in  the  post  of  PWA  state 
engineer  in  Nevada,  a  position  he 
has  filled  since  the  PWA  was  or- 
granized. 

Allen  was  formerly  state  engi- 
neer u  n  d  e  r  Governor  Scrugham 
while  Smith  was  for  several  years 
on  the  engineering  staff  of  South- 
ern Pacific  Company  and  has  been 
connected  at  various  times  with 
the  state  engineer's  office. 

Smith  was  graduated  from  the 
mining  school  at  the  University  of 
Nevada  with  the  class  of  1900 
and  secured  an  advanced  degree 
in  190S.  Allen  was  a  member  of 
the  1915  class  at  the  university 
where  he  was  a  student  in  the  col- 
lege of  electrical  engineering.  He 
was  state  engineer  from  1922  thru 
1926  and  has  been  Nevada  PWA 
engineer  since  the  federal  PWA 
program  was  initiated  in  that  state. 


Electrification 
Of  Pennsy.  R.  R. 
Near  Completion 


Electrification  of  the  Ne'V  Yorli 
to  Washington  passenger  service 
of  the  Pennsylvania  Railroad  has 
been  completed  as  one  of  the  prin- 
cipal items  of  an  $80,000,000  elec- 
trification program  instituted  with 
the  aid  of  PWA  financing. 

The  project  was  said  to  be  the 
biggest  private  construction  job  in 
the  world  in  the  past  18  months. 

Several  thousand  men  still  are 
employed  completing  electrification 
of  yards  and  terminals  for  freight 
service  and  building  electric  loco- 
motives. 

The  completely  electrified  pas- 
senger service  embraces  639  daily 
trains  of  which  191  are  through 
trains  and  448  are  semiexpress  and 
commuter  trains,  some  of  which 
have  motors  in  each  car  and  no 
electric   locomotive. 

Besides  the  construction  for  elec- 
trification on  the  right-of-way,  7,- 
000  freight  cars  and  a  100  new- 
electric  locomotives  were  built  in 
this  PWA  project.  The  freight  cars 
were  finlRhed  last  December  and 
40  of  the  electric  lodoniofiv'es  have 
li^en  turne'd  otit. 


In  the  construction  of  the  Grand 
Coulee  (low)  dam,  for  which  the 
Mason  -  Walsh  -  Atkinson  -  Kier  con- 
tractors have  a  $29,000,000  contract, 
the  Government  will  purchase  the 
following  materials:  5,000.000  bar- 
rels of  cement;  25,000,000  pounds 
of  steel  reinforcement  bars;  115,000 
linear  feet  of  metal  sealing  strips; 
52,000  square  feet  of  cork  board; 
6,232.000  pounds  of  gates  and  con- 
duit linings;  45.000  pounds  of  con- 
trol apparatus  for  gates;  1,000,000 
pounds  of  penstock  and  draft-tube 
bulkhead  gates;  welded  plate-steel 
penstock  pipes,  IS  feet  and  4  feet 
6  inches  in  diameter;  three  21-foot 
6-inch  and  two  60-inch  hydraulicai- 
ly  operated  butterfly  valves  and  op- 
erating mechanisms;  two  .375-ton 
and  one  20-ton  overhead  traveling 
cranes,  one  20-ton  gantry,  and  two 
150-ton  gantry  cranes;  203,000  lbs. 
of  track  rails;  4,242,000  pounds  of 
trash-rack  metal  work;  1,600,000 
pounds  of  structural  steel  in  power 
house:  1,200,000  pounds  of  metal 
tubing,  pipe,  fittings,  and  valves; 
7.400  pounds  of  aluminum  curbs 
and  handrailings;  100,000'  lin.  ft. 
of  electrical  cable;  144.000  linear 
feet  of  electrical  metal  conduit; 
asphalt-saturated  felt  roofing,  met- 
al lath,  stairways,  floor  plates,  grat- 
ings, rolling  and  swinging  doors, 
metal  sash  windows  and  operators. 
plumbing  fixtures  and  hardware, 
and   miscellaneous  metal   work. 

Purchases  are  made  through  the 
Denver  office  of  the  XI.  S  Bureau 
of  Reclamation  R  P.  Walter  is 
chief  engineer  of  the  Bureau.  F 
A.  Banks  is  construction  engineer 
with  headquarters  at  Almira,  Wash. 


Action   to   Assure   Contract 

Work  in  Govt.  Program 

Slated  for  Meet 


BID  DEPOSITORY  AT 

MARYSVILLE  PLANNED 


Plans  are  being  made  to  estab- 
lish a  bid  depository  for  the  con- 
struction industry  at  Marysville  and 
opening  of  it  probably  will  be  an- 
nounced shortly  by  building  craft 
code  committees,  according  to 
Mano  Zan,  code  coordinator  for  the 
state  registrar  of  contractors. 

Mr.  Zan  and  Lloyd  Flatland, 
chairman  of  the  San  Francisco 
code  coordinating  committee,  at- 
tended a  meeting  of  Marysville 
business  men  this  week  at  which 
NRA  administration  was  discussed. 
Speakers  included  Wesley  Ash  and 
Lee  Lazarus  of  the  San  Francisco 
regional  NRA  office.  Code  affairs 
of  the  construction  industry  were 
the  subject  of  a  conference  later 
among  representatives  of  the  local 
building  crafts. 

Returning  from  Marysville  visits 
were  made  at  the  Sacramento  and 
San  Rafael  central  bid  depositories 
which  now  are  affiliated  with  the 
Northern  California  Bid  Depository 
System.  The  bid  registration  plan 
ie  working  satisfactorily  in  both 
citieg,  it  was  fefloTted. 


Anticipating  a  summer  of  the 
most  intensive  construction  activ 
ity  in  five  years,  the  governing  and 
advisory  boards  of  the  Associated 
General  Contractors  of  America 
will  hold  their  annual  spring  meet- 
ing in  Washington,  D.  C,  Mav  2 
and  3,  to  lay  plans  for  the  expedi- 
tious handling  of  the  industry's 
part  in  the  President's  $4,880,000.- 
000   work   relief  program. 

Representative  contractors  from 
building,  highway  and  heavy  con- 
struction and  railroad  divisions  of 
the  industry  will  participate  in  the 
meeting,  which  will  give  detailed 
attention  to  the  question  of  facili- 
tating contract  methods  in  each  of 
the  various  constructon  fields  in- 
cluded in  the  Emergency  Relief 
Appropriation  Act.  Nick  F.  Helm- 
ers,  of  St.  Paul,  president  of  the 
association,  will  preside. 

It  is  anticipated  that  a  major  por- 
tion of  the  construction  phases  of 
the  program  will  be  executed  un- 
der contract  in  view  of  the  provi- 
sion in  the  measure  that  full  ad- 
vantage shall  be  taken  of  the  fa- 
cilities of  private  enterprise  in  car- 
rying out  the  work.  The  board 
will  exert  every  effort  to  see  that 
this  is  done,  according  to  A.G.C. 
officials,  u 

E.  J.  Harding,  managing  direc- 
tor of  the  contractors'  association, 
in  announcing  the  call  for  the  gov- 
erning and  advisory  boards  meet- 
ing, expressed  the  belief  that  un- 
der the  impetus  of  the  work  relief 
ineaure  the  coming  summer  will 
witness  a  banner  season  in  all  lines 
of  construction.  He  pointed  out 
that  the  fund,  as  earmarked  in  the 
bill,  will  provide,  in  itself,  a  well- 
rounded  volume  of  building,  high- 
way and  heavy  construction  proj- 
ects. Harding  also  was  optimistic 
as  to  the  prospects  of  revival  in 
private  residential  construction  and 
declared  that  the  board  would  give 
special  attention  to  the  small  home 
builder  at  i's  May  meeting. 

The  meeting  will  follow  .imme- 
diately upon  the  conclusion  in 
Washington  of  the  twenty-third  an- 
nual meeting  of  the  United  States 
Chamber  of  Commerce,  which  will 
be  attended  by  many  of  the  con- 
tractors, including  their  past-presi- 
dent, A.  P.  Greensfelder,  of  Saint 
Louis,  who  is  a  director  of  the  con- 
struction and  civic  development 
department  of  the  Chamber  and  a 
member  of  Secretary  Roper's  busi- 
ness advisory  and  planning  coun- 
cil. 
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PERMIToS  AMD  eOMTMAeTS 
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3fi'' 

Kluto 

Cohn 

3(53 

nossana 

Marshall 

4800 

3ti4 

MacKarland 

Owner 

3fi5 

Rolkiii 

Siegrist 

3875 

WaniiT 

f)\yner 

40011 

c.arKi.ilo 

Mndsay 

inoo 

STATION  .^,.. 

(336)     SW  ALEMANY  AND  GENEXA 

Ave.     Class  C   service   station. 
Owner— C.    Restani,    Premises. 
E^igineer— J.    M.    Smith.     251    Kearny 

St.,  San  Francisco.  $2000 


ALTERATIONS 

(337)     NO.   3421   JACKSON   ST.     Alter 

dwelling. 
Owner— E.    C.    Hill,    rr    Contractor. 
Architect  —  Angus     McSweeney,     604 

Mission   St.,    San   Francisco. 
Contractor— A.     F.     Mattock    Co..     : 

Clara  St..   San  Francisco  *"' 


12 

$7000 


STATION 

(338)     NE    GEARY     AND      COLLINS- 

Streets.      Class  C  service  station. 
Owner  —  Sol    Getz    &    Sons,    de Young 

Bldg.,    San   Francisco. 
Architect— R.  C.  Schuppert.  "■/.■  Owner. 
Contractor  —  B.     Miller.     r.SS     Haddon 
Road.    Oakland.  JUiPf 


GARAGE 

(339)  W  ALEMANY  ST.  140  S  Ge- 
neva  Ave.     Class  C  public  garage. 

Owner — C.  Restani.  Alemany  St.  and 
Geneva  Ave..   San  Francisco. 

Engineer— J.  M.  Smith,  251  Keanry 
St.     San   Francisco.  $4000 


ALTERATIONS 

(340)  W  EVANS  AVE.  175  N  Phelps 
St.     Alter  factory. 

Owner— Norton  Wool  Co.,  1600  Fair- 
fax St.     San  Francisco. 

Engineer— J.  M.  Smith.  2:il  Kearny 
St..  San  Franci.xco. 

Contractor  —  H.  E.  Rahlmann.  251 
Kearny   St..    S.    F.  $1200 


DWELLING 

(341)  E  16th  AVE.  90  S  Rivera;  one- 
story  and  basement  frame  dwell- 
ing. 

Owner  and  Builder— Jac.  A.  Arnott. 
633  Tnraval  Street. 

ArcJiifsct— Kot   Given.       ■.     .        $MQO 


DWEI-LINO 

(342)  E  16th  AVE,  1.-.2  S  lllvera,  1- 
stnry  and  banement  frame  dwell- 
ing. 

owner    and    Builder— j!i«.    A.    Arnoli, 

633  Taraval   Street. 
Arrhltect— Not    Given.  H.""" 

DWELLING 

(343)  E  16lh  AVE.  183  S  Rivera:  1- 
slory  and  ImHement  frame  dwi-ll- 
Ing. 

owner    and     Builder — las.     A.     Arnolt. 

633  Taraval    Street. 
Archltecl-Not    Given.  UM" 


DWELLING 

(344)  K  16th  AVE.  121  S  Rivera:  1- 
story  and  basement  frame  dwell- 
ing. 

owner  and  Builder— J.->«.  A.  Arnoli. 
633   Taraval   Street. 

Architect— Not    Given.  SI.""" 

ALTERATIONS' 

(3tr,)      174   GEARY  ST.:   alter  store. 
O^.ner- ThoK.    Cook,    premLses. 
Architect— Not    Given. 
Contractor  —   Mullen   Mfg.    Co      60 
Rausch   Street.  $1,850 


ALTERATIONS 

(346)  2467  ir.th   AVE.:  alter  dwelling, 
(i^vner— R.   W.    Harbaugh.    premises. 
Architect— Not  Given. 

Contractor    -    L.     H.     Steven.son      130 
Merced.         «.9'"' 

ALTERATIONS 

(347)  151  POWELL  ST.;  .liter  reetau- 
rant. 

Owner— Herbert's    Grill,  premises. 
.Vrchitect— Not  Given. 

Contractor  —  Mullen  Mfg.   Co..    bO 
Rausch  Street.  S^.""" 


DWELLING  ,     , 

(348)      S  WAYLAND  92  W  Girard:   1- 
story  and   basement   frame  dwell- 
ing. . 
Owner— Nick    Gunons.     T     contractor. 
Architect— Not  Given.  _ 
Contractor- Richard     Delucrhi.     3  2  i  ,-> 
San    Bruno  Ave.                            $3,000 


ALTERATIONS 

(349)     618  GRANT  AVE.:  alter  offices. 
Ow-ner— Sang  Chong  T>mg,   premises. 
Architect— Not  Given. 
Contractor— Frank    Yick.    6  7  0    Wash- 
ington Street.  H.OOO 


ALTERATIONS 

(350)     562  HAIGHT  -ST.:  alter  theatre 

Owner- Parkway  Theatre.  Inc.  care 
Golden  State  Theatre  Co..  25  Tay 
lor  Street. 

Architect— M.  T.  Jorgensen.  525  Mar- 
ket  Street.  $l.-800 


DWELLING 

i:!.-li     S  JEFFERSON  100  W  Webster 

St.  One-story  an<l  basement  fr:(me 

dwelling. 
Owner— Ben    Liebman.    1555    Francisco 

K;..  San  Francisco 
.\rc1iltect— R.    R.    Irvine,    3131    Market 

St..  San  Francisco.  $4000 


r>WELLING 

(352)     N   BROADWAY   52   E   Hyde   St. 

Two-story    frame    dwelling. 
o„.„er— L.   Biancl.  3460  Scott   St..   San 

Francisco. 
Architect — Not   Given. 
Contractor— L.    Murer.     1274    Queeada 

.S»l..   San  ■  Fra'nelsiio.   *..     .;        $5000 


FLAT.S 

(353)     K  FILLMORE  SO*.   75  B  Jeffi-r- 

«rin   St.     Two-Hlory  nnd   bimement 

frame  flat*. 
Owner— Ben    Liebman.    15B5   Franrlnco 

Sth..   Snn   Kranrliiro. 
Arehllcct— K.    R.    Irvine.    3431     Mnrlcet 

St..    .San    FranelHco.  $snoo 


ALTERATIONS 

(354)     S    FCLTON    ST.      liZ    V«    Gough 

St,     Alter  store*  and  loft, 
owner — J.    F,    Leahy  and    P.    H.    Sliir- 

tevant.   %  Architect. 
Architect— Albert    A.    Schroepfcr.    214 

Kearny    St.,    San    Francisco, 
Contractor — W.    L.    Jose.    710   Arguello 

Blvd.,    San    Francisco.  $1175 


DWET-LING 

(355)     N   BROADWAY  47  E  Hyde  St. 

Two-story    frame    dwelling, 
owner— J.  Vigil,  3110  Laguna  St.,   San 

Francisco. 
Architect— Not    Given. 
Contractor— L.     .Murer,     1274    Quesada 

St,.   San  Francisco.  $5000 


DWELLING 

(356)  E  THIRTY-THIRD  AVE  250  S 
Judah  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner— Standard     Building     Co..     1500 

Judah    St..   San   Francisco. 
Plans    by   Owner.  $3000 

DWELLING 

(357)  E  THIRTY-THIRD  AVE.  275  S 
Judah  S-t.  One-story  and  base- 
ment  frame  dwelling. 

owner— Standard    Building    Co..     1500 

Judah    St..   San   Francisco. 
Plans    by   Owner.  $3000 

ALTERATIONS 

(358)  SW  GRANT  AVE.  AND  SUT- 
ter  St.     Alter  store. 

Owner  — S.    Rappaport.    2514    Mission 

St..   San   Francisco. 
Architect— Not    Given. 
Contractor  —  Antony     Petersen.     2758 
San   Bruno   Ave.  $100" 

ALTERATIONS 

(3.59)     NO.    514    NINETEENTH    AVE. 

.Mter  dwelling. 
Owner— Robert  L.   Morton.    Premises. 
Architect— Not    Given. 
Contractor— Walter    G.    Vodden.     113,i 
Cabrillo  St..   San  Francisco.   $1000 


INDUSTRIAL    BLDG. 

(360)  NW       BRYANT       AND       OAK 
Grove  St.     Class  C  industrial  bldg. 

owner  —  O.    J.    and    L.    M.    Williams. 

Premises.  . 

Architect— Harold  C.  Ferree.  435  \  alle 

Vista  Ave..  Oakland. 
Cntractor— Not   Given.  $12,000 

ALTERATIONS 

(361)  NE  CALIFORNIA   AND  WEB- 
ster   Sts.   Alter  church. 

(-iw-ner  —  Congregation    Sherith    Israel 

■Premises. 
Architect.—    Hyman    &    Appleton.    5l> 

'    Post  St.."  San  Francisco. 
k7ngineer-H.    Rosenthal.     821    Market 

St      San  Francisco, 
i^intractor  —  Dinwiddle    Construction 

Co..   210  Crocker  Bldg.  i*«00 

STATION  „      . 

(362)     SE    THIRTY-NINTH    AVE.    & 

Balboa    St.      One-story    brick    and 

concrete  service  station, 
owner— Wm.    Klute.    495    Haight    St.. 

San  Francisco. 
Architect— R.    C.    Schuppert.    Oakland. 
Contractor-Theo.    Cohn.    Rijss.  BJdg^ 

San   Brancisc.o.   .  ---JSW 


PACiFlC    CONSTRLC'IOR 


ALTERATIONS 

(3G3)  NO.  33  MOUNTAIN  SPRING 
St.      Alter  dwelling. 

Owner— Mr.  and  Mrs.  L.  A.  Boesana, 
Premises. 

Architect — Clarence  A.  Tantau.  Siirevc 
Bldg..   San  Francisco. 

Contractor— F.  S.  Marshall.  799  Ash- 
bury  St.,   San  Francisco.  $4800 


ALTERATIONS 

(364)  No.  1S32-34-36  FELL  STREET. 
Alter  flats. 

Owner— F.  G.  McFarland,  15.10  Fell  St.. 

San    Francisco. 
Architect — Not   Given.  $1400 

ALTERATIONS 

(365)  S  CHESTNUT  ST.  350  W  Fill- 
more St.  Alter  storage  building 
and   store. 

Owner— Kd.  Rolkin,  145  McAllister  St. 
San  Francisco. 

Engineer — Norman  B.  Green,  Sharon 
Bldg.,  &an  Francisco. 

Contractor— F.  R.  Siegrist.  604  Mis- 
sion   St.,    San    Francisco.  $3875 


ALTERATIONS 

(366)  NO.  215-221-229  GOLDEN  GATE 
Ave.      Alter  offices. 

Owner — Warner  Bros..    Inc..   Premises. 

Architect — A.  A.  Schroepfer,  244  Kear- 
ny  St.,    San   Francisco. 

Contractor — Not   Given.  $4000 


ST. 


ALTERATIONS 

(367)     NO.     662       BRUNSWICK 
Alter  dwelling. 

Owner — Antone   Garguilo,    Premises. 

Architect — Not   Given. 

Contractor — Boyd  C.   Lindsay,   183  Ox- 
ford   St.,    San    Francisco:  $1000 


ALAMEDA 

COUNTY 

No. 

Owner 

Contractor 

Amt. 

210 

Grodin 

Peterson 

21500 

211 

General 

Owner 

4500 

212 

Jacobs 

Hansen 

5000 

213 

Sigwald 

Owner 

7000 

214 

Associated 

Owner 

2000 

21b 

Arnold 

Beckett 

5000 

216 

Hogberg 

Owner 

7000 

217 

McGiirrin 

Owner 

1800 

21S 

Lundberg 

Villa 

1394 

219 

Western 

Coburn 

3000 

220 

Netherby 

Owner 

4000 

221 

Hammarberg 

Owner 

9750 

222 

Baumgardner 

Henderson 

4714 

223 

Hiller 

Cederborp 

27000 

224 

Steinmann 

Owner 

2000 

225 

Splude 

Owner 

2000 

226 

Klein 

Owner 

5000 

RESIDENCE 

(210)  NO.  117  REQUA  ROAD.  PIED- 
MONT. Two-story  12-room  frame 
residence   and   garage. 

Owner— Mrs.  M.  Grodin,  1085  Annerly 
Road.    Piedmont. 

Architect— Miller  &  Warnecke.  Finan- 
cial  Center   Bldg.,   Oakland. 

Contractor  —  J.  B.  Peterson  &  Son. 
4021  Agua  Vieta  Ave.,  Oakland. 

$21,500 


.STATION 

(211)     NO.    1720    WEBSTER    ST.    and 

700  Buena  Vista  Ave.,   ALAMEDA 

One-story   steel   and   brick   service 

station. 
Owner— General  Petroleum  Corp.,  Parr 

Terminal,  Oakland. 
Architect— Not   Given.  $4500 


DWELLING 

(212)  NO.  2924  SOUTHWOOD  IiRUK, 

ALAMEDA.       Two-story     6-Boom 

frame  dwelling  with   wood   siding. 
Owner — J.    Jacobs,    1415   Fountain    St., 

Alameda. 
Architect — Not    Given. 
Contractor— Chris.  Hansen.   1500  Santa 

Clara    Ave..    Alameda.  $5000 


MONT.     Two-story   6-rooin   frame 

residence  and  garage. 
Owner — Sigwald  Bros..   916  Alma   Ave. 

Piedmont. 
Architect  —  Ray    Keefer,    770    Wesley 

Ave.,    Oakland.  $7000 


BUILDING 

(214)  2596  SHATTUCK  AVE..  BER- 
KELEY; one-story  3-room  Class 
C  building. 

Owner  &  Builder — Associated  Oil  Co.. 
79  New  Montgomery  Street,  San 
Francisco.  $2000 

ADDITION 

(215)  315  PARK  VIEW  TERRACE. 
OAKLAND;  brick  and  concrete 
addition  to  garage. 

Owner— G.    Arnold.     232    Monte    Vista 

Ave..    Oakland. 
Architect — Not   Given. 
Contractor — A.    T.    Beckett,    224   Scenic 

Ave.,   Piedmont.  $5000 


DWELLING 

(216)     NO.   6050  MARGARIDO  DRIVE 

OAKLAND.       Two-story       7-room 

dwelling. 
Owner — Hannah    Hogberg,    182   Vernon 

Terrace,  Oakland. 
.\rchitect— Not  Given.  $7000 


ALTERATIONS 

(217)     NO.    5667-79    COLLEGE    AVE.. 

OAKLAND.      Alterations. 
Owner — Howard    McGurrin,    57    Sutter 

St..    San   Francisco. 
Architect— Not   Given.  $1800 


ALTERATIONS 

(218)     NO.   539  THIRTY-EIGHTH   ST. 

OAKLAND.     Alterations. 
Owner — Mabel    Lundberg,    Premises. 
Architect — Not   Given. 
Contractor— Joe      Vila,      1207      Solano 

Ave.,  Oakland.  $1394 


REPAIRS 

(219)  NW  E-TWELFTH 
26th  Ave.,  OAKLAND. 
pairs. 

Owner  —  Western    Pacific    R. 
Mills  Bldg..  San  Francisco. 

Architect — Not    Given. 

Contractor — Ira  W.  Coburn.  2048  Mar- 
ket St.,   San  Francisco.  $3000 


ST.    AND 
Fire    re- 


Co.. 


DWELLING 

(220)  NO.  522  CRAGMONT  AVE., 
BERKELEY.  One-story  7-room 
frame  dwelling  and  garage. 

Owner- W.  A.  Netherby.  5853  Lymaii 
Road.  Oakland. 

Architect — Not  Given.  $4000 


RESIDENCE 

(221)  NO.  230  SANDRINGHAM  RD.. 
PIEDMONT.  Two-story  7-room 
frame   residence  and   garage. 

Owner— Albert  Hammarberg,  2310  L>- 
Conte   Ave..    Piedmont. 

Architect — Not   Given.  $9750 


DWELLING 

(222)     NO.    1934    SAN    ANTOMO    .ST., 

BERKELEY.       One-story     5-room 

frame   dwelling  and   garage. 
Owner — C.   E.  Baumgardner,   20C.S  All- 

ston  Way.   Berkeley. 
Architect — Hardman  &  Russ.  206S  All- 

ston  Way,   Berkeley. 
I'ontractor — H.  K.  Henderson.   20  Avis 

Road.    Berkelye.  $4714 


BKSIDENCl? 

(Hi)      592    eLAIE    AVENXie.     PIED- 


DWELLING 

(223)  NO.  275  TUNNr^L  RD,  OAK- 
LAND. Two-story  14-rQom  dwell- 
ing   and    garage. 

Owner— Stanley  Hiller,  Robert  Dollar 
Bldg.,   San   Francisco. 

Architect— J.  K.  Ballantine.  Harlan 
Place.  San  Francisco. 

t^outractor— A.  Cederborg.  1455  {Ixcel- 
sjor  Ave..   Oakjand.  $27,000 


BUILDING  CONTRACTS 


SAN    FRANCISCO   COUNTY 


ntractor    Amt. 


No.      Owner 

ALTERATIONS 

(78)      NO.  815-817  CHENBRY  STREET 

Paint    exterior    of    dwelling. 
Owner— Ellen  Burns.   815  Chenery  St.,[ 

San    Francisco. 
Architect— Not   Given. 
Contractor — Frank    Griffln    Jr. 

Filed   April  11,    '35.      Dated     . 

HOLC  Contract.  ' 

TOTAL  COS-T.    $2.-)7  1 
Bond,   $257.     Surety.  Coast  Surety  Co. 
Limit,     forfeit,     none.       Specifications  ' 
only  filed. 


ALTERATIONS 

(79)     NO.     2137      ALEMANY      BLVD. 

All   work   for   painting   exterior  of  ( 

dwelling. 
Owner  —  Frank    and    Ella    E.    Boone, 

Premises. 
.Architect — Not    Given. 
Contractor — John    G.    Exley. 
Filed  April  15,   '35.     Dated  April  5.  '35 

HOLC     Contract     

Total    Cost.    $91.80  i 
Bond.    $91.80.      Surety.    Hartford   Acci-    I 
dent   &   Indemnity  Co.     Limit,    12  cal-    j 
endar  days.     Forfeit,  plans  and  speci- 
fications, none. 


ALTERATIONS 

(80)     NO.     514     NINETEENTH     AVE. 
All   work   for   new  room  and  bath 
on   roof  of  dwelling. 
Owner — Robert  L.  Morton,   Prem. 
Architect — Not    Given. 
Contractor— Walter    G.     Vodden.     1135 

Cabrillo   St.,    S^n   Francisco. 
Filed  Apr.   10,   '35.     Dated  Apr.  15,   '35. 

Contract    signed    $374 

Roof  of  new  room  on 374 

New    room    plastered 374 

New    room    completed 374 

Usual    35    days 374 

TOTAL  COST,  $1870 
Bond.  none.  Limit,  60  working  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


WAREHOUSE 

(81)  THIRD  AND  BERRY  STREETS 
Terminal  warehouse.  All  work 
for  plastering,  lathing  and  tiling 
walls  in  first,  second  and  third 
fioors  of  Warehouse  No.  3. 
Owner  —  Southern     Pacific     Company 

65  Market  St..  San  Francisco. 
Architect — Not   Given. 
Contractor — Fred      K.    Du      Puy.      110 
Sutter   St.,    San   Francisco. 

Filed    Apr.    16.    '35.      Dated.    . 

On   end   of  each   month 75% 

Usual    35   days Balance 

TOTAL  COST,  $1388 
Bond.  $1388.  Surety,  United  States 
Guarantee  Co.  Limit.  21  calendar 
days.  Forfeit,  none.  Plans  and  .speci- 
fications  filed. 


ALAMEDA    COUNTY 


No.     Ownei 
20     Antwiler 


Contractor     Ami. 
Falk       6917 


RESIDENCE 

(20)  LOT    20.     Laurel    Terrace.    Oak- 
land.     All   work   for   residence. 
Owner — W.    E.    Antwiler. 
Architect— Geo.    Obrien.    890    55th    S-t.. 

Oakland. 
Contractor  —  Chas    W.    Falk.    1520   E- 

3Sth   St..   Oakland. 
Filed  Apr.   17.  '35.     Dated  Apr.  27.   '35. 

Main    floor    joists    in    place $1297 

Frame    up    1297 

Plastering    complete    1297 

When    completed    1297 

Usual    35    days 1729 

TOTAL  COST.  $6917 
Bond.  none.  Limit.  90  days.  Forfeit. 
ntine.     Plans   artd   specifications  -  filed. 


PACIFIC    CONSTRUCTOR 
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1—         APARTMENTS 

To   Be   Done   By   Day's  Wor 

Al-TKI!.\TIONS  C 

OAKI,.ANl>.    .\l.inii-(U.    Co.. 

1240    !2th    Street. 
Altcnition.s    to   apartments. 
Owner— Fred    Stelnm.inn.    r 
Architect— Not   Given. 


CHURCHES 

Construtlon  Started. 

CIlITxrH  Cost,    $12,000 

HII,I-S-ir(inornH.   San  Mateo  Co.  Cal. 
One-story    frame   church   building    (1S2 

X  207  ft.)   to  seat   400. 
Owner— Burlinsame    -    San    Mateo   7lh 

Day  Adventlst  Church   (Rev.   J.  L. 

Neil,   Postor). 
Architect— Not    Given. 
Contractor— Henry  Volker,  Burllngame 

(Burl.   6C12)    . 


Sub-Bids   Being   Taken. 

DIOCESAN  HOUSE  Cost,  $40,000 

SAN  FRANCISCO.  Sacramento  and 
Mason   Streets. 

Two-story  reinforced  concrete  dioce- 
san hou.se  (slate  roof,  steam  heat- 
ing  system,    steel   sash,    etc.) 

Owner — Grace  Cathedral. 

Architect— I^ewls  P.  Hobart.  525  Mar- 
ket St.,  San  Francisco. 

Contractor  —  Dinwiddle  Constr.  Co., 
Crocker    Bldg.,    San    Francisco. 


Being  Done  By  Day's  Work. 

ALTERATIONS  Cost.   $2000 

SANTA    CRUZ.    Santa    Cruz    Co.,    Cal. 

SW  I^ocust  and  Mission  Streets. 
Alterations   to  apartment  building  for 

church. 
Owner — Messiah    Lutheran    Church    of 

.'tanta  Cruz  (W.  E.  Menzel,  Pastor) 

Santa  Cruz. 
Architect— Not    Given. 

.\   new  building  Is  contemplated   for 
the  future. 


Contract   Awarded. 
ALTERATIONS  Cost.    ».'• 

SAN  FRANClsro    N\V  Callfovniii  n:  .1 

VVihster  Streets. 
Alterations   to  church. 
Owner  —  Congregation    Shcrith    I.'^raiv 

premises. 
Architect  —  >Iym:.n    and    Appleton.    i'. 

Post   Street. 
EuKinecr— H.    Rosenthal,    821    .M    ■ 
Contractor— Dinwiddle   Const       ' 

Crocker  Bldg  * 

4—  FACTORIES  &  WARE- 
HOUSES 

Contract   Awarded. 

ALTERATIONS  Cost.    $1.1110 

SAN    FRANCISCO.      W    Evans    175    N 

Phelps. 
Alt«r»tldns   to   factory.    , 


Owner— Norton  Wool  Co.,  IBOO  Fair- 
fax Avenue. 

Engineer- JaM.  M.  Smith.  2.')1  Kearny 
SIrcet. 

t'ontmctor— H.  E.  11  a  h  I  m  a  n  n,  2.'il 
Konrny    Street, 

Contracts  Awarded. 

H<IIM:R    llcxi.M     l!M)G.         Ciist,     IfiOOO 
i;.MKUV\n,I,i:.     Alameda    (.'o.,    Cal. 
One-atory     reinforced     concrete     boiler 

room    huildlng    (composition    roof- 
ing,  etc.) 
Owner — Shell    Development   Co.,    Shell 

Rldg.,    San   Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contraclnr  —  Linilgren    &    Swlnertnn. 

172S    Web.itcr    St.,    Oakland. 
Reinforcing   Steel— McGrath   Steel   Co.. 

2nri:>    \V.  bster    St.,    Oakland. 
Roofing  —  General    Roofing    Co.,     398."i 

Ite.uh  St..   Oakland. 
Glass— East     Hay    Glass    Co.,     621     fith 

St..    Oakland. 
Steel  Sash— .Soule  Steel  Co.,  1750  Army 

St..    S;in    Francisco. 
Plumbing— Scott    Co.,     113    Tenth    St.. 

O.Mkland. 


Steel   Contract   Awarded. 

ALTERATIONS  Cost,    $7500 

SAN  FRANCISCO.  .No.  942  Howard 
Street. 

Alterations  and  additions  to  printing 
plant  (add  one  story  to  the  present 
structure,  new  fire  doors,  sky- 
lights,  etc.) 

( iwner— (Jeorge    Zett. 

Engineer— Jas.  H.  Hjul,  128  Russ  St.. 
iian   Francisco. 

Lessee— E.    J.    Cardinal. 

Mgr.  of  Constr.— James  H.  Hjul,  128 
Russ  St.,  San  Francisco. 

Steel— W.  C.  Hauck  &  Co..  280  San 
Bruno  Ave..   San  Francisco. 


Contract   Awarded. 

WAREHOUSE         Cont.    Price,   $22,782 

SACRAMENTO.  Sacramento  Co.,  Cal. 
Sixth    and   Q    Streets. 

One-story  brick  and  concrete  ware- 
house (160x160  ft.)  concrete  floors, 
composition    roofing,    etc. 

Owner  —  Dallman  Supply  Co.,  Sacra- 
mento. 

Architect — Charles  F.  Dean,  California 
State  Life   Bldg.,    Sacramento. 

Contractor — Petersen  &  Steinbrenner. 
1116  O  St..    Sacramento. 


Additional  Sub -Contracts  Awarded. 
FACTORY  C06t.  $10,000 

OAKLAND,     Alameda    Co.,    Cal.      No. 

3224  Wood  Street. 
One-story  steel  factory. 
Owner — Pacific    Graphite    Works,    40th 

and  Chestnut  Sts..   Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 


NOTICE 

Mr.  E.  E.  Hanley  wishes  to  an- 
nounce that  he  hf.s  discontinued 
partnership  with  Mr.  McCrellis. 
and  is  still  conducting  business 
from  1443  IRth  Avf-nue.  Telephone 
Montrose   1350. 

He  also  wishes  to  announce  tli.it 
he  Is  in  a  position  to  install  any 
Hardwood  Floor  Job,  large  or  smf.ll, 
with  personal  and  efficient  service 
guaranteed. 

Phone  Montrose  1350,  or  write 
to  1443  18th  Ave.  for  an  estimate 
before  awarding  your  hardwood 
floor  contract. 

E.    E.    HANLEY. 


(,'ontrnctor— K.    T.    I.*lter    &    Hon,    III 

37lh    St.,    Oakland. 
Sheet    Metal— Kani     Hay    Sheet    Metal 

WoikM.    mil    .Market  »t..   Oakland. 
Plumbing— Scott   Co..    113    lOth    Street. 

<  iiiklund. 
Lumber— Tllden  Lumber  Co.,  Oakland 
.\m  pievlously  reported,  ntructural 
»te<-l  awarded  to  Hirrick  Iron  Works, 
ISth  and  Campbell  Sts.,  Oakland:  piles 
to  J.  H.  Baxter.  Foot  of  Walnut  St., 
Alameda. 


Sub-Contracts   Awarded. 

ADDITION  ''ont.    Price,    $B7  "•  ■' 

STOCKTON,    San    Joaquin    Co..    fiillf. 

.Stockton   Harbor. 
Addition   to  grain  lermlnf.l   (144, "00  n<i. 

ft.    of   rioor  space)    concrete    (loorK. 

frame    structure.    Iron    roofing   and 

siding,    (Ire   walls,    etc. 
Owner  —  Port  of  Stockton  Grain  T.  • 

minal    Assn.     (Eugene    B.    Wilkin- 
son,   President)    .Stockton. 
Plans  by  O.  H.  Chain,  41   South  Sutter 

Street,    Stockton. 
Contractor  —  Trewhitt    -    Shields   Co. 

1501     Pacific    Southwent     Build. ng. 

Fresno. 
Plumbing— Miller    -    Hays    Co.    742    E. 

Weber  St.,  Stockton. 
Electric     Wiring- Eddy     Electric     Co., 

?,o;i  E  Weber  St.,  Stockton. 
Concrete — J.  A.  .Silva,  Stockton. 
Reinforcing    Steel— Kyle    &    Co..    West 

Liinc.    Stockton. 
Structural  Steel — Kyle  &  Co. 
Lumber— Stoikton    Lumber  Oo.,   3(7   S. 

<"nmmerce  St.,   Stockton. 
Grading— Biasotti-Willard    &    Blasotti. 

in  W  Clay  St.,  Stockton. 


Toundations    Started. 

FACTORY  Cost.    $25,000 

SAN  FRANCISCO.  W  Newhall  115  N 
Carroll   Street. 

One  -  story  reinforced  concrete  and 
steel  factory  (250x111  ft.)  corru- 
gated Iron  roof. 

Owner — Pacific  Can   Company. 

Engineers — Ellison  &  Russell,  Piclflc 
Building. 

Mgr.    of  Const. — L.    C.    Lf.rsen,    prem- 
ises. 
Work    is    to   be   done   by  day's  labor 

under    the    supervision    of    L.    C.    I-ar- 

sen.  • 


Sub-Contracts   Awarded. 

PACKING   PLANT 

Cont.    Price.    $12,638 

i^ANTA  CLARA,  Santa  (Tiara  Co.,  Cal. 

Two-story  packing  plant  (71.6x137.6 
ft.)  concrete  and  brick  walls,  wood 
first  floor,  concrete  slab  for  base- 
ment, aebestos  roof,  etc. 

Owner — Santa  Clara  Pear  Packers  As- 
sociation. 

Engineer  —  CTIison  &  Russell.  Pacific 
Bldg..    San   Francisco. 

Contractor — N.  J.  Nielsen,  1270  Iris 
Court.  San  Jose. 

Sheet  Metal— A.  J.  Peters  &  Son.  455 
E.   Washington  St..  San  Jose. 

Concrete — J.  C.  Bateman,  573  Heddln 
St.,   San  Jose. 

Reinforcing  Steel  —  San  Jose  Steel 
Placing  Co..   San  Jose. 

Structural  Steel — Harold  Hellwig,  ISO 
S-Montgomery  St..  San  Jose. 

Glass— E.ist   Bay  Glass  Co..   San  Jose. 

Lumber — (liase  Lumber  Co..  San  Jose. 

Hardware — San   Jose   Hardware  Co. 

Painting— Morten.son  Bros..  453  At- 
lanta Ave.,  9an  Jose. 

Gradine — A.  G.  Lantz,  931  Shlele  Ave. 
S'an  Jose. 

Brick  and  Stone  Work— F.  Tllblo,  1140 
Martin  Ave.,    San  Joee. 

Contract    Awarded. 

PLANT   AND  WAREHOUSE 

Coft  Inclifdlng  e'nulB,...$J?.0<'O 
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STOCKTON.    San    Joaquin    Co..    < 
Stockton  Harbor  (40x50  ft.) 

Three    -    stor>-   galvanized    iron    bean- 
cleaning    plant    and    warehouse. 

Owner — Haslett    Warehouse    Company, 
2S0    Battery    St.,    San    Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— C.    H.    Dodd.    1206    Buena 
Vista.    Stockton. 

Plans   Completed. 

FACTORY  c-«'     ''•" 

SAX    FRANCISCO.     N\V    Bryant    ami 

Oak    Grove. 
Class   C   Industrial   building. 
Owner  — O.    J.    and    L.    M.    W:'l 

premises. 
Architect — Harold  C.    Ferree,    4Sri   V.tI- 

le   Vista   Ave.,    Oakland. 


Sub-Contracts  Awarded. 

ADDITION  Cost.    $21,000 

SACRAMENTO.    Sucramentn  Co..   i'... 

3031    D   Street. 
Addition  to  factory. 
Owner — Pureta    Sausage   Co..    3  n  ."i  i    :< 

St..   Sacramento. 
Architect — Not    Given 
Contractor— Holdener  Const.    Co..    2i;n'! 

R   Street.    Sacramento. 
Roofing — Bush  Roofing  Co.,  1912  K  .«t  . 

Sacramento. 
Plumblno — L.  U.  Plummer.   1019  J  .St., 

Sacramento. 
Electric    Wiring— C;.rl    F.   Vlning,    2nO'^i 

G  St..    Sacramento. 
Sheet   Metal— Ahl  Sheet  Metal  Work.-^ 

1615  21.'it  St..  Sacramento. 
Concrete — General  Contractors. 
Steel    Sash— Soule   Step]   Co..    iT.^n   A.- 

my  St.,  San  Francisco. 
Reinforcing    Steel— Truscon    Steel    Co.. 

604   Mission   St..    S;.n   F>-anr-l.scn. 
Structural   Steel— Palm   I^on  Work.s.    P 

and  15th  Sts.,  Sacramento. 
Lumber — Friend    fi    Tarry,    Front    :>".' 

S   Sts..   Sacramento. 
Lathing    and    Plastering — S.    A.    Turh- 

ff-rber.    2116   36th    St..    Sacranietr- 
Mill   Work— Burnett  *  Sons,    nth   and 

C   Sts..    Sacramento. 
Grading— J.  R.  Reeves.  American  Rv- 

er  j.nd  12th  Sts. 
Brick    and    Stone    Work — W.    .T     r-'' 

ford.    2915   S   St..   Sacramento. 


FLATS 


Contract  Awarded. 

^AT»  Cost,    $10,000   each 

SAN  FRANCISCO.  S  North  Point  St. 
W  Webster  Street. 

Two  two-story  and  basement  frame 
and  stucco  flats. 

Owner— L.    Handlesman. 

Archlttct— S.  A.  Colton,  B44  Market 
St..   San   Francisco. 

Contractor— H.  H.  Isaac,  517  Belve- 
dere  St..   San   Francisco. 


To   Be   Done    By   Day's  Work. 

^^7?,  Cost,  ss.noo 

SAN    FRANCISCO.     E    Fillmore    75    S 

Jefferson   Street. 
Two   -  story  and  basement  frame  and 

stucco   flats. 
Owner   &    Builder- Ben    Liebman     155", 

Francisco   Street. 
Architect— R.    R.    Irvine,    3431    Market 

Street. 


To   Be   Done   By   Day's  Work. 
ALTERATIONS  Cos*       •  ■ 

SAN  FRANCISCO.     1832-34-36  Fell   St 
Alterations   to   frame    flats. 
Owner— F.  G.  McFarland.  1550  Fril  ^-^ 
Architect— Not   Given. 


6— GARAGES    &    SERVICE 
STATIONS 

Plans    Completed. 

GARAGE   &    SERVICE    STATION 

„  ...  Cost,    $g,000 

SAN  FRANCISCO.    W  Alemany  Blvd 

140  S  Geneva  Ave. 
Ooe    -    Btor>-   Class  C    reinforced    eon- 

c^-ete    pubUc    graragc    (iSxto   feet) 


and    one-story    reinforced    concrete 
service  station    (40x22    ft.) 

Owner — C.    Restani.    Alemany    Boule- 
vard and  Geneva   Avenue. 

Engineer— Jas.    M.    Smith,    251    Kearny 
Street. 
Owner   will    take   segregated   bids    in 

a   few   days. 


Contract   Awarded. 

SERVICE    STATION  Cost.    $2.noo 

SAN     FRANCISCO.      NE     Geary     and 

Collins   Streets. 
Class   C   service    station. 
Owner— Sol    Getz    and    Sons.    deYoung 

Building. 
Architect— R.   C.   Schuppert,   4639    P.tiK 

Blvd..    Oakland. 
Contractor— B.  Miller.  589  Haddon  Rd. 

Oakland. 


Plans  Completed. 

SERVICE    STATION  Cost.    J;7.nnn 

ALAMEDA.  Alameda  Co..  Cal.  Web- 
ster  and    Buena    Vista    Ave. 

One-story  steel  and  brick  service  sta- 
tion. 

Owner — General  Petroleum  Corp.,  Parr 
Terminal.   Oakland. 

Plans  by  Engineering  Dept.  of  Owner. 
Bids    will    be    asked    in    about    two 

weeks. 

To  Ask   Bids  In  One  Week. 
SERVICE  STATION  Cost.   $700(1 

SAN    FRANCISCO.    NE    Fell    St.    and 

Masonic  Avenue. 
Class  A  steel   service  station. 
Owner — Standard    Oil     Co..     225     Bush 

S't..    San    Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 


Contracts   Awarded. 

SERVICE    STATION  Cost.    $3000 

SAN  JOSE.  S^nta  Clara  Co.,  Cal.  No. 
101   S-Market  Street. 

Gasoline    service  station. 

Owner— Shell  Oil  Co.,  Shell  Bldg.,  San 
Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Steel  Building  —  Independent  Iron 
Works,    821    Pine    St.,    Oakland. 

Plumbing— Wm.  Ehlert,  956  The  Ala- 
meda,   San  Jose. 

Paving  —  Pacific  Truck  Service,  646 
Park  Ave.,    San  Jose. 

Electric— Guilbert  Bros.,  286  W-Santa 
Clara    St.,    San   Jose. 


Contract   Awarded. 

ADDITION  Cost,  $5,000 

OAKLAND,    Alameda    Co.,    Calif.    315 

Park  View  Terrace. 
Brick  and  concrete  addition  to  garage. 
Owner— G.    Arnold,     232    Monte    Vista 

Ave.,   Oakland. 
Architect— Not   Given. 
Contractor — A.   T.   Beckett,    224   Scenic 

Ave.,   Piedmont. 


Plans    Being    Figured. 

SERVICE    STATION  Cost.    $ 

SAN    JOSE.     Santa    Clara    Co..    Calif. 

Santa   Clara    and    San    I'edr..    St 
Super-service   station   (steel  and  brick 

construction). 
Owner — Baumgartner   Bros..    147   West 

Santa  Clara  St.,   San  Jose. 
Architect  —  Ralph    WyckolT,    San    Jose 

National   Bank    Bldg..    San    Jo.:c 


Sub-Contracts  Awarded. 

TIRE    STATION  Cost.    $30,000 

SAN  FRANCISCO.  NW  Turk  dtrter 
and  Larkln. 

One  -  story  concrete  tire,  battery  and 
oil  station  (concrete  floors,  steel 
sash,  composition  and  tile  roof- 
ing,  etc.) 

Owner— F.    H.    Rolandi. 

Architect— H.  A.  MInton.  525  Market 
Street. 

Engineer— L.  H.  Nishkian.  525  Markf  , 
Street. 

I>essee— Kahn   &   Keville. 

Contractor  —  Moore    and    Roberts,     ili'. 
Mission   Street. 
•  Vumbei^=-STnith  LJmlrep 
ChBTrtel  streets. 


Reinforcing     Steel— W.     S.     Wetenhall. 

17th    and    Wisconsin    Sts. 
Concrete — California  Concrete  Cj.,  1C32 

Steiner   Street. 


Contract   Awarded. 

SERVICE    STATION  Cost.    ?4  f   n 

SAN    FRANCISCO.      SE    39th    .A.venue 

and  Balboa  Street. 
One-story    brick    and    concrete    servici> 

station. 
Owner— Wm.   Klute.   495  Haight  St 
.Architect- R.   C.   Schuppert.  4639   Parii 

Blvd.,   Oakland. 
Contractor — Theo.   Cohn,    Russ  Bldtr.     ; 


Contract   Awarded. 

ADDITION  Cost.    SS' no  i 

OAKLAND.  Alameda  Co..  Calif.  •"  i 
Grand  Avenue. 

Addition  of  18-car  garage  for  apart- 
ment building  and  construct  roof 
garden. 

Owner — Park  Terrace  Apartments,  240  ( 
Grand    Ave.,    Oakland. 

Architect— E.  L.  Snyder,  2101  Addison  i 
St.,   Berkeley. 

Contractor— A.  T.  Beckett,  22-1  Scenic  ■ 
Ave.,   Piedmont.  * 


To    Be    Done    By   Day's   Work. 

SERVICE    STATION  Cost,     $2000  ) 

STOCKTON,  San  Joaquin  Co.,  Calif. 
No.    1335   So.   Lincoln   Street. 

Service    Station. 

Owner — F.  H.  Rodgers,  1335  So.  Lin- 
coln  St.,   Stockton. 

Architect — Not   Given. 

7—  FEDERAL  BUILDINGS 

BIDS    OPENED 

SAN  FRANCISCO— San  Francisco 
Construction  Company,  3159  Fillmore 
St.,  at  $444  submitted  low  bid  to  Cus- 
todian, U.  S.  Marine  Hospital,  for 
dampproofing  basement  walla  of  build- 
ings Nos.  11.  12.  13.  14  and  15.  at  the 
U.  S.  Marine  Hospital.  San  Fran- 
cisco.    Complete   bids  follow: 

San    Francisco    Constr.    Co $  444 

Gill-Mann    Company    898 

R.    S.    Silverberg 1123 

Conrad  B.   Sovig  1339 

Bids    held   under  advisement. 


Plans    Being    Completed. 

MINT  Cost.    $1,225,000 

SAN     FRANCISCO.         Duboce      Ave.. 

Herman,    Buchanan    and    Webster 

Streets. 

Fve-story    reinforced     concfrete     mint 

(may  have  granite  base). 
Owner — United    States    Government. 
Plans  by  Supervising  Architect,  Treas- 
ury  Dept.,    Washington,    D.   C. 
Plans  will  be  completed  about  June 
1,    at   which    time   bids   will   be   asked 
Whether    grading    bids    will    be    called 
for   separately   or   be    included    in    the 
general  call  for  bids  is  not  determined 
at  this    time. 


COMPLETE    BID    LISTING 

SAN  JOSE,  Canta  Clara  Co.,  Cal.— 
As  previously  reported,  Patterson 
Bros..  573  Santa  Rosa  Ave..  Berkeley. 
at  $1930  submitted  low  bid  to  Treas- 
ury Department.  Washington,  D.  C, 
for  painting  the  plaster,  etc.,  at  the 
U.  S.  Post  Office,  San  Jose.  Complete 
bids   follow: 

Patterson    Brothers.    Oakland.    $1932. 
Neuman    Bros.,    McMinnville,    Oregon, 

$1953. 
Cramer   Bros.,   1325   Clement   St.,   San 

Francisco,   $2160. 
Arthur    M.    Gelsen,    Chicago,    lUinoie, 

$2278. 
D.  Zellnsky  &  Son,  Inc.,  San  Francisco 

$2378. 
R.   P.   Paoli  &  Co.,   1535   Lombard  St.. 

San  Francisco.  $2970. 
K.   H.   Lawrence,    1595  McKindrlc   St., 

San   Jose,   $6421. 


BIDS    WANTED 
MARE  ISLANt),  Cal.— I/ntil  May  IB 
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11  A  M..  I)I(1h  will  bo  recflvofl  by  thn 
I'ulpllf  Woikn  OITlcor.  II.  H.  Nnvy  Y.-inl 
Miir>'  Inland,  for  fiirnliibln(r  nnrt  Inntnl- 
llnK  tliri'i-  I'li'vatrir  Hnfoty  giitOB  to  ro- 
plncr  thiino  now  In  iino  on  clivntorH 
In  till-  Modlcnl  Supply  Depot,  HulldlnK 
22!l,  (It  Ibi-  .Mnri-  Inland  Nftvy  Yard. 
Spec.    No.   792S. 

Plnnif  nnd  HpeciflcntlonH  obtnlnnblo 
from   nbi.vc   olll.-i-    u\i<>n   di'p<i»lt   of   15. 

CONTRACT    AWARDED 

roUTl-ANl),  ( )riKon  —  Wo.Ht  Connt 
r'lilnlers,  Inc..  Kiillon  Hldu..  Seattle, 
nt  119.240  nwardoil  i-ontract  tiy  Triiis- 
ury  nepartnient  for  painting  nnd  mls- 
cellaneoiis  repalr.s  at  the  U.  S.  Post 
Offlc   Kulldlng,    Portland,    Orogin. 


BIDS   WANTED. 

l,ON(!  IflOACM,  I,os  Angeles  Co.. 
Cal.— I'nlM  May  S.  10  A.  M.,  bids  will 
be  received  by  Tron.siiry  Department. 
Procurement  Division,  Washington, 
D.  <"*..  for  furnishing  directional  slgn.s 
In  the  II.  S.  Post  Office  at  I^ong 
Beach.  .Specifications  may  be  ob- 
tained from  above  olllcc  and  from  the 
Custodian  of  the  building  at  I-ong 
Bc.ich. 

BIDS    REJECTED 

OHAND  roin.KE.  Wash.— Hure:iu 
of  Reclamation,  Almira,  Wash.,  re- 
jected all  bids  for  the  construction 
of  the  gf.rage  and  firehouse  at  (Iranil 
Coulee.  Clark  &  Rarley.  'WTiitP  }'■<■' 
Seattle,  at  $24,2G4  submitted  lowest 
bid. 

Building  will  have  outside  walls  n' 
reinforced  concrete:  timber  inside  i^'t 
titlons  covered  with  portland  cement 
plaster  over  metal  I.'.th;  timber  roof 
supported  on  structural  steel  trusses 
covered  with  built  -  up  roofluc.  <■  • 
Crete  floors;  plumbing,  heating  :  ■•' 
electrical    work.     .=;pec.    No.    61.'!. 


CONTRACT    AWARDED 

SAN  FRANCISCO— Beiger  Mfg.  Co.. 
102  New  Montgomery  St..  at  $2189 
awarded  contract  hy  Treasury  Depart- 
ment for  furnishing  and  installing 
metal  shelving  for  the  Post  Offlce 
building,   San  Francisco. 


GRASS  VALLEY,  Nevada  Co  • 
—Until  April  24.  3  P.  M.,  bids  will 
be  received  hy  Postmaster  Roy  L. 
Terrell,  Jr.,  Grass  Valley,  for  the 
placing  of  wall  hydrants  and  other 
attendant  plumbing  necessities  nt  the 
Grass    Valley    post    offlce.  • 

Bids   Wanted— To    Close    May   20. 
INSPECTION    STATION  f66.000 

NACO,   Arizona 
V.   S.   Inspection  Station. 
Owner — United    States    Government. 
Plans  hy  Supervising  Architect,  Treas- 
ury Dept.,  Washington,  D.  C. 


CONTRACT  AWARDED 

HONOLCHT.  T.  H.— Hawaiian  Con- 
tracting Co..  Honolulu.  T.  H.,  at  t58.- 
800  awarded  contract  by  Treasury  De- 
partment, Washington,  D.  C,  for  the 
construction  of  a  wharf,  shed,  disin- 
fecting building,  etc..  at  the  U.  S. 
Quarantine  Station.   Honolulu.  T.   H. 

Complete   bids   published   Jan.    23. 


BIDS    WANTED 

CORVAT.LI9.  Oregon— Until  May  10, 
10:00  A.  M.,  bids  will  be  received  by 
Treasury  Department,  Procurement 
Division,  Public  Works  Branch,  Wash- 
ington, D.  C.  for  painting  the  plaster, 
etc.,  at  the  U.  S.  Post  Offlce  at  Cor- 
vallls.  Oregon.  Specifications  may  be 
obtained  from  above  office  and  from 
the  Custodian  of  the  building  at  Cor- 
valUs,  Oregon. 


LOW     BIDDER. 

LOS  ANGELES.  Cal.— L.  D.  Rich- 
ardson &  Co.,  Beverly  Hills,  at  J2r,.- 
240  submitted  low  bid  to  the  Veteran.-- 
Administration,    Washington.     D.     C 


lor  the  conHlruellon  of  allerallnns  Ir 
Building  No.  114  for  Regional  om<  i 
nt  the  Veleri.ns"  Admlnl»<tral|rin  Ta  ' 
Ity,  lyOK  Angeles.  Work  Involved  re 
Inforced  concrete,  hollow  file,  hrlrk 
work,  marble,  linoleum,  Iron  w<.. 
melal  lathing.  plastering,  mnin 
deadening,  cariienlry.  painting,  glaz 
Ing,   hardwarr-,   plinnblng,   hei.tlng.  err 


BIDS  WANTED 

POUT  TOWNSKND.  Wash.- Until 
April  25.  bids  will  be  received  by  Di- 
vision of  Supply,  Treasury  Dipnrt- 
ment,  Washington.  D.  C,  for  Vene- 
tian blinds  for  the  IT,  S.  Post  Offlce. 
Port  Townsend.  Washington.  Pro- 
posal   No.    6707. 


BIDS    WANTED 

llngriAM.  Wash.— Until  May  13. 
10  A.  M..  bids  will  be  received  by 
Tre;iHury  Department.  Procurement 
Division.  Public  Works  Branch,  Wash- 
ington, D.  C  for  painting  the  plaster, 
etc.,  nt  the  U.  S.  Post  Offlce,  Hoqulam, 
Washington. 

Specifications  may  be  obtained  from 
above  offlce  and  from  the  Custodian  of 
the   building   at    Hoquiam,    Wash. 

Bids  Wanted— To  Close   tA»y  20,   1    P. 
M. 

INSPECTION   STATION  $66,000 

NACO,   Arizona. 

U.    S.    Inspection   Station. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury   Dept.,    Washington,    D.    C. 
Plans  and  specifications  may  be  ob- 
tained from  above  offlce  upon  deposit 

of   $15. 


CONTRACT    AWARDED 

INGLEWOOD,  Los  Angeles  Co.,  Cal. 
— Lombard  &  Ludwig.  Inc.,  Wash- 
ington. D.  C,  at  $6S  awarded  con- 
tract by  Treasury  Department,  for 
plaster  models  for  the  proposed  Post 
Offlce    building    for    Inglewood. 

CONTRACT    AWARDED 

SAN  MATEO,  Cal.  —  Lombard  & 
Ludwig,  Inc.,  1428  Church  St..  award- 
ed contract  by  Treasury  Department, 
Washington,  D.  C,  at  $28  for  plaster 
models  for  the  Post  Offlce  Building  at 
San  Mateo. 


CONTRACT  AWARDED 

PUYALLUP.  Washington  —  Until 
April  23,  bids  will  be  received  by 
Treasury  Department,  Washington.  D. 
C,  for  plaster  models  for  the  proposed 
Post  Ofllce  Building  at  Puyallup. 
Washington. 


BIDS    WANTED 

FAIRBANKS.  Alaska.  —  Until  June 
10.  10  A  M.,  bids  will  be  received  by 
the  Treasury  Dept.,  Procurement  Di- 
vision, Public  Works  Branch,  Wash- 
ington, D.  C,  for  painting  the  pUis- 
ter,  etc.,  at  the  U.  S.  post  offlct, 
courthouse    and    Jail    at    Fairbanks. 

Specifications  mf.y  be  obta  ned  f-f^i" 
the  above  office  and  from  the  Custo- 
dian of  the  building  at  Fairbanks. 

8^       CLUB  BUILDING 

Commissioned  To  Prepare  Plans 

ADDITION  Cost.  $ 

OAKL.\ND.   .-Vlameda  Co.,   Cal.    Lake- 
side  Park. 
Addition    to  lawn   bowling   club   house 
(i.dd   additional    rooms,    re-arrang- 
Ing    Interior,    etc) 
Owner — City  of  Oakland. 
.■Architect— Chas.    McCall.    1404    Frank- 
lin  St.,    Oakland. 


&—  HOSPITALS 

Segregated    Bids   Being   Taken. 
HOSPITAL.    ETC.  C'^t. 

OBX^BANP.   Humboiat  Co.,    Calif 


One   -  ntory  nrood  frnma  hospllnl  iinli 
nnd   rommiinlty   renter   (ftJxJK   fi  i 
shingle    roof,    wood    noom,    etc. 
Owner      -    Episcopal    Bishop   of   Snera- 

mento. 
Architect  — Arnold  Constable.  BUI    M.ir 
ket  St..  San  Frnndsco. 
Building  Is  lo  be  constructed  for  ths 
Mission    of    the    Holy    Spirit    <Rev.    f 
U-    Sllta,  Pastor). 

Segregated   bids   are   being  ?:•!.! 
follows: 

Plumbing.  Painting.  Mill  Work.  I,>- 
hor.  Rough  I, umber  .Iheei  M»i<il.  Rj. 
cavntlon,    Electrical  Work,   etc. 


10- 


HOTELS 


Planned. 

HOTEL  Cost.    $100, one 

COAT-INGA,    Fresno   Co..    Cal. 

New  hotel  building  (replace  Fox  Hotel 
recently    destroyed    by    fire). 

Owner— Hamilton  Chain  Hotels  (Clay- 
ton   V.    Smith.    Vice    President). 

Architect— Not    Selected. 

Fu'iher    details    will    be    announced 

shortly. 


To  Ask   Bids   In   One   Week 

ALTER   HOTEL  Cost.    $ 

MODESTO.    Stanislaus    Co.,    C:.l.      6-' 

Ninth   Street. 
Remodel   Eurona  Hotel   (work  Involve-i 

painting,  decorating,  sta.) 
Owner — Jack   Gllligan. 
Architect— O.    N.    Hilburn,    1213    I    S.. 

Modesto. 

PLANNED 

CO  AIDING  A.  Fresno  Co..  Cal.  — 
Coalinga  CThamber  of  Commerce  has 
authorized  directors  of  the  chamber 
to  conduct  a  community  drive  to  raise 
funds  to  finance  the  construction  of  a 
new  hotel  in  Coalings,  to  replace  the 
Fox  Hotel  which  was  destroyed  by 
fire  April  1.  The  directors  have  also 
been  authorized  to  get  in  touch  with 
architects  and  builders  relative  to 
plans  and  cost  estimates.  Tentative 
plans  contemplate  a  structure  to  cost 
about   $100,000. 


11— ICE  &  COLD  STORAGE 
PLANTS 

CONTRACTS   AWARDED 

BONNEVILLE.  Oregon— Following 
awarded  contract  by  Fish  Commis- 
sion of  the  .St.ite  of  Oregon,  for  re- 
frigeration plant  and  Insulation  work 
at  the  Bonneville  Fisheries  Station. 
Bonneville.  Oregon: 
Refrigeration      Building  —  Harris     Ice 

Machine   Works,    (126  N.   Tillamook 

St..    Portland.    $(5329. 
General    Work — Kurtz    L.    Lorin,    4S06 

SE       Washington       St.,     Portland, 

$7415. 


CONTRACT   AWARDED 

SAWTBLLE.  Los  Angeles  Co.,  Cal. 
Gay  Engineering  Co.,  2650  Santa  Fe 
Ave.,  at  $4497  awarded  contract  by 
Veterans'  Administration  for  altera- 
tions to  refrigerators  in  buildings 
Nos.  13  and  117  at  the  Veterans  Ad- 
ministration  Facility,    Sawtelle. 


CONTRACT   AWARDED 

TUCSON.  Ariz  —  Copeland  Re«-- 
eration  Co.,  Detroit,  Mich.,  has  been 
awarded  a  contract  for  instJ-Iling  an 
air  cooling  system  In  the  Santa  Ril.i 
hotel   in   Tucson.     Cost.    $21.0''O. 

12—       POWER  PLANTS 

BIOS    WANTED 

MARE  ISLAND.  Calif.— Until  Apr. 
SO.  n  A.  M..  bids  will  be  received  by 
Public  Works  Officer,  U.  S.  Navy  Yard 
Mare  Island,  for  an  electric  power  line 
from  Crescent  City  to  the  U.  S.  Naval 
Direction  Finder  Station.  Point  &t. 
George.  Work  Inoludee  -jxilef.  anchors. 
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guys,  cross  arms,  insulators,  wires. 
transformers,  underground  cable  cut- 
outs, switches  and  lightning  arres- 
ters, all  installed  complete  and  ready 
for    service.      Specification    No.    7919. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of  $5.00. 

13 —  PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

Planned. 

AUDITORIUM  Ccst.    .?60.00n 

EUREKA.     Humboldt    Co..     Cal,      SW 

Eleventh  and  Twelfth   Sts. 
Civic    Auditorium    (110x190    feet),    red- 
wood construction,  .steel  truss  roof 
(stage,   dance   floor  with   12.000  a(i. 
ft.,  seating  capacity  of  2200.  etc.) 
Owner— City  of  Eureka. 
Architect — Frank  Georgeson  and  New- 
ton   Ackerman. 
The  City  will  vote  on  June  17  on  a 
proposal    to    issue    bonds,    proceeds    to 
finance    the    construction    of    the    pro- 
posed building. 


BIDS    WANTED 

QUINCT,  Plumas  Co.,  Cal.— Until 
May  6.  10:00  A.  M..  bids  will  be  re- 
reived  by  John  Donnenwirth,  Clerk. 
County  Board  of  Supervisors,  for  re- 
roofing  the  Plumas  County  Court- 
house  at   Quincy. 

Plans  and  specifications  may  be  ob- 
tained   from   above   office. 


Planned. 

CIVIC   IMP.  Cost.   $100,000 

DALY  CITY.    San   Mateo   Co..    Calif. 
Civic     improvements     (work     includes 
community    center    bldg..    new    li- 
brary,    modernize     city     hall     and 
firehouses.      new     jail,      recreation 
center,   auditorium,   etc.) 
Owner— City  of  Daly  City. 
Architect— Thomas   Edwards.    9   Geary 
S-t..    San   Francisco. 
The    City    Council    contemplates    a 
bond    issue    in    the    near   future,    pro- 
ceeds  to   finance    construction   of  pro- 
posed work. 


Contract  Awarded. 

BOILER    PLANT    EQUIP. 

Contract  Price.    S'  ■ 

CAMARILLO,  Ventura  Co..  Cal.  .Stai, 
Hospital. 

Boiler  plant  equipment  for  boiler 
plant  under  construction  at  State 
Hospital  (work  involves  2  300-hp. 
water  tube  boilers  complete  witii 
foundations,  burners,  pumps,  pip- 
ing   and    other    appurtenances). 

Owner — St  .te    of   Calfornia 

Architect— Geo.  M.  McDoueall.  Stale 
Architect.  Public  Works  Building. 
Sacramento. 

Contractor  —  Walter     S.     Leland     Co.. 
Walnut   Creek. 
Complete    bids   published   April    3. 


CONTEMPLATED. 

SACR.-VMEXTO,  Cal.— App' 
of  $10,000  to  pay  for  remodeling  and 
modernizing  senate  committee  rooms 
in  the  State  Capitol  is  sought  in  a  hill 
prepared  by  Senator  Chas.  H.  Deuel. 
Preliminary  pl&ns  for  the  work  have 
been  prepared  by  State  Architect  Geo. 
MacDougall. 


LOAN    AND    GRANT   CANCELLED. 

REDWOOD  CITY.  San  Maleo  Co.. 
Cal. — The  PWA  has  cancf-lled  the  loan 
.ind  grant  in  the  amount  of  JKT.onii 
made  to  the  County  of  San  M(.teo  to 
finance  construction  of  a  new  court- 
house in  Redwood  City.  Failure  on 
the  part  of  the  Board  of  Supervisors 
to  call  a  bond  election  for  $124,000 
was  the  cause  of  the  cancellation. 

Preliminary  plans  prepared  by  Ar- 
chitects W.  H.  Toepke.  126  Post  St., 
San  Francisco,  and  E.  L.  Norberg, 
i^?l-,  f!^'.*eirtal,  4.ve.,  .B.urKBgapio.-  :,•' 
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RESIDENCES 


To   Be   Done   By   Day's  Work. 

RESIDENCES  Cost.    $4,000    each 

SAN  FRANCISCO.  E  33rd  Avenue  S 
Judah   Street. 

Two  one-story  and  ba.senient  frame 
and  stucco   residences. 

Owner  and  Builder— Stand£.rd  Build- 
ing  Co.,    1300   Judah    Street. 

Plans   by  Owners.  t 


Contract   Awarded. 

.ALTKR.ATIONS  C  ,  ■ 

S.AN  FR.ANCISCO.  33  Mountain  Spriiv.; 
Alterations  to   frame  residence. 
Owner— L.   A.   Bossana,   premises 
-Architect- C.  A.  Tantau.   Shreve   MM  ■ 
Contractor— F.    S.    .MarshJ.ll,    THO    A.sh- 
bury   Street. 


Contract   Awarded. 

ADDITION  Cost      $1     - 

SAN    FRANCISCO.     514    19th    Avenue 
Addition    to   residence    (add    new   roon 

and   bath  on   roof). 
Owner— Robert    L.    Morton,    premises 
Architect — Not  Given. 
Contractor — Walter   G.    Voddeii      '  ■ 

Cabrillo. 


Contract   Awarded, 

RESIDENCE  Co.s 

BERKELEY.   Alameda    Co..    ( 

San  Antonio. 
One   -  story  and   basement  fn 

stucco  residence   (5  rooms 
Owner— C.    E.    Baumgartner.    1 

ston   Way.   Berkeley. 
-Architect — Hardman  &  Rus.«. 

ston   Way.   Berkeley. 
Contractor— H.    J.    Henderson 

Road.    Berkeley. 


Sub-Bids  Being  Taken. 

RESIDENCES  Cost.  $6000  each 

SAN  FRANCISCO.  Balboa  Terrace. 

Two  one-story  and  basement  frame 
and  stucco  residences  .•  rooms 
each):  tile  and  composition  roof- 
ing, gas  hot  air  heating  system, 
wood  sa.sh,  tile  baths,  etc. 

Owner  and  Builder— A.  J.  Herzig,  635 
Victoria    St..    San    Francisco. 

Architect— D.  E.  Jaekle.  126  Post  St.. 
San    Franci.sco. 

Plans    Being    Completed. 

RESIDENCE  Cost,  $17,000 

SAN  RAFAEL.  Marin  Co..  Calif.  Ml. 
View  and   Grand   Avenue. 

Two-story  and  basement  frame  and 
stucco  residence  (10  room^  and  3 
baths)  tile  roof,  hot  air  heating 
system,  thermosatic  control,  can- 
vas walls  and  ceilings,  tile  baths, 
hardwood    floors   and   trim,    etc. 

Owner — Max    Blumfleld. 

Architect— S.  Heiman.   605  Market  St.. 
San  Francisco. 
Bids  will  be  asked  in  one  week. 


Contract   Awarded. 

RESIDENCE  Cont.    Price.    $6,917 

OAKLAND.  Alameda  Co..  (  alif.  Wis- 
consin St.   near  Laurel  St. 

One  -  story  and  basement  frame  and 
stucco  residence  (6  rooms.  2  baih," 
tile  and  composition  roof,  gas  hot 
air  heating:  plant,  hardwood  floors 
tile  baths,  etc. 

(!)wner— W.   E.  Antwiler, 

Architect— Geo.    O'Brien.    Federal    Tel 
egraph  Bldg.,  Oakland. 

Contractor— C.  W.  Falk.  1520  V.  3Si|i 
St.,    Oakland. 


BIDS   OPENED, 

TUOLUMNE  COUNTY.  Cal  — S  f 
Giles.  121  Knoles  WaT.  Stockton.'  at 
i20.S0ti  submitted  low  bid  to  Publ!.- 
Utilities  Commission.  Room  2R7  City 
Hall,  for  the  construction  of  four  1- 
story  and  basement  wood  frame  cot- 
tages with  concrete  foundf-tions  Ex- 
teriors will  be  of  cement  plaster  wi". 
stucco  finish;  interior  fini.sh '  of  har'l- 
wall  nlaBtcr.'BuUoTinefs  will  .&«  approjii- 


niately  30x48  ft.  each.  Work  inchidei, 
furnishing  und  installing  all  wate 
supply  piping  and  all  hydrant  pipinp 
fittings,  valves,  pressure  reducini 
\'alve.  concrete  box  and  cover  and  con 
necting  to  present  water  supply  pip, 
at    Station   WO   plus   00 

Complete  bids  follow 

S.    C.    Giles,    Stockton $:iii.soO  0 

L.    Ubels,   Ripon  _ 21.125.oi 

Aetna   Const.   Co..   S.    F 21.9l'i.(i 

A.    Nelson,    Inc..    S.    F 23.2.".t  0  <' 

A.   Soda  &   Son.   Oakland 24.2n(i,fi' 

Bids   held    under   advisement. 

Contract   Awarded. 

ADDITION  Cost.    $2009 

PALO   ALTO.    Santa   Clara   Co.,   Calif; 

No.   233  Newell  Road. 
.Addition    to    residence. 
Owner — Low  Kin,  Premises,  ! 

Architect — Not  Given, 
Contractor — Hand    Bros..    459    Bowdoini' 

S-t.,   Palo  Alto. 


Contract    Awarded, 

RESIDENCE  Cost.    $5500ii 

OAKLAND.  Alameda  Co..  Cal.  Mo- 
raga  Road. 

Two-story  frame  and  stucco  residence 
(6  rooms  and  2  baths):  tile  roof, I 
gas  hot  air  heating  system,  hard-l 
wood  floors,  etc. 

Owner — Johanna  C.   Sands. 

Architect — Noble  &  Archie  Newsom. 
Russ    Bldg..    San   Francisco. 

Contractor — Geo.  Windsor,  928  Kings- 
ton Ave..   Piedmont. 


Sub-Contracts    Awarded. 

RESIDENCE  Co.st.    Ji;  .".-I'l 

PALO   ALTO,    Santa    CI '■     .    >  . 

14S0   Hamilton   Avenue. 
Two-story   frame    and  stucco  re.-*ideii"e 
Owner — Andrew  Aro. 
-Architect — Not    Given. 
Contractor — Aro  &  Okeinian.    Box  43."i,: 

Palo  Alto. 
Roofing — Marshall's    Shingle    Co..    3729: 

Telegraph  Ave.,   Oakland. 
Plumbing— Wallace    &    Stump.    Jloun-i 

tain  View. 
Electric    Wiring  —  H.    Fend'' 

Park. 
Heating    and    Sheet    Metal  —  Stanf' r-" 

Sheet   Metal  Works.   Palo  Alto. 
Furnace — Mar's    Gas   Furnace.    60.'!' 

Geary  St..   San  Francisco. 
Tile   Work— Bloomquist  Tile  Co..   Red- 
wood City. 
Brick  and  Stone  Work — C.   Mezzapelle.- 

P.Tlo  Alto. 
Lumber— Merner   Lbr.    Co..    Palo    Alto. 
Painting— O.    R.   North.   Palo  Alto. 
Plastering— H.    K.    Tultz.    Mt.    View. 
Finish    Materials — G.   F.   Cleese,    MenI  > 

Park. 
Grading — N.    Johnson.    Palo  Alto. 
Foundations— J.     Emma    eft    Co..    Palo 

Alto. 


Plans    Being    Prepared. 
RESIDENCE  Cost.    $.1.00  ■ 

LAFAYETTE,    Contra   Costa    ^' 
Two-story  frame  and  stucco  residence 

(7  rooms). 
Owner — Withheld. 

.Architect — Leonard   Ford.    2022    Berke- 
ley Way.   Berkeley. 


Commissioned    To    Prepare    Plans. 

RESIDENCES  Cost,    $5,000   each 

BERKELEY,    Alameda    County,    C;.llf. 

Spruce  Street. 
Two    one-story    and    basement    frame 

and  stucco   residences. 
Owner — N.    B.    Douglass.    28    Dominei'. 

Berkeley. 
Architect — Leonard   Ford.   2022   Bcik'  - 

ley  Way.   Berkeley. 


Being   Done   By   Day's  Work. 

RESIDENCE  Cost.    $7,500 

T.OS  ALTOS.  Santa  Clara  Co..  Cp'-' 
Two-story  frame  residence  (6  rooms) 
Dutch  -  Colonial  type  :  nsheslos 
shingle  roof,  gas  hot  nir  heitin*' 
system,  wood  .sash,  hi^rdwood 
floors,   tile  baths,   etc.  Jl 
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|n\vni<t — E.    A.    KYi.nklln,    I/|>b   Alum. 
lAri'hltoct  —  (^.     O.     riaiiHon.     "Ill     im; 
'         A VI'.,   Snn   FrnnclHcn. 
t     Work    In    bi'liiK    (li)iii-   h.v    <liiy»<    liilmi 
'undiT    till-    niiiii-ivIbIi.1i    of    Ilic    mviu-r 


Contract   Awarded. 

RKSIDICNCK  font,    IliSnii 

OAKLAND.    Aliiim-dn    Co..    Cnl.     Onk- 

iiiiin-    IIIkIiI'ukIn. 
T\vo-«lory  fnmii-  iiiul  stuci-o  ri^nldt-nd- 

(X  I'uoniH  and  2  baths). 
lOwMi-r— Wltlilit-ld. 
An-lilteet— Clie»ti-r  Trc-Icli<-1,   0110  Clevo- 

land  St.,   Oiiklaiid. 
Contractor  —  J.     H.     AniiNlronK.     ir.l 

Kli-t-t   noad,    Oakland. 

Plans  Being   Figured — Bids  Close  April 

26,    12    Noon. 

RICSiniO.N'CK  Cost,  $ 

SAN    KHANCISCO.     CaNa   Way. 
Two-slory    and    hasi-nn-iit     frame    .uul 

slut-oo    realdf-nc-p    (9    rooms    .■ind    '.'* 

hatlKs);    tile   roor.   hardwood    II s. 

Ilk-  baths,   etc. 
Owner— W.  C.    Ki.x  .Ir. 
Archllccl— Krcd  Uclmcra,  23S  I'o.st  St.. 

San    Francisco. 
Kr.d    I)u    Puy,    110      Sutter    St.,      i- 
nftiirlnK   the   plans.      Heating  bids   will 
be  takin  separately  at  a  later  date. 


Segregated    Bids    Being    Taken. 

RKSIDIONCK  Cost.    $S.".nn 

BKKKKLKY.  Alameda  Co.,  Cal,  Santa 
i  H.-.rbara   Road. 

Tw  -  story  and  basement  frame  and 
brick  veneer  residence  (7  rooms,  - 
baths)  ehake  roof,  gas  hot  air 
heating   system,    steel    sash,    iii. 

Owner— Withheld. 

Architect— E.     S.     Snyder,     2101     SIkiI 
tuck  Ave.,  Berkeley. 


Contract   Awarded. 
'ALTKRATIONS  Cost.    $.S. (1(1,1 

I  SAN    FUANCISCO.     3421    Jt.ckson    St. 
Alterations    to    frame    residence. 
Owner — E.    C.    Hill,    care   contractor. 
Architect    —     .^ngus     McSweency.     Mi 

.Mission    Street. 
Contractor— A.     F.     Mattock     Co..     2U' 
<^lara    Street. 


Contract   Awarded. 

RESIDKNCE  Cost.    JS.Ild^i 

t,OS   C.VTOS,    Santa    Clara    Co.,    (:> 

Oak   Knoll   Trf.ct. 
One-story  frame  and  stucco  residence. 
Owner — Mortimer  C.    Ijeventritt. 
Architect- Winfleld    Scott    Wcllingloii. 

1525   Arch    St.,    Berkeley. 
Contractor— J.   C.   Monk,    45   Tait   Ave. 

T-O.S   Gates. 


Contract   Awarded. 

RESIDKNCE  Cost.    S" 

PIEDMONT.    Alameda  Co..    Calif.     117 

Requa  Rof.d. 
Two   -   story  and   basement  frame  and 

stucco  residence   (21   rooms). 
Owner — Mrs.    M.    Orodin.    10S5    Anner- 

ly    Road.    Piedmont. 
Architect — Miller  &  Warnecke.   Finnn- 

cial   Center  Rldg.,   Oakl.'.nd. 
Contractor — J.     B,     Peterson    and    Son, 

4021    .\gua    Vista    Ave..    Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,   ffinon 

Al>AMEn.\.     Alameda    Co..    Cal    .  2021 

Southwood    Drive. 
Two-story   wood   frame   residence    (six 

rooms)    wood    siding,    etc. 
Owner — J.    Jacobs,    1415    Fountain    St.. 

Alf.meda. 
Architect— Not  Given. 
Contractor — Chris   Hansen.    1500   Santa 

Clara   Ave..    Alameda. 

Suh-Blds    Being   Taken 

RESIDENCES  Cost.    $5000    each 

SAN  FRANCISCO.  Thirty-third  Ave. 
and  Ortega   Street. 

Thirteen  one-story  and  basement 
frame  and  stucco  residences  (six 
rooms  each)  tile  slate,  shingle 
roofs,  gas  hot  air  heatlne  system. 


hardwood    tlnnrn.    tile   bnths.    wood 

iiRRh,   etc. 
Owner  and   Hullder  —   Henry   Dnelner, 

300    .Iiidiih    Street. 
Architect   —  C.    o.    CInuNen,      7<«    4flth 

Ave..    Hiin    Kiiindflco. 


To  Be  Done  By  Day's  Work. 
RESIDENCES  CoM,    »4000   each 

SAN     FRANCISCO.       E    Twenly-thlril 

Ave.    S  Ocean    Avenue. 
Six    one-story    and     basement     frame 

and  stucco  reHldences. 
Owner  and    Hullder— U.    F.    Galli,    157  1 

28th   Ave.,  San   FranclHco. 
I'lanii  by  F.  T.   Hnuwellng.  S30  Prague 

St..   San   Francisco. 


To   Be   Done   By   Day's   Work. 

RESIDENCIC  Cost.  »1000  each 

.S-AN    FRANCISCO.      E    Tenth    Ave.    S 

Pacheco   Street. 
Two    one-story    and    basement    frame 

and   stucco  resldenceB. 
Owner   and    Builder— R.    F.    Oalll,    1571 

2sth   Ave.,    San   Francisco. 
Plans  by  F.  T.   Houweling.  830  Prague 

St..  San  Francisco. 


To  Be  Done  By  Day's  Labor. 

IlIOSIIiENCE  Cost,    $4500 

SAN     FRANCIS(^1.       N     Burrows     St. 

103  NE  Goettingen  Street. 
One-story    and    basement    frame    and 

stucco    re.sidence. 
Owner    and     Builder — Joe     Blum,     212 

Siillnian    St.,    San    Francisco. 
.\rchitect— Not     Given. 


To    Be    Done    By   Day's   Work. 

RESIDENCE  Cost.  $3000 

REDWOOD  CITY,  San  Mateo  Co..  Cal. 

1710  Hopkins  Avenue. 
One-story  frame  residence  (4  rooms) 
Owner  and    Builder — B.    P.   Arata,    935 

Main    St..    Redwood    City. 
Architect — Not  Given. 


Contract    Awarded. 

KICSIIIENCK  Cost,    $5000 

STOCKTON,     San     Joaquin     Co.,     Cal. 

No.   635   Bristol  Avenue. 
One-story    and    basement    frame    and 

stucco  residence   (6  rooms). 
Owner— E.    J.    Rider. 
Architect — Not  Given. 
Contractor — C.    I.    Carlson.    807    North 

Madison    St.,    Stockton. 


Contract   Awarded. 

ALTERATIONS  Cost.    $2,000 

SAN    FRANCISCO.     2467    15th   Ave. 
Alterations  to  frame  residence. 
Owner — R.    W.    Harbaugh,    premises. 
Architect— Not   Given. 
Contractor    —    L.    H.    Stevenson.    130 
Merced    Street. 


To   Be   Done   By   Day's  Work. 

RESIDENCES  Cost.    $5,000   each 

SAN    FRANCISCO.     E    16th   Avenue  S 

Rivera  Street. 
Four    one-story    and    basement    frame 

and    stucco  residences. 
Owner    and    Builder — Jas.    A.    Arnott, 

633  Taraval   Street. 
Architect— Not   Given. 


Cost.    $4,000 
S  Wayland  92   W 


Contract   Awarded. 
RESIDENCE 
SAN    FRANCISCO. 

(5irard. 
one   -   story  and  basement  frame  and 

stucco  residence. 
Owner — Nick  Gunone.  care  contractor. 
Architect— Not    Given. 
Contractor  —  Richard    Delucchl.    3  2  7  5 

San    Bruno  Avenue. 


Contract   Awarded. 

RESIDENCE  Cost.    $6421 

SAN  JOSE,    Santa  Clara  Co.,  Cal.     N 

Ayer  Ave.,  bet.  1st  and  San  Pedro 

Streets. 
One-story    and    basement     fr.ime    and 

stucco  residence. 


owner— William    H.    Jung.    4fi7    Aim*- 

den  Ave.,  Han  Josx. 
Architect— Ralph     WyrkolT,     Han    Jose 

National    Bank    Kldic  .    Hnn   Joiie. 
Contractor- a.    M.    I.nlta,    157    Uhode« 

Court,   Han  Jo»<-. 


Low    Bidder. 

ALTERATION!*         fimt,  $900  Approx 

SAN   FKA.NCISCfj.    2109  Baker  .Street. 

AlteratlonH  to  frame  residence  (work 
Involves    plumbing,    fireplace,    etc.) 

^iwner  —  H.    P.    Plummur. 

Architect- Warren  E.  Perry.  2«0  Cali- 
fornia   Snrect. 

Low  Bidder  —  D.  B.  Gladstone,  557 
.Market  Street. 


To   Be   Done   By   Day's   Work. 

lti:SlDKNCE  Cost.    $8,000 

I'lED.MiiNT.    Alameda   Co..    Calif.     592 

Blair    Avenue. 
Two-Htory  frame  and  stucco  residence 

(S  rooms,  3  baths)  shake  roof,  gun 

heating    system,    hardwood    llooro. 

wood  sash. 
I  iwner  and   Builder— .'Jigwaid  Brothers 

916   Alma  Ave.,   Oakland. 
Architect   —   Ray   Keefer.    770   Wesley 

Ave.,  Oakland. 

Plans  Being  Completed. 

RESIDENCE  Cost.   $9500 

HAYWOOD.    Sran    Mateo   Co.,    Calif. 

One  and  one-half-story  frame  and 
stucco  residence  (8  rooms  and  3 
baths);  shingle  roof,  air  condi- 
tioning system,  hardwood  floor.s. 
tile  baths,  wood  sash.  etc. 

Owner — Mr.    WIsslng. 

Architect— F.    F.    Amandes.    1879    18th 
Ave..    San    Francisco. 
Bids    will    be    asked    in    about    one 

week. 


Sub-Bids    Being    Taken. 

RESIDE.NCE  Cost.  $5000 

BERKELEY,    Alameda  Co..   Cal.     No. 

952    Hllldale   Avenue. 
Owner   and    Builder    —   J.    M.    Walker. 

1709  Grove  St.,    Berkeley. 
Architect— E.     L.     Snyder.     2101     Shal- 

tuck    Ave.,    Berkeley. 


Sub-Contracts    Awarded. 

RESIDENCE  Cost.   $10,000 

SACR.\.MENTO,  S-acramento  Co.,  Cal. 
No.    1701    Eleventh    Street. 

Two-story  frame  and  stucco  residence 

Owner — Modernize  Sacramento  Expo- 
sition. 

Architect— Harry  Devine.  representing 
the  American  Institute  of  Archi- 
tects,   .Sacramento    members. 

Contractor— Campbell  Constr.  Co..  800 
R   St..    Sacramento. 

Roofing— Aliyn  Burr  Co..  11th  and  R 
Streets. 

Plumbing  —  Harvey  Holland,  1715  P 
Street. 

Finish  Material— Sierra  Mill  &  Luni- 
lier  L\>..    201   Second   St. 

Electric  Wiring- Geo.  C.  Foss.  1720 
Eighth    St. 

Heating  and  Sheet  Metal  —  Wagner 
Sheet    Metal  Works,   2900  M  St. 

Brick  and  Stone  Work— Harry  John- 
son. SIS  26th  Street. 

Tjie— Fischer    Tile    &    Marble    Works. 

i2i;i  J  St. 

Concrete— Carl  R.    Diedler. 

Glass— W.  P.  Fuller  &  Co..  1013  12tb 
Street. 

Lumber— Friend  &  Terry  Lumber  Co.. 
Front  and  S  Sts. 

Hardware  —  Shorrock  Smith  Hard- 
ware   Co..    SIS   J    St. 

Painting  —  W.  H.  Raymond  Co..  2710 
Doniier  Street. 

Lathing     and     Plastering- Thomas    F. 
Scollan.    2919    T    Street. 
All  of  Sacramento. 


Preparing    Preliminary    Plans. 

RESIDE.NCE  Cost.    $ 

OROVILLE.    Butte  Co..   Cal. 
Two-story  frame  and  stucco  residence 
(6    rooms). 
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PACIFIC    CONSTRUCTOR 


Owner— Withheld. 

Architect— Chas.    F,    Dean,    California 
State    Life    BIdg.,    Sacramento. 


Low    Bidder. 

KE9IDEXCE  Cost.    { 

OAKLAND.  Alameda  Co.,  Cal.  Wis- 
consin St.   near  Laurel  St. 

One-story  and  basement  frame  and 
stucco  residence  (6  rooms  and  2 
baths)  tile  and  composition  roof, 
gas  hot  air  heating  plant,  hard- 
wood  floors,   tile   baths,   etc. 

Owner — W.    E.    Antwiler. 

Architect — Geo.  O'Brien,  Federal  Tel- 
egraph   Bldg.,    Oakland. 

Low  Bidder— C.  W.  Falk,  1B20  E-38th 
St.,   Oakland. 


Sub-Contraots    Awarded. 

RESIDENCE  Cost,    $5,000 

SAN    FRANCISCO.     Danvers    St.    near 

Eighteenth  Street. 
One   -   story  i^nd   basement  frame  and 
stucco  residence   (5  rooms;    Pabco 

roof,   gas    hot    air   heating  system. 

hardwood   floors,    tile   bath,    etc. 
Owner — Mr.  Minomy. 
Architect — Not   Given. 
Contractor — Robt.  McCarthy,   1.363  1 : ;  ii 

Avenue. 
Heating   and    Sheet    IVIetal— Atlas   Htg. 

&   Vent.    Co.,    557  4th   St. 
Plumbing — Security  Plumbing  Co.  1657 

Market    Street. 
Electric    Wiring — Fred    Johnson    Elec. 

Co.,   3363   Army   Street. 
Mill  Work — Western  Woodworking  C". 

666  Guerrero  Street. 
Roofing — James   Reilly,    20   Isj.bel    St. 
Lumber — Sudden    Lumber    Co.,    Evaii.s 

and   Quint   Streets. 


Contract  Awarded. 

RESIDENCE  Cost.    % 

MODESTO,    Stanislaus    Co.,    Calif. 

Two  -  story  and  basement  frame  .""'' 
stucco  residence  (7  rooms  and  " 
baths)  shingle  roof,  gas  hot  an- 
heating  system,  tile  baths,  hairt- 
wood  floors,  steel  sash,   etc. 

Owner — Mrs.  L.  Baker,  602  Sycamore 
St.,   Modesto. 

Architect— G.  N.  Hilburn,  1213  I  St., 
Modesto. 

Contrf.ctor — M.  O.  Ward.  Rt.  1,  Box 
541,   Modesto.  • 


To  ASk  Bids  April  17. 

RESIDENCE  Cost.  $15,000 

FAIRFAX,  Marin  Co.,  Cal. 

Two-story  frame,  stucco  and  brick 
veneer  residence:  shingle  roof,  gut 
heating   system,   etc. 

Owner — Withheld. 

Architect — Miller  &  Warnecke,  Finan- 
cial  Center   Bldg.,    Oakland. 


Contract  To  Be  Awarded. 

RESIDENCE  Cost,  $10,000 

OAKLAND,  Alameda  Co.,  Cal.  Clare- 
mont  Pines. 

Two-story   frame   residence. 

Owner — Dr.    R.    T.    S'utherland. 

Architect — Miller  &  Warnecke,  Finan- 
cial   Center   Bldg.,    Oakland. 

Contractor  —  J.  R.  Armstrong,  1131 
Fleet  Road.  Oakland. 


Contract  Awarded. 

RESIDENCES  Cost,    $6,000    eaih 

SAN  FRANCISCO.    N  Broadway  25  E 
Hyde  Street. 

Two  two-story  frame  and   stucco   res- 
idences. 

Owner— L.    Bi!.nei,    3460    Scott    Street. 

Architect — Not  Given. 

Contractor — L.     Murer,     1274     Que.sMc' 
Street. 


Bid*  Opened. 

RESIDENCE  Cont.  Price,  $2773 

SAN    JOB'S,    Santa    Clara    Co.,    Calif. 

14th  and  Washington  Streets. 
One-story  frame  and  stucco   residence 
(5  rooms)   tile   roof,  gas  floor  fur- 
naces,     wood     sash,      hardwood 
floors,   etc. 


Owner — Charles   Cruthers   Realty   Co. 
Architect — Charles    McKenzie,    Twohy 

Bldg.,   San  Jose. 
Low  Bidder— V.  J.  Sunzeri,  176  N.  31st 
St.,    San   Jose. 

Complete   bids   follow: 

V.    J.    Sunzeri $2773 

C.    F.    Keesling 2834 

J.    Gohranson    2S69 

Frank   Neves   2939 

Jos,    Santi   2941 

M.    W.    Reese 3028 

Dyke  Walton  3195 

All  of  S^n  Jose. 

Contract  to  be  awarded  to  low  bid- 
der shortly. 


Contract  Awarded. 

RESIDENCE  Cost,    $6250 

PALO   ALTO,    Santa   Clara  Co,,    Calif. 

No.  2144  Webster  St. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner— C.   C.   Scott,   2399   South  Court 

St.,  Palo  Alto. 
Architect — Not  Given. 
Contractor  —   Smith  -  Burke   Co.,    130 

Byron  St.,  Palo  Alto. 


CONTRACT   AWARDED 

GRAND  COULEE,  Wash.  —  Mac- 
Donald  Bldg.  Co.,  1517  S.  Tacoma 
Way,  Tacoma,  Wash.,  at  $37,804.50 
awarded  contract  by  Bureau  of  Recla- 
mation for  the  construction  of  one  7- 
room  and  four  5-room  residences  at 
the  Government  Camp  at  Grand  Cou- 
lee Dam,  Columbia  Basin  Project, 
Washington, 

Residences  will  be  of  wood  frame 
construction  with  siding  over  sheath- 
ing on  exterior  walls,  plastered  inte- 
rior walls  and  ceilings:  wood  shingle 
roofing,  1-pipe  gravity  vacuum  steam 
heating  system  and  hot  air  heating 
system,   etc.:  Spec.  No.  615. 


Contract  Awarded. 

RESIDENCE  Cost,    $10,00' 

SANTA    ROSA,    Sonoma   Co.,    Calif. 

Two  -  story  and  basement  frame  i.nd 
stucco  residence  (9  rooms  and  2 
baths)  Johns  Manville  asbestos 
shingle  roof,  oil  burning  heating 
system,  hardwood  floors,  tile  bath 
wood   sash,    etc. 

Owner — M.    E.   Crossfleld. 

Architect— Herbert    &    C;,ulkins,    Ros- 
enberg Bldg.,    Santa  Rosa. 

Contractor — Louis  Halvorsen,   128   Dut- 
ton   Ave.,    Santa   Rosa. 


1' 


RESIDENCES 


Being    Done    By    Day's   Work. 

ALTERATIONS  Cost,   $5,000 

MANTECA,    San  Joaquin  Co.. 
Alterations  to  residence  (work  involves 

painting,     plumbing,      tile     work, 

roofing,    heating,   etc. 
Owner— A.    D.    Goodwin,    Manteca. 
Architect — Frank   Mayo,    108   E.    Mi-- 

St.,    Stockton. 
Work    is    being  done   by   day's    labor 
under  the   supervision   of   the   owner. 

To  Ask  Bids  In  One  Week. 
RESIDENCE  Cost.    $5,501 

SALINAS,    Monterey   Co.,    Cal.     Maple 

Park. 
One   -   story   and   basement  frame   ;ir'' 

stucco   residence    (5   rooms)    shr-' 

roof,    g!,s    hot    air   heating   system. 

hardwood    floor,    tile   bath,    etc. 
Owner — Mr.    Foust. 
Architect — Chas.   Butner,  51  Maple  St., 

Salinas. 


To  Be   Done   By  Day's  Work. 

RESIDENCE  Cost      ' 

OAKLAND,    Alameda   Co.,    Calif.     605 

Margarido   Drive. 
Two   -  story  and  basement  frame   :• 

stucco    residence    (7   rooms). 
Owner — Hannah    Hogberg,    182   Vernon 

Terrace,    Oakland. 
Architect— Not  Given. 


To    Be   Done   By   Day's  Work. 

RESIDENCE  Cost,    f  - 

SAN    FRANCISCO.     S   Jefferson   V/e.-l 

Webster  Street. 
One   -  story  and  basement  frame  and 

stucco  residence. 
Owner  &  Builder — Ben   Liebman,   155:, 

Francisco   Street. 
Architect — R.    R.    Irvine,    3431    Marli.i 

Street. 


Sub-Contracts   Awarded. 

RESIDENCE  Cost      $5  "  " 

SAN    FRANCISCO.     Thirty-flfth    Ave. 

between  Irvirlg  and  Judah  StrePl.'^ 

One   -   story  and  basement  frame  and 

stucco  residence   (5  rooms)    Pabco 

roof,   gas   hot   air  heating  system, 

hardwood  floors,   tile   bith.   etc. 
Owner — Dr.   John    J.    McCarthy. 
Architect — Not   Given. 
Contractor — Robt.  McCarthy,   ):' ■ 

Avenue. 
Roofing — James  Reilly,   20   Iss.b6l   St. 
Plumbing — Security  Plumbing  Co.  1657  c 

Market   Street. 
Electric — B.    J.    Doherty.    Church    St, 
Heating    and    Ventllatina— Atlas    Htg. 

&  Bent.  Co.,  557  4th  St. 
Concrete— D.    O'Connor    and    Son,    1367  7 

25th   Avenue. 
Lumber — Sudden    Lumber    Co.,    Evana  ■ 

and   Quint   Streets. 
Painting — A.    W    Stoneback,    2021    ''  ' 

Street. 
Lathing  and   Plastering — Lee  Nix,  4127 

Kirkham    Street. 

To   Be  Done  By  Day's  Work. 

RESIDENCE  Cn^t     iifl  -"'i 

PIEDMONT.    Alameda    Co..    Calif.     2'"' 

Sandringham   Road. 
Two   -   story  and  basement  frame  arrt 

stucco  residence   (7  rooms). 
Owner   and    Builder — Albert    Hnmmar- 

berg,   2340  LeConte  Ave.,   Oaklan'l. 
Architect — Not  Given. 
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SCHOOLS 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— Johnson  and 
Dahlquist,  2310  Duane  St.,  awarded 
contract  by  Los  .\ngeles  board  of  edu- 
cation at  $109,716.  for  two  one-story 
frame  and  stucco  school  buildings  and 
reconstructing  1-story.  Class  D  brick 
school  building  at  49th  Street  school, 
4917  McKinley  Ave.  H.  C.  Deckbar, 
3204  W  6th  St..  architect,  and  H.  A. 
Nelson,  312  Associated  Realty  Bldg., 
structural  engineer.  "■ 

AWARD    RECOMMENDED 

PASADENA,  Cal.— E.  F.  Wopechall. 
35  N  Broadway.  Pasadena,  awarded  a 
contract  at  $27,186  by  Pasadena  board 
of  education,  subject  to  approval  nf 
PWA  for  repairing  and  strengthening 
the  Daniel  Webster  elementary  school. 
H.  C.  Nickerson,  1041  E.  Green  St., 
Pasadena,   architect. 


LOW    BIDDER. 

LOS  ANGELES.  Cal.— Whittaker  & 
Snook,  124  Arrellaga  St..  Santa  Bar- 
bara, submitted  low  bid  to  Pasadena 
board  of  education  at  $176,500,  for 
strengthening  and  repairing  Washing- 
ton Junior  high  school.  Frederick 
Kennedy,  Jr.,  1041  E.  Green  St.,  Pasa- 
dena,   architect,  ' 


BID    OPENING    DATE    POSTPONED 

PASADENA,  Cal.— Until  April  ?i 
11  A.  M.  (opening  date  postooned  from 
April  23)  bids  will  b".  rece,.'ed  by  the 
Pasadena  board  of  education  for  re- 
pairing and  strengthening  the  John 
Muir  Technical  high  school  building. 
Cyril  Bennett.  3r  First  Trust  Bldg.. 
Pasadena,    architect.  > 


Bids   Relected. 

P.    O.    EXTENSION  Cost,    $110,000 

SANTA   CRUZ.    Santa  Cruz  Co.,   Cal. 

Extension  and  remodeling  of  present 
post  office  building  (stone  and  ter- 
ra cotta  exterior,   tile  roof,  etc.) 


PACIFIC    CONSTRUCTOR 


iS 


OwniT   -I'nltiMl  Slalfd  (iovrrnincnl. 
Plftim  hy  !+iii)crvlnlnK  Anhllcrl,  Troa«- 
ury   Dopl.,   WiishliiKlnn.    1).  P. 
;       All    blcln    rnj'"itc(i.      On    hid    openlnK 
,  lowi'Ht    hill    woii    Miihniltti'd    hy    K.     10. 
Park.T    Co.,     135      South     Tiirk.       Han 
FranelBco.  ut  $81,700. 
I        Completr   hids   puhliHhcd    April   3. 

Bld>  Opened. 

sciioc^i-  coHt.  »2or..ooo 

SAN    l'"lt.\NCISCO.     Genry    and    Soott 
Streets. 
I  Restoration    of   portion    of   Girls'    HlRh 
:  School. 

.  Owner — Pity  and  County  of  San  Fran- 
I  Cisco. 

i  Architect— H.    A.    MInton,    525    Mark,  i 
Street. 
Adsoclnted  Arrhltecta— Henry  C.  Smilh 
Hunihnmi    H:uik    RIdp:,.    i.tu'     >' 
.  T.    JorRcnacn,    525    Market    Street. 

1    Strurlural    Knclncer— L.    H.    Mshklsn 
I  525   Market   Street. 

Low   Bidder — Dlnwidriie   Constructiiin 
f  Co.,  Crocker  IlutldinK. 

j    Brick  and  Terra  Cotta— White  X-  Clocn- 

Mnnndnock   Rulldinf^. 
I        Complete    hUl.s    follow; 

General  Work 
I    Dinwiddle    Construction    Co.       $244,700 

C.    I..    Wold    246,777 

•    Barrett   &   Hilp   259  7fi2 

[    K.    E.    Parker  Co 264.400 

I    P.   J.   Walker  Company 265,715 

Brick  and  Terra  Cotta 

;    White    &    Oloor    $18,789 

Reed   &    Reed    19. .127 

William    A.    Rainey  _ „ 19.9S5 

J.    L.    Collins    20.770 

Bids  held   under  advisement.         • 


Material  Bids  Wanted — To  Clo»e  April 
25,  2  P.   M. 

HIGH    SCHOOL  Cost,    $10,000 

WEAVERVILI.E,    Trinity   Co.,    Cal. 

One-.»tory   .steel    frame  and   wood   high 
school   huilding. 

Owner  —  Trinity   Union    High   School 
District. 

Architect— Herbert    &    Caulklns,    Ros- 
enberg Bldg..  Santa  Rosa. 
Labor     is     being     furnished     by     the 

SERA. 

BIDS   WANTED.  '"^ 

LOS  ANGELES.  Cal.— Until  May  S. 
11:30  A.  M..  bids  will  be  received  by 
Los  Angeles  board  of  education  pur- 
chi-sing  bureau,  1425  S  San  Pedro  St.. 
for  the  construction  of  two  one-story 
frame  and  stucco  school  buildings  at 
the  South  Park  school,  455  E  Man- 
chester Ave.  Edwin  Bergstrom.  1129 
Citizens'  National  Bank  Bldg.,  archi- 
tect.    Cost.    $108,530.  ; 


Plans  Being   Prepared. 

ALTER  SCHOOL  Cost.  $10,000 

OILDALE,   Kern  Co..   Calif. 

Alterations  and  additions  to  brick 
school  (to  conform  with  earth- 
quake   law). 

Owner — Standard  Primary  School  Dis- 
trict. 

Architect— Chas.  H.  Biggar.  Bank  of 
America    Bldg.,    Bakerefield. 

Structurt.1  Engineer— L.  H.  Nishkian. 
525   Market   St.,    San  Francisco. 


Preparing    Preliminary    PJans. 
RECONST.     SCH001,S      Cost.     T.':!  ' " 
ALAMED.X,  Alameda  Co.,  Calif. 
Reconstruct  grammar  and  high  school 

building  In   the  City  of  Alameda. 
Owner — City   of   .-Vl.imeda. 
Engineers— L.    H.    Nishkian,    525   Mar- 
ket St..  Harold  Hammill.  3S1   Bush 
St.  and  Ei.rl  Russell.  Pacific  Bldg., 
San  Francisco. 
The  Mastick  and  Longfellow  Schools 
will   be  razed   and  new  buildings" con- 
structed, estimated  to  cost  $35.00fl  and 
$33,000,     respectively. 

The    old    high    school     rehabilitation 
Is   estimated    to   cost    $221,700. 

The    elementary    school    reconatruc- 
tion  Included  the  following 

Lincoln   School.    $80,000;   Washington 


School,     $77,000-     Halght    Srhnol.    $70 
onn;    Porter  School,    $67,000, 


CONTRACT   AWARDED 

LOS  A.NIJKLES.  Cal.— F.  F.  Grnen- 
fleld.  7310  S  Flgueroa  St.,  i.wardr-d 
contract  by  Los  AngeleH  board  of  edu- 
cation at  $45,863  for  reconslructlon. 
rehabilitation  and  wtrenglhenlng  of  th.- 
main  building  (less  the  1926  |K>rtloni 
at  the  97lh  St.  school.  400  W.  97th  SI 
Paul  C.  Pi.pe,  2153  N  Highland  Ave., 
architect,  and  David  H.  Merrill.  Sfo 
I.  W.  Hellman  Bldg..  structural  engi- 
neer. 


BIDS   WANTED. 

LOS  ANGELES,  Ci.l— Un'"  " 
10:30  A.  M.,  bids  will  be  received  hy 
Los  Angeles  board  of  education  pur- 
chasing bureau,  1425  S  San  Pedro  .St., 
for  construction  of  a  2-story  rein- 
forced concrete  building  at  the  Mira- 
monte  school,  1400  E.  fiSth  Street. 
Carleton  M.  Winiilow,  1001  Architects' 
Bldg..    architect.     Cost,    $191,547. 


CONTRACT    AWARDED 

SAN  PEDRO,  I>5s  Angeles  C  ..  ■ 
— Duff  &  Vandenhoogen  Co.,  73.'!  W- 
14th  St.,  Long  Beach,  awarded  con- 
tract by  Los  Angeles  board  of  educa- 
tion at  $68,305,  for  reconstruction,  re- 
habilitation and  strengthening  Bldg. 
No.  1  at  the  15th  St.  school,  1527  Mesa 
St.,  San  Pedro.  W.  J.  Saunders  and 
Son.  785  E  Pico  St..  Los  Angeles,  ar- 
chitects, and  Davies  &  Wailes.  imi.-, 
Ocean  Center  Bldg.,  Long  Beach, 
structural  engineer. 


Bids  Opened. 

ADDITION  Cost,    $S,C0O 

FRENCH  CA.MP.  San  Joaquin  County, 

Calif. 
One    -    story   brick   veneer  addition    to 
grammar   school    (1   clas.-room   ;  r.d 
one   lunch   room). 
Owner — French    Camp    School    Dist. 
Architect — Joseph    Losekann.    121S    W. 
Harding    St.,    Stockton. 
Complete    bids    follow; 
Lumber 

Blair   Lumber   Co $1,138.14 

Stockton  Lbr.  Co.,  Stockton  l.lSO.lo 
Central  Lumber  Co..  Stockton  1,199.00 
Diamond  Metal  Co.,  Stockton  1,235.20 
FLsher   Bros.,    Stockton  l,29S.nri 

Finish   Hardware 
.\ustin    Bros.,    544    E    Main    St., 

Stockton     $179.27 

Electric 
Commercial    Electric   Co.,    311    E 

Market     St..     Stockton $177.2" 

Plumbing 
Lyons  Plumbing  Co.,  1006  N  Wil- 
son.   Way,    Stockton    $67.00 

Tile    Roofing 
Gladding    McBean    and    Co.,    660 

Market    St.,    San    Francisco. $272. 82 

N.    H.    Brown,    Stockton 309.39 

Painting 
Stockton   Paint  Co.,  319  E  Weber 

St.,     Stockton     $63.38 

Milt   Work 
Fisher    Bros.,    Wilson    &    Weber 

.Sts..    Stockton    $650.00 

Union    Mill    &    Lbr.    Co.,    Stock- 
ton       654.00 

Steel   Sash 
Walter    Zerwick.    521    E.    Chan- 
nel   St.,     Stockton     $473  on 

Union    Planing    Mill,    Stockton. ..  60''  '•'^ 

Venetian  Blinds 
Manthey    Bros.,    420   N.    Califor- 
nia  St..    Stockton   $311.00 

Bids   held   under  advisement. 


BIDS    WANTED 

LOS  ANGELES.  Cal.— Until  May  7. 
11:30  A.  M.,  bids  will  be  received  by 
Los  vVngeles  board  of  education  pn:"- 
cbaslng  bureau.  1423  S.  San  P-." - 
St..  for  the  construction  of  a  new 
building  nt  the  Miramonte  school.  IJ"' 
E  6Sth  St.  The  building  will  be  a  2- 
story  structure.  60x333  ft.  In  area 
corrtalning  30  un'ts-  Class  A  re'"''^--'-— ' 
concrete      construction,      tile      roofing. 


wood  sash,  cement  and  mnple  firtors. 
Iilackboardu,  concrete  corridor  noor* 
and  (italrs.  Knivniced  materials  will 
he  used  In  the  healing  system  where 
possible.  Carleton  M  W.nslow.  I, 
Archllerls  Hldg.,  architect.  Cost,  $•■ 
547. 


Bids   Wanted — To  Close   May  4.  1'30 
P.   M. 

SCHOOL  Cost.    itO.I.O'j 

LAKEVIEW.   Oregon. 

One-  and  two  -  story  reinforced  con- 
crete &  brick  high  school  (steam 
heating  system,  large  auditorium, 
etc.) 

Owner— School  District  No.  7.  Lake- 
view.  Oregon. 

Architect — Howard    R.    Perrln.    Under- 
wood   Bldg.    Klamath    Fall«.    Ore. 
Plans  and   specifications  may   he   .  Ii 

talned  from   the  architect  upon  deposit 

of    $25.00. 


PLANNED. 

BAKEHSFIELD.    Kern    Co..    C:.l  ' - 
Bakersfleid     board     of     education     has 
been     petitioned     to    provide    a    srho-il 
In    the    Homaker    tract    and    to    add    a 
room   to   the    I»ngfel|ow  school. 


Acoustical   Treatment   Contract 
Awarded. 

SCHOOL  Cont.    Price,   $176  2!S 

.SAN   FRANCISCO.    150  Brompton   SI. 
(Glen    Park   School). 

Two- story  reinforced  concrete  school 
(14  classrooms,  auditorium  to  seat 
450)  tar  and  gravel  roof,  steam 
heating  system,  etc. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architects — Lewis  P.  Hobart.  525  Mar- 
ket St.,  and  Bliss  &  Fairweathcr, 
Balboa   Building. 

Structural  Engineer — John  B.  Leonard 
677  Tenth   Avenue. 

Mechanical  Engineer  —  Robert  L.  St. 
John,    544    Market    Street. 

Contractor— Jas  L.  McL.aughlin.  251 
Kearny    Street. 

Acoustical     Treatment  —  Western    As- 
bestos Co..   675  Townsend   Street. 
Other   awards   previously    reported. 


Award   Approved. 

AUDITORIUM         Cont.    Price,    $28,216 

LE   GR.\ND,    Merced   Co..   Calif. 

One-story  frame  and  stucco  combina- 
tion gymnasium  (144x88  ft.)  stage, 
dressing  rooms,   etc. 

Owner — Le  Grand  Union  High  School 
District. 

Architect— W.  H.  Weeks.  525  Market 
St..  San  Francisco. 

Contractor    —    Carl    N.    Swenson.    355 
Stockton    Ave.,    San    Jose. 
The   PWA  hiss  approved   the  award 

Final    Plans    Approved. 

HIGH    55CHOOL  Cost,    $10,000 

WEAVERVILLE,    Trinity    Co.,    Cal. 

One-story  steel  frame  and  wood  high 
school   huilding. 

Owner  —  Trinity  Union  High  School 
District. 

Architect — Herbert    &    Caulklns,    Ros- 
enberg   Bldg..    Santa    Rosa. 
Labor    will    be      furnished      by    the 

SERA  and  materials  purchased  by  the 

School   Distrisct. 


BIDS   WANTED 

CDMPTON,  Los  Angeles  Co..  Cal. 
—Until  April  24,  2:00  P.  M.,  bids  will 
be  received  by  Board  of  Public  Build- 
ing Reconstruction,  at  600  S.  Tam- 
arind St..  Compton,  for  construction 
of  the  Tamarind  Street  Elementary 
School  in  Compton.  H.  L.  Gogerty. 
116  N.   Santa  Fe  Ave.,  architect 


LOW     BIDDER. 

LOS  ANGELES.  Cal.— F.  F.  Green- 
Held.  7310  S  Figueroa  St..  submitted 
low  bid  to  Los  Angeles  board  of  edu 
cation  at  $43,865  for  reconstruction, 
rehabilitation  and  strengthening  of 
the    main   building    (less    the   1926   por- 
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lion)    at    the    97th    St.    M-honl.    41111    w 
97th   St.    Paul  C.   Pape.   2153   N  High- 
land  Ave.,    Los   Angeles,    architect. 


Contracts  Awarded. 

GYMNASIUM  Cont.    Price.    $32.6S;i 

SANGER.    Fresno   Co.,    Calif. 
One    -   story  reinforced   concrete  gym- 
nasium. 
Owner — S  anger   Union    High   School 

District. 
Architect  —  W.   D.   Co£.tes,  626  Roucl 

Bldg.,   Fresno. 
Contractor— W.  J.  Ochs.  Pacific  South- 
west  Bldg.,  Fresno. 
Plumbing— B.    A.    Newman,    320    North 

H   St..   Fresno.   $2,966. 
Heating— Barrett    -    Hicks    Co.,    10  2  7 

Broadway.    Fresno.    $1,S36. 
Electric — Electric    Const.     Co..     P.     (). 
Box  63S.   Fresno. 
Complete    bids    follow: 

General   Work 
(1)   deduct  for  omitting  portion   of   Uie 
bleachers. 

W.    J.    Ochs,    Fresno   $32,683 

(1)  33S 

R.   P.   Moore,  Fresno  32.877 

(1)  399 

Trewhitt-Shields    Co..    Fresno..  32,97i» 

(1)  250 

Jolly    &    Harrington,    Fresno 34,35.t 

(1)  38.-, 

T.   C.    Irwin,   Fresno 34.7:i'i 

(1  39S 

A.  Jorgensen,    Fresno    :  35.763 

(1)    

H;.rris    Const.    Co.,    Fresno 38,34(i 

(l; 

R.    Pedersen.    Fresno    „ 38,553 

(1)  6911 

Plumbing 

B.  A.    Newman,    Fresno    $2.ft6i; 

Scott    Co..    San    Francisco 3,987 

J.    E.    Pettijohn.    Delano 3,34,-, 

J.    T.    S.    Clark,    Sanger 3,77!) 

Barrett-Hicks    Co.,    Fresno 3,963 

Heating 

Barrett-Hicks    Co..     Fresno i\9f(i 

B.    A.    Newman,    Fresno 2.660 

Scott    Co.,    S:.n    Francisco 2  667 

J.    T.    S.    Clark,    Sanger 3.040 

J.    E.    Pettijohn,    Delano «.34n 

Electric 

Electric    Const.    Co.,    Fresno $3,475 

Robinson    Electric    Co..    Fresno    .  3,600 


BONDS    DEFEATED 

BURLINGAME,  San  Mateo  Co..  Cal. 
— Burlingame  Grammar  School  Dist. 
defeated  bond  issue  In  the  amount  of 
$85,000  April  10.  Proceeds  to  have 
financed  construction  of  improvements 
and  structural  changes  to  the  Mc- 
Kinley.  Howard  Avenue,  Hoover, 
Roosevelt,  Pershing  and  Coolidgp 
Schools    in    Burlingame. 

Survey  completed  by  by  Architect 
James  M.  Mitchel,  369  Pine  St.,  San 
Francisco,  and  Structural  Engineer 
Harold  B.  Hammill,  381  Bush  St.,  San 
Francisco. 


Commissioned   To   Make   Survey. 

SCHOOL   SURVEY  Cost,    $ 

.SAN  LBANDRO.  Alameda  Co..  Cal. 
Survey  four  groups  of  scheel  build- 
I  n  g  s  to  determine  necessary 
strengthening  required  to  have 
buildings  comply  with  state  earth- 
quake law. 
Owner — San    Leandro    School    District 

(L.  F.  Sterner,  President). 
Engineer  —  H.  J.  Brunnier,  Sharon 
Bldg.,  San  Francisco. 
I'pon  completion  of  survey  and 
when  estJTnate  of  costs  is  submitted. 
a  bond  election  will  be  called,  pro- 
ceeds to  finance   necessary   work. 


CONTRACT   AWARDED 

LONG  BEACH,  Los  Angeles  Co., 
Cal.— J.  E.  Burrell,  750  W.  Anaheim 
S*t.,  Long  Beach,  awarded  contract  by 
Long  Beach  Board  of  Education,  at 
$97,739  for  construction  of  the  Jane 
Addams  elementary  school.  Other 
contracts  awarded  were:  Thos.  E. 
Williams   Co.,    255  Alamitos    St.,    Long 


Beach,  plumbing,  $9112;  O.  E.  Ross, 
1850  Pacific  Blvd.,  Long  Beach,  heat- 
ing and  ventilating,  $1650;  Kuster- 
Wetzel  Electric  Co.,  214  E.  Broadway 
Long  Beach,  electric  wiring,  $8139.  E. 
J.  Baume,  architect,  and  Virgil  Bul- 
lock, 315  Heartwell  Bldg.,  Long  Beach, 
structural    engineer. 


Plans    Approved. 

ADDITIONS  Cost,     $8500 

WOODLAND,    Yolo    Co.,    Cal. 

Addition  to  bleachers  (frame  construc- 
tion; comfort  station,  team  rooms, 
showers,    etc.) 

Owner— Woodland    High    School   Dist. 

Architect — Dragon   &    Schmidts,    Room 

205,    2068    Allston    Way     Berkeley. 

Foundations    started    by    the    SERA. 

.Materials     will     be     purohased    at    a 

later    date     by    the    School     District. 


R.  Schaefer,  1105  Kerckhoft  Bldg.,  ar 
chitect.     Cost.    $53,445. 


BIDS   WANTED. 

LOS  ANGELES,  Cal.— Until  May  2, 
11:30  A.  M.,  bids  will  be  received  by 
Los  Angeles  Board  of  Education  Pur- 
chasing Bureau,  1425  S.  San  Pedro 
St.,  for  the  reconstruction,  rehabili- 
tation and  strengthening  of  the  main 
building  (less  the  1931  addition)  at  the 
Burnside  Avenne  S-chool,  515  Burnside 
.\venue.  P.  P.  Lewis.  1063  Westwood 
Blvd..  West  Los  Angeles,  architect. 
;ind  Grant  &  Bruner.  607  Ferguson 
Bldg.,  structural  engineers.  Cost. 
$38,116. 


Bids    Wanted    —    To    Close    April    25, 
10  A.   M. 

COMPLETE    AUDITORIUM  $15,100 

NORTH    SACRAMENTO,    Sacramento 

County,  Calif. 
Complete    gymnasium    (work    includes 
painting,      plastering,      decorating, 
completing  electrical,   heating  and 
plumbing   systems). 
Owner    —    Grant    Union    High    School 

District. 
Architect — Harry    J.     Devine,    Califor- 
nia State  Life  Bldg.,  Sacramento. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  deposit 
of  $15.00. 

Commissioned    To    Prepare    Plans. 

.S-HOP,    WAREHOUSE,    ETC.        $10,000 
FKESNO,    Fresno    Co.,    Cal.      Ventura 

and   Eighth    Streets. 
Shop,    warehouse      and      maintenance 

building  for  school. 
Owner — Fresno   School   District. 
Architect  —  Ernest   J.    Kump,    Rowell 

Bldg.,   Fresno. 
Labor  will  probably  be  furnished  by 
the  SERA. 


Plans  To   Be   Prspared 

ADMINISTRATION    BL.JG.  $75,000 

FRESNO,    Fresno  Co..    Cal.      Mariposa 

and   O   Streets. 
New    Administration    Building. 
Owner — Fresno    School    District. 
Architect — Allied  Architects  of  Fresno 


LOW    BIDDER 

LOS  ANGELES,  Cal.  —  John.son  & 
Dahlquist,  2310  Duane  St.,  submitted 
low  hid  to  Lob  Angeles  Board  of  Ed- 
ucation at  $109,716,  for  two  one-story 
frame  and  stucco  school  buildings  and 
reconstructing  1-story  Class  D  brick 
school  building  at  Forty-ninth  Street 
School,  4917  McKinley  Ave.  H.  C. 
Deckbar,  3204  W.  6th  St.,  architect, 
and  H.  A.  Nelson,  3  12  Associated 
Realty   Bldg,,   structural   engineer.        .. 


BIDS    WANTED. 

LOS  ANGELES,  Cal.— Until  May  3, 
11:30  A.  M.,  bids  will  be  received  by 
the  Los  Angeles  Board  of  Education 
Purchasing  Bureau,  1425  9.  San  Pedro 
St.,  for  the  reconstruction,  rehabili- 
tation and  strengthening  of  the  science 
building  at  the  Benjamin  Franklin 
High  School,   S20  N.  Avenue  54.   Frank 


Bids  Wanted— To   CloSe   May   1. 

ADDITION  Cost,  $ 

LOS  BANCS,  Merced  Co.,  Cal. 
Addition     to    heating    plant    In    high 

school    gymnasium. 
Owner — West  Side  Union  High  School 

District    (W.    L.    Garrison,    (Jlerk).    ' 
Architect — W.  D.  Coates.   Rowell  Bldg. 

Fresno. 
Plans  and  specifications  may  be  ob- 
tained from  the  principal  of  the  High 
School  and   from  the  Architect. 


PLANNED 

OLYMPIA,  Wash. — Governor  Clar- 
ence D.  Martin  has  ordered  prepara- 
tion of  plans  for  the  following  proj- 
ects: 

(1)  Extension  of  dining  room  and 
kltihen.  State  Penitentiary,  Wallla 
Walla. 

(2)  Construction  of  male  ward  build- 
ing, Eastern  State  Hospital,  Medical 
L>ake. 

(3)  New  kitchen  and  dining  room, 
male  ward  building.  Western  State 
Hospital,   Steilacoom. 

(4)  New  dormitory  for  primary 
children.  State  School  for  Blind,  Van- 
couver. 

Olaf  L.  Olsen.  Director  of  finance, 
budgets  and  business.  . 


complete   Bid    Listing. 

SCHOOL  Cost,    $65,000 

NESPELEM,  Wash.  ColvUle  Indian 
Agency. 

One-  and  two-story  school  bldg.  (re- 
inforced cone,  construction,  built- 
up  roof,  steel  joists)  10  classrooms 

Owner — U.  S.  Government  (Bureau  of 
Indian   Affairs). 

Plans  by  Engineering  Dept.  of  Indian 
Affairs,   Washington,    D.    C. 

.Associated  Architect  —  G.  A.  Pherson 
Spokane. 

Low  Bidder— A.   W.    Bailey,   Insurance 
Bldg.,   Seattle.   $52,370. 
Complete  bids  follow: 

(1)  Salta    blackboards; 

(2)  Asbestos   blackboards. 

A,    W.    Bailey,    Seattle... $52,378 

(1)  1,250 

(2)  1,150 
O.    S.    Almlie,    San    Francisco $53,800 

(1)  1,600 

(2)  1.360 
J.   O.    Shullnd,    Minneapolis $58,630 

(1)  1,502 

(2)  1,502 
Wm,  MacDonald  Const.  Co.,  St. 

Louis.   Mo $84,322 

(1)  1,400 

(2)  1,300 
Bids  held   under  advisement. 


Planned. 

GYMNASIUM  Cost,    $ 

WATSONVILLE,  Santa  Cruz  Co.,  C^l. 
New   gymnasium   at  Watsonville  High 

School. 
Owner — Watsonville  High  School  Dist. 
Architect — Not    Selected. 

Application  has   been   field  with   the 
SERA  to  furnish  labor. 


Plans  Being  Prepared. 

GYMNASIUM  Cost,  $40,000 

NEVADA    CITY',    Nevada    Co.,    Cal. 

One-story   reinforced     concrete     gym- 
nasium. 

Owner  —  Nevada    City    High     School 
District. 

Architect  —  William  Mooser,   Monad- 
nock  Bldg,   San  Francisco. 

Structural    Engineer — W.    Adrian,    417 
Market  St.,  San  Francisco. 
Financing      arrangements    not      yet 

completed. 


Preparing   Plans. 

SCHOOL  Cost,    $20,000 

COLUMBIA,    Tuolumne   Co.,   Cal. 
One-story  concrete  or  brick  grammar 
school    building    (5    classrooms). 
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Own«r   —    ( 'oluiiihla    (iriiinniiir    Sphool 

DIdtrlct. 
Arrhltcci    --    William   M.n.Hcr.    Monnd- 

nock  IlldK.,  San   Knincl«c-o. 
Striictiiiiil    KiiBliii'i-i— W.    Adrian,    <17 

Miu'kct   Wl.,    Sun   KrnncUco. 


tsrioo 


Foundiitioni     Started. 
AI)I>I'riON»  O.wt. 

WODDr.ANI).     Yolo    Co.,    Chllf. 
Addition     to     l>lcnrhers     (frame     con- 

slriiclliin;    ronifurt    Htallon.     teimi 

rooms,    ffhowern,    oto. ) 
Owner— Woodland     IIIkIi    St-hool     IJIst. 
Arehltoct— DriiRon    *    Schmidts.     Rm. 

20D,    20CK    All«t(in    Way,    Berkeley. 
ETxcnvatlim    and    foundation    .stnrli'il 
hy   the  SKUA.     Matirlals  will   be   pur- 
I'hii.ied    at    a    later   dale. 


BONDS    DEFEATED 

KINGSHlTliC,  Fre.sno  Cci.,  Calif.  — 
KlnKsbiir-K  HIkIi  School  DLi  rlct  de- 
feated blind  Is.sue  In  the  amount  of 
$40,000  April  12.  proceeds  from  whi-h 
were  to  have  financed  construe:!"! 
of  a  Kymnasluni  In  KlnRsburK-  I'ru- 
llnilnary  plans  prep.nrcd  by  Aichlte<l 
W.    n.    roate.M.    Howell    HUIk  .    Kresn  i. 

CONTRACT    AWARDED. 

LOS  ANOKI/KS,  Cal.  — H.  Mayson. 
9315  Hooper  Ave.,  awarded  contract 
by  Los  Angeles  board  of  educj.tlon  at 
1123. [too,  for  reconstruction,  rehabili- 
tation and  .strenKthening  of  the  two- 
story,  brick,  main  and  auditorium 
building  and  the  one-story,  brick  shoii 
building  at  the  .John  Hurroughs  Junior 
high  school,  GOO  S.  McCadden  Place. 
Arthur  K.  Hutchr.son.  1001  Architects 
Bldg.,  architect,  and  R.  McC.  Rean- 
fleld,   structural   engineer. 


Bide  Wai,:ed — To  Close  April  24,   1:30 

P.    M. 
DORMITORY  C'o.st.     $175,000 

PULLMAN'.    Washington.      Campus   of 

Washington  State  College. 
Three-story   and   attic   dormitory    (75x 
lliO  feet);  terra  cotta  or  cut  stone; 
brick  exterior,  slate  roofing,   some 
marble,  hollow  tile  backing;  steam 
heating     system       to     connect       to 
present   plant,  concrete  slab  floors, 
acoustical    treatment,    freight    ele- 
vator, .1  llreplaces.  terrazzo  tile  &• 
linoleum    flooring,    phonee;   laundry 
[         equipment;   ornamental  iron;  plas- 
!         fer;  electric   ranges  and  refrigera- 
tion ;temperature     controls,     venti- 
lating   system,    etc    .to    accommo- 
date 155  men). 
Owner — State   of    Washington. 
Architect  —  Stanley   Smith,    Pullman. 
Washington. 
Bids  will  be  opened  at  S>pokane. 
In   our   l.ssue  of  April    15   the  archi- 
tects   Wire   given    as    David    J.    Myers 
and  John  Graham,  which  was  in  error 


LOW    BIDDER. 

SAN  I'KDRO,  Los  Angeles  Co.,  Cal. 
—  Duff  &  Vandenhoogen  Co..  733  West 
14th  St.,  Long  Beach,  submitted  low 
bid  to  Los  Angeles  board  of  education 
at  $68,305.  for  reconstruction,  reha- 
biliti.tlon  and  strengthening  Building 
No.  1  at  the  loth  Street  school.  1527 
Mesa  St..  San  Pedro.  W.  J.  Saun- 
ders &  Son.  785  E  Pico  St..  f^os  An- 
geles, architect,  and  Davies  &  WaiUs 
1005  Ocean  Center  Bldg..  Long  Reach 
structural   engineer. 

PREPARING    PLANS 

TKMPIC,  Ariz.— Architects  Lcschcr 
&  Mahoney.  IIOO  Title  .<!:  Trust  Bldg.. 
Phoenix,  h.-.ve  been  authorized  hv  th- 
Arizona  State  Teachers'  College  to 
proceed  with  the  preparation  of  work- 
ing drawings  for  the  first  of  four  new 
buildings  to  be  erected  at  the  collei;.' 
In  Tempe.  The  first  new  unit  will  I- 
an  addition  to  the  library.  conformiUR 
n  style  and  construction  to  the  ex- 
isting building,  to  cost  about  $80,000 
Construction   of  a   dorniitt>rv.    women's 


KymnuHlinn  and  ntudont  center,  and 
iin  addition  to  thn  coIIokc  Ktndlum  nl. 
NO  are  Included  In  the  program,  fundi- 
amounting  to  $l55,nnii  for  which  were 
provlilid  hy  the  Public  WorkH  Admin- 
iHtratlon.  In  addition  to  the  PWA 
project,  the  college  has  been  allmtid 
$26,000  in  stale  funda  for  the  repair 
of   several    bulldingK   on    the   site. 


Contract   Awarded. 

SCHOOI.,  Cont.    Price.    $53.(12S 

NKSPKLKM,     Wash.      Colville     Indian 

Agency. 
One-    and    two  -  «lory    Hchool    building 

(reinforced    concrete    construction. 

built-up  roof.  Kteel  joists)  10  class- 
rooms. 
Owner— M.   S.   Government    (Burci.u  ol 

Indian    Affairs). 
Plans  by  Engineering  Dept.   of   l<iii 

Affairs.    Washington.    D.    C. 
Associate     Architect— G.     A.     Pher.son. 

Spokane. 
Contractor— A.     W.     Bailey.     Insurance 

nidg..    Ser.ttle. 


COMMISSIONED     TO     PREPARE 
PLANS. 
LOS    ANGELES.    Calif.  —  Architect 
Allison    &    Allison.    1014    Edis   ■ 
Los  Angeles,   have  been   comni'.'s'on-  ■' 
by    the    Regent    of    the    University    of 
<';.lifnrnia   to  prepare   plans  for  a   new 
.idmlnistratlon    building   to  be  built  on 
I  he  campus  of  the  University  of  i'- 
fornia    at    Los    Angeles.     The    boOf'--  • 
will    be    a    two-story.    Class    A    struc- 
ture,   of    steel    or    reinforced    concrete 
construction,   and    will   conform   in  d.-- 
sign    to    the   existing    building.s   ;.t    ih" 
university.     It    will    cost    approximate- 
ly  $200,000. 


BIDS   WANTED. 

LONG  BEACH.  Cal.— Until  May  1. 
4  P.  M..  bids  will  be  received  by  the 
Long  Beach  board  of  education  for 
the  construction  of  the  U.  S.  Grant 
school.  PL'.ns  and  specifications  may 
be  obtained  from  the  business  man- 
ager of  the  board  at  25th  St.  and 
Chestnut  Ave..  Long  Beach,  unon  d. 
posit  of  $25.  Bids  will  be  taken  on 
two  bases:  I.  entire  project  to  be 
handled  under  a  generf.l  contract,  but 
with  alternate  bids  on  (a)  plunilv"  • 
(b)  heating  and  ventilating:  (o  e'c-c- 
trical.  and  (d)  genen.l;  and  II.  seg- 
regated bids  on  (a)  plumbing:  rh' 
heating  and  ventilating,  and  (r\  rir.,.- 
trical.  James  R.  Friend.  210  T.;nigb!n 
Hldg..     I,ong    Bpf.ch.    airhitect. 

16— BANKS.  STORES  AND 
OFFICES 

CONTRACT    AWARDED. 

LOS  ANGELES.  Cal.- TJIlv-Fletch- 
er  Const.  Co.,  9815  WiLshire  Blvd.. 
Beverly  Hills,  awarded  a  contract  f.t 
$70,013  and  will  start  work  in  about 
two  weeks  on  construction  of  a  med- 
ical office  building  on  the  northwest 
corner  of  Wilshire  and  Lucerne  Blvds. 
for  Medlci.l  Foundation;  D.  H.  Nay- 
lor,  Jr..  president.  A.  R.  Walker  and 
r».  .■\.  Elsen.  70S  Pacific  Commerce 
Bldg..    architects.  i 


BIDS    REJECTED 

OAKLAND.  Alameda  Co..  Cal.— All 
bids  received  by  the  East  Bay  Muni- 
cipal I'tillty  District  Oakland.  April 
.?.  under  Spec.  No.  L.S.  140  for  a  heat- 
and  ventilating  system  for  the  gen- 
eral office  building  at  512  IGth  St.. 
have   been   rejected. 

Complete   bids   published    April    5. 

Work  probably  will  be  done  hy  force 
account. 


Contract    Awarded. 

OFFICE  BLDG.  Cost.  $15,000 

EMERYVILLE.    Alameda    Co..    Cal. 
Two-story    reinforced    concrete    offlce 

building. 
Owner — Shell    Development    Co..    Shell 

Bldg..   San  Francisco. 


Planii  by  Englnenrlng  Dept    of  Own«>r. 
Contrnrtor— Aiwlln     Co..     I!)2t     lirond- 
way.    rtnklnnd 
Sub-contracta  will  be  awarded  next 
week. 


Contract   Awarded. 

ALTKRATIO.V.S  Co«i.   $2,000 

HAN    FRANfJI.SCO.     174    Geary   Street. 

Alteration*  to  etore  building. 

Owner— Thomaii   Cook.    premUu. 

Archltocl— Not    Given. 

Contractor  —   Mullen    Mfg.    Co..    M 


Property    Purchaeed. 

STORK  r^'oat.    $250,000 

OAKLA.N'I),    Alameda    Co.,    Calif.     SB 

Broadway   and    Mobs    Ave 
New    iitore    building     (100x230    ft.)     to 

house  drug  and   food  dept*. 
Owner — Andrew     Wllllama,     Richmond 

and    Burllngame. 
Architect— Selected,     Name     Withheld. 


Contract   Awarded. 

ALTI'UtATIO.NS  Cost.    5.000 

SAN    FRANCISCO.     151    Powell   St. 
Owner— Herbert's    Grill,    premlaea. 
Architect — Not   Given. 
Contractor  —  Mullen   Mfg.    Co.,    60 
RauiiCh    5Hreet. 


Contract   Awarded. 

ALTERATIONS  Cost.   $1500 

.SAN   FRA.VCISCO.     618  Grant  Ave. 
Alterations  to  offices. 
Owner — Sang    Chong   Tung,    premisefl. 
Architect — Not   Given. 
Contractor — Frank    Yick.    6  7  0    Wash- 
ington   Street.  i 


Contracts   Awarded. 

ALTERATIO.NS  Cost.    $15,000 

SAN    FRANCISCO.      No.    1065    Market 

Street. 
.Mterations   to   store   for  market   (new 

front,  terrazzo  floors,  refrigeration 

etc.) 
Owner — Withheld. 
Architect    —    Frederick    Reimers.    233 

Post   St..    San   FVanclsco. 
General   Work- Fred   DuPuy,   110  Sut- 

t.-r  Street. 
Refrifleration- C.    C.    Moore.    450    Mis- 
sion  Street. 
Electrical  Work- Sterling  Electric  Co.. 

21 S  Clara  Street. 


Contract   Awarded. 

.\LTER.\TIONS  Cost,     $2,0'V 

SAN    FRANCISCO.      S    Fulton    182    W 

Gough    Street. 
Alteri.tionfi    to    stores   and    lofts. 
Owner— J.  F.  Leahy  and  P.  H.  Slurle- 

vant. 
.Architect  —  Albert   Schroepfer.    241 

Kearny  Street. 
Contractor — W.    L.    Rose.    710   .\rguello 

Boulevard. 


Contract   Awarded. 

MARKET  Cost.    $30,000 

-MODESTO.  Stanislaus  Co.,  Calif.  J 
and  14th  Streets. 

One-story  drive-in  market  (to  bouse 
grocery,  meat,  vegetable  and  fruit 
stores)  Italian  style  of  architc- 
ture.    air   cooling    equipment,    etc. 

Owner — J.  A.  Roach,  et  al.  1735  Helen 
Ave.,  Modeato. 

Plans    by   Weiland    Brothers. 

Contractor — Weiland    Bros..    Modesto. 


Owner  Taking  Carpentry  Bids. 
RESTAl-RANT  Cost,    $3000 

COLMA,    San   Mateo  Co..   Cal. 
One-story  frame  and  succo  restaurant 

(tile  trim,  asphalt  roof,  etc.) 
Owner — Enrico    Biggio.    Colma. 
Plans  by  L.  O.  Berg.  720  Corbett  Ave.. 

San   Francisco. 
Concrete — G.    Fazio.    6163   Mission    St.. 

San    Francisco. 
Owner  is   taking  bids  on   carpentrv. 
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Plans  Being    Figured — Bids   Close   Apr. 
29,    10  A.    IV1. 

STORE  Cost.    $ 

SACRAMENTO.   Sacramento  Co..  Cal. 

Ninth  and  K  Streets. 
Three-story,  basement  and  mezzanine 
floor    store      building      (structural 
steel    frame,    brick    exterior   walls, 
wood  floors,  wood  roof,  etc.) 
Owner— Withheld. 
Iveesee — Montgomery    Ward    Co. 
Plans  by  R.   R.  Rowe,   Architect.   Chi- 
cago. 
Associate   Architect   —   Benj.    C    Mc- 
Dougall.   353   Sacramento   St.,   San 
Francisco,      and      2924      Claremont 
Ave.,    Berkeley. 
Bids  will  be  opened   in  Chicago,   by 
the  owner  on  April  29,  10  A.  M. 
Following  will  submit  bids. 

General   Work 
Campbell    Constr.     Co.,     SOO     R     St.. 
Sacramento. 

Wm.  C.  Keating,   Forum  Bldg..   Sac- 
ramento. 

E.  T.  Leiter  &  Son.  811  37th  Street.' 
Oakland. 

K.    E.    Parker   Co..    135    South    Park. 
San  Francisco. 

Cahill    Bros.,    206    Sansome    St.,    S'au 
Francisco. 

H.    H.    Larsen.    64    South    Park.    San 
Francisco. 

Azevedo     &     Sarmento.     920     O     St.. 
Sacramento. 

Wreckers 
Capital    Wrecking    Co.,    37th    and    O 
Sts.,   Sacramento. 

Dolan   Building  &   Material   Co.,   31st 
and  T  Sts.,  Sacramento. 

Cleveland    Wrecking      Co..       175    E. 
Jefferson  Blvd.,  Los  Angeles. 

Dolan    Wrecking    Co.,    6939    Mission 
St.,  San  Francisco. 

Electric 

George   C.    Foss.    1720   Sth    St..    Sac- 
ramento. 

Luppen  &   Hawley,   3126  J   St.,   Sac- 
ramento. 

Scott     Buttner     Co.,     2214     Webster 
St.,    Oakland. 

Alta  Electric  &   Mechanical  Co..    467 
O'Farrell   St.,    San  Francisco. 

Central   Electric  Co.,   179  Minna  St.. 
San    Francisco. 

Kerr  &   Clifford,   3625   E-14th   Street. 
Oakland. 
Plumbing,    Heating    and    Ventilating 

Luppen   &    Hawley,   3126  J   S't.,   Sac- 
ramento. 

Carpenter  &   Mendenhall.   907   Front 
St.,  Sacramento. 

Hately  &  Hately.  1710  10th  St..  Sac- 
ramento. 

Fred    W.    Snook,    596   Clay   St..    San 
Francisco. 

Scott  Co.,  243  Minna  St.,  San  Fran- 
cisco. 


Plans  Being  Completed. 

STORE  Co.st.    llO.OOf) 

VACAVILLE,    Solano   Co.,    Ci.lif. 

One-story  concrete  store  bldg.    (m"'    ' 
windows,  composition  roofing,  etc.) 

Owner — Withheld. 

Architect — Albert    Roller,    Crocker    1st 
National    Bank    Bldg..    San    Fran- 
cisco. 
Bids  will  be  i.sked  in  .ibout   1  v/e>-k. 


Bids  In — Held   Under  Advisement. 

STORE  Cost,    $8500 

OAKLAND,    Alameda      Co..      Cal.      N 

Grand  Ave.   140  E  Perkins  St. 
One-story    reinforced     concrete     store 

building. 
Owner — A.  C.  Oppenheimer,  700  Grand 

Ave.,  Alameda. 
Architect— Kent    &    Hass.    525    Market 

St..  San  Francisco. 
Lessee — Hagstrom    Food    Stores,    Inc.. 

Oakland. 
Bids  are   in  and  alternate  proposals 
are  being  considered  by  the  architects 
before  the  avi-ard  is  made. 


Bid    Opening      Date     Postponed      Until 
April    23,    12    Noon. 

ALTERATIONS  Cost.    $ 

I-'RESNO.     Fresno    Co..     Cal.       Fulton 

and  Fresno  Streets. 
Alterations  to  Mattel  Bldg.  (work  in- 
cludes air  conditioning  system  to 
all  offices;  re-painting  corridors; 
elevator  alterations,  new  elevator 
front;  steam  cvleaning;  new  cor- 
ridor lighting  system;  cork  and 
tile  elevator  mats,  etc.) 
Owner  —  Capital  Co.,   625  Market  St.. 

San   Francisco. 
Plans  by  Architectural  Dept.   of  Capi- 
tal Co.,  625  Market  St.,  San  Fran- 
cisco. 
Bids   on   air   conditioning   are   being 
received  by  the  Capital  Co.,    625  Mar- 
ket St.,   San  Francisco. 

Bids  on  exterior  and  interior  paint- 
ing, cork  tile  elevator  mats,  lighting 
fixtures,  etc.,  will  be  taken  at  a  later 
date. 


Contracts   Awarded. 

ALTERATIONS.    ETC.       Cast.    .$50  n  ■< 

HANFORD,  Kings  Co.,  Calif.  NW 
Douty   and    Seventh    Streets. 

Reconstruction  of  building  (work  in- 
volves insti.llation  of  air  condi- 
tioning system,  new  entrance,  al- 
ter offices,  stucco  &  aluminum  re- 
facing  of  exterior,  steel  woi  k. 
electrical  and  plumbing  work,  etc.) 

Owner — Bissell  and  Van  Sicklin  Bldg.s, 

Architect— W.  D.  Coates,  Jr.,  Rowell 
Bldg..   Fresno. 

Lessee  —  M.  W.  Bartholomew,  Ht.n- 
ford. 

Contractor — Carl  Nelson,  216  W  Flor- 
inda    St..    Hanford. 

Electric— Oscar  Abbott.  213  West  7tli 
St.,    Hanford. 

Plumbing— Ford  &  Berry,  217  W  7th 
St.,    Hanford. 


Bid     Openmg     Date     Postponed     Until 
April    18,   5   P.    M. 

STORES  Cost,     $ 

SAN    FRANCISCO.      Market    St.    near 

Bnchanan    Street. 
One-story    frame    and      stucco      store 
building    (3    stores)    50x68    ft.,    tar 
and   gravel   roof,    gas  heating  sys- 
tem, composition  on  floors,   etc. 
Owner — Howard    B.    Smith. 
Architect— J.  J.  Foley,   770  Fifth  Ave., 
San  Francisco. 
Bids   are   being   received   from   a   se- 
lected   list    of    contractors    only. 


To   Be   Done   By   Day's  Work. 

ALTERATIONS  Cost,    $700 

SAN  FRANCISCO.  Columbus  Ave., 
Bet.   Green  and  Vallejo  Sts. 

Alterations  to  store  (new  front),  glass 
and  tile  work. 

Owner — J.    Demartini. 

Architect — J.  A.  Porporato.  619  Wash- 
ington St..   San  Francisco. 


BIDS    WANTED. 

SANTA  BARBARA.  Cal.— Until  Apr. 
24.  10  A.  M..  bids  will  be  recei  *  . 
by  the  Sj.nta  Barbara  county  super- 
vLiJors  for  remodeling  a  building  :i: 
112  W  Cabrillo  Blvd..  Santa  Barbarn. 
Plans  ;*nd  specifications  may  be  ob- 
tained from  Architects  Winsor  Soule 
and  John  F.  Murphy,  116  E.  Soln  .''I  . 
Santa  Barbara,  upon  deposit  of  $.'  " 
Certified  check  for  10%  must  f.coom- 
pany  each  bid.  D.  F.  Hunt,  county 
clerk. 


Contract    Awarded. 

.\LTERATIONS  Cost,    $l,50n 

SAN    FRANCISCO.      SW    Grant    Ave. 

and   Sutter   Street. 
Alterations  to   store   building. 
Owner — S.    Rappaport,   2514    .Miv.sion. 
Architect — Not  Given. 
Contractor— Antony  Petersen.  2758  San 

Bruno  Avenue  i 


Construction   To  Start  May  1. 

ALTERATIONS,     ETC.        Cost,     $7000 
SAN     FRANCISCO.       No.    151    Powell 

Street. 
Alterations    to    grill      (new    bar,      new 

front,    etc.)      work    involves      tile 

work,    glass,      terrazzo,      painting. 

electrical,   plumbing,  etc.) 
Owner — Herbert's    Grill,    Premises. 
Plans  by  N.   B.  Mears,   60   Rausch  St.. 

San   Francisco. 
Contractor — Mullen  Manufacturing  Co. 

60  Rausch  St.,  San  Francisco. 


Sub-Contracts  Awarded. 

RESTAURANT  Cost.     $4,000 

SAN  JOSE.   Santa  Clara  Co..  Cal.    93S 

The    Alameda. 
One-story  frame   restaurant. 
Owner — M.   H.    Joyce,    Los   Angeles. 
Architect — Not  Given. 
Contractor— Geo.   I.   Thorp.   1080  South 

7th  St..  Sf.n  Jose. 
Roofing — Fred.    Hayden.    369    Stockton 

Avenue. 
Plumbing — C.     L.     Snyder    Co.,     Thii' 

and    San£a   Clara. 
Electric — Garden   City   Electric  Co..    44 

W.    San   Fernando. 
Sheet   Metal— C.   L.   Snyder  Company. 
Structural    Steel — Harold    Hellwig. 
Lumber   and    Mill   Work — McElro^  and 

Cheim.     1450     The     Alamed.T. 
Painting— Pettis   H.    Fine.    318   N   lltli. 
Lathing  and  Plastering — E.  F.  Magera. 

1175  Washington  St. 
Grading — Henry    St,nd.     10  18    Malone 

Road. 
Brick  and  Stone  Work — Frank  Filben, 

1140    Martin   Ave. 
Foundations  and   Cement   Work--.' 

Rateman,  Roberts  Ave. 
All    of    San    Jose.  • 


Plans   Being    Prepared. 

ALTERATIONS.    ETC.  Cost.    $8000 

SANTA  CRUZ.  Santa  Cruz  Co..  Cal. 
No.    131  Pacific  Avenue. 

Alterations  to  hotel  (new  cocktail 
lounge  in  patio)  new  bar.  plumb- 
ing, heating,  wiring,  plastering, 
mirrors,    etc.      Spanish    style. 

Owner — Palamar    Hotel    Company. 

Architect— S.  Heiman.  605  Market  St., 
San  Francisco. 
Bids    will    be    asked    in    about    two 

weeks. 


Contract    Awarded. 

ALTERATIONS  Cost.    54  '    ' 

SAN   FRANCISCO.     S  Chestnut   Street 

350    W   Fillmore. 
Alterations    to    storage     buildinc    and 

store. 
Owner- Ed   Rolkin,    145   McAllisf'^-   f-" 
Engineer — Norman    B.    Green.    Sharon 

Building. 
Contractor^F.    R.     Siegrist.     fi04    M'.- 

sion   Street. 


Contract  Awarde<i. 

MARKET  Cost.    $ 

SAN    RAFAEL,   Marin   Co..   Calif.     SE 

Fourth  and  D  Streets. 
One-story   reinforced   concrete   market 

(40x123  ft.) 
Owner — .Jacob    Albert.    San    Rf.fae' 
Architect — Not  Given. 
Lessee — Piggly    Wiggly    Company 
Contractor — Leibert   and   Trobock.    A'- 

bert   Bldg..    San   Rafael. 


17_        THEATRES 

Plans   Completed. 

ALTERATIONS  Cost,    $2,000 

SAN    FRANCISCO.    562   Haight   St. 

Alterations    to    Theatre. 

Owner — Parkway  Theatre.  Inc..  care 
Golden  State  Theatre  Co.,  25  Tay- 
lor Street. 

Architect — Mark  Jorgensen,  525  Mar- 
ket  Street. 


Contract   Awarded. 

ALTERATIONS  Cost,    $ 

VALLEJO.    Solano   Co.,    Cal.     No.    329 
Virginia    Street. 
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Alli-rntlDnH      In    hulldlng    for      thOBtr* 

{noiind  nqulpmi'nt.  etc.) 
()wn<>r    VVIIIInni   imd    (ii'nrtro   flulil   niiil 

II.    r,,    KriidcnlKTB.    Vnllojo. 
ArchllL'c-t    —    JumcH    Ndihi'lt    406    31iit 

St..    UlohiiKiiid. 
Contrnclor   —    Qoorge     Biin-iichl,     921 

Kfiiliioky    St.,    Vnllcjo. 

lg_WHARVES    &    DOCKS 


BIDS    WANTED 

l.o.s-  ANCKI.Ka.  Cftl.— Until  April 
24,  10:00  A.  M..  new  bids  will  be  re- 
ceived by  tbe  Reneral  mnniiKer  of  thi> 
Los  AnKelc.q  Hnrbnr  Ilepartment.  11! 
City  Hall.  Los  AnRclc*.  for  concrete 
door  niul  bllmiilnoua  Biirfarlng  In 
tran.sit  .shed  exten.slon  at  Berth  117, 
Los  AnKCles  Harbor;  Speolflcatlon  No. 
939.  All  bids  received  for  thin  work 
on  March  27.  Spi'clllcatlon  No.  935. 
were  rejected.  Bids  will  be  taken  as 
follows: 

(1)  10.000   square    feet    reinforced   con- 

crete   base   floor   slab,    approx.    S 
Inches   In   thickneas; 

(2)  90  sq.    ft.   cement   topping  wearlne 

surface,   approx.    IH-ln.    thick; 
(J)   17S   tons  nsphnltlc   concrete  wear- 

InK  surface,  H4  and  2H-ln.  thick 
(4)   Alternate    of    Item      No.     S.    using 

diatomaceous  earth. 
Hlddlng  data  may  be  obtained  from 
the  harbor  engineer.  Branch  City  Hall, 
San  Pedro.  Certified  check  or  bond 
for  10%  required.  Arthur  Eldrldgs, 
general  manager. 


Qunrtermnster,     Kort    MHson,    for    re- 

pi.lrs    to    the    oast    and    weal    fjnrrlson 

Wharves   at   Fort    McDowell. 
<'omplele    bids   follow: 

(1>   work    complete; 

C)  taklnit  up  and  relaying  B800  «q. 
ft  of  3x12  decklPK  on  the  wesi 
wharf; 

(3)  replacing  29  lV4-ln.  lie  rods  on  tin- 
west    wharf; 

H)  replaci'  35  «tcel  struts  on  the  went 
wharf. 

Mei.ly-Tlbbltts  Const.  Co ('>   $i:  ■::. 
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(a> 

(4)         20» 

A.    W.    Kitchen   (Ii      '. 

(2)        22.-. 

(3)        417 

(4>         5-.-' 

Hen    C.    nerwick    C  ■     P     ' 

(2)         2';'' 

(3)        son 

(4)        P"n 

Runcanson   -  HarreUon  Co (1)     S,424 

(2)        21'. 

(3)        r-' 

(4)         500 

M.     n.     McOowan    (Ill' 

(2)         X^■J 

(3)         5"  ■ 

(4)        ?7.-. 

Rids    held    under  advisement,        • 


BIDS   OPENED, 

SAN  KRANCISOO.— Healy  -  Tibl.ltts 
Const.  Co.,  64  Pine  Street,  at  $G.S37 
submitted  low  bid  to  the  Constructing 


Bids   Rejected, 

WHARF'  Cost,    J125,000 

SAN    FRANCISCO.      Piers    44    and    46. 

Reinforced  concrete  bulkhead  wharf 
extending  across  Piers  44  and  46 
(600x60  feet)  reinforced  concrete 
deck   on  concrete  Jacketed  piles. 

Owner  —  State  of  California  (Harboi 
Commissioners), 


DOCK  EXTENSION  —  OAKLAND  PORT  COMMISSION 


EXTEND  DOCK 


Cost,  $169,000    (  DRelnf.   concrete  pile,  per  lln.  ft. 


OAKLAND,  Alameda  Co.,  Cal.  Outer 
Harbor. 

300-foot  extension  to  dock  (creosoted 
apron,  concrete  bulkhead  wall 
along  front  and  rear,  two  shipslde 
railroad  tracks,  two  depressed 
tracks  along  re.ir  of  retaining  wall 
asphalt  surfacing,  etc) 

Owner— City  of  Oakland  (Port  Com- 
mission). 

Architect — Not    Given. 

Low    Bidder — A.    W.    Kitchen    &    Co., 
110   Market  St.,   San   Francisco. 
Total   bids   follow; 

(A)  A.    W.     Kitchen,    San    Francisco, 

»16S,707, 

(B)  Fredrickson    &    Watson,    Oakland, 

$173,383.56. 

(C)  Healy    Tlbbitts    Constr.    Co.,     9an 

Francisco.    $174,216. 

(D)  Merritt    Chapman    &    Scott.    San 

Francisco.   $174,325. 

(E)  Clinton    Constr.    Co..    San    Fran- 

cisco.   $177,000. 

(F)  Duncanson     Harrelson     Co.,     San 

Francisco,    $179,162. 

(G)  M.    B,    McGowan,    San    Francisco. 

$199,900, 


(  2)   Pile  jacket  for  concrete  pile,   per 

lin.  ft.: 
(  3)  Pile  Jacket  for  green  timber  pile, 

per  lin.  ft.; 
(  4)   Concrete    follower   on    green    tim- 
ber pile,  per  lin,  ft.; 
(  5)  Creosoted  pile,  furnish  and  driven 

per  lin,  ft. ; 
(  6)  Green    bearing     and    brace      pile. 

per  lin.   ft.; 
(  7)  Class    A    reinf.    concrete,    per    cu. 

yd.; 
(   S)   Class    B    reinf.    concrete,    per    cu. 

yd.; 
(  9)   Reinf.   steel,   per  lb.; 

(10)  Creosoted    timber    (6    lb.    treated) 

per    M.    FBM.; 

(11)  Creosoted  timber,   (12  lb.  treated) 

per    M.    FBM.; 

(12)  Furnish    and    place    rip    rap,    per 

ton; 

(13)  Asphaltic  hinder  in  place,  per  ton 

(14)  Asphalt   surf,    mixturea,    per   ton; 

(15)  Crusher    run    crushed    rock,    per 

ton; 

(16)  Clean  crushed  rock,  per  ton; 

(17)  Bituminous   binder,    per   bbl. 


(A) 

(  1) $     2.10 

(  2) 

(  3) 

(  4)..._ 

(  B) 

(  6) 

(  7) 

(  8) 

(  9) 

(10) 

(11) 

(12) 

(IS) 

(14) 

(16) 

(16) 

(17) 


(B)  (C) 


3.90 
3.60 


21.00 
13,75 
,04 
80.00 
110.00 
1.96 
4.88 
6.16 
1.74 


2.60 

2.50 

3.10 

.65 

.30 

15.00 

14.50 

.05 

70.00 

65.00 

1.30 

6.00 

1.62 

1.80 

2.09 

3.22 


1.97 
1.79 
1.14 
.60 
.15 
14.00 
13.25 

.035 
50.00 
60.00 
1.60 
4.27 
4.50 
1.52 
2.09 
S.22 


3.10 
3.10 
2.40 


24.15 
14.00 

.038 
73.00 
85.00 
1.90 
6.12 
5.40 
3.28 
3.68 
4.17 


3.00 
2.25 
2.00 


17.00 
17.00 

.045 
85.00 
100.00 
2,00 
4.60 
5.00 
2.00 
3.26 
3.76 


(F) 

$  1.50 

2.00 

1.60 

1.20 

.52 

.13 

15.00 

14.00 

.034 

70.00 

90.00 

1.90 

4.00 

4.75 

1.52 

2.09 

3.22 


(1368)      Ist  report  Dec.   29.   IBSJ;   12th   April   2,    1936. 


(Q) 

$  1,00 

2.80 

2.30 

2.00 

.45 

.10 

10.50 

10.00 

.03 

55.00 

60.00 

1.50 

4.00 

4.25 

2.00 

2.75 

4.00 
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Rnglnear  —  Frmnk  O.  Wbll*.  Farry 
Kldg.,  Ban  Frsnclaeo. 

Bids  ran  high  and  were  rejected. 
On  bid  opening  lowest  hid  was  sub- 
mitted by  Merritt  Chapman  &  Dcott, 
609  Crocker   Uldg..   at   $««.000. 

Whether  ni'W  bids  wlU  be  asked  or 
not  In  not  determined  at  thia  time 
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BIDS  OPENED 

(JRINDA.    Alameda  Co..   Cal.  —  »u- 
pirior    Tile      &     Products      Co..       J74S 
Broadway,   Oakland,   at  $1464.   with  an 
aiti-rnatc    of    $1782    submitted    low    bid 
to  the  E^ast  Bay  Municipal  L'tlllly  Dla- 
trlct,  Oakland,  under  Proposal  No  L.S. 
141.    fur    tile    flooring    for    the    Orlnda 
Filter    Plant.      Complete    bids    follow: 
Superior    Tile    &    Products    Co.,    Oak- 
land,  $1464;  Alt,  $1782. 
RIgney    Tile   Co.,    Oakland,    $1919. 
Scott    Co.,    Oakland,    $2065. 
Peter   Kooyman,    Oakland,    $2182. 

Bids    held    under   advisement. 


April  12.  1915 
CONTRACT  AWARDED 
TUOLUMNE  COUNTY,  Cal.— D.  E. 
Manning,  118  Virginia  Ave..  San  Fran- 
cisco, at  $1659  awarded  contract  t>J 
the  Public  Utilities  Commission,  City 
Hall,  under  Ketch  Hetchy  Water 
Supply  Contract  No.  153,  for  the  re- 
construction of  the  Weet  Portal- 
Moccasin  Power  line,  at  Moccasin, 
Tuolumne  County, 


Contract  Awarded. 

DOG    HOSPITAL  Cost,    $3.00C 

SANTA  ROSA,  Sonoma  Co.,  Cal.  So- 
noma   Roi^d. 

One-story  frame  and  stucco  cat  and 
dog  hospital  (28x38  ft.)  tar  and 
gravel  roof,  concrete  and  pine 
floors,   etc. 

Owner — Doctor  Harvey  Campbell,  SIS 
Santa   Rosa   Ave..    Santa    Rosa. 

Architect — Herbert  &  Cf-ulklns.  Pos- 
enberg  Bldg..    Santa  Rosa. 

Contractor — Louis  Halvorsen.  128  Uut- 
ton   Ave..    Santa   Rosa. 


BIDS    OPENED 

SACRAMENTO.  Cal.— C.  F.  Smith. 
3937  J  St..  Sacramento,  at  $651.  sub- 
mitted low  bid  to  &tate  Department  of 
Public  Works,  for  fume  hood  In  the 
meat  inspection  departmient.  State 
Building.  Sacramento.  Complete  bids 
follow: 

C.    F.    Smith.    Sacramento $651.00 

Burnett  &  Sons,  Sacramento ...  675.00 
Capital  City  Planing  Mill.  Sacto.  687.50 
Western    Asbestos   Co..    S.    F 850.00 

Bids  held  under  advisement. 


BIDS    WANTED. 

SACRAMENTO.  Ci.lif— Until  April 
29.  10  A.  M..  bids  will  be  received  by 
T.  F.  Patterson.  Clerk.  County  Board 
of  Supervisors.  Sacramento,  for  one 
ferry  boat,  Peters  Ferry  at  Twitchell 
Island.  Length  of  hull  to  be  34  feet, 
width   to  be   20   feet. 

Plans  and  specifications  mty  be  ob- 
tained from  the  county  engineer  at 
Sacramento.  ■ 


BIDS    REJECTED 

SACRAMENTO.  Cal.  —  Sacramento 
Board  of  Education  rejected  all  bids 
for  razing  buildings  at  the  Highland 
Park  School.  Third  Ave.  and  24th  St.. 
Sacramento. 

On  bid  opening  the  Capital  Lumber 
Co..  Sacramento.  ofBered  $250  to  the 
Board. 
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MACHIMIBRT  ^  MATERIAL 

Bid    calls   for   construction    machinery    and    materials    and    miscellaneous  equipment   and    supplies   purchased    by 
Federal,   State,    Municipal   and   other  public  agencies. 


RECLAMATION  BUREAU 

BOULDER  riAM.  Nevada  —  Until 
May  2.  2  P.  M..  bids  will  lie  received 
by  the  Bureau  of  Reclamation,  Den- 
ver. Colorado,  under  .Spec.  No.  675-D. 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  at 
Boulder  City,  at  the  option  of  the 
bidder,  on  hydraulic  control  board  for 
installation  in  the  watemiaster's  con- 
trol room  in  the  Boulder  Power  Plant. 
and  position  transmitters  for  needle 
valve  position  indicators  for  onstal- 
lation  on  needle  valve  control  stands 
in  the  lower  tunnel  plug  operating 
chambers  in  the  Boulder  Dam,  Bould- 
er Canyon  Project.  All  apparatus  will 
be   installed   by   the   Government. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others, 
l>Oc,    not   returnable. 


BOULDER  CT.Ty,  Nevada— Uitil  JI:n 
3,  2  P.  M.,  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver-. 
Colorado,  under  Spec.  No.  677-D,  li 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars 
at  Boulder  City,  at  the  option  of  the 
bidder,  special  drainage  fittings; 
drainpipe  leaders  and  welded  fittings; 
one  header  with  branches  for  the 
Arizona  wing  and  one  header  with 
branches  for  the  Nevada  wing,  con- 
sisting of  welded  plate-steel  pipe.« 
with  flange  coupling  bolts,  gaskets, 
and  blind  flanges:  for  the  roof  drain- 
age system  for  the  Boulder  Power 
Plant,  Boulder  Canyon  Project.  All 
materials  will  be  installed  by  the 
Government. 

Specifications  obtainable  from  the 
above  ofBce  without  charge  to  pros- 
pective bona  fide  bidders;  to  others. 
Jl,   not  returnable. 

CALIFORNIA  STATE 


SACRAMENTO,  Calif.— Until  April 
24,  3  P.  M.,  bids  will  be  received  by 
R.  H.  Stalnaker,  Equipment  Engineer 
Division  of  Highways,  1805  34th  St., 
Sacramento,  for  the  sale  of  the  fol- 
lowing   equipment: 

CHC   3321    Truck:    Moreland.    Model   E. 
D.   5-ton,  6-wheel,   pneumatic  tires 
with    special    flat    rack    body,    pur- 
chased   1929; 
CHC   189   Grader  Tractor:    Rome,   dual 
drive   with   Mc-D    10-20    tructor,   IM 
foot     blade,     scarifier    attachment, 
pneumatic   tires. 
Lot     miscellaneous     Rightway     Rotary 
snowplo%v  part.s. 
The    above    equipment    may    be    in- 
spected   :.t    the    Division    of   Highways 
Yards   at    1805    34th    St.,    between   8  A. 
M.    and    4:30    P.    M.    on    any   working 
day. 


SAN    DIEGO.    Cal.— Until    April    24, 
3   P.   M.,   bids  will   be   received   by   R. 
J.    Carlisle.    Superintendent    of   Equip- 
ment.  Shop   11,   Division   of  Highways, 
664   Front  St.,   San  Diego,   for  the  sale 
of  the  following  equipment: 
CHC  187— Grader  Tractor:   Rome,  dual 
drive    with     McCormick     -Deering 
tractor.    10'    blade,    front    scarifier 
attachment,  pneumatic  tires.     The 
above  equip,    may  be   inspected  at 
the    Division    of    Highwa.vs    Main- 
tenance Yard,  3910  E\  Cajon  Ave., 
San    Diego,    on    any   working    day 
between   the   hours   of   8:30   A.   M. 
and    4:30    P.    M.      All    sales    must 
be  approved     by   the     Department 
of    Finance    which    usually    takes 
from  one  to  two  weeks. 


NAVY  DEPARTMENT 

WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  & 
Accounts,  Navy  Department,  Wash- 
ington, D.  C  for  furnishing  miscel- 
laneous supplies  and  equipment,  as 
follows : 
BATTERIES,   675  radio  storage;  Mare 

Island.      Sch.    4S03;    April    19. 
NAPTHA,    8000    gals,    coal-tar;    Mare 

Island.      Sth.   4736;   April  23. 
REFRIGERATORS,    electric,   portable; 

East  and  West  Yards.     Sch,  4768; 

April    23. 
FLANGES,  steel;  East  &  West  Yards. 

Sch.  4732;  April  26. 
EQUIPMENT,    shaft    revolution    indi- 
cator equipment  and  spares;  Mare 

Island    and    Puget     Sound.        Sch. 

4734;  April  26. 
HEATERS,   fuel  oil,   and  spares;   East 

and  West  Y'ards.     Sch.  4731;  April 

26. 
PIPE  AND  TUBING,  corrosion-resist- 
ing  steel;    East   and   West   Yards. 

S'ch.   4724;  April  26. 
BATTERIES,    storage    and     spares; 

East  and  West  Yards.     Sch.   4760; 

April   26. 
STEEL,  marine-boiler  plate;  East  and 

West    Yards.      Sch.    4784;   April   30. 
STEEL,    bar;    East    and    West    Yards. 

Sch.  4783.     April  30. 
WELDING    equipment,    1    spot;    Mare 

Island.      Sch.    4833;    April    30. 
STEEL,    shapes;   East  &   West  Yards. 

Sch.    4785;   April  30. 
STEEL,    black    sheet;    East   and   West 

Yards.      Sch.   4813;   May  3. 
SEPARATOR    units,    8   oil   and   water, 

and  spares;   Mare  Island  and   Pu- 
get   Sound.      Sch.    4795;    May   3. 
WINDLASS;    1    complete,    and    spares; 

Mare   Island.      Sch.   4826;   May  3. 
VENTILATING       sets,       10     portable; 

Mare   Island.     Sch.   4832;   May  3. 
OIL.    navy   fuel   oil,    fuel    oil   for   diesei 

engines;    West    Coast,      Sch.    4801; 

May  7. 
GASKETS,    boiler;      East    and      West 

Yards.     Sch.   4707;  May  17. 
Information    obtainable    from    above 
office   and    from    the   Navy   Purchasing 
Office,    12th  Naval  District,   100  Harri- 
son St..   San  Francisco. 


CALIFOkNIA  STATE 


FRESNO,   Cal.— Until   Auril  24.   3   P. 

M.,    bids    will    be    received    by    F.    F. 

Green,    Superintendent    of   Equipment, 

Shop    6,     Division     of    Highways,     645 

West  Olive  Ave.,   Fresno,   for  tlie  sale 

of   the  Following  equipment: 

CHC  65— Compressor:  Sullivan,  type 
W  &K  314,  size  6Vi-ln.  x;  5i,4-in., 
capacity    320    cu.    ft.    portable. 

CHS'  152— Trailer:  Special  6  ton,  shop- 
made,    fiatraek. 
The  equipment  may  be  inspected  at 

i;45  West  Olive  Ave.,   from   8:30  A.   M. 

to  4:30  P.   M.,  on  any  working  day. 


KERN  COUNTY 


DELANO,  Kern  Co.,  Cal.— Until  Apr. 
29,  3:30  P.  M.,  bids  will  be  received 
liy  the  Board  of  Trustees  of  the  De- 
lan  Joint  Union  High  School,  Frank 
Hanero,  Clerk,  for  one  bus  chassis  and 
bus  body  of  sufficient  capacity  to  car- 
ry 50  high  school  students.  One  old 
White   bus   is   to   be   traded   in. 

Specification.s  '  '  -nble  from  a':o--j 
office. 


FRESNO  COUNTY 

COALINGA,  Fresno  Co..  Cal.— Until 
April  24,  5  P.  M.,  to  be  opened  at  7:30 
P.  M.,  bids  will  be  received  by  the 
Coalinga  City  Council,  B.  J.  McCros- 
key.  City  Clerk,  City  Hall,  for  fur- 
nishing  pipe   as   follows: 

(1)  4500  ft.  1-in.  standard  galvanized 
pipe. 

(2)  2000  ft.  3-in.  8  thread,  not  less 
than  11  lb.  per  ft.  standard  lap- 
weld    blackline   pipe. 

(3)  2000    ft.    3-in.,    8    thread,    not    less 

than  7.7  lb.  per  ft.,  standard  lap- 
weld    blackline    pipe. 

(4)  3650  ft.  6-in.  vitrified  sewer  pipe,j 
and  78  6-in.  x  4-in.  double  Wy«i 
branches   for  same. 

Delivery    f.o.b.    Coalinga. 
Certified     check,     10%. 
Siiecifications  obtainable  from  above 
office. 


MET.  WATER  DISTRICT 

LOS    ANGELES,    Calif.— Until    April 
30,   10  A.   M.,   bids  will  be  received  by 
the    Metropolitan    Winter    District,    3061 
W   3rd    St.,    Los   Angeles,    for  furnish-J 
ing    electric    mine    hoists    for    use    at 
the    Cabazon    and    Potrero    shafts    of| 
the    San    Jacinto    Tunnel    of   the   Colo- 
rado   River    Aqueduct,    Spec.    No.    95.-i 
Copies    of    the    specifications    will    bej 
jvvailable    upon    payment    of   $2.00    per| 
set,    not    returnable.     Certified    cheeh 
$5,000.     The    proposed    equipment    will| 
be    of    the    double    drum     type,     each 
driven    by   a    2300-volt,    50-cycle,    vari-i 
able     speed,      wound     rotor     inductioij 
motor.    Bids  will  be  taken  as  follows:? 

(1)  one    electric    mine    hoist    for    Po- 
trero shaft; 

(2)  one    electric    mine    hoist    for    Cab- 
azon  shaft; 

(3)  services    of    r.n    erecting    engineer, 
per   day. 

(Fob  cars   at   manufacturer's  plant;. 


WAR  DEPARTMENT 

FORT  MASON,  Cal.— Until  April 
10  A.  M..  bids  will  be  received  bvl 
the  Quartermaster  Supply  Officer,  Sa.-il 
Francisco  General  Depot,  Fort  Mason.I 
under  Bid  No.  928-35-235.  Req.  QMl 
671-161-35.   Memo  5974.   as  follows: 

(1)  One    centrifugal    pump,    norlzon-| 
tally    split    case,    single    sti.ge.    rtnin, 
suction  type,  capacity  of  not  less  th.n 
500    gals,     per    minute    of    sea     waterl 
against    a    totf.l    dynamic    head    of   not  J 
less  than   250  feet   at  a  speed   not  ex- 
ceeding 3500  RPM; 

(2)  One    centrifugal    pump,    horizon- 
tally   split    case,    single    sti.ge.    douWe 
suction  type,  capacity  of  not  less  than} 
SOO    gals,    per   minute    against    a    totf.l  J 
dynamic    head    of    not    less    than    230  | 
feet    at    a    speed    not    exceeding    3 
RPM. 

The    pumps    are    for    trans-shipmen* 
to  the  Dept.  Quartermaster,  PhilippineJ 
Dept.,   Manila,   P.   I. 

Specifications  obtainable  from  above! 


PLUMAS  COUNTY 

PLUMAS  COUNTY.  Cal.— Until  May 
6  10  A.  M.,  bids  will  be  received  by 
Plumas  County  Board  of  Supervisors, 
John  Donnenwirth,  Clerk,  Quincy,  for 
furnishing  60-70  road  oil  in  tank  car  i 
lots. 

Specifications  obtainable  from  above 
office. 
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BRIDGES 


CONTRACT    AWARDED. 

I>.\K10  OOIT.NITY,  ('ill.— ('.  S.  Cond. 
N'lce,  at  f  1.1  ;!.•!. SO  submitted  only  hid 
mid  .iw.trded  contract  by  the  i,: 
Cminty  Hiiard  of  .'•'ui)i'rvisois.  April 
n.  for  fiinilshliiB  labor  and  material 
fnr  further  repairs  to  the  Itodnian 
liridco  i.n    the  Lucerne  ('ut-ofT. 


BIDS    WANTED 

M.ARirOPA  COUNTY,  Ariz.— Un- 
til April  23.  10  A.  M.,  bids  will  l)e 
received  by  the  Arizona  State  Hiib- 
way  Coniniissinn.  Phoenix,  for  under- 
pass construction  of  Phoenix  -  Yuma 
HlRhway,  NRM  30-0  (Ui:i.-.)  AFK  .''i:!-!. 
NRH  30-D  (19.1.1)  Seh.  1.  AFE  8023. 
The  work,  which  is  located  on  .South 
17th  Avenue,  Phoenix,  consists  of  the 
construction  of  a  concrete  underp.'.ss 
and   incidental  work. 

The   principal   items   are: 

fi.700  s(|.    yd.*!.    srradinK; 

l.fisn  tons   asphaltic    concrete; 

1,38,S    l.f.   combined   curb  ,'.nd  gutter; 

l.noo  l.f.   concrete  pipe; 
13.350    c.y.    structural    excavation; 

2,Sft0  sri.    >-ds,    concrete    pavement; 

I. COO  c.y.  concrete; 
334.000  lbs.   reinf.   steel; 
placinK    and    removing    fills    fnr    .-ihoo- 

flies; 
irrigation    water   syphon: 
electrical    enuipment; 
pump   house   and   pumping    system: 
waterproofing. 

Pl;.ns  may  be  obtained  from  state 
highway  engineer,  T.  S.  O'Conne" 
Certified  or  cashier's  check  for  .'!% 
must    accompany    each    bid. 


CONTRACT    AWARDED 

PLU.MAS  COUXTY.  Cal.  — .M.  R.  M,-- 
Gowan,  Inc.,  74  New  Montgomery  St.. 
San  Francisco,  and  C.  W.  Caletti  Jt 
Co.,  P.  O.  Box  243.  San  Rafael,  a; 
J113.44.S  awarded  contract  by  the  Statt- 
Highway  Commission.  .Sacramento 
for  the  construction  of  two  bridge,'^ 
kcross  the  Xorth  Pork  of  the  Feather 
River  in  Phinias  County.  One  is  t^ 
be  at  Rock  Creek,  consisting  of  one 
183  ft.  through  steel  truss  sp.nn.  two 
55  ft.,  one  5!)  ft.  and  one  Ifi  ft.  steel 
stringer  spans  on  concrete  piers  and 
concrete  and  rubble  masonry  abut- 
ments; the  other  is  to  he  near  Stor- 
rie,  consisting  of  two  12n-fnot  stenl 
pony  tru.ss  spi.ns.  one  5fl-ft.  3-in.  and 
one  co-foot  3-inch  reinforced  concrete 
girder  spans  on  concrete  piers  .-'uii 
rubble  masonry  abutments. 


CONTRACT   AWARDED 

■WASCO  CO..  Ore.—Louis  Johnson 
&  Son.  352.-;  NE  Hassalo,  Portland, 
submitted  low  hid  and  awarded  con- 
tract by  the  Oregon  State  Highw.-.v 
Commission.  R.  H.  Baldock.  State 
Highwsy  Engineer.  Portland.  April  II 
for  tljcconslructlen  of  a  timber  brldgr 


Cur 
,1. 

SlK 


r  Mill  Creek  on  the  Colwinl)ln    Klv- 
lllgliway  In   the  city  of  The   Hailed, 
omplete  bidH  follow; 
lis    JohUHOn    &    .Son,    Port- 
land        $2.."in4.2.-. 

■rill    &    I'hilpott.    I'ortli.nd     2  ,i47.r>ii 
iN.    Pierce   &    Co.,    Portland  2.013.00 

id    Ovesen,    Vornonla 3,035.. Ml 

tin    Onrdner,     Portland 3,127.00 

F.    .lobnson,    Newberg 3,437..';fl 

Axh,    Portland    3,904. no 


22— DREDGING   HARBOR 
WORKS  EXCAVATION 

PREPARING    PLANS 

SICAL  HIOACII,  Orange  Co..  Cal.— 
X'litor  Hayis.  city  engineer,  302  E. 
.Vnnheim  St..  Long  Beach,  is  complet- 
ing plans  for  a  rock  Jetty  to  be  con- 
structed on  the  west  side  of  the  en- 
trance to  Anaheim  Landing  Bay,  to 
cost  about  $S2,000.  Bids  will  be  taken 
in  about  30  days.  The  proposed  jetty 
will  extend  between  1000  ft.  and  1400 
ft.  in  a  southwesterly  direction.  Funds 
will  be  supplied  by  the  PWA  and  a 
$02,000    bond    issue   voted   recently. 

23— IRRIGATION  PROJ. 

BIDS    WANTED 

OWVHKR  I'LOJECT,  Oregon-Idaho 
— I'ntil  April  30,  10  A.  M.,  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion. Ontario,  Oregon,  under  Spec.  No. 
luC-n,  for  the  con.struction  of  earth- 
work and  structures,  STiepard  Gulch 
Drain,  Dead  Ox  Flat  Division,  Owy- 
hee Project,  near  Weiser  and  Payette, 
Idaho. 

The   work   involves: 

(1)  110,000    cu.    yds.    all   classes    exca- 

vation for  drain; 

(2)  260  cu.   yds.   all  classes  excavation 

for  structures; 

(3)  1750  cu.  yds.  back  fill; 

(4)  40  cu.  yds.  concrete  in  structures; 

(5)  I'lacing     2000     lbs.     reinforcement 

bars; 

(6)  Laying   1007   lin.   ft.    15-in.   and   48- 

in.  diam.  corrugated  metal  pipe; 

(7)  Erecting      10    MFBM      timber      In 

structures. 
Specifications  obtainable  from  the 
Bureau  of  Reclamation  at  Ontario. 
Oregon,  or  at  Denver,  Colorado,  with- 
out charge  to  prospective  bidders;  to 
others,    $1.    not    returnable.  ,  ' 

APPLICATIONS    FILED. 

SACRAMENTO.  Oalif.— Applications 
for  permit  to  appropriate  water  filed 
with  the  State  Department  of  Public 
Work.s,  Division  of  Wi.ter  Resources, 
during  (be  mo'.th  of  March.  1935: 

S26S  (Sierra  Co.)  Geo.  W.  Hallock. 
Downieville,  for  12.5  cu.  ft.  per  second 
from  Middle  Water  Creek,  tributary  to 
Nigger  Canyon  and  North  Fork  Yuba 
River:    to   be   diverted   for  mining   pur- 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


IKJMCH.      El«t.    IO«t,     110,000. 

lt2CU  (ShaHtit  Co.)  Igo  Mining  Corp., 
care  Dr.  J.  C.  Tri.xlcr,  Hotel  I»renz, 
ReddlnK.  for  85  cu.  ft.  per  iiecond  from 
Boulder,  Brandy,  l»wer  Boulder  und 
Knnnkn  crevkn,  triliutury  to  .Sacra- 
mento river;  to  lie  diverted  for  min- 
ing and  domentlc   purponeii. 

S270  (Mono  Co.)  Rock  Creek  Ixidge, 
care  F.  P.  B!.ugh,  145  So.  Grand  Ave. 
LoM  Angeles,  for  0:005  cu.  ft.  per  nec- 
•ond  from  a  spring  tributary  to  Rock 
CreeR  thence  Owens  Ftlvcr;  to  be  di- 
verted  for  recreational  purposes.    Est. 

cr«t    $750. 

8271  (El  Dorado  Co.)  U.  S.  Eldorado 
National  Forest.  I'lacervllle.  for  «00 
gals,  per  di.y  from  a  spring,  tributary 
to  South  Fork  American  River,  to  be 
diverted  for  domestic  purposes.  Esti- 
mated cost  $120. 

8272  (Inyo  Co.)  J.  C.  Baxter,  Inde- 
pendence, for  0.25  cu.  ft.  per  second 
from  Piute  Spring,  tributary  to  Wil- 
low Creek;  to  be  diverted  for  mining 
and  domestic  purposes.  Est.  cost  $2.- 
500. 

8273  (Inyo  Co.)  O.  A.  Thorson,  Dar- 
win, for  2400  gals,  per  day  from  an 
unnamed  spring  !.t  Coso  Diggins,  trib- 
utary to  no  stream;  to  be  diverted  for 
mining  and  domestic  purposes.  Esti- 
mated cost.  $100. 

8274  (Tulare  Co.)  Lloyd  E.  Nelson, 
Brown,  for  0.5  cu.  ft.  per  second  from 
a  spring,  tributary  to  South  Fork  of 
Kern  River;  to  be  diverted  for  domes- 
tic and  stock  purposes. 

8275  (Siskiyou  Co.)  E.  G.  .Sundfelt. 
1815  3Ist  Ave.,  South,  Seattle,  for  two 
cu.  ft.  per  second  from  Eddys'  gulch, 
tributary  to  North  Fork  of  the  S{.lmon 
River;  to  be  diverted  for  mining  and 
domestic  purposes.     Est.   cost.   $500. 

S27f)  (San  Luis  Obispo  Co.)  Otto  B. 
Barlow,  Santa  Alargarita.  for  1.78  cu. 
ft.  per  second  from  two  wells  in  Sa- 
linas River,  tribut.-.ry  to  Pacific  Ocean, 
to  be  diverted  for  irrigation  purposes. 
Est.  cost  $500. 

S277  (San  Luis  Obispo  Co.)  M.  S. 
Gularte,  San  Luis  Obispo,  for  1.33  cu. 
ft.  per  second  from  Salinas  river, 
tributary  to  Pacific  Ocean;  to  be  di- 
verted for  washing  rock,  gr!.vel  and 
sand.     Est.  cost  $350. 

8278  (Tuolumne  Co)  Division  of  Fish 
and  Game.  San  Francisco,  for  4.5  cu. 
ft.  per  second  from  Clark  Fork  of  the 
.Middle  Fork  of  Stanislaus  river;  to  be 
diverted  for  recreational  f.nd  domes- 
tic purposes.     E>t.  cost   $1200. 

8279  (Del  Norte  Co.)  G.  "W.  Hales, 
Chicago,  III.,  for  37'4  cu.  ft.  per  sec- 
ond from  East  Fork  of  East  Fork  of 
Illinois  river;  to  be  diverted  for  min- 
ing and  domestic  purposes.  Est.  cost 
$6500. 

8280  (Del  Norte  Co.)  G.  W.  Hales. 
Chicago,  for  37ii  cu.  ft.  per  second 
from  East  Fork  of  Illinois  river:  to  be 
diverted  for  power  and  domestic  pur- 
poses. 1406  theoretic- hp.  to  be  develop- 
ed.   Est.   cost  $6500. 

8281  (Mono  Co.)  U.  S.  Inyo  National 
Forest.  Bishop,  for  0.0092  cu.  ft.  per 
second  from  McLeod  Lake,  tributary 
to  Mammoth  Creek  and  Owens"  river; 
to  be  diverted  for  domestic  and  rec- 
reational purposes.    Est  cost,  $1728 

S282  (Siskiyou  Co.)  Lucy  May  Bendl. 
Sawyers  Bar.  for  1  cu.  ft.  per  second 
from  Big  Creek  tributary  to  North 
Fork  Salmon  River:  to  be  diverted  for 
mining  purposes.     Est.   cost   J300. 

S2S3  (Amador  and  Calaveras  Coun- 
ties) City  of  Pittsburg,  for  10  cu  ft. 
per  second  and  7300  ac.  ft.  per  annum 
from  Jlokelumne  river;  to  be  diverted 
for  municipal  purposes. 

S2R4  (Riverside  Co.)  A.  E.  Powers. 
Los  Angeles,  for  1  cu.  ft.  per  second 
from  Dos  Palmos  Spring.  tributi.ry  to 
CarcUo  cre?k;  to  hp  diverted  for  irri- 
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gation  and  domestic  purposes  on  160 
acres.    Est.  cost,  »2000. 

S2S5  (Nevada  County)  Mabel  Ma.v. 
French  Corral,  for  0.25  cu.  ft.  per  .sec- 
ond from  Gooseberry  Ravine,  tribu- 
tary to  Tuba  river:  to  be  diveted 
for  irrigation,  domestic  and  .stocliwn - 
tering  purposes  on  12  acres.  Est.  cost 
J150. 

8286  (Siskiyou  Co.  )C.  D.  Wason,  Se- 
I.ttle,  for  20  cu.  ft.  per  second  fn  m 
both  forks  of  West  Branch  of  Indian 
Creek,  tributary  to  Klamath  River;  to 
be  diverted  for  mining:  purposes. 

5257  (Humboldt  Co.)  Hammond  and 
Little  River  Redwood  Co.,  Ltd,,  Sa- 
moa, for  0.057  cu.  ft.  per  second  from 
Fish's  Mill  Creek,  tributary  to  M.nd 
river;  to  be  diverted  for  locojnotive 
i.nd  domestic  purposes. 

5258  (Mono  Co.)  H.  Heymen,  Long 
Beach,  for  1500  gals,  per  day  from 
Rock  Creek,  tributary  to  Owens  river; 
to  be  diverted   for   domestic    purposes. 

82S9  (Los  Angeles  Co.)  Lillian  A. 
Keenan.  Fairmont,  for  28S0  gals,  per 
day  from  two  unnamed  springs,  tribu- 
tay  to  Antelope  Vi.lley  drainage  area; 
to  be  diverted  for  modestic  purposes. 

8290  (Siskiyou  Co.)  Lester  A.  Bright 
Happy  Camp,  for  36.000  gals,  per  day 
from  spring  tributary  to  Indian  Creek. 
To  be  diverted  for  domestic  and  irri- 
gation purposes  on  one  acre  Est.  cost 
$75. 

8291  (Inyo  Co.)  Pri-nk  J.  Stever  and 
G.  F.  Summers,  Los  Angeles,  for  2.000 
gals,  per  day  from  two  springs  tribu- 
in  the  Coso  mining  district  for  mining 
and  domestic  purposes.    Est.  cost  $500. 

8292  (Yolo  Co.)  The  Amalgamated 
Sugar  Co..  Ogden,  UtKh,  for  6.7  cu. 
ft.  per  second  from  Sacramento  Riv- 
er, to  be  diverted  for  industrial  pur- 
poses.   Est.  cost  "8500. 

8293  (Trinity  Co.)  S.  M.  Campbell, 
Big  Bar.  3  cu.  ft.  per  sec.  from  Manza- 
nlta  Creek,  tributary  to  Trinity  river; 
to    be    diverted    for    mining   purposes. 

8294  (Inyo  Co.)  H.  H.  Steinherger. 
Sierra  Madre,  for  17,280  gals,  per  day 
from  two  unnamed  springs  tributary 
to  Wildrose  Canyon;  to  be  diverted  for 
mining  and  domestic  purposes.  Esti- 
mated cost,   $400. 

8295  (Amudor  Co.)  Raymond  Pilva. 
Sacramento,  for  270,000  ac.  ft.  per  an- 
num from  Cosumnes  river,  tributary 
to  Mokelumne  River;  to  be  diverted 
for  power  purposes,  13,360  theoretical 
h.p.  to  be  developed.  Est.  cost  $5,- 
700.000. 

8296  (Amador  Co.)  Raymond  Silva. 
Sacramento,  for  270,000  ac.  ft.  per  an- 
num from  Cosumne*  river,  tributary 
to  Mokelumne  River;  to  be  diverted 
for  municipal  purposes  within  Sacra- 
mento Municipal  Utility  Dist. 

8297  (San  Diego  Co.)  H.  G,  Scott, 
Aguanga,  for  500  gals,  per  day  from  a 
spring  tributary  to  Chlhuakua  creek 
and  Temeoula  creek;  to  be  diverted 
for  domestic  purposes. 

8298  (Riverside  Co.)  Robt.  D.  Murray 
and  C  G.  Sapp,  Palm  Springs,  for  4 
cu.  ft.  per  second  from  Deep  Canyon, 
tributary  to  Whitewater  river;  to  be 
diverted  for  irrigation  puposea  on  375 
acres.     Est.  cost  $12,000. 

8299  (Sierra  Co.)  C.  D.  Ross,  Dow- 
nievllle,  for  3  cu.  ft.  per  second  from 
McKlnnon  ravine,  tributary  to  North 
Fork  of  Tuba  River;  to  be  diverted 
for  hydraulic  Jet  In  mine.  Est.  cost 
$500. 

8300  (San  Luis  Obispo  Co.)  City  of 
San  Luis  Obispo,  for  2.32  cu.  ft.  per 
second  and  1799  ac.  ft.  per  annum 
from  Lopez  Creek,  tributary  to  Arroyo 
Grande  Creek;  to  be  diverted  for  mu- 
nicipal   puposes.     E.st.   cost   $600,000. 

8301  (San  Luis  Obispo  Co.)  City  of 
San  Luis  Obispo,  for  25.000  ac.  ft.  per 
Knnum  from  Salinas  River,  tributary 
to  Pacific  Ocean;  to  be  diverted  for 
municipal  purposes.  Est  cost,  $980,- 
000. 

8302  (El  Dorado  Co.)  H.  J.  Garibaldi 
Amador  City,  for  3  cu.  ft.  per  second 
from  Perry  Creek,  tributary  to  MMdle 


Fork    Cosumnes    river;    to    be    diverted 
for  mining  purposes. 


PERMITS    ISSUED, 

SACRAMENTO.  Calif.  —  Permits  to 
appropriate  water  issued  by  the  De- 
partment of  Public  Works,  Division 
of  Water  Resources,  during  the  month 
of  March,   1935: 

44S7  Application  7904  (Del  Norte  Co.) 
issued  to  P.  Cane,  et  al.  Crescent  City, 
March  1,  for  a  total  of  5  cu.  ft.  per 
second  from  Moore  and  Supply  gulch- 
es, for  mining  and  domestic  purposes. 
Est.  cost,  $12,000. 

4488,  App.  7655  (Ventura  Co.)  issued 
to  Frazier  Park  property  owners  per 
A.  Y.  Meudell,  as  trustee,  Bakersfield, 
March  1,  tor  0.5  cu.  ft.  per  second 
from  Sam  Young  spring  for  domestic 
purposes.    Est.  cost,  $1,000. 

4489,  App.  7735  (San  Bernardino  Co.) 
issued  to  Valley  of  Enchantment  Mu- 
tual Water  Co.,  Riverside,  March  4, 
for  25,000  gals,  per  day  from  an  un- 
named spring  for  domestic  purposes. 
Est.    cost,   $1,500. 

4490,  App.  8160  (Del  Norte  Co.)  is- 
sued to  U.  S.  Siskiyou  National  For- 
est, Gr;.nt  Pass.  Oregon,  March  6,  for 
0.025  cu.  ft.  per  second  from  an  un- 
named fork  of  Elk  creek  tor  recrea- 
tional and  domestic  purposes.  Esti- 
mated cost  $300. 

4491,  App.  8114  (Santa  Barbara  Co.) 
issued  to  U.  B.  Santa  Barbara  Na,- 
tional  Forest,  Santa  Barbara,  March  6, 
for  650  gals,  per  day  from  an  unnamed 
spring  for  stock  watering  purposes. 
Est.   cost,   $250, 

4492,  App.  8123  (Sierra  Co.)  issued 
to  U.  S.  Tahoe  National  Forest,  Ne- 
vada City,  March  7,  for  6,000  gals,  per 
day  from  an  unnamed  spring  for  do- 
mestic purposes.    Est.   cost,  $650. 

4493,  App.  8210  (Amador  Co.)  issued 
to  S.  D.  S.  Mining  Co.,  San  FVancisco 
March  7,  for  a  total  of  3  cu.  ft.  per 
second  from  two  unnamed  ravines,  for 
mining  and  domestic  purposes.  Esti- 
mated cost,   $300. 

4494,  App.  8181  (San  Diego  Co.)  is- 
sued to  U.  S.  Cleveland  National  For- 
est. San  Diego.  March  7.  for  0.017  cu. 
ft.  per  second  from  Cuyapaipe  Creek 
for  recreational  purposes.  Est.  cost 
$5,000. 

4495,  App.  8182  (Humboldt  Co.)  is- 
sued to  J.  A.  Daily,  Areata,  March  7, 
for  1.0  cu.  ft.  per  second  from  Widow 
White  Creek,  for  recreational  and  in- 
dustrial purposes.     Est.   cost.    $150. 

4496,  App.  8119  (Siskiyou  Co.)  issued 
to  California-Oregon  Power  Co.,  San 
Francisco,  March  8.  for  5.25  cu.  ft. 
per  second  from  Jenny  Creek,  for  Ir- 
rigation of  401  acres.    Est.  cost.  $2,000. 

4497,  App.  8066  (Ventura  Co.)  Issued 
to  Frank  D.  and  Ella  P.  Felt,  Wheeler 
Springs.  March  14.  for  a  total  of  0.06 
cu.  ft.  per  second  from  Chorro  Grande 
creek  and  four  springs,  for  domestic 
purposes  and  irrigation  of  five  acres. 
Est.   cost.    $500. 

4498,  App.  7844  (Shasta  Co.)  issued  to 
Frank  B.  Van  Fossen,  Dunsmuir,  Mar. 
14.  for  1.0  cu.  ft.  per  second  from  In- 
dian Creek,  for  domestic  purposes  and 
Irrigation  of  29  acres.  Est.  cost,  $4,- 
600. 

4499,  App.  8079  (Santa  Clara  Co.)  is- 
sued to  Frank  .T.  Polak.  Morgan  Hill. 
March  16.  for  5  cu.  ft.  per  second  from 
Coyote  Creek,  for  use  on  202  acres. 
Est.  cost,  $1,500. 

4500,  Aop.  8163  (El  Dorado  Co)  is- 
sued to  C.  J.  Olson.  Pacific.  March  18. 
for  a  total  of  0.009  cu.  ft.  per  second 
from  two  unnamed  springs  for  domes- 
tic purposes.     Est.   cost.    $220. 

4501,  App.  8211  (Los  Angeles  Co.)  is- 
sued to  U.  S.  Angeles  National  Forest. 
Los  Angeles.  March  19.  for  3200  gals, 
per  day  from  Indian  Cnnvon  spring  for 
fire  protection  and  recreational  pur- 
poses.   Est.  cost    $600. 

4502,  App.  8072  (Orange  Co.)  issued 
to  H.  H.  Gardner.  Orange,  March  21. 
for  a  total  of  IJ  ac.  ft.  p*r  annum 
for  Ktorag-e  from  two  unn&med  streams 


for  domestic  purposes  and  irrigation  of 
77  acres.    Est.  cost,  $500. 

4503,  App.  8199  (Inyo  Co.)  issued  to 
Geo.  M.  Kruse,  Compton,  March  21,  for 
two  cu.  ft.  per  second  from  Squaw 
Springs,  for  mining  purposes.  Esti- 
mated cost,    $12,000. 

4504,  App.  8206  (Tuolumne  d  )  is- 
sued to  Division  of  Fish  and  Game, 
San  Francisco,  March  22,  for  2.5  cu. 
ft.  per  second  from  North  Fork  of  the 
Tuolumne  River,  for  recreational  and 
domestic   purposes.     Est.    cost,    $2,500. 

4505,  App.  8207(  Tuolumne  Co.)  is- 
sued to  Division  of  Fish  and  Game. 
San  Francisco,  March  22,  for  3  cu.  ft. 
per  second  from  Basin  Slope  Creek 
for  recreational  and  domestic  pur- 
poses.   Est.   cost,  $1,200. 

4506,  App.  7458  (Modoc  Co.)  issued 
to  Frank  McArthur.  Alturas,  March 
25,  for  1155  ac.  ft.  per  annum  for  stor- 
age from  Fltzhugh  Creek  for  domestic 
and  stock  watering  purposes  and  Ir- 
rigation of  1240  acres.  Est.  cost,  $2,000. 

4507,  App.  8154  (El  Dorado  Co.)  is- 
sued to  Chas.  O.  Dorman.  Georgetown. 
March  27.  for  3  cu.  ft.  per  second  from 
Little  Otter  Creek  for  power  purposes. 
Estimated    cost.   $850. 


25— MACHINERY  AND 
EQUIPMENT 

BIDS    OPENED 

LAS  CRUCES,  N.  M.— Ruth  Dred- 
ger Mfg.  Corp.  5980  Boyle  Ave.,  los 
Angeles,  at  $19,500  submitted  the  only 
bid  received  by  the  Bureau  of  Rec- 
lamation, Denver,  Colo.,  April  8.  un- 
der &pec.  No.  671-D.  for  furnishing 
one  ditch  cleaning  and  excavating  ma- 
chine of  the  double  crawler  traction 
and  endless  chain  bucket  digging  unit 
type  to  be  used  for  cleaning,  deepen- 
ing, and/or  widening  drains  ard 
canals  and  excavation  of  new  drains 
and  canals  on  the  Rio  Grande  Proj- 
ect.   New   Mexico-Texas. 


AWARD    RECOMMENDED. 

SAN  CARLOS.  Ariz.— Roller-Sm'tii 
Co..  Bethlehem.  Pa.,  has  been  recom- 
mended for  the  award  of  contract  by 
the  U.  S.  Indian  Irrigation  Service. 
5th  floor.  751  S.  Figueroa  Street,  Los 
Angeles,  at  $8965.00  for  furnishing 
switchboard  control  apparatus  and  ac- 
cessories for  the  San  Carlos  Project. 
San  Carlos,  Ariz.,  under  Bid  No  f 
The  recommendation  has  been  for- 
warded to  the  Cothmlssioner  of  In- 
dian Affairs.  Washington.  D.  C  for 
final   approval. 


AWARD    RECOMMENDED 

SAN  CARLOS.  Arizona — Peinnsyl- 
vania  Transformer  Co..  Pittsburgh. 
Pa.,  has  been  recommended  for  the 
award  of  contract  by  the  U.  9.  In- 
dian Irrigation  Service.  5th  Floor.  751 
S.  Figueroa  St..  Los  Angeles,  at  a 
total  of  $13,231.82.  based  on  a  price  of 
$10,339.82.  plus  $2592  estimated  for 
losses,  for  furnishing  833  kva  trans- 
formers for  the  San  Carlos  Federal 
Project  No.  261.  Arizona,  under  Bid 
No.  0146.  The  recommendation  ha« 
been  forwarded  to  the  Commissioner 
of  Indian  Affairs.  Washington.  D.  C. 
for   final    approval. 


BIDS   OPENED. 

LOS  ANGELES.  Cal.— Spears-Wells 
Machinery  Co..  1832  West  9th  Street. 
Oakland,  submitted  the  only 
the  U.  S.  Forest  Service.  751  S  Fig- 
ueroa St..  Los  Angeles.  April  15  at 
$300  per  month  for  furnlshlne-  four- 
wheel  road  graders  on  a  rental  basis 
during  the  period  commencing  W 
date  of  contract  and  ending  June  30. 
1935.  under  Bid  No.   DPM  985. 


CONTRACT   AWARDED 

OAKL.A.ND.  Cal.— Fairbanks.  Morse 
&  Co..  Spear  and  Harrison  Sts..  San 
Francisco,  at  $2,775  awarded  contract 
by  City  •  Sf  ■Oa.klahfl  Port  Comiyilsslon 
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fur  furnlHhIiiK  oiio  truck  Ncnio,  60  fl. 
liiiiK  of  HO.OUU  III.  raimvUy  lit  uul>  r 
lliirhor  fur  wiIkIiIiik  truck  and  ii.i.     . 


BIDS    OPENED. 

H01;M)KK  city,  Nm.  —  K„llowliiB 
l)ld«  iccolvi'd  liy  tin-  Uuit-iiii  of  Uoc- 
Uimatlon,  Denver.  Colo.,  April  12,  un- 
der .Spi't'.  No.  ew,  fur  fiinii.shliiK  and 
dcllverInK  (oh  caru  ut  tin'  slilppInK 
point  or  fob  cni«  at  Itouldur  iJlty. 
four  4-inotor  c»K''-i>P''rated,  overhead 
revolvInK  eranea  for  Inntallatlon  In  the 
Intake  towers  at  Boulder  Dam,  lioul- 
dcr  t'anyun  I'roject.  The  cranes  will 
be   Installed   by   the   Government. 

Morgan  Engr.  Co.,  fob  Alliance,  O., 
(63.200. 

Ohio,  iscesi. 

Alliance   Machine   Co.,    fob    Alliance, 

Dravo  t'onir.  Co.,  fob  Neville  lelanJ 

Lakeside  Urldge  &  Steel  Co.,  fob 
Milwaukee.     |67.!iOU:    alt.,     $64,800. 

Judsiin-l'aclllc  Co.,  fob  San  Fran- 
cisco.   }5g.l20. 

Shaw-lJox   Crane    & 
fob    Muskegon.    Mich.. 

Cleveland    Crane    & 
Boulder    City.    J97.I00 

Harnlschfeger     Sales 
Beulder    City,    $61,840. 

Bids    held     under    advisement 


Hoist   Co., 
$83,536. 
Kngr.    Co., 

Corp., 


BIDS  OPENED 

SOl'TH  I'ASADENA,  Cal.— Bids  for 
furnishing  a  standby  pumping  unit  for 
the  municipal  water  department,  rated 
at  2400  to  2500  G.r.M.,  were  opened 
by  the  South  Paeadena  City  Council 
April  S.     The   bids  yere: 

Petroleum  Equipment  Co. — (1)  $900 
f.o.b.  Oakland;  (2)  $1435  f.o.b.  plant, 
San    Gabriel. 

Smith  Booth  Usher  Co.— $1530  by 
water.  $1750  by  rail;  f.o.b.  plant,  San 
Gabriel. 

Byron  -  Jackson  Co.  —  $1545  f.o.b 
pump  works. 

Pacific  Pump  Works— $1690;  deduct 
$45    if   city   installs    foundation. 

De  Laval  Steam  Turbine  Co.— $1745 
f.o.b.  San  Gabriel. 

Layne  &  Bowler  Corp. — $1870  f.o.b. 
New  Jersey;  add  $221  by  rail,  $151  by 
water.  Alternates:  $2481.61  (freight 
allowed  to  nearest  station). 

Worthington    Co.— $2532. 

All   bids  were   less   state   sales   tax. 

The  bids  were  referred  to  the  com- 
mittee of  the  whole  and  the  city  en- 
gineer, FYank  Clough,  and  the  city 
•attorney.  i 

BIOS   OPENED 

R0ST;VILLP'.  Placer  Co..  Calif.— 
Spears  Wells  Machinery  Co..  1832  9th 
St.,  Oakland,  at  $2,960  submitted  low- 
bid  to  the  Slate  Purchasing  Agent. 
State  Capitol.  Sacramento.  April  12. 
under  Quotation  No.  47226.  Req.  No. 
13600.  for  furnishing  one  single  driv- 
en pneumatic-tired  motor-grader,  f. 
o.  b.  Division  of  Highways,  Shop  3, 
Roseville. 

Complete    bids    follows: 
Spears    Wells    Mchy.    Co.,    Oak- 
land      X $2,960 

Edward  R.  Bacon  Co.,  S.  F 3,208 

Sacramento  Tractor  &  Equip  Co. 

Sacramento    3. 377 

Austin-Western  Road  Machinery 

Co.,    San    Francisco    3.408 

J.   D.  Adams  Co.,   San  Francisco  3.40S 

(power-control) 3.52S 

Jenlson  Mchy.  Co.,  S.  F S,40<: 

All  bids  2®  30  days.  Bids  held  un- 
der advisement.  • 

BIDS  OPENED. 

SAN  FRANCISCO.  —  Followinc  W'^' 
received  by  T.  A.  Brook.e.  Purchaser 
of  Supplies.  City  Hi.II.  under  Bid  ^" 
UR  1361.  for  the  rental  of  one  Ply- 
mouth locomotive,  7  or  8  ton 
gauge,  complete  with  operator,  gas. 
oil.   etc.: 

Chas.    L     Harney:    $0    per    hour    for 


8-ton;  $6  per  hour  for  D-ton.  Del  v - 
cry  In  6  dnya. 

Ilraly-TibbltlH  Connt.  Co.:  fr.i  ,>■■< 
month  for  4-ton,  not  Including  ^'er- 
iitor.  giiH,  oil,  or  mi.lnlenanrc;  iieii  iik 
price.    $1,000. 

Illds  held    under  ndvlHi-inent. 

CONTRACT    AWARDED 

CRA.NI)  COIJLEK  DAM.  Wiuih.— 
Ilidford  Foundry  &  Mnihinery  (^o..  f. 
oil.  Bidford,  Indiana,  at  $2596  award- 
ed contract  by  the  Bureau  of  Recla- 
mation, Denver,  Colorado,  under  Spec. 
No.  653-D,  for  furnishing  one  7V4-ton 
traveling  crane  for  the  Government 
VVarehou.H('   at    Grand    ('oulee    Dam. 

28  —  FIRE  EQUIPMENT 

BIDS    OPENED 

HEALDSBITUG,  Sonoma  Co.,  Cal.— 
Following  bids  received  by  Healds- 
liurg  City  Council,  April  15,  for  fur- 
nishing a  1  Ml -ton  standard  pumper 
truck   for   the    Fire   Department: 

F.  S.  &  W.  W.  Hirsch,  San  Fran- 
cisco,   $2S86.09    (Ford    V-8). 

P.  A.  Kerns.  Healdsburg,  $2600.10 
(Dodge). 

S.  H.  Cooley.  Healdsburg.  $2868.75 
(Ford    V-8). 

Challenger  Fire  Equipment,  Sacra- 
ramento.  $2515  (Ford  V-8):  $2598.07 
(Chevrolet). 

P.  E.  Van  Pelt,  Oakdale.  $2692.80 
(Ford);    $2607.10    (Dodge). 

American  -  La  France  &  Foamite 
Corp..  San  P'rancisco,  $3470.25  (Ford 
V-8);    $3404.25    (CTievrolet). 

Pacific  Fire  Extinguisher  Co.,  San 
Francisco,  $2700  (Ford  V-8);  $2675 
(Chevrolet). 


30— RESERVOIRS  &  DAMS 


FUNDS    GRANTED 

SPOKANE.  Wash —City  of  Spokane 
lias  been  granted  $625,000  PWA  funds 
to  finance  construction  of  a  diversion 
dam  to  develop  hydro-electric  power 
for  the  municipal  water  system.  Plans 
which  were  prepared  some  time  ago 
call  for  three  60-foot  rolling  sector 
gates,  and  32-ft.  drum  gate. 

BIDS     REJECTED 

ARCATA.  Humboldt  Co..  Ci'l.— "i 
bids  received  by  the  Areata  city  couii 
cil  April  5  for  enlarging  and  increas- 
ing the  height  of  the  earth  rt;n 
Jolly  Giant  Ri.vine,  known  as  Dam 
No.  1  of  the  Areata  water  system, 
and  for  excavation  or  widening  thf 
re."iervoir  back  of  the  dam.  h:. 
rejected. 

The   bids  were: 

Fred  J.  Maurer  &  Son.  Inc.,  Eureka: 
For    raising    and    enlarging    the    dain. 
as    per    plans    and    specifications, 
gethcr  nth  furnishing  and  pl.-i  ■int'  •!- 
stone    fi.cing.    drain   tile,    .snil' 
clearing     reservoir     site     at     elevrt' 
300,    $2,127:    $0.50  per  cy.    for  remov.nl 
of  all  overburden  subsequent  tn  ■- 
Ing  to  a  maximum  depth  of  elevation 

J.  C.  KJer,  Areata:  For  1;  b  — 
materials  for  Dam  .N'o.  1.  as  per  spec- 
ifications, clearing  and  dam  in  plnie 
i.nd  riprap.  $570:  concrete  spillway. 
$90;  total  $660;  $0.27  per  yd.  for  ov 
erburden. 

31  _  PIPE  LINES  &  WELLS 

CONrRACT    AWARDED 

SA"  FRANCISCO— Sibley  Grading 
&•  Teaming  Co..  Ltd..  165  Landers  St.. 
San  Francisco,  at  $5572.34  awarded 
contract  by  the  Public  Utilities  Com- 
mission. City  Hall,  under  S.  F.  W.  D. 
Spec.  No.  75.  for  the  relocation  of  the 
pipe    line    at   Ocean    View   Gulch. 


W.  Hantk  Clara  Bt.,  Slti  Joie,  at  |}.- 
4>8  awarded  contract  by  lh«  I'ubllc 
Work*  Ofllcer,  12th  Naval  liixrict. 
Snn  FrnncKco,  under  Hpec.  So.  I»i>», 
for    ri'pi.lrii    to   wi-IIb    "A"   an<t       T. 

the    .Klllil.vvr,!,.     V .,  ..   .  I     r^r    "••.M'.r,      Mt 

View. 

32— SEWERS    &     SEWAGE 
DISPOSAL  PLANTS 


Al-ril    l:;,    1935 
ENGINEER    RETAINED 

SKA  I,  ISKACM,  Orange  Co..  Cal.— 
I'urrle  ICngim-i-rlng  Co.,  219  Anderion 
Bldg..  .S:in  Bernardino,  has  been  re- 
tained by  the  Seal  Beach  City  Council 
to  design  and  prepare  plans  for  a  sew- 
age disposal  plant  to  be  built  under 
the  recent  $40,000  bond  Issue.  Bids 
will  probably  be  taken  within  the  next 
30  days.  t 

PRELIMINARY  PLANS  COMPLET. 
ED. 
Cf'VI.NA.  Los  Angeles  Co..  Calif.— 
Alva  J.  Smith,  consulting  engineer. 
810  Boylston  St.,  Pasadena,  has  com- 
pleted preliminary  plans  for  an  aci,- 
vi-ted  sludge  sewage  disposal  plant 
and  outfall  sewer  to  be  construrteil 
on  a  50-acre  tract  of  land  located  near 
San  Gabriel  River,  west  of  Baldw  u 
Pi.rk,  now  owned  by  the  City  of  Co- 
vlna.  The  proposed  plant  will  have  a 
capacity  of  about  240.000  gallons  per 
day  and  will  .serve  a  popul:.tion  of 
about  4000.  The  project  will  includ 
between  6  and  7  miles  of  outfall  s"<- 
er.  Involving  12-ln.  vitrified  pipe  and 
15-ln.  pipe,  the  latter  diameter  to  t- 
care  of  i.  possible  future  hook-up  w'lh 
Baldwin  Park.  The  plant  proppr  wl'l 
cost  $35,000.  and  the  outfall  and  ap- 
purtenances an  additional  $61  2(i"  ' 
plication  for  a  permit  Is  now  before 
the  State  Board  of  Health.  .Apnlica- 
tion  has  been  filed  with  the  SEP  ' 
asking  for  funds  to  pj.y  for  Inbor  .t-'I 
a  portion  of  the  materials.  The  city 
also  has  on  hand  cish  in  the  sum  of 
$20.00n    to  contribute   toward   the  ens' 


CONTRACT  AWARDED 

STOCKTON,  San  Joaquin  Co..  Cal. 
— Loisal  Constr.  Co..  Stockton,  at  $3.- 
487.20.  second  low  bid.  awarded  con- 
tract by  the  Stockton  City  Council, 
for  construction  of  a  sanitary  sewer 
main  in  "F"  Street  from  the  Linden 
Road  south  to  Miner  Ave.,  and  in 
Miner  Ave.  from  "F"  Street  easterly 
to  the  city  limits. 

The  low  bid  of  John  Pestano  and 
J.  F.  White.  Oakland,  at  $3122. .S8  was 
irregular. 


PRELIMINARY     PLANS     COMPLET- 
ED. 

SUNSET  BEACH.  Orange  Co..  c- • 
— Alva  J.  Smith,  consulting  engineer. 
810  Boylston  St.,  Pasadena,  has  com- 
pleted preliminary  plans  for  a  sew- 
age treatment  olant  and  a  collection 
system  for  the  Sunset  Betch  Sapi'i>r 
District.  e.stimated  to  cost  $90,000,  of 
which  $15,000  will  be  expended  on  the 
treatment  plant.  The  location  h.is  •••  ■ 
been  definitely  determined  as  two 
sites  are  under  consideration.  A  b^nil 
issue    of   $45,000   was    voted    Feb.    15. 

The   work  involves: 
12.000  ft.   8-in.   vlt.  sewer  pipe;' 
11.000  ft.    6-in.  do: 

8.500  ft.    4-ln.  do: 

49  standard    mi.nholes; 
5  flush  tanks. 

J.  A.  Armitage.  Coast  Highwav  and 
Boardwalk.  Sunset  Beach,  is  president 
and  S.  H.  Neil,  secreti^ry  of  the  dis- 
trict.  .  .  • 

33—  WATER  WORKS 


CONTRACT   AWARDED 

SUNNYVALE.  Santa  Clara  Co.,  Cat 
—Western  Well  DrUlIng  Co.  Ltd..    ".- 


BIDS   WANTED 

FARALLON  ISLANDS.  Cal— Until 
May  S.  II  A.  M..  bids  will  be  receiv- 
ed by  Public  Works  Ofllcer.  U.  S. 
Na\T  T«rd.  -Mare'lalartd,   for  furrtlsh- 
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ing  ind  installing  w  a  t  e  r  distlllinR 
plant  consisting  of  boiler,  oondensing 
equipment  tanlis.  pumps  and  piping 
romplete  for  distilling  400  lbs.  of  sea 
water  per  hour  at  the  U.  S.  Naval 
Direction  Finder  Station.  Farallon  Is- 
lands.  Calif.     Spec.    No.    7S86. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of  J5.00.  •  I 

BIDS    REJECTED 

PACIFIC  GROVE,  Monterey  Co., 
Cal. — All  bids  received  by  the  Pacific 
Orove  City  Council.  April  4,  for  fur- 
niahing  water  filters  and  boiler  for  the 
swimming  pool   project  were   rejected. 

The  council  passed  a  resolution  to 
buy  in  the  open  market  and  contracts 
were  awarded  to  the  California  Filter 
Co..  9S1  Folsom  St..  San  Francisco, 
at  $1975  for  furnishing  filter  equip- 
ment; and  to  the  Barton  Oil-O-Matic 
Co.,  635  Cass  St.,  Monterey,  at  $S96 
for   natural   gas   burner  boiler. 


CONTRACT    AWARDED 

SAN  FRANCISCO.— E.  J.  Treacy, 
309  Call  Bldg.,  at  $52,816.32  awarded 
contract  by  the  Department  of  Pub- 
lic Works,  City  Hall,  under  Spec. 
No.  18,829  for  Installation  of  Section 
D,  the  Potrero  District  Extension 
Auxiliary  Water  Supply  System  for 
Fire  Protection,  located  on  Third  St. 
between  Mariposa  and  23rd  9ts.;  on 
25th  St.  between  Third  and  Pennsyl- 
vania Sts.;  on  Pennsylvania  Street 
between  25th  and  Army  S^s.,  and  on 
Army  St.  between  Pennsylvania  ano 
Evans   Streets. 

CONTEMPLATED 

CARSON,  Nev. — The  Carson  Water 
Company  will  issue  bonds  in  the  sum 
of  $30,000  to  finance  replacement  of 
existing  water  mains  with  new  12-in. 
pipe. 


BIDS   WANTED. 

PORTLAND,     Ore.— Until      ' 
5    P.    M.,    bids  will   be   received    by    Ihe 
West   Slope   Water  District.   W 
ton    County,     Oregon,     for    furnishins 
maierii-ls    for    water    system,    as    fol- 
lows: 
(1)  11,600    ft.    6-in.    cast    iron    or    st   ■ 

water  pipe; 
(i)   3,900    ft.    4-in.  do; 

(3)  3,000    ft.    3-in.  do; 

M)  steel   water  tank; 

(5)  pressure   regulators: 

(6)  gate  valves; 

(7)  miscellaneous    fittings. 

Plans    and    speciflcttions    ohtaii! 
from  C.  E.  Carter,  engineer  S2;;  . 
ing   Bldg.,   Portland, 


BIDS   WANTED, 

SPOKANE,  Wash.— Until  Aiiril  L''. 
9:30  A.  M..  bids  will  be  received  b.\ 
C.  T.  Bogart.  City  Purcnasinc  Agent. 
Spok;.ne.    for   furnishing: 

(1)  25  12-ln.  double  gate  valves: 

(2)  10   10-in.  do; 
(3»   100    6-in.  do; 

(4)  10  6-in.  double  gate  tapping  valve.'^ 

(5)  15    6-in.    hydrants,    sviitpbu 

for    B-ft.    trench,    equipped    with 
2'4-in.    hose    nozzles    with    ind' 
pendent    gates     and     one     4-in('li 
steamer   nozzle; 

(61  3.600   ft.    12-ln.    cast   iron    bell   t  n.i 
spigot    sand    cast    pipe    in    I;'  ' 
lengths.   Class   C  or  equal; 

(7^   100    6-in.     cast     Iron     sllp-"n     i.\|i 
valve   boxes. 
Specifications   obtainable  from    above 

nfflce.  . 


PREPARING    PLANS. 

SEAL  BEACH,  Or&nge  Co..  Callf.- 
Vlctor  Hayes,  city  engineer,  302  East 
Anaheim  St.,  Long  Beach,  Is  prepar- 
ing plans  for  a  water  system  at  Seal 
Bea^rh,  to  be  built  under  i^  PWA  allo- 
cation and  a  $30,000  bond  iaeue  voted 
March   i9.    The   pYdiJOscW   eys'tetn   will 


involve  the  drilling  of  one  well,  con- 
struction of  a  250,000  gallon  steel  tank 
.TUd  100-ft.  tower  and  about  one  mile 
of  10-in.  c;.st  iron  pipe  main.  Total 
estimated  cost  $39,000.  Bids  will  be 
t.iken  in  about  60  days.  i 


34—  PARKS  &  PLAY- 
GROUNDS 


SUB-CONTRACTS    AWARDED 

SAN  FRANCISCO.— R.  S'.  Silver- 
berg.  405  Montgomery  St.,  awarded 
the  following  sub-contracts  for  Im- 
provements to  McCoppin  Square.  22nd 
.Ave.  and  Taraval  St.  Work  involves 
resurfacing  tennis  courts,  fencing, 
baseball  backstop,  etc.  Lewis  P.  Ho- 
bart.  525  Market  St..  architect.  Cost 
$5,448: 
Fencing— Standard    Fence    Co.,     440 

Bayshore  Blvd. 
Tennis  Court  Paving — Malott  &  Peter- 
sen,   20th    and    Harrison    Streets. 
Reinforcing     Steel— W.     S.     Wetenhall. 

17th  and  Wisconsin  Streets. 
Sheet    Metal— Morrison   &  Co.,    70   Du- 

boce  Avenue. 
Mill    Work — National    Mill    &    Lumber 
Co..    230   California   Street. 


BIDS   WANTED. 

SALT  LAKE  CITY,  Utah  —  Until 
May  14,  2:30  P.  M..  bids  will  be  re- 
ceived by  Veterans  Administration, 
Room  764,  Arlington  Bldg.,  Washing- 
ton, D.  C,  fop  constructing  additions 
to  the  lawn  sprinkling  system  at  the 
Veterans  Administration  Facility 
Salt  Lake  City,  Utah.  Specifications 
may  be  obtained   from    above   office. 


BIDS   OPENED. 

VALLEJO,  Solano  Co.,  Cal.— Scott 
Co.,  243  Minna  St,,  San  Francisco,  at 
$919.00  submitted  low  bid  to  Custj- 
dian,  U,  S.  Post  Office,  Vallejo,  for 
sprinkler  system  at  the  Vallejo  post 
office. 

Complete  bids  follow: 

Scott   Co.,    San   Frf^ncisco $    919 

K.     Hazlett.     Vallejo 1.275 

Madden   Plbg   &    Htg.   Co.,   Oak- 
land       1,279 

Award  to  Scott  Company  recom- 
mended. * 
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TUNNELS 


April    12,    1935 
CONTRACT  AWARDED 

LOS  ANGELES,  Cal.— The  Los  An- 
geles Board  of  Public  Works  has  re- 
quested Slate  Director  of  Public 
Works  Earl  Lee  Kelly,  Sacramento, 
to  approve  the  award  of  contract  to 
L.  E.  Dixon,  Bent  Bros..  Inc.  and 
.Johnson,  Inc..  609  S.  Grand  Ave.,  Los 
Angeles,  at  $366,607.70  for  construct- 
ing the  Figueroa  Street  tunnel  bet. 
Solano   Ave.    and   Bishops   Road. 


CONTRACT    AWARDED 

LOS  AKGELES,  Cal.— L.  E.  Dixon. 
Bent  Bros.,  Inc.,  and  Johnson,  Inc., 
609  S  Grand  Ave.,  was  awarded  the 
contract  by  the  Los  Angeles  board  r  r 
public  works,  April  15,  !.t  $366.6'i7  "' 
for  constructing  the  Figueroa  Street 
tunnel  between  Solano  Avenue  nnd 
Bishops  Road. 


TO   ASK    BIDS 

ORDWAY.  Colo.— The  Twin  Liik^ 
Reservoir  and  Canal  Co.  will  call  for 
bids  within  the  next  few  weeks  for 
the  construction  of  additional  tunnel 
between  Roaring  Fork  River  on  the 
western  slope  j,nd  Twin  Lake  on  east- 
ern slope.  Estimated  cost,  «R7';,ofii-. 
J.  H.  Cowden.  president;  O.  R.  Smith 
.\sp'en.  CoTo..  englnc'cr.  ■   ■ 


29— STREETS   AND    HIGH- 
WAYS 


NOTICE    TO    BIDDERS 

.STATE    OP    CALIFORNIA    —C.    H. 
I'urcell,    State  Highway   Engineer,   has 
announced  the  cost  of  blue  line  prir 
for  the  S'tate  Highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  iu 
cation  of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  detail 
sheets  will  be  furnished  at  cost  and 
become  the  properly  of  the  purchaser. 

The  following  table  shows  the  cost 
of  such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Si.c- 
ramento  on  May  1,  and  in  Los  An- 
geles on  May  2,    1935: 

III-Sac-100-A  between  Ryde  and  '^ 
mile  east  of  Steamboat  Slough,  open- 
ing Mav  1:  PLANS  (No.  of  Sheets) 
7;  (Cast)  $0.70;  CROSS-SECTIONS. 
(No.  of  Sheets)  26.  (Cost)  $2.60;  (To- 
tf.l)    $3.30. 

Vll-Ven-Camarillo     State     Hns'    ■    ' 
bridge    across    Calleguas   Creek,    open- 
ing   May    2:    PT^ANS    (No.    of    Shee' • 
7,      (Cost)      $0.70;     CROSS-SECTIONS, 
none:    (Total)    $0.70. 

VII-L.A-4-L.A,  bridge  across  Arro- 
yo de  Los  Posos  and  Ps.cific  Electric 
Ry.  Co  tracks  at  Marengo  St.  in  Los 
Angeles,  opening  May  2:  PLAN"  (N>. 
of  Sheets)  12,  (Cost)  $1.80;  CROSS- 
SECTIONS,   none;    (Total)    $1.80. 

VII-Ven-9-A  at  Harmon  Barranca, 
opening  May  2:  PLANS,  (No.  of 
Sheets)  7.  (Cost)  $0.70;  CROSS-SP" 
TIONS,  (No.  of  Sheets)  5.  (Cost)  $.50 
(Total)    $1.20. 

Checks  for  the  above  should  bo 
made  payable  to  the  Department  of  I 
Public  Works,  Division  of  Highways  ^ 
and  should  accompany  the  requests  '■ 
for  plans,  specifications  and  i'»-or>.^"- i  ■ 
forms  to  the  office  of  the  State  w.--'.  , 
way  Engineer,  P.  O.  Box  1499.  Sacra-  • 
mento.  i 


LOW    BIDDERS 

NAVAJO   COITNTY,    Arizona— E,    L. 
Yeager,  Box  470,  S'an  Bernardino,  sub- 
mitted   low    bid    to    the    Arizona    State  • 
Highway    Comm'ssion,    Phoenix,    April  I 
16.   at  $46,795,  for  the   improvement  of  ' 
streets  in   Holbrnok,    Ariz.,   NRM   7S-D  ' 
(19351    A.F.E.     539.    NRM    S3-B     (1935) 
A.F.E.   53S.     The  work,  which  extends  ■ 
from  the  north  city  limits  of  Holbrook 
along  Porter  St..   to  the  R.  R.  tracks, 
a    distance   of     abc  .t    one-third      of   a  i 
mile,    consists    of    removing    old    pave- 
ment and  curb  and  gutter,  and  to  fur- 
nish   and   place   select   materials,   new 
concrete      pavement      and    curb      and 
gutter. 

Tanner   &   Hall.    Phoenix,    submitted 
second  bid  at  $47,572. 


LOW    BIDDERS 

PIMA  COUNTY,  Arizona— White  & 
Miller.  Tucson.  Ariz.,  submitted  low 
bid  to  the  Arizona  State  Highway 
Commission.  Phoenix.  April  16,  at  $44,- 
907,  for  highway  construction  on  the 
Tucson-Florence  Highway,  N.  K.  S. 
111-A  (1935),  A.  F.  E.  8062.  The  work, 
which  begins  about  ten  miles  north  of 
Tucson  and  extends  northerly  for  a 
distance  of  approx.  six  miles,  consists 
of  grading,  draining.  Aggrcate  Base 
('ourse.  and  Oil  Processing  (Road  Mix 
using  Road  Oil. 

Pearson  &  Dickerson,  Prescott. 
Arizona,  submitted  second  bid  at 
$49,008. 


PLANS  APPROVED 

EL  CERRITO,  Contra  Costa  Co., 
Cal. — Final  plans  and  specifications 
for  the  widening  and  resurfacing  of 
Cutting  Blvd.,  from  Richmond  City 
limits  to  San  Pablo  Ave.  in  El  Cerrlto 
haVe  tjcen     apptdved     by     the   State 


PACIFIC    CONSTRUCTOR 


U 


HIkIiu'hV  <''iininlii«l<in  unci  tlio  City 
(.Viiincll  iiMcI  IiIiIh  will  lie  unkcd  Hliorl- 
ly.  Work  will  !).■  Mniin<i<l  l,y  Ihi-  Clty'B 
Mhnrc  iif  KHM   (iix   fiinilH. 


CONTRACT    AWARDED 


US 


ANCKIJCS,    Cal. 
I(<illwiiy     KlilK.. 


Iflllli    IV)., 
AiiKelfd, 

iiwiirdnd  contract  hy  the  I,.m  AdkoIi'H 
Harlior  Dcimrlincnl  April  10.  «t  $20,- 
(170,  ror  nnphnltlc  pavlnR  of  roHdwnys. 
«hc<l  (loom  and  wlmif  docka  at  varl- 
oiix  lr)catlonH  at  I.om  An(tp|cM  llarhnr: 
SpoclUcallon  No.  ii.lS.  The  work  will 
Involve  2600  tuna  asphaltlc  concrete 
base  nmlcrlal.  .1500  tonM  a.sphaltlc  con- 
crele  wiarhiR  .surface  No.  2.  and  500 
tons  of  (died  a.sphalt  wcarlnB  .surface. 


BIDS    OPENED 

•IIIIH.STON  (XirNTY.  Wa.sh.— Sa- 
Iher  &  Soils,  12.(13!)  IJreenwood  Ave., 
Seattle,  at  $.1X,"S4  .sulimlttod  low  liid 
to  I,.  V.  Murrow,  Plrector  of  High- 
ways. Olynipla,  April  a.  for  pavlns 
with  Portland  cement  concrete  about 
0.1  mile  and  constructing  a  double 
track  stcol  girder  undercrossing  of  the 
Xi.rlhrn  I'acllic  Railway  Company's 
M  iks  In  Tenino  on  Koad  No.  1.  Te- 
inri..  I'ndercrosslng,  V.  S.  P.  W.  Pro- 
ject   NHM    SS. 

Compli'te  bids  follow: 

Sather   &    Sons,    Seattle J38,784 

Macrl   &   Steffensen,    Seattle 39,558 

Newton   Const.    Co.    and   Toney 

Romano,    Seattle    39,6r,7 

Norlliwest    Roads   Co.,    Portland  39.82a 

Klliott  &  Co.,   Inc..   Seattle 40.482 

Butler    Const.    Co.,    Seattle 40.482 

D.    Nygren.    Seattle 40,750 

MacRae    Bros..    Seattle 41.2S9 

H.    J.    Adier,    Inc..    Tacoma 41,661 

Mdral    Const.    Co.,    Seattle 41,814 

H.   C.    Malott.    Seattle 42.302 

Kiukeiiherg-Wittman   Co.,   Inc., 

I'"rtland    45.126 

Gulhrie-McDougall    Co.,     Port- 
land      4G,2.i4 

nrahani    Bros.    &   Medley,   Che- 
halls.   Wash 47.429 

Sheble   Const.   Co..    Seattle 48,261 

Bids   held   under  advisement. 


CONTRACT    AWARDED 

KMCKITAT  (•(■  Wash.  —  Brent 
SturgUl  Co.  Inc..  College  Place.  Wash, 
at  $33,543.50  awarded  contract  by  the 
Bureau  of  Public  Roads.  Portland,  foi 
constructing  the  Mt.  Adam.s  Highway 
Reconstruction  Grading  and  Subgrade 
Reinforcement  Project  FHEC-17  Al, 
National  Forest  Road  Project,  located 
within  the  Columbia  National  Forest, 
Klickitat   Co..  Wash. 

The  length  of  the  project  is  ap- 
proximately 3.343  miles  reconstruction 
grading;  1.793  miles  betterment  and 
5.136   miles   subgrade   reinforcement. 

Complete  bids  published  March   20. 


BIDS   WANTED 

_  SHASTA  COCNTV.  Cal.— Ciull  May 
"!■  2  P.  M..  bids  will  be  received  by 
the  Bureau  of  Public  Ros-ds.  807  Sh  •]- 
don  Bldg..  461  Market  St..  San  Fran- 
cisco, for  placing  subgrade  reinforce- 
ment and  bituminous  treatme 
surface  application)  r>n  I3.1.-.T  in  I. - 
of  Section  F  of  Route  77,  the  .Mi. 
Shf-sta  -  Mt.  Lassen  National  Forest 
Highway.  Lassen  National  Forest. 
Shasta  County. 
The  work  Involves: 

(1)  15.000   c.y.   subgrade   relnf.; 

(2)  4R0    tons   asphaltic    road    mi.terial 

Type  SC-2: 
13)   600   M.   gale,   watering: 
(4)  170   each   culvert   markers. 

Plans   and   speciHcations    obtainj.ble 
$lo'3o*'"'  """^'^  "'^'^'^  "l^"   <leifosit   of 


CONTRACT  AWARDED 

POLK  AND  YAMHILL  COUNTIKK. 
oreKon— Joplln  &  KIdon.  N.  Colum- 
bia Blvd.,  and  Pcnlnnular,  I'urtlnnd, 
at  $36,387  (MpeclfyInK  road  oil  and  plpo 
culvert)  iiwnrded  contract  by  the  Ore- 
Kon  Stale  lIlKhway  ('oinnilHiilon.  R.  C. 
Ilaldock.  Stale  Highway  Kngr..  Porl- 
laiiil,  for  1.38  miles  grading,  surfac- 
In.  and  oil  mat  surface  trealiiient  on 
the  Vaiiihlll  County  Llne-Stratton 
Ranch  .Siillon  of  the  Salem-Uayton 
Secondary   lllKhway. 


BIDS    WANTED. 

SAN  DIIOCO  COCNTV  Cal.  — L'lilil 
Ai.ril  27.  10  A.  .\l..  bids  will  be  recelv. 
ed  by  the  Department  of  Public  Wks 
Division  of  Highways,  at  the  office  of 
the  District  Engineer,  K.  K.  Wallace. 
Union  Hldg.,  235  Broadway.  Sf.n  Di- 
ego, for  highway  construction  in  San 
Diego  County  between  Russ  Blvd.  and 
Calle  Colon.  San  Diego,  about  1.1 
niiles  in  length,  existing  pavement 
to  be  wldenecl  with  asphalt  concrete. 
Involving: 

(1)   1400   c.y.    roi.dway   excav.,   unclass. 
(2l   650  ml.  yds.   haul; 

(3)  7050  s(|.   yds.   subgrade  preparalinn 

(4)  58   sta.    finishing  roadway; 

(5)  2380  tons  asphalt  concrete  in  place 

(6)  36    c.y.    Class    A    Portl.-.nd    cemeiii 

concrete  In  place   (railway  grail 
crossing); 

(7)  S  c.y.  do   (curbs  and  gutters): 

|S)    45    c.y.    existing    concrete    rem  m  c' 
and  disposed  of. 
Plans   may    be    obtained    from    :.lM.ve 
:iddress.    Cash  or  certified  or  casbier's 
check.    10%. 


20— MISC.  SUPPLIES  AND 
MATERIALS 


BIDS   OPENED. 


SAN  FRANCISCO.  —  Bids  for  fur- 
nishing steel  rails,  joints,  plates,  etc.. 
for  the  Municipal  Railway,  under  Bid 
No.  1357.  were  opened  by  T.  A. 
Brooks.  Purchaser  of  Supplie.s.  Cilv 
Hall.    April    12. 

Bids  were  tj.ken  as   follows: 

(1)  50  gross   tons  110-lb.    rail; 

(2)  150  pairs  36-in.   12  hole  joint  plate,* 

for    110-lb.    rail; 

(3)  185  gross   tons   105-lb.   rf^ll; 

(4)  10    pairs    compromise   Joint    plates; 

(5)  10   pairs  do; 

(6)  4   kegs   lx5-in.    track  bolts; 

(7)  35    kegs     9/16-in.     x    5'i-ln.     track 

spikes- 

(8)  600   tie   rods. 
Complete   bids    follow: 

Columbia  .^iteel  Co..  Russ  Bldg.:  (O 
$69.43.  plus  $1.50  gross  ton  for  punch- 
ing, plus  $3  gross  ton  for  drilling: 
(2)  $5.6S5;  (3)  $68,93.  plus  $1..5n  gross 
Ion  for  punching,  plus  $3  gross  ton 
for  drilling;  (4)  $12,175;  (4)  $12,175: 
(6)  $9,70;  (7)  $6,60;  (8)  $0,57,  Deliv- 
ery  in    60    to  75  di.ys. 

Pacific  Coast  Steel  Corp,.  20th  and 
Illinois:  (i)  $70,57  (2)  $5.25;  (3)  $70.60; 
(4)  $10.65;  (5)  $10,65:  (6)  $9,70:  (7) 
$6.60:    (8)    $0.45. 

Baker-Hamilton  &  Pacific  Co..  700 
7th  St.:  (6)  $9,70;  (7)  $6,60,  Deliverv 
in    10   days, 

Kortick  Mfg,  Co,.  34S  First  Street 
(SI    $0.4114,     Delivery  in  3  days. 

Rids    held    under   advisement. 


CONTRACT    AWARDED. 

SAN  FR.\NCISCO.  —  Standard  Iron 
&  Metal  Yard.  534  Bryant  Street,  at 
$496,91  submitted  high  bid  and  v 
aw^rded  contract  by  T.  A,  Brook ^ 
Purchaser  of  Supplies.  City  Hall  un 
der  Sale  No.  124.  for  the  sale  of  ap- 
proximately 11*4  tons  of'scrap  alumi- 
num, bell  metal,  hrafs.  cust  iron.  lead 


ciible    and    copper   nnd    Iron    wlr«i.    l-i 
rated  In  the  machine  ihcp  of  tho  D>' 
parlmeni    of    KIcctrlrlty,     264    i,,.,  n 
(Sate   Avenue. 


BIDS  OPENED. 

l.nS  AN<;i:i,K.'«.  Cal  — The  (ollow- 
Ing  bids  were  received  by  I).  V.  .Vlil. 
Iln.  pnrchnHlng  agent  of  the  I^m  An- 
geles Water  and  Power  Bureau,  room 
740.  207  .«,  Broadway.  April  12.  for 
rurnishlng  gate  volves  fob  cars  or 
(rucks  di'iii.rlment's  warehouse.  4Im 
Dueommun  .St..  I»s  Angeb-s.  imd-r 
Spec.    No,    1648.   as   follows; 

(U    150    onlv    4-Inch    screw    end    gale 
valves; 

(2)  ion  only   6-ln.  do; 

(3)  50  only  8-ln.  do. 

(4)  200  only  6-ln.  hub  end  gale  valves. 

The  gate  valves  are  to  be  sold 
wedge.  Iron  body,  bronze  triniie 
non-rlsIng  stem,  guaranteed  to  oper- 
ate under  i.  water  working  pressure 
of  175  lbs.  per  8t|,  In.  and  tested  hy- 
drostalically    to   350    lbs.    per    «q.    In. 

The   bidders  were: 

(A)  Hickey  Pipe  &  Supply  Co..  sh  i. 
ping  weight  69.000  lbs.;  discount  2T. 
30  days. 

(B)  Jenkins  Bros.,  shippinu  w  ■  ci 
71.900  lbs.;   di^icount  2%.  30  days. 

(C)  Shinn    Bros.    Co..    shiiipMig    ><• 
69.000  lbs,-  discount.   Invoice  I   to   1"   ' 
2%  25th  of  month;  15th  31st.  2%;  10th 
prox. 

(D)  Goddard    -    Jackson    Co..    ship- 
ping   weight    69,000    llvs. ;    discount    2' 
30  days. 

(E)  Robert    M.    Hartwell    Co..    s" 
ping  weight   69.000   lbs.;    discount     ""  . 
20  days, 

(F)  Rich   Mfg,    Co..   shippii'-   ■ 
6S.nno  lbs.;  discount.   2%   10  days' dttc 
invoice, 

(G)  Grinnell  Co,  of  the  Paen 
(Reading.  Pratt  &  Cady.  Inci  shi" 
ping  weight  71.850  lbs,;  discount  2" 
10  days. 

(HI    The  Chapman   Valve   Mfe.   '• 
shipping    weight    71.000    lbs.;    discoi- -■ 
2%.  30  days. 

(I)  The  Ohio  Injector  Co..  s'<' — '  ■ 
weight  66.000  lbs.;  discount  2%.  30 
days. 

(J)  Hi.cker  Pipe  &  Suppiv  Co..  sh'o. 
ping  weight  66.000  lbs.-  discount  2'"- . 
10  days, 

(K)  Crane  Co,,  shipping  weight,  fis.- 
inn   IKs.;  discount.  2"^.   30  days. 

Unit  prices  follow: 


(1) 


(2» 


(3) 


(4) 


(At     ... 

..    $  9,17 

$17.06 

(B)     . 

16.56 

26,22 

(C)     .. 

9.89 

17,00 

(D)     ,. 

9.97 

17,06 

(El     .. 

9,97 

17.06 

(F»     . 

.      10,90 

18,64 

(O)     .. 

16,56 

26.22 

(H)    .. 

.  16.56 

26.22 

(I)     .... 

9,975 

17.063 

(J)     . 

16,56 

26,22 

(K)     .. 

16.56 

26,22 

41,40        2.'«,.^n 


CONTRACT    AWARDED 

<~.\R.MICHAEL.       Sacramento      Co.. 

Cal. — Southern      Pipe    &    Casing     Co.. 

Azusa.   at   $1641.49   submitted   Ion-   bid 

and    awarded    contract    by    the    C«r- 

niichael    Irrigation     District.     Roy    W. 

Sullivan.    Secretary.      for      furnishing 

pipe.     Complete  bids   follow: 

Southern  Pipe  &  Casing  Co  .  .\zii.ca. 
$1641.49. 

Sacramento  Pipe  Co..  Sacxaraento. 
$1751.20. 

Western  Pipe  &  Steel  Co..  San  Fran- 
cisco.   $1811,65, 

California  Corrugated  'Curverf-  Co.. 
Berkeley.   $2050,  •    •••'. 


26 
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NOTICE   TO   BIDDERS. 

STATE  OF  CALIFORNIA.— O.  H. 
Purcell.  State  Highway  Engineer,  has 
announced  the  cost  of  blue  line  prints 
for  the  State  Highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  generf^l  lo- 
cation of  work  will  l)e  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  de- 
tail sheets  will  he  furnished  at  cost 
and  become  the  property  of  the  pur- 
chaser. 

The  following  table  shows  the  cost 
of  such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramento on  April  24.  and  in  Los  An- 
geles on  April  25. 

I-Men-1-Uki-Wlts  in  t'kiah  and  in 
Willits.  to  be  opened  April  24:  PLANW 
(No.  of  Sheets)  8  (Cost)  $0.80;  CROSS 
SECTIONS:  None:   (Total)   $0.80. 

VII-Ora-181-S.A  &  A.  between  17th 
St..  in  City  of  Santa  Ana  and  Fs.ir- 
haven  Ave.,  to  be  opened  April  2."i: 
PLANS  (No.  of  Sheets)  S:  (Cost(  $.80; 
CROSS  SECTIONS  (No.  of  Sheets  If, 
(Cost)   $1.60;.  (Total)   $2.40. 

VII-Ora-2-.'\.  bridge  r.cross  Trabucn 
Creek,  to  be  opened  April  25:  PT^AN'' 
(No.  of  Sheets)  8;  (Cost)  $.80;  CROSS 
SECTIONS  (No.  of  Sheets)  8;  (Cost) 
$.80:    (Total)    $1,60. 

VIII-SBd-26-RId,  in  Redlands  ;,t  Srd 
St.  and  8th  St..  to  be  opened  April  25: 
PLANS  (No.  of  Sheets)  3:  (Cost*  ?  ".'. 
Xo    CROSS-SECTIONS;    (Total)    $.30. 

XI-S.D-200-C.  between  1  mile  east 
of  Barrett  and  Tecate  Road,  to  be 
opened  April  25:  PL.\NS:  fN"  nf 
Sheets)  8:  (Cost)  $.80;  CROSS-SEC- 
TIONS (No.  of  Sheets)  126;  (Cost) 
$12.60:    (Total)    $13.40. 

Checks  for  the  above  should  be 
ni-'.de  payable  to  the  Department  of 
Public  Works.  Division  of  Highways, 
and  .«hould  accompany  the  request 
for  plans,  specifications  and  pronnsal 
forms  to  the  office  of  the  Stnte  Hieb- 
way  Engineer,  P.  O.  Box  1499,  Sacri.- 
mento,   Calif, 


BIDt    OPENED 

STATE  OF  WASHINGTON. —  Bids 
were  opened  by  L.  V.  Murrow.  Direc- 
tor of  Highways.  Olympia,  April  9,  as 
follows: 

Jefferson  County:  Grading  and  sur- 
facing with  crushed  stone  about  4.3 
miles  of  Port  Ludlow  County  Road. 
Junction  State  Road  No.  9,  near  Un- 
ras.  to  Center,  U.9.P.W.  Project  NRS 
21d-A.  Allen  &  Govan,  Inc.,  Box  105, 
Olympia,  at  $84,192  submitted  low  bid. 

Complete   bids   follow: 

Allen  &  Govan,  Inc.  Olympia.  ..$84,192 

L.  Collucio  &  Co.,  Seattle 87,671 

Alex    Besoloff    Co..    Seattle 95,486 

Cowan.    Hubback   &   Keese,   Se- 
attle      95,507 

Northwest    Const.    Co.,    Seattle..  96.206 

Wilder    &    Montfort.    Blaine 98,735 

Halleran    Bros.,    Seattle 102,279 

Elliott   &   Co.,    Seattle 110,232 

Myers    &    Coulter,    S-eattle 114,709 

A.    C.    Greenwood   &   Co.,    Port- 
land      125,035 

Graham    Bros.    &   Medley,   Che- 

halis.     Wash 127,047 

Spokane  County;  Paving  with  Port- 
land cement  concrete  about  1.3  miles 
of  County  Road.  Hlllyard  North,  U. 
.'J.  P.  W.  Project  NRS  216-A.  Nnrrie 
Bros.,  Burlington,  at  537.599  submit- 
ted low  bid. 

Complete  bids  follow: 

Norrls    Bros.,    Burlington $37,599 

Chas.    A.    Power,    Spokane 37,944 

Goetz    &    Brennan,    Seattle 38,000 

J.   H.   Collins  &  Co.,   Spokane....  39,264 

G.    H.    Weller,    Spokane 39,980 

S.   G.   Morin.   Spokane 40,820 

J.    B,    Co\*no.    Seattle 49.20) 

LTds   Iiild  un(JtT  advlriertieYit. 


CONTRACT     AWARDED 

NAVAJO  COUNTY,  Ariz.  —  Rogers 
Bros.,  Snowflake,  Ariz.,  at  $46,081.7;; 
awarded  contract  by  the  Bureau  of 
Public  Roads,  Phoenix,  for  4.527  nrUs 
<if  grading  on  Section  A  of  Route  Vi 
the  Globe  -  Showlow  National  Forest 
Highway,  Sitgreave.s  National  F'orest. 
Navain   County. 


BIDS    WANTED, 

PINAL  COUNTY,  Ariz.- Until  April 
23,  10:30  A.  M.,  bids  will  be  received 
by  the  Arizona  State  Highway  Cnni- 
mlssion.  Phoenix,  for  highwi.y  con- 
struction on  the  Tucson  -  Florence 
Highway,  NRS  lU-B  (1935)  AFE  8063. 
The  work,  which  is  to  extend  from  the 
Florence-Coolidge  Highway  Junction 
at  Florence  southeasterly  for  approxi- 
mately three  (3)  miles,  consists  of 
the  grading  and  draining  of  the  road- 
way ;,nd  furnishing  and  placing  road 
mix.  The  principal  items  and  approxi- 
mate quantities  are: 
11,400  c.y.  imported  borrow; 
23,000    c.y.    mi,    imported   borrow    haul: 

SO  ft.  24-in.  CM  pipe; 
3.400  c.y.    mineral    aggregate; 
66,000  gi.ls.  road  oil; 

70  c.y.    concrete; 
10,000   lbs.    reinforcing   steel; 

A  proposal  guarantee  in  an  unen- 
dorsed certified  or  ca.shier's  check  of 
not  less  than  5%  of  the  gross  amount 
of  the  bid,  made  payable  to  ihe  Stat'- 
Tre;.surer  of  Arizona,  as  required. 
Funds  have  been  programmed  for  the 
con,struction  of  this  project  in  the 
amount  of  $25,000.  In  the  event  con- 
tract unit  prices  indicate  a  total  cost 
of  the  project  as  planned  in  excess  of 
the   amount   of  funds   program  mod    f'  i- 


the   project,    the  length  of  the   project 
will  be  shortened  if  necessi.ry  to  keep 
the  cost  of  the  work  within  the  funds 
Highway  Engineer, 
allotted  thereto.  T.  S.  O'Connell,  Stnte 


AWARD    RECOMMENDED 

MOHAVE  COUriTY,  Arizona— K,  C. 
Tanner  and  W.  E.  Hall  Co.,  525  Phoe- 
nix Title  &  Trust  Bldg.,  Phoenix,  at 
$55,930  submitted  lowest  of  seven  bids 
received,  and  recommended  for  award 
of  contract  by  the  Bureau  of  Public 
Roads,  Phoenix,  for  grading  4.718  mi, 
of  S-ection  E  of  Federal  Lands  High- 
way Project  No.  2,  Kingman-Boulder 
Dam    Highway,    Mohave  County. 

Pearson  &  Dickerson  Contractors, 
Inc.,  Prescott,  at  $58,507.80  submitted 
second  low  bid;  and  Skousen  Bros., 
Albuquerque.  N.  M.,  at  $60,333  sub- 
mitted third  low  bid. 

Engineer's    estimate,    $57,323.90. 


CONTRACT    AWARDED 

COCONINO  and  Gila  Counties,  Ariz 
— K.  DeWitt,  Mesa.  Ariz.,  at  $26,895 
awarded  contract  by  the  Bureau  of 
Public  Rof.ds.  Phoenix,  for  placing 
subgrade  reinforcement  on  6.585  miles 
of  Section  D  of  Route  10,  the  Pine- 
Wlnslow  National  Forest  Highway, 
Coconino    and    Gila   Counties. 

CONTRACT    AWARDED 

NAVAJO  COUNTY,  Ariz.— K.  De- 
Witt.  Mesa.  Arizona,  at  $162,684.40 
awarded  contract  by  the  Bureau  of 
Public  Roads,  Phoenix,  for  3.776  miles 
of  grading  on  Section  A  of  Federal 
Lands  Highway  Project  No.  6,  the 
Globe-Showlow  Highway  in  Navajo 
County. 


COCHISE  COUNTY,  Ariz.— 12.66  Mi.  Grading,  Etc— (State) 


COCHISE  COUNTY,  Ariz.— Pleasant 
Hasler  Co.,  324  Luhrs  Bldg.,  Phoenix, 
awarded  contract  by  Arizona  Highway 
Commission,  Phoenix,  March  27  i^t 
$152,427.80  (as  previously  reported)  for 
highway  construction  on  the  Ft.  Hua- 
chuca-Bisbtfe  Highway,  NRS  108-A 
(1935)  AFE  NO.  601.  The  work,  which 
begin.s  at  Fort  Huachuca  and  extends 
southeasterly  j.bout  12%  miles,  con- 
sists of  grading,  draining  and  placing 
aggregate  base  course  and  road  oil 
pl;.nt   mix. 

Bid,s  were  taken  on  the  following: 
(   1)   22.174   c.y.   rdwy.   excav.,   unclass.; 
(  2)   16.872   c.y.    dr;.inage  do; 
(  3)   1069   c.y.    struc.    excav.,    unclass.; 
(   4)   50  Oc.y.  borrow  do; 
(   5)   8461   sta.    yds.  earthwork  overhaul 
<   6)    1604   cu.    yd.    mi.    earthwork  haul; 
(   7)   36,268  c.y,   imported  borrow; 
(  8)  31,502    c.y.    mi,    imported    borrow, 

hf.ul; 
(    9)   51.455  c.y.  aggregate  base  course; 

(10)  98,864    c.y.    mj.    aggregate    base 

course  haul; 

(11)  369  c.y.  Class  A  concrete   (includ- 

ing cement) ; 

(12)  26.73,1  lbs.  reinf,  steel  bars  (CTP); 

(13)  128    ft.    24-ln.   CM   pipe   (CIP,    inc. 

bands) ; 

(14)  666  ft.  30-in.  do; 

(15)  400  ft.  36-in.  do; 

(16)  250  c.y.  rock  bf.sket  riprap  (CIP)- 

(17)  112.905  ft.  reconstruct  fence  (CIP) 
nsi  10.470  ft.  standard  line  fence,  CIP 
(ini   24.600  ft.  graded  ditches; 

(20)    1175    ft.    grading  and   con.structlng 

folds  to  section; 
121)   138  each  guide  posts  (CIP); 

(22)  6   each   standard   line'  fence  gates 

(CIP); 

(23)  1  lump  sum  lowering  8-in,  wr.ter 
line   at    Sta.    596    plus    83; 

(24)  250  hour.s  rolling; 

(25)  250    M.   gals,    sprinkling    (CIP); 

(26)  3000  c.y.  stripping  pits; 

(27)  17,364  tons  plant  mix   (inc.   haul); 

(28)  170,165    pals,    road    oil    (for   plant] 

mix)  CIP;  SC-2; 

(Cc.oljpued   on 


(29)  227    tons    emulsified    asphalt    (seal 

coat)   CIP; 

(30)  12,589  miles  placing  plant  mix; 

(31)  990  c.y.  screenings   (CIP); 

(32)  1083  sq.  yds.  placing  intersections; 
Structures  Over  20-ft,   Clean   Span 

(33)  4941  c.y.  drainage  excav.,  unclass, 

(34)  965  c.y.  structural  do; 

(35)  214  c.y.   aggregate  base   course; 

(36)  428  c.y.  mi.  aggregate  base  course 

haul; 

(37)  684  c.y.  Class  A  concrete   (includ- 

ing cement) ; 
(3S)    49  c.y.  Class  B  do; 

(39)  83,485  lbs.  reinf.  steel  bars   (CIP); 

(40)  61  c.y.   removal  of  old  concrete; 

(41)  20    c.y.    removal    of    old    concrete 

rubble  wall    (.Sta.   198  plus); 

(42)  250  ft.   road  guard   (CIP); 

(43)  100  tons   plant   mix    (inc.   haul); 

(44)  1019  gals,  road  oil.  CIP  (SC-SJ  ; 

(45)  1   ton   of   emulsified   asphalt   (seal 

coat)    CIP; 
(40)   0.063   mile  placing  plant   mix; 
(47)   6    c.y.    screenings    (CIP). 
The  total  bids  were: 

(A)  Pleasant-Hasler  Const.  Co.,  Phoe- 
nix,  $152,427.80. 

(B)  R.  C.  Tanner  and  W.  E.  Hall  Co., 
Phoenix,    $153,622.56. 

(C)  Pearson  &  Dickerson,  Contractors, 
Inc.,    Prescott,    .\riz.,    $158,004.94. 

(D)  Heafey-Moore  &  Casson,  Box  2293 
Phoenix,  $164,635.95. 

(E)  Phoenix-Tempe   Stone   Co.,    Phoe- 
nex,  $168,004.38. 

(F)  Geo.    W.    Orr,    Globe,    Ariz..   !f16R,- 
662.24. 

(G)  Lee    Moor    Contr.    Co.,    EI    Paso, 
Texas,   $177,838.22. 

(H)  Heuser  &  Garnett,  Glendale,  Cal., 

$181,815.44. 
(I)    White   &    Miller,    Tucson    Arizona, 

$181,880.73. 
(J)  Southern  California  Roads  Co.,  Los 

Angeles,    $191,453.44. 
(K)  Skousen  Bros.  &  Yeager,  Phoenix. 

$196,554.27. 

T)ie  unit  Irids  ^yeI'.e':    ...     ...     . 

Xext"- Pagi:-)'  ■*"'.. 
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AI  AMFOA  COUNTY  —  Overhead  Crossing?  _  (State) 


I  ALAMEDA  rorXTY.  Cal.— Barrett 
\i  Hilp.  918  Harrison  St..  San  Kran- 
i'lsoo.  at  $1,026  7S0  submitted  low  hid 
|0  the  State  Highway  Commission. 
Sacramento,  for  the  con.struetion  of 
(in  overhead  oros.sing  over  the  track.<< 
if  the  Atchison,  Topeka  &•  Santa  Fe 
kailway.  Southern  Pacitlo  Co.  and 
<ey  f.\vstem.  Ltd..  in  the  City  of  Oak- 
land. con<5is*.lng  of  a  steel  and  con- 
irete  viaduct  on  concrete  hent.s  with 
I  concrete  roadway  slab. 

Bids  were  taken  as  follows: 
'.  1)  1   lot    remove  buildings  and   clear 
site: 

2)  40.000  cu.  yds.  excav.  for  struct.; 

3)  9000    cu.    yds.    Class    B    Portland 

cement  concrete  in  place  (foot- 
ings): 

4)  22,000   cu.    yds.    Class   B  Portland 

cem.  cone,  in  place  (superstruc- 
ture): 

:  8)  2000  cu.  yds.  Class  B  Portland  ce- 
ment concrete  in  place  (steel 
stringer  slab): 

(   6)  4000  bbls.   extra  Portland   cement 

(  7)  660,000  lbs.    pipe   railing  in  place; 

t  8)  3,500,000  lbs.   reinf.  steel   In  place 

9)  4.600,000       lbs,     struct,      steel     Ir. 

place: 


(10)   21,000    lbs.       bronze    castings      in 

place: 
(ID   1     lot    electric      lighting      system 

complete  in  place; 

(12)  20,000     lbs.     cast    iron     drains     in 

place: 

(13)  2200  tons  field  painting: 

(Ml   59.000  lin.   ft.   4^.4-inch   reinforcing 
trusses  in  place. 

(15)  95.000  lin.  ft.  514-in.  do.; 

(16)  1  lot  remove  and  replace  sewers: 

(17)  1    lot    miscellaneous  Items  of  work 

Total   bids   follow: 

(A)  Barrett    &    Hilp,     San     Francisco, 

$1,026,780. 

(B)  Mittry  Bros.  Constr.  Co.,  Los  An- 

geles,  $1,053  965. 

(C)  X.    M.    Ball,    Berkeley,    and    Boil 

enhamer    Constr.     Co.,     Oakland 
$1,065,780. 

(D)  Bates      &    Rogers      Constr.      Co. 

Oakland.    $1,065,813. 

(E)  Clinton    Constr.    Co.,     San     Fran 

Cisco.    $1,087,800. 

(F)  MacDonald     &     Kahn     Co.,     Ltd. 

San    Francisco,    $1,093,518. 
(O)  Healy-Tibbitts    Constr.    Co..    San 
Francisco.    $1,169,550. 
Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

( 1).... 

.   $21,000.00  $13,000.00  1 

7.500.00  $13,200.00  $ 

i.OOO.OO  $ 

600.00  ! 

8.000.00 

f  »>. 

1.75 

1.95 

2.60 

3.00 

,2.00 

3.00 

2.10 

f  1). 

8.60 

8.10 

■    11.00 

S.35 

9.00 

8.45 

8.60 

(  4). 

15.50  ■ 

15.50 

13.00 

14.50 

17.20 

18.45 

19.10 

(  5).... 

14.50 

13.60 

14.00 

14.63 

14.40 

13.00 

14.00 

(   6). 

1.75 

2.20 

2.52 

2.10 

1.50 

2.15 

2.00 

(  7).... 

.09 

.12 

.10 

.1003 

.805 

.084 

.11 

(  8). 

.04 

.039 

.045 

.0319 

.043 

.045 

.043 

(  9).... 

.045 

.05 

.061 

.0563 

.048 

.04 

.052 

(10)..,. 

.30 

.30 

.30 

.11 

.30 

.32 

.25 

(ID... 

15.000.00 

15,560.00 

12,000.00 

19.500.00      1 

7.006.00     1( 

,750.00 

18.000.00 

(12)... 

.06 

.06 

.06 

.08 

.06 

.063 

.065 

(13).. 

9.00 

4.00 

6.00 

3.70 

8.00 

3.00 

5.00 

(14) 

.17 

.185 

.20 

.152 

.21 

.18 

■       .25 

(13)... 

.19 

.18 

.23 

.147 

.23 

.16 

.25 

(18)... 

2.000.00 

3,500.00 

v.ooo.on 

(■,25.00 

560.00       1 

700.00 

SOO.OO 

(17).... 

l.dOCOO 

l.SffO.OO 

io.6do.0o 

1,375.00 

900.00       1 

.13S.0O 

LdDO.OO 

BIOS  OPENED. 

Por.K  AM*  YA.MHII.L  COtr.VTIKF. 
Ori-goii.— .Iiiplln  &  KIdon,  N  Cohimhln 
Blvd.,  iiud  I'enlnnular,  I'orlliind.  at 
$30,387  dilpi-  culvert  and  road  oil) 
Mubmltted  low  hid  to  the  OreKon  HIate 
Highway  Comml/islon.  R  H,  Itnlrtotk 
Sli.te  Highway  Knglni-vr.  Torlland, 
April  II.  for  1,38  iiiileH  grading,  "ur- 
faclng,  and  oil  mat  Hurface  trealmenl 
on  the  Yamhill  I'ounly  Llne-Hlratlon 
Ranch  Siillon  of  the  Halem-Dnylon 
Secondary  Highway, 

BIdH   were   taken   an   follow": 

(1)  road   oil   and    box   cuIvitI; 

(2)  road  oil  and  pipe  culvert; 

(3)  tar   and    box    culvert; 

(4)  tar  and    pipe  culvert. 
Complete  bids  follow: 

Jopln    &    KIdon,    Portland:    '• 
031:    (2)    $36,387:    (3)    »37,235:    (4)    $36- 
611. 

Edlefsen  -  Weygj.ndt    Co..     Pif    • 
(1)   $37,635;    (2)   $36,937;   no  bid.s  on   (3) 
and   (4). 

E.  C.  Hall,  Eugene:  (1)  $38,683:  (2i 
$37  249;    (3)   $38,985;    (4)   $37,549, 

Oregon  Contr.  Co..  Portland-  '• 
$37,858.50;  (2)  $37,958.50;  no  bid  on  (3) 
and    (4). 

Fisher  Bros..  Oregon  City:  (D  »40- 
384;   (2)  $39,424;  no  bid  on   (3)  and   <" 

J.  C.  Compton,  McMlnnvllle:  di 
$39,981;    (2)    $39,961;    no    bid    (3)    (41. 

Johnson,  Hanson  &  Johnston.  Bir- 
kenfeld:  (1)  $40,088;  (2)  $39,487:  no 
hid  on   (3)  and    (4). 

Harold  Blake.  Portland:  (1)  $14.- 
974.58;  (2)  $40,984.50-  (3)  $41  944  -> 
(4)    $40,954.50. 

All  bids  held  under  advls<'m»"*. 


SUB-CONTRACTS     AWARDED 

SAX  FRAXCISCi).  — R.  S.  Silver- 
berg.  403  Montgomery  .St..  award- 
ed the  follo^ving  sub-contracts  for 
the  improvement  of  Kramer  Place 
between  Greenwich  St.  and  southerly 
termination  of  Kramer  Place,  and 
Pardee  Alley  between  Kramer  Place 
and  Grant  Ave.: 
Concrete    —    Readymlx    Concrete    Co.. 

Ltd..    Carolina    and    Mariposa. 
Reinforcing    Steel^W.    ('.    Hauck    and 

Co..     2S0    San     Bruno    Ave. 
Plastering — Campbell     and     King.     110 

Asliton    Avenue.  • 

FUNDS    GRANTED 

SKA'I'TLE.  Wash.— Federal  Public 
Works  Administration  officials  have 
granted  $414,000  to  the  City  of  Seat- 
tle to  assist  with  a  program  of  28  ar- 
terial improven-ients  for  which  $1,128.- 
000  in  general  bonds  were  voted  three 
years  ago.  Fourteen  of  the  arterials. 
costing  $427,986.85.  have  been  com- 
pleted. Plans  will  be  completed  on 
the  balance  and  sent  to  E.  R.  Hoff- 
man. State  Engineer,  PWA.  Olympia. 
for  approval. 


CONTRACT     AWARDED 

YOLO  COUXTY.  C:.l.— A.  Teicheit 
&  Son,  Inc..  P.  O.  Box  1113.  Sacra- 
mento, at  $29,414.30  awarded  contract 
by  the  State  Highway  Commission  at 
Sacramento,  for  i.bout  0.6  mile  in 
length  to  be  graded,  the  present  pave- 
ment to  be  widened  with  crusher  fun 
base,  and  plant  mixed  surfacing  (me- 
dium curing  type)  to  be  constructed 
over  the  existing  pavement  and  the 
crusher  run  bi.se,  between  the  south 
city  limits  and  Main  Street  in  Wood- 
land.   Yolo   County. 

CONTRACT     AWARDED 

MADERA  COUXTY.  Cj.1.— Peninsu'-' 
Paving  Co..  9  M.'.in  St..  San  Fvcnciscii 
at  S3.G4.1.13  awarded  contract  by  the 
Bureau  of  Public  Roads.  807  Sho'rt 
BIdg..  461  Market  St..  San  Francisco, 
for  bituminous  treatment  (light  sur- 
face application)  on  approxini.Tte'- 
4.288  miles  of  Section  A  of  Route  74. 
the  North  Fork  National  Forest  High- 
way.   Sierra  Ni.tional   Forest,    Madera 

County.       ••.'.■.   ,:-.' .IV     ■.  ■■ ' 
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Washoe  County,  Nevada — 22.5  Mi.  Highway  Const. — (State) 


WASHOE  COrXTY.  Nevada— Fred- 
rickson  vt  Watson  Const..  Co.,  Fred- 
rickson  Bros,  and  Jones  &  King.  873 
81st  Ave..  Oakland,  at  $97, 864. 61.  as 
previously  reported,  submitted  low  bid 
and  awarded  contract  by  the  Nevada 
State  Highway  Directors.  S.  C.  Dur- 
kee.  State  Highway  Engineer,  Carson 
City.  April  10.  for  the  construction  of 
a  portion  of  the  State  Highway  Sys- 
tem in  Washoe  County,  between  ten 
miles  north  of  Ueno  and  Pyramid 
L.ake,  a  length  of  22.5  miles,  NRS 
Project    123-B.    Route   33. 

The  work   involves: 
(  1)  156  acres  clearing  and   grubbing: 
(    2)   155.200   cu.    yds.    roadway   excav. ; 
(  3)   154.507    sta.    yds.    overhaul; 
(   4)  66.513    cu.    yds.    select    borrow; 
(  5)  1500    cu.    yds.    structure    cxcav.; 
(   6>   22.5   mi.   eubgrade; 
(   7)   22.5   mi.    finish   roadway; 
(  8)  45.700    cu.     yds.     select    material 

surfacing; 
(  9)   16.900    tons    crushed      gravel      or 
stone  surfacing; 

(10)  64    cu.    yds.    Cia«s   A   concrete; 

(11)  9S  cu.   yds.   Class  B  concrete; 

(12)  8800    lbs.     reinf.    steel; 


(13)  19.3    IIFBM    redwODd; 

(14)  2204    lin.    ft.    18-in.    CM. P.; 

(15)  632    lin.    ft.    24-in.    CM. P.; 

(16)  122   lin.    ft.    3G-in.    CM. P.; 

(17)  295    lin.     ft.    1.5-ft.    x    1.5-ft.    la- 

minated   culverts; 

(18)  200  lin.  ft.  4.0-ft.  x  2.0-ft.       dn; 

(19)  55   cu.    yds.    riprap: 

(20)  139  each   monuments. 

Total  bids  follow; 

(A)  Fredricksom  &  Watson  Construc- 
tion Co..  Fredrickson  Bros,  and 
Jones  &  King,  Oakland,  Calif.. 
$97,864.61. 

(B)  Peninsula  Paving  Co.,  Fallon. 
$100,140.61. 

(C)  N.   M.    Ball.    Berkeley.   Cal..   $100.- 


607 


C!o 


$109. 


(D)  I.-sbell    ( 
845.24. 

(E)  Union   Paving  Co..    .=5.1. ■  Francisco 
$110,774.30. 

(F)  Utah    Const.    Co.,    Ogden,    $112,- 
782.87. 

(G)  A.    Teichert    &    Son,    Inc.,    Sacra- 
mento,   $121,657.12. 

(H)  J.  A.  Casson.  Oakland.  $140,369.64 
(I)    Engineer's    estimate,    $108,886.04. 
Unit  bids  follow: 


(  1) 

(  2) 

<  3) 

(  4) 

(  5) 

(  6) 

(  7) 

(  8) 

(  9) 

(10) 

(U) 

(12) 

(13) 100.00 

(14) 


(A) 
IIE.OO 
.19 
.01 
.28 
1.00 
125.00 
125.00 


.60 
25.00 
25.00 


(15).. 
(16).. 
(17).. 
(18)., 
(19).. 
(20).. 


2.60 
5.00 
2.70 
9.80 
3.00 
3.00 


(B) 
$10.00 


100.00 
150.00 


20.00 

20.00 

.06 

110.00 

1.55 

2.30 

4.40 

3.00 

9.25 

6.00 

2.50 


(C)  (D) 

120.00     $25.00 


.30 

1.00 

75.00 


1.00 
50.00 


100.00     150.00 
.325         .39 


30.00 
30.00 


30.00 
30.00 


100.00  115.00 
1.75  2.00 
2.42  2.85 
5.00 
3.60 


4.40 
3.00 


4.00 
3.00 


4.00 
3.50 


(E) 

$20.00 

.225 

.02 

.32 

1.00 

100.00 

75.00 

.35 

.55 

25.00 

25.00 

.06 

120.00 

2.25 

3.50 

5.00 

3.00 

9.00 

5.00 

2.50 


(F) 

$15.00 


1.00 

75.00 
150.00 


28.00 

28.00 

.08 

100.00 

2.20 

3.50 

6.50 

3.60 

14.00 

5.00 

3.00 


(G) 

$15.00 


1.00 
125.00 
125.00 


28>00 

28.00 

.06 

125.00 

2.00 

3.00 

5.00 

3.00 

11.00 

6.00 

3.00 


(H) 

$10.00 


1.00 
lOfl.OO 

100.00 


25.00 

25.00 

.06 

100.00 

2.00 

3.00 

4.50 

3.00 

10.00 

10.00 

3.00 


(I) 

$10.00 


1.00 

100.00 
100.00 


30.00 
30.00 
.07 
120.00 
2.00 
3.50 
5.00 
2.00 
9.00 
4.00 
5.00 


LOS  ANGELES  —  PUMPS  AND  MOTORS  —  (CITY) 


LOS  ANGELES.  Cal.— Bids  were  re- 
ceived   by    D.    P.    Nicklin.    Purchasing 
Agent  of  the   Los  Angeles  Water  and 
Power  Bureau.  Rm.  740.  207  S.  Broad- 
wa.v,    April    3.    for    furnishing   and    de- 
livering   to    the      Bureau      of      Water 
Works  &  .Supply  of  the  Department  of 
Water    &    Power    of    the    City    of    Los 
Angeles,  electric  motor  driven,  centri- 
fugal,   shaft    sinking    pumps,    etc.,    in 
accordance  with   respective   items  and 
other   provisions   of   Specifications    No. 
1645.     f.o.h.     the     department's     ware- 
house,   410    Ducommun    St..    Los    An- 
geles.    The  items  were: 
(1)  1   only  electric   motor  driven,   ver- 
tical,   centrifugal,    sinking   pump 
with    motor   and    motor   starter, 
but  without  cage  or  cage  guides 
(la)   1  only  sinking  pump,  identical  in 
all  respects  to  that  described  un- 
der  Item      (1)   except     that     the 
voltage   under   operating   current 
shall  be   2200   volts; 
r>nly   electric   motor  driven,   ver- 
tical,   centrifugal,    sinking   pump 
with    motor    and    motor    starter, 
hut  without  cage  or  cage  guides 
1   only  sinking  pump,  identical  in 
all     respects     to     that     described 
imder   item    (2)    except   that   the 
voltage   under  operating  current 
shall  be  2200   volts; 
(3)  1   only  electric   motor  driven,   ver- 
tical,  centrifugal,    sinking   pump 


(2)   1 


1 2a) 


with  motor  and  motor  starter, 
but  without  cage  or  cage  guides 
(3a)  1  only  sinking  pump,  identical  in 
all  respects  to  that  described 
under  item  (3)  excep  that  the 
voltage  under  operating  current 
shall  be   2200   volts; 

(4)  1    only    spare    part    assembly,    con- 

sisting of  shaft,  impellers,  bear- 
ings, pump  half  of  shaft  coup- 
ling and  wear  rings  for  pump 
specified  under  item  (1)  or  item 
(la),  for  a  lump  sum  price,  per 
assembly: 

(5)  1    only    spare    part   assembly,    con- 

sisting of  shaft,  impellers,  bear- 
ings, pump  half  of  shaft  coup- 
ling and  wear  rings  for  pump 
specificed  under  item  (2)  or  item 
(2a),  for  lump  sum  price,  per 
assembly: 

(6)  1    only   spare   part   assembly,    con- 

sisting of  shaft,  impellers,  bear- 
ings, pump  half  of  shaft  coup- 
ling and  wear  rings  for  pump 
specified  under  item  (3)  or  item 
(3a),  for  a  lump  simi  price,  per 
assembly. 
The  bidders  were: 

(A)  Petroleum   Equipment  Co. — Terms 

net. 

(B)  Layne     &     Bowler     Corp.^ — Terms 

net. 

(C)  B>ron    Jackson    Co. — Terms    net. 

(D)  Pomona    Pump    Co. — Termst    net. 


(1)   (1  Alt.)    (2)  (2  Alt.)  (3)   (3  Alt.)  (4)  (5)    (6) 

(A)  $3879,00  $2609.00  $2605.00  $2905.00  $1001.00  $1413.00  $390.00  $390.00  $150.00 

(B)  4543.00  4812.50  3100.90  3558.50  1785.30  2361.00  964.00  1100.00   448.00 

(C)  3742.00  4006.00  2089.00  2323.00  917.00  1329.00  585,00  485.00   138.00 

(D)  3704.87  3918.32  2225.49  2533.84  1496.69  1338.14  462.72  460.00   206.40 


COMPLETE    BID    LISTING 

HUMBOLDT  COUNTY,  Nevada- 
Nevada  Rock  &  Sand  Co..  Inc.,  949  E 
4th  St..  Reno,  at  $68,175.99,  as  pre 
viously  reported,  submitted  low  bi( 
and  awarded  contract  by  the  Nevadj 
State  Highway  Directors.  S.  C.  Dun 
kee.  State  Highway  Engineer,  Carso 
City,  Nevada,  April  10,  for  the  con 
struction  of  a  portion  of  the  Stai 
Highway  System  in  Humboldt  Count,\ 
between  Toll  House  and  Paradise  Hill 
Route  8,  Section  B,  a  length  of  12.2 
miles. 

The   work   involves: 
(    1)   438  lin.  ft.  remove  culvert  pipe; 
(   2)   38    each,     remove    culvert     bead 

walls: 
(   3)   92,000    cu.    yds.    roadway    excava 

tion; 
(   4)   93.332  sta.   yds.   overhaul; 
(   5)  3391   cu.   yds.   select  borrow; 
(   6)   7760  cu.  yds.   imported  borrow; 
(   7)   1030  cu.   yds.   structural  evcav.;   , 
r   8)   12.21    mi.    subgrade; 
(   9)   12.21   mi.    finish   roadway: 

(10)  48,300    tons    crushed      gravel 

stone   surface; 

(11)  166  cu.   yds.  Class  A  concrete; 

(12)  31  cu.  yds.   Class  B  concrete; 

(13)  17.950    lbs.    reinf.    steel; 

(14)  492  lin.   ft.   15-in.   C.M.P.; 

(15)  672    lin.    ft.    18-in.    C.M.P.; 

(16)  632    lin.    ft.    24-in.    CM. P.: 

(17)  144    lin.    ft.    30-in.    CM. P.; 

(18)  206   lin.    ft.    36-in.    CM. P.; 

(19)  212   lin.    ft.    relay   culvert   pipe; 

(20)  107  each  move  pipe  culvert  head-i 

walls; 

(21)  74  each  monuments. 
Total  bids  follow: 

(A)  Nevada    Rock    &    Sand    Cc 

Reno.    $68,175.99. 

(B)  Peninsula      Paving 

$69,989.54. 

(C)  Utah    Constr.     Co..     Ogden, 

692.64. 

(D)  J.  A.   Casson.   Oakland.    $90,435,242 

(E)  Engineer's    Estimate.     $77,763.04.1 
Unit  bids  follow; 

(A)         (B)      (C) 
$     .50  $  .8 
5.00     6.0 


01  ( 


Fallon-; 
$77,-; 


(   1).. 

(   2).. 

(   3). 

(   4). 

(   5).. 

(   6) 

(    7)-- 

(   8), 

(   9).. 

(10).. 

(11)., 

(12). 

(13).. 

(14)., 

(15)., 

(16).. 

(17)., 

(18).. 

(19).. 

(20)- 

(21).. 


5.00 
.23 

.02 


(D) 

(E) 

$  1.00 

$     .71 

10.00 

S.Ot 

.40 

.21 

.02 

.0: 

.60 

.4( 

1.00  1.00  1.25  1.00  l.Ot 
100.00  100.00  75.00  100.00  lOO.Ot 
100.00  150.00  200.0  100.00  100. Qi, 


25.00     25.00  28.00 
27.00     24.00   28.00 


.06 
2.00 
2.25 
3.00 
3.50 
5.00 
1.00 
10.00 
3.00 


.06 
2.00 
2.25 
3.25 
4.25 
5.50 


1.70 
2.00 
3.25 
4.00 
6.00 


.75  .50 
10.00  12.00 
3.00     3.00 


20.00 
20.00 
.06 
2.00 
2.50 
3.00 
4.00 
4.50 
1.00 
10.00 
3.00 


30. Qi 
30.01 


CONTRACT    AWARDED. 

TRINITY  COUNTY,  CiMt.  —  Alber 
Helwig.  115  S.  Main  St..  Sebastopo 
at  $9,381  awarded  contract  by  Burea 
of  Public  Roads,  807  Sheldon  BIdg  ' 
461  Market  St..  San  I-'i'ancisco,  fo 
bituminous  treatment  on  19,662  mile 
of  Sections  A.  B,  C  D  f  nd  E  c 
Route  5.  the  Douglas  City-Feanut  Na 
tional  Forest  Highway.  Trinity  Na'. 
tional   Forest.   Trinity  County. 

CONTRACT    AWARDED 

LOS  ANGELES  COUNTY'.  Calif.  - 
Rexroth  &  Rexroth,  2110-C.  Statioi 
A.  Bakersfield.  at  $11,986.75  award"' 
contract  by  the  tstate  Highwi.y  Com 
mission.  Sacramento,  for  plantin 
trees  and  shrubs  in  Los  .\ngeles  Coun 
ty  between  Mission  Road  in  Los  An  ■ 
geles  and  Atlantic  Blvd..  in  Montere 
Park,  about  5,9  miles  in  length  to  b 
planted  to  trees,  shrubs  and  groun 
cover. 
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IDS    OPENED 

1ANTA     IIAHIfAItA    COfNTY.    fiil. 

f.phll     Kl'KlPr.      I'.     (>.      ltl)X,      IKI.     !*lMlM 

(rill,  nl  $rin72.iri  »iil)lnllli'<l  low  l.lrl 
'  the  |ii|miliiii-nt  "f  I'nlillr  VVorkH. 
Vldli.n  »f  lllnliwiiys,  I,.  II.  (ilh«.>ii. 
iilrlct  lOtiKliicM-r.  Sun  Liilx  i)1pIsim>. 
(rll  Hi.  for  n.  I  nillc  wldriilriK  of 
<i(l\viiy  <iil  iiml  pliititliiK  iiHidHldf.s  111 
I'nia  liarliiini  Couiilv.  lictwiTii  Iwm 
lien  iiorlh  of  .Solomon  Siminilt  nnd 
jnta  .Miiilii. 
fotnl  l>ld.s  follow: 

•)  John  I'Vfilcr.  Snntii  Mailn.  ».->ll72.ir. 
i)  James  S.    lUillor.  San   I.ul.i  01)Im|io 

J.VISii.Sl. 
0  H«nry      ('.       I>ali'.iMo.      Stin       I-iilw 

Obispo.    $5530.93. 
t)  L.  A.   Biiaco,  Arroyo  Grande,  JC- 

4S.'i.22. 
i)  S.  A.  Cunimlngs.   San  Diego,   $7.- 

233. 
I)  WalliT   n.    Roeelip.    San    I.ui.s   01>- 

ispo.   $7578.10. 
•nit    bids   will  lie   pulili.«lu>d   shoraly. 


DS    OPENED 

SAN  .'■'KANCiaCO  —  Henderson  & 
|ndry  i.t  $7»0  submitted  low  bid  to 
U  Department  of  Public  Works.  City 
lill,  under  Spee.  No.  IS, 750  for  the 
Iprovement  of  the  east  side  of  Lar- 
li  Street,  between  Bay  and  Fran- 
i.eo  Streets, 
•oniplete    bids   follow: 

•nderson    &    Landry $  790. flu 

,     Bertolino.     S.     F 887.00 

i  J.  Treaey,   S.  F 898.70 

I   S.    Silvcrberg.    S.    F 1079.00 

■,eo.  Cohn.   S.   F 1325.00 

las.    L.    Harney.    S.    F 1732.50 

The  work  will   Involve: 
1)  480   B<i.    ft.    4-in.    macadam    side- 
walk with  emulsified  asph.  wear- 
ing surface; 
!)  80  sq.   ft,   existing  concrete   pave- 
ment to  be  removed  and  repiaii 
Willi  n-in.  ("lass  K  concrete  pave, 
t)  90  sq.  ft.  I'iass  E  cone,  pave.; 
,1)  60   sq.    ft.    existing  asph.    wearing 
j       surfi.ce    to    be    removed    and    re- 
I       placed    with    2-in.    asphalt    cone. 
1       wearing  surface; 
fi)  2.8  c.y.  Cla.ss  B  concrete  in  12-in. 
1        standard    coping,     including    two 
'       12-in.    stt-irs  4-ft.    in  width; 
■5)  70    l.f.     redwood    bulkhead,    3-feet 

high; 
7)   75  l.f.  do.  2-ft.   high: 
i<)  35  if.  do.  1-tt.  high; 
))  240    l.f.    2x6-ln.    redwood    headers 
,        In  place; 

'))  40  If.  2-rail  wooden  guard  fence; 
1)  250  c.y.   sand  till: 
'.)  3,500   sq.    ft.    ice   plant,   planted   at 

12-in.    centers: 
J)  1.800  ft.    B.M.   lumber  in   place   in 
I       stairwf.y. 


JNTRACT   AWARDED 

.^TOi'KTOX.  San  Joaquin  Co..  '■ 
Blasotti.  Willard  &  Bia.sntti.  40  W 
lay  S..  Stockton,  at  $18,730  awarded 
•ntract  by  Stockton  Port  Commis- 
hn  for  building  extensions  to  road 
aini.K:e  sj-stem  and  control  gates,  to- 
■  Iher  with  gate  keeper's  house. 
Complete  bids  follow: 

0  per  c.y.  for  grading  (approximate- 
ly 5.000  c.y.    involved). 

lasotti.    Willard    and    Biasotti. 

t    Stockton    $18,750.00 

(1)  .3i 

iimuel  Eyre,   Trtcy  $19,950.00 

;  (1)  .50 

Dbert  E.  McCarthy.  S,  P $20,412  oo 

(1)  .3.1 

1  Kaus.  Stockton  $20,900.00 

(1)  .40 

Jrd  &    Bishop,   Sacramento..$21.700.no 

(1)  .60 

redrickfion  &  Watson,  Oak- 

•     land    $23,745.00 

(1)  .60 

:>ciflc    States  Const.    Co., 

SKn    Frnnrl.sco    $27,089.00 

(1)  .63 


CONTRACT    AWARDED 

Cl'ltllV  COIT.N'TV.  Oregon— A.  ». 
Wallac.'.  HoseliurK,  al  M5.251.50  sub- 
iiiillecl  only  bid  and  awarded  con- 
ti.icl  by  the  oreKoii  Slate  IllKhway 
CnmnilKsion.  It.  II.  Hiildock.  Slate 
Highway  HnKlneer.  Portland,  April  11, 
for  furniHhlng  approxlnintely  10,700 
eu.  yds.  eruHtied  gravel  In  stockplb'H 
between  Kui'hre  Creek  and  Itogue 
Ui\iT  nnd  between  Taylor  Creek  and 
the  California  .SHale  Line  on  the  Cur- 
ry County  Itock  Production  Project  on 
Ibe    Oregon    (oast    Highway, 

BIDS     REJECTED 

IlodI)  KI\K1£  COUNTY,  Oregon- 
All  bids  received  by  the  Oregon  State 
Highway  Commission,  R.  H.  Baldock. 
State     Highway     Engineer.     Portland. 


April  11.  for  0.8S  mllo  road  mix  aur- 
fnei-  Irenlinenl  on  the  Jerleo  Lanx 
Seelliin  of  Mood  Itlver  Secondary 
lllichway,  r.H.P.W.  Project  No  NHK 
2."i3,  have  lii'en  rejected  and  lh«  proj- 
■  et   oideied    reaUvertUid. 

The   l)ld«   were: 
NorlhweHt    ItdM   Co..    Portlnnd.lfiiaT.SO 
llabler    Itro,.,,    Portland 6105  00 


CONTRACT   AWARDED, 

SAN  IilKCO  Cor.NTV.  Cal.— Dlm- 
mltt  &  Taylor.  8I.-|  K.  5!ilh  .St..  I^ix 
Angles,  at  $31,891.80  awarded  conlraei 
by  the  Slale  Highway  CommlxMlon, 
Sacramento,  for  17  miles  grading  and 
applying  road  mix  surface  treatment 
In  Kan  Diego  County  through  the  Nar- 
rows. 


LOS  ANGELES  COUNTY  —  0.6  MI.  PAVING  —  (STATE) 


LOS  ANGKIyKS  COl'NTY.  Cal.— 
C.riffth  Co..  502  L.  A.  Railway  Bldg.. 
Los  Angeles,  at  $60,923.40  on  Alt.  "A" 
and  at  $62,814  on  Alt.  "B"  submitted 
low  bid.  as  previously  reported,  to  the 
State  Highway  Engineer.  State  Bldg.. 
Los  Angeles.  April  II.  for  about  0.6 
mile  of  paving  with  asphalt  concrete 
and  Portland  cement  concrete  in  Los 
.\ngeles  County,  between  Ocean  Ave. 
and    Lincoln    Blvd. 

The  work  involvea: 
(  1)  30  stations  clearing  and  grubbing 

right-of-way; 
(  2)  300  M  gals,  water: 
(  3    28,000   cu.    yds.    rdwy.   excav..    un- 

class; 
(  4)  9000   tons  selected  material; 
(  5)  4500   cu.   yds.  structure   excav.; 
(    «)   16.000    sq.    yds.    suljgrade    prepa- 
ration; 
(   7)  30   stations   finishing  roadway; 
(   8)    65       tons       liquid       asphalt     SC-2 

(shoulders) ; 
(   9)   7900    sq.    yds.    preparing,    mixing, 
and    shaping    shoulders; 

(10)  10   tons   liquid  asphalt   90-95    (seal 
coat); 

(11)  100   tons   screenings    (.seal   coat); 

(12)  1050    tons    asphalt    concrete,    ex- 

clusive   of    central      forty      foot 
width; 

(13)  41,000  lbs.  bar  reinf.  steel  (struc- 
tures); 

(14)  590  cu.  yds.  Class  A  Portland  ce- 

ment  concrete    (structures); 

(15)  260   lin.   ft.    IS-in.    standard   reinf. 

concrete  pipe; 

(16)  310  lin.   ft.    18-in,   CMP; 

(17)  630  cu.  yds.  Class  A  Portland  ce- 

ment concrete   (curbs,  gutters  & 
sidewalks) ; 

(18)  500  sq,  yds.  asphaltic  paint  binder 


(A) 

(   1) $20.00 

(   2) 1.60 

(   3) 245 

(   4) 90 

(  5) 50 

(   6) 10 

(   7) 12.00 

(  8) 9.00 

(  9) 06 

(10) 20.00 

(11) _ 2.50 

(12) 3.18 

(13) 047 

(14) 13.50 

(15) 2.50 

(16) 2.20 

(17) 10.50 

(18) 04 

(19) 1.60 

(20) 10 

(21) 62 

(22) 04 

(23) 3.18 

( 24) 7. SO 

(25)...._ — 09 

(26) -...  At 

(27) 20.00 

(2S) 20.00 


(I!i)   280    cu,    yds,    cone,    removed    and 
disposed  of; 

(20)  2100  lb.s.  Ml«c,  Iron  and  steel; 

(21)  450    lin,    ft,    curb    armor; 

(22)  2000  llis,  steel  rail  assemblies; 

ALTERNATIVE     ITEMS 
Central    40    ft,    strip    Station    86  +  50 
to  Station  115-1-20,78. 

ALTERNATIVE    "A" 

(23)  5330   tons  asphalt  concrete; 

ALTERNATIVE      "B" 

(24)  2390    cu.    yds.    Class    A    Portland 

cement  concrete   (pavement); 
(2i-''  6,500    lbs,    bar    reinf.    steel    (pave- 
ment); 

(26)  3500  each  pavement  dowels: 

(27)  9  tons  liquid  asphalt  SC-IA  (sub- 

grade  treatment); 

(28)  14    tons    Grade    E   asphalt    (sub- 

grade  treatment). 
NOTE  —  Alternative  "A"  sets  forth 
the  neces.sary  item  for  the  construc- 
tion of  the  pavement  with  asphalt 
concrete;  Alternative  "B"  sets  forth 
the  necessary  Items  for  the  construc- 
tion of  the  pavement  with  Portland 
cement  concrete. 

The  total  bids  were: 
(.\)   Grifflth    Co.,    502     L,     A,     Railway 

Bldg,.   (A)  $60,923,40;    (B)   $62,814. 

(B)  J,   L,  McClain.    (A)  $66,563,50;    (B) 

$66,557.60. 

(C)  ITnited   Concrete    Pipe    Corp..    (A) 

$62,970;    (B)    $67,787,40, 

(D)  Oswald     Bros,.     (A)     $64,529;     (B) 

$68,414. 

(E)  George  R.  Curtis  Paving  Co..   (A) 

$69,275.70;    (B)    $69,220.20. 

(F)  Sharp  &  Fellows  Constr.  Co..  (A) 

$69,587:    (B)    $69,581.80. 

(G)  Gogo  &  Rados,  (A)  $69,882.50;  (B) 

$70,369, 
The  unit  bids  follow: 


(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

$15.00 

$10.00 

$14.00 

$10.00 

$10.00 

$10.00 

.75 

.30 

.70 

1.00 

1.23 

1.00 

.35 

.30 

,32 

.39 

.32 

.45 

1.00 

.70 

,90 

.95 

1.00 

.90 

.75 

.45 

.80 

1.00 

.SO 

.60 

.10 

.12 

.10 

.10 

.10 

.08 

5.00 

6,00 

5.00 

5,00 

10.00 

10.00 

12.00 

15,00 

12.00 

8.36 

11.00 

10.00 

.04 

,12 

.04 

.03 

.08 

.06 

17.00 

15.00 

17.00 

19.20 

17.00 

12.00 

2.00 

2.00 

2.75 

3.00 

3.00 

2.50 

3.30 

3.50 

3,10 

3.34 

3.50 

3.00 

.045 

,05 

,045 

.046 

.04 

.04 

15.00 

15.00 

15.60 

15.80 

16.50 

17.00 

2.60 

2.50 

2.33 

2.20 

2.50 

3.00 

1.65 

2,00 

1.55 

1.65 

1.40 

1.60 

10.00 

14.00 

11.00 

11.00 

13.00 

15.00 

.03 

.04 

,02 

.02 

.03 

.OS 

2.00 

2,00 

1,50 

1.25 

2.80 

3.00 

.12 

.10 

,12 

.11 

.12 

.12 

.80 

1.00 

,75 

.75 

.90 

.70 

.05 

.06 

,04 

.035 

.05 

.10 

S.30 

2.90 

3.10 

3.34 

3.50 

2.85 

6.85 

7.96 

8,00 

6.85 

7.35 

6.20 

.075 

.05 

.075 

.083 

.04 

.07 

.10 

.12 

,11 

.12 

.12 

.13 

12.00 

25.00 

13.50 

12.90 

13.70 

8.00 

19.00 

20.00 

21,00 

21.40 

20.00 

8.00 

30 
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BIDS  OPENED 

SAN  MATEO  roUXTV.  Cal— A.  C. 
Rjiisrh.  1  De  Haro  St..  San  Francisco, 
at  $46,504.10  submitted  low  hid  to  tlie 
State  HiRhway  Comniission.  Sacra- 
mento, for  0.2  mile  Rrading  and  pavint; 
with  asphalt  concrete  in  San  Mateo 
County  in  the  Oily  of  San  Mateo,  bet. 
Crystal   Springs   Road   and   Thiid    .\vc. 

The  work  Involves: 
(   1)  BO  M  gals,  water; 
(   2)  750    cu.     yds.    rdwy.     excavation, 

unclass. : 
(  3)   2800    cu.    yds.    struct,    excav.; 
(  i)  2500  cu.   yds.   imported  borrow; 
(  5)   550   cu.    yds.    remove   and   dispose 

of  exist.   Portland  cement  cone; 
(   6)   250    sq.     yds.       planing       existing 

pavement. 
(  7)  9    stations    finishing    rdwy.; 
(  8)  1130  tons  crusher  run  base; 
(  9)    1500     sq.     yds.       afiphaltic       paint 

binder; 
(10)  1650  tons  asphalt  concrete; 
fll)  72,000  lbs.  bar  reinf.  steel; 

(12)  385  cu.  yds.  Cla.ss  A   Portland  ce- 

ment   concrete    (arch    footings); 

(13)  343  cu.  yds.  Class  A  Portland  ce- 

ment concrete    (arch  barrel); 

(14)  400  cu.  yds.   Class  9   Portland  ce- 

ment concrete  (walls); 

(15)  200  cu.  yds.  Class  A  Portland  ce- 

ment concrete  (sidewalks,  curbs, 
gutters  and  structures) ; 

(16)  190  cu.   yd.s.    rubble   masonry; 

(17)  170  lin.   ft.   15-in.  CMP,   close  riv- 

eted  and   soldered; 

(18)  50  lin.    ft.    18-in.    CMP,         do; 

(19)  6  each   cone,   joints   15-in.   culvert 

(20)  1   each   cone.  Joint   18-in.   culvert; 

(21)  1    each    special    brick    catchbasin; 

(22)  1   each   new  brick  manhole; 

(23)  3     eacih     manholes     adjusted   .to 

grade; 

(24)  275    lin.      ft,      laminated      timber 

guard    rail; 
(26)  20   each   crosswalk  markers; 
(26)   6   each    monuments. 
Total  bids  follow: 

(A)  A.    G.      Kaisch,      San 

?46,504.10. 

(B)  L.    C.    Seidel,    Oakland, 

(C)  Fay  Improvement  Co., 

Cisco,    $55,671.49, 

(D)  Chas.    L.    Harney.    San  Francisco, 

$58,531.70. 

(E)  Hanrahan  -  Wilcox      Corp.,      San 

Francisco,   $63,782.19. 
Unit  bids  follow: 


Francisco. 


$53,268.50. 
San  Fran- 


(A) 

(B) 

(C) 

(D) 

(E) 

(  1)... 

$  1.00  $  3.00  $  2.08 

2.00 

>     .75 

(   2).  . 

.96 

1,00 

1.26 

.32 

.50 

(3).... 

1.20 

2,00 

2.00 

3.42 

1.10 

(  4)... 

,78 

1.00 

1.20 

1.00 

.Sfi 

(  5)... 

6.00 

4.00 

8.00 

3.00 

5.00 

(  6)... 

.90 

.20 

.50 

.34 

.30 

(  7).... 

3.00 

10.00 

8.00 

6.00 

5.00 

(   8)... 

2.50 

3.20 

3.28 

3,25 

2.20 

(  9)... 

.03 

.05 

.028 

.03 

.02 

(10).... 

4.80 

5.25 

5.22 

4.60 

5.00 

(U)... 

.0375     .04 

.038 

.04 

.04 

(12) 

10.80 

12.00 

18.52 

17.40 

27.00 

(13)... 

16.80 

20.00 

18.52 

28.90 

27.0(1 

(14)... 

19.40 

22.00 

18.52 

22.00 

27.00 

(15)... 

15.80 

16.00 

13.50 

13.40 

12.50 

(16)... 

7.00 

K.OO 

6.90 

8.00 

9.00 

(17)... 

2.00 

2.00 

2.90 

1.77 

1.45 

(18)... 

2.50 

2.20 

4.00 

2.20 

1.70 

(19)... 

5.00 

5.00 

4.80 

9.00 

6.80 

(20)... 

8.00 

6.00 

5.00 

12.50 

8.00 

(21)... 

90.00 

60.00 

78.00 

65.00 

55.00 

(22)... 

90.00 

90.00 

85.00 

86.00 

70.00 

(23).-. 

7.50 

5.00 

15.00 

10.00 

7.50 

(24)... 

1.00 

1.00 

1.75 

1.00 

.70 

(25)... 

.30 

.25 

.40 

25.00 

.25 

(26)   . 

3.00 

4.00 

5.00 

.'..no 

2.2.-. 

CONTRACT   AWARDED 

THKUSTON  CITNTY,  Wa.sh.  — S;.  • 
ther  &  Sons.  2030  Greenwood  Avenue. 
Seattle,  at  $38,784.10  awardi-d  contract 
by  L.  V.  Murrow,  DLlrector  of  High- 
ways, Olympia,  frjr  pavint  with  I'nii- 
land  cement  concrete  about  0.1  mile 
i.nd  constructing  a  double  tr.ici.- 
girder  undercrossing  of  the  Northern 
Pacific  Railway  Co.'s  tracks  in  Te- 
nino  on  Road  No.  1,  Teninn  I'ti^ 
eroMing,   USPW  Project  NRM  85. 


KERN  COUNTY — 4.5  MI.  Grade  and  Surface — (State) 


KERN  COITNTY,  Cal.— Bt,Bich  Bros. 
20,550  Normandie  Ave.,  Torrance,  at 
$44,772.80  submitted  low  bid  to  State 
Highway  Commission  at  Sacrs.mento. 
fur  4.5  miles  grading  and  placing  bi- 
tuminous selected  surfacing  matirial. 
in  Kern  County  between  one-half  mile 
.south  and  four  miles  ef^st  of  Western 
Water   Works  Pumping   Station. 

The  work  involves: 
(   1)   2,, ISO   M.  gals,   water; 
(  2)   89^000  c.y.  rdwy.  excav.,   uncl:.ss.; 
(   .i)  370  c.y.  structure  excavation; 
(   4)   2,546,000  sta.   yds.   overhaul; 
(  5)  246   stations  finishing   rdwy.; 
(  6)   9.350    c.y.    selected   surfacitig    ma- 
terial; 
(  7)   150  tons  liquid  asphalt  SC-2  prime 

coi.t; 
(   S)   420    tons    liquid    asphalt.    ROMC-3 
or  ROMC-4  (road  mix  surfacing) 
(   9)    54.090    sq.    yds.    mixinc;.    .shaping, 

and  compacting  roadbed; 
(10)    15   c.y.    Class   A    Port.    cem.    cone, 
(structures) ; 


(11)  1,000  lbs.  reinf.  steel  (structures) 

(12)  696  l.f.   8-in.   CMP; 

(13)  132   l.f.    24-in.   CMP; 

(14)  116  l,f.  30-in.  CMP; 

(15)  54  l.f.   60-in.  CMP; 

(16)  84    each    culvert    markers; 

(17)  1.2   miles   new    property   fence; 

(18)  10  euch  drive  gates; 

(19)  64    each    monuments   complete   li 

place; 

(20)  79   each    spillway   assemblies; 

(21)  1.9    miles    moving    and    resettinfi 

property  fences; 

(22)  170    c.y.    removing    asphalt    concij 

pavement.  I 

Total  bids  follow:  j 

(A)  Basich  Bros..  Torrance. -.. $44, 772.8(.' 

(B)  Gogo    &    Rados,   L.   A 46,124.61^ 

(C)  C,  W.  Caletti  &  Co.,   San  ; 
Rafael     48.388.0(| 

(D)  Stewart  &  Nuss.  Inc.  and  ■ 
John  Jurkovich,   PYesno 

(E)  Dimmitt  &  Taylor.  L.  , 

(F)  J.  L.  Conner,  Monterey 
Unit    bids  follow: 


52,898,0( 
55,831, 3t: 


(A) 

(  1) $       .; 

(  2) 

(  3) 

(  4) 

(  5) 

(  6) 

(  7) 

(  8) 

(  9) 

(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17)        

(l.S)  

(19) 

(20) 

(21) 200.00 

(22) 


(B) 


(C) 
1.25 


(D) 


(E) 
1.60 


(P) 


1.00 

.80 

.75 

1.00 

.75 

l.flO 

.004 

.003 

.004 

.005 

.003 

.00.- 

10.00 

8.00 

4.00 

5.00 

3.00 

5.00 

.40 

.40 

.30 

.50 

.70 

.50 

7.50 

11.00 

10.50 

10.00 

8.50 

10.00 

16.00 

19.00 

13.50 

18.00 

17.00 

20.1' 

.065 

.06 

.05 

.04 

.05 

.05 

30.00 

17.00 

25.00 

20.00 

30.00 

25.1  0 

.06 

.06 

.06 

.05 

.08 

.Oti 

1.25 

.85 

1.00 

1.00 

1.00 

1.011 

2.50 

3.00 

2.75 

2.00 

3.00 

2..'in 

3.80 

3.50 

3.75 

3.00 

3.80 

3  n 

12.00 

9.50 

14.00 

6.00 

12.00 

15.  I'll 

2.00 

3.00 

1.75 

2.00 

2.00 

2.00 

400.00 

400.00 

500.00 

300.00 

460.00 

400.00 

20.00 

15.00 

15.00 

20.00 

15.00 

20.00 

3.00 

3.00 

3.00 

3.00 

3.25 

3.00 

5.00 

15.50 

14.00 

10.00 

15.00 

15  I'O 

200.00 

150.00 

150.00 

200.00 

150.00 

100.00 

3.50 

3.50 

1.00 

2.00 

2.50 

1.50 

SAN  FRANCISCO — Section  B  Marina  Supply  Line — (City) 


-SA.V  FRANCISCO.— Percy  L.  Burr, 
320  Market  Street,  at  $27.055.:!4  ?uli 
mitted  low  bid  to  the  Department  if 
Public  Works,  City  Hall,  under  Spec. 
No.  18,842  for  installing  Section  B  of 
the  Marina  District  extension  to  the 
.Auxiliary  Water  Supply  System  for 
Fire   Protection. 

Bid«  were  tf.ken   as  follows: 
Cast   Iron   Pipe  and  Special   Castings 
in  Place 

(  1)  390  l.f.   14-in.  Class  H  double  spi- 
got,  lugged,   laid   i  the  ground: 

(  2)  490   l.f.    14-in.    do.   suspended    un- 
der pier  in  hangers; 

(  3)   420    l.f.    do,    inatUled    on   brackets 
on  side  of  quay  wall- 

(  4)  890   l.f.   10-in.   do.   laid   in   ground; 

(   5)   143    l.f.    8-in.     Class    H    bell    and 
spigot,   lugged,   laid   in  ground; 

(  6)   2  12-in.  gate  valves,  in  place; 

(  7)   1   10-in.  do; 

(  8)   4  8-in.  dO; 

(  9)   1  12-in.  check  valve  with  by-pass 
piping,   in  plE.ce; 

(10)  4  standard  hp.  hydrants,   painted, 

in   place; 

(11)  1  std.  fire  boat  dock  manifold,  in 

place. 
(NOTE:  Items  1  to  11,  inclusive, 
cast  iron  pipe,  gate  valves,  check  v£.lve 
hydrants,  fire  boat  manifold  and  spe- 
cial castings,  will  be  furnished  by  the 
city. 

(12)  19,600  lbs.   pig  lead  furnished  and 

delivered: 

(13)  13,326  lbs.  standard  high  pressure 

system  cast  steel  special  castings 
furnished  and  delivered; 

(14)  1816  lbs.  do; 

(15)  2575    lbs.    special    cast    steel    cast- 

ings,   furnished    and    delivered; 

(16)  2602  lbs.  ca.st  iron  vf.lve  boxes  and 

manhole  covers,  frames  and  dust 
(CnnliniiPd   o 


pans,    furnished   and    placed; 

(17)  30.000   pounds  wrought   iron  boltsi 

nuts    and    washers,    furnished   & 
placed; 

(18)  31,000  lbs.  galv.   wrought  Iron  do  < 

(19)  31  lbs.   reinf.   steel,  furnished  ano 

placed; 

(20)  8  c.y.  class  B  concrete  in  place; 

(21)  846  c.y.   excavation  and   backfill;! 

(22)  3852    sq.    ft.    asphalt  -  cone,    pave-i 

ment    (2 — 6-in.)    Class  F  cone; 

(23)  64  sq.   ft.   Concrete  sidewi.lk  (one 

course); 

(24)  2  c.y.  crushed  rock,  furnished  ano 

placed ; 

(25)  2    sets    16-in.    pipe    hangers,    com-' 

plete.  in  place; 

(26)  80  sets  14-ln.   do; 

(27)  1    12-in.   gate   platform,    complete 

in   place; 

(28)  1  12-in.  gate  bracket,  do; 

(29)  1  12-in.  check  valve  bracket,  com- 

plete, in  pltce; 

(30)  70   No.    1   wall    brackets   for   14-in 

pipe,   complete,    in   place; 

(31)  2  No.  2  wall  brackets  do; 

(32)  9    tons   bell   and   spigot   pipe   and, 

or   double    spigot    pipe.    Class    P 
with  lugs,   in  nominal  diameten 
of  8-  to  14-in.   inclusive. 
(NOTE:   Items  12  to  32  inclusive:  i.l 
materials,  including  pipe,  shall  be  fur 
nished  by  the  contractor.) 
Total  bids  follow: 

(A)  Percy    L,.    Burr   *"'  "" 

(B)  M.   J.   Lynch  30,049.1 

(C)  Eaton  &   Smith   S""''' 

(D)  Chas.  L.  Harney  30,8I1S,2 

(E)  Pacific   Pavements   Co "" 

(F)  Anderson  &  Rowe  41.91"" 

(G)  E.    J.    Treacy    5n.S2S  2: 

All    bidders   of   San    Francisco. 

Unit    bids    follow: 
1   Next    Pagp) 


PACIFIC    CONSTRUCTOR 


3! 


(  1 1 

(  2)  . 
(  S). 
(  4).. 
(   br. 

(  ei.. 

(  7).. 
{  X).. 
(   9) 

(KIV. 
(II). 

(13).. 
(H).. 
(15).. 
(18).. 
(17).. 
(18).. 
(Ill)  . 
(lil))  . 
(21)  . 


(A) 

..    1    8. on 

4.0ft 
4.00 

(B) 
«       .60 

2.76 

2.75 

.50 

.45 

15.00 

20.00 

12.00 

IH.Ud 

60.  OU 

200.  OU 

.0415 

.22 

.06 

.22 

.10 

.10 

.12 

.04 

35.00 

4.00 

.24 

.15 

3.00 

50.00 

65.00 

250.00 

100.0(1 
100. nil 
BO.Off 

nn.nn 
lOn.iiii 

(I'l 

»     2.63 

It.SO 

5.76 

1.85 

1.63 

40.00 

36.00 

17.00 

40.00 

20.00 

150.0U 

.04 

.20 

.05 

.20 

.055 

.10 

.12 

.05 

"l.25 

.17 

.20 

.1.011 

40.011 

34.00 

lOO.On 

75.(10 

40^00 

40.1111 

(D) 
«     2.00 
8.60 

n.itd 

2.00 
1.20 
35.00 
30.00 
20.00 

10.00 

25.00 

125.(10 

.04 

!05 
.45 
.06 
.08 
.13 
.04 
40.00 

2.50 
.20 
.20 

.1.(10 

.•.n.on 

40.00 
120.00 
(10.0(1 

(iO.on 

40.00 

40.(10 
5.S..-,ll 

(K) 
i     1.62 

2o.on 

15.00 

1.37 

3.09 

40.0(1 

25.00 

15.00 

40.00 

25.(1(1 

70.00 

.0425 

.2(1 

.20 

.20 

.08 

.1(1 

.12 

.05 

40.00 

2.50 

.30 

3.0(1 
45.00 
40.00 
(iO.Od 
50.00 
50.00 
30.00 
35.011 

(Vt 

%     3.40 

13.0ft 

4.7« 

2.77 

2.77 

7(1.00 

72.0(1 

25.0(1 

95.00 

22.00 

193.00 

.06 

.21 

.055 

.21 

.(111 

.12 

.17 

.05 

25.00 

4.4I-. 

..ip 

.20 

6.00 

52.00 

60.00 

125.00 

125.00 

125.00 

55.  Oft 

05.00 

(;n.oo 

Kit 

1   .. .. 

18.1111 

2. DO 

k.UJ 

2.00 

20.00 

;,(! 

18.00 

50     0 

12.00 

20.00 

50.0U 

IG.OO 

3'i.U> 

160.00 

.05 

.04 

.21 

.0«5 

.05 

.21 

.20 

.065 

.10 

.08 

.11 

.SB 

.05 

25.00 

2.50 

.30 

2i; 

.30 

3.00 

35.00 

30.00 

110.00 

45.00 

45.0(1 
23.00 
25.00 

(lO.OO 

150.0(1 
50.' 
50.0(1 

511.  Oil 

"'2 1 


SAN  JOAQUIN  COUNTY 

S.\.\  J().\(.jri.N  (■(!..  C^ll.  — Hfliff.v- 
.\liiiiic  Vn.  and  Jink  Cassmi,  344  High 
St  .  Oi.kland.  at  $89,977.00  submitted 
kuv  bd  tri  the  State  HiKhway  Com- 
niL'slon,  Sacranifnlo.  for  3.8  miles  of 
Ki'adln^;  and  paving  with  asphalt  con- 
crete in  San  Joaquin  County  between 
l'"iiiiih  r.'.nip  and  Stockton. 

The  work   involves: 
(1)1  .-)0n   JI.   gals,    w.-.ter: 
I    :')    12.300   c.y.    rdwy.    exrav..    uncla.ss. 
I    '.',1    147  c.y.  ditch  and   channel  excav. 
I    II   17  500    c.y.    imported    borrow; 
I    .■>!  550    c.y.    structure   excavation; 
I    111   1    c.y.    exi.sting  concrete    removed 

and  disposed   of; 
1    71    1.100  sq.  yds.   subgrade  for  pave.; 
(    .S)   201    stations    finish    roadway; 
(   9)  500  c.y.  salvaged  surfacing; 

(10)  5,920    tons    of    untreated    crushed 

gravel   or  stone  surfacing; 

(11)  43.100  sri.    yds.   preparing,   inixins. 

and  shaping  shoulders- 
1121   2S2  tons  liquid  asphalt  SC'-2  (rn.-.d 

mix  surface  treatment; 
(1.1)  23  tons  liquid  asphalt  SC-2  (prime 

coat); 

(14)  19    tons    a.sphaltic    emulsion    (seal 

coat); 

(15)  170  toiis  sand  (seal  coat); 
(IC)  15.260    tons   asphalt   concrete; 
(17)   53.600  sq.   yds.   asph.   p.'.int   binder 
(l-f)   24    c.y.    Class   A    Portland    cement 

concrete    (structures); 
(A) 

(   1) $     1.50 

(  2) 28 

(  3) 50 

(   4) 42 

(  5) 1.00 

(  6) 5.00 

(  7) 09 

(  8) 5.00 

(   9) 75 

(10) 1.80 

(11) 01 

112) 11.00 

113) 11.00 

(14> 22.00 

(15) 2.00 

(16) 3.40 

(17) 01 

(18) 25.00 

(19) 05 

(20) 1.50 

(21) 1,!)0 

(22) 1.25 

(23) 50 

(24) 10.00 

(25) 30.00 

(26) 12.00 

(27) 100.00 

(28).  3.00 


(State) 


3.8  Miles  Grade  &  Pav 

(111)    1.41)0  lbs.   bar  reinf.  steel   (stiiK 

(20)  224    l.f.    12-ln.   CMP; 

(21)  440  l.f.    IS-in.   CMP; 

(22)  411    l.f.    of   existing   C.\II'   i-ulvei 
cleaned   and    relaid; 

(23)  60    l.f.    existing    CMP    culv,rt.s 
be  cleaned  and  salvaged; 

(24)  7  each   culverts  he.'.dwalls  reiin 
ed  and   reset; 

(25)  12  ea.    cast   steel  frames  riid  c 
ers  for  drop  inlets; 

(26)  400  c.y.  Class  .\    Portland  cem 
concrete   (curbs  and  guttersi 

(27)  0.11    mile    moving    and    re-seff 
existing   fences; 

(28)  9    each    monuments    complete. 
place. 

Total    bids   follow: 
•(.\)  Heafey-Moore  Co.  and  Jad-  c 
son.    Oakland.   $89,977.90. 

(B)  Hanrahan    -     Wilcox    Corp.. 
Francisco,    $99,728.84. 

(C)  A.  n.  Raisch.  San  Franci.sco. 
283.35. 

(D)  A.    Teichert    &    Son.    Inc.,    S 
mento.   $108,013.55. 

(E)  Valley  Paving  &•  Const 
no,    $108,188.20. 

(F)  Cht.s.    1,.    Harney,    Pan    Francis 
$109,244.62. 

(C.)   Fredrickson  &  Watson  Const,  t 
and     Fredrickson     Bros.,    Oakla 
$109,663.20. 
T^nit   bids  follow: 


S:.i 


Fret 


to 


•The  low   bid    was 
its   regularity. 


(Bl 

((' 

(D) 

(E) 

(F) 

.70 

$     1.50 

$     1.50 

$     1.20 

$       1.00 

.32 

.47 

.35 

.34 

.44 

.32 

.75 

.35 

i.no 

.95 

.30 

.40 

.40 

.4.1 

.38 

.75 

.60 

1.00 

1.00 

.95 

4.50 

10.00 

6.00 

10.00 

15.00 

.08 

.10 

.15 

.10 

.27 

5.50 

3.00 

5.00 

9.00 

5.00 

.65 

.50 

1.25 

.50 

.90 

1.95 

1.70 

2.10 

2.00 

2.00 

.04 

.05 

.05 

.07 

.06 

11.30 

I<1   '0 

12.00 

11.00 

15.75 

11.30 

19.00 

15.00 

11.00 

15.75 

25.00 

19.00 

30.00 

25.00 

25.00 

2.20 

2.50 

2.50 

2.20 

2.75 

3.94 

4.00 

4.14 

4.15 

4.20 

.015 

.015 

.02 

.016 

.02 

19.00 

20.00 

22.50 

25.00 

23.00 

.07 

.05 

.06 

.06 

.06 

1.00 

1.10 

1.35 

1.35 

1.33 

1.50 

1  7.1 

1.80 

l.Sfl 

1  -1 

.50 

1.00 

1.00 

1.50 

.60 

..10 

.50 

.75 

1.50 

.80 

9  00 

lon'> 

20.00 

20.00 

10.0ft 

31.00 

30. "0 

35.00 

40.0* 

35.00 

15.00 

10.00 

15.00 

15.00 

14.00 

200.00 

70"  n" 

800.(10 

200.00 

320.00 

2.50 

3.00 

3.00 

3.00 

2.50 

referred 

to    the 

legal    der 

art  men  t 

for   an 

CONTRACT  AWAROKO 

.lACKHON  cof.VTV,  Orrgnn  -A  P 
\Valln<•.^  Il<,».-I.urit.  nt  111,2116  i.iil,- 
mlllid  low  bid  and  iiwnrded  contract 
by  the  Oregon  Hliile  lllxhway  Com- 
Dllsjiion,  It  H  Baldock.  .Stale  IllKh- 
wny  Engineer,  Portland,  April  II,  for 
fiirnlHliIng  aiiproxlmnlely  3300  cu.  yd«. 
of  cruHhed  ro.k  In  nfockplie  and  fur- 
niohinK  and  placInK  approximately 
2700  cu.  yds.  crushed  rock  In  nhould- 
em  on  the  »liiklyou  Kummlt-.Htate 
l^lne    Si-ctlon    of    Pacific    IllKhway. 

Complete  bids  follow: 

A.    S.    Wallace.    Koaeburv tU.tH 

K.   I.  Stuart  &  Sons.  .Medford 12,430 

M.  (-.   Mninger  &  .Son,  Aahland  12,614 

CONTRACT   AWARDED 

SPOKA.NE  COK.VTY.  Wiuih.— Xor- 
ris  Bros.,  Burlington,  Wash.,  at  %r 
599.95  awarded  conlri  .n  by  L.  V. 
Murrow,  Director  of  HlKhwayn,  Olym  • 
pli..  for  paving  with  Portland  cement 
loncrete  about  1.3  miles  of  countv 
road,  Hillyard  North.  U.SPW  ProJ. ,  i 
.N'KS   2I6-A. 

CONTRACT   AWARDED 

.lEFFKItSON   COrXTV.    Wash.— Al- 
len   H:    Covan.    Inc..    Box    105,    oiym- 
at    $.>i4.l92.10    awarded    contract    by    I,. 
V.     Murrow,     Director     of     Highways. 
Olympla,     for    grading    and     surfac 
with     crushed    stone    about     4.3     mil' 
of   Port    I.udlow  County   Rd..    JiiP'-" 
State  Road  Xo.  9.  near  Uncas.  to  <-<n 
ter.    IISPW    Project    NRS   215-A. 


BIDS    WANTED 

SA.V  FRANCISCO— Until  May  1.  2:30 
P.  M..  bids  will  be  received  by  the 
Department  of  Public  Works,  Room 
251,  City  Hall,  under  Spec.  No.  18,856. 
for  reconstruction  of  the  roadway  on 
Tenth  Ave.,  between  Lawton  and  Nor- 
iega  Streets.      Estimated   cost   $5375. 

The  work  Involves: 

(1)  100    lln.     ft.     redressed    and     reset 

granite    curb; 

(2)  .1400  sq.   ft.   6-iii.   Class  E  concrete 

pavement: 
ill  14110  sq.  ft.  remove  existing  pave- 
ment and  replace  with  asphalt 
cone,  pavement  consisting  of  a 
i!-in.  Class  F  concrete  base  and 
a  2-ln.  asphaltic  concrete  wear- 
ing surface; 

(4)  160  tons  asphaltic  concrete  binder 

In  place; 

(5)  38.940  sp.  ft.  2-lnch  asphaltic  con- 

crete wearing  surface; 

(6)  800  sq.   ft.  asph.  concrete  conform 

pavement. 
Plana    and    specifications    obtainable 
from    City    Engineer    John    J.    Casey. 
Room    351,    City    Hall,    upon    cash    de- 
posit   of   $10.  •  *• 


BIDS   OPENED. 

SAN  FRANCISCO.  —  Bids  for  im- 
proving Moraga  Street  between  17th 
and  18th  Aves..  and  other  streets, 
were  opened  by  the  Department  of 
Public  Works,  City  Hall,  under  Sne.-. 
No.    18.796. 

Bids  were   taken  as  follows- 

(1)  680  l.f.  6-ln.  vitrified  clay  pipe  sli1.> 

seirera: 

(2)  479  l.f.   armored  concrete  curb: 

(3)  383   l.f.    unarmored   do- 

(4)  813   sq.    ft.    6-in.    Class    K   concrete 

pavement; 

(5)  18.318  sq.  ft.  asphalt  concrete  pave 

(6)  1.000  sq.    ft.    2-ln.  asphalt   concrete 

wearing  surface. 
The  bidders  were: 

(A)  Chas.  L.  Harney.  Call  Bldg. 

(B)  A.  G.  Raisch.   1   De  Haro  St. 

(C)  E.  J.  Treacy.  Call  Bldg. 
.Ml  of  San  Francisco. 
Complete  bids  follow 

(A)  (B)  (C) 

(1) -     $1.76         $2.00         J'  " 

(2) 1.60  1.50  1.50 

(3) I.IS  1.00  MS 

(4) .13  .35  .35 

(5) 33  .35  .34 

(6) SO  .15  .3ft 

Bids   held    under   advisement 


Hecttoii  43SH.  H    L    « 


Permit  No.  3064 


Pubio  Library 
Civic  Center 
San  Francisco.  Calif 


DAILY 

NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 

In  Forty-fifth  Year 
Uy  MISSION  STREET  SAN  FRANCISCO 


Subscription  Rates— $20  a  Year  (Paid  in  Advance)  $2  by  the  Month. 


DEPENDABLE 


^ 


AND  ACCURATE 


e 


CONSOIIDAinD  WITH 


Building  and  Engineering  News 


^AN  FRANCISwv. 
mjmUC  LIBRARY 


Eureka  Water  System  Low 
Bids  Total  $1,196,000 


I<^<^J1Id 


Five  State  Highway  Projects  Advertised 


Building  Permits,  Advance  Reports  of 

Building  and  Engineering 

Projects 


Unit  Price  Review 


Vol.  XVIII— No.   17 


PACIFIC    CONSIRUCTOR 


TAPPAT £lecfnc  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  ,  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

^28  First  Street,  San  Francisco  308  E.  Third  St..  Los  Angeles 

KEarny  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 


CP.C: 

Coltoii 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFOI^NIA  PORTLAND  CEMENT  COMPAISfY 
800  Edison  BIdg.,  601  West  Fifth  Street 

MilK  at  Colton,  California  TR.    1271  Los  Angeles 


Phone  TRinity  024I  for 

Rock  -  Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
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$1,196,000  Combination  of  Low  Bids 
For  Mad  River  Water  Supply  System 

EUREKA,  April  24.— Low  bids  totaling  $1,196,575  for  the  three  sec- 
tions of  the  Mad  River  Water  Supply  System  were  submitted  to  the 
city  council  here  last  night.  T.  E.  Connolly  and  Hanrahan  Company, 
San  Francisco,  bidding  jointly,  submitted  the  low  proposal  for  the  head- 
works  unit  at  $503,145;  and  American  Concrete  &  Steel  Pipe  Corpora- 
tion, South  Gate,  was  low  bidder  at  $621,360  for  the  pipeline  and  $72,070 
for  the   reservoir. 

I>owiM-    tiBurcs    than    tliose    of   tlie    American    Concrete   &    Steel    Pipe 

Corporation    lor    l)()tli    the    pipeline 

and  reservoir  units  were  received  A  portion  of  the  access  road  will 
but  were  ruled  out  owing  to  bid-  be  built  over  an  existing  logging 
ders'  stipulations  refusing  award  railroad  right-of-way. 
of  contract  for  a  single  unit  of  the  Xhe  pipe  line  unit  Includes  lay- 
work,  iiig  a  20-niile  plpel'no  between  the 
Total  bids  for  the  headworlis  outlet  tunnel  portal  and  the  reser- 
nnlt  were:  voir  site  in  Eureka,  construction  of 
T.    K.    Connolly    &    Hanrahan  two  suspension  bridges  to  carry  the 

t'limpany    $503,145  line   over  Mad   River,   a   number  of 

Teutcl   &  Carlson  '. 526,18i(  small    steel    and    concrete    trestles 

MacDunald  &  Kahn  Co.,  Ltd...  o4:i,Mi;'  across    gulches    and    a    tunnel    775 

Mi-rcer-Fraser  Co.,  Bent  Bros.  (eet  in   length  near  Areata. 

Inc.,   &   L.    K.    DixciM  Cu. 

Americi.n    Concrete    and    Steel  The    pipeline   will    consist    of    46.- 

rip.-  Corp.  ..    ,  -.-■  ^^"■^'•''^  Kill    ft.    of    24-in.    continuous    stave 

For  the  pipe  line  total  bids  were:  redwood   pipe   installed   above   the 

Teufel  &  Carlson  .    $o08,Gl.-,  „j  ^^  supports;    39,600  feet  of 

Amerifi.n    Concrete    and    Steel  oi  ■„„!,   „„  i   inccn  ».       f  oi  !„    ii„„  i 

Pipe  Corp 621,360  24-inch  and  19,550  ft.  of  21-in.  lined 

Meroer-Fraser  Co.    Bent  Bros.  »"'•   concrete   coated    Steel    pipe   in 

Inc.,  &  I..  E.  blxon  Co 627,6Sfi  trenches: 775   feet  of  24-in.   pipe  in 

T.   E.  Connolly  and  Hanrahan  the  tunnel;    and   short   lines  of   18- 

Conipany 646    '  '  and   12-inch   pipe   to   connect   exist- 

MacDonald  &  Kt.hn  Co..  Ltd...  655.176  ing  portions  of  the  distributing  and 

Total  bids  submitted  on  the  res-  storage  system  In  Eureka, 

ervoir  unit  were:  The' terminal    reservoir   unit    in- 

TVnf  r"i    r-.riJ^.n                            K"  ijn  cludes   construction    of  a    5,000,000- 

Teufel    A:    Carlson    bi}.340  ,                     t     -^    ^              tt        ,      it,      j 

Mercer-Fraser  Co.,   Bent  Bros.  ^al.  reservoir  between  Harris,  Wood 

Inc.,  &  L.  E.  Dixon  Co 6S,;i'h  K  and  L  streets  in  Eureka. 

American    Concrete   and    Steel  0.  C.  Kennedy,  San  Francisco,  is 

Pipe  Corp 72, urn  consulting  engineer  for  the  project. 

T.   E.   Connolly  and  Hanrahan  The    work    will    be    financed    by 

Company   T.i  I'Ofi  proceeds   of  a   bond   issue,  already 

The  headworks  unit  includes  con-  sold,    amounting    to    approximately 

structlon   of  a   reinforced   concrete  $1,000,000,    together    with    a    grant 

dam   across  Mad   River  about   four  from   the   PWA   of   30  per   cent   of 

miles  south  of  Korbel  and  24  miles  the  cost  of  labor  and   materials. 

from  Eureka,  an  outlet  tunnel  2400 ^ 

feet  long,  and  an  access  road  about 

seven  miles  long.  PLACER  COUNTY 

The   dam   will   be  a   variable  ra-  PLEDGES  $319,730 

dlus  arch  type.  130  feet  high  from  

foundation    to   crest    and    550    feet  Pledges   for  home  modernization 

K"^.''oin?,n''''^^l'. '*"''  ''■'"  ■■^'^"''■e  and    repair   amounting   t6    $319,730 

about    22,000    cubic    yards    of    con-  .^^^re  obtained  in  the  cities  of  Rose- 

^      ®-  ville  and  Lincoln  and  adjacent  ">-■ 

The    outlet    tunnel    will    be    con-  ritorv  in   Placer  countv,   according 

Crete  lined   and   will   have  a   dlam-  to  tlie  final  report  of  H.  W    Rowe. 

eter  of  nine   feet.    Excavation   will  chairman  of  the  campaign  commit- 

be    through    rock.     An    inlet    tower  tee. 

above  the  dam  and  an  outlet   por-  Canvassers   visited    1.661   owners 

tal    structure  at    the   other   end   of  nnd  developed  753  possible  jobs.  A 

the  tunnel  are  included  in  the  con-  re-check    showed    81    jobs    complet- 

''"*'^'^'  ed  and  46  in  progress. 


$174,600  LOW 
PROPOSAL  FOR 
CITY  SCHOOL 


Dinwiddie,  Scott  Co.,  Spencer 

Electric  Low  Bidders 

For  Contract* 

The  lowest  proposal  for  construc- 
tion of  the  Francis  Scott  Key  school 
was  submitted  to  the  San  Francis- 
co Department  of  Public  Works 
yesterday  in  a  combination  of  low 
bids  by  Dinwiddle  Construction  Co. 
for  general  work,  Scott  Company 
for  mechanical  work  and  plumb- 
ing, and  Spencer  Electric  Company 
Oakland,  for  electrical  work,  to- 
taling $174,600. 

Dinwiddle  Construction  Com- 
pany's bid  for  general  work  was 
$143,780;  Scott  Company  bid  $19,- 
300  for  mechanical  work  and  plumb- 
ing; and  the  Spencer  Electric  Com- 
pany's proposal  tor  electlcal  work 
was  $11,520. 

The  only  bid  submitted  on  a 
basis  of  a  combination  of  all  three 
contracts  was  that  of  Jas.  L.  Mc- 
Laughlin, at  $182,334. 

Total  bids  tor  general  work  only 
were: 

Dinwiddie  Const.   Co $143,780 

F.   C.  Amoroso  &  Sons 146.000 

Frank  J.  Rellly 147,741 

O.   Monson   149.596 

James   L.   McLaughlin 150.706 

The  school  will  be  a  two-story 
reinforced  concrete  building  to  con- 
tain IS  classrooms.  It  will  be  lo- 
cated on  Klrkham  Street  h'^tweeii 
Forty-secoud  and  Forty-third  Av- 
enues. Plans  were  prepared  by  Ar- 
chitects William  Mooser.  Edward 
Eames  and  Douglas  Dacre  Stone 
James  M.  Smith  Is  structural  en- 
gineer for  the  project. 

♦ 

BRUNNIER  TO  GIVE 

BAY  SPAN  LECTURE 


An  illustrated  lecture  on  the  San 
Francisco-Oakland  Bay  Bridge  will 
be  given  by  H.  J.  Brunnler,  con- 
sulting engineer  for  the  Bay  Bridge 
Commission,  May  1st  at  the  San 
Francisco  Architectural  Club.  130 
Kearny  St.  The  lecture  is  schedul- 
ed for  8:00  P.  M..  and  all  inter- 
ested are  Invited  to  attend. 
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BIDS  MAY  8  ON 
COLLEGE  HILL 
PIPELINE  JOB 

Projecf 

Public     Utilities     Commission 

Advertises    PWA 


Five  Highway  and  Bridge  Construction 

Contracts  Advertised  By  Commission 

SACRAMENTO.  April  23. — Advertisement  of  five  California  high- 
way and  bridge  construction  contracts  was  authorized  today  by  the 
State  Highway  Commission.  Bids  will  be  opened  May  15  and  16  in 
Sacramento   and    Los   Angeles. 

The   projects  are   located   as  follows: 

Mendocino  County:  ('Diistiuclion 
of  two  timber  bridges  with  con- 
crete decks  and  about  seven-tenths 
of  a  mile  of  grading  and  surfacing 
at  Red  iMountain  Creek  and  McCoy 
Creek.  Among  major  items  includ- 
ed in  the  bidding  schedule  are  96.- 
SOO  cubic  yards  unclassified  road- 
way excavation;  196,000  sta.  yds. 
overhaul;  324,000  feet  of  structural 
grade  redwood  timber;  768  cubic 
yards  Portland  cement  concrete, 
and  numerous  others.  Creek  run 
gravel  base  and  roadmix  surfacing 
will  be  used  for  approaches.  Bids 
open  in  Sacramento  May  15. 

Siskiyou  County:  Grading  about 
12. .S  miles  between  Cougar  and 
Horse  Thief  Creek.  Tlie  work  in- 
cludes clearing  about  130  acres  ot 
right-of-way;  200,000  cubic  yards 
unclassified  roadway  excavation; 
937,000  station  yards  overhaul;  SS,- 
000  cubic  yards  imported  borrow; 
1,500  feet  of  corrugated  metal  pipe, 
and  otlier  items.  Bids  open  in  Sac- 
ramento May  15. 

Los  Angeles  County:  Con.struc- 
tion  of  a  bridge  acros  Tujunga 
Wash  on  San  Fernando  Road  be- 
tween Truesdale  Ave.  and  Went- 
worth  Street.  The  bridge  will  con- 
sist of  nine  45-foot  concrete  spans 
on  concrete  piers  and  approximate- 
ly 197  feet  of  timber  trestle  on  pile 
bents.  Among  the  principal  items 
are  3,599  cubic  yards  of  Portland 
cement  concrete;  705,000  pounds 
bar  reinforcing  steel;  S7,000  feet 
of  creosoted  Douglas  fir  timber;  5S.j 
tons  asphalt  concrete,  and  others. 
Bids  open  in  Los  Angeles  May  16. 

Los  Angeles  County:  Widening 
about  4.7  miles  of  existing  roadbed 
and,  paving  portions  with  Portland 
cement  concrete  and  asphalt  con 
Crete.  The  work  is  located  between 
Monterey  Park  and  Mountain  View 
Uoad.  Bids  open  in  Los  Angeles 
.May  16. 

Sah  Diego  County:  Grading  and 
applying  roadmix  surfacing  to 
about  3.6  miles  between  Lake 
Hodges  Dam  and  Rancho  Santa  Fe. 
The  work  involves  121,600  cu.  yds. 
unclassified  roadway  excavation; 
400,000  station  yards  overhaul;  370 
tons  liquid  asphalt;  1,69S  feet  of 
corrugated  metal  pipe,  and  other 
items.  Bids  open  in  Los  Angeles 
May  16. 


Bids  for  laying  the  College  Hill 
Pipeline  from  the  reservoir  to  Du- 
boce  Avenue  will  be  opened  Wed- 
nesday, May  8,  by  the  San  Fran- 
cisco Public  Utilities  Commission. 

The  pipe  line  will  consist  of  36 
inch  steel  pipe,  30-inch  cast  iron 
pipe,  and  20-inch  steel  pipe.  The 
20-inch  pipe  is  to  be  furnished  by 
the  contractor;  the  city  will  fur- 
nish the  30-inch  pipe  at  the  Water 
Department's  Ocean  View  lot:  and 
the  36-inch  pipe  will  be  removed 
by  the  contractor  from  the  Newark- 
San  Lorenzo  pipeline,  recondition- 
ed and  transported  to  San  Fran 
Cisco. 

The  Newark  -  San  Lorenzo  pipe 
line,  from  which  the  36-inch  pipe 
Is  to  be  removed  and  brought  to 
San  Francisco  for  installation  in 
the  new  line,  is  located  in  Alameda 
County. 

The  project  is  a  portion  of  the 
Water  Department's  PWA  con- 
struction program. 

Plans  and  specifications  for  the 
work  are  available  at  Room  605. 
San  Francisco  Water  Department 
Buil\ng,  425  Mason   Street. 


PWA  Allocates 
$600,000  to  Lodi 
Power  Project 


NEW  FIREPOT  LINING 

MATERIAL  ON  MARKET 

A  new  plastic  refractory  mate- 
rial for  lining  firepots  of  domestic 
stoves,  ranges,  furnaces  and  boil- 
ers, to  be  sold  under  the  name  of 
"  Fireline, "  is  announced  by  the 
Fireline  Stove  and  Furnace  Lining 
Co.,  1833  Kingsbury  St.,  Chicago. 
The  material  is  guaranteed  to  with- 
stand temperatures  to  3.000  degrees 
P.  without  cracking,  fusing  or  spal- 
ling,  according  to  the  manufac- 
turer. 


Allocation  of  1600,000  in  a  loan 
and  grant  to  the  city  of  Lodi  for 
construction  of  a  hydro  -  electric 
plant  is  reported  In  telegrams  re- 
ceived by  city  officials  from  the 
Federal  Public  Works  Administra 
tion  at  Washington. 

The  city  proposes  to  construct 
a  dam  and  power  plant  on  a  sit" 
on  the  Mokelumn*^  river,  about  3 
miles  below   Pardee   Dam. 

A  bond  issue  to  finance  the  work 
was  defeated  at  on  election  last 
year.  With  the  PWA  allocation  ■< 
IS  believed  the  project  might  be 
revived  and  the  necessary  finan- 
cing obtained  by  voting  bonds  or 
by  issuing  revenue  bonds. 


ALL-AMERICAN 
CANAL  SECTION 
BIDS  RECEIVED 

New    Orleans    Contractor    Low 

On  Three  Schedules  Of  Big 

Elxcavation  Project 


LOS  ANGELES,  April  25.— Low 
bids  for  construction  of  the  All- 
American  Canal  between  stations 
1860  and  3090  plus  75  today  were 
submitted  to  the  Bureau  of  Recla- 
mation at  Yuma,  Ariz.,  by  Lewis- 
Chambers  Construction  Co,  New 
Orelans,  La.,  and  Mittry  Brothers 
Construction  Co.,  Los  Angeles. 

The  Lewis  -  Chambers  company 
was  low  bidder  at  6.49  cents  a  cu- 
bic yard  on  schedules  1,  2  and  3; 
and  Mittry  Brothers  submitted  a 
low  proposal  of  7.5  cents  a  cubic 
yard   on  schedule  4. 

The  project  is  located  from  18 
miles  west  to  43  miles  south- 
west of  Yuma,  Arizona,  and  from 
10  miles  east  to  35  miles  northeast 
of  Calexico,  California. 

Work  under  Schedule  1  is  locat- 
ed between  stations  1860  and  2170 
and  will  require  approximately  2.- 
707,000  cubic  yards  of  excavation; 
under  Schedule  2  approximately  2,- 
564,000  cubic  yards  of  excavation 
between  stations  2170  and  2455  will 
be  required;  about  2.518.000  cubic 
yards  of  excavation  from  station 
2455  to  station  2740  are  included 
in  Schedule  3;  and  Schedule  4  will 
require  3.472,000  cubic  yards  of  ex- 
cavation between  stations  2740  and 
3090  plus  75. 

About  30  miles  of  the  All-Ameii- 
can  Canal  between  stations  245  and 
1860  is  now  being  constructed  un- 
der contract  by  W.  E.  Callahan  Con- 
struction Co.,  Herman  Gunther  and 
P.  J.  Shirley  of  Dallas,  Tex.  Their 
bid  for  the  work  was  $4,859,587. 

Griffith  Company  of  Los  Angeles 
has  a  contract  for  construction  of 
1750  feet  of  the  canal  between  sta- 
tion 1140  plus  50  and  station  1148 
plus  50.  and  between  stations  1161 
and  1170  plus  50,  their  proposal  for 
this  work  being  $226,800. 

Secretary  of  the  Interior  Harold 
L.  Ickes  has  authorized  construc- 
tion by  force  account  of  a  13-mile 
section  of  the  canal,  extending 
from  a  point  north  of  Calexico  to 
the  westside  main.  Work  is  under- 
way at  present  on  a  seven-mile 
section  of  this  portion  of  the  proj- 
ect. Cost  of  the  force  account  work 
is  estimated  at  approximately  $1,- 
000,000. 

The  levee  section  and  canal  from 
the  Imperial  Dam  site  to  station 
245  should  be  ready  for  advertising 
shortly,  according  to  the  Reclama- 
tion Bureau. 


ZINC    PAINT    BOOKLF.T 

A  booklet,  "Metallic  Zinc  Powder 
In  Industrial  Paint,"  is  a  recent 
publication  of  the  New  Jersey  Zinc 
Co.,  160  Front  street.  New  York 
City.  Copies  may  be  obtained  by 
writing  the  manufacturer, 
delay. 
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PERMIToS  AMD  eCJMTRACT; 


SAN    f-RANCISCO   COUNTY 

'  'iMH- 

Omtractor 

Amt. 

■..ie 

Owner 

2non 

..■nt 

Lindsay 

3000 

\lirsky 

C.alli 

4000 

::;i 

ihrlstcnson 

Owner 

3000 

1  'hristenscn 

Owner 

3000 

Il.rziK 

Owner 

4nocp 

374 

TlrrziK 

Owner 

40110 

37r. 

Stiinciard 

Standard 

3000 

176 

Standard 

Standard 

3000 

177 

Andersen 

Owner 

3200 

ns 

Beak 

Hink 

2000 

no 

Drewes 

OlafKson 

1000 

380 

Carraro 

Owner 

4000 

381 

Smith 

Keneally 

5000 

38ii 

Knise 

Coburn 

1500 

583 

Carraro 

Owner 

3500 

384 

Cnstantino 

Owner 

10000 

385 

Mohler 

Owner 

3500 

386 

Land 

Owner 

3000 

387 

I-and 

Owner 

3000 

38S 

Xatir.nal 

Arras 

2249 

)89 

Hendfn 

Owner 

3500 

'"" 

Musante 

Demartini 

4300 

\nderson 

Owner 

3500 

■.innolly 

Peterson 

3000 

A.LTKRATIONS 

(368)     NO.    2937     WASHINGTON     ST. 

1       Alter  flats. 

Owner — Ralph    and    Bertha    Cole.    2445 

Franklin  St.,   S-an  Francisco. 
Architfct— Not    Given.  $2000 


DWELLING 

(369)     W    CAYUGA    185    S    San    Juan 

St.  One-story  and  basement  frame 
j        dwelling. 

[owner — Frank  Kent.   %  Contractor. 
Architect — Not   Given. 
Contractor — C.  T.  Lindsay,  140  Duboce 

Ave..   San   Francisco.  $3000 


{DWELLING 

j(370)      W  47th   AVE.   290   S  Geary  St.; 

one    -    story    and    basement    fram,- 

dwelling. 
[owner — Fred    Mirsky,    2383    Union    St. 
[Plans  by  F.  T.  Houweling,  830  Prague. 
Contractor— R.    F.   G;.Ili,  1574  2Sth  Av- 
'        enue.  $4,000 


IDWELLING 

(371)      N    LAWTON    94    E    ISth    Ave.: 

one    -    story    and    basement    frann 

dwelling. 
[Owner — Herman  Christensen,   1422  27th 
[        Avenue. 
Architect — Not    Given.  $3iini 


DWELLING 

(372)      N    LAWTON    122    E   18th   Ave.; 

one    -    story    and    basement    frame 

dwelling. 
Owner — Herman  Christensen,   1422  27tli 

Avenue. 
Architect — Not    Given.  .'tsno  i 


DWELLING 

(373)       E    SAN    ALISO    165    S    PariPM 
Way;   1 -story  and  basement   frnin.- 
dwelling. 
Owner— A.   J.    Herzig,    63.t    Victoria 
Architect— Donald   Jaekle.    %    owner. 

$4,000 


[DWELLING 

:(374)       E    SAN    ALISO    195    S    Darien 

,         Way:   1-story  and  basement  frame 

dwelling. 
lOwner— A.   J.    Herzig,    635    Victoria. 
lArchitect  — Donald   .Inekle.    <»r    owner, 
I  $4.nnn 


STATION 

(3751     NW  FOLSOM  AND  FREMONT 

Sts.      One-story    Class    A    service 

station. 


Owner  —  Standard   Stations,    Inc.,    200 

Hush  m.,  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor  —  Standard     Oil     Co.,     225 

Hush  Kt,,  San  Francisco.  $3000 


STATION 

(376)  NW  FOLSOM  AND  FREMONT 
Sts.     Class  A  greasing  station. 

Owner— Standard    S'tatlons.,    Inc.,    200 

Bush  St.,   San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor  —  Standard      Oil    Co.,    225 

Bush  St.,  San  Francisco.  $3000 

DWELLING 

(377)  W  SEVENTEENTH  AVE.  125 
N  Noriega  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— N.     N.     Anderson,     2427     24th 

Ave..   San  Francisco. 
Architect— Not   Given.  $3200 


DWELLING 

(378)      W    VAN    NESS    AVE.     SOUTH 

90   N   Twenty-fifth    St.     One-etory 

and  basement  frame  dwelling. 
0\vner— Mr.    Beak,    1474    Van    Ness   So. 

San  Francisco. 
Plans  by  Contractor. 
Contractor — John  Hink,  1459  Van  Ness 

South.   San  Francisco.  $2000 


ALTERATIONS' 

(379)  NW  CHURCH  AND  30TH  STS. 
Alter  store. 

Owner — Fredrich  Drewes.  1706  Church 
St.,   San   Francisco. 

Architect — Not  Given. 

Contractor — Sig.  J.  Olafsoon.  Vc  Own- 
er. SIOOO 


FLATS 

(3S0)     W    ROSEMONT   S-T.    41    N    14th 

St.     Two-story   frame   flats. 
Owner— G.   Carraro.   750   Felton   Street 

San    Francisco. 
Architect— Not  Given.  $4000 

STORES 

(381)  N  MARKET  ST.  191  E  Bu- 
chanan St.  One-story  frame 
stores. 

Owner— Howard  B.  S-mith,  770  Fifth 
Ave..    San    Francisco. 

Architect— J.  J.  Foley,  775  Fifth  St.. 
San  Francisco. 

Contractor — Harry  J.  Keneally,  2175 
Green  St.,  S.  F.  $5000 


ALTERATIONS 

(382)  NO.  3145  TWENTY-THIRD  ST. 
Alter  warehouse. 

Owner — Kruse  Lumber  Co..  2048  Ma- 
ket    St..    San    Francisco. 

Architect — Not  Given. 

Contractor — Ira  W.  Coburn.  2048  Mar- 
ket  St.,   San   Francisco.  $1500 


FLATS 

(383)     NW    FOURTEENTH    ST    AND 

Rosemont.  Two-story    frame    flats. 
Owner — G.  Carraro,   750  Felton  Street. 

San   Francisco. 
Architect — Not  Given.  $3500 


FLATS 

(384)  S  LOMBARD  ST.  131  W  Brod- 
erick    St.      Two-story    frame    flats. 

Owner  —  D.  Costantino.  1420  Chest- 
nut St..  Sap  Francisco. 

Plans  by  C.    M.   Baker.  $10,000 

DWELLING 

(3S5)  E  TWENTIETH  AVE.  339  N 
Cabrillo  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— Thomas  E-  Mohler,  751  28th 
Ave..    San    Fxancisco. 

Architect — Not    Given.  $3500 


DWELLING 

(386)  E  TWENTY-FOURTH  AVE. 
278  S  Vicente  »t.  One-Dtory  and 
basement    fr.'ime   dwelling. 

Owner— I^ind  Development  Co..  364 
Bush   St..   San  Francisco. 

Architect— Not  Given.  $3000 


DWELLING 

(387)  E  TWENTY  -  FOURTH  AVE. 
303  S  Vicente  St.  One-story  and 
ba.sement  frame  dwelling. 

Owner — Land  Development  Co.,  361 
Bush  St.,  San   Francisco. 

Architect — Not   Given.  $3000 


RETAINING   WALL 

(3SS)      W    RHODE    ISLAND    ST.    265 

N    Twenty-fourth     St.       Retaining 

wall. 
Owner — National   Lead   Co 

St.,   San  Francisco. 
Engineer — Owner. 
C'ontractor — Adam     Arras, 

St..   San  Francisco. 


2240    24th 


4008 


ISlh 
2249 


DWELLING 

(389)  N  NAGLEE  ST.  74  E  Elling- 
ton. One-story  and  basement 
frame    dwelling. 

Owner — Hazel  Henden.  4  Naglee  St. 
S'an    Francisco. 

Archiject — Not   Given.  $3500 


1  iWELLING 

(390)  NE  OLIVER  S3  NW  Bruns- 
wick St.  One-story  and  basement 
frame    dwelling. 

Owner — Mr.  and  Mrs.  Frank  Musante. 
71   Oliver   St..    San   Francisco. 

.Architect — Not   Given. 

Contractor — P.  Demartini,  530  Ells- 
worth   St..    San    Francisco.        $4300 


DWELLING 

(391)  E  TWENTY-SEVENTH  AVE. 
100  N  Ulloa  St.  One-story  and 
basement    frame    dwelling. 

Owner — P.  Andersen.  40S2  Army  St.. 
S'an  Francisco. 

Plans  by  B.  K.  Dobkovitz.  425  Mont- 
erey Blvd..   S.  F.  $3500 


DWELLING 

(392)  N  VIE:NNA  ST.  100  W  Peru. 
One-story  and  basement  frame 
dwelling. 

Owner — Harry  Connolly.  %  Contrac- 
tor. 

Architect- Donnell  E.  Jaekle.  126  Post 
St.,    San  Francisco. 

Contractor  —  Gust  L.  Peterson,  4386 
26th    St..    S.    F.  $3000 


ALAMEDA 

COUNTY 

No. 

Owner 

Contractor 

Amt. 

227 

Lyon 

Lyon* 

35(10 

228 

Lyon 

Lyon 

3.i0n 

229 

Hardin 

Owner 

6000 

230 

Antwiler 

Falk 

60011 

231 

Hufschmidt 

Owner 

4500 

232 

Biirke 

Owner 

4500 

233 

Continental 

Austin 

58900 

234 

Touraine 

Owner 

lOnn 

235 

Byron 

Rose 

1000 

2:i6 

Davenport 

Faringer 

H.iO 

237 

Bolt 

Melrose 

]l1n> 

238 

Summy 

Owner 

136.T 

239 

Ray 

■Wiggins 

1200 

240 

Eastokdyke 

Lyons 

3000 

241 

Thomas 

Haskell 

2245 

242 

Corso 

Independent 

1000 

ALTERATIONS 

(224)     NO.     123S-40     TWELFTH     S.T.. 

OAKLAND.      Alter    apartments, 
Owner — Ered   St.einmann,   Prem.  '   .       ■, 
Architect^Not    Given.  $2000 


PACIFIC    CONSTRUCTOR 


DWELJ.IXG 

(225)     S    BALBOA    DRIVE.    Lot    1S70. 

Foreetland     HeiRhts.     OAKLAND. 

Two-story     4-rooni    dwelling. 
Owner— W.    J.    Sphide.    3S5S    riedmont 

Ave.,  Oakland. 
Architect— Not  Given.  J2000 


nWELLIXG 

(2:C)      NO.    39S6     OAKMORB     ROAD. 

OAKLAND.      One-story    6lx-room 

dwelling. 
Owner— Matthew  Klein.  4071  Oakmore 

Road.  Oakland. 
Architect— Not    Given.  $5000 


DWELLING 

(227)  NO.  242S  OTIS  DRIVE.  ALA- 
MEDA. Two-8tory  6-room  frame 
and    stucco   dwelling. 

Owner — C.  D.  Lyon.  6601  Buena  Ven- 
tura   Ave.,    Oakland. 

Architect— Not   Given. 

Contractor— C.  D.  Lyon.  $3B00 

DWELLING 

(/28)  NO.  924  PARK  AVE..  ALAME- 
DA. Two-story  six-room  frame 
and  stucco  dwelling. 

Owner— C.  D.  Lyon,  6501  Buena  Ven- 
tura   Ave..    Oakland. 

Architect — Not  Given. 

Contractor — C.  D.  Lyon.  $3500 


RESIDENCE 

(229)  NO.  654  BLAIR  AVENUE, 
PIEDMONT.  Two-story  6-room 
frame  residence  and  garage. 

Owner— Marcus  Hardin.  1206  Trestle 
Glen   Road,  Oakland. 

Architect— Not   Given.  $6000 


DWELLING 

(230)  NO.  3149  WISCONSIN  STREET 
OAKLAND.  One-6tory  six-room 
dwelling. 

Owner— W.    E.    Antwiler,    3121    Berlin 

Way.   Oakland. 
Architect— Geo.   O'Brien,    890   55th    St.. 

Oakland. 
Contractor  —  Chas.   W.   Falk.   1520  E- 

3Sth   St..   Oakland.  $6000 

DWELLING 

(231)  NO.  337  VERNON  ST.,  OAK- 
LAND. One  and  one-half-story 
six-  room  dwelling. 

Owner— Hufschmidt     &     Whalen.     337 

17th   St.,   Oakland. 
Architect— Not    Given.  $4600 

DWELLING 

f232)  NO.  3935  BUKCKHAT^TETR 
Ave..  OAKLAND.  One-story  six- 
room  dwelling. 

Owner— Harry  A.  Burke.  3943  Burck- 
halter  Ave.,   Oakland. 

Architect— Not   Given.  $4500 


WAREHOUSE 

(233)     NO.  741  SEMINARY  AVENUE, 

OAKLAND.     One   -  story  brick 

warehouse. 
Owner— Continental  Can  Co..  6601  San 

Leandro   St..   Oakland. 
Architect— Not  Given. 
Contractor— The   Austin  Co.,    516   18th 

St.,   Oakland.  $58,900 


ALTERATIONS 

(234)  559  16th  ST..  OAKLAND;  al- 
terations. 

Owner  and  BuiiJer— Hotel  T'lurnim  . 
16th   and   Clay   Sts.,   Oakland, 

Architect— F.  H.  Slocombe.  131  Mont.- 
Crcsta  Ave..   Oakland.  $innfi 


ALTERATIONS 

(235)       711     CARLTON.     BERKELEY 

alterations. 
Owner — Byron  Jackfon  Tump  Co..   71 

Carlton.  Berkejey. 
Architect— Not  Given 
Contractor — A.    H.    Rose,    70    Pn.  • 

Berkeley.  Jino; 


ADDITIONS 

(23fi»      540    ARLINGTON    AVE.,    BER 

KELEY;   additlon.s. 
Owner— -L.    Davenport,    premises. 
Architect— Not   Given. 
Contractor— Faringer    .Tnd     SpauldinR- 

1511    Union    St..    Alameda.        $1-150 

.\LTERATIONF 

(237)  487  MERRITT  Avenue.  OAK- 
LAND;   alter.-.tions. 

Owner — Wm.   Bolt,  premises. 

.\rchltcct— Not    Given. 

Contractor— Melrose  Bldrs,.  1700  I7''i 
Ave.,   Oakland.  .$1001 


DWELLING 

(238)  3937  39th  AVE,.  OAKLAND; 
one-story  2-room   dwelling. 

Owner    and   Builder— Thomas    Summy, 

3819   Maybelle    Ave..   Oakland 
Architect— Not   Given.  $1365 

ALTERATION!? 

(239)  NO,  13088  BROADWAY  TEK- 
race.  OAKLAND.  Alterations  and 
addition. 

Owner— Phillip  Ray.   Premises. 
Architect— Not   Given. 
Contractor — Wiggins    &    Swanson.    120 
Glenwood  Glade.  Oakland.         $1200 


ADDITIONS 

(240)  NO.  702  HILLDALE  ST.,  OAK- 
LAND.     Additions, 

Owner — Eastokdyke.    Premise.";. 

Architect — Not   Given. 

Contractor— W.  E.  Lyons  Constr.  Co.. 
2009  Pacific  Ave..  Alameda.       $3000 


DWELLING 

(241)  NO.  1925  TIFFIN  RD.  OAK- 
LAND. One-story  4-room  dwell- 
ing. 

Owner — Hahen  Thomas.  12006  Broad- 
way Terrace,  Oakland. 

Architect  —  Williams  &  Wastell,  374 
17th    St..    Oakland. 

Contractor — A.  A.  Haskell.  255  Ridge- 
way  Ave..  Oakland.  $2245 

Hbuilding  contracts" 

SAN   FRANCISCO  COUNTY 


S2  Hurlbert 

83  Kremesec 

84  Bianco 
83  Connolly 
86  Smith 


Mulford  105 

Cappelletti  1590 

Murer  7458 

Peterson  3350 

Keneally  5380 

Lindsay  3500 


ALTERATIONS 

(82)  NO.  480  DOUGLAS  ST.  All 
work  for  painting  exterior  wood- 
work and  metal  work  on  dwelling. 

Owner — Wm.  G.  and  Lillian  M.  Hurl- 
bert, Premises. 

Architect — Not    Given. 

Contractor — G.   V.   Mulford. 

Filed  Apr.  18,  '35.     Dathed  Apr.  5,   'So, 

HOIX;    Contract    

TOTAL  COST,   $105 

Bond.    none.      Limit.    6   calendar  days. 

Forfeit,  plans  and  specifications,   none 


.MOVING,    PAINTING.    ETC. 

(83)  LOCATIONS  Omitted;  move  two 
houses  from  Vermont  St.  to  Kan- 
sas St..   paint   exteriors,   etc. 

Owner — Mrs.  Kremesec  and  D.  J.  and 
T,    Sullivan.    Inc..    823    Kan.'^as   St.. 
and   1492    Folsom    St. 
Architect — Not   Given. 
Contractor— D.  Ct.ppelletti,  667  Hamn. 

shire  Street. 
Filed  Feb.   23,  '35.    Dated  April  19.   '3.-, 
Houses    set    on    foundations    and 

plumbing   connected St'-o 

Work    completed 890 

TOTAL  O^OST     SI  , 
Limit,    35    working  days. 

DWELLING 

(84)  N  BROADWAY  25  E  Hyde  St. 
All  work  for  two-story,  basement 
and  sub-basement  dwelling. 


Owner — L,  Bianco,  3460  Scott  Street, 
San  Francisco. 

Architect — Not  Given. 

Contractor — L.  Murer,  1724  Quesada 
St.,  San  Francisco. 

Filed  Apr.  22.   '35.     Dated  Apr.  19.  '35. 

First   floor   up   $1398.00 

Root    on    1398,50 

Brown   coat  plaster  on 1398.50 

When     completed    1398. B« 

Usual    35    days 1864,50 

TOTAL  COST,   $7458.00 

Bond,    $3729.      Sureties,    Domenic   Tre- 

vison    and    Adrian    Ramazotti.      Limit, 

August  19.   193.     Forfeit,   none.     Plans 

and  specifications  filed. 


dwe;lling 

(85)  NW  VIENNA  ST.  100  SW  Peru. 
Excavating,  concrete  work,  brick 
work,  carpenter  work,  etc.  for 
one-story  and  basement  frame 
dwelling, 
owner — Harry  P,  and  Ethel  Connolly. 
Arcihtect — Donnell  E.  Jaekle,  126  Post 

St.,    San   Francisco. 
Contractor — Gust.    L.    Peterson,   79  Mt. 

Vernon  Ave.,  San  Francisco. 
Filed  Apr.  20,  '35.     Dated  Apr.   17.  '35. 
Frame  completed  and  roof  on....$  750 

Plastering    completed 750 

Usual   35    days 1850 

TOTAL  COOST,  $3305 
Bond,  $1675.  Sureties,  Albin  Warden 
and  A.  W.  Middleton.  Limit.  50  work- 
ing days.  Forfeit,  none.  Plans  and 
specifications  filed. 

STORES 

(S6)     N  MARKET  ST.  196  E  Buchan 
an    Street.      All    work    for    frame 
and    plaster    stores. 
Owner — Howard  B.   Smith. 
Architect— John    J.     Foley.     770    Fifth 

Ave..    San   Francisco. 
Contractor— Harry    J.     Keneally,     2175 

Green  St.,   San  Francisco. 
Filed  Apr.  23,  '35.     Dated  Apr.   22,  '35. 

Frame    up    $1345 

Brown    plaster    on 1345 

When   completed   1345 

Usual    35    days - 1345 

TOTAL  COST.  $5380 
Bond.  $2690.  Sureties.  F.  W.  Murray 
and  Edward  A.  Keneally.  Limit.  60 
working  days.  Forfeit,  none.  Plana 
and  specifications  filed. 


ALTERATIONS 

(87)     W  CAYUGA   185   S  San  Juan  25 
xll2.     All  work   for  alterations  to 
building. 
Owner— Frank   B,    and   Kathryn   Kent, 

%    Contractor, 
Architect — Not  Given. 
Contractor  —  Claude    T.    Lindsay.    140 

Duboce   Ave,.    San   Francisco. 
Filed  Apr.   23.   '35.     Dated  Apr.  8.   '35. 

Tar  and  gravel   roof  on $875 

Brown    plaster    on    ~  875 

When     completed    875 

Usual    35    days 875 

TOTAL  COST.  $3500 
Bond.  none.  Limit,  90  working  days. 
Plans   and   specifications,    none. 


ALAMEDA    COUNTY 


Contractor     Ami. 
Early       4641 


No.     Owner 
21     Union 


ALTERATIONS 

(21)     FORTIETH    AND    BROADWAY 
Oakland.     All   work  for  demolish- 
ing   existing    service    station    and 
re    building    (with    exceptions). 
Owner— Union    Oil    Co..    516    18th    St., 

Oakland. 
Architect— Not   Given. 
Contractor  —  Fred    J,    Early    Ji"-.    369 

Pine  S-t,.   San  Francisco. 
Filed  April  24  ,■35,  Dated  April  20.  "35. 

5    days    after    completion '?5% 

Usual    35    days 25% 

TOTAL  COST.  $4641 
Bond,  $4641.  Surety.  Columbia  Casu- 
alty Co.  Limit.  35  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


PACIFIC    CONSTRUC  TOR 

feUIlLDIMer  MEW 


NEWS  INDEX 

1   or     conv.nitn 

t     reference,     news 

reports    m    this 

section    are    classi- 

ritd  as  follows: 

1. — Apartment* 

Ofltees 

II.— Ice    iind    Cold 

3.— Churotiet 

12— Power    Plnotj 

4  —Faotorlei  and 

i3.— Pulillo     Buildings. 

Warehouse! 

Fire     Housei    and 

5  —Plate 

14. — Kesidencee 

6.— Garnget  and  Ser 

15  — Sctioolt 

16 —Banks.   Stores  and 

7.— Federal    Build- 

17.— Theatres 

Inoi. 

18— Wharves    &    Dockt 

8.— Club    Bulldlrv 

to. — Misc.    Const. 

9.— Hoipllals 

20.— Misc.    Supplies    & 

10  —Hotel! 

CHURCHES 


Plans   Being    Completed. 

CHURCH  Cost.  $;io.noo 

NORTH  SACRAMKNTO,  Sacramento 
Co.,    Calif. 

I  ne-Ktory  reinforced  concrete  church 
(to  seat  400)  tile  roof,  gas  heat- 
ing system,   etc. 

Owner — Roman     Catholic     Archbishop. 

Architect  —  Harry  Devine,   California 
State    Life    Bldg..    Sacramento. 
Bids    will    be    asked      in    about      two 


4—  FACTORIES  &  WARE- 
HOUSES 

To   Be   Done   By  Day's  Work. 

SHED  Cost.    $3000 

FRESNO.    Fresno    Co..    Cal.      No.    501 

G  Street. 
One-story   frame   shed 
Ownpr — California     Packing    Corp.,     G 

and   Tulare    9ts.,    Fresno. 
I'lans  by  Engineering  Dept.  nf  Owner. 


Construction   Under  Way. 

KUII.DINGS         Cost.   Approx.    J.idi   i 

HONOLULU.   T.   H. 

Additional   building   facilities   to   ii.-uk 
ing  plant    (wf.rehouse.  office   bldg  . 
cannery    unit,    boi'er    shop,    equip- 
ment,  etc.) 

Owner — California    Packing    Corp..    101 
California    St.,    Ran    Francisco. 

Engineer — Phillip     Bush.     101     Califor- 
nia  St.,   San  Frs.ncisco. 

Contractor — Pacific    Engr.    Co..    Hono- 
lulu,   T.    H. 


Cost.  .$.ionn 
Cal.       No. 


601 


Contract    Awarded. 

WAREHOUSE 
OAKLAND.    Alameda    Co., 

741   Seminary  Avenue. 
One-story  brick  ■warehouse. 
Owner  —  Continental     Can 

San  Leandro  St..  Oakland. 
Plans  by  Engineering  Dept.  of  Ownei. 
Contractor— Austin    Co..    516    ISth    St.. 

Oakland. 

Contract    Awarded. 

WAREHOUSE  Cost.    $50,000 

OAKLAND.    Alameda    Co..    Cal.      No. 

74]    Seminary  Avenue. 
One-story    brick    warehouse. 
Owner   —    Continental    Can     Co..     5601 

San  Leandro  St.,  Oakland. 
Plans,  by  "Engineering  Dept.  of  Owner. 
Contractor— Austin    Co.,    516    18th    St.. 

Oakland. 
Sub-bids  will   be  taken   in  about   one 
week. 


CONTRACTS    AWARDED 

S.-\N  DIEGO.  Calif.— B.  O,  Larson. 
1340  E  St..  San  Diego,  awarded  con- 
tract for  erection  of  a  manufacturing 
plant  at  3302  Atlantic,  St..    San   Piego. 


for    the    Consolidated    Aircraft    i"or|. 
2050     Klmwood    Ave.,     Rufri.lii.     N.     V 
(.-nnsolldated    Steel    Corp.,    Lou    AnH' 
les,    has    the    contract    for    furili.'<li  n: 
and    erecting   structural    steel    and    '-bi' 
Troupe    Engr.    Co.,    Buffalo,    will    fur- 
nish   the   s.a.sh    and   glass.     L.    B.    .Noi 
man.    1034    B   St.,    St.nta    Monica,   wli: 
supervise   construction    for    th*   owli»  i 
The   building   will    be   a    l-sBrry   struc- 
ture. 300x900  feet  In  area;  frt«el  trUmk 
corrugated    iron    and    stucco    exterior, 
corrugated    iron    or  Transife   roof,    etc' 
f'nst,    $300,000.     Work    will    start  about 
.\I:.y    l.T.  ' 


Contract   Awarded. 

ADDITION  Cost.  $26.;)Un 

AMPERE.    San   Joaquin  Co.,    Ci.lif. 
Wine  storage  cellar  and  bonded  ware- 
house   addition    to    winery    (relnf. 
concrete    floors    and'  WliHs.     insu- 
la.ted    asbestos    roofing,    etc.) 
Owner — Bef.r  Creek    Vineyard   Assn. 
Architect — E.    Ernst.    9    W.    Cleveland 

St.,    Stockton. 
Low    Bidder — Nelson   &    Wallace.    Sec- 
ond and  Coley.   Escalon. 
Complete   bids   follow: 

Nelson    &    Wallace.    Escalon $26,900 

H.   H.  Henning.   Stockton 27.S6S 

W.    J.    Scott,    Stockton 27.99S 

Carl    Nelson.     Stockton 2S.nfiI 

J.    Webster.    Stockton 29.2S9 

S.    Eyre.    Tracy 31.103 

George    Roek.    Stockton 31,147 

John    Hachm;.n.     Stockton..  32.500 


To    Be    Done   By   Day's   Work. 

ALTERATIONS  Cost.    $5,000 

FRESNO.   Fresno  Co..  Calif.     1625  Tm 

lare  Street. 
.Mterations   to  packing  plant. 
Owner — Cf^lifornia     Packing    Corp..     G 

and    Tulare    Sts..    Fresno. 
Plans  by  Engineering  Dept.   of  OwO'i 


Contract  Awarded. 

ALTER.-VTIONS  Cost.    S2  ono 

SAN    FRANCISCO.     3145    23rd    Street. 

Alterations  to  warehouse. 

Owner — Kruse  Ijumbcr  Co..  204.?  Mr\r- 
ket  Street. 

.Architect — Not  Given. 

Contractor— Ira  W.  Coburn.  204S  Mar- 
ket   Street. 


Contract   Awarded. 

ALTERATIONS  Cost.   $20,000 

SAN  FRANCISCO.  Sixteenth  and 
Shotwell    Streets. 

Alterations  to  bakery  (new  equip- 
ment,   etc.) 

Owner — Kilpatricks    Bakery. 

Plans  by  Equipment  Engineering  Co.. 
3017  S'an  Fernando  Road.  Los  An- 
geles.   _  ,   , 

Contractor  —  E.quipment  Engineering 
Co..  3017  San  Fernando  Road,  Los 
.\ngeles. 


Work   Started. 

MILK   PLANT  I"'  t.   S 

ORLAND.  Glenn  Co..  Calif. 

Milk  dehydrating  plant  (2-story,  struc- 
ture)   62x102   ft.;    steel    stairvyays. 

Owner  —  Golden  ^State  Creamery  Co.. 
425   Battery    St..    San    Franci.sco. 

Plans  by  Engineering  Dept.  of  Owner, 

Mgr.  of  Const— E.  W.  Perkins^.  ,425 
Battery  St..    San   Franci.sco. 


Sub-Contracts  Awarded^ 
WAREHOUSE         Cont.    Prtce.    $2?.7.S2 
SACRAMEN'TO.    Sacramento  Co..   Cal. 

Sixth    and   Q   Streets. 
One  -  story  brick,  and  concrete  waxe.^ 

house   (160x160  ft.)   concr.t,^-  '^'^  ri- . 

composition    roofing,   -etcs. ,.-.-. 
Owner— Dallraj.n  ;  Supply.' Co.,    -E-oTitb 

and  P  StE„.  Sacrameptb.      ,        • 
.VrchitPct— Chas*.    F.    fietn.    CaVifornIa 


State   Life   Bldg..   Sacramento. 
Contractor — Pcterxen    &    Sleitiliri-nni  . 

llir,   (>  St.,    Sacramento. 
Plumbing,    Heating    and    Sheet    Mets; 

— By    Owner. 
Steel  Sash— .Soule  Steel  Co.,  1750  Army 

.St..    .San   Francisco. 
Structural    Steel — I'alm    Iron   Worl;  . 

15th  and   S  Sts.,   Sacri-mento. 
Glass— T.    E.   Cain.    2416  J    St..   Sacrar 

mento. 
Lumber — Capital   I^umber   37th    and    II 

Sts..   Sacramento. 
Hardware^Shorrock    &    Smith    Hard- 
ware-Co., 81S  J   St..  Sacramento. 
Mill  Work— Moore  &  Garllck.  1716  31    t 

St..   Sacramento. 


FLATS 


Sub-Bids    Being   Taken. 

FLAT.'^  Cost.    $10,000-  each 

SAN  FRANCISCO.  S  North  Point  St. 
W   Welieter   Street. 

Two  two-story  and  basement  frame 
and  stucco  flats. 

Owner — L.    Handlesman. 

Architect— &.  A.  Colton,  544  Market 
St..    San   Francisco. 

Contractor— H.  H.  Isaac,  517  Belve- 
dere St..  San  Francisco. 


Work  Started. 

ALTERATIONS  Cost.    $3500 

SAN    FRANC-ISCO.      No.    2937    Wash- 
ington  Street. 

Alterations  to  two-story  frame  resi- 
dence for  flats  (1  a-room  and  one 
6-room  flat)  work  involves  plumb- . 
ing,  painting,  composition  roofing, 
heating,  brick  work,  ornamental 
iron,   electric  wiring,   sheet   metal. 

Owner— Ralph  and  Bertha  Cole  (ORd- 
way   6377). 

Architect — Not  Given. 

Mgr.    of   C'onstr.    —  Cyril    Doane.    1336, 
Guerrero  St..  San  Francisco. 

Carpentry— Felix     Welch.     Premi.sO''. 

painting— Harold    Zelinsky.    Vc    Owner. 
Sub-bids   are    wanted   on    plumbing. 

electrical     work,     roofing     ajid  .  «3ieel  - 

metal. 


To   Be   Done   By   Day's  Work. 

FLATS-  Cost.    $5000    eacM" 

SAN    FRANCISCO.      W^    Rosemont    N 

Fourteenth     Street. 
Two  two-story  frame  and  stucco  flats 
Owner    and    Builder — G.    Carrar6.    750 

Feltori    St..    San    Fancisco. 
Architect — Not   Given. 

To  Be   Done    By   Day's  Workv       •  j— . :  • 
FLATS  Cost  .  .'".  v -..-I 

SAN   FRANCISCO.    S  Lon!,Uard  -131  W 

Br.oderick  Street. 
Two  -  story  and  basement  frame  and 

stucco  flats.  -  .   • 

Owner— D.    Costantino.    1420  Ch'^'B-' 
Plans  by  C.   M.   Baker,  155  Montgoni' 

ery  Street.  •      -  . . 


Owner   Taking    Bids. 

FLATS  Cost.    *'.\'     . 

SAN  FRANCISCO.    S  I^mljaVd  131  )y 

Broderick   Street.     ,_     .    .    ....      . 

Two  -  story  and'fiaseinent  frame,  and 

stucco   flats.  ...  - 

Owner  A'  fiuUder— P.'  Costant,ino,  1420 

■Chestnut   Street.  .^.'.  . 

Plan.s   by  C.    M.   Baker,,  155.. MMitgom.-. 

ery  Street.  ".'.._-".    ...- • 


Plans  Completed. 

FL.\TS  ■   Cost.    $4005    each, 

s.\N   FR.xxcisco.  .  \$''."BQsemoiA.^  V- 

Fourteerith  .Street. .  .  -...,  -.  .  ;  ;  : 
Two  two-story'  and.  bas^riierit:,Hrrame 
and  stucco  (lats' I^' 4'i:"om;  and.  .2. 
5-roo.m  flats)'ti'l«  gind"  cojnjposhipn, 
roofit^5.    pas'_hnt    air   heating    ?T^'- 


PACiFlC    CONSTRLCTOR 


tern,    hardwood   floors,   wood   sash. 

tile  baths,  etc. 
Owner  and  Builder  —  G.  Carraro,   7o0 

Felton   S>t.     S.Tn  Francisco. 
Architect— D.    E.   Jaekle,    126   Post  St.. 

San    Francisco. 
Sub-bids   will   be   taken   within    one 
week. 

6— GARAGES    &    SERVICE 
STATIONS 


Plans    Being    Figured. 

SERVICE    STATION  Coet.    J7000 

S'AN    FKAXCISl'O.    NK    Fell    St.    and 

Masonic   Avenue. 
Class  A  steel  service  station. 
Owner  —  Standard   Oil   Co..    225   Bush 

St..  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 


Being    Done   By   Day's  Work. 

ALTERATIONS  Cost.   $5000 

OAKLAND.    .■Vlameda    Co..    Cal.      No. 

315   Derby   Street. 
Alterations   to   service   station. 
Owner— Sliell  Oil  Co..   Shell  BIdg..  San 

Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Supt.    of   Constr. — E.    M.    Davidson,    % 


Planned. 

SERVICE  STATION  Cost,   J 

Ln'INGSTON.   Merced  Co..  Cal.  Third 

Street. 
New   service   station. 
Owner — Associated    Oil     Co..     79    New 

Montgomery-    St..    San   Frajicisco. 
Plans  by  Engineering  Dept.  of  owner. 


Contract    Awarded. 

SERVICE   ST.\TION  Cost.    J3,2S(; 

SACRAMENTO.   Sacramento  Co.,    C.il. 

31st  and  P  Streets. 
Steel  service  station. 
Owner — Associatefl     O''     Co..     79     New 

Montgomery    St..    San    Francisco 
Pli.ns  by  Engineering  Dept.  of  Owner. 
Contractor — Michel   i.nd    Pfeffer    Iron 

Works.    Inc..    Harrison    and    Tenth 

Sts..    San  Francisco. 


Contract    Awarded. 

SERVICE   STATION  Cost.    $5  T.mt 

FIREBOUGH.  Fresno  Co..  CsA.  NW 
I2th  and  O  Streets. 

Xew    service    station. 

Owner — Gilmore  Oil  Co.  of  California. 
Third  and  18th  Sts..  San  Fran- 
cisco. 

Pl(.ns  by  Engineering  Dept.  of  Owner. 

Contractor^John  H  u  g  g  a  r  d  .  Rialto 
BIdg.,  San  Francisco. 


Contract  Awarded. 

ALTERATIONS  Cost.    J4  B41 

OAKLAND.    Alameda  Co.,  Ci.lif.     40th 

and   Broadway. 
Alterations    and    additions    to    service 

station. 
Owner— Union    Oil    Co..    .Me    isih    St.. 

Oakland. 
Plans  by  Engineering   Dept.   ''  '- —    • 
Contractor — Fred     J.     Karlv      .1-.     "ri 

Pine  St.,   San  Francisco. 


Contract  Awarded. 

STfRVICE    ST.»TiON  CoNt     

PEHKELET.   Alame<Ja  c-     ^-i     ^of., 

Hollywood   Blvd. 
"■■ne-stor^-    steel    rer\'ice    station. 
Owner— Mr.  Cor.^o.   6005  E-14th  Street. 

Berkeley. 
Architect— Not  Given. 
Contractor — Independent    Iron    Works, 

821    Pine   St..   Oakland. 


Plans   Completed. 

SERVICE    STATION  c^^t      ,- 

SAN    FRANCTSCO.     NW    Folsom    and 

FVeraont  Streets. 
One-story  service  station. 
Owner— St.ind,-ird  Oil  Co..  22r>  Bij.^h  St. 
rians  by  Engineering  Dept.  of  Owner. 


Sub-Contracts    Awarded. 

SERVICE    STATION  Cost.    $4000 

SAN    FRANCISCO.      SE    Thirty-ninth 

Ave.    and    Balboa    St. 
One-story    brick   and    concrete   service 

station. 
Owner  —  Wm.   Klute,   495  Haight  St.. 

San  Francisco. 
Architect— R.   C.  feVhuppert,  4639  Park 

Blvd..    Oakland. 
Lessee — Rio  Grande  Oil  Co. 
Contractor — Theo.    Cohn,    Russ    BIdg.. 


San 


jnc 


Geary    St., 


Plumbing— J.    Gibbs 
San    Francisco. 

Wiring— Aetna     Electric       Co.,       1435 
Geary  St..   San  Francisco. 

Steel— W.    C.    Hauck    &    Co..    280    San 
Bruno    Ave.,     San     Francisco. 

Brick    Work— Harry    Drake.    666    Mis- 
sion   St.,    San    Francisco. 

Equipment — Chanslor  Lyons.   740   Polk 
St..    San    Francisco. 

7—  FEDERAL  BUILDINGS 

BIDS  OPENED 

SAN  FRANCISCO  —  Scott  Co.,  243 
Minna  St.,  at  $913  submitted  low  bid 
to  the  Custodian.  San  Francisco  Post 
Office  for  heating  pipes  in  the  main 
Post  Office  workroom.  Complete  bids 
follow: 

Scott   Company   $  913 

O'Mara   &   Stewart 1075 

M.   J.    Reeves  Heating  Co 1253 

Herman    Lawson    1335 

Bids  held   under  advisement. 


BIDS    OPENED 

SAN  FRANCISCO  —  Roy  Lind,  54 
Stanton  St..  at  $.S70  submitted  low  bid 
to  Constructing  Quartermaster.  Fort 
Mason,  for  alterations  and  additions 
to  lodge  building  at  the  San  Francisco 
National  Cemetery,  Presidio.  Com- 
plete   bids    follow: 

Roy     Lind     $  870 

R.    S.    S-ilverberg 919 

W.   C.   Akard   994 

M.    E.    Vukicevich    997 

Wm.    Martin    1025 

Leo    Epp    1097 

Bids   held   under  advisement. 


BIDS   WANTED 

LOS  ANGETLEf?.  Cal.— Until  May  21. 
2:30  P.  M..  bids  will  be  be  received 
by  Veterans  Administration,.  Room 
764.  Arlington  BIdg.,  Washington,  D. 
C,  for  furnishing  and  installing  com- 
plete, metal  cubicle  partitions  in 
buildings  Nos.  162  and  164  at  the  Vet- 
erans' Administration  Facility,  Los 
Angeles. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  and  from 
Siipervising  Superintendent  of  Con- 
struction. Veterans  Administration 
Faciltiy,  Palo  Alto.  No  deposit  re- 
quired. 


COMPLETE   BIDS. 

HOLLYWOOD.  Calif.  —  King  Ma- 
chine &  Mfg.  Co..  1171  E  32nd  St.. 
Los  Angeles,  at  $3,993  submitted  low 
bid  to  Treasury  Department  for  fur- 
nishing and  installing  freight  eleva- 
tor  in   the  Hollywood  post   office. 

Complete  bids  follow: 
King    Machine    &    Mfg.    Co.,    Los 

Angeles     $2,993 

Otis    Elevator   Co..    Washington. 

D.    C 3,391 

Kimball  Bros.  Co.,  Council  Bluffs 

Iowa    3.500 

Wm.    A.    Miller  Machine   &   Ele- 
vator   Co.,    St.    Louis 3.6^f 

Pacific  Coast  Elevator  Co.,   L.  A.   4,052 
Bids  held  under  advisement. 


Complete    Bid    Listing. 

POST   OFFICE  Cost.    $214,500 

HOLLYWOOD.    Los   Angeles  Co..    Cal. 

NW   Wilcox   and   Selma    Avenues. 
Two  -   storj-  and  basement  post  office 

(196x115    feet)    reinforced   concrete 


walls,  concrete  exterior,  waste 
mould  work,  columns  and  beams, 
wood  roof  joists,  wood  and  steel 
sash,  cast  and  wrought  iron  work, 
metal  clad  doors,  freight  elevator, 
marble  wainscot,  terrazzo  floors 
in  lobby,  wood  strip  floors  in  the 
work  rooms,  two  vaults,  special 
lighting  fixtures,  steam  heat,  wat- 
er  heater,    skylights,    metal    stairs. 

Owner — United    States    Government. 

Architect — (^laud  Beelman,  1019  Union 
Bank  BIdg.,  and  Allison  &  Alli- 
son, 1014  Edison  BIdg.,  Los  An- 
geles. 

Low    Bidder — K.    E.    Parker    Co..    135 
South    Park    St..    San    Francisco. 
Complete    bids    follow: 

(1)  deduct;   (2)  add;   (3)   add;  (4j   add 

K.   E.    Parker  Co.,   S.   F $150,735 

(1)  600- 

(2)       4,300 

(3)  100 

(4J      ■    200 

Robt.    E.    McKee,    L.    A.  $151,400 

(1)  700 

(2)  4,000 

(3)  100 

(4)  300 
Sarver  &   Zoss,    Inc  ,   L.   A.         $153,900 

(1)  600 

(2)  4. son 

(3)  380 

(4)  56(1 
Bannister-Field    Co     and    Fred 

B.   Gott.   Los   Angeles  $161,900 

(1)  500 

(2)  5 

(3)  200 

(4)  200 
MacDonald    Const.    Co.,    Samt 

Louis,    Mo  $164,317 

(1)  700 

(2)  4. mo 

(3)  200 

(4)  500 
Theo.    A.   Beyer  Corp.,   L.   A $167,838 

(1)  400 

(2>  400 

(3)  300 

(4)  500 
Jaoobsen  Const    Co  ,  Salt  Lake 

City,    Utah  $172  oofl 

(1)  500 

(2)  3,000 

(3)  xno 

(4)  200 

Schuler  &  McDonald,  Oakland  «i<'7"J' 

(1)  1.500 

(2)  2  ■ 

(3)  IK 

(4)  631 
Bids   held    under  .idvisement 


Sub-Contracts   Awarded. 

POST  OFFICE         Cont.   Price.   $50,980 

SAN  MATEO.  San  Mateo  Co..  Calif. 
SW  Ellsworth  and  Second  Aves. 

One  -  story  concrete  post  office  build- 
ing (80x90  ft.;  stucco  exterior;  tile 
roof,  ornamental  iron  bars,  two 
vaults.  64-ft.  loading  platform  in 
rear,   etc.) 

Owner — United    States    Government. 

Plans  by  the  Supervising  Architect, 
Treasury  Dept.,  Washington    ri    -• 

Contractor— W.  S.  Wetenhall.  17th  & 
Wiscon.sin    Sts.,    San    Franci.sco. 

Roofing- Alta  Roofing  Co.,   976  Indiana 
St.,  San  Francisco. 
Other  awards   will  be   made   shortly. 


CONTRACT   AWARDED 

LOS  ANGELES.  Cal.  —  L.  D.  Rich- 
ardson &  Co.,  Inc.,  Beverly  Hills,  at 
$25,240  awarded  contract  by  Veterans 
Administration  for  the  construction 
of  alterations  to  Building  No.  114  for 
Regional  Office  at  the  Veterans'  Ad- 
ministration Facility,  Los  Angeles. 
Work  involves  reinforced  concrete, 
hollow  tile,  brick  work,  marble,  lino- 
leum, iron  work,  metal  lathing,  plas- 
tering, sound  deadening,  carpentry, 
painting,  glazing,  hardware,  plumb- 
ing,   heating,    etc. 


PACIFIC    CONSTRUCTOR 


8—      CLUB  BUILDING 

Contract    Awarded. 

CMJIiHOUSI':  Cost.   $35,ono 

SAN  FRANCISCO.  E  Biirhanan  St. 
100  S  Ofary  Street. 

Two-.")tory  and  basement  frame  and 
sturco  clubhouse  (tile  and  com- 
position rooflnp.  Hteam  boating 
ayslem,  wood  and  linoleum  floora, 
Kymnaslum  to  have  hardwood 
floor.s,  etc.)  provision  made  to  arid 
swimming   pool   at   later  date. 

Owner — Japane.se    Y.    M.    C.    A. 

Architect— Fred  H.  Meyer.  525  Mar- 
ket St.,   San   Francisco. 

Contractor — Geo.    Wagner,    181    South 
Park.   San   Francl.sco. 
Site     will     be     cleared     immediately 

and  sub-bldti  will  be  taken  within  one 

week. 


Planned. 

LODGE  Cost,    $15 

I'lTTSRURG.    Contra    Ccsta    Co 

Cumberland    St.    between    51  h 

10th. 
Owner  —  Pittsburg    L  o  d  g  !■    nf     i 

(Judge  E.   P.   Jackson.    Pr<  sidi  i 
Archlti  ct— Not   Selected. 

Further    details    will    be    annnur 
shortly. 


HOSPITALS 


Preliminary  Plans  Completed. 

ADniTTOX  Total  Cost.    $130,000 

OROVILLE.    Butte  Co..   Cal. 
Additions    and    alterations    to    county 
ho.=!pitaI     (capacity     of     190     bed,«). 
Owner — County  of  Butte. 
Architect — George     Sellon,     California 
State   Life  BIdg..   Sacramento. 

Preliminary     plans     being     :.pprov.  <l 
by  the   Board  of  Supervisors. 

Approximately    $56,000    will    be    ex- 
pended  this   year. 


Commissioned   To    Prepare   Plans. 

NURSES  HOME  Cost.  $15,000 

DALL'SS.    Oregon    (East    Oregon    Tu- 
berculosis Hospital). 

Nurses    home. 

Owner — State   of  Oregon. 

Architect  —  Herzog,  Inc.. 
Bldg..  Portland,  and  J. 
Astoria. 


Guarantj' 
E,    Wicks, 


Commis^'ioned    To    Prepare    Plans. 

ADDITION  Coet.   $100,000 

SALEM,    Oregon, 

Addition   to   State   Hospital. 

Owner — State   of  Oregon. 

Architect — Jones  &  Marsh  &  Knight- 
ton  &  Howell,  V.  S.  Bank  Bldg.. 
Portland,    Oregon. 

Commissioned   To    Prepare   Plans. 
DORMITORY  Cost.  $50,000 

SALEM,  Oregon. 
Blind   School   dormitory. 
Owner — State  of  Oregon. 
Architect— Legge   &    Legge   &    Struble, 
Salem,   Oregon. 

Commissioned    To    Prepare    Plans. 
HOSPITAL  Cost.   $56,000 

SALEM,    Oregon. 
Addition   to   tuberculosis  hospital    (add 

one-story   for   nurses'   quarters). 
Owner — State  of  Oregon. 
Architect— L.    L.   Dougan   &  Walwork. 

Studio    Bldg.,    Portland. 


Bids  Wanted — To  Close  May  11,  2 
P.    M. 

ATTENDANT    QUARTE7RS        $150,000 

CAMARILLO,  Ventura  Co..  Cal.  Cam- 
arillo    State   Hospital. 

Four  one  and  two-story  reinforced 
concrete  attendant  quarters  build- 
ings (tile  roof,  steam  heating  sys- 
tem to  connect  to  main  plant, 
etc) 

O'yner— State   of   California. 

Architect~Geo.    B.    McDougall,    State 


Architect.   Public   Work*   Building, 
Sacramento. 
[rids  are   being   taken   as    follows: 

(1)  General    work. 

(2)  I'lumblng. 

(3)  Heating. 
(1)   Electrical. 

I'lans  and  spoclflcallons  may  be  ob- 
tained from  above  ofldce  upon  deposit 
of   $26. 


Sub-Contracts    Awarded. 

MO.'-'PITAL  Cont.    Price.    $S:!,K-| 

.MADKHA.    M:id.ra    Co.,    Calif. 

One    -    story   :.nd    basement    reinforced 

concrete    hospital    building    (sixty- 
two  rooms,   nursery,   lockers,   etc.) 

concrete  walls  and  floors,  tile  roof, 

tile   partitions,    etc. 
Owner — County  of  Madera. 
Architect— Ernest  J.    Kump.    !,?,3   Kow- 

ell-Chandler    Bldg..    Fresno. 
Structural    Engineer— F.    W.    Kellberg. 

544   Market   St..   San   Francisco. 
Contractor- Frank  J.    Reilly,  6.350   Kul 

ton   St..   San   Francisco, 
Reinforcing     steel     and     Mesh— W.     S. 

Wetenhall,      17lh     and      Wisconsin 

Sts..    .San    Francisco. 
Placing    Steel— Pioneer   Const.    Co.,    63 

.Staples   St..    San   Francisco. 
Roofing  and   Membrane — Central  Roof- 
ing Co.,   Modesto. 
Masonry  —  Harry    Drake.    666    Mission 

St.,    San    Francisco. 
Granite— Kingsland    Granite    Co       ■" 

dera. 
Miscellaneous    Irsn   &    Bronze — Kyle  & 

Co..   346  G   St..   Fresno. 
Steel    Sash— M  i  c  h  e  1    &    PfefTer    Iron 

Works,  Harri.son  and   10th  Streets 

San  Francisco. 
Glass  i   Glazing— W.   P.    Fuller  &  Co.. 

301    Mission    St..    San    Francisco 
Plastering— M.    E.    Summers,   2417  Bel- 

mont    St.,   Fresno. 
Sheet    Metal— Standard    Steel    Metal 

Works,    702    R   St..    Fresr" 
Finish    Tile— Art    Tile    &    Mantel    C, 

221    Oak   St..    San    Francisco. 
Pamting— W.    G.     Thompson,     33fi 

Church   St.,    San   Francisco. 
Finish    Hardware— V;.lley   Lumber  Co. 

P.  O.   Box   1341,   Fresno. 
Rubber    Tile    and     Linoleum— R  o  v  a  I 

Floor  Co.,    600   7th    St.,    San   Fran- 
cisco. 
Roller  Screens— Michel   fi   Pfeffer  Iron 

Works.  Harrison  and  10th  Streets 

San    Francisco. 
Mill    Work— Pacific    Mfg.    Co.,    Monad- 

nnck    Bldg..    San   Franci.sco 
Plumbing,    Heating    and    Ventilating- 

Andrew    Folia,    4144    fllearv    Street. 

San   Francisco. 
Electric    Wiring    and    Fixtures— 4mer- 

ic;.n    Fixture    Co..    San    FVancisco. 
Excavatron— R.    W.     Brown.    Madera 


10- 


HOTELS 


To    Be   Done   By   Day's   Work. 

ALTERATTON.S  Cost.    $15nn 

OAKLAND.    Ah.meda    Co..    Calif.     .-,31 

16th   Street. 
Alterations   to   hotel. 
Owner— Hotel  Touraine,   16th  and   r\av 

Sreets,  Oakland. 
Architect— F.   H.    Slocomhe.    131    Monf- 

Cre.sta    Ave..    Oakland. 


PREPARING    PLANS 

DEATH  VALLEY,  Inyo  Co.,  Cal — 
Architect  A.  C.  Martin.  233  Higgins 
Bldg..  Los  Angeles,  i.s  preparing  word- 
ing drawings  for  various  improve- 
ments at  Fiirance  Creek  Inn  and  an 
;,utomobilc  court  in  Death  Valley  f.T 
the  Death  Valley  Hotel  Co.  The  wnr' 
will  include  alterations  and  a  largf 
addition  of  concrete  and  masonry  con- 
struction to  the  main  hotel,  incre.-. 
Ing  the  rapacity  of  the  strucin-..  '■ 
per  cent.  New  quarters  for  emplo»- 
ces  will  also  be  built.  The  plans  wit' 
be  completed  in  two  or  three  we->i-  = 
when  the  major  part  of  the  work  wl'I 
ho    rut    under    way.      Conrtru'-tinn     -' 


a  gari.ge  and  alteration*)  tn  thi-  > 
en  and  dining  roon'  unli»  will  b  ■  (.tnrt- 
«d  next  week.  All  work  w'll  i.  n  n 
by  the  owners  construi  tion  forces  un- 
der the  sup<rvlslon  of  i»,<.  ar.hii..' 
Cost.   $l00.nno 


i: 


POWER  PLANTS 


BIDS    WANTED 

LOS   ANGELES.    Cal.— f"-'    •• 
2    P.    .M..    bidx   will    be   received    I.      • 
U.    S.    Indian    Irrigation    Service.    Rm 
524.    751    S.    Flgueroa    St.,   I„o» 
for  furnishing  and   erecting  structuri.l 
steel    frame    work    for    a    bni'lliig    to 
house  Diesel  generating  station  ai 
San     Carina     Project,     near    '• 
Ariz.,   under  Bid   No.  0165.     The  kj„  •■• 
flcations    call    for    i-pproximalely    200fl 
lbs.   of  structural   steel,    including  cj 
umns.    struts,    trusses,    purlins,    girts 
end     posts,     rods.     etc.      Specificallon! 
may    be   obtained    from    the   above   of 
flee.  I 


13—  PUBLIC   BUILDINGS 
FIRE  HOUSES  &  JAILS 


Preliminary  Plans  Completed. 

ADDITION  Cost.   $ 

Total  Cost     $120  000 

OROVILLE.   Butte  Co..   Cal. 

Alterations  and  additions  to  court- 
house (add  wing  approx.  30  feet 
wide)    flreproofing   interior,    etc. 

Owner — County    of    Butte. 

Architect — George     Sellon.     California 
State   Life   Bldg..    Sacramento. 
Preliminary     plans     being    ;.ppro'-  '• 

by    the    Board    of    Supervisors.       The 

work    contemplated     for    this    year    is 

estimated    at    $45,000.      Labor    will    be 

furnished   by  the  SERA. 

Working    Drawings    To    Be    Started 

Shortly. 
ADDITION  Cost.    $30. "00 

ROSEVILLE.   Placer  Co..  Calif. 
Alterations  and  additions   to   city  halt 

(construct   new  wing  and   remodel 

present    building). 
Owner— City   of   Roseville. 
Architect— Chas.    F.    Dean.    r^-';f-re  a 

State    Life    Bldg..    Sacramento 


Additional    Sub-Contracts    Awar-'»d- 

COITRT  HOrS-E  Total  Cost.   $1,568,873 

OAKLAND.  Alameda  Co..  Cal.  Fallon 
Twelfth.   Oak  and   13th   Streets. 

Twelve-story  fireproof  court  house 
(structural  steel  frame,  reinforced 
concrete,  walls,  permanent  and 
earthquake  -  resistive,  plumbing, 
heating,  ventilating,  electric  work 
elevators  (to  house  all  county  of- 
fices and  courts)  three  lower  floors 
to  be  176x245  ft.  and  upper  floors 
116x116    feet. 

Owner — County  of  Alameda. 

Architects — W.  G.  C'orlett.  James  E. 
Plachek.  'W.  E.  Schirmer.  Carl 
Werner.  H.  A.  Minton.  910  Bank 
of  America  Bldg..  Oakland  (GLen- 
court    2902). 

Consulting.  Mechanical  and  Electrical 
Engineer — G.  M.  Simonson.  20  Lo- 
reta    Ave..    Piedmont. 

Contractor — George  Wagner.  181  So. 
Park,  and  K.  E.  Parker,  135  South 
Park,    San    Francisco,    $948,574. 

Steel  Sash  —  Detroit  Steel  Products 
Co..   Ill  Sutter  St..   San  Francisco. 

Reinforcing  Steel  —  Soule  Steel  Co.. 
1750  .Amy  St..   San   Francisco. 

Mechanical    Work  —  Alta    Electric    & 
Mechanical   Co..   467  O'Farrell   St.. 
San  Francisco. 
Other  awards   previously  reported. 


Contracts    Awarded. 

LIBRARY  Cost.    $9000 

OAKLAND.    Alameda    Co.,    Cal.      Glen 

View    Branch. 
One-stor>-    frame    and    stucco    branch 

library    (tile    roof). 
Owner  . —    City    of    Oakland    {LUJ«i^y 

Trnsteee);  ■'  '   '.  = 
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Architect — Newsom  &  NewBom.  Rues 
BldR..    San    Francisco. 

Cement— Ht-nry  Cowel  Lime  &  Ce- 
ment Co..  ;  Market  St..  San  Fran- 
cisco. 

Structural  Steel— Ferro  Steel  Co..  3rd 
and  Washington   Sts..   Oakland. 

Electric  Supplie*  —  Wholesale  Elec- 
tric Supply  Co..  824  Webster  St.. 
Dakland. 

Hardware  —  Maxwell  Hardware  Co.. 
1320   Washington   St..   Oakland. 

Lumbef— Oakland  Lumber  Co.,  6901 
E-Uth    St.,    Oakland. 

Plumbing  Supplies — Crane  Co.,  346  9th 
St..   Oakland. 
Roofing   bids  will  be   taken   shortly. 


1' 


RESIDENCES 


Low   Bidder. 

RESIDENCE  Cost,    $3,803 

OAKLAND.  Alkmeda  Co..  Cal.  Chabot 
Drive,    Montclair   Highlands. 

Owner  —  Syndicate  Merriewood  Com- 
pany, Ltd. 

Architect— Earl  MacDnnald,  194  John 
Street,  Oakland. 

Low  Bidder— T.  D.  Courtright,  349  5th 
Street.   Oakland. 


Completing   Plans. 

RESIDENCE  Cost,    $17,000 

SAN  RAFAEL.  Marin  Co..  Cal.  Mt. 
View  and  Grand  Avenues. 

Two-story  and  basement  frame  and 
stucco  residence  (10  rooms  and  3 
baths)  tile  root,  hot  air  heating 
system,  thermostatic  control,  can- 
vas walls  and  ceilings,  tile  bathe, 
hardwood   floors  and   trim.   etc. 

Owner — Max   Blumfield. 

Architect— S.   Heiman.  605  Market  St., 
San  Francisco. 
Bids    will    be    asked    in    about    one 

week. 


Contract   Awarded. 

RESIDENCE  Cost.    I^S.^m 

REDWOOD  CITY.  San  Mateo  Co..  Cal. 

Two-story  frame  and  stucco  residence 
(6  rooms.  2  baths)  English  style, 
shake  roof,  gas  hot  air  hei^ting 
system,  hardwood  floors,  steel  sash 
tile  baths,  etc. 

Owner — Withheld. 

Architect — Chester  Treichel,  696  Cleve- 
land Street.  Oakland. 

Contractor — Lyle  Bourquln.  12S  Iris  St. 
Redwood  City. 


Contract    Awarded. 

RESIDENCE  Cost,    $20.00" 

ROSS.    Marin   Co..   Cixllf. 

Two  -  story  and  basement  frame  and 
brick  residence  (English  style)  10 
rooms  and  2  baths ;  roof,  gas  hot 
air  heating  system,  hardwood 
floors,    tile   bi.ths.    etc 

Owner — E.   C.    Lloyd. 

Architect— Miller  &  Warnecke.  Finan- 
cial Center  Bldg..    Oakland. 

Contractor — John  J.  Moore,  354  Ho- 
hart  St.,  Oakland. 


Construction    Under    Way. 

RESIDENCE  Cost.    $5,000 

OAKLAND.  Alameda  Co..  Cal.  337 
Vernon   Street. 

I V4 -story  frame  and  stucco  residence 
(six  rooms). 

Owner  and  Builder- Hufschmidt  and 
Whalen.   337   17th    St..    Oakland 

Architect— Chester  Treichel,  696  Cleve- 
land  St.,   Oakland.  • 


To   Be  Done  By  Day'*  Work. 

RESIDENCES  Cost  $4,000  each 

SAN  FRANCISCO.    N  Lawton  E  IRth 

Avenue. 
Two    one-story    and    basement    frame 

and    stucco    residences. 
Owner  and  Builder — Herman  Christen- 

sen.    1422   27th    Avenue. 
Architect — Not   Given. 


Sub-Bids  Being  Taken. 

RES1DE:NCE  Cost.   »4000 

SAN    FRANCISCO.      Eighteenth    Ave. 


and   Vicente   Street. 

One-story  and  basement  frame  and 
stucco  residence  (5  rooms);  tile 
and  composition  roofing,  gas  hot 
air  heating  system,  hardwood 
floors   tile   baths,    etc. 

Owner  &  Builder— J.  McCarthy.  Red- 
wood City. 

Architect— D.  E.  Jaekle,  126  Post  St., 
San  Francisco. 


PLANNED 

NORTHERN  CALIFORNIA.  —  Elec 
trie  Appliances.  Inc..  C.  W.  Harten- 
felB.  president,  401  Butter  St.,  San 
Francisco,  will  negotiate  with  build- 
ing contractors  in  all  principal  North- 
em  California  cities  for  erecting  dis- 
play homes.  Plana  for  prize-winni. 
designs  in  the  General  Electric  na- 
tional urchitectural  competition  ' 
be  provided  contractors.  Financing 
must  be  provided  by  contractor.  Spe- 
cial discounts  on  General  Electric 
equipment  used  in  the  houses  will  be 
allowed  and  Generi.1  Electric  will  par- 
ticipate in  advertising  and  publicity 
program.  •  1 


Contract    Awarded. 

RESIDENCE  Cost.   $ 

SAN  FRANCISCO.  Vienna  and  Peru 
Streets. 

One  -  story  and  basement  frame  and 
stucco  residence  (five  rooms)  flat 
t£.r  and  gravel  roof,  gas  heating 
system,    hardwood    floors,    etc. 

Owner — H.  B.  Connolly. 

Architect— D.   E.   Jaekle.    126   Post   St. 

Contractor — G.  L.  Peterson,  79  Mount 
Vernon  Avenue. 


Plans   Being   Prepared. 

RESIDENCES  Cost.    $ 

SAN    MATETO.    San    )^lateo    Co..    Cal. 

Aragon  Tract. 
Three    two-story   frame    residences    (6 

room  and   2  baths  each). 
Owner  —  G.     W.     Williams    Co..       315 

Primrose  Road.   Burlingame. 
Architect— Willis  Polk  Co.  (Angus  Mc- 

Sweeney.    Architect).    604    Mission 

St.,  9an  Francisco. 


Preparing  Working  Drawings. 

RESIDENCE  Cost.    $7500 

OAKLAND,  Alameda  Co..  Cal.  Pied- 
mont   Pines. 

Two-story  frame  and  stucco  residence 
(6  rooms  and  2  baths). 

Owner- Withheld. 

Architect— Chester  Treichel.  696  Cleve- 
land  St..    Oakland. 


Planned. 

RESIDENCE  Cost.    $3000 

SANTA    CRUZ.    Santa    Cruz   Co.,    Cal. 

No.   15  Easterby  Street 
One-story  frame  and  stucco  residence 

(6    rooms)     shingle    roof,    cement 

floor,   brick   trim,   etc. 
Owner— Wendell    Van    Houten,    Santa 

Cruz. 
Architect— Not   Given. 

Contract  To   Be  Awarded. 

RESIDENCE  Cont.   Price.  $2773 

SAN  JOSE.  Santa  Clara  Co..  Calif. 
14th  and  Washington  Streets. 

One-story  frame  and  stucco  residence 
(5  rooms)  tile  roof,  gas  floor  fur- 
naces, wood  sash,  hard  wo  o  d 
floors,   etc. 

Owner— CJharles   Cruthers   Realty   Co. 

Architect— Charles  McKenzic,  Twohy 
Bldg.,  San  Jose. 

Contractor— V.   J.   Sunzeri,   176  N.  31st 
St..   San  Jose. 
Fnancing    arrangements    now    being 

completed. 
Complete  bids  published  April  16. 


Contract  Awarded. 

RESIDENCE  Cost.  $4000 

SAN    FRANCISCO.      Eighteenth    and 

Florida  Streets. 
One-story    and    basement    frame    and 

stucco    residence    (5'   rooms)    tile 


and    composition    roofing,    gas    hot 

air      heating      system,      hardwood 

floors,  tile  bath,  etc. 
Owner — C.    Saxsenmeier.    2605    Bryant 

St..    San   Francisco. 
Architect— D.   E.   Jaekle.   126  Post   St., 

San  Francisco. 
Contractor — G.    H.    Johnson.    942   Capp 

St.,   Sa.n  Francisco. 


Plans  Being   Revised. 

RESIDENCE  Cost,   $ 

.S^AN  CARLOS,   San  Mateo  Co.,  Cal. 

One-story  wood  frame  summer  home 
(5  rooms  and  2  baths)  shake  roof, 
electric  heating  system,  stone 
pavement,  plank  flooring,  etc. 

Owner — Withheld. 

Architect— Chas.  McCall,  1400  Frank- 
lin St.,  Oakland. 

Plans  Completed. 

RESIDENCES  Cost,    $ 

OAKLAND,  Alameda  Co.,  Cal.  Mer- 
riewood Tract. 

Three  one-story  frame  and  stucco 
residences  (shingle  roof,  gas  hot 
air  heating  system,  hardwood  floors 
tile  baths,  etc.) 

Owner — Merriewood  Estates,   Inc. 

Architect— F.  L.  Confer,  2812  Russell 
S't.,   Berkeley. 


Plans    Being    Figured. 

RESIDFTNCE  Cost.   $4500 

ORINDA,   Contra  Costa  Co.,  Cal. 

Two-story  frame  residence  (shake 
roof,  oak  plank  floors,  tile  baths, 
gas  hot  air  heating  system). 

Owner— E.  R.  Taylor. 

Architect — F.  L.  Confer.  2812  Russell 
St..  Berkeley. 


To  Be  Done  By  Day's  Work. 

ALTERATIONS  Cost.  $1500 

SAN  FRANCISCO.  -■Jo.  662  Bruns- 
wick  Street. 

Alterations  to  residence. 

Owner — Antone    Garguilo,    Premises. 

Architect — Not   Given. 

Contractor— Boyd  C.  Lindsay,  183  Ox- 
ford Street. 


To    Be    Done    By    Day's   Work. 

RESIDENCE  Cost,    $6000 

OAKLAND,    Alameda    Co.,    Cal.      No. 

3986    Oakmore    Road. 
One-story    and    basement    frame    and 

stucco  residence   (6  rooms). 
Owner    and    Builder — Matthew    Klein. 

4071    Oakmore    Road.     Oakland. 
Architect- -Not  Given. 


To   Be   Done    By   Day's   Work. 
RES1DE7NCE  Cost,  $7000 

PIEDMONT,    Alameda    Co.,    Cal.      No. 

654   Blair  Avenue. 
Two-story    and    basement    frame    and 

stucco  residence   (6  rooms). 
Owner    and    Builder — Marcus    Hardin. 

1206   Trestle   Glen   Road.   Oakland. 
Architect — Not  Given. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,  $400(1 

ALAMEDA.  Alameda  Co..  Cal.  No.  924 

Park  Avenue. 
Two-story  frame  and  stucco  residence 

(6  rooms). 
Owner  and  Builder— C.   D.   Lyon,   6601 

Buena  Ventura  Ave.,   Oakland. 
Architect — Not   Given. 


To  Be  Done   By   Day's  Work. 
RESIDENCE  Cost,    $4000 

ALAMEDA.    Alameda    Co..    Cal.      No 

2428   Otis   Drive. 
Two-story  frame  and  stucco  residence 

(6  rooms). 
Owner  and   Builder— C.   D.    Lyon.    6501 

Buena  Ventura  Ave..  Oakland. 
Architect— Not   Given. 


Being   Done   By   Day's  Work. 

RESIDENCE  Cost.    $4500 

SAN    FRANCISCO.    Twenty-sixth    St. 
One-story    and    basement    frame    and 
stucco   residence   (5   rooms). 
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Owner   &    Builder— I'eter    Balzor,    ;I961 

26lh    St..    Han    Kiancaco. 
Arohltecl — Niiririftn    Coulter,    46    Kear- 
ny St..   Sum  Kranclsco. 
Wiirk    Id   bcInK  done   by   day's   labor 
midfr    tb«    8upi'rvlslon   of   th»   owner. 


Plant    Being    Completed. 

UES-IDKNCK  CuHt.     $7000 

(lAKLANI),  Alanifda  Co..  (Tal.  Pied- 
mont I'lnia. 

Two-Btory  frame  and  stucco  rosldenoe 
(li  rooms),  .slilngle  rnof.  gas  hot 
air  heating  system,  steel  sash. 
hardwood   floors,    tile   baths,    etc. 

Owner— E.   S.   Taylor. 

Architect— F.    L.    Confer,    2812   Rusgell 
St.,   Berkeley. 
Rlda  will  be  asked  within  one  wenk. 


Sub-Contracts  Awarded. 
r.ESlDliNCE  Cost,    J5000 

HEUKELEY,    Alameda   Co.,    Cal.      No. 

19,1  San  Antonio  St, 
<iiM'-6tury    and    basement    frame    and 

stucco  residence   (5   rooms). 
I  Jwner — C.   E.   Baumgartner,   2068  All- 

ston  Way,   Berkeley. 
.\ichltect— Hardman  &  Kuss,  2068  All- 

ston   Way,    Berkeley, 
'"■■ntractor — H.   J.    Henderson,    20  Avis 

Road.   Berkeley. 
Lumber — Piedmont    Lumber    Co.,    351 

4ilth    St.,    Oakland. 
Plastering— F.    Pichotto,    1511    W.    33rd 

St.,    Oakland. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    |5000 

OAKLAND,    Alameda    Co.,    Cal.      N,j. 

3935    Burckhalter  Avenue. 
One-story    and    basement    frame    and 

stucco  residence  (6  rooms). 
Owner  and   Builder — Harry  A.   Burke, 

3943    Burckhalter    Ave.,    Oakland. 
.Architect — Not  Given. 


To    Be    Done    By    Day'g   Work. 

RESIDENCE  Cost,    J5000 

OAKLAND.    Alameda    Co.,    Cal.      No 

337    Vernon    Street. 
One    and    one-half-story    frame     and 

stucco  residence  (6  rooms). 
Owner   and    Builder — Hufschmldt    and 

Whalen,   337   17th   St.,   Oakland. 
Architect — Not    Given. 


Contract    Awarded. 

RESIDB.N'CE  Cost.  J4000 

SAN    FRANCISCO.      W  Cayuga   185   S 

San  Juan  St 
One-story    and    basement    frame    and 

stucco    residence. 
Owner — Frank   Kent.    %    Contractor. 
Architect^Not   Given. 
Contractor — C.    T.    Lindsay,    140    Du- 

boce  Ave..   San  Francisco. 


Completing    Plans. 

RESIDENCE  Cost.  $9500 

HAYWOOD,   San   Mateo  Co.,   Cal. 

One  and  one-half-story  frame  and 
stucco  residence  (8  rooms  and  3 
baths):  shingle  roof,  air  condi- 
tioning system,  hardwood  floors, 
tile  baths,   wood  sash,   etc. 

Owner — Mr.    Wissing. 

Architect— F.    F.    Amandes,    1879    18th 
Ave.,    San   Francisco. 
Bids  will   be  asked   about   April   26. 

Bids    In — Held    Under    Advisement. 

RESIDENCE  Cost,  $ 

SAN  CARLOS,  San  Mateo  Co..  Cal. 

One-story   wood   frame   summer  home 
(5  rooms  and  2  baths)  shake  roof, 
electric     heating       system,       stone 
pavement,   plank   flooring,   etc. 

Owner— Withheld. 

Architect — Chas.    McCall,    1404    FrMi'- 
Un  St.,  Oakland. 
Announcement   will   be    made   within 

a  few  days. 


Contract  Awarded. 

RKSIDENI^K  CoHt.    15.000 

SAN    FRA.VCIHCO.      W    I7th    Ave.    290 

.S  Ueary  .Street. 
One    .   story  i.nd    t»aHement   frame   and 

stucco   residence. 
Owner— Fred    Mlrsky.   2383    Union    St. 
Plans  by  F.  T.   Houwellng.  S30  Prague 

Street. 
Contractor— It.  F.  Gftlll,   1574  2Sth  Ave. 

Contract    Awarded. 

HEHll.iKNCK  Cost,    $6000 

WATSf)NVlLE,    Santa   Ctmz   Co..    Cal. 

One-story   frame  and  stucco   residence 
(7    room.s)    Spanish   style;    gas    hot 
air   heating   system,    tile   bath,    I 
roof,   hardwiKid   floors,   etc. 

Owner— Thomas   Crowley,    Watsonville 

Plans   by  Owner. 

Contractor— Friend  &  Resh,  P.  O.  Box 
743,    Watsonville. 


Contract  Awarded. 

RESIDENCE  Cost,    J3000 

MONTEREY,  Monterey  Co.,   Cal.     Lot 

8   of  Arroyo   Seco. 
One-story  frame  and  stucco  residence 
Owner — Ana  Zabala,  Monterey. 
Architect — Not   Given. 
Contractor — Thomas  Hambey,   Soledad 


Contract  Awarded, 

RESIDENCE  Cos',    $4500 

WATSO.WILLE,   Santa  Cruz  Co.  (mI 
One-story  frame  and  stucco  residence 
(6  rooms)  tile  bath,  oak  floors,  lin- 
oleum,   shades,    etc. 
Owner— M.   D.   Maxfleld,   Watsonville. 
Plans  by  Owner. 

Contractor — Friend     &     Resh,     P.     O. 
Box  743,  Watsonville. 


Sub-Bids  Being  Taken. 

RESIDENCE  Cost,    $ 

PIEDMONT,    Alameda   Co..   Calif. 

Two-story  fr!.me  and  stucco  residence 
(6  rooms  and  2  baths)  shake  roof 
gas  hot  air  heating  system,  sttel 
sash,   hardwood   floors,    tile   bath.s. 

Owner  and  Builder— A.  T.  Beckett,  224 
Scenic  Ave.,  Piedmont. 

Architect — E.  L.  Snyder,  2101  Sh.it- 
tuck    Ave.,    Berkeley. 


Construction    To    Start    Immediately. 

RESIDENCE  Cost.    $ 

-MILLBRAE,    San    Mateo  Co.,    Calif. 

Two-story    frame    residence    (6    rooms 
and  2  baths)   Colonial  type:   s'^- 
roof,   gas  hot   ^ir   heating   system, 
wood    sash,    hardwood    floor.s.    til 
baths,    etc. 

Owner — C.   L.   Bartholomew. 

Architect— E.     L.    .Snyder,    2101    Shai- 
tuck    Ave.,    Berkeley. 

Contractor— W.  C.  Akard,  225  Cervan- 
tes Blvd.,   San  Frs^ncisco. 


To  Be   Done   By  Day's  Work. 

RE.IIDENCB  ' 

PAI  n   ALTO,    Santa  Clara   C-i.     r--' 

1211    Hamilton    Avenue. 
Two  -   story  and  basement  frame  n^d 

stucco  residence. 
Owner   and    Builder — Ira    Brotzman.    5 

Garfield  Ave.,   San  Jq^e. 
Architect — Not   Given. 


Sub-Contracts   Awarded, 

RESIDENCE  Cost,    $21,500 

PIEDMONT,   Alameda  Co.,    Cad.     No. 

117  Requa  Road. 
Two-story    and    basement    frame    and 

stucco  residence   (21  rooms). 
Owner— Mrs.    M.    Grodin,    1085    Anner- 

ly  Road,   Piedmont. 
Architect— Miller  &  Warnecke,  Finan- 
cial   Center    Bldg..    Oakland. 
Contractor  —  J.     B.     Peterson    &    Son, 

4021  Agua  Vista  Ave.,  Oakland. 
Roofing — General    Contractor. 
Plumbing— Car  T.   Doell,   467   21st  St.. 

Oakland. 
Sheet    Metal  —  Aladdin    Heating    Co.. 

5107   Broadway,   Oakland. 
Tile — Rigney    Tile    Co.,    3012    Harrison 

St.,   Oakland. 


Mantal— Martin   Back,   2100   Woodblna 

St.,    Oakland. 
Iron     onile     Work    —    Eandl    ArtUUo 

.Vl.-tal     Works,     1339    62nd    .Street, 

Oakland. 
Lumber— Eureka    Mill   &    Lumber    Co., 

3615    K-14th    St.,   Oakland. 
Finish     Material  —  Oakland      Planlns 

.vnil,   2nd  and   Washington  Streets, 

Oakland. 
Brick  and   Stone   Work— Martin   Oack, 

2100    Woodbine    St.,    Oakland. 

Plans   Being   Prepared. 
KESIDE.NCES  Cost,     $5000     each 

BERKELEY,    Alameda     Co.,    Cal. 

Spruce   Street. 
Two    one-story    and    basement    frame 

and  stucco  residences. 
Owner— .N.    B.    Douglasa,    28    Domingo 

St.,   Berkeley. 
.\rchitect— Leonard  Ford,   2022  Berke- 

lay   Way.   Berkeley. 
Bids   will    be   asked      in    about     one 
week. 


Plans    Being    Prepared. 

RESIDENCE  Cost.    $5000 

LAFAYETTE,   Contra   Costa  Co.,   Cal. 

Two-story  frame  and  stucco  residence 
(7    rooms). 

Owner— Withheld. 

Architect— Leonard    Ford,    2022   Berke- 
ley Way,  Berkeley. 
Bids  will  be  asked  In  about  '    -veek. 


To    Be   Done    By   Day's   Work. 

RESIDE.NCE  Cost.   $4,000 

H.A.N  FRA.NCI.SCO.    E  27th  Avenue  luu 

N   Ulloa  Street. 
One   -   story  and   basement   frame  and 

stucco  residence. 
Owner  and  Builder — P.  Andersen.  4082 

Army  Street. 
Plans   by   B.    K.    Dobkowit'.   42.-,    .S.    ..• 

terey  Blvd. 

To    Be  Done   By   Day's  Work. 
RESIDENCE  Cost,    ii.Oi.0 

SAN    FRANCISCO.     N    Naglee    74    E. 

Ellington. 
One   -   stoiy  aJid   basement   frame  and 

stucco  residence. 
Owner — Hazel   Henden,   4   Naglee   Ave. 
Architect — Not    Given.  ! 


Cost      ?-.  "    ■ 
:.nd  Bruns- 


Contract  Awarded. 

RESIDENCE 

SAN  FRANCISCO.     Oliv 

wick    Streets. 
One   -   story  and   basement   frame  and 

stucco  residence. 
Owner — Frank  Mus.Tnte.   71   0'''v  Ki. 
Architect— Not   Giv^i. 
Contractor — P.    DeMartini,    5  n  n    V 

worth    Street. 


April    25,    1935 
To   Be  Done   By   Day's  Work. 
RESIDENCES  Cost,    14000   each 

SAN    FRANCISCO.      E   Twenty-fourth 

Ave.  S  Vicente  Street. 
Two-story    and    basement    frame    and 

stucco    residence. 
Owner    and     Builder — Land     Develop- 
ment   Co.,    364    Bush    St.,    S.    F. 
Architect — Not    Given. 


Preparing    Working    Drawiogs. 

RESIDENCE  Cost.    $S.0('0 

OAKLAND.  Alameda  Co.,  Cal.  Pied- 
mont Pines. 

Two  -  story  and  basement  frame  and 
stucco  residence  (8  roams  and  3 
baths)  shake  roof,  gas  hot  air 
heating  system,  hs-rdwood  floors, 
tile   baths,    steel   sash,   etc. 

Owner- Dr.  D.  J.  Frazier,  532  15th  St. 
Oakland. 

Architect— E.    L.    Snyder,     2101    Shat- 
tuck    Ave..    Berkeley. 
Bids  will   be  asked  in  about   1    wr' 


CONTRACT    AWARDED 

TUOLUMNE  COr.VTY.  Cal.— S.  G. 
Giles.  121  Knoles  Way.  Stockton,  at 
$20,800  awarded  contract  by  the  Pub- 
lic Utilities  Commission,  Rm.  2S7,  City 
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PACIFIC    CONSTRUCTOR 


Hull,  for  the  construction  of  four  1- 
story  und  baBeniont  wood  frame  cot- 
tages with  concrete  foundations.  ICx- 
terlors  will  be  of  cement  plaster  witli 
stucco  flnlsh:  interior  finish  of  hard- 
wall  plaster.  Buildings  will  be  approx- 
imately 30x48  ft.  each.  Work  includes 
furnishing  and  installing  t.ll  water 
•supply  piping  and  all  hydrant  pipinc. 
fittings,  valves,  pressure  reducing 
valve,  concrete  box  and  cover  and 
connecting  to  present  water  supply 
pipe  at  Sti.tion  WO  plus  00. 


Contract  Awarded. 
RESIDKNOE  <''"?t. 

S.\ORAMKXTO.   Sacramento  Co. 

3640  Lincoln  Avenue. 
Two-storv  frame  and  stucco  reside"'- 
Owner— H.   W.  Peterson.   910  15th   St. 

Si.craniento. 
Architect — Not  Given. 
Contractor— C.    C.    Ruby.    4S00    T    St 

Sacramento. 


Cal. 


Contract   Awarded. 

RESIDENCE  Cost.    J7.45S 

SAN  FRANCISCO.    N  Brot,dway  East 

Hyde  Street. 
Two  -  story  and  basement  frame  and 

stucco  residence. 
Owner— L.    Bianco.    34G0    Scott    Street. 
Architect — Not  Given. 
Contractor— L.     Murer.     1724    Quiwada 

Street.  t 

Contract  Awarded. 

.\DDITION  Cost.    $3,000 

OAKLAND.    Alameds.    Co.,    Calif.     702 

Hilldale  Street. 
.\dditions   to  residence. 
Owner — J.    Easterkdyke.    premises. 
.■\rchitect— Not  Given. 
Contractor — W.    E.    Lyons   Const.    Co.. 

2009    Pacific   Ave..    Alameda. 


Contract   Awarded. 

RESIDENCE  Co.st,    J.j,00n 

BERKELEY.  .■Mameda  Co..  Cal.  1925 
Tiffin  Road. 

One-story  frr.me   residence    (4   rooms). 

Owner— Hahcn  Thomas.  12006  Broad- 
way Terrace.  Oakland. 

Architect — Williams  and  Wastell.  374 
17th   St..   Oakland. 

Contractor— A.  A.  Haskell,  255  Ridge- 
way  Ave.,   Berkeley. 


Preparing    Sketches. 

RES!  PEN  CE  Cost,    t 

BERKELEY.  Alameda  Co..  Cal.  Bow- 
ling Drive. 

Two-story  and  basement  frame  and 
stucco  residence  (10  rooms). 

Owner— H.    C.   Cheek. 

Architect  —  Roland  I.  Slrlngham.  525 
Market   St..    San  Francisco. 


To   Be    Done    By   Day's   Work. 

RESIDENCE  Cost.    $4000 

.'■•AN     FRANCISCO.   E    Twenty-eighth 

Ave.    339    N   Cabrillo    Street. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner  and   Builder— Thos.   E.  Mohler. 

751    28th    Ave..    San    Francisco. 
Architect— Not   Given. 

15—  SCHOOLS  ~~ 


%- 


Planned. 

OYMNASIl'M  Coat, 

SANTA  CRCZ.   S.int;.  Cruz  Co..  Cnlif. 

Branciforte    Junior    High    School 
New  gymnasium  at  junior  high  s  ho   1 
Owner — Santa   Cruz   School   District. 
Architect — Not   Selected. 

Application  will  be  filed  with  the 
SERA  to  furnish  labor.  Further  de- 
tails will  be  announced  at  u  later 
date. 


Planned. 

GYMNASIUM  Cost.    % 

SANTA  CRL'Z,  Sant!.  Cruz  Co..  Calif. 

Mission  Junior  High  School. 
New  gymna-sliim  at  junior  high  school. 


Owner— Santa   Cruz   School    District. 
.Vrcbitcct— Not   Selected. 

Application  will  be  filed  with  the 
SERA  to  furnish  labor.  Further  de- 
tails will  be  announced  at  '.  lator 
date. 


Bids  Opened. 

SCHOOL  Cost,     $162,000 

SAN    FRANCISCO.       Kirkham    Street 

between  42nd  and  43rd  Aves. 
Two-story    reinforced    concrete    school 
building   (18   classrooms);   tar  and 
gravel    roof,    steam    heating    sys- 
tem,  etc. 
t>wner— City  and  County  of  San  Fran- 
cisco. 
Architects — Wm.    Mooser,    Monadnock 
BIdg.;    Edward    Eames,    353    Sac- 
ramento St.  and  Douglas  D,  Stone 
110    Sutter    St. 
Structural  Engineer — James  M.  Smith, 
231    Kearny    St.,    San    Francisco, 
Total   bids    follow: 
General     Electric,    and     Mechanical 
(Combined    Bid) 
(1)   Add  for  marble  in  toilets. 
(A)  James   L.    McLaughlin,    251    Kear- 
ny   St.,    only    bidder) $182,334 

(1)  490 

General   Work 
(1)    Add    for   marble    in    toilets, 

(A)  Dinwiddle       Constr.       Co., 

Crocker     Bldg $143,780 

(1)       1,041 

(B)  F.    C.    Amoroso    &    Sons....$146,000 

(1)  120 

(C)  Frank    J.    Reilly 147.751 

(1)  500 

(D)  O.    Monson    149,596 

(1)  85 

(E)  Jamea     L,     McLaughlin...   150,706 

(1)  490 

Mechanical   Work  and   Plumbing 

Scott    Co.,    243    Minna    St $19,300 

Anderson    &    Rowe    19,953 

M.    Desiano    21,117 

M.     J.     Reeves 21,328 

Fred    W.     Snook    22,252 

Electrical    Work 
Spencer    Electric    Co.,    233    Mo- 
nadnock  Building   $11,520 

H.   C.   Reid  11,699 

R    J.    Doherty   12,057 

Globe  Electric  Works 12,190 

Abbett   Electric    Works 12,933 

Dowd    Seid    Co 12,943 

Complete  bids  follow: 

(   1)   excavating    and    backfilling    to    a 
depth   of  four  feet,   add; 

(  la)  do,   deduct; 

(  2  )   do  to  a   depth   of  8   ft.,   add; 

(  2a)  do,   deduct; 

(  3  )    do   to  i,  depth  of  12  ft.,   add; 

(  3a)  do,    deduct; 

(  4  )  do,  to  a  depth  of  16  ft.,  add: 

(  4a)  do,    deduct; 

(   5  )   one  to  six   mix   concrete,    add; 

(  5a)  do,    deduct; 

(   6  )  one  to  eight  mix  concrete,  add; 

(  6a)   do,    deduct; 

(   7   )  one  to  twelve  mix  concrete,   add 

(  7a)   do,  deduct; 

(  8)   linoleum,    per    sq.    yd.    laid.    :.dd; 

(  8a)   do.  deduct; 

(  9  )   cement  topping,  per  sci.   yd.   In  id. 
add; 

(   9a)  do.  deduct; 

(10)  concrete    yard    base    and    asphalt 

paving,    per    sq.    yd.,    U.ld.    .'uUl : 
(lOa)  do,   deduct; 

(11)  reinforcing    steel,    per    lli.,    add; 
(11a)   do.    deduct. 

General,    Electric    and    Mechanical 
(Combined    bid) 

Jame.s  L.  McLaughlin.  (1)  $1.50;  (1- 
a)  $.25;  (21  $1.75;  (2t.)  $.25;  (3)  $3.00; 
(3a)  $.30-  (4)  $4.00;  (4a)  $.35;  (5)  $19: 
(5a)  $S.0b;  (6)  $17;  (6a)  $6;  (7)  $17' 
(7a)  $6-  (8)  $2.50;  (8a)  $1.25;  (9)  $.75; 
(9a>  $.i5:  (10)  $1.50;  (10a)  $.60:  (11) 
$.05;    (Ua)    $.025. 

General   Work   Only 
(A)        (B)        (C)        (D)        (E) 
(   1   )     $  1.25   $  1.50  $  2.00  $  2.00  $  1.50 
(   la)  .30         .18         .50         .50         .25 

(  2  )         1.75       2.00       3.00       3.50       1.75 
(  2a)  .30         .25       1.00         .75         .25 


(  3  ) 

2.26 

4.00 

4.00 

6.00 

3.00 

(  3a) 

.30 

.30 

1.25 

1.00 

.30 

(  *  ) 

3.00 

7.50 

6.00 

10.00 

4.00 

(  4a) 

.30 

.40 

1.50 

1.25 

.35 

(  5  ) 

20.00 

24.00 

22.00 

22.00 

19.00 

(  6a) 

10.00 

7.00 

12.00 

8.00 

8.00 

(  6  ) 

10.00 

22.00 

18.00 

21.00 

17.00 

(  6a) 

5.00 

6.00 

8.00 

7.00 

6.00 

(  7  ) 

9.50 

17.00 

16.00 

20.00 

1  -  -  '• 

(  7a) 

5.00 

5.50 

6.00 

6.00 

6.00 

(  8  ) 

2.50 

2.40 

2.00 

3.00 

2.r,n 

(  8a) 

1.50 

1.30 

1.50 

1.00 

1.25 

(  9  ) 

.50 

.90 

.80 

.90 

.75 

(  9a) 

.30 

.30 

.45 

.?T 

(10  ) 

1.00 

.18 

1.50 

2.00 

1.50 

(10a) 

.50 

.08 

.75 

.50 

.60 

(11  ) 

.05 

.06 

.07 

.06 

.05 

(1U-) 

.025 

.03 

.03 

.025 

.025 

Bids 

held 

under 

advisement. 

Sub-Contracts   Awarded. 
GYMNAS'IUM  Cont.    Price,    $32,683 

SANGER,   Fresno   Co..    Cal. 
One-story    reinforced    concrete    gym- 
nasium. 
Owner —    Sanger    Uninn    High    School 

District. 
Architect  —  W.  D.  Coates.   626  Rowell 

Bldg..  Fresno. 
Contractor — W.  J.  Ochs.  Pacific  South- 
west  BIdg..   Fresno. 
Plastering — Joseph  MasI,  515  Oleander 

.St.,    Fresno. 
Structural     Steel  —  Gulden    Gate    Iron 
Works,    1541    Howard    Street,    San 
Francisco. 
Sheet    Metal— Z.    Z.    Dowd.    4335    Illin- 
ois   Ave..    Fresno. 
Mill    Work   —   Hollenbeck-Bush   Plan- 
ing Mill.  P.  O.  Box  605  Fresno. 
Materials — Prescott    Brick    &    Lumber 
Co.,   S-anger. 
As    previously     reported,      plumbing 
awarded  to  B.  A.  Newman.   320  North 
H   St..   Fresno.   $2966;    heating  to  Bar- 
rett Hicks  Co.    ,1027    Broadway,   Fres- 
no.   $1836;    electric    to   Electric   Constr. 
Co.,   P.   O.   Box   638,   Fresno, 


LOW    BIDDER 

HUNTINGTON  PARK.  Los  Ang.- 
Ips  Co..  Cal. — Reid  &  Alexanri^ 
Olive  St..  Walnut  Park,  submitted  tli.- 
low  bid  to  Los  Angeles  board  of  edu- 
cation at  $104,400  for  reconstruction, 
rehi.bilitation  and  strengthening  of 
the  boys'  gymnasium  and  swimminp 
pool  and  the  girls'  gymnasium  at  Mi.' 
Huntington  Park  high  school,  G021 
Miles  Ave.,  Huntington  Park.  Georse 
M.  Lindsey,  6305  Yucca  St..  arch- 
tect. 


BIDS  WANTED 

LOS  ANGELES,  Cal.— Until  11:30 
A.  M.,  bids  will  be  received  by  the 
Los  Angeles  Board  of  Education  Pur- 
chasing Bureau,  1425  San  Pedro  St., 
for  construction  of  seven  standard 
clnssroom  bungalows  at  the  Avalon 
Blvd.  S'ohool,  Plana  and  specifica- 
tions may  be  obtained  at  1425  San 
Pedro  St.,  upon  deposit  of  $25.  A. 
S.    Nlbecker    Jr..    architect. 


Preparing   Preliminary  Plans. 

SCHOOL  Cost.    $1S1.102 

SAN  FRANCISCO.  Bartlett  and  22nd 
Streets. 

New  grammar  school  building  (twelve 
classrooms)    Agassiz    School. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect— Masten  &  Hurd.  233  Post 
.S't.,    San    Francisco. 


April    19.    1035 
Commissioned   To   Prepare   Plans. 
REHABILITATE     SCHOOL  $3000 

BERKELEY.    Alameda   Co..   Cal.     No. 

IHO  Oxford  Street. 
Rehabilitate    Oxford    School. 
Owner — Berkeley    School    District. 
Architect- Gwynn    Officer,    2328    War- 
ring   St.,    Berkeley. 


PACIFIC    CONSTRUCTOR 
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Commidioned  To  Prepare  Plant. 

,    SCHOOL  WORK  Cost,  12800 

I    BKHKKI.KY.    AInmeda   Co..    Cal.    No. 
I  12U0  Unlvi-mlly  Avenue. 

New   exit   at   the   Burbank    School. 
I  Owner— Uerkck-y   Schtjol    DlHtrlct. 
Architect   —    Hakewcll    &    Welhe.    251 
Kearny   .SI.,    San   Francisco. 


Contract  Awarded. 

SCHOOL  Cdnt.   Price,   $32,494 

PORTOLA,   PIuma.i  Co.,  Calif. 

One-story  frame  and  atiicoo  grammar 
dChodl  (5  cla.ssroom.s  and  recrea- 
tion  room). 

Owner — Portola  Grammar  School  DIsl. 

Architect  —  Harry  Devlne.  California 
State    Life    BIdg..    Sacramento. 

Contractor— Campbell  Con.str.   Co..   800 
R  St.,  Sacramento. 
Complete    bids    published    March    29. 

Contract   Awarded. 

SCIENCE  BLDG.  Cont.  Price,  $43,457 
[  WASCO,  Kern  Co..  Cal.  High  School 
Grounds. 

One-story  reinforced  concrete  science 
bidg.  (to  contain  cia.ssrooms,  lab- 
ciratories,  assembly  hall,  relnforc- 
i<i  concrete  walls,  wood  frame  par- 
titions and  roof  framing,  tile  roof, 
maple  .Tnd  lionleum  covered  floors 
till'  toilet  room  floors,  heating 
plant,  etc. 

Owner  —  Wasco  Union  High  Schoo! 
District. 

Architect— E.  J.  Symmes,  215  Haber- 
felde   Bldg..    Bakersfleld. 

Contractor — Fisher  &  McNulty.  Mat- 
'     tei    Bldg.,    Fresno. 


BIDS   WANlcO 

LOS  ANGELES,  Cal.— Until  May  2, 
4:00  P.  M.,  bids  will  be  received  by 
the  Long  Beach  Board  of  Education 
for  the  construction  of  Units  A,  C  and 
E  (gymnKsium,  shop  and  cafeteria 
buildings)  at  the  Alexander  Hamilton 
Junior  High  S'chool.  Bids  will  be 
taken  on  two  bases:  I.  entire  project 
to  be  handled  under  a  general  con- 
tract, but  with  alternate  bids  on  (a) 
plumbing:  (b)  heating  and  ventilat- 
ing: (c)  electrical  work,  and  (d) 
general:  and  II,  segregated  bids  on 
(a)  plumbing;  (b)  heating  and  venti- 
lating, and  (c)  electrical  work.  Sx:hlll- 
ing  &  Schilling,  145  Linden  Ave.,  Long 
Beach,   architects.  i 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal.  Calif.— Pozzo 
Const.  Co..  421  Macy  St.,  awarded  .-i 
contract  by  Los  Angeles  board  of  ed  - 
ucation  at  $133,994,  for  the  erection 
of  a  new  two-story,  30-room,  Class  A 
reinforced  concrete  men's  physical  ed- 
ucation   building    at    Los    Angele.s    Jr. 


ColIOKe,  8CS  N.  .Vermont  Ave.  Allison 
&  Allison.  1014  EdiMon  Kldg..  archi- 
tects. 


CONTRACT    AWARDED 

Cf)NCORI).  Contra  Costa  I"" 
—  A.  A.  McMann,  Mi.rtlnez,  at  $1  0". 
por  ton  f<ir  top  sand  and  $1.S0  per 
ton  for  cru.shed  rock  and  gravel  waH 
awarded  contract  by  Mt.  Dl.'.bU.  U'ljo 
High  School  District  for  furnishing 
and  delivering  concrete  aggregates  on- 
ly for  the  construction  of  two-story 
reinforced  concrete  high  school  in  Con- 
cord. Approximately  645  tons  of  toii 
«nnd  and  6S0  tons  of  crushed  rock  i>i 
Involved. 

Pluns   prepared    by   Architect    W.    H 
Weeks,  52.'-.  .Market  St..  San  Francisco. 


BIDS    WANTED 

LOS  ANGELES,  CVil.— l.'ntii  .May  10. 
U;30  A.  M.,  bids  will  be  received  by 
l^os  Angeles  Board  of  Education  Pur- 
chasing Bureau.  1425  S'.  San  Pedro 
St..  for  reconstruction,  rehabilitation 
«nd  strengthening  of  building  No.  2  at 
the  Hammel  Street  School,  located  on 
the  west  side  of  Marianna  Avenue, 
between  Hammel  St.  and  Dozler  Ave. 
Lyle  Nelson  Barcume,  5369  Wllshire 
Blvd..  Architect,  and  C.  G.  DeSwarte, 
Structural  Engineer.     Cost,   $36,533. 


BIDS    WANTED 

LOS  ANGELES,  Cal.— Until  May  2. 
11:30  A.  M..  bids  will  be  received  by 
the  Los  Angeles  Boi.rd  of  Education 
Purch.osing  Bureau,  1425  San  Pedro 
St.,  for  construction  of  seven  stand- 
ard classroom  bungalows  at  the  Ava- 
lon  Blvd.  School.  Plan  and  specifica- 
tions may  be  obtained  at  1425  San 
Pedro  St.  upon  deposit  of  $25.  A.  S. 
Nlbecker   Jr.,    .\rchltect. 


LOW    BIDDER 

LOS  ANGELES.  Cal.— Stanton-Reed 
Co..  Architects'  Bldg.,  submitted  low 
liid  to  Los  Angeles  Board  of  Educa- 
tion at  $81,941.  for  reconstruction,  re- 
liabilitation  and  strengthening  and 
the  construction  of  one-story  Class  C 
brick  and  gunite  additions  to  the 
north  and  south  units  at  the  Palms 
School,  3520  Motor  Ave.,  West  Los- 
.\ngeles.  The  additions  will  be  36x 
1S3  feet  and  24x142  feet  in  area.  Earl 
T.  Heitschmidt,  417  9.  Hill  St.,  Los 
Angeles,  architect  and  Paul  E.  JefEers, 
S16  W.  5th  St.,  Los  Angeles,  structural 
engineer. 


BIDS   OPENED 

SCHOOLS 

DALY  CITY,    San   Mi.teo   Co..  Cal. 
Three   1-story   frame   and   stucco   ele- 
mentary   schools     (six    classroma. 


CROCKETT  GYMNASIUM  RECONSTRUCTION 


ALTER   GYM.    &    SHOP       Cost,    $ 

CROCKETT,  Contra  Costa  Co.,  Calif. 
High    School   Campus. 

Structural  and  miscellaneous  changes 
to  gymnasium  and  shops  at  the 
High   School. 

Owner — Crockett    School    District. 

Engineers  Henry  D.  Dewell  and  Aus- 
tin Earl,  55  New  Montgomery  St., 
.San  Francisco. 

Low  Bidder — Oliver  S.   Almlie.  60  Sus- 
sex S-treet,   San  Francisco. 
Total   bids   follow: 

(a)  Oliver  S.   Almlie,   S.   F $68,975.00 

(b)  B.  A.  Howkins,   9.   F 73,405.00 

(c)  John  M.   Bartlett  &  Wal- 
ter Sorensen,    Oakland 73,988.80 


(d)  Dinwiddle  Con.  Co.,  S.F.  .  76.080.00 

(e)  Carl  N.  Swenson,  San 

Jose  83,658.00 

(f)  Fred  J.  Early,  Jr., S.F 90,621.00' 

(g)  Monson  Bros.,  9.  F 92,547.00 

Complet  bids  follow: 

(1  )  240  lin.  ft.  16  in.  diameter  cais- 
sons; 

(1-a)   Total  bid  for  Item  1; 

(2  )  780  lin.  ft.  18  in.  diameter  cais- 
sons. 

(2-a)   Total  bid  for  item  2. 

(3    )   860  lin.   ft.   20  in.   diameter   cais- 

(3-a)    Total  bid  for  Item  3. 
(4    )   Work   complete   excepting   Items. 
1.    2.    and   3. 


(1  )... 
(1-a). 
(2  )  . 
(2-a). 
(3  )... 
(3-a) 
(4    )   . 


(a) 


(b) 


1.836.00       2.040.00 

7.36  8.75 

5.740.80       6,825.00 


7,740.00 
56.800.00 


(c) 

$        7.66 

1.838.40 

7.87 

6.138.60 

7.98 

6,862.80 

59,149.00 


(d) 
$  11.00 
2.640.00 
12.00 
9,360.00 
13.00 
11.180.00 
63.000.00 


(e) 

$      11.50 

2,760.00 

12.20 

9,516.00 

12.80 

11,008.00 

60,374.00 


(f) 
$  13.26 
3,182.40 

13.77 
10,740.60 

14.30 
12,298.00 
64,400.00 


3,048.00 
13.30 
10,374.00 
13.75 
11.825.00 
67.300.06 


principal's  office,  lunch  room.  «tc.) 

Jefferson.    Woodrow    WlUion    and 

Crocker  units. 
Owner— Jefferson    School    DlHtrlct.    W 

J.   Sweeney,  clerk). 
Architect— Albert     F.     Koll.-r.    Crocker 

First  National  Bank  Bulldinx,  San 

Frunclsco. 
Low    Bidder— Meyer  Construction   Co.. 

735    Portola    Drive.    San    FrancUco. 
Complete   bids   follow: 
(l)add     for    blackboaj-ds; 

(2)  add  for  Are  alarm  system; 

(3)  add   for  tile  floorlnit; 

(4)  add  for  met!.l  partitions  In  toilets; 

(5)  add   for  electric  clock  system; 

(6)  add  for  heat  Indicator- 

(7)  Total    bid    Including    all    alternau 
proposals. 

.Meyer  Constr.   Co.,   S.   F $82,065 

(1)      12,320.00 

(2)  551.00 

(3)         1,701.00 

- (4)  566.S0 

- (G)  457.00 

(6)  380.00 

(7)     $88,040.50 

Frank  J.   Rellly.  San  Francisco.  $82, 321 


.(1) 
..-(2) 

...(3) 
....(4) 
,....(5) 
-<6) 

..(7) 


2,650 
660 
2,060 
660 
435 
375 
$89,041 

Robert    McCarthy.    S.   F $84,938 

2.320 

600 

3.000 

1.000 

387 

460 

92,705 

$87,170 

2.225 

620 

1,775 

430 

495 

480 

$93.22-; 


.(1) 

(2) 

--(3) 

(4) 

•  - - -(5) 

-....(6) 

(7) 

Harry  J.  Oser.  San  Fn^ncisco.. 

(1) 

- (2) 

— (3) 

(4) 

■— (5) 

- <6) 

(7)        

Leo  Epp,  San  Francisco .$87,500 

2.500 
380 
1.980 
700 
87" 
470 


..(1) 
....(2) 
.(3) 
..(4) 
..(6) 
(6) 


- (7)    94.400 

Trewhitt-Shiolds  Co..  Fresno $88,600 


.(1) 

(2) 

(3) 

(4) 

(5) 

(6) 

- — .....(7) 

.   Harold  John.son.  S.  P. 

(1) 

- .- (2) 

- (S) 

f4) 

- (6) 

(6) 

- (71 

Bids  held  under  advisement. 


2,412 

611 

2.190 

454 

407 

433 

S95.107 

$88,979 

2.420 

630 

1.71<> 

482 

40.-. 

489 

$96,124 


Contract    Awarded. 

SCHOOL  Cost,    $20.43:1 

DRAIN.   Dougl.'.s   Co..   Oregon. 

One   -    story   brick   veneer  Union  High 

School  building  (three  classrooms. 

library   and   auditorium). 
Owner- Union    High    School    Di«trt,-t 

No.    12. 
Architect — G.    B.    Smith.    Eugene,    Ore. 
Contractor — Edward    Walder,    Eugene. 


BOND    ELECTION 

ARBUCKLE.  Colusa  Co..  Cal  — 
Pierce  Joint  Union  High  School  Dlst. 
will  vote  May  20  on  a  proposal  to  Issue 
bonds  in  the  amount  of  $125,000.  pro- 
ceeds to  finance  construction  of  a  new 
high  school  building  in  Arbuckle. 

Preliminary  plans  have  been  pre- 
pared by  Architect  W.  E.  Coffman. 
Forum  Bldg..  Sacramento. 
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CONTRACT  AWARDED 

PASADENA.  Calif.— Whittaker  and 
Snook.  124  Arrelliiga  St..  Santa  Bar- 
bara. awKrded  contract  by  Pasadena 
board  of  education  at  $180,950.  sub- 
ject to  approval  by  the  PWA.  for 
strengthening  and  altering  the  Wash- 
ington Junior  high  school.  Frederick 
Kennedy.  Jr..  lOHl  E  Green  St..  Pixsa- 
dena.   architect. 


Cost.  $62.0011 


of 


Planned. 
GYMNASIUM 

High    school   gynma.<:tuin. 
Owner— Hollister  High  School  Dist 
(James     P.    Davis.      Principal 
High  School). 
Architect — Not   Selected. 

Application    will     be    llled    with    the 
PWA  for  funds  to  finance  property. 

Plans   Completed. 

ADDITION  Cost     ~ 

SACRAMENTO    COUNTY.    Calf. 

One-story  frame  and  stucco  addit-cii 
to  elementary  school  (two  class- 
rooms  and   assembly    hall). 

Owner — .\rden  Elementary  .^ 
trict. 

Architect— Charles  F.  Dean,  Cal'foniia 

State  Life   Bldg.,   Sacramento. 

Plans  will  be  forws-rded  to  the  St:" 

Division   of   Architecture   for   approval 

within   a  few  days. 


Plans   Awaiting    Approval. 

ADDITIONS  Cost.    ( 

ROSEVILLE.    Placer    Co..    Calif.      At- 
lantic Street. 

Add    two    classrooms    and    lunch    roniii 
to    Atlantic    Street    School     (I. 
construction). 

Owner— Roseville     Elementary     School 
District   (Pete    Priest.   Clerk). 

Architect — Chas.    F.    Dean.    California 
State   Life   Bldg..    Sacramento. 
Bids   will   be  asked  shortly. 


CONTRACT    AWARDED 

LOP  ANGELES.  Cal.— Slant.  "  Kf  ■! 
Co..  Architects'  Bldg..  awarded  con- 
tract by  Los  Angeles  board  of  educa- 
tion at  $80,866,  for  reconstruct  ■  i(-- 
hibilitation  and  strengthening  .i  ~  ' 
construction  of  a  one-story  Class  c 
brick  and  gunite  additions  to  the 
north  and  south  units  at  the  r- ■•>, 
school.  3520  Motor  Ave..  West  Los 
Angeles.  Earl  T.  Heitschmidt.  417  S. 
Hill  St..  Los  Angeles,  architect,  and 
Paul  E.  Jefters.  816  W  5th  St..  Lok 
Angeles,    structural    engineer. 


16— BANKS.  STORES  AND 
OFFICES 

Planned. 

ALTERATIONS  Cost,    $ 

SAN  RAFAEL.  Mai  in  Co..  Cal.  Four- 
th and   D  Streets. 

Alterations  to  Star  Theatre  building 
(new  fronts,   etc.) 

Owner — Jacob  Albert.  San  Rafael. 

Architect — Not  Given. 


Plans   Being   Prepared. 

ALTERATIONS  Co.st.    $ 

OAKLAND.    Alameda    Co..    Cal.      1430 

Franklin    Street. 
Alterations  and  additions   to  store. 
Owner— East  Bay  Title  Insurance  Co. 
Architect   —    Edward    T.    Foulkes,    357 

12th  St..  Oakland. 
Bids  will  be  anked  In  about  30  days. 


BIDS  OPENED 

SACRAMENTO.  Cal.  —  McLaughlin 
Sheet  Mf-tal  Works.  1914  I  St..  at  $613 
submitted  low  bid  to  City  Council  for 
furnishing  and  installing  hot  air 
heating  system  in  the  new  Municipal 
airport  administration  building.  Sac- 
ramento. Complete  bids  follow: 
McLaughlin   Sheet   Metal  W'ks  jei"  "" 

F.    C.   Ahl    662.70 

Walter  Dunthy  Sheet  Mtl.  Wks  730.80 

All  of  Sacramento. 


Bids    held    under    advisement    until 
April  25. 


Contract  Awarded. 

ALTERATIONS  Cost,    $150» 

BERKELEY,  Alameda  Co..  Calif.  711 
Carlton    Street. 

Alterations  to  building. 

Owner — Byron  Jackson  Co..  711  Carl- 
ton  St..   Berkeley. 

.\rchitect — Not   Given. 

Contractor — A.  H.  Rose.  70  Buckeye 
St..    Berkeley.  > 


Contract  Awarded. 

ALTERATIONS  Cost.    $ 

SAN   R.^FAEL.    Marin   Co.,    Calif.     HSn 

Fourth  Street. 
Alt  rations    to    store    (new    fronts,    al- 

te.-  interior,   etc.) 
Owner — Cheda    Estate.    San    Rafael 
Architect — Harold    Genss.    %    .=iafeway 

Stores.    4th    and    Jackson    Streets 

Oakland. 
Contractor— Jos.    Linggi.    San    Rafael. 


Bids   In— Held    Under  Advisement. 

ALTERAT'ONS  Cost,    $4000 

SAN   FRANCISCO.  215-221-239   Golden 

Gate  Avenue. 
Alterations   to   offices. 
Owner — Warner  Bros..   Inc..   Premises. 
Arcihtect   —   Albert      Schroepfer.      244 

Kearny  St..   San  Francisco. 
Announcement   will   be    made  within 
a  few  days. 


Planned. 

STORE  Cost,    $25,00.) 

VACAVILLE,   Solano  Co..  Calif. 
New  grocery  store. 
Owner — Solano  County   Grocery   Com- 
pany   (Escano    &    Campos,    Prop. 
Architect — Not   Given.  i 


Plans    Being    Figured. 

STORE  Cost.    SIO  O"*"' 

VACAVILLE.    Solano    Co..    Calif. 

One-atory  concrete  store  bldg.  (metal 
windows,  composition  roofing  etc.) 

Owner— Withheld. 

.\rchitect— Albert  Roller.  Crocker  First 
National  Bank  Bldg..  San  Fran- 
cisco. • 

Contract    Awarded. 

ALTER    ELEVATORS  CVjsl.    J 

SOUTH  SAN  FRANCISCO.  San  Ma- 
teo Co..   Cal.     Swift  Street. 

Modernize  four  freight  elevators  in 
plant  (work  involves  changing 
type  of  control,  addition  of  new 
hatchway  gates,  locking  devices. 
etc.) 

Owner— W.  P.  Fuller  &  Co..  301  Mis- 
sion  St..    San   Francisco. 

Architect — Not   Given. 

Contractor  —  Otis  Elevator  Co..  1 
Beach  &t..  San  Francisco. 

Contract  Awarded. 

STORES  Cont.    Price.    $5380 

SAN  FRANCISCO.  Market  St.  near 
Buchanan    Steet. 

One-story  frame  and  stucco  store 
huilding  (3  store«)  50x68  feet,  tar 
and  gravel  root,  gas  heating  sys- 
tem,  composition   on   floors,   etc. 

Owner — Howard    B.    Smith. 

Arcihtect— J.  J.  Foley,  770  Fifth  Ave.. 
San    Francisco. 

Contractor— Harry  J.  Keaneally,  2175 
Green    St..    San    Francisco. 


Contract  Awarded. 

ALTERATIONS  Cost.    $ 

LOS  GATOS.    Santa    Clara   Co.,   Calif. 

University   Ave.    and    W    Main    St. 
Alterations    to    offices    (enlarge    room. 

etc.) 
Owner — Walter  Fields  Estate. 
Architect — Not  Given. 
Contractor— R.     H.     Sund.     107    Foster 

Road.  Los  Gatos.  j 


7S19V4  K  Street. 
Alterations  to  building. 
Owner— John   Ochsner  Corp..    627   2! 

St..   Sacramento. 
Architect — Not  Given. 
Contractor— J.  M.  Yoho.  44*2  5th  Av 

Sacramento. 


Contract  Awarded. 

MARKET 

HOLLISTER.    San    Benito    Co.,    Calif. 

SE  Third  and  San  Ben 
Modern    drive-In    market. 
Owner— P.    W.    Felice    and    Santo    C^ 

puto.    Hollister. 
Architect — Not   Given. 
Contractor — J.    J.    Cnrdnza,    t- 


17—        THEATRES 

Contract    Awarded. 

ALTERATIONS  Cost.  $2000 

SAN  FRANCnsCO.  No.  562  Halght 
Street. 

Alterations   to    theatre. 

Owner  —  Parkway  Theatre.  Inc.,  % 
Golden  Gate  Theatre  Co..  25  Tay- 
lor  Street. 

Architect — Mark  Jorgensen.  525  Mar- 
ket Street. 

Contractor  —  Alfred  J.  Hopper,  1769 
Pleasant    Valley    Rd..    Piedmont. 


PLANNED 

SAN  FERNANDO.  Los  Angele.'  c 
Cal.— John  T.  Rennie.  214  N  Maclay 
Ave..  San  Fernando,  is  contemplating 
the  installation  of  a  com"'  '  h""*- 
ing.  air  conditioning  and  cool'ng  sys- 
tem in  the  Rennie  Theatre.  San  Fer- 
nando. 


18— WHARVES    &    DOCKS 

Contract  Awarded. 

EXTEND  DOCK     Cont.  Price.  $169,770 

OAKLAND,  Alameda  Co.,  Cal.  Outer 
Harbor. 

300-foot  extension  to  dock  (creosoted 
apron,  concrete  bulkhead  wall 
along  front  and  rear,  two  shipside 
railroad  tracks.  two  depressed 
tracks  along  rear  of  retaining  wall 
asphalt  surfacing,  etc.) 

Owner — City  of  Oakland  (Port  Com- 
mission). 

Architect — Not  Given. 

Contractor— A.  W.  Kitchen  &  Co..  110 
Market  St..  San  Francisco. 


SEEK    FUNDS 

SAN  JOSE.  Santa  Clara  Co.,  Cal, 
— City  of  San  Jose  has  filed  an  ap- 
plication with  the  PWA  requesting  a 
loan  and  grant  approximating  $2,000.- 
000  to  finance  development  of  the  Port 
of  San  Jose.  Proposed  work  involves 
dredging,  new  roads,  terminals, 
wharves,    warehouses,   etc. 

If  request  is  granted  a  bond  election 
will  be  called  by  the  City  of  San  Jose. 


Contract  Awarded. 

DOCK  Cost.   $ 

SOUTH  VALLEJO.  Solano  Co..   Cal. 
Creo.soted  timber  dock   (160x40  feet). 
Owner. — Basalt   Rock  Co..   Napa. 
Plans   by   Engineering   Dept.    of   Dun- 

canson  Harrelfion  Co. 
Contractor — Duncan  Harrelson  Co..  de 

Young   Bldg..   San   Francisco. 


Contract  Awarded. 

ALTERATIONS  Cost     J.^!  0"0 

SACRAMENTO.    Sacramento  Co  ,    Cal 


BIDS    REJECTED 

BENICIA,  Solano  Co.,  Calif— War 
Department  rejected  all  bids  for  con- 
structing repairs  to  the  Benicia  Ar- 
senal Wharf.  The  work  included  re- 
placing six  fender  piles  and  one  moor- 
ing pile;  installing  13  new  hardwood 
chafing  strips,  removing  all  untreat- 
ed timber  in  the  sub-structure  of  th- 
wharf  and  replacing  same.  On  bid 
opening  lowest  bid  was  submitted  by 
Duncanson  Harrelson  Co..  de  Young 
Bldg..    San    Francisco,    at   $1526. 

It  is  rumored  that  approximately 
.fOO.OOO    will    be    appropriated    for    the 
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conBlrudlon  of  a  new  wharf.  Fur- 
thfr  dPtalI.1  will  hf>  Hnnoiinrrrt  «horll.v. 

Comnil»«ioned    To    Prepare    Plana, 
YACHT  HAKBOR  '"oat.   JSO.noO 

VAM.KJO.    Kolann   Co.,    Cullf. 
()wn<    —City   of  Vallejo. 
Engineer— H.    J.    Itrunnler,    Sharon 
Hldg.,    Sun   Krnnclsco. 
Further    det.tila    will    be    nnnoiincfd 
Hhortly. 

CONTRACT    AWARDED 

SACRAMENTO,  Cal— O.  K.  Smith. 
3937  J  St.,  Si.craniento,  ,Tt  $CB1  iiwnrd- 
ed  contract  by  State  Depart mi-n(  of 
Public  Works,  for  fume  hood  In  lli" 
meat  Inspection  department.  Stiii.' 
BldRT.,   Sacramento.  • 

Complete    bids   puhllnhed    April    17 

1&— MISC.  CONSTRUCTION 

FUNDS    ALLOCATED 

NOME.  Alaeka  — Federal  Public  Wk.s. 
Admlnl.-itration  haH  allotted  a  loan  and 
Itrant  of  {100,000  to  the  City  of  Nome 
for  ron.ttruction  of  rehabilitation  and 
Improvement  projects  comprising  a 
drnlnapre  .syetem.  fire  protection  sys- 
tem, sidewalks,  municipal  building, 
and  street  surfacing.  Estimated  cost 
of  labor  and  material  is  $94,100,  of 
which  30%  is  a  grant. 


BIDS    OPENED 

make;  ISLAND.  Cal.  —  Barrett  & 
Hllp.  91>l  Harrieon  St..  San  Francisco, 
at  $24,996  submitted  low  bid  to  public 
Works  Otflcer.  Mare  Island  Navy 
Yard,  for  resetting  boiler  No.  10  (1000 
hp.  edge  moor  boiler  now  installed 
In  Building  No.  121)  In  the  Central 
Power  Plant,  Mare  Island  Navy  Yard. 
Complete  bids  follow: 

Barrett    &   Hllp.    S.    F $24,996 

C.    C.    Moore    Co.,    S.    F 25,982 

General    Engr.    &    Drydock   Co., 

San    Francisco    39,471 

Bids    held    under    advisement. 

Contract  Awarded. 

RETAINING  WALL  Cost.  $2249 

SAN    FRANCISCO.      W   Rhode   Island 

265   N    Twenty-fourth    St. 
Concrete   retaining  wall. 
Owner — National    Lead    Co.,    2240    24th 

St..    San    Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Adam     Arras,     4008     18th 

St.,    San    Francisco. 


Plans   Being   Completed. 

NATATORIUM  Cost,    $75,000 

HAYWARD,  Alameda  Co.,  Cal.  Hay- 
ward  Memorial   Park. 

Reinforced  concrete  natatorium  (60  ft. 
wide,  33H  meters  long;  children's 
pool,    60x60    ft.)    tile   scum   gutter. 

Owner — City    of    Hayward. 

Architect— James  Narbett,  474  31st  St. 
Richmond,  and  Geo.  P.  Simmonds, 
192  Main   St.,   Hayward. 

Structural  Engineer  —  Walter  Huber. 
Crocker  First  National  Bank  Bldg. 
San   Francisco. 

Mechanical  Engineer — Leland  &  Ha- 
ley. 58  Sutter  St.,  San  Francisco. 
Plane   will   be  completed   about   May 

15. 


Additional  Sub-Contracts  Awarded. 
BAR  AND  COCKTAIL  ROOM 

Cost,    $20,000 
SAN   FRANCISCO.   Sutter  and   Powell 

Streets. 
Bar  and    cocktail    room    in   Arcade   of 

hotel    (painting,      decorating,      bar 

work,  etc.) 
Owner— Sir  Francis  Drake  Hotel. 
Architect— D.  D.  Stone,  110  Sutter  St.. 

55an  Francisco. 
Contractor  —   Lindgren   &   Swinerton. 

285  Bush  St.,  San  Francisco. 
Linoleum— Royal    Floor    Co.,    Seventh 

and   Brannan  Streets. 
Tlle^Amerlcan    Art      Tile      Co.,      231 

Franklin   Street. 


Marble— J.   E.    Back   Marble   Co.,    Inc.. 

ISes  Kan  Bruno  Ave. 
Mltcollanooui  iron  —  Industrial  Orna- 
mental Iron  Co..  552  Noe  St. 
As  prevloualy  reported,  electric 
awarded  to  Chas.  I-anglalH.  472  Te- 
hama St.;  mill  work  to  Anderson  Bros. 
Planing  Mill,  Quint  and  Custer  Sts. ; 
bar  work  to  Weber  Showcase  Co.,  910 
Howard  St. 


CONTRACT    AWARDED 

SAN  FRANCISCf).- Sun  Francisco 
Ov.'n  Co..  1652  21st  Ave.,  at  $4  74m 
awnrdi'd  contract  by  Department  of 
Public  Works  for  construction  nf  b 
ovens  at  the  Pan  Francisco  Ho«plt;.l. 
23rd    St.   and   Potrero   Ave. 


CONTRACT    AWARDED 

ORINDA.  Alameda  Co.,  Cal.— Su- 
perior Tile  &  Products  Co.,  3743 
Broadway,  Oakland,  at  $1164  awarded 
contract  by  the  East  Hay  Municipal 
Utility  Di.strict,  Oakland,  under  Pro- 
posal No.  L.S.  141,  for  tile  flooring  for 
the   Orinda   Filter   Plant. 


PLANS    BEING    FIGURED. 

BURBANK,   Los  Angelev  <■  " 

Warner  Brothers-First  National  Stu- 
dios, Burbank.  are  taking  bid«  for  a 
stage,  a  property  storage  building  :.nd 
a  film  vault  to  be  built  at  the  com 
pany's  Bubank  studio.  Bids  are  to  be 
opened  April  25.  The  stage  will  be  a 
steel  frame  structure,  the  property 
stori.ge  building  wood  frame,  and  the 
film  vault  reinforced  concrete.  Co' 
position  roofing  is  specified  for  each 
building.  Bids  will  he  taken  at  an 
early  date  for  other  stages  to  be  built 
on  the  site.  Plans  were  prepared  by 
the  owner's  architectural   department 

2olZMiscrSUPPLIES  AND 
MATERIALS 


BIDS  OPENED 

OAKLAND.  Alameda  Co..  Calif.— 
Bids  were  opened  by  the  Oakland  City 
Council.  April  18.  for  fnmishing  sat- 
urated paper  insulated  cable  for  the 
Electrical    Department,    as    follows: 

(1)  3735  ft.   cable; 

(2)  1000    ft.   cable: 

(3)  4450    ft.   cable; 

(4)  6300   ft.    cable. 
Complete    bids    follow: 

Identical  bids  at:  (1)  $919.34;  (2) 
$167;  (3)  $605.20;  (4)  $495.81  submitted 
by  the  following:  Electrical  Corpora- 
tion; Westinghouse  Elec.  SuT^-vly  Co.; 
Graybar  Electric  Co..  and  the  Gen- 
eral  Cable  Corp.   of  Los  Angeles. 

John  A.  Roeblings'  Sons  Co.:  (1) 
$933.75;    (2)   $185;    (3)   $578.50;    (4)    $504. 

Gileon  Electric  Supply  Co.:  (1) 
$963.25;     (2)     $194.70;     (3)     $632.34;     (4) 

Mavdwell  &  Hartzell,  Inc.:  (1) 
$933. 7"6;  (2)  $185;  (3)  $578.50;  (4)  $504. 
$530.46. 

Bids  held   under  advisement. 


HAWTHORNE,  Nev.  —  Sistersville 
Tank  &  Boiler  Works,  Sistersville. 
W,  Va..  at  $248  submitted  low  bid  to 
the  Bureau  of  Supplies  &  Accounts. 
Navy  Dept.,  Washington,  D.  C,  April 
19  and  Schedule  4639,  for  furnishing 
one  watertight  steel  tank.  188-ln.  long 
S4-in.  wide.  46-in.  and  52-in.  deep  in 
opposite  ends,  for  the  Naval  Ammuni- 
tion   Depot,    Hawthorne. 

Complete    bids   follow: 

Sistersville  Tank  &  Boiler  WorV- 
Sistersville.   W.  Va.,  $243:   1%   lO  days. 

Eastern  Steel  Tank  Corp.,  Brook- 
lyn,  N.   Y..   $245;   1%    10  days. 

California  Steel  Products  Co.,  San 
Francisco,  $347;  2%  10  days;  1%  20 
days. 

Western  Pipe  &  Steel  Co.  of  Cali- 
fornia.   San    Francisco.    $375;    net. 

Pippett  &  Wood.  Phillipsburg,  N.  J 
$386;   net. 


Boiler   Tank   ft    Pipe   Co..    Oakland, 
$395:   net. 

Brown  Sheet  Iron  &  Steel  Co.  St 
Paul.  Minn..  $399;  2%  10  day*;  1%  2' 
daya. 

Plttaburgh  -  Des  Moines  Sleel  Co., 
Plttaburgh.    Pa.,    $468;    %%    10  days. 

fSraver  Tank  &  Mfg.  Corp.  East 
crhlcago.   111..  $489;   H  of  1%   10  daya. 

Leader  Iron  Worka,  Decatur,  III., 
$490:   net. 

KIttoe  Boiler  &  Tank  Co..  Canton, 
Ohio.    $495;    1%    10   days;    '4%    20  days. 

Southwest  Welding  &  Mfg.  Co..  Al- 
hatnbra.    Calif..    $500;    net. 

Receivers  of  Conery  &  Co.,  Inc.. 
Philadelphia.  $612;  2%  10  day.-;  ,•, 
20   days. 

Berkeley  ste--  -  •  Co..  Berkeley. 
Calif..    $575;    net. 

Downing  Tron  Works.  Downing.  Pn 
$600;    net. 

Acme  Engr.  Co..  Baltimore  M'' 
$604.96;   1%    10  day«;   14   of  ^  <7,   20  days. 

International  Boiler  Works  Co.. 
Stroudsburg.    Pa..   $726;    1%    10   days. 

Bids   held   under  advUiement. 


BIDS   OPENED. 

SAN  FRANCISCO.  —  Bids  for  fur- 
nishing 50.000  l.f.  %  -  inch  .-tandard 
wrought  steel  galvanized  water  pipe 
were  opened  by  T.  A.  Brooks.  Pur- 
chaser of  Supplies.  City  Hall,  April 
19,   under  Bid  No.   1356. 

Complete    bids   follow: 

$6.05  per  100  ft.,  total  $3,025,  2% 
10  days  on  mill  value:  General  Ma- 
chinery &  Supply  Co.;  C.  J.  Hendry 
Co.;  Dalziel  Moller  Co.;  Baker.  Ham- 
ilton &  Pacinc  Co.;  Northern  Califor- 
nia Hardware  &   Steel   Co. 

$6.05  per  100  ft.,  total  $3,025.  2% 
25  days  on  mill  value:  United  Pipe 
&   Supply  Company. 

$6.07  per  100  ft.,  total  $3,035.  "^• 
10  days  on  mill  value:  Gilmore  Steel 
&  Supply  Co..  Grinnell  Co.  of  the  Pa- 
cific; Tay-Holbrook.  Inc.;  Olsen  and 
HefCernan;  Pacific  Plumbing  &  Heat- 
ing Co.;  Steam  &  Plumbing  Service 
Company. 

$6.07  per  100  ft.,  total  $3,035,  2% 
on  mill  value  as  follows,  invoice  d-'«. 
ed  1st  to  15th  paid  by  25th,  dated  15th 
to  31st  paid  by  10th:  Woodin  &  Lit- 
tle, Inc.;  Walworth  California  Co  ; 
P.  E.  O'Hair  &  Co.;  Petroleum  Equip- 
ment Co.;  Federal  Pipe  &  Supply  Co.: 
Dunham.  Carrigan  and  Havden  Co  • 
Crane  Co.;  Pacific  Pipe  Co..  A.  J. 
Glcsener  Co.;  Mar.shall-Newell'  Suppiv 
Co.;  Richmond  Sanitary  Co.;  and 
Standard    Supply   Co. 

The  bid  of  Slciss  &  Brittain  was  not 
considered  as  the  check  was  insuffi- 
cient. 

Bids  held   under  advisement. 


BIDS    OPENED 

SAN  CARLO.S.  A.Izona  —  Bids  for 
furnishing  1200  ft.  6-in.,  12-gauge,  dip- 
ped and  wrapped  welded  steel  pipe  In 
20-ft.  lengths,  600  ft.  of  8-in.  same 
and  16  items  of  miscellaneous  pipe  fit- 
tings, for  the  .San  Carlos  Reserva- 
tion Project  (F.P.  199)  under  Bid  No. 
0159.  were  opened  by  the  U.  S.  Indian 
Service.  Room  524,  751  S.  Figueroa  St., 
April  18.     The  total   bids  follow: 

California  Corrugated  Culvert  Co.. 
$1416.12.  f.o.b.  West  Berkeley.  Deliv- 
ery 15  days:  shipping  weight  19.596 
lbs.     Terms    >i   of  1%   10  days. 

Midwest  Pipe  &  Supply  Co..  $1282.06 
Los  Angeles.  Delivery  5  days;  ship- 
ping \veight   20.500   lbs.     Terms   net. 

.'Southern  Pipe  &  Casing  Co..  Azusa. 
Calif..  $1266.63  f.o.b.  Azusa.  Delivery 
30  days:  shipping  weight  19.500  lbs. 
Terms  1%   10  days. 

West  Coast  Pipe  &  Steel  Co..  $1.- 
291.63  f.o.b.  Los  Angeles.  Delivery  5 
days;  shipping  weight  22,500  ibs. 
Terms  1%  10  days.  Pipe  not  preheat- 
ed before  dipping).  .    , 
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MACHIMERT  &>  MATERIAt 

Bid    calla   for   construction    machinery    and    materials    and    miscellaneous  equipment   and    supplies   purchased    by 
Fsderal,   State,   Municipal  and  other  Public  agencies. 


WAR  DEPARTMENT 

FORT  MASON.  CaJ.— Until  May  2. 
10  A.  M..  bids  will  be  received  by  the 
Qui-rtermaster  Supply  Officer,  San 
Francisco  General  Depot.  Fort  Mason 
under  Bid  No.  928-35-241  Req.  No.  QM 
3S8-161-SB.    Memo    6406.    as    follows: 

(1)  600     slack     pine     barrels,     knorkerl 

down,  approx..  19'i-lnch  head. 
29-ln.  staves,  with  two  wooden 
and  four  wire  hoops; 

(2)  1,000    extra    wooden    hoops    for    the 

above  barrels. 
Specifications  obtain.ible  from  above 
olBce. 

U.  S.  FOREST  SERVICE 

GOVERNMENT  ISLAND.  Cal.— Bid.. 

will    be     received     by    Frank    Haynie. 

Supply   Officer.    Forest    Service    Suppb" 

Depot.    Government    Island,     Oakland. 

aa  follows: 

BID  NO.  2389:  Fob  bidder's  shippinsr 
point  and/or  Sacramento:  6S  doz 
generators,  straight  .xelf-cleanins 
type  with   mi.le  thread: 

BID  NO.  2390:  Fob  bidder's  shippinf 
point  and.'or  Sacramento:  One  lot 
dishes  and  titensils,  aluminum,  for 
kitchen    outfits; 

BID  NO.  2391:  Fob  bidder's  shippins 
point  and/or  Sacramento:  One  lot 
of  cooking  utensils  and  camp 
kitchen   equipment; 

BID  NO.  2387:  Fob  bidder's  shipping 
point  and/or  Government  Isi'"" 
(1)  150  ft.  leather  belting;  (2)  i 
dozen  1-gal.  capacity  oil  cans;  (3) 
25  doz.  boys'  axe  handles,  single 
bitted:  (4)  25  doz.  do,  double-bit- 
fed;  (5)  25  doz.  belt  axe  handles, 
single  bit;  (6)  25  doz.  hammer 
handles. 

MAT  3.   2  P.   M. 

BID   NO.    2388:    Fob   bidder's   shipping 
point    and/or    Sacramento:   39   doz. 
l-ouart   ci-ntecns. 
Sppciflc-itions  obtainable  from  above 

office. 


LOS  ANGELES  CITY 


LOS  ANGET.ES.  Cal— Until  May  13, 
2  P.  M.,  bids  will  be  received  by  D.  P. 
Nlcklin,  Purchasing  Agent  of  the  I.,o,« 
Angeles  Water  &  Power  Bureau,  Rm. 
741.  207  .9.  Broadway,  for  furnishing 
lead-covered.  paper-insulated  cable 
f.o.h.  cars  or  truck.-).  257  E.  Third  St., 
under  Specification  No.  1662,  as  fol- 
lows: 

(1)  10,000  ft.  500,000  CM,  5000  volt,  3 
conductor,  lead  covered,  paper  in- 
sulated cable. 

(2)  lo.non  ft.  600  ono  CM,  GOOO  volt,  3 
conductor  lead  covered,  paper  in- 
sulated cable; 

(3)  10,125  ft.  500,000  CM.  5000  volt,  3 
conductor,  lead  covered,  paper  in- 
sulated cable. 

(4)  21.000  ft.  No.  4/0  AWG,  600  volt. 
one  conductor,  lead  covered  paper 
Insulated  cable; 

(5)  10.000  ft.  No.  1/0  AWG.  600  volt. 
one  conductor,  lead  covered,  paper 
insulated  cable. 

(«)  30,000  ft.  No.  4  AWG,  600  volt, 
one  conductor,  lead  covered,  paper 
insulated  cable. 

(7)  20,000  ft.  No.  6  AWG.  600  volt,  one 
conductor,  lead  covered,  paper  in- 
sulated cable. 

MET.  WATER  DISTRICT 


Third    St.,    Los    Angeles,    for    furnish- 
ing electric  mine-hoists  for  uf^e  :i  t 
Cabazon    and    Potrero    shaft.s    <f     " 

San    Jacinto    Tunnel    of    the    f"l 

River  Aqueduct,  In  accordance  with 
revised  Spec.  No.  98  (superseding 
Spec.  No.  95).  copies  of  which  may 
be  obtained  at  Room  1007.  upon  pay- 
ment of  $2  per  set.  not  returnable. 
Certified  check  or  cf-shier's  check  tor 
$5000  must  accompany  each  bid.  The 
proposed  equipment  will  be  nf  tn« 
double  drum  type,  each  driven  by  a 
2300  -  volt.  50  -  cycle,  variable  speed, 
wound  rotor  induction  motor. 
Bids   will  be  taken   as   follows: 

(1)  one     electric    mine    hoist    for    Po- 
trero shaft; 

(2)  one   do    for  Cabj^zon    shaft; 

(3)  services    of    an    erecting   engineer, 
per  day. 

(Fob  cars  at   manufacturer's  plar*  ' 

Note:    The    principal    change    in    the 

specifications    is    Kn    alternate    bid    on 

double  reduction  gears.     Julian  Hinds 

As.=!istant   Chief  Engineer. 

It  was  previously  reported  that  bids 
would  be  opened  April  30.  in  A.  M., 
under  Spec.  No.  95.  A  list  of  pros- 
pective bidders  was  published  April 
23. 


Specifications  obtainable  from  nb '\ 
office    without    cliarge    to    prof.-]iPct-\- 
bond  fide  bidders;  to  others,  $0.50  not 
returnable. 


CANAL  ZONE 


PANAMA  CANAL  ZONE  —  Until 
May  6.  10:30  A.  M.,  bids  will  be  re- 
ceived by  A.  L.  Flint.  General  Pur- 
chasing Officer.  The  Panama  Canal. 
Washington.  D.  C  under  S'chedule 
No.    3052.    for   furnishing: 

Southern  Yellow  Pine  anod  Doug- 
las Fir  Lumber  and  Timbers,  and  Car 
Stake  Lumber  (Fir,  Spruce,  Hemlock 
or  Loblolly  Long  or  STiort  Leaf 
Southern    Yellow    Pine). 

Specifications  obtainable  from  above 
office  and  from  the  Assistant  Purchas- 
ing Agent,  The  Panama  Canal,  Fort 
Mason,    San   Francisco. 


LO.S  ANGELES.  Cal  —Until  Mrn  V 
10  A.  M.,  bid*  will  be  received  by  th 
Metropolitan    Water    District.    306    W. 


PANAMA  CANAL  ZONE  —  Until 
May  3.  10:30  A.  M..  bids  will  be  re- 
ceived by  A.  L.  Flint.  General  Pur- 
chasing Officer.  The  Panama  Canal. 
Washington.  D.  C,  under  Schedule 
No.  3051,  for  furnishing  20,000  bbls. 
of  Portland  cement,  (376  lbs.  net  per 
bbl.).  to  be  delivered  in  non-return- 
able   6-ply    multiple-wall    paper    bags. 

Delivery  will  be  at  Cristobal  or 
Balboa.  C.  Z.,  in  two  10,000  lots, 
the  first  within  55  days  after  the 
award  is  made,  and  the  secord  lot 
about    August    15. 

S*pecifications  obtainable  from  above 
office  or  from  the  Assistant  Purchas- 
ing Agent.  The  Panama  Canal.  Fort 
.Mason,    San    Francisco. 


RECLAMATION  BUREAU 

BOULDER  CITY,  Nev.— Until  May 
20,  2  P.  M..  bids  will  be  received  by 
the  Bureau  of  Reclamation.  Denver. 
Colo.,  under  Spec.  No.  678-D.  for  fur- 
nishing and  delivering  fob  cars  at 
the  shipping  point  and/or  Boulder  C't\ 
eight  cast-steel  bulkheads  with  studs, 
nuts,  tap  bolts  and  gaskets  and  fifty- 
six  3/16-in.  diarh.  by  ISH-in.  b" 
with  nuts  and  sixty-four  4-ln.  diam 
by  25-in.  bolt^s  witii  nuts,  for  instal- 
lation on  the  flanged  ends  of  13-fo"i 
diam.  penstock  pipes  which  will  serve 
the  future  units  at  Boulder  Power 
Plant,  Boulder  Canyon  Project.  The 
bulkhei.ds  will  be  installed  by'  the 
Government. 


BOULDER  CITY.  Nevada  —  Until 
May  16.  2  P.  M..  bids  will  be  received 
by  the  Bureau  of  Reclamation,  Den- 
ver, Colorado,  under  Spec.  No.  680-D. 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shopping  point  or  f.o.lt. 
cars  at  Boulder  City,  at  the  option  of 
the  bidder,  twelve  discharge  guides 
for  72-in.  needle  valves  for  installation 
in  the  tunnel  plug  outlet  works  at  the 
Boulder  Dam  Canyon  Project.  AH 
materials  will  be  installed  by  the  Gov- 
ernment. 

Specifications  obtainable  from  above 
office  without  charge  to  prospective 
bona  fide  bidders;  to  others,  50c,  not 
rteurnable. 


BOULDER  CITY.  Nev— U-'  '  " 
15.  2  P.  M.,  bids  will  be  received  by 
the  Burei.u  of  Reclamation,  Denver, 
Colo.,  under  Spec.  No.  6S2-D.  for  fur- 
nishing and  delivering  fob  cars  at  ■ 
shipping  point  and/or  Boulder  City. 
two  direct  -  connected,  motor  -  driven, 
deep-well,  turbine  type  pumping  units 
to  be  used  as  sump  pumps  and  two 
direct-connected  motor  -  driven  deep- 
well,  turbine-type  pumping  units  to 
be  used  as  drainage  pumps  in  the 
tunnel  plug  outlet  works  at  the  Boul- 
der Dam.  Boulder  Ci.nyon  Proipct. 
The  drainage  pumping  units  shall  be 
assembled  and  rebuilt  from  parts  sal- 
vaged from  one  deep-well  motor-dr'v- 
en  turbine  pumping  unit  to  h^  fur- 
nished by  the  Government.  All  pump- 
ing units  will  be  installed  by  the  Gov- 
ernment. 

Specifications  ohainable  from  above 
office  without  charge  to  prospective 
boni,  fide  bidders;  to  others.  $0.75  no; 
returnable.  • 


U.  S.  INDIAN  SERVICE 

PHOENIX,  Ariz.— Until  May  1,  2  P 
M.,  bids  will  be  received  by  Carl  H 
Skinner,  Superintendent.  Phoenix  ' 
dian  School.  4100  Rhoads  Circle.  Phoe- 
nix, for  furnishing  2,400  sacks  Port- 
land cement   in  paper  bags. 

Delivery    fob     Phoenix    and/or    bid 
der's  shipping  point. 

Specifications  obtainable  from  abuM 
office. 


PHOENIX.  Ariz.— Until  May  ],  2  P 
M..  bids  will  be  received  by  Carl  H 
Skinner.  Superintendent,  Phoenix  In- 
dian School,  4100  Rhoads  Circle.  pv>  - 
nix.  for  furnishing  200  squares  shing- 
les. 

Delivery  fob  Phoenix  and/nr  bi'l 
der's  shipping  point. 

Specifications  obtainable  from  ah  v. 
office. 

CALIFORNIA  STATE 

LOS  ANGELES  COUNTY..  Cal.— 
Until  April  30.  2  P.  M..  bids  will  be 
received  by,  the  Department  of  Public 
Works.  Division  of  Highways.  S.  V. 
Cortelyou.  District  Engineer.  808  State 
BIdg..  Los  Angeles,  for  the  rental  of 
dump  trucks  of  not  less  than  1%-cu. 
yd.  capacity,  for  work  in  the  vicinitA- 
of  the  City  of  El  Monte.  The  esti- 
mated time  is  500  hours  actual  operat- 
ing time,  utilizing  from  one  to  three 
trucks.  Trucks  shall  be  equipped  with 
hydraulic  hoists  and  dual  pneumatic 
tires. 

Specifications  obtainable  from  abov'- 
office.  •       '    • 
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NEWSINDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 
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U.— DrWilat.    Htrksr  Dimi 

*•;";,  *"„*'V  "■-'■IP'  Lin.,  .nd 
n. — lrrls>tUn  Fn\.  Willi 
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».-rir.    Al.r-    8>..  ,4._p.rt,  4    PI.,. 
».— ttrMt.  4   Hltk-  round. 

«ys  39.— Tuns.1. 
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BRIDGES 


BIDS    REJECTED 

SIERKA  COUNTY.  Calif.— All  bids 
received  by  the  State  Highway  Com- 
mission. Sacrarrifnto,  April  3.  for  the 
construction  of  a  reinforced  concrete 
bridge  across  the  north  fork  of  the 
North  Fork  of  the  Yuba  River  at 
DownievUle,  consisting  of  two  40-foot. 
two  31-ft.,  and  two  9-ft.  spans  on 
concrete  piers,  and  grading  roadway 
approaches,  have  been  rejected.  John 
Carcano.  122  Clarind:.  Ave..  San  Ra- 
fael, at  132.961  submitted  the  low  bid. 

The  project  will  be  readvertLsed  to 
soon  as  the  right  of  way  is  cleared, 
probably  kbout  June  15. 


BIDS    WANTED 

MENDOCINO  COUNTY,  Cai.— Un- 
til May  15.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission. Sacramento,  for  the  con- 
struction of  two  timber  bridges  with 
concrete  decks  and  ;.bout  0.7  mile  of 
grading  and  surfacing  with  creek  run 
gravel  base  and  road  mix  surfacing 
at  Red  Mountain  Creek  and  McCoy 
Creek    in    Mendocino    County. 

The   work   involves: 
(  1)   1     lot     moving     private     improve- 
ments; 
(  2)   0.15    mile    moving    and    resetting 

fences : 
(  3)  1    only    removing    timber    bridge: 
■(  i)  8.5    acres    clearing    and    grubbing 

right  of  way; 
'(  5)  595   M.   gallons   water; 
(  6)  96.800   c.y.    rdwy.   excav.,    unclass. 
(   7)   1.550    c.y.    struc.    excav.; 
(  8)   150  c.y.  ditch  and   channel  excav. 
(  9)   196,000    station    yards    overhaul; 

(10)  32   stations   finishing  rdwy.; 

(11)  675  c.y.  untreated  screened  gravel 

(surfacing); 

(12)  4.400   c.y.   creek   run   gravel  base: 

(13)  800   c.y.    mineral  aggregate    (road 

mix   surfacing); 

(14)  75     tons    liquid    asphalt    ROMr-4 

(road    mix    surfacing); 
,(15)  50    cy.    stone    .screenings    (seal 
'  coat); 

(16)  6     tons    liquid     asphalt     RO>K"-l 

(seal  coat); 

(17)  20  tons  liquid  asphalt  SC-2  (prime 

coat  and  shoulders); 

(15)  65.600    lbs.    bar   reinf.    steel- 

(19)  122  c.y.  Class  A   Portland  cement 

concrete    (footing   blocks): 

(20)  216  c.y.   do   (structures); 

(21)  430  c.y.  do   (bridge  deck)- 

(22)  173  MFBM  redwood  timber,  deti^o 

select,  all-heart  structural  grsrl 

(23)  151    MP^BM    do.    select,    all-heart, 

structural  grade: 

(24)  1.4S6   l.f.   timber   (bridge   railing) 

(25)  700   l.f.   36-in.    virgin    logs- 

(26)  2.000  l.f.   12-in.   virgin   logs; 

(27)  84.000   lbs.    structural   metal- 

(28)  1    lot   misc.    bridge    Items; 
r29)  130  l.f.   8-in.   CMP- 

(30)   76  l.f.   12-in.   CMP: 


(31)    190   If.   18-ln.   CMP; 
Cfi)  5    spillway   assemblies; 

(33)  400   If.   8-ln.   perf.   metal   pipe   un- 

derd rains; 

(34)  S5  c.y.   rock  backfill    (underdraln.-^; 

(35)  6    each    culvert    markers; 

(36)  24  each  guide  posts; 

(37)  20    each    monuments   complete    In 

place. 
Plans  and  specifications  obtainable 
from  the  above  office  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Krancisco.  I,os  .\ngeles.  and  the 
district  In  which  the  work  is  silu.-.i -il 


BIDS   WANTED 

LOS    ANGELES    COUNTY,    Calif.  — 
Until    May    16.    2    P.    M..    bids    will    be 
received   by   the  State    Highway   Engi- 
neer.    State    BIdg..    lyos    Angeles,     for 
construction  of  a  bridge  across  across 
Tujunga  Wash  on  San  Fernando  Road 
between     Truesdale    Ave.    and    Went- 
worth  .St.,   consisting  of  nine  45-ft.  0. 
in.    concrete    spans    on    concrete    piers 
and   approximately   197    feet   of   timber 
trestle  on   pile   bents: 
The   work    involves: 
(  1)    1    only    existing    bridge    to    be    re- 
moved and  disposed   of; 
(  2)  3.000   c.y.   rdwy.   excav..    unclass. ; 
(  3)  6.170  c.y.   structure   excavation: 
(  4)  3.200  c.y.   imported   borrow; 
(  5)   390    sq.    yds.    subgrade    for    pave- 
ment; 
(  6)   60   tons    liquid    asphalt    SC-2    (dp- 
tour); 
(  7)   3.400    sq.    yds.    preparing,    mixing. 

and  shaping  detour  roadbed; 
(  8)   585    tons   asphalt    concrete- 
(  9)  705,000  lbs.   bar  reinf.  steel- 

(10)  3.495    c.y.    Class    A    Portland    ce- 

ment concrete   (structure). 

(11)  47    c.y.    Class   C   Portland   cement 

concrete; 

(12)  57  c.y.   Class  F  do   (railing): 

(13)  3.124  lbs.  bronze  expansion  plates 

(14)  87    MFBM    creosoted    Douglas    fir 

timber: 

(15)  525  l.f.    timber  railing; 

(16)  2.200      l.f.      furnishing      creosoted 

Douglas   fir   piles; 

(17)  SO  each  driving  do; 

(18)  500   tons   light   riprap- 

(19)  50   l.f.    24-in.    CMP; 

(20)  21    c.y.   Class   A    Portland    cement 

concrete   (curbs   and   gutters)  ■ 

(21)  1   lot   lighting   conduit; 

(22)  1    lot    misc.    items   of  work. 
Plans    and    specifications    obtain-i' 

from    the   State   Highway  Commi.ssion 
Public   Works   Bldf-,.    Sacramento    an-1 
on    file    at    the    office    of    the    D' 
Engineer    in    San    Francisco    and    Lo<= 
Angeles.  • 


BIDS    WANTED 

MULTNOMAH  COUNTY.  Oregon- 
I  ntil  May  2.  9  A.  M.,  bids  will  be  re- 
ceived by  the  Oregon  State  Highway 
Commission.  R.  H.  Baldock.  State 
Highway  Engineer.  Auditorium  3rd 
t^"^>:    Public    Service    Bldg..    Portland. 


CAPITAL  CITY 
TITLE  COMPANY 

.1.  C.  PALEN. 
Manager 

''1 4  Seventh  Street 
Sacramento      ::      California 


for  the  ciin.-t ruction  of  four  piers  for 
a  bridge  (.vcr  Eagle  Creek  on  the  Col- 
umbia River  Highway  approximately 
1  \'i  miles  cast  from  Bonneville,  U.  S. 
I'.W.    Project    NHH    174-C. 

The  work  involves  approximately 
2500  cu.  yds.  excavation;  1000  cu.  yd*. 
Class  A  cimcrete,  and  59,000  lbs.  metal 
reiri^rcement. 

PUins  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Itooin  322.  State  (Jtflce  Bldg.,  Salem, 
upon  deposit  of  $5. 


BIDS    WANTED 

DOW.NIEVILLK.  Sierra  Co.,  Cal.— 
Until  May  6,  10  A.  M.,  bids  will  be 
received  by  the  Sierra  County  Board 
of  Supervisors,  DownievUle,  for  fur- 
nishing and  erecting  an  80-ft.  steel 
truss  span  bridge  across  the  North 
Fork  of  the  North  Fork  of  the  Yuba 
River,   at  Downieville. 

Plans  and  specifications  obtainable 
from  W.  E.  Emmett,  901  Russ  Bldg., 
San  Francisco,  or  from  County  Sur- 
veyor Geo.  F.  Taylor,  at  a  charge  of 
$1.00.  • 


BOND    ELECTION 

SALINAS,  Monterey  Co,  Calif.— A 
proposal  to  issue  $140,000  in  bonds  for 
purchase  of  right-of-way  for  the  site 
of  a  grade  separation  planned  at  the 
intersection  of  the  Southern  Pacific 
railroad  and  the  state  highway  will 
be  submitted  at  an  election  May  10. 
Construction  of  an  underpass  will  be 
financed  by  state  highway  funds  ai^ 
ter  right-of-way   is   secured. 


SUB-CONTRACTS    AWARDED 

LOS  ANGELES.  Cal.— John  Strona. 
Philadelphia  and  East  End  Avenues. 
Pomona,  has  awarded  subcontracts 
for  the  Gaffey  Street  bridge,  for  the 
Los  Angeles  Board  of  Public  Works, 
as  follows:  Electrical  work  to  New- 
bery  Electric  Co.;  excavating  to  Geo. 
J.  Bock  &  Son;  piling  to  Raymond 
Concrete  Pile  Co.;  cement  to  South- 
west Portland  Cement  Co.;  lumber  to 
Patten-Blinn  Lumber  Co.;  reinforcing 
steel  to  Blue  Diamond  Company. 


CONTRACT     AWARDED 

ALAMEDA  COUNTY.  Cal.  —  Bar- 
rett &-  Hilp.  918  Harrison  St..  San 
Francisco,  at  51.O26.7S0  awarded  con- 
tract by  the  State  Highway  Commis- 
sion. Sacramento,  for  the  construc- 
tion of  an  o'verhead  crossing  over  the 
tracks  of  the  Atchison.  Topeka  & 
Santa  Fe  Railway.  Southern  Pacific 
Co..  and  Key  System.  Ltd..  in  the 
City  of  Oakland,  consisting  of  a  steel 
and  concrete  viaduct  on  concrete 
bents   with   a    concrete   roadway   slab. 


CONTEMPLATED 

LOS  ANGELES.  CaJ.— Grade  sepa- 
ration projects  approved  by  the  i,, - 
Angeles  City  Council  for  submission 
to  the  Public  Works  Administrati..ii 
for  allocations  are  as  follows: 

Elevation  of  Pacific  Electric  tracks 
over  Mission  Road.  Estimated  cost. 
$390,000. 

Anaheim  Street  bridge  at  Gaffey 
.street  over  the  Pacific  Electric  tracks 
at  Alhambra  Ave.  Estimated  cost. 
SS3.000. 

Elevation  of  Huntington  Dr..  over 
Pacific  Electric  tracks  at  Harriman 
Ave.      Estimated   cost,   $54,000. 

Elevation  of  Charlotte  St.  over  the 
Pacific  Electric  tracks.  Estimated 
cost.    $45,000. 

Subway  for  Washington  Blvd.  un- 
der the  Santa  Fe  tracks.  Estimated 
cost.    $135,000. 

Elevation  of  Lord-  St.  over  the  Paci- 
fic   Electric     tracks,     consisting     of    a 
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reinforced  concrete  slab  span  struc- 
ture approximately  500  ft.  in  length 
with  2'1-ft.  roadway  and  two  5-ft. 
sidewallus.       Estimated    cost,    $100,000. 

Elevation  of  Cornwall  S«.  over  the 
Pacific  Electric  tracks,  consisting  of  a 
concrete  slab  structure  266  feet  in 
length  with  24-ft.  roadway  and  two 
S-ft.  sidewalks  and  an  overall  width 
of    38    feet.      Estimated    cost.    $60,000. 

Construction  of  Figueroa  St.  via- 
duct, extending  from  Figueroa  tunnel 
No.  1,  across  the  Los  Angeles  river 
consisting  of  a  reinforced  concrete  7- 
arch  span  structure  approximately 
1040  ft.  in  length  with  a  40-ft.  road 
way  and  a  total  width  of  54  ft.  Esti- 
mated cost,   $S»0,000. 


22— DREDGING   HARBOR 
WORKS  EXCAVATION 


PERMIT    ASKED 

LONG  REACH,  Los  Angeles  Co.. 
Cal. — Application  has  been  made  by 
the  Navy  Department  for  War  De- 
partment permit  to  install  two  fixed 
mooring  buoys  for  heavy  cruisers  in- 
side Long  Beach  Breakwater  at  Long 
Beach,  Calif.  Drawings  showing  the 
location  and  plan  of  the  proposed  in- 
stallations may  be  seen  in  the  U.  S. 
Engineer  Oflice.  751  S.  Figueroa  St.. 
Los  Angeles,  until  11  A.  M.,  Thursday, 
May  2.  Major  H.  H.  S^ickney,  Diet. 
Engineer. 

23— IRRIGATION  PROJ. 

BIDS    WANTED 

OWYHEE  PROJECT,  Oregon-Idaho. 
—Until  May  14.  10  A.  M.,  bids  will 
be  received  by  the  Bureau  of  Recla- 
mation. Ontario,  under  Spec.  No.  679- 
D.  for  the  construction  of  earthwork. 
North  Canal  L^teraJs  25.4  to  27.8-0.7. 
Mitchell  Butte  Division,  Owyhee  Proj- 
ect. The  work  is  located  near  Dun- 
away  and  Nyssa.   Ore.,   and  involves: 

(1)  126.000   c.y.    all   clajsses   of   exc!.va- 

tion   for  laterals: 

(2)  3,000  sta.  c.y.  overhaul. 

Plans  and  specifications  oblainablo 
from  the  Bureau  of  Reclamation,  On- 
tario, Oregon,  or  Denver,  Colo.,  with- 
out charge  to  prospective  bidders:  to 
others.   $1.25  not  returnable. 


BIDS  WANTED 

OWYHEE  PROJECT,  Oregon-Idaho. 
—Until  Mi.y  15,  10  A.  M.,  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion. Ontario,  Oregon,  under  Spec.  No. 
681-D,  for  the  construction  of  struc- 
tures. North  Canal  laterals  N.C.  9.9 
10.5-  10.5-0.3;  10.5-0.6;  10.5-1.2;  10.5 
1.8;  10.5-2.1;  11.0;  11.7;  12.4;  12.4-0.4 
12.9;  13.6;  13.6-0.2;  13.6-0.8,  and  13.6- 
1.1.  Mitchell  Butte  Division.  Owyhee 
Project,    near   Dunixway,    Oregon. 

The  work  involves: 

(1)  3.650  c.y.   all  classes  of  excavation 

for  structuree; 

(2)  2.400  c.y.  backfill; 

(3)  905  c.y.   concrete   in   structures: 

(4)  1,600   sq,    yds.   dry-rock    paving; 

(5)  placing  57,000    lbs.    reinf.    bars; 

(6)  laying    1.510   I.f.    15-    to    30-in.    dia. 

concrete  pipe; 

(7)  insti.lling  4,400  lbs.  gates  and  gate 

hol.sts; 
<i)   erecting    2.0    MFBM    timber    in 

structures. 
Plane    and    specifications    obta'n.Tbl' 
from    the    Bureau    of   Reclam->' 
Ontario,  Ore.;   or  Denver,  Colo.,   with- 
out  charge    to   prospective   bidders;    t" 
others.   $2  not   returnable. 

24 — STREET  LIGHTING 
SYSTEMS 

BIOS  OPENED.  " 

BOULDER  CITY.  Nev.  —  Following 
b'ds  received  by  the  Bureau  of  Rec- 
lamation. Denver.  Colo.,  April  18.  un- 
der Spec.  No.  fi73-D  for  furnishing  one 
ISO-ton    transfer    car   for    the    Boulder 


i'ower  Plant,  Boulder  Canyon  Proj- 
ect: 

Consolidated  Steel  Corp.,  fob  Los 
Angeles:    $5,050. 

Morgan  Engr.  Co.,  fob  Alliance,  O.: 
$5,560. 

Atlas  Car  &  Mfg.  Co.,  fob  Clevclar'.' 
Ohio:  $4,542. 

Judson-Paciflc  Co..  fob  San  Fran- 
cisco: $5,214. 

Geo.  P.  Nichols  &  Bros..  Inc.,  Cb  - 
cago,  fob  Gary,  Ind.:  $6,550;  Alt.  $«  - 
fOO:   1%  discount. 

Bids  held  under  advisemer*. 


25— MACHINERY  AND 
EQUIPMENT 

BIDS    OPENED 

BOULDER  CITY.  Nevada— Follow- 
ing bids  received  by  the  Bureau  of 
Reclamation,  Denver,  Colo.,  April  15, 
under  Spec.  No.  672-D,  for  furnishing 
&  delivering  two  gages  for  indicating 
the  water  levels  in  the  forebay  and 
tailrace  and  one  gage  for  indicating 
and  recording  water  levels  in  the  river 
at  the  gaging  station,  for  installation 
in   the  Boulder  Power  Plant: 

Julien  P.  Friez  &  Sons,  Inc..  Balti- 
more. Md..  $2448:  14%;  f.o.b.  Balti- 
more. 

Leupold,  Volpel  &  Co.,  Portland. 
Oregon,   $3837;   1%;    f.o.b.   Portland. 

Bids  held  under  advisement. 


BIDS    OPENED 

MARIN  COUNTY',  Cal.— San  Bruno 
Avenue  Feed  &  Fuel  Co.,  2561  San 
Bruno  Ave.,  San  Francisco,  at  $1.75 
per  hour  for  hand  shovel  loadng,  and 
at  $2.05  per  hour  for  power  shovel 
loading  submitted  low  bids  to  the  De- 
partment of  Public  Works,  Division 
of  Highways,  Jno.  H.  Slceggs,  District 
Engineer,  S'tate  BIdg.,  San  Francisco, 
April  19,  for  the  rental  of  two  pneu- 
matic tired  dump  trucks,  chassis 
weight  not  less  than  7000  lbs.,  body 
capacity  not  less  than  3  \^  cu.  yds. 
for  approximately  1000  hours,  to  be 
used  in  Marin  County.  Complete  bids 
follow: 

(a)  hand  shovel  loading;  (b)  power 
siiovel    loading: 

(a)    $2.75;    ,b)    $2.05:    San    Bruno   Ave. 

Feed    &    Fuel    Co.,    San    Francloco. 

(a)    $2.40;    (b)    $2.85;    Rock    &    Gravel 

Trucking    Co.,    Oakland. 
(a)   $2.47;    (b)   $2.77:   DanieJ   Gallagher 

Co.,    San    Francisco, 
(a)     $2.52;     (b)     $2.87:    George    Grifall, 

Mountain  view, 
(a)  $2.57;  (b)  $2.87:  B.  Simon,  San 
Francisco;  A.  N.  Giorgi,  S.  F. ;  A. 
Morton.  Menlo  Park;  O.  Reynolds, 
Oakland;  Rabuts  Island  Dredging 
Co.,  Antioch;  C.  W.  Beguhl,  Lo- 
mita  Park;  Eugene  Delia  Rosa, 
Martinez;  Hayward  Building  Ma- 
terial Co.,  Hayward;  H.  C.  Ar- 
tana,  San  Jose;  T.  A.  O'Brien, 
San  Francisco. 
Bids  held   under  advisement.    • 


BIDS  OPENED 

SAN     FRANCISCO— Following     bids 
received  b.v  P.  C.  Brown.   Procurement 
Engineer,    Forest    Service,    85    Second 
.St.,     San    Francisco,     under    Contract 
No.   567,    for  furnishing  one   %   cu.   yd. 
capacity  truck  shovel: 
Quirk  Way  Shovel  Co..   f.o.b.    Denver, 
Colo.:    $9650  for  standard   machine 
with    auxiliary      steering      device; 
$9500   for  standard   machine  with- 
out  auxiliary   steering  device;    2% 
10  days;   1%   20  days;  net  30  days; 
delivery      in      10      days;      shipping 
weight,    22,000    lbs. 
.Spears    Wells    Machinery    Corp.,    f.o.b. 
Benton    Harbor.    Mich.:    $6600;    2% 
10  days;  delivery  in  45  daye;  ship- 
ping weight.  24.000  lbs. 
Bay    City    Machinery    Co.,    f,o.b.    Bay 
City,    Mich.:    $5000;    2%    10    days; 


delivery  in  .21  days;  shipping 
weight.  21,000  lbs. 
Harnischfeger  Sales  Corp.,  f.  o.  b. 
Milwaukee,  Wis.,  $5280;  2%  15 
days;  delivery  in  14  days;  shipping 
weight,  19,860  lbs. 
Bids  held  under  advisement.       ' 


BIDS  OPENED 

BOULDER  CITY,  Nevada— Follow- 
ing bids  received  by  the  Bureau  of 
Reclamation.  Denver,  Colorado,  April 
15,  under  Spec.  No.  620,  for  furnishing 
and  delivering  twelve  86-in.  diameter 
paradox  emergency  gates,  complete 
with  hoists,  motors,  limit  switches, 
conduit  linings,  and  other  appurten- 
ances for  installation  in  the  tunnel 
plug  outlet  works  at  Boulder  Dam, 
Boulder  Canyon  Project: 
American  Locomotive  Co.,  Schenec 
tady.  New  York,  $355,000,  net,  f, 
o.b.  Dunkirk,  New  York. 
Babcock  &  Wilcox  Co.,  Denver,  $326,- 

606,    net,    f.o.b.    Barberton,    Ohio. 
Allis    Chalmers    Mfg.    Co.,    Milwaukee, 
Wis.,    $350,000,    net,    f.o.b.    Milwau- 
kee,  Wis. 
Bethlehem     Shipbuilding    Corp.,     Ltd.. 
San  Francisco,  $376,000,  net,  f.o..b. 
San   Francisco. 
Consolidated     Steel    Corp.,     Ltd.,     Los 
Angeles,    $303,000,    net,    f.o.b.    Los 
Angeles. 
Joshua  Hendy  Iron  Works,   San  Fran- 
cisco,    $269,459,     net,     f.o.b.     Sun- 
nyvale. 
Thomas    Spacing   Machine   Co.,    Pitts- 
San  Francisco.   $376,000,  net,  f.o.D. 
Pittsburgh. 
Hardie   Tynes  Mfg.   Co.,   Birmingham. 
Ala.,     $289,642,      14     of    1%,      f.p.b. 
Birmingham. 
Steacy   Schmidt   Mfg.   Co.,   York,    Pa.. 

$352,000,    net,    f.o.b.    York. 
Bartlett  Hayward  Co.,   Baltimore.  'Md. 
$308,800,  net,  f.o.b.  Baltimore, 
Bids  held  under  advisement. 


BIDS   OPENED 

MARIN  COUNTY',  Calif.  —  Irl-n*  ' 
low  bids  at  $3.25  per  hour  were  sub- 
mitted by  W.  E.  Cowan,  Healdsburg 
and  G.  W.  Westover,  Hayward.  to 
the  Department  of  Public  Works,  Di- 
vision, of  Highways.  Jno.  H.  Skeggs. 
District  Engineer,  State  Building,  S;.n  i 
Francisco,  April  19.  for  the  rental  of 
one  power  shovel  of  not  less  ths.n  % 
cu.  yd.  capacity,  for  approximately 
500   hours. 

Complete  bids  follow: 

W.    E.    Cowan,    Healdsburg $^-2,'. 

G.    W.    Westover,    Haywi-rd.., „..  .1  :  ■ 

F.    A.    Lance,    San   Jose ,  3  ^^ 

Chas.  Kuppinger,   Lakeport  3." 

Johnson   &  Nelson,   San  Anselmo..  4  > 

Thos.   J.   Doyle.    San  Francisco 4  :' 

Forsythe-Worden  Co.,   San  Lean- 

dro     _--.  4..^0 

Albert    Helwig.     .Sebastopol 4.5<i 

J.    Locatelli,     Boulder    Creek 4.83 

Garcia    Const.    Co.,    Irvington i.^^ 

Rock  &  Gravel  Trucking  Co.  Oak- 
land       5.40 

Western  Crane  Corp.,   Oakland     .    6 '■  ■ 
Consolidated  Crane  Service.   L.   A.  7  " 
Bids   held    under  advisement.. 


28  — FIRE  EQUIPMENT 


ELECTION 

MADISON,       Yolo      Co.,       Cal,  — A' 
special   election   on  a  proposal  to  pur- 
chase   a    new   fire   truck   will   be   held 
in    the    Madison    Fire    Protection,  Dist. 
on    May   10.      Estimated   cost   $3,000. 


ELECTION 

ESPARTO.  Y'olo  Co.,  Cat.— The  Yolo 
County  Board  of  Supervisors  has  set 
May  8  as  the  date  of  a  specfal  election 
in  the  Esparto  Fire  Protection  Dis- 
trict on  a  proposal  to  purchase  a  new 
fire  truck.     Estirti9.ted  cost  $4000. 
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30— RESERVOIRS  &  DAMS 

CONTRACT  AWARDED 

SANTA  CI.AIIA  CDUNTY.  Cal.— 
Mai-oi)  ('()n«tr.  Co.,  SIB  I'aramount 
Blvd.,  ClcaiwatfT.  at  $493,825  award- 
ed contract  by  the  Hoard  of  IJIrectorB 
of  the  Santa  Clara  Valley  Water  Con- 
servation District,  Snn  Jose,  for  the 
ron.Mtructlon  of  the  Coyote  Dam  and 
.Si)lllway  lin  C'oyotc  Creek  In  Santa 
Clara  County. 

The  low  l)ld  of  the  I'enln.mila  Taving 
Co.,  San  Francisco,  at  $388,3C2..'iO  wa« 
withdrawn  due  to  an  error  In  the  hid. 

Complete   hlds   published    April   8. 

CONTRACT    AWARDED 

DUCHESNE,    Utah.— T.    K.    f 
ly,   161    Market   St.,    San    Kranei 
$547,221    awarded    contract    hy    Rurer. 
of  Keclanuitlon,  Rait  I.ake  City,   midi 
Spec.    No.   605,    for  the   construction   i 
the  Moon  l^ake  Dam,  Moon  I,:.k..   . 
ect,   located   near   Duchesne. 

The  bids  were  opened  Keb.   4. 


linl- 

,    at 


FUNDS   ALLOTTED 

LODI.  San  Joaquin  Co.,  Cal.— Th- 
Public  Works  Administration  has  al- 
lotted a  loj.n  and  grant  of  $r.OO.noi 
the  city  of  Lodi  to  finance  construc- 
tion of  the  Mokelumne  River  hydro- 
electric plant,  consisting  of  the  con 
etructlon  of  a  concrete  arch  dam  S'J 
feet  high  in  the  Mokelumne  ftiver 
about  27  miles  from  Lodi,  a  reinforceii 
concrete  power  house  containing  1,- 
376  KVA  generator  connected  to  four 
reaction  type  wf.ter  wheels  of  a  com- 
bined capacity  of  1200  cu.  ft.  per  sec- 
ond: a  step-up  transformer  stiili 
at  the  power  house,  and  27  miles  of 
transmi.s.iion  line  to  Lodi;  also  a  step- 
up  tri.nsformer  station  within  the  city 
limits.  Estimated  cost  of  labor  and 
material  is  $495,000,  of  which  30%  is 
a  grant. 

F".  C.  Herrman,  Merchants  Exchange 
Bldg..  San  Fn.ncisco;  Walter  L.  Hu- 
ber,  "Crocker  F^irst  Natioriil  "■ 
Bldg.,  San  Francisco,  and  Nelson  A 
Eckart,  425  Ma«on  St.,  San  Francisco. 
consulting  engineers.  ' 


SUB-CONTRACT     AWARDED 

BONNEVILLE,  Oregon— George  H. 
Buckler  Co..  Lewis  Bldg.,  Portland, 
at  $91,000  awarded  contract  by  Colum- 
bia Constr.  Co.,  General  Contractors 
on  main  spillway  dam  at  Bonneville, 
for  constructing  concrete  mixing 
plant.  Machinery  contracts  have  been 
awarded  separately,  the  entire  coet  of 
the  plant  being  approximately  $300,000 


LOW   BIDDER 

BONNEVILLE,  Oregon— L.  Coluccio 
&  Co..  1642  Lane,  Ses.ttle.  at  $192  4.1' 
submitted  low  bid  to  the  II.  S.  En- 
gineer OfUce.  306  Customhouse.  Port- 
land, under  Bid  No.  698-35-547.  for  ex- 
cavation of  the  low«r  lock  approacli 
canal,  and  the  excavation  and  Tining 
Of    the    flfihway    at    Bonneville    Dam. 


31  _  PIPE  LINES  &  WELLS 


BIDS    WANTED 
SAN    FRANCISCO.— Until    May   8.    3 

P.    M.,    bids   will    be    received    by    the 

Public  Utilities  Commission,   Room  2S2 

City    Hall,    under    S.F.W.D     Spec.    No. 

73.    for    laying    the    College    Hill    Pipe 

Line    from    the    reservoir    to    Duhoce 

Avenue. 
The  work  involves: 

(  1)  removal  and  delivering  of  steel 
pipe  from  the  Newark-San  Loren- 
zo Pipe  Line  to  San  Fn.ncisco. 
7,770  I.f.   of  36-ln.   dia.   pipe: 

(  2)  removal  of  lining  and  coatinc 
from  the  steel  pipe,  7,770  If.  of 
36-ln.  pipe; 

(  3)  repairing  holes  In  the  36-ln.  dia. 
steel  pipe,   15  holes; 


(  4)  rellning  and  recoallng  i<l  *  t  e.  I 
pipe  with  single  standard  wri.p- 
ping,    7,770    I.f.    of    36-ln.    pipe; 

(  5)  cleaning  of  30-ln.  dia.  cast  iron 
pipe,    160    12-ft.    lengths   of   i)lpi>; 

(  (i)  lining,  coating,  etc.,  of  30-ln.  dia. 
cast  Iron  pipe,  1,800  I.f.  of  30-ln. 
pipe; 

(  7)  fabrication,  lining  and  coi.Iin<'  o' 
steel  pipe  with  single  standard 
wrapping,    2,610   I.f.   of  20-ln.    pipe; 

(  8)  fabrication  of  bends,  36  round- 
about seams  from  3n-in.  dia.  steel 
pipe; 

(  9)  fabrication  of  bends,  9  round- 
about si.aiiif<  from  20-in.  dia.  steel 
pipe; 

(10)  excavation  and  backfill  for  nor- 
mal trench,  not  over  6-ft.  below 
the  street  surface  for  36-ln.  dia. 
pipe,    7,460    I.f.; 

(11)  do,  not  over  5'/j-ft.  below  street 
surface  for  30-in.  di!..  pipe,  l,7li0 
lln.   ft.; 

(12)  do,  not  over  4-1i-ft,  b<-lr.w  strci  t 
surface  for  20-in.  dia,  piiie.  2  :.' 
lin.  ft.: 

(131  .-idditional  excavation  and  b;icl' 
fill  for  trench  from  normal  trench 
depth  to  8-ft.  below  the  strei  ( 
surface,    172   c.y. ; 

(14)  do  for  trench  over  8-ft.  below 
the    street    surface,    153   c.y.; 

(15)  excavation  and  backfill  for  drains 
normal  trench,  68  c.y.; 

(16)  excavation  and  backfill  for  blow- 
offs,   normal  trench,   27  c.y.; 

(17)  additional  pavement  removal  and 
replacement.    1.750    sq.    ft.. 

(IS)   installation    of    drains,    :(07    I.f.; 

(19)  installation  of  steel  pipe.  7.4Rn 
I.f.   of  36-in.    dia.    steel   pipe; 

(20)  do,   2.510    I.f.    of   20  in.    dia.    do; 

(21)  do,  1,760  I.f.  of  30-in.  dia.  cast 
Iron  pipe; 

(22)  making  joints  for  pipe  and  fit- 
tings, 1,730  I.f.  bell  and  spigot 
joints: 

(23)  installation   of  fittings.   71,400   lbs. 

(24)  repavement,    46.970    sq.    ft. 
Plans    and    specifications    obtainable 

at  Room  605.  San  Francisco  Water 
Department  Bldg.,  425  Mason  St.,  up- 
on deposit  of  $20. 

N.   A.   Eckart,   general    manager  and 
chief  engineer.  •  i 


CONTRACT    AWARDED 

VALLEJO.  Solano  Co.,  Pal.— Pratts 
Nursery,  Vallejo,  at  $333  awarded 
contract  by  Post  Office  Department 
Washington,  D.  C.  for  landscaping 
grounds  at  the  V.  S.  Post  Office,  Val- 
lejo. 


FUNDS   ALLOTTED 

SAN  DIEGO,  San  Dietro  Co.,  Cal.— 
The  Public  Works  Administr-'tio"  h^s 
allotted  a  loan  and  grant  of  $524,000 
to  the  City  of  San  Diego  for  installa- 
tion of  a  pipe  line  from  EI  Cap 
Dam  to  the  existing  water  distribu- 
tion system  and  construction  of  a 
public  road  around  the  dam  and  res- 
ervoir site.  Estim.^ted  cost  of  lal-— 
and  materials  is  $730,000  of  which  30% 
is  a  grant. 


CONTRACT    AWARDED 

DALY  CITY.  S-,\n  Mateo  Co.,  Cal.— 
Scott  Machinery  Co.,  960  Folsom  St., 
San  F'rancisco,  at  $2283  for  16-ln.  and 
at  $2487  for  18-in.  submitted  only  bid 
and  awarded  contract  by  the  Jefferson 
High  School  District,  Daly  City,  April 
22,  for  drilling  a  well  350  feet  in  depth. 

32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 

PLANNED, 
TURLOCK.    Stanislaus    Co.,    Calif.— 

City  council  has  authorized  call  for 
bids  for  furnishing  5.100  feet  of  pn  ■ 
to  be  used  in  construction  of  outf-' 
sewer.  Cost  of  materials  estimar-" 
at  $15,000.  SERA  will  furnish  il: 
labor. 


BIDS   WANTED 

TIRLOCK,  Htanliilaus  Co..  Cal.— 
Intll  May  7,  X  P.  .M..  bids  will  be  re- 
ceived by  the  Turlock  City  Council.  A. 
P.  Ferguson,  City  Clerk.  108  North 
Broadway,  for  furnlHhlng  GlOO  ft.  24- 
In.  sewer  pipe,  or  as  an  alternative. 
7300  ft.  of  sewer  pipe. 

SpecKlcations  obtainable  from  above 
office, 

TO    ASK    FUNDS 

MO.N'TIIKKY  PARK,  Los  Angeles 
Co.,  Cal.— C.  H.  Ellison,  city  engineer, 
lias  been  authorized  by  the  city  coun- 
cil to  apply  to  the  Federal  Emergency 
Administration  of  Public  Works  for 
$299,312  to  finance  the  proposed  gewer 
mains  and  sewage  treatment  plant. 

33—  WATER  WORKS 


BIDS    OPENED 

SUNNYVALE,  Santa  Clara  Co.,  Cal. 
—Identical  bids  at  $1,241.10  for  re-' 
pairs,  and  at  $1,967.90  for  new  pump, 
were  submitted  to  the  Sunnyvale  City 
Council  for  furnishing  one  new  pump 
and  repairs  to  present  pumps  at  the 
city   w.'iter   works,    by   the    following: 

Byron  Jackson  Pump  Co.,  San  Jose. 

Kimball-Krogh  Pump  Co.,  San  Jose, 

Layne    &    Bowler   Pump  Co..    San 
Jose. 

Western   Pump  Co.,   Ltd.,   San  Jose.  . 

John  Bean  Mfg.  Co.,  San  Jose. 

Bids    held    under    advisement    until 
May  6.  • 


CONTRACT    AWARDED 

BONNEVILLE  DAM,  Ore.— Parker- 
Schrani  Co..  515  Couch  Bldg.,  Portland 
at  $39,819.23  awarded  contract  hy  the 
U.  S.  Engineer  Office.  Portland,  undei 
Bid  No  .698-35-535,  for  the  excava- 
tion and  backfill  of  electric  cable 
trenches:  the  excavation  and  Ictci^*''- 
for.  and  the  construction  of  reinforced 
concrete  walks,  curbs,  gutters,  man- 
holes, catchbasin.s,  transformer  vaults, 
handhole  boxes,  plain  concrete  bases 
for  lamp  standards;  a  storm  dra  nnre 
pipe  system,  and  a  complete  lawn 
sprinkling  system  at  or  near  the  Per- 
manent Qu.arters  Area  at  Bonneville 
Dam.   Oregon. 

CONTRACT    AWARDED 

SAN  FRAXCISrO.  —  Peter  J.  Mc- 
Hugh.  363  Valencia  St.,  at  $83,961.27 
awarded  cr>ntract  by  the  Department 
of  Public  Works.  City  Hall,  under 
Spec.  No.  IS. 841.  for  in.'stall'nc  Sec- 
tion A  of  the  Marina  District  Exten- 
sion. Auxiliary  Water  Supply  Sys- 
tem,   for   Fire  Protection. 


34—  PARKS  /k  PLAY- 
GROUNDS 

CONTRACT    AWARDED 

STOCKTON.  San  .Inri.iuin  Co..  r->l 
— R.  Goold.  309  E  Webster  St.,  Stock- 
ton, at  $2S.9S1  awarded  contract  by 
Stockton  Port  Commission  for  fur- 
nishing and  installing  underground 
piping,  valves,  fire  hydrants  and 
sprinklers  for  a  sprinkler  system  to 
cover  195.000  sq.   ft.    in  area. 


BIDS    WANTED 

SAN  FRANCISCO —I-ntil  May  8.  3 
P.  M..  bids  will  be  received  by  the 
Public  Utilities  Commission.  Doom  2S2 
City  Hall,  for  the  constructior  o'  wo- 
ven galvanized  steel  wire  mesh  fences 
supported  on  galvanized  steel  posts 
at  .shafts  in  the  Coast  Range  Division. 
Hetch  Hetchy  Aqueduct.  H.H.W.S. 
Contract   No.    1.54. 

"Work    involves: 
(11   1350  I.f.   fencing: 

(2)  4  corner  posts; 

(3)  S  end   posts  and  gate  posts; 

(4)  4  10-ft.   swing-  gates. 

Fences  to  he  erected  at  the  follow- 
ing points: 


20 


PACIFIC    CONSTRUCTOR 


(1)  Tfsla    Overflow     Shaft.     Saji    Joa- 
quin  County; 

(2)  Thomas   Pipe   Shaft.    San  Joaquin 
County; 

(3)  Alameda    Creek    East     Overrlnw 
Sh;.ft.  Alameda  County. 

<4)   Alameda    Creek    West    Overflow 
Sh(.ft.  Alameda  County. 
Planp  and  speoiflcations  may  be  ob- 
tained at  Room  605.  425  Mason  Street, 
upon  deposit  of  $5.00. 
(6680)  •  4 


35— 


TUNNELS 


BIDS   OPENED. 

(.KIDEX.  Utah.— Cnion  Construction 
<'o..    Ogden,    at    $77,737.50   on    Schedule 

1.  and  Shofner  &  Gordon.'  Los  An- 
sreles.  &nd  Hinman  Bros.  Const.  Co.. 
Denver,  at  $367,731.50  on  Schedule  3, 
."submitted  low  bids  to  the  Bureau  of 
Reclamation,  Ogden.  April  18.  under 
Spec.  No.  €18.  for  construction  of  the 
Ogden  -  Brigham  Tunnel.  Station  127 
plus  10  to  Station  16S  plus  96  (Scbfd- 
ule  1);  and  construction  of  the  Ogden 
Canyon  Tunnel.  Station  120  plus  00 
to  Station  143  plus  55  !.nd  Stat  •  n 
plus  30  to  Station  237  plus  48.5  (Sched- 
ule 2)   on  the  Ogden  River  Project. 

Complete  total  bids  follow: 
Union    Const.    Co.,    Ogden:    (1 1 
737.50:    (2)   no  bid. 

Shofner  &  Gordon,  Los  Angeles,  and 
Hinman  Bros.  Const.  Co..  Denver;   (1, 
$102,779.50;    (2)    $367,731.50;   total  $47 
511.    If  awarded  both   Schedules  1   and 

2.  deduct  $3  per  c.y.  from  Item  5. 
Schedule  1  (5.432  c.y.  excavation  in 
tunnel). 

S.  S.  M!.goffln  &  Co..  Adrian.  Ore.: 
(1)  $105,754:  (2)  $400,740:  total  $.ii.;.- 
494.  Will  accept  either  Schedule  1  or 
2.  If  awarded  Schedule  2.  will  low.r 
bid  on  Schedule  1  by  10%  deduction 
from  all  unit  prices,  if  it  will  put  tr 
company  in  line  for  award  of  both 
schedules. 

Utah  Const.  Co..  Ogden,  and  Mor- 
rison-Knudsen  Co.,  Inc..  Boise-  (1) 
$100,728;    (2)    $411,070;    total    .5511.798. 

L.  E.  Dixon  Co..  Bent  Bros..  Inc.. 
^nd  Johnson.  Inc..  Loe  Angeles:  (li 
$134,014.50:  (2)  $424,120;  tot.Tl  $.S.^S.- 
134.60.  If  awarded  both  Schedules  1 
and  2  .$1  per  c.y.  may  be  deducted 
from  Item  17  (20.400  c.y.  tunnel  ex- 
cavation). 

L.  Coluccio  &  Co.,  Seattle;  (1)  $ir- . 
017;    (2)    $512,465;    total   $617,482. 

Slem.-?  -  .Spokane  Co.,  Spokane:  n 
$128,464.90;  (2)  $513,966:  toti.l  $64"  - 
430.90. 

Bids   held    under   advisement. 

CONTRACT    AWARDED 

SAN  FRANCISCO.— Barrett  &  Hilp 
918  Harrison  Street,  at  $211,104  (Sec- 
tions A  and  B)  awi.rded  contract  by 
the  Public  Utilities  Commi.s.sion.  rftv 
Hall,  under  Spec.  No.  W.  D.  74.  for 
the  construction  of  Crystal  Springs 
Reservoir  in  San  Mateo  County  to  the 
University  Mound  Reservoir  "in  San 
Francisco. 

E.  T.  Lesure.  87  Ross  Circle.  Oak- 
land, the  original  low  bidder  ;.t  S17I.. 
170.46  was  permitted  to  withdraw  h's 
bid. 


29_STREETS    AND    HIGH- 
WAYS 

CONTRACT    AWARDED 

SACRAMENTO.  C.-,l  — J.  H.  Reeves 
R.  D.  No.  3.  Box  100.  Si-cramento,  at 
$3.1*1.93  awarded  contract  bv  the  Sac- 
ramento City  Council  for  the  improve- 
ment of  the  south  side  of  Fifth  Ave 
from  33rd  St.  to  the  alley  first  east 
of  3Sfh    St. 

LOW    BIDDERS 

C<X:hise  COUNTY.  Ariz— Pleasant 
Haeler   Conet.    Co..    324    Luhrs    "■ 
Phoenix,  submitted  low  bid  to  Arizona 
State   Highway   Commission.    Phoenix 
April   19.   at   $31,837   (no   bid  on   alter- 


nate) for  highwa.v  construction  on 
the  Fort  Huachucf.-North  Highway. 
NRS  103-A  (1935)  AFE  602.  The  work 
which  begins  at  the  northeast  cor- 
ner of  Fort  Huachuca  Milita.;y  Res- 
ervation and  extends  northerlj'  about 
3^i  miles,  consists  of  grading,  oi  i. 
ing  and  aggregate  base  course. 

White  &   Miller.   Tucson,   Ariz.,   sub- 
mitted   the  second    low    bid    ■ 
with   an   alternate   bid    of   $32,462. 

The  bids  were  taken  under  advise- 
ment. T.  S.  O'Conno'1  State  Hi^l' 
way   Engineer.  > 


BIDS    REJECTED 

SAN  DIEGO  COUNTY.  Calif.— All 
bids  received  by  the  Department  of 
Public  Works.  Division  of  Highways. 
E.  E.  Wallace.  District  Engineer.  San 
Diego,  April  9,  for  10.1  miles  of  plant- 
ing in  San  Diego  County  between  En- 
cinitas  and  Occ;.nside,  have  been  re- 
jected by  the  State  Highwav  Com- 
mission. Sacramento.  Petenson  Bros.. 
239  W  Olive  Ave..  Inglewood.  subiii 
ted   the  low   bid   at  $8,758.32. 

The  project  will  lie  readvertised  to 
make  clear  the  landscaping  clause  in 
the    "Notice    to  Contractors." 


COMPLETE   BID  LISTING 

PIMA  COUNTY,  Arizona— White  & 
Miller.  Tucson.  Arizona,  at  $44,906.77. 
as  previously  reported,  submitted  low- 
bid  to  the  Arizona  State  Highway 
Commission,  Phoenix,  April  16,  for 
highway  construction  on  the  Tucson- 
Florence  Highway,  N.  R.  S.  111-A 
(1935),  A.F.B.  8062.  The  work,  which 
begins  ebout  ten  miles  north  of  Tuc- 
son and  extends  northerly  for  a  dis- 
tance of  approx.  six  miles,  consists  of 
grading,  draining.  Aggregate  Base 
Course,  and  Oil  Processing  (Road  Mix) 
using    Road    Oil. 

The  work   involves: 
(  I)  3.453    miles    grading    roadway    to 

section; 
(  2)  6416  cu.  yds.  roadway  excavation 

(unclase.); 
(  3)    6957  cu.  yds.  drainage  excavation 

(unclass.); 
(  4)  76   cu.   yds.   structural  excavation 

(unclass.); 
(  5)  300    cu.    yds.    borrow    excavation 

(unclass.) ; 
(  6)  1602  sta.  yds.  earthwork  overhaul 
(  7)  483  cu.  yds.  mi.  earthwork  haul; 
(  S)  9451  cu.  yds.  imported  borrow: 
(  9)  12.044  cu.  yds.  mi.  improted  bor- 
row haul; 

(10)  10  cu.  yds.  aass  A  concrete  (inc. 

cement) ; 

(11)  455   lbs.   reinf.   steel   (bars)    iClP) 

(12)  18   lin.    ft.   18-in.  CM.   pipe   (CIP. 

including  bands) ; 

(13)  SO  lin,   ft.   24-in.  do; 

(14)  98   lin.    ft.   30-in.  do; 

(15)  42    lin.    ft.    36-in.         do; 

(16)  24    lin.    ft.    reset   IS-in.   CM.   pipe 

(CIP.     including    all     materdals 
and  work); 

(17)  59  lin.   ft.    reset  24-in.  do; 

(18)  81  lin.   ft.   reset  30-in.  do; 

(19)  17,060  lin,   ft.   standard  line  fence 

(CIP); 

(20)  850   lin.    ft.    road   guard    (CIP); 

(21)  1200       lin.     ft,       bank      protection 

(Type  A)    (CIP); 

(22)  440  lin.   ft.  bank  protection    (type 

B)    (CIP); 

(23)  8900    lin.    ft.    grader   ditches; 

(24)  149  each   guide   posts    (CIP); 

(25)  25    each    steel    jetty    units    (CIP); 

(26)  240  lin.  ft.  grading  and  construct- 

ing fords  to  section); 

(27)  100   hours   rolling; 

(28)  100    M    gals,    sprinkling    (CIP); 

(29)  72  each  right-of-way  posts  (CIP) 

(30)  2630     cu.     yds.       aggregate       base 

course; 
'311   5717   cu.   yds.   mi.   aggregate  base 
course  haul; 

(32)  2348   cu.    yds.     shoulder    material 

(CIP); 

(33)  6372    cu.    yds.    mineral    aggregate 

(CIP); 


(34)  117,349     gals,     asphaltic  road     oil 

(CIP)   (including  seal  coat,  SC-2) 

(35)  5.826    miles    processing   road    mix; 

(36)  502    cp.    yds.    screenings  (CIP); 

(37)  350  sq.  yds.   placing  intersections. 
The   total   bids  were; 

(A)  White  &  Miller,  Tucson,  $44,906.77 

(B)  Pearson     &     Dickerson.  Prescott. 

Ariz.,    $49,008.05. 

(C)  E.    L.    Yeager,    Phoenix.  Arizona. 

$53,157.82. 
The   unit  bids  were: 

(A)             (B)  (C) 

(  1)                   $800.00     $1275.00  $1100.00 

(  2)            _.             .30               .45  .37 

(   3)                           .30               .25  .32 

(   4)                         1.00             l.on  1. 00 

(  5)                           .30               .45  .37 

(  6)  _.                    .03               .03  .04 

(  7)                             .30                .45  .30 

(  8)                           .25               .22  .25 

(  9)                           .165             .15  .26 

(10)  32.00           30.00  25.00 

(11)  .08               .06  .072 

(12)  2.20             3.00  2.20 

(13)  3.25             4.00  3.30 

(14)  4.00             5.00  3.95 

(15)  6.50             6.00  6.00 

(16)  .65             2.00  1.00 

(17)  .95             3.00  1.20 

(18)  1.25             4.00  1.45 

(19)  .065             .05  .10 

(20)  .90             1.00  1.10 

(21)  2.70             4.00  3.75 
(^2)                         1.85             2.50  2.60 

(23)  .04               .05  ,05 

(24)  2.00             1.50  3.00 

(25)  25.00     25.00  25.00 

(26)  4.50     3.00  5.50 

(27)  3.50     2.50  3.00 

(28)  4.00     2.50  3.00 

(29)  2.50     2.50  3.00 

(30)  .83      .75  .80 

(31)  .12      .12  .12 

(32)  .98     l.on  1.30 

(33)  .93     1.25  1.30 

(34)  .0675     ,05  .063 

(35)  150.00    500.00  525.00 

(36)  2.00             3.00  1.65 
(371 20               .20  .25 


BIDS    WANTED 

SAN  DIEGO  COUNTY.  Cal.— Until 
May  16.  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer. State  Bldg..  Los  .ingele.-s.  for 
about  3.6  miles  grading  and  road  mix 
surfacing  applied,  in  San  Diegii  Coun- 
ty between  Lake  Hodges  Dam  and 
Runcho  Santa  Fe. 

The   work   involves: 
(  1)  350  M.   gallons  water; 
(  2)   137     sta.     clearing    and     grubbing 

right  of  way; 
(  3)  121.600  c.y.  rdwy.  excav..  unclass. 
(  4)   400.000   sta.    yds.   overhaul; 
(  5)   6.500    c.y.    imported    borrow; 
(  6)   1,750   c.y.   structure   excavation;, 
(  7)   192   sta.    finishing   rdwy.; 
(  8)   43,000   sq.    yds.    preparing,    niixin - 

and   shaping  roadbed: 
(  9)  325    tons  liquid   asphalt  SC-2; 

(10)  45    tons    liquid   asph.    SC-2  (prime 

coat)  • 

(11)  470  l.f."  IS-in.   CMP; 

(12)  408  l.f.  24-in.  CMP: 

(13)  386  l.f.   30-in.  CMP: 

(14)  170  l.f.    36-in.   CMP; 

(15)  60  l.f.   48-in.  CMP- 

(16)  204   l.f.    48-in.    CMP.    8   gauge; 

(17)  430  If.  8-in.  per'f.  metal  pipe  (un- 

derdrains) ; 

(18)  85   c.y.    rock. filling  material    (un- 

derdrains);    .  ' 

(19)  162     l.f.     existing    r'MP     culverts 

cleaned  and  re-laid; 

(20)  160  c.y.   Class  A   Portland  cement 

concrete    (structures); 

(21)  11.500  lbs.  bar  reinf.  steel   (struc- 

tures): 

(22)  1.1   miles  existing  property  fences 

moved  and  reset. 
Plans  and  specifications  obta.innb'-- 
from  the  State  Highway  Commis.sion. 
Public  Works  Bide-..  Sacramento  and 
on  file  at  th"  ofpr-«.  of  the  D-s*'"'' 
Engineer  in  San  Franci.sco"  and  I" 
Angeles.  •  '9 


PACIFIC    CONSTRUCTOR 
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WASmN<!'r()N  S 'I' A  T  K.  —  Flfty- 
ci({lit  lilKliway  Improviment  projects 
In  the  Htnte  of  Wn.shlnKlon.  npprovfd 
April  S  have  been  IrLiiHfrrrud  by  the 
Federal  Knierceiicy  Administration  of 
Public  Works  to  the  bureau'  of  public 
roads.  W.  H.  I.yiieh,  dlstrU-t  entti- 
neer,  for  supervision.  Contracts  will 
be  awarded  by  the  state  hlKhwny  de- 
partment, which  will  i.lao  direct  the 
eonstructlon. 

The  new  work  approved  In  these 
projects   is  divided   as   follows: 

Cost    ProJ. 
bridges     t    104,300       2 

"    grading  and  surfacing        50.200       2 

Grading    304.300       S 

Paving    138.000       5 

Grading  and  surfacing 120. .'iOO      ."i 

"  surfacing   and   oiling..      130.200       2 

Bituminous    surfacing   72.500       2 

Crushed  rock  surfacing  71.300       2 

Oiling    306.500       9 

Miscellaneous     18.200       2 

Totals    $1.3in.000     39 


NO    BIDS    RECEIVED 

NEVADA  COUNTY.  Cal.— No  bids 
were  received  by  the  Department  of 
Public  Works.  Division  nf  Highways. 
C.  H.  Whitmore.  District  Engineer. 
Marysville.  April  23.  for  0.4  mile  road- 
mix  surfacing  on  West  Main  Street 
:.nd    East    Main    Street.    Gra.ss    Valley, 


BIDS   WANTED 

STATE  OF  WASHINGTON— Until 
May  7.  10  A.  M..  bids  will  be  received 
by  L.  V.  Rlurrow.  Director  of  High- 
ways, Olympia.  for  highway  construc- 
tion as  follows: 

SPOKANE  COUNTY:  Grading  and 
draining  and  paving  with  Portland  ce- 
ment concrete  about  1.4  miles  of  State 
Road.s  No.  3  and  No.  2,  in  City  of 
Spokane,  on  Elm  Street  between  20th 
Ave.  and  7th  Ave.,  and  on  S'tate  Road 
No.  3  of  U.S.P.W.  project  NRM  201- 
A  and  Unit  1  of  U.S.P.W.  Project 
NRM  156-F.  in  Spokane  County.  The 
work  involves  about  28.790  cu.  yds.  ex- 
cavation; 31,940  sq.  yds.  concrete  pave- 
ment: 373G  sq.  yds.  concrete  sidewalks 
and  driveways:  1086  lin.  ft.  cable 
guard  rail:  4364  lin.  ft.  sewer  pipe, 
and    other    items. 

PIERCE  COUNTY:  Grading,  drain- 
ing and  paving  with  Portland  cement 
concrete  and  constructing  an  under- 
crossing  under  the  Northern  Pacific 
Railway  on  about  0.4  miles  of  State 
Road  No.  1.  Lakeview  Uudercrossing. 
U.S.P.  W.  Project  NRH  171-G.  in 
Pierce  County.  The  work  involves 
about  7  acres  clearing;  46.200  cu.  yds. 
excavation;  13.699  sq.  yds.  concrete 
pavement;  600  cu.  yds.  concrete;  358.- 
500  lbs.  structural  steel;  4512  lin.  ft. 
sewer  pipe,  and  other  items. 

Plans  and  specifications  obtainable 
from  above  office  upon  deposit  of  $2 
per  sent. 


BIDS   OPENED. 

SAN  DIEGO  COUNTY.  Cal.— J.  E. 
Haddock.  3577  Chester  Ave..  Pasa- 
denu.  at  $137,916.80  submitted  low  bid 
to  the  Bureau  of  Public  Roads,  807 
Sheldon  Bldg..  461  ilaiket  St.,  San 
Frajicisco,  for  grading  and  placing 
subgrade  reinforcement  on  6.SS6  miles 
of  Section  C  of  Route  73.  the  Laguna 
National  Forest  Highway,  Cleveland 
National   Forest,   San   Diego  County. 

Bids  were  taken  a.s  follows: 
(  1)   43   acres  clearing; 
(  2)  231.000   c.y.   unclass.   excav.; 
('3)  1.500   c.y.    do    for  structures; 
(  4)   1,073.000    sta.    yds.    overhaul; 
(  5)   48.500    c.y.    mi.    huuling    subgrade 

reinforcement; 
('6)   36   l.f.    8-in.   CGMP: 
(  7)  1.468  l.f.  18-In.  CGMP; 
(8)  948   l.f.   24-in.   CGMP; 
(  9)   132   If.    30-in.   CGMP- 
im   172   l.f.    4S-in.    CGMP; 
(11)   2   each   Type   A   spillway   inlets; 


(12)  IIG  c.y.   Class  A  concrete; 

(13)  87    c.y.   Class   B  concrete; 

(14)  5.200    lbs.    reinforcing   steel; 

(15)  214   l.f.    wood  guard   rail: 

(16)  190    If.    6-ln.    |)orous    tile    undcr- 

draln; 

(17)  11.000  l.f.  Type  I  protection  dltcn 
(IN)   2.200  l.f.   Type  2  do; 

(19)  12.000    l.f.    fence: 

(20)  5  each   fence  gates; 

(21)  65   each   culvert   markers; 

(22)  30  es.ch  right  of  way  nionnmeiit- 
(2X)   extra   work,   clearing; 

(24)   extra    work,    remove    and    sloik- 
plle   top   soil. 
Total   bids  follow: 
(A)    J.    E.    Haddock.    Pasadena.    ?137.- 

916.80. 
(R)    Bndenhnmer  Const.  Co..   Oaklt.pd 
$144,521.00. 

(C)  Daley    Corp.,     San    Dlcgo,     $lic'  - 
007.70. 

(D)  V.   R.   Dennis  Const.   Co.,   San  TM- 
ego.    $209,550.00. 

(E)  Engineer's    estimate,    J122.73'!.- 
Unit  bids  follow: 

(A)         (B)         (C)         (D)         (Ki 
(  1)  $150.00  $300.00  $140.00  $200.00  $150.00 
(  2)  .43  .40  .615        .66  .36 

(  3)  1.50  2.00  1.70  2.00  1,50 
(   4)  .005        .01  .015        .01        .005 

(  5)  .15  .15  .12  .15  .15 

(  6)  1.00  1.00  1.55  2.00  1.10 
(  7)  1.90  2.00  1.75  2.50  1.95 
(  8)  2.80  2.50  3.00  4.00  2  'm 
(   9)         3.50         4.00         4.00         5.00         3.50 

(10)  6.75      10.00        8.00      10.00        7.20 

(11)  18.50   20.00   13.50   20.00   1.^.(im 

(12)  25.00   30.00   31.00   40.00   27.00 

(13)  20.00  30.00  30.70  35.00  27. on 
(H)    .08    .05    .06    .20    .065 

(15)  .80    1.50   1.50    1.50    1.00 

(16)  1.00    .50     .70    .50    .40 

(17)  .15  .10  .18  40  15 
(■!«)  .20  .25  .30  .60  .25 
(13)    .12    .09    .10    .12    .12 

(20)  20.00      20.00      26.20      25.00       20.00 

(21)  3.00         2.00        3.00         3.00         2  On 

(22)  3.00         3.00         3.00         5.00         3.50 

(23)  300.00    300.00    300.00    300.00     300.00 

(24)  500.00    500.00    500.00    500.00    500.00 
District    Engineer    C.     H.     Sweetser 

ha^  recommended  all  bids  be  rejected. 


BIDS   WANTED 

STATE  OF  OREGON— Until  May  2. 
9  A.  M..  bids  will  be  received  by  the 
Oregon  State  Highway  Commission. 
R.  H.  Baldock.  State  Highway  Engi- 
neer. Auditorium,  third  floor,  Public- 
Service  Bldg.,  Portland,  for  highway 
construction    as    follows: 

HOOD  RIVER  COUNTY:  Jericho 
I...ine  Section  of  Hood  River  Secon- 
dary Highway.  U.  S.  Public  Works 
Project  No.  NRS  253  (1935).  0.85  mile 
road  mix  oil  surface  treatment,  re- 
quiring approximately  950  cu.  yds. 
screened  gravel  aggregates.  70  tons 
light  cutback  asphalt,  and  300  cu.  yds. 
screened    gravel    shoulder    materials. 

MULTNOMAH  COUNTY:  Foster 
Road-Flavel  Street  Section  of  Eight.>  - 
second  Ave..  Portland.  U.  9.  Public 
Works  Project  No.  NRM  199-G  (1935). 
1.01  miles  paving,  requiring  approxi- 
matelv  12  000  cu.  yds.  excavation,  9200 
lin.  ft.  concrete  curbs,  27,000  sq.  yds. 
Portland  cement  concrete  pavement 
and    7500    sq.    yds.    rock   shoulders. 

WASCO  COUNTY:  Maupin  -  Cow 
Canyon  Section  of  The  Dalles-Califor- 
nia Highway.  State  Project.  Furnish 
approximately  6200  cu.  yds.  crushed 
rock   in  stock  piles. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Room  322,  State  Office  Bldg.,  Salem, 
tipon  deposit  of  $5  per  set. 


BIDS   WANTED 

SISKIYOU  COUNTY.  Cal.  — U  n  t  i  I 
ilay  15.  2  P,  M.,  bid.s  will  be  re- 
ceived by  the  State  Highway  Com- 
mission, Sacramento,  for  about  12.5 
miles  grading  in  Siskiyou  County  be- 
tween Cougar  and  Horse  Thief  ere   k 

The   work  involves: 
(  1)   65    acres    clei.ring    and    grubbin;; 


highway     rlsht    of    way     (liMlde 

slope  lines); 
(   2)   130   acres   clearInK    highway    r  KhI 

of   way    (outside  slope   llnest; 
(  3)   200.800  c.y.  rdwy.  ext-av..   unclass. 
(   4)   937.000   sla.    yds.   overhaul; 
(   5)   800  c.y.   ditch   i-nd  ehaiim-l  excav. 
(  6)   88.000  c.y.    lm(K)rtcd    borrow; 
(  7)  900  c.y.   Htruc.   excav.; 
(  8)  659  stations  finishing   rdwy.: 
(  9)   11,600  IIm.  bar  reinf.  steel  (slrui- 

tures); 

(10)  162  c.y.   Class  A   Portland  cerm-nl 

concrete    (structures); 

(11)  76   l.f.    12-ln.   CMP- 

(12)  1.116  l.f.   18-ln.   CMP; 

(13)  108    l.f.    24-ln.    CMP; 

(14)  52   l.f.    30-ln.  CMP; 

(15)  108   l.f.    48-ln     CMP; 

(16)  40  l.f.  60-ln.  CMP; 

(17)  92   each    monuments   complete    in 

place. 
Plans  and  specifications  obtainable 
from  the  above  office  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Francisco.  Los  Angeles,  and  thi^ 
district  in  which  the  work  is  situj.tcd. 


COMPLETE    BID    LISTIN(S 

SANTA  BARBARA  CO..  Cal.— John 
Kesler.  P.  (J.  Box  481.  Santa  Ms-ria.  at 
$5,072.15.  as  previously  reported,  sub- 
mitted low  bid  to  the  Department  of 
Public  Works.  Division  of  Highways. 
U.  H.  Gibson.  District  Engineer.  San 
Luis  Obispo,  April  16.  for  0.4  mile  wid- 
■  ning  of  roadway  cut  and  plant iti 
roadsides  in  Si-nta  Barbara  County, 
between  two  miles  north  of  Solomon 
Summit   and    Santa    Maria. 

The  work  involve.s 
(   1)   22   M.   gals,   water; 
(  2)  6725    c.y.    rdwy.    excav.,    unclass.; 
(  3)  3.5  c.y.   Class  A  Portli.nd   cement 

concrete  in   place   (struc): 
(  5)   140  lbs.  bar  reinf.  steel  in  place; 
(  6)  8   Lf.    18-ln.    corru.   metal   pipe   in 

place: 
(   7)    16  l.f.    24-in.    do; 
(  8)  3    each     spillway    assemblies    re- 
moved  and   reset* 
(   9)   1334    If.    property    fence    removed 

and   reset; 
1 10)   3    ef^ch     headwalls    removed    and 
disposed  of; 

(11)  40  ea.   trees  In  place  (Key  No.   u 

(12)  75    ea.    shrub.s   in    place    (Kev    No 

3): 

(13)  50  each  do   (Key  No.   3); 

(14)  2000  ea.   do   (Key  No.  4). 

(15)  100   ea.    do   (Key  No.    5); 

(16)  75.000    each    ground    cover    plants 

In  place   (Kev  No.   6). 
The  total  bids  were: 

(A)  John    Fesler.    Si.nta    Marn      •--  - 
072.15  . 

(B)  James  S.   Butler,  San  Luis  Oblsn-. 
$5,486.81. 

(C)  Henry  C.   Dalessl.   San   Luis  Obis- 
po.   $5,530.93. 

(D)  L.  A.   Brisco.  Arroyo  Grande.  $6  - 
485.22. 

(E)  S.    A.   Cummings,   San   Diego.   $7  - 
233.00. 

(F)  Walter  B.  Roselip.  Sf-n  Luis  Obis- 
po,   $7,678.10. 

(A)      (B)  fC)  (D)  (E)      (P) 

(  1)  $5.00  $4.00  $6.00  $5.00  $10.30  $2  50 

(  2)  .37      .37  .39  .48  .46      .68 

(  3)  1.25    1.50  1.50  1.65  1.47    1  88 

(4)  30.00  25.00  27.00  35.00  40.00  25  00 

(  5)  .10      .10  .10  .10  .15       06 

(  6)  2.00    2.00  3.00  3.50  2.45    2  25 

(  7)  3.00    3.00  4.00  4.50  3.65    3.25 

(8)  5.00  10.00  5.00  6.00  10.50  20  no 

<  ')  -10       .09  .07  .08  .io    .037481 

(10)  5.00  10.00  6.00  7.00  10.00  15  00 

(11)  1.00    1.00  .77  .75  2.45       78 

(12)  1.00    1.00  .88  .80  3.00       92 

(13)  1.00    1.00      .90      .85      2  25    100 

(14)  1.00    1.00      .83      .75      2.45       80 

(15)  1.00    1.00      .83      .75      2  45       85 

(16)  .013    .017    .0165.02         .02      .016 

BIDS     WANTED 

PRTALUMA.  Sonoma  Co..  Cal.— 
Until  .\nril  22.  7:30  P.  M..  bids  will 
be  received  by  the  Petaluma  Citv 
Council.  Gladys  V.  Robert.-!.  City  Cleric 
for   furni.shing   materials   for  the  wid- 
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ening  of  Main  street  from  the  South 
side  of  Washington  Street  to  points 
on  the  east  and  west  side  of  Main 
St.  near  Its  intersection  with  Third 
Street.     The  work  involves: 

(1)  210   cu.   yds.   coarse  aggregate; 

(2)  16S   cu.    yds.   fine   aggragntc: 

(2)  929    sacks    Portland    cement    (high 

early  strength); 
<4)  1469  lin.  ft.   IVj-in.  galv.  electrical 

conduit; 
(5)  3000  Un.  ft.  No.  S  B&»  gauge  350  i 

volt  copper  wire. 
Specifications  obtainable  from  above 
oflRce. 


BIDS   OPENED 

ilKNDOt^INO  COUNTY.  Cal.— !■:.  .^ 
Foi-de.  fiW  Redhill  Ave.,  Si.n  Ansel- 
mo.  at  $15,561.02  submitted  low  li  d 
to  the  State  Highway  Commission. 
Sacramento,  for  a  total  of  1.3  miles 
of  surfacing  with  re-tread  suifaoin.tt 
between  Mill  St.  and  northerly  city 
limits  of  I'klah,  und  between  Broad - 
dus  Creek  and  northerly  line  of  thc^ 
Northwestern  Pacific  Kailrnad  rislu  "• 
way,    ■\Villits.    Mendocino  County. 

Bids  were  taken  as  follows: 

(1)  20  M.   gallons  w-ater; 

(2)  IGo   tons    untreated   crushed   gravel 

or  stone  surfacing: 

(3)  5.900  sq.   yds.   pl<-.ning  exist,   pave- 

ment; 

(4)  465    tons    plant    mixed    surf,    (me- 

dium curing  type); 

(5)  2,635  tons  screenings; 

(6)  182  tons  emulsified  asphalt; 

(7)  44   each  sewer   and    water   fixtures 

adjusted  to  grade; 

(8)  16    each    traffic    markers    removed 
and  reset; 

(9)  11  ea.  cast  steel  monument  fraine.- 

and  covers. 
Total  bid-s  follow: 

(A)  E.   A.    Forde.    San   Anselmo.    $;5,- 
561.02. 

(B)  Ransome    Co.,    Emeryville,    .$1(1, - 
762.15. 

(C)  Sidney   Smith   and   Albert   Helwi^ 
San   Rafael,    $17  802.50. 

(D)  I^.   J.   Immel.    Berkeley.    $lS..'!o.-)  50. 
Unit  bids  follow: 

(A)         (B)         (0\  iri' 

(1) _ $  1.50     $  2.00     $  2.50     $  2  ■'■ 

(2) 2.75         3.2S         3.00         4  '^n 

(3) 155         .15  .16  .U 

(4) 4.25         4.83         5.80         5.30 

(5) 3.05         3.06         3,10         ?.  -" 

(6) 21.61       25.75       29.00       25,00 

(7) 2.50         3,00         2.00         7.50 

(8) 1.00        2.00         1.00         3.00 

(9)      8.25       12,40  6, on        1 


HIGHWAY    PROGRAM 

ARIZONA  STATE.— T.  S.  O'Connell 
State  Highway  Engineer,  hus  an- 
nounced that  tl.e  state  road  program 
for  the  next  two  years  will  approxi- 
mate $13,500,000.  This  will  i  n  c  I  u  rt  e 
$11,438,000  from  various  federal  sour- 
ces ;.nd  $2,000,000  from  state  fii"rt  = 
The  federal  funds  are  scheduled  from 
the  following  sources:  $5.27'  """  from 
highway."!  under  the  Pub''-  •"'--<■-  b-ti; 
$1,176,000  for  grade  sepai-ations  under 
the  same  act;  $3,500,000  from  the  d-- 
partment  of  agriculture  bill,  ar''  """ 
000  from  the  Hayden-Cartwright  ferl- 
ral  lands  apprrjpriation.  The  grade 
crossing  elimination  program  em- 
braces  16  railway  approj^ches. 


BIDS   WANTED 

SAN  FRANCISCO— Until  May  7, 
2:30  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works,  Rm. 
261,  City  Hall,  under  Spec  No.  18.857 
for  the  reconstruction  of  Shrader  St., 
between  17th  St.  and  line  229  feet 
south  of  Carmel  Street.  E.stimated 
Cost.   $2400. 

The   work   Involves: 

(1)  150   Un.   ft.    granite  curb   redreesed 

and  reset; 

(2)  6420  sq.   ft.  6-in.   Class  E  concrete 

pavement; 

(3)  480   sq.   ft.    remove  existing  pave- 

ment   and    replace    with    asphalt 


concrete  pavement,  consisting 
L>f  a  6-in.  Class  F  concrete  base 
and  a  2-ln.  asphaltic  concrete 
wearing  surface; 

(4)  35    tons    asphaltic    concrete    binder 

in   place; 

(5)  7200    sq.     ft.    2-in.    asphaltic    con- 

crete  wearing  surface; 
(C)   2220  sq.  ft.  2-in.  do  to  be  removed 

and  replaced; 
(7)  320  sq.  ft.  asphaltic  concrete  con- 
form pavement. 
Plans  and  specifications  obtainable 
from  City  Engineer  John  J.  Casey. 
Room  351.  City  Hall,  upon  cash  de- 
posit of  $10.  •  ♦ 

BIDS    WANTED 

MONO  COUNTY,  Calif.— Until  May 
H,  2  P.  M.,  bids  will  be  received  by 
the  Bureau  of  Public  Roads,  807  Shel- 
don Bldg.,  401  Market  St.,  San  Fran- 
cisco, for  grading  6.823  miles  of  Sec- 
tion A  of  Route  81,  the  Mamni  "!• 
Lakes  Nations.l  Forest  Highway,  Inyo 
National  l^orest,   Mono   County. 

The  work  involves: 
(   1)   27   acres   clearing; 
(   2)   133.400    c.y.    unclass.    excnvatirn; 
(   3)   1,700  c.y.  do  for  structures; 
(   4)   29,600  c.y.   do  for  borrow; 
(  5)   255,000   sta.    yds.    overhaul: 
(  6)   16,200   c.y.    mi.    borrow  hi.ul; 
(  7)   C.S12   miles   finishing    earth    grad- 
ed road; 
(  S)  167  c.y.   concrete: 
(    !))   20.530   lbs.    reinforcing  steel; 
(111)   307    c.y.    cement    rubble    masonry; 

(11)  2,918    i.f.    corrugated    metal    i)ip''; 

(12)  .■)   each    spillway    mlets; 

(13)  10  each  steel  grates; 

(14)  87   c.y.    hand-kJd    riprap; 

(15)  400   I.f.    log  guard   rail; 

(16)  150   I.f.    log   rail    for   bridge; 

(17)  120   I.f.    log   stringers; 
(IS)   2.650   I.f.    protection   ditch; 

(19)  102   each    culvert    markers; 

(20)  26  each  right  of  way  monum   -■ 
Plans    and    specificat'ons    ohti.inah'" 

from    the  above  office   upon   depo.sit    r>' 

no, 00,  • 


BIDS    WANTED 

NAPA  COUNTY.  Ca!. -Unfi  '•  ■ 
2  P.  M..  bids  will  he  recei- -^  l)>-  "- - 
Department  of  Public  Works.  Divi- 
sion of  Highwa.v.s,  Jno.  H.  Pkeggs. 
District  Engineer.  211  State  Bldg.,  San 
Francisco,  for  f.bout  0.2  mile  »■■  h 
graded  and  crusher  run  bnse  - 
plant-mixed  surfacing  (medium  cur- 
ing type)  constructed,  in  Napa  ("'oun- 
ty.    between    Yountville    and    Oal-\'" 

The  work  involves; 
(   1)   5  650   c.y.    rdwy.    exci^v.,    uncla.'-.s, ; 
(  2)   350    c.y.    existing    concrete    to    bo 

removed  and  stockpiled ; 
(  3)  10  sta.  finishing  roadway; 
(  4)   800   tons    crusher   run    base    in 

place; 
(  5)  375     tons     mineral     aggregate     in 

place  (plant-mixed  ■^i'-'* 
(   6)   20    tons    liquid    asphalt    irr^-s    or 

MC-Extra  Heavy  in  place  (pl.nnt 

mixed   surfacing); 
(  7)   4    tons    liquid    asphalt    ixr  -  2    in 

pU.ce(   prime  coat)  ■ 
(  8)   3    tons   liquid   asphalt   MC-3    d"- 
(  9)   6    ton.s    liquid    asphalt    SC-1,'\.    -r, 

place; 
(10)   25   tons   screenings    'n    place; 
(""   ■"   guide   posts   In   place 

Plans    and    specifications    obt;.in:U'«' 
from  "1"  -',-••     .  "--.. 


CONTRACT   AWARDED 

MODOC  COUNTY,  Cal.— Peninsula 
Paving  Co..  9  Main  St..  San  Fran- 
cisco, at  $69,431.20  ^.warded  contract 
by  the  Bureau  of  Public  Roads.  807 
Sheldon  Bldg..  461  Market  Street.  San 
FrancLsco.  for  placing  bituminou.s  sur- 
face treatment  (armor  coat)  on  28,077 
miles  of  Section  A  of  Route  11.  the 
Ui-va  Beds  National  Forest  Highway, 
and  on  Sections  A  and  B  of  Route 
12.  the  Howard  Oulch  National  For- 
est Highway,  Modoc  National  For- 
est,   Modoc    County, 


CONTEMPLATED 

BOULDER  CITY,  Nev.  —  Col,  Tom 
Miller,  Senior  Superintendent  of  it.r 
State  Park  Camps  In  Nevada,  has 
announced  that  work  will  be  s'  '■•'  ' 
UiLs  summer  on  a  62-mlle  highway 
uround  the  rim  of  Hoover  Lake  at  the 
Boulder  Dam.  The  road  will  start  at 
Las  Vegas  to  Boulder  City.  Work 
will  be  done  by  the  CCC. 


CONTRACT   AWARDED 

KLAMATH  COUNTY,  Ore.  —  J  ' 
Compton.  McMlnnville.  Ore.,  at  $S9,- 
581.60  awarded  contract  by  the  Bu- 
reau of  Public  Roads,  Portland,  for 
approximately  4.558  miles  (PE(::-5- 
A2,  B)  and  13.733  plus  0.817  Parkint 
Areas  (PEC  -  7A  and  8)  bituminous 
surfacing  in  Crater  Lake  Nivtional 
Park,    Klamath  County. 


CONTRACT    AWARDED 

SAN  FRANCISCO.— Henderson  and 
Landry,  165  Bluke  St.,  at  $790  award- 
ed contract  by  Department  of  I'l 
Works,  City  Hall,  under  Spec.  No. 
18,755,  far  the  improvement  of  the 
east  side  of  Larkin  Street  between 
Bay   and    F'rt-nclsco   Streets. 


CONTRACT    AWARDED 

MARIPOSA  COUNTY,  Cal.— Morri- 
son-Knudsen  Co.,  411  Fifth  St.,  Loa 
Angeles,  at  $159,413.50  aw;.rded  con- 
tract by  the  Bureau  of  Public  Roads. 
807  Sheldon  Bldg..  461  Market  Street, 
San  Francisco,  for  2.155  miles  of 
grading  on  Section  A2  of  Route  3,  the 
Big  0:.k  Flat  Road.  Y^osemlte  Nation- 
al   Park,    Mariposa  County. 


CONTRACT    AWARDED 

LOS  ANGELES  COUNTY,  Calif,— 
Grifflth  Co.,  502  L.  A.  Railway  Bldg,, 
Los  Angeles,  at  $60,923.40  (Alternate 
A.  asphalt  concrete)  i.warded  the  con- 
tract by  the  State  Highway  Commis- 
sion, Sacramento,  for  about  ■"  ■:  m  !e 
paving  with  asphalt  concrete  t.nd 
Portland  cement  concrete  in  Loa  An- 
geles County  between  Ocean  Avenue 
and  Lincoln  Blvd. 

CONTRACT    AWARDED 

SAN  MATEO  COUNTY,  C->1  —A.  n 
Raisch,  1  De  Haro  St.,  San  Fran- 
cisco, at  $46,504,10  awarded  contn.'" 
by  the  State  Highway  Commission  at 
Sacramento,  for  0.2  mile  sradlner  --d 
paving  with  i-sphalt  concrete  in  San 
Mateo  County  between  Third  \venne 
and  Crystal  Springs  Road  in  the  city 
of  San  Mateo, 


CONTRACT    AWARDED 

SANTA  BARBARA  COUNTY.  Cal. 
—John  Fesler,  P.  O.  Box  481,  Sante 
Maria,  at  $5072,15  awarded  contract 
by  the  State  Highway  Commission. 
Sacramento,  for  0.4  mile  widening  of 
roadway,  cut  and  planting  roadsldea 
in  Santa  Barbara  County,  between 
two  miles  north  of  S\)lomon  Summit 
and  Santa   Maria. 

CONTRACT   AWARDED 

SISKIYOU  COUNTY.  Calif.— Penin- 
sula Paving  Co.,  9  Main  Street,  Si.n 
Francisco,  at  $34,703.60  awarded  con- 
tract by  the  Bureau  of  Public  Roads. 
807  Sheldon  Bldg..  461  Market  Street, 
Ci.n  Francisco,  for  placing  a  bitumi- 
nous surface  treatment  on  12.46  miles 
of  Section  C  of  Route  77,  the  Mount  I 
Shasta  -  Mt.  Lassen  National  Forest  ' 
Highway,  Shaata  Nationsxl  Forest, 
Siskiyou  County. 


CONTEMPLATED 

LOS  ANGELES.  Cal.— Grade  sepa- 
ration projects  approved  by  the  Lo» 
Angeles  city  council  for  submission  ' 
for  state  iilghway  bond  allocations 
and  for  which  the  city  will  provide 
rights-of-way   are  as   follows: 

Figueroa   St. -College   St.    grade   sep- 
aration.    Estimated    cost,    $1.''5  000. 

N    and   O    Street    ViKduct.    WHmnj- 
ton.     Estimated   cost.    $370,000. 


CI  A-i 
^'". '.  ';  ^r".:K[l 

'SSUfRACr    AWARDED 

KKKN  COUNTY.  C'al.— Bnnlc-h  llron. 
20,6riO  Nurmandlo  Ave.,  Torraiiuu.  iic 
144,772.80  (.warded  contract  \iy  .Si:iif 
Highway  ComitilH.slon,  SacruiiU'iito.  fm 
4.5  mllcH  (jradliiB  and  placlnu  Ijltiiiii 
noufl  selected  .surfarlnK  rnalerlal.  In 
Kern  County  between  one-li:iir  in  li 
south  and  four  miles  ei..st  of  We.st(  ni 
Water   Work.i    I'uniplnit    K 


PACIFIC    CONSTRUCTOR 
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COMPLETE   BID   LISTING 

NAVAJO  COrNTY,  Arizona— E.  I-. 
Yeager.  Hox  ■170,  San  Bernardino,  at 
$40,794.71.  a«  previously  reported,  sub- 
mitted low  bid  to  the  Arizona  State 
Hlghwa.v  CoinrnLsslon,  I'heonlx,  April 
16,  for  the  Improvement  of  streets  in 
Holbrook,  Arizona,  NUM  78-D  (19351 
A.F.E.  D39,  NRM  S3-B  (1935)  A.F.E. 
538.  The  work,  which  extends  from 
the  north  olty  llmlLs  of  Holbrook 
along  I'orter  St.  to  the  U.  R.  track.s, 
a  distance  of  about  one-third  of  a 
mile,  con.sists  of  removing  old  pave- 
ment and  curb  and  gutter,  and  to  fur- 
nish and  place  select  materials,  new 
concrete  pavement  and  curb  and 
gutter. 

The  work  Involves: 
(    1)    11,613    sc|.    yds.      grading      undt  r 
pavement (    including    drain   pipe 
and    curb    excavation,    haul    and 
disposal); 
(  2)  5162  cu.  yds.  select  material  (CIP) 
(  3)   7G0S  sq.  yds.  6-in.  concrete  pave- 
ment  (CIP); 
(   4)   890  sq.  yds.  concrete  gutter  (CIP) 
(  .'))  3335    lin.    ft.    combined    curb    and 
gutter  (CIP); 


(   fi) 


concrete    side- 


itrified      clay 


2523    sq.    ft. 

walk    (CIP) 
I    7)   3593    lin.    ft. 

pipe   (CIP); 
I    K)   i  each   monument  covers   (CIP) 
I   ii)  17    each    resetting   traffic   buttoi 

(CIP); 

(10)  BO   hours  rolling; 

(11)  650  cu.   yds.  stripping  pits; 

(12)  200     cu.    yds.     rock    tiackflll     ov( 

vitrified  clay  pipe  (CIP). 
The  total  bids  were: 

(A)  E.   L.   Yeager,   $46,794.71. 

(B)  R.    C.    Tanner  -  W.    E.    Hall    C 

Phoenix,    $47,571.90. 
iC)   Leo    Frost     .!fe      Wm.    Peper 

brook,   Ariz.,    $47,647.11. 
Ill)   Clinton    Campbell      Constr, 

Phoenix,   $50,906.54. 
The  unit  bi(3s  were: 


Hol- 


(A) 

(    11 $     .57 

(   2) 56 

(  3) 2.76 

(   4) 2.76 

(  5) 3.16 

(  6) 30 

(  7) 32 

(  8) 15.00 

(  9) 2.00 

(10) 4.00 

(11) 20 

(12) 4.68 


(C) 
50     $     .47 


(D) 
$     -7 


3.00 

3.00 

3.10 

.30 

.30 

5.00 

1.00 

4.00 

.30 

4.00 


3.00 

3.00 

3.00 

.20 

.30 

25.00 

2.00 

5.00 

.50 

2.50 


BIDS    WANTED 

LOS  ANGELES  COUNTY,  Calif.  — 
Until  May  16,  2  P.  M..  bids  will  be 
received  by  the  State  Highway  Engi- 
neer, Sti.te  Bldg.,  Lo«  Angeles,  for 
tbout  4.7  miles  of  existing  roadbed  to 
be  widened  and  portions  paved  with 
Portland  cement  concrete  and  asphalt 
concrete  in  Los  Angeles  County  be- 
tween Monterey  Park  and  Mountain 
View  Road. 

The  work    involves: 
(   1)   24S    stations    clearing    and    grub- 
bing  right   of  way: 
(  2)  430   M.   gallons   water; 
(  3)   27,000  c.y.   rdwy.   excav.,   unclass. 
(  4)   3,100   c.y.    struc.    eXcav. ; 
(5)   1    ton    "SC-IA"    liquid    asphalt 

(subgri.de    treatment); 
(  6)   2  tons  Grade  E  asphaltic  cement 

(subgrade    treatment). 
<  7)   700    tons    selected    material: 


(   Hi  5,8uO  sq.   ydH.   preparing  Mubgrade 

for  pavement; 
(  9)  248    Htatlon«    nnlshlng   rdwy.; 

(10)  10  tons  MC-2  liquid  Lsphalt  prime 

coat    (plant    mixed    surfacing;; 

(11)  1,650    tons    mineral    aggregate 

(plant    mixid    surfacing); 

(12)  9U   tons   .MC-5  or  M(^'-extra   heavy 

liquid    asphi.lt    (do); 

(13)  98,000   sq.    yds.    preparing,    mixing 

and  shaping  shoulders  (nil  treat- 
ment); 

(14)  22  tons  SC-IA   liquid  asph.   prime 

coat    (shoulder   treatment); 

(15)  7S   tons  SC-2  do; 

(16)  980  tuns  SC-2  liquid  asphalt  (do)- 

(17)  270  tons  .SC-IA  do; 

(IS)    no    tons    90-95   do    (shoulder   seal 
coat) ; 

(19)  1,300   tons   screenings    (do); 

(20)  4,100  sq.   yds.   asph.    paint    bind   r 

(21)  1.200    tons   asph.-.It    concrete; 

(22)  760  c.y.  Class  A    Portland   cement 

concrete    (pavement); 

(23)  1.000    each    pavement   dowi-ls; 

(24)  44,300  lbs.    bar  relnf.   steel    (pave- 

ment and  structures); 


(26)  GGO  c.y.   Cluw)  A    I'ortlund  cement 
concrete    (itructurti) ; 

(26)  320  l.f.   18-ln.  CMP 

(27)  220   l.f.    24-ln.   <:MI'; 

(28)  280   l.f.   48-ln.  CMP. 

(29)  4,900    c.y.    ClasH    A     I'ortl  in.l    .. 

ment     concrete     (curbH,    gui'.ern 
sidewalks    and    driveway^' 

(30)  2,600    l.f.    curb    armor; 

(31)  33.400   ll.H.    niiHc.    Iron  and   Ht-^l; 

(32)  74.000    lbs.    steel    n.ll    asHemblleH: 

(33)  800    c.y.    removing    and    dltipoiilns 

of  existing  concrete; 

(34)  120    sq.     yds.     pedestrian    Fubwiy 

membrane   waterproofing; 

(35)  1   lot   pedestrian  iiubway   railing; 

(36)  1   lot  pedestrian  subway  drainage 

system; 

(37)  1  lot  pedestrian  subway  elecr 

system. 
I'lans  and  speciflCKtlons  obtainable 
from  the  .State  Highway  Commission, 
J^'ublic  Works  Bldg.,  Sacramento,  and 
on  file  at  the  offlce  of  the  Dlslr'ri 
Engineer  in  San  Francisco  and  I,os 
Angeles.  • 


LOS  ANGELES  COUNTY — Overhead  Crossing — (SUte) 


Los  A.NGELES  COUNTY.  C:.l.— D. 
A.  Lnomis,  676  W.  Salem  St.,  Glen- 
daJe,  submitted  low  bid  to  the  De- 
partment of  Public  Works,  Division 
of  Highways,  S.  V.  Cortelyou,  Dis- 
trict Engineer,  808  State  Bldg.,  Los 
Angeles,  April  17,  at  $11,283. S2.  f 
txmstructing  a  structural  steel  and 
concrete  pedestrian  overhead  struc- 
ture (xcross  the  state  highway  in  San- 
ta Monica,  about  0.5  mile  northwest 
of  Colorado  Avenue. 

The  work  involves: 
(   1)   130    c.y.    structure    excavation; 
(  2)   162  c.y.  Class  A   Portland  cement 

concrete  in  place; 
(  3)  14   c.y.   do   (slope   pavement); 
(    4)   9000  lbs.    bar  reinf.   steel   in   place 
(  G)   39,000  lbs.  structural  steel  in  place 
(  6)  2170  lbs.  cast  iron  in  pli.ce; 


(  7)  452  l.f.  furnishing  treated  Douglas 
fir    piles,    including    test    piles; 

(   8)   21    each    driving   do    In   place; 

(  9)  100  l.f.  pipe  hand  rail  complete 
in  place; 

(10)  58  sq.   yds.  soffit  plaster  in  place; 

(11)  1  lot  lighting  equipment  complete 

in  place; 

(12)  1     lot    dr!.lnaKe    equipment    com- 

plete  in   place; 

(13)  1   lot   misc.    items  of  work. 
Total   bids  were: 

(A)  D.    A.    Loomis tll.2"!3  '2 

(B)  E.  S.  and  N.  S.  Johnson..  12  331.20 

(C)  R.    H.   Travers  13.186.30 

(D)  Contracting    Engineers...  13,316.70 

(E)  Byerts  &  Dunn  13,812.10 

(F)  Osci.r  Oberg  14.100.54 

Unit   bids   follow: 


(A) 
(B) 
(C) 
(D) 
(E) 
(F) 


(1)   (2)   (3)   (4)    (5)    (6)  (7)  (8)  (9)  (10)  (11)   (12) 
..$2.70  $23  $11.20  $.0494  $.1267  $.085  $.54  $17  $1.50  $1.08  $39.80  $167.05 


:.00  30  20.00  .05 

4.00  26  20.00  .065 

2.20  25  25.00  .05 

"3.50  25  15.00  .05 

4.00  29  19.00  .057 


(13) 
$459.10 


.60  15  1.50  2.00  50.00  200.00  100.00 

.40  15  1.00  3.50  550.00  350.00  300.00 

.60  22  1.60  2.25  100.00  200.00  2350.00 

.50  18  3.50  2.00  100.00  225.00  2000.00 

.52  28  1.60  1.75  82.00  210.00  1050.00 


MOHAVE  COUNTY,  ARIZ.— 4.718  Mi.  Grading— (Govt.) 


.MOHAVE  COUNTY',  Arizona— R.  C. 
Tanner  and  W.  E.  Hall  Co.,  525  Phoe- 
nix Title  &  Trust  Bldg.,  Phoenix,  at 
$55,930,  as  previously  reported,  sub- 
mitted low  bid  and  recommended  for 
;.ward  of  contract  by  the  Bureau  of 
Public  Roads,  Phoenix,  .\pril  16  for  j 
grading  4.71S  miles  of  Section  E  of 
Federal  Lands  Highway  Project  No. 
2,  Kingman  -  Boulder  Dam  Highway, 
Mohave   County. 

Bids  were  taken  as  follows: 
(  1)   63.200   c.y.    unch.ss.   excav.; 
(  2)  4,900  c.y.  do  for  borrow; 
(  3)   1.250   c.y.   do   for  structures; 
(   4)   9,200   sta.    yds.    overhaul; 
(  5)   1,250   c.y.   mi.   borrow  haul; 
(  fi)  4.718  miles  finishing  earth  a     ■" 

road; 
(  7)   917   c.y.    Class   A    concrete- 
(  8)  81,000  lbs.  reinforcing  steel'; 


(  1).. 
(  2) 
(  3) 
(  4) 
(  5) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 


(   9)   208   l.f.    24-in.   CMP; 

(10)  252   l.f.   30-in.  CMP; 

(11)  344    l.f.    36-in.    CMP; 

(12)  94   l.f.    42-in.    CMP; 

(13)  50   l.f.    4S-in.    CMP. 
Total   bids  follow: 

(A)  R.  C.  Tanner  and  W.   E.   H    11  i" 
Phoenix,   $53,930.00. 

(B)  Pearson   &   Dickerson  Coniia.-li 
Inc.,    Prescott,    $58,507.80. 

(C)  Skousen    Bros.,    .\lbuquerque. 
M.,    $60,333.00. 

(D)  All-Arizona   Engr.    &    Ccr.  i.    '• 
Clifton,    $62,401.40. 

(E)  A.    R.    Maestretti.    Stocktn:i     •• 
$62,940.65. 

(F)  Hodgman  &  MacVicar.   Pa=r.(l   ■ 
Calif..    $69,068.60. 

(G)  H.   J.   Hagen.   Globe.   $71  2'i!i.no 
(H)     Engineer's    estimate,    $67.323.!'r 

Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

.34 

1       .38  $ 

.40 

$       .44 

$       .32  $ 

.50  ) 

.50 

$       .50 

.20 

.315 

.25 

.38 

.40 

.30 

.40 

.40 

2.00 

1.50 

1.00 

1.50 

2.25 

1.50 

1.50 

1.." 

.04 

.03 

.05 

.04 

.03 

.05 

.03 

.03 

.40 

.43 

.40 

.30 

.25 

.30 

.40 

.25 

500.00 

100.00 

500.00 

200.no 

500.00 

!00.00 

500.00 

300.00 

19.00 

22.00 

21. en 

22.00 

26.75 

25.00 

25.00 

22  00 

.05 

.06 

.06 

.05 

.06 

.06 

.06 

t  • 

3.00 

3.00 

3.00 

3.20 

3.70 

3.00 

3.00 

3.00 

3.50 

4.00 

4.00 

4.00 

4.50 

4.00 

4.00 

4.00 

5.00 

6.00 

6.00 

6.00 

6.70 

5.50 

6.00 

6.00 

6.50 

7.00 

9.00 

7.. SO 

7.75 

6.50 

7.00 

7.50 

8.50 

8.00 

12  0. 

.1,50 

13.40 

8.50 

?0.l10 

>>    ■•! 

san  *  rancl3co.  Call 
Permit  No.  3064 


Pubio  Library 
Civic  Center 
San  Francisco,   Calif 
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NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  of 
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CHANGE  FEDERAL 

PROJECT  RULES 


Building  Contractors'  Bid  Depositories 

Open  This  Month;  Local  Chairmen  Named 

If  Bid   depositories  throughout  the  state   of  California  for  general   building 

'.{contractors  shortly  will  be  in   operation,   William  E.   Hague,   secretary  of  the 

'  State    Administrative    Committee    for    General    Building    Contractors    Sub-Di' 

.vision,  announced   yesterday. 

I  Bid   defiository   rules   were  approved   by   the   construction   code   authority 

at  Washington,  D.   C,   at  a  meeting,  April   30,  and  are  to   be  made  manda- 

Itory  for  all  general  building  contractors  in  the  United  States.    A  copy  of  the 
rules   is   to   be   mailed    from   the    divi-  ^ 

sional    code    authority    at    Washington  ~  ~ 

j  to  each  general  building  contractor  in 

j  every  state  and  the  rules  are  to  be 
uniform   throughout   the    country. 

I      This   is   the   first  time   that   any   di- 

j  visional  code  authority  in  conjunction 

;  with    the    construction    code    authority 

I  has  undertaken  to  promulgate  stand- 
ard bid  depository  rules  to  be  effective 

I  in  all  cities  alike  and  it  indicates  the 
latest  trend  in  code  administration  de- 
velopment and  the  standardization  of 
practice  which  is  now  contemplated  by 
the  Washington  authorities  under  a 
governmental  fostered  plan,  George  E. 
Greenwood,  chairman  of  the  San  Fran- 
cisco committee,  said. 

The    State    Administrative    Commit- 

f  tee    for   General    Building    Contractors 

I  has    appointed    Philip    F.    Travers    as 

i  administrator  for  the  building  code  in 
Northern  California  and  Ralph  de 
Huff  as  code  administrator  for  South- 
ern California. 

District  administrative  committees 
have  been  elected  for  various  areas 
of  Northern  California,  the  following 
being  named  chairmen:  San  Francisco, 
Geo.  E.  Greenwood,  205  Sharon  Bide.; 
Richmond.  P.  M.  Sanford,  248  Four- 
teenth Street:  Oaljland,  S.  G.  Johnson 
354  Hobart  Street:  San  Mateo,  Theo- 
dore Lauman,  1483  Burlinpame  Ave.; 
Palo  Alto,  Wells  P.  Goodenough,  532 
Emerson  Street;  San  ]ose,  Frank  L. 
Hoyt,  201  South  Market  Street;  Wat- 
sonville,  P.  T.  Wallstrum,  P.  O.  Box 
964;  Fresno.  Harry  W.  Shields,  1837 
Merced  Street;  Baijers^eld.  G..  A.  Gra- 
ham, 1729  Nineteenth  Street;  Stock- 
ton. L.  S.  Peletz,  242  E.  Miner  Ave.; 
Sacramento.  W,  C.  Keating,  720  Eye 
Street;  San  Rafael.  A.  H.  Sie/ner.  831 
Fourth   Street;  Redding,   Chas.  Akard. 

Committees  are  to  be  appointed  lat- 
er for  Monterey.  San  Luis  Obispo,  Mo- 
desto, Vallejo,  Santa  Rosa,  Marysville 
Napa  and  Eureka. 

The  State  Administrative  Commit- 
tee proposes  that  the  code  administra- 
tion and  bid  depositories  shall  be  in 
full  working  order  by  May  15. 


S.  F.  RESIDENTIAL 
BUILDING  TOPS 
RECENT  YEARS 


Attention  of  Highway  Contrac- 
tors is  directed  by  State  High- 
way Engineer  C.  H.  Purcell  to 
changes  in  special  provisions 
for  work  partially  financed  by 
Federal  funds. 

Principal  changes  are:  (1)  La- 
bor payrolls  are  required  week- 
ly instead  of  monthly;  (2)  La- 
bor may  make  up  working  time 
lost  because  of  Inclement 
weather  or  shutdowns  in  any 
one  week  during  the  succeeding 
three  weeks,  instead  of  the  suc- 
ceeding calendar  month;  (3)  a 
form  of  affidavit  to  be  furnished 
with    payrolls    is   prescribed. 

Changes  are  effective  on  con- 
tracts advertised  April  26  and 
thereafter. 


The  registration  of  working  activi- 
ties and  collection  fee  percentages  will 
be  handled  from  the  general  offices  of 
the  State  Administrative  Agency  for 
General  Contractors  at  206  Sansome 
Street,  as  in  the  past,  the  committee 
for  general  building  contractors  being 
the  builders'  dvision  of  the  agency  ad- 
ministrative activities. 

In  many  areas  it  is  anticipated  that 
the  central  bid  depository  plan  may 
be  used  by  the  district  administrative 
committees. 

The  Divisional  Code  Authority  at 
Washington  has  advised  that  the  of- 
ficial bid  depository  rules,  which  are 
now  being  printed  in  Washington,  will 
all  be  in  the  mail  and  distributed  next 
week.  A  large  force  is  being  employ- 
ed addressing  envelopes  to  the  60,- 
000-odd  general  contractors  throughout 
the  United  States. 


April  Figures  Show  Best  Vol- 
ume of  Home   Construction 
In  Many  Months 

Residential  building  in  San 
Francisco  during  April  nearedthe 
$300,000  mark,  making  last  month 
the  best  in  recent  years  for  this 
type  of  work,  the  monthly  report 
of  Director  of  Public  Works  W.  H. 
Worden  revealed  yesterday. 

Permits  issued  for  frame  struc- 
tures numbered  76,  valued  at  $29S,- 
825.  This  compares  with  55  per- 
mits amounting  to  $214,340  in 
March.  Compared  with  April,  1934, 
the  totals  show  a  startling  gain. 
In  the  corresponding  month  a  year 
ago  only  17  permits  for  frames 
were  issued,  for  a  value  of  $41,190 

Alteration  permits  were  greater 
In  number  but  less  in  value  than 
in  March.  They  exceeded  April  a 
year  ago  substantially  both  in  num- 
ber and  value. 

Non-residential  work  during  the 
month  was  Insignlflcant  anfl  ■ 
nicipal  work  amounted  to  $108,081. 
The  decline  in  public  awards  and 
in  alterations  accounts  for  a  small- 
er total  for  the  month  than  in 
March.  The  total  of  all  building 
for  April  is  $668,915;  for  March,  $1- 
148,746;   for  April,  1934,  $496,321. 

Following  is  comparison  of  prin- 
cipal classifications  of  permits  in 
April,  1935.  and  April,  1934: 

April,    1935       April    1934 
Class.  P'mts  Cost     P'mts     Cost 

A    3  ;  17.000     t 

B     1         3,500     

C     6       3?  600         5       II.ISH 

Frames    76     298.825       17      41  mo 

Alteration    _....480     202,909     360     157,064 

Public 4     108.081         5     ]"n  "■<" 

Harbor   i       16,897 

U.    S.    Govt 3     169.797 

Total     570. .$668. 915     391  $496,321 

« 

CHANGE  NAME  OF 

DIVISIONAL  CODE 

By  Administrative  Order  244-D- 
16  the  National  Recovery  Adminis- 
tration has  changed  the  name  of 
Chapter  V  of  the  Construction  Code 
from  Cement  Gun  Contractors  Di- 
vision to  Air  Applied  Concrete  Di- 
vision. 
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AWARD  CONTRACT 
FOR  SOUTH  CITY 
UNDERPASS  WORK 

Fredrickson   &   Watson,    Fred- 

rickson  Bros.  Get  $128,- 

908  State  Job 

SACRAMENTO.  May  1.  —  The 
State  Highway  Commission  today 
awarded  six  contracts  for  highway 
work,  among  them  one  to  Fredrick- 
son  &  Watson  Construction  Com- 
pany and  Fredrickson  Bros.,  873 
81st  Avenue,  Oakland,  for  widen- 
ing the  underpass  under  the  South- 
ern Pacific  and  South  San  Fran- 
cisco Belt  Railway  tracks  at  South 
San  Francisco.  The  contract  price 
is  $129,908. 

The  Commission  also  opened  bids 
for  surfacing  about  2.1  miles  in 
Sacramento  county,  the  lowest  bid- 
der being  Lee  J.  Immel  of  Berkeley 
with  a  proposal  of  $22,572  The 
work  is  located  between  Ryde  and 
one-half  mile  east  of  Steamboat 
Slough,  and  requires  grading,  sur- 
facing with  crusher  run  base  and 
application  of  armor  coat. 
Total  bids  were: 

Lee  J.  Immel   $22,572 

E.  F.   Hilliard,   Sacramento..  22,791 
A.  Teichert  &  Son,  Inc.,  Sac- 
ramento      23.910 

Ransome    Co.,    Emeryville ....  27,679 

J.  A.  Casson,  Hayward 28,555 

In  addition  to  that  for  the  South 
San  Francisco  underpass,  the  Com- 
mission awarded  the  following  con- 
tracts: 

Daley  Corp.,  San  Diego.  $45,437, 
for  grading  and  treating  with  liq- 
uid asphalt  about  2.8  miles  in  San 
Diego  county  between  one  mile 
east  of  Barrett  and  Tecate  Road; 

J.  E.  Haddock,  Ltd.,  Pasadena, 
39,633,  for  construction  of  a  rein- 
forced concrete  girder  bridge  across 
Trabuco  Creek,  two  miles  north  of 
San  Juan  Capistrano,  Orange  Co.; 
Mundo  Engineering  Co.:  Los  An- 
geles, $28,543,  for  grading  and  pav- 
ing about  1.1  miles  between  17th 
Street,  Santa  Ana,  and  Fairhaven 
Ave.,  Orange  county; 

S.  M.  Milovich,  Montebello,  $15,- 
422,  for  construction  of  618  feet  of 
reinforced  concrete  box  storm  drain 
at  Third  Street  and  at  Eighth  St., 
Redlands,  San  Bernardino  county 
D.  A.  Loomis,  Glendale,  $11,283. 
for  construction  of  a  steel  and  con- 
crete pedestrian  overhead  crossing 
across  the  state  highway  in  Santa 
Monica. 


$1,250,000  LOANED 

IN  SACRAMENTO  AREA 

Loans  for  modernization  and  re- 
pairs in  the  Sacramento  area  have 
passed  the  $1,250,000  mark,  accord- 
ing to  the  estimate  of  Jay  Keegan 
associated  director  for  northern 
California  of  the  Federal  Housing 
Administration.  Mr.  Keegan's  es- 
timate is  based  upon  reports  to  his 
office  by  Sacramento  banks  and  by 
contractors  and  others  covering 
work  undertaken  by  other  methods 
of  financing  than  National  Housing 
Act  loans. 


City  WiU  Sell 
Discarded  Hetchy 
Construction  Items 


Bids  for  equipment,  supplies  and 
materials  used  during  construction 
of  the  Hetch  Hetchy  project  will 
be  opened  May  10  by  T.  A.  Brooks. 
Purchaser  of  Supplies  for  the  City 
and  County  of  San  Francisco. 

The  lot  now  offered  for  sale  in- 
cludes locomotives  and  other  equip- 
ment, supplies  and  materials  from 
the  Hetch  Hetchy  Railroad;  auto- 
mobiles, trucks  and  parts;  miscel- 
laneous electrical  and  pmmbing 
equipment  and  supplies;  hoists, 
mucking  machines  and  other  items 
too  numerous  to  mention. 

A  number  of  items  from  the  last 
lot  of  Hetch  Hetchy  property  of- 
fered for  bids  have  been  sold  singly 
and  in  small  groups,  all  bids  re- 
ceived having  been  rejected  as  too 
low. 

The  group  for  which  bids  are 
now  being  received  is  a  new  lot 
and  does  not  include  materials  from 
the  previous  lot.  Only  lump  sum 
bids  for  the  entire  lot  will  be  con- 
sidered. 

The  equipment  and  materials  are 
located  at  yards  of  the  V 
Hetchy  project  at  Livermore,  Valle. 
Mocho,  Mitchell  and  Thomas,  in 
Alameda  County  and  Hetch  Hetchy 
Junction  and  Moccasin  in  Tuolti 
mne  County. 

A  complete  list  of  items  offered 
for  sale  is  on  file  in  Mr.  Brooks' 
oflJce,  Room  270.  City  Hall,  and 
may  be  inspected  bv  prospective 
bidders. 


-♦ 


Oregon  Planning 
$3,000,000  Building 
To  Replace  Capitol 

Construction  of  a  $3,O0O,CO0  State 
Capitol  building  at  Salem,  Oregon, 
to  replace  the  structure  destroyed 
by  fire  last  week  is  contemplated 
by  Oregon  State  officials,  it  is  re- 
ported. Governor  Chas.  H.  Martin 
has  indicated  that  a  special  ses- 
sion of  the  legislature  will  be  call- 
ed this  week  to  authorize  a  new 
building.  It  is  expected  that  PWA 
funds  will  be  asked  for  the  work. 

Property  damage  in  the  fire  last 
week  is  estimated  by  the  State  at 
approximately  $1,500,000,  exclusive 
of  the  loss  of  innumerable  records, 
public  documents  and  historial  rel- 
ics. 


CONSTRUCTION  DAY 

AT  FAIR  AUGUST  30 

Directors  of  the  California  Pa- 
cific International  Exposition  at 
San  Diego  have  set  aside  Friday 
August  30,  as  "Construction  Indus- 
try Day"  at  the  Fair.  Plans  for 
participation  are  being  made  by 
the  various  branches  of  the  Asso- 
ciated General  Contractors  tJirough- 
out  the  state. 


BIDS  MAY  22 
ON  UNDERPASS 
AT  FOLGER  AVE. 


$200,000    Estimated    Cost    of 

Grade  Separation  For  Elast 

Bay  Bridge  Approach 

SACRAMENTO,  April  30.— Three 
contracts  for  highway  work,  in- 
cluding construction  of  an  under- 
pass under  the  Southern  Pacific 
tracks  at  Folger  Avenue  in  Ber- 
keley, were  authorized  for  adver- 
tising today  by  the  State  Highway. 
Commission.  Bids  will  be  opened 
May  22  and  23  in  Sacramento  and, 
Los  Angeles. 

Proposals  for  the  Berkeley  un-: 
derpass  are  to  be  opened  May  22 
in  Sacramento.  The  underpass  will 
consist  of  two  concrete  abutments 
with  wing  walls,  a  concrete  center 
pier,  a  concrete  sealing  slab  and 
base  slab,  and  a  deck  of  precast 
concrete  slabs.  It  is  on  the  route 
of  the  Ashby  Avenue  approach  to 
the  Bay  Bridge.  The  estimated  cost 
is  $200,000. 

Among  the  principal  bidding 
items  are  28,000  cubic  yards  ex-. 
cavation;  4,600  cubic  yards  of  Class 
B  Portland  cement  concrete;  570,- 
000  pounds  bar  reinforcing  steel; 
891  feet  of  vitrified  clay  pipe. 

On  May  23  the  State  Highway 
Engineer  in  Los  Angeles  will  open 
bids  on  two  contracts  for  work  in. 
Los  Angeles  and  Orange  counties.-. 
The  Orange  county  job  involves- 
grading  and  paving  about  1  4  miles 
between  Anaheim  and  Miraflores.? 
Alternative  items  for  Portland  ce-<, 
ment  or  asphalt  concrete  are  in-i 
eluded  in  the  bidding  schedule.* 
Major  items  include  11,000  cubici 
yards  unclassified  roadway  excava-a 
tion;  90.000  station  yards  overhaul;! 
19,000  square  yards  subgrade  for 
pavement;  7.850  tons  asphs'f  con- 
crete or  3.490  cubic  yards  Class  A 
Portland  cement  concrete  and  num- 
erous others. 

The  Los  Angeles  county  contract 
calls  for  widening  four  30-ft.  spans 
on  a  reinforced  concrete  girder 
bridge  across  Newhall  Creek  at 
Newhall.  The  work  involves  ap- 
proximately 1,100  cubic  yards  of 
structure  excavation;  465  cubic 
yards  Class  A  Portland  cement 
concrete;  68.000  pounds  bar  rein- 
forcing steel,  and  other  items. 


SAFETY  CONFERENCE 

TO  MEET  IN  JUNE 


Plans  for  the  Western  Safety 
Conference,  which  will  be  held  in 
the  Exposition  Auditorium  in  San 
Francisco  June  11,  12  and  13,  are' 
progressing  rapidly  under  direction 
of  Governor  Merriam's  Accident 
Prevention    Committee. 

Attending  the  conference  will  be 
representatives  from  the  National 
Safety  Council  in  Chicago,  the  U. 
S.  Department  of  Labor,  and  of  the 
various  western  states.  Plans  for 
a  permanent  Western  Safety  Con- 
ference and  for  ,^tate  -  wide  and 
community  safety  councils  will  be 
presented. 
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ODE  CHAIRMEN 
OF  ARCHITECTS, 
NGINEERS   NAMED 

uthority    Selecting    Adminis- 
Irative  Committees  in  Elxpec- 
tation  of  Chapter  Approval 


'Pending  approval  of  the  division- 
chapters  for  Arcliitects  and  En- 
'neers,  and  the  establishment  of 
visional  code  autliorities  there- 
ider.  the  Construction  Code  Au- 
lority  has  authorized  the  appoint- 
ent  of  administrative  committees 
<r  these  two  branches  of  the  in- 
istry.  So  far,  only  the  chairmen 
■ive  been  appointed. 
William  Stanley  Parlcer  of  Bos- 
>n,  a  member  of  Sturgis  Associ- 
;es,  has  been  named  chairman  of 
16  architects  committee,  and  Carl- 
in  S.  Proctor,  of  Moran  &  Proc- 
')r,  New  York  City,  is  chairman 
'  the  professional  engineers  com- 
(ittee.  The  appointees  are  chair- 
len  of  the  respective  code  com- 
littees  sponsoring  the  proposed 
ivisional  chapters. 
Under  the  provisions  of  the  Con- 
'ruction  Code,  the  Construction 
■ode  Authority  is  authorized  to  ad- 
linister  the  code  in  any  ^ranch  of 
le  industry  for  which  no  division- 
1  code  authority  shall  have  been 
i?tablished.  Until  their  divisional 
hapters  are  approved,  the  archi- 
■'cts  and  professional  yigineers 
■re  subject  only  to  the  provisions 
f  Chapter  I,  or  the  general  provi- 
ions  of  the  code.  The  adminis- 
rative  committees  will  serve  as 
dvisors  in  the  interests  of  their 
'articular  groups,  or  perform  such 
dministrative  duties  as  may  be 
elegated  by  the  Construction  Code 
-uthority. 


VASHINGTON   PLANS 

$500,000  BUILDINGS 

Plans  and  specifications  for  new 
uildings  and  improvements  to  cost 
500.000  at  four  Washington  state 
istitutions  have  been  ordered  by 
)Iaf  L.  Olson,  director  of  finance, 
,n  authorization  of  Governor  Mar- 
In.  Application  for  federal  funds 
0  assist  in  financing  the  work  will 
e  made.  The  remainder  of  the 
ecessary  funds  will  be  provided 
rem  a  $3,640,000  appropriation  for 
onstruction  at  state  schools  and 
nstitutions  approved  by  the  igs.'i 
egislature. 

;  Work  for  which  plans  are  under- 
*'ay  includes  an  extension  of  the 
nmate  kitchen  and  dining  room 
it  Walla  Walla  state  prison,  a  new 
;iale  ward  building  at  Medical 
>ake  hospital,  a  new  kitchen,  din- 
ng  room  and  male  ward  building 
it  Steilacoom  and  a  dormitory  for 
■he  primary  department,  boiler 
louse  and  stack  at  the  Vancouver 
3lind  schools 


Building  material  prices  reached 
I  new  low  for  the  year  in  the  first 
tveek  of  April,  the  U,  S.  Bureau  of 
t^abor  statistics  reports.  The  in- 
iex  reached  S4.3.  dropping  from 
?4.9  the  week  previous.  The  index 
s  year  ago  was  SS.7. 


Rural  Districts 
Exempt  From  NRA 
Wage  Agreements 


Area  wage  and  working  condi- 
tion agreements  now  effective  for 
the  Plastering  Industry  and  tlie 
Painting,  paperhanging  and  Deco- 
rating Industry  in  California  do 
not  apply  to  rural  districts,  states 
a  bulletin  from  the  Construction 
Code  Authority. 

The  agreements  do  apply  to  the 
metropolitan  districts  of  San  Fran- 
cisco-Oakland, Los  Angeles,  Sacra- 
mento, San  Diego,  San  Jose  and 
all  cities  of  10,000  population  or 
more,  as  shown  by  the  fifteeiit'- 
census  of  the  United  States,  and 
the  territory  within  three  miles  of 
the  corporate  limits  of  said   cities. 

In  portions  of  the  state  not  in- 
cluded within  these  limits  there  is 
no  skilled  wage  rate  regulation  ap- 
plicable for  the  Painting  and  Pa- 
perhanging Industry.  In  the  same 
area,  however,  the  Plastering  In- 
dustry is  governed  by  the  wage 
rates  established  in  the  Plastering 
and  Lathing  Chapter  of  the  Con- 
struction Code.  These  rates  are 
$1.10  an  hour  for  plasterers  and 
lathers,  $1.60  for  modelers,  $1.10  for 
model  makers,  $1.00  for  caster,  $.70 
for  plasterers'  laborers. 


$2,000  Limit  on 
Unsupervised  School 
Building  Approved 


The  Assembly  Committee  on 
Building  and  Construction  has  ap- 
proved amendment  of  the  Field  act 
to  raise  the  limit  on  which  repairs 
and  additions  to  school  buildings 
may  be  made  without  approval  of 
the  State  Division  of  Architecture 
from  $1000  to  $2000. 

The  committee  rejected  an 
amendment  proposing  a  Bureau  of 
Schoolhouse  Engineering  within  the 
Division  of  Architecture  and  an 
Engineering  Advisory  Board.  The 
two  agencies  would  have  worked 
to  enforce  regulations  governing 
school  construction. 

BERKELEY  LAYING 

13  MILES  OF  CURB 


Berkeley  property  owners  have 
ordered  6S,113  lineal  feet  of  con- 
crete curb  installed  since  the  city 
commenced  construction  of  curbs 
with  Sera  labor  at  a  cost  to  own- 
ers of  the  materials  and  supervi- 
sion only.  City  Manager  HoUis 
Tompson  reporting  to  the  city 
council  this  week  stated  72  percent 
of  the  work  ordered  had  been  com- 
pleted to  date,  or  52,600  feet.  The 
cost  to  property  is  35  cents  a  toot 
and  $23.839  55  has  been  paid  by 
owners  ordering  curbing.  Xhe  proj- 
ect is  supervised  by  City  Engineer 
Harry  Goodridge. 


MARCH  PAYROLL 
OF  CONTRACTORS 
INCREASED  3.7% 

Allied  Industries  Report  Bene- 
fit From  Improved  Build- 
ing Activity 


March  employment  In  the  pri- 
vate building  construction  Industry 
showed  a  gain  of  3.2  per  cent  over 
February,  according  to  data  com- 
piled by  the  Bureau  of  Labor  Sta- 
tistics of  the  U.  S.  Department  of 
Labor.  Payrolls  gained  3.7  percent 
in  the  same  period. 

These  figures  are  based  on  re- 
ports from  10,404  contractors  em- 
ploying 68,461  workers  during  the 
month. 

As  compared  with  March  1934, 
employment  in  building  construc- 
tion increased  4.1  percent  and  pay- 
rolls 7.3  percent. 

General  gains  from  Febrrary  to 
March  were  shown  in  the  manu- 
facturing industries,  employment 
being  1.5  percent  greater  and  pay- 
rolls up  2.5  percent.  March  is  the 
fourth  successive  month  in  which 
reports  to  the  bureau  have  shown 
gains  in  factory  employment  and 
payrolls. 

The  cement  industry  employed 
9.9  percent  more  workers  in  March 
than  in  the  preceding  month,  with 
payrolls  showing  a  gain  of  13.3  per 
cent.  Brick,  tile  and  terra  cotta 
industry  employment  increased  7  4 
percent  and   payrolls   8.3   percent. 

Employment  in  the  manufacture 
of  lumber  and  allied  products  gain- 
ed 2.4  percent  and  payrolls  4.3  per 
cent  from  February  to  March. 
Paint  and  varnish  manufacturer- 
employed  2  percent  more  workers 
and  their  payrolls  increased  3  per 
cent. 

Structural  and  ornamental  iron 
work  employment  was  up  3.4  per 
cent  and  payrolls  4  percent.  Em- 
ployment in  the  manufacture  of 
plumbers'  supplies  gained  3.1  per 
cent  and  payrolls  increased  4.5  per 
cent. 


O'SHAUGHNESSY   BONDS 
GET  $197,338  PREMIUM 


A  premium  of  $197,338  paid  for 
San  Francisco's  $3,325,000  bond  is- 
sue to  raise  O'Shaughnessy  Dam 
will  aid  in  financing  this  project 
in  the  city's  PWA  program.  The 
premium  faid  by  successful  bid- 
ders for  the  issue  can  be  added  to 
the  construction  fund,  according  to 
attorneys. 

The  sale  results  in  an  ^ctual  fi- 
nancing cost  of  3.23  percent  a  year, 
very  close  to  the  record  low  of  2.90 
per  cent  at  which  a  block  of  water 
distribution  bonds  were  marketed 
several  weeks  ago. 

Contract  for  the  dam  construc- 
tion has  been  awarded  Transbay 
Construction  Company  which  short- 
ly will  open  field  offices  at  Mather. 
Tuolumne  County,  and  notice  to 
proceed  is  expected  by  the  contrac- 
tor immediately  from  the  Public 
Utilities    Commission. 


PACIFIC    CONSTRUCTOR 


perm: 


AMD  eOMTRACTS' 


SAN    FRANCISCO  COUNTY 

No. 

Owner 

CSontxactor 

Amt. 

393 

Xash 

Mills 

3500 

394 

Giocondl 

Blincoe 

3000 

395 

Allen 

Blenfleld 

12000 

396 

Union 

Owner 

5000 

397 

Gallagher 

Owner 

3000 

398 

Stuart 

Owner 

6000 

399 

Sekarij 

Owner 

4500 

400 

Gilmon 

Owner 

IBOU 

401 

First 

Owner 

15000 

402 

Wilkins 

Stotzer 

1600 

403 

Horn 

Owner 

3500 

404 

Horn 

Owner 

3000 

405 

Horn 

Owner 

3000 

406 

Horn 

Owner 

3500 

407 

Schmidt 

Mattock 

12000 

408 

Anderson 

Owner 

3200 

409 

American 

Golden 

1000 

410 

American 

Golden 

1000 

411 

Besio 

Owner 

4000 

412 

Beslo 

Owner 

4000 

413 

Renner 

McCarthy 

7000 

414 

Ferrari 

Owner 

9500 

415 

Klenck 



5000 

416 

Richfield 

Early 

3500 

417 

Bell 

Voelker 

1000 

418 

Mohr 

Mollach 

1174 

419 

Standard 

Lindgren 

9000 

ALTE^RATIONS 

(393)NW  SUTTEK  AND  VAN  NESS 
Ave.     Alter  auto  sales  building. 

Owner — Nash  Auto  Car  Co.,  Washing- 
ton   and    Van    Ness    Ave. 

Architect — Ed.  Musson  Sharpe,  ,525 
Market    St..    San    Francisco. 

Contractor — Mills  Constr.  Co.,  Ruse 
Bldg.,    San   Francisco.  $3500 


DWELLING 

(394)  SB  SAN  JOSE  AVE.  167  NE 
Ocean  Ave.  One-story  and  base- 
ment frame  dwelling. 

Owner — Harry  M.  Giocondi,  %  Con- 
tractor. 

Architect — Not   Given. 

Contractor— C.  O.  Blincoe.  2003  15th 
Ave.,  San  Francisco.  $3000 

DWELLING 

(395)  S  EL,  CAMINO  DEL  MAR  120 
E  Lake  St.  Two-story  and  base- 
ment  frame  dwelling. 

Owner— Harry  B.  Allen,  290  Sea  Cliff 
Ave.,    San   Francisco. 

Architect  —  Hyman  &  Appleton,  68 
Post   St.,    San   Francisco. 

Contractor— D.  L.  Bienfield,  666  Mis- 
sion St.,  San  Francisco.         $12,000 


STATION 

(396)     NB    BUCHANAN    AND    MAR- 

ket  Sts.     Steel  service  station. 
Owner— Union    Oil    Co.,    Mills    Bldg., 

San   Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
$5000 


ALTERATIONS 

(397)     756   BAY  ST.;   alter  dwelling. 

Owner— Eleria  M.  Gallagher.  2027  Hyde 

Street. 
Architect — Not  Given.  $3,000 


ALTERATIONS 

(398)      215    BAY   ST.;    alter    factory. 
Owner— Stuart  Oxygen  Co.,   211  Bay. 
Engineer— Ellison    &    Russell.   712    Pa- 
cific Bldg.  $6,000 


FLATS 

(399)     W  CHURCH  51   S  Jersey;  two- 
story  and  bLaement  frame  flats. 
Owner— Freda  Sekara,  156  Duncan. 
Architect— Not  Given.  $4,500 


ALTERATIONS 

(400)     465   14th   AVE.;   alter  dwelling. 

Owner— R.    W.    Gilmon    ajid    Virginia 


Pierce,  252-A  8th  Ave. 
Architect — Not  Given. 


$1,500 


ALTERATIONS 

(401)  NE  VALENCIA  and  Clinton 
Park;   alter  lodge   rooms. 

Owner — First  Serbif.n  Benevolent  So- 
ciety,  care   architect. 

Architect — Dodge  Riedy,  821  Market 
Street.  $1^,000 


ALTERATIONS 

(402)  NO.  425  EIGHTH  AVE.  Alter 
apartments. 

Owner  —  Ernest  Dilkins,  3306  Cali- 
fornia St.,   San  Francisco. 

Architect — Not   Given. 

Contractor  —  Fred  A.  Stotzer,  6625 
California    St.  $1600 


DWELLING 

(403)  W  FOURTEENTH  AVE.  90  S 
Judah  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Jesse  Horn,  4708  Mission  St., 
San  Francisco. 

Architect— Not   Given.  $3500 


DWELLING 

(404)  W  FOURTEENTH  AVE.  30  S 
Judah  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Jesse  Horn,  4708  Mission  St., 
San    Francisco. 

Architect— Not  Given.  $3000 


DWELLING 

(405)     W   FOURTEENTH   AVE.    60    S 

Judah    St.      One-story    and    base- 
Owner— Jesse   Horn,   4708   Mission  St., 

San  Francisco. 
Architect — Not  Given.  $3000 


DWELLING 

(406)  9W  FOURTEENTH  AVE  & 
Judah  St.  One-story  and  base- 
ment   frame    dwelling. 

Owner — Jesse  Horn,  4708  Mission  St., 
San    Francisco. 

Architect— Not  Given.  $3500 


ALTERATIONS 

(407)  NE  SECOND  AND  BRYANT 
Sts.     Alter  warehouse. 

Owner — Schmidt  Lithograph  Co.,  NE 
Second  and   Bryant   Sts. 

Engineer — Jesse  Rosewald,  525  Mar- 
ket St.,   San  Francisco. 

Contractor— A.  F.  Mattock  Co.,  212 
CHara  St.,  San  Francisco.       $12,000 


DWELLING 

(408)  W  SEVENTEENTH  AVE.  100 
N  Noriega  St.  One-story  and  base- 
ment   frame     dwelling. 

Owner — N.  W.  Anderson,  2427  24th 
Ave.,   San   Francisco. 

Architect — Not  Given.  $3200 


ALTERATIONS 

(409)  W  PIERCE  SE.,  bet.  Fell  and 
Oak  Sts.     Alter  apartments. 

Owner  —  American  Trust  Co.,  Trust 
Dept.,    464   California  St.,    S.   F. 

Architect — Not  Given. 

Contractor— Golden  Gate  Roofing  Co. 
1867    15th    St.  $1000 

ALTERATIONS 

(410)  E  PIERCE  ST.,  bet.  Fell  and 
Oak  Sts.     Alter  apartments. 

Owner — American  Trust  Co.,  Trust 
Dept.,   464  California  St.,    g.   F. 

Architect — Not  Given. 

Contractor — Golden  Gate  Roofing  Co., 
1867  15th   St.  $1000 


DWELLING 

(411)  NE  MONETA  WAY  AND  FAR- 
ragut    St.      One-    story   and    base- 
ment frame  dwelling. 


Owner — Lorenzo  Besio,  450  Lisbon  St., 

San   Francisco. 
Architect — Not   Given.  $4000 


DWELLING 

(412)  NE  FARRAGUT  AND  ALE- 
many  St.  One-story  and  base- 
ment   frame    dwelling. 

Owner  —  Lorenzo  Besio,  450  Lisbon 
St.,    San   Francisco. 

Architect^Not  Given.  $4000 


FLATS 

(413)     W  DOLORES  ST    33  N   Jersey 

St.        Two-story      and      basement 

frame   fiats. 
Owner — C.    Renner,    %    Contractor. 
Architect — Not   Given. 
Contractor  —   Robert   McCarthy,    1363 

14th  Ave.;  S.   F.  $7000 


FLATS 

(414)  S  JEFFERSON  ST.  235  W' 
Webster  St.  Two-story  and  base- 
ment  frame  flats. 

Owner — John  Ferrari,  %  J.  Del  Fa- 
vero,   666  Mission  St.,   S.   F. 

Architect— Not   Given.  $9500 


ALTERATIONS 

(415)     N    FOLSOM    ST.    125    E    Sixth 

St.      Alter   sheet   metal   works. 
Owner — H.  D.  Stirm  and  H.  R.  Klenck 

980  Folsom  St.,   San  Francisco. 
Architect — Not     Selected. 
Contractor— Not   Selected.  $5000 


STATION 

(416)     SE      LEAVENWORTH      ANDl 

McAllister  Sts.     Steel  service  sta-i 

tion. 
Owner — Richfield  Oil  Co.,   248  Battery ! 

St.,   San  Francisco. 
Engineer — Owner. 
Contractor— Fred    J.    Early,    369    Pine  i 

St.,   San   Francisco.  $350011 


ALTERATIONS 

(417)     476   TURK   ST.      Alter  store.        j 

Owner — John   J.   and  Thomas  F.  Bell,  1| 
Mills   Bldg.,    San   Francisco. 

Engineer — Safeway    Stores    Co.,    Oak- 
land. 

Contractor — Henry  Voelker,   %   Owner 
$1000 


ALTERATIONS 

(418)  NO.  879  MISSION  ST.  Alter 
store. 

Owner — Selby  and  Henry  R.  Mohr,  883 
Mission   St.,   San   Francisco. 

Architect — Resing  &  McGuinness,  4S8 
Pine  St.,   San  Francisco. 

Contractor — J.  C.  Malloch.  666  Mis- 
sion St.,  S.  F.  $1174 


ALTERATIONS 

(419)  NO.  225  BUSH  ST.  Alter  of- 
fices. 

Owner— Standard  Oil  Co.,  225  Bush 
St.,  San  Francisco. 

Architect — Geo.  Kelham,  315  Mont- 
gomery  St.,   San  Francisco. 

Contractor  —  Lindgren  &  Swinerton, 
225  Bush  St.,  S.  F.  $9000 


ALAMEDA 

COUNTY 

No. 

Owner 

Contractor 

Amt. 

243 

Anderson 

Owner 

5000 

244 

Southern   Pacifl 

c         Owner 

1100 

245 

Pond 

Haulman 

3000 

246 

Carlson 

Lyons 

30000 

247 

Hanson 

Owner 

2400 

248 

Ronpage 

Owner 

7500 

249 

Leekins 

Owner 

4000 

250 

Keeler 

Baker 

2131 

251 

Oppenheimer 

Kelly 

7000 

252 

Arolla 

Valente 

3400 

253 

Fair 

Stolte 

1400 

PACIFIC    CONSTRUCTOR 


7 

(S9)     NK    K;XCE^SI0R    AVE.    25    NW 

London    St.       All    work    for    one- 

Hlory    and    buMomont    frame    dwiR. 

Owner — LouIh    nnd    Teresa    Bottarlni. 

1771    Filbert   St..    San   Francisco. 
Architect — Not    Given. 
Contractor — Lorenzo  Del  Carlo. 

Filed    May    1.    '35.      Dated,    . 

Roof   on    _ J1075 

FInl.sh    plnxter    completed 1076 

When    completed    1075 

Usual    35    days 1076 

TOTAL  COST.  $4300 
Hond.  $21.">0.  Sureties.  Lorenzoda  San 
Maitino  and  Oreste  Toschl.  Limit. 
SO  working  days.  Forfeit,  none. 
Plans    and    specifications    filed. 


264  Ayden  Beckett  4500 

•  266  Syndicate  Windsor  2.S00 

266  Union  Karly  40(]0 

I  No.  Owner  Contractor  Amt. 

257  f»<iutlierliind  Arm.stronK  8'J0(i 

258  Siiclliy  MotronI  1395 
269  IJouKla«H  Owner  5000 


DWELLING 

(243)     NO.    1132    LONGRIDGE    ROAp, 

OAKLAND.      One-story    six-room 

dwulllnK. 
Owntr  —  Chas.    Anderson,    3917    Park 

Blvd.,    Oakland. 
Architect— Not    Given.  $5000 


SHED 

(244)  S  SEVENTH  ST.  500  W  Bay 
St.,  OAKLAND.  One-story  tool 
shed. 

Owner — Southern  Pacific  Co.,  Oak- 
land  Pier. 

Architect— Not    Given.  $1100 


DWELLING 

(245)     NO.  1121  BUENA  VISTA  AVE. 

ALAMEDA.      One-story    five-room 

frame  and  stucco  dwelling. 
Owner— The  Jessie   P.    Pond  Co.,   1536 

Webster  St..  Alameda. 
Plans   by   Paul     Anderson,    1652     15th 

Ave.,  Oakland. 
Contractor — P.    Royal    Haulman,    1325 

Broadway,    Alameda.  $3000 


RESIDENCE 

(246)     NO.    12    MARLBOROUGH    CT.. 

PIEDMONT.      Two-story    19-room 

frame  residence  and  garage. 
Owner — Mr.   and   Mrs.   A.    W.   Carlson, 

5301    Broadway,    Oakland. 
Architect  —  Williams    &    Wastell,    374 

17th   St.,   Oakland. 
Contractor — W.   E.  Lyons  Constr.  Co., 

2009  Pacific  Ave.,  Alameda. 

$30,000 


DWELLING 

(247)  1780  SPRUCE  ST..  BERKE- 
LEY; one-story  four-room  frame 
dwelling. 

Owner  i.nd  Builder  —  H.  A.  Hanson. 
2505   Virginia   St.,   Berkeley. 

Architect— Not   Given.  $2400 


STORE 

(248)  101    FIRST    AVE.,    OAKLAND; 
one-story   store. 

Owner    and    Contractor — X"tt-'^    W'''' 
Ronpage.  135  E.  14th  St..  Oakland. 
Architect — A.   H.    Memmler. 

$7500 

DWELLING 

(249)  3258  FLORIDA  ST.,  OAKLAND; 
one-story    6-room    dwelling. 

Owner    Lnd    Contractor — C.    W.    Lee- 
kins,    4481    Moraga   Ave.  .  Oakland. 
Architect — Not   Given.  $4000 


ALTERATIONS 

(250)  NO.  571  THIRTY-EIGHTH  ST. 
OAKLAND.  Alterations  and  one- 
story  garage. 

Owner— A.  L.  Keeler,  697  32nd  Street, 
Oakland. 

Architect — Not  Given. 

Contractor— W.  J.  Baker.  2255  Ram- 
some   Ave..    Oakland.  $2131 

STORE 


(251)  NO.  362  GRAND  AVP.,  OAK- 
LAND.    One-story   concrete   store 

Owner — A.    E.     Oppenhe'mer.     Prem. 

Architect— Kent  &  Hass,  525  Market 
St.,  San  Francisco. 

Contractor— Kelly  &  Tullock.  335  8th 
St..   San  Francisco.  $7000 


DWELLING 

(252)     NO.    5425    CLAREMONT    AVE. 

OAKLAND,     One-story  four-room 

dwelling. 
Owner— John   Arolla,    Prem. 
Architect— Not   Given. 
Contractor— M.  E.  Valente.  5118  Clark 

St.,   Oakland.  $3400 


ALTKUATIONS 

(2r,3)  NO.  2!i  GLION  ALPINE  ROAD, 
PIEDMONT.     Alterations. 

Ownir — Harry    H.    Fair,    Prem. 

Architect — Houghton  iSawyer,  How- 
ard   Bldg.,    Oakland. 

Contractor— P.  C.  Stolte  Co.,  3465  La- 
guna    9t.,    Oakland.  $1400 


RESIDENCE 

(254)     NO.    45   SYLVAN   WAY.    PIED. 

MONT.      One-story    5-room    frame 

residence    and    garage. 
Owner — ^Waiter    Ayden,    Premises. 
Architect— Ray     Keefer,     770     Wesl«y 

St.,   Oakland. 
Contractor— A.  T.   Beckett,   224  Scenic 

Ave.  $4500 


DWELLING 

(255)  NO.  301  TAURUS  AVETNUE, 
OAKLAND.  One-story  five-room 
dwelling  and   garage. 

Owner  —  Syndicate  Merriewood  Co., 
1401   Broadway,   Oakland. 

Architect— F.  L.  Confer,  2S12  Russell 
St.,   Berkeley. 

Contractor— Geo.  Windsor,  928  Kings- 
ton Ave..   Piedmont.  $2800 


STATION 

(256)  NO.  3943  BROADWAY,  OAK- 
LAND. One-story  steel  service 
station. 

Owner — Union  Service  Station,  Inc.. 
Los  Angeles. 

Architect — Not  Given. 

Contractor  —  Fred  J.  Early  Jr.,  366 
40th  St.,  Oakland.  $4000 


DWELLING 

(257)  NO.  6000  ACACIA  AVENUE, 
OAKLAND.  Two-story  8-room 
dwelling. 

Owner — Dr.   Robt.   Southerland,   Prem. 

Architect — Miller  &  Warnecke,  Finan- 
cial Center  Bldg.,  Oakland. 

Contractor  • —  J.  R.  Armstrong,  1131 
Fleet    Road,    Oakland.  $8900 


ALTERATIONS 

(258)       961-3-5-7     THIRTY  -  EIGHTH 

St.     OAKLAND.       Alterations 

Owner— Geo.    C.    Shelby,    961    38th    St., 

Oakland. 
Architect — Not    Given. 
Contractor — J.    G.      Motroni.      Box    537 

Woodland.  $1395 


DWELLING 

(259)  NO.  462  SPRUCE  ST.,  BER- 
KELEY. Two-story  7-room  frame 
dwelling  and  garage. 

Owner — N.  B.  Douglass,  28  Domingo 
Ave.,    Berkeley. 

Architect— L.  H.  Ford,  2022  Berkeley 
Way,    Berkeley.  $5500 


BUILDING  CONTRACTS 

SAN   FRANCISCO  COUNTY 

88  Vigil  Murer       7213 

89  Bottarlni  Del  Carlo      4300 

90  Mohr  Malloch      1174 


DWELLING 

(88)     N  BROADWAY  46-3  E  Hyde  St. 
All  work   for  two-stor>-  and  base- 
ment  and   sub-basement  dwelling. 
Owner — Joseph  Vigil,  3110  Laguna  St. 

San  Francisco. 
Architect — Not   Given. 
Contractor  —  L.  Murer,   1274  Quesada 

St.,   San  FYanclsco. 
Filed  April  29,   "35.  Dated  Apr.   19.   '35. 

1st   floor  up   $1332.75 

Root  on   1352.00 

Brown   coat  plaster  on 1352.00 

When     completed     1352.00 

Usual   35   days 1804.25 

TOTAL  COST,  $7213.00 
Bond.  $3606.50.  Sureties.  Domenic 
Trevisan  and  Adrian  Ramazzottl. 
Limit,  August  19.  1935.  Forfeit,  none. 
Plans  and   specifications  filed. 


ALTERATIONS 

(90)  NO.  879  MISSION  ST.  Carpen- 
ter, mill,  electric.  Iron  work, 
glass  and  glazing,  painting,  etc.. 
for  alterations  to  store  building. 

Owner— Seiby  and  Henry  R.  Mohr.  88$ 
Mission    .St.,    San    Francisco. 

Architect  —  Resing  &  McGulness.  488 
Pine  St..   San   Francisco. 

Contractor— J.  S.  Malloch.  666  Mis- 
sion St.,  San  Francisco. 

Filed  May  1,  '35.     Dated  Apr.  29,  'SS. 

When    completed    75% 

Usual    35    days 25% 

TOTAL  COST.   $1174 

Bond,   none.     Limit.   22  working  days. 

Forfeit,    none.       Plans    and    specifica- 
tions filed. 

ALAMEDA   COUNTY 

22     Morgan  Lund       2956 

RESIDENCE 

(22)     ROCKAWAY    LANE,    Hayward. 

All  work  for  residence. 
Owner — Mr.  and  Mrs.  Russell  Morgan. 

Hayward. 
Architect— Geo.    P.   Simonds.    192  Main 

St.,    Hayward. 
Contractor— Geo.     Lund,     21696    Mont- 
gomery Ave.,    Hayward. 
Filed  Apr.   27,   '35.     Dated  Apr.  26,  '35. 
5th   days  after  roof  completed. ...$750 

5th    day    after    plastering 750 

5th    day   after   completion 750 

Usual   35    days 706 

TOTAL  COST,  $2956 
Bond,  $2956.  Surety,  Coast  Surety 
Corp.  Limit,  90  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


STORE    BLDG. 

(23)     B- FOURTEENTH      ST.      AND 
First    Ave..     Oakland.      All    work 
for    store    building. 
Owner — Nettie    Webb    Ronpage. 
Architect — Arthur    H.    Hemmler. 
Contractor  —  Albert    A.    Haskell,     255 

Ridgeway  Ave..   Oakland. 
Filed  May  1.  '35.     Dated  April  26,  '35. 

30th  day  of  each   month 75% 

Usual   35   days 25% 

TOTAL  COST,  $6056.82 
Bond.  $6056.82.  Surety.  Albert  Haskell 
and  Fred  Schmits.  Limit.  July  30.  1935 
Forfeit,  none.  Plans  and  specifications 
filed. 


SAN     FRANCISCO     UNDER    $1000 


MOVE  electric   sign,    $25;   952  Cole  St. 

owner,    Droubie    Delicatessen,    952 

Cole  St.:  contractor,  Laib,  7th  and 

Folsom  Ste. 
GARAGE,    private    frame,    $400;    1045 

Valle:o    St.;    owner  ,    Herbert     D. 

"Walter.    1045   Vallejo   St. 
SIGN,   electric,   $100;   3319   Sacramento 

St.;   owner.    Bimbo   Tavern,    Prem. 

contractor.  QRS  Neon  Corp..  Ltd.. 

690  Potrero  Ave. 
BILLBOARD,      $6.25;    Bayshore      and 

Army    St..    opp    Southerly    end    of 

Potrero    Ave.;    owner.     Foster    & 

Kleiser  Co...  1675  Eddy  St. 


PACIFIC    CONSTRUCTOR 


IBUItDIMe  MEW 


NEWSINDEX 

For    convenient    reference,    news 

reports    in    this 

section   are   classi- 

fied   as  follows: 

1.— Ataiiatsta 

Oflleu 

II.— lea  and   Cald 

StorasB  Planta 

1.— CkurtlMi 

12. — Pawar   Plant! 

4.— F»t<rlu  tni 

13.— Publla     Bulldlnia, 

WsrthsuMi 

FIra    Hauui    and 

JalU 

(.— asris*i  •nd  S<r 

■   15.— Scheola 

flM  Stttlani 

16— Bank!,  Slarai  asi 

7.— Ftdiril    Bulld- 

17.— Thaatraa 

la.— WKarvai  4    Dsekt 

t.— Cl>k   Bulldlrv 

19.— Mlac.    Canat 

9.— Holsltali 

20.— MItc.   Suppllai  k 

10.— Hateli 

Further    detaite    will    be    announced 
shortly. 


APARTMENTS 


Preparing  Working  Drawings 

APARTMENTS  Cost,  $16,000 

SAX    FRANCISCO.      Sunset    District. 

Three-story  and  basement  frame  and 
stucco  apartments  (four  4  -  room 
apts. )  tile  and  composition  roof- 
ing, steel  sash,  canvas  walls,  tile 
baths,  hardwood  floors,  electric 
refrigeration,   etc. 

Owner— Withheld. 

Architect— R.  R.  Irvine,  3431  Market 
St.,   San  Francisco. 


Preparing    Preliminary    Plans. 

APARTMENTS  Cost,    $ 

SAN    FRANCISCO.      Marina    District. 

Two  three-story  and  basement  frame 
and  stucco  apartments  (42  rooms 
each)  tar  and  gravel  roof,  canvas 
walls,  steel  sash,  tile  baths,  hard- 
wood floors,  electric  refrigeration, 
etc. 

Owner — Ben  Liebman,  1555  Francisco 
St.,    San    Francisco. 

Architect — R.  R.  Irvine,  3431  Market 
St.,  San  Francisco. 


Preparing    Plans. 

APARTMETNTS  Cost,    $ 

&AN    FRANCISCO.      Marina    District. 

Three-story  and  basement  frame  and 
stueco  apartments  (four  4-room 
apts.)  tile  and  composition  roof- 
ing, steel  sa£h,  canvas  walls,  tile 
baths,  hardwood  floors,  electric 
refrigeration,  etc. 

Owner  and  Builder — Sbarboro  &  Jor- 
gensen,  207  Walnut  St.,  San  Fran- 
cisco. 

Architect— R.  R.  Irvine,  3431  Market 
St.,    San    Francisco. 


Contract  Awarded. 

ALTERATION'S  Cost.    t1.fi'"i 

SAN    I-TlANCIgCO.     425    Eighth   Ave. 

Alterations  to   apartments. 

Owner — Ernest  Wllklns,  3306  Califor- 
nia Street. 

Architect — Not  Given. 

Contractor — Fred  A.  Stotzer,  6625  Cal- 
ifornia Street. 


CHURCHES 


FIRE    LOSS 

REEDLEY,  Fresno  Co.,  Calif.— Fire 
destroyed  the  Mennonlte  Brethren 
Church  located  on  13th  and  L  Sts., 
April  24.  Damage  estimated  at  $10,- 
000. 


Site    Selected. 

CHURCH  Cost,   $ 

SANTA    CRUZ.    Santa   Cruz   Co..    Cal. 

Windsor  and  Pine  Streets. 
New  church   building. 
Owner — Church  of  Christ,  Santa  Ouz 
Architect— Not  Selected. 


Planned. 

PARISH   HALL  Cost,    $- 

LONE    PINE,    Inyo   Co.,    Cal. 

New   parish   hall. 

Owner — Trinity   United   Church. 

Architect — Not    Given. 


Cost.    $60,000 


Contract   Awarded. 

RECONSTRUCTION 
CORVALLIS,   Oregon. 
Reconstruct   church   recently    destroy- 
ed by  fire. 
Owner — First  Methodist  Church. 
Architect — Not   Given. 
Contractor — Geo.    Abraham,    Corvallis. 


4~  FACTORIES  &  WARE- 
HOUSES 

To   Be   Done   By  Day's  Work. 

TOOL  SHED  Cost.   $1,500 

OAKLAND,  Alameda  Co.,  Calif.  S 
7th   St.   BOO  W  Bay. 

One-story  tool  shed. 

Owner — Southern  Pacific  Co.,  65  Mar- 
ket St.,   San  Francisco, 

Plans  by  Engineering  Dept.  of  Owner. 
Work   will  be   done  by  owner's   own 

forces. 


Steel    Contract    Awarded. 

MILK    PLANT  Cost,    $ 

ORLAND,    Glenn   Co.,    Cal. 

Two-story  brick  and  steel  milk  dehy- 
drating plant  (62x102  ft.);  steel 
stairways. 

Owner — Golden  State  Creamery  Co., 
425  Battery  St.,  San  Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Mgr.  of  Constr.  —  E.  W.  Perkins,  425 
Battery  St.,    San  Francisco, 

Steel — Kyle  &  Co.,   Fresno. 


To   Be    Done   By   Day's  Work. 

ALTERATIONS  Cost,    $6000 

SAN   FRANCISCO.     215    Bay  Street. 
Alterations   to   fL.ctory. 
Owner — Stuart   Oxygen    Co.,    211    Bay. 
Engineers — Ellison    &    Russell,    Pacific 
Building.  • 


Plans   Being   Prepai'ed. 

ADDITION  Cost,    $ 

SAN    FRANCISCO.      Folsom    St.    near 
Sixth    Street. 

Addition  to  factory  (65x80  feet)   prob- 
ably steel  construction. 

Owner — Ferry  Sheet  Metal  Works,  980 
Folsom   St.,    San   Francisco. 

Architect   —   W.    H.    Rowe,    216    Pine 
St.,    San   Francisco, 
Bids   will   be   asked     in   about     two 

weeks. 


Sub-Contracts   Awarded. 

WAREHOUSE  Cost,    $50,000 

OAKLAND,  Alameda  Co.,  Calif.  741 
Seminary  Avenue. 

One-story   brick   warehouse. 

Owner — Continental  Cf-n  Co.,  5601  San 
Lcandro  St.,   Oakland. 

Flans  by  Engineering  Dept.  of  Owner. 

Contractor— Austin  Co.,  516  18th  St., 
Oakland. 

Fill— J.  Catucci,  1212  18th  Ave,.  Oak- 
land. 

Reinforcing  Steel  —  Soule  Steel  Co., 
1750  Army  St.,  Sf.n  Francisco. 

Concrete — Melrose  Building  Materials 
Co.,  4501  Tidewater  Ave.  .Oak- 
land. 

Lumber — B.  K.  Wood  Lumber  Co.. 
Frederick  and  King  Sts.,  Oak- 
land. 

Miscellaneous  Iron — Judson  Pacific  Co. 
foot  of   Park   Ave..   Oakland. 

Roofing — General  Roofing  Co.,  3  9  8  5 
Beach  St.,   Oakland. 


Sub-Contracts  Awarded. 

ADDITION  Cost,    $26,900 

AMPERE,    San  Jof.quin  Co.,   Calif. 

Wine  storage  cellar  and  bonded  ware- 
house addn.   to   winery   (reinforced    I 
concrete    floors    and    walls,     insu- 
lated asbestos   roofing,  etc.) 

Owner — Bear  Creek  Viney!.rd   Assn. 

Architect — E.  Ernst,  9  W.  Cleveland 
Street.   Stockton. 

Contractor — Nelson  &  Wallace,  Sec- 
ond and   Coley   Sts.,   Escalon. 

Roofing — Noble  H.  Brown  Roofing  Co. 
130  W  Fremont,   Stockton. 

Sheet  Metal— Lodi  Plbg.  &  Htg  Co., 
Lodi. 

Reinforcing  Steel — Kyle  &  Co..  We 
Lane.  Stockton. 

Lumber — Valley  Lbr.   Co.,   Lodi. 

Hardware — Turner  Hardware  &  Im- 
plement Co.,  24  North  American 
St.,   Stockton. 


... 


Planned. 

ALTERATIONS  Coat,    $5,000 

SAN   FRANCISCO.     N  Folsom   Street 

125  E  Sixth  Street. 
Alterations   to  sheet  metal  work. 
Owner- H.  D.  Stirm  and  H.  R.  KlencU 

980  Folsom  Street. 
Architect — Not   Selected. 


CONTRACT  AWARDED 

LOS  ANGELES,  Cal.— Wm.  Simp- 
son Constr.  Co.,  816  W.  5th  Street, 
awarded  contract  for  one-story  ware- 
house to  be  built  on  Hawthorne  Ave. 
for  Max  Factor.  It  will  have  10,000 
square  feet  of  floor  space  and  will  be 
of  reinforced  concrete  and  brick  con- 
struction, wood  trusses,  composition 
roofing,  concrete  floors,  steel  sash, 
skylights,  fire  doors,  etc.  Cost  $25,- 
000.  S.  Charles  Lee,  2404  W.  Seventh 
St..    Architect. 

S^  FLATS 

To   Be   Done  By  Day's  Work. 
FLATS  Coet,    $5000 

SAN   FRANCISCO.     W   Church   St.   51 

S  Jersey. 
Two  -  story  and   basement  frame  and 

stucco   flats. 
Owner — Freda  Sekara,   156  Duncan  St. 
Architect — Not    Given. 


Preparing   Working   Drawings. 

FLATS  Cost,    $10,000 

SAN  FRANCISCO.  N  Bay  St.  W 
Webster   Street. 

Two-story  and  basement  frame  and 
stucco  flats  (6  rooms  and  2  baths) 
tila  and  composition  roofing,  can- 
vas walls,  steam  heating  system, 
wood  sash,  hardwood  floors,  tile 
baths,  etc. 

Owner — Peder  B.  Johnson. 

Architect— R.  R.  Irvine,  3431  Market 
St.,  San  Francisco. 


Preparing  Working   Drawings, 

FLATS  Cost,    $11,500 

SAN  FRANCISCO.  W  Fillmore  St.  N 
Chestnut  Street. 

Two-story  and  basement  frame  and 
stucco  residence  (2  6-room  flats) 
tar  and  gravel  roof,  tile  baths, 
steam  heating  system,  wood  sash, 
hardwood    floors,    etc. 

Owner — Mrs.   Rose  Cincotta. 

Architect — S.  Heiman,  605  Market  St., 
San    Francisco. 
Bids  will  be  asked  in  three  weeks. 


Preparing  Working   Drawings. 

FLATS  Cost,    $10,000   each 

SAN    FRANCISCO.      Richmond    Dist. 

Three  two-story  and  basement  frame 

and  stucco  flats  (6  rooms,  2  baths 

each)    tile   and    composition    roof- 
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IriRS.    canvas     wall8(   wood     Hash. 

hardwood  floopH,   tllo  baths,  steam 

heatlDK  systcmfl,  etc. 
Owner— Withheld. 
Architect— U.    K.    Irvine,    3131    Market 

St.,   San   Kranclsco. 
Contractor— Selected    (withheld). 


prep.irlng    Working     Draw/lno». 

Ki^ATt*  CoNt,  jio.ono 

SAN  KKANCISrc.  E  Fillmore  St. 
S    JeftcrHon    Street. 

Two-story  and  basement  frame  and 
stucco  flats  (2  6-rooni  and  2  baths 
each)  tile  and  composition  root- 
ing, canvas  walls,  steam  heating 
system,  wood  .'(ash,  hardwood 
floors,  tile  baths,  canvas  walls, 
etc. 

Owner  &  Builder — Ben  Llebman,  1555 
Francsco  St.,   San   Francisco. 

Architect— R.  R.  Irvine,  3431  Market 
St.,   San  Francisco. 


Contract    Awarded. 

FI.ATS  Cost,    $10,000 

SAN  FRANCISCO.  W  Dolores  St.  33 
N   Jersey   St. 

Two-story  and  basement  frame  and 
stucco  flats  (2  5-room  flate)  Pabco 
roofing,  gas  hot  air  heating  sys- 
tem, hardwood  floors,  tile  baths, 
etc. 

Owner- C.  Renner,  %  Contractor. 

Architect— Not  Given. 

Contractor  —  Robert  McCarthy,  1303 
14th  Ave.,   San  Francisco. 


Sub-Bids   Being   Taken. 

RESIDENCE   FLATS'  $12,000  each 

SAN  FRANCISCO.  W  Twenty-fifth 
Avenue  N  Fulton  Street. 

Five  two-story  and  basement  frame 
and  stucco  residence  flats  (2  6- 
room,  2  baths  each);  tile,  shingle 
and  composition  roofs,  steam  heat- 
ing plant,  hardwood  floors,  tile 
baths,  Venetian  blinds,  canvas 
walls  and  ceilings,  social  rooms, 
patios,  etc.) 

Owner  and  Builder— T.  I.  Strand,  670 
Victoria    St.,    San    Francisco. 

Architect— R.    R.    Irvine,    3431    Market 
St.,    San   Francisco. 
Flats    will    be    constructed    on    very 

wide   lots 


To   Be   Done   By  Day's  Work. 

FLATS  Cost,    $10,000 

SAN  FRANCISCO.     S  Jefferson  Street 

235  W  Webster. 
Two  -  story   end  basement   frame   and 

stucco  flats. 
Owner   and    Builder— John    Ferrari,    % 

J.   Del  Favero,   666  Mission  Street. 
Architect— Not  Given. 


Sub- Bids   Being   Taken. 

FLATS  Cost,   $4000  each 

SAN  FRANCISCO.  W  Rosemont  St. 
N    Fourteenth    Street. 

Two  two-story  and  basement  frame 
and  stucco  flats  (2  4-room  and  2 
5-room  flats)  tile  and  composition 
roofing,  gas  hot  air  heating  sys- 
tem, hardwood  floors,  wood  sash, 
tile  baths,  etc. 

Owner  and  Builder  —  G.  Carraro.  760 
Felton  St..  San  Francisco. 

Architect — D.  E.  Jaekle.  126  Post  St.. 
San  Francisco. 


Plans    Being    Prepared. 

FLATS  Cost.    $10,000   each 

SAN    FRANCISCO.     Marina   District. 

Three  two-story  and  basement  frame 
and  stucco  fiats  (tile  and  com- 
position roofs,  steel  sash,  canvas 
walls,  tile  baths,  electric  refriger- 
ation, etc.) 

Owner  and  Builder — Sbarboro  &  Jor- 
gensen.  207  Walnut  St..  San  Fran- 
cisco. 

Architect— R.  R.  Irvine,  3431  Market 
St.,  San  Francisco. 


6— GARAGES    &    SERVICE 
STATIONS 


Contract  Awarded. 

SERVICE  STATION  Co«t,    $10,000 

SAN  JOSE,  Santa  Clara  Co.,  Ci-llf. 
Santa  Clara  and  San   Pedro  Sts. 

Supcr-iiervlce  station  (steel  und  brick 
construction). 

Owner— Baumgartner  Bros.,  147  West 
Santa  Clara  St.,   San  Jose. 

Architect  —  Ralph  WyckofT,  San  Jose 
Natloni.l    Bank   BIdg.,    San   Jose. 

Contractor— H.  A.  Bridges,  1398  Lin- 
coln Ave.,   San   Jose. 


Contract  Awarded. 

ALTERATIONS  Cost.   J^  """ 

SAN  FRANCISCO.  NW  Sutter  Street 
and  Van  Ness  Ave. 

Alterations    to   auto   sales  building. 

Owner— Nash  Motor  Car  Co..  Wash- 
ington St.  and  Van  Ness  Ave. 

Architect  —  Ed.  Musson  Sharpe,  523 
Market   Street. 

Contractor— M  Ills  Construction  Co., 
Russ  Bldg. 

Plans   Completed. 

SERVICE   STATION  Cost,    $6.0"'! 

SAN   FRANCISCO.     NB   Buchanan    & 

Market   Streets. 
Steel   Service   Station. 
Owner— Union    Oil   Co.,    MHIh    Bldg. 
Plans  by  Engineering  Dept.  of  Owner. 


Plans    Being    Figured. 

ALTER  STATION  Cost,   $ 

SANTA  ROSA,  Sonoma  Co.,  Cal. 
Johnson   and   Mendocino   Sts. 

Alterations  to  service  station  (elec- 
trical work,  plumbing,  pointing, 
etc.) 

Owner  —  Standard  Oil  Co..  225  Bush 
St.,   San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Owner   Taking    Bids. 

GARAGE   &    SERVICE    STATION 

Cost     ?     - 

SAN  FRANCISCO.  W  Alemany  Blvrl 
140   S  Geneva  Avenue. 

One  -  story  Class  C  reinforced  con- 
crete public  garf^ge  (4ox6n-ft.)  and 
one-story  reinforced  concrete  ser- 
vice  station   (40x22-ft.) 

Owner— C.    Restani,    798   Geneva  Ave. 

Engineer— Jas.    M.    Smith,   251    Kearny 
Street. 
Bids  are  being  taken   by  the  c^'ner 

on   concrete,   lumber  and  steel. 


Plans   Being   Figured. 

ALTER    STATION  Cost,    $ 

PETALUMA.    Sonoma  Co.,    Calif. 

Alterations  to  service  station  (elec- 
trical   work,    plumbing,    paintinel 

Owner— Standard  Oil  Co..  225  Bush  St. 
San   Francisco. 

Pl:.ns  by  Engineering  Dept.  of  Owner. 


Contract  Awarded. 

SERVICE  STATION  Cost.   $3000 

SACRAMENTO.   Sacramento  Co.,   Cal. 

No.    3901    J    Street. 
New   service   station. 
Owner— Standard    Oil   Co..    10th   and    J 

etr*«ts.   Sacramento. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor  —  Gas  Station  Equipment 

Co.,   Premises. 


Contract   Awarded. 

SERVICE  STATION  Cost.   $2511 

FRESNO.  Fresno  Co..  Cal.  Wilson  & 
Olive  Avenues. 

Service    Station. 

Owner  —  Associated  Oil  Co..  79  New 
Montgomery    St.,     San    Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— J.  F.  Cowan.  433  Roose- 
velt St.,  Fresno. 

To  Ask  Bids  In  On«  Week. 

SERVICE    STATION  Cost.    ^"' 

ALAMEDA,  Alameda  Co.,  Cal.  Web- 
ster and   Buena   Vista   Avenue. 


One-Htory  Bteel  and  brick  iierviee  nu\ 

tion. 
Owner — Qoneral  Petroleum  Corp.   Purr 

Terminal,   Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 


Contract   Awarded. 

SERVICE  STATION  Cost.   $7000 

DALY  CITY.    Han   Mateo  Co.,   Calif. 
Steel   service   station. 
Owner — Mr.  Concl. 
Architect— Not  Olvn, 
Contri.ctor— John    Huggard.     Rial  to 
Bldg.,   San   Francisco. 


Contract  Awarded. 

SERVICE  STATION  Cost,    $6.0'i0 

CLOVKRDALE,  Sonoma  Co.,  Calif. 
Frame  and  stucco  service  station. 
Owner— Gilmore    Oil    Co.,    Third    and 

18th   Sts.,   San   Francisco. 
Architect — Not   Given. 
Contr!.ctor— John    Huggard,    R  i  a  I  t  o 

Bldg.,  San   Francisco. 


Contract  Awarded. 

SERVICE   STATION  Cost,   $7,000 

SAN  JOSE.   Si.nta  Clara  Co.,  Calif. 
Steel   service   station. 
Owner — Mr.   McDaniels. 
Architect — Not   Given. 
Contri.ctor— John    Huggard,     R  i  a  1  t  o 
Bldg.,   San  Francisco. 

Contract   Awarded. 

SERVICE  STATION  Cost,    $9,500 

OAKLAND,  Alameda  Co..  Cal.  Tres- 
tle Glen  and   Lakeshore   Blvd. 

Steel   service   station. 

Owner— Gilmore  Oil  Co..  Third  and 
18th   Sts.,   San   Francisco. 

Architect- Not    Given. 

Contractor — John  Huggard.  R  i  a  I  t  o 
Bldg.,   San   Francisco. 


Contract  Awarded. 

SERVICE  STATION  Cost,   $5000 

OAKLAND,    Alameda    Co..    Cal.      No. 

2943    Broadway. 
One-story   steel  service   station. 
Owner— Union    Service    Stations,    Inc. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Fred     J.     Early     Jr..     366 

40th   St..   Oakland. 


Concrete   Contract   Awarded. 
SERVICE  STATION  Cost,  $7000 

SAN   FRANCISCO.      NE   Fell  St.  and 

Masonic   Avenue. 
Class  A  steel  service  station. 
Owner- Standard    Oil    Co.,     225     Bush 

St..     San    Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Concrete  —  Grant    &     Martinelli.     666 

Mission  St..   San  Francisco. 


Contract   Awarded. 

SERVICE  STATION  Cost.   $501^0 

SAN    FRANCISCO.     SE    Leavenworth 

and  McAllister  Streeta. 
Steel   service   station. 
Owner— Richfield   Oil   Co.,    248    Battery 

Street. 
Plans  by  Engineering  Dept.  of  Owner. 
Contrs-ctor- Fred.   J.    Early,    369   Pine. 


Contracts    Awarded. 

ALTER   STATION  Cost.   $ 

PETALUMA.    Sonoma   Co.,    Calif. 

Alterations  to  service  station  (elec- 
trical   work,    plumbing,    painting) 

Owner— Standard  Oil  Co.  225  Bush  St. 
San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Concrete— Walter  Singleton,  5$1  4th 
St..   Petaluma. 

Piping— Ray  Kynoch,  218  English  St., 
Petaluma. 

Wiring— Baugh  &  Liddle.  15  Western 
St.,    Petaluma. 


7—  FEDERAL  BUILDINGS 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— Geo.  Fensky 
Company,  761  Tehama  St.,  San  Fran- 
cisco, at  $3550  awarded  contract  by 
Post    Office     Department    for    .<urnl- 
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ture  and  scrcenline  equipment  for  the 
Station  C  Post   Office,   Los  Angeles. 


Contract    Awarded. 

POST  OFFICE         Cont.   ^rice.   J51.600 

KEIvSO.    Washington. 

V.    S.    Post   omoe   Building. 

Owner — United    States    Government. 

Plans  by  Supervising  Architect,  Treas- 
ury  Dept.,    Washington,    D.    C. 

Contractor — Hoffman  Constr.  Co.,  715 
SW  Columbia  St.,   Portland. 


BIDS    WANTED 

PORTLAND,  Ore.— Until  June  Ith, 
2:30  P.  M..  bids  will  be  received  by 
the  Veterans  .\dministri.tion,  Itoom 
T64,  Arlington  Bldg..  Washington,  D. 
C,  for  constructing  alterations  to  the 
elevator  and  Building  No.  4,  at  the 
Veterans  Administration  Facility  at 
Portls.nd. 

Separate  bids  will  be  received  as  «'oI- 
lows: 

(a)  general  construction,  including  the 
plumbing,  heating  and  electrical 
work; 

(b)  'electric   elevator. 

Plans  and  specific^^tions  may  be  ob- 
tained from  above  office  and  from  :he 
Supervising  Superintendent  of  Con- 
struction, Veterans'  Administration 
Facility.  Palo  Alto.  CaJ.  No  deposit 
required. 


LOW   BIDDER 

GRASS  VALLEY,  Nevada  Co.,  Cal. 
— Llovd  S.  Weelis,  222  Mill  St.,  Grass 
Valley,  submitted  low  bid  to  Post- 
master, Grass  Valley,  for  the  placing 
of  wall  hydrants  and  other  attendant 
plumbing  necessities  at  the  Grass 
Valley   Post   Office. 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— Geo.  Fensky, 
761  Tehuma  Street,  San  Francisco,  at 
$1,975  awarded  contract  by  the  Post 
Office  Department  for  furniture  for 
the  Station  C  Post  Office  at  Los  An- 
geles. 


CONTRACT   AWARDED 

LOS  ANGELES.  Cal.— John  E.  Sjo- 
strom  Co.,  at  $774  awarded  contract 
by  Post  Office  Depurtmrnt  for  fur- 
nishing wooden  pigeon  hole  nests  i.nd 
cabinets  for  the  U.  S.  Post  Office  Sta- 
tion C,  Los  Angeles. 


CONTRACT   AWARDED 

LOS  ANGELES.  Cal.— Juhn  E.  Sio- 
strom  Co.,  at  $25.90  each  awarded  the 
contract  by  Post  Office  Dep.nrtnir-nt 
for  furnishing  117  routing  cases  ;.nd 
tables  for  the  Station  C  Post  Office 
at  Los   Angeles.    Propo.?.iI   No.   1996. 


CONTRACT   AWARDED 

LANCASTER.  Los  Angeles  Co..  Cal. 
—George  Fensky  &  Co.,  761  Tehama 
St.,  San  Francisco,  at  $300  !.warded 
contract  hy  Poet  Office  Department 
for  wooden  pigeon  hole  nests  and  cab- 
inet for  the  post  office  at  Lancaster. 
Proposal    No.    1967. 

BIDS    WANTED 

SAN  DIEGO.  Cal.— Until  May  7.  11 
A.  M.,  bids  will  be  received  by  the 
Public  Works  Department,  llth  Nav^.l 
District,  San  Diego,  for  heating  sys- 
tem repairs  at  the  Naval  Operating 
Base  (Supply  Depot),  San  Diego; 
Spec.  7921.  The  work  consists  of  the 
enlarging  of  an  existing  concrete  man- 
hole, the  removal  of  an  exi.'ting  con- 
densate return  receiving  tank  and  ex- 
isting indicated  piping,  and  the  provi- 
sion of  new  tank,  pipli  g  and  appur- 
tenances to  repU.ce  the  .oar.t:  remov- 
ed Bidding  data  may  be  obtained 
from  the  district  In  San  Diego  upon 
deposit  of  a  check  or  postal  money 
order  for  $10,  payable  to  the  Chief  of 
the  Bureau  of  Yj-rds  in3  Docks. 


BIDS    WANTED 

MARE  ISLAND,  Cal.— Until  May  22. 
11  A.  M.,  bids  will  be  received  by 
Public  Works  Officer,  U.  S.  Navy 
Yard,  Mare  Island,  for  furnishing  and 
installing  necessary  apparatus  to 
equip  four  boilers,  Nos.  11  to  14  In- 
clusive, to  natural  gas  operation  and 
for  furnishing  (but  not  installing)  the 
necessary  apparatus  to  equip  two 
boilers,  Nos.  9  and  10  for  natural  gas 
operation,  all  in  the  Central  Power 
Plant,  Building  No.  121  at  the  U.  S. 
Navy  Y^ard,  Mare  Island.  Specifica- 
tion  No.    7920. 

Plans  and  specifications  may  be 
obtained  from  above  office  and  from 
the  Chief  of  the  Bureau  of  Yards  and 
Docks,  Washington,  D.  C,  upon  de- 
posit of  $5.00. 


BIDS   WANTED 

GRAND  COULEE  DAM,  Wash.— 
Until  May  25,  10  A.  M.,  bids  will  be 
received  by  U.  S.  Bureau  of  Reclama- 
tion, Coulee  Dam,  for  the  construc- 
tion of  a  garage  and  fire  station  at 
Grand  Coulee  Dam,  Columbia  Basin 
Project,  Wash. 

The  work  is  located  about  22  miles 
northwest   of  Almira,    Wj-sh. 

The  garage  and  fire  station  will  be 
a  one-story  building,  approximately 
70x121  feet  in  size.  The  outside  walls 
will  be  of  reinforced  concrete  or  brick. 
The  inside  partitions  will  be  of  tim- 
ber construction  covered  with  porl- 
land  cement  plaster  over  metal  lath. 
The  roof  will  be  of  timber  construc- 
tion supported  on  structural  steel 
trusses  placed  15  feet  on  centers.  The 
roof  will  be  covered  with  built-up 
roofing.  The  floors  will  be  concrete. 
The  schedule  provides  for  lump  sum 
bids  tor  the  construction  of  the  bu"'' - 
ing  except  excavation,  compacted 
backfill,  and  concrete  and  for  unit 
prices  per  cubic  yard  for  excavation, 
compacted  backfill  and  concrete.  The 
installation  of  plumbing  and  electrical 
facilities  will  be  included  in  the  lump 
sum  price  bid  for  the  construction  of 
the  building. 

Plans  and  specifications  may  lie  oli. 
tained  from  the  above  office  and  from 
the  Bureau  of  Reclamation  at  Wash- 
ington, D.  C,  Denver,  Colo,  and  Al- 
mira, Wash  No  deposit  required  for 
plans     Specification    No.    624. 

On  previous  bid  opening  lowest  bid 
was  submitted  by  Clark  &  Earlcy, 
White    Bldg.,    Seattle,    at    $24,264. 


BIDS    WANTED 

AMERICAN  LAKE,  Wash,  —  Until 
June  4,  2:30  P.  M.,  bids  will  be  re- 
ceived by  Veterans  Administration, 
Room  764,  Arlington  Bldg.,  Washing- 
ton, D.  C,  for  constructing  trans- 
former station  and  transmission  line 
at  the  Veterans  Administration  Faci- 
lity,   American    Lake,    Washington. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  and  from  the 
Supervising  Superintendent  of  Con- 
struction, Veterans  Administration 
Facility,  Palo  Alto.  No  deposit  re- 
quired for  plans. 


Contract  Awarded. 

POST   OFFICE        Cont.    Price.    $33,830 
SEBASTOPOL,    Sonoma  Co..   Calif. 
One-story  post  office  building. 
Owner— United  States  Government. 
Plans    by    the    Supervising   Architect, 

Treasury  Dept.,   Washington,   D.C. 
Contractor— Robt.  McCarthy,  1363  14th 

Ave.,    San   Francisco. 


Bids   Rejected. 

POST   OFFICE  Cost,  $56,100 

NORTH    HOLLYWOOD,    Los    Angeles 

County,  Calif. 
United   States  Post  Office, 
Owner— United  States  Government. 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept.,  Washington,  D.  C. 
On  bid  opening  lowest  bid  was  sub- 


mitted by  Robert  E.  McKee,   lOS  West 
6th  St.,   Los  Angeles,  at   $44,700. 


Contract   Awarded. 

DORMITORY  Cont.    Price,    $82,137 

ALMIRA,  Wash.     (22  miles  northwest 

of  Almira). 
One  and  one-half-story  L-shaped  dor- 
mitory building  (35x112  ft.)  wing 
35x25  feet;  concrete  foundations, 
wood  frame  walls,  sheathing  and 
siding  exterior,  wood  shingle 
roof,  etc. 
Owner— United  States  Government,  , 

Plans  by  the  Engineering  Department 
of  the  Bureau  of  Reclamation,  Al- 
mira. 
Contractor— Ryberg    &    McCauI,    Seat- 
tle. 


Bids  Wanted — To  Close  May  31,  1  P.M 
CUST0:MS   house  cost,    $870,00(1 

DENVER,   Colorado. 
United   States   customs   house. 
Owner— United  States  Government. 
Plans    by    the    Supervising    Architect, 
Treasury  Dept.,  Wahsington.  D.C. 
Plans  and  specifications  may  be  ob- 
tained  from  above  office   upon  deposit 
of    $15.00. 


Contract  Awarded. 

POST   OFFICE       Cont.    Price,   $150,730 

HOLLYWOOD,  Los  Angeles  Co.,  Cal. 
NW  Wilcox  and   Selma  Avenues. 

Two  -  story  and  basement  post  office 
(196x115  feet)  reinforced  concrete 
walls,  concrete  exterior,  waste 
mould  work,  columns  and  beams, 
wood  roof  joists,  wood  and  steel 
sash,  cast  and  wrought  iron  work, 
metal  clad  doors,  freight  elevator.' 
marble  wainscot,  terrazzo  fioors 
in  lobby,  wood  strip  floors  in  the 
work  rooms,  two  vaults,  special 
lighting  fixtures,  steam  heat,  wat- 
er heater,   skylights,    metal   stairs. 

Owner— United    States    Government. 

Architect — Claude  Beelman,  1019  Union 
Bank  Bldg.,  and  Allison  &  Alli- 
son. 1014  Edison  Bldg.,  Los  An- 
geles. 

Contractor- K.  E.  Parker  Co.,  135  So. 
Park    St.,    San    Francisco. 


Contract   Awarded. 

POST  OFFICE  Cont.  Price,  40  700 

WINSLOW,  Arizona. 

One-story  and  basement  Post  Office 
Building  (83x55  feet);  concrete 
foundation  and  fioors.  brick  walls 
stucco  exterior,  composition  roof, 
steel  and  wood  sash,  cast  stone, 
cork  carpet,   steam  heat,   etc. 

Owner— United    States    Government. 

Plans  by  Supervising  Architect.  Treas- 
ury  Dept..    Washington.    D.    C. 

Contractor— Robert  E.  McKee  El  Paso 
Texas. 


Contract  Awarded. 

POST  OFFICE        Cont.   Price,   $47,700 

KINGMAN,  Arizona. 

U.   S.  Post  Office  Building. 

Owner— United    States   Government. 

Plans  by  Supervising  Architect,  Treas- 
ury Dept.,  Washington,  D.  C. 

Contractor  —  Robert  E.  McKee,  Bl 
Paso,  Texas. 


BIDS    REJECTED 

SAN  FRANCISCO  —  Constructing 
Quartermaster.  Fort  Mason,  has  re- 
jected all  bids  for  alterations  and  ad- 
ditions to  the  lodge  building  at  the 
San  Francisco  National  Cemetery, 
Presidio.  On  bid  opening  lowest  bid 
was  submitted  by  Roy  Lind,  54  Stan- 
ton  St.,   at  $870. 

Whether  new  bids  will  be  asked  or 
not  is   not  determined  at  this  time. 


BIDS  WANTED 

SAN  DIEGO,  Cal.— Until  May  7.  11 
A.  M.,  bids  will  be  received  by  Public 
Works  Officer.  Eleventh  Naval  Dist.. 
Foot  of  Broadway,  San  Diego,  for  re- 
moval of  dolphins  at  the  Marine  Rail- 
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way  at  the  Naval  t)i)<TutliiK  liiisc 
(Uewtroyer  BaHC),  Sun  I)k'KO.  i-'inM-l- 
(Icutlon    No.    7112'J. 

Wiirk  consists  of  ninoviil  of  tlinc 
icxIxtliiK  tliNlicr  pill!  dolphins.  Onu 
dolphin  l«  20-plli'  and  two  dolphins 
are  ll'-pih^  cuih  .i'lli.s  shall  be  pulled 
and  tho  rcniovtid  materials,  unless 
otherwise  permitted,  shall  be  disposed 
of  on    the    .ftatlon. 

BIddlnB  data  may  be  obtained  from 
above  ulllce   uiMin  deposit  of  $10. 

iH       CLUB  BUILDING 

Plans    Completed. 

ALTERATIONS  Coet,    }15,000 

SAN  FJiANClSCO.  NE  Valencia  and 
Clinton   Park. 

Alterations  to  lodge  rooms. 

Owner — Klr.st  Serbli.n  Benevolent  So- 
ciety. 

Architect— Dodge    RIedy,    821    Market. 


Plans    Being    Prepared. 

CLUB   HOUSE,   ETC.  Cost,    $15,000 

SACRAMKNTO,   Sacramento  Co.,  Cal. 

McKlnley    Park. 
Construct   new   swimming  pool  and 

club   house  at  McKlnley  Park. 
Owner — City  of  Sacramento. 
Architect  —  Harry  Devlne,  California 
I         State   Life   BIdg.,    and   Starks   and 
Flanders,   Bank  of  America  Bldg., 
!        Sacramento. 

Plans   will   not   be   completed   for   60 
I  days. 


Plans  Being  Figured — Bids  Close  May 
7,  5  P.   M. 

ALTERATIONS  Cost,    $15,000 

SAN  FRANCISCO.  NE  Valencia  and 
Clinton   Park. 

Alterations   to   lodge   rooms. 

Owner — First  S-erbian  Benevolent  So- 
ciety. 

Architect— Dodge  Riedy,  821  Market 
St.,   San   Francisco. 


Planned. 

CLUBHOUSE  Cost,    $ 

SANTA  ROSA,  Sonoma  Co.,  Calif. 

One-story    frame    clubhouse. 

Owner  —  Santa    Rosa    Post    American 
Legion. 

Architect — Herbert    &    Caulkins,    Ros- 
enberg Bldg.,   Santa  Rosa. 
Application  will  be  filed  with   SERA 

to  furnish  labor. 


Preliminary   Plans  Completed. 

ADDITION  Cost,    $ 

OAKLAND.  Alameda  Co.,  Cal.  Lake- 
side  Park. 

Addition  to  lawn  bowling  club  house 
(add  additional  rooms,  re-arrang- 
ing  interior,    etc.) 

Owner — City  of  Oakland. 

Architect — Chas.    McCall,    1404    Frank- 
lin   Street,    Oakland. 
Preliminary    plans    have    been    sent 

to  the  Park  Commission,  Oakland,  for 

approval.  • 


Preparing    Sketches. 

LODGE  Cost.    $15,000 

PITTSBURG,    Contra   Coeta    Co.,    C;.! 

Cumberland     Street     between     9th 

and   10th. 
Two  -  story    frame    and    stucco    lodge 

building    (tile    roof,    probably    gas 

hot   i.ir   heating   system,    etc. 
Owner — P  1  1 1  s  b  u  r  g    Lodge    of  Elks 

(Judge  E.  P.  Jackson,  president). 
Architect— Dragon    &    Schmidts,    2068 

Allston    "Way,    Berkeley.  • 


To   Be    Done    By   Day's   Work. 

CLUBHOUSE  Cost,    $400n 

SEBASTOPOL,  Sonoma  Co.,  Cal.  Le- 
land  Street. 

One-story  frame  clubhouse  (rustic  ex- 
terior). 

Owner — Sebastopol  Post  of  American 
Legion  (Dr.  A.  C.  Sweetman,  in 
charge),  Sebastopol. 

Architect — Not    Given. 


VVoik  will  be  done  by  day's  labor  by 
ho    LeglonalreH. 

A  manager  of  ConHtructlon  will  be 
anied  at  a   later  date. 


Prospective   Bidders. 

ALTKKATIONS  Cost,    $15,000 

S'AN   FItAN<;iw;o.     NE3  Valencia  and 

(llnton    Park. 
AlteratlonH  to  lodge  rooms. 
Owner — First   Serbian    Benevolent   So- 
ciety. 
Architect  —  Dodge  RIedy,  821  Market 
St.,    San    Francisco. 

Following     have       procured       plans. 
Kids  open  May  7,  5  P.  M. 

Monson    Bros.,    475   Sixth    St. 

J.    Harold  Johnson,    639   Brannan   St. 

Miller  &  McGlllls,  527  19th  Avenue. 

M.    E.    Vuklcevich,    666    Mission    St. 

J.    Martinelli,    6G6    Mi.sslon    SJtreet. 

9^  HOSPITALS 

Contracts   Awarded. 

ADDITION  Cost,    $80,000 

FAIRBANKS,    Alaska. 

Three-story  and  basement  reinforced 
concrete  addition  to  St.  Joseph's 
Hospital  (70x44  ft.)  built-up  roof- 
ing, exterior  , walls  surfaced  with 
shingles,  etc.)  will  contain  .'i2 
rooms  and  other  quarters. 

Owner — Sisters  of  Charity,  House  of 
Providence. 

Architect — John  W.  Maloney,  Larson 
Bldg.,  Yakima. 

Contractor — Warraek  Const.  Co.,  Mc- 
Dewall  Bldg.,  Seattle. 

Plumbing  and  Heating — Smith  Court- 
ney Co.,  Inc.,  1409  7th  Ave.,  Se- 
attle. 


BIDS   WANTED 

SAN  RAFAEL,  Marin  Co.,  Calif.- 
Until  May  14,  11  A.  M.,  bids  will  be 
received  by  George  S.  Jones,  Board 
of  Supervisors,  San  Rafael,  for  ma- 
terials to  be  used  in  the  construction 
of  an  addition  to  the  Marin  County 
Tuberculosis   Hospital. 

Following   materials   are   wanted: 

(1)  lumber  and   mill   work; 

(2)  roofing    materials; 

(3)  cement   and    concrete; 

(4)  hardware; 

(5)  plumbing; 

(6)  sheet  metal; 

(7)  paint; 

(S)  electrical   supplies. 
Specifications  may  be  obtained  from 
above   office. 


PLANNED 

SANTA  MARIA,  Santa  Barbara  Co., 
Cal. — Santa  Barbara  county  budget 
for  the  next  fiscal  year  will  prooablv 
include  an  Item  of  $40,000  with  which 
to  finance  the  construction  of  an  ad- 
dition to  the  Santa  Barbara  County 
hospital   in   Santa  Maria. 


PLANNED 

VENTURA.  Ventura  Co.,  Calif.— 
.■Vrchitect  Harold  E.  Burket,  455  East 
Main  St.,  Ventura,  has  been  Instruct- 
ed by  the  Ventura  county  supervi- 
sors to  prepare  plans  and  cost  esti- 
mates of  an  isolation  wing  to  be  add- 
ed to  Ventura  county  hospital.  The 
project  will  probably  be  fin.anced  with 
an  excepted  excess  in  the  general 
fund,  which  will  amount  to  approxi- 
matelv   $50,000. 
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To    Be    Done    By    Day's   Work. 

ALTERATIONS  Cost.    $ 

STOCKTON.    San    Jo.qnuin    Cr>..    (■■• 
120    South    Eldorado   Street. 

Interior  alteration.'?  In  Lincoln  H"*e' 
(new  cocktail  lounge,  painting, 
decorating,    furnishing,    etc  > 

Owner— Hoover  Hotel  Co.  (Will  Con- 
way. Mgr.)  De  Anza  Hotel.  San 
Jose. 


Qeneral    Contract   Awarded. 

Al/n;it    HOTEL  Cost.    % 

.VIOIiESTC.    Stanislaus  Co.,   Calif.     604 

Ninth    Street. 
Remodel   Europu  Hotel   (work  Involves 

painting,    decorating,    etc.) 
Owner— Jack  OlUlgan. 
Architect— O.    N.    Hllburn,    1213 

Modesto. 
Contractor— Ira     Golncr,     Rte     4 

1209.    Modesto,    $5,000. 
Heating  and   painting   bids   held   un- 
der  advisement   for   a    few   day«. 


St.. 


Box 


Plans    Being    Completed. 

AR.MORY  Cost.   $40,000 

L<'DI,   San  Joaquin  Co.,  Calif.    Wash. 

Ington   Street. 
f)ne-story   armory    (adobe   brick    walls 

and    partitions,    tile    roof,     wood 

floors,   etc.)    auditorium   to  be   75x 

150   feet. 
Owner— City  of  Lodl. 
Architect — Joseph    Losekann,    1218    W. 

Harding  St..    Stockton. 
Material  bids  will  be  aske(^ln  about 
two  weeks  by  the  city.    Labor  wHl  be 
furnished    by    the    SERA. 


Plans  Being  Prepared. 

ALTERATIONS  Coet.    $ 

ROSS.    Marin    County,    Cal. 
Alterations  and  additions  to  fire  house 

add  bedroom,  etc.) 
Owner — Town  of  Ross. 
Architect- S.  Helman,  605  Market  St.. 

San  Francisco. 

Bids  will  be  asked  In  about  ten  days 

11— ICE  &  COLD  STORAGE 
PLANTS 

Contract   Awarded. 

ALTERATIONS  Coat,    $2000 

RICHMO.MD.    Contra    Costa    Co.,    Cal. 

No.   5   Macdonald  Avenue. 
Alterations    to    ice    sales    plant. 
Owner — Pacific   Ice  Company. 
Architect — Not    Given. 
Contractor — Wilbur   C   Cone,    608    16th 

St.,  Oakland. 


POWER  PLANTS 


BIDS   OPENED 

MARE  ISLAND.  Calif.  —  American 
Electric  Const.  Co..  462  Bryant  Street 
San  Francisco,  at  $3,797  submitted  the 
low  bid  to  Public  Works  Offlcer.  U.  S. 
Navy  Yard,  Mare  Island,  for  an  elec- 
tric power  line  from  Crescent  City  to 
the  U.  S.  Naval  Direction  Finder  Sta- 
tion, Point  St.  George.  Work  includes 
poles,  anchors,  guys,  cross  arms,  in- 
sulators, wires,  transformers,  under- 
ground cable  cutouts,  switches,  and 
lightning  arresters,  all  installed  com- 
plete and  ready  for  service.  Speci- 
fication  No.    7919. 

Complete  bids  follow: 
American    Electric  Const.   Co., 

San  Francisco  $3,797.00 

Baker   &   Crosby,    Eureka 3,823.43 

Scott    -    Buttner   Electric   Co.. 

Oakland     4.246.00 

T.   L.   Rosenberg.   Oakland 5.065.00 

G.  F.  Brayer.  San  Francisco...  5,099.00 

Globe  Electric  Works,   S.   F 5,337.00 

Enterprise   Electric  Works, 

San    Francisco    5.773.00 

A.    Soda   &    Son,    Oakland 5,779.00 

H.    S.   Tittle.    San   Francisco ...  6.452.00 
Lloyd      Williamson,      Medford. 

Oregon     7.211.00 

Bids    held    under   advisement.        • 

13_  PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

BONDS  DEFEATED 

SAN  DIEGO.  Cal— San  Diego  city 
and  county  voters  defeated  a  $1,000.- 
000  bond  Issue  .\pril  23.  proceeds  from 
which  were  to  have  been  used  to  fi- 
nance the  construction  of  a  city- 
county  offlce  building  in  San  Diego. 
A  similar  proposal  was  defeated  at 
the  general   election  last   November. 
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CONTRACT    AWARDED 

OAKLAND.  Cal— Alta  Electric  & 
Mecht.nlcaJ  Co.,  461  O'Farrell  Street. 
San  Francisco,  mechanical  contrac- 
tors, awarded  a  contract  to  Edward 
B.  Ward  &  Co.,  10th  Knd  Howard 
Sts.,  San  Francisco,  for  air  condition- 
ing equipment  for  controlling  tem- 
perature and  humidity  in  the  Ala- 
meda County  Courthouse  under  con- 
struction at  Fallon.  Twelfth,  OakU.nd 
and  13th  Sts.,  Oakland.  Geo.  Wagner 
181  South  Park  St.,  San  Francisco, 
and  K.  E.  Ps^rker  Co.,  135  South  Park 
St.,  San  Franclaco,  are  the  general 
contractors. 

Other    awards    previously    reported. 

Contract   Awarded, 

ALTER  CITY  HALL  Cont.  Price  J1035 
SAUSALITO,  Marin  Co..  Calif. 
Alterations  to  second  story  of  the  City 
Hall    (work    involves    new    parti- 
tions,   plumbing,   wiring,   paijiting, 
remodel  heating  system,  etc.) 
Owner— City   of  Sausallto. 
Architect — S.  Heiman,  605  Market  St., 

Si.n  Francisco. 
Contractor — Jos.   F.   Childs,  1   Euterpe 
St.,   Mill  Valley. 
Complete  bids  follow: 

Jos.    F.   Childs,    Mill   Valley Jl,035 

M.   E.    Vukicevich,    S.   F 1 1.695 

Barrett   &   Hilp,   S.    F 1,796 

Jacks   &    Irvine,    S.   F 1.820 

Hannah   &   Wooldridge.    S.  F 1,844 

S.     Maggiori,     Sausallto 1,985 

A.    W.   Teather.   Sausallto J.055 

Louis  C.  Dunn.   S.   F 2.634 

A.   H.  Seimer,   San  Anselmo 2.847 

R.    D.    Hood,    SausaJito _  2.978 


PLANNED 

SALEM,  Ore. — A  competition  of  Ore- 
gon architects  in  drawing  plans  for  t. 
new  state  capitol  building  decided  up- 
on by  the  state  board  of  control  at 
executive  session  with  members  of 
state  planning  boards.  SERA  work- 
men will  shortly  start  removing  de- 
bris from  fire-gutted  structure.  Fed- 
eral funds  will  be  sought. 


BIDS   WANTED 

SAX  FRANCISCO.— Until  May  8th. 
1:30  P.  M..  informal  bids  will  be  re- 
ceived by  S.  J.  Hester.  Chief  Deputy 
Director.  Department  of  Public  W'ks. 
Room  251.  City  Hall,  for  acoustical 
correction  for  band  practice  room  No. 
10.    Sf-n    Francisco    War    Memorial. 

Plans  and  specifications  may  be  ob- 
tained from  Chas.  Sawyer.  City  Ar- 
chitect, Room  265,  City  Hall.  No  de- 
posit  required. 

14—        RESIDENCES 

Contract   Awarded. 

RESIDENCE  Cost.    $5000 

PIEDMONT.    Alameda    Co..    Cal,      No. 

45   Sylvan   Way. 
One-story    and    basement    frame    and 

stucco  residence   (5   rooms). 
Owner— Walter      Ayden,       45     Sylvan 

Way,   Piedmont. 
Architect- Ray    Keefer,     770     Wealey 

St.,  Oakland. 
Contractor— A.  T.   Beckett,  224  Scenic 

Ave.,  Piedmont. 

Contract  Awarded. 

ALTERATIONS  Cost,   $1500 

PIEDMONT.    Alameda   Co..    Cal.     No. 

29  Glen   Alpine  Road. 
Alterations   to  residence. 
Owner— Harry   H.    Fair.    Premises. 
Architect— Houghton  Sawyer.   Howard 

BIdg.,   Oakland. 
Contractor— F.  C.  Stolte  Co.,  3455  La- 

guna  Ave.,   Oakland. 


Contract  Awarded, 

RESIDENCE  Cost,    »4000 

OAKLAND,    Alameda    Co.,    Cal.      No. 

301   Taurus  Avenue. 
One-story    and    basement    frame    and 

stucco  residence    (5  rooms). 


Owner  —  Syndicate  Merriewood  Co., 
1401   Broadway.   Oakland. 

Architect— F.  L.  Confer,  2812  Russell 
St.,   Berkeley. 

Contractor — Geo,  Windsor.  928  Kings- 
ton  Ave..    Piedmont. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Coat,    $5000 

SAN  FRANCISCO.     NE  Farragut  and 

Alemany   Blvd. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner    and     Builder — Lorenzo    Besio. 

450   Lisbon   St.,   San  Francisco. 
Architect — Not   Given. 

To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,     $5000 

SAN  FRANCISCO.     NE  Moneta  Way 

and   Farragut   Street. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner    and     Builder — Lorenzo    Besio. 

450  Lisbon   &t..   San  Francisco. 
Architect — Not    Given. 


Contract   Awarded. 

RESIDENCE  Cost.  $6000 

FRESNO.    Fresno    Co.,    Cal.      No.    2711 

Van  Ness  Avenue, 
One-story    and    basement    frame    and 

stucco   residence. 
Owner — Mr,    Morrison. 
Architect — Not    Given. 
Contractor   —   La.    Mone     Call,      1221 

Thesta  St..   Fresno, 


Segregated    Bids   Being   Taken. 

RESIDENCES.  Sost,    $5000    each 

BERKELEY,      Alameda      Co.,      Calif. 
Spruce   Street. 

Two    one-story    and    basement    frame 
and  stucco  residences. 

Owner— N.    B.    Douglass.    28   Domingo 
St..    Berkeley. 

Architect — Leonard   Ford.   2022  Berke- 
ley Way.   Berkeley. 

Lumber — Oakland    Lumber    Co.,     6901 
E-14th   St.,   Oakland. 
Bids    are    now     being    received     on 

concrete,   etc. 


Preparing  Working   Drawings. 

RESIDENCE  Cost,    $ 

OAJCLAND,  Alameda  Co.,  Cal.  Mo- 
rago  Canyon. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  2 
baths) ;  shake  roof,  gae  hot  air 
heating  system,   etc. 

Owner— Withheld. 

Architect — Chas.    McCall,    1404    Frank- 
lin St.,  Oakland. 
Bids  will  be  asked  shortly. 


Plans    Being    Figured. 

RESIDENCE  Cost.    $ 

SAN  CARLOS.   San  Mateo  Co..  Cal. 

One-story  wood  frame  summer  home 
(5  rooms  and  2  baths)  shake  roof, 
electric  heating  system,  stone 
pavement,    plank    flooring,    etc. 

Owner— Withheld. 

Architect — Chas.  McCall.  1404  Frank- 
lin St..  Oakland. 


To    Be   Done   By  Day's  Work. 

RESIDENCE  Cost.    $3000 

REDWOOD  CITY.    San   Mateo  Co. 
One-story    wood    frame    residence     (4 

rooms). 
Owner — Mr.   Walther. 
Architect— A.    A.    Cantin.    222    Kearny 

St..   San   Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,   $3000 

RICHMOND.    Contra    Costa   Co.    Calif. 

W  21st.   Grant  and  Roosevelt  Sts. 
One   -  story  and  basement  frame  and 

stucco  residence   (5  rooms). 
Owner— Leroy   H.    Voss.    627    21st    St., 

Richmond. 
Architect— Not  Given. 
Contractor— D.  A.   Dodge.   608  8th  St., 

Richmond. 


Contract   Awarded. 

RESIDENCE  Cost.   $5000 

STOCKTON.    San    Joaquin   Co.,    Calif. 

103  W.   Alpine  St.    (Pacific  Manor) 
One    -   story  and  basement   frame  and 

stucco    residence    (6    rooms). 
Owner— W.   Earle   Camp,    1851   Leving- 

ton   Ave.,    Stockton. 
Architect — Not  Given. 
Contractor— S.    C.    Giles,    121    Knoles  i 

Way,   Stockton. 


Lov^   Bidder. 

RESIDENCE  Cost.    $ . 

OAKLAND,  Alameda  Co.,  Cal.  Mer- 
riewood   Tract. 

Three  one-story  frame  and  stucco 
residences  (shingle  roof,  gas  hot 
air  heating  system,  hardwood  floors 
tile   baths,   etc.) 

Owner — Merriewood    Estates,     Inc. 

Architect— F.  L.  Confer.  2812  Russell 
St..   Berkeley. 

Low  Bidder  —  George  Windsor.  928 
Kingston    Ave..    Piedmont. 


Plans  Being  Revised. 

RESIDENCES'  Cost.  $6500  each 

OAKLAND.  Alameda  Co..   Cal.   Mont- 

clair    Highlands. 
Two    one-story    and    basement    frame 

and  stucco  residences. 
Owner — American   Trust   Company. 
Architect— F.   L.    Confer.    2812   Russell 

St..   Berkeley. 
Bids  will  be  asked  shortly. 


Plans  Being  Figured. 
RESIDENCE  Cost,  $7500 

PIEDMONT,    Alameda  Co..   CaL 
Two-story    and    basement    frame    and 

stucco  residence. 
Owner — Mr.   Sawyer. 
Architect — Farr  &   Ward,   68  Post  St.. 
San  Francisco. 
A.    Cederborg-,    1455    Excelsior   Ave., 
Oakland,  is  figuring  the  plans. 


Contract  Awarded. 

RESIDENCE  Cost.    $10,000 

OAKLAND,    Alameda   Co.,    Caiif.     6000 
Acacia  Avenue. 

Two  -  story  and  bj-sement  frame  and 
stucco  residence   (8  rooms). 

Owner — Dr.    Robert    Southerland,    6000 
Acacia   Ave..    Oakland. 

Architect — Miller  &  Warnecke.  Finan- 
cial Center  Bldg..  Oakland. 

Contr<.ctor — J.     R.     Armstrong,     113  11 
Fleet    Road.    Oakland. 


Contract   Awarded. 

RESIDENCE  Cost.    $4300  ) 

SAN   FRANCISCO.     London   and   Ex- 
celsior  Streets. 

One  -  story  and  bf.semcnt  frame  and  I 
stucco  residence. 

Owner — Louis    and    Teresa    Bottarini, 
1771  Filbert   Street. 

Architect — Not  Given. 

Contractor — Lorenzo  Del  Carlo,   prem- 
ises. 


Contract   Awarded. 

RESIDENCE  Cost.    $ 

EXETER.    Tulare    Co.,    Cal.      Portola 

Avenue. 
Two-story  frame  and  stucco  residence 

(6  rooms). 
Owner — Roy    X.    Peterson.    Exeter. 
Architect — Not   Given. 
Contractor — D.    A.    Graham,    Exeter. 
Plastering — Harold   Rawley. 
Electric — Exeter   Electric   Co. 
Plumbing — Exeter   Plumbing   &    Slieet 

Metal  Works. 


Plans   Being  Completed. 

reside:nce  cost.  $15,000 

FRESNO.  Fresno  Co..  Cal. 

Two-story  and  basement  frame  and 
brock  veneer  residence  (7  rooms, 
3  baths)  shingle  tile  roof,  oil  heat- 
ing system,  hardwood  floors,  tile 
baths,    etc. 

Owner— Withheld. 

Architect- Fred  Reimers.  233  Post  St., 
San  Francisco. 
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be   asked      in   about     one 


Bids  will 
week. 


Contract    Awarded. 

UIC.'^IDK.N'"!''  Cost,    »5,000 

STOCKTON,    San    Jnatjuln    Co..    Cnllf. 

30    W.    Cleveland    Street. 
One  -  story  and  ba/iement  frame  und 

brick  veneer  residence  (6  rooms). 
Owner — Tony    Baci^alupi. 
Architect— Not  Given. 
Conlnictor — E.    Merlo,    MorelnR's   I.ane 

Stockton.  4 

Contract   Awarded. 

RESIDENCK  Cost,    Jt  1.000 

SAN    JOSE,    fianta    Clara    Co.,    Calif. 

Ayer  Avenue. 
One-story  frame  and  stucco  residence 

(tile  roof,  etc.) 
Owner — Wm.    H.    Jung'. 
Architect — Ralph    Wyckoff,    San    Jose 

Nutlonal   Bank    Bldg..    San   Jose. 
Contractor — G.    M.    Latta,    158    Rhodes 

Court.    San   Jose. 


Contract  Awarded. 

RESIDENCE  Cost,  J.'!935 

SAN    BRUNO,    San    Mateo    Co.,    Cal. 

Lots  75  and  76  Blk  8. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner — Edgar   B.    Marston    et    al.    215 

Linden  Ave..  San  Bruno. 
Architect — Not   Given. 
Contractor — James       W.       Dunlop,     % 

Owner. 


Plans    Being    Completed. 

RESIDENCE  Cost,   $ 

OAKLAND.  Alameda  Co.,  Cal.  Clare- 
mont  Pines;   Margarldo  Drive. 

Two-story  and  basement  frame  and 
stucco  residence  (10  rooms  and  3 
baths);  shingle  roof,  gas  furnace, 
hardwood  floors,  tile  baths,  etc. 

Owner — C.    S.   Morse. 

Architect— E.    G.    Bangs.    411   30th   St., 
Oakland. 
Bids  will   be   taken    from  a    selected 

list  of  contractores  May  3. 


Contract    Awarded. 

RESIDENCE  Cost.  J16.000 

FRESNO,    Fresno   Co.,    Cal.      No.    1475 

Echo   Street. 
Two-story    and    basement    frame    and 

Stucco  residence. 
Owner — Nancy    Thompson. 
Architect— Not   Given. 
Contractor— J.    D.    Shorb,    1294    Linden 

St.,   Fresno. 


Plans  Completed. 

RESIDENCE  Cost,   $5500 

,  OAKLAND,  Alameda  Co.,  Cal.     Rock- 
ridge  District. 

Two-story  frame  and  stucco  residence 
(Shingle  roof,  gas  heating  system, 
hardwood  floor,   tile  baths,  etc.) 

Owner — Howard    Ballinger. 

Architect — Williams     &     Waatell.     374 
17th   St..   Oakland. 
I    Contractor — A.   T.   Beckett,  224  Scenic 
Ave..    Piedmont. 


Contract  Awarded. 

RESIDENCE  Coit,   J4000 

SAN  RAFAEL,   Marin  Co.,  Ca.'.    Pf.rk 

Street. 
One  -   story  and  basement  frame  and 

stucco   residence. 
Owner — Miss  M.   Morris. 
Architect — Not  Given. 
Contractor— Ed.    Beebe.    San    Rafael. 


To  Be  Done   By  Day's  Work. 

RESIDENCE  Cost.    $5  000 

OAKLAND.    Alameda  Co.,   Calif,     32" 

Florida  Street 
One   -   story  and  basement  frame   and 

stucco    residence    (6    rooms). 
Owner    and    Builder— C.    W.     Leekins. 

4481   Mor^ga  Ave.,    Oakland. 
Architect — Not    Given. 


Sub-Contractt   Awarded. 

HIvSlDK.NCE  Cost,    1'^"" 

WATSO.NVILLE.  Santa  Crui  Co.,  Cal. 

Oni--Htory  frame  and  stucco  residence 
(6  rooms)  tile  bath,  oak  floors,  lin- 
oU-um,   shadcfl,    etc. 

Owner— M.    D.     Mfcxfleld,    WalBonvllli- 

Plans  by  Owner. 

Contractor — Friend  &  Resh,  P.  O.  Box 
743,  Watsonvllle 

Concrete  4  Excavation — C.  R.  Hush- 
beck. 

Mill    Work — Hammond    Lumber   Co. 

Plastering — James    Martensen. 

Plumbing  and  Sheet  Metal— P.  J.  Frel- 
ermuth  Company. 
All  of  Watsonvllle. 


Sub-Contractt  Awarded. 

RESIDENCE  Cost.    $6000 

WATSONVILLE.  Santa  Crui  Co.,  Cal. 

One-story  frame  and  stucco  residence 
(7  rooms)  Spanish  style,  pas  hot 
air  heating  system,  tile  bath,  tile 
roof,  htrdwood   floors,  etc. 

Owner — Thomas   Crowley,   Watsonvllle 

Plans  by  Owner. 

Contractor — Friend  &  Resh,  P.  O.  Box 
743.   Wataonville 

Concrete  &,  Exgavatlon — C.  R.  Hush- 
beck. 

Mill   Work— Hammond   Lumber  Co. 

Plumbing- Mel    Martin. 
All   nf  -Watsonvllle. 


Low   Bidder. 

RESIDENCE  Cost,   $6000 

OAKLAND,  Alameda  Co.,  Cal. 

One  and  one-half-story  frame  and 
stucco  residence. 

Owner— Withheld. 

Architect — Miller  &  Wamecke,  Finan- 
cial   Center    BIdg..     Oakland. 

Low  Bidder — Mark  Bristol.  1038  Mc- 
Kinley    Ave.,    Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,    $3500 

BPRLINGAME.  San  Mateo  Co..  Cal. 
Lot   26    Blk   11,    Sanchez   Avenue. 

One-6tory  and  basement  frame  and 
stucco  residence. 

Owner— C.  R.  Whitney.  1443  Broad- 
way,  Burllngame. 

Architect — Not  Given. 

Contractor— H.  B.  Wenfre,  P.  O.  Box 
157,  Belmont  Park. 


Contract  Awarded. 

RESIDENCE  Cost.    $5000 

SAN    MATEO,    San    Mateo    Co..    Cal. 

No.   7  Avilla  Street. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner — C.  W.  Rogers.  1114  Broadway, 

San  Mateo. 
Architect — Not  Given. 
Contractor— Dean    Mitchell,    1044    Pa- 

loma  St..   San  Mateo. 

To   Be   Done  By  Day's  Work. 

ALTERATIONS  Cost,    $4000 

SAN    FRANCISCO.     756    Bay   Street. 
Alteri-tions   to   residence. 
Owner — E.    M.    Gallagher,   2027   Hyde. 
Architect — Not  Given.  1 


Contract  Awarded. 

ADDITION  Cost,     $2000 

SAN  JOSE,  Santa  Clara  Co..  Cal.  No. 

233    Clayton   Avenue. 
Addition  to  frame  residence. 
Owner — Mrs.  C.  Mitchell.  Premises. 
Architect — Not    Given. 
Contractor — George     Kocher.     Graphic 

Arts  Bldg..   San  Jose. 


Contract  Awarded. 

ADDITION  Cost,    $3290 

SAN  JOSE,  Santa  CUra  Co..  CW.  No. 
1377  Tosemite  Avenue. 

Addition  to  residence. 

Owner — Stella    Levlston.    Premises. 

Architect — Not   Given. 

Contractor— B.  H.  Painter.  24  N.  Sec- 
ond St..  San  Jose. 


Contract  Awarded. 

RESIDENCE  Coat.    $6500 

STOCKTON.    San     Joaquin     Co.,    Cal. 

No.   1869   Ramona  Street. 
Two-story    frame   and      brick      veneer 

residence   (6  rooms). 
Owner — Raymond  J.  PeK«l. 
Architect — Not  Given. 
Contractor— P.   C.    Hunt.    Golden   Gate 

Ave..  Stockton. 


Contract  Awarded. 

RESIDENCE  Cost.    $6000 

FRESNO.    Fresno    Co..    Cal.    No.    3003 

Van  Ness  Avenue. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner — Marie   S.    Gonos. 
Architect— Not  Given. 
Contractor— Roy    Martin,     149    N-Cal- 

averas  St.,  Fresno. 


Plans  Completed. 

RESI1JENL1-;  Cost.   $8000 

KLRLINGA.ME.    San   Mateo   Co..    Cal. 

Lot  7  Blk   1.  Columbus  St. 
One-story    and    basement    frame    and 

stucco   residence. 
0\vner    &    Builder — Geo.    W.    Williams 

Co..    315    Primrose    Road.    Burlin- 


Low  Bidder. 

RESIDENCE  Cost.  $ 

SAN    FRANCISCO.     Casa  Way. 
Two-story    and    basement    frame    and 

stucco    residence    (9    rooms   and    3 

baths);   tile  roof,  hardwood  floors. 

tile  baths,  etc. 
Owner— W.   C.   Fox  Jr. 
Architect— Fred  Reimers.   233   Post  St. 

San  Francisco. 
Low   Bidder  —  Moore   &   Roberts,    693 

Mission   St.,    San  Francisco. 


Contract  Awarded. 

residenct;  Cost.  $4000 

STOCKTON,    San  Joaquin  Co..   Cal. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner — Antonio   Trucco. 
Architect — Not  Given. 
Contractor— V.  Boitano,   746  N.   Sierra 

Nevada  St.,  Stockton. 


Plans  Being  Prepared. 

BUNGALOW  Cost,    $8000 

SAN  FRANCISCO.  S  Jefferson  St. 
W.    Webster   Street. 

One-stor>-  and  basement  frame  and 
stucco  bungalow  (6  rooms);  tile 
roof,  gas  hot  air  heating  system, 
hardwood   floors,    tile  baths,  etc. 

Owner — Ben  Liebman.  1555  Francisco 
St.,  San  Francisco. 

Architect— R.  R.  Irvine.  3431  Market 
St.,   San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.  $4nn(i 

PALO   ALTO.    Santa   Clara   Co..   C.Tlif 

343   Stanford  Avenue. 
One   -  story  and  basement  frame  and 

stucco   residence. 
Owner— J.  F.  Genness. 
Architect— Not  Given. 
Contractor — A.    .A..    Pellymounter.    139h 

Villa   St..    Mountain   View. 


Contract  Awarded. 

RESIDENCE  Cost,   $7000 

P.\LO   -ALTO.    Santa   Clara    Co..    <""'" 

2480   South   Court   Street, 
(^ne  -   story  and  basement  fr«me  and 

stucco  residence. 
Owner — F.  G.  Gibson. 
Architect — Not  Given. 
Contractor— Wm.    E.    Gibson.    14D    San 

Marco   Drive,    Lomltt.  Park 


Planned. 

RESIDENCES  Cost  $3000  each 

S.\N   LEANDRO.   Alameda  Co..  C£.llf. 

EstudlUo  Tract. 
Group  of  residences. 
Owner— Central    Bank    of   0&.klaiia. 
Architect— Not  GIveti. 
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Contractor — Stanley    Davis,    640    Ban- 
croft Ave.,   San  Leandro. 
Three     residences     are     now     under 
construction  and  others  will  go  :,head 
upon  completion  of  the  three,  I 


Contract  Awarded. 

RESIDKNCE  Cost,  f.'^.WO 

WATSOKVILI^E.  Santa  Cruz  Co.,  Cal. 
One   -  story  and  basement  frame  f^nd 

stucco  residence  (6  rooms)  shingle 

roof,   gas  hot   air  heating   system. 

tile  baths,   h&rdwood   floors,   stone 

fireplace,   etc. 
Owner — Joe   Lopes,   Santa  Cruz  Road. 

Watson^'ille. 
Plans  by  Owner. 
Contractor — Friend  &  Resh.  P.  O.  Box 

743,  Watsonville. 


Plans  Being   Prepared, 

RESIDENCES  Cost.    $.S000    each 

SAN  FRANCISCO.     Sunset  District. 

Six  one-story  and  basement  frame  and 
stucco  residences  (5  rooms  each) 
tile  and  composition  roofing,  wood 
sash,  hardwood  floors,  tile  baths, 
etc. 

Owner — Withheld. 

Architect — R.  R.  Irvine,  3431  Market 
St.,  San  P>ancisco. 


Contract  Av/arded. 

RESIDENCE  Cost,    $35,000 

PIFTDMONT.   Alameda  Co.,  Calif. 

Two-story  and  basement  frame  and 
brick  veneer  residence  (12  rooms. 
4  baths)  terra  cotta  shingle  roof- 
ing, gas  fired  steam  heating  sys- 
tem, canvas  walls,  hardwood  floors 
steel   wood   sash,    tile   baths,   etc. 

Owner — A.  W.  Carlson,  5301  Broad- 
way, Oakland. 

Architect — Williams  &  Wastell,  374 
17th  St.,  Oakland. 

Contractor — W.  E.  Lyons,  2009  Pacific 
Ave.,    Alameda. 


preparing     Preliminary     Plans. 

RESIDENCE  Cost,   $12,000 

SAN  FRANCISCO.  Germain  Ave.  W 
Twin  Peaks  Blvd. 

Tw«-story  and  basement  frame  and 
stucco  residence  (tile  roof,  orna- 
mental iron,  etc.) 

Owner — L.   H.   Nishkian. 

Engineer — L.  H.  Nishkian,  525  Mar- 
ket St.,  San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,  $4000 

ALAMEDA.  Alameda  Co.,  Cal.  No. 
1121   Buena  Vista  Avenue. 

One-story  and  basement  frame  and 
stucco  residence   (5   rooms). 

Owner — Jessie  P.  Pond  Co.,  1536  Web- 
ster St.,   Alameda. 

Plans  by  Paul  Anderson,  1652  15th 
Ave.,    Oakland. 

Contractor — P.  Royal  Haulman,  1325 
Broadway,  Alameda. 


Plans   Being    Prepared. 

RESIDENCES  Cost   $5000  each 

OAKLAND.  Alameda  Co.,  Cal.  Clare- 
mont   Woodlands. 

Four  one-  and  two-story  frame  and 
stucco  residences  (5  and  6  _rooms) 
shingle  roofs,  gi.s  hot  air  heating 
system,  wood  sash,  hard'wood 
fioors.    tile    baths,    etc. 

Owner  and  Builder — M,  F.  Brasch, 
1600   Mountain   Blvd.,   Oakland. 

Architect — Not  Given. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    $2,500 

SAN  JOSE.   Santa  Clara  Co.,  Oal     364 

North  18th  Street. 
One-story  frame  residence   (4  rooms) 
Owner— E.    H.    Williams,    360    N    18fh 

St.,   San  Jose. 
Architect — Not  Given.  \ 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,   $3,006 

SAN    JOSE,    Santj.    Clara    Co.,    Calif. 
1471  McDan'el  Avenue. 


One  -  story  and  basement  frame  and 
stucco   residence    (5   rooms). 

Owner  and  Builder — Carl  N.  Swenson, 
355    Stockton   Ave.,    San   Jose. 

Architect — Edward  Kress.  121  Wi.yel- 
len,   Si.n  Jose. 


Contract  Awarded. 

RESIDENCE  Cost,    $3,000 

SAN    JOSE.    Santa    Clara    Co.,    Calif 

1487   McDaniel  Avenue. 
One  -   story  ajid  basement  frame  and 

stucco    residence    (5    rooms). 
Owner— o.    E.    Glans,    867   Villa-  Ave., 

San  Jose. 
Architect — Edward    Kress,    121    M;.yel- 

len,  San  Jose. 
Contractor- Carl   N.    Swenson,    355 

Stockton,  Ave.,  San  Jose. 


To   Be   Done   By   Day's  Work, 

RESIDENCE  Cost,    $3,000 

BERKELEY.    Alameda  Co.,    Cal.     1780 

Spruce    Street. 
One-story  frame  residence   (4   rooms). 
Owner  &  Builder— H.  A.  Hanson,  2505 

Virginia    St.,    Berkeley. 
Architect — Not    Given.  i 


To   Be   Done   By   Day's  Work. 

ALTERATIONS  Cost.   $2.noo 

SAN    FRANCISCO.     465   14th   Ave. 
Alterations   to   residence. 
Owner — R.    w.    Gilmon    and    Virginlsj 

Pierce.   252-A  8th  Avenus. 
Architect — Not   Given. 


Bids    In— Held    Under    Advisement. 
RESIDENCE  Cost,    $4,000 

SANTA   CRUZ,    Santa   Cruz   Co.,    Cal 
One  -   story  and  basement  frame  and 

stucco   residence    (5   rooms). 
Owner— Ralph  Miller,  Third  St.,  Santa 

Cruz. 
Architect— C.    W.    Lawrence,    Theatre 

Bldg.,   Santa  Cruz. 
Announcement  will  be  made   within 
a  few  days. 


To  Be   Doi,e  By  Day's  Work. 

RESIDENCE  Cost.    $6  nnn 

OAKLAND,    Alameda    Co..    Cal       ^^?.^> 
One  -   story  and   basement   frame  and 

stucco  residence   (6  rooms) 
Owner   !.nd    Builder— Chas.    Anderson 

3917    Park    Blvd.,    Oakland 
Architect— Not    Given.  i 

Contract  Awarded. 

RE.«IDENCE  Cost.    $12,000 

SAN  FRANCISCO.  S  EI  Camino  Del 
Mar,    120   E   Lake   Street. 

Two  -  story  and  basement  frame  and 
stucco  residence. 

Owner- Harry    Ballen,    290    Sea   CUti 

Architect— Hyman  &  Appleton,  68  Post 
Street. 

Contractor- D.  A.  Beinfield,  666  Mis- 
sion  Street. 

Specifications    Being    Written. 

RESIDENCE  co-^t     $9  5fi0 

BATWOOD.   San   Mateo  Co..   Calif' 

I H -story  frf.me  and  stucco  residence 
(8  rooms.  3  baths)  shingle  roof 
air  conditioning  system,  hard%vnod 
floors,  tile  baths,  wood  sash,   etc 

Owner— Mr.    Wissing. 

Architect— F.    F.    Amandes,    1879    18th 
Ave.,    San   Francisco. 
Bids    will    be    asked    within    a    few 

aLye. 

Contract  Awarded. 

RESIDENCE  Cost     $4  000 

SAN  FRANCISCO.  San  Jose  kvenue 
£.nd  Ocean  Avenue. 

One  -  story  and  basement  frame  and 
stucco  resdence. 

Owner— Harry  M.  Giocondi.  %  con- 
tractor. 

Architect— Not  Given. 

Contractor— C.  O.  Blincoe,  2863  15tl. 
Avenue.  , 

Contract  Awarded. 

RESIDENCr;  Cost     <t7  9,, 

^^''j/.^-^iT^^?°-  N  Broadway' East 
Hydf  Street. 


Two  -  story,  basement  and  sub-base- 
ment frame  and   stucco  residence 

Owner- Joseph  Vigli,   3110  Laguna  St! 

Architect — Not  Given. 

Contractor— L.  Murer,  12  7  4  Quesada 
Street. 


Heating   and   Sheet   Metal   Contracts 

Awarded. 
ALTERATIONS  Cost,   $8000 

SAN   FRANCISCO.     No.   3421  Jackson 

Street. 
Alterations  to  frame  residence. 
Owner— E.   C.   Hill,    Vc  Contractor. 
Architect    —   Angus    Mc&weeney,    604 

Mission   St.,    San    Francisco. 
Contractor— A.     F.     Mattock    Co.,    2121 

Clara    St.,    San    Francisco. 
Heating     and    Sheet     Metal  —  Lowell 

Davison,    375   Monterey   Blvd. 


Plans    Being    Revised. 

RESIDENCE  Cost.    $ 

HILLSBOROUGH  PARK,  San  Mateo 
Co.,   Calif. 

Two  -  story  and  basement  frame  and 
stucco  residence  (11  rooms  and  4 
baths)  Provincial  French  type; 
wood  shake  roof,  gas  hot  air  heat- 1 
ing  system,  hardwood  floors,  tilel 
baths,   etc. 

Owner — George   Taylor. 

Architect — Harold    Stoner,    West   Por- 
tal  and    Portal   Drive,    San    Fran- 
cisco. 
Bids    will    be    asked    in    about    two 

weeks. 


To   Be   Done  By  Day's  Work. 

RESIDENCE  Cost.    'J^"" 

SAN    FRANCISCO.     W   17th    Ave.    100 

N  Noriega. 
One   -   story  and  basement  frame  and 

stucco   residence. 
Owner  and  Builder — N.   W.  Anderson,  i 

2427  24th  Avenue.  I 

Architect — Not  Given.  | 


Plans    Completed. 

RESIDENCE  Cost.    $fi5n0'' 

OAKLAND,  Alameda  Co.,  Cal.  Grizzly! 
Peak   Boulevard. 

Two-story  frame  and  stucco  residence- 
(six  rooms)  Colonial  style,  shinele 
roof,  gas  heating  system,  hard- 
wood floors,   etc. 

Owner— Withheld. 

Ovpner- Charles    McCall,    1404    Frank- 
lin  Street.    Oakland. 
Bids  will  be  asked  shortly. 


To   Be  Done  By  Day's  Work. 

RESIDENCES  Cost  $4,000  each. 

SAN  FRANCISCO.    W  14th  Avenue  Sf 

Judah   Street. 
Four    one-story    and    basement   frame; 

and    stucco    residences. 
Owner  and  Builder — Jesse  Horn,   470? 

Mission   Street. 
Architect — Not  Given. 


Contract  Awarded. 

RESIDENCE  Cost.    $4.D0C. 

OAKLAND,  Alameda  Co.,  Calif.  542E 
Claremont  Avenue. 

One'  -  story  frame  and  stucco  resi- 
dence   (4   rooms). 

Owner — John   Arolla.    premises. 

Architect — Not  Given. 

Contractor— M.  E.  Valente,  5118  Clarl- 
St..   Oakland. 


Contract    Awarded. 

RESIDENCE  Cost.    $2951 

HATTVARD,  Alameda  Co..  Cal.    Rock 

away   Lane. 
One-stor>-  frame  and  stucco  residence 
Owner— Russell   Morgan,   Hayward. 
Architect— Geo.    P.    Simons,    192   Ma'r 

St..   Hayward. 
Contractor— Geo.     Lund.     21696    Jlcr* 

gomerj'   Ave.,   Hayward. 


To    Be    Done    By    Day's  Work. 

RESIDENCE  Cost,    $8.35( 

PALO  ALTO.   Santa   Clara  Co.,  Calif 

1748  Fulton   Street. 
Two  -  story  and  basement  frame  arf 

stucco  residence'. 


PACIFIC    CONSTRUCTOR 


IS 


Owner    (.nd    Builder— C.    W.    Kemper. 

125    Rryiint    St..    Palo    Alto. 
Arrhiteet— Not    niilldcr. 

IS—  SCHOOLS 

BIDS    WANTED 

LON(!  lilOAClI.  Cal. — Unill  May  13. 
4  P.  M..  lilils  will  he  received  by  the 
Long  Beiuh  lioiird  of  education  for 
the  construction  of  .i  steel  fnime 
physical  education  building,  block  C 
and  boiler  room  portion  of  hIocl(  li. 
Franklin  .lunior  high  school,  rcrrlto? 
Ave.  and  Fifth  St..  Long  Beach  The 
plans  and  speelflcatlona  may  be  ob- 
tained from  the  business  manuger  of 
the  board  25th  St.  and  Chestnut  Ave, 
upon  depo-slt  of  $25.  Geo.  D.  Riddle. 
2826  Cedar  Ave.,  Long  Beach,  archi- 
tect. '• 


BIDS    WANTED 

PASADENA.  Cal.— Until  May  14.  11 
A.  M..  bid.s  will  be  received  by  the 
Pas.idena  board  of  education  for  re- 
inforcement of  and  alteration  to  the 
Horf.ce  Mann  building  at  Pasadena 
junior  college  located  on  Colorado  St. 
between  Sierra  Bonita  and  Kill  Aves. 
Cyril  Bennett.  311  First  Trust  Bldg., 
Pasadena,    architect. 


LOW    BIDDER 

LOS  ANGELES.  Cal.— R.  J.  Dauni. 
3964  Budlong  Ave.,  submitted  the  low 
bid  to  Los  Angeles  board  of  education 
at  !|iS5,fl51.  for  reconstruction,  reha- 
bilitatian  and  strengthening  the  main 
building  at  the  Torri.nce  elementary 
school,  located  at  Martina  and  220th 
Sts.,  Torrance.  A.  ?.  Nibecker,  Jr.. 
architect. 


LOW    BIDDER 

COMPTON.  Los  Angeles  Co.,  Cal.— 
Bly.stone  &  Van  Tuyle.  Brea,  submit- 
ed  low  bid  to  Bo;.rd  of  Public  Build- 
ing Reconstruction  r.t  $44,400  for  the 
construction  of  the  Tamarind  Street 
elementary  school  in  Compton.  H.  L. 
Gogerty.  116  N.  Santa  Fe  Ave..  Com- 
pton,  architect. 


TO   ASK    BIDS 

SANTA  BARBARA.  Calif.  —  Santa 
Barbj-ra  board  of  education  will  call 
for  bids  for  proposed  repairs  to  the 
Jefferson  school  in  Santa  (Barbara 
following  approval  of  plans  by  the 
state  f^rchitect.  The  plans,  which  were 
prepared  by  Structural  Engineer  Paul 
letters,  Architects'  Bldg.,  Los  Ange- 
les, contemplate  reinforcing  the  struc- 
ture' with  a  steel  frame.  Cost  esti- 
mated at  $50,000. 

BIDS    WANTED 

LOS  ANGELES',  Cal.— Until  May  21 
11:30  A.  M..  b'ls  will  be  i-eceived  by 
the  Los  Angeles  Board  of  Educa- 
tion Purchasing  Bureau.  1425  S.  San 
Pedro  Street,  for  reconstruction,  re- 
habilitation and  strengthening  of  the 
east  and  west  wings  of  •  the  Corona 
Avenue  School,  3825  BtU  Ave.,  Bell. 
A.   S.   Nibecker  Jr.,   architect. 


LOW    BIDDERS 

LOS  ANGELES.  Calif.— Person  and 
Hollingsworth.  507  S  Loren&  Street, 
Los  Angeles,  submitted  low  general 
contract  bid  to  Long  Beach  board  of 
education  at  $183,990  (using  salvaged 
materials)  for  construction  of  the  ad- 
ministri.tion  building  at  the  Polytech- 
nic high  school  site.  Low  bidders  on 
other  contracts  were:  Kuster-Wotzel 
Electric  Co..  214  E.  Broadway.  Long 
Beach,  electric  wiring.  $4).lo'.:  Hick- 
man Bros..  910  E.  Anaheim  St..  Long 
Beach,  heating.  $37,655-  Allan  Black 
&  Sons.  5063  Hollywood  Blvd..  L-os 
Angeles,  plumbing,  $15,152.  Hugh  R. 
Davies.  430  East  Ocean  Ave.,  Long 
Beach,    architect. 


BIDS   WANTED 

IirNTINC.TON  PARK,  Jx>h  An- 
geles Co.,  ('al.— Until  May  14,  11:30  A. 
M.,  new  bIdH  will  be  received  by  Lo« 
Angeles  Board  of  Education  Purchaa- 
Ing  Bureau.  1425  South  San  Pedro 
St.,  for  new  buildings  "A."  "B"  and 
"C"  to  be  built  at  the  Miles  Avenue 
SVhool,  located  on  the  east  side  of 
Miles  Avenue,  between  Saturn  and 
Zoc  Ave.,  Huntington  Park.  Ralph  C 
Flcwelllng.  614  Architects'  Bldg..  Los 
Angeles.   Architect. 


LOW    BIDDER 

LOS  ANGELES.  Cal.— Byerta  and 
Dunn,  1131  N  Orange  Grove  Ave.,  sub- 
mitted low  bid  to  the  Los  Angeles 
board  of  education  at  $54,763  ,for  re- 
construction, strengthening  and  reha- 
bilitation of  the  main  building  (less 
the  auditorium  eectioni  at  the  Eagle 
Rock  elementary  school,  2057  Fair 
Park  Ave.,  Eagle  Rock.  M.  M.  Mars- 
ton,  517  Douglas  Bldg..  Los  Angeles, 
architect,  and  Martin  Pohl,  1008  W. 
Adams  Blvd.,  Los  Angeles,  structural 
engineer. 


PLANS   COMPLETED 

ST  JOHNS'.  Ariz. — Architects  Lesch- 
er  —  Mahoney,  1100  Title  &  Trust 
Bldg.,  Phoenix,  have  completed  plans 
for  a  new  grammar  school  building 
(a  PWA  project)  to  be  erected  in  St. 
Johns,  Arizona,  for  School  District 
No.  11  of  Apache  County.  The  dis- 
trict will  call  for  bids  early  in  May. 
The  building  will  be  a  one-story 
structure.  50x175  feet  in  area,  and 
will  contain  eight  classrooms;  stone 
walls,  asbeetos  shingle  roof,  maple 
floors,  steam  heat,  etc.     Cost  $30,000. 


TO   ASK    FUNDS 

SACRAMENTO.  Cal.— Board  of  Ed- 
ucation has  authorized  application  to 
PWA  for  loan  and  grant  toward  $5'10- 
000  addition  to  Sacramento  Junior 
College.     Architect.    Hary   J.    Devine. 


BIDS   WANTED 

POR'TERVILLE.  Tulare  Co  ,  Cnl.— 
Until  May  14.  8  P.  M..  bids  will  be 
received  by  B.  B.  Kreider.  Clprk. 
Porterville  Union  High  School  Dis- 
trict, for  constructing  concrete  agri- 
cultural laboratory  building  on  the 
Poterville   High    School   site. 

W.  D.  Coates.  626  Rowell  Building. 
Fresno,    architect. 

Plans  and  specifications  may  be  ob- 
tained   from    the    architect.      Cert-" 
check  or  bidder's  bond  for  10%   of  the 
amount  bid  must  accompany  each  bid. 


BIDS    WANTED 

PORTERVILLE.  Tular>-  -'o..  Cnl.- 
LTntil  May  l^  7  P.  M..  Olds  will  be 
received  by  B.  B.  Kreider.  Cle-'- 
Porterville  Elementary  School  District 
for  the  installation  of  a  new  gas-fired 
heating  plant  at  the  Olive  St.  School, 
Porterville. 

W.  D.  Coates.  626  Rowell  Building. 
Fresno,    architect. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect.  Cer'i*''  ' 
check  or  bidder's  bond  for  10%  of  th» 
amount  bid  must  a^-company  each  bid. 

BIDS    WANTED 

PORTERVILLE.  Tular?  .'o.,  Cal.— 
Until  May  14.  7  P.  M.,  bids  will  be 
received  by  B.  B.  Kreider,  Clerk. 
Porterville  Elementary  School  District 
for  construction  of  a  concrete  toilet 
building  at  the  Morton  Street  school 
site  and  for  plumbing  for  the  building. 

W.  D.  Coates.  626  Rowell  Building. 
Fresno,    architect. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect.  Cei-*'-  ■ 
check  or  bidder's  bond  for  10%  of  the 
amount  bid  must  accompany  each  bid. 


CONTRACT    AWARDED 

III'.VTl.NCTDN  PARK.  Lou  An- 
geli-M  Co.,  Ciil.— Held  &  Alexander. 
3124  Olive  »t..  Walnut  Park,  awarded 
contract  by  Los  Angeles  Hoard  of 
Education  at  $104,404.  for  the  recon- 
struction, strengthening  and  rehabi- 
litation of  the  boys'  gymnasium  and 
swimming  pool  and  the  girls'  gym- 
nasium at  the  Huntington  Park  High 
School.  6020  Miles  Avenue.  Hunting- 
ton Park.  The  existing  structure  la 
a  two-story  Class  D  masonry  struc- 
ture and  the  work  will  Include  re- 
moving exterior  brick  wall  and  re- 
placing with  reinforced  concrete,  re- 
inforced concrete  filler  walls,  strength- 
ening roof  frame,  etc.  George  M. 
Llndsey.  6305  Yucca  St..  Architect. 
Preparing  Preliminary  Plant. 
ItKCr-NSTRUCTlON  Cost.     $67'". 

ALAMEDA.    Alameda    Co..    Cal.     2230 


Alai 


enue 


Owner — Alameda  City  School  District. 
Architect— H.    A.    Minton,    525    Mark.  I 

St..  San  Francisco. 
Structural   Engineers — L.   H.   Nlshkian 

525   Market    St..   Harold    Hammill. 

381     Bush    St..    and    Earl    Russell. 

Pacific   Bldg..    San    Franci.sco. 


PLANS     BEING     FIGURED — TO 
CLOSE   MAY   10 

VAN  NUYS.  Los  Angeles  Co..  Cal. 
-Architect  I.  E.  Loveless.  '102  South 
Robertson  Blvd..  Beverly  Hills,  hi.s 
prepared  plans  and  Is  taking  bids  for 
a  home  for  boys  to  be  built  at  Mag- 
nolia and  Sepulveda  Blvd..  southwest 
of  Van  Nuys.  for  the  Sisters  of  Naz- 
areth of  Hammersmith.  London.  The 
buildings  to  be  constructed  at  this 
time  include  a  two-story  admiristra- 
tlon  building,  to  contain  offices.  Sis- 
ters' convent  and  a  chapel;  a  dormi- 
tory to  house  approximately  60  boy.=. 
refectory  and  helps'  quarters^  and  a 
service  building  to  contain  a  laundry 
and  boiler  plant.  Another  dormitory 
and  a  classroom  building  will  be  built 
later.  'Will  be  Class  A,  reinforced 
concrete  structures  with  stucco  exte- 
riors, art  stone  trim,  clay  tile  roofs, 
steam   heat,   lockers,   etc. 


LOW    BIDDER 

LOS  ANGELE.?.  Cal.  —  John  W. 
Flanagan.  1723.  W.  52nd  St.,  submit- 
ted low  bid  to  Los  Angeles  Board  of 
Education  at  $32,108  for  a  six-unit 
new  building  to  be  built  at  the  Cor- 
ona Avenue  School.  3825  Bell  Avenue. 
Bell.  Richard  J.  Neutra.  3448  Silver 
Lake  Blvd..    Architect, 


Preparing    Preliminary   Plans. 
RECONST.   SCHOOL  Cost.   $80,000 

ALAMEDA.    Alameda    Co..    Cal.      No. 

2915   Central   Avenue. 
Reconstruct   Lincoln    School. 
Owner — Alameda  City  School  District. 
Architect— H.    A.    Minton.    525    Market 

St.,   San  Francisco. 
Structural  Engineers — L.   H.  Nishklan 

525  Market  St.:   Earl  Hammill.  381 
Bush    St.    and    Earl    Russell.    Pacific 

Bldg..   San   Francisco. 


Preparing   preliminary   Plans. 

RECWNST.    SCHOOL  Cost.    $77,000 

ALAMEDA.  Alameda  Co..  Cal.  No. 
1450   Eight   Street. 

Reconstruction   of   Washington   School 

Owner— Alameda  City  School  District. 

Architect— Andrew  T.  Hass.  525  Mar- 
ket  St..   San  Francisco. 

Structural  Engineers — L.  N.  Nishkian, 
525  Market  St.;  harold  Hammill. 
381  Bush  St.  and  Earl  Russell. 
Pacific   Bldg..   San  Francisco. 


Preparing    Preliminary    PlanS. 
RECONST.    SCHOOL  Cost.    $70,000 

ALAMEDA.    Alameda    Co..    Cal.      No. 

2021   Santa  Clara  Avenue. 
Reconstruction    of    Haight    School. 
OwTier — Alameda  City  School  District. 
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PACIFIC    CONSTRUCTOR 


Architect — Andrew  T.  Hass,  525  Mar- 
ket St.,   San  Francisco. 

Structural  Engineers — L.  H.  Niehkian, 
625  Market  St.:  Harold  HammlU. 
381  Bush  St.,  and  Earl  Russell. 
Pacific  Bide-.   San  Fri.ncisco. 


Plans    Being    Prepared. 

RESIDENCE  Cost,     $4600 

BERKELEY.  Alameda  Co.,  Cal.  San 
Lorenzo. 

One-story  and  basement  frame  and 
stucco  residence  (5  rooms)  wood 
shingle  roof,  gas  hot  air  heating 
system,  steel  eash,  hardwood 
floors,  tile  baths,  etc. 

Owner — Withheld. 

Architect— Theo.    G.   Ruegg,    1'16    Ty- 
ler  St..    Berkeley. 
Bids  will  be  asked  in  about  ten  days 


Plans  Completed. 

RECOXST.    SCHOOLS  $75,000 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
Reconstruction  and  structural  changes 
to  group  of  eight  school  buildings, 
at  the  Sequoia  Union  High  School 
work  involves  structural  eteel,  con- 
crete, wood  framing  and  gunite 
work. 
Owner  —  Sequoia  Union  High   School 

District. 
Engineer  —  H.  J.  Brunnier,  Sharon 
Bldg..  San  Francisco. 
Plans  have  been  forws.rdecl  to  the 
State  Division  of  Architecture,  Sacra- 
mento, for  approval  and  bids  will  be 
a.sked  in  one  week  or  ten  days. 


Plans  Completed. 

SCHOOL  Cost,  $45,000 

CLOVERDALE,    Sonoma  Co.,   Calif. 

One-story  frame  and  stucco  academic 
bldg.  (5  classrooms)  and  one-story 
frame  &  stucco  gymnasium  (com- 
position roofing,  s  t  e  £^  m  heating 
system,  wood  floors,  concrete  floors 
in  dreeeing  rooms  and  showers). 

Owner — Cloverdale  Union  High  School 
District. 

Architect — Herbert    &    Caulkins,    Ros- 
enberg Bldg.,   Santa  Rosa. 
Plans   have    been    forwarded    to   the 

State    Division    of    Architecture,    Sac- 

ri^mento,   for  approval. 


Contract  Awarded. 

RETAINING  WALL  Cont.  Price,  $4147 

SAN   FRANCI.SCO.     1435   Utah   Street. 

Construct  retaining  wall  at  Starr  Kiner 
School. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Plans  by  the  Bureau  of  Architecture, 
Chas.  Si-wyer,  City  Architect,  Citv 
Hall. 

Contractor  —   M.    E.   Vukicevich,    666 
Mission  Street. 
Complete   bids  published   April   11. 

Bids  Opened. 

COMPLETE  AUDITORIUM         ST.  •" 
NORTH    SACRAMENTO,    Sacramento 

County,   Calif. 
Complete    gymnasium    (work    Includes 

painting,     plastering,      decorating. 

completing  electrical,   heating   and 

plumbing  systems). 
Owner— Grant  Union  High  School  nis- 

trict. 
Architect— Hs-rry    J.    Devlne,    Califor- 
nia State  Life   Bldg..   Sacramento. 
Low  Bidder — Azevedo  &  Sarmento.  920 

O  St..   Sacramento. 
Comolcte  bids  follow: 

Arevedo    &.    Sarmento Sis  "sno 

Wm.    C.   Keating   20.600 

Campbell   Const.    Co 21.8.';o 

Contract  recommended  to  be  {..ward- 
ed to  Azevedo  &   Sarmento. 

Preparing    Preliminary   Plans. 
RECONSTRUCTION         Cost.    tlO"" 
ALAMEDA,    Alameda    Co..    Cal.      2130 

Central    Avenue. 
Reconstruction    of   the   high    school. 
Owner — Alajneda  City  School  Diet. 


Architect— Carl  Werner,  1303  B£.y  St.. 
Alameda. 

Structoral  Engineers — L.  H.  Nishkian 
525  Market  St..  Harold  Hamniili, 
381  Bush  St..  and  EacJ  Hussell, 
Pacific   Bldg.,   S!.n  Francisco. 


Contracts  Awarded. 

ADDITION  Cost,   $8,000 

FRENCH  CAMP,  San  Joaquin  County 

Calif. 
One   -   story  brick   veneer  addition   to 

grammar  school    (1   classroom  and 

1   lunch   room). 
Owner— French  Cf^mp   School   District. 
Architect — Jo-seph    Losekann,    1214    W. 

Harding    St.,    Stockton. 
Lumber — Blair  Lumber  Co.,   Stockton, 

$1,138.14. 
Finish  Hardware— Austin  Bros.,  544  E 

Main    St.,    Stockton,    $179.27. 
Electric— Commercial  Electric  Co.,  311 

E.    Market   St.,    Stockton,   $177.20. 
Plumbing— Lyons    Plbg.    Co.,    1006    N. 

Wilson    Way,    Stockton,    $67.00. 
Tile    Roofing — Gladding,    McBean    i.nd 

Co.,    550    Market    St.,    San    Fran- 
cisco,   $272.82. 
Painting — Stockton    Paint   Co.,    319    E. 

Weber    St.,    Stockton.    $63.58. 
Mill   Work — Fisher  Bros.,   Wilson   and 

Weber   Sts.,    Stockton.    $650. 
Steel   Sash — Walter  Zerwick,   521   East 

ChJ^nnel    St..     Stockton,    $473.00. 
Venetian    Blinds— Manthey    Bros.,    420 

N    California    St.,   Stockton,    $311. 
Construction   will  start  April  29. 


Bids   Wanted— To    Close    May   10,    1:30 
P.   M. 

SCHOOL  Cost,   $53,000 

SANDY,    Oregon. 

Two-story   brick   and    concrete    school 
building     (large     auditorium     and 
gymnasium). 
Owner — School   District   No.   2.    Clack 
amas    County    (W.    Oren    Sanger, 
clerk). 
Architect — F.    Marion    Stokes.    Termi- 
nal Sales   Bldg.,   Portland. 
Plans  and  specifications  may  be  ob- 
tained from  the  above  office  upon  de- 
posit of  $15.00. 


Bids  Wanted'— To  Close  May  13,  8  P.M. 
ADDITION  Cost.    $15.onn 

ROSEVILLE,  Placer  Co..  Calif.  At- 
lantic Street. 
Addition  to  school  building  (add  two 
classrooms  and  lunch  room)  At- 
lantic Street  school,  brick  con- 
struction, composition  roofing,  ex- 
tension of  present  steam  heating 
system,  wood  floors,  etc. 
Owner  —  Roeeville    Elementary   Sohon! 

nistrict    (Pete   Priest.   Clerk). 
Architect — Chas.    F.    Dean,    Californii. 
State   Life  Bldg.,    Sacramento. 
Plane  and  specifications  may  be  ob- 
tained   from    the    architects.     No    de- 
posit required. 


CONTRACT   AWARDED 

SAN  FRANCISCO.— J.  Harold  John- 
son. 639  Brannan  St.,  at  $4,797  was 
awarded  contract  by  Department  of 
Public  Works  for  alterations  at  the 
Lincoln  School  located  on  Harrison 
St.  between  Fourth  and  Fifth  Sts. 
Work  Involves  tearing  down  present 
auditorium,   etc. 

Complete  bids  published  April  11. 


Additional    Sub-Contracts    Awarded. 

GYMNASIUM  Cont.    Price,    $32,683 

SANGER.  Fresno  Co.,   Cal. 

One-story  reinforced  concrete  gym- 
nasium. 

Owner  —  Sanger  Union  High  School 
District, 

Architect  —  W.  D.  Coates,  626  Rowell 
Bldg.,  Fresno. 

Contractor— W.  J.  Ochs,  Pacific  South- 
west Bldg.,  Fresno. 

Roofing— Bush  Roofing  Co.,  750  Stock- 
ton Ave.,   San  Jose. 

Steel    Sash   —   Michel   &   PfefCer   Iron 


Works,    Harrison   and   Tenth   Sts., 

San    Francisco. 
Glass— Valley  Glass  Co.,  2225  Inyo  St., 

Fresno. 
Lumber — Precsott  Lumber  Co.,  Sanger 
As  previously  reported,  plastering 
awarded  to  Joseph  Masi,  515  Oleander 
St.,  Fresno;  structural  steel  to  Golden 
Gate  Iron  Works,  1541  Howard  St., 
San  Francisco;  sheet  metal  to  Z.  Z. 
Dowd.  4335  Illinois  Ave.,  Fresno;  mill 
work  to  HoUenbeck-Bush  Planing 
Mill,  P.  O.  Box  605,  Fresno;  materials 
to  Prescott  Brick  &  Lumber  Co.,  San- 
ger; plumbing  to  B.  A.  Newman,  302 
North  H  St.,  Fresno,  $2966;  heating  to 
Barrett  Hicks  Co.,  1027  Broadway, 
Fresno,  $1836;  electric  to  Electric 
Constr.  Co.,  P.  O.  Box  638,  Fresno. 


To  Ask  Material   Bids. 

SCHOOL  Cost,    $ 

LOWER  LAKE,  Lake  Co.,    C;,hf. 

One-story  brick  grammar  school  h'rt- 
( three  classrooms)  tar  and  gravel 
floor,  hot  air  heating  system.  Ore- 
gon pine  floors,   plaster  interior  . 

Owner — Lower  Lake  Grammar  School 
District. 

Architect— John  I.  Easterly,   302  Grant 
Street,   Healdsburg. 
Foundations    have    be*n    started    by 

SERA.      Materials    will    be    purchased 

on    the  following    items: 

(1)  Framing   lumber; 

(2)  Mill  work; 

(3)  Electrical    supplies; 

(4)  Plumbing   supplies; 

(5)  Paint    materials; 

(6)  Hardware. 


Bids  Wanted— To  Close  May  10,  8  P.M. 
SCHOOL  Cost,    $45,000 

DALLAS,    Oregon. 

One-story    grammar   school    (12   class- 
rooms). 
Owner^ — Dallas   School  District. 
Architect  —  C.    N.    Freeman,    Concord 
Bldg.,   Portland. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect.     Bids    are 
being    taken    on    general    work    with 
separate    bids    for    plumbii.g,    heating 
and   electrical  work. 


Contracts  Awarded. 

DORMITORY  Cost,    $118,000 

PULLMAN,  Washington.  Campus  of 
Washington    State    College. 

Three-story  and  attic  dormitory  (75x 
160  feet)  terra  cotta  or  cut  stone, 
brick  exterior,  slate  roofing,  some 
marble,  hollow  tile  backing;  steam 
heating  system  to  connect  to  the 
present  plant,  concrete  slab  floors, 
acoustical  treatment,  freight  ele- 
vator, 3  fireplaces,  terrazzo  tile  & 
linoleum  flooring,  phones,  laundry 
equipment,  ornamental  iron,  plas- 
ter, electric  ranges  and  refrigera- 
tion, temperature  controls,  venti- 
lating system,  etc.,  to  accommo- 
date 155   men). 

Owner — State   of  Washington. 

Architect — Stanley    Smith,    Pullman. 

Contractor — Howard  S.  Wright,  2210 
Second    Ave.,    Seattle. 

Heating— H.  C.  Hastorf,  735  SE  Mor- 
rison,   Portland,    $9,400, 

Plumbing  —  G.  N.  Sutherland,  Walla 
Walla,    $8,900. 


Plans  Being   Prepared. 

GYMNASIUM  Cost.    $ 

PASO  ROBLES,  San  Luis  Obispo  Co., 
Calif. 

One-story    brick    gymnasium     (dress- 
ing rooms,  etc.) 

Owner — Paso  Robles  High  School  Dis- 
trict. 

Architect— Orval  Clark,  369  N.  Ridge- 
vpood    Place,    Los   Angeles. 
Labor    will    be    furnished    by    SERA 

and    materials    will    be    purchased    by 

the   school  district. 


PACIFIC    CONSTRUCTOR 
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Low  Bidders. 

HIOH    SCMOOTi  ('nut.    JlO.flOn 

WEAVIOHVILLK.    Trinity    c'o. 
One-story   ntpi'l    finnii'   and    wrxid    h'-'> 

school  building. 
Owner— Trinity    Union    HlRh    Sclionl 

District. 
Archltert— Herbert    &    Canlklns,    Ro.s- 

enberir  BiaK..   Santa  Rosa. 
Labor   Is  bcInK   furnished   by  .'vERA. 
Cement — Diamond    Match    Co..    Chlco. 

J773.50. 
Sand  and  Gravel — Diamond  Match  Co., 

Chlco.    ST.Ifi.flO. 
Lumber — Diamond    Match    Co..    Chlco. 

$2.77S.22. 
Mill    Work— Dl.imona    Match   Cn.,    $1,- 

182.00. 
Structural  Steel — GcrlinRer  Founri-i-    ' 

M.ichlne  Works,   Redding,   $l..i7I  "'" 
Miscellaneous    Iron — Kern   &   Sons,   517 

fith    St..    San    Franclscn,    $270,00 
Glass — :WcCormick  -   Saeltzer.   Rcdilini; 

$1.'!0.78. 
Plumbing— Diamond    Match  Co..   Chlrn 

$i.Ufi.2,';. 

Electric— D.    Karmlne.    Weaverville. 
1463.76. 

Plastering— Diamond    Match    Co.,    S1  - 
223.21. 

Roofing  —  D.     E.     Rvan,     Weaverville. 
$371.14. 

Paint— McCormick  -  Saeltzer.    Reddinp 
$224.26. 

Building    Paper- D.    E.    Rvan,    Weav- 
erville,   $85.50. 
No  bids  received  on  reinforcing  steel 

and  sheet   metal.    All  bids  held  under 

advisement. 


FIRE    LOSS 

HAYWARD,  Alameda  Co.,  Cal.— 
Fire  de.stroyed  the  John  Muir  Gram- 
mar School  near  Hayward,  April  25. 
Loss   estimated    at    $75,000.  ! 


CONTRACT    AWARDED 

TORRANCE,  Las  Angeles  Co.,  Cal. 
— R.  J.  Daum,  3964  Budlong  Avenue, 
awarded  contract  by  Los  Angeles  Bd. 
of  Education  at  $85,951,  for  recon- 
struction, strengthening  and  rehabi- 
litation of  the  main  building  at  the 
Torrance  Elementary  School,  located 
at  Martina  and  220th  Sts..  Torrance. 
A.    S.   Nibecker  Jr.,   architect. 


CONTRACT  AWARDED 

COMPTON,  Los  Angeles  Co.,  Cal.— 
Blyetone  &  Van  Tuyle,  Brea,  awarded 
contract  by  Compton  City  Sv:hool  Dis- 
trict, at  $44,400  for  construction  of 
north  and  south  buildings  at  the 
Tamarind  Street  Elementary  School 
In  Compton.  H.  L.  Gogerty,  116  N. 
Santa  Fe  Ave.,  Compton,  architect. 


LOW    BIDDER 

PASADENA,  Los  Angeles  Co.,  Cal. 
— E.  F.  Wopschall,  35  N.  Broadway, 
Pasadena,  submitted  low  bid  to  Pasa- 
dena Board  of  Education  at  $83,500, 
for  repairing  and  strengthening  the 
Jo'hn  Muir  Technical  High  School 
building.  Cyril  Bennett,  311  First 
Trust  Bldg.,  Pasadena,  Architect, 


Preparing    Preliminary    Plans. 

SHOP,   WAREHOUSE,   ETC.       $10,000 

FRESNO,    Fresno    Co.,    Cal.      Ventura 

and   Eighth    Street*. 
Shop,    warehouse      and      maintenance 

building   for  school. 
Owner— Fresno  School  District. 
Architect  —  Ernest  J.   Kump,   Rowell 

Bldg.,   Fresno. 
Labor  will  probably  be  furnished  by 
the   SERA. 


General  Contract  Bids  Rejected — 
Brick  and  Terra  Cotta  Awarded. 

SCHOOL  Cost,    $205,000 

SAN    FRANCISCO.     Geary    and    Scott 
Streets. 

Restoration  of  a  portion  of  Girls'  High 
School. 

Owner- City  and  County  of  San  Fran- 
cisco. 


Architect— H.    A.    MInton,    025   Market 

Street. 
Associated  Archltectfl — Henry  C.  Smith 

Humboldt    Bunk    BIdi?.,    and    ,VIm  It 

T.   Jorgcnsen,   625   Market   Street. 
Structural   Engineer — L.    H.    Nlshkian, 

525    .Market    Street. 
Brick  and  Terra  Cotta — White  &  Gloor 

Monadnock    Bldg.,    $18,789. 

All    general    bids    rejected.      Lowest 

bid  wt..s  submitted  by  Dinwiddle  Con- 

wtructlon  Co.,  Crocker  Bldg.,  at  $244.- 

700.    Complete  bids  published  April  18. 

New   bids   will   be   asked   shortly. 


CONTRACT    AWARDED 

LOS  ANGELES.  Cullf.— Person  and 
Holllngsworth,  507  S  .Lorena  St.,  Los 
Angeles,  awarded  general  contract  by 
the  Long  Bc-ach  board  of  education  at 
$183,835  for  construction  of  the  two- 
story  steel  frame  administr.'.tinn  hide. 
at  the  Polytechnic  high  school  site. 
Other  contracts  awarded  were:  Kus- 
ter-Wetzel  Electric  Co..  214  E.  Broad- 
way. Long  Beach,  electric  wiring  at 
$46,161:  Hickman  Bros.,  910  E.  AnJ.- 
helm  St.,  heating  at  $35,440:  Allan 
Black  &  Sons,  5063  Hollywood  Blvd.. 
Los  Angeles,  plumbing  at  $15,152.  H. 
R.  Davies,  430  E.  Ocean  Ave.,  Long 
Beach,    architect.  5 


BIOS  WANTED 

LOS  ANGELES.  Cal.— Until  M;.y  22 
11:30  A.  M.,  bids  will  be  received  by 
the  Los  Angeles  board  of  education 
purchasing  bureau,  1425  S.  San  Pedro 
St..  for  recnn.struction.  rehabilitation 
and  strengthening  of  the  three-story. 
Class  D  brick  building  at  the  Mixla- 
bar  Street  school,  3200  Malabar  St. 
Frederic  Scholer.  811  W  7th  St..  ar- 
chitect, and  Ernest  Seller,  112  North 
Main   St.,   structural  engineer. 


BIDS    WANTED 

LOS  ANGELES,  Cal.— Until  May  14, 
2:00  P.  M.,  bids  will  be  received  by 
the  Enterprise  School  District,  14509 
S.  McKinley  .\ve..  Los  Angeles  Coun- 
ty, for  the  addition  of  two  classrooms 
to  the  McKinley  Elementary  School. 
Bids  will  be  received  for  the  general 
contract,  covering  the  entire  work. 
Plans  and  specifications  for  examina- 
tion are  on  file  in  the  office  of  Marsh. 
Smith  &  Powell,  architects,  516  Archi- 
tects' Bldg.,  and  at  the  office  of  the 
principal  of  the  school,  14509  S.  Mc- 
Kinley Ave.,  and  may  be  obtained 
upon  deposit  of  $10  at  the  office  of 
the  architects. 


CONTRACT  AWARDED 

BELL.  Los  Angeles  Co.,  Cal.— 
John  W.  Flanagan,  1723  W.  52nd  St.. 
awarded  contract  by  Los  Angeles 
Board  of  Education  at  $32,108  for  a 
six-unit  new  building  to  be  built  at 
Corona  Avenue  School.  3S25  Bell  Ave., 
Bell.  Richard  J.  Neutra,  3448  Silver 
Lake    Blvd..    architect. 

16— BANKS.  STORES  AND 
OFFICES 

Contract    Awarded. 

ALTERATIONS  Cost,  $ 

SAN  RAFAEL,  Marin  Co.,  Cal.  Four- 
th  and   D   Streets. 

.4^1terations  to  Star  Theatre  building 
(new   fronts,    etc.) 

Owner — Jacob   Albert,    San   Rafael. 

Architect — Not  Given. 

Contractor — Leibert  &  Trobock,  Al- 
bert  Bldg..   San   Rafael. 


Low  Bidder. 

STORE  Cost.    $8500 

OAKL.\ND.    Alameda    Co..    Calif.      N 

Grand  Ave.  140  E   Perkins  Street. 
One-story     reinforced     concrete     store 

building. 
Owner — A.  C.  Oppenheimer,  700  Grand 

Ave..  Alameda. 


Architect- Kent   &    Hass,   626   Market 

St.,   San   Francisco. 
Les«ee — Hagstrom    Food    SHorei,    Inc., 

Oakland. 
Low    Bidder  —   Kelly    &    Tulloch.    836 

Nth   St..  Oakland. 


Contract    Awarded, 

ALTERATIONS  Cost.    $20,000 

SA.N  FRA.NCISCO.  Second  and  Bry- 
ant Streets. 

Alterations  to  offices  (Insti-ll  air  con- 
ditioning system,  electrical  work, 
painting,  etc.) 

Owner— Schmidt  Lithograph  Co..  Sec- 
ond and  Bryant  Streets. 

Englner — Jesse  Rosenwald,  525  Mar- 
ket Street. 

Contractor  — A.  F.  Mattock  Co..  212 
Clariv'  Street. 


Additional    Sub-Contracts    Awarded. 

OFFICE    BLDG.  Cost.    $15,000 

EMERYVILLE.    Alameda    Co.,    Calif. 
Two  -  story  reinforced  concrete  office 

building. 
Owner— Shell    Development   Co.,    Shell 

Bldg..  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Austin    Co..    516    18th    St.. 

Oakland. 
Rooting— General     Roofing    Co..     3  9  8  5 

Beach   St.,   Oakland. 
Plastering   —  Frank   Clausen,   3124 

Chestnut   St..   Oakland. 
Steel    Sash— Truscon    Steel   Co.,    604 

Mission  St.,  San  Francisco. 
As  previously  reported,  reinforcing 
steel  awarded  to  Soule  Steel  Co.,  1750 
Army  St.,  San  Fruncisco;  concrete  to 
Rhodes  &  Kennedy,  101  4th  St..  Oak- 
land: lumber  to  Sunset  Lumber  Co.. 
400  High  St..    Oakland. 


MILL  WORK  CONTRACT  AWARDED 

SAN  FRANCISCO  —  Davis  Hard- 
wood Co.,  Bay  &  Mason  Sts..  award- 
ed  mill   work  on   the   following  Jobs: 

Residence  on  Pacific  Ave.  D.  B. 
Gladstone,   general   contractor. 

Alterations  to  Clunie  Bldg..  Cali- 
fornia and  Montgomery  Sts..  Lang- 
felder  &  Schuster,  general  contrac- 
tors. 

Alterations  to  Mercedes  Building, 
251  Post  St..  Dinwiddle  Constr.  Co.. 
general   contractors. 

Alterations  at  625  Market  St.  Cap- 
ital Co..  owners.  Langfelder  &  Schus- 
ter,  general   contractors. 


FIRE   LOSS 

SAN  FRANCISCO— Fire  destroyed 
the  No.  365  Market  Street  Club,  own- 
ed by  Monk  Young.  Damage  esti- 
mated at  $40,000. 


To  Be   Done   By  Day's  Work. 
ADDITION  Cost,   $2000 

SAN  JOSE.  Santa  Clara  Co..  Cal.  No. 

260  E-Santa  Clara  St. 
Addition  to  building. 
Owner — Cook   Oil   Co..    Premises. 
Plans  by  Engineering  Dept.  of  Owner. 


Plans  Being  Prepared. 

ALTER   STORE  Cost.   $50,000 

SEATTLE,      Wash.       No.    1520    Third 

Avenue. 
Alterations    to   store   building    (special 

lighting     fixtures,     etc,). 
Owner — Century  Properties,  Inc..  John 

R.    Holmes.    Director,    814    Second 

Ave..   Seattle. 
Plans  by  Engineering  Dept.  of  Owner. 


CONTRACT   AWARDED 

SACRAMENTO.  Cal.  —  McLaughlin 
Sheet  Metal  Works.  1914  I  St..  at  $613 
awarded  contract  by  City  Council  for 
furnishing  and  installing  hot  air  heat- 
ing system  in  the  new  municipal  air- 
port administration  building,  Sacra- 
mento. 

Complete  bids  published  April  22. 
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April   29,    1935 

Contract    Awarded. 

COCKTAIL  LOUNGE  Cost,   $6000 

MONTKKEY,   Mcmteiey  Co..   Cal. 

Cocktail  lounge  in  Blue  Bell  Cafe  (new- 
bar,  decorating,  painting,  furnisli- 
ings.  etc.)  Provincial  style  of  ar- 
chitecture. 

Owner— J.  Butts,  Blue  Bell  Cafe.  Sa- 
linas. 

Architect— Robert   Stanton,   C£^rmel. 

Contractor— H.  C.  Geyer,  946  Hellain 
St..   Monterey. 

Contract  Awarded. 

ALTERATIONS  Cost.    $2,000 

S.VN  JOSE.  Santi^  Clara  Co..  Calif. 
1345   The   Alameda. 

Alterations    to    business    building. 

Owner — Franco  Bros.,  Fifth  and  San- 
ta Clara  Sts..  San  Jose. 

Architect— Not  Given. 

Contractor— Fri.nk  Hoyt.  495  S  13th 
St.,  San  Jose.  ' 


To  Be   Done   By  Day's  Work. 

STORE  Cost.   $7.-™ 

OAKLAND.    Alameda    Co.,    Calif.     101 

First   Avenue. 
One-story  frame  store   buUr' 
Owner— Nettie  Webb   Ronpage,   135  E. 

14th    St.,   Oakli.nd. 
Plans  by  A.   H.   Memmler,    %   owner. 


Plans    Being    Prepared. 

BAR  Cost,    $2000 

SAN  FRANCISCO.  W  Fillmore  St.  N 
Lombard   Street. 

Alterations  to  bar  (new  bar,  modernis- 
tic front,  painting,  decorating, 
etc.) 

Owner— Mr.  Cervelll. 

Architect— R.  R.  Irvine,  3431  Market 
St.     Sfan   Francisco. 


Sub-Contracts   Awarded. 

OFFICE   BLDG.  Cost,   $15,000 

E.MERYVILLE,  Alameda  Co.,  Culif. 
Two   -  story  reinforced  concrete  office 

building. 
Owner— Shell    Development    Co.,    Shell 

Bldg.,   San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner 
Contractor— Austin   Co.,   19  2  4   Broud- 

way.  Oakland. 
Beinforcina  Steel— Soule  Steel  Cn.  1750 

Army   St.,   San   Francisco. 
Concrete — Rhodes  &  Kennedy.  101   4th 

St.,   Oakland. 
Lumbei — Sunset  Lumber  Co.  400  HikIi 

St.,   Oakland. 
Other   awards  will  be  made   sho:t'> 

Being    Done  By   Day's  Work. 

ADDITION  Cost,   $2500 

BERKELEY,  Alameda  Co.,  Cal.  Shat- 
tuck   and   Addison    Avenues. 

One-story  concrete  addition  to  build- 
ing (70x12  feet)  building  known 
as  Francis  Shattuck   Bldg.) 

Owner — Mj^xwell  Hardware  Co.,  13  2  0 
Washington,    St.,   Oakland. 

Engineer— J.  H.  Piatt,   2024  University 
Ave.,  Berkeley. 
Work   is   being  done  by   day's  labor 

under  the   supervision   of   the   owner. 


Contract  Awarded. 

STORE  Cost,    $6056 

OAKLAND,  Alameda  Co.,  Calif.    Ef.st 

14th   Street  and  First  Avenue. 
One-story    frame   store    building. 
Owner — Nctti  Webb  Ponpaye. 
Architect — Arthur  H.  Hemmler. 
Contractor— A  1  b  e  r  t   A.    Haskell,   255 

Rldgcway,  Oakland. 


Contract  Awarded. 

ALTERATIONS  Cost,   $10,000 

SAN  FRANCISCO.    225  Bush   Street. 

Alteri-tions  to  ofBces. 

Owner— Standard  Oil  Co.,  225  Bush  St. 

Architect — George  Kelham,  315  Mont- 
gomery  Street. 

Contractor — Lindgren  and  Swinerton, 
225  Bush  Street. 


Contract   Awarded. 

ALTER.-VTIONS  Cost.   $1174 

SAN    FRANCISCO.     879   Mission    St. 
Alterations    to   store   building. 
Owner— Selby    and     Henry     R.     Mohr, 

883    Mission    Street   . 
Architect— Resing    &    McGuinness,    483 

Pine  Street. 
Contractor — J.  S.  Malloch,   666  Mission 

Street.  • 


Contract   Awarded. 

.ALTERATIONS  Cost.    $1500 

SAN  FRANCISCO.    476  Turk  Street. 

Alterations    to    store   building. 

Owner — John  J.  and  Thomas  F.  Bell, 
Mills  Building. 

Lessee— Safeway  Stores  Company. 

Plans  by  Engineering  Dept.  of  Lessee. 

Contractor — Henry  Voelker,  805  Win- 
chester Place,    Burlingame. 


Plans   Being   Figured — Bids  Close   May 
6th.  3:30   P.   M. 

ALTERATIONS  Cost,    $ 

SAN    FRANCISCO.     Market   and    11th 
Streets. 

Alterations    to    Hughson   Building. 

Owner — Home   Owners   Loan  Associa- 
tion,  640  California  Street. 

Architect — Not  Given. 

Lindgren  &  Swinerton,  225  Bush   St 

and  A.  F.   Mattock,   212  Clara  St.,   are 

figuring  the  plans. 


17_        THEATRES 

PLANNED 

VALLEJO,  Solano  Co.,  Calif.— Fox 
West  Coast  Theatres  Co.  are  consid- 
ering either  erecting  &,■  new  theatre 
on  Georgia  Street  or  remodeling  the 
present  Stiiand  Theatre  in  Vallejo 
in  the  near  future.  Further  detail' 
will  be  announced  shortly.  Official,'!  of 
the  company  include  Chas.  P.  Skouras 
A.  M.  Bowles.  C.  A.  Buckley,  R.  II 
McCullough   and   Elmer  Hanks. 


Contract    Awarded. 

REBUILD    THEATRE 

Contract    Price,    $11,352.72 

SAN   MATEO,    San    Mateo    Co.,    Cf.lif. 

Rebuild  Fox  West  Coast  Theatre   (re- 
cently destroyed  by  fire). 

Owner — Fox  West  Coast  Theatres,  9SS 
Market  St.,   San   Francisco. 

Architect — Ji^mes    L.    McLaughlin,    251 
Kearny  St.,    San  Francisco. 


Plans    Being    Prepared. 

ALTERATIONS  Cost,    $25,000 

VALLEJO.    Solano    Co.,    Cal. 

Alterations  and  additic/iS  to  Strand 
Theatre  (work  involves  painting, 
decorating,  remodeling  of  exterior 
and  interior,   etc.) 

Owner — Fox  West  Coast  Theatres,  988 
Market   St.,    San   Francsico. 

Architect — A.  A.  Cantin,  222  Kearny 
St.,   San   Francisco. 

Engineer — F.  W.  Kellberg,  320  Mar- 
ket St.,   S'an  Francisco, 


Bids  Wanted — To  Close  May  10. 

ALTER  THEATRE  Cost,    $75,000 

SALINAS,  Monterey  Co.,  Cal. 
Alterations  and  addition  to  Fox  Thea- 
tre (new  projection  room,  re- 
model interior,  new  seats,  car- 
pets, furnishing,  painting,  dec- 
orating, etc.) 
Owner — Fox  West  Coast  Theatres,  988 

Market   St.,    San   Francisco. 
Architect — A.    A.    Cantin,    222    Kearny 

St..  San  Francisco. 
Engineer — F.  W.  Kellberg,  320  Market 
St.,   San  Francisco. 
Following  will  submit  bids: 
James    L.    McLaughlin,    251    Kearny 
St.,   San   Francisco. 

Salih  Bros.,  25  Taylor  St..  San  Fran- 
cisco . 
Alfred    J.      Hopper,      1769      Pleasant 


Valley  Road,   Piedmont. 

G.    P.    W.    Jensen,    320    Market   St., 
San  Francisco. 

18— WHARVES    &    DOCKS 


CONTRACT   AWARDED 

SAN  FRANCISCO.— A.  W.  Kitchen. 
110  Market  Street,  at  $6,108  awarded 
contract  by  Constructing  QuE.rtermas- 
ter.  Fort  Mason,  for  repairs  to  the 
east  and  west  Garrison  Wharves  at 
Fort   McDowell, 

Complete   bids    published   April   16. 


PLANNED 

LOS  ANGELES.  Cal.— Los  Angeles 
harbor  commission  has  petitioned  the 
Federal  government  to  build  a  new 
$500,000  immigration  detention  head- 
quarters ut  Los  Angeles  Harbor,  The 
resolution  asked  that  a  three-story 
structure  be  erected  with  facilities 
for  housing  275  immigrants.  » 


19— MISC.  CONSTRUCTION 


BIDS    WANTED 

SACRAMENTO,  Cal.— Until  May  7, 
3  P.  M.,  bids  will  be  received  by  the 
U  .S.  Engineer  Office,  208  Post  Office 
Buiding,  Sacramento,  Captain  J.  G. 
Drinkwater,  District  Engineer,  under 
Spec,  No.  7295.  for  drydocking,  paint- 
ing and  repairing  the  U.  S.  Barge 
"W"    (Boathouse). 

Specifications  obtainable  from  above 
office. 


CONSTRUCTION    TO   START 
SHORTLY 

MATANUSKA  VALLEY,  Alaska- 
Work  will  be  started  shortly  by  the 
FBRA  on  the  Matanuska  Valley  ool- 
onization  program,  estimated  to  cost 
$981,907.  Work  involves  construction 
of    the    following; 

200  houses  including  wells  and 
fencing,  $232,000;  200  barns,  $40,000; 
implement  barn,  $1080;  garage  and  re- 
pair shop,  $8918;  creamery,  $15,750; 
cannery,  $6160;  poultry  houses  for 
community  hatchery,  $6000;  managers 
house,  $4360;  teachers'  home,  equip- 
ped, $34,200;  2  work  center  buildings, 
grain  mills,  $2500;  warehouse.  $4284; 
duplex  teachers'  house,  $5260;  trading 
post.  $10,000;  school  and  community 
house.    $150,000. 

$143,580  will  be  spent  for  equipment, 
$155,815  for  livestock  furnishing  and 
feed.  Land  will  cost  $30,000.  Sur- 
veying and  staking  estimated  at  $5000 
transportation  $60,000;  operating  cap- 
ital, $60,000;  supervision  during  con- 
struction,   $10,000. 

Ross  L.  Sheely.  Farm  Extension 
Service,  University  of  Alaska,  has 
been  retained  to  make  a  survey  of  the 
project.  N.  Lester  Troast,  Juneau, 
Architect,  Col  Lawrence  Westbrook, 
Federal  Rural  Rehabilitation  Corp., 
will  be  in  general   charge. 

Frank  U.  Bliss,  Director  of  Con- 
struction and  Alan  Perkins,  Assistant 
Director  of  Construction  and  Engi- 
neer in  charge,  49  4th  St.,  San  Fran- 
cisco. 


CONTRACTS    AWARDED 

SONOMA  COUNTY,  Cal.— Mileage 
Gasoline  Co.,  Oakland,  and  the  Red- 
wood Erapird  Oil  Co.,  (Mohawk),  Se- 
bastopol,  at  $0,125  awarded  contracts 
by  Henry  W.  Wallace,  Sonoma  Coun- 
ty Purchasing  Agent,  Santa  Rosa,  for 
furnishing  approximately  150,000  to 
200,000  gals,  of  gasoline  for  a  period 
of  one  year,  commencing  May  1,  1935, 
and   ending  April  30,    1936. 

All   other   bids  received   were   iden- 


PACIFIC    CONSTRUCTOR 
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DISTRICT    FORMED 

KltKSNO  I'OIINTV,  CTal.  —  A  pro- 
posal lo  form  the  C'cntrnl  San  Joa- 
quin Valley  Munlilpal  UtIIKy  DlBlrlct 
In  Fowler  and  adjacent  rural  terri- 
tory carried  at  a  special  election,  Apr. 
23.  The  district  will  distribute  elec- 
tric power.  Mayor  1<".  K.  Wells.  Fowl- 
er, te  a  member  of  the  Hoard  of  Di- 
rectors. 


Contract  Awarded. 

ADDITION  Cost,    $ 

CHICO,    Butte  Co.,   Calif. 

Addition    to    Chico    Memorial    Mauso- 
leum   (add    140   i.ddltlonal    cryptsi. 

Owner  —  Chlco   Memorial   Mausoleum 
Association. 

Architect— Not  Given. 

('..iitractor— J.   C.   Meyers,    Rte.   1,   Box 
•139,   Stockton. 
Iilrectors  of  the  association   are: 
Dr.    J.    O.    Chlapclla,    president:    Top 

Richardson,  vice  president;  John  Don- 

ohoe,    secretj.ry,    W.    G.    Downinp:,    H. 

C.    Blcknell,    C.    C.    Richardson.    W.    V. 

West,      D     .ly.      Westfiill.      Frank      M. 

Moore,   and    Dr  J.    L.    Doyle. 


CONTRACT    AWARDED 

POUTI.AND,  Oregon.— Erickscn  S- 
Klepp,  Rainier,  Ore.,  ;.t  $16,500  were 
awarded  contract  by  the  V.  S.  Emri- 
neer  Office,  Portland,  under  Bid  No. 
698-35-511,  for  constructing  one  2C'Sf<i 
ft.  wooden  quarterboat  and  delivering 
afloat  at  the  U.  S.  Government  Moor- 
ings, No.  8010  NW  St.  Helens  Ro;.tl, 
Portland. 


tical  at  $.14  and  were  submitted  by 
the  following:  Gilmore  Oil  Co.;  Rio 
Grande  Oil  Co.;  General  Petroleum 
Co.;  Signal  Oil  &  Gas  Co.;  Associated 
Oil  Co.;  Richfield  Oil  Co.;  Texas  Oil 
Co.;  Union  Oil  Co.,  Rocket  Distribu- 
tors of  Redwood  Empire;  Standard  Oil 
Co.  and  Shell  Oil  Co. 


20— MISC.  SUPPLIES  AND 
MATERIALS 


CONTRACT    AWARDED 

OAKL.^ND,  Cal.— Steel  Tank  &  Pipe 
Co.  of  California,  1100  4th  St.,  Ber- 
keley, at  $23,191  awarded  contract  by 
the  East  Bay  Municipal  Utility  Di.'*- 
trlct,  Oakland,  under  Propo.'^al  X  . 
L.S.  143,  for  furnishing  7.700  1  f  of 
electric  welded  steel  pipe  for  distri- 
bution system. 


PURCHASE    AUTHORIZED 

GRASS  VALLEY.  Nevada  Co.,  Cal. 
— The  City  Council  has  authorized 
purchase  of  250  feet  of  1%  or  1%-inch 
rubber  hose  with  pressure  nozzle,  for 
street  cleaning. 


CONTRACT  AWARDED 

GRASS  VALLEY,    Nevada  Co.,    Cal. 
—Montague  Pipe  &  Steel  Co..  1999  3rd 
St..    San    Francisco,    at    $1.07    per    ft. 
submitted   low   bid   and   awarded   con- 
tract by  the  Grass  Valley  City  Coun- 
cil  for   furnishing   300    feet   of   22-inch. 
14    gauge,    oil    dipped,    slip-jointed    hy- 
draulic pipe.     The  other  bids  were: 
Western  Pipe  &  Steel  Co.,   San  Fran- 
cisco,  $1.32. 
Miners  Foundry,   $1.60. 
Electric  Welding,   $1.55  and  $1.65. 


CONTRACT    AWARDED 

OAKLAND.  Alameda  Co.,  Cal.  — 
Westinghouse  Electric  Supply  Co.. 
awardad  contract  by  the  Oakland  City 
Council  for  furnishing  saturated 
paper  insulated  cable  for  the  Electric- 
al Department,  at  the  following 
prices: 

(1)  3735  ft.   cable,   $919.34. 

(2)  1000  ft.  cable,   $167. 

(3)  4450    ft.    cable,    $605.20. 

(4)  6300    ft.    cable,    $495,81. 
Complete  bids  published  April  22. 


CONTRACT    AWARDED 

SAN  <'AKLOS,  Ari/..— JPdwpat  !'ip- 
Ing  &  Supply  Co.,  Inc.,  520  S.  Ander- 
son Street,  was  awurdei  the  contract 
by  the  U.  S.  Indian  Irrlg.uion  Service, 
Room  524,  751  S.  Flgueiori  St..  I.os 
Angeles,  April  24,  at  :nn.S1.92  (fob  Los 
Angeles)  for  furnlshins  d'ppi.'d  weld- 
ed steel  pipe  and  pipe  fittings  for  the 
Si.n  Carlos  Reservation  Project  (F.F. 
199).  Bid  No.  0159.  The  bids  were 
opened  April  18. 

The  other  bids  were: 

California  Corrugated  Culvert  Co., 
$1416.12,  fob  West  Berkeley.  I-eJhery 
15  days;  shipping  weight  19,596  lbs 
Terms   ^^  of  1%   10  days. 

Southern  Pipe  &  Casing  Co  ,  Azusa, 
Calif.,  $1266.63  fob  Azusa,  Delivery 
30  days;  shipping  weight  19.500  lbs. 
Terms    1%    10    days. 

West  Cof.st  Pipe  &  Steel  Co.,  $1,- 
291.68  fob  Los  Angeles.  Delivery  five 
days;  shipping  weight  22,500  pounds. 
Terms  1%  10  days.  Pipe  not  preheat- 
ed  before   dipping). 


BIDS   OPENED 

LOS  ANGELES.  Cal.— Bids  for  fur- 
nishing 2000  steel  ribs,  each  consist- 
ing of  two  sections  with  5-in.  10-lb. 
standard  I  -  beams,  complete,  with 
splice  plates,  base  plates,  bolts,  and 
nuts,  under  Spec.  No.  97.  were  open- 
ed by  the  Metropolitan  Water  Dist., 
Los    Angles,    April    29. 

The   bids  were: 

Youngstown  Steel  Car  Corp.:  .?7,7) 
each;  total,  $15,580.  fob  Miles,  Ohio. 
Discount,    1%    10   days. 

Commercif.l  Shearing  &  Stamping 
Co.:  $8;  total,  $16,000.  fob  Youngs- 
town,   Ohio.     Di.^count    1%    10   days. 

Consolidated  Steel  Corp.:  $10.97:  to- 
tal $21,940,  plus  sales  tax  if  and  as 
applicable;  fob  Los  Angeles.  Net  30 
days. 

Pi.cific  Coast  Steel  Corp.:  $15;  tm  ) 
$30,000,  fob  Los  Angeles.  No  dis- 
count.    Exclusive    of  sales   tax. 

The  bids  were  referred  to  the  Chief 
Engineer  for  checking  and  report. 


BIOS   OPENED 

OAKLAND,  Calif.  —  Oakland  Hard- 
ware Co.,  929  Broadway.  Oakland.  Jii 
$12.69  per  dozen  Bubnillled  the  only 
bid  to  the  Oi.kland  City  Council  foi 
furnishing-  approximately  36  dozen 
street   l:int<rnH,    complete   with   globeR. 

Bld«   held   under  advisement.  I 

BIDS   OPENED 

HOIILDEK    CITY.     Nevada^IdenOcal 

bitl.'t  .It  $7152  were  received  by  the 
Bureau  of  Reclamation.  Denver.  Colo.. 
April  27,  under  Spec.  No.  674-D,  for 
furnishing  104  lumlnalrca  for  the  Il- 
lumination of  the  main  roadway  ovor 
the  Boulder  Dam;  and  34  lumlnalres 
for  the  roadways  connecting  the 
Boulder  Dam  and  Intake  towers, 
Boulder   Canyon    Project. 

The  bidders  were: 

General  Electric  Co.,  Schenectady, 
New  York;  weight,  7158  lbs..  2%  dis- 
count. 

Crouee-Hlnds  Co..  Syracuse.  New 
York;    10.370   lbs.;    2%. 

General  Electric  &upply  Corp.,  Den- 
ver.;   7158    lbs.;    2%. 

New  England  Electric  Co.,  Denver; 
10,370   lbs.;    2%. 

Hendrie  &  Bolthoff  Mfg.  &  Supply 
Co.,   Denver;  7158  lbs.;  2%. 

Mine  &  Smelter  Co.,  Denver;  10.370 
lbs.;    2%. 

Graybar  Electric  Co..  Inc.,  Denver; 
10,370    lbs.;    2%. 

Graybar  Electric  Co..  Inc.,  Denver, 
bid  $3666  for  luminaires  weight  4320 
lbs.    no    discount. 

Bids   held    under   advisement. 

All   bids   f.o.b,    Boulder  City. 
BIDS   OPENED 

LOS  ANGELES,  Cal.  —  Hercules 
Powder  Co.,  Fidelity  Bldg.,  Los  An- 
geles, submitted  low  bid  to  the  Met- 
ropolitan Water  District,  Los  An- 
geles, April  30,  at  $270,480,  for  fur- 
nishing 2,760,000  lbs.  of  explosives  re- 
quired in  the  construction  of  the  San 
Jacinto  Tunnel  of  the  Colorado  River 
Aqueduct  prior  to  January  1,  1939,  in 
accordance  with  Specifications  No.  94. 

Atlas  Powder  Co.  submitted  only 
other  bid  at   $313,260. 


Reinforcing   Steel 

Cut,  Bent,  Delivered  and  Installed 


BUILDING  MATERIALS 
GUNN,  CARLE  &  CO.     ^ 

20  Potrero  Avenue  :  San  Franicsco 

Phone  UNderhill  5480 


CUT 


LABOR     COSTS 
with 


ROOSHORS  AND 
ROOS  COLUMN  CLAMPS 

W.    J.    BLIRKE    8i    CO.  Northern    California    Distributor* 

200  Da\'is  Street        Phone  DOuglas  8590       -       San   Francisco 
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MACHIME-RT  ^  MATERIAId 

Bid   calls   for   construction    machinery    and    materials   and    miscellaneous  equipment   and    supplies   purchased    by 
Fsdaral,  State,   Municipal  and  other  public  agencies. 


EAST  BAT  UTILITY  DIST. 


OAKLAND.  Cal.— Until  May  S.  8  P. 
M..  bids  will  be  received  by  the  East 
Bav  Munioipal  Utility  pi<---''  John 
S.  Kimball.  Secty..  516  16th.  Oakland, 
under  Informal  Proposal  No.  615,  for 
furnishing  one  hydraulically-operated 
trailbutlder  or  angle   bulldozer. 

Speclflcations  obtainable  from  i,bove 
olDce.  * 


OAKLAND.  Cal.— Until  May  8.  8  V. 
M..  bids  will  be  received  by  the  Kast 
Bay  Municipal  Utility  District.  John 
S.  Kimball.  Secty..  516  IGth.  Oakland. 
under  Proposi.1  L.S.  145,  for  furni.shing 
150  4-lnch,  300  6-inch  and  25  8-inch 
gate   valves. 

Specifications  obtainable  from  f.bove 
ofBce.  • 


OAKLAND.  Cal.— Until  May  8.  S  P. 
M..  bids  will  be  received  by  the  East 
Bay  Municipal  Utility  District.  John 
S.  Kimball.  Secty..  516  16th.  Oakland. 
under  Proposal  No.  L. P.  146,  for  fur- 
nishing 2.913  cast  iron  bell  and  spigot 
water  pipe  fittings  in  sizes  4-  to  20-in. 

Speclflcations  obtainable  from  -ibove 
office.  • 


SAN  FRANCISCO  CITY 

SAN  FRANCISCO.— Until  May  10,  2 
P.  M..  bids  will  be  received  by  T.  A. 
Brooks,  Purchaser  of  Supplies,  Room 
270,  City  Hall,  under  Sale  No.  125.  for 
sale  of  miecellaneous  equipment,  sup- 
plies and  materials  from  the  Hetch 
Hetchy  Project.  Items  offered  for 
sale  include  miscellaneous  electrical 
and  plumbing  equipment  s-nd  mate- 
rials; automobilee,  trucks  and  parts; 
Hetch  Hetchy  railroad  equipment  and 
supplies,  etc.  Lump  sum  bids  only 
will  be  considered.  Items  offered  for 
sale  are  located  <.t  various  yards  and 
camps  of  the  Hetch  Hetchy  Project 
at  Livermore.  Valle.  Mocho.  Mitchell 
and  Thomas  In  Alameda  Countv.  and 
Hetch  Hetchy  Junction  ..nd  Mocca- 
sin In  Tuolumne  County.  Complete 
list  of  items  is  on  file  at  the  office  of 
the  Purchaser  of  Supplies,  Room  270. 
City  Hall. 


WAR  DEPARTMENT 

FORT  MASON— Until  May  6.  10  A. 
M..  bids  will  be  received  by  the  Quar- 
termaster Supply  Officer.  San  Fran- 
cisco General  Depot,  Fort  Mason,  un- 
der Bid  No.  928-35-243,  Req.  No.  Q.M 
552-1  lS-PQM-35.  Memo.  6413.  for  fur- 
nishing electrical  materials  and  paint 
materials. 

Specifications  obtainable  from  above 
office. 

RECLAMATIoiTiuREAU 

BOULDER  CITY.  Nev,— Until  May 
17.  2  P.  M..  bids  will  be  received  by 
the  Bureau  of  Reclamation.  Denver, 
under  Spec.  No.  683-D.  for  furnishing 
and  delivering  fob  cars  at  bidder's 
shipping  point  and/or  Boulder  City. 
for  observation  platforms,  ladders, 
railings,  s-nd  doors  for  installation  in 
the  tunnel  plug  outlet  works  at  the 
Boulder  Dam.  Boulder  Canyon  Pr-^i- 
ect.  The  materials  will  be  Installed 
by  the  Government. 

Specifications  obtainable  from  above 
office  without  chf-rge  to  prospective 
bona  fide  bidders;  to  others,  $.75  not 
returnable. 


NAVY    DEPARTMENT 

WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  >V 
Accounts,  Navy  Department.  Wash- 
ington. D.  C  for  furni.shing  miscel- 
laneous supplies  i»nd  equipment,  as 
follows : 

OIL.   lubricating,  for  hot  runnin-   • 
pedoes;     East    and    West     Yards. 
Sch.   4918;   May  10. 
GUNS,   pressure  lubricating;  Mare  Is- 
land and  Puget  Cound.    Sch.    49!.'.; 
May    10. 
OIL.    60.000    lbs.    rf.w    tung;    Mare    Is- 
land.   Sch.   4913;   May  10. 
PLATES.   90,000   lbs.   ^alv.   steel-   Mn-p 
Island  &  Puget  Sound.    Sch.  4930; 
May  10. 
OAKUM.    9.200    pounds    spun    oakum: 
Western  Yards.    Sch.  4920;  May  10 
DRILLS,     approximately     176     electrV 
drills.    1   electric   grinder  and   four 
electric    hammers;    East    &    West 
Yards.    Sch.  4923;  May  10. 
FACINGS.  21,000  lbs.  naval  brass  boat 
East   and  West  Yards.     Sch.    4919; 
May  10. 
TAPES.   144  measuring,   woven   metal- 
lic-   Mare   Island.     Sch.   4917;    Mav 
10.' 
STONES,   sharpening;  East  and  West 

Yards.    Sch.  4925;  May  14. 
TORCHES,    gasoline,    alcohol    and    oil; 
East   and  West  Yards.     Sch.    4927; 
May  14. 
LAVATORIES.   60  shore  .Trl   7"  =,i.--.v 
waterclosets-     Mare     Island.     Sch. 
4936;  May  14'. 
PIPE,  conduit;  Ea«t  and  West  Yards. 

Sch.  4939;  May  14. 
FIGURES  and  letters,  stampine:  EpoI 
and   West   Yards.     Sch.    4933-    Mf  v 
14. 
VALVES,   boiler  safety;   East   /t   West 
Yards.     Sch.    4954:    May   17. 
Information    obtainable    from    above 
office    and    from    the    12th    Naval    Dis- 
trict.  100  Harrison  St..  San  Francisco. 

U.  S.  POST  OmCE  DEPfT 

SACRAMENTO.  Cal.— Until  May  6 
bids  will  be  received  by  Purchasing 
Agent.  Post  Office  Department,  Wash- 
ington, D.  C,  for  two  .steel  paper 
separating  cases  for  the  Sacramento 
Post    Office.     Proposal   No.    21S5. 

MARIN  COUNTY 

MARIN  COUNTY.  Cal.— Until  May 
13.  12  M..  bids  will  be  received  by 
the  Tamalpais  Union  High  School 
District.  Frank  A.  Bush.  Secretary 
of  the  Board  of  Trustees,  fo-  furnish- 
ing 1,200  ft.  of  one-conductor  500  0'" 
CM,  stranded.  6-G4-in.  wall  Hazard 
Armortite  cable.  600  volts  (or  equal). 
Delivery  to  be  maie  July  1. 

Specifications  obtainable  from  above 
office. 


SONOMA  COUNTY 

PETALUMA.  Sonoma  Co..  Calif— 
Until  May  6.  7:30  P.  M..  bids  will  be 
received  by  the  Fetaluma  City  Coun- 
cil, Gladys  V.  Roberts.  City  Clerk, 
for  furnishing  approximately  3.000  I.f. 
No.  8  B&S  gauge  Hazard  3500-volt 
cable,  solid  single  conductor,  rubber 
covered  and  lead  encased,  to  be  used 
in  the  widening  of  Main  Street  from 
the  South  side  of  Washington  Street 
to  points  on  the  east  and  west  sides 
of  Main  Street  near  its  intersection 
with  Third  Street. 

Specifications  obtainable  from  above 
office. 


CALIFORNIA  STATE 

DEL  NORTE,  HUMBOLDT,  LAKE 
and  Mendocino  Counties — Until  May 
8,  11:00  A.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works,  Di- 
vision of  Highways,  J.  W.  Vickrey, 
546  West  Wabash  Ave.,  Eureka,  foi 
the  rental  of  3-yd.  dump  trucks  for 
use  at   locations  as   follows: 

(1)  3  for  approximately  500  hours  each 
to  be  used  in  the  vicinity  ol 
Eureka. 

(2)  3  for  approx.  500  hours  each  to  be 
used  in  the  vicinity  of  Garber- 
ville. 

(3)  3  for  approx.  500  hours  each  to  b« 
used    in      Mendocino     and      Lake 

Counties. 

(4)  4  for  approx.  500  hours  each  to  be 
used  in  the  vicinity  of  Crescent 
City. 

The  trucks  are  to  be  used  principal- 
ly under  power  shovels  for  hauling 
gravel,  slide  material,  etc.,  and  for 
other    miscellaneous    hauling    jobs. 

Specifications  obtainable  from  above 
office.  • 


SAN  FRANCISCO  CITY 

SAN  FRANCISCO— Until  May  20,  2 
P.  M.,  bids  will  be  received  T.  A. 
Brooks,  Purchaser  of  Supplies,  Room 
270,  City  Hall,  under  Bid  No.  1340, 
for  furnishing  street  and  sewer  ma- 
terials. 

Specifications  obtainable  from  above 
office. 


CANAL  ZONE 


PANAMA  CANAL  ZONE  —  Until 
May  10,  10:30  A.  M.,  bids  will  be  re- 
ceived by  A.  L.  Flint,  General  Pur- 
chasing Officer,  The  Panama  Canal, 
Washington.  D.  C,  under  Schedule 
No.    3053,    for    furnishing: 

(1)  6    trucks,    ''ump    type,    with    steel 
body,   hydraulic  hoist  and  cab. 

(2)  2    trucks,    heavy    duty,    with    steel 
body,   mechanical  hoist  and  cab. 

(3)  1  truck,  heavy  duty,  with  gasoline 
tank  and  cab. 

Specifications  obtainable  from  above 
office  or  from  the  Assistant  Purchas- 
ing Agent,  The  Panama  Canal,  Fort 
Mason,    San    Francisco. 


WAR  DEPARTMENT 

BENICIA,  Solano  Co..  Calif.— Until 
May  16,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Commanding  Officer. 
Benicia  Arsenal.  Benicia.  under  Bid 
No.  146-35-31,  for  furnishing  paints, 
enamel,   oils,   turpentine,   varnish,   etc. 

Specifications  obtainable  from  above 
office.  • 


U.  S.  INDIAN  SERVICE 

PHOENIX,  Ariz.— Until  May  13.  2 
P.  M..  bids  will  be  received  by  the 
Phoenix  Indian  School,  4100  Rhoads 
Circle.  Phoenix,  Carl  H.  Skinner,  Su- 
perintendent, for  furnishing  one  lot 
of  Douglas  fir  lumber. 

Delivery  fob  bidder's  shipping  point 
and/or  Phoenix. 

Copy  of  the  bid  form  is  on  file  at 
the  office  of  DAILY  PACIFIC  BUILD- 
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BRIDGES 


BIDS   OPENED 

ORANGK  COUNTY.  Calif.  —  J.  E. 
Haddock,  Ltd.,  357  N.  Cliester  Ave., 
PftBuBena,  at  $39,633  submitted  low 
bid  to  the  State  Highway  Engineer, 
State  BIdg..  Loe  Angeles,  for  the  con- 
struction of  (^  reinforced  concrete  gir- 
der bridge  across  Trabuco  Creek,  two 
miles  north  of  San  Ju£.n  Capistrano, 
Orange  County,  consisting  of  three  48 
ft.  0  In.  spans  and  two  15-ft.  canti- 
lever spans  on  concrete  piers,  und 
grading  and  paving  approaches  with 
Portland  cement  concrete. 

Complete   total   bids  follow: 

(A)  .1.   E.  Haddock,   Ltd..  Fasa- 
4lena    $39,633 

(B)  Osc;.r   Oberg,   Los   Angeles.  42,361i 

(C)  Bannister-Field  Co.   and   F. 

E.    Potts,    Los    Angeles 44.931 

(D)  R.  H.  Travers.  Los  Angeles  53,167 

(E)  Lynch-Cannon    Engr.    Co., 

LoB   Angeles    53,530 

Unit   bids   will   be    given   shortly. 


ADDITIONAL   SUB-CONTRACTS 
AWARDED.  ~ 

SAN  FRANCISCO.— Healy  -  TihbnTs 
Const.  Co.,  64  Pine  Street,  general 
contractors  for  the  construction  of  the 
San  Fr£.ncisco  Section  and  Approaches 
(Contracts  15  and  15-A)  of  the  San 
Francisco  -  Oakland  Bay  Bridge,  has 
awarded  fj  sub-contract  to  the  Alta 
Electric  &  Mechanical  Co.,  467  O'Far- 
rell    St.,   for   furnishing   all    conduit. 


BIDS   WANTED 

PORTLAND,  Oregon— Until  May  14, 
3  P.  M.,  bids  will  be  received  by  the 
U.  S'.  Engineer  Office,  306  Custom- 
house, Portland,  under  Bid  No.  698-35- 
605,  for  furnishing  ready  for  erection 
and  field  riveting,  two  168-foot  riveted 
truss  spans  complete  with  shoes,  an- 
chor bolts,  lead  plates,  field  rivets, 
etc.     Approximate  weight,   950.000  lbs. 

Delivery  f.o.b.  cars  at  bidder's  ship- 
ping point. 

Specifications  obtainable  from  above 
office. 


COMPLETE    BID    LISTING 

ORANGE  COUNTY,  Cal.  —  J.  E. 
Haddock,  Ltd.,  367  N.  Chester  Ave., 
Pa.sadena,  at  039,633,  aee  previously 
reported,  submitted  low  bid  to  the 
State  Highway  Engineer,  State  Bldg., 
Los  Angeles,  for  the  construction  of  a 
reinforced  concrete  girder  bridge 
across  Trabuco  Creek,  2  miles  north 
on  San  Juan  Capistrano,  Orange 
County,  consisting  of  three  48-ft.  0- 
in.  spans  and  two  15-ft.  cantilever 
spans  on  concrete  piers,  and  grading 
and  paving!  approaches  with  Portland 
cement  concrete. 

The  work  involves: 
(  1)  375   c.y.    concrete    to    be   removed 
and  disposed  of; 


(  2)  3t0  l.f.  pipe  and  wire  b(.nk  pro- 
tection fence  to  be  moved  and 
reset; 

(  3)   14  stations  clearing  and  grubbing 

(  i)  360  c.y.  excav.  uiiclasa.  (roadway 
and  detour); 

(  6)  11,000  c.y.  Imported  borrow  (road- 
W!.y  and  detour); 

(  6)   1.000  c.y.  excav.,  unclass.  for  dike 

(  7)    1,100  c.y.  structure  excavation; 

(  8)    3.150  eq.   yds.  subgrade  for  pave.; 

(  9)  14  stations  finishing  rdwy.; 

(10)  3    tons    liquid   asphalt   SC-2   prime 

coat   (shoulders) ; 

(11)  65    tons    liquid    asphalt    SC-2   sur- 

face   treatment     (shoulders    and 
detour); 

(12)  6,300    sq.    yds.    preparing,    mixing, 

and   shaping   shoulders   and   de- 
tour; 

(13)  830  each  puvement  dowels; 

(14)  630  c.y.  Class  A  Port,  cement  con- 

crete   (pavement); 
(16)   161,000  lbs.  bar  relnf.   steel; 

(16)  832   c.y.   Class  A  Port.   cem.   cone. 

(structure); 

(17)  12.6  c.y.  Class  F  do   (railing); 

(18)  70  c.y.  Class  A  do  (slope  paving); 

(19)  86  l.f.  24-in.   CMP; 

(20)  80    l.f.    temporary   guard    rail; 

(21)  1   lot  misc.    items  of  work. 
The    total    bids  were: 

(A)  J.   E.   Haddock,   Ltd.,   $39,633. 

(B)  Oscar   Oberg.    Los   Angelec,    $42,- 

369.80. 

(C)  Bannister   -   Field   Co.,    Ltd.,   and 

Fred    E.    Potts,      Los      Angeles, 
$44,931. 

(D)  R.  H.  Travers,   Los  Angeles,  $53,- 

167. 

(E)  Lynch-Cannon     Engiiieerlng     Co., 

Los    Angeles,    $53,530.50. 
The  unit  bids  were: 

(A)       ((B)        (C)         (D)       (E) 
(   1)     $     2.50  $   5.00  $  6.00  $     4.50  $  7.00 
(   2)  2.00         .70       2.50         3.50       1.50 

(  3)         10.00       5.00     10.00       40.00       3.00 
(   4)  .25         .20         .50  .45         .60 

(  5)  .30         .42         .60  .45         .37 

(  6)  .30         .60         .45  .45         .40 

(   7)  1.00         .70       2.20         3.00       3.00 

(  8)  .12         .20         .10  .20         .10 

(  9)         10.00       5.00     10.00       10.00       3.00 

(10)  10.00     10.50     17.00       12.00     20.00 

(11)  10.00     10.50     12.50       12.00     20.00 

(12)  .10         .13         .08  .12         .10 

(13)  .15         .12         .15  .10         .15 

(14)  8.50  10.20   7.10   12.00  10.00 

(15)  .043   .044   .0375   .045   .04 

(16)  20.00     18.85     20.65       21.00     28.50 

(17)  56.00     55.00     47.40       60.00     90.00 
(IS)         15.00     16.20     15.66       22.00     20.0(1 

(19)  2.50       2.75       2.50         4.00       4.00 

(20)  1.00         .80       1.10         2.00       2.00 

(21)  250.00  600.00  466.00  3454.00  500.00 


PLANS    COMPLETED. 

LOS  ANGELES,  Cal.— City  Bridge 
Engineer  R.  W.  Stewart  has  complet- 
ed plans  for  the  Figueroa  Street  via- 
duct   extending    from    Figucroj.    tunri'jl 
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No.  1  acrOHM  the  Los  Angeles  river. 
The  proposed  structure,  which  will 
cost  approximately  $890,000,  will  be 
or  reinforced  concrete  cunxtructlon  of 
seven  arch  spans.  Thi-  total  Icnxth 
of  the  bridge  will  be  in-io  fe.-i.  with 
u  40-ft.  roadway  and  ,i  tot>.l  wld'.h  of 
f>i  ft.  The  project  han  been  approved 
by  the  city  council  for  submission  to 
ihe  PWA  for  fininc'iig.  The  prelimi- 
nary esilmate  ol  (luantilkir  Includes 
the  following: 

19,550  c.y.   Class  P  concrete; 
2,620  c.y    Class   C   cci'cre'.e: 
tSO  c.y    Class  O  concrete; 
18,00('     1  f.   c.;:ur.Me   piles: 
2,600  I'o  \bi.   reinforcing  steel; 
1,730  l.f.   concrete   railing; 
120  l.f.   ornamental   Iron; 
14,400  c.y.    fill; 
1,620  tons  asph.  cone.   (8-in.  pave.) 
10.800  sq.   ft.   3-in.   cement  sidewalk 
1.400  l.f.    heavy  cement   curb; 
1,440  sq.    ft.    8-ln.   concrete   gutter; 
23  orni^mental    lighting    stand.; 
reconstruct    18-inch    sanitary 
sewer. 
The    above    materials    and    work    do 
not   include   the  structure's   north   ap- 
proach  for  which   the   plans   have   not 
yet    been    completed    nor    for    channel 
protection     work     along     the     Arroyo 
Seco    -which    is    also    included    in    the 
estimated    cost. 


CONTRACT  AWARDED 

GRANGE  CO.,  Cal.— J.  E.  Haddock, 
Ltd.,  357  N  Cheater  Ave.,  Pasadena, 
at  .139.633  awarded  contract  by  State 
Highway  Commission.  Sacramento,  for 
the  construction  of  a  reinforced  con- 
crete girder  bridge  across  Trabuco 
Creek,  two  miles  north  of  San  Juan 
Capistrano,  Orange  County,  consist- 
ing of  three  48-ft.  spans  and  two  15- 
ft.  cantilever  spans  on  concrete  spans 
and  grading  and  paving  approaches 
with    Portland   cement    concrete 


BIDS    WANTED 

ALAMEDA  COUNTY,  Cal.— UnUl 
May  22.  2  P.  M.,  bids  will  be  received 
by  the  State  Highway  Commission, 
Sacramento,  for  the  construction  of 
an  undergrade  cri»ssing  under  the 
tracks  of  the  Southern  Pacific  Com- 
pany at  Folger  Avenue  in  the  City  of 
Berkeley,  consisting  of  two  concrete 
abutments  with  wing  walls,  a  con- 
crete center  pier,  a  concrete  sealing 
slab  and  base  slab,  and  a  deck  of 
precast  concrete  slabs. 
The  work  involves: 
(  1)  1  lot  remove  buildings  and   clear 

site; 
(  2)   28,000   cu.   yds.  struct,   excav.; 
(  3)  600    cu.    yds.    Class    B    Portland 

cement    concrete    (precast    deck 

slabs): 
(  4)  4000    cu.    yds.    Class    A    Portland 

cem.    cone,    (walls,    pier   shafts. 

and  base  slab): 
(  5)  700  bbls.   extra   Portland  cement: 
(  6)  570.000   lbs.   bar  reinf.   steel; 
(   7)  30,000   lbs.    pipe   railing; 
(  8)  6000      lbs.    cast      iron    pipe      and 

special   castings: 
(  9)   3   each   brick   manholes: 

(10)  313  lin.  ft.  8-in.  vitrified  clay  pipe 

(11)  265  lin.  ft.    16-in.  do; 

(12)  313    lin.    ft.    2-in.  do; 

(13)  1    lot    waterproofing    complete    in 

place; 

(14)  1    lot    pumping    equipment    com- 

plete in  place; 

(15)  1    lot    electric      lighting      system 

complete  in  place; 

(16)  1    lot    Misc.    items   of  work. 
Plans    and    specifications    obtainable 

from  above  office  and  on  file  at  the 
office  of  the  District  Engineer  in 
San  Francisco  and  Los  Angeles. 
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BIOS    WANTED 

LOS     ANGELES      COUNTY.    Cal.— 
I'ntil  May  23.   2:00   P.  M..  bids  will  lie 
received  by  the  State   Highway  Engi- 
neer.   State    Bldg..    Los    Angeles,    for 
the  widening  of  four  30-foot  spans  on 
a   reinforced   concrete     girder     bridge 
across    Newhall    Creek,     at    Newhall, 
Los  Angeles  County. 
The  work  involves: 
(   1    1100  cu.  yds.  struct,  excav.; 
(  2)  110  tons  asphalt  concrete: 
(  3)  600  eq.   yds.   asph.   paint  binder; 
(  4)  68.000   lbs.    bar   reinf.    steel; 
(  5)  465  cu.  yds.  Class  A  Portland  ce- 
ment concrete; 
(  6)  10  cu.  yds.  Class  F  Portland  ce- 
ment   concrete     (railing); 
(  7)   645  lbs.   bronze  expansion   plates; 
(  8)  12  cu.  yds.  cone,  remove  and  dis- 
pose of; 
(  9)  150  lln.   ft.   temporary   railing; 
(10)  1   lot  misc.    items   of  work. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Puhlic  Works  Bldg..  Sacramento,  and 
on  file  at  the  office  of  the  District  En- 
gineer in  San  Francisco  and  Los  An- 
geles. • 


CONTRACT  AWARDED 

SAN  MATEO  ■ "    Cal.— Fred- 

rickson  &  Watson  Const.  Co..  and 
Fredrickson  Bros.,  873  81st  Ave.,  Oak- 
land, ^t  $129,908.08  awarded  contract 
by  the  State  Highway  Commission. 
Sacramento,  for  widening  the  existing 
undergrade  crossing  under  the  tracks 
of  the  Southern  Pucific  Company  and 
the  South  San  Francisco  Belt  Rail- 
way at  South  San  Francisco.  San  Ma- 
teo County,  consisting  of  a  43-ft.  7- 
in.  plate  girder  s-nd  concrete  deck 
span,  and  a  98-ft.  8-in.  steel  beam 
and  concrete  deck  span. 


CONTRACT  AWARDED 

LOS  ANGELES,  Cal.— D.  A.  Loom- 
is.  676  W.  Salem  St.,  Glendale.  at 
$11,283.82  awarded  contract  by  State 
Highway  Commission.  Sacramento,  for 
constructing  a  structural  steel  and 
concrete  pedestrian  overhead  struc- 
ture across  the  State  Highway  in 
Si-nta  Monica,  about  0.5  mile  north- 
west  of   Colorado   Avenue. 


PLANS    COIVIPLETED. 

LOS  ANGELES.  Cal.— <:ity  Bridge 
Engineer  R.  W.  Stewart  has  complet- 
ed plans  for  the  N  and  O  St.  viaduct 
at  Wilmington  and  the  city  council 
hi>«  approved  the  project  for  submis- 
sion to  the  state  highway  department 
for  allocation  of  funds.  The  estimat- 
ed cost  of  the  work,  including  engi- 
neering and  contingencies  is  $370,000. 
The  plans  call  for  a  steel  girder  bridge 
1575  ft.  in  length  with  48-ft.  roadwt-y 
and  two  5-ft.  sidewalks  and  an  over- 
all width  of  60  ft.  The  preliminary 
estimate  of  quantities  involved  in- 
clude   the    following: 

6,000  c.y.  concrete; 

1,130  tons  structural  steel; 
700  tons  asphi^ltic   wearing  surface: 
18,000  c.y.   fill   (approaches); 

8.250   sq.   ft.   3-in.   1-course   sidewalk; 
30  ornamental     lighting    standards. 


CONTEMPLATED. 

PLACER  COUNTY,  Calif.— <>nmty 
Board  of  Supervisors  contemplati'.s 
construction  of  i,  steel  bridge  to  re- 
place an  old  wooden  bridge  over  Doly's 
Ravine  on  the  Dairy  -  Lincoln  road, 
near  Glenn  Dairy  ranch, 

22— DREDGING   HARBOR 
WORKS  EXCAVATION 

LOW    BIDDER 

COLT-MBIA  RIVER,  Oregon— Col- 
umbia Contract  Co.,  44  S.  E.  Salmon 
St..  Portland,  at  $1647  submitted  low 
bid  to  the  U.  S.  Engineer  Office,  Port- 
land, April  26,  under  Bid  No.  698-35- 
S8S,   for  furnishing  and  placing  about 


900  cu.  yds.  of  stone  for  repairs  to 
revetment  in  the  Columbia  River  at 
Walker  Island,  about  52  miles  below 
Portland. 

CONTRACT  AWARDED 
PORTLAND,  Oregon  —  Saxton  & 
Looney,  508  Broadway  Bldg.,  Portland, 
at  $26,458  awarded  contract  by  the 
U.  S.  Engineer  Office,  Portland,  under 
Bid  No.  35-500,  for  dredging  a  channel 
about  4800  feet  long,  150  feet  wide, 
and  3H  feet  deep  at  low  water,  in  the 
Willamette  River  at  .Tackson  Bend 
Bar,  and  64  miles  above  its  mouth  at 
the  Columbia  River.  Oregon.  The 
work  involves  dredging  and  disposing 
of  approximately  147,670  cu.  yds.  of 
material. 


8)  extrs,  for  driving  and  building  up 
lengths  in  excess  of  6  inches 
over  original  length. 


BIDS   WANTED 

SAN  RAFAEL  CREEHv,  Marin  Co., 
Cal.— Until  May  15,  3  P.  M.,  bids  will 
be  received  by  the  U.  S.  Engineer 
Office,  401  Custom  House,  San  Fran- 
cisco, Lt.  Col.  H.  A.  Finch,  District 
Engineer,  under  Proposal  No,  35-40 
for  dredging  104,102  cu.  yds.  of  ma- 
terial from  San  Rafael  Creek,  as  fol- 
lows: 

(a)  Redredging  the  entrance  channel 
to  San  Rafael  Creek,  from  a 
point  in  San  Francisco  Bay  op- 
posit  Beacon  3  marking  said  en- 
trance channel  westerly  for  a 
distance  of  about  2600  feet  to  the 
mouth  of  said  creek,  100  feet 
wide  on  the  bottom,  to  a  depth  of 
10  feet  at  mean  lower  low  water. 

(b)  Redredging  the  channel  in  San 
Rafael  Creek  from  the  mouth  of 
said  creek  westerly  and  south- 
westerly for  a  distance  of  about 
1800  feet  to  a  point  opposite  the 
upstream  end  of  tiie  c  u  t  o  ff 
through  Goose  Neck  Band.  60  feet 
wide  on  the  bottom  to  a  depth  of 
10  feet  at  mean  lower  low  water. 

Map  and  specifications  obtainable 
from  the  above  office. 


BIDS    WANTED 

LOS  ANGELES.  Cal.— Until  May  15 
10  A.  M.,  bids  will  be  received  by  the 
general  manager  of  the  Los  Angeles 
hurbor  department  at  room  112.  City 
Hall.  Los  Angeles,  for  reinforced  con- 
crete bearing  piles  for  wharf  at  Berth 
155,  Los  Angeles  Harbor;  Spec.  No. 
940.  The  work  includes  the  manufac- 
turing and  driving  of  approximately 
15,000  lin.  ft.  of  concrete  bearing  piles 
i.nd  incidental  work.  Bidding  data 
may  be  obtained  upon  application  to 
the  harbor  engineer.  Branch  City  Hall, 
San  Pedro.  Certified  check  or  biyid 
for  10%  must  accompany  ei.ch  bid. 
Arthur  Eldridge,  general  manager. 
Bids  will  be  taken  as  follows: 
Section  A  (manufacturing,  trans- 
porting f-nd   driving  complete): 

(1)  15.000  l.f.  making,   and  impregnat- 

ing with  asphalt,  reinforced  con- 
crete jacketed  bearing  piles  16- 
18   inches  square: 

(2)  15,000   l.f.    making    reinforced    con- 

crete piles,  16-19  inches  square, 
encf.sed  in  asphalt  impregnated 
concrete: 

(3)  15,000    l.f.    transporting    and    driv- 

ing either  type  of  piles; 

(4)  extra  for  driving   and   building   up 

lengths  of  concrete  bearing  piles 
in   excess   of   6   in.   over  original 
length. 
Section   B    (manufacturing  only): 

(5)  15.000    l.f.    making   and   impregni.t- 

ing  with  asphalt  by  vacuum  pro- 
cess, concrete  jacketed  bearing 
piles  16-18   inches   square; 

(6)  15,000    l.f.    making    concrete    piles 
16-19     inches     square,     enct^sed     in 

asphalt    impregnated    concrete; 
Section  C   (transporting  and  driving 
only): 

(7)  15.000    l.f.    transporting   and    driv- 

ing either  type  of  piles; 


BIDS    WANTED 

Las'  ANGELES,  Cal.— Until  May  8, 
10:00  A.  M..  bids  will  be  received  by 
the  general  manager  of  the  Los  An- 
geles harbor  department  at  Room  112, 
City  Hall,  Los  Angeles,  for  creosoted 
piles  and  creosoted  lumber  for  whaft 
extension  at  Berths  145  and  155,  Los 
Angeles  Harbor,  and  for  maintenance; 
Specification  No.  941.  The  work  in- 
cludes the  furnishing  and  delivering 
of  approximately  37.900  lin.  ft.  of  cre- 
osoted piling  and  56.800  board  feet  of 
creosoted  lumber.  Bidding  data  may 
be  obtained  upon  application  to  the 
harbor  engineer.  Branch  City  Hall, 
San  Diego.  Certified  check  or  bond 
for  10%  must  accompany  each  bid. 
Arthur  Eldridge.  general  manager.  , 
Bids  will  be  taken  as  follows: 

Section   A   (alternate  to   Section  B). 

(1)  18,762   lin,    ft,    Douglas   fir  bearing 

piles  with   16-lb.    creosote   treat- 
ment; 

(2)  19,180    lin.    ft.    Douglas    fir    fender 

piles  with  12-lb.  creosoted  treat- 
ment: 
Section  B   (alternate  to  Section  A). 

(3)  18.762  lin.  ft.  Southern  pine  bear- 

ing   piles    with     22-lb.    creosote 
treatment; 

(4)  19,180    lin,    ft.    Southern   pine   fen- 

der   piles    with     16-lb.     creosote 
treatment. 
Section  C,  56.852  board  feet  creosot- 
ed sawn    Douglas   fir, 

23— IRRIGATION  PROJ. 

BIDS  OPENED 

YUMA,  Arizona  —  Lewis-Chambers 
Constr.  Co.,  New  Oorleans,  La.,  at 
$0.0649  per  cu.  yd.  on  Schedules  1,  2 
and  3;  and  the  Mittry  Bros.  Constr. 
Co.,  5531  Downey  Blvd.,  Los  Angeles, 
at  $0,075  per  cu.  yd.  on  Schedule  4, 
submitted  the  low  bids  to  the  Bureau 
of  Reclamation,  Yuma,  Arizona,  under 
Spec.  No.  621.  for  the  construction  of 
earthwork,  Ail-American  Canal,  Sta- 
tion 1860  to  Station  30904-75,  Boulder 
Canyon   Project, 

The  work  is  located  from  18  miles 
to  43  miles  southwest  of  Yuma,  Arie., 
and  from  10  miles  east  to  35  milee 
northeast  of  Calexico,  Calif.,  and  in- 
volves 11,261,400  cu.  yds.  of  common 
excavation. 

Bids  were  taken  as  follows: 
SCHEDULE  NO.  1 
Station.  1860   to   Station   2170 

(1)  2.707,000  cu.   yds.   excav.   of  canal, 

common; 

SCHEDULE  NO.   2 
S-tation   2170   to  Station^  2455 

(2)  2.564.000  cu.   yds.   excav.   of  canal, 

common; 

SCHEDULE  NO.   3 
Station   2455   to   Station  2740 

(3)  2.518,000   cu.   yds.   excav.  of  canal, 

common; 

SCHEDULE  NO.  4 
Station   2740   to   Station  3090-|-75 

(4)  3,472,000  cu,   yds.   excav.   of  canal, 

common. 
The   bidders  were: 

(A)  Lewis  -  Chambers  Constr.  Co., 

New    Orleans,    La.,    stipuations: 
all  or  none. 
(A-1)  Lewis   -  Chambers  Constr.   Co., 
New   Orleans,    La.,    Schedules   1, 
2   and  3   together. 

(B)  Mittpy     Bros.     Constr.     Co.,     5531 

Downey  Blvd.,  Los  Angeles,  will 
accept  Schedule  4  alone, 

(C)  Boyce   &   Igo,    Baton   Rouge,   La.. 

All  or  none. 

(D)  Interior   Constr.    Co.,    %   Winston 

Bros.,  920  Title  Guarantee  Bldg., 
Los  Angeles  , (composed  of  mem- 
bers   of    Six    Companies),    all    or 
none. 

(E)  W.      E.      Callahan     Constr.     Co., 

Yuma,    Ariz,,    all   or   none. 


PACIFIC    CONSTRUCTOR 


23 


(F)  A.  Gutl)rl<;  &  Cu.,  Inc.s  St.  Paul. 
Minn.,  niid  Mark  C.  Walker  & 
Sons.  Kirst  National  Bk.  lililg., 
Omaha.  Neb.,  Schedules  2,  3  & 
4;   or  3  and   4. 

(0)  J.  A.   Tertcllng  &   Sons,   Spokana, 

Wash.,   and   2232  Kalrvlew  Ave., 
Boise,    Idaho,    all   or   none. 
(H)  Hardwlck   Constr.   Co. 

(1)  Foley   Bro.s.,   900   New   York   Bldg., 

St.    I'aul.    Minn.,    all   or   none. 

(J)   Hroderkk   Bros.,    Denver,    Colo. 

(K)  George  I'ollock  Co.,  P.  O.  Box 
903,   Sacramento,  all  or  none. 

(L)  S.  ».  Magoffin,  Inc.,  Adrian,  Ore., 
3  or  none. 

(M)  V.  R.  Dennis  Constr.  Co.,  3911 
Fifth  Ave.,  San  Ulego,  will  ac- 
cept 1  and  2;  2  and  3;  or  1,  2 
and  3. 

(N)  David  H.  Ryan,  1G15  Fern  St.. 
San  Diego. 

(O)  Hallett  Constr.  Co..  Crosby,  Minn. 

(1)    (2)    (3)     (4) 

(A  ) $.0689  $.0689  $.0689  $.0689 

(Al) 0649   .0649   .0649    

(B  ) 075    .075    .075    .075 

(C  ) 0658   .0658   .0708   .0708 

(D  ) 609    .609    .069    .069 

(E  ) 07     .07     .075    .075 

(F  ) 0738   .0739   .0739   .0739 

(G  ) 0766   .0766   .0769   .0769 

(H  ) 0769   .0769   .0769   .0769 

(I  ) 079    .079    .079    .094 

(J  ) 082    .082    

<K  ) 0843   .0843   .0843   .0843 

(L  ) 0862   .0862   .0882   

(M  ) 09     .09     .105 

(N  ) 13     .13     - 

(O  ) 105    .105    .105    .105 

The  work  shall  be  started  within  30 
oalenaar  days  after  receipt  of  notice 
to  proceed  and  shall  be  completed 
within  50  calendar  days  from  date  of 
such  notice.  A  performance  bond  is 
required  in  the  sum  of  50%  of  esti- 
mated aggregated  payments  to  be 
made  under  tlie  contract.  Liquidated 
damages  n  the  sum  of  $250.00  for  each 
schedue  will  be  assessed  tor  each  cal- 
endar day  of  delay  not  excusable  pur- 
suant to  Article  9  of  the  Government 
Forms  No.   PWA  51.  •  3 


BIDS    WANTED 

MODESTO.  Stanislaus  Co..  C-'-'  — 
Until  May  13.  2  P.  M..  bids  will  be 
received  by  the  Board  of  Directors 
of  the  Modesto  Irrigation  District 
(acting  for  Improvement  District  No. 
6)  C.  S.  Abbott.  Secretary.  823  Uth 
St..    Modesto,   as   follows: 

Schedule  1:  Consisting  of  approxi- 
mately 215,000  sq.  ft.  of  2-in.  thick 
concrete  canal  lining. 

Schedule  2:  Consisting  of  approxi- 
mately 40  ft.  of  42-ln.  reinforced  con- 
crete pipe  line  . 

Schedule  3:  Consisting  of  approxi- 
mately 9  concrete  structures,  a  total 
of  22.5  c.y.  of  partially  reinforced  con- 
crete. 

Schedule  4:  Consisting  of  approxi- 
mately 65  concrete  structures,  a  total 
of  52  c.y.  of  partially  reinforced  con- 
crete. 

Schedule  5:  For  furnishing  concrete 
pipe. 

Schedule  6:  For  furnishing  Calco 
screw  gates. 

Specifications  obt;.inable  from  above 
ofBce.  I 


LOW    BIDDERS 

OWYHEE  PROJECT.  Oregon-Idaho 
—George  B.  Henly.  Nyssa.  Oregon,  at 
$10,502  submitted  low  bid  to  Bureau 
of  Reclamation.  Ontario.  Oregon,  un- 
der Spec.  No.  676-D.  for  the  cunstrue- 
tion  of  earthwork  and  structures, 
Shepkrd  Gulch  Drain,  Dead  Ox  Flat 
Division.  Owyhee  Project,  near  Pay- 
ette and   Weiser.    Idaho. 

J.  A.  Terteling  &  Sons.  Boise,  at 
$14,563  submitted  second  low  bid.  and 
Morrison-Knudsen  Co..  Boise,  at  $17.- 
697  submitted   third  low   bid. 


LOW    BIDDERS 

iiVVVIIEI';  I'RO.IECT,  Oregon-Idaho 
— Morrison- Kniidnen  Co.,  P.  O.  Box 
1518,  318  Broadway,  Boise.  Idaho,  at 
$127,485  submitted  low  bid  to  the 
Bureau  of  Reclamation,  Ontario,  Ore., 
under  Spec.  No.  619,  for  the  construc- 
tion of  I'arthwork  and  structures. 
South  Canal,  Station  736  to  Station 
1340,  and  South  Canal  Lateral  17.7, 
Succor  Creek  Division,  Owyhee  I'*ro- 
Ject,    near   Homedale,    Idaho. 

Barnard-Curtlss  Co.,  Minneapolis, 
Minn.,  at  $149,876  submitted  second 
low  bid. 

Complete  bids  will  be  published 
shortly.  • 

25— MACHINERY  AND 
EQUIPMENT 

BIDS    OPENED 

SAN  BERNARDINO.  Cal.— .follow- 
ing bids  received  by  the  State  Pur- 
chasing Agent.  State  Capitol.  Sacra- 
mento, under  Bid  No.  48480,  Req.  No. 
1819.  for  furnishing  a  tractor  fob  San 
Bernardino. 

Crook  Co.,  on  AUis  Chalmers  "K": 
(1)  original  bid,  $2,712;  (2)  trade-in 
allowance,   $8Cf5;   (3)    net  $1,907. 

Smith  Boosh  Usher  on  a  Cletrac: 
(1)    $2,695;    (2)    $735;    (3)    $1,960. 

J.  D.  Adams  Machinery  Co.  on  a 
McCormIck  Deering:  (1)  $2.82'  '  ■ :: 
$470;    (3)    $2,351.50.  ~ 

Wef.ver-Rye  Tractor  Co..  on  a  Cat- 
erpillar "40".  (1)  $2,944.50;  (2)  $500; 
(3)    $2,444.50. 

Bids  held   under  advisement. 


BIDS   OPENED 

STOCKTON,  San  Joaquin  Co..  Cal. 
— Identical  bids  at  $4,000  each  were 
received  by  the  State  Purchasing 
Agent.  Stf.te  Capitol.  Sacramento,  un- 
der Quotation  No.  48834.  Req.  No.  8754 
for  furnishing  one  10-ft.  dual  drive 
power  control  motor  grader,  25-lb. 
weight. 

The   bidders  were: 

Edward  R.  Bacon  Co.  for  "Wehr"; 
alternate  bid    on    20-lb.    weight.    $3,950. 

Austin  -  Western  Road  Machinery 
Co.   on  an   Austing. 

Weaver-Rye  Trf-ctor  Co..  on  a  Cat- 
«rpillar   automatic   control   "10." 

J.  D.  Adams  Co.  on  an  Adams  "301." 

Jenison  Machinery  Co.  on  a  Gallon 
"30." 

Delivery  fob  Division  of  Highways. 
Shop   10.    Stockton. 

Bids   held   under  j^dvisement. 


BIDS   OPENED 

NAPA  AND  SONOMA  COS..  Cf.l.— 
Garcia  Const.  Co.,  Irvington.  at  $2.70 
per  hour  submitted  low  bid  to  the 
Department  of  Public  Works.  Division 
of  Highways.  Jno.  H.  Skeggs.  District 
Engineer,  State  Bldg..  San  Francisco, 
for  the  rental  of  one  tractor  grader, 
pneumj.tic  tired,  equipped  with  scari- 
fier attachment,  not  less  than  a  10-ft. 
blade,  for  approximately  320  hours, 
to  be  used   in  Nap.-v  a~nd  Sonoma  Cos. 

Complete  bids   follow: 

Gr.rcia   Const.   Co.,    Irvington,    $2.70. 

Rock  &  Gravel  Trucking  Co.,  Oak- 
land.   $3.90. 

Basalt   Rock  Co.,   Napa,   $4.00. 

Hein    Bros.,    Petaluma,    $4.50. 

Tiffany  Const.    Co.,    San    Jose,    $6, on. 

Bids    held    under   advisement. 


May    1,    1935 
BID    OPENING     POSTPONED 

FORT  MASON,  Cal.— Until  Jlay  15 
10  A.  M..  date  postponed  from  Ap^"'! 
30.  in  A.  M.  (previously  reported^  lvd  = 
will  he  received  by  the  Quartermaster 
Supply  Officer.  San  Francisco  Genf^r- 
al  Depot,  Fort  Mason,  under  Bid  No. 
92.'<-35-235.  Req.  QM  671-161-35.  Memo 
5974.    ;.s    follows: 

(1)  One  centrifugal  pump,  horizon- 
tally split  case,  single  stage,  double 
suction  type,  capacity  of  not  less  than 


500  gallfiMH  per  minute  of  nea  water 
agi.lnHt  a  total  dynamic  head  of  not 
ledH  than  250  feet  at  a  npced  not  ex- 
ceeding 3500  rpm. 

(2>  One  centrifugal  pump,  horizon- 
tally split  ca«e,  single  iitage,  double 
suction  type,  capacity  of  not  less  than 
SOO  gals,  per  minute  agalniil  a  total 
dyntmlc  head  of  not  less  than  250  ft. 
at  a  spei'd  of  not  exceeding  3500   rpm. 

The  pumps  arc  for  trans-shipment 
to  the  Dept.  Quartermaster.  T'hlllpplne 
Dept.,  Manila,  P.  I. 

Specifications  obtainable  from  ;.bove 
office. 


PURCHASING    MATERIALS 

OAKLAND.  Cal.— East  Bay  Street 
Railways,  Ltd.,  2129  Grove  St.,  Oak- 
land, is  purchasing  approximately  900 
cubic  y.-irds  of  concrete  mix  and  ap- 
proximately 4500  tons  of  ballast  rock 
to  be  used  In  the  street  Improvements 
between  and  around  existing  street 
car  tracks  of  Oakland.  Work  will  be 
done  by  the  owner's  own  forces. 

Shortly  5000  redwood  ties  will  be 
purchased.  • 


28  —  FIRE  EQUIPMENT 


PURCHASE     AUTHORIZED 

MERCED  COUNTY.  Cal.— Purchase 
of  four  Are  trucks  has  been  authoriz- 
ed by  the  County  Board  of  Super- 
visors. Frank  Pebley  is  chairman  of 
the   Board. 


29 — STREETS    AND    HIGH- 
WAYS 


BIDS    WANTED 

SAN  FRANCISCO— Until  May  15. 
2:30  P.  M..  bids  will  be  received  by 
the  Department  of  Public  Works,  Rm. 
251.  City  Hall,  undetr  Spec.  No.  18.- 
S58.  for  reconstruction  of  23rd  St., 
between  Hoffman  Ave.  and  Diamond 
St.      Estimated   cost.    $3840. 

The  work  involves: 

(1)  300  lin.   ft.  granite  curb   redressed 

and   reset; 

(2)  2000    sq.    ft.    remove    existing    as- 

phalt   concrete    wearing   surface 
where   directed; 

(3)  190  tons  asphaltic  concrete  binder 

in    place; 

(4)  39,250   sq.    ft.    2-in.    asphaltic    con- 

crete  wearing  surface; 

(5)  1360    sq.      ft.      asphaltic      concrete 

conform  pavement; 

(6)  400    sq.    ft.    reset      basalt      blocks 

where  directed: 

(7)  100    each    Type    No.    1    galvanized 

sheet  iron   pedestrain    cross  walk 
markers  in  place; 

(8)  900    sq.     ft.     one-course    concrete 

sidewalk. 
Plans    and    specifications    obtainable 
from    the    City    Engineer,     Room    251, 
City   Hail,    upon   deposit  of  $10. 

•  29 


CONTRACT    AWARDED 

NAVAJO  COUNTY,  Ariz.  —  E.  L. 
Yeager.  Box  470.  San  Bernardino,  at 
$46,794.71  awarded  contract  by  the 
Arizona  State  Highway  Commission. 
Phoenix,  for  the  improvement  of 
streets  in  Holbrook,  Arizona,  NRM 
7S-D  (1935)  A.F.B.  539,  NRM  83-B 
(1935)  A.F.E.  538.  The  work,  which 
extends  from  the  north  city  limits  of 
Holbrook  along  Porter  St.  to  the  R. 
R.  tracks,  a  distance  of  about  one- 
third  of  a  mile,  consists  of  removing 
old  pavement  and  curb  and  gutter, 
and  to  furnish  and  place  select  ma- 
terials, new  concrete  pavement  and 
curb  and  gutter. 
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BIOS  OPENED 

9AN  FRANCISCO— Bids  for  the  re- 
construction of  the  roadway  on  Tenth 
Avenue. between  Lawton  and  Noriega 
Streets,  under  Spec.  No,  18,856.  were 
opened  by  the  Department  of  Public 
Worl{8.   City   Hall. 

Bids  were  taken  as  follows; 

(1)  100    lln.     ft.    redressed    and    reset 

granite   curb; 

(2)  8400  sq.   ft.  6-in.   Cla£S  E  concrete 

pavement; 

(3)  1460  sq.   ft.   remove  exlating  pave- 

ment and  replace  with  asphalt 
cone,  pavement  consisting  of  a 
6-in.  Class  F  concrete  base  and 
a  2-in.  afphaltic  concrete  wear- 
ing surface; 

(4)  160  tons  asphaltic  concrete  binder 

in  place; 

(5)  J8.940  sp.  ft.  2-Inch  asphaltic  con- 

crete wearing  surface; 

(6)  800  sq.   ft.  asph.  concrete  conform 

pavement. 
The  bidders  were: 

(A)  Fay    Improvement    Co. 

(B)  Pacific    Pavements   Co.,    Ltd. 

(C)  Chas.    L.    Harney. 

(D)  Theo.    Cohn. 

(B)   Lowrie  Paving  Co. 
(F)  Eaton  &  Smith. 
Complete  unit  bids  follow: 

(A)    (B)    (C)    (D)   (E)    (F)   (G) 

(1)  »,01  J.25  $.40  $.50  $.50  $.90  $1.00 

(2)  .26     .27     .25     .26     .28     .27       .28 

(3)  .315  .30     .25     .35     .23     .25       .30 

(4)  4.00  6.00  4.65  5,00  4,25  4,54     4,00 

(5)  ,053  .06     .058  .06     .07     .06       .0575 

(6)  .06     .06     ,06     .10     .07     .09       .0575 
AU  bids   referred   to  the   City  Engi- 
neer. •  29 


BIDS  WANTED 

CKRANGB  COUNTY.  Ca^.  —  Until 
May  23,  2  P.  M..  bids  will  be  received 
by  the  State  Highway  Engineer,  State 
BIdg..  Los  Angeles,  for  about  1.4  mi. 
grading  and  paving  with  Portland  ce- 
ment concrete  or  asphalt  concrete  in 
Orange  County,  between  Anaheim  and 
MIraflores. 

The  work  involves: 
(  1)  75  stations  clear  and  grub  right- 
of-way; 
(  2)  350  M.  gals  water, 
(  3)  11,000   cu,   yds.   rdwy,   excav.   un- 

class, ; 
(  4)   700  cu.  yds,  etrue,  excav,; 
(  5)  90,000  station  yds,   overhaul; 
(  6)  19.000  sq,  yds,  subgrade  for  pave, 
(  7)   75   stations   finiehing   rdwy,; 
(  8)  275  tons  mineral  aggregate  (plant 

mixed    surfacing) ; 
(  9)   15    tons    liquid    asphalt    MC-5    or 
MC-extra     heavy     (plant-mixed 
surfacing); 

(10)  2  tons  liquid  afiphalt  MC-2  (prime 

coat); 

(11)  100    tons      liquid      asphalt      SC-2 

(shoulders); 

(12)  12,500  sq,  yds,  preparing,  mixing. 

and   shaping  shoulders; 

(13)  14  tons  liquid  asphalt  90-95   (seal 

coat) ; 

(14)  160    tons    stone    screenings    (seal 

coat) ; 

(15)  8200   lbs,   bar  reinf.   steel    (struc- 
tures); 

(16)  48,000   lbs.   steel  railroad  rail  as- 

semblies; 

(17)  140    cu.    yds.    Class    A    Portland 

cement   cone,    (structures) ; 

(18)  65  cu,  yds,  Claas  A  Portland  ce- 

ment Cone,    (curbs  and  gutters) 

(19)  60  lln,   ft.   curb  armor; 

(20)  90    lln.     ft.    remove    and    salvage 

pipe   culverts; 

(21)  40   cu.   yds.    existing    cone,    to   be 

removed  and   disponed   of; 

(22)  12    each   culvert    markers; 

Alternative    Items 
Alternative  "A" 

(23)  7850    tons   asphalt    concrete; 

Alternative  "B" 
(J4)  3490    cu.    yd«.    Class    A    Portland 
cement  concrete  (pavement); 


(25)  9500  lbs,  bar  reinf,  steel  (pave,); 
(.26)  4910   each    pavement  dowels, 

NOTE: — Alternative  "A"  sets  forth 
the  necessary  items  for  the  construc- 
tion of  the  pavement  with  asphalt 
concrete.  Alternative  "B"  sets  forth 
the  necessary  items  fur  the  construc- 
tion of  the  pavement  with  Portland 
cement   concrete, 

A  bidder  is  required  to  submit  a  bid 
on  one  Alternative,  and  may,  but  is 
not  required  to,  submit  bids  on  both 
alternatives. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Public  Works  Bldg..  Sacramento,  and 
on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco,  Los  An- 
geles and  the  district  in  which  the 
work  is  situated.  * 


CONTRACTS   AWARDED 

PETALUMA,  Sonoma  Co.,  Calif  — 
Bids  for  furnishing  materials  for  the 
widening  of  Main  Street  from  south 
side  of  Washington  Street  to  points 
on  the  east  and  west  side  of  Main 
Street  near  its  intersection  with  3rd 
Street,  were  opened  by  the  Petaluma 
City  Council,  April  22,  and  contracts 
awarded  as  follows: 

Conduit— Crescent  Electric  Co,,  1167 
Harrison  St,,  San  Francisco,  at 
$0.2135  per  l,f,; 

Wire— Crescent    Electric  Co,,    $0.0785. 

Cement — II,  Vonsen  Co.,  Petaluma.  at 
$0,775. 

Coarse  Aggregate — Hein  Bros.  Basalt 
Rock  Co..  P.  O.  Box  162,  Peta- 
luma,  at  $1,85  per  c,y. 

Fine    Aggregate  —  Hein    Bros.     Basalt 
Rock   Co.,   at   $2.25   per  c.y. 
Bids  were  taken  as  follows: 

(1)  210  c.y.   coarse   aggregate; 

(2)  168    c.y.    fine    aggregate; 

(3)  929    saclifi    Portland    cement    (Meh 

early  strength); 

(4)  1469    l.f.    1^-in.    galv,    elec,    con- 

duit; 

(5)  3000    l.f.    No,    8    B&S    gauge    3500- 

volt  copper  wire. 

Complete   bids   follow: 
Conduit 

Crescent  Electric  Co.,  San  Francis- 
co.   $0.2135   per   l.f. 

Incandescent  Supply  Co.,  San  Fran- 
cisco.   $0.2135   per   l.f. 

Lavenson  &  Savafita,  San  Francisco 
$0.2135   per   l.f, 

Westinghouse  Electric  Supply  Co,, 
San  Francisco,  $0,2178  per  l,t. 

General  Electric  Supply  Co.,  San 
Francisco,    $0,2192  per  l.f. 

Cline  Electric  Co.,  Petaluma,  $0.24 
per  l.f. 

Baugh  &  Liddle,  Petaluma.  $0,247.". 
per  l.f. 

Wira 

Crescent  Electric  Co.,  San  Fr£.ncis- 
co,   $0,785. 

General  Electric  Supply  Co.,  San 
Francisco,    $0.0830, 

Lavenson  &  Savasta,  San  Francisco 
$0.0875. 

Westinghouse  Electric  Supply  Co.. 
San   Frr-nclsco.    $0.0919, 

Incandescent  Supply  Co,.  San  Fran- 
cisco,   $0.0919. 

Cline   Electric  Co.,    Petaluma,    $0.10 

Baugh   &   Liddle,    Petalauma,    $0,135. 
Cement 

M.   Vonsen  Co..   Petaluma.    $0,775. 

Golden  Eagle  Milling  Co..  Petalumr^ 
$0,824. 

Hunt    &    Behrens,    Petaluma,    $0,785. 
Coarse  Aggregate 

Hein  Bros.  Basalt  Rock  Co..  Peta- 
luma.   $1.85. 

Sylva  &  Ellis.   Petaluma,   $1.85, 
Fine  Aggregate 

Hein  Bros.  Basalt  Rock  Co..  Peta- 
aluma,  $2.25. 

M.    J.    Molseed,    Petaluma,    $1.25. 

Capt.  L.  Lorentzen,  Petaluma,   $2.25 

Sylva    &    Ellis.    Petalum;.,    $2.50. 

Gladys    V.    Roberts.    City    Clerk. 


BIDS   WANTED 

TEHAMA  COUNTY.  Calif. —  Uni" 
May  9.  2  P.  M.,  bids  will  be  received 
by  the  Bureau  of  Public  Roads,  8nT 
Sheldon  Bldg,,  461  Market  Str.- 
Franclsco,  for  bituminous  treatment 
(light  surface  application)  on  IB  208 
miles  of  Sections  A,  B,  C,  D  and  E  of 
Route  21,  the  Deer  Creek  Mead'  ws 
National  Forest  Highway,  Lassen  Na- 
tional  Forest,   Tehams.  County. 

The  work  requires  470  tons  l'n""H 
asphaltic    road    material.    Type    SC-2. 

Plans  and  specifications  obtainabh- 
from  the  above  office  upon  deposit  of 
$10.00.  •  ' 


BIDS   WANTED 

HUMBOLDT  COUNTY,  Cal.— Until 
May  15.  2  P.  M.,  bids  will  be  receiv- 
ed by  the  Department  of  Public 
Works,  Division  of  Highways,  J.  W. 
Vickrey.  District  Enginer,  546  West 
Wabash  Ave..  Eureka,  for  about  3.7 
miles  grading  shoulders,  constructing 
selected  material  borders,  and  super- 
elevating  curves  with  selected  mate- 
rial base  and  plant-mixed  surfacing 
(medium  curing  type)  in  'rlumboldt 
County  between  Ferndale  and  Fern- 
bridge, 

The  work   Involve*  t 

(1)  120    M     gals,    water; 

(2)  1,400    c.y.    rdwy     exci.v.,    un  iass.: 

(3)  5,400    c.y.    imported   borrow; 

(4)  2.945   c.y.   selected   material: 

(5)  95    stations    preparing    !<houlders: 

(6)  255  c.y.   binder; 

(7)  910    tons   plant   -    mixed    surfacing 

(medium  curing   tyi>e); 

(8)  11   tons  asphaltic  emulsion    (prime 

coat); 

(9)  14  tons  liquid  asphalt  FC-l.A., 

(10)  14    tons    asphaltic    emulsion. 
Plans    and    specifications    obtainable 

from    the    above    office,     " 


BIDS   WANTED 

NYE  AND  ESMERALDA  COUN- 
TIES, Nev.— Until  May  15,  2  P.  M., 
bids  will  be  received  by  the  Nevada 
State  Highway  Directors,  S.  C.  Dur- 
kee,  State  Highway  Engineer,  He- 
roes' Memorial  Bldg.,  Carson  City, 
for  the  construction  of  a  portion  of 
the  State  Highway  system  in  Nye  and 
Esmeralda  Counties,  between  Beatty 
and  3  miles  north  of  Springdale,  and 
between  6  miles  south  of  Stonewall 
Pass  and  Goldfield,  Routes  5  and  3, 
Sections  HI,  K2  and  3,  Al  and  2,  B,  a 
length   of  42.01   miles. 

The  work  involves: 

(I)  34.380    c.y.    roadway    excavation; 
(  2)   60.442    sta.    yds.    overhaul; 

(3)  18.940   c.y.    select  borrow; 

(4)  520   c.y.    structure   excavation; 

(5)  10.34    miles   subgrade; 

(  6)   31.49    miles    reshape    roadway; 

(  7)   41.83   miles   finish   roadway; 

(  8)   72.700    tons    crush,    gravel  or  stone 

surface; 
(  9)   46   c.y.   Class   A   concrete; 
(10)   38   c.y.   Class   B   concrete; 

(II)  6.030    lbs.    reinforcing   steel; 

(12)  1.7   MFBM   redwood; 

(13)  876    l.f.    18-ln.    CMP; 

(14)  260   l.f.    24-in.   CMP; 

(15)  46  l.f.   30-in.   CMP; 

(16)  3    each   move   pipe    culvert   head 

walls; 

(17)  1.016  l.f.    guard   rail; 

(18)  21  each  monuments   (remove  and 

reset); 

(19)  3.130    tons    asphaltic    road    mate- 

rial.  Type   SC-2; 

(20)  275    tons  do.    Type   MC-2: 

(21)  41.83    miles    roadmix. 

Plans  and  specifications  obtainah'" 
from  the  above  office  upon  deposit  of 
$5,  of  which  amount  $2.50  will  be  re- 
turnable; and  on  file  at  the  ^f"  ' 
the  Bureau  of  Public  Roads,  461  Mar- 
ket  St,,   San  Francisco, 


BIDS   WANTED 

ELKO  COUNTY,  Nev.— Until  May 
15,  2:30  P.  M.,  bids  will  be  received 
by  the  Nevada  State  Highway  Direc- 
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tors,    S.     C.     Diirkep.     State    IllKluvay 

Bnginoer,    HcrocH    Memorial    BulldliiK. 

Caraon  City.  Nevadi..  for  the  construr- 

tlon  of  n    portion   of   the   Statr   Higli- 

wa.y  sy.stcin   In    Elko  Cminty,    between 

S5  miles  north  of  Cnrrle  and   25   mlle.s 

»OUth    of    VVi'lI«,    Hriiile    13.    Sci'tlon    H, 

a  lenffth  of  11.33   miles. 
The  work   Involves: 

(  1)  96   acres    clearing    and    KrubblnB; 

(  2)  102.300   c.y.    roadwi.v    excavaton; 

{  3)   70,893    sta.    yds.    overhaul; 

(  4)  14.567   c.y.    select    borrow; 

(  5)   660    c.y.    structure    excavation; 

(  6)  11.33    miles    subgrade; 

<  7)    11.33    miles   finish    roadway; 

I    ^1   33,500    tons    crushed    gravel    or 
stone   surf.ice; 

1    'I   1.500   M.   gals,    wKter; 

Hid    to,')    c.y.    Class    B    concrete; 

ilii    2,100    lbs.    reinforcing    steel- 

tl-)    400  I.f,    18-ln.  CMP- 

(1,1)   1,318    I.f.    24-in     CMP; 

(14)   4S4    I.f.    30-ln.    CMP; 

(16)    l.'-.e    If.    3G-ln.    CMP; 
(16)   26    monuments. 

Pli.ns  and  specincations  obt.iin.ihir, 
from  the  above  office  upon  deposit  of 
J5.  of  which  amount  $2.50  will  be  re- 
turnable; and  on  file  at  the  office  of 
the  Bureau  of  I'ublic  RoKds,  461  Mar- 
ket   .St..    San   Francisco. 


BIDS    WANTED 

YAVAPAI  COUNTY.  Arizona— Un- 
til May  15,  2:00  P.  M..  bids  will  be 
;  received  by  the  Arizona  State  High- 
way Commission,  Phoenix,  Ariz.,  for 
highway  construction  on  the  Pres- 
cott-Jerome  Highway.  NRH  17  (1935) 
A.F.E.  7910.  The  work,  which  begins 
about  %  mile  northeast  of  Mingus 
Mountain  summit  and  extends  toward 
Jerome  for  a  distance  of  about  5  miles, 
consists  of  grading,  draining  and  ag- 
gregate base  course.  The  principal 
items  and  approximate  quantities  are; 
(  1)  40,400  cu.  yds.  roadway  excav.; 
(  2)  3000  cu.  yds.  drainage  excav.; 
(  3)  3000  cu.  yds.  structural  excav.; 
(  4)  17,000     cu.     yds.     aggregate    base 

course   (CIP) ; 
(  5)  518  cu.   yds.   concrete- 
(  6)  46.900    lbs.    reinf.    steel; 
(  7)  4100    lin.    ft.    S-in.    perforated    C. 

M.   pipe; 
(  8)  3100   lin.    ft.    C.    M.   pipe    (various 

sizes) ; 
(  9)  11,500  lin.  ft.  road  guard; 

(10)  200   lin.   ft.   bank  protection; 

(11)  400    each    guide    posts; 

and  other  incidental  items. 

A  proposal  guarantee  on  an  unen- 
dorsed certificate  or  cashier's  check 
of  not  less  than  5%  of  the  gross 
amount  of  the  bid,  made  payable  to 
the  state  treasurer  of  Arizona,  is  re- 
quired. 

Funds  have  been  programmed  for 
the  construction  of  this  project  in  the 
amount  of  $105,600.  In  the  event  con- 
tract unit  prices  indicate  a  total  cost 
of  the  project  as  planned  in  excess  of 
the  amount  of  funds  programmed  for 
the  project,  the  length  of  the  project 
will  be  shortened,  if  necessary,  to 
keep  the  cost  of  the  work  within  the 
funds  allotted  thereto.  T.  S.  O'Con- 
nell.    State    Highway    Engineer. 


BIDS   OPENED 

SAN  DIEGO  COUNTY.  Cal  —V  R 
Dennis  Const.  Co.,  3911  5th  Ave.,  San 
Diego,  submitted  low  bid  to  the  De- 
partment of  Public  Works.  Division 
of  Highways,  E.  E.  Wallace,  District 
Engineer,  Union  Bldg.,  San  Diego. 
April  27  at  $16,789.50  for  highway  con- 
struction in  San  Deigo  Countv  be- 
tween Russ  Blvd.  and  Calle  Colon  in 
the  City  of  San  Diego,  about  1.1  miles 
in  length,  existing  pavement  to  be 
widened  with  asph.  concrete,  involv- 
ing: 

(1)   1400    c.y.    rdwy.    excav..    uncials.; 

(■i)  650  mi.  yds.  haul; 

(3)  7050  sq.  yds.  subgrade  preparation 


(4)  58    Bta.    flnlshlng    roadway; 

(5)  2380  tons  asphalt  concrete  In  place 

(6)  36    c.y.    Cla«H    A    Portland    cement 

concrete  In  pluce  (railway  grade 
crossing); 

(7)  8    c.y.    Class    A    Portland    cement 

concrete  In  place   (curbs  &  gut- 
tors); 

(8)  45    c.y.    existing   concrete   removed 

and  disposed  of. 
The   total  bids  were: 

(A)  V.    R.    Dennis    Const.    Co.,    $16,- 
789.50. 

(B)  Daley  Corp..  San  Diego.  $17.."i82.50. 
Unit  bids  were: 

(A)  (B) 

(1) $  1.00  $     .80 

(2) 15  .1.^3 

(3) 20  .14 

(4) 20.00  12.00 

(5) _...        4.90  5.65 

(6) 20.00  22,50 

(7) 20.00  25.00 

(8) 4.00  5.00 


CONTRACT    AWARDED 

PIMA  COUNTY.  A.lz.  —  White  & 
Miller.  Tucson,  at  $44.:I06.77  awarded 
contract  by  the  Arizona  State  High- 
way C  mmission,  Phoenix,  for  high- 
way construction  on  the  Tucson-Flor- 
ence Highway.  N.R.S.  111-A  (1935). 
A.F.E.  8002.  The  work,  which  be- 
gins about  10  miles  north  of  Tucson 
and  extends  northerly  for  a  distance 
of  approximately  six  miles,  consists  of 
grading,  draining.  aggregate  base 
course  and  oil  processing  (road  mix), 
using  road  oil. 


NOTICE    TO     BIDDERS 

SAN  DIEGO  COUNTY.  Cal.  —  A 
representative  of  the  District  Office 
will  accompany  prospective  bidders 
over  the  proposed  project  in  San 
Diego  Coupnty.  between  Lake  Hodges 
Dam  and  Rancho  Santa  Fe.  road  XI- 
9.D-Lake  Hodges  Road,  for  which 
bids  aj-e  to  be  received  in  Los  An- 
geles  on   May   16,    1935. 

S-aid  representative  will  meet  pros- 
pective bidders  on  Lake  Hodges  Road 
at  Solana  Beach  Plaze  on  Friday. 
May  3.   and  10,  at  10:00  A.   M. 

Prospective  bidders  are  urged  to 
cooperate  with  the  District  Office  and 
arrange  to  make  their  field  inspection 
on  the  above  dates. 


COMPLETE    BID    LISTING 

ORANGE  COUNTY.  Cal.  —  Mundo 
Engineering  Co.,  2305  E.  9th  St.,  Los 
Angeles,  at  $28,543  on  Alternate  A 
(i.sphalt  concrete),  and  the  Griffith 
Co.,  502  Los  Angeles  Railway  Bldg., 
Lovs  Angeles,  at  $32,367  on  Alternate 
B  (Portland  cement  concrete),  sub- 
mitted low  bids  to  the  State  High- 
wt,v  Engineer,  State  Bldg..  Los  An- 
geles, for  1.1  miles  of  grading  and 
paving  with  Portland  cement  concrete 
or  asphalt  concrete  in  Orange  County, 
bet.  17th  St.  in  Santa  Ana  and  Fair- 
haven   Avenue. 

The  work   involves: 
(  1)   57  stations  clearing  and  grubbing 

right  of  way; 
(  2)   7.600  c.y.   rdwy.   excav.,   unclass.; 
(  3)   310    c.y.    struc.    excav.; 
(  4)   14.000  sq.  yds.  subgrade  for  pave.; 
(  5)   67  stations   finishing  rdwy.; 
(   6)   210  tons  liquid  asphalt  SC-2; 
(  7)   25.000   sq.   yds.   preparing,    niixing, 
and   shaping  shoulders  and  gut- 
ters; 
(  8)  35   tons  liquid  asphalt  90-95   (seal 

coat); 
(  9)  350   tons  stone  screenings   (do); 

(10)  75   c.y.   Class   A   Port.    cem.    cone. 

April   29,    1935 
(structures); 

(11)  5,000  lbs.  bar  reinf.  steel  (struc); 

(12)  6.450   lbs.   steel  railroad  rails; 

(13)  550  lbs.  struc.  steel; 

(14)  1.090  c.y.   concrete  to  be  removed 

from  existing  pave,  and  struc; 

(15)  6   each   c«2vert  markers; 


(16)  6    each    manholes   to   be   adJuMled 

to  gmde; 

Alternative  Pavement  Items 
Alternative  "A" 

(17)  5.050  tons  asphalt  concrete; 

Alternative  "B" 
(IS)  2,580    c.y.    Class    A    Port,    cement 

concrete   (pave.); 
(19<  7.000  lbs.  bar  reinf.  steel  (pave.); 

(20)  3.400  each  pavement  doweU; 

(21)  3  each  temporary  pavement  eross- 

Ing  devices. 

NOTE:  Alternative  "A"  sets  forth 
the  necessary  Items  for  the  construc- 
tion of  the  pavement  with  asphalt  con- 
crete; Alternative  "B"  sets  forth  the 
necessary  Items  for  the  construction  of 
the  pavement  with  Portland  cement 
concrete. 

The   total   bids   were: 

(A)  Mundo  Engineering  Co. — (A)  $28  - 

t43.50.    (B)    no   bid. 

(B)  Oswald    Bros..    Los    Angeles — (A) 

$31,639.50,    (B)    $33,170.60. 

(C)  Griffith   Co..    Los   Angelea    —   (A) 

$31,820.25,      (B)      $32,367.05. 

(D)  Geo.    R.    Curtis    Paving    Co..    Los 

Angeles— (A)   no  bid,    (B)   $35,680 
(A)         (B)         (C)         (D) 

(  1) $12.00     $25.00     $50.00     $25.00 

(  2) 3S  .41  .37  .40 

(  3) 75  .75  .70  .80 

(  4) 10  .10  .11  .10 

(  5) 5.00         3.00         5.00         5.00 

(   6) 10.00       10.00         9.00       10.30 

(  7) 05  .04  .055         .18 

(  8) 20.00       18.50       16.00       19.25 

(  9) 3.00         2.50         2.00         2.90 

(10) 15.00   18.00   17.00   18.60 

(11) 05     .055    .05     .05 

(13) 05     .05     .045    .045 

(13) 11     .10     .08     .09 

(14) 1.50    1.25    1.00    1.25 

(15) 4.00    2.00    3.00    3.00 

(16) 20.00       12.50       10.00       15.00 

(17) 2.90         3.41         3.28 

(18) 6.77         6.16         6.30 

(19) 08  .09  .085 

(20) 125         .12  .14 

(21) 100.00       60.00       50.00 


CONTRACT  AWARDED 

MENDOCINO  COUNTY.  Cal.— E.  A. 
Forde.  640  Redhill  Ave..  San  Anselmo, 
at  $15,561.02  awarded  contract  by  the 
State  Highway  Commission  at  Sacra- 
mento, for  a  total  of  1.3  miles  of  re- 
tread surfacing  between  Mill  St.  and 
the  northerly  city  limits  of  Ukiah, 
-.ind  between  Broaddus  Creek  and  the 
northerly  line  of  the  Northwestern 
Pacific  Railroad  right-of--way,  Willits. 
Mendocino  County. 


CONTRACT   AWARDED 

SAN  JOAQUIN  COUNTY.  Cal.— 
Heafey-Moors  Co..  and  Jack  Casson, 
344  High  St.,  Oakland,  at  $89,977.90 
awarded  contract  by  the  State  High- 
way Commission,  Sacramento,  for  3.S 
miles  grading  and  paving  with  as- 
phalt concrete  in  San  Joaquin  Coun- 
ty, between  French  Camp  and  Stock- 
ton. 


CONTRACT    AWARDED 

ALAMED.-V.  COUNTY.  Calif.— Jones 
and  King.  Jackson  St..  Haywarii  ■" 
$24,389  awarded  contract  by  the  State 
Highway  Commission  at  Sacramento, 
for  about  0.6  mile  grading  and  pav- 
ing with  Portland  cement  concrete 
and  asphalt  concrete  in  the  city  of 
Hayward,  between  southerly  boun- 
dary and   B  Street. 


CONTRACT    AWARDED 

ALAMEDA  COLTNTY,  Cal.— Lee  J. 
Immel.  1031  Evelyn  St..  Berkeley,  at 
$14,176.50  awarded  contract  by  the 
State  Highway  Commission.  Sacra- 
mento, for  about  1.9  miles  of  exist- 
ing surfacing  to  be  planed,  rail  trench- 
es to  be  filled,  and  plant  mixed  sur- 
facing, medium  curing  type,  to  be 
placed  between  B  Street  and  the 
north  city  limits,  a.nd  between  south 
city   limits   and  Begier   St.,   Hayward. 
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COMPLETE    BID    LISTING 

SAN'  DIEGO  COrXTY.  Cal.— Daley 
Corp.,  4430  Boundary  St.,  San  Diego, 
at  $45,437.40  submitted  low  bid  to  the 
State  Highway  Engr.,  State  Bldg.,  Loe 
Angeles,  for  2.S  miles  of  grading  and 
treating  with  liquid  asphalt  in  and 
Diego  County,  between  one  mile  east 
of  Barrett  and  Tecate  Road. 

The  work   involves: 
(  1)  148  stations  clearing  and  grubbing 

right   of  way; 
(  2)  86,000  c.y.  rdwy.  excav.,  unclass.; 
(  3)   144,000  stKtion  yds.  overhaul; 
(  4)  1,700  c.y.   struc.   excav.; 
(  5)   148    sta.    finishing    rdwy.; 
<  6)  182  tons  liquid  asphalt  SC-2: 
(  7)   30,000  sq.  yds.   preparing,    mixing, 

and  shaping  roadbed; 
(  8)   60   c.y.    rubble    masonry- 
(  9)  260  l.f.  8-in.  CMP; 

(10)  646  l.f.  IS-ln.  CMP; 

(11)  88  l.f.  21-in.  CMP; 

(12)  360  l.f.   24-in.  CMP; 

(13)  116  l.f.  30-in.  CMP; 

(14)  310  l.f.  36-in.  CMP; 

(15)  84  If.  4S-in.  CMP; 

(16)  340  l.f.  CMP  cle:.n  and  relay; 

(17)  64  l.f.  CM  clean  and  salvage; 

(18)  8  each  spillway  assemblies; 

(19)  22  each  guide  posts,  move  and  re- 

set; 

(20)  80    etch    culvert    markers,    move 

and  reset; 

(21)  0.6  mile  new  property  fence; 

(22)  2    each    drive    gate    complete    in 

place: 

(23)  125  each  monuments   complete  in 

place. 
The  total  bids  were: 

(A)  Dale-  Corp.,  San  Diego,  $45,437.40 

(B)  V.    R.   Dennis   Constr.     Co.,     San 

Di,-go,  $58,565. 

(C)  Sharp  &  Fellows  Constr.  Co.,   Los 

Angeles,   $58,767.80. 

(D)  Gogo  &  Rados,  Los  Angeles,  $61,- 

167.20. 

(E)  J.    L.    Conner,    Monterey,    $99,984. 

The  unit  bids  were: 


(A) 

(B) 

(O 

(D) 

(E) 

(  1)  ... 

$  4.00  $25.00  $18.00 

$20.00 

$  4.00 

(  2).._ 

.34 

.40 

.47 

.46 

.97 

(  S).._ 

.005 

.01 

.01 

.02 

.01 

(  4).... 

1.70 

2.00 

1.40 

2.00 

1.50 

<  5).... 

5.50 

10.00 

5.00 

10.00 

5.00 

(  6).... 

U.50 

15.00 

10.00 

11.00 

10.00 

(  7).._ 

.04 

.06 

.055 

.06 

.05 

(  8).... 

20.00 

15.00 

20.00 

15.00 

10.00 

(  9).... 

.95 

1.50 

1.00 

1.25 

1.00 

(10).._ 

1.70 

2.00 

1.75 

2.00 

2.00 

(11).... 

2.05 

2.50 

2.50 

2.50 

2.50 

(12).... 

2.60 

3.50 

2.50 

2.80 

3.00 

(13).... 

3.45 

5.00 

3.20 

3.20 

3.50 

(14).... 

5.20 

7.00 

4.80 

4.00 

5.00 

(15).... 

7.60 

9.00 

7.50 

5.00 

8.00 

(16)__ 

.85 

2.00 

1.00 

1.00 

2.00 

(17).... 

.50 

1.50 

,75 

.50 

2.00 

(18).... 

12.60 

15.00 

20.00 

20.00 

15.00 

(19)  ... 

1.20 

3.00 

1.25 

1.00 

.50 

(20).... 

1.20 

3.00 

1.25 

1.00 

.50 

(21).... 

715.00  ■ 

700.00 

650.00 

450.00 

500.00 

(22).... 

40.00 

25.00 

20.00 

15.00 

20.00 

(23).... 

3.00 

3.00 

3.00 

3.00 

3.00 

COMPLETE   BID   LISTING 

SAN  BERNARDINO  COUNTY,  Cal. 
— S.  M.  Milovich.  208  Cochrum  Bldg.. 
Montebello,  at  $15,109  submitted  low 
bid  to  the  State  Highway  Engr.,  State 
Bldg.,  Los  Angeles,  for  constr.  of 
approximately  618  lin.  ft.  of  reinforced 
concrete  box  storm  drain  at  Third  8t. 
and  at  Eighth  St.,  Redlands,  San 
Bernardino    County. 

The  work   Involves: 

(1)  3029  cu.  yds.  structure  excavation; 

(2)  490   cu.    yds.    remove   and    dispose 

of   exist,    rubble     masonry     and 
Portland  cement  concrete; 

(3)  112,000    lbs.    bar    relnf.    steel; 

(4)  785  cu.  yds.   C^ass  A  Portland  ce- 

ment concrete. 
Total   bids  follow: 

(A)  S.  M.  Milovich,  Los  Angeles,  $15,- 

109.35. 

(B)  H.  A.  Teget.  Ontario,  $15,684.23. 


(C)  Geo.    Gardi 

tier   &    Sons,    Redlands, 

$15,897.75. 

(D)   Parish   Bros.,    Los 

Angeles,, 

$19,- 

S40..41. 

(E)  Tomei    Constr.    Co. 

,    Culver 

City, 

$20,550.25. 

(F)   Kemper    Constr.    Co.,    Ltd. 

,     Los 

Angeles, 

$21, 144. 4' 

Unit  bids  follow: 

(A)....     $  .49 

$  .75 

$  .04 

$11.58 

(B) 75 

1.75 

.0351 

lUOO 

CC) 65 

1.50 

.0372 

11.50 

(D) 79 

2.00 

.044 

14.70 

(El)....       1.25 

3i.00 

.04 

14.40 

(IF) 88 

1.28 

.0486 

16.00 

BIDS    WANTED, 

SANTA  CLARA  COUNTY,  Calif.— 
Until  M;y  10,  10  A.  M.  (to  be  opened 
at  10:15  A.  M.)  bids  will  be  received 
by  the  Board  of  Directors  of  the  San- 
ta Clara  Vf.lley  Water  Conservation 
D. strict,  Leroy  Anderson,  Secretary, 
Room  62,  Grant  Bldg.,  San  Jose,  for 
the  construction  of  the  Almaden  Rd. 
replacing  the  existing  road  through 
the  Almaden  reservoir.  The  length 
of  the  road  is  ;.pproximately  1.5  miles. 

The   work  involves: 
(  1)   6.5   acres   clearing   and    grubbing; 
(  2)  52,500    c.y.    roadway   excavation; 
(  3)   120    l.f.    8-in.    16    gauge    CMP; 
(  4)   270   l.f.   12-in.   gauge  CMP; 
(  5)   410   l.f.    18-in.    16   gauge  CMP; 
(  6)   30   l.f.   24-in.   14  gr.uge  CMP; 
(  7)   110    l.f.    30-in.    14    gauge    CMP; 
(  S)   140    l.f.    42-in.    14   gauge   CMP; 
(  9)  90  l.f.  48-in.   14  gauge  CMP; 

(10)  90  l.f.   60-in.   12  gauge  CMP; 

(11)  14,000   sq.   yds.    rolling   rdwy.; 

(12)  1.5    miles    three-line    barbed   wire 

fence; 

(13)  4    MFBM    redwood    lumber    in 

guard  posts; 

(14)  250    c.y.    footing    excavation: 

(15)  290   c.y.   reinforced  concreteT 

(16)  50,000   lbs.    reinforcing   steel; 

(17)  remove  and  rebuild  existing  pow- 

er   line    for    the    lump    sum    of 

$2000; 
(IS)   premium  on  50%  surety  and  100% 

performance  bonds. 
P]E.ns  and  specifications  obtainable 
from  the  Secretary  of  the  District  or 
from  Fred  H.  Tibbetts,  Engineer  of 
the  District,  1320  Alaska  Commercial 
Bldg.,  San  Francisco,  upon  deposit  of 
$5.00.  • 


BIDS   WANTED 

SAN  CARLOS.  San  Mateo  Co..  Cnl 
—Until  May  9,  8  P.  M..  bids  will  be 
received  by  San  Carlos  Town  Council, 
Lillian  A.  Lynch,  City  Clerk,  for  fur- 
nishing the  following  materials  for 
paving  two  blocks  of  San  Carlos  Ave. 
from    El   Camino   Real    to  "Walnut    St.: 

(1)  134    tons,    more   or  less,   liquid    as- 

phalt  coated  screenings; 

(2)  94  tons,  more  or  less,  natural  rock 

aphalt. 
asphalt, 
work  will  be  done  by  SERA  labor. 

Specifications  obtainable  from  above 
office. 


May  2,   1935 
BIDS    WANTED 

PIMA  COUNTY.  Ariz.— Until  May 
13.  10:00  A.  M..  bids  will  be  received 
by  the  Arizona  State  Highway  Com- 
mission, Phoenix.  Ariz.,  for  highway 
construction  on  the  Ajo-Tucson  High- 
way, N.R.S.  110-B  (1935)  A.F.E.  604. 
The  work,  which  lies  immediately 
we-st  of  project  NRS  110-A  (1935), 
consists  of  grading  and  draining  the 
roadway,  and  furnishing  and  placing 
aggreate  base  course  and  road  oil 
plant  mix  over  a  length  of  about  10% 
miles.  The  principal  items  and  ap- 
proximate quantities  are: 
(   1)  4.2    miles    grading     roadway      to 

section; 
(  2)  430    cu.    yds.    rdwy   excav.; 
(  4)  12,600  cu.  yds.  drainage  excav.; 
(   4)  1250  cu.  yds.   struct,  excav.; 
(  5)  38,200  cu.  yds.   borrow  excav.; 


(  6)   16,000    cu.    yds.    aggregate    base 

course    (CIP) ; 
(  7)  433  cu.  yds.  concrete; 
(   8)   620  lin.   ft.  CM. P.    (various  sizes) 
(  9)   620  lin.  ft.  C.M.P.    (various  sizes) 

(10)  970    lin.    ft.    grade   and    construct 

fords  to  section; 

(11)  43.200   lin.    ft.   grader  ditches; 

(12)  15,000  tons  plant  mix; 

(13)  670  tons  road  oil; 

(14)  10.3   miles   placing   plant   mix; 

(15)  800   cu.    yds.    screenings; 

(16)  75  M.   B.   M.   treated  timber; 

(17)  5  M.  B.   M.  untreated  timber; 

(18)  1760   lin.   ft.    trtated   timber  piles; 

Alternate 

(19)  85  M.  B.  M.  redwood  timber;  and 

other  icidental  items. 

A  proposal  guarantee  in  an  unen- 
dorsed certified  or  cashier's  check  of 
not  less  than  5%  of  the  gross  amount 
of  the  bid,  made  payable  to  the  State 
Treasurer  of  Arizona  is  required. 

Funds  have  been  programmed  tor 
the  construction  of  thjs  project  in  the 
amount  of  $123,000.  In  the  event  con- 
tract unit  prices  indicate  a  total  cost 
of  the  project  as  planned  in  excess  of 
the  amount  of  funds  programmed  for 
the  project,  the  length  of  the  project 
will  be  shortened,  if  necessary,  to 
keep  the  cost  of  the  work  within  the 
funds  allotted  thereto.  T.  S.  O'Con- 
nell.  State  Highway  Engineer. 


CONTRACT   AWARDED 

ORANGE  COUNTY,  Calif.— Mundo 
Engineering  Co.,  2305  E  9th  St.,  Los 
Angeles,  at  $28,543.50  (asphalt  con- 
crete) awarded  contract  by  the  State 
Highway  Commission,  Sacramento,  tor 
1.1  miles  grading  and  paving  with 
asphalt  concrete  in  Orange  County  be- 
tween 17th  St.  in  Santa  Ana  and  Fair, 
haven  Avenue. 


BIDS    WANTED 

SAN  FRANCISCO.— Until  May  15,  . 
2:30  P.  M.,  bids  will  be  received  by  . 
the  Department  of  Public  Works,  Rm.  , 
251,  City  Hall,  under  Spec.  No.  IS,-  ■ 
839  for  the  construction  of  sidewalks  ■ 
on  Columbus  Ave.,  Taylor  St.,  St. 
ton   St.,   and   other  streets. 

The  work  Involves  construction  of 
10.000  sq.  ft.  of  one-course  concrete 
sidewalk. 

Specifications  obtainable  from  the 
City   Engineer,    Room    351,  City  Hall. 


NOTICE    TO    BIDDERS 

STATE  OF  CALIFORNIA.  —  C.  H. 
Purcell,  State  Highway  Engineer,  hs-s 
announced  the  cost  of  blue  line  prints 
for  the  state  highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  loca- 
tion of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  f.nd  bridge  de- 
tail sheets  will  be  furnished  at  cost 
and  become  the  property  of  the  pur- 
chaser. 

The  following  table  shows  the  cost 
of  such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramento on  May  15  and  in  Los  An- 
geles on  May  16,   1935. 

I-Men-1-K  at  Red  Mountain  Creek 
and  McCoy  Creek;  bids  open  May  15: 
PLANS  (No.  of  Sheets)  19;  (Cost), 
$1.90;  CROSS-SECTIONS  (No.  Sheets) 
46;    (Cost)    $4.60;   Total   $6.50. 

Il-Sis  -  72  -  B  between  Cougar  and 
Horse  Thief  Creek;  bids  open  May  15: 
PLANS  (No.  of  Sheets)  29;  (Cost) 
$2.90;  CROSS-SECTIONS  (No.  Sheets) 
138:    (Cost)    $13.80;   Total)    $16.70. 

VII-L.A-4-L.A..  bridge  across  Tu- 
junga  W  !-■  s  h  ;  bids  open  May  16: 
PLANS  (No.  of  Sheets)  6;  (Cost)  $1.- 
20;  No  CROSS-SECTIONS;  Total  $1.- 
20. 

VII-L.A.-26-A  &  EMte.  bet.  Mon- 
terey Park  and  Mountain  View  Road: 
bids  open  May  16:  PLANS  (No.  of 
Sheets)   48;   (Cost)   $4.80;  CROSS-SEC- 
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TIONS  (No.  of  S'hoc'tfl)  81;  (Cost)  »8.- 
10;    Total.    $12.90. 

XI-S.D-Liike  HodKCH  Rd..  botwi-cn 
Lake  HodtteH  Di.tn  iind  Ranrho  Santa 
Fe;  bids  open  May  16:  PI^ANS  (No.  of 
Shoet.H)  H;  (Cost)  $1.40;  OROSS-SW^- 
TIONS)  (No.  of  RlicotH)  180;  (Cost) 
lis. GO;   Total,    $20.00. 

Checks  for  thf  above  should  be 
made  payable  to  tho  Department  of 
Piihllo  Works.  Division  of  lIlBhwnys, 
and  should  (.ecompany  the  requests 
for  plans.  BpeclflcntlonH  and  proposal 
forms  to  the  offlcc  of  the  State  HlRh- 
way  EnRlnpor.  I>.  O.  Rox  1499.  Pacra- 
mpnto.  t 


CONTRACT    AWARDED 

CCKlinSR  COUNTY,  Ariz.— Pleas- 
I>nt-Hasler  Const.  Co.,  324  Luhrs  Bldg. 
Phoenix,  submitted  low  bid  to  the 
Arizona  State  Highway  Commission, 
Phoenix,  April  19,  as  previously  re- 
ported at  $.11,S.'!7.47,  and  awarded  the 
contract  for  hlp;hway  construction  on 
the  Kort  Hui.chuca  -  North  Highway, 
NRS  I03-A  (19.'!,'5)  AFE  602.  The  work, 
which  begins  at  the  northe.ist  corner 
of  Fort  Huachuca  Military  Reserva- 
tion and  extends  northerly  about  3Vi 
miles,  consists  of  grading,  draining 
Knd  aggregate  base  course.  The  prin- 
cipal Items  and  approximate  quanti- 
ties are: 

(  1)  21.5(i7   c.y.    rdwy.    excav.,    unclass. 
(  2)  2,1.';2    c.y.    drainage    do; 
(  3)  283   c.y.   structural  do; 
(  4)  500  c.y.   borrow  do; 
(  5)   7173  sfa.   yds.  earthwork  overhaul 
(  6)  844   c.y.    mi.    earthwork   haul; 
(  7)  7354  c.y.   imported  borrow; 
(  8)  5127   c.y.   mi.   do  haul; 
(  9)  5408    c.y.    aggregate    base    course 
(CIP); 

(10)  144  c.y.  Class  A  concrete.  Includ- 

ing cement; 

(11)  10,989  lbs.   relnf.   steel   b^rs    (CIP) 

(12)  130   l.f.   24-in.   CM   pipe    (CIP,   in- 

cluding bands) ; 

(13)  20    l.f.    resetting    36-ln.    CM    pipe 

(CIP); 

(14)  1   each   cattle  guard    (CIP); 

(15)  1   lump  sum   resetting  do  at  Sta- 

tion 103  plus; 

(16)  480    If.   road    guard    (CIP); 

(17)  1720  l.f.  standard  line  fence,  CIP; 

(18)  360    l.f.    bi.nk    protection,    type    B 

(CIP) ; 

(19)  6225  l.f.   grader  ditches; 

(20)  2000   c.y.   stripping  pits; 

(21)  62   each  guide  posts   (CIP); 

(22)  7  each   transplanting  trees    (CTP) 

(23)  1   lump  sum   removal  of  concrete 

bridge   at  Station   101   plus; 
Structures    Over    20-ft.    Clear    Span 

(24)  2650  c.y.  drKlnage  excav.,  unclass. 

(25)  33   c.y.    structural  do; 

(26)  41    MBM    treated    timber    (CIP); 

(27)  3    MBM   untreated    do; 

(28)  1136  l.f.  treated   timber  piles,  CIP 

(29)  113    l.f.    treated    timber   pile    cut- 

off; 

(30)  a   each  water  barrels   (CIP); 

(31)  370    l.f.    bank   protection,    type   B 

(CIP); 

(32)  338  sq.    yds.   furnishing  and  plac- 

ing oil  mix   (CIP); 

(33)  913  gals,  road  oil  (for  oil  mix  and 

seal   coat)   CIP; 
Alternate— In   Lieu  of  Items  26  and  27 
(26a)   46  MBM  redwood   timber  (CIP) 
The   total  bids  were: 

(A)  Ples.sant-Hasler  Const.  Co.,  Phoe- 
nix.   $31,837.47. 

(B)  White  &   Miller,   Tucson.   Arizona. 
$32,231.61;  alternate  bid,  $32,461.61. 

(C)  Pearson   &  Dickerson  Contractors. 
Inc..    Prescott,    Ariz.,     $34,200.52. 

The  unit  bids  were: 

(A)  (B)  (C) 

i  J>  J     .36       $       .32       $       .35 

<  2  24  .27  .30 

(  3' 1.00  1.00  1.00 

,(  <> 18  .32  .36 

(  ») 03  .03  .03 

(  II 18  .35  .45 

(  7) 19  .19  .25 

(  8) 16  .17  .45 

(  9) 76  .35  .70 


(10) 22.00 

(U) 00 

(12) 3.50 

(13) 1.00 

(14) 600.00 

(15) 26.00 

(16) 1.00 

(17) 08 

(18) 2.60 

(19) 04 

(20) 18 

(21) 2.00 

(22) 1.00 

(23) 500.00 

(24) 24 

(25) 1.00 

(20) 120.00 

(27) 120.00 

(28) 1.25 

(29) 9375 

(30) 20.00 

(31) 2.50 

(32) 50 

(33) .10 

(26a) 


3.25 

3.00 

1.00 

3.00 

500.00 

450.00 

50.00 

26.00 

1.10 

1.00 

.076 

.10 

2.00 

2.. 50 

.03 

.04 

.19 

.38 

2.00 

1.50 

2.00 

5.00 

300.00 

800.00 

.27 

.30 

1.00 

1.00 

116.00 

110.00 

115.00 

80.00 

1.00 

1.50 

1.20 

i.i2r 

10.00 

12.00 

2.00 

2..'".0 

1.00 

.80 

BIDS    WANTED 

I.OS  ANCKLEf-;,  C«l.— Until  May  20 
2  P.  M.,  bids  win  be  received  by  the 
Los  Angeles  County  Board  of  Super- 
visors, 501  Hall  of  Records,  Los  An- 
geles, for  the  Improvement  of  Sepul- 
veda  Blvd.,  in  Culver  City,  from 
Venice  Blvd.,  southerly  to  Washing- 
ton Blvd.,  2315  ft.  or  0.44  mile,  under 
Cash  Contract  No.  479,  involving: 

(1)  4350  cu.  yds.  excav.  (Including 
shaping  and  removal  of  trees  and 
existing    improvement); 

(2)  53.924  sq.  ft.  4-ln.  asphaltic  con- 
crete base; 

(3)  53,924  sq.  ft.  2-in.  asphaltic  concr. 
we.aring  surface; 

(4)  20,823  sq.  ft.  lV4-in.  premix  pave- 
ment; 

(5)  56,126  sq.  ft.  6-ln.  disintegrated 
rock   base; 

(6)  15  cu.  yds.  cement  concrete  for 
curbs,   gutter  and   collars; 

(7)  165  lin.  ft.  IS-in.  corrugated  metal 
pipe  (type  A  or  B); 

(S)  4  units  standard  catchbasin  No.  6. 
Specifications    may    be    obtained    at 
the  above  office.       Mame     B.   Beatty. 
Clerk  of  the  Board. 


BIDS   WANTED 

FINAL  COUNTY,   Ariz.— Until   May 
15,   10.30   A.   M.,   bids   will  be  received 
by   the  Arizona  Highway  Commission, 
Phoenix,    for   highway  construction  on 
the     Tucson-Florence     Highway     NRS 
111-B  (1935)   AFE  S063.    The  work  was 
previously   advertised   but   on   account 
of  i.  legal  technicality  the  bid  call  was 
withdrawn.      The    work,    which    is    to 
extend    from    the    Florence    -    Coolidge 
Highway   Junction    at   Florence    south- 
easterly    for    approximately    3     miles, 
consists   of   grading   and   draining   the 
roadway    and    furnishing    !.nd    placing 
road    mix      The    principal     items    and 
approximate   qur^ntitles   are: 
11.40    c.y.    imported    borrow; 
23.000  c.y.    ml.    Imported    borrow    haul; 
80  ft.    24-in.    CM   pipe; 
3.400     c.y.    mineral   aggregate; 
66.000  gals,  road  oil; 
70  c.y.     concrete; 
10,000  lbs.   relnf.   steel; 

and  other  incidental   Items. 

A  proposal  guarantee  in  an  unen- 
dorsed certified  or  cashier's  check  of 
not  less  thi.n  5%  of  the  gross  amount 
of  the  bid,  made  payable  to  the  state 
treasurer  of   Arizona,    I*  required. 

Funds  have  been  programmed  for 
the  construction  of  this  project  in  the 
amount  of  $25,000.  In  the  event  con- 
tract unit  prices  Indicate  a  total  cost 
of  the  project  as  planned  in  excess 
of  the  amount  of  funds  programmed 
for  the  project,  the  length  of  the  work 
will  be  shortened,  if  necessary,  to 
keep  the  cost  within  the  funds  allot- 
ted thereto.  T.  S.  O'Connell,  State 
Highway  Engineer. 


BIDS   OPENED 

.SACHAMENTO  COUNTY,  Cttl.— Lee 
J.  ininicl,  1031  Kvulyn  St..  ilerkuluy, 
at  122,672  HUbniltted  low  bid  lu  th« 
Stale  Highway  CoiniaiHHion,  Sacra- 
mento, fur  2.1  mlleH  grudlng  and  sur- 
fuclng  with  crusher  run  ba»e  and 
armor  coat  applied,  In  .Sacrainenlo 
County  between  Kyde  and  /j  mile 
ea»t  of  meambual   mough. 

The  work  •"•uive«; 

(  1)  19.000  c.y.  rdwy.  excav.,  unctaas.; 

(  2J  5uU  c.y.  ditch  and  channel  excav.; 

(   Ji  27u    c.y.    struct,    excavation; 

(  4)  166,500  station   yards  overhaul; 

t  5>  4,700  tons  crusher  run  base; 

t  ti;  ylu  tone  screenings  tarinor  coat;; 

(  7)  22  tons  liquid  asphalt  SC-IA  (do;; 

(  Hj  46   tons  liquid  asphalt   SfO-Ki    (do;; 

(   9)  4UU  M.   galloua   water; 

(lU;  192  l.f.   12-ln.  CMP; 

(11)  322  l.f.   18-ln.  CMP; 

(12)  20  l.f.   irrigalion  pipe  to  be  clean- 

ed and  relaid; 

(13)  32    l.f.    irriga'.ion    pipe    to    be   re- 

moved and   salvaged; 

(14)  2  each   18-in.   automatic  drainase 

gates; 

(15)  12   each  culvert  markers; 
tlO)  94  stations  finishing  rdwy.; 

(17)  38    each    monuments   complete    in 
place. 

Total  bids   follow: 

(A)  Lee  J.    Immel,   Berkeley,   $22,572. 

(B)  E.   F.    Hilllard,   Sacramento.   $22,- 
791.20. 

(C)  A.    Teichert   &    Son,    Inc.,    Sacra- 
mento, $23,910.20. 

(D)  Ransome    Co.,    Emeryville,    $27,- 
079.02. 

(E)  J.  A.  Casson.   Hayward,  $28,555. 
Unit  bids  follow: 

(A)  (B)      (C)      (D)     (E) 

(  1) $     .20  $  .30  $  .28  $  .45  $  .30 

(  2) 36  .75       .75       .00     1.00 

(  3) 80  .75     1.00     1.00     1.00 

(  4) 01  .01       .005     .01       .02 

(  5) 2.20  1.90     2.30     2.19     2.50 

(  0) 3.00  2.50     3.00     2.05     3.50 

(  7) 15.00  12.00  15.00  18.36  20.00 

(  8) 20.00  20.00  20.00  23.50  20.00 

(9) 1.40  1.00     1.50     2.50     1.50 

(10) 1.15  1.40     1.25     1.25     2.00 

(11) 1.00  1.70     2.00     1.70     2.00 

(12) 1.00  3.00       .00     1.00     1.00 

(13) 1.00  2.00       .60     1.00     1.00 

(14) 30.00  16.00  25.00  19.60  10.00 

(15) 2.00  3.00     2.25     2.00     3.00 

(16) 7.50  6.00     5.00     5.00     5.00 

(17) 4.00  3.00     3.50     4.00     3.00 


CONTRACT  AWARDED 

SAN  DIEOO  COU.NTY.  Cal.— Daley 
Corp..  4430  Boundary  St..  San  Diego, 
at  $45,437.40  awarded  contract  by  the 
State  Highway  Commission,  Sacra- 
mento, for  2.8  miles  grading  and  treat- 
ing with  liquid  asphalt  In  San  Diego 
County,  between  one  mile  east  of  Bar- 
rett  and    Tecate    Road. 


BIDS    REJECTED, 

SAN  FRANCISCO.— All  bids  receiv- 
ed by  the  Department  of  Public 
Works,  City  Hall,  April  17,  under 
Spec.  No.  18,796,  for  the  improvement 
of  Moraga  Street  between  17th  and 
18th  Avenues,   have  been   rejected. 


30— RESERVOIRS  &  DAMS 


PLANS    COMPLETED 

LOS  ANGELES.  Cal.— Revised  plans 
and  specifications  for  San  Gabriel  Dam 
No.  1.  as  prepared  by  C.  H.  Howell. 
Chief  Flood  Control  Engineer,  were 
adopted  by  the  Los  Angeles  County 
Supervisors  April  10.  The  total  cost 
to  complete  the  dam.  as  estimated  by 
the  engineer,  is  $11,743,310,  divided  as 
follows: 

Total   estimate  of  work   un- 
der present  contract $  9,047,875 

Materials     for   work     under 

present     contract _.       483,525 
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PACIFIC    CONSTRUCTOR 


Spillway    {to    be    done    under 

separate     contract) 1,499,930 

Materials    for   spillway 152,775 

»ub-total    _ 11,184,106 

Engineering    and    overhead, 

S%    659.205 

Total  Jll,743.310 

The  engineer's  recommended  chang- 
es   as    adopted    are: 

(a)  The  slopes  of  the  dam  are  flat- 
tened. On  the  original  de.sign  they 
were  approximately  1 H  to  1  on  each 
face.  In  the  proposed  modification 
they  are  3  to  1  on  the  upstream  and 
2S  to  1  on  the  downstream  face. 

(b)  The  main  body  of  the  dam 
will  be  built  of  quarry  run  rock  com- 
pacted by  sluicing.  The  original  de- 
sign called  for  rock  ranging  from 
quarry  chips  to  large  pieces  in  a  ten- 
tative proportion  placed  without 
sluicing. 

(c)  A  rolled  clay  water  tight  element 
Is  substituted  for  the  original  laminat- 
ed gunite  face. 

<d)  Steel  penstocks  placed  within  the 
present  diversion  tunnel  controlled  at 
their  upper  ends  by  butterfly  valves 
and  at  their  lower  ends  by  balanced 
needle  valves  are  substituted  for  the 
free  discharge  valve  arrangement  in 
the   original   design. 

(e)  A  drained  gunite  facing  is  sub- 
stituted for  the  blanket  fill  on  the 
west  or  right  abutment  and  a  gunite 
slab  is  added  to  the  main  cutoff. 

The  plans  and  specifications  will  be 
forwarded  immediately  to  Edward 
Hyatt,  State  Engineer,  for  approval 
before  work  can  be  started. 

By  agreement  with  the  contractors, 
the  West  Slope  Construction  Com- 
pany, the  resolution,  prepared  by  Roy 
V.  Dowds,  Deputy  County  Counsel  in 
charge  of  flood  control  matter.s. 
odopted  by  the  board  April  10,  called 
for  payment  of  the  new  work  at  u 
prices  as  fixed  by  the  original  contract 
entered  into  January  16,  1933.  The 
time  set  for  completion  of  the  work 
is  extended  to  June  1,  1939.  The  pro- 
ceedings were  also  approved  by  F.  B. 
Trask,    consulting    engineer. 

The  estimate  of  new  quantities  for 
the  completion  of  the  dam  and  for 
the  new  work  contemplated  under 
separate  contract  follows: 

Work     Under    Present    Contract 
(   1)  935,000    cu.    yds.    excav..    Class    A 

on  west  abutment  above   eleva- 
tion 1190; 
(  2)   123,000    cu.    yds.    excav.    Class    B 

on   east   abutment   above  eleva- 
tion 1190; 
(   3)   20,000    cu.     yds.     excav.    Clase    C 

streambed,   below  elevation   1190 

in   vicinity  of  cut-off; 
(  4)   (none),   excav..   Class  D; 
(  5)   20,000    cu.    yds.    excav..    Class    E, 

cutoff  trenches; 
(  6)  5500   cu.      yds.    excav.,     Class   F, 

misc.    open-cut; 
(  7)   (none),  excav..  Class  G; 
(  8)   (none),    excav..    Class    H; 
(  9)  300    cu.      yds.      excav.,      (Tlase    J, 

spillway  pilot  tunnel; 

(10)  80,000  cu.    yds.    backfill; 

(11)  7,985,000    cu.    yds.    rock    fill.    Class 

A.   in  body  of  dam; 

(12)  250,000  cu.  yds.  rock  fill.  Class  B, 

below     streambed      downstream 
from  cutoff 

(13)  (none)    rock    fill,    CHasa    C,    large 

rock,  downstream; 

(14)  (none)   rock  fill,   Class  D,  packed 

rock,    upstream: 

(15)  15,400  cu.   yds.   concrete,  Class  A 

main  cutoff  wall; 

(16)  3400    cu.    ydfl.    concrete.    Class    B 

reinforced    concrete; 

(17)  2200  cu.   yds.     concrete.     Class  C 

trash  racks  and  tunnel  outlet; 

(18)  (none)    concrete    Class    D,    lining 

in   outlet  shaft; 

(19)  (none),    concrete    Class   E,    lining 

In  outlet  tunnel; 


(20)  4600    cu.    yds.    concrete,    dass   F. 

plain   concrete; 

(21)  400    cu.    yds.    concrete.    Class    G, 

tunnel  plug; 

(22)  (none),   concrete  Class   H  floater 
slab ; 

(23)  338,000  sq.  ft.  placing  G-in.  Gunite 

facing  slab; 

(24)  2500    lin.    ft.    drilling   grout   holes, 

Clas.s   A,    le.ss   than   10    ft.; 

(25)  22,000  lin.   ft.  drilling  grout  holes. 

Class  B,  greater  than  10  ft.,  less 
than  50  ft.; 

(26)  19.000  In.    ft.   drilling  grout  holes. 

Class  C,  grfeater  than  50  ft.,  less 
than  150  ft.; 

(27)  6000    lin.    ft.    drilling   grout   holes. 

Class  D,  redrilling  through  grout 

(28)  (none),  drilling  grout  holes.  Class 

E,    less    than    20    ft.    tunnels  and 
shafts; 

(29)  (none),    placing   fittings   in   grout 

holes: 

(30)  6250  lin.  ft.   placing  grout  pipe; 

(31)  1630  cu.  yds.  pressure  grouting; 

(32)  2200  lin.   ft.  placing  metal  seals; 

(33)  800,000    lbs.    placing      gates     and 

valves ; 

(34)  165,000    lbs.    placing     steel     trash 

racks; 

(35)  3000    lbs.    placing    iron    pipe    hand 

railing; 

(36)  3,740,000     lbs.     placing    structural 

steel; 

(37)  120,000    lbs.     installing    pipe    for 

valve   operation: 

(38)  4000    lbs.    placing    operating    ma- 

chinery: 

(39)  1.500,000  lbs.  placing  reinf.  steel; 

(40)  1500   lbs.    placing   iron    pipe    con- 

duit; 

(41)  9000    lbs.    miscellaneous    metal; 
(43)   14,000   lin.   ft.   placing  tile   drains; 

(43)  1000  lin.   ft.   placing  steel  dowels; 

(44)  300.000    cu.    yds.    quarry    stripping 

at   any   quarry   designated; 

(45)  175,000   cu.    yds.    quarry  waste   at 

any    quarry    designated; 
Extra  Work 

Impervious  fill  of  dam,    1,033,000   cu. 
yds.    at    634.      Plus    15%. 

Sluicing  rockfiU,  8,235,000  cu.  yds.  at 
3(.   Plus   15%. 

Trimming  excav.  under  Gunite  slab, 
338,000   sq.    ft.   at  5(.     Plus   15%. 

Moving  blanket  fill  from  west  abut- 
ment,   151,000    cu.    yds.    at    22^.      Plus 

Total     work     under     present 

contract   $8,, 635, 003 

Contingencies — 3%,    items    1 

and     11    193.127 

Contingencies  —  10%,     except 

items  1  and  11 219,745 

Total  estimate  under  present 

concrete    9,047.875 

Materials  For  Work  Done  Under  Pres- 
ent   Contract 

Cement.   62,000   bbls.   at  $2.15   bbl. 

Reinforcing    steel,    1,500,000    lbs.    at 
$.025  lb. 

Grout  pipe,  6250  ft.  at  $.20  ft. 

Copper  seals,  2200  ft.  at  $.20  ft. 

Steel  penstocks,   3,670,000   lbs.   at  .04 
lb. 

Valves,    Venturi    meters    and    oper- 
ating mechanism  at  $108,820. 

Operating   pipes,    120,000   lbs.    at  $.05 
lb. 

Miscellaneous  structural  steel,  70,000 
lbs,  at  $.15  lb. 

Tank    at    $300. 

S(iff  leg  derricks  (installed)  at  $8000 

Trash  rack  bars,   165,000  lbs.  at  $.04 
lb. 

Pipe  handrail,  3000  lbs.  at  $.05  lb. 

4-inch   tile   drains,    14,000   lin.    ft.    at 
$.06  lb. 

Sub-total,    $460,500. 

Contingencies.    5%,    $23,025. 

Total   materials   under  present  con- 
tract.   $4S3,525. 

Estimated    CoSt    of    Spillv/ay    Vertical 
Shaft 

Excavation     and     timbering,     34,200 
cu.   yds.    ot   $10,60    yd. 

Concrete,   10,000  cu.   yds.   at  $14  yd. 


Place    reinforcing.      600,000      lbs.    at 
$.015   lb. 

Grout  holes.   2008  ft.   at  $.90  ft. 

Grouting.    1000  sacks  at  $1.00   sack. 
Forty-Foot  Tunnel 

Excavation   and   timbering,    57.6   cu. 
yds.  at  $8.00  yard. 

Concrete,    11.1  cu.  yds.  at  $14  yd. 

Place  reinforcing,  750  lbs.  at  $.015  lb. 

Grout  holes,   8  ft.,   at  $.90  ft. 

Grouting.  4  sacks,  at  $1.00  sack. 
Twenty-Foot   Tunnel 

Excavation   and   timbering,    17.5   cu. 
yds.   at   $10.60  yard. 

Concrete.  5.8  cu.  yds.  at  $16  yd. 

Place  reinforcement.  360  lbs.  at  1.5c 
lb. 

Grout  holes,  6  ft.  at  90c  ft. 

Grouting.   3    sacks   at   $1.00  sack. 
Waste  Channel  (Tunnel  Section) 

Excavation.    15,000   cu.   yds.   at   $1.50 
yard. 

Concrete,  3300  cu.  yds.  at  $8.00  yd. 

Place   reinforcement,   250,000   lbs.   at 
1.5c  lb. 

(Open   Channel) 

Excavation.    50,000    cu.    yds.    at    80c 
yard. 

Concrete.  3000  cu.  yds.  at  $8.00  yd. 

Reinforcement,  240,000  lbs.  at  1.5c  lb. 

Sub-total    brought    forward,    $1,363,- 
673. 

Contingencies,    10%,    $136,357. 

Total    spillway   work    estimate,    $1,- 
499.930. 

Materials  For  Spillway 

Cement,    45,000    bbls,    at   $2.15    bbl. 

Reinf.  steel.   1,950.000  lbs.   at  2.5c  lb. 

Contingencies,   5%,   $7275. 

Total,   $145,500. 

Total    estimate    spillway    materials, 
$152,775. 


COMPLETE    BID    LISTING. 

BONNEVILLE.  Ore.— L.  Coluccio  & 
Co.,  112  Securities  Bldg.,  Seattle,  at 
$192,450.  as  previously  reported,  sub- 
mitted low  bid  to  the  U  S.  Engineci- 
Office,  Portland,  ApriJ  23,  for  the  ex- 
cav!.tion  of  the  lower  dock  approach 
qpnal.  and  the  excavation  and  lining 
of  the  flshway  at  Bonneville  Dam. 

The  work  consists  ot  the  excavE.t- 
ing.  hauling  and  placing  of  materials, 
shaping  and  dressing  disposal  areas 
!.nd  b  e  r  m  s  ,  placing  and  compacting 
flshway  lining  and  all  incidental  wo-'- 
required  on  or  in  connection  with  the 
construction  of  the  lower  lock  ap- 
proach   canal    and    fishway. 

Complete  bids  follow 

(A)  L.  Coluccio  &  Co.,  Seattle  .$192  " 

(B)  Columbisj  Const.  Co.,   Bon- 
neville      247. snn 

(C)  G.  P.   Atkinson  Co..   S.  F...  266.950 

(D)  Sam   Orino,    Bonneville 2SO.650 

(E)  Mvers   &   Coulter.    Seattle..  296,700 

(F)  Malcom  &  Bell,   Bonneville  325.6.-0 

(G)  Engineer's    estimate    289,175 

Bids    held    under   advisement. 


BID    WITHDRAWAL 

BONNETILLE,  Ore.— L.  Coluccio  »>.nd 
Co.,  112  Securities  Bldg.,  Seattle,  has 
requested  the  U.  S.  Engineer  OflHce. 
Portland,  for  permission  to  w'thdrnw 
their  low  bid  of  $192,450  for  the  ex- 
cavation of  the  lower  lock  t.i-mron'b 
canal,  and  the  excavation  and  lining 
of  the  flshway  at  Bonneville  Dam. 

The    bids    were    opened    April    23. 

Columbi;.  Con.st.  Co..  Bonnev^n-  "t 
$247,500    submitted   second   low   bid. 

The  work  consists  of  the  excava- 
ing.  hauling  and  placing  of  materials, 
shaping  and  dressing  disposal  nrf;,:^ 
and  b  e  r  m  s  .  placing  and  comnqf-t'n"- 
fishway  lining  and  all  incidentE^l  work 
required  on  or  in  connection  with  the 
con.structlon  of  the  lower  lock  ap- 
proach  canal  and  fishway. 


BIDS   WANTED 

BONNEVILL'E  DAM,   Oregon— Until 
May  24.   3  P.    M..    bids  will  bo   pf"-   •—"' 
by   the   XJ.    S.    Engineer   Office,    Major 
C.  F.  Williams.   District   F-~ 
Customhouse,  Portland,  under  Bd  N'o. 
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<98-35-603,  fop  conslnirtlon  niid  In- 
stallntinn  In  complplo  opcTnlin'  ' 'Pi 
ditlon  of  two  4.1.200  kw..  vertlral  sli.ifi. 
alterm.tin)?  current  K<'nerntiiis  In  tli. 
power  plant  of  the  rfnnncvMlp    I>;iiii 

Sppcltlenllon.s    olitalnahli- 
S.     EnKlnper    Offlce,     Tfnn'" 
Sertlon,    341    PItlork    nio. '•      '■ 
and   at    tlio   offlc,.   nf  tlio    nivl^inn    !■>- 
jlneor.    T>2:i     Plttock     Rlock,     rnrd.and. 


CONTRACT    AWARDED 

GUNNI.SON.  rolorado— The  Four 
i  Companie.f,  Ine..  at  $7!tS,07S.50  Sched- 
ule 2)  awarded  contract  by  the  nu- 
reau  of  Reclamation.  Gunnison,  Colo., 
under  Spec.  No.  594.  for  the  construc- 
tion of  an  earth  and  rock  fill  dam. 
Taylor  I'ark  Dam.  Ilncompahgre 
Project,    ne.'ir    Ounnlson. 

The  Four  Companies.  Inc.,  is  a 
syndicate  composed  of  the  Utah  Con- 
struction Co..  Ogden;  W.  A.  Bechtel 
Co..  San  Francisco;  Henry  J.  Kaiser 
Co..  Inc.,  San  Francisco,  and  the  Mor- 
rlson-Knudsen   Co..      Inc.,    Salt     Lake 

aty. 


LOW    BIDDER 

S'P;ATTLE.  Wash.  —  O.  Nygren, 
Lloyd  Bids..  Seattle,  at  $65,783  sub- 
mitted low  bid  to  the  Seattle  Board  of 
Public  Works  for  the  construction  of 
the  Landsburg  Dam  in  the  Cedar 
River  Valley. 

Engineer's    eetimate,    $72,000. 

INJUNCTION    DISSOLVED 

PARKER  DAM,  Ariz.— The  U.  S. 
Fupreme  Court  April  29  dissolved  the 
temporary  Injunction  against  State  of 
Arizona  and  refused  to  prohibit  tliat 
state  from  interfering  with  the  con- 
struction of  the  Parker  Dam  on  the 
Colorado  River.  The  dam  is  being 
built  by  the  Bureau  of  Reclamation 
and  paid  for  by  the  Metropolitan  Wat- 
er District.  The  contract  was  aw£.rd- 
ed  to  the  Six  Companies,  Inc..  which 
le  at  work  now.  The  court  held  that 
the  construction  of  the  dam.  which 
Is  across  a  navigable  waterw£.y.  had 
not  been  authorized  by  congress,  nor 
approved  by  the  President.  No  in- 
formation was  available  as  to  the 
Bureau  of  Reclnmation's  future  course 
although  the  officials  of  the  Mptropoli- 
tan  Water  District  indicate  that  di- 
rect pumping  might  be  resorted  to  ^n 
the  event  Arizona  should  succeed  in 
stopping  the  construction. 


SUB-CONTRACT   AWARDED 

BONNEVILLE.  Ore.  —  Washington 
Iron  Works.  1518  NW.  Marshall  St.. 
Portland,  has  been  awaarded  sub- 
contract by  Columbia  Constr.  Co.. 
general  contractors  for  construction 
of  main  spillway  dam  at  Bonneville. 
for  erection  of  a  20-ton  double  radial 
type  cableway  across  the  main  chan- 
nel of  the  Columbia  River  at  Bonne- 
ville. 


31  _  PIPE  LINES  &  WELLS 


CONTRACT    AWARDED 

BAKERSFIELD.  Kern  Co..  Calif  — 
Bechtel  &  Kaiser,  155  Sansome  St.. 
San  Francisco,  at  approximately  $25.- 
000  awarded  contract  by  the  Stand- 
ard Oil  Company  for  construction  of 
about  8  miles  of  8-inch  pipe  line  from 
the  Hill  No.  1  well  at  Semitropic 
Ridge  to  a  gas  main  of  the  Pacific 
Gas  ,'.nd  Electric  Co.  near  Lost  Hills. 
Bakersfield  Contract  Carriers.  Inc.. 
Bakersfield.  awarded  contract  for  the 
transportation   of   all    materials. 


an  award  of  contract  to  Roiicoe  Mohh 
<;o.  for  drilling  two  wells  In  connec- 
tion with  the  new  city  water  wyHtem. 
The  i)rlce  bid  for  each  well  was  $7,- 
0(il.7C  or  $14,123.52  for  two,  ugalnnt 
$14,271.07  for  the  only  other  bidder. 
A  formal  award  will  be  made  as  soon 
its  approval  of  the  PWA  is  obtained. 
Frank  U.  Leonard  Is  the  city  engi- 
neer; Taylor  &  Taylor,  consulting 
engineers.  The  bids  were  opened  Apr. 
16. 


34—  PARKS  &  PLAY- 
GROUNDS 

PLANNED 

Kl'REK.V.  Humboldt  County.  Calif. 
— Work  will  be  started  shortly  by  the 
.SERA  for  a  new  city  park  in  Eureka. 
Work  involves  the  construction  of  a 
rustic  clubhouse,  new  roads,  ]. lay- 
ground  equipment,  etc.  The  play- 
ground will  be  known  at  the  William 
Carson   Recreation  Park. 

33_  WATER  WORKS 


BIDS   OPENED 

WALLA  WALLA,  Wash.  —  Valley 
Iron  Works.  Inc..  Yakima.  Wash.,  at 
$0650  submitted  low  bid  to  the  Vet- 
erans' Administration,  Room  764,  Ar- 
lington BIdg.,  Washington,  D.C.,  April 
23.  for  deep  well  pump  and  pump 
house  at  the  Veterans  Administration 
Facility.  Walla  Walla,  Wash.  Com- 
plete bids  follow: 
Valley  Iron  Works.  Inc..  Takima..$6650 

Bingham    Pump    Co..    Portland 6985 

W.    R.     O'Rourke      Plumbing      & 

Heating    Co..    Walla    Walla....  7715 
G.    H.      Sutherland     Co..     Walla 

Walla  -...  7913 

Gurban  &  S-innott  Corp.,  Portland  9649 

Bids  held  under  advisement. 


CONTRACT    AWARDED 

SAN  FRANCISCO.— Percy  L.  Burr. 
320  Market  St.,  at  $27,054.68  awarded 
contract  by  the  Department  of  Pub- 
lic Works,  City  Hall,  under  Spec.  No. 
18,842,  for  installing  Section  B  of  the 
Marina  District  extension  to  the  Aux- 
iliary Water  Supply  System  for  Fire 
Protection. 


BIDS     UNDER     ADIVSEMENT 

EUREKA.  Humboldt  Co..  Cal.— All 
bids  received  by  Eureka  City  Council 
April  23.  for  the  construction  of  the 
Mad  River  Water  Supply  System  are 
being  held  under  advisement  until  the 
next  regular  meeting  of  ti:"  cou.icll 
May  7. 


BIDS   OPENED 

TORRANCE.  Los  Angeles  Co..  Cal. 
—Chicago  Bridge  &  Iron  Works.  608 
South  Hill  St..  Los  Angeles,  at  $26.- 
265  submitted  low  bid  to  the  Torrance 
city  council  April  23  for  constructing 
a  250,000-gal.  elevated  steel  tank  and 
tower.  170  ft.  in  height.  F.  B.  Leon- 
ard, city  clerk. 

The  other  bids  were: 

Pittsburgh  Des  Moines  Steel  Co.. 
$27,440. 

Tippit  &  Wood,  Philipsburg.  N.  J., 
$28,700. 

Consolidated    Steel    Corp.,    $28,950. 

The  three  low  bids  were  referred 
to  the  PWA  state  engineer  for  Cali- 
fornia. * 


CONTRACT    AWARDED 

TORRANCE,  Los  Angeles  Co.,  Cal. 
—The  city  council  has  asked  the  Pub- 
lic  Works   Administration   to   approve 


CONTRACT    AWARDED 

S.\N  CARLOS.  Arizona.— Kimball- 
Krogh  Pump  Co..  division  of  Victory 
Equipment  Co..  1010  E  62nd  St..  Los 
Angeles,  was  awarded  the  contract 
by  the  U.  S.  Indian  Irrigation  Ser- 
vice. Room  524.  751  S  Pigueroa  St.. 
Los  Angeles.  April  24.  at  $998.25  (fob 
Sen  Carlos  project)  for  furnishing 
and  installing  electric  motor  driven 
deep  well  turbine  pump  and  pump 
house  under  Bid  No.   0145. 


EUREKA.  Humboldt  Co.,  Cal.— T. 
E.  Connolly.  461  Market  Street,  and 
Uanrahan  Co.,  Hobart  Building,  Han 
Francisco,  bidding  Jointly,  at  $503,145 
for  the  h<-:idwork«  unit;  American 
Concrete  and  Steel  Pipe  'corp.T  4633 
Firestone  Blvd..  Southgate.  at  $621.- 
360.08  on  the  pipeline  unit;  and  the 
American  Concrete  &  Steel  Pipe  Cor- 
poration at  $72,070  on  the  terminal 
reservoir,  submitted  the  low  bids  to 
the  Eureka  City  Council  April  23.  for 
the  construction  of  the  Mad  River 
Water  .Supply  System.  Including  con- 
crete arch  dam.  20-mlIe  pipeline  and 
terminal  reservoir. 

Ifeadworks  unit  includee  construc- 
tion of  variable  radius  arch  dam  of 
reinforced  concrete  on  a  site  on  the 
Mad  River  about  four  miles  south 
of  Korbel  and  twenty-four  miles  from 
Eureka  and  outlet  tunnel  nine  feet  In 
diameter  and  2400  feet  In  length  thru 
rock  formation  to  be  concrete  lined. 
Access  road  about  7  miles  In  length 
must  be  constructed  by  contractor,  a 
portion  of  which  will  be  over  an  ex- 
isting logging  railroad  right  of  way, 
from  which  rails  are  to  be  removed. 
The  dara  will  be  130  feet  In  height 
from  foundation  to  crest  and  550  feet 
in  length  at  the  crest. 

The  Pipe  Line  unit  includes  laying 
46.100  feet  of  24-i»ch  redwood  etave 
pipe.  3S.600  feet  of  24-inch  steel  pipe, 
19.550  feet  of  21-inch  steel  pipe  and 
short  lines  of  18-  and  12-inch  pipe  to 
connect  existing  portions  of  the  dis- 
tributing and  storage  system  in  the 
city  of  Eureka.  Construction  of  two 
suspension  bridges  to  carry  the  line 
across  the  Mad  River  and  various 
small  steel  and  concrete  trestles 
across  gulches  is  required.  The  pipe 
is  to  be  laid  above  ground  except  for 
a  section  of  775  feet  in  tunne!  near 
Areata. 

Complete    total    bids    follow; 

(A)  T.  E.  Connolly  Co..  461  Market 
St.  and  Hanrahan  Co..  Hobart  BIdg.. 
San  Francisco  (1)  $503,145;  (2)  $646,983 
(3)  $73,900;  total.  $1,224,028.  Stipula- 
tions: Will  accept  award  of  the  pipe 
line  unit  alone,  but  will  not  accept 
the   terminal  reservoir  unit  alone. 

(B)  American  Concrete  &  Steel  Pipe 
Co..  4635  Firestone  Blvd..  Southgate: 
(1)  $597,854.70;  (2)  $621,368.08;  (3)  $72- 
070;  total  $1,291,284.78.  Stipulations: 
Will  not  accept  headworks  unit  alone; 
will  accept  pipe  line  unit  alone;  will 
not  accept  terminal  reservoir  unit 
alone. 

(C)  Teufel  &  Carlson,  Skinner  BIdg. 
Seattle:  (l)  $526,189.50;  (2)  $608,615.- 
40;  (3)  $65,340;  total.  $1.20n_144.90. 
Stipulations:  Will  not  accept  "award 
of  headworks  unit  alone;  will  not  ac- 
cept pipeline  unit  alone;  will  not  ac- 
cept   terminal    reservoir    alone. 

(D)  MacDonald  &  Kahn  Co.,  Ltd.. 
Financial  Center  BIdg..  San  Francisco 
(1)  $542,899:  (2)  $655,176.25;  (3)  $63.- 
240;  total.  $1,261,315.25.  Stipulations: 
Will  accept  headworks  unit  alone; 
will  not  accept  pipeline  or  terminal 
reservoir  alone;  will  not  accept  pipe 
line  or  reservoir  without  hadworks 
unit. 

(E)  Mercer-Fraser,  Znd  and  Com- 
mercial Sts..  Eureka:  Bent  Bros..  Inc. 
418  S.  pecan  St..  Los  Angeles,  and 
L.  E.  Dixon  Co..  609  S.  Grand  Ave.. 
Los  Angeles,  bidding  jointly:  n)  $550- 
414;  (2)  $627,686.75-  (3)  $68,900;  total 
$1,247,000.75.  Stipulations:  Will  ac- 
cept the  headworks  unit  alone:  will 
accept  pipeline  unit  alone:  will  ac- 
cept reservoir  unit  alone  at  an  in- 
crease of  10%   of  unit  prices  bid 

Bids   were   taken   as  follows: 
HEAD   WORKS    UNIT 
Excavation 
(  1)   27.000   c.y.   Class  I- 
(  2)   8.000  c.y.  Class  II; 
(  3)   3.000  c.y.    Class   III: 

Foundation  Grout  Holes 
(  4)  1.000   If.  drilling,   per  It. 
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(  6>  60  grout  plp«  assemblies,   each; 
(  6)  300  c.f.  cement  as  grout,  per  c.f. ; 

Dam  Structure 

(  7)  22,000  c.y.  concrete  per  c.y.,  Class 
C; 

(  8)  cement,  in  ca^e  of  increase  or  de- 
crease from  specified  require- 
ments, add  or  deduct,   per  c.f.; 

Contraction  Joints 

(  8)  3,800    l.f.    grout    pipe,    per  If.; 
(10)  22   outlets    assemblies,    each, 
(U)    1440   l.f.    copper    water   stops,    per 
Un.   ft.; 

(12)  1460    steel    grout    stops,    per   I.t.; 

(13)  500    c.f.     cement     as    joint    grout 

mixture,  per  c.f.; 

(14)  by-pass    pipe    structure    installed 

complete,  lump  sum; 

(15)  22,000    lbs.    reinf.    eteel    installed, 

per    pound; 
(18)   16,600    lbs.    structural    steel,   do; 

(17)  wier   boards    with    chi-ins    install- 

ed complete,   lump  sura; 

(18)  foot    bridge,     installed    complete, 

lump  sum; 

Tunnel,   Excavated  and  Concrete 
Lined  Complete,  Except  Steel 

(19)  19S0   l.f.   of  Section   1; 

(20)  200  l.f.  of  Section  3A; 

(21)  200   If.    of   Section   3-B; 

(22)  400    If.    steel    tunnel   supports   left 

in  place,  per  l.f.  of  tunnel; 

(23)  486,000    lbs.    reinforcing  steel,    per 

lb.    installed; 

(24)  cement,  in  case  of  increase  or  de- 

crease from  specified  require- 
ments £.dd  or  deduct,  per  c.f.; 

(25)  100   grout   pipe   connections   com- 

plete, each; 

(26)  400   c.f.    cement   content   of  grout 

placed  in  tunnel  section  3B  per 
cu.  ft.; 

(27)  1500  c.f.  of  cement  as  cement  con- 

tent of  gunite  stabilizing  coat  of 
tunnel   lining   in    place,    per   c.f.; 

Tunnel   Inlet  Tower 
Excavation 

(28)  16,000  c.y.   ClaBS  A; 

(29)  200  c.y.  Class  B; 

Structure 

(30)  420  c.y.  Class  B  concrete,  per  c.y. 

in  place; 

(31)  cement,  in  cj.se  of  increase  or  de- 

crease from  specified  require- 
ments j.dd  or  deduct,  per  c.f.; 

(32)  34,000    lbs.     reinforcing    steel    in- 

stalled, per  lb.; 

(33)  Control  tower  accessories   includ- 

ing structural  steel  guides,  stop 
logs,  screens,  ladders,  vent  pipe 
by  -  pass  and  drain  pipes  and 
valves  installed  complete,  lump 
sum; 

(34)  wood     cover     instiilled     complete 

with  screens  and  railing,  lump 
sum; 

(35)  foot     bridge     installed     complete, 

lump  sum; 
Tunnel   Outlet    Portal    Structure 


Excavation 

(28)   4000  c.y.  Class  A; 

(37)  200  c.y.  Class  B; 

Structure 

(38)  50  c.y.  Class  B  concrete  in  place, 

per  c.y.; 

(39)  16  c.y.  Class  C  do; 

(40)  cement,  in  case  of  increase  or  de- 

cres.se     from     specified     require- 
ments, add  or  deduct,  per  c.f.; 

(41)  8000  lbs.  relnf.  steel,  installed  per 

pound; 

(42)  380    l.f.    24-ln.    dia.    cleanout    and 

outlet   pipe,    installed   per   l.f.; 
Alt.  (a)  centrifugal  concrete  lined  and 

gunite  coated  steel  pipe; 
Alt.     (b)   cement  wrapped  steel  duro- 

line  pipe; 
Alt.    (c)   cement    wrapped    bituminous 

lined  steel  pipe; 

(43)  2  24-ln.  gs.te  valves  Installed,  ea.; 


(44)  1   cast   steel   manhole  frame   and 

cover  installed  complete; 
(4B)  1  steel  bulkhead  installed,  comp. ; 

PIPE    LINE    UNIT 
Wood  Stave  pipe 

(46)  46,100  l.f.   24-in.   continuous  stave 

redwood  pipe  with  2  bands  per 
l.f.  installed  complete  on  sup- 
ports, per  l.f.; 

(47)  91,000  additional  bands  complete, 

installed,    each; 

(48)  500   c.y.    excavation   for   drainage 

or  stream  channel  change,  per 
cu.   yd.; 

Suspension   Bridges 

(49)  330    c.y.     foundation    excavation, 

per  c.y.; 
,50)  550    c.y.    anchor    excavation,    per 
cu.  yd.; 

(51)  630   l.f.   piles   in   place   in   founda- 

tion, per  l.f.; 

(52)  390    c.y.    Class    B    concrete,    per 

cu.    yd.; 

(53)  cement,  in  case  of  increase  or  de- 

crease from  specified  require- 
ments, add  or  deduct,  per  c.f.; 

(54)  16.000    lbs.    reinf.    steel    in    place. 

per  pound; 

(55)  43.500  lbs.  structural  steel  In  tow- 

ers and  cast  steel  saddles  com- 
plete  in   place,   per  lb.; 

(56)  cables,    suspenders,    structural 

steel  in  anchors,  the  floor  sys- 
tem, exclusive  of  pipe  line  com- 
plete in  place.  Crossing  No.  2, 
lump   sum; 

(57)  cables,    suspenders,   structural 

steel  in  anchors,  the  floor  sys- 
tem, exclusive  of  pipe  line  com- 
plete in  place.  Crossing  No.  3 
lump   sum; 

Steel   Pier  and   Girder  Crossings 

(58)  S2,500     lbs.     structural    steel    gir- 

ders and  piers  erected  in  place, 
per  lb.; 

(59)  1500   lbs.    reinf.   steel    in   concrete 

piers   in   place,   per  lb.; 

(60)  420  c.y.  Class  B  concrete  in  foot- 

ings, piers,  abutments,  and  an- 
chor and  junction  blocks  includ- 
ing excavation  pl£.ce.   per  c.y.; 

(61)  cement,  in  case  of  increase  or  de- 

crease from  specified  require- 
ments,  add  or  deduct,   per  c.f.; 

(62)  28  concrete  piles  in  place,  each; 

Wood  Stave  Pipe  Accessories 

(63)  10   blow-off  valve  assemblies,    in- 
stalled complete,  each; 

(64)  100    lin.    ft.    4-in.    cast    Iron    pipe 

in    excess    of    4    ft.    in    blow-off 


valve  assembly.  Installed  per  l.f.; 

(65)  29  air  and  vacuum   valve  assem- 

blies. Installed  with  housing, 
complete,   each; 

(66)  4  20-in.  gate  valves  installed  with 

housing   complete,   each; 

(67)  1440    l.f.    of    plank    foot    walk    on 

trestles,  complete  in  place,  per 
l.f.  of  trestle; 

Lined  and  Concrete  Coated  Steel  Pipe 

(68)  39.600   l.f.   of  24-in.  dla.   pipe  line 

installed    in    trench,    per   lin.    ft.; 
Alt.   (a)  centrifugal  concrete  lined  and 

gunite  co£.ted  steel  pipe; 
Alt.    (b)   cement    wrapped    steel    duro- 

line  pipe; 
Alt.     (c)   cement    wrapped    bituminous 

lined  steel  pipe; 

(69)  775  l.f.   of  24-in.  dia.   pipe   line  in 

tunnel  installed  complete,  In- 
clud.  tunneling,  timbering,  con- 
crete backing  and  earth  cover, 
per  lin.   ft.; 

Alt.  (a)  centrifugal  concrete  lined  and 
gunite  co£.ted  steel  pipe; 

Alt.  (b)  cement  wrapped  steel  duro- 
line  pipe; 

Alt.  (c)  cement  wrapped  bituminous 
lined  steel  pipe; 

(70)  19.550  l.f.   of  21-in.   dia.   pipe  line 

in   trench   installed   per   l.f.; 
Alt.   (a)  centrifugal  concrete  lined  and 

gunite  cof-ted  steel  pipe; 
Alt.    (b)  cement    wrapped    steel   duro- 

line  pipe; 
Alt.    (c)   cement    wrapped    bituminous 

lined  steel  pipe; 

(71)  1245    l.f.    18-in.    dia    pipe    line    in 

trench  installed  per  l.f.; 
Alt.    (a)   centrifugal  concrete  lined  and 

gunite  coated  steel  pipe; 
Alt.    (b)  cement    wrapped    steel   duro- 

line  pipe; 
Alt.    (c)  cement    wrapped    bituminous 

lined  steel  pipe; 

(72)  1170    l.f.    12-in.    dia.    pipe    line    in 

trench  installed  per  l.f.; 
Alt.   (a)   centrifugal  concrete  lined  and 

gunite  coated  steel  pipe; 
Alt.    (b)  cement   wrapped    steel   duro- 

line  pipe; 
Alt.    (c)  cement    wrapped    bituminous 

lined  steel  pipe; 

Under  Water   Crossings 

(73)  62   piles,    20   ft   .or  less   in   length, 

in  place,  each; 

(74)  piling  required  in  excess  of  20  ft. 

in   length  In  place,   per  l.f.; 

(75)  510    l.f.    concrete    support    for   24- 

in.    dia.    pipe,    complete   per  l.f.; 


EUREKA  —  Mad  River  Water  Supply  System  — 

(C)  (D)                    (E) 

(  1  ) i  1.50         $ 

(  2  ) 1.50 

(   3  ) 5.00                    4. 

(  4  ) 2.00 

'  5  ) 15.00 

(  6  ) 1.50 

(  7  ) 9.00 

(  8   ) .60 

(  9  ) .50 

(10  ) 10.00 

<n  ) 2.00 

(12  ) 1.00 

(13  ) 1.50 

(14  ) 2.500.00 

(15  ) .06 

(16  ) .10 

(17  ) 1,800.00 

(18  ) 1,500.00 

(19  ) 53.00 

(20  ) 55.00 

(21  ) 60.00 

(22  ) 30.00 

(23  ) .06 

(24  ) .60 

(25  ) 2.00 

(26  ) 2.00 

(27  ) 3.00 

(28  ) 1.00                      .35                      .40 

(29  ) 3.00                    3.90                    2.40 

(30  ) 23.09                  2S  ^n                  34.50 


2.50 
10.90 

1.18 
13.90 


7.50 


1.18 

4, 000. no 

.054 

.092 

2.000.00 

2,500.00 

68.50 

75.00 

80.00 

1.20 

.046 

.78 

2.00 

1.50 

2.10 


1.25 

3.00 

2.00 

.95 

2.25 

12.15 

.80 

.85 

14.00 

1.80 

1.10 

3.00 

3,140.00 

.062 

.0725 

1,650.00 

1,660.00 

go. 00 

61.00 

€4.00 

16.50 

.0665 

.80 

2.40 

2.25 

4.00 


(A) 

1.00 

1.10 

7.25 

1.50 

4.50 

3.25 

10.65 

1.10 

.85 

4.50 

1.00 

.50 

3.00 

3.300.00 

.06 

.065 

1,500.00 

2,200.00 

63.00 

68.30 

72.70 

17.00 

.055 

1.00 

4.35 

3.60 

5.00 

.68 

2.75 

22.80 


(City) 

(B) 


1.00 
3.50 
2.00 


1.00 

2.00 

2.500.00 

.05 

.07 

1.250.00 

1,500.00 

70.00 

81.00 

81.00 

i.nn 
.04 

1.00 
2.00 
2.00 
2.00 
.21 
4.00 
2fi  00 
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(7«)   76    l.f.    cnncietfi    .support     for    21- 

In   dla.  plpo  complete,   per  l.f.; 
(le'A)  400  l.f.   tImlMT  Ki-|i::iK<^  pipn  .Slip- 
port   Itwtiilli'il    piT   l.f.; 
Lined  and  Concrete  Conted  Steel 
Pipe   Accessories 

(77)  IBO  expnn.sion  Joints,   In   excoHS  of 

standard  joint  on  24-in.  dla.  pipe. 

each; 
Alt.  (a)  centrifnKnl  concrete  lined  and 

Kunltc  coi.ted  steel   pipe; 
Alt.    (b)   cement    wrapped    steel    duro- 

line  pipe; 
Alt.    (c)  cement    wrapped    bituminous 

lined  steel  pipe; 

(78)  100  expansion  Joints,  in  excess  of 

standard  Joint  on  21-Inch   diam. 

pipe,  each; 
Alt.   (a)  centrifugal  concrete  lined  and 

gunlte  coj.ted  steel  pipe; 
Alt.    (b)  cement    wrapped    steel   duro- 

Ilne  pipe; 
Alt.    (c)  cement    wrapped    bituminous 

lined  steel  pipe; 

(79)  96   c.y.    Class    B   concrete    In    an- 

chor blocks  In  place,   per  c.y.; 

(80)  cement,  in  case  of  Increase  or  de- 

crease from  specified  require- 
ments,  add   or  deduct,   per  c.f. ; 

(81)  12  blow-off  vt.lve  as.semblies.  in- 
stalled   complete,    each; 

(82)  21   air  release   and   v;i  ;uum  Talve 

assemblies  installcj  complete, 
each : 

(83)  7    20-inch    gate    v;.Ivejs,    In.stalled 

with  concrete  encasement,  each; 

(84)  1     18-inch     gate     valve,    installed 

with  concrete  encasement,  each; 

(85)  1    12    -    inch   gate   valve,    installed 

complete,   each; 

(86)  1    12- inch    check    valve,    installed 

complete,   es-ch; 

Concrete    Manholes  for   Blow-off   Valve 

Assemblies   Complete   of   Two   Types 

(87)  R  MH  with  wood  covers,  each; 

(88)  6   MH   with   C.I.    frames  and   cov- 

ers, each: 

Concrete  Manholes  for  Air  Release  and 

Vacuum    Valve    Assemblies,    Complete. 

of  Two  Types 

(89)  8  MH  with  -wood  covers,  each; 

(90)  13  MH  with  C.I.  frames  and  cov- 

ers, each; 

Gate   Valve    Manholes   Complete, 
of  Two  Types 
(51)  4  MH  with  wood  covers,  each; 
(92)  5  MH  with  C.   I.   frames  and  cov- 
ers, each: 
(9S)  chlorlnation    bldg.    complete   with 
k11     appurtenances     and     equip., 
lump  sum; 

TERMINAL    RESERVOIR    UNIT 

(94)  7800  c.y.  reservoir  excavation,  per 

cu.  yd.; 

(95)  reservoir  unit,  complete,  except 
excavation,  includ.  moving  and  re- 
connecting  of  existing   steel   tank. 

constructing  new  reservoir  with 
all  Inlet  and  outlet  piping,  con- 
trol valves,  overflow  outlet  and 
drain  pipes,  drs^ing  and  man- 
holes, etc..  for  the  lump  sum 
with  the  type  of  pipe  proposed 
as  follows: 

Alt.  (a)  with  centrifugal  concrete  lined 
and  gunite  coated  steel  pipe; 

Alt.  (b)  with  cement  wrapped  steel 
durollne    pipe; 

Alt.  (c)  with  cement  wrapped  bitum- 
inous lined  steel  pipe. 

(I)  In  case  delivery  of  carload  lots 
of  mj.,terial  for  incorporation  in  the 
Head  Works  Unit  is  made  In  any 
other  manner  than  by  rail  shipment 
between  Areata  and  Korbel.  then  de- 
duct the  lump  sum  of  

(II)  In  c&.se  delivery  of  carload  mate- 
rial for  incorporation  in  that  portion 
of  the  Pipe  Line  Unit  southerly  from 
Engineers  Station  180  is  made  in  any 
other  manner  than  by  rail  shipment 
between  Areata  and  Korbel.  then  de- 
duct the  lump  sum  of 

Unit  prices  follow: 


(31  ) 
(32  ) 
(33  ) 
(34  ) 
(3b  ) 
(36  ) 
(37  ) 
(38  ) 
(39  ) 
(40  ) 
(41  ) 
(42a) 
(4?b) 
(42c) 
(43  ) 
(44  ) 
(4b  ) 
(46  ) 
(47  ) 
(4S  ) 
(49  ) 
(50  ) 
(51  ) 
(5?  ) 
(53  ) 
(54  ) 
(55  ) 
(56  ) 
(67  ) 
(58  ) 
(59  ) 
(60  ) 
(61  ) 
(62  ) 
(63  ) 
(64  ) 
(65  ) 
(66  ) 
(67  ) 
(68a) 
(68b) 
(68c) 
(69a) 
(69b; 
(69c) 
(70a) 
(70b) 
(70c) 
(71a) 
(71b) 
(71c) 
(72a) 
(72b) 
(72c) 
(73  ) 
(74  ) 
(7B  ) 
(76  ) 
(76'/,) 
(77a) 
(77b) 
(77c) 
(78a) 
(78b) 
(78c) 
(79  )  ^ 
(80  ) 
(81  ) 
(82  ) 
(S3  ) 
(84  ) 
(85  ) 
(86  ) 
(87  ) 
(88  ) 
(89  ) 
(90  ) 
(91  ) 
(92  ) 
(93  ) 
(94  ) 
(95a) 
(95b) 
(95c) 

I  deduct  .. 

II  deduct 


(A) 

(H) 

(C) 

(D) 

(E) 

.CO 

.78 

.80 

1.10 

1.00 

.0« 

.0.', 

.066 

.(!« 

.047 

4,000.00 

4.500.00 

5.000.00 

3,000.00 

3.400.00 

300.00 

500.00 

300.00 

340.00 

200.00 

500.00 

600.00 

4*0.00 

940.00 

600. OU 

i.oe 

.75 

.40 

.68 

.66 

2.00 

3.90 

2.40 

3.00 

4.00 

26.00 

3I.;,U 

23.00 

26.60 

28.0S 

16.00 

l:)..-,0 

22.00 

20.00 

9.00 

.GO 

.78 

.80 

1.00 

1.00 

.06 

.045 

.0675 

.063 

.04 

8.00 

5.00 

S.20 

9T40' 
727.00 

8.00 

8.60 
785.00 

600.00 

500.00 

480.00 

100.00 

105.00 

150.00 

50.00 

100.00 

300.00 

215.00 

30Q.00 

800.00 

220.00 

3.40 

2.85 

2.77 

8.50 

2.85 

.50 

.40 

.30 

.33 

.46 

1.00 

.CO 

1.00 

1.13 

.63 

3.00 

2.59 

4.00 

8.00 

1.36 

2.00 

2.59 

1.25 

2.60 

1.35 

1.50 

1.20 

.70 

2.60 

1.65 

20.00 

13.80 

16.25 

25.60 

18.60 

.60 

.90 

.75 

.95 

1.00 

.06 

.053 

.05 

.063 

.05 

.10 

.103 

.08 

.086 

.08 

15.000.00 

n.3:!ri.oo 

10.000.00 

11,300.00 

10.850.00 

16,000.00 

11.330.00 

10.700.00 

11.800,00 

11,000.00 

.10 

.088 

.065 

.06 

.07 

.06 

.055 

.06 

.(J6 

.05 

20.00 

24.r,ii 

17.00 

34.00 

20.55 

.60 

.90 

.7( 

1.00 

1.00 

50.00 

35.10 

33.75 

87.00 

65.10 

50.00 

67.50 

100.00 

52.00 

49.00 

1.00 

1.44 

1.50 

.85 

1.05 

200.00 

230.00 

175.00 

222.00 

21«.00 

400.00 

493.35 

450.00 

431.00 

362. SO 

.80 

1.17 

.50 

1.69 

1.00 

4.99 

5.25 

5.60 

5.04 
30.00 

30.00 
4.50 

5.24 
3.90 

4.73 
2.95 

6.80 


6.25 
5.35 


19.15 
i.70 


4.6 


30.00 
2.00 
40.00 

40.00 

1.00 

20.00 

30.00 


20.24 
.55 

38.50 

38.50 
.86 

10.75 


3.22 
11.00 
.50 
25.50 
25.50 

1.00 


4.53 
21.75 
.50 
34.00 
34.00 

1.20 


82.00 
1.00 

33.90 

32.50 
1.00 

11.30 


25.00 

14.00 
20.00 

25.00 
29.00 

15.00 

20.00 

18.90 

.60 

.90 

.75 

1.00 

1.00 

20,00 

96.80 

90.00 

53.00 

42.10 

275.00 

272.00 

150.00 

287.00 

200.00 

375.00 

440.00 

460.00 

431.00 

362. 5C 

280.00 

391.60 

290.00 

323.00 

326.00 

100.00 

193.60 

125.00 

159.00 

158.00 

125.00 

160.40 

135.00 

136.00 

132.50 

135.00 

133.65 

130.00 

204.00 

146.75 

150.00 

239.80 

140.00 

172.00 

172.75 

125.00 

161.70 

105.00 

151.00 

185.50 

135.00 

19S.55 

115.00 

103.00 

186.75 

100,00 

2ma:, 

100.00 

151.00 

185.50 

125.00 

206.80 

110.00 

103.00 

186.76 

5.000.00 

4,347.00 

5,100.00 

5.300.00 

4.000  on 

.50 

.65 

.30 

.30 

.50 

70.000.00 

67.000.00 

65.000.00 

70.000.00 

63,000.00 

60.900.00 
2  000  00 

6.700.00 

6.700.00 

100.00 

300.00 

City  Engmeer  Evan   D.   Gardner. 

Consulting   Engineer.    C.    C.    Kennedy.  Room  548.  Cs-Il  Bldg..  S.  F. 

Bids  -were  held  under  advisement.  The  combination  of  the  low  bids  ex- 
ceeds available  appropriation  and  it  is  probable  that  the  terminal  reservoir 
portion  of  the  project  will  not  be  undertaken  at  this  time.  The  City  Council 
has  under  consideration  modifications  of  headworks  and  pipeline  units  which 
R'ill  permit  award  of  contracts  on   these  sections. 


Pubic   Library 
Civic  Center 
San    Francisco,    Calif 


DAILY 

NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 

In  Forty-fifth  Year 
'i47  MISSION  STREET  SAN  FRANCISCO 

Subscription  Rales— $20  a  Year  (Paid  in  Advance)  $2  by  the  Month. 


DEPENDABLE 


± 


AND  ACCURATE 


an] 


D 


CONSOLIDATE©  ^TM 

[mg  and  Engineering  News 


Vol.  XVIII— No.   19 


PACIFIC    CONSTRUCTOR 


TAPPATaecfnc  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  ,  .  .  Makes  for  greater  efficiency  .  ,  . 
A    size    and    type    for    every    purpose. 

Ask  lor  a  Demonstration 

M.  N.  THACKABERRY 

228  First  Street,  San  Francisco  308  E.  Third  St..  Los  Angeles 
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COLTON  CEMENT 

^^^  Uniform  Quality  :  Service  :  Satisfaction 

GPC: 


Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  Bldg.,  601  West  Fifth  Street 
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Phone  TRinity  0241  for 
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Cement-Mixed  Mortar-Stucco 
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City  Asks  Federal  Aid  to  Construct 

$56,000,000  Rapid-Transit  System 


No.   19 


SCHOOL  BIDDING 
PROPOSAL  HIT 
BY  CONTRACTORS 


Two  municipal  construction  programs  involving  expenditure  of 
$59,000,000  were  presented  in  Washington  yesterday  by  San  Francisco 
jublic  utilities  officials  seeking  aid  in  the  form  of  Federal  grants  from 
the  four-billion-dollar  work-relief  fund.  E.  G.  Cahill,  manager  of  pub^  c 
utilities,  presented  the  commission's  plan  for  subway  and  surface  con- 
struction to  cost  $56,000,000  in  a  conference  with  Assistant  Adminis- 
trator Philip  Fleming  of  PWA.  At  the  same  time  Bernard  M.  Doolin, 
manager  ot    the  municipal  airport, 


Excessive     Cost   of     Figuring 
Plans  if  Me2isure  is  En- 
acted  Protested 


submitted    a    request    lor    govern- 
ment aid   toward   proposed   $3,U00,- 
UOO  ot  improvements  at  the  airport. 
■  The  requests  embody  part  of  an  in- 
i  ventory  of    municipal   construction 
'.  needs  aggregating  more  than  $1S0,- 
;  000,000  recently  outlined  by  Mayor 
I  Angelo  Rossi  in  response  to  inqui- 
ries of  the  Federal  government. 
I 

The  city's  subway  system  is  pro- 
posed from  a  study  made  by  the 
Public  Utilities  Commission  at  the 
request  of  the  Board  of  Supervi- 
sors, who  appropriated  $25,000  for 
the  survey.  Four  principal  lines 
are  recommended,  Mr.  Cahill  stat- 
ed in  his  presentation  of  the  proj- 
ect.   They  are: 

Market  St.  Subway:  Two  tracks 
under  Marljet  Street  from  east  ot 
Church  St.  to  Second  St.,  thence 
by  a  single  loop  under  the  San 
Francisco-Oakland  Bay  Bridge  in- 
terurban  terminal  at  Second  and 
Minna  Sts.  to  provide  a  direct  con- 
nection for  commuters.  Six  sta- 
tions— 2?4  miles  of  subway — cost, 
119.200,000. 

Tills  Market  St.  subway  would 
route  street  cars  to  the  surface  and 
into  the  Sunset  Tunnel  at  Duboce 
Ave.,  and  into  the  Twin  Peaks  Tun 
nel,  thus  providing  faster  transpor- 
tation to  the  populous  residential 
districts  in  the  Sunset  and  west  of 
the  Peaks. 

Mission  Street  Subway:  Double 
tracks  branching  out  from  the  Mar- 
ket St.  subway  at  Van  Ness  Ave., 
and  thence  underground  along  Mis- 
sion Street  to  Randall  St.— a  2% 
mile  subway  with  six  stations,  cost- 
ing $19,000,000. 

Geary  -  Montgomery  Streets  Sub- 
way: A  double  track  underground 
railway  along  Geary  Street  from 
Hamilton  Square  (just  beyond  Fill- 
more Street)  to  Market  Street  at 
Kearny,  thence  under  Market  to 
Montgomery— a  subway  out  Mont- 
gomery to  Columbus  Ave.,  with  a 
ramp  and  loop  on  the  surface  for 
the  return  trip.    Five  stations,  2% 


miles  ot  subway— $16,000,000. 

Bernal  Cut  Surface  Line:  A  new 
high-speed  surface  route  branching 
off  fiom  the  Mission  Street  sub- 
way, thence  through  Bernal  Cut  to 
Monterey  Blvd.,  then  over  the  old 
Southern  Pacific  rail  right-of-way 
to  Ocean  View.  Three  miles  of 
double  track  on  private  right-of- 
way — 10  new  cars  to  handle  the 
traffic.    Total  cost,   $2,000,000. 

The  city  requests  only  a  grant 
toward  construction  costs.  The  fi- 
nancing will  be  completed  by  a 
bond  issue,  Federal  authorities 
were  told.  The  ready  market  for 
San  Francisco  municipal  securities 
has  enabled  the  city  to  borrow 
money  for  other  PWA  projects  at 
an  Interest  rate  considerably  low- 
er than  the  4%  loan  heretofore  of- 
fered by  PWA. 

As  a  consulting  engineer  for  the 
rapid-transit  project,  Mr.  Cahill  an- 
nounced he  had  engaged  Robert 
Ridgeway  of  New  York. 

He  estimated  employment  of  8.- 
000  men  tor  a  period  ot  two  years 
In  construction  and  $30,000,000 
would  be  paid  in  wages.  Right-of- 
way  costs  are  figured  at  less  than 
$1,000,000,  leaving  the  balance  of 
more  than  $.'S5'.000,000  for  actual 
construction. 

Plans  offered  to  the  Department 
ot  Commerce,  Aeronautics  Branch, 
and  to  public  works  authorities  by 
Mr.  DooHn  for  airport  improve- 
ments call  for  construction  ot  a 
seaplane  base  with  additional  han- 
gars, landing  field  extension  and 
pavine. 


NEW  PUMP  UNIT 


The  Decatur  Pump  Company.  De- 
catur, 111.,  announces  a  new  prod- 
uct, the  Niagarette  -  Burks  water 
system,  utilizing  a  Burks  "super 
turbine"  pTimp.  Descriptive  litera- 
ture may  be  obtained  by  wrltin.e 
the  niaiinfacturer. 


Protest  against  adoption  of  Sen- 
ate Bin  886,  relating  to  methods  of 
receiving  bids  for  school  buildiug 
reconstruction,  has  been  entered 
by  E.  G.  Johnson,  chairmau  of  the 
Building  Industry  Legislative  Con- 
ference, on  behalf  of  building  con- 
tractors. The  measure  is  now  be 
tore  the  Assembly  Committee  on 
Education. 

A  copy  of  Mr.  Johnson's  state- 
ment tor  the  building  contractors 
was  released  yesterday  In  San 
Francisco  by  W.  E.  Hague,  con- 
ference secretary.  It  follows  in 
part: 

"Building  contractors,  when  sub- 
mitting bids  on  school  buildings 
are  usually  called  upon  to  also  es- 
timate a  number  of  alternates 
which  is  already  a  great  burden  on 
the  bidder,  and  we  feel  that  any- 
thing that  can  be  done  by  the  ar- 
chitects and  awarding  authorities, 
which  in  this  case  will  be  the 
school  boards,  to  relieve  this  bur- 
den would  be  desirable  both  for 
the  contractors  and  the  awarding 
bodies. 

■According  to  Senate  Bill  886, 
contractors  bidding  on  the  recon- 
struction of  school  buildings  would 
be  required  to  submit  three  bids; 
one  for  the  reconstruction  work, 
one  for  the  allowance  made  for  sal- 
vaged material  and  one  tor  the 
removal  of  salvaged  material  not 
used.  The  purpose  for  the  propos- 
ed sections  stated  on  page  2,  lines 
38  and  43  of  the  bill  is  economy 
ot  reconstruction  and  salvaging, 
and  the  speedy  removal  ot  unused 
materials. 

"As  a  representative  ot  the  gen- 
eral contractors  and  also  the  spec- 
ialty contractors  of  the  state,  and 
as  a  practical  builder  with  more 
than  thirty  years'  experience,  I 
wish  to  state  that  in  my  opinion 
the  three-fold  purpose  ot  the  bill, 
as  outlined  above,  can  be  accomp- 
lished just  as  well  with  the  one 
proposal  as  with  three.  I,  there- 
fore, ask  you  kindly  give  favorable 
attention  to  the  amendments  which 
provide  that  the  three  items  be  in- 
cluded in  the  one  proposal." 


PACIFIC    CONSTRUCTOR 


Voters  Endorse  10^^  Preferential 

For  San  Francisco  Manufacturers 


ALAMEDA  PLANS 
BID  PREFERENCE 
TO  LOCAL  SHOPS 


Supervisors  Favor  Differencial 

Similar  To  San  Francisco 

Protective  Act 


A  charter  amendment  endorsing  a  10  percent  preferential  to  shops 
manufacturing  materials  in  San  Francisco  for  the  city's  public  works 
was  passed  by  a  large  majority  at  the  special  election,  May  2.  The 
amendment  was  submitted  at  the  request  of  local  manufacturers  and 
labor  organizations,  who  contend  outside  firms  have  had  an  advantage 
in  competitive  bidding  on  the  city's  contracts  due  to  generally  higher 
local    wage    rates.    The   vote   was   Yes,   75,804;    No,   46,905. 

Following  is  the  text  of  the 
ameudmenl  clause  specifying  local 
preference : 

The  Board  of  Supervisors  shall  have 
full  power  J.nd  authority  to  enact  all 
necessary  ordinances  to  carry  out  the 
terms  of  this  section  and  may  by  or- 
dinance provide  that  any  contract  for 
any  public  work  or  improvement,  or 
for  the  purchase  of  mt.terials  which 
are  to  be  manufactured,  fabricated  or 
assembled  for  any  public  work  or  im- 
provement, a  preference  in  price  not 
to  exceed  ten  percent  shall  be  allow- 
ed in  tuvor  of  such  materials  as  are 
to  be  manufactured,  fabricated  or  as- 
sembled within  the  City  and  County 
of  San  Francisco  as  against  .-iimiU.r 
materials  which  may  be  manufactur- 
ed, fabrici-ted  or  assembled  outside 
thereof.  When  any  such  materials  are 
to  be  fabricated,  assembled  or  manu- 
factured by  any  sub  -  contrikCtor  or 
materialman  for  the  purpose  of  sup- 
plying the  sajiie  to  any  contractor  bid- 
ding on  or  performing  any  contract 
for  any  public  work  or  improvement 
Si.id  sub  -  contractor  or  materialman 
manufacturing,  fabricating,  assembling 
or  furnishing  said  materials  manufac- 
tured, assembled  or  f!.bricated  within 
the  City  and  County  of  San  Franci-sco 
shall  be  entitled  to  the  same  prefer- 
ential as  would  any  original  contrac- 
tor or  materialman  furnishing  the 
.same  if  the  Board  of  Supervisors  shall 
by  ordinance  su  provide.  When  any 
ordinance  shall  so  provide  any  officer. 
board  or  commission  letting  any  con- 
tract may  in  determining  the  lowest 
responsible  bidder  for  the  doing  or 
performing  of  any  public  work  or  im- 
provement add  to  said  bid  or  sub-bid 
an  amount  sufficient  not  exceeding  10 
percent  in  order  to  give  preference  to 
materials  manufactured,  fabricated  oi- 
assembled  within  the  City  and  Coun- 
ty of  San  Francisco. 

The  same  amendment  establish- 
es working  conditions  tor  public 
works  contractors  as  follows:  (1) 
eight  hours  shall  be  the  maximum 
day;  (2)  wages  shall  be  not  less 
than  the  highest  general  prevailing 
rate  in  similar  private  employment; 
(3)  laborers  must  be  citizens  of  the 
United  States;  (4)  laborers  must 
be  residents  of  the  city  and  county 
not  less  than  one  year  prior  to  en- 
tering employment  on  the  contract, 
excepting  that  the  contracting  offi- 
cer may  waive  residence  qualifica- 
tions upon  a  showing  that  there  is 
Insufficient  local  skilled  labor  of 
the  type  required. 

The  amendment  applies  to  any 
public  work  or  improvement  to  be 
paid  for  out  of  money  in  the  city's 
treasury,  whether  done  by  direct 
or  sub  -  contract,  day -labor  or  by 
piece  work. 


Following  San  Francisco's  lead 
m  establishing  a  protective  differ- 
ential tor  local  shops,  the  Alameda 
County  Board  of  Supervisors  yes- 
terday indicated  it  shortly  will  en- 
act an  ordinance  giving  home-own- 
ed industry  a  5  per  cent  preference 
on  public  work. 

Supervisor  George  J.  Janssen  an- 
nounced he  would  sponsor  the  or- 
dinance. Other  supervisors  were 
reported  informally  to  have  ap- 
proved  it    in   principle. 

The  supervisors  expressed  them- 
selves as  considering  the  policy  of 
restricting  public  work  to  bidders 
within  the  county  to   be  sound. 

The  charter  amendinent  approved 
by  a  large  vote  at  the  San  Fran- 
cisco municipal  election  last  week 
enables  the  board  of  supervisors  to 
enact  an  ordinance  giving  firms 
with  local  plants  a  preference  of 
as  much  as  10  per  cent  of  the  bid 
price.  It  was  supported  by  San 
Francisco  factory  and  shop  own- 
ers and  local  labor  organizations 
which  have  protested  repeatedly 
against  the  competition  on  local 
jobs  from  concerns  outside  the  citv. 


HOISTING  ENGINEER 

LICENSING  PROPOSED 

A  Dill  introduced  in  the  legisla- 
ture by  Senator  Difani  providing 
for  licensing  of  stationary  and 
hoisting  engineers  has  been  refer- 
red to  the  Governmental  Efficiency 
and  Economy  Committee,  but  has 
not  been  set  for  hearing. 

If  this  measure  is  enacted,  op- 
erators of  stationary  engines,  hoists 
and  air  compressors,  with  certain 
stipulated  exceptions,  will  be  requir- 
ed to  obtain  a  license  from  the 
Commission  This  license  would  be 
issued  to  those  at  present  so  em- 
ployed on  payment  of  a  fee  of  $5.00 
and  the  license  would  be  renewed 
annually  thereafter  on  payment  of 
■$1.00.  Those  not  at  present  em- 
ployed in  these  occupations,  before 
obtaining  a  license,  would  be  re- 
quired to  pass  an  examination  con- 
ducted by  the  Industrial  Accident 
Commission. 


LICENSE  ACT 
STRENGTHENED 
BY  NEW  RULING 


Attorney-General's    Interpreta- 
tion  Broadens   Registrar's 
Jurisdiction 


Contractors  working  on  a  project, 
the  total  cost  of  which  exceeds  $200, 
must  be  licensed,  even  though  the  por- 
tion of  the  work  done  by  each  does 
not  amount  to  $200,  Attorney-Gen- 
eral .  S.  Webb  has  ruled  in  an  in- 
terpretation of  the  State  Contractors 
License  Law  requested  by  the  Regis- 
trar of  Contractors.  The  effect  of  the 
ruling  will  be  to  extend  consedirably 
the  jurisdiction  of  the  licensing  author- 
ity, unless  a  court  decision  to  the  con- 
trary is  obtained. 

In  asking  for  an  opinion,  the  reg- 
istrar cited  the   following  situation: 

A  citiscn  of  Los  Angeles  has  pur- 
chased a  building  already  constructed, 
with  the  intention  of  moving  it  to  an- 
other site.  To  carry  out  this  inten- 
tion he  made  a  contract  for  the  sum 
of  $600  with  Contractor  "A"  to  move 
the  building.  Thereafter  he  contract- 
ed with  Ccmtractor  "B"  to  construct 
a  foundation  and  erect  underpinning 
and  do  plastering  for  $152. 

Later,  while  Contractor  "B"  was 
still  working  on  his  contract,  the  own- 
er engaged  Contractor  "C"  to  make 
sewer  connections  and  install  plumb- 
ing for  $90. 

The  attorney-general  concurs  in  the 
opinion  of  the  registrar  that  a  state 
license  is  required  of  Contractors  "B" 
and   "C".    He  states  in  part: 

"I  think  that  the  view  of  the  Con- 
tractors" License  Bureau  is  reasonable 
and  in  the  absence  of  a  court  decision 
should  be  followed. 

"The  facts  of  the  case  as  stated 
clearly  indicate  that  all  the  work  to 
be  done  upon  the  house  on  the  new 
location  by  "B"  and  "C"  is  for  the 
purpose  of  preparing  it  for  a  resi- 
dence. The  two  contracts,  therefore, 
together  constitute  one  entire  project 
or  undertaking  and  their  aggregate 
price  exceeds  $200. 

"I  am  of  the  opinion,  therefore,  that 
Contractors  "B"  and  "C"  must  each 
be  licensed  under  the  Contractors"  Li- 
cense Law." 


EAST  BAY  EMPLOYMENT 
MANAGER  APPOINTED 

The  appointment  of  Mrs.  Kath- 
ryn  T.  Bangs  as  Alameda  County 
manager  for  the  State  Employment 
Service  has  been  announced  by 
Roy  S.  Stockton,  chief  of  the  Divi- 
sion of  State  Employment  Agen- 
cies. Mrs.  Bangs'  appointment  is 
in  accordance  with  the  program  of 
reorganization  of  the  division  fol- 
lowing acceptance  by  California  of 
the  Federal  Wagner  -  Peyser  Act, 
according  to  Mr.  Stockton. 

For  the  past  several  years  Mrs. 
Bangs  has  directed  activities  of 
the  Women's  Employment  Bureau, 
Community  Chest  Placement  Agen- 
cy, in  Oakland 
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51DS  MAY  15 
ON  TWO  NEVADA 
HIGHWAY  JOBS 

\dvertise     Road    Construction 

Work  in  Elko,  Esmeralda 

and   Nye  Counties 

Bids  ou  two  Nevada  highway  coii- 
racts  calling  for  construction  of 
ibout  53  miles  of  roadway  will  be 
jpent'd  in  Carson  City  May  15  by 
he  Nevada  State  Highway  Direc- 
ors. 

Under  one  contract  approximate- 
,y  42  miles  of  highway  in  Nye  and 
Ssmeralda  counties  will  be  con- 
itructed.  Tlie  project  is  located 
jetwcen  lieatty  and  three  miles 
.lortli  of  Springdale,  and  between 
3oldlie]d  and  six  miles  south  of 
iitonewall  Pass,  on  Routes  5  and 
}.  Sections  HI,  K2  and  3,  Al  and 
2,  and   IS. 

The  work  will  require  approxi- 
mately 34,3S0  cubic  cubic  yards  of 
roadway  excavation;  60,442  station 
yards  overhaul:  reshaping  31.5 
miles  and  finishing  41. S  miles  of 
roadway;  1192  feet  of  corrugated 
metal  pipe;  3405  tons  of  asphalt 
road  material,  and  other  items. 

The  other  contract  now  nut  for 
bids  calls  for  construction  of  11.3 
miles  of  the  state  highway  system 
in  Rlko  county  between  25  miles 
north  of  Currie  and  25  miles  south 
of  Wells.  Location  of  the  project 
is  Route  13.  Section  B. 

The  work  involves,  among  other 
items,  clearing  and  grulibing  about 
96  acres;  102.300  cubic  yards  of 
roadway  excavation;  10,S93  station 
yards  oveihaul;  subgrade  ai\J  fin- 
ish 11.3  miles  of  roadway;  33,500 
tons  crushed  gravel  or  stone  sur- 
iface;  1,500.000  gallons  water,  and 
(2358  feet  of  corrugated  metal  pipe. 


$100,000  Loaned 

In  Berkeley  for 
House  Improvements 

Loans  under  the  terni»  oi  l.  ■ 
Federal  Housing  Act  have  passe  d 
the  $100,000  mark  in  Berkeley,  ac 
cording  to  Robl.  I'j.  Connolly,  gen- 
eral chairman  of  the  Berkeley  bet- 
ter housing  drive.  The  figure  rep- 
resents .$1.28  per  capita  loaned, 
based  on  the  1930  census  for  the 
city,  and  gives  Berkeley  an  excel- 
lent record  in  comparison  with  otli- 
er  cities,  Mr.   Connolly  said. 

The  exact  amount  of  loans  clos- 
ed at  the  end  of  last  week  was 
?105,636  loaned  through  regular 
channels,  according  to  reports  to 
the  Chamber  of  Commerce.  It  is 
estimated  that  Berkeley  repairs 
made  without  use  of  Housing  Acl 
loans  have  amounted  to  about  $n" 
000  since  the  start  of  the  drive. 


San  Jose  School 
Building  Planned 
To  Cost  Million 


Additions  to  San  Jose  school 
lilant  to  cost  more  than  $1,000,000 
:ire  projected  by  school  authori 
lies.  Construction  of  two  new  high 
schools  is  contemplated. 

The  district  plans  to  obtain  funds 
liy  sale  of  the  site  on  which  the 
high  scliool  now  stands  to  the  state 
to  be  used  by  the  San  Jose  State 
Teachers  College.  It  will  receive 
insurance  money  shortly  for  rr- 
placement  of  the  high  school  audi- 
lori\im,  destroyed  by  fire  two 
months  ago.  Proceeds  from  these 
two  sources  togci'itr  wit'.]  ar.  an- 
ticipated PWA  grant  wouUl  e:.able 
ihe  district  to  complete  its  builc- 
ing  program  with  a  small  bond  Is- 
sue, officials  said. 


S.  p.  Carloadings 
Gain  Attributed 
To  More  Building 

Increased  carloadings  of  build- 
ing materials  are  reported  by  the 
Southern  Pacific  company  to  the 
Federal  Housing  Administration  as 
a  result  of  stimulated  building  ac- 
tivity in  California  and  other  west- 
ern states  In  February,  1934,  car- 
loadings  of  building  materials 
amounted  to  10,878,  while  in  Feb- 
ruary, 1935,  carloadings  were  13.- 
126,  an  increase  of  2,248,  the  com- 
pany announced. 

Another  note  of  recovery  in  the 
l)uilding  industry  is  reported  by 
the  FHA  from  the  Southern  Cali- 
fornia Edison  Co.  to  the  effect  that 
more  electric  connections  were 
made  in  the  vicinity  of  Hermosa 
Beach  in  one  month  recently  than 
in  any  year  during  the  last  five. 

Increased  building  has  strength- 
ened the  demand  for  plaster  and 
2.S12.766  pounds  of  plaster  were 
shipjied  during  March  by  the  Ne- 
phi  Plaster  and  Manufacturing  Co. 
of  Nephi,  Utah.  This  represents  a 
25  per  cent  increase  over  March, 
1934.  and  a  50  per  cent  increase  ov- 
er March.  1933.  In  March  of  this 
year,  29  men  were  employed  by 
the  company,  which  was  an  almost 
50  per  cent  increase  over  February. 


PLAN  $96,000  WORK 

IN  WILLITS  AREA 


Shipments  of  deep  well  water 
systems  valued  at  $229,398  were  re- 
ported to  the  Bureau  of  the  Cen- 
sus during  the  first  three  months 
of  1935,  as  compared  with  $165.27.t 
in  the  corresponding  period  last 
year. 


Expenditure  of  more  than  $96,000 
is  contemplated  by  property  own- 
ers in  Willits  and  the  nearby  ter- 
ritory, according  to  a  report  by 
SERA  workers  who  started  a  sur- 
vey of  the  area  last  week  under 
the  auspices  of  the  Willits  better 
housing  committee. 

The  canvassers  reported  prospec- 
tive loans  amounting  to  $34,350. 
while  approximately  $61,800  of  the 
work  contemplated  will  be  self-fi- 
nanced. 


BIDS  MAY  29 
ON  FIFTH  ST. 
PAVING  JOB 

Highway    Commission    Adver- 
tises San  Francisco,  Alpine 
County  Projects 

SACRAMENTO,  May  7.  Hids  on 
two  contracts  for  highway  work. 
Including  pavement  widening  and 
paving  in  the  block  on  Fifth  Street, 
San  Francisco,  opposite  the  vehic- 
ular approach  to  the  Bay  Bridge, 
will  be  opened  here  May  29  by  the 
State  Highway  Commission.  The 
other  project  authorized  for  adver- 
tising is  located   in  Alpine   county. 

The  San  Francisco  project  in- 
volves one-tenth  of  a  mile  of  pave- 
ment widening  and  paving  with 
Portland  cement  concrete  and  as- 
phalt concrete  on  Fifth  Street  be- 
tween Harrison  and  Bryant  Streets. 
The  work  will  require,  among  oth- 
ers, major  items  of  approximately 
27,000  square  feet  of  street  grad- 
ing; 1,400  tons  crusher  run  base: 
2.200  tons  asphalt  cong.re'te:  690 
cubic  yards  Portland  cement  con- 
crete in  pavement  widening  strips, 
curbs  and  sidewalks,  and  curb 
backing  and  ballast;  moving  and 
resetting  side  sewer  traps,  man- 
hole frames  and  covers,  catchba- 
sins  and  street  signs;  and  330  ft. 
of  lOinch  vitrified  clay  pipe  sewer. 

The  other  contract  on  which  the 
commission  asks  proposals  calls 
for  grading  and  surfacing  about  2.8 
miles  in  Alpine  county  between 
the  Nevada  state  line  and  3  4  miles 
north  of  W^oodfords.  Surfacing  will 
be  with  untreated  crushed  gravel 
or  stone,  and  roadmix  surface  treat- 
ment is  to  be  applied.  The  work 
involves  about  23.000  cubic  yards 
unclassified  roadway  excavation ; 
27,000  station  yards  overhaul:  11.- 
100  cjjbic  yards  untreated  crushed 
gravel  or  stone  surfacing;  205  tons 
liquid  asphalt:  1564  feet  of  corru- 
gated metal  pipe,  and  other  items. 

$185,000  PLEDGED 

IN  NAPA  CAMP  MGN 

Pledges  totaling  $185,262  have 
been  made  by  Napa  property  own- 
ers for  repairs  and  new  construc- 
tion in  that  city's  better  housing 
compaign.  which  is  to  close  this 
week,  according  to  campaign  su- 
pervisor J.  Wesley  Rutherford.  Of 
the  total  amount  pledged  $74,500 
was  for  new  construction  and  the 
balance  for  modernization  and  im- 
provements. 

The  possibility  that  the  campaign 
might  be  carried  into  the  rural  dis- 
tricts near  Napa  was  seen  by  Mr. 
Rutherford  following  a  visit  from 
Frank  McVeigh  of  San  Francisco, 
field  representative  in  northern 
California  for  the  Federal  Housing 
Administration. 


New  orders  for  electrical  goods 
booked  during  :he  first  quarter  of 
1935.  as  reported  to  the  Bureau  of 
the  Census  by  7S  manufacturers, 
were  $121,814,226.  as  compared 
with  $118,397,169  for  the  fourth 
quarter  of  1934.  and  $92,302,245  for 
the  first  quarter  of  1934. 
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State  to  Receive  $25,000,000  For 

Central  Valley  Project  Construction 

Appropriation  of  $25,000,000  from  Federal  funds  toward  construc- 
tion of  the  Central  Valley  Water  Project  is  assured,  state  officials  were 
informed  at  Washington,  according  to  State  Engineer  Edward  Hyatt. 
The  report  was  telephoned  to  Sacramento  by  Mr.  Hyatt  and  released 
by  State   Director  of  Public  Works   Earl    Lee   Kelly. 

Minor  changes  will  be  necessary  in  the  state  legislation  authorizing 
the  project,  Mr.  Hyatt  was  informed,  but  the  extent  of  the  revision 
required  was  not  loarncd  at   Sacra 


mento. 

Working  under  a  special  ap|)ro- 
priation  of  $50,000  the  State  Divi- 
sion of  Higliways  already  i.s  mak- 
ing surveys  in  the  vicinity  of  Ken- 
nett  Dam  site  for  relocating  the 
state  highway  and  the  Southern 
Pacific  company  engineers  are  sur- 
veying for  a  new  railroad  right-of- 
way. 

Much  preliminary  engineering  on 
the  project  has  been  completed  in 
the  years  during  which  the  state 
has  been  seeking  a  means  of  fi- 
nancing it  and  construction  on 
some  units  could  proceed  within 
a  few  months  after  money  is  avail- 
able. 

Whether  the  President  lias  ac- 
cepted the  project  for  construction 
and  operation  by  a  Federal  agency 
or  by  the  State  still  is  unknown. 
The  rivers  and  harbors  authoriza- 
tion bill  passed  by  Congress  ear- 
lier this  month  included  an  item 
of  $12,300,000  for  Sacramento  riv- 
er work  to  be  done  under  direction 
of  the  U.  S.  Engineers  in'connec- 
tion  with  the  project.  This  includ- 
ed $12,000,000  for  participation  in 
cost  of  Kennett  Dam  and  $300,000 
for  navigation  and  flood  control 
work  on  the  river. 

"The  great  impetus  which  the 
project  will  give  to  California's  bus- 
iness and  industrial  life."  said  Earl 
Lee  Kelly,  state  director  of  public 
works,  "may  best  be  illustrated  by 
citing  the  following  huge  purchases 
of  supplies  which  will  be  made: 

"Structural  steol,  114,543,000  lbs.; 
reinforcing  steel.  20,809,000  lbs.:  c- 
ment,  6.496,000  barrels;  rock,  5,836- 
000  cubic  yards;  sand,  3,302,000  cu- 
bic yards." 

♦ 

STEEL  HOUSE  LOAN 

INSURANCE   GRANTED 


Granting  of  the  first  government 
insurance  on  a  mortgage  loan  for 
construction  of  a  steel  house  has 
been  announced  in  Chicago  by  Car- 
roll H.  Sudler,  district  director  of 
the  Federal  Housing  Administra- 
tion. 

The  structure  is  to  be  a  two- 
story  steel  panel  residence  manu- 
factured by  General  Houses,  Inc.. 
of  Chicago.  It  has  been  purchased 
by  an  operative  builder  for  erec- 
tion in  River  Forest,  a  Chicago 
suburb,  and  is  scheduled  for  com- 
pletion in  Augu.st.  Amount  of  the 
mortgage  loan  is  $12,500.  General 
Houses  already  has  built  five  hous- 
es of  this  type  in  the  Chic?.i-o  area. 


OREGON  ACT 
BARS  PLANS 
BY  BUILDERS 


Amandmen*    of    Architectural 

Practice    Law    Restricts 

Granting  Permits 


Amendment  of  the  Oregon  state 
architectural  practice  act  effective 
May  10  will  prohibit  granting  of 
building  permits  for  new  work  or 
alterations,  excepting  single-family 
dwellings  and  small  structures,  un- 
less plans  have  been  prepared  by 
a  licensed  architect  or  engineer. 

The  buildings  excepted  from  this 
regulation  are  single  family  dwell- 
ings, farm  buildings,  small  struc- 
tures auxiliary  to  a  single  family 
dwelling,  including  small  garages 
up  to  three-car  capacity,  and  other 
buildings  not  exceeding  4000  sq.  ft. 
in  ground  area  covered,  the  height 
of  which  from  the  top  of  the  foun- 
dation to  the  rafter  plate  does  not 
exceed  2o  feet.  The  law  applies 
similarly  to  alterations  and  repairs 
of  buildings  which  involve  struc- 
tural parts,  such  as  foundations, 
vails,  floors,  roofs,  footings,  bear- 
ing partitions,  beams,  columns  and 
Joists, 

Commissioner  of  Public  Works 
Ormond  R.  Bean  in  Portland  said 
the  building  inspection  bureau 
there  would  refuse  permits  after 
May  10  unless  plans  were  prepared 
in  accordance  with  the  new  act. 
« 

MOTHER  LODE  BELT 

REPORT  PUBLISHED 

A  new  report  on  the  Mother  Lode 
Belt,  to  replace  and  enlarge  upon 
previous  reports  now  out  of  print. 
IS  a  recent  publication  of  the  Di- 
vision of  Mines  of  the  State  De- 
partment of  Natural  Resources 
The  report,  which  is  Bulletin  No. 
108  of  the  division   and   is   entitled 

Mother  Lode  Gold  Belt  of  Cali- 
fornia," is  the  result  of  six  years 
of  records  research  work  and  field 
examinations  by  Clarence  A.  Lo- 
gan, district  mining  engineer,  and 
^ontains  geological,  metallurgical 
historical  material  as  well  as  geo- 
logical  and  claim   maps. 

Copies  of  the  bulletin  may  be  ob- 
tained from  any  of  the  oflJees  of 
the  Division  of  Mines  at  Sa-i  Fran- 
cisco Sacramento,  Redding  or  Los 
Angeles  at  $1.75  each,  plus  15  cents 
postage  when  mailed. 


NEW  REGISTRAR 
FINDS  LICENSE 
BUREAU  BUSYi 

Bonelli    In    First    Report    To 
Governor  Points  To  Gain- 
ing Registrations 


Improved  business  conditions  in 
the  California  building  and  con-' 
struction  industry  are  seen  by  Wm.i 
G.  Bonelli,  recently  appointed  Reg-, 
istrar  of  Contractors,  to  his  first 
monthly  report  to  the  Governor. 

The  report  states,  in  part: 

"While  all  trade  indices  point  to 
an  unmistakable  upward  trend  in 
construction  activities,  the. flood  of 
applications  for  contractors'  li- 
censes pouring  into  the  offices  of 
your  registrar  offers  further  evi- 
dence of  a  more  stable  condition 
within  the  industry.  In  March,  460 
licenses  were  issued,  of  which  406 
were  granted  to  persons  entering 
the  various  branches  of  building 
and  construction  for  the  first  time; 
In  the  first  part  of  April,  301  li- 
censes were  granted,  of  which  255 
went  to  new  contractors.  The  total 
number  of  licenses  issued  by  this 
Bureau  for  the  fiscal  year  to  date 
is  22,297  or  only  173  behind  the  to- 
tal of  22,470  for  the  entire  fiscal  i 
year  which  ended  June  30.  1934.      \ 

"From  the  above,  there  is  every 
reason  to  believe  that  the  number', 
of  licenses  to  be  issued  during  thei 
balance  of  this  fiscal  year  will  \ 
greatly  exceed  the  total  for  thei 
previous  year. 

"In  taking  over  the  duties  of  Reg-t 
istrar  of  Contractors  and  Director) 
of  the  Department  of  Professional  < 
and  Vocational  Standards,  I  wasi 
greatly  impressed  by  the  many  tn-r 
disputable  indications  of  improved' 
conditions  within  this  industry.; 
Likewise,  I  was  agreeably  pleased' 
to  find  the  affairs  of  the  Depart- ' 
mept  and  its  relations  with  the  va-;i 
rious  boards  have  been  conducted 
in  a  very  fine  manner  by  my  pred-- 
ecessor,  Colonel  Carlos  W.  Hunt-' 
ington,  who  has  resigned  to  be-' 
come  president  of  Chemical  Prod- 
ucts, Inc.,  of  California,  manufac- 
tures of  chemical  and  medical  prod- 
ucts and  cosmetics,  at  Culver  City. 
I  anticipate  continuing  along  the  ' 
same  general  policies  as  establish-' 
ed  by  Colonel  Huntington." 


MACHINERY  SALES 

METHODS  ANALYZED 


Although  production  and. use  of 
industrial  machinery  have  been  de- 
veloped to  a  high  degree  of  efii- 
ciency,  the  means  of  distribution 
for  this  type  of  commodity  is  a  com- 
paratively neglected  field,  accord- 
ing to  Bernard  Lester,  .issistant 
industrial  sales  manager  for  West- 
inghouse  Electric  Company  and  au- 
thor of  the  book,  "Marketing  In- 
dustrial Equipment."  Mr.  Lester's 
hook  is  devoted  to  a  discussion  of 
efficient  sales  methods  for  produc- 
tion   equipment. 


PACiFlC    CONSTRUCTOR 


WESTERN  NRA 
HAS  ADJUSTED 
3000  COMPLAINTS 

Compliance    Council    Here 
Handling   15   Code   Cases 
Weekly  Director  Reports 


Approximately  3,U0U  complaints 
against  code  violators  have  been 
adjusted  satisfactorily  by  the  west- 
ern regional  oflice  of  NRA  since 
January  2,  Donald  Renshaw,  west- 
ern regional  NRA  director,  reports. 

A  still  larger  number  ot  com- 
plaints have  been  adjusted  in  the 
territory  by  code  authority  repre- 
sentatives of  the  various  industries 
and  there  are  1971  complaints  on 
hand  in  the  eight  western  NRA 
state  offices.  These  complaints  are 
being  investigated  and  prepared 
for  adjustment  or  presentation  to 
the  Western  Regional  Compliance 
Council. 

This  council,  which  is  handling 
on  an  average  of  15  cases  a  week, 
occupies  the  same  position  in  the 
west  that  the  National  Compliance 
Council  does  at  Washington,  D.  C. 

Workers  in  the  eight  western 
states  had  152,918.01  added  to  their 
payrolls  in  April  as  a  result  of  the 
operations  of  NRA,  Renshaw  stated. 
The  sum  represents  additional 
amounts  paid  to  workers  who  had 
been  receiving  less  than  code  min- 
imum wages.  The  total  added  to 
the  payrolls  of  workers  in  the  eight 
western  states  since  January  2,  he 
said,  amounted  now  to  $25S.427.06. 
This  sum  was  paid  to  6743  work- 
ers, manual,  skilled  and  "white 
collar." 


NRA  Approval  of 
Cost  Accounting 
Formula  Required 


Code  authorities  or  NRA  agen 
cies  who.  through  misunderstand- 
ing or  otherwise,  have  attempted 
to  enforce  cost  accounting  provi- 
sions which  have  not  been  specifi- 
cally approved  by  NRA  have  act- 
ed without  authority  it  is  stated  in 
a  letter  dated  April  10.  to  all  code 
authorities,  state  and  regional  N  R 
A  directors  and  signed  by  W  A. 
Harriman.  NRA  administrative  of- 
ficer. 

The  letter  points  out  that  there 
are  two  types  ot  cost  formulas  or 
cost  systems — those  that  are  man- 
datory and  used  in  connection  with 
selling  -  below  -  cost  provisions  In 
codes,  and  those  that  are  premis- 
stve  and  used  for  educational  pur- 
poses only,  to  the.  extent  found 
practicable. 

Only  mandatory  systems  which 
are  integral  parts  of  codes  when 
approved,  or  those  submitted  to 
and  specifically  approved  by  NRA. 
are  subject  to  enforcement,  it  is 
stated. 


100,000  SEEKING 

JOB  WITH   PWA 

With  more  than  100,000  appli 
cations  for  jobs  on  file.  Public 
Works  Administrator  Harold  L. 
Ickes  has  directed  that  no  new 
applications  in  the  PWA  admin- 
istrative organization  be  accept- 
ed, pointing  out  that  there  is  no 
possibility  of  giving  employ 
ment  to  the  thousands  of  per- 
sons whose  applications  have 
been    on   file  for  months. 

Administrator  Ickes  explained 
that  there  will  be  no  material 
Increase  in  PWA  personnel  as  a 
result  of  the  new  public  works 
and  work-relief  program.  The 
PWA  administrative  organiza- 
tion is  now  composed  of  a  train- 
ed force  of  sufficient  size  to 
handle  any  part  of  the  new  pro- 
gram that  is  delegated  to  it  for 
execution.  Announcement  al- 
ready has  been  made  that  the 
new  program  will  be  carried  on 
for  the  most  part  through  ex- 
isting  Federal   agencies 


Authority  Rules 
Draftsmen  Exempt 
From  Code  Hours 


Architectural  and  engineering 
draftsmen  are  not  subject  to  the 
maximum  hour  provisions  of  the 
Construction  Code,  according  to  an 
explanation  by  the  Coni'ructiou 
Code  Authority. 

A  practicing  architect  v.mo  is 
drawing  plans  for  a  large  building 
project  inquired  whether  drafts- 
men in  his  employ  are  governed 
by  the  hour  provision  or  whether 
tiiey  are  exempt. 

The  applicable  regulations  as  lo 
hours  are  those  contained  in  Av- 
ticle  HI.  Section  2  B  of  Chaptur  I 
There  it  is  provided  that  no  Cir- 
ployee  shall  be  permitted  to  work 
in  excess  of  40  hours  per  week, 
with  certain  exceptions  and  liniita 
tions.  from  which  are  exempt  "em 
ployees  engaged  in  professional,  ex- 
ecutive  or    supervisory   work." 

Explanation  No.  34  by  the  Con- 
struction  Code  Authority  follows: 

"Architectural  and  engineering 
draftsmen  in  the  performance  of 
their  accustomed  duties  when  em- 
ployed by  members  of  the  indus- 
try rendering  professional  service 
shall  be  deemed  to  be  engaged  in 
professional  work  and  therefore  ex- 
empt under  the  provisions  of  Ar- 
ticle III.  Section  2  B.  3  (a)  from 
the  maximum  hours  of  labor  pre- 
scribed by  the  code." 


ELECTED 

Walter  T.  Steilberg.  architect 
and  structural  engineer,  was  elect 
ed  to  the  Berkeley  Board  of  Edu 
cation  at  the  municipal  election 
Tuesday.  Mr.  Steilberg  will  fill 
the  unexpired  term  of  a  resigned 
director. 


SHEET  METAL 
WAGE  HEARING 
BY  NRA  MAY  14 


Contractors  and  Union  Submit 

Area  Agreement  For 

Ratification 


Public  hearing  on  a  collective 
bargaining  agreement  for  the  Sheet 
Metal  Contracting  Industry  will  be 
conducted  by  the  NRA  Regional 
Compliance  Council.  May  14,  at  10 
o'clock.  Will  J.  French,  who  will 
preside,  announced  yesterday.  The 
hearing  will  bo  in  Room  515,  Hum- 
boldt Bank  Building. 

The  proposed  agreement  is  simi- 
liar  to  the  recently  concluded  col- 
lective bargaining  agreements  in 
the  Painting.  Paperhanging  and 
I)o(;orating  and  the  Plastering  and 
Lathing  Industries  It  will  apply 
only  to  San  Francisco  and  imme- 
diate vicinity,  however,  instead  of 
being  state-wide  as  is  the  case  with 
the  other  two  agreements. 

It  is  sponsored  by  the  Sheet  Met- 
al Contractors  Assn.  and  Sheet 
Metal  Workers  and  Roofers  Union. 
Local  110. 

The  proposed  agreement  in  the 
sheet  metal  contracting  industry 
calls  for  a  maximum  40-hour,  five- 
day  week  and  eight-hour  day  from 
S  A.  M.  to  5  P.  M.  With  a  mini- 
mum wage  rate  of  $1.10  an  hour. 
Apprentices  are  to  he  paid  $2.50  a 
day  for  the  first  six  months  of  ap- 
prenticeship with  50  cents  a  day 
additional  tor  each  additional  six 
months  period  until  a  five  year  ap- 
prenticeship is  concluded,  when 
they  will  be  entitled  to  the  journey- 
man's rate.  Overtime  is  to  be  jaid 
at   double  regular  rates. 

Suggestions  or  objections  may 
be  submitted  to  the  NRA  office,  785 
.Market  St..  San  Francisco,  up  to 
May  11  with  a  copy  forwarded  to 
the  NRA  Board  in  Washington,  D. 
C. 

When  such  an  agreement  is  con- 
cluded under  the  authority  of  the 
NRA  Construction  -Code,  It  becomes 
Federal  law  and  is  enforceable  bv 
NRA. 


VAPOR  SPRAY  METHOD 
CLEANS  GUARD  RAILS 


Cleaning  of  guard  rails  and  other 
roadside  fixtures  on  Washington's 
state  highways  is  done  by  the  va- 
por-spray method,  using  a  "Hypres- 
sure  Jenny,"  according  to  Home- 
stead 'Valve  Mfg.  Co.  of  Coraopolis, 
Pa.,  manufacturers  of  the  equip- 
ment. 

The  equipment,  including  a  Hy- 
pressure  Jenny  cleaner.  600-barrel 
water  tank,  motor  generator  and 
cleaning  compound  barrels,  is 
mounted  on  a  regular  state  hifih- 
way  department  truck,  and  requires 
two  men  to  operate. 


PACIFIC    CONilKCCTOR 


PERMITo^  AMD  eOMTRAeT; 


SAN    FRANCISCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

«(l 

Shapiro 

Owner 

3000 

421 

Pacific 

Owner 

1500 

422 

Nelson 

Owner 

4000 

423 

Haase 

Williams 

3500 

424 

Pacific 

Owner 

14000 

425 

Mohawk 

Fisher 

1500 

426 

Knman 

Mager 

2735 

427 

Kilpatrick's 

Equipment 

30no 

42S 

Barbash 

Mullen 

4800 

429 

Johnsen 

Owner 

8000 

430 

Bottarini 

Del  Carlo 

4300 

431 

Truman 

Anza 

4000 

432 

McCarthy 

Owner 

3500 

433 

Romey 

Malloch 

3000 

434 

Dubels 

Ruegg 

4250 

435 

Galli 

Owner 

3750 

436 

Fcrranti 

Barsotti 

2900 

437 

Protestant 

Uinwiddie 

47000 

438 

Dubels 

Ruegg 

4250 

439 

Galli 

Owner 

3500 

442 

Hallgren 

Owner 

4000 

^43 

Andres 

Sharman 

3000 

440 

Stag 

Mullen 

7500 

441 

RafBno 

Zinkand 

8000 

444 

Luchi 

Moriconi 

8875 

445 

Grulin 

Siegrist 

1975 

446 

Lang 

Heden 

1200 

447 

Costello 

Owner 

3500 

448 

Janke 

Grant 

6000 

DWELLING 

(420)     NE      TINGLEY      ST.    30      NW 

Cayuga.     One-story  and  basement 

frame   dwelling. 
Owner— Daniel    A.    Shapiro,    656    18th 

Ave.,   San   Francisco. 
Architect— Not    Given.  $3000 


ALTERATIONS 

(421)     NO.    431    SUTTER    ST.       Alter 

Store. 
Owner — Pacific    Gas    &    Electric    Co., 

245  Market  St..   San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
$1500 


DWELLING 

(422)  SW  EIGHTEENTH  AVE.  AND 
Ulloa  St.  One-story  and  basement 
frame   dwelling. 

Owner — A.  Neteon,  242  Ocean  Avenue, 
San  Francisco. 

Architect — Not    Given.  $4000 


ALTERATIONS 

(423)      11   MASON   ST.;   alter    for   res- 
taurant. 

Owner — Arnold    H^ase.    Oxford    Hotel. 
Turk   and    Mason   Streets. 

Architect  —   Albert   R.    \rilliam6.    251 
Post  Street. 

Engineer— W.   Adrian,   417  Market  St 

Supervisor  of  Const.    —  Williams   and 
Grimes.   251   Post   Street. 

$3500 


FACTORY 

(424)      W    NEWHALL   115    N    Carroll: 

Class   A  specif.1  factory.   2nd  unit. 
Owner— Pacific   Can   Co.,  premises. 
Engineers — Ellison   &  Russell,  712  Pa- 
cific Bide.  $14,000 


SERVICE    STATION 

(425)  SE  PINE  and  MASON  STS.; 
one-etory  steel   service   station. 

Owner — Mohawk  Petroleum  Co..  Fi- 
nancial  Center    BIdg. 

Architect — F.  E.  Barton,  Crocker  Bide 

Contractor— M.  Fisher  £.nd  Son.  1255 
Polk  Street.  $i5oo 


ALTERATIONS 

(426)     1811   3Sth   AVE.;  alter  dwelling 

Owner— Roman  Catholic  Archbishop  of 

San   Francisco.    1100  Franklin   St. 
Architect— John  J.  Foley.  770  5th  Ave. 


Contractor — Mager  Bros. 
Fourth  Ave. 


,   I35:i 

$2735 


.\LTER.\TION9 

<427)  SE  16th  ST  und  ShoUvell;  al- 
ter bakery. 

Owner— Kilpatrick's  S.  F.  Bakery,  2E5 
Shotwell  Street. 

Engineer — A.  Karl  Leatherwood,  405 
Valencia  Street. 

Contractor — Equipment  Eng.  Co.,   3123 

San  Fernando  Road,  Los  Angeles. 

$3,000 

.4^LTERATIONS 

(428)  40O  GEARY  ST.;  alter  restau- 
rant. 

Owner — Barbash  &  Bulasky.  premises. 

Architect— Not  Given. 

Contractor — Mullen  Manufacturing  Co. 
60  Rausch  3t.  $4,800 


FLATS 

(429)     N    BAT   155    E  Fillmore;    two- 
story  frame  flats. 
Owner — Peder  P.   Johnsen,   1750   Bay. 
Architect— Not  Given.  $8,000 


DWELLING 
(430)     N    EXCELSIOR  25    W  London; 

one    -    story  t.nd   basement   frame 

dwelling. 
Owner — Louis    Bottarini,    1717    Filbert. 
Architect — Not   Given. 
Contractor^  Lorenzo    Del     Carlo,    119 

Culebra.  $4,300 


DWELLING 

(431)  E  3Sth  AVENUE  160  N  Kirk- 
liam;  1 -story  and  basement  frame 
d\Yelling. 

Owner — Ramon  J.  and  Grace  Morrill 
Truman,    %   contractor. 

Architect — H.  C.  Baumann,  251  Kear- 
ny Street. 

Contractor — Anza  Home  Building  Co., 
1498  36th  Ave.  $4,000 


DWELLING 

(432)  NW  EIGHTEENTH  AVE.  & 
Vicente.  One-story  and  basement 
frame  dwelling. 

Owner— John  E.  McCarthy,  1342  Fun- 
ston  Ave.,   San   Francisco. 

Architect — D.  Jaekle,  126  Post  St.,  San 
Francisco.  $3500 

ALTERATIONS 

(433)  NO.  5411  GEARY  ST.  Alter 
market. 

(Jwner  —  A.  J.  Romey  &  Son,  2150 
Cheetnut    St.,    San    Francisco. 

Engineer — Ellison  &  Russell,  Pacific 
BIdg.,    San   Francisco. 

Contractor— J.  S.  Malloch,  666  Mis- 
sion St.,  San  Francisco.  $3000 


DWE7LLING 

(434)     S  IRVING  ST.   82  W  32nd  Ave. 

One-story    and     basement     frame 

dwelling. 
Owner — L.   T.  Dubels,    %   Contractor. 
Architect — Not   Given. 
Contractor — The    Ruegg   Co..    369    Pine 

St.,    San    Francisco.  $4250 


DWELLING 

(435)  W  SEVENTEENTH  AVE.  260 
S  Rivera  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— R.  F.  Galli,  157(  2Sth  Avenue, 
San    Francisco. 

Architect — Not  Given.  $3750 


DWELLING 

(436)     SE    PHELPS     AND     EGBERT. 
One-story     and    basement      frame 
dwelling. 
Owner— Pla   Ferranti.    1713    McKinnon 

St..   San   Francisco. 
Architect — Not    Given. 


Contractor  —  Arturo 
Quesada  St.,   S.   F 


Barsotti,      1499 
$2900 


DIO(JESE    HOUSE 

(437)     SW     TAYLOR     AND     SACRA- 

mento   Sts.       Two-story     concrete 

Diocese    house. 
Owner — Protestant    Episcopal    Diocese 

of  Calif.,    Premises. 
Architect— Lewis  P.    Hobart,  525  Mar- 

Ket    St.,    San    Francisco. 
Engineers — T.     Ronneberg    and    R.    J. 

Fisher,  Crocker  BIdg.,   S.   F. 
Contractor  —  Dinwiddle     Construction 

Co.,  Crocker  BIdg.  $47,000 


W    32nd 
basement 


DWELLING 

(438)     »    IRVING    ST.      10 

Ave.      One-story      and 

frame   dwelling. 
Owner — L.  T.  Dubels.   %  Contractor. 
Architect — Not    Given.       i 
Contractor— The    Ruegg    Co.,    369   Pine 

St.,    San    Francisco.  $4250 


DWELLING 

(439)  W  SEVENTEENTH  AVE.  285 
S  Rivera  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner— R.  F.  Galli,  1574  28th  Avenue, 
San    Francisco. 

Architect — Not    Given.  $3500 

ALTERATIONS 

'440)  GEARY,  KEARNY'  AND  MAR- 
ket   Sts.     Alter  restaurant. 

Owner — Stag  Corp.,  3  Kearny  &treet. 
San   Francisco. 

Architect — Mullen  Mfg.  Co.,  60  Rauscd 
St.,  San  Francisco.  J7500 


FLATS 

(441)     E  WEBSTER  ST.   102  N  Bead, 

St.      Tw'o  -  story     and     basement    , 

frame  flats.  t 

Ciwner — Joseph    Rafflno,    %    Architect.     ' 
Architect — Andrew    H.    Knoll,    Hearst    tl 

BIdg.,    San    Francisco. 
Contractor  —  Ed.    Zinkand    &   Son,   % 

.Architect.  $8000 


DWELLING 

(442)     S   IRVING    ST.    82   E   29th  Ave. 
One-story     and    basement     frame   \ 


Owner — A.    Hallgren, 

San  Francieco. 
Architect — Not  Given. 


1594    29th    Ave.,    . 


$4000    V^ 


DWELLING 

(443)      SW    CROWN    TERRACE    AND    ' 

Twin  Peaks  Blvd.     One-story  and    I 

basement   frame   dwelling. 
Owner — F.    O.    Andres,    %   Contractor. 
A.rchitect — Not    Given. 
Contractor— Thos.    R.    Sharman,    3700 

Broderick   &t.,    9.    F.  $3000 


FLATS 

(444)  W  FILLMORE  ST.  274  S  Retire 
St.  Two-story  &  basement  frame 
flats. 

Owner — Frank  Luchi.  1670  Chestnut 
St.,    San    Francisco, 

Architect — R.   R.   Irvine,   9c  Contractor 

Contractor— G.  Moriconi,  1670  Chest- 
nut St..  San  Francisco.  $8875 


STORES 

(445)     S  ELLIS  ST.   137  W  Taylor  St. 

Class    C    stores, 
fnvner— M.  Grulin,  604  Mission  Street, 

San  Francisco. 
Engineer — Norman    B.    Green,    Sharon 

BIdg.,   San   Francisco. 
Contractor  —  F.  B.  SteKTlat,  604  Mis 

sion    St.,    San    Francisco.  $1975 


ALTERATIONS 

(446)     NO.  410  MISSISSIPPI  ST.  Alter 

dwelling. 
Owner — Victor  and  Natalie   Lang,   <20 

Missi.ssippi    St..    San    Francisco. 


Arohllecl— Not   Given. 
Contractor— QuBtaf  Hedon,  824  Dolorcsi 
St.,   San   Francisco.  $12'J0 

DWELLING 

(147)     E  THlKTY-SliCUNU  AVE.   'ii>u 

.S  Liiwton  .Sft.   Dne-Hlory  nnd  base- 

nivnlu  fniiTie  dowUUiK. 
Ownet— Laurence     CoRtello,     382     27lli 

Ave.,    San    FranclHco. 
Architect— Not    IJlven.  »3r)00 


P  A  C  1  F  1  C    CONSTRUCTOR 

Contractor — P.    Royal    Haulman.    1243 
Broadway,  Oakland.  |300<i 

IWKLLING 

l'«0)     NO.   1015  BUICNA   VISTA  AVE. 

ALAMEDA.     One-Dtory    nve-room 

Irami-     and     .ituoco    dwelling    with 

tar   and    gravel    roof. 
,wner— The   Jessie    y.    Pond   Co.,    153(; 

Web8ter  St.,  Alameda. 
\rchltect— Not    Given, 
•oiitracfor — P.     Royal    Haulman.     1243 

Broadway.  Alameda.  $3000 


I^WELLING 

(448)      SE    ILVKCIA     AND     HKKNAN- 

dez    St.M.       Onc-.story      and      bjise- 

ment  frame  dwelling. 
Owner  —  W.    E.    Janke,    64    Graystone 

Terrace.    San    Francisco. 
Architect— Not    Given. 
Contractor    —    Lincoln    V.    Grant.    658 

Third  Ave.,  San  Francisco.       JUOO'i 


ALAMEDA 

COUNTY 

\' '. 

Owner 

Contractor 

Amt. 

■■i;o 

Stout 

Burke 

2950 

261 

Warren 

Owner 

3500 

?,fi;t 

HiJler 

Owner 

5500 

264 

McLean 

Scott 

13.50 

?A?, 

Loustau 

Owner 

4500 

2fiS 

Pond 

Haulman 

300O 

?.M 

Pond 

Haulman 

3000 

S67 

Pond 

Haulman 

3000 

268 

Pond 

Haulman 

3000 

J69 

Ingratlia 

Church 

500" 

270 

Sprou.se 

Burke 

2000 

271 

Jestadt 

Owner 

KiOd 

272 

Bonds 

Owner 

5000 

273 

Svhwartz 

Thrams 

44riii 

274 

Batchellei 

.\rmstrong 

6250 

275 

Lunford- 

Lindgren 

7000 

276 

Dowling 

Owner 

3500 

277 

Central 

I'ickrell 

3000 

278 

Gilmore 

Huggard 

300" 

279 

Berkeley 

Milton 

1600 

280 

Peel 

Owner 

3500 

DWELLING 

(260)  NO.  9963  L.i!  WLER  AVENUE. 
OAKLAND.  One-story  five-room 
dwelling. 

Owner — Mr.s.  H.   Stout,   Premises. 

Architect — Not  Given. 

<3ontractor— C.  E.  Burks,  4129  Ran- 
dolph   Ave..    Oakland.  $2950 


DWELLING 

(261)  NO.  2521  FIFTY-SE\T:NTH 
Ave..  OAKLAND.  One-6tory  five- 
room  dwelling. 

Owner— Weldon  H.  Warren,  2802 
Fruitvale    Ave..    Oakland. 

Architect— Not   Given.  J3500 


DWELLING 

(262)  NO.  3341  FERNSIDE  BLVD.. 
ALAMEDA.  One-.story  five-room 
frame   and    stucco   dwelling. 

Owner— L.  Loustau.  729  Taylor  Ave.. 
Alameda. 

Architect— Not    Given.  $4500 


DWELLING 

(263)  6221  BUENA  VISTA  Ave..  OAK- 
LAND; two-6tory  6-room  dwell- 
ing. 

Owner  and  Builder — Paul  H.  Haller. 
32   Evire)   Place.    Oakland. 

.\rthitect— Not   Given.  toaO" 


ADDITION 

(264)     1353  SACRAMENTO  ST  .   BER. 

KELEY;    i.ddition. 
i>wner— O.    McLean,    premises. 
Architect — Not   Given. 
Contractor— G.   A.    Scott.    685   23rd  St.. 

Oakland.  $1350 


DELLING 

(265)  NO.  ISU  BAL  STREJET.  ALA- 
MEDA. One-story  5-room  frame 
and  stucco  dwelling  with  tar  and 
gravel  roof. 

owner— The  Jessie  P.  Pond  Co..  l.'.SH 
Webster  St..  Alameda. 

Architect— Not    Given. 


1)  WEI-LING 

(207)      NO.   Kill   BUENA  VISTA  AVE.. 

ALAMEDA.      One-e'.ory   flvs-room 

frame    and    .stucco    dwelling    with 

tar  and   gravel  roof. 
Owner- The   Jessie    P.    Pond   Co..    1536 

Webster  St..  Alameda. 
Architect— Not   Given. 
Contractor — P.    Royal    Haulman.     1243 

Broadway.    Alameda.  $3000 


DWELLING 

(2C1S)      NO.   1017   BUENA  VISJTA  AVE.. 

ALAMEDA.      One-story    five-room 

frame    and    stucco    residence    with 

tar  and     gravel   roof, 
owner — The   Jessie    P.    Pond   Co..    1536 

Webster  St..  Alameda. 
.\rchitect— Not  Given. 
Contractor— P.    Royal    Haulman,    124.1 

Broadway,   Alameda.  $3000 


REPAIRS 

(269)  NO.  1645  EIGHTY-FIRST  AVE. 
OAKLAND.      Repairs. 

owner — Mrs.  Carmeal  Ingraflia.  Prem. 

.\rchitect — Not  Given. 

Contractor— A.  A.  Church.  3536  Allen- 
dale  Ave.,    Oakland.  $5000 


AlcTERATIONS 

(270)  NE  TWENTT-S-ECOND  AND 
Adeline  Sts..  OAKLAND.  Altera- 
tions. 

Owner — Sprouse  Ritz  Co..  Premises. 

Architect — Not    Given. 

Contractor — C.  E.  Burks,  4129  Ran- 
dolph   Ave..    Oakland.  $2000 


DWELLING 

(271)  NO.  1800  ACTON  ST..  BER- 
KELEY. One-story  3-room  frame 
dwelling  and  garage. 

Owner- B.  J.  Jestadt.  175  Brighton 
Ave..   San  Francisco. 

Architect— Not    Given.  $1500 


DWELLING 

(272)  NO.  465  VASSAR  ST..  OAK- 
LAND. Two-story  6-room  frame 
dwelling  and  garage. 

Owner— Milton  S.  Bonds.  583  Spruce 
-St..  Berkeley. 

.\rchitect— Not    Given.  $5000 


STORE    BLDG. 

(273)  NO.  1845  SOLANO  ST..  BER- 
KELEY. One-story  (Tlass  C  store 
building. 

I  luner— Henry  Schwartz.  S18  North- 
vale    St..    Berkeley. 

.\ichitect — Ray  F.  Keefer.  770  Wesley 
Ave..    Berkeley. 

(-ontractor- C.  H.  Thrams,  28  Home 
Place,     Berkeley.  $4450 

1  (WELLING 

(274)  E  CARTER  ST..  Lot  12  Blk 
IS.  OAKLAND.  Two-story  seven 
room    dwelling. 

iivvner— C.  E.  Batcheller.  5818  McAn- 
drew   Drive.    Oakland 

Architect— (Chester  Treichel.  696  Cle- 
veland Ave..   Oakland. 

Contractor  —  J.  R.  Armstrong.  1131 
Fleet  Road,   Oakland.  $6250 


.\LTERATIONS 

(275)     .NO.    321    HILLSIDE   AVENUE. 

PIEDMONT.      Alterations. 
Owner— Dr.    C.    J.    Lunford.    Premises. 
.Vrchitect— F.    Eugene   Barton.    Crocl<- 

er  Bldg..    San   Francisco. 


Cunlractur  — -    Llmlip-on   &    Hwlncrton. 
1723  Webster  St.,  (^kUnd        17000 


DWELLING 

(276)  NO.  2811  OTIH  r>K1VE,  ALA- 
MEDA. Onf-Htory  5-room  »tu<-c.. 
dwf-lllnfc    with     rompojiltlon    roof. 

Owner— S.  J.  Dowllnfc.  2»00  Clay  Bl.. 
Alamedn. 

.\rrhltect— Not    Given.  I3.'.0'i 


DWELLING 

(277)      NO.    509  SANTA   CLARA   AVE.. 

ALAMEDA.      Two-«tory    nlx-ronm 

redwood       rustic       dwellinK       with 

Hhlngle  roof. 
Owner— Central    Bldg. 

Park  and  Central 
Arrhlte<t— .Not  Given. 
Contractor— J.    H.    Plckrell,   3322  Santa 

( lara    Ave..    Alameda.  $300ii 


I»an    AsKn.. 
Ave..    Alameda 


STATION 

(278)  NO.  3400  LAKESHORE  AVE.. 
OAKLAND.  One-Ktory  steel  serv- 
ice station. 

Owner — Gilmore   Oil   Co..    Premifles. 

Architect — Not    Given. 

Contractor  —  John  Huggard.  Rlalto 
Bldg..    San    Francl.-ico.  $3000 


>:'rAT10N 

(279)     NO.     3032       E-TWELFTH     ST.. 

OAKLAND.      One-story   brick   and 

concrete   .service  station, 
owner — Berkeley     Guaranty     Bldg.     & 

Loan    Assn.     21U1     Shattuck    Ave.. 

Berkeley. 
Architect — R.       C.       Schuppert.       Park 

Blvd.,    Oakland. 
Contractor  —  B.    Milton.    589    Haddon 

Road.    Oakland.  $1600 


DWELLING 

(280)  NO.  30  TUNNEL  ROAD.  BER- 
KELEY. Two-story  5-room  frame 
dwelling. 

Owner — M.  A.  Peel,  10  Oakvale  Ave.. 
Berkeley. 

Architect — Shaw  and  McCool,  San 
Francisco.  $3500 


BUILDING  CONTRACTS 

SAN    FRANCISCO   COUNTY 

No 

Owner                   Contractor 

Amt. 

91 

Sullivan                            Reichel 

2455 

92 

Bell                                 Voelker 

1850 

93 

Truman                                 Anza 

6120 

94 

Schmidt                          M:.tto,k 

6424 

95 

Schmidt                          Raphael 

1200 

96 

Schmidt                                 Ace 

5487 

97 

Schmidt                            Smith 

2440 

98 

Hicks                            Bienfield 

1086 

99 

MacDermott                  Hanson 

166 

ALTERATIONS 

(91)  NO.   88  SIXTH  ST.    (Delta  Hotel) 
Furnish  and  install  new  low  pres- 
sure firebox  steam  boiler  and  other 
plumbiivg  and  electrical  work. 
Owner — Sullivan    Estate    Co..    Flatiron 

Bldg.,    San    Francisco. 
Architect — Not    Given. 
Contractor — C.    R.    Reichel    Engineer- 
ing Co..    743    Clementina    St.,    San 
Francisco. 
Filed  May  2.  '35.     Dated  April  23.  '35. 
Steam      boiler,      water     heaters, 
pumps    and    receiver  and    chim- 
ney  flue   delivered   and    in    posi- 
tion     $1000 

WTien    completed     —    950 

Usual    35    days 500 

TOTAL  COST.  $2450 
Bond.  $2548.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  40  work- 
ing days.  Forfeit,  none.  Plane  and 
specifications   filed. 

ALTERATIONS 

(92)     NO.    476    TURK    9T.      All    work 

for     miscellaneou.=     alterations     to 

store. 


10 


PACIFIC    CONSTRUCTOR 


Owner — John  J.   and   Thomas   F.   Bell. 

Mills   Bldg..   San   Francisco. 
Plans   by   Engineering   Dept.   of   Safe- 
way  Stores.    Inc..   Oakland. 
Contractor — Henry   Voelker,   S05   Win- 
chester  Drive.    Burlingame. 
Filed  May  2.  'So.     Dated  April  29.   '35. 
Fluor  laid   and   partitions   ready 

for    plaster    $462.50 

All   work   roughed  in  &  plaster- 
ing  done    462.50 

When    completed    _ 462.50 

Usual  35  days 462.50 

TOTAL  COST,  $1850.00 
Bond,  $925.  Sureties,  B.  Denke  and 
Gust  Jelm.  Limit.  30  wjrking  days. 
Forfeit,  none.  Plans  and  specifica- 
tions tiled. 


DWELLING 

(93)      E  3Gth  AVE  150  N  Kirkham;    1- 
story  and   basement   frame   dwfll 
ing. 
Owner — Ramon  J.  and  Grace   SI.  Tru- 
man. 1231  17th  Ave. 
Architect — H.   C.   Baum&nn,  251   Kear- 
ny Street. 
Contractor^Anza    Home    Bldg.    (<... 

1498  36th  Ave. 
Filed  May  3,  1935.  Dated  .Vpril  30,  1935 

When   roof  is  on  _ 2.1% 

Brown    coated    25% 

Completed    .25% 

Usual   35   days   - _ _ 25% 

TOTAL  COST.  $6,120 
Limit,  120  working  days.  Plans  and 
Spec,  filed. 


ALTERATIONS 

(94)      SECOND    and    Bryant    Sts.;    al- 
terations to  offices  (general  work) 
Owner — Schmidt    Lithograph    Co.,    2nd 

and    Bryant    Streets. 
Structural   Engineer— Jesse  Rosenwald 

525   Market    Street. 
Contractor  —  A.    P.    Mattock    ("o.    i>:l' 
Clarj.  Street. 

Filed Dated 

When   completed    7.^% 

Usual   35   days    25% 

TOTAL  COST,  $6,424  0  i 
Bond.  $3,212.  Sureties,  United  States 
Guarantee  Co.  Limit,  May  31,  193.i. 
Plans  and  specifications  filed. 


(95)  PAINTING  ON  ABOVE. 
Contractor— Raphael  Co.,  270  Tehama. 
Filed Dated 

When   completed   75% 

Usual   35   days   25% 

TOTAL  COST.  $1.20"  «' 
Bond.  $600.  Owner.  U.  S.  Fidelity  and 
Guaranty  Co.  *  Plans   and   Spec,    filed. 

(96)  HEATING  and  Vontilating  on 
Above. 

Contr;.ctor— Ace  Sheet  Metal  Works, 
444   Clementina   Street. 

Filed Dated 

When   completed   257e 

Usual    35    days    25% 

TOTAL  COST.  $5.4S7 
Bond.  $2,743.50.  Sureties,  Stand;  rtl 
Accident  Ins.  Co.  Limit,  30  calen- 
dar   days.     Plans   and    Spec,    filed. 

(96)     ELECTRIC  WORK   on   Above 
Contractor— Smith    Electric    Co.,    <ji;. 
Howard  Street. 

Filed Dated 

When   completed   25% 

Usual   35   days   25% 

TOTAL  COST.  $2,440 
Bond,  $1,220.  Sureties,  Coa.st  Surety 
■"'•rp.    Plans  and  Spec,  filed. 

ADDITION 

fl'S)  NO.  549  EL  CAMINO  del  Mar. 
All  work  for  construction  of  lib- 
rary on  rear  of  dwelling. 

Owner— Bmil    B.    Hicks.    Premises 

Architect— Chas.  F.  Maurv,  6S1  Mar- 
ket St..   San   Francisco. 

<-ontractor— /:)aniel  L.  Bienfield.  w,\: 
Mis.slon   St..   San   Francisco. 

Filed    May   8.    '35.      Dated    May    7,    '34 

Roof    hoards    in    place    $543,011 

When    completed    _...  271.50 


Isiial    35    days Balance 

TOTAL  COST.  $1086.00 
Bond,  $1050.  Surety,  Maryland  Casu- 
alty Co.  Limit.  35  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


ALTERATIONS 

(99)     NO.    176    BELVEDERE    ST.      .\ " 
work    for   painting    exterior   wood- 
work   and    metal     work     on    front 
repair  roofing  of  dwelling, 
owner — Mrs.    Laura    M.    MacDermutt, 

Premises. 
.Vrchitect — Not    Given. 
Contractor — John    E.    Hanson. 
Filed   May   S.    'io.      Dated  Feb.    16,    '35. 

HOLC    Contract     

TOTAL  COST,  $166. (i:> 
Bond.  $166.65.  Surety.  Hartford  Ac- 
cident &  Indemnity  Co.  Limit,  for- 
feit,  none.     Specifications  only  filed. 


ALAMEDA   COUNTY 


24  Lunsford 

25  Lunsford 


Pollard       1620 
Lindgren       70.10 


(24)     321  HILLSIDE  AVE..  Piedmont; 

painting. 
Owner— Dr.  C.  P.  Lunsford,  3115  Web- 
ster St..  Oakland. 
Architect— F.     E.     Barton,     412    Belle- 

vue   St.,   Oakland. 
Contractor— W.    H.     Pollard,    Jr..    1006 
Hubert   Road,    Oakland. 

Filed Dated.  

Upon    completion    75% 

Usual   35   days    25% 

TOTAL    COST,    $1620 
Specifications    filed. 


(25)   ALTERATIONS  and  additions  on 

above  residence. 
Contractor — Lindgren    and    Swinerton, 
Inc.,   225   Bush  St.,   San  Francisco. 
Filed.   May  4.   '35.    Dated,    May  3,    '35. 

Frame   up  25% 

WTien    plastered    25% 

Completion     25% 

Usual  35   days    25% 

TOTAL  COST,  $7030 
Limit,  50  days.  Plans  and  Sj>ecifica- 
tions   fllec.. 


SAN     FRANCISCO     UNDER    $1000 

ALTER  flats,  $50:  53  Guerrero  Street; 
owner,  Mrs.  Balcera.  Prem. ;  con- 
tractor. Roy  Lind.  54  Stanton  St. 

BILLBOARD,  $25;  S  16th  St.,  Howard 
to  Shotwell  St.;  owner.  Foster  ^• 
Kleiser   Co..    1675    Eddy    St. 

BILLBOARD,  $6.25;  NW  Folsom  and 
14th  Sts.;  owner,  Foste'-  &  Klei- 
ser Co..  1675  Eddy  St. 

ALTER  store,  $250;  564  Geary  St,: 
owner,  H.  Levin,  Prem.:  contrac- 
tor, E.  Rosemont,  176  Duboce  Ave. 

SIGN,  electric,  $300;  248  Powell  St.; 
owner.  Maxine  Menning,  Prem.; 
contractor,  Elec.  Prods.  Corp.,  255 
Golden  Gate  Ave. 

SIGN,  electric,  $400;  NE  Powell  and 
Market  Sts. ;  owner.  Owl  Drug 
Co.,  657  Mission  St.;  contractor. 
Elec.  Prods.  Corp., 
Gate  Ave. 

ALTER    dwelling,     $150; 
set  St.;   owner.   J.   p 
Goetingen  St. 
ALTER  flats,  $200;  2565  Polk  St.;  own- 
er,  Mr.   Obertello.   Premises. 

RETAINING  wall,  $350:  3276  Market 
St.;  owner.  Mrs.  Lewis.  Prem.; 
contractor,  S.  A.  C^hase,  80  Doug- 
las St. 
SIGN,  electric,  $100;  3459  17th  S'treet: 
owner.  Temple  Baptist  Church,  3459 
17th  St.;  contractor.  Neon  Sign 
Service  Co.,  1707  Folsom  St. 

REPAIR  fire  damage  10  Hats.  $500; 
2817  24th  St.:  owner,  A.  Coleman. 
■"/i  Capital  Co..  625  Market  St.; 
contractor,  Fred  J.  Early  Jr.,  .'irifi 
Pine   St. 


255     Golden 


1325    S-omer- 
Jensen.    1329 


ALTER  store.    $900;   207  Front   Street; 
owner.   Kittle  Estate,   210   Califor- 
nia     St.;       contractor,       Phoenlx- 
Simpton  Co.,   520  6th   St. 
.\LTER   dwelling,    $209;    209    Anderson 
St.;    owner,    Phillip    Landinie,    209 
Anderson    St.;     contractor,     Victor 
Oliva,  2731  24th  9t, 
BILLBOARD,  16.25:   S  Ellis  St.   165  W 
Larkin       St.;     owner.       Foster     & 
Kleiser   Co.,    1675   Eddy    St. 
BILLBOARD,    $6.25;    SW    Market    and 
Eureka    Sts.;       owner,    Foster      & 
Kleiser  Co.,  1675  Eddy  St. 
BILLBOARD,    $6.25;    SE      Union      and 
Buchanan   Sts.,    west   wall;   owner. 
Foster    &    Kleiser    Co.,    1675   Eddv 
ALTER   flats,    $100;    1995   Turk   Street; 
owner,    Mrs.    M.    N.    Feigenbaum 
Premises. 
SIGN,   electric,    $100;    1200   Webster  St. 
owner,    Eddie    Huse,    Prem.;    con- 
tractor.    Neon     Sign     Service    Co 
1707    Folsom   St. 
SIGN,   electric,   $200;   220  Stockton  St. 
owner.    Atlas    Drugs,    Prem.;    con- 
tractor,    Elec.     Prods.     Corp.,    255 
Golden   Gate   Ave. 
SIGN,     electric,     $50;     NE    Third     and 
Townsend    Sts.:    owner.    Continen- 
tal     Lunch,       Prem.;      contractor, 
Elec.     Prods.     Corp.;     255     Golden 
Gate  Ave. 
SIGN,     $55;    1041    Market    St.;    owner. 
Weinstein  Co..   Premises;  contrac- 
tor, L.  Goldberg.   10.S5  Golden  Gate 
ALTER    flats.    $2.50;    329    Richland    St.: 

owner.  Mr.  Goldberg,   Premise.';. 
ALTER    loft    building.    $373;    149    Ma- 
son St.;  owner.  New  England  Mu- 
tual Life   Ins.   Co.,   Flatiron   Bldg.: 
contractor,  A.  M.  Hardy,  736  Clem- 
entina   St. 
.■\LTER  delivery  service  building,  $550 
600  Gough  St.;  owner.  United  Par- 
cel   Service.    Prem.:    architect,    W. 
n.    Peugh.    333    Montgomery;    con- 
tractor. Paul  K.  Jones.  666  Mission 
ALTER    dwelling.      $,i50;    960      Potrero 
Ave.:     contractor,     Mctor     Oliva^ 
2731  21th  St. 
FLUES,    $100;    266   Waller   St.;    owner, 
C.     Anderson.     Prem.;     contractor. 
General    Sheet    Metal    Works,    1529 
Pine  St. 
ALTER  apartments.   $500;   W  Leaven- 
worth St.,  bet.  Filbert  and  Green- 
wich   Sts.;   owner.    Bauer   &    Sch- 
weitzer,   669   Sracramento   St. 
GARAGE,     one-story     frame     private, 
$150;   SE  14th  Ave.   and  Rivera  St. 
owner.   N.    Dolan,   353   Rivera  St. 
BILLBt)ARD.    $12.50;   NW  Valencia  & 
lotah    St.:    owner.    Foster   &    Klei- 
ser Co..    1675  Eddy  St. 
BILLBOARD.    $6.25;     SW    Bay    Shore 
and   Steuben  St.;   owner.   Foster  & 
Kleiser  Co..   1675  Eddv   St. 
BILLBOARD.    $12.50;    Ne"    Bay    Shore 
and    Industrial   St.;    owner,    Fostei- 
&   Kleiser  Co.,    1675  Eddy  St. 
ALTER   store,    $500;    1548   Polk   Street; 
owner,    Howard   Wilson,    Premises. 
ALTER  offices.   $500;   315  Montgomery 
St.;    owner.      Commercial      Union- 
Ocean  Group.   Prem.;,  plans  by  A. 
B.     Christensen,     Premises. 
BILLBOARD.     $6.25;     Gore    Monterey 
and    Circular   Sts.:    owner,    Foster 
&   Kleiser  Co.,    1675   Eddy   St. 
.ALTER   dwelling.    $450;    2247:  Chestnut 
St.;    owner,      F.    F.      Leitner.    143r. 
Ulloa   St. 
BILLBOARD.    $6.25;   SW  Judah   St.   S: 
21st   Ave.;    owner,    Foster   &   Klei- 
ser Co..   1675   Eddy  St. 
BILLBOARD,    $6.25;    W    Third    St.    150 
S   Paul   St.;   Bwner.    Foster   &   Klei- 
ser Co..    1675   Eddy  St 
ALTER    dwelling,    $500;    203    Clement 
St. ;  owner,   Mr.  and  Mrs.  J.  Bud-^ 
esa,   Premises. 
BILLBOARD,    $12.50;   NW  Judah   and 
22nd    Ave.;       owner.      Foster      & 
Kleiser   Co.,    1675    Eddy    St. 
BILLBOARD,    $12.50;    W    Valencia    St. 
S9    N    16th    St.;    owner,    Foster    & 
Kleiser  Co.,   1675  Eddy  St. 
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3—          CHURCHES 

i  Contract   Awarded. 

jPAHISH    UAIA^  Cost.    $ 

'lONK   I'INE.    Inyci   Co..    Calif. 
[One-.story  wood  tiame  parish  liall  (2fix 

42   left). 
!owiiei- — Trinity   United   Church    (Kev. 
:         D.    L.   Mount.s.    Pastor). 
I  Architect — Not   Given. 
iContr.actor — Charles    I.    Sumner.    Lone 

Excavation    Contract    Awarde' 

niori';.'-.\N  hditsr        cost,  $50,ooo 

SAN  FIl.AXi  ISCu.  SW  Taylor  and 
Saer.imento    Streets. 

Two-story  reinforced  concrete  dioce- 
san hou.se  (slate  roof,  steam  heat 
ing  systeiTi,  steel  sash,  etc.) 

Owner — Protestant  Ei>i.scopal  Dioceses 
!        of   California.    Premises. 

Architect— Le\vi.s  P.  Hobart,  525  Mar- 
ket St.,    San   Francisco. 

Structural  Engineers— T.  Ronneberg 
and  n.  .1.  Fishor,  Crocker  Bldg. 

Contractiir  —  Dinwiddle  Construction 
Co..  Crocker  Bldg. 

Grading — Sibley  Grading  &  Te.iniii.fe 
Co..   165   Landers   SI. 


Plans  Being   (figured. 

ALTERATIONS  Cost,   $2,000 

SAN  FRANCISCO.  Divisadero  Street 
near  Haight   Street. 

AUerations  to  church  (alter  residence 
for  church  .auditorium  to  seat  100). 

Owner — Old  WesJlniinister  Independent 

(Walter  Fairbairne  in  cht,rge  of  the 
construction). 

Architect— John  H.  Thomas,  31  Nor- 
wood  Ave..   Berkeley. 

4—  FACTORIES^  WARE- 
HOUSES 

Plans  Completed. 

FACTORY  Cost.    $15  ■■ 

SAN  FRAXCISCO.  W  Newhall  115  N 
Carroll. 

Class  A   special  factory   (2nd   unit). 

Owner — Pacific'  Can    Co..   premises. 

Engineers — Ellison  &:  Ru.":scll,  712  Pa- 
cific   P.uilding. 

Owner  Taking  Bids. 

FACTORY  Cost,   $12,000 

SAN  FRANCISCO.  NW  Bryant  f.nd 
Oak  Grove. 

Class  C  industrial  building. 

Owner — O.  J.  &  L.  M.  Williams,  prem- 
ises. 

Architect — Harold  C.  Ferree.  435  Val- 
le  Vista  Ave..  Oakland. 

CONTRACT    AWARDED. 

LOS  ANOBI.ES.  r:al.  —  Kubach- 
Snyder  Co..  2225  E.  37th  St.,  Los  An- 
.jf.i.^v      aw.irded     general     contract     at 


$202,541  for  construction  of  a  one- 
.story  walnut  storage  warehouse  (700x 
420  feet)  on  the  «outh  side  of  Fruit- 
land  Avenue,  between  PacKlc  Blvd. 
and  Soto  Str«et,  for  California  Wal- 
nut (i  rowers  Association.  All 
work  is  included  in  the  general  con- 
Inict  except  the  electric-  wiring  and 
I  lie  plumbing,  a  contract  for  the  latter 
having  been  awarded  to  Lohman 
llros.,  232  .S.  Spring  St.  The  electric 
wiring  has  not  yet  gone  out  for  bids, 
.\hClintic-Marshall  Corporation  will 
furnish  and  erect  the  structural  steel. 
Albert  C.  Martin,  233  Higglns  Bldg., 
:iichitect. 

Plans    Being    Prjpared. 

DIST.    PLANT  Cost.    $-^ 

STO<'KTON,  San  Joaquin  Co.,  Calif 
West  Buena  Vista  N  Western  Pa- 
cific   track.s. 

Gasoline  distributing  p  1 1.  n  t  (tanks, 
pipe  lines,  office  building,  pump 
house,    etc.) 

Owner — Hancock  Oil  Co.,  P.  O.  Box 
.Sin.    Long  Beach. 

Plans  by  Engr.  Dept.  of  Owner  (H.  S. 
Halloway   in    charge). 


San   FranclHcu. 
Hld»    will    be    asked    In    about    three 
,ceks. 


Brick    Bids    Being    Taken. 

MILK   PLANT  Cost.   $ 

ORLAND.    Glenn   Co,    Calif. 

Two-story  brick  and  steel  milk  dehy- 
drating plant  (62x102  feet);  steel 
stairways. 

Owner — Golden  State  Creamery  Co.. 
425  Battery  St.,  San  Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Mgr.  of  Constr.  —  E.   W.   Perkins,   42.'. 
Battery  St.,   San  Francisco. 
Owner  now  receiving  brick  bids. 
As    previously    reported,    steel    con- 
tract  awarded  to   Kyle  &    Co..   Fresno 


Contract   Awarded. 

.\LTERAT10NS  Cost,    $B520 

SALINAS,  Monterey  Co..  Cal.  Mar- 
ket and   Mill   Streets. 

.^Iterations    to    distributiing    plant. 

Owner  —  Associated  Oil  Co.,  79  Neiv 
Montgomery   St..    S'an   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor  —  J.  C.  Warrington,  719 
inili    St..    Pacific   Grove. 


Contract   Awarded. 

.\LTKRATIONS  Cost.    $10,000 

FRESNO,   Fresno  Co.,   Cal.    1060  Mono 

Street. 
.Alterations   to   cannery. 
Owner — CE.lifornia     Packing    Corp..     G 

and  Tulare  5t-'>-,   Fresno 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — F.   J.  Stone,  Maso'   Bide. 

Freeno 

Construction    Und!r   Way. 

.\nriiTiON  Cost.   ^' 

ROMA.    San    Ir.;i(;uin    (.o..    Cal.      Bet. 

Victor  and  Lodi. 
-Addition   to  Winery. 
Owner — Roma  Winery. 
Architect— Not    Given. 
Contractor  —  Louis    Franceschi.     ""50 

Webster  St..   San  Francisco. 


5— 


FLATS 


Plans   Being  Completed. 

FL.A.TS  Cost.     $11,500 

SAN  FRANCISCO.     W  Fillmore  St.  N 

Chestnut  Street. 
Two-story   and.  basement   frame    and 

stucco   residence   <2  fi-room    flats) 

tar    and    gravel    roof,    tile    baths. 

steam  heating  .system,  wood  sasb. 

hardwood  floors. -etc. 
Owner — Mrs.   Rose  Cincotta 
.Architect— S.  Heiman.  605  Market  St  . 


Contract    Awarded. 

i''LATS  Coat,    $5300 

.SALINAS.    .Monterey   <;o..    Cal. 

Two-story  frame  and  stucco  flats  (2  4 
room  flats);  tile  and  comiKisltlon 
roofing,  gas  hot  air  heating  sys- 
tem, wood  sa«h.  tile  baths,  hard- 
wood floors,   etc 

Owner — H.   F.   FooHi 

Architect  —  Chas.  Butner.  51  Maple 
St.,   Salinas. 

Contraclor^Vincent    Moore.    Salinas. 


Contract    Awarded. 

FLATS  Cost,    $10,000 

SAN  FRANCISCO.    E  Webster  Street 

102  N  Beach   Street. 
Two  -  story  and  basement  frame  ^nd 

stucco  flats. 
Owner — Joseph   Raffino.    %    architect. 
Architect— A.   H.   Knoll,   Hearst    Bldg. 
Contractor — Ed   Zinkand   and   Co.,    667 

36th  Avenue. 

Contract  Awarded. 

FLATS  Cost,  $10,000 

S.AN  FRANCISCO.  W  Fillmore  St. 
274   S  Retiro  Way. 

Two  -  story  and  basement  frame  t.nd 
stucco    fl^ts. 

Owner — Frank   Luchi.    1G70  Che.stnut. 

-Architect — R.    R.   Irvine,   3431   Market. 

Contractor — G.  Moriconi.  1670  Chest- 
nut Street. 


Sub-Bids   Being  Taken. 

FL.ATS  Cost,    $10,000   each 

SAN  FRANCISCO.  E  23rd  Avenue  150 
N  Geary. 

Three  two-story  and  basement  frame 
and  stucco  flats  (6  rooms,  2  bs-ths 
each)  tile  and  composition  roof- 
ing, canvas  walls,  wood  sash, 
hardwood  floors,  tile  baths,  steam 
he£.ting  systems,  etc. 

Owner — L.   S.  Boisson. 

-Architect— R.    R.    Irvine.    3431    Market. 

Contractor — Miller  and  McGillis,  527 
19th  -Avenue.  • 

6— GARAGES    &    SERVICE 
STATIONS 

Contract  Awarded. 

SERVICE  ST.ATIOX  Cost.  $2,000 

S.AN  FRANCISCO.  SE  Pine  and  Ma- 
son  Streets. 

One-story   steel   service  st£.tion. 

Owner — Mohawk  Petroleum  Co.,  Fi- 
nancial   Center    Bldg. 

.\rchitect— F.  E.  Barton.  Crocker  Bids: 

Contractor — M.  Fisher  :.nd  Son.  1255 
Polk  Street. 

Contract   Awarded. 

ALTER.ATION.s--  Cost,  $258R 

SACRAMENTO.    Sacramento  Co.,   Cal 

Twenty-first  and  Y  Streets. 
.Alterations   to   service   station, 
owner  —  -A.^sociated    Oil   Co..    79    New 

Montgomery  St..  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— L.    F.    Gould.    1623    O    St.. 

Sacramento. 

Sub-Contracts  Awarded. 

.ALTER    STATION  Cost,    $ 

S.ANT.A  ROSA.  Sonoma  Co..  Calif. 
Johnson    and    Mendocino    Streets. 

-Alterations  to  service  station  (elec- 
trical work,  plumbing,  painting, 
etc.) 

Owner  —  Standard  Oil  Co..  225  Bush 
St..   San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Concrete — A.  M.  Hildebrandt.  Healds- 
hurc    IIii.-hw.iy.   Santa  Rosa. 
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Electric — H.  W.   Jacobs.  319  B  Street. 

S&cta  Rcsa. 
Plumbing  and  Piping — P.  A.  Dont,  Se- 

bii£topol   Road.    Santa   Kosa. 


Patterson    Bros.,    Oakland. 1.112 

Bids   held   under  tdvlsement.         » 


Contract  Awarded. 

BERVICE   STATION  Cost.    M.OOO 

PALO  ALTO.    S.mta   Clara  Co..    Call' 

400  HlRh    Street. 
Sej-vice  station. 
Owner — Peter     Mullen.    Highway    and 

Alta  Mes.i  Road.   Palo  Alto. 
Lee.see  —  Associated    Oil    Co,    79    New 

Montgomery  St..    San  Francisco. 
Plana  by  Engineerins:  Dcpt.  of  Owner. 
Contractor — Lindgren    and    Swinerton. 

2i5   Bush    St..    San   Francisco 


Sub-Contracts   Awarded. 

SERVTCK  STATION  Cosw   J5000 

OAKLAND.  Alameda  Co..  Cal.  No. 
2943  Broadway. 

One-story   steel   service   station. 

Owner — Union  S'ervice  Stations,  Inc. 

Plana  by  Engineering  Dept.  of  Owner. 

Contractor — Fred  J.  Early  Jr..  36B 
40tli    St..    Oakland. 

Plumbing  —  L  J.  Kruse.  6247  College 
Ave..   Oakland. 

Concrete  —  J.  H.  Fitzmaurice.  28B7 
Hannah  St..  Oakland. 

Electric — T.  L.  Rosenberg,  411  Web- 
ster St..  Oakland. 


Plans    Completed. 

ALTERATIONS  Cost.   J2B00 

SANTA  ROSA.  Sonoma  Co.,  Cal.  Hln- 

ton  Avenue. 
Alterations    to    service      station      (new 

greasing   equipment,    etc.) 
Owner  —  Associated   Oil   Co.,    79   New 

Montgomery  St..   San  Francisco. 
Plans  by  Engineerine  Dept.  of  Owner. 


Contract   Awarded. 

SERVICE    STATION  Cost.    $7000 

ALAMEDA.  Alameda  Co..  Cal.  Web- 
ster   St.    and    Buena    Vista    Ave. 

One-story  steel  and  brick  service  sta- 
tion. 

Owner — General  Petroleum  Corp.  Parr 
Terminal.    Oakland. 

I'ians  by  Engineering  Dept.  of  Owner. 

Contractor— F.  C.  Stolte,  3455  Laguna 
Ave..    Oakland. 

Contract  Awarded. 

SERVICE  STATION  Cost.  $2,000 

OAKLAND.    Alameda    Co.,    Cal.     3032 

E  12th  Street. 
One-story   brick   and   concrete   service 

station. 
Owner— Berkeley  Guarantee  Bldg.   and 

Loan    Assn..     2101    Shattuck    Ave.. 

Berkeley. 
Architect— R.   C.   S  c  h  u  p  p  e  r  t.  Park 

Blvd.,  Oakland. 
Contractcr— B.  Milton.  589  Haddon  Rd. 

Oakland. 

7—  FEDERAL  BUILDINGS 

BIDS   OPENED 

VIf;'ALIA,  Tulare  Co.,  Cal.— Neuman 
Bros.,  McMinnviFle,  Oregon,  it  $830 
submitted  low  bid  to  the  Treasury 
Department,  Washington,  D.  C,  for 
painting  the  plaster,  etc..  at  the  U. 
S.   post  ofBce.  Vlsalla. 

Complete  bids  follow: 

Neumi-n    Bros.,     McMlnnviUe  $    830 

Patterson    Bros.,    Oakland 832 

Raphael  Co..   San   Francisco 981 

Arthur    M.    Golden,   Chicago 994 

Pittsburg   Paint   Store,    Vlsalla...  1,900 

Bids   held   under  i.dvisement.         • 

BIDS  OPENED 

ELKO.  Nevada.— Arthur  M.  Gelden. 
Chicago.  111.,  at  $1,044  submitted  low 
bid  to  Treasury  Department  for  paint-. 
Ing  the  plaster,  etc.,  at  the  TJunlted 
States  Post  OfBce  at  Elko. 

Complete  bids  follow: 

Arthur  M.   Gelden  Chicago $1,044 

W.    E.    Jarvls.    Chllcago._ I.nn 

Peterson    Bros.,    Oakland   1.112 


BIDS    WANTED 

CANAL  ZONEV-Untll  June  29,  bids 
will  be  received  by  Chief  Quarter- 
master, Panama  Canal.  Balboa  Hei- 
ghts. Canal  Zone,  for  the  construction 
of  the  following  concrete  and  wood 
buildings  at  Gatun.  Canal  Zone: 

Ten   one-family  quarters. 

23    two-family    quarters. 

One  official-type  quarters. 

The  Panama  Canal  will  furnish  all 
material  going  into  the  structurts;  the 
contractor  will  furnish  material  for 
forms,    scaffolding,    etc. 

Detailed  plans  available  in  the 
Canal  Zone  only. 

For  copies  of  specifications  c.pply  to 
The  Panama  Canal  at  either  Balboa 
Heights,  Canal  Zone,  or  Washington, 
D.  C. 


BIDS   WANTED 

MARCH  FIELD.  Riverside  County. 
Cal.— Until  May  10,  10  A.  M..  bids 
will  be  received  by  the  Constructing 
Qut-rtermaster.  March  Field,  for  the 
construction  of  covers  and  ramps  to 
four  ordnance  magazines  at  March 
Field  The  work  involves  excavating 
^nd  backfilling,  reinforced  concrete 
walls,  floors  and  canopies,  miscella- 
neous  iron  and   steel  and  painting. 

Plans  and  specificf-tions  obtainable 
from  quartermaster  upon  deposit  of 
$10.00. 


CONTRACT    AWARDED 

OREGON  CITY.  Oregon.— Neuman 
Bros..  McMinnville,  Ore.,  at  $497  nn 
awarded  contract  by  Treasury  De- 
partment, for  painting  plaster,  etc..  at 
the  U.   S.   post   office.   Oregon  City. 


PLANNED 

SAWTELLE.  Los  Angeles  Co.,  Cal. 
— Veterans'  Admini.?tration  this  week 
authorized  the  expenditure  of  $3,240- 
000  for  improvements  to  the  Soldiers' 
Home  in  Sawtelle.  A  portion  of  the 
funds  h;,s  been  allocated  for  the  fol- 
lowing work:  Partial  replacement  of 
barracks,  $1,365,000:  alterations  to  pro- 
vide administrative  space.  $80,000 
(contract  awarded  last  week);  ware- 
house, $66,000;  remodel  tuberculosis 
annex,  $200,000;  female  domicilit^ry. 
$185,000.  Twelve  to  fifteen  building 
projects  are  proposed  for  the  entire 
Sawtelle  improvement  program.  The 
administration  also  authorized  the  ex- 
penditure of  $84,000  for  improving 
the  veterans'  hospital  at  San  Fernan- 
do and  large  sums  for  hospitals  at 
Tucson.  Livermore  and  Palo  Alto. 
T'lans  for  the  buildings  will  probably 
he  prepared  by  the  Veterans'  Admin- 
istration in  Washington,  D.  C,  or  in 
Palo  Alto.  While  it  has  not  been  def- 
initely determined  how  construction 
will  be  handled,  it  is  possible  that 
labor  ^vill  be  provided  by  the  SERA 
or   a    similar   government    agency. 


Revised    Plans    Being   Completed, 

POST    OFFICE  Cost.    $64,900 

SAN  RAFAEL,  Marin  Co..  Cal.  D  and 
Third   Streets. 

One  -  story,  mezzanine  floor  and  part 
basement  post  office  building  (65x 
75  feet)  steel  frame,  wood  roof, 
composition  roofing,  one  pipe  low 
pressure  steam  heating  system. 
steel  columns  and  girders,  plaster 
exterior,   cast   stone   steps,   etc. 

Owner— United  States  Government. 

Plans    by    the    Supervising    Architect. 

Treasury  Dept.,  Washington.  D.  C. 

On  previously  bid  opening  lowest  bid 

was   submitted  by  Wm.   Spivock.   Ho- 

hart  Bldg.,  San  Francisco,  at  *35..')0ri 
New  bids  will  be  asked  shortly. 


11  A.  M..  (date  postponed  from  May 
22nd)  bids  will  be  received  by  Public 
Works  Officer.  L.  S.  Navy  Yard.  Mare 
Island,  for  furnishing  and  installing 
necessary  apparatus  to  e<]ulp  fjur 
boilers.  Nos.  11  to  14  inclusive,  to 
natural  gas  operation  and  for  furnish- 
ing (but  not  installing)  the  neoer'.-ury 
apparatus  to  equip  two  boilers.  Noh. 
9  and  10  for  natural  gas  operation,  , 
all  in  the  Central  Power  Plant.  Build- 
ing No.  121  at  the  U.  S.  Navy  Yard, 
Mare  Island.  Specification  No.  7920. 
Plans  and  specifications  may  be 
iibtained  from  above  office  and  from  i 
the  Chief  of  the  Bureau  of  Yards  and  'l 
Docks.  Washington,  D.  C. ,  upon  de- 
posit   of    $5.00. 


Plans    Being    Prepared. 

POST    OFFICE  Cost,    $137,000 

FLAGS-TAFF,    Arizona. 

Tliree-story  and  basement  Post  Office 
building   (SOxSd  fe«it), 

<.)wner — United  States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury Dept..   Washington.  D    C. 


8—       CLUB  BUILDING 

Contract    Awarded. 

LODGE  Cost.    $4,000 

PALO  ALTO.  Santa  Clara  Co.,  Calif. 
University  Ave.    and   Florence  St. 

Owner — Palo  Alto  Masonic  Temple 
Association. 

Architect — Henry  C.  Collins,  Decker- 
oak  Bldg..   Palo  Alto. 

Contractor— R.  W.  Follmer.  465  Lyt- 
ton  St.,   Palo  Alto. 


Bid   Opening    Date  Postponed   Until 
May  14.  5  P,   M. 

ALTERATIONS  Cost,    $15,000 

SAN   FRANCISCO.    NB    (Valencia  and 
Clinton  Park. 

Alterations   to    lodge    rooms. 

Owner — First   Serbian   Benevolent  So-  •( 
ciety.  i; 

Architect— Dodge  Riedy,   821   Market.     [ 
Following    have    procured    plans: 
Monson   Bros..    475  Sixth   St. 
J.    Harold  Johnson.   639  Brannan  St. 
Miller  &   McGillis.    527   19th   Avenue.   ■, 
M.  E.  Vukicevich,  666  Mission  St.  il 

J.   Martinelli.   666   Mission   Street.  I 


HOSi'ITALS 


Bid  Oneninn  Dale  Postponed. 
MARE  ISLAND.   C.-iI.— T'nail  June 


Segregated   Bids   Being  Taken. 

ADDITION  Cost.    $14,000   d 

HEALDSBURG.    S-onoma     Co..     Calif.    '., 

Lytton   Home   Grounds. 
One-story  brick  hospital  (12  beds)  as-     i 

bestos    shingle    roof;     team    heat-     i 

Ing   system    to   connect     to     main   ' 

plant,  tile  and  linoleum  floors,  etc 

(90x39  feet). 
Owner — Dr.   C.   W.   Weaver.   Memorial 

Hospital    (Brigadier  W.    G.  White. 

Supt).   Healdsburg. 
Architect— John  1.  Easterly.  302  Grant 

St..  Healdsburg.  } 


BIDS  WANTED 

SAN  FRANCISCO.— Until  May  17,  3 
P.  M.,  bids  will  be  received  by  T.  A. 
Brooks.  Purchaser  of  Supplies.  270 
City  Hall,  for  furnishing  steel  work 
for  the  San  FYancisco  Hospital  (un- 
employment relief). 

Work  Involves: 

(1)  steel   work    for    porches   on   fourth 

floor  of  T.    B.   bldg.; 

(2)  steel    work    for    porches   of   Ward 

No.    19.    T.    B.   bldg.; 

(3)  steel   work  for  windbreak  on  roof 

of  T.   B.   bldg.; 

(4)  125  pieces  of  steel  sash,  4  ft.  2%- 

In.  wide'  X  4-ft.  8-in.  high,  12 
lights,  4  wide,  3  high.  13xl« 
g-Iaas.  %-in.  holes  drilled  for  T- 
bar  conneetlons,  i  each  side. 
Speclflcatlons  and  proposal  blanks 
may  he   obtained    from   above   office 
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HOTELS 


JTRACT    AWARDED 
VN    KltANCISC(>  —  C.    K.    Relohel 
Ini-.TliiK    Co.,    743    Clementina    St., 
jlTiO  awftrdt'd  c<jntru(-'t  by  Sullivan 

I.-    (  Diiipany.     Kliillron    HldK.,    for 
hliiB      and    InHtallinK      new      low 

-urt»    lirelKjx    .steuni       holler      and 
r  pluMiliInK  and  electrical  work  at 

Helta    Hotel.     88    Sixth    St.,    San 


Pl.ins   Being    pi'epared. 

AI.ri:UATIONS  Cost.    $ 

s A'  IIAMENTO,  Sacramento  Co..  Cal. 

i:iKhth  and  J   SlrectM. 
Ait.THllini.f    to   Windsor     Hotel     (new 

.stores  on  ground  floor,  officcfi,  etc) 
II  Owner  —  California   -  Western  Statf; 

\Ate  Insurance  Co. 
Architect  —  George    Selion,     California 

State    I/ife    Bldg..    Sacramento. 


!  12—      POWER  i-LANTS 


TO  ASK   FUNDS 
I      ICL    CICNTRO.    Imperial    Co.,    Cal.— 
M.  J.   Dowd.  Chief  Engineer,  has  been 
authorized  liy  the  directors  of  the  Im- 
perial  Irrigation   District  to  make  ap- 
;  plication  to  the   Public  Works  Admin- 
I  istratlon    for    a    loan    of    $13, .500, 000    to 
I  finance    the    construction    of    a    hydro- 
:  electric   power   syetem   along   the   All- 
Anierican   Canal. 


CONTRACT    AWARDED 

COOLIDGE,  Arizona. — Consolidated 
Bteel  Corp..  Ltd..  6500  East  Slauson 
Ave..  Los  Angeles,  awarded  contract 
by  U.  S.  Indian  Irrigation  Service, 
7B1  S.  Figueroa  St.,  Los  Angeles,  at 
$6230.30,  for  furnishing  and  erecting 
structural  steel  frame  work  for  a 
building  to  house  a  Diesel  generating 
station  at  the  San  Cfrlos  Project, 
near  Coolidge,    under  Bit  No.   0165. 


BIDS   OPENED 

COOLIDGE.   Arizona. — Bids  for  fur- 
nishing   and    erecting   .structural    steel 
I    frame    work    for   a    building    to    house 
'    h  die.'iel  generating  station  at  the  San 
Carlos    Project,    near    Coolidge,    Ariz.. 
Bid  No.   0165.  are  as  follows: 

Alli.son     Steel     Mfg.     Co.,     Plioenix: 

■  (1)  $6640  fob  cars  Phoenix,  $6815  fob 
I  Coolidge;  weight,  117.000  lbs.  No  dis- 
i  count.  Shipment  25  calendar  days; 
;  Coolidge,  within  35  calendar  days;  (2) 
I     $5.85  cwt.;    total.    $117.00. 

■  Atlas  Scraper  &  Engr.  Co.:  (1)  $7.- 
930  fob  cars  Bell.  Calif..  $8470  Cool- 
idge. Delivery,  shipping  point.  25  cal- 
endar dnvs;  at  Coolidge,  28  calendar 
days.  Weight,  120.000  lbs.;  (2)  $150. 
Discount,   '/•   of  1%    10  di-ys. 

Consolidated  Steel  Corp.:  (1)  $5980 
Los  Angeles.  $6642  Coolidge.  Delivery 
Los  Angeles,  30  calendar  days;  Cool- 
idge, 30  calendar  days.  Erected  ten 
calenar  days  after  notice  to  proceed. 
Weight  117.000  lbs.;  (2)  5c  lb.;  $100 
No  discount. 

Pennsylvi.nia  Iron  &  Steel  Co.:  (1) 
$7657.  Los  Angeles,  $8172  Cooiidge 
Delivery  Los  Angeles  25  calendar  days 
Coolidge,  27  calendar  days.  Wt.  120.- 
000  lbs.;  (2)  $136.20.  Discount,  y,  of 
1%   10  days. 

Truscon  Steel  Co.:  (1)  $5842.34  fob 
Toungetown.  Ohio,  $6898.34  Coolidge. 
Delivery  Youngstown.  25  calendar 
days,  Coolidge,  35  calendfwr  days.  Wt. 
120.420  lbs.;  (2)  $4,754  cwt.  Youngs- 
town. $5,634  Coolidge. 


Contract  Awarded. 

ADD    POWER   PLANT 

C'ont.    Price.    $21,689 

Pl'LLMAN.  Washington.  University 
of   Washington   Campus. 

Addition  to  power  plant  (steam-turbo 
alterations,  condenser*,  aiixlUa- 
rles,  switch  board  and  switch 
gear,    steam    piping,    spray   cooling 


pond,  flushing  wator  pipe  lin»  aqd 
additions  to  hydraulic  laboratory) 
reinforced  c-onrtrolo  foundations, 
brick  wall<4,  35x60  fret;  2  12.50  kw. 
turbo  -  generators,  c'jmcretc  and 
cast  Iron  pipe  &  other  equipment. 

Owner— 1,'nlvcrslty   of    Washington. 

Kngineer    —    (ieorge    H.    Krueger,    id'.: 
Douglas  BIdg.,  Seattle. 

Contractor  —  William     Petersen.     2510 
Eastlakc   St.,    Seattle. 
Complete   bids   published    April   S. 

BIDS    WANTED 

COOLIDGE.  Arizona.— Until  May  17 
2:30  P.  M..  bids  will  be  received  by 
U.  S.  Indian  Irrigation  Service,  Rm. 
524.  751  S.  Kigueroa  St..  Los  Ange- 
le«.  for  furnishing  and  erecting  corru- 
gated asbestos  roof,  on  steel  frame 
work  furnished  by  government,  oil 
electric  generating  i)lant  to  be  locat- 
ed on  the  San  Carlos  Project  No  261 
near  Coolidge.  Bid  No,  0169.  Draw- 
ings, specifications  and  forms  for  sub- 
mitting bids  may  be  obtained  at  the 
f.bove  office  Note:  Bidder's  attention 
is  also  called  to  the  change  of  maxi- 
mum time  for  erection  of  the  roof. 
Revised  specifications  fallow  for  10  cal- 
endar days  maximum  time  instead  of 
five  civlendar  days  na  originally  speci- 
fied. ■» 

13—  PUBLIC  buildings" 
FIRE  HOUSES  &  JAILS 

SITE    SELECTED 

SAN  FRANCISCO— Endorsement  of 
Yerba  Buena  Shoals  as  the  site  for 
.an  exposition  in  1938  to  celebrate  com- 
pletion of  the  San  Francisco-0;.kland 
and  Golden  Gate  bridges  was  voted 
at  a  special  eleotion.  The  vote  was 
79.197  in  favor  of  the  Shoals  site  to 
47.719  opposed.  Preliminary  surveys 
and  estimates  on  the  Exposition  have 
been  prepared  for  the  Bridge  Exposi- 
tion board  of  directors  by  Geo,  Kel- 
ham,  315  Montgomery  St..  and  W.  F. 
Day,     Financial    Center    Building. 


To   Ask    Material    Bids. 

ADDITION  Cost.    $30,000 

ROSEVILLE.   Placer  Co..   Cal. 

Alterations  and  additions  to  city  hall 
(construct  new  wing  .and  remodel 
present   building). 

Owner — City   of  Roseville. 

.\rchitect— Chas.  F.  Dean.  California 
S'tate   Life   Bldg..    Sacramento. 

Mgr.   of  Constr. — C.   W.   Wilke,    Rose- 
ville. 
City  will  purchase  lumber,  steel  and 

cement   in   the  near  future. 


Cost. 


Plans  Completed. 

ALTERATIONS 

ROSS.    Marin  Co..    Calif. 

Alterations  and  additions  to  fire  house 

(add   bedrooms,   etc) 
Owner — Town   of    Ross. 
Architect— S,  Heiman.  605  Market  St.. 
San   Francisco 
Upon  approval  of  plans  bids  will  bf 
asked. 


Additional    Sub-Contracts    Awarded. 

r'OURT   HOUSE  Total  Cost.   $1,568.87.'; 

OAKLAND.  Alameda  Co.,  Cal.  Fallon 
Twelfth,    Oak   and   13th    Streets, 

Twelve-story  fireproof  court  house 
(structural  steel  frame,  reinforced 
concrete,  walls,  permanent  and 
earthquake  -  resistive,  plumbing, 
heating,  ventilating,  electric  work 
elevators  (to  house  all  county  of- 
fices and  courts)  three  lower  floors 
to  he  176x245  ft.  and  upper  floors 
116x116  feet. 

Owner — County   of   Alameda. 

Architects — W.  G.  Corlett.  James  E. 
Plachek.  W.  E.  Schirmer.  Carl 
Werner.  H.  A.  Minton.  910  BanK 
of  America  Bdg.,  Oakland  (GLen- 
court   2902). 

Consulting,    Mechanical  and    Electrical 


Englniyr— G    M.  Slmonson.  20  ly- 

retii  Ave..   Piedmont. 
Conlr^iclor— George     Wagnnr.     181     So. 

Park,  and  K.  U.   Parker.  135  Houl.i 

Park.    Snn    Kranclyico,    $948,674. 
Electrical     Work  —  Roy    M.     Butcher. 

1020    Sherwood    Ave..    San   Jos*-. 
Asphalt,    Tile    and    Cork— L.    S.    CaM. 

7th   and    Diiggetts  Jrts  ,   San   Frnn- 

<■!.«,•. ,. 
Plastering     Wm.    Makln.    2141    I^lvlng 

Hton   St.,   Oakland. 
Stack     Equipment — M.     G.     West,     117 

Front  St.,  Han   Francisco. 
Marble — Jos.   Musto  S«jn«-Keenan  Co.. 

535    North    Point    St..    San    Fran- 
cisco. 
Toilet    Partitions — Munthe    Equlpmoni 

Co..   7   Front  St..   San  Francisco. 
<^>llier  awards  previously   reported. 

Material    Bids  Wanted. 

ARilOHY  Cost,    $40,000 

LODI.    San  Joaquin   Co.,   Cnllf.    \.'iu->- 

Ington  Street. 
One-story   armory    (adobe   oiick   walld 

and    partitions,     tile    roof,    wood 

floors,   etc.).  auditorium   to  be  75x 

150  feot. 
Owner — City  of  Lodl. 
Architect — Joseph    Loseka'in,    12IS    W 

Harding    St..    Stockton. 
Materials    are    being    purchased    bv 
Iho  City  of   Lodi.      SERA    will    furnish 
labor.     Closing  date  will  be  :ii.n,.unced 
within  a  few  days. 


BIDS    OPENED 

S.\N  FRANCISCO  —  Western  As- 
bestos Co..  675  Town.-end  St..  at  $1115 
submitted  low  bid  to  Department  of 
Public  Works  for  acoustical  correc- 
tion for  band  practice  room  No.  10. 
San  Francisco  War  Memorial.  Com- 
plete   bids   follow: 

(1)  Wrap  vertical  walls  of  corner  ana 
center  piasters  Nos.  1,  2,  3,  4  from 
floor  to  soffitt  of  ceiling  duct  with 
with    k'-inch    rockwool,    (addl. 

(2)  Apply  Quietile  to  the  three  ceil- 
ing paneLs  of  Room   10.    (add). 
Western   A.sbestos  Co $1115 

(1)  95 

(2)  447 
.\coustical   Engineering   Co 1325 

(1)  120 

(2)  420 
Bids  held  under  advisement. 


1' 


RESIDENCES 


Contract   Awarded. 

RESIDENCE  Cost,  $4,000 

.\LAMEDA,  Alameda  Co.,  Calif.  509 
Santa  Clara   Avenue. 

Two-story  frame  residence  (('■  rooms) 
redwood  rustic  exterior,  shingle 
roof.   etc. 

Owner — Central  Building  &  Loan  As- 
sociation, Park  and  Central  Ave., 
Alameda. 

Architect — Not  Given. 

Contractor — J.  H.  Pickrell.  332  Santa 
Clara   Ave,.    Alameda. 

To  Be   Done  By  Day's  Work. 

RESIDENCE  Cost.  $4,000 

ALAMEDA.   Alameda  Co..   Calif.    2811 

Otis  Drive. 
One  -   story  and  basement   frame  and 

stucco  residence   (5  rooms). 
Owner  &  Builder — S,   J.   Dowling.   2800 

Clay  St.,  Alameda, 
Ardiitect — Not  Olven,  4 


Contract   Awarded. 

ALTERATIONS  Cost  .   $4n'if. 

SAN   MATEO.    San   Mateo   Co.,   Calif, 

No.  605  W,  Poplar  Avenue. 
Alterations  to  frame  residence. 
Owner  —  John    C,    Storey.    221    Clark 

Drive.  San  Mateo, 
Architect — Not  Given. 
Contractor — Gordon    Hess,     1448    Bui- 

lingame    Ave,.    Burllngame. 


M 
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Plans   Being    Figured. 

ItKSlUlCNCl':  Co6t.   $17,00" 

.SA.N  HAl-'AliL.  Maiiii  Co..  Cal.  Mt. 
View  and  Urand  Avenues. 

Two-slory  and  basement  frame  and 
sluccii  residence  (lu  rooms  and  .; 
baths)  tile  ruof.  hot  air  heating 
-system,  tliermostalic  control,  can- 
vas walls  and  ceilings,  tile  baths, 
hardwood    lloors  and   trim,   etc. 

Owner — Jlax  Blunilield. 

Architect— S.  Heiman.  «05  Market  St.. 
San    Francisco. 
Dale    ot    opening    bids    will    be    tel 
.  within  a  (ew  days. 


Contract    Awardea. 

HEIUENCK  Cost,    $4000 

UlCHMON'D.    Contra    Costa   Co.,    Cal. 

W.    30th    St..    bet.    Roosevelt    and 

Clinton  Streets. 
One-story    frame    residence, 
owner — Oscar  Holland,   El  Ccrrito. 
Architect— -Not    Given. 
Contractor,  George  S.  Tandy.   673  3Slh 

St..    Kichnuind. 


To    Be    Done    By    Days   Work. 
KESIUE.NCK  Cost,    $1)000 

S-.\N    ilATBO,    San    Mateo    Co.,    Cal. 

Xo.    3   Seville   Way. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner    and    Builder— G.    \V.    \Villiani.s 

Co..     31S     Primrose    Ave..     Builin- 

game. 
Architect— Not   Given. 


To  Be   Done   By  Day's  Work. 
.ALTEUATIONS  Co.st,    $1100 

SAN    MATEO.    San    Mateo    Co..    Calif. 

No.    12   Tenth   Ave. 
Alterations   to   residence. 
Owner— Edith    Boden.    3S    Third    Ave., 

San   Mateo. 
Architect— Not   Given. 


Bids    Rejected — Plana   To    Be    Revised 
RHSIIiENrlC  cost.    $5l-00 

SALINAS.    Mniiteny   Co..   Cai.     Maole 

I'ark. 
One-story    and    basen-.e'-jt    frame    an-) 

stucco   residence   (5   rooms)    'hak'- 

roof.  gas  hot  air  heating  sy.st.^m. 

hardwood  floor,  tile  bath,  tf 
Owner — Mr.    Foust. 
Aichitect— Chas.  Butner.  51  Mapl2  St. 

Salina  . 
Bids    ran    high    and    were    r^.jected 
J'lans    will    be    revised    and    new    uid.«! 
asked  in  about  three  weeks. 


Contract    Awarded. 

KESIDENCE  Cost.    $12.00" 

IJOS   ALTOS.    Santa    Clara   Co.>    Calif. 
Los  Altos  Country  Club. 

•  Two-story    and    basement    frame    and 

stucco  residence  (8  rooms  and  3 
baths);  tile  shake  roof,  oii  burner 
heating  system,  wood  sash,  can 
vas  walls,  knotty  pine  trim,  hard- 
wood floors,  tile  baths,  etc. 

Owner— W.    F.    Wallace 

Architect— E.    L.    Snyder.    2101    Shat- 
tuck  Ave.,   Berkeley. 

Contractor— C.    E.   Atkinson,    3125   61st 
St..  Oakland. 

Planned. 

RESIDENCES  Cost,   $4,000    ei.ch 

•  SAN   MATEO,    San    Mateo   Co.,   Calif. 

San  Mateo  Terrace. 
Group   of   sixty  residences. 
Owner   and    Builders— G    W    Williams 

Co.    315    Primrose    Road,    Burlin- 

game 
Architect — Not  Given. 


Plans   Being  Prepared. 
RESIDENCE  Cost,    $3,500 

BERKELEY,  Alamcd;-  Co.,  Cal.    Cov- 
entry Road. 
Two   -   story   wood   frame   residence 
Owner — Mrs.   Lucille  Klrwan. 
.STrchltect— John   H.    Thomas,   31   Nor- 
wood Ave.,   Berkeley. 


Contract    Awarded. 

RESIDENCE  Cost.    $ 

.\LAMO.   Contra  Cost:.   Co,   Calif. 

Two  -  story  wood  frame  residence 
(shingle  root). 

Owner — Mr.   Rusk. 

Architect— John  H.  Thomas,  31  Nor- 
wood Ave.,  Berkeley. 

Contractor  —  Clarence  Bradhoft.  9  11 
55th   St.,  Oakland. 


Contract    Awarded. 

RESIDENCE  Cost.     $10,000 

S.-VCRAMENTO,   Sacramento  Co.,  Cal. 

Two  -  story  and  basement  frame  £.nd 
brick  veneer  residence  (S  rooms,  4 
baths)  shake  exterior  on  second 
story,  shingle  roof,  oil  furnace, 
hardwood    floors,   tile   baths,   etc. 

Owner — D.  Chas.  Von  Gildern,  Med- 
ico-Dental Bldg.,    Sacramento. 

Architect — Chas.  P.  Dean.  California 
State   Life    Bldg.,    Sacramento. 

Contractor— W.  B.  Ladue.  2319  O  St.. 
Sf.cramento. 


Contract    Awarded. 

ALTER  RESIDENCE  Cost,    $1,000 

BERKELEY,    Alameda   Coimty,    Calif. 
Hawthorne  Terrace. 

Alterations  to  residence,  new  garj.ges. 

etc. 
'  Owner — Stewart   Daggert. 

Architect— John   H.    Thomas.    31    Nor- 
wood Ave.,   Berkeley. 

Contractor  —  Clarence  Bradhoff ,   9  11 
55th   S*  .  Oakland. 


plans   Beint,    Fignred — Bids   Close    May 

14.    12    Noon. 

KKSlllE.N'CE  Cost.    $ 

S.\X    FRANCISCO.       Dlvi.sadero    near 

Gi'eenwich    St. 
Two-story    and    basement    frame    and 

stucco    residence    (7    rooms   and    1 

hath). 
Owner— J.  H.  Talbott. 
Architect— Farr  &  Ward.   6S   Post   St., 

San    Franci.'^co. 


infract   Awarded. 

CKl  HENCE  Cost.     $ 

i^onSlDE,  San  Mateo  Co..  Cal. 

vn-slnry  and  basement  frame  and 
stucco  residence  (20  rooms  and  '.' 
baths)  shake  roof,  air  condition- 
ing hot  air  heating  system,  wood 
."ash.  hardwood  floors,  tile  baths. 
etc. 

ivner — George  Hotaling. 

rchitect — Gardner  Dailey.  210  Po.st 
.S't.,    San    Francisco. 

.infractor  —  Lindgren  &  Swinertoii. 
225    Bush    St..    San    Francisco. 


Contract    Awarded. 

RKSIDENCE  Cost.    $— 

ATHERTON,    San    Mateo    Co.,    Cal. 
Two-story  and  basement  brick  veneer 

residence    (9   rooms   and   4   baths), 
shake  roof,   gas  furnace,   wood  sash, 

hardwood  floors,  tile  baths,  etc. 
Owner — Arthur  Kates. 
Architect— Gardner    Dailey,     210     Post 

St..    S'an   Francisco. 
Contractor    —    R.    S.      Siverberg,      405 

.Mnntgnmery   St.,    San  Francisco. 


To    Be   Done   By   Day's  Work. 

RESIDENCE  Cost,    $4,000 

BERKELEY.  Alameda  Co.,  Calif.  30 
Tunnel   Road. 

Two-story  frt.me  and  stucco  residence 
(five    rooms). 

Owner — M.  A.  Peel,  10  Oakvale.  Ber- 
keley. 

.Architect — Shaw  &  McCooI,  9  Geary 
St..  San   Francisco. 


To  Be   Done   By   Day's  Work. 
RESIDENCE  Cost,    $5,000 

SAN  FTJANCISCO.    S  Irving  Street  82 

E  29th  Av»nue. 
One  -  story  and  basement  franie  and 

stucco   residence. 
.\rchiteet — Not  Given. 


Contract  Awarded. 

RESIDENCE  Cost.    $5000 

SAN  FRANCISCO.     S  Irving  St.  107  W 

Thirty-second    Avenue. 
(")ne-story    and    basement    frame    and 

stucco  residence. 
Owner — L.  T.  Dubels,  %  Contractor 
Architect — Not  Given. 
Contractor — The   Ruegg    Co..    369    Pine 

St.,  San  Francisco 

Contract  Awarded. 

RESIDENCE  Cost,   $:i5fin 

.SAN  FRANCISCO.  SE  Phelps  and  Eg- 
bert  Streets. 

One-story  and  basement  frame  and 
stucco    residence. 

Owner — 1'.  Ferranti,  1713  McKinnon  St. 

.\rchitecl — Not  Given. 

Contractor— Arturo  Barsotti.  1499  Qu- 
esada    St.,    San    Francisco. 


Segregated    Bids    Being    Taken. 

KESIDENCE  Cost,    $10,000 

APTOS,    Santa  Cruz   Co..   Cal. 

Two-story  and  basement  frame  resi- 
dence (batting  exterior,  shake 
roof,  six  fireplaces.  Colonial  type) 
10  rooms  and  3  baths. 

Owner— W.    W.    Bendell. 

Architect — A.  W.  Story,  Pajaro  Val- 
ley  Bank   Bldg.,   Watsonville. 


Plans  Being  Completeo. 

RESIDENCE  Co.=  t.    $450(i 

BERKELEY',  Alameda  Co..  Cal.  S;ir 
Lorenzo   Street. 

One-story  and  basement  frame  and 
stucco  residence  (5  rooms)  wood 
shingle  roof,  gas  hot  air  heating 
system,  steel  sash,  hardwood 
floors,    tile    baths,    etc. 

( iwner — Withheld. 

Architect- Theo.    G.    Ruegg,    1515    Ty- 
ler S't.,   Berkeley. 
Bids  will  be  asked  in  about  1  week. 

Plans  Being  Figured — Bids  Close  May 
14,    12   Noon. 

RESIDENCE  Cost,    $9500 

BAYWOOD.  San  Mateo  Co.,  Cal. 

One  and  one-half-story  frame  and 
stucco  residence  (8  rooms  and  3 
baths)  shingle  roof,  air  condition- 
ing system,  hardwood  floors.  til(» 
baths,  wood  sash.  etc. 

(Twner — Mr.   Wissing. 

Architect  —  F.  F.  Amandes.  1879  IStli 
Ave.,    San    Francisco. 
Aetna   Construction    Co.,    166    Mira- 

mar   Ave.,    S'an    Francisco,    is    figuring 

the    plans. 


To    Be   Done   By   Day's   Work. 

RESIDENCE  Cost,    $4,000 

SAN    FRANCISCO.     W   17th   Ave.    285 

S   Rivera. 
One   -   story  and  basement  frame  and 

stucco   residence. 
Owner    and    Builder— R    F.    Galli.    1574 

28th  Avenue. 
Architect — Not  Given.  •  i 


To    Be    Done    By   Day's   V  ork. 
RESIDENCE  Cost,     $5000 

BERKELEY,    Alameda    Co.,    Cal.    No. 

405    Vassar    Street. 
Two-story  frame  and  stucco  residence 

(6    rooms). 
Owner   and   Builder — Milton   S.   Bonds, 

5S3    Spruce    St.,    Berkeley. 
A  rchitect- -Not  Given. 


Construction    Started 

RESIDENCE  Cost.   $35,000 

PIEDMONT,    Alameda    Co.,    Calif. 

Two  -  story  and  basement  frame  and 
brick  veneer  residence  (12  rooms, 
4  baths)  terra  cotta  shingle  roof- 
ing, gas  fired  steam  heating  sys- 
tem, canvas  walls,  hardwood  floora 
steel  wood  sash,  tile  baths,  etc. 

Owner — Withheld. 

Architect— Williams  and  Wastell,  374 
■  17th  Street,  Oakland. 

Contractor— W.  E.  Lyons,  354  Hobart 
Street,    Oakland. 
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Contract  Awarded. 

ALTr.RATIONS  Cost.  laOOn 

OAKLAND,    Alameda    Co..    Cal.      No. 

KM.')    Klghty-l'Mr.Mt   Ave. 
Altcrntlon.s    In    residence. 
fUvncr— Mrs.    Carmoal    Ingriifflii.    10 15 

Sl.'<t    Ave.,    Oakliind. 
Architect— Not  Olven. 
C.Mtraotor— A.  A.  Church,   r.m,  Allen- 

clale   Ave..   Oakland. 

Contract   Awarded. 

uiosidioxcp:  cn.si.  $rii7.". 

S.\CK.\.MIOXT(>.   Sacranu^ntn   Cr,..   Cnl. 

SwanslDii   I'ark   (Tnlt  2). 
Twii-.xtory    frame    residence. 


Owner— Chester      N.    and 

I,illie-Mac 

,\;cClannhan.:'25     Tliird 

Wl..        .«MC- 

ramonto. 

Architect— Not   fiiven 

Contractor— .1.    C.    Hansen 

UHi    R.    H. 

Snter.    :!ns    O.-ikniont    A 

•I-.,    .Sac'ra- 

niento. 

Contract    Awarded. 

HK.SiniONCE  Cost,   $4,000 

SAN  FRANCI.SCO.  SW  Crown  Ter- 
race a.nd  Twin  Peaks  Blvd. 

One  -  story  and  basement  frame  and 
stucco   residence. 

Owner — F.   O.   Andres,    %   contractor. 

Architect— Not  Given. 

Contractor— Thos.  R.  .Sharman,  3700 
Hroderlck   Street.  < 


Plans    Being   Completed. 

RESIDKNCE  Cost,    $6,500 

STOCKTON.  San  Joi.quin  Co..  Calif. 
Oxford   Manor. 

Two  -  story  frame  and  stucco  model 
home  (6  rooms,  on©  bath)  shingle 
roof,  gas  furnace,  tile  bath,  hard- 
wood floors,  steel  sash,   etc. 

Owner — Better  Housing  Campaign 
Committee. 

Architect— Jos.    Losekann,    1218    West 
Harding  St.,  Stockton. 
Bids  will  be  asked  in  about  2  weeks. 


Contract  Awarded. 

UKSIDKXCE  Cost,    $ — 

MARTINEZ.  Contra  Costa  Co.,  C'al. 
Arlington   Way. 

Two-story  frame  and  st  icco  residence 
(7  rooms). 

Owner— R.  R.  Arnold,  County  Engi- 
neer.   Martinez. 

Architect— Not    Given. 

Contractor — E.     Parsons,     Premises. 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost.    $6000 

OAKLAND.    Alameda  Co.,    Calif.     6221 

Buena  Vista  Avenue. 
Two  -  story  and  basement  frame  and 

stucco  residence   (six  rooms). 
Owner    .\nd    Builder— Paul    H.    Hall.r. 

31  Evirel  Place,  Oakland. 
Architect— Not    Given. 


Contract  Awarded. 

ALTERATIONS  Cost.    $30nn 

.•5AN  FRANCISCO.     1311   38th  Avenue. 
Alterations    to    frame    residence. 
Owner — Roman  Catholic  Archbishop  of 

San  Francisco.  1100  Franklin  St. 
Architect— John  J.  Foley.  770  5th  Ave. 
Contractor — Mager   Bros.    &    Son.    13.".'.) 

Fourth    .\venue. 


Contract  Awarded. 

RESIDENCE  Cost.     $6120 

SAN  FRANCISCO.  E  36th  Ave.  150 
N   KIrkham    Street. 

One  -  story  and  basement  frame  and 
stucco   residence. 

Owner — Ramon  J.  and  Grace  M.  Tru- 
man.   1231   17th  Ave. 

Architect — H.  C.  Bi-umann,  251  Kear- 
ny Street. 

Contractor — Anza  Home  Building  Co  . 
1498  36th  Ave. 


Contract  Awarded. 

RESIDENCE  Cost.   $15,000 

WATSONVILLE.  Santa  Cruz  Ce.,  Cal. 
Two-stor>'  frame  residence  (11  rooms. 


J  b&ths)  Colonial  style;  rustic  e«- 
t»rlor.  wood  roof,  file  baths,  gas 
hot  air  heating  syHtem.  tlli>  sun 
mom.  Ill«  kitchen. 

owner— Dr.  John  HarklnH,  Wntson- 
vllle. 

.\rchltcct— Not  Given. 

Conlriictor— Friend  &  Resh,  P.  O.  Box 
743,    Watson vllle. 

May  6,   i:i3.'. 
Contract  Awarded. 

.M.TKRATIONS  Cost.    $7,030 

I'llOHMo.NT,    Alameda   Co..    Ci.Ilf.     321 

Hillside  Avenue. 
Alterations   and    additions    to    a    frame 

residence. 
Owner— Dr.  C.  J.   Lunsforu,  3115  Wf.b- 

ster  St..   Oakland. 
Architect— F.  E.  Barton,  Crocker  BUlg. 

San  Fn.nclsco. 
Contractor— Tilndgren    and    Swlnerton. 

22.".    Bush    St.,   San   Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.    $5,000 

S.AN  FRANCISCO.     N   Excelsior  25  W 

London   St. 
One    -   story  and   basement    frame  and 

stucco    residence. 
Owner — Louis    Bottarini.    1717    Filher' 
.Architect — Not   Given. 
Contractor  —  Lorenzo    Del     Carlo,     11.1 

Cnlebra    Street. 


Contract   Awarded. 

RESIDENCE  Cost,   $5000 

STOCKTON,  San  Joaquin  Co.,  Calif. 
No.    1127  W.    Elm   St.,    Lake   Park. 

One-story  and  basement  frame  and 
stucco   residence. 

Owner — F.  P.  Dobson,  1150  W.  Hard- 
ing St..   S-tockton. 

Architect— Not   Given. 

Contractor  —  F.  P.  Doli.son,  1150  W. 
Harding  St.,   Stockton. 


Preparing    preliminary    Plans. 

RESIDENCE  Cost,    $15,000 

SAN  FRANCISCO.  Clarendon  Heights. 

Two-story  and  bpsement  frame  and 
stucco  residence  (10  rooms  and  : 
bathsl:  tile  roof,  steam  heating 
.system,  hardwood  floors,  tile 
baths,  canvas  walls,  etc. 

Owner — Withheld. 

Architecf— Walter  Falch.  Hearst  Bldg 
S'an   Francisco. 


Plans  Being  Prepared. 

KES'IDENCE  Cost,  $5000 

OAKLAND.  Alameda  Co..  Cal.  Pied- 
mont Pines. 

Two  -  story  frame  ;.nd  stucco  resi- 
dence (6  rooms  and  2  baths)  tile 
roof,  gas  hot  air  heating  system, 
hardwood  floors,  wood  sash,  tile 
baths,  etc. 

Owner— Withheld. 

.\rchitect — Geo.  Patton  Simonds.  i;i2 
Main   St.,   Hayward. 


Contract    Awarded. 

RESIDENCE  Cost,    $7500 

OAKLAND.  Alameda  Co,,  Cal.  Pied- 
mont  Pines. 

Two-story  frame  and  stucco  residence 
(6  rooms   and   2   baths). 

Owner — B.  B.   Batcheller. 

Architect— Chester  Treichel.  696  Cle- 
veland St.,   Oakland. 

Contractor  —  J.  R.  Armstrong,  1131 
Fbet   Road.    Piedmont. 


Plans   Being    Figured — Bids   Close 

May   20.   6:00   P.M. 

RESIDENCE  Cost,    $ 

OAKLAND,   Alameda  Co..   Cal.   Slare- 

mont  Pines;   Margarido  Drive. 
Two-story    and    basement    frame    and 

stucco   residence   (10   rooms   and   3 

baths);   shingle  roof,   gas  furnace. 

hardwood   floors,   tlie  baths,   etc. 
Owner — C.  S.  Morse. 
Architect— E.    G.    Bangs,    411    30th    St  . 

Oakland. 
Following    have    procured    plans: 


A.  Coderbors.  1455  Excelsior  Blvd., 
Oakland. 

Goorgc  Wlnrtnor.  928  Kingston  Are.. 
Piedmont. 

David  Nordstrom,  4150  Emerald  St.. 
Oakland. 

F.  C.  i^toltc.  3165  Lagunu  Ave.. 
I  >ukland. 

Separate  bids  on  the  heating  sys- 
lein   will  be  taken  at  a  later  date. 


To   Be  Done  By  Day's  Work. 
RIJSIDENCE  CoBt.  $5000 

■VLA.MIODA.    Alameda    Co.,    Cal.      No. 

.■!3I!    Fernside  Blvd. 
one-story    and    basement    frame    and 

stucco   residence   (5  rooms). 
Oivner    and    Builder — L.    Loustau.    72;» 

Taylor  Ave.,   Alameda. 
Architect — Not   Given. 


Contract    Awarded. 

RESIDF-.NCH  Cost.    $10,000 

I'ALO    ALTO,    Santa   Clara    Co.,    Cal. 

No.   2020  Waverly  Street, 
wo-story    and    basement    frame    and 

stucco    residence. 
Owner— Mrs.    Helnrich    Schmidt. 
Architect — Not  Given. 
Contractor— Aro   &   Okerman,    Box  433 

Palo  Alto. 


Contract    Awarded. 

RE.S1DENCE  Cost.   $10,000 

SAN    MATECJ,    San    Mateo    Co.,    Cal. 

Parrott  Drive. 
Owner— Dr.   Mulligan     2957   20th  Ave.. 

San   Francisco. 
Architect— D.   E.   Jaekle,    126   Post  St., 

S-an    Francisco. 
Contractor— A.  J.   Herzig,   635  Victoria 

St.,   San   Francisco. 


Contract    Awarded. 

RESIDENCE  Cost,    $6500 

SALINAS,    Monterey    Co..    Cal. 

One-story  and  basement  frame  and 
stucco  residence  (6  rooms,  2  baths) 
tile  roof,  gas  hot  air  heating  sys- 
tem, steel  sash,  hardwood  floor:;, 
tile  baths,  etc. 

Owner — I.    B.    Cornett. 

.Architect— Chas.  Butner.  51  Maple  St. 
Salinas. 

Contractor — Frank     Lawton,    Salinas. 


Plans   Completed. 

RESIDENCES  Cost.   $ 

SAN    M.ATEO.    San    Mateo    Co      ■■ 

Aragon  Tract. 
V\\o    two-story    frame    residences    (six 

room  and  2  baths  each). 
Owner   and    Builder — G.    W.    Willis.m.^ 

Co..    315    Primrose    Road.     Kurlm 

game. 
Arcliitect— Willis  Polk  Co.   (Angus  Mc- 

Sweenev.     Architect)     604     Mission 

St..    San   Francisco. 
Construction   will  start   immediately. 


Contract  Awarded. 

RESIDENCE  Cost.    $3,000 

OAKLAND.    .Mameda    Co.,    Cal.     996:! 

Lawler  Avenue. 
One  -  story  and  basement  frame  and 

stucco    residence    (5   rooms). 
Owner — Mrs.   H.    Stout,    premises. 
.Architect — Not  Given. 
Contractor  —  C.    E.    Burks.    4129    Ran 

dolph    Ave.,    Oakland. 


To   Be   Done   By  Day's  Work. 
RESIDENCE  Cost.   $4000 

OAKL.AND.    Alameda  Co.,   Calif.    2521 

57th  Avenue. 
One  -   story  and  basement  frame  and 

stucco    residence    (5   rooms). 
Owner  and   Builder — Weldon  H.  Wj-r- 

ren,   2820  Fruitvale  Ave.,  Oakland. 
Architect — Not  Given.  • 


To   Be   Done  By  Day's  Work. 
RESIDENCE  Cost.   $5000 

SAN    FRANCISCO.     SW   ISth   Avenue 

and  TTIloa  Street. 
One   -  story  and  basement  frame  and 

stucco    residence 
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Owner    aiid    Builder  —  A.    Nelson. 

Ocean   Avonuo. 
Arohitiot— Not   Oivin, 


Plans   Being    Figured. 

HESIDKXCE  Cost.  $8000 

OAKLAND.  Al.imeda   Co..   Cal.     I'ied- 

mont  Plne.«. 
Two-story    and    ba.semcnt    frame    and 

.'tucco   re.sidenco    (S   rooms   and    3 

baths)    .•shake    roof,      gas    hot      air 

heating   system,    hardwood   floors. 

tile   baths,    steel    sash.    etc. 
Owner — Dr.  D.  J.  Krazier.   532  15th  St. 

Oakland. 
Architect  —  E.  L.  Snyder,   2102  Shat- 

tuok  Ave.,   Berkeley. 
I'lans  are  beins  figured  by  one  con- 
Ir.'tctor  only. 


To   Be   Done   By   Day's  Work. 
RESIDENCE  Cost.  $30011 

ItEDWOOD  CITY,  Si.n  Mateo  Co..  Cal. 

432  Alden  Street. 
Two-story   frame   duplex    (five   rooms, 

two  bathfi). 
Owner  and  Builder— Frank  Stollar,  990 

Bay  St..   San   Francisco. 
Architect— Not    Given.  < 


To    Be    Done    By    Day's    Work. 

RESIDENCE  Cost.  $4000 

SAN  FRANCISCO.  Tingley  and  Ca- 
yuga  Streets. 

tine-story  and  basement  frame  and 
stucco  residence. 

Owner  &  Builder — Daniel  A.  Shapiro, 
65«   18th    .\ve..    San   Francisco. 

Architect — Not    dlven. 


Contract  Awarded. 

RESIDENCE  Co.st.     if4.f.on 

ALAMEDA.  Alameda  Co.,  Calif.  ISIl 
Bay    Street. 

One  -  story  and  ba-sement  frame  and 
stucco  residence  (5  rooms)  tar  and 
gravel  roof,  gas  hot  air  heating 
system,   hardwood   floors,    etc.) 

Owner— Jessie  P.  Pond  Co..  1536  Web- 
ster  St..    Alameda. 

.\rchitect — Not  Given. 

Contractor— I'.  Royal  Haulm;. n.  124:: 
Broadway.    Alameda. 


Contract  Awarded. 

RESIDENCE  Cost    $4,000    each 

ALAMEDA.  -Vli.meda  Co..  Calif.  1015 
and   1017   Buina   Vista  Ave. 

Owner— Je.ssie  P.  Pond  C"..  1536  Web- 
ster St..   Alameda. 

.\rchitect — Not  Given. 

Contractor— P.  Royal  Haulnu.n.  124:; 
Broadway.    Al.ameda. 


Contract  Awarded. 

RESIDENCE  Cost.     $4,000 

.■\L.\.MEDA.  Alameda  Co.  Calif.  1011 
Buena  Vlst!.  Avenue. 

One  -  story  and  ba.sement  frame  and 
stucco  residence  (5  rooms)  tar  and 
gravel  and  tile  roof,  hardwor.d 
floors,  gas,    heating   system,   etc.) 

Owner— Jessie  P.  pond  Co..  1536  Web- 
ster St..    Alameda. 

Architect — Not  Given. 

Contractor- P.  Royal  Haulmr.n,  124:; 
Broadway.    Alam<Hia. 


Contract  Awarded. 

RE.^IDENCES  Cost,    $ 

SAN  CARLOS.    San    Mateo  Co..    Calif. 

Two  one-story  fnime  and  stucco  res- 
idences   (5    rooms   each). 

Owner — Withheld 

Architect — Not   Given 

Contractor— F.  ButlerfieM  and  J.  Kap. 
pier.   San   Ci-rlOK 


Contract   Awarded. 

ADDITION  Cost,   »l,Om) 

RICHilOND.  Contra  Costa  Co.,  Calif 
610  35th  Street. 

Bei.r  addition  to  residence  and  green- 
house. 

Owner— W.  R,  Stuckey.  610  35th  St.. 
Richmond. 

Architect — Not  Given. 

Contractor — Pat  Pearson.  508  River- 
side  Ave.,    Richmond. 


To   Be  Done  By  Day's  Work. 

ALTERATIONS  Cost.    $250H 

.-STOCKTON,    San    Joaquin    Co.,    Calif. 

418  East  8th  St. 
Alterations  to  frame  residence. 
Owner — W.    B.   Prasher.    premises 
Architect — Not  Given. 


To  Be   Done    By  Day's  Work. 
RESIDENCE  Cost.    $4,500 

S.\N  JOSE.  Santa  Clara  Co,  Cal.   11th 

Street  near  St.  James. 
One    -  story  and   basement  frame  and 

stucco    residence    (5    rooms). 
Owner   and    Builder — N.    Petersen,    25s 

N  11th  St.,  San  Jose. 
-•Vrchitect — Not   Given. 


To  Be  Done    By  Day's  Work. 
RESIDENCE  Cost.    $4,500 

.SAN  JOSK,   Santa  Clara  Co..  Cal.  1345 

Fremont  Avenue. 
One    -   story  and   basement  fr.ame  :.nd 

stucco  residence   (6  rooms). 
Owner   and   Builder — Orm£.l   W.    Dodd 

1107  Glen  Ave..   San  Jose. 
Architect — Not  Given. 


Contract  Awarded. 

RESIDENCE  Cost.    $6,500 

SAN  JOSE.   Santa  Clara  Co.,   Cal.    536 

Losse  Court. 
Two-story  frame  and  stucco  residenc« 

(7  rooms). 
Owner— Fred    Thomi.s,    420   S  14th    St., 

San  Jose. 
.\rchiteot — Not  Given. 
Contractor — Whiteside  Eros..   71   South 

19th   St..   San  Jose. 


Plans    Completed. 

RESIDENCE  Cost,    $17,000 

SAN  RAFAEL.  Marin  Co..  Calif.  JR. 
View  and   Grand  Avenues. 

Two  -  story  and  bf.sement  frame  and 
stucco  residence  (10  rooms  and  3 
baths)  tile  roof,  hot  air  heating 
system,  thermostatic  control,  can- 
vas walls  and  ceilings,  tile  baths, 
hfvrdwood  floors    and   trim.    etc. 

Owner — Max    Blumfield. 

Architect — S.  Heiman.   605  Marki.(   P.. 
San  Francisco. 
Bids  will   be    asked  May   8 


Preparing   Plans. 

.\LTER  RESIDENCE  Cost.   $- 

BERKELEY.    Alameda    Co..    Cal,     1 

gal   Road. 
Alterations  to   residence. 
Owner — Mrs.    PhilMps. 
.Architect- Ed.     A.     Nickel.     lS52    f 

Antonio    Road.    Berkeley. 


Sub-Contracts    Awarded. 

RESIDENCE  Cost.    $12,000 

."^AN  FRANCISCO.  S  El  Camino  Del 
Mar  120  E  Lake  Street. 

Two  -  story  and  basement  frame  and 
stucco  residence. 

Owner- Harry  Allen.   290  Sea  Cliff. 

.\rchitect  —  Hyman  and  Appleton.  69 
Post    Street. 

Contractor— D.  A.  Bienfield.  666  Mis- 
sion  Street. 

Grading— Sibley  Grading  &  Teaming 
Co..    165    Landers    Street. 

Concrete  —  Pacific  Coast  Aggregates. 
.<!5   Second   Street. 

Cement — Santa  Cruz  Portland  Cement 
Co.,   Crocker  Bldg. 

Lumber — Beronio  Lumber  Co..  Powell 
and    Beach   Streets. 

Mill  Work— National  Mill  &  Lumber 
Co..   230  California  Street. 

Sheet  Metal— Atlas  Heating  &  Ven- 
tilating Co.,    557  4th  St. 

Glass— W.  P.  Fuller  &  Co..  301  Mis- 
sion   Street. 

Plastering  —  Marconi  Pla.sterlng  Co., 
1737   Beach   St. 

Tile— Art  Tile  &  Mantel  Co.,   221   Oak. 

Ornamental  Iron  —  Industrial  Orna- 
mental   Iron    Works.    552    Noe    St. 

Structural  Iron  — Judson  Pacific  Co.. 
609   Mission   St. 

Reinforcing  Steel— Soule  Steel  Co,  1750 
-Vrmy   Street. 


Roofing — Alta    Roofing    Co..    976    Indi- 
ana Street.  • 
(6697)      1st   report  April   26,    1935.       14 


May   8,    1935 
To   Be   Done  By  Day's  Work. 
RESIDENCE  Cost.   $460 

SAN  FRANCISCO.     W  17th  Ave.  260  ; 

Rivera    Street. 
<")ne-story    and    bi^sement    frame    '.iri 

stucco  residence. 
Owner  and    Builder— R.    F.    Galli.      W 

2Sth   Ave.,    San   Francisco. 
Architect — Not   Given. 


Contract   Awarded. 

RESIDENCE  Cost.     i500 

SAN    FRANCISCO.      S    Irving    St.    82 

W  32nd   Avenue. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner — L.    T.    Dubels.    %    f 'untractor. 
Architect — Not  Given. 
Contractor— The    Ruegg   Co.,    3G9    1  ine 

St.,    San   Francisco. 

I 

Sub-Bids   Being   Taken. 

RESIDENCE  Cost,    $6600 

OAKLAND,   Alameda  Co.,   Ca)      Ver-      | 
non  Street. 

Two-story  and  basement  frame  and 
stucco  residence  (5  I'ooms  and 
2  baths);  tile  and  composition 
roofing,  steel  sash,  gas  hot  air 
heating  system,  hardwood  floors, 
tile  baths,   etc. 

Owner  —  Hufschmidt  &  Whalen,  337 
17th   St..    Oakland. 

Architect— Chester  Treichel.  696  C'.eve- 
land  St  .   Oakland. 


Plans  Being  Figured — Bids  Close  May 
14. 

RESIDENCE  Cost.  $ 

SAN  CARLOS.  San  Mateo  Co..  Cal. 

One-story  wood  frame  summer  home 
(5  rooms  and  2  baths)  shake  roof, 
electric  heating  system,  stone 
pavement,    plank   flooring,    etc. 

Owner — Withheld. 

.Architect— Chas.  McCall.  1404  Frank- 
lin  St..   Oakland. 


Plans   Being   Prepared.  i 

RESHTENCE  Cost.  $20,000      }; 

HEALD.SBURG,  Sonoma  Co.,  Cal.  f 

Two-story  and  basement  frame  and 
stucco  residence  (11  rooms  and  5 
baths);  tile  roof,  hot  air  heating 
system,  air  conditioning  system, 
steel  sasJi,  hardwood  floors,  tile  || 
baths,  etc.  11 

Owner — Withheld.  ' 

Architect— John  I.  Easterly.  302  Grant 
St..    Healdsburg. 


15- 


SCHOOLS 


BIDS  WANTED 

LOS  ANGELES.  Cal.— Until  May  24. 
11:30  A.  M.,  bids  will  be  received  by 
Los  Angeles  Board  of  Education  Pur 
chasing  Bureau,  1425  S.  San  Pedro  St.. 
for  two  one-story,  frame  and  stucco 
.school  buildings  to  be  built  at  the 
Santa  Barbara  Avenue  School,  3990  S. 
Western  Avenue.  Walker  &  Eisen, 
:!47   S.   Hill  St..   Architect.     Cost.  $75,- 


LOW    BIDDERS 

LONG  BEACH.  Loa  Angeles  Co.. 
Cal.— J.  K.  Thomas.  700  Kress  Bldg.. 
Long  Beach,  submitted  low  bid  on 
general  contract  (using  salvaged  ma- 
terials) to  Long  Beach  Board  of  Ed- 
ucation, at  $167,337,  for  construction 
of  buildings  A,  E  and  C  at  the  Alex- 
ander Hamilton  Junior  High  School. 
Low  bids  on  other  contracts  were: 
Egge  Elec.  Co..  2222  E.  Fourth  St, 
Long  Beach,  electric  wiring.  $12,200; 
Hickman  Bros..  910  E.  Anaheim  St., 
Long  Beach,  heating,  $9606.  and  on 
plumbing.  $19,765.  Cecil  Schilling,  ar- 
chitect and  A.  Schilling.  145  Linden 
.Ave..    Long    Beach. 


PACIFIC    C  O  N  S  r  R  U  C  I"  O  R 


.OW    BIDDER 

T-ns  ANOKLES.  Cal— ,1.   K.   LIppIn 

I       IT II   S.    ArlliiKton    Avo..    submlt- 

u    1,1(1    to    Lox   AiiK.-l.-s    iroard   of 

.lion,    .11    $3a,»0a    for    rcconntruc- 

Hii.    rf'li:il>ililatlon   and   HtrcnKthonhiK 

.r  th.-  main  luilliilnK  (lc»s  the  1931  ad- 

Utliin)  at   till-  Huinsl<l<r  Avenue  School 

115   liuinslde   Ave.      r.    I'.    Lewl.s,    1063 

»VeHt\vood    Hlvd..     We.Mt    Loh    Anselew. 

iirehlterl,    and    (Jrant    &     lUirner,    007 

■'erKUson     HldK-.     structnr.il    engineer. 


LOW   BIDDERS 

I.O.NC  IflCXCH.  I><)s  AnKeles  Co.. 
'nl.— W.  lO.  Allen,  752  W.  Anaheim 
it.,  l.oiiK  He.ich.  Nubinitted  low  gen- 
sral  liid  to  Long  Keach  Hoard  of  Kd- 
iicatlon  at  $711,5!ta  for  comitructlon  of 
unit.s  1.  2  and  4  at  the  U.  S.  Grant 
School  site.  Low  bidders  on  other 
■ontiacts  were;  Hickman  Uros..  910 
E.  Anaheln;  St.,  Long  Heach,  heat- 
ing, I-I317;  K.  WlUartlson.  2407  Te.sla 
Terrace,  Los  Angele«,  plumbing, 
|72ilfi:  U.  Hartman,  168  E.  Sojnset  St., 
Long  lieach,  electric  wiring,  $6098. 
Jas.  It.  Kriend.  210  Launghlin  Thea- 
tre   Hldg.,    Long    Ucach,    architect. 

TO   ASK     BIOS   SHORTLY 

TUCSON,  Ariz.— University  of  Ari- 
zona will  call  for  bids  in  less  than 
30  days  for  the  first  two  buildings  to 
be  erected  on  the  college  campus  in 
Tucson  as  part  of  :.  new  construction 
program  to  be  financed  by  the  Public 
Worl<s  Administration.  A  classroom 
building  and  a  museum,  estimated  to 
<'oat  $300,000  and  $65,000,  respectively, 
i.re  to  be  built  at  this  time.  Other 
iraprovemenls  will  follow  later  thi-i 
year.  Hoy  Place,  11  K.  Pt-nnlngton 
St„    Tucson,    architect. 


LOW    BIDDER 

LOS  ANOELES,  Cal.— L.  E.  Dixon 
Co.,  fill!!  S.  Grund  Ave.,  submitted  low 
bid  to  Lns  Angeles  board  of  education 
at  $51,742  for  reconstruction,  rehabili- 
tation and  strengthening  of  the  sci- 
ence building  at  the  Benjamin  Frank- 
lin high  school.  R20  N.  Avenue  54.  F 
R.  Sehaefer,  1105  Kerckhoff  E  dg.,  ;.r- 
chitect. 

BIDS    WANTED 

SAN  JOSE,  Santa  Clara  Cn..  Cal.— 
Until  May  29.  4  P.  M..  bids  will  be  re- 
ceived by  Walter  L.  Hachrodt,  Sec- 
retary. City  Board  of  Education,  foi 
heating  of  the  Grant  School  Building 
in  San  Jose. 

Plans  and  specifications  are  on  file 
in  the  office  of  the  City  Superinten- 
dent of  Schools. 


Sub-Contracts   Awarded 

SCHOOL  Cont.    Price,    $143,780 

SAN  FRANCISCO.  Kirkham  St.  bet. 
42nd   and   43rd    Avenues. 

Two-story  reinforced  concrete  school 
building  (18  classrooms)  tar  and 
gravel  roof,  etejxm  heating  sys- 
tem, etc. 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architects — Wm.  Mooaer.  Monadnock 
Bldg. :  EMward  Eames,  353  Sacra- 
mento St.  and  Douglas  D.  Stone. 
110  Sutter  St. 

Structural  Engineer— Jj.mes  H.  Smith 
251  Kearny  Street. 

Contractor  —  DInwiddie  Const.  Co.. 
Crocker  Building. 
As    previovisly     reported     mechanical 

work   and   plumbing  awarded    to    Scott 

Co.,    243    Minna    St..    at    $19,300:    «'•'<'- 

trie  work  to   Spencer  Electric  Co..  233 

Monadnock  Bldg..   f.t  $11,520. 

The  following  aub-contracts  submit- 
ted  with    the   bid   of  Dinwiddle  Const 

Company: 

Relnforoing  Steel — Soule  Steel  Co.. 
1750  Army   St.,    $16,217. 

Masonry— Reed  &  Reed,  Hearst  Bldg. 
$4,467. 

Terra  Cotta— Gladding.  McBean  &  Co. 
660  Market  St.,    $8,487. 


Pavement — Ekton  *  Smith.  71S  Oroan 
Ave..  I2.1S1. 

Plaete""  —  MurconI  Pln«terln([  Co.,  or 
I^oiinr.l  Bosch,  1737  Beach  Street. 
$S.«00.  Hi 

Sheet  Metal— .Morrison  ft  Co..  74  Du- 
boc,-   Ave.,    $1,792. 

Roofing— Alta  Roofing  Co,  970  Indl- 
iina  St..   $1,267. 

Mill  Work— Davis  Hi.rdwood  Co..  Bay 
and    Mason  Sts.,    $7,416. 

Paint  -W.  G.  Thompson.  336  Cburch 
Street.  $3,115. 

Glasi— \V.  P.  Fuller  &  Co.  301  Mis- 
sion  St.,    $1,995. 

Hardware — Palace  Hardware  Co..  581 
M;.rket    St..    $3,575. 

Dalmo  Hardware — Dalmo  Sales  Co.. 
r.U    Harri.son  St.,   $1,000. 

Toilet  Partitions  and  Metal  Windows— 
Pricr  Riiilding  Specli.lties  Co.,  flS3 
Ilorw.nrd    .'■■t..    $1,593. 

Ornamental  Iron  and  Fence — Anchor 
Pf.,st   Fence  Co..   400  5th  St..    $5,019. 

Metal  Windows— Soule  Steel  Co.,  1750 
Army   St..    $240. 

Terrazzo — Californl.a  Terrazzo  Marble 
Co..   2085   .San   Bruno  Ave.,   $3,150. 

Shades— D.  N.  &  E.  Wi.lter  Co..  50? 
Mission  St.,   $384. 

Tile— American  Art  Tile  Company.  231 
Franklin   St..   $5,094. 

Acoustics — .\coustical  Kngr.  Co..  S.'.T 
Market    St..    $2,600. 

Linoleum — Royal  Floor  &  Linoleum 
Co..    475    Sutter    St..    $3,879. 

Blackboai'd  and  Cork — American  Seat- 
ing  Co..    521    Mission    St..    J4,085. 

Excavation- R.  A.  Farish.  14  Pine- 
hurst   Way.  $1,350. 

ALT.     1— Marble— Ciervi     Marble     Co.. 
221    Rayshore    Blvd..    $1,669. 
Following     sub-contracts     submitted 

by     Spencer     Electric    Co.     with    elec- 
trical contract: 

Fire  Alarm  —  The  Autocall  Co..  320 
Market    St..    $601. 

Telephones — Sierra  Equip.  Corp..  361 
9th    St..    unit    prices. 

Switchboards— Mt-yers  Safety  Switch 
Co..   nin  Tehama  St..    $S15. 

Clocks — St.-.ndard    Electric     Time    Co.. 
San   Francisco.   $697. 
Following    sub  -  contracts    submitted 

liy  Scott  Co.  on  mechanical  equipment 

nnd    plumbing  work: 

Tank — Breenching  —  California  Prod- 
ucts Co.,   452   Bay  St..  $310. 

Oil  Burner — Ray  Burner  Co..  401  Ber- 
nal   Ave..    $334. 

Temperature  Control  —  Johnson  Ser- 
vice  Co..    Rialto   Bldg..    $876. 

Plumbing- Scott  Co..  243  Minna  St.. 
.$8,457. 


Plans    Being    Revised. 

STRENGTHEN  SCHOOL   Cost  $26.onn 

CENTERVILLE.    Alameda   Co..    Calif. 

Strengthen  Washington  Union  High 
.School  (steel  and  wood  strength- 
ening,  etc.) 

I  iwner— Washington  T'n,  High  .«chnnl 
District. 

Architect— Birge    M.    Clark.     310    Uni- 
versity Ave..  Palo  Alto. 
Slight  revisions  will  he  made  in  the 

plans  and  returned   to   Sacramento  for 

.approval. 


Planned. 

RECONST.    SrHOOI,  Cost.    $ 

HAYWARD.   Alameda   Co..  Cal.     John 

Muir  Elementary  School. 
Reconstruction  of  John   Muir  Elemen- 
tary .School  recently  destroyed   by 

fire. 
Owner — Hayward    School    District 
Architect — To   Be   Selected. 

Henry  Smith.  Humboldt  Bank  Bldg.. 
San  Francisco,  and  E.  P.  Whitman. 
Los  Oatos.  were  the  architects  on  the 
original   building. 


r24Hxl44  ft.)  KomanOKqu*  »t>'le. 
lapetttry  brick  exterior,  ciuit  etone 
lar  and  gravel  roof.  Homo  marble, 
central  healInK  plant.  concrelQ 
slab  fioors,  acoUBtlcal  trealmnnt. 
book  conveyoro.  electric  elevator, 
two  fire  dwjrs.  tile,  llnuloum.  cork 
and  rubber  fiooring.  hollow  t  1  I  •• 
partition*!,  structural  steel,  tem- 
perature regulators,  vault  do'jrx. 
w&ather  stripping,   etc. 

Owner — .State  of  Oregon. 

Architect — Lawrence.  Holford  &  Allyn 
Falling    Bldg..     Portland. 
Bids     will     be     asked     sometime     in 

June. 


Plans   Awaiting   Approval. 

ADDITION  Cost.     $lf,r^O 

SACRAME.NTO  COUNTY.  Calif 

One-story  frame  and  stucco  a'ddltl<-.u 
to  elementary  school  (two  cans- 
rooms  and  assembly  hall). 

Owner- Arden  Elementary  School  Dis- 
trict. 

Architect — Charles  F.  Dean,  California 
State  Life   Bldg..   Sacramento. 
Upon  approval  of  the  plans  by  Slate 

Division   of  Architecture,    bids    will   be 

:isked. 


Structural    Engineer   Appointed. 

SCHOOL  Cost.    $181,102 

SAN  FRANCISCO.  Bartlett  and  22nd 
.Streets. 

New  grammar  school  building  (twelve 
classrooms)    Agassiz    School. 

Owner — City  and  County  of  San  Fran- 
cisco. 

.\rchltect— Masten  &  Hurd,  233  Post 
.St..    San   Francisco. 

Structural  Engineer — Walter  Huber, 
Crocker  First  Nat'I.  Bank  Bldg.. 
.San    Francisco. 


Award    Approved. 

.S-CHOOLS  Cont.    Price.    $88,040.50 

UALV   CITY,    San    Mateo   Co..    Cal. 

Three  1-story  frame  and  stucco  ele- 
mentary schools  (six  classrooms, 
principal's  office,  lunch  room,  etc.) 
Jefferson.  Woodrow  Wilson  and 
Crocker   units. 

f)wner — Jefferson    School    District. 

-Architect— Albert  F.  Roller,  Crocker 
First  National  Bank  Building,  San 
Francisco. 

Contractor  —  Me.ver    Constr.    Co.,    735 
i'ortola    Drive.    San    Francisco. 
Tile    award    of     contract    to      Meyer 

Constr.     Co..     at     $S«.040..'.0     has     been 

approved   by  the   PWA. 

fomplete    bids    published    April    23. 


To  Ask  Lumber  Bids  Within  Few 
Days. 

ADDITIONS  Cost,    $8500 

WOODLAND.    Yolo    Co..    Calif. 

Artditicjn  to  bleachers  (frame  con- 
struction; comfort  stations,  steam 
rooms,  showers,   etc.) 

Owner — Woodland    High    School    Dist. 

.\rchitect— Dragon     &     Schmidts.     Rm. 
20.'i.    20CS   Allston  Way.   Berkeley. 
Excavation    and    foundation    started 

by    the    SERA.      Other    materials    will 

be  purchased  at  a  later  date. 


Preparing    Working    Drawings. 
•VDMINISTRATION    BLDG.          $75,000 
KRES.VO.   Fresno  Co..    Cal.     Mariposa 

and   O  Streets. 
Two-story   reinforced  concrete  admin- 

istrivtion    building. 
Owner— Fresno    School    District. 
.\rchitect— Allied  Architects  of  Fresno 
Structural    Engineer — F.    W.    KeUberg. 

320   Market   St..   San  Francisco. 


Plans    Completed. 

LIBRARY  Cost.    $350,000 

EUGENE.     Ore.     Campus     of  Univer- 
sity of  Oregon. 
Three  -  story    and      basement      library 


LOW    BIDDER 

LOS  ANGELES.  Cal— Pozzo  Const. 
Co..  421  Macy  St..  submitted  low  bid 
to  Los  Angeles  board  of  education  at 
$149. 813  for  construction  of  a  new  2- 
story  reinforced  concrete  Class  A  ad- 
ministration building  (I41xl60-ft.)  ut 
Polytechnic  high  school.  400  West 
■Washington  Blvd.  Albert  C.  Martin. 
233   Higgins   Bldg..    Architect.  . 


PACIFIC    CONSTRUCTOR 


Contract    Awarded. 

ALTER  GYM.   AND  SHOP 

Cont.   Price.   J6S,97.i 

CROCKETT.  Contra  Costa  Co.,  Calif. 
High  School  Campus. 

Stnicturnl  and  miscellaneous  change.s 
to  gymnasium  and  shops  at  the 
High    School. 

Owner— Crockett    School    District. 

Kngineers— Henry  L>.  Pewell  &  Aus- 
tin W.  Earl,  55  New  Montgomery 
St.,    San    Francisco. 

Contractor— Oliver  S.   Almlie,   60   Sus- 
sex St..   San  Francisco. 
Complete    hids    published    April    22. 

Awards  Approved   by   PWA 

SCHOOL  C'ont.   Price.   $143,780 

S'AN  FRANCISCO.  Kirkham  Street. 
between  42nd  and   43rd  Aves. 

Two-story  reinforced  concrete  school 
building  (IS  classrooms);  tar  anr 
gravel  roof,  steam  heating  sys- 
tem, etc. 

Dwner— City  and  County  of  San  Fran- 
cisco. 

Architects— Wm.  Mooser,  Monadnock 
Bldg. :  Edward  Eames,  353  Sac- 
ramento St.  and  Douglas  D.  Stone 
110   Sutter   Street. 

Structural  Engineer — James  M.  Smith. 
251  Kearny  St..  .San  Francisco. 

Contractor  —  Dinwiddie  Constr.  Co., 
Crocker   Bldg..    San   Francisco. 

Mechanical  Work  &  Plumbing— Scott 
Co.,   243    Minna    St.,    ?19,300. 

Electrical — Spencer    Electric    Co.,     233 
Monadnock    Bldg.,   $11,520. 
Complete   bids   published   April    25. 


LOW    BIDDERS 

LONG  BEACH,  Cal.— W.  E.  Allen. 
752  W.  Anaheim  St..  Long  Beaoh.  sub- 
mitted low  genert.1  contract  bid  tr, 
the  Long  Beach  board  of  education 
at  $79,599,  for  construction  of  units 
1.  2  and  4  at  the  U.  S.  Grant  school 
site.  Low  bidders  on  other  contracts 
were:  Hickman  Bro.s..  910  E.  Ana- 
heim St..  Long  Beach,  hes^ting,  $4317; 
K.  Willardson.  2407  Tesla  Terrace,  Los 
Angeles,  plumbing,  $7265:  B.  Hartman 
168  E  Sunset,  Long  Beach,  electric 
wiring,  $609S.  James  R.  Friend,  210 
Laughlin  Theater  Bldg.,  Long  Beach, 
architect.  * 


One-story  frame  and  stticco  shop  bldg. 
Owner — Hughson    Union     High    School 

District. 
Architect— G.    N.    Hilburn.    1213    1    St., 

Modesto. 


Park  school,  455  E.  Manchester  Ave. 
Edwin  Bergstrom,  1136  Citizen*'  Na- 
tional Bink  Bldg.,  architect.  Holmei 
&  Narver,  639  S.  Spring  St.,  struc- 
tural   engineers.     Cost,    $40,681. 


BIDS    WANTED 

SOUTH  GATE,  Los  Angeles  Co.. 
Ci.1.— Until  May  23,  11:30  A.  M.,  bid.s 
will  be  received  by  Los  Angeles  board 
of  education  purchasing  bureau,  14"j 
S.  San  Pedro  St..  for  reconstruction, 
rehabilitation  and  strengthening  of 
the  administration  building  at  South 
Gi.te  high  school.  3351  Firestone  Blvd., 
South  Gate.  Edgar  H.  Cline.  543  No. 
Wilcox  Ave.,  architect,  and  Ralph  A. 
De  Line,  1144  S.  Grand  Ave.,  struc- 
tural engineer.    Cost,  $82,892. 

Plans  Approved. 

SCHOOL.    ETC.  Cost.    $ 

.NEWMAN,   Stanislaus  Co.,   Cal. 
f)ne-story    frame    and    stucco    school 

shop    building. 
Owner — Newman    High   School   Dist. 
Architect— G.    N.    Hilburn.    1213    I    St., 

Modesto. 
Bids   will   be  asked    immediately. 

CONTRACT    AWARDED 

PASADENA.  Cal.— E.  F.  Wopschnll 
35  N.  Broadway.  Pas.Tdena,  [.warded 
contract  by  Pa.sadena  board  of  edu- 
cation !.t  $86,000  for  repairing  and 
strengthnning  the  John  Mnir  Tech- 
nicTl  high  school  building.  Cyril  Ben- 
nett, 311  First  Trust  Bldg.,  Pasadena, 
architect.  Work  will  include  reinforc- 
ed concrete,  plastering,  plumbing,  elec- 
tric wiring,  structural  steel,  sheet 
metal,  gunlte,  etc.  Work  will  not  bf 
started   until  June  20. 


Low   Bidder 

SCHOOL  Cost.   $60.nii0 

LAKEVIEW,   Oregon. 

One-  and  two-story  reinforced  con- 
crete &  brick  high  school  (steam 
heating  system,  l!.rge  auditorium) 

Owner — School  District  No  7,  lake- 
view. 

Architect— Howard  R.  Perrin,  Under- 
wood   Bldg,    Kl.nmath    Falls    Ore. 

Low   Bidder— B.    A.  Howkin.s  Co.,  1182 
Market    St..    San    Francisco, 
roniplplc   bids  will  be  given  shortly. 


Contract    Awarded. 
COMPLETE    AUDITORIUM 

Cont.   Price,   $19,590 
NORTH    SACRAMENTO,    Sacramento 

County,  Calif. 
Complete    gymnasium    (work    includes 

painting,      plastering,      decorating. 

completing  electrical,   heating  and 

nUnnbing   systems). 
Owner — Grant  Union  High  School  Dis- 
trict. 
Architect — Harry    J.    Devine,     Califor- 

ni,i   State   Life   Bldg.,    Sacrarnento. 
Contractor — Azevedo   &   Sarmento,    920 

O  St..  Sacramento. 
Complete   bids  published  April   29. 


BOND    ELECTION 

SAN  RAFAEL.  Marin  Co.,  Calif.— 
San  Rafael  School  District  will  vote 
June  4  on  a  proposal  to  is,sue  bonds  in 
the  amount  of  $50,000,  proceeds  to  fi- 
nance construction  of  a  new  gri^m- 
niar  school  in  San  Rafael.  Previous 
bond  issue  on  April  8  was  defeated. 

Preliminary  plans  prept^red  by  N. 
W.  Sexton,  architect,  deToung  Bldg., 
.Sf.n  Francisco. 


BIDS    WANTED 

PASADENA.  C::.:.— Until  May  28,  11 
A.  M.,  bids  will  be  received  by  the 
Pasadena  board  of  education  for  re- 
inforcing and  altering  the  McKinley 
elementary  school,  loc^^ted  on  Del 
Mar  St.,  between  Oak  Knoll  and  Hud- 
son Aves.  Walter  C.  Folland,  15  S. 
Fair   Oaks   Ave.,   Pasadena,   s^rchitect. 


Lumber    Bids    Wanted — To    Close    May 
20th,   2:30   P.    M. 

ADDITION  Cost,    $8500 

WOODLAND,   Yolo    Co.,   Calif 
.\ddition    to   bleachers    (frame   con- 
struction; comfort  stations,   steam 
rooms,   showers,  etc.) 
Owner — WoodI;.nd   High    School    Dist. 
Architect — Dragon    &    Schmidts.    Rm 
205,    2068   Allston   Way,   Berkeley. 
Bids  will  be   received   at   the   officex 
of  L.  E.  Wraith,   President,  Woodland 
High  School  District,   520  Main  Street. 
Woodland. 


LOW    BIDDERS 

FLAGSTAFF,  Ariz— Geo.  Walters, 
Jr.,  Flagstaff,  submitted  low  hid  to 
Flagstaff  school  board  at  $70,180,  for 
construction  of  the  new  2-story  brick 
southside  elementary  school  building 
in  nagstaff.  Mr.  Wi-lters  also  sub- 
mitted the  low  alernate  bid  on  Mala- 
pais  rock  construction,  exclusive  of 
the  assembly  room,  at  $63,642.  Wal- 
lingford  &  Bell,  Heard  Bldg.,  Phoe- 
nix,  i.rchitects. 


Material    Bids    Being   Taken. 

SHOP  Cost.  $5,0nii 

HUGHSON,    Stanislaus   Co.,   Calif. 


May   8,    1935 
BIDS    WANTED 

LOS  ANGELES,  Cal.— Until  May  28. 
11:30  A.  M.,  bids  will  be  received  by 
Los  Angeles  board  of  education  pur- 
chf.sine  bureau.  1425  S.  San  Pedro 
St..  for  the  reconstruction,  rehabili- 
tation and  strengthening  of  the  three- 
story,  18-room,  brick  annex  building 
(less    the    third    story)    at     the    South 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal.— C.  L  Peck. 
Inc.,  720  H.  W.  Hellman  Bldg.,  was 
awarded  the  contract  by  Los  Angeles 
boi^rd  of  education,  at  $20,000,  for 
reconstruction,  strengthening  and  re- 
habilitation of  the  1-story,  15-room, 
Class  D  brick  shop  building  at  the 
Lafayette  junior  high  school,  1515  E. 
14th  St.  John  and  Donald  B.  Parkin- 
son, 808  Title  Insurance  Bldg.,  i.rchi- 
tects  and  Elliott  X,ee  Ellingwood,  H.  I  ' 
W.  Hellman  Bldg.,  structural  engi- 
neer, i 

CONTRACT    AWARDED 

LOS  ANGELES,  Calif.— Byerts  and 
Dunn.  1131  N.  Orange  Grove  Avenue, 
awarded   contract  by  the  Los  Angeles 

board  of   education  at  $54,763,   for  re-  1 

construction,   strengthening   and  reha-  ■'■■ 

bilitation    of    the    main    building    (less  .-' 

the   auditorium    section)    at    the    E;.gle  e' 

Rock     elementary     school.     2057     Fair  i:i 

Park  Ave.,  Eagle  Rock.    Mott  M.  Mar-  ■■', 

ston,   517  Douglas  Bldg.,  Los  Angeles.  ■■.: 

architect,  and  Martin  Pohl,  lOOS  West  i' 

Ad^ms    Blvd.,    Los   Angeles,    structur-  !i 

al    engineer.  5  ' 

Complete    bids. 

SCHOOL 

LAKEVIEW,  Oregon. 

One-  and  two  -  story  reinforced  con- 
crete &  brick  high  school  (steam 
heating  system,   large  auditorium)    );, 

Owner — School    District   No.    7,    Lake-   •' 
vietv.  I 

.4rchitect — Howard    R.   Perrin,   Under-   -j 
wood  Bldg..   Klamath   Falls,    Ore.      ' 

Low     Bidder— B.    A.    Howkins.    118  2^ 

Market  St.,    San  Fancisco.  'C 

Complete  bids  follow:  , 

B.   A.   Howkins,    San  Francisco..$72,800   0^ 

E.     P.     Brosterhouse,     Klamath 

Falls     75,500   ^ 

Oscar    Wayman,     Portland 82,611    i 

Bids  held   under   advisement. 


Cost,   $60,000 


CONTRACT    AWARDED 

LONG  BEACH,  Los  Angeles  Co.. 
r-al.- W.  E.  Allen.  752  W.  Anaheim 
St..  Long  Beach,  awarded  general 
contractor  at  $79.1SS  by  Long  Beach 
Board  of  Education,  for  construction 
of  units  1,  2  and  4  at  the  U.  S.  Grant 
School  site.  Awards  on  other  con 
tracts  were;  Hickman  Bros..  910  E 
.A.naheim  St..  Long  Beach,  heating. 
?4317;  E.  Willardson.  2407  Tesla  Ter- 
race. Los  Angeles,  plumbing.  $7265; 
B.  Hartman,  168  E.  Sunset  St.,  Long 
Beach,  electric  wiring.  $6093.  James 
R.  Friend.  210  Laughlin  Theatre  Bldg.. 
L'''ng   Beach.    Architect. 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— Pozzo  Con- 
struction Co..  421  Macy  St..  awarded 
contract  by  Los  Angeles  Board  of  Ed- 
ucation at  $149  813  for  construction  i 
of  a  new  Class  A  administration 
building  at  Polytechnic  High  School, 
too  W.  Washington  Blvd.  Albert  C. 
Martin.    233    Higgins   Bldg..    architect. 


CONTRACT    AWARDED 

LOS    ANGELES.     Cal.— J.     R.     Lin- 
pi  ncott.    4344    &.      Arlington      Avenue, 
awarded    contract      by    Los      Angele.s 
Board   of  Education  at   $39,800  for   re- 
'■nnstruction.    strengethening    and    re- 
habilitation of  the  main  building   (less    \ 
the    1931    addition)      at    the      Burnside 
.\venue  School.   515  Burnside  Ave.      P      1 
P.   Lewis.   1063   Westwood   Blvd..  West 
Los    Angeles,    architect,    and    Grant    Ik     , 
Bruner,  607  Ferguson  Bldg.,  structural    | 
engineers. 


CONTRACT    AWARDED 

LOS    ANGELES.    Cal.— L.    E.    Dixon 
(  0..    609   S.   Grand   Ave.,   awarded  con- 
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irnrt  liy  Lok  Anuelcii  Unard  "f  EMuca- 
(lon  at  $ol.7<2  for  rRconBtruotlon,  n-- 
lialilllldtlon  nnd  BlreiiKtlunliiB  of  tin 
.-ilcnro  liiilldlng  at  the  B.TiJ.  r-'raiiUlin 
IIIkIi  Siliool.  820  N.  Avf-miP  54.  Kr.iiik 
,11.  Scluii-fiT.  1105  Kcrokoff  HldB..  iii - 
lohllfcl. 


ICONTRACTS    AWARDED 

I     I.O.NC     HKAcii.      I..W     AliKclCR     Co., 

'|-!il      .1.    Is.    Thoiiiiis,    TOii    KresH    BIdg.. 

Heach.  awardi'd  KintTal  oontract 

UK    Bearh    Board    of    Education. 

.l.'i.'t    for  con.-'triiotlon   of   Unit   K. 

'lip    huildlntj    at     the    Alexandei 

i.in   Junior  HiKli   Scliool   .site;    li 

Hni)l)oll,    711    Central    Bidg..    Lo.s 

s.  was  awarded  the  cafeteria  at 

Otlier    awards    on    Unites    E 

■    were:      Hl<-l<man    Bros..    910    E. 

I.  im     St..     L<inB     Ceach.     heatint; 

,11     M-ntilatinK.    $5ii20  and  on   pluml)- 

int,    CMl:   Egfe-e   Electric  Co..   2222  E. 

4th    SI..    Long    Heacli,    electric    wiring. 

■jM'l.'i.      Unit    A    will      not    be      built   at 

thi.s    lime.      Cecil      Schilling,      and    A. 

ScliililnK.      14,1    Linden      Ave.,      Long 

iHf^H-ii.    arrhiti-ct.-i. 


LOW     BIDDER 

1>U.S  ANGELES,  C'al.— Sobt.  B.  Mc- 
Kic.  1129  Central  Bidg.,  submitted 
low  bid  to  Los  Angeles  board  of  ed- 
ucation at  $162,200  for  the  construc- 
tion of  a  2-story  reinforced  concrete 
building  at  the  Miramonte  school,  1400 
E  68th  St.  Carleton  M.  Winslow,  1001 
Architects'    Bidg.,     architect. 


.To   Ask    Bids    May   11. 
RECIINST.    SCHOOLS  $75.00" 

;rED\S"OOD  city.  Sun  Mateo  Co.,  Cai. 
Reconstruction  and  structural  changes 
to  group  of  eight  school  buildings, 
ut   the  Sequoia  Union  High  S'chool 
work  involves  structural  steel,  con- 
'Tt.*te,    wood    framing    and    gunite 
work. 
Owner  —  Sequoia  Union   High   School 
!         District. 

j Engineer    —    H.    J.    Biunnier.    Sharon 
'         Bidg..  San  Francisco. 
I      Bids  will  probably  be  opened  June  3. 

16— BANKS,  STORES  AND 
OFFICES 

•S193JIS     »UB 

•Xjs    ?"■<;   puooas      oaSIONVH,!!    NVS 
i   •iso.i  S.VOIiVHaiTV 

'PSPJEMV     S)3EJ)U03 


Alterat'ions   to  offices   (install  air  con- 
ditioning  system,    electrical   work, 
painting,  etc) 
Owner — Schmid    Lithogr£.ph   Co..    Sec- 
ond   and    Bryant    Streets. 
Engineer — Jesse   Rosenwald.    525    Mar- 
I         ket  Street. 

Contractor  —   A.    F.    Mattock  Co.,    212 
'  Clara  Street. 

'  Painting— Raphael    Co.,    2  7  0    Tehi-ma 
St.,   $1,200. 
Ventilating — Ace    Sheet    Metal    Works. 
444    Clementina   St..    $5,487. 
'  Electric— Smith  Electric  Co..  975  How- 
I  ard   St..    $2,440. 

1  ■ 

i  Plans   Being    Prepared. 

STORE   &    APTS.  Cost,    $ 

CARMEL,    Monterey    Co.,    Calif.      NE 
Ooe;.n  and  San  Carlos  St. 

,  Two    -    story    frame   and    stucco    store 

1  and    apartment    building    (Spanish 

'  style)    tile  roof.   etc. 

I  Owner — Mrs.   Mary  A.   Goold. 

I  Architect^Guy   Koepp,  Carmel. 

!       Bids  will  be  asked  shortly. 

'   Plans   Being   Prepared. 
(ORPHANAGE  Cost.    $60,000 

SAN  FRANCISCO.  Sunnydale  and 
Hahn  Streets. 
;  Group  of  eight  buildings  for  orphange 
(frame  construction)  dormitories, 
administration  building,  power 
plant,   etc. 


Owner — Salvation   Army.    II.'   Valencia 

St.,  San  Franclnco 
Architect- n.  D.  Stone,   110  Suft«r  St 

San   Francisco. 


Plans  Being   Prepared. 

ALTERATIONS  Coat.  $15,000 

SA.N  FRANCISCO.  NE  EdSy  and 
Jones    Streets. 

AllerHtlona  to  one-story  Class  C  build- 
ing (modernize  exterior  and  inter- 
ior, painting,  plumbing,  plaster- 
ing, wiring,  etc.) 

Owner— Withheld. 

Architect— n.  D.  Ktone.  110  Sutler  St., 
S.I  11   Fninclsco. 

Preparing   Working    Drawings. 
ALTERATIONS  Coat,    $30,000 

S'AN    FRANCISCO.      No.    115    Valencia 

Street. 
Alterations    to    brick    Salvation    Army 

Quarters    (change    partitions,    new 

plumbing   and    ventilating   system. 

painting,  plastering,   etc.) 
Owner — Salvation  Army,   Premise*. 
Architect— D.  D.  Stone.  110  Sutter  St.. 

San    Francisco. 


Contract   Awarded. 

ALTERATIONS  Cost.  $5,000 

SAN   FRANCISCO.     400    Geary    Street. 
Alterations   to   restaurant. 
Owner — Barbafih  &  Bulasky,  premises. 
.\rchitect — Not   Given. 
Contractor — Mullen  Manufacturing  Co. 
60   Rausch   Street. 


Contract  Awarded. 

ALTERATIONS  Cost,    $ 

EUREKA,  Humboldt  Co.,  Calif.  SE 
Fourth  and  E  Streets. 

Alterations  to  store  building  (refrig- 
eration,  etc.) 

Owner — Teresa's. 

Architect — Not  Given. 

Contractor — Mercer  -  Eraser  Co.,  Eu- 
reka. 


To   Be   Done   By  Day's  Work, 
ALTKRAT10N.S  Cost,    $2000 

SAN     FRANCISCO.       No.     431     Sutter 

Street. 
Alterations  to  store. 
Owner— Pacific  Gas  &  Electric  Co..  245 

Market   St..    San   Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 


Plans   Being   Completed. 

ALTERATIONS  Cost,    $ 

SACR.VMENTO.   Sacramento  Co..    Cal 

K  and  Tenth  Streets. 
Alterations   to   store   building. 
Owner — Joseph  Cronan. 
Architect  —  Harry   Devine.   California 

State    Life    Bidg.,    Sacramento. 
Bids    will    be    asked    in    about    ten 
days. 


Plans    Being    Prepared. 

ALTER  STORE  Cost.    $50,000 

SEATTLE,   Wash.      1520   Third   Ave. 

.^iterations  to  store  building  (speci:,i 
lighting  fixtures,   etc.) 

Owner — Century  Properties,  Inc.,  John 
R.  Holmes,  Director,  814  Second 
Ave.,   Seattle. 

Lessee — Lerner  Stores  Corp..  New- 
York  City. 

Architect — McClelland  &  Jones.  Re- 
public Bidg.,   Seattle. 

Plans    Being    Completed. 

STORE   &   APTS.  Cost,   $ 

TURLOCK,   Stanislaus  Co.,  Calif 
Two-story    reinforced    concrete    store 
and    apartm^t    building     (40x100 
feet)    composition      and      part    tile 
roof,  concrete  floors  in  store,  hard- 
wood   floors    in       apartments,    hot 
air  heating  system,   air  condition- 
ing system,  etc. 
Owner — Andy  Thorsen. 
.\rcbitect— G.    N.    Hllburn,    1213    I    St., 
Modesto. 


Contract    Awarded. 

ALTERAT|f>NS  Cost,    14000 

SAN    FRANCISCO.     541}    Geary    St. 

Altcratlona  to  mi-rkct. 

Owner — A.    J.    Romey    and    Son,    2150 

Chestnut   Street. 
Engineers — ElUson    &    Russell,    Pacinc 

Building.  ~ 
Contractor- J.   S.  Malloch,  C6B  Mission 

Street.  • 


Contract    Awarded. 

STORE  Cost.    $19,213 

.SACKAMKNTO,   .Sacramento  Co.,  Cai. 

Thirty-fourth  and  Folnom  Blvd. 
Owner — A.   N..    F.    L.  and   c.    I,.    Arata 
Architect— Not  Given, 

Miirshall   Way,   Sacramento 
Contractor  —  T.      Schluckebler.      3140 


Planned. 

BUILDING  Cost,    $ 

SAN    FRANCISCO.      Montgomery    St.. 
bet.    California    and    Sacramento. 

Construct  new  building  or  alterations 
to    present    four-story    structure. 

Owner — Louis  K.  Lurie.  333  Montgom- 
ery St..  San  Francisco. 

Architect  — W.    D.    Peugh,    333    Mont- 
gomery St.,  San  Francisco. 
Further  details  will  be  announced  at 

a   later  date. 

Vitrolite    Contract    Awarded. 
ALTERATIONS.    ETC.  Cost.    $7,000 

SAN  FRANCISCO.     151  Powell  Street. 
Alterations   to   grill    (new   bar,    new 

front  etc.)  work  involves  tile  work 

glass,  terrazzo,  painting,  electrical, 

plumbing,   etc. 
Owner — Herbert's  Grill,  premlsea. 
Plans  by  N.   B.  Mears,  60  Rausch  St. 
Contractor — Mullen   Manufacturing  Co 

60  Rausch  Street. 
Vitrolite — Vitrolite    Const.    Co..    14  9  0 

Mission  Street. 
Othe-  awards  will  be  made  shortly. 


BIDS    WANTED 

O.A.KLAND.  Alameda  Co.,  Cal.— Un- 
til .May  16.  between  8  and  9  P.  M.. 
bids  will  be  received  by  the  Oakland 
City  Council  for  a  .structural  ^teel 
frame  over  the  arena  ar^a  of  the  .tu- 
flitorium,  including  furnishing  and 
fabricating  16  new  steel  v.ire  ropes 
nnd  connection  fixtures  required  for 
the   strengthening   of   the   building. 

.Specifications  obtainnb'e  from  above 
office. 


Flans   Being    Figured — Bids   Close   IVIay 
21.    10   A.    M. 

.ALTERATIONS  Cost.    $ 

PACTIAMENTO.    Sacramento  Cj  .   Cai. 

K  and  Tenth   Streets. 
Alterations    to    store    building. 
Owner— Joseph  Cronan. 
Architect  —  Harry  Devine.   California 

State   Life   Bidg  .    Sacramento. 

Rids    will    be    asked    in    about    two 
weeks. 


Contract  Awarded. 

STORE  Cost.    $10,000 

VACAVFLLE,    S'la-o  "^  -  .    Cal. 

One-story  concrete  store  buildtni; 
(metal  windows,  composition  roof- 
ing,  etc.) 

Owner — Withheld. 

.Architect — Albert  Roller.  Crocker  First 
National  Bank  Bidg..  San  Fran- 
cisco. 

Contractor — David  Paganini.  519  Cali- 
fornia  St..   San   Francisco. 

Contract   Awardeu. 

STORE  Cost.    $5000 

BERKELEY.  Alameda  Co..  Cal.  N  >. 
1S45  iroiano  Avenue. 

One-storv   Class   C   store   building 

Owner — Henry  Schwartz.  SIS  North- 
vale   St..   Berkeley. 

.Architect — Ray  Keefer.  770  Wesley 
.Ave..    Berkeley. 

Contractor  —  C.  H.  Thrams.  2S  Horn* 
Place.   Oakland. 
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Confact  Awarded. 

3TORE8  Cost.  »8ftno 

SAN   FRANCISCO      S  Elli.i  5«.   1S7  W 

Taylor  Street. 
One-.-ilory  Cla.ss  C  store  buildiiiR. 
Owner— .Nr.  Grulln,  GlU   .Mission  Striii. 

San   Francisco. 
ICngineer— Norman    B.    Green,    Sharon 

BIdg..   San   Francisco, 
Contractor— F.    R.    Sleg>rist.     004    Mi.«- 

Kion  St..   Snn  Frnncison. 

Contract  Awarded. 

ALTKIl.\TIO.VS  Cost,    $7."i0il 

S>AN     FIvAXCrsCO.       Geary.     Kearny 

and  Market  Streets. 
Alteration.s  to  restaurant. 
Owner — S^g    Corporation,     S     Kearny 

&t..   San   Francisco, 
Architect — Not  Given. 
Contractor  —  Mullen       Mfg.     Co.,       HO 

Rausch   St.,    San   Francisco, 

Sub-Contracts    Awarded. 

ALTERATIONS  Cost.    $20,0UO 

SAN  FRANCISCO.  Second  and  Bry- 
ant   Streets. 

Alterations  to  offices  (install  air  con- 
ditioning s.vetem,  electrical  work, 
painting,   etc.) 

Owner — Schmidt  Lithograph  Co.,  Sec- 
ond and  Bryant  Streets, 

Kngineer — Jes.se  Rosenwald,  525  M.ti- 
ket   Street, 

Contractor  —  A,  F,  Mattock  Co..  212 
Clara    Street. 

Mill  Work — Biannan  Street  Planing 
Mill,    560    Brannan    Street, 

Plumbino— UoKd  &  Welch,  3558  Ifith 
Street. 

Acoustical  Ceiling — Western  Asbestos 
Co.,    675  Townsend  St, 

Glass — W.  P.  Fuller  &  Co,,  301  Mis- 
sion Street, 


Sub-Contracts  Awarded. 

COCKTAIL  LOUNGE  Cost.   $6,000 

MONTEREY,    Monterey    Co,,    Calif. 

Cocktail  lounge  in  Blue  Bell  Cafe  (new 
b:.r,  decorating,  painting  furnish- 
ings, etc)  Provincial  style  of  ar- 
chitecture. 

Owner— J.  Butts,  Blue  Bell  Cafe,  Sa- 
linas. 

Architect — Robert   Stanton,   Carrael. 

Contractor— H,  C,  Geyer.  946  Hellam 
Street,  Monterey. 

Plumbing — Phillips  Heating  &  Plbg. 
Co.,  Monterey, 

Electrio  Wiring— Tice  Electric  Shop. 
Monterey. 

Sheet  Metal— Fillips  Hei.ting  &  PIbf;. 
Co.,    Monterey, 

Glass — Thomas    H.   P'rench,    Monterey, 

Window  Shades — Rudolph's  Furniture 
Store,   Monterey. 

Hardwood  Floors — J.  W.  Shg^ey.  Pa- 
cific Grove. 

Lumber — Tynan  Lumber  Co.,  Monte- 
rey. 

Hardware— Pierce  &  Towle,  Monte- 
rey. 

Painting— C.    W.    All:.ire,    Monterey. 

Finish  Material  —  Work  Lumber  Co., 
Monterey, 

1 7—        THEATRES^ 

Bid     Opening     Date     Postponed     Until 

May   14,   12   Noon. 
ALTEI.   THEATRE  Cost,    $75,niO 

SALl.VAS.  .\ionterey  Co.,  Cal. 
Alterations  and  addition  to  Fox  Thea- 
tre (new  projection  room,  re- 
model interior,  new  fieats,  car- 
pets, furnishing,  painting,  dec- 
orating, etc) 
Owner— Fox  West  Coast  Theatres,  98s 

Market   St.,    San    Francisco, 
Architect— A,    A.    Cantin,    222    Kearny 

St.,  San  Francisco. 
Engineer— F.  W.  Kellberg,  320  Markrl 
St.,    San    Francisco. 
Following   will   submit    bids: 
James    L.    McLaughlin,    2.''>1    Kearny 
St..   San   Francisco. 

Sallh  Bros.,  25  Taylor  St..  San  Fran- 
cisco. 


Alfred  J.  Hoppei-,  17«(>  Pleasajtt 
Valley    Road.    Piedmont. 

O.  P.  W.  Jonson,  .120  Market  SH., 
San   Francisco, 

J.  A.  Bryant,  1350  llth  Ave.,  .S:ui 
Francisco. 


18— WHARVES    &    DOCKS 

SEEK    FUNDS 

i*AN  JOSE.  Santa  Clara  Co,,  Cal,— 
''ity  .if  San  Jose  has  filed  a  formal 
application  with  the  PWA  for  $1,750,- 
1100  to  finance  development  of  the  Port 
<'{  S'an  Jose.  Proposed  work  involves 
dredging,  new  roads,  terminals, 
wharves,   warehouse,   etc. 

If  application  is  approved  a  bond 
election  will  he  called  by  the  City  of 
San  Jose. 


BIDS    WANTED 

OAKLAND,  .\lameda  Co,,  Calif.— 
Until  May  20,  4:30  P,  M..  bids  will  be 
leceived  by  City  of  Oakland  Port 
Commi.ssion  tor  rebuilding  of  Seventh 
Street  Unit  at  Outer  Harbor  Term- 
inal. Oakland,  Work  involves  720  lin. 
ft,  of  apron  wharf.  Plans  and  speci- 
fications may  be  obtained  from  above 
office   upon   deposit   of  ,$10, 

19— MISC.  CONSTRUCTION 

BIDS    REJECTED 

MARE  IS-r^AND.  Cal.  —  Navy  De- 
partment, rejected  all  bids  for  "reset- 
ting boilei-  No.  10  (1000  hp.  edge  moor 
boiler,  now  installed  in  Building  No. 
121)  in  the  Central  Power  plant.  Mare 
Island  Navy  Yard.  On  bid  opening 
lowest  bid  was  submitted  by  Barrett 
&  Hilp.  918  Harrison  St.,  at  .$24,996: 
Complete  bids  published  April  25, 


Plans    Being   Completed. 

NATATORIUM  Cost     $7o.0nil 

HAYWARD,  Alameda  Co.,  Cal'.  Hay- 
ward  Memorial   Park. 

Reinforced  concrete  natatorium  (CO  fl. 
wide,  33%  meters  long;  children'.s 
pool,  60x60  ft.);  tile  scum  gutter 

Owner— City  of  Hayward. 

Architect— Jas.  Narbett,  474  31st  S't., 
Richmond,  and  Geo.  P.  Simmonds' 
192  Main  St.,  Hayward. 

Structural  Engineer  —  Walter  Huber, 
Crocker  First  National  Bank  BIdg! 
.San   Fancisco. 

Mechanical  Engineer— Leland  &  Ha- 
ley, 58  Sutter  St.,  Sap  .i^ancisco. 
Plans  will  be  '■ompleted  a'jout  May 

15   and    forwarded    to    the   PWA    office 

in  S*an  Francisco  for  approval. 

Plans    Being   Completed 

CONVENIENCE   STATION  $ 

»AN    FRANCISCO.      Lands    End. 
One-story  reinforced  concrete  conven- 
ience station. 
Owner— Board  of  Park  Commissioners 

Park  Lodge,  Golden  Gate  Park 
Architect— George  Kelham.  315  Mont- 
gomery St.,  San  Francisco. 
iNew  bids  will  be  asked  in  about  1 
wt-ek.  On  previous  bid  opening  lowest 
bid  was  submitted  by  Board  of  Park 
commissioners   at    J4675. 

BIDS    WANTED 

ALA.MEDA  COUNTY,  Calif.— Until 
May  14,  2  P.  M.,  bids  will  be  received 
by  John  H.  Skeggs,  District  Engineer 
Department  of  Public  Works,  Divi- 
sloji  of  Highwa.vs,  500  San.some  St 
S;.n  Francisco,  for  the  sale  of  va- 
rious buildings  located  in  OakHnri  and 
Berkeley,  Fnllou-ing  structure.s  are  to 
be  sold: 

Item   C-26:   814    Murray   Street.    Ber- 
keley      Seven-room     two-story    frame 

«ri   "?.„'*'"'    '"^^  '1-    "•    fl™--  space, 
imbeds   260  .sq,   ft.    Available  June  ] 

Item    C-33:    887-889    Murray    Street 
Berkr-b^y.     .Six-room    two-storv    fr(.me 

Available  June  1. 
Item   C-37:   905  Murray  Street,   Ber- 


keley. Eight-room  two-storj'  frame 
dwelling  with  1870  sq.  ft.  floor  space 
.\vallable   June   1. 

Item  C-39:  3000  Ninth  St.,  Berkeley. 
Twelve-room  2-story  and  basement 
frame  school  with  10,000  sq.  ft.  floor 
.spi.ce.  Sheds  800  sq.  ft.  Available 
July  1. 

^Item  A-2o9:  1S92  12th  St.,  Oakland. 
Five-room  stucco  frame  dwelling  with 
garage  underneath,  with  1020  sq,  ft 
floor  space.     Available  June   1. 

Item  Moss  56:  525  36th  St.,  Oakland. 
Five-room  stucco  frame  dwelling  with 
1230  sq.  ft.  floor  space.  Detached  ga- 
rage not  included  in  this  sale.  Avail- 
able June  20. 

Item    Moss    58:    513    38th    St.,    Oak- 
land.    Five-room   stucco   frame  dwell- 
ing with  1230  sq.   ft.   floor  space.    De- 
tf.ched     garage    not    included    in    this  . 
sale.     Available    June    20. 

Item  Moss  68:  476  Moss  Ave.,  Oak- 
land. Eight-room,  two  -  story  frame 
dwelling  with  1800  sq.  ft.  floor  space 
.\vailable  June    15. 

Item  Moss  69:   475-477  Moss  Avenue, 
Oakland.     Ten-room    two-story    frt.me  , 
dwelling   with    2080  sq.   ft.    floor  space    - 
Available  June   20. 

Item  Moss  71:  471  Moss  Avenue,  • 
Oakland.  Fourteen  -  room  two  -  story  ' 
frame  dwelling  with  2900  sq.  ft.  floor  i 
spi.ce.     Available    June    20. 

Item  Moss  73:  465  Moss  Ave.,  Oak- 
land. Eight  -  room  two  -  story  frame 
dwelling  with  2100  .sq.  ft.  floor  space. 
Detached  garage  not  included  In  this 
sale.     Available  June   20. 

Item  Moss  S3A:  433  Moss  Ave..  Oak- 
land. Five-room  stucco  frame  dwell- 
ing with  1100  sq.  ft.  floor  space.  Avail- 
able   May   15. 

Item  Moss  83B:  429  Moss  Ave..  Oak- 
land. Five-room  stucco  frame  dwell- 
ing with  1350  sq.  ft.  floor  spj-ce.  De- 
tached garage  not  included  in  this  i 
sale.     Available   May   15. 

Item  Moss  87:  419  Moss  Ave.  Oak-^i 
land.  Twelve-room  two  -  story  frame  v 
dwelling  with  2840  sq  ft.  floor  space,  f! 
.Available  June   1. 

Bidders    may    make    offers    for    one  i. 
or     more    complete     items,     but     must  ? 
.state  the   price   offered  for  each   item,  n 
using  above    street  numbers  to  identify 
each    particular   bid. 

Bids  .should  be  addressed  to  Jno 
H.  Skeggs,  District  Engineer,  Divi 
sion  of  Highways,  500  .<^Knsome  Stref 
San  Francisco,  in  sealed  envelopes 
plainly  marked  "Bids  for  Building.s  (r, 
be   opened   2  P.    M.,   on  May  14,   1935:"  ' 

All  sales  must  be  approved  by  the 
Department  of  Finance,  which  usual-  ' 
ly  requires  from  one    to  two  weeks.       Ji 


PLANS    COMPLETED 

STOCKTON.    San    Joaquin    Co.,    Cal.i] 
—Plans    and    specifications    have   beeni 
completed  by  City  Engineer  Lyle  Pay-' 
ton  for  improvements  at  the  Stockton 
Municipal    Airport,    to    cost    $167,278. 

Plans  provide  for  grading  and  oiling 
runways,  canstructing  a  drainage 
system,  erecting  a  hangar.  Installing 
a  lighting  system,  a  water  and  fire 
protection  system,  sanitary  sewer  and 
tank,  constructing  waiting  and  rest 
rooms,  and  fencing  the  port. 

Material  and  other  costs  are  esti- 
mated at  $99,097,  and  labor  expendi- 
tures  at    $68,181. 

Application  win  be  made  for  Fcde-  1 
aid.  1 


BIDS    WANTED 

SACRAMENTO.  Cal,— Until  May  2' 
2  P.  M.,  bids  will  be  received  by  Geo. 
B.  McDougall.  State  Architect  Public 
Works  Bldg..  llth  and  P  Sts.,'  Bucra.- 
niento,  for  furnishing  and  insta'llng 
electrical  roll  call  and  page  call  s\'S- 
tems  In  the  Assembly  Chamber, 
California  State  Capitol,  Sacramento 
New  system  will  replace  present  sy.-=- 
tem  in  the  chamber  which  has  been 
on   trial. 


PACIFIC    CONSTRUCTOR 


21 


Plan*  anil  spectflcAtluna  nmy  be  ob- 
tulnxl   from  ubove  office   upon  dspoiiU 

i.f  ll'i 

20_MISC.  SUPPLIES  AND 
MATERIALS 

CONTRACT    AWARDED 

iiiAMNOA.  FroKno  Co.,  Cnl— Hlc- 
kpy  I'lpp  ft  Supply  Co..  6th  and  Hnw- 
thorni-  HtH..  ("o.-iUnKH,  ut  $3,171.85  sub- 
inltlid  low  bid  (ind  awarded  contn.ct 
l.y  tlip  CoiiUnKH  City  Council  for  fur- 
nlfhinp:  4.600  ft.  of  1-ln.,  2.000  ft.  of 
.1-111  .    :ind   4.200   ft.    of  4-ln.    pipo. 

('o,ilinKa  KPttlfman  Lumber  Co.. 
folk  and  Elm  Stricts.  Coi.llnKa,  at 
$911.41  for  furnlshlnK  3,C50  ft.  of  0- 
Inch  vltrlflcd  sower  pipe,  was  also  !.o- 
■repted. 

CONTRACT    AWARDED 

.  VALLEJO,  Solano  Co.,  Cal.— Acme 
rTrnfflc  Signal  Co..  1716  Naud  St.,  Los 
■Anpreles,  at  $6,475  submitted  low  bid 
and  awarded  contract  by  thp  V(.lle.io 
City  Council  for  furnlshinR  new  sem- 
•aphore  type  trafllc  .sipnals  to  be  In- 
intnlled  in   tlie  business  district. 

Ed  Pierce  Electric  Co..  Vallejo,  at 
118.080  submitted   the  only  other  bid. 


BIDS    OPENED 

SAN  PllCGO.  Cal.— Ingle  Mfg.  Co.. 
AtU.iitic    and    Gra-e    Sts..    San    Diego. 

|. submitted  the  low  bid  to  the  11th  Na- 
val District  May  ",  at  $1993.  for  re- 
placing   galley     ranges    at    the    Xaval 

iOper;,ting  Hase  (Destroyer  Base).  S.in 
Diego;  Si>cc.  No.  7930.  Barker  Bros, 
submitted  the  only  other  bid  at  $2.- 
303.29.       Recommendation     "was     made 

ithat    the   contract   be    awarded    to    the 

I  low  bidder. 


CONTRACT    AW^RDED 
SAN    FRANCISCO.— M.    Greenbcrg's 
]  Sons,  765  Folsom  St..  at  $1,175  award- 
ed   contract    by    T.    A.    Brooks.    Pur- 

■  chaser  of  Supplies.  City  Hall,  under 
Bid    No.    1363,    for   furnishing    fire    hy- 

:  drant   repj.ir  parts. 

BIOS   OPENED 

■  SAN  FRANCISCO  —  United  Iron 
Works.  5S0  2nd  St..  Oakland,  at  $0,036 
per  lb.,  total  $24,842.95  submitted  low 
bid  to  T.  A.  Brooks.  Purchaser  of 
Supplies.    C5ty    Hall,    under    Bid    No. 

.  1362.    for  furnishing  and  delivering  to 
the   San  Francisco  Water  Department 
Yard  at  639  Bryant  St..  approximately 
;  690,082  lbs.  of  iron  castings. 
The  other  bids  were; 
Enterprise     Foundry     Corp.,     S.      F. 
$0.0365   per  lb.,    total   $25,187.99. 

Vernon    Foundry.      Inc..      Hollydalc: 
$0,039    per    lb.,    total    $26,913.20. 
'      Bids    to    be    held    under   advisement. 
I  


CONTRACT   AWARDED 

LOS  ANGELES,  Calif.— Toungstown 
SteeJ  Car  Corp.  waf;  awarded  the  con- 
tract by  the  Metropolitan  Water  Dis- 
trict May  3  ^t  $15,580  for  furnishing 
2000  steel  ribs,  each  consisting  of  two 
sections  with  5-in.  10-lb.  standard  I- 
beams.  complete  with  splice  plates, 
hase  plates,  bolts  and  nuts.  Spec.  No. 
97.  fob  Niles.  Ohio.  Discount.  1%  10 
days. 


BIDS    REJECTED 

O.^KLAND.  Alameda  Co.,  Cal.— The 
Oakland  City  Council  has  authorized 
the  Purchasing  Agent  to  buy  approxi- 
mately 36  dozen  street  lanterns  In  the 
open  market. 

The  only  bid  received  by  the  Coun- 
cil. April  29.  that  of  the  Oakland 
Hardware  Co  ,  wac  not  in  accordance 
with    specifications   and   was   rejected. 


BIDS  OPENKD 

OAJCLANT).  Alameda  Co..  Cal.— C 
S.  Pipe  &  Foundry  Corp..  Monadnock 
HUlg.,    Ran    Francisco,    at    $26,126    sub- 


mitted low  bid  to  the  En«t  Bay  Muni- 
cipal Ctlllty  Plntrlct,  under  Propo»al 
.Vo.  L.8.  144.  for  furnishing  20.900  Un 
ft.  of  cast  iron  pipe  as  follows: 
(II  8300  lln.  ft.  12-Inch  Class  250  or 
Class    H    oi'll   and   spigot. 

(2)  1500   lln.    ft.    10-ln.    do. 

(3)  310(1   lln.    ft.    8-ln.    do. 

(4)  8000  lln.    ft.   6-ln.   Cli-ss   150. 
Complete  bids  follow; 

I'nited  States  Pipe  &  Foundry  Corp.. 
(1)  $15,853;  (2)  $2205:  (3)  $3255; 
(4)  $5080;  total.  $26,393;  if  award- 
ed  complete  job.   $26,126. 

tiilnncll  Co.  of  the  Pacific.  S.  F..  (1) 
$15,977.50:  (2)  $2227.50;  (3)  $3301.50 
(4)    $5560;    total.    $26,666.50. 

Flr)relce  Pipe  &  Foundry  Co..  (Utili- 
ties Supply  Co.,  Los  Angeles):  (1) 
$16,350;  (2)  $2265:  (3)  $3317;  (4) 
$5120;   total.  $27,053. 

l':icinc  States  Cast  Iron  Pipe  Co.,  San 
Francisco.    (1)    $16,268;    (2)    $2250; 

(3)  $3348;    (4)   $.-.360;   total.    $27,226. 
American    Cast    Iron    Pipe    Co..    S.    F.. 

(1)    $16,600;     (2)    $2295;     (3)     $3410; 

(4)  $5120;    total,   $27,425. 
Bids  held  under  advisement. 


welded  nttinics;  one  header  with 
with  brunchea  for  the  Arlaon^  wine 
and  one  hinder  with  branches  for  the 
Nevada  wing.  uonHlstlnK  of  welded 
plate-steel  pIp's  with  fiangn  couplins 
bolts,  gaiikets.  and  blind  flanKes.  for 
the  roof  dri-lnage  sysd-m  for  the  Boul- 
der Power  riant.  Boulder  Canyon 
Project.  All  materials  will  be  Instal- 
led by  the  Government. 
Total   bids   follow: 

Wistirn  Pipe  &  Steel  Co..  fob  Los 
Angeieo:  (d)  and  (2)  no  bids;  (3)  $8,. 
750;   terms.  120  net  10. 

Lacy    Mfg.     Co..     fob    Los    Angeles: 

(1)  $1,550;    (2)    $490;    (3)   $7,600:  terms, 
20/75   net  30. 

Associated  Piping  &  Engr.  Co..  fob 
Los  Angeles:  (1)  $2,843;  (2)  $536;  (3) 
$fi.S8(j:   t;rm«.   40/120  2  10. 

C.-.llfornla  Steel  Prod.  Co..  fob  San 
Francisco:  (1)  $1,979;  (2)  $296;  <3) 
$8,897:  terms.  40/120  net  30. 

Southwest  Welding  &  Mfg.  Co..  fob 
Boulder  City   and    Alhambra:    (1)    and 

(2)  no    bids:    (3)    $9,230.60;    terms.    120 
'i   of  1%    10. 

Bids    held   under  advisement. 


BIDS    OPENED 

BOULDER  CITY.  Nev.— Bids  were 
opened  by  the  Bureau  of  Reclama- 
tion. Denver.  Colo.,  May  3,  under 
Spec.  No.  677-D.  for  furnishing  and 
delivering  fob  cs-rs  at  the  shipping 
point  or  fob  cars  at  Boulder  City,  at 
the  option  of  the  bidder,  special  drain- 
age    fittings;     drainpipe     leaders     and 


PURCHASING    MATERIALS 

OAKLAND.  Cal. — East  Bay  Street 
Railways.  Ltd..  2129  Grove  St.,  Oak- 
land, is  purchasing  approximately  5,- 
000  redwood  ties  to  be  used  in  the 
street  improvements  between  and 
around  existing  street  car  tracks  of 
Oakland.  Work  will  be  done  by  the 
owner's   own    forces.  ) 


Get  Vour  Plaster  Wail  Board 

and  Metal  Lath  from 

J.S.GUERIN&COiyiPANY 

720  FOLSOM  STREET       —       PHONE  SUTTER  4696 


Atlas   Economy 
-1 


Gas   Fuel  Circulating 

System  of  Warm  Air 

Heating 


The  ATLAS  ECONOMY  GAS  CONVEC- 
TOR,  the  most  important  link  in  this  cir- 
cualting  system,  is  as  modern  as  tomor- 
row.  Its  square  casing  comes  in  a  two- 
tone  green,  marking  the  age  when  a  fur- 
nace can  be  as  attractive  and  pleasing 
to  the  eye  as  it  is  efficient. 
The  Atlas  Gas  Convector  is  buMt  of  heavy 
gauge  iron,  all  welded,  with  a  bottom 
casing  which  eliminates  the  possibility 
of  Infiltration  of  dust  or  dirt. 
The  Atlas  Economy  Gas  Furnace  in  all 
sizes  has  been  approved  by  the  Ameri- 
can  Gas  Association  and  has  met  with 
all  requirements  of  their  laboratory  tests 
thus  giving  assurance  that  the  furnace  is 
properly  designed  and  constructed  for 
efficiency    and    safe    operation. 


Atlas  Heating  &  Ventilating  Co.,  Ltd. 


EVERYTHING     IN     HEATINC- 


557-567    FOURTH    STREET 
SAN     FRANCISCO 
Phone    DOuglas   0377 


1451    32nd    STREET 

OAKLAND 
Phone    LAkeslde    1266 
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PACIFIC    CONSTRUCTOR 


MACHIMERT  ^  MATERIAL 


Bid    calls   for   construction    machin  ery    and    materials   and 
Federal,   State,    Municipal   and   other  Public   agencies. 


iscellaneous  equipment   and    supplies    purchased    by 


RECLAMATION  SERVICE 

BOULDER  CITY.  Nev.— Until  June 
5.  2  P.  M.,  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  No.  G2S.  for  fu-- 
nishingr  and  delivering  fob  cars  at 
the  shipping  point  and/or  Boulder  City 
twelve  72-in.  diameter  internal  dif- 
ferential needle  valves  for  installa- 
tion in  the  tunnel  plug  outlet  wori\s 
at  Boulder  Dam.  Boulder  Canyon 
Project.  The  gate.s  will  be  instaIle<J 
by  the  Government 

Specifications  obtainable  from  a.bo^'e 
office  without  charge  to  prospective 
bon;.  fide  bidders;  to  other-s.  $2.50.  not 
returnable. 


NAVY    DEPARTMENT 

WASHIXGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies 
&  Accounts,  Navy  Dept..  Washington. 
D.  C.  for  furnishing  miscellaneous 
.^'upplies  and  equipment,  as  follows: 
CHUCKS,   drill,  approx  400:    East  and 

West   Yards.     Sch.    4957;    Mi.v   14. 
SHACKLES,    gal  v.    screw   anchor.    3.- 
300:  3nd  2.100  wire  rope  thimbles: 
Mare     Island     and     Puget     Sounrt. 
Sch.    4?56;  May  14. 
SHEARS,    sailniakers'.    276   pair.=  .    r.nd 
324  pairs   tinners  shears:   Mare  Is- 
land.   Sch.   4949;   May  14 
DRILLS,  hand,   944;   Mare  Island.   Sch 

4948;  M:.y  14 
nRTXDERS.  20  pneumatic  grinders. 
Mare  Island;  IS  pneumatic  chip- 
ping hammers,  Puget  Sound:  21  fi 
pneumatic  hammers.  San  Diego  & 
Puget  Sound.  Sch.  4946;  May  14 
FRAMES.  hacks;.w.  2436;  East  &  West 

Yards.     Sch.  4943;   May  14. 
HOISTS,  chain:  East  and  West  yards 

Sch.   4937;    May  14. 
INDICATORS  &  recorders,  and  spi.re.« 
East  and    West    yards.     Sch.    4959: 
May  14. 
BLADES,  hacksaw;  Mare  Island.   Sch. 

4952;  May  14. 
COMPOUND,    rust-preventive,     30.000; 
lbs.:    Ei.st    or    West    Yards.      Sch. 
496.');   May  17. 
VALVES,    boiler    bottom    blow    and 
spares;   Ea.st   &  West  Yards.     Sch. 
4962;   May  17. 
PUMPS,     motor  -  driven     and     spares; 
East  and   West  Yards.     Sch.    495.";; 
Mty  17 
RAGS,   cotton   wiping.    150.000   pounds; 
Mare     Island;     75.000     lbs..      Pugcl 
Sound.     Sch.   4999;  May  17. 
PIPE,    wrought    iron;    East    and    West 

yards.    Sch.  4971;  May  17. 
CHISEL?,    approximately    4.400   pneu- 
matic chisel  blanks.   1.400  machin- 
ists'   hand    chisels.    5.600   do:    2.Son 
pneumatic  tool  chisels,  and  600  dn; 
East   and    West  Yards.     Sch.    4976: 
M_!.y  17. 
MACHINES,  laundry  washing.  S:  East 
and   West   Yards.    Sch.   4989;   Mav 
17: 
LATHE,  motor-driven  bench  precision 

Mare  Island;  Sch.  4998;  May  17; 
.SAWS,  miter  box,  band,  cross-cut,  rip 
keyhole,     and    boxes,    miter:    Ef,st 
and  ■\rest   Yards.     Sch.    5003:    "SUiv 
17. 
TREADS,     metallic    ladder,    310;    San 
Diego  and  Mare  Island.    Sch.  49«4: 
May  21. 
PLUGS,  fuse  hole  for  75-mm.   projec- 
tile.".   20.000;     Ms.re     Island       Sch 
4997:  May  21. 
COMPRESSOR,   stem-driven  air   com- 
pressor unit-  East  or  West  Tarfls; 
Sf-h.    5002;    May  21. 


SEARCHLIGHTS,      electric,      16,      and 

spares;     Mare    Island     Sch      5004: 

May  24 
ELECTRODES,     steel     welding,     1.500 

lbs.;   Mare  Isli.nd.     Sch.   5040:    Mav 

24. 
CHAINS,  anchor,  die  lock,  nickel  steel 

Eastern  Yards.    Sch.  4987;  May  24. 
Information    obtainable    from   above 
ofBce    and    from     Headquf.rter.=.     12th 
Naval   District,    100  Harrison  St" 


CANAL  ZONE 


PANAMA  CANAL  ZONE.— Until 
May  16.  10:30  A.  M.,  bids  will  be 
received  by  A.  L.  Flint,  General  Fur- 
chf-sing  Officer.  The  Panama  Canal, 
Washington,  D.  C,  under  Schedule 
No.  3055,  for  furnishing  miscellaneous 
supplies  and   equipment,   including: 

Steel,  reinforcement  bars,  insulated 
cable,  antennae  wire,  baggage  truck, 
hospitiil  beds,  bedside  tables,  casket 
pedestals,  electric  mixing  machine, 
electric  toaster,  electric  griddle,  wood 
type,  twist  drills,  hand  taps,  plug 
taps,  axes,  manure  forks,  picks,  cross- 
cut saws,  sledge  hammers,  socket 
wrenches,  ship  scrf.pers,  straight  edges 
vitreous  Y-branches,  pig  tin,  anti- 
mony, hard-rubber  rods,  rubber  gas- 
kets, rubber  matting,  cocoa  or  bur- 
lap bags,  lamp-coloring  lacquer  and 
gasoline  engine  -  driven  tractor  and 
mower   units. 

Specifications  obtainable  from  above 
ofllce  and  from  the  Assistant  Pur- 
chasing Agent,  The  Panama  Canj.1, 
Fort   Mason,    San  Francisco. 


PANAMA  CANAL  ZONE.— Until 
May  21,  10:30  A.  M..  bids  will  be 
received  by  A.  L.  nint,  General  Pur- 
(■h:.sing  Ofl^cer.  The  Panama  Canai. 
Washington,  D.  C,  under  Schedule 
No.  3054,  for  furnishing  cup  greases, 
lubricant  (chain  E.nd  wire-rope)  car 
and  locomotive  engine  oil,  cotton 
waste,  and  mixed  cotton  wiping  cloths. 

Specifications  obtainable  from  ..bove 
oflice  and  from  the  Assistant  Pur- 
chasing Agent,  The  Panama  Can£,l, 
Fort  Mason,    San  Francisco. 


RECLAMATION  BUREAU 

JUNTURA,  Oregon.— Until  May  27. 
2  P.  M.,  bids  will  be  received  by  the 
Bureau  of  Reclamation.  Denver.  Colo, 
under  Spec.  No.  6S5-D.  for  furnishing 
and  delivering  fob  cars  at  the  ship- 
ping point  and/or  Juntura.  Ore.,  roof 
trusses  for  outlet  works  control  house 
outlet  works  st;.irways.  floors,  and 
walkwav.  oil  tanks.  36-in.  needle  valve 
discharge  guides,  heating  plant  stack 
and  miscellaneous  metal  work  '-ir  the 
Agency  Vi.lley  Dam.  Vale  Project. 
Oregon.  The  material  will  be  install- 
ed by  the  Government. 

Specifications  obtainable  from  above 
oflice  without  charge  to  bona  fide  pros- 
pective bidder.s;  to  others,  ?1.23  not 
returnable. 


BOULDER  CITY,  Nev.— Until  May 
27.  2  P.  M..  bids  will  be  received  by 
the  Bureau  of  Reclamation.  Denver. 
Colo.,  under  Spac.  No.  6S7-D.  for  fur- 
nishing and  delivering  fob  cars  at  the 
shipping  point  and/or  Boulder  City, 
insulated  wire  and  cable  for  installa- 
tion in  the  Boulder  Power  Plant,  Boul- 
der Canyon  Project.  All  materials  will 
be   installed    by    the, Government. 


Specifications  obtainable  from  above  \ 
office  without  charge  to  bona  fide  pros- 1 
pective  bidders;  to  others.  $1.00,  noli 
returnable. 


BOULDER  CITY,  Nev.— Until  May 
31,  2  P.  M.,  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  No.  6S6-D  for  fur- 
nishing and  delivering  fob  cars  at  the 
shipping  point  and/or  Boulder  City, 
one  15-ton  gantry  crane  for  turbine 
draft  tube  bulkhead  gates  at  Boulder 
Power  Plant,  Boulder  Canyon  Proj- 
ect. The  crane  will  be  installed  by 
the   Government. 

Specifications  obtainable  from  above 
oflSce  without  charge  to  bona  fide  pros- 
pective bidders :  to  others.  $1.50.  not 
returnable. 


WAR  DEPARTMENT 

SAN  FRANCISCO— Until  May  15.  10 
A.  M..  bids  will  be  received  by  the 
Constructing  Quartermaster,  Fort 
Mason,  under  Bid  No.  W  6616-35-14, 
for  furnishing  and  installing  one  steam 
turbine  for  present  200  K.W.,  D.  C. 
generator  in  the  power  plant  at  Let- 
terman  General  Hospital,  Presidio  of 
San    P'rancisco. 

Specifications  obtainable  from  the 
above  office. 


NATIONAL  PARK  SERVICE 


SAN  FRANCISCO.— Until  May  13, 
2:30  P.  M.,  bids  will  be  received  by 
F.  A.  Kittredge.  Chief  Engineer,  Njt-  . 
tional  Park  Service,  409  Underwood 
Bldg..  San  Francisco,  for  furnishing 
portable  safety  signals,  red  traffic 
flags,  and  sign  plates,  for  various  Na- 
tional Parks. 

Delivery  fob  bidder's  shipping  point. 

Specifications  obtainable  from  above 
office. 


OAKLAND  CITY 


OAKLAND.  Cal.— Until  May  16.  bet. 
8  and  9  P.  M..  new  bids  will  be  re- 
ceived by  the  Oakland  City  Council 
for  furnishing  six  automobiles  for  thi- 
Police    Department. 

Specifications  obtainable  from  the 
above  office. 


RECLAMATION  BUREAU 


BOULDER  CITY.  Nev.- Until  June 
6.  2  P.  M.,  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
Colo,  under  Spec.  No.  625.  for  fur- 
nishing and  delivering  fob  cars  at 
the  shipping  point  and/or  Boulder 
City,  aluminum  and  steel  pipe  rail- 
ings, aluminum  doors,  steel  doors. 
and  structural  and  architectural  met- 
al work  for  the  Boulder  Dam  Power 
Plant  and  appurtenant  works.  Boul- 
der Canyon  Project.  All  material  will 
be   installed   by   the  Government. 

Specifications  obtainable  from  above 
office  without  charge  to  prospective 
bona  fide  bidders;  to  others.  J3.50,  not 
returnable. 


JUSTICE    DEPARTMENT 

ALCATRAZ.  Calif.  —  Until  May  21. 
bids  will  be  received  by  U  S.  Peni- 
tentiary, Alcatraz,  for  furnishing  one 
dishwashing  machine  with  dish  wash-> 
ers  complete;   Circular  No.  309- 
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BRIDGES 


)NTEMPLATED 

PASAPENA.    Los   Angeles   Co..    Cal. 

The  i-.'itiniatpci  cost  of  constructing 
.  new  hiidiie  to  repl.ue  the  present 
Morado  SI.  viaduct  i.s  $450,000  and 
[e  cost  of  disinantling  the  e.\isting 
.••ucture  will  lie  $30,000,  according  to 
Almale  furnished  City  Manager  C. 
■.  Koiner  liy  the  state  highway  com- 
isslon.     An    underpass     for   Linda 

sta  Avenue  trafHc  is  included  in 
le  project. 


DS    WANTED 

ALAMF:D.V     county.     Cal.— until 

ly  Ifi.  Ki:30  A.  M.,  bids  will  be  re- 
vived liy  the  Alameda  County  Board 
c!  Supervisors,  C.iurt  House,  Oakland. 
I-  furnishing  .^8,000  lbs.  additional 
ructural  steel  for  the  Park  Street 
Ijdge.     Estimated  cost.   $7500. 

fiurnett  Hamilton,  County  Engineer. 
jSpecilication.s  obtainable  from  the 
iunty  Clerk's   office   upon   deposit   of 

DS    WANTED 

•HEI.AN  COrXTY.  Wash.  —  Until 
iiy  21.  Ill  A.  M.,  bids  will  he  received 
t  L.  V.  Murrow,  Director  of  High- 
Vys,  Olympia,  for  the  construction 
«  a  bridge  2113.16  feet  long  over  the 
^enatchee  River  in  Tumwater  Can- 
:.n.  Section  1;  and  a  steel  girder 
lidge  145  feet  long  over  Chiwaukum 
teek,  in  Tumwater  Canyan,  Section 
Jon  State  Road  No.  15.  in  Chelan 
hinty,  Washington.  Federal  Public 
brks  Project  No.  5926,  involving 
jout  491  cubic  yards  of  cement  con- 
pie.  279,000  pounds  of  structural 
tel  and  63,350  pounds  of  reinforcing 
l^el  and  other  items, 
plans  and  specifications  obtainable 
[im  above  office   upon  deposit  o£   $2. 


DS   WANTED 

5AN  FRANCISCO.— Until  May  13,  j; 
1  M..  bids  will  be  received  by  T.  A* 
ooks.  Purchaser  of  Supplies,  Room 
),  City  Hall,  under  Bid  No.  1374, 
•  furnishing  and  dHmping  in  Yacht 
irbor,  San  F"r!,ncisco  Bay,  approxi- 
itely  111. Olio  tons  of  rock. 
Specifications  obtainable  from  above 


OS   OPENED 

rENTURA  COUNTY,  C:.l.— Silveria 
Robbins.  Inc..  and  J.  P.  Immel,  P. 
Box  192.  Ventura,  .at  $17,850  sub- 
tted  low  bid  to  the  State  Highway 
gineer.  State  Bldg.,  Los  Angeles. 
'  the  construction  of  a  reinforced 
icrete  girder  bridge  across  Calle- 
»s  Creek,  about  2'A  miles  south  of 
marillo,  Ventura  County,  consist - 
:  of  one  40-ft.  span  and  two  33-ft. 
ins  On  concrete  bents  and  abut- 
nts. 


Total    bids  follow: 

(A)  Silveria   &    RobblnB.    Inc., 

.t   J.    p.    Immel,    Ventura. $17, K50.ii(i 

(B)  It.   R.   Hlshoi)  Long  Beach  19,109.50 
K")    Hy.  rtM  *i   Dunn,   L  A.  21, 295. "u 
U»  Carlo  Bonglovannl.  Holly- 
wood       2I.93D.00 

I'liit    bid.t   will   be   published   shortly. 

CONTRACT   AWARDED 

.MlM.TNo.MAH  COCVTY.  Oregon- 
Tom  Lillebo.  Reedsport.  Oregon.  !.t 
$31,675  submitted  low  bid  and  award- 
id  contract  by  the  Oregon  state  High- 
way Commission.  R.  H,  Baldock.  State 
Highway  Engineer.  Portland,  May  2. 
for  the  construction  of  four  piers  for 
a  bridge  over  Eagle  Creek  on  the  Co- 
lumbia River  Highway,  approximate- 
ly l',-i  miles  east  of  Bonneville,  U.  S 
P.  W.  Project  NRH  174-C. 
Complete  bids  follow: 

Tom    Lillebo.    Reedsport $31,675 

MacR.-.e    Bros.    Seattle   41.4411 

Kuckenberg-Wittman   Co.,    Port- 

'a"d    41,525 

Shattuck   &   Neland,    Portland. ..  45.832 

BIDS    WANTED 

Al.A.MlCDA  COUNTY.  Cal.  —  Until 
May  2.S.  10;30  A.  M..  bids  will  be  re 
ctived  by  the  Alameda  County  Board 
of  S-upervisors.  Court  House.  Oak- 
land, for  the  completion  of  the  ap- 
Iiroaches  to  the  Park  Street  Brid.m 
Kstimated    cost,    $75,000. 

The    work    involves: 
(   1)   1200  cu,  yds.   embankment; 
(  2)   2S70  cu.   yds.   structural  excav.; 
(  3)   660   ft.   creosoted   timber  piles; 
(  4)   64,000     sq.     ft.     6-in.     waterbound 

macadam  base; 
(   5)   62,000  sq.  ft.   6-in.   two-course  as- 
phalt   concrete; 
(    6)   1490    cu.    yds.      Portland      cement 

concrete; 
(    71   900  lin.   ft.   balustrade; 
(   8)   167,000  lbs.  reinforcing  steel; 
(    9)   51,000    lbs.    structural   steel; 
(111)  4S70  sq.   ft.  concrete  sidewalk: 

(11)  1160     lin.     ft.     concrete    curb    and 

gutter; 

(12)  Lump  sum,  electroliers  and  gates; 
113)    115    lin.    ft.    8-in.    vitrified    sewer 

pipe; 

(14)  30    lin.    ft.    lu-in.    vitrified    sewer 

pipe; 

(15)  60    lin.     ft,     12-in    vitrified    sewer 
pipe; 

(16)  375    lin.    ft.    18-in.    vitrified    sewer 

pipe. 

Burnett  Hamilton,  County  Engineer. 

Plans  and  specifications  obtainable 
from  the  County  Clerk's  office  upon 
deposit  of   $25.  • 

22— DREDGING^  HARBOR 
WORKS  EXCAVATION 

BONDS    APPROVED 

THE  DALLES.  Ore— A  bund  issue 
of    $200.00(1    to    finance    construction    of 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN. 
Manager 

^14  S<'venth  Street 
Sacranieiifo       ::      Caiiforiii.i 


two  wuter  termlnaln  on  the  Columbin 
Klver  at  The  Dalles  wan  approved  ai 
an  election  A|)rll  30,  by  a  vote  of 
2015   to  r.tH. 

PWA  funds  In  the  amount  of  $78  - 
1100  will  be  xought  The  (lr«t  of  the 
terminals  will  be  for  river  boatB.  to 
be  converted  li.ter  for  deep-sea  ves- 
sels The  second  terminal  will  not  be 
«tarted  until  U.  H.  Engineers  agree 
to  dredge  Columbia  River  between 
Vancouver    and    Bonneville    Dam. 


BIDS   OPENED 

CORONADO.  San  Diego  Co.,  Cal.— 
Sparkes  &  McClellan.  23rd  and  Cen- 
tral. Newport  Bes.ch.  submitted  low- 
bid  to  the  Coronado  city  council  May 
6  at  $12,480  for  dredging  In  Olorietta 
Bay.  involving  deepening  the  present 
channel  to  a  depth  of  10.5  ft.  at  mean 
low  water  i.nd  will  be  extended  to  a 
point  in  the  bay  where  the  water  Is 
10.6  deep.  Pre.senl  channel  markers 
will  be  moved  and  two  new  ones  in- 
stalled.    E.    A.    Ingham,   city   manager. 

Frank  Dori.n.  San  Diego,  was  the 
only   other  bidder  at  $15,000. 

The  bids  were  taken  under  advise- 
ment   until    4    11.    m..    May    13 

23— IRRIGATION  PROl 

APPLICATIONS    FILED 

SACRAMENTO.  Cal'J.— Applications 
for  permit  to  appropriate  water  filed 
with  the  State  Department  of  Public 
Works.  Division  of  Water  Resources. 
Edward  Hyatt.  State  Engnieer.  dur- 
ing  the  month  of  April.   1935: 

8303  (Siskiyou  Co.)  W.  H.  Wes- 
eoLtt,  Occidental,  for  3  cfs  from  Eve- 
ning Star  Creek,  tributary  to  Salmon 
River.  To  be  diverted  for  mining  and 
domestic   purposes.     Est.    cost.    $700 

8304  (Sisk'you  Co.)  W.  H.  Wes- 
coatt.  Occidental,  for  3  cfs  from  E^•e- 
ning  Star  Creek,  tributary  to  Salmon 
River.  To  be  diverted  for  power  pur- 
poses. 46-theo.  h.p.  to  be  developed. 
Est.   cost  $700. 

8305  (Calaveras  Co.)  Gold  Mining  & 
Water  Co..  306  Sharon  Bldg..  San 
Francisco,  for  55  cfs,  5000  ac.  ft.  per 
annum  from  Jesus  Maria  Creek  trib- 
utary to  North  Fork  C.'.laveras  River. 
To  be  diverted  for  mining  and  domes- 
tic purposes.     Est.    cost,    $225,000. 

8306  (Fl.-icer  Co.)  F.  J.  Sur.  1172  N 
Kingsley  Drive,  Hollywood,  for  75  c 
f  s  from  Middle  Fork  American  River 
tributary  to  American  River,  to  be 
diverted   for   mining   purposes. 

8307  (El  Dorado  Co.)  C.  S.  Stewart, 
Camino,  for  3  cfs  from  Fleming  Creek 
tributary  to  Camp  Creek,  thence  Co- 
Eumnes  River,  to  be  diverted  for  min- 
mg   purposes.     Est.  cost.  $100. 

S30S  (Siskiyou  Co.)  E.  G.  Sundfelt. 
Sr.wyers  Bar.  for  5  cfs  form  Main  and 
Lime  Creeks  of  Eddy's  Gulch  tribu- 
tar>-  to  North  Fork  of  Salmon  River. 
To  be  diverted  for  power.  227  theo 
Up.    to  be  developed.     Est.  cost  $750 

8309   (Inyo  Co.)  Nu-Nah  Mining  Co 
Big    Pine,     for    3    cfs    from    Waucoba 
Creek,    tributary   to   Saline   Valley,    to 
be   diverted   for   mining   and   domestic 
purposes.     Est.  cost.   $20,000. 

8310.  Arthur  J.  Fry.  Los  Angele.s. 
for  1  cfs  from  Mahogany  Creek  {.nd 
an  unnamed  creek  tributary  to  Re- 
versed Creek,  to  be  diverted  for  do- 
mestic   purposes.     Est.    cost.    $7  000 

8311  (San  Benito  Co.)  Ceo.  Stickler 
Hollister.  for  3  cfs  from  Dos  PIcachos 
Creek,  tributary  to  Pajaro  River,  to 
I.e  diverted  for  irrigation  purposes  on 
26  acres.    Est.  cost.  $250 

8312  (San  Benito  Co.)  P.  Petersen. 
Holhster.  for  3  cfs  from  Dos  Picachos 
Creek,    tributary    to    Pajaro    River,    to 
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b«  diverted  tor  Irrigation  purposes  on 
«9  acree.     Est.   cost.   1250. 

S31S  (San  Benito  Co.)  W.  A.  Pack. 
HolUfter.  for  3  cfB  from  Dos  PIcaciios 
Creek,  tributary  to  Pajaro  River,  to 
be  diverted  for  Irrigation  purposes  on 
100  acres.     Elst.    cost.    ^50. 

8314  (San  Benito  Co.)  L.  G.  Qadd. 
HoUiPtcr.  for  3  cfs  from  Dos  Pleaches 
Crerk.  tributary  to  P.ijaro  River,  to 
be  divt-rted  for  irrigation  purposes  on 
23  i.cres.    Eist.   cost,  $250. 

8315  (Si.n  Benito  Co.)  J.  Marcella. 
HoUister.  for  3  cfs  from  Dos  Picachos 
Creek,  tributary  to  Pajaro  River,  to 
be  diverted  for  irrigation  purposes  on 
8  acres.    Est.   cost.   J250 

8316  (San  Benito  Co.)  J.  R.  Maxwell 
Hollister.  for  3  cfs  from  Dos  Picachos 
Creek,  tributary  to  Pajaro  River,  to 
be  diverted  for  irrigation  purposes  on 
10  acres.     Est.   cost.    $250. 

8317  (San  Benito  Co.)  J.  E.  Dermody 
Hollister.  for  3  cfs  from  Dos  Picachos 
Creek,  tributary  to  Pajaro  River,  to 
be  diverted  for  irrigation  purposes  on 
10  acres.     Est.   cost.    $250. 

8318  (San  Joaquin  Co.)  W.  E.  Har- 
elson.  Rt.  5,  Box  220.  Stockton,  for  2 
its  from  Middle  Fork  tributary  to  San 
Joaquin  River,  to  be  diverted  for  ir- 
rigation of  120  acres.   Est.   cost.   $3750. 

8319  (San  Bernardino  Co.)  Valley 
View  Park  Mufl  Water  Co..  Crestline 
for  .055  cfs  from  springs  tributary  to 
Seeley  Creek,  to  be  diverted  for  do- 
mestic   purposes.     Est.   cost    $1,000. 

8320  (San  Bernardino  County)  Roy 
Staples.  Running  Springs,  for  1  cfs 
from  Chioopee  Canyon,  tributary  to 
no  stream.  To  be  diverted  for  min- 
and  domestic  purposes.  Est.  cost.  $1- 
500. 

8321  (Shasta  County)  Igo  Mining 
Corp..  Redding,  for  65  cfe  from  Boul- 
der. Brandy.  Lower  Brandy  and  Kan- 
aka creeks,  tributary  to  Sacramento 
river  to  be  diverted  for  mining  &  do- 
mestic  purposes. 

8322  (Amador  County)  Roy  E.  Cole. 
Woodland,  for  1.5  cfs  90  ac.  ft.  per 
annum,  from  Drummondville  Creek 
tnd  two  unnamed  tributaries,  tribu- 
tary to  Arkansas  Creek,  to  be  divert- 
ed for  mining  purposes.  Est.  cost. 
S760. 

8323  (San  Bernardino  Co.)  Cedar- 
pines  Park  Mutual  Water  Co.,  Cedar- 
pines  Park,  for  .05  cfs  from  a  spring 
tributary  to  Mojave  River,  to  be  di- 
verted for  domestic  purpose.s.  Est. 
cost.   $500. 

5324  (San  Bernardino  Co.)  Cedar- 
plnee  Park  Mutual  "Water  Co..  Cedar- 
Wnes  Park,  for  .05  cfs  from  springs 
trlbut}.ry  to  Devils  Canyon,  to  be  di- 
verted for  domestic  purposes.  Esti- 
mated cost,  $500. 

9325  fVentura  Co.)  U.  S.  Santa  Bar- 
bara National  Forest.  Santa  Barbara, 
for  .05  cfs  from  Bear  Creek,  tributary 
to  Noth  Fork  of  Matilij*  Creek,  to  be 
diverted  for  recrcationU  and  domes- 
tic purposes.    Est.   cost.   $1,000. 

^326  (Trinity  County)  U.  S.  Shasta 
National  Forest.  Mount  Shasta,  for 
0.118  cfs  from  Brush  Creek,  tributary 
•o  Swift  Creek,  to  be  diverted  for  do- 
mestic  purposes.    Est.   cost.   $300 

1327  (Amador  Co.)  Raymond  Silva 
Stcramento.  270,000  ac.  ft.  pev  annum 
♦rom  Crsiiiunes  river.  trioiiUry  to  the 
Mokelumne  river,  to  be  diverted  for 
municipal  purposes. 

5325  (Amador  Co.)  Raymond  Sllva. 
fiLcramento.  270.000  ac.  ft.  psr  annum 
rrom  t'osumnes  river,  tributa'-y  to  the 
Uokelumne  river,  to  be  diverted  for 
power  purposes.  13360  theo.  hp.  to  be 
developed. 

PERMITS   ISSUED 

SACRAMENTO.  Cal.  —  Permits  to 
appropriate  water  issued  by  the  De- 
partment of  Public  Works,  Divi.Mon  of 
Water  Resources.  Edward  Hyatt. 
iHate  Engineer,  during  the  month  of 
April.    1935: 


1508.  Application  S19S  (Humboldt 
County)  issued  to  Robert  I-.  Benson. 
Willow  Creek.  Calif..  April  3,  1935.  for 
GSOO  gallons  per  day  from  Bridge 
Creek  for  domestic  puiposes.  Esti- 
mated cost  $500. 

■1509.  App.  7945  (Sierra  County)  is- 
sued to  Scales  Placer  Mining  Co.. 
IKnvnievillc.  Calif..  April  3.  1935.  for 
60  cubic  feet  per  second  total  from 
Sawmill.  I'nion.  Tnnamed  Xo.  1.  Ben- 
ton. Stewart's.  Unn.imed  No.  2  Ruby 
Adams  Happy  Hollow  and  Wahoo 
Ravines  and  Canyon  Creek  for  mining 
purposes.      Esc.    cost    $100,000. 

4510.  App.  8225  (Fresno  County)  is- 
sued to  I'."^&.  Sequoia  National  For- 
est. Porterville.  Calif..  April  3.  1935, 
for  6.')00  gallons  per  day  from  Mill 
Creek  for  domestic  purposes.  Est. 
cost   $2500. 

1511.  App.  SSni  (Trinity  County)  is- 
sued to  Henry  B.  Campbell.  Oakland. 
Calir..  April  5.  1935.  for  3  cubic  feet 
per  second  from  Little  Mule  Oeek  for 
tr.ining  and  domestic  purposes.  Est. 
.est   $150. 

4512.  App.  S201  (Trinity  County)  is- 
sued to  Marion  M.  and  Veslie  E.  Par- 
menter.  Hayfork.  Calif..  April  6.  1935. 
for  0.222  cubic  foot  per  second  from 
McC'ovy  Gulch  for  domestic  purposes 
:ind  irrigation  of  10  acres.  Est  cost. 
S200. 

4.-l:i.  Apr  81S3  (i*an  Bern&rdino  Co.) 
issuii  'o  J:ick  J.  Renie.  Los  A.ibeles. 
Calif..  April  6.  1935.  for  16.000  gallons 
l>er  day  from  Saratoga  S'pring  for  do- 
mestic  purposes.      Est.    cost.    $1000. 

4514.  App.  7952  (Amador  County)  is- 
sued to  City  of  Stockton,  Stockton. 
Calif.,  April  6,  1935.  tor  0.004  cubic 
foot  per  second  from  an  unnamed 
creek    for   power   purposes. 

J.'.15.  App.  8169  (HumbolJt  Countyi 
issued  to  Laura  ^.  Boyd,  et  al.  Kor- 
hel.  Calif..  April  8.  1935.  for  2  cubic 
feet  p'^r  second  from  Mad  Riv*'r  for 
domestic  purposes  and  ii-rigntlon  of 
100  acres.     Esti.   cost   $80,":. 

451G,  App.  S213  (Butte  County)  is- 
sued to  Alice  Phelan  Sullivan  Corp..  et 
al.  San  Francisco.  Calif.,  April  9,  1933. 
foT-  3  cub'c  feet  per  second  from  Sac- 
ramento River  for  irrigation  of  117 
acres.      Esti.    cost    $50,000. 

4517. App.  8190  (San  Luis  ObLspo 
County)  issued  to  Security-First  Na- 
tional Bank  of  Los  Angeles.  Los  An- 
geles. Calif..  April  9.  1935.  for  0.31 
ruiiic  foot  per  second  from  2  wells 
in  Salinas  River  for  irrigation  of  77.6 
acres.      Esti.   cost   $5000. 

1518.  App.  Sill  (El  Dorado  County) 
issued  to  C.  T.  Oeste.  Youngs.  Calif.. 
April  15.  1935.  for  2  cubic  feet  per 
second  from  Middle  Fork  Cosumnes 
River  for  power  purpose.s.  Est.  cost 
$300. 

4519,  App.  S226  (Santa  Clara  County) 
issued  to  P.  M.  Hickok.  Los  Gatos. 
Calif..  April  IS.  1935.  for  2.5  cubic  ft. 
per  .second  from  Arroyo  Calero  Creek 
for  irrigation   og  55.07  acres. 

4520,  App.  8230  (Sierra  County)  is- 
sued to  Scales  Placer  Mining  Co.. 
Downieville.  Calif..  April  IS.  1935.  for 
5  cubic  feet  per  second  from  Rock 
Creek  for  power  purpo.ses.  Esti. 
cost    $3000. 

4521,  App.  8217  (Mono  County)  is- 
sued to  Department  of  Water  and 
Fower  of  the  City  of  Los  Angeles,  Los 
Angeles,  Calif.,  April  IS.  1935,  for 
0.08  cubic  foot  per  second  from  two 
unnamed  springs  for  domestic  and  fire  . 
protection    purposes.     Esti.    cost   $4500. 

I.'i22.  App.  8202  (Del  Norte  Countv} 
istied  to  William  D.  Walker,  Long 
fieach,  Calif..  April  24,  1935,  for  3.(i 
cubic  feet  per  second  from  Moores 
Giiloh  for  mining  and  domestic  pui- 
poses.     Esti.    cost  $100. 

4523.  App.  8232  (Trinity  County)  is- 
sued to  H.  A.  Dinsmore  and  C.  W 
Taylor.  Fortuna.  Calif..  April  24.  1935. 
for    0.25    cubic    foot    per    second    from 


Hudson  Quloh  for  domestic  purposes 
and  irrigation  of  24  acree.  Esti  coei 
$400. 

4524.  App.  S251  (Inyo  County)  is.suec 
to  Prank  H.  Long.  Pasadena.  Calif 
.\pril  26.  1935,  for  0.05  cubic  foot  pei 
second  from  Coulter  Spring,  for  mln 
ing  and  domestic  purposes.  Est.  cost 
$2000. 

4525.  App.  S168(  Stanislaus  Countyl 
issued  to  Nels  Han.sen.  Modesto.  Calii; 
.■^Iiril  26.  1935.  for  1.0  cubic  foot  pe- 
.second  from  Lateral  12  of  Waterton 
Irrigation  District  for  irrigation  o 
15  acres. 

4526. App.  8153  (Trinity  County)  Is  . 
sued  to  .S'hasta  Hydraulic  Gold  Com'' 
pany.  Inc..  Redding,  Calif.  April  2; 
1935.  for  5.0  cubic  feet  per  secom 
from  Hatchet  Creek  for  mining  pur 
poses.     Est.  cost.   $1000. 

1527.  App.  8214  (Marin  County)  Is 
sued  to  A.  C.  and  Anna  Norton  Go! 
Ian.  Lagunitas,  Calif.,  April  27,  193.5' 
for  7000  gallons  per  day  from  an  un 
named   spring  for  domestic  purposes. 

4528,  App.  8090  (Riverside  Cauntv 
i.ssued  to  Idylwlld  Mountain  Pari 
Co.,  Los  Angeles,  Calif.,  April  29,  I'JS 
for  0.04  cubic  foot  per  second  fron 
an  unnamed  spring  for  recreations i 
piu-poses.     Est.  cost  $1200. 

4529,  App.  8093  (Riverside  Count.^l 
issued  to  Idyllwlld  Mountain  Park  Cci 
Iyf>s  Angeles,  Calif.,  April  29,  1935,  fo 
0.04  cubic  foot  per  second  from  ai 
unnamed  spring  for  recreational  pur 
poses.      Est.   cost  $800. 

4530,  App.  8120  (Riverside  Coimtv 
issued  to  Idyllwlld  Mountain  Park  Cc 
Los  Angeles,  Calif.,  April  29.  193"..  f.)  > 
0.2  cubic  foot  per  second  from  straw 
liorry  Creek  for  recreational  purpise.' 

4531,  App.  8121  (Riverside  County 
issued  to  Idyllwlld  Mountain  Park  Cc 
Los  Angeles.  Calif..  April  29,  1935.  fo 
0.2  cubic  foot  per  second  from  Bat, 
Fork  Strawberry  Creek  for  recrea/ 
tional   purposes.      Est.    cost  $1250. 


DISTRICT   FORMED  1 

KERN  COUNTY.  Cal.— A  proposf.' 
to  form  the  Southern  San  Joaiuili 
Municipal  Utility  District  in  the  Del' 
l.'ino-McFarland  area  carried  at  i 
special  election  by  a  vote  of  662  t 
296.  The  district  will  distribute  irrii 
gallon  water  and  power  under  th  '■ 
proposed  Central  Valley  water  proj 
ect.  Directors  of  the  District  are:  EM 
S.  Green,  E.  L.  Borel.  E.  G.  Girsre. 
J.  E.  Regan  and  M.  R.  Marshall  I 
E.    Smith   is  the  county  ClerK. 


24—  STREET  LIGHTING 
SYSTEMS 

BIDS   WANTED 

ROCK'WTSLL  FIELD,  Cal.  —  Unt 
May  20.  10:00  A.  M..  bids  will  be  r< 
ceived  by  the  Constructing  Quartet 
master,  Rockwell  Field,  for  the  insta 
lation  of  a  night  lighting  system  .' 
Rockwell  Field  upon  deposit  of  a  cei 
tified  check  for  $5,  payable  to  t) 
Treasurer  of  the  United  States.  Fu' 
ther  Information  may  be  had  upt 
application  to  S.  B.  M.-issey.  Majo 
Q.M.C.,     Constructing    Quartermaste 

25— MACHINERY  AND 
EQUIPMENT 

BIDS     OPENED 

PASADENA.  Los  Angeles  Co.,  Ci 
— Bids  for  furnishing  supervisory  coi 
trol  equipment  for  the  munlclp 
power  department  were  opened  I 
the  city  directors  May  2,  The  bi 
were : 

Westinghouse  Elec.  &  Mfg.  Co.— ( 
furnishing  and  delivering  4-11 
equipment  complete,  for  the  Lamaii' 
Park  substation,  $13,500:  (2)  altema 
on  a  2-llne  equipment,  $13,500;  ( 
total  charge  per  day  all  factory  supf 


PACIFIC    CONSTRUCTOR 


lalon.  $Sf>  and  traveling  oxponHce: 
relKht  1800  Ibo.  for  dleputchors  equlp- 
lent.  2100  lbs.  for  subnlatlon  ecjulp- 
lent;  136  cnlendar  diiyH. 
Qencrnl  Eloctrlc  Co.— (1)  $12,010;  (!) 
12,910;  (;))  $25  pur  duy  plus  lIvlnK  and 
raveling  cxpvneea;  weights  1760  lbs. 
nd  200  IbK.;   117  calendar  daya. 


^IDS   OPENED 

SAN  I>1IIS  OBI.SI'O.  fiilif.  — Kollow- 
ng  bklR  leifiVL'd  by  the  State  Piii - 
•liaslng  Agent,  State  Capitol,  Saeri.- 
iiento,  under  Quotation  49774,  Req. 
1916,  for  furnishing  one  tniotor  fob 
•an   Lulu   Obispo: 

.  Smith  Huoth  Usher  Co.,  Los  Ange- 
es,  $2,246,  on  a  Cletrac  "SB";  2%  M 
lays. 

Fi.rmers  Hardware  and  Implement 
;:;o.,  San  Luis  Obispo:  $2,256;  5%  30 
lays. 

I  J.  V.  Adams  Mchy  Co.,  San  Pran- 
•Isco,  $2. "in  on  a  McCormlek-Deerlng; 
/%   30  days. 

I   Weaver    Rye    Tractor     Co.,     Sacra- 
Tiento:    $2,!I2,S.90   on   a   Caterpillar  gas 
;M0";    2%    30   days. 
'   Bids  held  under  advisement. 


tONTRACT    AWARDED 

BOULDKR  CITY,  Nevada.— Joshus. 
Heudy  Iron  Worlts,  206  Sansome  St., 
San  Franci.ico,  at  $269,459  awarded 
contract  by  the  Bureau  of  Reclama- 
ftlon,  Denver,  Colo.,  under  Spec.  No. 
520,  for  furnishing  and  delivering  fob 
Sunnyvale,  Calif.,  twelve  86-in.  dia. 
lian.do.x  emergency  gates,  complete. 
With  hol."!ts,  motors,  limit  switches, 
i-onduit  linings,  and  other  appurte- 
nanoe.s  for  installation  in  the  tunnel 
plup  outlet  works  at  Boulder  Dam, 
Boulder  Canyon    Project. 


CONTRACT    AWARDED 

BOULDKR  CITY,  Nev.— Judson-Pa- 
ciflc  Co.,  609  Mission  St.,  San  Frun- 
,oisco,  at  $58,120  awarded  contract  by 
the  Bureau  of  Reclamation.  Denver. 
Colo.,  under  Spec.  No.  617,  for  fur- 
nishing and  delivering  fob  cars,  San 
Prt-ncisco,  four  4-motor  cage-operat- 
ed, overhead  revolving  cranes  for  in- 
."^tnllation  in  the  intake  towers  at 
■Boulder  Dam.  Boulder  C.inyon  Proj- 
ect.   Complete  bids  putilished  April   IS. 


BIDS    OPENED 

:  SAN  CARLOS,  Arizona  —  Bids  for 
furnishing  3  raw  water  circulating 
pumps,  complete  with  electric  motors, 
for  the  San  Carlos  Irrigation  Project 
No.    261.    Coolidge,     Ariz.,     under    Bid 

[No.  0166,  were  opened  by  the  U.  S. 
Indian    Irrigation    Service.    Room    524. 

|761  S.  Figueroa  St.,  Los  Angeles,  Mav 
2.     The  bids  follow: 

I     American  Pump  Co.,  Ltd..  931  Santa 

,Fe  Ave..  Los  Angeles,  $1076.97  f.o.b. 
Coolidge.  Delivery,  25  days.  Total 
shipping  weight,  2550  lbs.  Shipping 
point,    Aurora.       111.      Terms.       2%     10 

,days.  1%  20  days,  net  30  davs.  Ef- 
ficiency.   7S'-'r.      U.    S.    motor. 

I     Byron  Jackson     Pump  Co.,      2150  E. 

•Slauson  Ave..  Huntington  Park,  $1,- 
215.75  f.».h.  Berkeley.  Deliverj',  20 
days  to  Berkeley,  23  days  to  Coolidge. 
Total  shipping  weight,  2720  lbs.  Terms 
net.      Pump   efficiency,    74.5%.      K.    W. 

[input   to   motor,   8.41.   U.   S.   motor. 

De  Laval  Steam  Turbine  Co..  1055 
S.  Olive  St..  Los  Angeles,  $1017.09  f. 
o.b.  Coolidge.   Delivery.   28  days.   Total 

I  shipping  weight.  3300  lbs.  EfHciency 
76%.  K.  W.  input,  8.32.  U.  S.  motor. 
Terms   net. 

Fairbanks.  Morse  &  Co..  423  E.  3rd 
St..  Los  Angeles.  $836.79  f.o.b.  Beloit, 
Wis.,  or  $1052.79  f.o.b.  Coolidge.  Total 
shipping  weight,  4140  lbs.  Terms  net. 
Efficiency.  82%.  K.  W.  input.  S.ns. 
Fairbnnkf-Morse    motor. 

Pacific  Pump  Works.  5716  BIcket  St. 
Huntington  P.irk.  $1182.  Delivery,  20 
days.      Total    shipping      weight,      3000 


lb«.  Btriciency,  80%.  K.  W.  Input. 
9.6.     U.   S.    motor. 

Petroleum  Equipment  Co.,  Box  60, 
Arcade  Station,  I.,os  Angeles,  $1017.09 
f.o.b.  cars  Berkeley,  Calif.  Delivery, 
20  days  f.o.b.  Berkelely  -or  25  days  f. 
o.b.  Coolidge.  Total  shipping  weight. 
3450  lbs.  Efficiency,  81%.  K.  W.  In- 
put.  7.1. 

Smith  Booth  Usher  Co.,  2001  Sanla 
!•>  Ave.,  LoH  Angeles,  $1143  f.o.b. 
Seneca  Fails,  N.  Y.,  or  $1334.10  f.o.b. 
Coolidge.  Delivery,  42  days  to  Cool- 
idge. Total  shipping  weight.  5100  lbs. 
Kfllclency,  78%.  K.  W.  input,  8.28.  V. 
.S.   motor.     Terms  net. 

Wortlilngton  Company,  Inc..  5075 
Santa  Fe  Ave.,  Los  Angeles.  $1054.59 
f.o.b.  Harrison,  N.  J.  Total  shipping 
weight.  2970  lbs.  Terms  net.  Ef- 
ficiency, 75%.  K.  W.  Input,  8.36.  U. 
S.     motor. 


BIDS    OPENED 

SANTA  BARBARA.  Cal.— Bids  for 
the  rental  of  a  gasoline  power  shovel 
for  use  on  the  Mono  Narrows  debris 
dam  project  were  opened  by  the  Santa 
Barbara  City  Council.  The  bids,  which 
were  referred  to  Water  Superinten- 
dent V.  H.  Trace  and  Purchasing 
Agent  Carl  Hasse  for  checking,  are: 

Harry  C.  Collins  Machinery  Co..  1919 
S-anta  Fe  Ave..  Los  Angeles — Rental 
of  Equipment.  $50  per  day;  transpor- 
tation  of   equipment.    $750. 

Western  Motor  Transfer.  Inc..  lis 
lier  day;  transportation  of  equipment, 
.11760. 

Sam  Hunter,  122  W.  Valerio  St.— 
Rental  of  equipment,  $50  per  day; 
transportation    of    equipment,     $1250. 

James  T.  Cornwall,  Box  57,  Hope 
Ave. — Rental  of  equipment,  $56  per 
day;  transpartation  of  equipment, 
$1280.  o 


BIDS   OPENED 

DEL  NORTE  COUNTY,  Cal.— Iden- 
ticul  bids  at  $2.65  per  hour  for  the 
rental  of  one  950-gal.  water  sprinkler 
truck,  for  approximately  320  hours, 
were  received  by  the  Department  of 
Public  Works,  Division  of  Highways, 
J.  W.  Vickrey,  District  Engineer.  Eu- 
reka, May  3,  from  the  following:  Wra. 
Kern,  Weott;  Garcia  Const.  Co.,  Irv- 
ington,   ;.nd    K.   N.    Dewar,   Eureka. 


BIDS   OPENED 

MENDOCINO  COUNTY.  Cal.— Eu- 
gene Delia  Rosa.  1735  Castro  Street. 
Martinez  at  $2.50  per  hour,  submitted 
low  bid  to  the  Department  of  Public 
Works.  Division  of  Highways,  J.  W. 
Vickrey,  District  Engincerj  Eureka. 
May  3,  for  the  rental  of  one  950-gi.l. 
water  sprinkler  truck,  for  approxi- 
mately 500  hours,  to  be  used  in  Men- 
docino County: 

Complete   bids   follow: 

Eugene  D.  Rosa,   Martinez $2.50 

Ashurst    Bros.,    Hopland 2.55 

Wm.  Kern,   Weott 2.55 

Garcia    Const.    Co..    Irvington 2.55 

K.    N.    Dewar.    Eurekf. 2.65 

Chas.    Kuppinger.    Lakeport 2.75 

Bids    held    under   advisement. 


BIOS    OPENED 

SAN  FRANCISCO.— Following  bids 
received  by  the  National  Park  Ser- 
vice. F.  A.  Kittredge,  Chief  Engineer. 
409  Underwood  Bldg..  San  Francisco, 
for  furnishing  one  162  KVA,  80%  pow- 
er factor.  2300  volt,  3  phase.  60  cycle 
A.  C.  gasoline  driven  electric  generl 
attng  standby  unit: 

LeRol  Co..  fob  Milwaukee:  $7,450: 
delivery   in    70  di^ys. 

Buffalo  Gasoline  Motor  Co..  fob  Buf- 
falo: $10,700;  alternate,  $6,800;  1%  M 
days.    Delivery  In  6  to  8  week». 

Hall-Scott  Motor  Co..  fob  Berkeley: 
$9,240. 

Fairbanks  Morse  &  Co..  fob  Wauke- 


iihn.   WlA.:    $10,366:    Lit.,    t9,8>e;    deliv- 
ery In  6  to  7  week*. 

KIng-KnIght  Co.,    fob   BufTalo:    tU.- 
$11,510;   34   days  delivery. 
225;    fob    Yellowstone    National    Park. 

Bids    held    under   advisement. 


BIDS  OPENED 

I!f)ri-DER  CITY.  Nevada— Follow- 
ing bids  received  by  the  fJureau  of 
Reclamation,  Denver.  Colo..  May  2. 
under  Spec.  No.  675- D.  for  furnUhlnK 
one  hydr.iullc  control  board  for  In- 
stallation in  the  watermaster's  con- 
trol room  In  the  Boulder  Power  Plant, 
and  position  transmitters  for  needle 
\alve  position  Indicators  for  instal- 
blion  on  needle  valve  control  standn 
in  the  lower  tunnel  plug  operating 
chambers  in  the  Boulder  Dam.  Bould- 
er Canyon  Project: 

Square    Co..    Inc..    f.o.b.    Los    Angeles, 
and    Boulder   City.    $5145;    2%    dis- 
count. 
General    Electric    Co..    f.o.b.    Schenec- 
tady      New    York,    $5234. 
Westingbouse   Elec.    &   Mfg.  Co.,   f.o.b. 
Boulder   City,    $7142. 
Bids   held   under  advisement. 


BIDS    OPENED 

SAN  LUIS  OBISl-O.  Cal.— Follow- 
ing bids  received  by  the  State  Pur- 
chasing Agent,  State  Capitol,  Sacra- 
mento, under  Quotation  No.  49775. 
Req.  9917.  for  furnishing  one  power 
driven  bulldozer  f.o.b.  San  Luis 
Obispo: 
Kay-Krunner     Steel     Products.      Ina.. 

Los    Angeles.      $1217.      on    a      KG 

Master;   2%   15  days. 
Mack    Wooldridge    Co.,    Los    Angeles. 

$1296.25.    on   a   Wooldridge;   5%    15 

days. 
Smith  Booth  Usher  Co..   Los  Angeles. 

$1296.25.   on  a  Wood  Isaacson;  2% 

30  days. 
Brown    Bevis    Co.,    Los    Angeles.    $1.- 

296.25.    on    a    W^ood    Isaacson;    2% 

30   days. 
Weaver  Rye  Tractor  Co..  Sacramento. 

$1524,  on  a  KC  Master;  5%  30  days 
Gar  Wood,  $1296.25,  on  a  Wood  Isaac- 
son;   2%    30   days. 
Crook  Co.,    L<is  Angeles,  $1296.25  on  a 

Wood    Isaacson;    $1000   on   a   Mack 

Wooldridge    Demonstrator:    2%    30 

days. 
Bids    held    under    advisement. 


CONTRACT    AWARDED 

MADERA  COUNTY,  Cal.— Austin- 
Western  Road  Machinery  Co.,  435 
Brannan  St..  San  Fr£.ncisco,  at  $1609 
with  a  trade-in  allowance  of  $75  on 
the  old  road  finisher,  awarded  con- 
tract by  the  Madera  County  Board 
of  supervisors,  L.  W.  Cooper,  County 
Clerk,  for  furnishing  one  new  hand 
control  leaning  wheel  blade  grader, 
weight  8,230  lbs.,  10-ft.  blade,  spoke 
type  steel  tire.  etc. 

The  other  bids  were: 

Jenison  Machinery  Co..  San  Fran- 
cisco.  $1,609;  allowance,   $75. 

J.  D.  Adi^ms  Co.,  Indianapolis,  Ind.. 
$1,836.50;    allowance.    $75.  • 


26- 


RAILROADS 


BIDS    WANTED 

BONNEVILLE  DAM.  Ore.  —  Until 
M.-.y  21.  3  P.  M..  bids  will  be  re- 
ceived bv  the  U.  S.  Engineer  Office. 
Major  C.  F.  Williams.  District  Engi- 
neer. 627  Pittock  Block.  Portland,  un- 
der Bid  No.  698-35-612.  for  the  con- 
struction of  a  portion  of  the  relocated 
line  of  the  O.W.R.R.  &  N.  Co.'s  rail- 
road and  riprap  protection  of  Ruckel 
Slide  between  Railroad  mile  post  37 
••.nd  Cascade  Locks  in  the  Vicinity  of 
Bonneville. 

The  work   involve? : 
(   1)  55   acres   clearing: 
f  2)  530.000  c.y.  solid  rock  excav.; 
t  3)   280.000   c.y.    unclass.    excav. ; 
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(  4)  1,<27,000   sta.  yds.   overhaul   "A"; 
(  5)  l.SOS.OOO  do.  Class  "B": 
(  6)  6.665,000  do.  Class  "'C"; 
(  7)  34.000    l.f.    track   laying; 
(  S>  2T.000    l.f.    tri.ck   removal; 
t  91  24.000  c.y.   ballasting  and   surfac- 
ing; 

(10)  15.000  each  creosoted  cross  ties; 

(11)  2,000  each   untreated   cross    ties; 

(12)  22    MFBM    creosoted    switch    tics; 

(13)  13   do.    untreated   do; 

(14)  300   c.y.   Class  B  concrete; 

(151   62   l.f.    120-in.   multiple    plate   pipe 
at  Ruckel  Creek; 

(16)  162  l.f.  corru.  gi.lv.   iron  pipe,   12- 

ga..   IS-in.  dia.; 

(17)  1S6   l.f.  do   lO-ga..  24-in.  dia.; 

(18)  36  l.f.  do.   10-ga..  30-in.  dia.: 

(19)  40    l.f.    do.    10-ga..   36-in.   dia.; 

(20)  100  l.f.  do.  8-ga.,  48-in.  d^^i.; 

(21)  475  tons   erecting  Eagle   Creek 

spuns; 

(22)  42    MFBM    Eagle    Creek    timber 

deck  in  place; 

(23)  1  job  painting  Eagle  Creek   spans 

(24)  1  job  painting  hand  rail  on  Tan- 
ner  Creek    viaduct; 

(2.'>)   1   job    bridge   removal; 

(26)  1.300    rods    fencing; 

(27)  ISO. 000    c.y.    louding.    hauling    and 

placing  riprap    Ruckel   Slide; 

(28)  10.000    l.f.    bulkhead    piling    below 

cutoff; 

(29)  2.000  l.f.  do.  above  cutoff; 

(30)  10    MFBM    bulkht-ad    t  i  m  b  e  r    in 

place; 

(31)  150  each  metal  pipe  shoes  in  place 

(32)  4.000    lbs.    reinforcement. 

The  work  includes  grading,  con- 
crete structures,  bridge  and  found;.- 
tion  work,  road  changes,  installation 
or  drainage  pipes  and  openings,  trade 
laying  and  bullasting.  track  removal 
or  ehifting.  motor  car  set  off.s.  and  all 
incidental  work  required  for  the  con- 
struction and  completion  of  the  O.  W. 
R.  R.  &  N.  Co.'s  relocated  line  of 
railroad  between  railroad  mile  posts 
37  and  42. 

The  work  is  to  be  completed  within 
330    calendar    days    after    the    date    of 

Specifications  obtainable  at  627  Pit- 
receipt    of    notice     to    proceed.     Esti- 
mated   cost.    $1,000,000. 
tock  Block.  Portland.  20 


2»— STREETS   AND    HIGH- 
WAYS 


BIDS   WANTED 

SANTA  BARBARA  COUNTY,  Cal. 
— Fntll  May  21,  2  P.  M..  bids  will  h. 
received  by  the  Department  of  Public 
Works,  Division  of  Highways.  L.  II 
Gibson.  District  Engineer.  50  Higuera 
St..  San  Luis  Obispo,  for  about  I  ' 
miles  trees,  shrubs  and  ground  cover 
to  be  planted  in  Santa  Barbara  Coun- 
ty between  the  west  city  limits  of 
Santa   Barbara  and  Holllster  Ave. 

.Specifications  obtainable  from  above 
office.  • 


BIDS  WANTED 

STATE  OF  WASHINGTON'— Until 
.\;ay  21.  10;00  A.  M.,  bids  will  be  re- 
ceived by  L.  V.  Murrow,  State  High- 
way Director.  Olympla.  for  hlshway 
construction  a.s  follows: 

Pierce  County:  Paving  with  cement 
concrete  and  asiihaltic  concrete  about 
0.7  miles  of  State  Road  No.  1.  South 
Tacoma  Way.  between  Soutli  hD'.h  and 
South  38th  Streets  in  the  City  of  Ta- 
coma, U  S.  Public  Works  P  •eject  NTo. 
-NRM  171-F  (1935)  In  Pierce  County. 
Waahineton.  Involving  about  64SS 
square  yards  of  concrete  pavement, 
669  cubic  yards  cement  concrete  -.avo- 
ment,  2572  tons  of  asphalilc  concrete 
pavement,  3745  lineal  feet  of  sewer 
pipo  and  other  itemR. 

Lincoln  County:  Stockp'Ung  »rout 
6600  cubic  yards  of  mineral  aggregate 
(ril  rock)  materials  for  State  Road 
Sr,.    2.    Wilbur    lo    Telf<irfl    in    IJncoln 


LOS  ANGELES  COUNTY — BRIDGE — (STATE) 


LOS  ANGELES  CO.,  Calif.— Boden- 
hamer  Const.  Co.  and  Sllveria  &  Rob- 
bins,  45  S.  California  St.,  P.  O.  Box 
902.  Ventun..  at  $72,166.  as  previously 
reported,  submitted  low  bid  to  C.  H. 
Purcell.  State  Highway  Engineer.  SOS 
State  BIdg..  Los  Angeles.  May  2,  for 
constructing  a  bridge  301  ft.  in  length 
across  Arroyo  de  Los  Posos  and  the 
Pacific  Electric  Railway  Co.  tracks 
:.t  Marengo  St..  in  Los  Angeles,  con- 
sisting of  reinforced  concrete  girder 
spans  on  reinforced  concrete  abut- 
ments  and    piers,    involving: 

(1)  1    only    existing   bridge    to    be    re- 

moved and  disposed  of; 

(2)  3.100  c.y.  structure  excavation; 

(3)  700  c.y.   imported  borrow; 

(4)  493.000  IbB.  bar  reinf.   steel; 

(5)  2,456    c.y.    Class    A     Port,     cement 

concrete    (struc); 


(B) 
(C) 
(D) 
(E) 
(F) 
(G) 


(6)  77  c.y.  ClasB  E  do   (railings,   posts 

and  pylons) ; 

(7)  1   lot  lighting   equipment; 

(8)  1  lot   ornamental  iron  railing; 

(9)  1  lot  .sewers. 
Total   bids  were: 

(A)  Bodenhamer  Const.   Co..   and  Sii< 
veria   &  Robbins,  Ventura,  $72,166 

(B)  Griffith    Co.,    Los     Angeles,    $72.' 
791.90. 

(C)  Bannister-Field    Co.,    Ltd.   and  F 
E.   Potts  Co..   $73,788.00. 

(D)  Bates  &  Rogers  Const.  Co..  Oi-k 
land.  $77,875.60. 

(E)  Byerts  &  Dunn.  Los  Angeles.  $79 
697.00. 

(F)  Oscar    Oberg,    Los    Angeles,    $87. 
432.00. 

(G)  R.  H.   Travers,   Los  Angeles.  $88. 
844.00. 

Unit  prices  folfbw: 


(1) 

(2) 

(3) 

(4)        (5) 

(6) 

(7) 

(8) 

(9) 

$2000 

$1.25 

$   .75 

$.04     $16.00 

$50.00 

$2000.00 

$400.00 

$500.00 

2500 

1.25 

.50 

.0358  17.50 

37.50 

1750.00 

300.00 

500.00 

2500 

2.00 

.33 

.0375  16.50 

41.50 

1S75.00 

380.00 

395.00 

1800 

2.00 

1.50 

.0345  18.10 

50.50 

2050.00 

726.00 

700.00 

3500 

2.00 

.50 

.04       17.25 

43.00 

1900.00 

350.00 

2000.00 

9500 

2.00 

.60 

.038     18.00 

60.00 

2200.00 

750.00 

800.00 

1500 

4.00 

.75 

.038     20.00 

45.00 

1900.00 

400.00 

800.00 

VENTURA   COUNTY— BRIDGE— (STATE) 


VENTURA  COUNTY,  Cal.— Silveria 
&  Robbins,  P.  O.  Box  902.  or  45  P. 
California  St..  Ventura,  or  602  Fair- 
mount  St.,  Glendale,  at  $17,850,  as 
previously  reported,  submitted  low  bid 
to  C.  H.  Purcell.  State  Highway  En- 
gineer. 808  State  BIdg..  Los  Angeles, 
May  2,  for  constructing  a  reinforced 
concrete  girder  bridge  across  Calle- 
guas  Creek,  about  2%  miles  south  of 
Camarillo  in  Ventura  County,  consist- 
ing of  one  40-ft.  span  and  two  35-ft. 
spans  on  concrete  bents  and  abut- 
ments,   involving: 

(1)  650  c.y.  struc.   excavation; 

(2)  890    l.f.    furnishing   reinf.    concrete 

piles,   including  test  piles; 


(3)  28  each  driving  Co: 

(4)  525   c.y.    Class   A  Portland   cemen 

concrete; 

(5)  72.000  lbs.  bar  reinf.  steel; 

(6)  2,000  lbs.   cast  steel; 

(7)  ISO  sq.   yds.  gunite; 
(S)   350  aq.    yds.   plaster; 

(II)   1  lot  misc.   items  of  work. 
Total  bids  were: 

(A)  Silveria  &  Robbins,  Ventura,  $17,1' 
850.00. 

(B)  R.    R.   Bishop.   Long  Beach,   $19,1 
109.50. 

(C)  Byerts  &  Dunn,  Los  Angeles,  $21 : 
295.00. 

(D)  Carlo  Bongiovanni,   Los   Angelesl 
$21,939.00. 

Unit  prices  follow:  , 


(5) 


(6) 


(7)       (8) 


(A)    $1.00     $2.50     $50.00     $17.00     $.045     $.145     $1.50     $1.00 


(B) 
(C) 

(B) 


2.00 

1.40 

60.00 

17.60 

.043 

1.40 

1.60 

65.00 

19.00 

.053 

.1.00 

2.75 

58.00 

20.00 

.047C 

2.00  1.25 
4.00  1.40 
4.00         .85 


(9) 

$  300.00  5 

1000.00  r 

1500.00  1 

530'.00  I' 


SHASTA  COUNTY— 13.157  Mi.  Surfacing  —  (Govt.) 


SHASTA  COUNTY.  Calif.— Tift£.ny  j 
Const.  Co.,  535  N.  7th  Street.  St.-Ti  Jose 
at  $22,070  submitted  low  bid  and  rec- 
ommended for  award  of  contract  by 
the  Bureau  of  Public  Roads,  807  Shel- 
don BIdg,  461  Market  St,  San  Fran- 
cisco, for  placing  subgrade  reinforce- 
ment and  bituminous  surface  treat- 
ment (light  surface  application)  on 
13.157  miles  of  Section  F  of  Route  77. 
the  Mt  Shasta  -  Mt  Lassen  Natlons.1 
Forest  Highway.  Lassen  National  For- 
est.   Shasta   County 

Bids  were  taken  as  follows: 

(1)  15,000  c.y.   subgrade  reinforcement 

(2)  600  M.   gals,   watering; 

(3)  480    tons    asphaltic    road    material, 

type  SC-2; 

(4)  extra  work,  detours; 

(5)  extra   work,    sanding   asph.    mate- 

rial; 

(6)  170    each   culvert   markers. 

(A)  (B)  (C)  (D) 

(1) $       .67  $       .90  $       .82  $       .60 

(2) 1.50  2.00  1.50  1.50 

(3) 21.50  18.00  21.43  29.20 

(■4)-.. 400.00  4(10.00  400.00  400.00 

(5)....-......  •  300.00  300.00  300.00  300.00 

(6) 2.00  2.O0  1.55  2.00 


Total  bids  follow: 

(A)  Tiffany  Const.  Co..  San  Jose.  $22 
070.00. 

(B)  C~F.''FrederickBen  &  Sons,  an 
Harold  Smith,  Lower  Lake,  $24, 
380.00. 

(C)  Chas.  Kuppinger,  Li-keport,  $24, 
449.90. 

(Di  A.  Teichert  &  Son,  Inc.,  Sacra 
mento.    $24,956.00. 

(E)  Hanrahan  -  Wilcox  Corp.,  S.  F 
$24,975.00. 

(F)  Sidney  Smith.  Albert  Helwig  an 
Hein  Bros.  Basalt  Rock  Co.,  Pet 
talunjfc.    $26,530.00. 

(G)  Hemstreet  and  Bell.  Marysville 
$29,110.00. 

(H)    Leo    F.    Piazza,    San    Jose,    $29, 

289.50. 
(I)    Engineer's    estimate,    $22,640.00. 

Unit  bids  follow: 

(E)  (F)  (G)  (H)  (I) 

$   .91  $  1.00  ■$  1.00  $  1.05  $   .70 

1.00  2.00  1.50  1.60  2.50 

20.00  19.00  25.00  24.20  20.00 

400.00  400.00  400.00  400.00  400.00 

300.00  300.00  300.00  300.00  300.00 

2,50  3.00  3.00  1.55  2.00 


PACIFIC    CONSTRUCTOR 
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•onnty,     WnnhiiiBtoti.    roderal    Tublic 
.Vorkn   I'roject, 

FERRY  COUNTY:  Slo.kpllinu  iihoiil 
.S60  i-iil)lo  yKidH  of  mineral  agKrcKUte 
joll  nx-k)  inatiTlnIs  niid  cruslnvl  cionn 
iiirfHclriK  inatiTlal  fo;-  nlioiu  2  !(  .nlleH 
.f  Stale  Itoail  No.  3.  «.>ctl  i.i  I  Adfly 
o  tllu«  Creek  and  2IJ  miles  of  sintc 
ti.iirt  No.  3,  Section  2,  KetUo  Frlls  lo 
-Hurler.  In  Ferry  County.  WaHhii.({- 
lon,  Federal  riiliM<'  Works  ProJ>el. 
;  Pend  Oreille  County:  .^loekplllnf 
kbout  11700  euljlo  yard.i  of  mineral 
iggreKnlu  (oil  rock)  material.'  and 
■rushed  stone  surfacing  materials  for 
ibout  15.7  miles  of  State  lload  N.).  li, 
.tear  Creek  to  Hr.Kcr.s  fas.";,  m  -.ao- 
(ane  .t  I'end  Oreille  Counlie.s,  Wasii- 
Mgton.    Federal   I'u|>li,-   Work.s   Project. 

LINCOLN  and  Spokane  Count^'^s: 
Stockpiling  about  6730  cubic  yard.s  of 
Ulneral  aggregate  (oil  rock)  niaterla!.i 
md  crushed  stone  lurfaclng  matirial 
or  about  10.0  mllefi  of  State  Koiul 
"Jo.  n.  Fl.-htrap  West  and  Fisb'rap 
0  Tyler  in  Lincoln  and  Sixikano 
bounties,  Wa-shlngton.  Federal  I'ubllo 
Wurk.s   I'roject. 

'   Plans    and    -•^peciflcatl  ins    cbta-nalile 
■'roni   above   office    upon   ■leuoslt   of   $2. 


8IDS    OPENED 

MULTNOMAH  CO.,  Ore.— Kern  & 
KIbbe.  42  SE  Salmon,  Portland,  at 
563,96-1.90  submitted  low  bid  to  the 
Oregon  State  Highway  Commission, 
R.  H.  Baldook,  State  Highway  Engi- 
neer. Portland,  M;>y  2  Jer  1.01  miles 
paving  on  the  Poster  Roa,d-FlavcI  St 
Section  of  Eighty-second  Ave.,  Port- 
land. U.S.P.W.  Project  No.  NRM  199- 
3. 

Total  bids  follow: 
Kern   &  Kibbe,   Portland  J63. 964.90 

Harold    Blake.    Portland 68.121.50 

Jacobsen-Jensen.     Portland    .  69,573.50 

Theo.   Arenz.    Portland  69.882.50 

EkJIefsen-Weygandt,  Portl'd..  71,787.20 
United   Contr.   Co.,    Portland..  84.350.50 

Bids    held   under  advisement. 

BIDS  WANTED 

,  SAN  FRANCISCO  COUNTY.— Until 
May  29,  2  P.  M..  bids  will  be  received 
by  the  State  Highway  Commission, 
Sacramento,  for  about  0.1  mile  pave- 
ment widening  and  paving  with  Port- 
land cement  concrete  and  asphalt  con- 
crete in  the  City  of  San  Francisco  on 
J^ifth  Street  between  Harrison  Street 
^nd  Bryant   Street. 

The  work  involves: 
'  1)  27.000   sq.    ft.   street  gruding: 
(  2)  .lOO  s(i.  yds.   removing  existing  as- 
phalt surface: 
(  3)  1.400  tons  crusher  run  base; 
'  4)  4.000  sri.    yds.   asph.   paint  binder; 
'  6)  2.200    tons    asphalt    concrete; 
'  6)   160  c.y.  Class  A   Portland   cement 
cone.  (p!.vcment  widening  stripe) 
'  7)  325   lbs.   bar  reinf.    steel; 
'  8)  200   each   pavement  dowels; 
(  9)   165  c.y.  Class   A  Portland  cement 
concrete    (curbs  and  sidewalks)- 
'TO)  .165    c.y.    Class    B    do    (curb   back- 
ing and  bf-llaBt): 
ftl)  ,'i4S    I.f.     removing    and    resettlne 
stone    curbs: 

(12)  1,100    ef.ch    cross   walk   markers; 

(13)  2  ea.   moving  and  resetting  street 

signs; 
'14)   7  each  moving  and  resetting  side 
sewer  traps; 

(15)  R    etch    removing    and    resetting 

""sihole   frames  and    covers; 

(16)  ;•   each   removing  catchbasin    cov- 

ers  and  frames  and  placing  man- 
hole frames  and  covers: 
tl7)   4    each    new   brick    catchbaslns: 
^18)  4  oa.  moving  and  resettlne   brick 

catchbaslns: 
:i9)  3J0   I.f.    lo-in.    vitrified   clay    pine 
se"wer. 
Plans   and    specifications    obtainable 

IT^m^  "^'^  ""'^•«'  ''"^  o"  file  at 
he  office  of  the  Dtetrict  Engineer  In 
>an  Francisco   and   Los   Angeles. 


NOTICE   TO   BIDDERS 

fcTA'IE  OF  CALIFORNIA. —C. 
I'urcell.  Statu  Highway  Engineer,  baa 
announced  the  cont  of  blue  line  prints 
for  the  Statu  Highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  titio  sheet 
of  the  plans  showing  the  Keneri.1  loca- 
tion of  the  work  will  be  furnished 
free  with  the  Special  I'rovlslons.  Blue 
prints  of  the  layout  and  bridge  de- 
tail shcelH  will  be  furnished  at  cost 
and  become  the  property  of  the  pur- 
chaser. 

The  following  table  shows  the  cost 
of  such  blue  prints  for  the  work  now 
advertised,  to  be  opened  In  Sacrumen- 
to  on  May  22  and  In  Lfw  Angeles  on 
May    23: 

lV-Ala-69-Ber;  at  Folger  Avenue  in 
City  of  Berkeley,  bids  to  be  opened 
May  22:  PLANS  (No.  of  Sheets)  6; 
(Cost)  $1.20;  No  Cross-Sections;  (To- 
tal)  $1.20. 


VII.L.A-4-E.  bridge  i.cro»«  Nowball 
Creek  at  Novrhnll,  to  be  opened  May 
23:  PLANS  (No.  of  Sheets)  6;  (Cost) 
».60:    .No   CroKH-Se<tlon«:     (Total    |.60. 

Vn-Ora-174-A,  between  Anaheim  ft 
Miraflorea,  bids  to  be  opened  May 
23:  PLANS  (No.  of  SheetM)  14;  (Cost) 
11.40  CROSS-SECTIONS  (No.  Sheets) 
23;    (Cost)    »2.30;    (Total)   |3.70. 

Checks  for  the  kbovu  should  be 
made  iiayabic  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  the  requests 
for  plans,  specifications  and  proposi.1 
forms  to  the  office  of  the  State  High- 
way Engineer,  P.  O.  Box  1499,  Sex- 
ramento. 

CONTRACT    AWARDED 

HAVWAKI),  Alameda  Co.  Calif.— 
Jones  &  King.  Jackson  .St.,  Haywi.rd, 
at  $.S24  awarded  contract  by  tbe  Hay- 
ward  City  Council  for  insUilation  of 
sewer  laterals    on   Ixiwer  Castro  St. 


SAN  FRANCISCO  —  College  Hill  Pipe  Line  —  (City) 


.SAN  FRANCISCO.— Eaton  &  Smith, 
71,"i  (Xean  Ave.,  i.t  $118,967.30  submit- 
ted low  hid  to  the  Public  Utilities 
Commission.  City  Hall,  under  S.  F. 
W.  D.  Spec.  No.  73.  for  laying  the 
College  Hill  Pipe  Line  from  the  res- 
ei-\-oir   to  Duboce  Avenue. 


The  work   involves: 
(   1)   removal    and    delivering 


pipe  from  the  Newark-San  I>oren- 
2o  Pipe  Line  to  San  Francisco. 
7,770    I.f.    of  36-in.   dia.   pipe; 

(  2)  removal  of  lining  and  coating 
from  the  steel  pipe.  7.770  I.f.  of 
36-in.  pipe; 

(  3)  repairing  holes  in  the  36-ln.  dia. 
steel  pipe.   15  holes; 

(  4)  rellning  and  recoating  of  steel 
pipe  with  single  standsLrd  wrap- 
ping.   7,770    I.f.    of   3C-in.    pipe; 

(  5)  cleaning  of  30-in.  dia.  cast  iron 
pipe,    150    12-ft.    lengths    nf  pipe; 

(  6)  lining,  coating,  etc.,  of  30-in.  dia. 
cast  iron  pipe,  1,800  I.f.  of  30-in. 
pipe; 

(  7)  fabrication,  lining  and  coating  of 
steel  pipe  with  single  standard 
wrapping.    2,610  If.   of  20-in.   pipe; 

(  8)  fabrication  of  bends,  36  round- 
about seams  from  36-in.  dia.  steel 
pipe; 

(  9)  fabrication  of  bends,  9  round- 
about seams  from  20-in.  dia.  steel 
pipe; 

(10)  excavation  and  backfill  for  nor- 
mal trench,  not  over  6-ft.  below 
the  street  surface  for  36-in.  dia. 
pipe,    7,460    I.f.: 

(11)  do.  not  over  Z'A-tl.  below  street 
surface  for  30-in.  dii..  pipe,  1,760 
lin.  ft. 


(  1).. 
(  2).. 
(  3).. 
(  4).. 
(  5).. 


(12)  do.   not  over   4%-ft.    below  street 
surface   for   20-ln.    dia     pipe.    2;,] 
lin.  ft.; 

(13)  additional  excavation  and  l.ack- 
lill  for  trench  from  normal  trench 
depth  to  8-ft.  below  the  street 
surface,    172   c.y.; 

(14)  do  for  trench  over  S-ft.  below 
the    street    surface,    153   c.y.: 

(15)  excavation  and  backfill  for  drains 
normal  trench.  68  c.y.; 

(16)  excavation  and  backfill  for  blow- 
offs,  normal  trench.  27  c.y.; 

(17)  additional  pavement  removal  and 
replacement.    1,750    sq.    ft.. 

(18)  installation    of    drains.    307    If.: 

(19)  in-stalla^ion  of  steel  pipe,  7.4Hii 
I.f.   of  3fi-ln.    dia.    steel   pipe; 

(20)  do,   2.510    I.f.    of   20  In.   dia.    do: 

(21)  do.  1.760  If.  of  30-in.  dia.  cflst 
iron   pipe; 

(22)  making  Joints  for  pipe  and  fit- 
tings. 1.730  I.f.  bell  and  spigot 
Joints; 

(23)  Installation   of  fittings,    71.400   lbs. 

(24)  repavement.    46.970   sq.    ft. 

Total   bids  follow: 

(A)  Eaton    &    Smith  $118,967.31 

(B)  Chas.    L.    Harney    121.686.12 

(C)  M.   J.   Lynch  121.855.20 

(D)  Sibley  Grading  &  Team- 
ing  Company    126,312.16 

(E)  W.   J.    Tr)hin.   Oakland        134.907.50 

(F)  MacDonald  &  Kahn   Co.  144.794.60 

(G)  Healy   -   Tlbbitts  Const, 
Company    154,302.15 

(H)    Peninsula   Paving  Co 163.782.40 

All   bidders   of  San   Francisco   unless 
otherwise   noted. 


(  6).. 
(  7)  , 
(  S).. 
(  9).. 
(10)_ 

(11)  . 

(12)  . 

(13)  . 
(14).. 
(15).. 
(16). 
(17).. 
(18).. 
(19).. 
(20).. 
(21).. 
(22). 
(23). 
(24) 


Cn 

t  bids 

follow: 

(A) 

(B) 

(C)            ( 

D) 

(E) 

(F) 

(G) 

(H) 

$  1.00 

$     .85 

?  1.50       $ 

1.17 

$  1.60 

1  1.24 

J  1.25 

i  1.00 

.60 

.70 

.70 

.74 

1.00 

.65 

.65 

1.40 

12.00 

12.00 

12.00         1 

).00 

10.00 

12.20 

20.00 

15.00 

2.00 

1.84 

2.00 

2.07 

2.10 

2.05 

2.25 

2.50 

6.00 

5.80 

12.60 

5.»0 

S.OO 

5.80 

10.00 

6.00 

1.00 

1.10 

1.00 

.6666 

.56 

1.23 

.60 

2.00 

5.00 

4.00 

3.90 

1.70 

4.30 

5.17 

5.00 

5.50 

40.00 

50.00 

35.00         2 

5.00 

25.00 

31.00 

35.00 

40.00 

25.00 

40.00 

25.00         2 

0.00 

20.00 

22.00 

30.00 

30.00 

3.25 

3.66 

3.00 

3.73 

3.00 

4.96 

5.25 

2.65 

3.00 

3.25 

2.70 

1.62 

3.00 

5.10 

4.75 

4.65 

2.50 

2.50 

2.00 

2.63 

2.15 

3.05 

4.50 

4.15 

8.00 

10.00 

10.00 

i.oo 

2.00 

20.00 

8.00 

10.00 

10.00 

25.00 

20.00         1 

1.00 

4.00 

25.00 

16.00 

20.00 

3.00 

2.40 

5.00         1 

1.00 

2.00 

6.00 

11.00 

2.50 

3.00 

2.40 

5.00 

.00 

2.00 

6.00 

10.00 

2.50 

.40 

.34 

.40 

.31 

.30 

.44 

.22 

.35 

.70 

.66 

1.00 

.00 

,40 

1.40 

1.75 

.50 

1.50 

1.60 

1.60 

.34 

2.80 

1.36 

1.80 

2.00 

1.60 

1.65 

1.40 

.37 

1.80 

1.30 

1.20 

1.60 

2.09 

1.76 

.60 

.55 

1.00 

.95 

1.50 

1.50 

.50 

.60 

.60 

.785 

1.00 

.50 

2.00 

1.00 

.06 

.03 

.08 

.10 

.16 

.07( 

.10 

.07 

.22 

.23 

.26 

.26 

.225 

.26 

.22 

referred 

to  the 

City  Engi 

neer  i, 

nd   the 
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PACIFIC    CONSTRUCTOR 


CONTRACT    AWARDED 

HOOD  RIVER  CO..  Oregon.— Bablsr 
Bros..  2407  NW  2Sth,  Portland,  at  $5,- 
240  submitted  low  bid  and  awf-rdcd 
contract  by  the  Oregon  State  Hisb- 
way  Commission,  R.  H.  Baldock,  State 
Highway  Engineer.  Portland.  May  2. 
for  0.85  mile  ro^d  mix  oil  surface 
treatment  on  the  Jericho  Lane  Sec- 
tion of  Hood  River  Secondary  High- 
way.  U.S.P.W.   Project    NRS   253. 

Northwest  Roads  Co..  Portland,  at 
J».6I5  submitted   the   only  other  bid. 


CONTRACT    AWARDED 

MOHAVE  COTNTY.  Ariz.— R.  C. 
Tanner  and  W.  E.  Hall  Co.,  525  Phoe- 
nix Title  &  Trust  Bldg.,  Phoenix,  at 
$55,930  awarded  contract  by  the  Bu- 
reau of  Public  Roads.  Phoenix,  for 
grading  4. "IS  miles  of  Section  E  of 
Ihe  Federal  Lands  Highway  Projeol 
No.  2,  Kingman-Kouldcr  Dam  High- 
way in  Mohave  County. 


CONTRACT   AWARDED  

SAN  DIEGO  COUNTY,  Cal.— V.  R. 
Dennis  Constr.  Co..  3911  5th  Avenue, 
San  Dtego.  at  $16,789.50  aw.arded  con- 
tract by  the  State  Highway  Commis- 
sion, Sacramento,  for  about  1.1  miles 
widening  pavement  with  asphalt  con- 
crete in  San  Diego  County,  between 
Russ  Blvd.  and  Calle  Colon  in  the 
City  of  San  Diego. 

BIDS    WANTED 

LOS  ANGELES.  Cal.— Until  May  22. 
10:00  A.  M..  bids  will  be  received  by 
the  Los  AngeUs  Board  of  Public 
Works.  City  Hall,  for  grading,  paving 
and  otherwise  improving  San  Fer- 
nando Road  west  between  Aviation 
Drive  and  Goodwin  Avenue,  involv- 
ing; 

(1)  8641  cu.   yds.   excav.   and   4924   cu. 

yds.  fill,  including  "removal  of 
existing   improvements; 

(2)  134,395   sq.   ft.    concrete   pavement; 

(3)  134,395    SCI.    ft.    asphaltic    concrete 

pavement,  7-in.  thick,  consistng 
of  5-in.  asphaltic  concrete  base 
and  2-in.  asphaltic  concrete 
wearing  surface; 

(4)  134,395  sq.  ft.  Warrenite-Bltulithic 

pavement  7-in.  thick,  consisting 
of  5-in.  asphaltic  concrete  base 
and  2-inch  Warrenite-Bitulithic 
wearing   surface: 

(5)  931   sq.    ft.   concrete   pavement,    6- 

inch   thick: 
(fi)   IlIO   sq.   ft.    concrete   pavement   8- 
inch    thick; 

(7)  2S5    linear    feet    unpla-stered    light 

curb; 

(8)  311    sq.    ft.    3-in.    one-course    side- 

walk: 

(9)  etorm    drain    and    appurtenances. 

complete  in  place.  ^ 


COIVIPLETE    BID    LISTING 

VENTURA  COUNTY,  Cal.— United 
Concrete  Pipe  Corp.,  1347  W.  208th 
Street,  Los  Angelee,  at  $24,911.40, 
submitted  low  hid  to  C.  H.  Purcell, 
State  Highway  Engineer,  808  State 
Building.  Los  Angeles,  May  S,  for 
highway  improvement  in  Ventura 
County  at  Harmon  Barranca,  about 
0.06  mile  in  ength,  lu  be  graded 
and  surfaced  with  plant-mixed  sur- 
facing, medium  curing  type,  involv- 
ing: 
(  1)  4   statione   clearing  and   grubbing 

right  of  way; 
(  2)  550  M.  gallons  water: 
(   3)   27.000  c.y.   imported  borrow; 
(  4)  1,000  c.y.  struc.   excavation; 
(  B)   4  stations  finishing  rdwy.; 
(  6)  220  tons  mineral  i-ggregate  (plant 

mixed  surfacing); 
(  7)   12    tons    liquid    asphalt    MC-.',    r.r 

MC-extra  heavy  (do); 
(   8)   2   ton.i  liquid  asph.    MC-28    (prtmif 

coat); 
(  9)  14.000  Ib.f.  bar  relnf.  steel  (struc.  1 

(10)  IIB  c.y.  Cli-ss  A  Portland  cement 

concrete  (structures): 

(11)  10  l.f.  I8-in.  CMP; 


(12)  44   l.f.    24-ln.  CMP: 

(13)  32  l.f.  30-in.  CMP; 
a*i  Ki  l.f.  36-ln.  CMP; 

(15i    44  l.f.  removing,  cleaning  and  sal- 
vaging existing  CMP  culverts; 

(16)  151    l.f.    cleaning  and   relaying  ex- 

isting CMP   culverts: 

(17)  172  l.f.    135-in.    multiplate   CMl': 

(18)  400    l.f.    lamini.ted    timber    guard 

railing; 

(19)  2.5  M,  ft.   BM  Douglas  fir  timber; 

(20)  1  only  removing  existing,  bridge. 
The  total  bids  were: 

(A)  United  Concrete  Pipe  Corp.,  $24.- 

911.40. 

(B)  Silveria'&  Bobbins  and  J.   P.  Im- 

mel,  Ventura.   $26,278.50. 

(C)  Baslch   Bros.,   Torrance,    $31,069.40 
Unit  bids  follow: 

(A)  (B)  (C) 

(  1) $  30.00     $     25.00     $  15.00 

(  2) .40  .75  .70 

(  3) 40  .36  .00 

(  4) .60  1.00  .75 

{  5) 20.00  10.00         10.00 

(  6) 3.80  3.75  2.80 

(  7) 16.00  14.00         12.00 

(  8) 12.00  20.00         12.00 

(  9) .06  .05  .O.'i 

(10) 18.00  16.00         20.011 

(11) 2.00  3.00  1.90 

(12) 2.50  3.00  2.60 

(13) 3.20  3.50  3.20 

(14) 5. .50  4.50  5.0U 

(15) .50  1.00  .50 

(16) 1.00  1.00  .60 

(17) 40.00  49.00         43.511 

(IS) 1.00  1.00  1.25 

(19) 60.00  60.00         68.00 

(20) 700.00       1500.00       SIO.OO 


(5)  lump  sum.   lighting  sys(fm  mstal- 
led,   complete. 
Specifications     obtainable    from    the 
City   Engineer,    Room    361,   City    Hall, 
upon  cash  deposit  of  $10. 


CONTRACT   AWARDED 

SACRAMENTO  COUNTY,  Cal.— Lee 
J.  Immel,  1031  Evelyn  St.,  Berkeley,  \ 
at  $22,572  awarded  contruct  by  the  i 
State  Highway  Commission,  Sacra-i 
mento,  for  2.1  miles  grading  and  sur- - 
facing  with  crusher  run  bs-se  and  i 
armor  coat  applied,  in  Sacramento ; 
County  between  Ryde  and  M  mile ; 
east    of    Steamboat    Slough 


BIDS    WANTED 

SAN  FRANCISCO.— Until  M;.y  15, 
2:30  P.  M.,  bids  will  be  received  by 
Department  of  Public  Works,  Room 
251,  City  Hall,  under  Spec.  No.  18,- 
760,  for  the  improvement  of  railroad 
right  of  way  in  Marina  Blvd.  from  i 
Buchanan  St.  to  Lyon  St.  Estimated 
cost.   $3,200. 

The  work  involves: 

(1)  6.4150    sq.    yds.    removing    grass.i 
weeds  ;.nd  rubbish; 

(2)  2,560     gals,     applying    weed    killer' 
solution; 

(3)  1.065  c.y.  placing  rock  ballast. 
Specifications    obtainable    from    the  i 

City  Engineer's  office.  Room  351.  City 
Hall,    upon  cash  deposit  of  $10.00. 


BIDS   WANTED 

SAN  FRANCISCO.— Until  May  15, 
2:30  P.  M.,  bids  will  be  received  by 
Dep;.rtment  of  Public  Works,  Room 
251,  City  Hall,  under  Spec.  No.  18,- 
859,  for  the  construction  of  a  stair- 
way on  Holladay  Ave.  from  Peralta 
Ave.  to  Bay  Shore  Blvd.  Estimated 
cost,    $3,000, 

The  work  Involves: 

(1)  65   c.y.   Class  B    concrete; 

(2)  3,000  lbs.   b;.r  reinforcing  steel; 

(3)  350    l.f.    3-pipe    railing    with    con- 
crete   posts; 

(4)  15  l.f.    6-in.   VCP  culverli; 


CONTRACT    AWARDED 

WASCO  COUNTY,  Ore.— H.  C.  Rog- 
ers, Yakimu,  Wash.,   at  $9,995  submit-  • 
ted    low  bid  and   awarded   contract  by 
the    Oregon    State    Highway    Commis- 
sion.   R.    H.    Baldock,    State    Highway 
Engineer.    Portland.    May    2.    for    fur- 
nishing   approximately    6,200    cu.    yds.  ■. 
of  crushed   rock   in    stockpiles   on  thev 
Maupln-Cow    Canyon    Section    of   Thelf 
Dalles    -    California   Highway,    Wascoc 
County.  . ' 

Complete  bids  follow: 

H.  C.  Rogers,  Yakim;.'  $  9,995? 

Chas.    H.    Hoyt,    Silverton... 11,866  r 

Saxton   &   Looney,   Corvallis 12,0101; 

Kuckenberg-Wittman   Co.,    Port- 
land      ~ 19,995; 

A.    A.   Hardesty,    Portland 15,045 1' 

Babler  Bros.,   Portland 15,130' 


LOS  ANGELES  —  MINE  HOISTS  —  (MET.  DISTRICT) 


LOS  ANGELES.  Cal.— Bids  for  fur- 
nishing electric  mine  hoists  for  use 
at  the  Potrero  and  Cabazon  Shafts 
of  the  San  Jacinto  Tunnel  of  the  Col- 
orado River  Aqueduct.  Spec.  No.  98, 
were  opened  by  Metropoliti.,n  Water 
District  May  7.  The  bids  were  taken 
as  follows: 

(la)   one    electric    mine    hoist    for    Po- 
trero   Shaft    with    single    reduc- 
tion gearing; 
(lb)   (alternate)     with    double    reduc- 
tion gearing; 
(2a)  one    electric    mine    hoist   for   Ca- 
bi.zon    Shaft  with    single   reduc- 
tion gearing; 
(2b)   (alternate)     with     double    reduc- 
tion gearing; 


(3  )  services   of  an   erecting  engineer. 
The  bidders   were: 

(A)  Con.solidated  Steel  Corp..  Ltd.,  fob  i, 
Los  Angeles.  j, 

(B)  Nordberg  Mfg.  Co.,  fob  Milwau-  i; 
kee. 

(C)  Ottumwa  Iron  Works,  fob  Ottum- 
wa,   Iowa. 

(D)  Allis-Chalmers  Mfg.  Co.,  fob  Mil- 
waukee  Oi   of  1%). 

(E)  Ff.ulcon  Iron  Works,  fob  Wilkes-  fl 
Barre,  Pa.  (1%)  (Westinghouse  « 
equipment).  i 

(F)  Faulcon  Iron  Works,  fob  Wllkes- 
Barre.  Fa.  (Alt.)  (1%)  General 
Electric  equipment). 


The  bids  were: 


(la) 


(lb) 


(2a) 


(2b) 


(A)     $56,040.00     $54,245.00     $54,615.00     $51,855.00     $25.00 


(B)  33,340.00  32,595.00  32,095.00  29,995.00 

(C)  45,900.00  44,600.00  45.250.00  42,750.00 

(D)  51,000.00  48,800.00  48,575.00  45,950.00 

(E)  39,330.00  40,804.00  37,460.00  38,960.00 

(P)  39,330.00  40.804.00  38.658.00  39.435.00 


15.00 
15.00 


Ship.  wt. 
in  lbs. 

257.000* 

207.000 

297.000 

280.0005 

185,00055 

185,600" 


'Potrero  Shaft  equipment,  Cabazon, 
252,000  lbs.. 

SPotrero  Shaft  equipment.  Cabazon 
270.000    lbs. 

§§Potrero  Sht.ft  equipment,  Cabazon 
194,600  lbs. 

••Potrero  Shaft  equipment,  Cabazon 
198,800  lbs. 

Alternate,  Ottuma  Iron  Works:  (2t) 
$43,615.  double  friction,  single  reduc- 
tion hoist.   G-E  300-hp..   300-rpm.    mo- 


tor and  control  (2b)  $41,985,  double 
friction  drive,  double  reduction  hoist 
G-E  300-hp..  750-rpni.  motor  and  con- 
trol. Alternate:  (la)  Potrero.  $37,550, 
double  friction  drive,  single  reduction 
hoist,  G-E,  500  -  hp..  COO-rpm.;  (lb) 
Cabazon.  $36,500,  double  friction  drum 
single  reduction  hoist.  G-E  350-hp.. 
375-rpm.  motor;  alternate.  Cab.-.zon. 
$35,400.  double  friction  drum,  single 
reduction  hoist,  G-E  300-hp.,   375-rpm. 
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IDS   WANTED 

Kl,     CiniUlTf).      <'"Tll|ll      foHl^l      <■'>. 

al.  — Until  Miiy  :0.  :>  I'.  M  (to  be 
)cne<i  iit  K  I".  M)  I'lds  will  l>p  n>- 
elved  by  l\u-  KI  CimtIIo  i.'lly  I'ou" 
I,  Fiort  J.  ProBBpr,  Clly  ClerU.  Olt> 
nil,  fnr  the  Improvement  of  Ciittlng 
Ivd.  from  tho  wcstorly  limit  of  the 
ty  i)f  ICI  CcTiito  to  till'  wfistiTly  llni' 
r  Snn  I'ablo  Avcnm-. 
[Thi'    work    Involvi's: 

1 1)  212    c.y.    excivvatlon; 

12)  9«   c.y.    nil: 

13)  351    tons   ciusliei-   nm   bii.sp; 
)<)  837   Kills.    i>alnt   coat; 

5)  245  tons  natural   rock  asphalt; 
1 6)  913   l.f.   concrete  curb; 

7)  79.87  c.y.  concrete  RUtter  In  drlve- 
i        ways; 

|8)  8C  l.f.  excavation,  remove  IG-ln. 
I  pipe  .-.nd  Install  2I-ln.  CMP  and 
.         backnil; 

i9)  102  If.  excavation,  remove  16-ln. 
I  pipe  and  install  21-in.  TMP  and 
I         backfill; 

0)  40  l.f.  excavation,  and  removing 
'         16-in.  pipe  and  backfill; 

U)  40    l.f.    excf.vation    and    removing 

24-in.  CMP  and  backfill; 
||2)  84    If.     excavation,     layinjr    Ifi-in. 
r         CIP  and  backfill; 
|13)  52    If.    redwood    headers: 
H)  5  reinforced   concrete  catchbasins 
complete  in  place. 
Pluns    and    speclflcation.s    obtainable 
■om   the   City   Clerk's   offlce   upon   de- 
islt  of  $5.00. 

Harry  D.  Chapman.  City  Engineer. 
1  Cost  is  estimated  at  approximately 
1.000.  • 

IDS   WANTED 

r,R.\NT  COUNTY.  Ore.— Until  Mi.y 
■..  10  A.  M.,  bids  will  be  received  by 
|ie  Bureau  of  Public  Roads.  316  New 
;nstofncp  Buildinpr.  Portland,  for  the 
(instruction  of  the  John  Day-Burns 
,econstruction  Grading  NR-35-A3,  Na- 
onal  Forest  Road  Project,  located 
ithin  the  Malheur  Ni>t)onal  Forest. 
■  rant  County. 

.  The  length  of  the  project  is  ap- 
roxlmately  1.021  miles,  and  the  work 
ivolves: 

J)  17  acres  clearing; 
,2)  11  acres  grubbing; 
rt)  103.200  c.y.    unelass.    excav. ; 

1)  164.000    sta.    yds.    overh;.ul;  ' 

))  4,400   If.    rounding  out   slopes: 

5)  SIO   l.f.   IS-ln.    extra   strength   rein- 

'         forced  concrete  pipe; 

,7)   410  l.f.  24-ln.   do; 

/!)  250  l.f.  culverts  (alternate). 

i  Plans    and    specifications    obtainable 

■om    the   above  offlce  upon   deposit   of 

10.00. 


IDS    OPENED 

XAPA  COUNTY.  Cal.  —  Harold 
imith,  H27  Kenrny  St.,  Helena,  at 
■.■"94.70  submitted  low  bid  to  the  De- 
'artment  of  Public  Works,  Division 
f  Highways,  Jno.  H.  Skeggs,  Dist. 
Ingineer,  State  Bldg.,  San  Francisco. 
iir  about  0.2  mile  to  be  graded  and 
jrusher  run  base  and  plant-mixed 
urfacing  (medius  curing  type)  con- 
Itructed,  in  Napa  County,  between 
lountville  and  Oakville. 

The  work  involves: 

1)  3  650  c.y.  rdwy.  exci.v.,  unela.-^.^.: 
'  2)  3.50  c.y.  existing  concrete  to  b' 
j  removed  and   stockpiled; 

I  3)  10  sta.    finishing    roadway; 

4)  800   tons    crusher   run    ba.-^e    in 

place; 

5)  375    tons     mineral     aggregate     in 

place    (plant-mixed    sur' 
G>  20    tons    liquid    asphalt    MC-.".    oi 
[  MC-Kxtra   Heavy  in  place  (pbinl 

mixed    surfacing) ; 

7)  4    tons    liquid    asphalt     MC  -  2    ir 

place    (prime   coat); 

8)  3   tons   liquid   asphalt    MC-3   d"- 

9)  6    tons    liquid    asphalt    SC-IA.    'r 

place; 
10)  25   tons   screenings    in    place; 
1'*   *"   guide   posts   in    place. 
Total  bids  follow; 


I'l 

(  1) 
(  2) 
(  3) 
(  4) 
(  5) 
(  (.) 
(  7) 
(  H) 
(  '•) 
(1(1) 
(II) 


Harold     »mltb,     SI,     Helena,     »7,- 

791.76. 
KanHoine  Co.,   EmiiryvUle,  JHROO.  (0 
A.    O.    KalNuh.    S.    F..    18844.44. 
Pncinc    Stales    Constr.    Cn..    San 

Francisco,    $9487. 
lit   bids  follow: 

(A)       (B)       (C)       (D) 

.     $     .79  »     .85  %     .40   %     .95 

2.00       3.00       6.00       3.011 

5.00       5.00     10.00       6.0(1 

2.50       2.36       3.5(1       3.00 

3.75       4.30       4.50       4. .'Ill 

20.00     21.80     18.00     20.00 

20.00     21.30     18.00     22.00 

20,00     21.30     18.00     22.011 

16,00     14.80     12.49     16.00 

3.00       3.50       4.00       4.00 

3.00       2.00       2.00       4.00 


BIDS    REJECTED 

SAN  DIKC.O  COUNTY,  Calif.— All 
bids  received  by  the  Bureau  of  Pub- 
lic Road.s  807  Sheldon  Bldg.,  461  Mar- 
ket St.,  San  Francisco,  April  IS,  for 
grading  and  placing  subgrade  rein- 
forcement on  6.886  miles  of  Section 
C  of  Route  73,  the  Lagnua  National 
Forest  Highway,  Cleveland  National 
Forest,  San  Diego  County,  have  been 
rejected. 

J.  E.  Haddock,  3577  Chester  Ave., 
Pasadena,  at  $137,916.80  submitted  the 
low  bid.  The  engineer's  estimate  was 
$122,738.80. 


BIDS    WANTED 

SAN  FRANCISCO.— Department  of 
Public  Works.  S.  .1.  Hester.  Chief 
Deputy  Director,  plans  to  improve 
(expediency)  Newhall  Street  between 
Carroll  Ave.  and  Ihe  southerly  line 
of  Williams  Ave.  produced  es^terly, 
where  not  already  improved,  includ- 
ing the  inxersection  of  Armstrong 
Ave.  and  excepting  that  portion  re- 
quired by  law  to  be  paved  by  the 
railroad  company  having  tr.cks  there- 
on. Spec.  No.  18.860.  Estimated  cost, 
$6,500. 

The   work    involves: 

(1)  732   l.f.   armored   concrete   curbs: 

(2)  28S  l.f.   12-in.  VCP  sewer  in  place; 

(3)  3    each    12x8-in.     "Y"    branches    in 

place; 

(4)  175    l.f.    8-in.    VCF    side    sewer    in 

place: 

(5)  2    each    brick    mi.nholes    complete; 

(6)  2  each   brick  catchbasins  complete 

(7)  86   l.f.  10-in.   VCP  culvert  in  place 

(8)  71    sq.    ft.    1-course   concrete  side- 

walk ; 

(9)  20,536    sq.    ft.    asphalt    cone,    pave- 

ment, consisting  of  a  6-in.  CIas,« 
F  concrete  b:,se  and  a  2- inch 
:i^phriltic   cone,   wearing   surface. 


CONTRACT   AWARDED 

SAN  FRANCISCO.— Fay  Imp.  Co.. 
I'helan  Bldg..  at  $5,396.72  awarded  the 
contract  by  the  Department  of  Public 
Works,  City  Hull,  for  the  construction 
of  the  roadway  on  Tenth  Avenue  be- 
tween I^awton  and  Noriega  Streets, 
under  Spec.    No.    18,856. 


BIDS  WANTED 

ALPINE  COUNTY,  Ci.1.— Until  May 
29.  2  P.  M.,  bids  will  be  received  by 
the  State  Highway  Commission.  Sac- 
ramento, for  about  2.8  miles  grading 
and  surfacing  with  untreated  crushed 
gravel  or  stone  and  applying  road  mix 
surface  treatment  in  Alpine  County 
between  the  Nevada  State  Line  and 
3.4   miles  north  of  Woodfords. 

The  work  Involves: 
(   II   24  stations  clearing  and  grubbing 

right   of  way; 
(  2)   500   M.   gals,  water; 
(  3)  23,000  c.y.  rdwy.  excav.,  unclase.: 
I  4)  1,710  c.y.   ditch   and   channel   ex- 
cavation. 
(  5)   1.010  cy.  structure   excavatoin; 
(  8)   27.000  sta.   yds.   overht-ul; 
t  7)  147   sta.    finishing  rdwy.; 
(8)   11.100    cu.    yds.    untreated   crushed 
gravel  or   stone  surfacing;; 


(  9)  170  ton»  ll<iul<l  anphalt  8C-4  (ro»d 
mix   nurfttcij   treatment); 

(19)  US  ton"  liquid  i.Hph  8C-J  (prtm« 
coat ) ; 

(11)  32.560  nq.  ydii.   preparlnc,  mlzlnc. 

and  Nhaplng  roud  bod; 

(12)  74   c.y.   ClasH   A   Portland   cement 

concrete    (structurea) ; 

(13)  3,870  lbs.  bar  rclnf.  steal  (utruc): 

(14)  792  l.f.    IS-ln.  CMP; 
(16)   632   l.f.   24-ln.   CMP; 

(16)  140   If.    3C-ln.  CMP; 

(17)  eo  l.f.    48-ln.   CMP; 

(18)  46    l.f.   existing  CMP  culverta   re- 

moved and  Balvugcd; 

(19)  0.66    MFHM    redwood   timber,    ae- 

lect,    all-heart,    structural   grade 
(flash    boards); 

(20)  30    each    monuments   complete   In 

place. 
Plans  and  specifications  obtainable 
from  the  above  office  and  on  file  at 
the. offlce  of  the  District  Engineer  In 
San  Francisco,  Los  Angelea,  and  the 
district  In  which  the  work  Is  sit- 
uated. 


BIDS   WANTED 

SANTA  CLARA  COUNTY,  Calif.— 
Until  May  20,  10  A.  M.,  bids  will  be 
received  by  the  Santa  Clara  County 
Board  of  Supervisors,  Court  House, 
San  Jose,  Henry  A.  Pflster,  Clerk, 
for  the  improvement  of  the  Los  Gatos- 
Almaden  Road,  and  Coleman  Road 
and  Redmond  Road,  in  Supervisor  Dis- 
tricts Nob.  4  and  5.  The  work  In- 
volves   276,280    sq.    ft.    of   pavement. 

Plans  and  specifications  obtainable 
from  the  above  office  at  a  charge  of 
$1.00.  •  » 


BIDS   WANTED 

SANT.\  CLARA  COUNTY,  Calif.— 
Until  May  20.  10  A.  M.,  bids  will  be 
received  by  the  Santa  Clara  County 
Board  of  Supervisors,  Court  House, 
San  Jose,  Henry  A.  Pflster,  Clerk, 
for  the  improvement  of  Foothill  Road 
in  Supervisor  District  No,  1,  Work 
involves  139,670  sq.   ft.    of  pavement. 

Plans  and  specifications  obtainable 
from  the  above  offlce  at  a  charge  of 
$1.00.  »  » 


CONTRACT    AWARDED 

VE:NTURA  COUNTY,  Cal.— United 
Concrete  Pipe  Corp.,  1347  W.  208th  St. 
Los  Angeles,  at  $24,911.40  awarded 
contract  by  the  State  Highway  Com- 
mission, Sacramento,  for  about  0.06 
mile  grading  and  surfacing  with  plant 
mixed  surfacing,  medium  curing  type 
in  Ventura  County  at  Harmon  Bar- 
ranca. 


BIDS    OPENED 

SAN  DIEGO  COUNTY.  Cal.— Paul- 
.■-en  &  March,  8275  Compton  Ave.,  Los 
Angeles,  submitted  low  bid  to  the  De- 
partment of  Public  Works,  Division  of 
Highways,  E.  E.  Wallace,  District 
Engineer.  310  ITnion  Bldg..  San  Diego 
May  7.  at  $4773.60  (or  $7.02  ton),  for 
highway  construction  in  San  Diego 
County,  in  the  City  of  San  Diego, 
between  Broadway  and  the  north  city 
limits,  about  15.9  mile«  in  length, 
shoulders  to  be  treated  with  liquid 
asphalt,    involving: 

(1)    680    tons    liquid    asphalt,    SC-2,    in 
place. 

The  bids  were: 
I'aulsen    &    March.    Los   Angeles,    $7.0;; 

ton:    total   $4773.60. 
Morgan   Bros.,   Huntington   Park,   $8.52 

ton;   total  $5793.60. 
Lamb's    Transfer,    Long    Beach,    $8.62;. 

ton;   total  $5865. 
Gilmore    Oil    Co.,    Los    Angeles.    ' 

ton:  total  $5943.20. 
Square    Oil    Co..    Los    Angeles.     $7.60 
plus   2'4%    sales   tax.    (Bid    Irreg- 
ular). 


BIDS    WANTED 

t>AN    niEC.O    COUNTY.    Cal.— Until 
May  21.  2  P.  M.,  bids  will  be  received 
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hy  the  D^iartment  of  Public  Works. 
Divlainn  of  Highways.  E.  E.  Wallace. 
DiBtrict  Engineer.  310  L^ulon  BIdg.. 
San  Diego,  for  planting  roadsides  in 
San  Diego  County,  between  Encinitas 
and  Oceanside,  about  10.1  mile  iu 
length,  involving: 
(    1)  135  ground   cover   plants    in   place 

(key  No.   1): 
(   2)   539  shruba   in   place    (key  No.   2); 
(   3)  348  trees  in  place  (key  No.  3); 
(   4)  59S  trees  In  place   (key  No.  4): 
(   5)  2S2  shrubs  in  place  (key  No.  5): 
(   6)    105  shrubs  in  place   (key  No.  6); 
(   7)   10    trees    in    place    (key    No.    7): 
(  8)  469  shrubs  in  place  (key  No.  8): 
I   9)   1585  ground  cover  plants  in  place 

(key   No.    9); 

(10)  45  shrubs  in  place  (key  No.   10); 

(11)  42  trees  in  place   (key  No.   11); 

(12)  20  shrubs   in   place    (key   No.    12); 

(13)  30,000    mesembryanthennim    edule 

cuttings  in  place; 

(14)  32^   guide   posts   in   place; 

(15)  886  tree  stakes   in   place   (2-inx2- 

in.xlO   ft.); 
1161  751  shrub  stakes   in   place  (2-in.x 
2-in.x    4    ft.) 
Cash  or  certifled  or  cashier's  check, 
10%. 

SpeciHcations  obtainable  from  abnvt 
office. 


BIDS   OPENED 

SAN  FRANCISCO.  —  Fay  Improve- 
ment Co.,  760  Market  St.,  at  $2,663.11 
submitted  low  bid  tn  the  Department 
of  Public  Works.  City  Hall,  under 
Spec.  No.  18,857,  for  the  reconstruc- 
tion of  Shrader  Sreet  between  17th 
St,  and  line  229  feet  south  of  Carmel 
Street. 

The  work  involves 

(1)  150  l.f.  granite  curb  redressed  and 

reset; 

(2)  6420  sq.   ft.   6-in.   Class   E  concrete 

pikVement; 

(3)  480    sq.    ft.    remove   existing   pave- 

ment and  repave  with  asphalt 
concrete  pavement,  consisting  of 
a  5-in.  Cl.iss  F  concrete  base 
and  i.  2-in.  asphaltic  concrete 
wearing   surface; 

(4)  35    tons   asphaltic    concrete    binder 

in  place; 

(5)  7200  sq.    ft.    2-inch   asphaltic   con- 

crete wearing  surface; 

(6)  2220  sq.  ft.  2-in.  do  to  be  removed 

and  repU-ced; 

(7)  320  sq.    ft.  asphaltic   concrete  con- 

form pavement. 
Total  bids  follow: 

(A)  Fay  Improvement  Co $2,663,11 

(B)  Chas.    L.    Harney  2,798.20 

(C>    Pacific   Pj.vements    Co 2,941.40 

(D)  Theo.   Cohn  2,982.00 

(E)  A.    G.    Ralsch    2,988.20 

(F)  E.  J.    Treacy  3,040.00 

Unit  bids  follow; 

(A)  (B)  (C)  (D)  (E)  (F^ 
(1)  .$0.80  $0.50  $0.20  $0.50  $1.00  $0.40 
<2)     26       .28       .28       .30       .29       .32 

(3)      315     .30       .35       .30       .30       .30 

(4)  ....  4.25     5.00     6.00     5.00     5.00     5.00 

(5)  .054     ,06       .07       .06       .06       .06 

(6)     078     .07       .09       .09       .09       .07 

(7)     06       .06       .10       .10       .08       .08 

Bids  held  under  advisement. 


31  —  PIPE  LINES  &  WELLS 

COMPLETING    PLANS 

LOS  ANGELES.  Calif.  —  Plans  and 
■ipeclflcs.tlons  for  flood  control  work 
In  the  La  Crescenta-Montrr.-  nls- 
trlct,  estimated  to  coat  approximate- 
ly $1,000,000,  are  being  completed  in 
the  office  of  C.  H.  Howell.  Chief  En- 
gineer of  the  County  Flood  Control 
District.  They  will  be  filed  with  he 
board  of  supervisors  within  the  next 
♦iree  weeks  and  contracts  let  prob- 
ably within  the  next  sixty  days. 

The  work  proposed  lncluden  two 
debris  bsjilns,  with  their  respective 
channels,  and  three  sections  of  the 
Verdugo  Wash  Channel.  They  are: 
Pickens  Debris   Basin  with  a  channel 


615»  ft.  In  length,  and  the  Hall-Beck- 
ley  Dttbris  Basin  with  a  channel  8050 
ft.  in  length.  These  two  channels  will 
connect  with  the  Verdugo  Channel 
just  above  the  Oakmont  Country  Club. 
The  upper  section  of  the  Verdugo 
Channel  will  be  1700  ft.  in  length,  43 
ft.  wide,  and  6  to  8  feet  in  depth; 
Del  Valle  St.  to  Mountain,  6475  ft.,  43 
ft.  wide  and  6  to  8  ft.  deep;  the  Kenil- 
worth  Ave.  to  L.  A.  River  Section, 
4080  ft.  A  portion  of  the  latter  sec- 
tion, between  Concord  St.  and  the 
River  will  be  87  ft.  wide  with  an 
average   depth   of   6    ft. 

Funds  for  this  work  will  be  obtain- 
ed from  tlie  $4,000,000  allotment  by 
the  Disaster  Relief  Corp.,  a  subsidiary 
of  the  Reconstruction  Finance  Corp. 
B>-  an  amendment  to  the  flood  control 
act,  voted  at  the  last  session  of  the 
legislature,  the  district  was  permit- 
ted to  issue  bonds  to  the  extent  of 
$4,200,000,  without  submitting  the 
question  to  vote.  The  district  pays 
4H    per  cent  interest  for   the  loan. 


CONTRACT    AWARDED 

SEATTLE,  Washington.  —  D.  Ny- 
gren,  Lloyd  Bldg.,  Seattle,  at  $65,783 
awarded  contract  by  Seattle  Board 
of  Public  Works  for  the  construction 
of  the  Landsburg  Dam  in  the  Cedar 
River    Valley. 


CONTRACT   AWARDED 

PORTLAND.  Oregon.— S.  M.  Smith. 
York,  Pa.,  at  $1,135,329  awarded  con- 
tract by  the  U.  S.  Engineer  Office, 
306  Customhouse,  Portland,  undec.  Bid 
No.  698-35-513,  for  furnishing  two  60,- 
000-h.p.  and  one  5.000-h.p.  turbinae 
and  governing  equipment  for  same. 


CONTRACT    AWARDED 

PERSHING  COUNTY,  Ncv.— Unio:i 
Portland  Cement  Co.  has  been  award- 
ed contract  at  $34,400  by  the  Hjireau 
of  Reclamation,  for  furnishing  cement 
for  the  Rye  Patch  Dam,    Pershing  Co. 


CONTEMPLATED 

ASHTON,  Idaho— The  Bureau  of 
Reclamation  has  applied  to  R.  W. 
Paris,  Idaho  State  Commissioner  of 
Reclamation,  for  permission  to  con- 
struct an  S3  ft.  dam  on  the  north 
fork  of  Snake  River  near  Ashton.  As 
planned,  the  dam  would  form  a  reser- 
voir of  114,000  acre  feet  capacity. 
Estimated    cost,    $1,300,(000. 


31  —  PIPE  LINES  &  WELLS 


BIDS    OPENED 

OGDEN.  Utah  —  Barnard  Curtiss 
Co.,  Minneapolis.  Minnesota,  at  $211,- 
810.36  on  Schedule  1,  and  at  $399,- 
554.51  with  an  alternate  of  3426,422.63 
on  S-chedule  2.  submitted  low  oids  to 
the  Bureau  of  Reclamation,  Ogden, 
rtah.  May  2,  under  Spec.  No.  622, 
for  the  construction  of  the  Ogden 
Can.von  Conduit,  Ogden  River  Pr  Ao-'. 
Utah. 

Bids  were  taken  as  follows: 

Schedule  No.  1:  Station  17-(-60  to 
Station  120-1-09,  Station  143-F55  to 
Station  148-1-30.  Station  239  +  28.5  to 
.'Hation  267-(-00,  and  materials  only 
from  Station  9-1-68.3  to  Station  17-1- 
fiO. 

Schedule  No.  2:  Station  17-1-60  to 
Station  267+00  and  materials  onlv 
from  Station  9  +  68.3  to  Station  17+60. 
Bids  were  taken  for  alternatives  under 
band    spacing   "A"   and    band    spacing 

Complete  total  bids  follow: 
Barnard      Curtiss    Co.,      Minneapolis, 

Minn.:     (1)    $211,810.36;     (3)    $399,- 

554.61    and    $426,422.63. 
Utah    Constr.    Co.,    Ogden.    and    Mor- 

riaon-Knudsen     Co.,     Inc.,     Boise, 

Idaho:     (l)    $260,016.33;     (2)    $491  - 

425.83  and   $520,915.23. 
Olof   .Nelson,    Logan,    Utah;    (1)    ;:';6,- 


201;     (2)       $492,149.60      and     $520,- 
546.70. 
Jids  held  under  advisement. 


32 — SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 

FUNDS    ALLOTTED 

PALO  ALTO,   Santa  Clara  Co.,  Cal 
— The    Veterans'     Administration    Fa-., 
cillty,    Washington,    D.    C    has   allot 
ted  $32,000  to  the   Veteran.s'    .^dminisn 
tration  Hospital  at  Palo  Alto,  for  sew-«j 
age   disposal.  j 


TO    ASK    BIDS    SHORTLY 

SEATTLE.  Wash.— Plan.s  for  Bal- 
lard trunk  sewer  have  been  approved 
bv  the  Board  of  Public  Works  and 
sent  to  E.  R.  Hoffman,  Washington 
State  PWA  Engineer,  for  approval. 
The  project  will  include  7800  ft.  of  36- 
to  72-in.  sewer  pipe.  Alternate  bids 
will  be  taken  on  monolithic  reinforced 
concrete,  vertical  and  centrifugal  cast 
pipe.  A  36-in.  inverted  siphon,  2.49ft 
feet  in  length  will  be  laid  on  the  bot- 
tom of  Lake  Washington  canal  50  ft.' 
below  water  and  connected  with  the 
North  Trunk  Sewer  on  south  shore 
of  the  canal.  Alternate  bids  will  be 
received  for  welded  steel  and  cre- 
osoted  wood  stave  pipe.  Bids  will  be 
asked  shortly.  Thomas  R.  Beeman. 
city  engineer. 


PLANS   APPROVED 

SAN  FRANCISCO— Clifton  E.  Hic- 
kok.  Northern  California  District  ■ 
PWA  Engineer,  has  approved  plans 
and  specifications  for  the  constru  -non 
of  sewers  and  appurtenances  in  Eixtn 
Street  from  Townsend  to  the  channel,  i 
Work  includes  ?47  ft.  of  reinforced 
concrete  sewer  (6  ft.);  73,000  ft.  i.  ; 
piles   and    incidental    items. 


BIDS    WANTED 

LAGUNA  BEACH.  Cal.— Until  May 
15.  7:30  P.  M..  bids  will  be  received  byt 
the  Laguna  Beach  City  Council  for 
con.structing  sewers  in  Sanitary  Lat-i 
eral  Sewer  District  No.  1  (Arch 
Beach),  under  the  1911  and  1931  Acts.! 
The  proposed  new  system  will  cover 
I  he  a?<?a  between  Thalia  St.  and  Cy-'j 
press  Ave.,  and  between  the  ocean:! 
and  the  city  limits  on  Temple  Hill  i 
and  will  involve  approximately  the  fol-c 
lowing: 

(1)  18.044  lin.  ft.     8-ln.  vlt.  sewer  pipei 

(2)  6320   lin.    ft.      6-ln.  do; 

(3)  2035   lin.    ft.    10-in.  do; 

(4)  955    lin.    ft.     manholes; 

(5)  10    flushing   manholes; 

(6)  118  lin.  ft.  4-in.  C.  I.  pressure  linei 

pipe; 

(7)  1  pump  station; 

(8)  2     centrifugal     pumps.       Including 

electric  appliances; 

(9)  6    lin.    ft.    lamp     holes;      manhole 

frames   and   covers. 

Average   depth    of   structure,    10   ft. 

A.-  J.  Stead.  City  Engineer.  Certi- 
fled check  or  bond,  1070.  G.  W.  Prior. 
City  Clerk.  A.  S.  Monroe,  Citizens 
National  Bank  Bldg.,  Los  Angeles,  U 
the  attorney  handling  the  proceedings 


BIDS   WANTED 

SAN  FRANCISCO.— Until  May  22 
2:30  P,  M.,  bids  will  be  received  bj 
the  Department  of  Public  Works,  Wm 
H.  Worden,  Director,  Room  251,  CitJ ; 
Hall,  under  Spec.  No.  18,836,  for  con- 
jitruction  of  sewers  and  appurtenance* 
in  Sixth  St.,  Section  B,  from  Town- 
send  Street  to  Channel  Street 

The  work  involves: 

(1)  947    l.f.    6-ft.    circular    reinf.    con 

Crete   sewer   (heavj-  section); 

(2)  3   each   manholes   on   cone,  sewer 

(3)  1    manhole    on    vitrified    clay   pipi 

aewer; 

(4)  947    l.f.    12-lnch    VCP    underdrain 

covered  with  concrete  or  imbed 
ded  in  broken  rock,  as  directed 

(5)  73.000  If.   piles  below  cut-off; 
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(Ill  4aO  l.f.   borlnta; 

(7)   35    If.    10-ln.    vet'  culvert; 

(S)  40  l.f.    12-ln.  VCr  sower. 
The    project    In    llni-ncftd    In    part    by 

rWA    funds.     Speelllc;itlon«  obtainable 
'  from     City     Eiiglneir    John    J.    Cliaey. 

Kouin    3al,    City    Hull,    upon    cash    df- 
;  posit  of   110.00. 


28  —  FIRE  EQUIPMENT 

BIDS    WANTED 

THACV.  San  Joiiriuln  fo,,  Cal.— Un- 
til May  7,  .S  P.  M.,  bids  will  be  re- 
ceived by  the  Traey  City  Council.  K. 
T.  A.  n.Trrlelt.  City  Clerk,  for  fur- 
nlHhlnp  .WO  ft.  of  2V4-in.  Are  hose. 

Specifications  obtainable  from  above 
offlcc.  * 

CONTRACTS    AWARDED 

SAN  KUANCISCO.  —  Contracts  for 
furnishing  garden  hi>se  for  the  Park 
Department,  under  Bid  No.  1354.  have 
been  awarded  by  T.  A.  Brooks.  Pur- 
chaser of  Supplies,  as  follows: 

Dunham.  Carrlgf.n  &  Hayden.  Kan- 
sas and  Divlsloh  Sts.;  J0.144S  per  ft. 
tor  10.000  ft.  (more  or  le.«fi)  of  1-Inch 
garden  hose. 

Quaker  City  Rubber  Co..  168  Sec- 
ond St.:  $0.0936  per  ft.  for  1,000  feet 
(more  or  less)  of  %-ln  2-brald  gar- 
den  hose,    double   double. 

CONTEMPLATED 

MERCED  COU.NTY,  Calif.— County 
Hoard  of  SupervLvors  is  planning  to 
purch(^e  five  fire  trucks  at  an  esti- 
mated cost  of  $10,000.  W.  E.  Bede- 
sen.   county  surveyor. 

BIDS    REJECTED 

HK.ALDSBCRn.  Sonoma  Co..  Cal.— 
All  lilds  received  liy  the  Heald.sburg 
City  Counucil.  April  15.  for  furni.shing 
■I  IVi-ton  standard  pumper  truck.  35ii 
Kal.  capacity,  have  been  rejected. 

The  Council  decided  to  purchase  a 
I'lOO-gal.  pumper  mounted  on  a  Ford 
I  ha«Ris.  157  ft.  wheelba.se.  from  the 
.*merican-La  France  &  Foamite  Corp. 
i^lO  nth  St..  San  Francisco,  at  $3670.25. 

33—  WATER  WORKS 


CONTEMPLATED. 

BAR.STOW,  San  Berni-rdino  Co.. 
I'al. — American  States  Water  Service 
Corp.  is  planning  to  erect  a  new  185.- 
000  gallon  electrically  welded  steel 
tank.  36-ft.  in  diameter.  i.nd  24-ft. 
high,  with  concrete,  sand,  and  oil 
foundation.  John  Benson  is  manager 
of  the  plant. 


CONTRACT    AWARDED 

SUNNYVALE.  Santa  Clara  Co..  Cal. 
—Byron  Jackson  Pump  Co..  940  S  1st 
St..  San  Jose,  at  $1,241.10  awarded 
contract  by  the  Sunnyv£.le  City  Coun- 
L'll  for  repairs  to  present  pumps  at  the 
city  water  works.  All  bids  for  fur- 
nishing one  new  pump  were  rejected. 


Mav  9.  1935 
TO  NAME  ENGINEER 
i  NORTH  SACRAMENTO.  Cal.— City 
Council  has  receiv,  1  recommendation 
'if  w-ater  committee  that  a  consulting 
s-iiglneer  be  retained  to  advise  on  con- 
templated purchase  of  water  syotrm 
rwned  by  Public  Utilities  California 
^Corporation.  The  company  values  its 
sjroperties  at  $116,234.  PWA  has  al- 
located funds  to  the  city  for  con";truc- 
lion  of  a  municipal  s.vstem. 


BIOS    OPENED 

FARALLON  ISLAND,  Cal.  —  Scott 
^n..  243  Minna  St..  San  Francisco,  at 
>4300  submitted  low  bid  to  Public 
Works  OfBccr.  Mare  Island  Navy 
Vard.  for  furnishing  and  installing 
»vater  distilling  plant  consisting  ol 
.roller,  condensing  equipment,  tanks, 
'lumps,  and  piping  compete  for  distill- 
nir  400  lbs.  of  sea   water  per  hour  at 


tlio  U.  S.  Naval  Direction  Finder  HUt 
ijon.  Farallon  Island.  Cal.  »peclflcn 
lion   No.   7SR6.     Complete  bids  follow. 

Scott  Company    $4300 

James   H.    Plnkcrton   4579 

•  ieneral    Kngr.    &    Drydocklng   Co.   596» 
HldH  hell!   niider  ndvlsemenl. 

34ll~PARKS  &  PLAY- 
GROUNDS 


Plaitaring    —    Campbell    *    KInf.    11* 
Aiihton  AvA. 


BIDS    WANTED 

liERKELEY.  Alameda  Co..  Calif.- 
Cntll  May  15.  11  A.  M..  bids  will  be 
received  by  the  Regents  of  the  Uni- 
versity of  California  for  the  construc- 
tion of  tennis  courts  on  the  campus 
of  the  university  Kt  Berkeley.  For 
further  information  apply  to  Cash- 
ier's Window.  No.  1.  California  Hall. 
University  of  California.    Berkeley. 

Plans  and  specifications  muy  be  ob- 
tained from  above  office  upon  deposit 
of   $10.00. 

BIDS  WANTED 

SAN  FRANCISCO.— Until  May  14. 
10  A.  M.,  bids  will  be  received  by  Port 
Quarterma.ster.  Fort  Mason,  for  erect- 
ing wire  fence  In  Warehouse  Area  of 
the  San  Francisco  General  Depot. 
Presidio    of  S{.n    Francisco. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of  $6.00. 


Additional   Sub-Contracts  Awarded. 

S'AN  FRA.NCISCO  —  R.  S.  Silver- 
lerg.  4ii.'i  Montgomery  St..  awarded 
the  following  additional  sub-contract." 
for  improvements  to  McCoppir. 
Square.  22nd  Ave.  and  Taraval  St 
Work  involves  resurfacing  tennis 
courts,  fencing.  baseball  backstop, 
etc.  Lewis  P.  Hobart.  525  Market  .St.. 
architect.  Cost.  $3448. 
Shower       Partitions  —  Price     Building 

Specialties  Co..   683  Howard   SI. 
Roofing— Fislier   .t    Houts. 


BIOS  OPENED 

SA.V  KRA.NCISCO.  —  Identical  bids 
ai  $2,242  were  HubmlttcMl  by  the  fol- 
lowing lo  th<-  Public  UtllltleH  f.'ommls- 
mIou.  Room  2S2.  City  Hall,  for  the 
construction  of  woven  galvanised  steel 
wire  mesh  fences  supported  on  galva- 
nized steel  |>ostK  ;.t  nhaflH  In  th« 
coast  Ri^nge  Division,  Hetch  Hetchy 
Aqueduct.   H.H.W.S.  Contni<t  .No.   154. 

Work    Involve: 

(1)  1350  l.f.   fencing; 

(2)  4    corner   posts; 

(3)  «  end  posts  and  gate  posts; 

(4)  4    10-ft.    swing  gates. 

Fences  to  be  erected  at  the  fol- 
lowing   points: 

(1)  Tesla     Overflow     Shaft,     San     Joa- 
quin   County; 

(2)  Thomi.s    Pipe    Shaft,    San    Joaquin 
County: 

13)   .-Mameda    Creek     East    Overflow 

Shaft.    Alameda  County. 
(41  Alameda    Creek    West    Overflow 
Shaft.    Alameda   County. 

A.   Soda  &  Son. 

Michel  &  Pfefter  Iron  Works 

Western  Steel  &  Wire  Co. 

Wayne    Iron   Works. 

K:imb*n  Fence  Company. 

.Standard    Fence   Company. 

Wickwire  Spencer  Steel  Company. 

Anchor  Post    Fence  Company. 

C.  J.   Watcrhouse  Company. 

Unit   prices    follow: 

(1)  $  1.427- 

(2)  $11.73: 

(3)  $  8.75: 

(4)  $49.6575. 

George  (5.  Hood.  Livermore.  sub- 
mitted a  hid  at  $2,301.92  with  unit 
prices    re;, ding    as    follows: 

(1)  $  1.48: 

(2)  $11.73; 

(3)  $  8.75; 

(4)  $46.75. 

Ilid.'^   held  under  advisement.  • 


ARISS  -  KNAPP  CO. 

CONTRACTORS 


STEAM  SHOVEL  WORK 

—  GRADING 

EXCAVATING 

—  MOTOR  TRUCKING 

Phone 

Piedmont 

04i6 

gfti 

Forty-first  Street 

• 

Oakland. 

Cs 

lif. 

EMSGO  CONCRETE  GUTTING  CORP. 

STREET  AND  BUILDING  DfaMOLITION 
CONCRETE  CUTTING  AND  DRILLING 


Contract  or  Day  Work 
260  Clementina  Street 


Call  Our  Estimator 
EXbrook  0294 


DICKEY  Burned  Clay  Products 

Mastertlle  -  Partition  Tile  -  Face   Brick  -   Drain  Tile  -   Fire   Brick 

Common   Brick  and   Mortar   Colors 
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TAPPAT  eiectnc  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

.728  First  Street,  San  Francisco  308  E.  Third  St.,  Los  Angeles 

KEarny  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 


IGPC 

Go.  Ji 

'  Cotton 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  BIdg.,  601  West  Fifth  Street 
Mill,  at  Colton,  California  TR.    1271  Los  Angeles 


\W 


Phone  TRinity  0241  for 

Rock  -  Sand  •  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Lime  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 
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Building  Increased  14^  Over  March 
Dun  &  Bradstreet  April  Survey  Shows 

Following  the  decided  upward  swing  in  the  building  industry  in 
March,  a  further  sharp  expansion  in  permit  values  was  witnessed  in 
April,  according  to  the  monthly  report  compiled  by  Dun  &  Bradstreet, 
Inc.  In  fact,  the  total  for  last  month  was  the  largest  for  any  month 
in  over  three  years,  or  since   November,   1931. 

The  estimated  value  of  building  permitted  for  in  215  cities  of  the 
United  States  during  April,  which  includes  new  buildings,  additions, 
alterations    aiul    repairs,    amounted  


to  $51,637,233,  against  $45,U63,S52 
I  for  March,  and  $29,280,666  for  April 
I  a  year  ago.  This  was  an  increase 
of  14.6  per  cent  over  March,  where- 
as the  normal  seasonal  gain  is 
'  about  6.5  per  cent.  The  rise  over 
'  April    of    last    year    was    equal    to 

76.3  per  cent. 
I       Rising  to  the  highest  level  since 
I   May  of  last  year,  the  permit  total 
for  the  five  boroughs  of  New  York 
'   City    aggregated    $12,463,378,    com- 
pared with  $11,447,168  in  March,  or 
an  increase  of  10.4  per  cent,  while 
contrast    with    the    $6,575,673    total 
in  April  a  year  ago  reveals  a  gain 
of  92.3  per  cent. 

In  the  214  cities  outside  of  New- 
York,  the  volume  of  permits  for 
April  totalled  .$38,993,855,  a  rise  of 
16  per  cent  over  the  $33,616,684  fig- 
ure for  March,  and  an  increase  of 
71,7  per  cent,  as  compared  with  the 
$22,704,993  total  in  April,   1934. 

The  group  totals  of  building  per- 
mit values  for  the  215  cities  for 
April,  this  year  and  last,  together 
with  percentage  changes,  are  shown 
in  the  following  table: 
New   Eng...   $3,820,425  $2,348,001   -f  62.7 


BUILDING  PERMIT 

MONTHLY  TOTALS 


Building  permit  totals  report- 
ed by  inspection  departjnents  of 
principal  cities  in  seven  western 
states: 

1934 

Permits 

January    5447 

February    5122 

March    5490 

April    5729 

May    5481 

June   5691 

July    5523 

August    6734 

September 7490 

October     9173 

November     6891 

December    5913 

1935 

Permits 

January 6413 

February    6460 

March    8253 

April    9043 


Value 
$4,434,236 
5,442,120 
6,732,727 
5,068,765 
5,775,565 
5,203,830 
5,130,440 
5,307,474 
5,454,163 
8,607,019 
5,681,180 
5,709,858 

Value 

$7,429,496 

8,833,638 

10,546,030 

12,981,691 


Mid.   Atl. 

.16,869,672 

10,632,459 

+  58.6 

So.    Atl.    .. 

...  4,6.57,20.5 

3.362,625 

-f  39.0 

E.    Cfl    ... 

..  8,525,632 

4.189,160 

-fl03.5 

So.    Cfl    .. 

..  4,675.175 

2,017,191 

+  131.8 

W.    Cfl    . 

..  2,713,665 

2,756,960 

—     1.9 

Mountain 

911,443 

425.257 

+  114.3 

Ptclflc     .... 

...  9,464,016 

3,549,013 

+  166.7 

Tof  1  U.  S. $51, 637, 233  $29,280,666  +  76  3 
N.  Y.  City  $12,643,378  $  6.575,673  +  92.3 
Outside  N'. 

Y.  City.  $38,993,855  $22,704,993  +  71.7 
Contrasting  April  this  year  with 
the  same  month  of  1934,  the  re- 
sults in  percentage  form  were 
much  larger.  Increases  of  over  100 
per  cent  were  shown  in  the  Pa- 
cific. South  Central,  Mountain  and 
East  Central  groups,  while  the 
gains  in  the  South  Atlantic,  Mid- 
dle Atlantic  and  New  England  sec- 
tions ranged  from  39.0  to  62.7  per 
cent. 

The   sharp  rise    registered   since 
the  beginning  of  this  year,  especial- 


ly during  March  and  April,  has 
brought  the  total  estimated  cost 
of  building  permits  for  the  first 
four  months  of  1935  to  $151,163,720 
compared  with  $94,937,690  in  the 
same  period  of  1934.  or  an  increase 
of  59.2  per  cent.  Compared  with 
the  first  four  months  of  1933.  which 
period  witnessed  the  low  point  of 
the  depression,  the  increase  in  the 
volume  of  building  permits  amounts 
to  102  per  cent.  Following  is  the 
comparison  for  April  and  the  first 
four  months  of  the  past  9  years: 


Chge 

April 

Four  Months 

% 

1935    . 

%  51.637,233 

$  151.163.720 

+59.2 

1934.. 

29,2S0.BCe 

94.937.690 

+  26.9 

1933 

22,091,417 

74.796,606 

—55.7 

1932.. 

47,741.687 

168.707.036 

—65.3 

1931 

152,029,087 

486.096.765 

—13.2 

19.30    . 

179,811,014 

559.820.744 

— 56.S 

1929    . 

479,483.093 

1.294.875.220 

+  12.7 

1928 

295.593.198 

1.149.292.328 

—  3.6 

1927 

345.222.447 

1.182.419,145 

TO  OPEN  BIDS 
JUNE  5th  FOR 
THREE  BRIDGES 


Timber  and  Concrete  Spans  to 

Be  Contracted  By 

State 


SACRAMENTO,  May  14.  —  Con- 
struction of  three  bridges  are 
among  four  contracts  which  were 
advertised  today  by  the  State  High- 
way Commission.  Bids  will  be  op- 
ened here  June  5. 

Other  work  to  be  jontracted  is 
the  grading  and  surfacing  of  two 
miles  in  Mono  County  and  paving 
one  mile  in  the  city  of  Merced. 

Following  are  the  brief  descrip- 
tions of  each  project.  (Complete 
list  of  bid  items  appears  in  Ad- 
vance  Report  Section): 

Monterey  County:  Constructing 
two  redwood  timber  bridges  be- 
tween 33  and  38  miles  south  of 
Monterey.  One  is  to  be  across 
Pfeiffer  Canyon  and  the  other 
across   Toree   Canyon. 

Sierra  County:  Constructing  re- 
inforced concrete  bridge  across  the 
North  Fork  of  the  Yuba  River  at 
Downieville. 

Merced  County:  Grading  and 
paving  with  asphalt  concrete  about 
one  mile  in  the  city  of  Merced  be- 
tween the  southerly  boundary  and 
"R"  street. 

Mono  County:  Grading  and  sur 
facing  with  bituminous  treated  se 
lected  material  about  2.1  miles  be 
tween  one  mile  north  of  Bodie  Rd 
and  Point  Ranch. 

Contracts  were  awarded  toda> 
as  follows:  Bodenhamer  Construe 
tion  Co.,  and  Silveria  &  Robbins 
Inc..  for  constructing  reinforced 
concrete  bridge  at  Marengo  Street. 
Los  Angeles.  $72,166:  Silveria  & 
Robbins,  Inc.,  and  J.  P.  Immel  for 
construction  of  reinforced  concrete 
bridge  across  Calleguas  Creek 
south  of  Camarillo.  $17,850;  Harold 
Smith,  grading  and  surfacing  be- 
tween Yountville  and  Oakville  in 
Napa  County.  $7,804;  Paulsen  and 
March,  treating  shoulders  with  liq- 
uid asphalt  in  the  city  of  San  Di- 
ego.  $4,773. 


New  orders  for  oil  burners  num- 
bered 15,108  during  the  first  three 
months  of  1935,  as  compared  with 
12.533  in  the  corresponding  period 
last  year,  according  to  reports  to 
the  Bureau  of  the  Census. 
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CALL  NEW  BIDS 
FOR  REBUILDING 
GIRLS'  SCHOOL 


Work    to  Cost    $313,000    Au- 
thorized By  Public  Works 
Board 


Six  San  Francisco  projects,  cost 
of  wliich  is  estimated  at  more  than 
$313,000,  yesterday  were  authorized 
for  advertising  by  the  Department 
of  Public  Works.  They  included 
school  reconstruction  and  miscel- 
laneous street  and  sewer  work. 

Largest  of  the  projects  on  which 
bids  are  asked  is  the  lestoration 
of  the  Girls'  High  School,  to  cost 
approximately  $215,000.  Bids  open 
May  29.  All  bids  for  the  general 
contract  received  April  17  were  re- 
jected as  too  high.  At  that  time 
the  lowest  proposal  was  submitted 
by  Dinwiddle  Construction  Co.  at 
$214,700.  The  contract  tor  brick 
v,-ork  and  terra  cotta  has  been 
awarded  to  White  and  Gloor.  who 
submitted  a  low  bid  ot  $1S,789 

On  Mciy  2!)  the  Department  will 
open  proposals  for  construction  of 
sewers  in  ISth  Street  and  Folsom 
Street  in  the  area  near  their  inter- 
section. Cost  of  the  w'ork  has  been 
estimated  oy  City  Engineer  John 
J.  Casey  at  $.52,000.  Major  bidding 
items  include  564  feet  of  7-ft.  S-in. 
circular  reinforced  concrete  sewer; 
100  feet  of  6-ft.  3-in.  circular  rein- 
forced concrete  sewer;  713  feet  of 
IS-in.  vitrified  clay  pipe  sewer  en- 
cased in  concrete;  49  feet  of  15-in. 
vitrified  clay  pipe  sewer,  and  oth- 
ers. 

Bids  for  changing  the  alignment 
of  Sloat  Boulevard  between  39th 
and  42nd  Avenues  also  will  be  op- 
ened May  29.  The  work  involves, 
among  others,  major  items  ot  ap- 
proximately 90,000  sq.  ft.  of  Class 
"E"  asphalt  concrete  pavement: 
19,000  feet  of  concrete  pavement; 
190  tons  asphaltic  conform  pave- 
ment; and  40,000  sq.  ft.  of  emulsi- 
fied asphalt  wearing  surface.  Cost 
of  the  work  is  estimated  at  $37,000 

On  May  29  bids  will  be  opened 
for  widening  the  roadway  of  Van 
Ness  Avenue  South  between  21st 
and  24th  Streets,  estimated  to  cost 
$8,300,  and  for  construction  of  sew- 
ers in  Bradford  Street  near  Cort 
land  Avenue,  to  cost  $1,600. 

Informal  bids  for  modeling  orna- 
mental exterior  plastering  and  cast 
work  at  the  Marina  Junior  High 
School  academic  building  and  gvm- 
nasium  will  be  opened  by  the  De- 
partment May  22. 


CODE  ELFCTION 

BALLOTS  READY 


A.  C.  Rodoni,  chairman  ot  the 
code  authority  for  Heating,  Piping 
and  Air-Conditioning  Contractors 
yesterday  announced  ballots  are 
available  for  the  election  of  non- 
association  members  of  the  divi- 
sional code  authority.  They  may 
be  obtained  from  the  local  admin- 
istrative agency  at  413  Tenth  St 
San  Pran\sco. 


HOME  LOAN 
BOND  ISSUE 
IS  APPROVED 


Assembly    Committee    Reports 

Favorably  Act  Sponsored 

By  Builders 


Building  Contractors'  Bid  Depositories 
To  Open  in  California  Next  Monday 

Bid  depositories  for  general  building  contractors  will  open  through- 
out the  state  of  California  next  Monday,  the  State  Administrative  Com- 
mittee for  the  Building  Contractors  Subdivisional  Code  announced  yes- 
terday. A  depository  system  operated  through  local  committees  has 
been  established  for  several  weeks  in  preparation  for  authority  from 
Washington  to  proceed  with  bid  registration.  Yesterday  copies  of  the 
bid  rules  which  become  effective  at  once  were   in  the   mail,  directed  to 

every    general    contractor    and    ar-  - 

chitect  in  the  state. 

These  rules  are  uniform  for  the 
industry  throughout  the  United 
States.  They  were  approved  in  final 
form  April  30  by  the  Construction 
Code  Authority. 

Under  these  regulations  general 
building  contractors  are  required 
to  file  with  the  bid  depository  des- 
ignated for  that  area  an  exact  du- 
plicate ot  all  competitive  bids  on 
building  construction  amoimting  to 
$1000  or  more,  excepting  federal 
building  projects  and  other  public 
building  projects  for  which  the 
proposals  are  to  be  opened  and 
read  in  public. 

A  fee  not  to  exceed  $2  for  each 
bid  is  to  be  paid  by  the  bidder  at 
the  time  of  filing  his  duplicate  hid 
to   defray  administrative  expenses. 

Failure  to  file  bids  in  accordance 
with  the  bidding  rules  is  to  be  con- 
sidered non  -  compliance  with  the 
General  Contractors   Code. 

Bids  filed  with  the  depository  are 
to  be  opened  in  the  presence  of  two 
or  more  bidders  at  an  hour  not  ear- 
lier than  10  oclock  of  the  morning 
following  the  time  set  by  the 
awarding  authority  for  receiving 
bids.  The  awarding  authority  may 
learn  from  the  depository  whether 
or  not  the  bidder  has  complied 
with  bidding  regulations,  but  is  not 
to  be  informed  as  to  amount  of 
bids. 

William  E.  Hague,  secretary  ot 
the  State  Administrative  Commit- 
tee for  Building  Contractors,  said 
yesterday  arrangements  were  com- 
plete in  the  larger  cities  of  North- 
ern California  for  opening  deposi- 
tories Monday. 

The  committee  has  appointed 
Philip  F.  Travers  administrator  tor 
the  code  in  Northern  California 
and  Ralph  de  Huff  in  Southern 
California.  They  will  supervise  the 
local  agencies  in  their  respective 
territories. 

San  Francisco  depository  is  lo- 
cated at  205  Sharon  Building,  The 
San  Francisco  committee  is  com- 
posed of  Geo.  E.  Greenwood,  chair- 
man; R.  Walberg,  Frank  H.  Bar- 
rett, George  Jensen,  H.  S.  Meln- 
berger,  William  E.  Hague,  secre- 
tary. 

Oakland  depository  is  at  354  Ho- 
hart  street.  Oakland  committee 
members  are  S.  G.  .Tohnson,  chair- 
man; W.  E.  Lyons,  W.  G.  Thornal- 
ly,  Wilbur  C.  Cone. 

Other  depositories  and  chairmen 
are: 


Richmond:     248 
(V.  M,   Santord). 


Fourteenth    St., 


San  Mateo:  1483  Burlingame  Av- 
enue  (Theodore  Lauman). 


The  state  home  loan  bond  act, 
(AB-2410)  sponsored  by  the  con- 
struction industry,  yesterday  had 
been  passed  through  the  Assembly 
Governmental  Efficiency  commit- 
tee with  a  unanimous  vote.  It  is 
now  in  the  hands  of  the  Assembly 
Ways  and  Means  committee  where 
favorable  action  is  expected  at  an 
early  date,  according  to  advices 
received  yesterday  from  W.  E. 
Hague,  secretary  of  a  group  of 
building  interests,  campaigning  in 
Sacramento  for  its   passage. 

Clarke  E.  Wayland,  chairman  ot 
the  promotion  of  construction  com- 
mittee formed  here  to  work  for  the 
bill,  S.  G.  Johnson,  representing 
general  building  contractors,  and 
Mr.  Hague  were  present  at  the 
hearing  conducted  by  the  legisla- 
tive committee. 

The  act  authorizes  a  state  reve- 
nue bond  issue  of  $200,000,000  to 
establish  a  fund  similar  to  that  op- 
erated by  the  State  Veterans  Wel- 
fare Board  for  the  benefit  of  vet- 
erans from  which  any  citizen  may 
borrow  for  small  home  building  on 
long-term  notes  bearing  a  low  in- 
terest rate. 

Palo  Alto:  532  Emerson  Street, 
(Wells  P.   Goodenough). 

San  Jose:   201  South  Market  St., 
(Frank  L.  Hoyt). 
Watsonville:    P.  O     Box   964    (P. 

T.  Wallstrum). 

Fresno:  1837  Merced  St.  (Harry 
W.  Shields). 

Bakersfield:  1729  Nineteenth  St. 
(G.  A.  Graham). 

Stockton:  242  E.  Miner  Avenue 
(L.  S.  Peletz). 

Sacramento:  720  Eye  St.  (W.  C. 
Keating). 

Sar  Rafael:  831  Fourth  St.  (A. 
H.   Seimer). 

Redding:    (Charles  Akard). 

Committees  are  to  be  appointed 
later  for  Monterey,  San  Luis  Obis- 
po, Modesto,  Vallejo,  Santa  Rosa, 
Marysville,  Napa  and  Eureka. 


PACIFIC    CONSTRUCTOR 


San  Francisco  Wage-Hour  Agreement 
For  Sheet  Metal  Industry  Submitted 

An  area  agreement  for  the  Sheet  Metal  Contracting  Industry  in 
San  Francisco  County  which  will  increase  current  wage  rates  and 
establish  uniform  working  conditions  was  concluded  yesterday  by 
joint  agreement  between  employers  and  employes  attested  before  Will 
J.  French,  regional  labor  officer  for  the  National  Recovery  Adminis- 
tration. The  compact  is  sponsored  by  the  Sheet  Metal  Contractors' 
Association  of  San  Francisco  and  Local  104  of  the  Sheet  Metal  Workers 


liitrnuitioiial  Associytion.  When  fi- 
nally aictptiMl  l)y  NRA  and  appiov- 
rd  by  llu'  President  its  provisions 
become  mandatory  for  every  mem- 
ber of  tlie  industry  in  San  Fran- 
cisco. 

Wages  of  $1.10  an  hour  are  pro- 
vided for  an  eiglit-liour  day.  Tlie 
worlt  weolc  is  limited  to  live  days  of 
eiKlit  liours  However,  if  three 
shifts  are  worked  the  second  and 
third  shifts  are  to  be  seven  hours 
with  pay  the  same  as  for  eiKhl 
hours.  Overtime  is  to  be  paid  for 
any  time  outside  the  regular  hours 
between  S  o'clock  and  12  o'clock 
and  between  1  o'clock  and  5  o'clock 
and  for  work  Saturday,  Sundays  or 
holidays.  Time  and  one-half  is  to 
he  paid  for  the  first  four  hours  and 
double   time  for  time  thereafter. 

.John  L.  McGrath,  secretary  for 
I  he  contractors,  and  Geo.  A.  Wei- 
land,  chairman  of  the  node  admin- 
istrative committee,  appeared  as 
spokesmen  for  the  employers.  J. 
D.  Leary,  secretary  of  the  sheet 
metal  workers  local,  and  J.  E.  Cook 
agent  for  the  international  asso- 
ciation, represented  employes,  both 
organized  and  non-organized. 

Almost  unanimous  accord  on  the 
part  of  both  employers  and  employ- 
es in  San  Francisco  was  reported. 
Fifty  of  sixty-eight  contractors  in 
the  city  have  signed  the  agreement 
Mr.  McGrath  said.  Mr.  Leary  re- 
ported 19S  union  men  and  73  non- 
union of  an  estimated  300  sheet 
metal  workers  in  the  city  had  ap- 
proved the  terms.  The  agreement 
will  raise  wages  from  a  recogniz- 
ed prevailing  scale  of  90  cents  an 
hour. 

No  protests  were  filed  and  the 
agreement  will  he  sent  to  Washins- 
to  for  final  approval  with  only  min- 
or changes  agreed  upon  at  yester- 
day's hearing.  One  of  these  affects 
apprentice  training.  Employers  and 
employes  agreed  to  form  a  joint 
committee  to  work  out  a  program 
for  handling  apprentices  acceptable 
to  the  federal  committee  on  ap 
pienticeship. 

The  agreement  permits  employ 
ment  of  apprentices  in  a  ratio  of 
one  to  each  three  journeymen,  but 
allowing  one  apprentice  to  each 
shop  regardless  of  the  number  em 
ployed.  Wages  for  apprentices  will 
start  at  $2. .SO  a  day,  increasing  each 
six  months  by  one-ninth  of  the  dif- 
ference between  the  starting  wage 
and  the  minimum   for  journeymen. 

Effective  period  of  the  agree- 
ment is  one  year  after  its  accept- 
ance by  the  President.  The  area 
in  which  it  is  operative  is  San 
Francisco  County,  including  Verba 
Biiena.  Alcatraz  and  Angel  Island 
and  the  Farallones. 


BIDS  OPENED 

ON  L.  A.  JOBS 


LOS  ANGELES,  May  16.— 
Bids  were  opened  here  today  by 
the  State  Division  of  Highways 
for  three  contracts  in  Southern 
California.  Low  bids  were  sub- 
mitted as  follows:  Oswald  Bros 
at  $116,509  for  4.7  miles  widen- 
ing and  paving  portions  between 
Monterey  Park  and  Mountain 
View  road:  Griffith  Co.,  at  $91, 
119  for  constructing  a  bridge 
across  Tujunga  Wash  on  San 
Fernando  road;  Sharp  and  Fel- 
lows Contracting  Co.,  at  $86,266 
for  3.6  miles  grading  and  sur- 
facing between  Lake  Hodges 
dam  and  Rancho  Santa  Fe,  San 
D;ego  county. 


U.  S.  Asking  Bids 
On  665,000-Barrel 
Purchase  of  Cement 


Bids  for  furnishing  665,000  bar- 
rels of  Portland  puzzolan  cement 
to  be  used  in  construction  of  the 
main  spillway  dam  at  Bonneville 
are  to  be  opened  by  the  U.  S.  En- 
gineer at  Portland,  May  31. 

This  is  the  second  major  ce- 
ment order  to  be  placed  for  the 
Bonneville  project.  The  govern- 
ment bought  300,000  barrels  a  year 
ago.  the  contract  being  divided  be 
tween  the  Oregon  Portland  Cement 
Co.  and  Portland  Beaver  Cement 
Co.  Nothern  California  firms  were 
among  the  bidders. 

The  contract  now  advertised  is 
for  delivery  starting  in  August  and 
continuing  through  November.  1936 
The  maximum  requirements  will  be 
reached  in  October  this  year  at 
11.5.000  barrels.  The  maximum 
daily  demand  is  placed  at  6,000  bar- 
rels. 

To  insure  untorm  grade  delivery 
is  to  be  from  the  production  of  not 
more  than  two  mills.  In  lieu  of 
delivering  the  blended  product  the 
contractor  w-ill  be  required  to  pro 
vide  storage  facilities  and  a  blend- 
ing plant  at  North  Bonneville  to 
be  operated  during  the  life  of  the 
contract  or  pay  ten  cents  a  barrel 
tn  the  government  to  cover  cost 
of  blending  at  Bonneville. 

The  blended  cement  is  to  con 
sist  of  three  parts  by  weight  of 
Portland  cement  and  one  part  by 
weight  of  calcined    puzzolan. 


CALETTI  CO. 
LOW  BIDDER 
FOR  BRIDGES 


Highway     Commission     Opens 

Propof?'"  on  Mendicino  and 

Siskiyou  Contracts 


SACRAMENTO,  May  1.5.— C.  W. 
CalettI  &  Co.,  San  Rafael,  today 
submitted  the  low  bid  of'  $14.S,9«0 
to  construct  two  timber  bridges 
with  concrete  decks  at  Red  Moun- 
tain Creek  and  McCoy  Creek  fn 
Mendocino  County.  The  bids  were 
received  by  the  State  Highway 
Commission,  which  opened  figures 
today  also  for  grading  12  5  miles 
ill  Siskiyou  county  between  Cougar 
and  Horse  Thief  Creek.  The  low 
bid  on  this  contract  was  offered  by 
Guy  F.  Atkinson  Co.,  San  Fran 
Cisco,  at  $198,383. 

Complete  bids  for  the  Mendocino 
bridges  follow: 

C.  W.  Caletti  &  Co.,  San  Ra- 
fael     $148,980 

Granfleld   -   Farrar  £.ml  Carlin, 

San   Francisco    159,371 

?t:inrahan  -  Wilcox   Corp.,    San 

Fr.-incisco    196.009 

Bids    for     the    Siskiyou    county 

grading  contract  follow: 

Guy  F.   Atkinson  Co.,  S.  F $198,383 

.Morri.son-Knudson   Co..    L.   A...  232,059 

A.  Teichert  &  Son,  Inc.,  Sac- 
ramento       244,413 

X.   M.    B,-.I1  and  Larsen   Bros., 

Berkeley     _ 247,534 

Granflfid   -   Farrar  and  Carlin. 

San    Francisco    247.824 

I.-'Ijell   Const.  Co..  Reno 252.873 

This  contract  was  advertised  pre- 
viously a  month  ago  and  no  bids 
were  received.  Failure  of  contrac- 
tors to  file  bids  at  that  time  was 
due  to  snow  and  heavy  weather 
that  prevented  them  from  inspect- 
ing the  job. 


OPENS  OFFICE 


Butler  S.  Sturtevant,  member  of 
the  American  Society  of  Landscape 
Architets,  has  opened  offies  in  San 
Francisco  at  1014  Shreve  Building. 
M.  Sturtevant,  formerly  of  Seat- 
tle, has  moved  his  headquarters  to 
San  Francisco  but  will  maintain  a 
branch  office  in  Seattle. 

Landscaping  projects  under  Mr. 
Sturtevant's  supervision  include 
the  University  of  Washington 
grounds  at  Seattle,  and  Prlncipia 
College  at  Elsah,  111.,  the  latter  in- 
volving the  planning  of  a  2600-acre 
site.  Bernard  R.  Maybeck  is  ar- 
chitect for  the  Principia  College 
buildings. 

SHERWIN-WILLIAMS 

BUSINESS  IMPROVED 


Sherwin  -  Williams  Company  re- 
ports business  approximately  2S 
percent  greater  this  year  than  last 
year  at  the  same  period,  the  Fed- 
eral Housing  Administration  an- 
nounces. Prospects  for  the  paint 
business  during  the  remainder  of 
the  year  are  better  than  ever  be- 
fore, a   company   official  stated. 


PACIFIC    CONSTRUCTOR 


PBRMIToS  AMD  eOMTlRACT; 


SAN    FRANCISCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

449 

Blineoe 

Owner 

3000 

450 

Young 

Owner 

1800 

451 

Nolan 

Wagner 

4000 

452 

Furey 

Bernhardt 

4000 

4:.3 

Furey 

Bernhardt 

4000 

454 

Doelger 

Owner 

4000 

Anderson 

Owner 

4000 

45rt 

Hryinan 

Lindsay 

395U 

45'.l 

Stevenson 

Owner 

iOOO 

4C>n 

Kuss 

Muller 

1730 

4fil 

Standard 

Owner 

3000 

l«2 

Fotenos 

Kahlmann 

2500 

46:i 

Salcnko 

Owner 

2000 

AM 

Haslett 

Owner 

4000 

4li."i 

Hans.n 

Faggioni 

4000 

4  fill 

Kstate 

Capelletti 

1500 

467 

Del    Bonta 

Zangrando 

41TT 

4fi.S 

Reliance 

Owner 

3000 

4HH 

Mortal 

Rahlman 

4000 

470 

Gebhardl 

Anderson 

5000 

471 

Lindner 

Horn 

3500 

472 

Christensen 

Owner 

4000 

473 

Biidsall 

Owner 

3000 

DWELLING 

(44S)  E  THIRTY-SIXTH  AVE.  150 
N  Anza  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— C.  O.  Blineoe,  2663  15th  Ave., 
San   Francisco. 

Plans  by  B.  K.  Dobkowitz,  425  Mont- 
erey  Blvd.  $3000 


Alte 


ALTERATIONS 

(450)     NO.    365    MARKET    ST. 

cafe. 
Owner— Arthur   Young,    Premises. 
Architect — Not   Given.  $1800 


ALTERATIONS 

(451)  144  TOWNSEND  Street;  alter 
warehouse  and  offices. 

Owner — Frank  Nolan  Drayage  Co.,  144 
Townsend  Street. 

Architect— .Miller  &  Pflueger,  580  Mar- 
ket  Street. 

Contractor— Geo.  W;.gner.  181  South 
Park.  $4,000 


•jWELLING 

(452)      E    25th    AVE.    300    S    Taraval; 

one    -    story   and    basement   frame 

dwelUing. 
Owner— Jas.   L.  Furey.  2027  16th  Ave. 
Architect— C.     O.      Clausen,      746    46th 

Avenue. 
Contractor — Bernhardt    &    Cowen,    924 

Taraval    Srtreet.  $4,000 


I  WELLING 

(153)      E    25th    AVE.    275    S    Taraval; 

one    -    story    and    basement    frame 

dwellling. 
Owner— Jas.   L.    Furey.   2027   16th  Ave. 
Architect— C.    O.    Claussen,    746    46th 

Avenue. 
Contractor— Bernhardt    &    Cowen,    924 

Taraval   .<«reet.  $4,000 


I  "WELLING 

(454)      SE   KIRKHAM   and   33rd   Ave., 

one   -   etory   and   basement   frame 

dwelling. 
Owner — Henry   Doelger,    Builder,    Inc., 

320  Judah   St. 
Architect- Not   Given.  $4,000 


DWELLING 

(t55)      W    lolh    AVE.    175   N   Wawnn.n ; 

one    -   story   and    basement    frame 

dwelling. 
Owner — S.   R.   Anderson.    1433  Seventh 

Avenue. 
Architect— H.  G.  Stoncr,  39  Sutter  St. 


DWELLING 

(450)      E    27th    AVE.    100    S    Cabrillo; 

one    -    story   and    basement   frame 

dwelling. 
Owner— Heyman  Bros.,  742  Market  St. 
Architect— R.    K.    Irvine,   3431   Market. 
Contractor— C.  T.  Lindsay,  140  Duboce 

Avenue.  $3,950 


ALTERATIONS 

(459)     NW      Powell      &     O'FARRELL 

Sts.     Alter  store. 
O^vner- Frank    C.    Stevenson,    Prem. 
Architect— Brunswick     Balke     Collen- 

der   Co.,    980    Mission    St.  $1000 


ALTERATIONS 

(460)  NO.  235  MONTGOMERY  ST. 
Alter  offices. 

Owner— Russ  Building  Co.,  243  Mont- 
gomery  St.,    Stein   Francisco. 

Architect— Not   Given. 

Contractor — A.  G.  J.  Muller,  243  7tli 
St.,   San  Francisco.  $1730 


DWELLING 

(461)  E  THIRTY-SIXTH  AVE.  175 
N  Taraval  St.  One-story  and  base- 
ment frame  dwelling. 

Ownera  —  Standard  Bldg.  Co.,  1500 
Judah   St.,    San   Francisco. 

Architect— Not   Given.  $3000 


Alter 


ALTERATIONS 

(462)     NO.   1220   HOWARD  ST. 

for   meat   jobbing   plant. 
Owner  —  Fotenos    Bros.,    1091    Market 

St.,  San  Francisco. 
Architect — Not  Given. 
Contractor — H.    E.    Rahlmann    Co.,    251 

Kearny  St.  $250" 


DWELLING 

(463)     W  RHODE   ISLAND  ST.   125  S- 

18th   St.     One-story  and  basement 

frame   dwelling. 
Owner — J.    Salenko,    630    Rhode   Island 

St.,    San   Francisco. 
Architect— Not   Given.  $2000 


ALTERATIONS 

(464)     SE    BRANNAN    AND    SECOND 

&ts.      Alter    warehouse. 
Owner — Haslett     Warehoii.se     Co.,     280 

Battery    St..    San   Francisco. 
Architect — Albert    F.     Roller,    Crocker 

First      Nafl.     Bank      Bldg.,     San 

Francisco.  $400 


DWELLING 

(465)  S  HOLLISTER  ST.  75  B  In- 
galls.      One-story    frame    dwelling. 

Owner — Chas.  O.  Hansen,  1625  Ingali.s 
St..  San  Francisco. 

Architect — Not    Given. 

Contractor— C.  A.  Faggioni,  1567  Re- 
vere St.,  San  Francisco.  $4000 


REPAIRS 

(466)  N  PACIFIC  AVE.  114  W  Tay- 
lor St.  Repair  fire  damage  to  flats. 

Owner — Estate  of  Isabella  J.  Benson, 
1130  Pacific  Ave.,   San  Francisco. 

Architect — Not   Given. 

Con"  •  D  Capelletti,  667  Hamp- 
shire St.,   San   Francisco.         $150'i 


DWELLING 

(467)     NE    KIRKWOOD    ST 

Newhall   St.     One-story  and  base- 
ment frame  dwelling. 

Owner- Angelo    Del    Bonta.    1438    GkI- 
vcz   St..    San    Francisco. 

Architect— Not   Given. 

r..ntiar-tor  —  Angelo    Zangrando.     72c 

Grand  Ave.,  South  San  Francisco, 

$417; 


NW 


FENCE 

(468)     W  FOLSOM  ST.   140  N  17th  St. 

Fence. 
Owner — Reliance  Trailer  &  Truck  Co., 

2765   16th   St.,    San   Francisco. 
Engineer — Philip   I.    Baker,    1750  Army 

St.,    San   Francisco  $3000 


ALTERATIONS 

(469)     SE    ARTHUR      AND      THIRD 

Sts.      Alter    meat    packing    plant. 
Owner — H.  Moffat  Co.,  Premises. 
Architect — Not    Given. 
Contractor — H.    E.    Rahlmann   Co..    251 

Kearny  St..  San  Francisco.       $4000 


DWELLING 

(470)  SE  CASTENADA  AND  SAN 
Marcos  ,Sts.  Two-story  frame 
dwelling. 

Owner — Chas.    G.    Gebhardt.    %    Con-   -| 
tractor. 

Architect — F.    W.    Deakin,    625   Market    I 
St.,  San  Francisco. 

Contractor — Chas.  Anderson,  150  Gran- 
ville  St..    S.    F.  $5000    I 


DWELLING 

(471)     E    THIRTY-THIRD    AVE.    225 

S   Clement      St.       Q/ie-story     and 

ba.sement    frame   dwelling. 
Owner — p:iiot  I.  Lindner,  625  10th  Ave. 

San    Francisco 
Architect — Not  Given. 
Contractor — Jesse    Horn,    4708    Missio.n 

St..    San    Francisco,  $3500 


DWELLING 

(472)  W  TWENTY-FIRST  AVE.  IOC 
N  Quintara  St.  One-story  and 
basement  frame  dwelling. 

Owner  —  Herman  Christensen,  1422 
27th   Ave.,    San   Francisco. 

Architect  —  C.  O.  Clausen.  746  46th 
Ave.,   San  Francisco.  $4000 


DWINDLING 

(473)  W  TWENTY-SECOND  AVE  ' 
75  N  Lawton  St.  One-story  and  i 
basement  frame  dwelling. 

Owner — H.  G.  and  Stella  K.  Birdsall,  1 
646  47th  Ave..   San  Francisco. 

Architect— Not  Given.  $3000    ' 


ALAMEDA 

COUNTY 

No. 

Owner 

Contractor 

Amt.  1 

?S1 

Bramlett 

Scamrnell 

4250  - 

?M 

Brown              Vo 

n    Hakkelen 

1000  : 

j;s3 

S-tephens 

Mayhew 

llOOO 

284 

Lapham 

Lapham 

285 

Associated 

Independent 

286 

Lapham 

Owner 

'>S7 

Wood 

Walker 

10000 

2SS 

Firemens 

Burror 

2000 

?89 

Brachardt 

Confer 

495(1 

•>90 

Pierre 

Owner 

1000 

291 

Heroux 

Owner 

5000 

•>9? 

Cutter 

Satten 

3100 

293 

McKean 

Parks 

1600 

294 

Guido                 C 

lampominosi 

6450 

295 

Standard 

Owner 

1000 

■^96 

Standard 

Owner 

1000 

297 

La   Rue 

MacDonald 

1000 

298 

Gilmore 

Huggard 

1500 

299 

Newman 

Carlson 

10000 

300 

Anderson 

Owner 

10"" 

201 

Peters 

Owner 

1800  . 

DWELLING 

(281)     NO.   6176  ACACIA  AVE.,  OAK- 
LAND.   One-story  five-room  dwlg 

Owner— C.    F,    Bramlett,    Premises. 

Architect — Not    Given. 

Contractor    —    J.    W.     Scammoll 
Scenic  Ave..   Piedmont 


424 

$t25" 


REPAIRS 

(28821     NO.    3856    BEAUMONT    AVE.. 

OAKLAND.      Fire    repairs. 
Owner— L.  R.  Brown  and  Gladys  Rey- 
nolds,  800  Longridge  Rd.,   Oakand 


PACIFIC    CONSTRUCTOR 


Architect— Not  Given. 
(Dnlrnclor— W.   K.   Von   Ilaklolun,   ;tr.l 
Hobiirt    St..    Oiiklund.  tliion 


KESIDIONCI'; 

(2S3)  NO.  :;7ii  wiijiwooiJ  ANicxri': 
PIEDMONT.  T\vci-«tory  nine-room 
friinie  rr.>iUlpnce  jind  parage 

Owner — Dr.  linice  M.  Stephen.s,  1S12 
Srin  Jose  Ave..   AliunedH. 

ArrhllKl— f.  VV.  .Mti.vhrw,  11(120  Aia- 
cla   Ave..   Oakland. 

(•..ntractor— IC.  (i.  Mn.vliew..  r,02G  Ara- 
ciii   Ave..    Oakland.  fll.OOC 


DWELLING 

(L'S4)  814  HILLCROFT  CIRCLi;.  OAK- 
LAND; t\vo-8tory  9-room  dwelling 
and  1 -.story  gnraBC. 

Owner— A.  R.  Li.pliam,  dil  Hillcroft 
rirclc,   Oakland. 

Architect — Not  Given. 

Contractor — Theodore  II.  Laiihani,  u4G 
Kenmore    Ave.,    Oakland.  $S20n 

ALTERATIONS 

(285)  3014  SAN  PABLO  AVE..  OAK- 
LAND; alterations  to  service  sta- 
tion. 

owner — Associivted  Oil  Co..  75  New 
Montgomery    St..    San    Francisco. 

Architect— Not  Given. 

Contractor — Independent  Iron  Works, 
821    Pine   St.,   Oakland. 

Sl.oon 

DWELLING 

(286)  904  TRESTLE  GLEN  ROAD, 
OAKLAND;  1-story  6-room  dwell- 
ing and   1-stoi-y  garage. 

Owner  and   Builder  —  A.    R.    Laph;.m, 

947  Hollcroft  Circle,  Oakland. 
Architect— Not    Given.  $6700 


DWELLING 

(287)  6318  BULLARD  DRIVE,  OAK- 
LAND; two-story  7-room  dwell- 
ing. 

Owner — Charles  M.  Wood,  Syndicate 
Bldg.,   Oakland. 

Architect— E.  L.  Snyder  2101  Shattuck 
Ave.,    Berkeley. 

Contractor — J.  J[.  Wt-lker,  1709  Grove 
St.,    Berkeley.  $10,000 


REPAIRS 

(288)  904-36  SEVENTH  ST..  OAK- 
LAND; repairs. 

Owner — Firemens"  Isurance  Fund,  San 
Francisco. 

Architect — Not  Given. 

Contractor  — Larry  Burror.  642  14th 
St.,   Oakland.  $2000 


DWELLING 

(289)  NO.  6342  CHELTON  DRIVK. 
OAKLAND.  One-story  I'.-rodiii 
dwelling:. 

Owner — A.  K.  Brachardt.  2317  Fruit- 
vale  Ave.,  Oakland. 

Architect— F.  L.  Confer.  2.S12  Russell 
St..    Berkeley. 

Contractor— F.  W.  Cnnfe-r.  132S  Arch 
St..   Berkeley.  ?t9.';n 


ALTERATIONS 

(290)  NO.  1520  TENTH  AVENfi:. 
OAKLAND.  Alterations  and  re- 
pairs. 

Owner — Florence   St.    IMerre.    Preni. 

Architect— Nnl     Given.  Sinnn 


DWELLING 

(291)     NO.     7(1.-,     GLENDOME     RoAD. 

OAKLAND.        Two-story      fi-rooiii 

dwelling. 
Owner — F.   A.    Ileniux.    1763   El  Cerrili. 

Ave..  Oakland. 
Architect — Not   Given.  $."nrin 


I.Al!OR»\TORY 

(292)  NO.  254.^  FOURTH  ST.,  BER- 
KELEY.    One-story  laboratory. 

Owner— The  Cutter  Laboratories.  2515 
4th    St..    Berkeley. 

Architect— T.  G.  Ruege,  1515  Tyler 
St..   Berkeley. 

Contractor — F.  .1.  Sutten.  2925  Ilille- 
ga.ss  Ave.,    Berkeley.  $3100 


ADDITIONS' 

(293)     Ko.    2235    IIKAKST    AVENI'E. 

BERKELEY.     AddltlonH. 
uwnir  —  M.iry   E.    ParkH,    2616  AMhliy 

Ave..    Berkeley. 
Aichltect— Not  Given. 
Contractor— R.    F.    I'arks.     Iii47    Ydmi - 

mile  Road,  Berkeley.  $li;(iii 


DWELLING 

(291)  NO.  5816-18  AYALA  .ST.,  OAK- 
LAND. Onc-story  8-room  dwell- 
ing. 

owner— F.  Guldo.  5822  Ayala  Streit. 
Oakland. 

.\rchltect— Not   Given. 

I'lmtractor  —  E.  Campomlnosl.  B401 
irniadway   Terrace,    Oakland    $045m 


.U.TIOKATIONS 

12951      No.    2r,ni    TELKGKAl'lI    AVE.. 

BERKELEY.      Alterations. 
()wnor  —  Standard    Oil   Co..    Financial 

("enter  Bldg.,  Oakland. 
Aichitect— Not  Given.  $UiOO 


AliDl'I'ION 

(296)      NO.    2601    TELEGRAPH    AVIO  . 

BERKELEY.      Addition, 
owner  —  Standard   Oil  Co.,    Financial 

Center  Bldg.,  Oakland. 
Architect— Not  Given.  $1000 


ADDITIONS 

(297)  NO.  2412  CARLTON  S'T.,  BER- 
KELEY.     Additions. 

Ownei- — C.    L.    LaRue,   Premises. 

Architect— Not   Given. 

C-ontractor — D.  B.  MacDonald,  1617 
Edith  St..  Oakland.  51000 


DISPLAY    BLDG. 

(29S)     NO    3400    LAKESHORE    AVE.. 

OAKLAND.         One-storv      display 

building, 
owner — Gilmorc   Oil  Co..   Oakland. 
.\ichitect— Not    Given. 
Contractor  —  John     Huggard.     Kialto 

Blvd..    S.    F.  $1500 

DWELLING 

(299)     NO.     3920     OAKMORE     ROAD. 

OAKLAND.       Two  -  story    6-room 

dwelihig. 
0«ner — Arthur    E.    Newman,    954    12th 

St.,    Oakland. 
Architect — Not  Given. 
Contractor — Nels    E.    Carlson.    13S1    E- 

27th    .St..    Oakland,  $10,000 


DWELLING 

(30(1)      NO.    2129-A    BYRON    STREET 

BERKELEY.        One-story    3-room 

frame    dwelling, 
fjwncr — A.    T.    Anderson.    Premises. 
Ai-ohitect— Not    Given.  $10n(i 


DWICLLING 

(.",(11)     NO.   2927 'i   HARPER  STREET, 

BERKELEY.       One-ston'     8-room 

frame   dwelling. 
Owner— F.   C.    Peters.    70S    15th    Street, 

Oakland. 
Architect— Not    Given.  $1800 


BUILDING  CONTRACTS 

SAN     FRANCISCO    COUNTY 


No.      Owner  Contractor     Amt. 

10(1     Roflliia  Zinkand       94.<;o 


103 


lanton 

1>vllman 

uckenhach 


Early 
FarrLs 
Farris 


90 


FLATS 

(100)     B  WEBSTER  ST.   102  N  Beach 

St.      All    work    for    two-story    and 

liasement   frame   flats. 
Owner — Joseph  and  Josephine  Rofljna. 
Architect— Andrew    H.    Knoll,    Hearst 

Bldg..   San  Francisco. 
Contractor — Ed.    Zinkand    &    Son,    667 

36th  Ave.,  San  Francisco. 
Filed  May  13,  '35.     Dated  May  2.  '35. 
Every    30    days 75% 


I.'Kual    35   day» Ilalancf 

TflTAL  f.'(J8T.  I94''  ■ 
Bond,  $4740.  Surety,  United  Hlal-i. 
Guarantee  Co.  l^lmlt,  90  worklnK  dav- 
Forfelt,  none.  I'lonn  and  iipecl(lc!illi>i  • 
tiled. 


,S'rATIo.V 

(101)     SK    POST    AND    DIVrSADER. 
.SlH,     All   work   for  Bcrvlce  Mlatloi. 
(Rlchlleld  Oil  Co.  Type  2-L). 
f>wner — Alice    K.   Stanton. 
Plan«  by  Richfield  Oil  Co.,  24S  Battery 

St..    San    FranclHco. 
Contractor  —  Fred    ,1.    Early    Jr..    369 

Pine   St.,   San   Franclnco. 
Filed  May  15.   '35.     Dated  Mar.  29,  '35. 
Completion   of   concrete   work   and 
Installation    uf    tanks,    piping    and 

general     grading     25% 

(Completion    of    hulldlngit 2F,p 

Completion     of     Project 25% 

Usual    35   daye 25% 

TOTAL  COST,  $6290 
Bond,  $3145.  Surety,  Christopher  M. 
,Ienks.  Lin)lt.  50  (Calendar  days.  For- 
feit. $5  per  dav.  Plans  and  specifica- 
tions filed. 


PA1NTIN(J1 

(102)     NO.   766   FORTIETH  AVE.     All 

work  for  painting,  etc. 
Owner — Morris    and    Beckie    Spillman. 

766  40th  Ave..   .San  Francisco 
Aichitect— Not  Given. 
i;untractor— C.     <S.     Farris.     1400     Stb 

Ave.,  San  Francisco. 
Filed  May  14,  '35.     Dated  Jan.   28.  'Si. 

IIOI.C    Contract    

TOTAL  COST.  $112 
Bond.  $112.  Sairety.  United  State- 
Fidelity  &  Guaranty  Co.  Limit.  X' 
calendar  days.  Forfeit,  plans  and 
specification  none. 


PAINTING 

(103)     NO.     1012      DIVISADERO      ST. 

All   work    for   painting    exterior   of 

building. 
Owner — Margaret    Luckenbach.    Prem. 
Architect — Not  Given. 
Contractor    —    C.    S.    Farris.    1400    Stli 

Ave.,   San   Francisco. 
Filed  May  14.  '35.     Dated  Mar.  10.  '35. 

HOLC  Contract  

TOTAL  COST.  $90 
Bond.  $90.  Surety.  United  State  Fi- 
delity &  Guarantee  Co.  Limit,  forfeit. 
plans    and    specifications,    none. 


SAN     FRANCISCO     UNDER    $1(X)0 


ALTER  dwelling,  $500;  557  San  Bruno 

Ave.;     owner,    Mrs.     Ella    Dorsey. 

Prem.;  contractor.  John  L.   Bothe, 

246   Parker  Ave. 
ALTER   dwelling,    $150:    567   Monterey 

Blvd.;  owner,  E.  G.  Jaques,  Prem. 
ALTER  flats.   $150;   303   Chestnut   St.; 

owner,  Mrs.  Etna  Chodrick,  Prem. 
BILLBOARD,  $6.25;  SE  San  Jose  Ave 

and  Tingley  St.;  owner,   Foster  & 

Kleiser  Co..    1675    Eddy  St. 
BILLBOARD.  $6.25;  SE  Snn  Jose  Ave. 

and   Ottowa   St.:   owner.    Foster  &• 

Kleiser  Co..    1675   Eddy   St. 
BILLBOARD.  $6.25:  Salinas  and  Crane 

Sts. ;  owner.  Foster  &  Kleiser  Co., 

1675   Eddy   9t. 
BILLBOARD,  $6.25;  S'W  Silver  Ave.  & 

Harvard    St.:    owner,    Foster    and 

Kleiser  Co..  1675  Eddy  St. 
BILLBOARD.  $12.50:  W  San  Jose  Ave. 

45    N    Sadowa    St.;    owner.    Foster 

&   Kleiser  Co..   1675   Eddy   St. 
ALTER    fence.    $16;    1133    Kansas    St.: 

owner.  Wm.  H.  Quast.  Premises. 
.\LTER  auditorium,  $270;  149  Eddy  W. 

owner,    B'nai     B'rith    Hall     Assn.. 

Prem.;  contractor,  Micnel  &   Pfef- 

fer  Iron  Works,   1415  Harrison  St. 
BILLBOARD.    $6.25;    SW    Silver    Ave. 

and    Bowdoin    St.:    owner.    Foster 

&  Kleiser  Co..   1675  Eddy  St. 
ALTER   flats.    $100;    10 IS   Guerrero   St. 

owner.    1".    J.    Ruarte.  "Premises. 
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APARTMENTS 


Contracts  Awanded. 

REPAIR    APTS.  Cost.    ? 

SAN    FRANCISCO.     544    Hyde    .Street. 

R>IKiirs  to  interior  and  exterior  of 
apartment  building  (work  involves 
pi.inting.  plumbing,  electric  wiring 
refrigeration,  sheet  metal  repair.^i 

Owner— Capitaa  Co..    625  Marlcet   St. 

Plans  by  Architectural  Department  of 
Lessee. 

Roofing— p.    E.    DePaoli.    2450  Polk  St. 

Tile— Art  Tile  &  Mantel  Co..  221   Oak. 

Sheet  Metal — .\nder.son  Sheet  M  e  t  1. 1 
Works.  Quint  and  Custer  Sts. 

Hardwod  Floors  —  Roma  Hardwood 
Floor    Co..    3539    Market     Street. 


2— 


BONDS 


BONDS   SOLD. 

LOS  ANGELES.  Cal.— The  Metro- 
politan Water  District  sold  to  the  Re- 
con.struction  Finance  Corp.,  May  10 
a  block  of  aqueduct  bond.s  in  the  sum 
of  $11,164,000.  part  of  the  $220,000,000 
issue  voted  in  1931.  The  bonds  bear 
interest  s,t  the  rate  of  5%  but  under 
a  di.ecount  agreement  the  district  will 
pay   only   4%. 


3—  CHURCHES 

Sub-Contracts  Awarded. 
ALTERATIONS  Cost.    $5,000 

SAN  FRANCISCO.  NW  California  and 

Webster  Streets. 
Alterations    to  church. 
Owner  —  Congregation   Sherith   Israel, 

premises. 
.Architect  —  Hyman  and  Appleton.   68 

Post   Street. 
Engineer— H.    Rosenthal.    821    Market. 
Contractor- Dinwiddle  Const.   Co.,   210 

•"•rncker  Building. 
Sheet    Metal— Morrison   &   Co.,   74   Du- 

boce   Avenue. 
Structural  Steel— Western  Iron  Works. 

HI   Bf-ale  Street. 
Glass — Crowe    GI.tss    Co.,     675    Oolden 

Hnte  Avenue. 
Roofing— Alta    Roofing    Co.,    976    Indi- 
ana Street. 
Plumbing— E.    Rugarman,    3624    Ceary. 

Sub-Contracts  Awardea. 

DinrE.'SAN    HOfSE  Cost.    ?d0.000 

SAN  FRANCISCO  SW  Taylor  and 
Sacramento    Streets. 

Two-slory  reinforced  concrete  dioce- 
san house  fslate  roof,  steam  heat- 
ing system,  steel  sash,  etc.) 

Owner— Protestant  Episcopal  Dioceses 
of    California.    Premises. 

Architect— Lewis  P.  Hobart,  .i25  Mar- 
ket  St..    San   Francisco. 

FIriirtural  Engineer.-— T.  Ronneberg 
and  R.   J.   Fiaher.  Crocker  Bldg. 

Contractor  —  Dinwiddle  Construction 
Co..    Crocker   Bldg. 


Reinforcing   Steel^Gunn   Carle  &   Co., 

20    Potrero   Ave. 
Plaster     Models— Herman     Bosch,     621 

Minna   St. 
As      previously      reported,      grading 
awarded    to    Sibley   Grading    &    Team- 
ing Co..   165  Sibley  St. 


Construction   To  Start  Shortly. 

cm-RCH  Cost,   $ 

L-AKERSFIELD,  Kern  Co.,  Cal.  Trux- 
ton  Ave.   and  E  Street. 

One-story  church  building  (auditor- 
ium to  seat  400;  Sunday  school 
rooms,  etc.)  adobe  walls,  tile  roof, 
linoleum  covered  cement  floors 
loud  speaker  system,  etc. 

Owner  —  Seventh  Day  Adventist 
Church,   Bakersfield. 

Architect — Clinton    Nourse,    1406    Bond 
St.,    Los    Angeles. 
George  H.   S-cott   is  chairman  of  Ine 

building  committee. 


Construction   To   Start   Shortly. 

CHrKCH  Cost.    $18,0(10 

BAKERSFIELD,  Kern  Co.,  Cal.  King 
and   Monterey   Streets. 

Alterations  and  i-dditlons  to  church 
(frame  construction,  brick  walls, 
whitewashed;  shingle  roofing, 
structural  steel,  cement  and  oak 
floors,  leaded  glass,  gas  eteam  ra- 
diators,   etc. 

Owner — Church  of  Jesus  Christ  of  Lat- 
ter day  Sainte  (J.  S.  Brunting. 
President). 

Architect — Georgius  Y.  Cannon,  Beaux 
Arts  Bldg.,  Los  Angeles. 

Mgr.  of  Const. — Jackson  Brothers-Le- 
Sage,  547  S  Ff.irf.ax  Ave.,  Los  An- 
geles. 

PLANNED 

RIVERSIDE,  Calif.  —  Calvary  Pres- 
byterian Church,  Riverside,  contem- 
plates adding  a  new  unit  to  the  pres- 
ent church.  Cost  of  the  building  is 
estimated  at  $50,000,  while  an  addi- 
tional $10,000  w^ould  be  expended  for 
gri.ding  the  site  and  furnishings.  A 
cf.mpaign  is  under  way  to  finance  the 
improvements.  D.  S.  Bell  is  chairman 
of  the  board  of  trustees. 


4~  FACTORIES  &  WARE- 
HOUSES 

May  IC.   1935 
Planned. 

WINERY  eost     $ 

KTNGSBURG,    Fresno   Co.,   Cal' 


Nev 


nery. 


Owner— Muscat  Co-Operative  Winery 
Association  (C.  W.  Tremper. 
President). 

Architect — Not   Given. 

Further    details    will    be    announced 

.ihortly. 

Owner    Taking    Bids. 

■''HOP  Cost,    ?9000 

SAN  JOSE.  Santa  CTara  Co.,  Calif. 
South    First    St.    near    Aimaden. 

One-story  reinforced  concrete  print- 
ing shop  (built-up  15-year  guar- 
antee roof;  concrete  floors,  steel 
sash,    etc.) 

Owner— B.  Filice,  1435  S-Flrst  .S't.. 
San  Jose. 

Architect  —  Chas.  McKenzie,  Twohv 
Bldg..    San  Jose. 


Plans  Being  Completed. 
RESIDENCES  $10,000    to    $13,000 

SAN  FRANCISCO.     Twenty-fifth  Ave. 
Six  one-story  and  basement  frame  and 

stucco  residences. 
Owner  and  Builder— John   Little  Bldg 

Co..   107  24th  Avenue. 


u-chitect- Masten    &    Hurd,    233    Post 
St.,    San   Francisco. 
S'ub-bids  will  be  taken  in  one  week. 


Contract   Awarded. 

ALTERATIONS  Cost.    $5,000 

SAN   FRANCISCO.     144    Townsend  St. 

Alterations    to    warehouse  and   offices. 

Owner — Frank  Nolan  Drayage  Co.,  144 
Townsend  Street. 

Architect— Miller  &  Pflueger,  oSO  Mar- 
ket  Street. 

Contractor — Geo.  Wagner,  181  South 
Park  Street. 


Contract  Awarded. 

ALTERATIONS  Cost.    $3,000 

SAN  FRANCISCO.     1220  Howard  St. 
Alterations    to    meat  Jobbing   plant. 
Owner — Fotenos    Bros.,    1091    Market. 
Architect — Not  Given. 
Contractor — H.  E.  Rahlman,  251  Kear- 
ny Street. 


Contract   Awarded. 

WAREHOUSE  Cost,   $100,000 

SALEM,    Oregon.      Front    and    Perry 

Streets. 
Five-story  hop  warehouse  (120x82  ft.) 

reinforced  concrete  structure; 

railroad   spur,   etc. 
Owner — D.   J.   Fry,    Salem. 
-4.rchitcct— Knighton    &    Howell,    U.    S. 

Bank   Bldg.,    Portland. 
Lessee — Southern    Pacific   Co.    (H.    W. 

Klein),    Portland. 
Contractor — Drake     Wyman     &     Voss, 

U.   S.   National  Bank  Bldg..   Port- 
land. 
Following     sub-contracts     awarded: 
Plumbing — Urljan   &   Sinnott. 
Electrical    Work — Huenergard   Electric 

Company. 
Sprinkler     System — Pacific     Automatic 

Sprinkler   Service. 
Elevator — Portland    Elevator    Co. 

All    Portland    firms. 


Contract    Awarded. 

ROOFING.   ETC.  Cost,   $450 

.SANTA  ROSA.  Sonoma  Co.,  Cal. 

Roofing  and  insulation  at  winery. 

Owner — Grace   Bros..    Santa   Rosa. 

Engineer — L.  H.  Nishkian,  525  Mar- 
ket S-t.,   San  Francisco. 

Contractor — Malott  &  Peterson,  20th 
and  Harrison  Sts.,   San  Francisco. 


Contract  Awarded, 

PACKING    PLANT  Cost,    $30,000 

EXETER,  Tulare  Co.,  Cf.lif.  Santa 
Fe   right-of-way. 

One  -  story  fireproof  packing  house 
(110x214  ft.)  Pumitile  walls,  ce- 
ment floor,   asbestos   roof,    etc.) 

Owner — Exeter  Citrus  Assn.  (Fred.  S. 
Mayfield,    Mgr.)    Exeter. 

Plans   by    Mr.    Runciman. 

Contractor — T.  B.  Runciman,  Route  1, 
Box  1180,   Exeter.  • 

Planned. 

WINERY  Cost,  $ 

DIABLO,  Contra  Costa  Co.,  Calif. 
New  winery  (storage  cellars,  and  fer- 
mentation VLtB,   161x141  ft.)   boiler 
room     (80x42    ft.)     office    building, 
(20x42  ft.)    refrigeration   and    pas- 
teurization   plant,   etc. 
Owner — C.  G.  Schuman,  et  al.   %  Bear 
Creek   Winery,   Ampere,    San   Joa- 
quin  County. 
Architect— Not    Selected. 

Further  deti^ils  will  be  announced 
when  financing  arrangements  are  com- 
pleted. 


To  Be   Done  By  Day's  Work. 
ALTERATIONS  Cost,   $5,000 

SAN    FRANCISCO.     SE    Brannan    and 
Second  Streets, 
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Owner  —  Hnslett    Warehouse    Co.,    280 

Battery  Street. 
Arcliltpot— Albert    F.     Roller,    Crocker 

First   Natloni.1    Bank    Bldic. 


Brick   Contract   Awarded. 

MILK  PLANT  Co.st,  % 

(IRLA.NIt,    Ulenn   Co.,    Cttllf. 
Two-Htory  brick  and  steel  milk  dahy- 
dratUiK    plant    (02x102    feet):    steel 
stairway.-). 
Owner — (lolden     Htnte    Creamery    Co.. 

425  Batli>ry  m.,   Siin   Krancl.seo. 
I'Inn.s  oy  KnKlncirlnu  Dopt.  of  Owner 
Mftr.  of  Crinslr.  —  E.   W.   Pcrkln.<i.   r/T, 

Hattery  St.,   San  Francisco. 
Brick— Daniel   Bl.sliop,    Modesto. 

I'liimblng  and  electrical  bids  will  be 
taken   shortly  at  Orland. 

A.I    previously    reported      steel    con- 
tract awarded  to  Kyle  &  Co.,  Fresno. 


Contracts  Awarded. 

PACTOKY  Cost,  $15,000 

SAN   KRANCMSCC*.  W  Newhall  St.  115 
N  Carroll  Street. 

Cla.ss  A  special  factory  (2nd  imit). 

Owner — I'aclllc    Can    Co..    Preml.^e.s. 

Engineer.^— Elli.son   &•    Russell.   712   Pa- 
cific nirlc..   Wnn   Francisco. 

Structural    Steel — Hprrick    Iron    Wks., 
18th  and  Campbell  St.s.,  Oakland. 

Rtinforcing  Steel — Gunn.  ("^arle  &  Co., 

20   Potrcro  Ave..    San    Francisco. 

Work   l.s   being  done   by   day's   labor 

under  the   supervision   of   the   nwnei. 


Contract   Awarded 

ALTERATIONS  Cost.    $5,000 

SAN    FRANCISCO.      SE    Arthur    and 

Third   Streeta. 
Alterations    to    me:.t   packing    plant. 
Owner— H.    Moffat,   premises. 
Architect — Not  Given. 
Contractor- H.    E.    Rahlmann   Co..   251 

Kearny  Street. 

5^^  FLATS 

Contract   Awarded. 

REPAIR   FLATS  Cost.    $2,000 

SAN  FRANCISCO.  N  Pacific  114  W 
Taylor  Street. 

Repair  fire  damage  to  flats. 

Owner — Estate  of  Isabella  J.  Benson. 
1130  PaciHc  Street. 

Architect — Not   Given. 

Contractor — D.  Capellelti,  608  Hamp- 
shire Street. 

Sub-Bids  Being  Taken. 

FI,ATS  Cost.   $10,000 

SAN  FRANCISCO.  N  Bay  Street  W 
Webster    Street. 

Two-etory  and  basement  frame  and 
stucco  flats  (6  rooms  and  2  baths) 
tile  and  composition  roofing,  can- 
vas walls,  stejim  heating  system, 
wood  sash,  hardwood  floor,  tile 
baths,  etc. 

Owner  ajid  Builder — Peder  B.  Johnson 
1730    Bay   St.,    San   Francisco. 

Architect— R.  R.  Irvine.  3431  Market 
St..    San   Franciiico. 

6— GARAGES    &    SERVICE 
STATIONS 

Contract   Awarded. 

SERVICE    STATION  Cost.    $8000 

MERCED.  Merced  Co..  Cal. 

Steel  service  station. 

Owner — Gllmore    Oil    Co.,    Third    and 

ISth  9ts.,  San  Francisco. 
Architect — Not  Jiven. 
Contractor  —  John     Huggard.     Klalto 

Bldg.,    San    Francisco. 


Contract  Awarded. 

ALTERATIONS  Cost,    $1000 

SANTA    CRUZ.    Santa   Cruz   Co..    Cal. 
Alterations   to  service   station. 
Owner- Gllmore    Oil    Co.,    Third    and 

18th  Sts..   San  Francisco. 
Architect- Not    Given. 
Contractor    —    John    Huggard,    Rialto 

Bdg..   San   Francisco. 


May  10.   lil3G 
Contract  Awarded, 

SERVICE    ,'yrATION  Cost,    $7500 

YUBA   CITY.   Sutter  Co.,   Cal. 
one-story  steel  service  station. 
Owner- Ollmore    Oil    Co.,     Third    and 

ISth   Sts.,   San    Francisco. 
Architect— Not    Given. 
Contractor    —    John    Huggard.     Rialto 

Itldg..   San   Francisco. 

Steel    Building   Contract   Awarded. 

SERVICE   STATION  Coat,    $5,000 

SAN    FRANCISCO.     SE    Leavenworth 
and   McAllister  Streets. 

.Steel  service  station. 

Owner— Richfield   Oil  Co.,    248   Batterr 
Street. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— F.   J.    Early,    3G9   Pine    St. 

Steel  Building— H.  F.  Gettlns,  530  Mar- 
ket Street. 
Other    awards    will    be    made    w..hin 

one   week.  • 


Sub-Contract    Awarded, 
.SERVICE   STATION  Cost,    $6,000 

CLOVERDALE,  Sonomf.  Co.,  Calif. 
Frame  and  «tucco  service  station. 
Owner— Gilmore   Oil  Co.,  3rd  and   18th 

Streets,    San   Franciso. 
Architect— Not  Given. 
Contractor — John    Huggard.     Rialto 

Bldg..   San  Francisco. 
House    Moving — E.    Anderson    &    Son, 

Mountain  View. 


Planned. 

SERVICE  STATION  Cost,  $6000 

SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. 
First   and   Cliff  streets. 

New  super  service  station. 

Owner — Noel  Patterson.  Medical  Den- 
tal  Bldg.,    Santa   Crnz. 

Architect — Not   Given. 


Plans    Being    Prepared, 

ADDITION  Cost,    $ 

BERKELEY,  Alameda  Co..  Cal.  Tele- 
graph and  Parker  Avenues. 

Alterations  and  additions  to  service 
elation. 

Owner  —  Standard  Oil  Co..  Financial 
Center  Bldg.,  Oakland. 

Plans  by  Engineering  Dept.  of  Owner. 


Contract  Awarded, 

ALTERATIONS  Cost,   $1,600 

OAKLAND.   Alameda   Co.,   Calif.     3014 

San   Pablo  Avenue. 
Alterations  to  service  station. 
Owner — Associated    OH    Co..     75    New 

Montgomery    .St.,    San    Francisco. 
Architect — Not  Given. 
Contractor — Independent    Iron    Works. 

821    Pine    St.,    Oakland. 


Contract   Awarded. 

GARAGE  Cost.    $3000 

SAN  FRANCISCO.  SW  15th  St.  and 
Albion    Street. 

One-story  Class  C  concrete  public  ga- 
rage   (50x100   feet). 

Owner — Rentschler  Bro<-..  1767  l5th  St. 

Engineer — Ellison  and  Russell,  Pacific 
Bldg..   San  Franciso j. 

Contractor — Mission  Concrete  Co.,  272 
Turk   St..    San  Francisco. 


Plans  Completed. 

.'SERVICE    STATION  Cost,    $4000 

SAN  JOSE.  .Santa  Clara  Co.,  Calif. 
No.    299   Almaden   Ave. 

Service    station. 

Owner  —  Associated  Oil  Co..  79  New- 
Montgomery  St.,   San  Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 


To   Ask   Bids  Within  One  Week, 
SERVICE    STATION  Cost,    $7,000 

S.\N    FRANCISCO.      NW   Folsom    and 

Fremont  Streets. 
One-story   service    station. 
Owner— Standard  OH  Co.,  225  Bush  St. 
Plans  by  Engineering  Dept.  of  Owner. 


Contract   Awarded 

SERVICE    .STATION  Cost.    IS. HDD 

SAN  FRANCISCO.  SE  Pout  and  Dl- 
vlsadero  Streets. 

Steel   service  station 

fiwner — Alice   E,    Stanton. 

Lessee— Richfield  Oil  Co.,  241)  Bat- 
tery   Street. 

Plans   by   Engineering  Dept.  of  Lessee 

Conlraitor— Fred.  J.  Early,  .Ir  .  36lt 
Pine   Street 


7—  FEDERAL  BUILDINGS 

LOW   BIDDER 

HOQUIAM,  Wash.— Patterson  Bro«., 
2059  Webster  St..  Oakland,  at  $1,240 
submitted  low  bid  to  Treasury  De- 
partment, Procurement  DIvlelon.  Pub- 
lic Works  Branch,  Washington,  D.  C. 
for  painting  the  plaster,  etc.,  at  the 
U.    S.    po«t    office,    Hoqulam. 


BIDS   WANTED 

FAIRBANKS.  Alaska — As  previous- 
ly reported,  bids  will  be  recelv.;!  by 
the  Custodian,  U.  S.  Post  Of*lce,  Fair- 
banks, Alaska,  for  painting  pl-jotei. 
etc.,  at  the  Post  Office,  Fairbanks 
Specifications  may  be  obtained  from 
the  Custodian  and  at  Room  402,  Post 
Office  Bldg.,  Sran  Francisco. 

BIDS   WANTED. 

WILLOW.S',  Glenn  Co.,  Cal.— Bid.< 
are  being  received  by  the  Custodian 
Willows  Post  Office,  for  painting  aiwl 
repairs  at  the  U.  S.  Post  Office  at 
Willows. 


Bids    Wanted— To   Close   June   17,   1:30 
P,    M. 

POST  OFFICE  Cost.   $57,200 

VAN   NUYS,    Los  Angeles   Co.,    Calif. 
U.    S.   post   office  buildtns. 
Owner — United    States    Government. 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept.,   Washington.   D.C. 
Plans  and  specifications  may  be  ob- 
tained  from   above  office. 


Bids   Wanted— To   Close   June  20,    1:30 

P,    M, 
POST    OFFICE  Cost,    $568,840 

SAN  PEDRO,  Los  Angeles  Co.,  Calif. 
U.   S.   post  office  building. 
Owner — United    States   Government. 
Plane  by  Supervising  Architect  of  the 

Treasury  Dept..  Washington,   D.C. 
Plans  and  specifications  may  be  ob- 
tained  from  above  office. 


LOW   BIDDER 

METALINE  FALLS.  Wash.  —  Apex 
Painting  &  Decorating  Co..  1353  Olive 
Way,  Seattle,  at  $494,  submitted  low 
bid  to  Treasury  Department,  Procure- 
ment Division,  Washington,  D.  C  for 
painting  the  plaster,  etc..  In  the  U.  S. 
In.spection    Station   at    Metaline   Falls. 

CONTRACT  AWARDED 

BENICIA,  Solano  Co.,  Cal.  —  Alta 
Roofing  Co.,  976  Indiana  St.,  San  Fran- 
cisco, at  $437  awarded  contract  by 
Commander.  Benicia  .\rsenal.  for 
roofing  guard  himse  building  No.  39 
and  roofing  on  porch  of  building  Nc. 
45.     at     the     Benicia     Arsenal.      Com- 

,,!„■  .     '   :,!„     follow: 

Alta     Roofing    Co..     S.     F $437.00 

■M.  Heathorne  Roofing  Co.,  Oak- 
land    453.00 

Western  Roofing  Co.,  Oakland. ...  490.00 

City  Cornice  Co.,  Oakland...- 571.00 

Pacific  Roofing  Co..   Vallejo 602.5i 


TO     PROCURE    SITE 

LOS  ANGELES,  CaJ.— Treasury  De- 
partment will  begin  court  action  In 
a  few  days  to  acquire  property  at  Al- 
ameda and  Macy  Sts..  owned  by  the 
I^s  -Angeles  Union  Passenger  Ter- 
minal, as  the  site  for  the  new  poetal 
distributing  building.  It  will  be  a 
four-story.  Class  A  structure,  costlnj 
approximately  $2,500,000.  Gilbert  S. 
Underwood,  a  member  of  the  Federal 
board    of   architects,    and    H.    S.    Rob- 
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erts,  post  office  engtneer,  are  In  Sao 
Francisco  this  week  conferring  with 
W.  H;  Newman.  Treasury  Depart- 
ment engineer,  concerning  the  struc- 
ture. 


Bids    Wanted  —  To    Close    June    20.    1 

P.    M. 
POST    OFFICK  Cost,    $5(i8.S40 

SAN    PEDRO.    Lo.s    Angeles    Co.,    Cnl. 
Beacon  St.,  bet.   Sth  and  9th  Sts. 
Three-stor.v    and    basement    Class    A 
Post  OlPice  building   (250x100  feet) 
to  house  I'ost  Office.  Customs  De- 
partment,  immigration  and  public 
health    service,    shipping   commis- 
sion and  hydrographic  offices. 
Owner — United  States  Government. 
Architect — Gordon    B.    Kaufmann.    610 
fnion    Bank    Bldg.,    Los    Angeles, 
and  W.  Horace  Austin.  532  Chest- 
nut Ave..   Long  Beach. 
Plans  and  specifications  may  be  ob- 
tained  from  above  office   upon  depo.'-il 

of  ns. 


Sub-Contracts  Awarded. 

POST    OFFICE       Cont.    Price.    $36.GS0 

ROSEVILLE.   Placer  Co..  Calif. 

U.    S.    Post    Office    Building. 

Owner — United   Stales  Government. 

Plans  by  Supervising  Architect  of  the 
Treasury  Dept..   Washington,    D.C. 

Contri^ctor— K.  E.  Parker  Co.,  135  So. 
Park.    San   Francisco. 

Reinforcing  Steel — W.  S.  Wetenhall. 
17th  and  Wisconsin  Streets.  San 
Francisco. 

Structural  Steel — Judson  Pacific  Co.. 
609  Mission  St..   San  Francisco. 

Vault  Doors — Hermann  Sj.fe  Co.,  Main 
and   Howard    Sts..    San    FYancisco. 

Sheet  Metal— Morrison  &  Co.,  74  Du- 
boce   Ave.,   San   Francisco. 

Roofing — J.  W.  Bender  Roofing  Co., 
ISth  and  Bryant  Sts.,  San  Fran- 
cisco. 

Mill  Work— Pt.ciflc  Mfg.  Co.,  Santa 
Clara. 

Painting — Patterson  Bros.,  2059  Web- 
ster St.,  Oakland. 

Glass— W.  P.  Fuller  &  Co.,  301  Mis- 
sion  St..    San   Francisco. 

Electric  —  Spencer  Electric  Co.,  Mo- 
nadnook    Bldg.,    San    Francisco. 


Bids    Wanted — To    Close    June    17th,    1 

P.    M. 

POST  OFFICE  Cost.   ?57.20ii 

VAN    NUYS,    Los    Angeles    Co.,    Cal. 

Sylvan    St.,    bet.    Van    Nuys    Blvd. 

and   Vesper  Street. 

One-story     reinforced     concrete     Po.«i 

Office    Building. 
Owner— United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept..  Washington,  D.  C. 
Plans  and  specifications  may  be  ob- 
tained  upon  deposit  of  $15. 


Contract   Awarded. 

POST  OFFICE         Cont.   Price,   $38,390 

PITTSBURG,    Contra    Costa    Co..    Cal. 
Fifth   and  Cumberland   Streets. 

United  States  Post  Oflflce  Building. 

Owner— United  States  Government. 

Plans  by  Supervising  Architect,  Trea's 
ury   Dept..   Washington.    D.    C. 

Contractor— Oliver  S.   Almlie,    60   Sus- 
sex St..   San  Francisco. 
Complete  bids  published  Oct.  S,  1934. 


Contract  Awarded. 

P.  O.  EXTEN'.  Cont.  Price.  $84,700 
SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
Extension   and   remodeling   of   present 

Post    Office      building      (store    and 

terra  cotta  exterior,  tile  roof,  etc.) 
Owner— United  ."States  Government. 
Plan."!  by  Supervising  Architect.  Trea.- 

ury    Depl.    Washington,    D.    C. 
Contractor  —   K.    E.    Parker   Co..    13.S 

South   Park,   San   Francisco. 


Bids    Wanted— To    Close    May    31st.    2 

P.  M. 
UTILITY  BLDG.  Cost.   170.000 

YELLOWSTONE  National  Park.  Wyo 


Reinforced  concrete  and  steel  frame. 
One-story    and    part    basement    utility 
building     (72yiXl36.8)     hollow     tile 
and      metal     partitions,     asbestos 
shingle  roof,   steam  heating  plant. 
Owner-United  Sti-tes  Government. 
Plans  prepared  by  National  Park  Ser- 
vice,   525    Market    St..    San    Fran- 
cisco. 
Plans  and  specifications  may  be  ob- 
t;.ined   from   the   Superintendent,   Rog- 
L-r  W.  Toll,  Yellowstone  National  Park 
upon  deposit  of  $10.00. 

A  copy  of  the  plans  and  specifica- 
tions may  be  inspected  by  those  in- 
terested at  the  National  Park  Service 
office,   525   Market   St.,   San  Fr£.nclsco. 

BIDS   WANTED 

FAIRBANKS,  Alaska — As  previous- 
ly reported,  until  June  10,  bids  will 
be  received  by  the  Custodian,  U.  S. 
Post  Office.  Fairbanks,  for  painting 
plaster,  etc.,  at  the  post  office  in 
Fairbanks.  Specifications  may  be  ob- 
t!.ined  from  the  Custodian  and  at  Rm. 
402,   Post   Office   Bldg.,   San  Francisco. 


BIDS    WANTED 

WALLA  WALLA.  Wash.— As  pre- 
viously reported,  until  June  *.  2:30 
P.  M.,  bids  will  be  received  by  Vet- 
erans Administration,  Room  764,  Ar- 
Inigton  Bldg.,  Washington,  D.  C,  for 
constructing  ice  cream  making  plant 
at  the  \eteran8  Administration  Faci- 
lity. Walla  Walla.  Wash.  Plan.i  and 
specifications  may  be  obtained  from 
.ibove  office  and  from  the  Supervising 
Superintendent  of  Construction.  Vet- 
erans Administration  Facility,  Palo 
-Mto.     No  deposit  required   for  plans. 


BIDS    OPENED 

LONG  BEACH.  Los  Angeles  Co.. 
Cal. — J.  Kressfeld,  Insurance  Building 
Washington,  D,  C,  at  $S3  submitted 
low  bid  to  Treasury  Departmtnt, 
Washington.  D.  C,  for  furnishing  di 
rectional  signs  in  the  U.  S.  Post  Office 
at  Long  Beach.     Complete  bids  follow  ; 

J.  Kressfeld,    Washington,    D.  C i  83 

Commercial  Fixture  Co..  L.  A S5 

Tiieo.    A.    Beyer  Corp.,    L.   A lU 

Public    Bldg.    Contractors,    Bronx, 

New    York    City. 407 


BIDS    OPENED 

SAN  ULEGO,  Cal.— crharles  and  F. 
W.  Steffgen,  2015  Bay  Front  Street, 
San  Diego,  at  $664  submitted  low  bid 
to  Eleventh  Naval  District,  San  Diego, 
for  removal  of  dolphins  at  Marine 
Railway  at  the  Naval  Operating  Ba.'Jt 
(Destroyer  Base).  San  Diego.  Speci- 
fication No.  7929.  Only  other  bids 
were  submitted  by  EmnTsIt  C.  Lip- 
scomb.   San   Diego,   at   $675. 

Bids  held  under  advisement 


BIDS    OPENED 

CORVALLIS,  Ore.  —  As  previously 
reported  Newman  Bros.,  McMinnville, 
Ore.,  at  $797  submitted  low  bid  to  the 
Treasury  Department,  Washington,  D. 
C.,  for  pi.inting  plaster,  etc.,  in  the  U. 
S.  Post  office  building  at  Corvallis. 
Only  other  bid  was  submitted  by  Pat- 
terson   Bros.,    Oakland,    at    $925. 


BIDS    OPENED 

MARE  ISLAND,  Calif.— San  Fran- 
cisco Elevator  Co.,  860  Folsom  Street, 
San  Francisco,  at  $295.00  submitted 
only  bid  to  Public  Works  Officer,  Mare 
Island  Navy  Yard,  for  furnishing  and 
installing  three  elevi.tor  safety  gates 
to  replace  those  now  in  use  on  ele- 
vators in  the  Medical  Supply  Depot, 
Building  No.  229.  at  the  Mare  Island 
Navy  Yard;   Spec.   No.   7928. 

Bid   held   under  advisement.        • 


CONTRACT  AWARDED 

MARCH  FIELD.  Riverside  Co.,  Cal. 
-De  C;.mp-Hudon  Co.,  V277  W  24th 
St..  Los  Angeles,  awarded  contract 
by  Constructing  Quartermaster  at  $3.- 
S49.     for     the    construction     of    covers 


and  ramps  to  four  ordnance  magt- 
alnes  at  March  Field.  The  work  In- 
volves excavating  and  backfilling,  re- 
inforced concrete  wj^lls,  floors  and 
canopies,  miscell.aneous  iron  and  steel  , 
and  painting.  Other  bids  were:  Cres- 
mer  Mfg.  Co.,  $4250;  T.  C.  Pritchard, 
$4894. 


LOW    BIDDER 

CORVALLIS,      Oregon    —    Newman 
Bros.,     McMinnville,     Oregon,    at    $797 
submitted    low    bid    to    Treasury    De- 
partment,     Washington,      D.    (;.,    for   -j 
painting    the    plaster,    etc.,    in    the    U,    .J 
S.    Post    Office    Building   at    Corvallis,    ., 
Oregon. 


BIDS  WANTED 

PETALUMA,  Sonoma  Co.,  Calif.— 
Until  June  4  10  A.  M.,  bids  will  be 
received  by  the  Treasury  Department, 
Procurement  Division,  Pul)iic  Works 
Branch,  Washington,  D.  C.  for  paint- 
ing the  plaster,  etc.,  in  the  U.  S.  poet 
office  at  Petaluma.  Specifications  may 
be  obti.ined  from  above  office  and  from 
the  Custodian  of  the  building  at  Pet- 
aluma. 


BIDS   WANTED 

WALLA  WALLA.  Wash.  —  Until 
June  4.  2:30  P.  M.,  bids  will  be  re^ 
ceived  by  Veterans'  Administration, 
Room  764,  Arlington  Bldg..  Washing- 
ton. D.  C  for  constructing  ice  cream 
making  plant  t.t  Veterans'  Adminis- 
tration Facility,  Walla  Walla. 


BIDS   OPENED 

ASTORIA.  Ore. — G.  J.  Inman,  Dan- 
ville, III.,  at  $1,303  submitted  the  low- 
bid  to  Treasury  Department,  Wash- 
ington, D.  C  for  painting  the  plas- 
ter, etc.,  at  the  U.  S.  Post  Office  In  i 
Astoria.  ! 

Complete  bids  follow: 

G.   J.    Inman.    Danville,    111 $1,303  )| 

Neuman  Bros.,  McMinnville,  Ore.  1,370;' 
Apex  Painting  &  Decorating  Co. 

Seattle    1,994  S 

Astoria   Ps.inting  Co.,   Astoria 3,250  ' 

J.    A.    Hoff,    Astoria 4,478  i 

Bids   held  under  advisement. 


BIDS  WANTED 

SAN  DIEGO,  C;.l.— Until  May  17,  11 
A.  M.,  bids  will  be  received  by  the 
Public  Works  Officer,  11th  Naval  Dis- 
trict, San  Diego,  for  alterations  to 
C02  Fire  Protection  System  at  the 
Naval  Operating  Base  (Air  Si^tlon), 
San    Diego;    Spec.    No.    7935. 

The  present  C02  fire  protection  sys- 
tem is  a  bank  of  eleven  cylinders, 
each  containing  50  pounds  of  liqquld 
C02  gas  (actuated  by  rate  of  tem- 
perature rise),  with  operating  mecha- 
nism consisting  of  cutter  valves,  loop, 
manifolds,  fastenings,  etc.,  installed 
in  i.  wire  enclosure.  The  work  con- 
sists in  general  of  (a)  the  removal  of 
the  present  operatin,g  mechanism  and 
the  furnishing  f.nd  installing  of  a  new 
type  of  operating  mechanism,  includ- 
ing cutter  valves,  loop,  manifolds,  fas- 
tenings, etc.,  installed  in  a  new  steel 
enclosure;  and  (b)  the  furnishing  and 
installing  of  a  scf.Ie  and  necessary  ap- 
purtenances to  permit  the  weighing' 
of  individual  cylinders  without  remov- 
ing them  from  the  bank  or  putting  the 
system  out  of  operation.  Bidding  data 
may  be  obtained  from  above  office  up- 
on deposit   of  $10.00. 


To    Ask   Bids   Shortly. 

POST   OFFICE  Cost.    $130,900 

SANTA   MONICA,   Los  Angeles  Co. 

One-story  and  basement  reinforced 
concrete  Post  Office  building  (13,- 
500  sq.  ft.  floor  space)  steel  truss- 
es, wood  and  composition  roofing, 
tile  and  marble  toilets,  tile  lobby 
floor,  wood  paneling,  cast  concrete 
ornamentation,  waste  molds,  steam 
heating,  ornamental  iron,  etc., 
(Mexican    style    of    architecture). 

Owner— United  States  Government.       ; 
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chllcut— Henry  Carllon  Newton  and 
Robert  DennU  Murray.  502  Aichl- 
teclM   Itlilg..   I-"s  Ani;pli!». 


—       CLUB  BUILDING 


RE    LOSS 

STHATIl.MOHB,  Tulare  Co..  Cul.— 
re.duBlriiyed  the  Stratlimorc  County 
ub.  IJamiige  eKtiniated  at  $15.1)00 
(■llllam   Horner,    proprietor. 


}w   Bidders. 

LTEUATU'NS  Cost,    $15,000 

\.\  KHANTISCO.  NE  Valencia  an* 
Clinton  Park. 

((■rations  to  lodge   rooms. 

(vner— First  Serbian  Benevolent  So- 
ciety. 

'■(•hltpct— Dodge   Rledy,   811    Market. 

'.w   Bidder— M.    E.    Vukicevlch,    6  6  6 

'    Mission  Stre«t. 

Miller    &    McGillis   submitted   second 

»•  bid,  anxi  Mon«on  Bros.,   third  low. 

Bids    held    under    cdvLfement. 

—  HOSi'ITALS 

lans   Being    Figured — Bids  Close 
June  3.   10  A.   M. 

ITERATIONS  Cost.    % 

KNTA     BARBARA,     Santa     Barbara 

,    County,    Calif. 

terlor  changes  to  first  and  second 
floors  of  county  detention  home. 

vner — County    of   Santa    Bt-rbara. 

-chiteot— L.  A.  Cooke.  423  E.  Vic- 
toria St.,    Sajita   Barbara. 

^gregated    Bids    Being    Taken. 

DDITION  Cost,    $14,000 

EALDSBURG,  Sonoma  Co.,  Calif. 
Lytton    Home   Grounds. 

le-story  brick  hospital  (12  beds)  as- 
bestos shingle  roof;  steam  heating 

,    system   to   connect   to   ms-ln  plant. 

'  tile  and  linoleum  floors,  etc.;  90x 
59  feet. 

vner — Dr.  C.  W.  Weaver,  Memorial 
Hospital   (Brigadier  W.   G.  White. 

,    Supt.)    Healdsburg. 

Shltect— John  I.  Easterly,  302  Grant 
St.,   Healdsburg. 

Bids  are   being  received  on  the  fol- 

vlng  items: 

(1)  Ci.rpentry; 

*(l)  Lumber; 

(3)  Mill  Work; 

(4)  Brick    and    Masonry; 

(5)  Plumbing; 
X6)  Heating; 
(7)'  Painting. 


6NTRACT  AWARDED 
SlADERA,  Cal.  —  P.  J.  Reilly,  63o0 
SHon  St..  San  Francisco,  at  $1125 
.••arded  contract  for  extra  work  to 
V  Madera  County  Hospital.  Work 
Kolves  installation  of  water  pipe 
jstem  for  the  new  building. 


3NTRACT  AWARDED 

SANTA  BARBARA.  Cal.— Air  Con- 
yloning  Co..  2308  W.  7th  St.,  Los 
iigeles,  awarded  contract  for  instal- 
ls   an    air     conditioning    system    in 

nsum    clinic    at     Cottage    Hospital, 

nta    Barbara. 

^EPARING   PLANS 

,SAN  LUIS  OBISPO,  Calif.  —  Archl- 
:'ts  A.  R.  Walker  and  P.  A.  Elsen. 
S  Ps.clfic  Commerce  Bldg.,  Los  An- 
:lee.  are  preparing  plans  and  speci- 
:ations  for  extensive  alterations  and 
ditions  to  the  S:.n  Luis  Obispo 
'unty  hospital.  Work  will  consist  of 
modeling  the  maternity  ward,  kitch- 
alteratione  and  additions  to  thei 
'uth  and  center  wings.  Construction 
'11  be  reinforced  concrete.  The  orlg- 
.%1  buildings  were  erected  in  1927. 


Kcles,  '^re  preparing  plans  for  u  tu- 
berculosis hospital  to  'he  erected  on  a 
Hite  ni-ar  the  San  I.uls  Obispo  coun- 
ty hospital  for  Sun  Luis  Obispo  Coun- 
ty. The  hospital  will  have  a  central 
building,  with  (.ccommodatlons  for  30 
patlent.i,  containing  15  private  rooms, 
wards,  treatment  rooms,  screened 
porches  and  sun  rooms.  There  will  be 
a  second  building  housing  a  children's 
ward  with  10  'bed  .infl  nursea"  rooms. 
They  will  be  reinforced  concrete  struc- 
turiH  with  wood  roof  construction,  tile 
roofing.    Htcnm    heat,    etc. 

PREPARINQ   PLANS 

SAN  LflS  OBISPO,  Calif. —  Archi- 
tects A.  R.  Walker  and  P.  A.  Elsen. 
708  Pi.clflc  C6mmerce  Bldg.,  Los  'An- 
geles, are  preparing  plans  for  a  nurses 
home  and  superintendent's  residence 
to  be  built  at  the  San  Luis  Obispo 
county  hospital.  It  will  be  a  Spanish 
style  structure,  cnntalnlng  30  rooms 
with  communicating  baths,  and  will 
have    concrete    walls. 


PREPARING   PLANS 

SAN  LUIS  oftlSPO.  Calif  —Archi- 
tects A.  R.  Walker  and  P.  A.  Elsen, 
708  Pi.clfic  Commerce  Bldg.,  Los  An- 
geles, are  preparing  plans  for  an  old 
ladies'  home  to  be  built  on  the  San 
Luis  Obispo  county  hospital  grounds. 
It  will  be  a  one-story,'  Class  C  struc- 
ture with  i-ccommodations  for  20  pa- 
tients; brick  walls,  tile  roof; "  fJte'am 
heat  from  existing  plant,  etc. 

10—  ~       ' 


HOTELS 


PLANS    BEING    FIGURED 

SANTA  BARBARA,  Calif.  —  Archi- 
tects A.  R.  Walker  and  P.  A.  Eisen. 
708  Pacific  Commerce  Bldg.,  Los  An- 
geles, have  prepE.red  plans  and  are 
taking  bids  for  extensive  alterations 
and  additions  to  the  Mar  Monte  hotel 
in  Santa  Barbara  for  Pacific  St{.tes 
Savings  &  Loan  Co.  Work  will  in- 
clude an  addition  to  the  dining  room, 
50x60  ft.  in  area,  a  grill  room  J-nd 
modification  of  the  ground  floor  and 
lobby;  redwood  interior  finish,  tile 
work,  metal  and  plate  glass  windows, 
parquet  flooring,  etc. 

PLANS    BEING    PREPARED 

"PHOENIX,  Ariz.— Arthur  H.  Zieske 
resident  manf-ger  of  .  the  Southwest 
Cotton  Co.,  PTioenix,  announces  that 
plans  are  being  prepared  for  addi- 
tions and  improvements  to  the  Wig- 
wam (juest  Inn.  at  Litchfield  Park, 
west  of  Phoenix.  "The  additions  will 
include  a  new  lounge,  extension  of 
the  present  dining  room.  i.  new  four- 
room  "wickup"  with  four  bathrooms, 
kitchen  additions  and  a  new  approach 
to  the  inn.  the  latter  involving  12 
blocks  of  paving.  Two  of  the  exist- 
ing cottages  will  bp  completely  re- 
modeled. Cost,  $40,000.  Mr.  Zieske 
will    supervise    construction. 

12—       POWER  PLANTS 

BIDS   WANTED 

SAN  FRANCISCO.— Until  May  20.  2 
P.  M  .  bids  will  lie  received  by  Dr.  M. 
J.  White.  Custodian.  U.  S.  Marine 
Hospital,  nth  Ave.  and  Lake  St.,  for 
furnishing  !.nd  Installing  combination 
gas  and  oil  burner  units  on  four  100- 
hp.  Scotch  marine  hollers  as  installed 
In  the  power  house  of  the  Marino 
Hospital,  14th  Ave.  and  Lake  St.,  San 
Frt-ncisco. 

For  additional  information  apply  to 
thp    M:iti>ri.-1    Ofllcer    nt    the    hospital. 


'REPABING  PLANS 
SAN   LUIS  OBISPO,   Calif .— Archl- 
cts  A.    R.   Walker  and    P.  A.   Gisen, 
S   Pacific  Commerce   Bldg..   Los  An- 


CONSTRUCTION    STARTED 

COOLIDGE.  Arizona  —  Work  has 
been  started  on  a  $261,000  standby 
Diesel  electrical  generating  plant  for 
the  United  States  Indian  Irrigation 
Service,  1  \i  miles  north  of  Conlidce 
just  wtst  of  the  Southern  Pacific 
tracks    and    north      of    the      Floremr 


Coolldge  hl4{hwuy«.  The  Nordbqrc 
'Maiilifacturing  Comiiany  ,or  Mllwau 
kee.  Wis.,  ban  been  award'd  a  con- 
tract for  furnUhlng  Diesel  engines 
and  accc-.'«iorles.  Including  generators, 
at  an  approximate  cost  or  llSt.OiiO 
The  pr<'Hent  inxtullnllon  will  have  u 
capacity  of  2tliiO  horsepower,  and  will 
lie  capable  of  expanxlon  as  no-ded. 
Thi'  building  will  contain  fi-,60  <i<iu:irc 
feet  of  floor  space  and  excavallon  loi 
the  basement  will  requlro  removal  of 
2200  cubic  yards  of  earth.  This  plant 
will  be  used  primarily  for  standby 
service  during  the  peak  Irrigation 
sea.son  for  the  operation  of  deep  well 
pumps,  to  aivsment  the  supply  of 
water  delivered  to  project  lands  from 
the    .San    Carlos    reservoir. 

"la^l'UBLIC   BUILDINGS 
FIRE  HOUSES  &  JAILS 


BOND    ELECTION 

EUREKA.  Humboldt  Co.,  Cal.— City 
of  Eureka  will  vote  on  June  17  on  a 
l)roposal  to  issue  bonds  In  amount  of 
$65,000,  proceeds  to  finance  the  con- 
struction of  a  civic  J-udltorlum  In  Eu- 
reka. Preliminary  plans  prepared  by 
Frank  Georgeson  and  Newton  Ack- 
erman.    Eureka. 


TO    ASK    BIDS 

BAKERSFIELD.  Kern  Co..  Cal.— 
Kern  County  Supervisors  will  ask  bids 
immediately  for  plastering  and  njo(- 
ing  with  tile(  the  Social  Welfare  adobe 
building  in  Bakersfleld.  E.  J.  Sym- 
mes.  Haberfelde  Bldg..  Bakersfleld. 
architect. 


NEW    BIDS   WANTED. 

SAN  FRANCISCO. —  Until  May  22, 
2:.30  P.  M..  new  Informal  bids  will  be 
received  by  S.  J.  Hester.  Chief  Dep- 
uty Director.  Department  of  Public 
Works,  City  Hall,  for  acoustical  cor- 
rection in  band  practice  Room  No.  10 
Si-n  Francisco  War  Memorial  Build- 
ing. Work  Involves  wrapping  vertical 
wall,*  and  center  plasters  Nos.  1.  ;'. 
3.  and  4  from  floor  to  soffit  of  ceiling 
with  'A-in.  rockwool.  Estimated  cost 
$1,100.  Arthur  Brown.  Jr..  251  Kearny 
St..    architect. 

Previous  bids  received  were  reject- 
ed. Lowest  bid  submitted  by  Western 
.\sbestos  Co..  675  Townsend  Street  at 
$1,115. 

Fls^ns  and  specifications  may  be  ob- 
tained from  Chas.  Sawyer,  City  Ar- 
chitect, City  Hall,  upon  deposit  of  $5. 


SEEK    FUNDS 

LOS  ANGELES.  Cal. — Los  Angeles 
County  Supervisors  May  7.  made  lor- 
mal  application  to  PWA  for  a  loan 
of  $15,500,000  to  finance  constructii>n 
of  proposed  courthouse  In  the  block 
bounded  by  Broadway  and  Flr.-t. 
Hill  and  Temple  Sts.  The  application 
wa.^s  accompanied  by  a  sketch  of  the 
structure  prepared  by  Architect  Gil- 
bert   Stanley    Underwood. 


BIDS   WANTED 

BAKERSFIEUD,  Kern  Co..  Calif.— 
Until  May  23.  11  .\.  M..  bids  will  be 
received  by  F.  E.  Smith.  County 
Clerk.  Bakersfleld.  for  plastering  the 
interior  of  the  Social  Welfare  Build- 
ing located  on  the  corner  of  Twenty - 
Sixth   and  M   Streets.    Bi-kersfleld. 

Plans  and  specifications  may  be  ob- 
tained from  Architect  E.  J.  Symmes. 
215   Haberfelde   Bldg..   Bakersfleld. 


TO   SEEK    FUNDS 

SANTA  BARBARA.  Calif.  —  Santa 
Barbara  county  supervisors  have  au- 
thorized the  county  planning  commis- 
sion to  make  formal  application  to  the 
Public  Works  Administration  for 
funds  to  finance  construction  of  the 
following  building  projects:  Addition 
to  county  hospital,  $23,000;  service 
building  .nddition  to  courthouse.   $100,- 
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1100:  amphlthealor.  $60,000;  airport. 
$100,000:  branch  county  buildings  and 
veterans'  memorial  at  Solvang,  $27.- 
000;  brancli  county  buildings  and  vet- 
erans' memorial  at  Carpinteria,  $3,- 
000;  ofBce  building  and  veterans'  me- 
morial i.t  Lompoc.  $87,000;  addition  to 
branch  county  hospital  at  Santa  Ma- 
ria.  $60,000. 


Sub-Contracts  Awarded. 

H.\LL,  OF  RECORDS 

Contract    Price.    $215,190 

FRESNO.  Fresno  Co.,  Cal.  Van  Nefi» 
Avenue   and    Tuli.re    Street. 

Three-story  Class  A  steel  frame  and 
concretr  Hall  of  Records  building 
(two  elevators,  steam  h  e  a  t  i  n  e 
plant,    sprinkler  system,    etc.) 

Owner — County  of  Fresno. 

Architects— Allied  Architects  of  Fres- 
no (composed  of  W.  D.  Coates, 
C.  H.  Franl<lin.  H.  Rafael  Lake, 
E.  J.  Kump.  Fred  Swartz  and  E. 
W.  Peterson).  304  Rowell  Building 
Fresno 

Structurf.l  Engineer.s — F.  W.  Kellberg 
and  Clarkson  Swain,  320  Market 
St.,   San   Francisco. 

Mechanical  Engineers — Coddington  Co. 
222  Kearny  St..   S(.n  Francisco. 

Contractor — Wm.  Spivock  544  Golden 
Gate  Ave.,   San  Francisco. 

Excavation— Tliompson  Bros..  2150  O 
St.,   Fresno. 

Aggregates — Thompson  Bros,,  2150  G 
St.,  Fresno. 

Sheet  Metal— Z.  Z.  Dowd.  4335  Illi- 
nois Ave..    Fresno. 

Lumber— Vailey  Lumber  Co.,  P.  O 
Box  1341.  Fresno. 

Plastering- M.  E.  Summers,  2417  Bel- 
mont Ave.,   Fresno. 

Terra  Cotta— Gls^dding.  McBean  and 
Co..  66(1  Market  St..  San  Francisco 

Electric — Westinghouse  Electric  Co.,  1 
Montgomery    St.,    San    Francisco. 

Travltine — Sculpture  Work  Shop,  121 
Fourth  St..  San  Francisco. 

Tile — Albert  Cook.  334  Claremont 
Blvd.,  San  Francisco. 

Painting— D.  Zelinsky,  165  Grove  St., 
San  Francisco. 

Rubber  Floors — Van  Fleet  Freear  Co. 
557    Howard   St..    San    Francisco. 

Venetian  Blinds — Batee  Carpenter  and 
Co..  604  Mission  St..  San  Fran- 
cisco. 

Marble— Ei.sele    &    Dondero,     2895    3rd 
St.,  San  Francisco. 
As    previou.sly    reported,    mechanical 

work    awarded    to    Barrett-Hicks    Co.. 

1031  Broadway,  Fresno;  electrical  work 

to    Wessell    Electric    Co..     Rt.    2,     Bo« 

173.  Fresno. 


RESIDENCES 


Contracts   Awarded. 

RESIDENCE  Coat.  $ 

SAN   CARLOS,    San   Mateo  Co.,  Calif. 

One-story  wood  frame  summer  homo 
(five  rooms  and  two  bs^ths)  shake 
roof,  electric  heating  system,  etone' 
pavement,  plank  flooring,  etc. 

Owner— Withheld. 

Architect— Chas.  McCall,  1404  Frank- 
lin  St..   Oakland. 

Carpentry— Albert  Haskell,  255  Ridge- 
way,   OakIi.nd.   $3,302. 

Plumbing— Scott  Co..  113  Tenth  St., 
Oakland.    $623. 

Painting- H.    C.    Lovett    Painting  Co., 

4400    Broadway,   Oakland,   $375. 

Electrical    contract   will   be   aw&.rded 

shortly. 

Contracts  Awarded. 

RESIDENCE  Cost.  $8,000 

SAN  FRANCISCO.  Forest  Hill,  Cas- 
tenada  and  San   Marcus. 

Two-story  and  ba-sement  wood  resi- 
dence (7  rooms,  2  baths)  Colonial 
type)  terra  cotta  tile  roof,  gas  hot 
i.lr  heating  system,  hardwood 
floors,  tile  baths,  etc. 

Owner— Withheld. 


Architect— F.   W.   Dakln.   625  Market. 

Contractor — Chas.  Anderson,  150  Gran- 
ville  Way. 

Plumbing— Frank  J.  Kllmm.  456  Ellis. 

Eitctric— Harry  Tattenham.  35  Mars- 
ton  Avenue. 

Tile   Work— Superba   Tile  Coraptny. 

Painting— Blechman  &  Blechman,  830 
Broderick   Street. 


Sub-Contracts  Awarded. 
RESIDENCE  Cost,   $5000 

BERKELEY,   Alameda  Co.,  Cailf.    952 

Hilldi.le   Avenue. 
Owner  and   Builder  —  J.    M.   Walker. 

1709  Grove  St.,   Berkeley. 
Architect— E.     L.     Snyder,    2101    Shat 

tuck    Ave.,    Berkeley. 
Roofing— Marshall    Shingle   Co.,    3  7  2  9 

Telegraph  Ave..    Oakland. 
Plumbing — Suendermann  Plbg.  Co.  921 

University  Ave.,    Oakland. 
Electric    Wiring — James    Anderson,    96 

Zinn   Drive,   Oakland. 
Heating    and    Sheet     Metal  —  Aladdin 

Heating    Corp.,    5  10  7    Broadway, 

Oakland. 
Tile  Work— Rigney  Tile  Co.,  3012  Har- 
rison St.,  Oakland. 
Concrete — Ed.    Johnson,    Berkeley. 
Reinforcing    Steel — Boormann  Steel  Co. 

25  Sth  St.,  Oakland. 
Hardwood  Floors — Castle  and  Carlson. 

273   Mather  St.,    Oakland. 
Lumber — Tiiden    Lumber   Co.,    foot    of 

University    Ave.,    Berkeley. 
Hardware— Berkeley    Hdwe.    Co.,    2154 

University   Ave.,    Berkeley. 
Painting — Blomgren    Bros.,    1927    Rus- 
sell   St..    Berkeley. 
Lathing  and  Plastering — Scott  &  Speer 

1431    Northside,    Berkeley. 
Finish  Material— Tiiden  Lbr.  Co.,   foot 

of  University   Ave..    Berkeley. 
Brick— W.    H.    Wisheropp.    3749    Qulg- 

ley  St..  Oakland. 


Low    Bidder. 

RESIDENCE  Cost.    $7500 

SAN  JOSE,  Santa  Clara  Co..  Cal. 
Vendome  Tract. 

One-story  and  basement  frame  and 
stucco  residence  (6  rooms  and  2 
l)aths).  Spanish  style;  tile  roof, 
gas  hot  air  heating  system,  elec- 
tric refrigeration,  hardwood  floors, 
tili»  baths,   etc. 

Owner— W.    F.    Runge. 

Architect— W.  B.  Higgins.  1!)  Nortli 
Second  St..  San  Jose. 

Low  Bidder— C.  F.  Kessling,  798  Coe 
St..    San   Jose. 


To   Ask  Bids  Within   One  Week. 

RESIDENCE  Cost,     |1»,000 

FRESNO,   Fresno  Co.,   Cal 

Two-story  and  basement  frame  and 
brick  veneer  residence  (7  rooms, 
3  baths)  shingle  tile  roof,  oil  heat- 
ing system,  hardwood  floors,  tile 
baths,  etc. 

Owner— Withheld. 

Architect— Fred  Reimcrs.  233  Post  St.. 
San  Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,    $5000 

SAN  FRANCISCO.  S  Hollister  St.  75 
E   Ingalls  St. 

One-story  and  frame  and  stucco  resi- 
dence. 

Owner  —  Chas.  O.  Hansen,  1625  In- 
galls St.,  San  Francisco. 

Architect — Not   Given. 

Contractor— C.  A.  Faggioni,  1567  Re- 
vere St..    San   Francisco. 

Contract   Awarded. 

RESIDENCE  Cost   $6000 

SAN     FRANCISCO.      KIrkwood    and 

Newhall  Streiets. 
One   -    story  and  basement  frame  and 

stucco  residence. 
Owner- Angelo    Del    Bonta.    1438   Qal- 

vez. 
Architect— Not  Given. 
Contractor- A  n  g  e  I  o  Zangrando,   72S 

Grand  Ave..   South  Sun  Francisco. 


Contract   Awarded. 

RESIDENCE  Cost.   $700 

OAKLAND,  Alameda  Co.,  Calif.    6816 

5818  Ayala  Street. 
One  -   story  and  basement  frame  am 

stucco   residence    (8    rooms). 
Owner— F.    Guido.    5822    Ayala   Streel 

Oaklaml. 
.\rchltect — Not   Given. 
Contractor  —  E.    Cumpq^ninosi.   6  4  0 

Broadway   Terrace,    Oakland. 


Contract  Awarded. 

RESIDENCE  Cost.    $10,0C. 

OAKLAND,   Alameda  Co.,   Calif.    J9S1 

Oakmore  Road. 
Two  -  story  and  basement  frame  ani 

stucco   residence   (6  rooms). 
Owner — Arthur    E.    Newman,   954  12t 

.St.,  Oakland. 
Architect— Not  Given. 
Contractor— Nels    E.    Curlson,    1381   I 

27th   St.,   Oakland. 


Plans  Being  Figured — Bids  Close  Ma^ 
24th,  4  P.   M. 

RESIDENCE  Cost.    $6,5( 

STOCKTON,    San   Joaquin    Co..   Call 

Oxford  Manor. 
Two   -   story    frame  j.nd  stucco  modi 
home  (6  rooms,  one  bath)  shingli 
roof,  gas  furnace,   tile  bath,  harci 
Wood  floors,  steel  sash,   etc. 
Owner — Better   Housing  Campaigi 

Committee. 
Architect — Jos.    Losekann.    1218    We; 
Harding   St.,    Stockton. 
Following    have    procured    plana  I 
dKte: 

Frank  P.  Guyon.  1211  East  Main  St 
.Stockton. 

T.    E.    Williamson,    P.     O.    Box   9 
Stockton. 

Ecker  Bros.,   Rt.    L.    Box  15.  Stocl 
ton. 

C.    I.    Carlson.    807   N.    Madison  Si 
Stockton. 
I.   Cotter,    care  architect. 
J.    Hildebrand.   care    architect.       • 


To  Ask   Bids  Shortly. 

RESIDENCE  Cost,    $20.0C 

BRCKIKAWAT,    Placer   Co..    CUIf.  (. 
New  summer  house. 
Owner — Leslie    Hills,    2    Harrison    S 

San   Francisco. 
Architect— Withheld. 


Preliminary    Plans    Being    Prepared^ 
RESIDENCE  Cost,    $lB.Cr 

SARATOGA,  Santa  Clara  Co..  CallfJ' 
One    -    story    frame    <.nd    stucco   reii 

dence   (9  rooms.    3  baths)   Spanli) 

style;  tile  roof,  stucco  walls,  hat; 

wood  floors,  tile  baths,  etc. 
Owner— Withheld. 
Architect — A.    A.    Cantin,    222  Kear 

St..  San  Francisco. 


Sub-Bids   Being  Taken. 

RESIDENCE  Cost.    $50 

SAN    FRANCESCO.      W    15th    Aven. 

175  N  Wawona  Street. 
One-story    and    basement    frame    a 

stucco  residence. 
Owner   and    Builder — S.    R.    Anderst 
—     1433   ."Vventh   Avenue. 
Architect— H.  G.  Stoner.  39  Sutter  m  1 


Plans  Being  Completed. 

RESIDENCES  Cost.  $5000  ea 

OAKLAND.  Alameda  Co..  Cal.  Clai 
mont  Woodlands. 

Four  one-  and  two-story  frame  a 
stucco  residence  (5  and  6  roon 
shingle  roofs,  gas  hot  air  heati 
system,  wood  sash.  hardw( 
floor,    tile  baths,   etc. 

Owner  and  Builder— M.  P.  Bras 
1600   Mountain   Blvd..    Oakland. 

Plans  by  W.  W.  Dixon.  1844  Sth  A' 

Oakland. 


Plans   Being   Figured — Bids  Close  N 

27.    12    Noon. 
RESIDENCE  Cost.  $- 

HILLSBOROUGH    PARK,    San   Ma 

Co..   Calif. 
T-   ii-Ftorv    and    l)a.sement    frame    i 
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iitiirrn  ronMoni*  (II  room»  and  < 
hHlIm)  rrtjvlnclal  French  type 
wood  .^hake  roof,  gan  hot  air  heat- 
ln)t  »y.'tem,  harwdond  flnors.  tllo 
halhH.   ete. 

wnei— Oeorise   Taylor. 

rchlteot— Harold  Stoner.  We«t  Por- 
tal and  Tortal  Drive.  San  Fran 
Cisco. 

Following   will   Buhmlt   bids: 

A.    K.    Matlock.    212   Clara    St..    Ran 

ranclsro. 

Jack«  A  Irvine.  620  Market  St..  San 
■ranrisco. 

r.eorge    J.    Maurer.    50    York    Drive. 

ledniont. 

E.    Shaver.    2600    Eaaton    Drive.    Bu 

ngamr. 

lans  Completed. 

ESIDENCE  Cost.    $6,000 

ERKELEV.       Al.im«da      Co..      C  a  I- 

I     Thousand    Oaks. 

wo-story  and  basement  frame  and 
stucco  residence  (7  rooms  and  L' 
bathe);  shake  roof,  gas  hot  air 
heating  system,  wood  sash,  tile 
bath,    hardwood    floors,    etc. 

wner    and    Builder — Hans    Christen - 

,     sen.  2726  Grove  St.,  Berkeley. 

lans  by  Owner. 


wner  Taking  Bids. 

ESIDENCK  Cost.   $ 

AKI.AND,  Alameda  Co..  Cal.  Lake- 
shore    HiRhlanrts. 

ne-story  frame  .ind  stucco  residence 
(four  rooms)  tile  i.nd  compoeltion 
roof,  tile  floor  in  bath,  hot  air 
furnace,  hardwood  floors,  etc. 

wner — H.    F.     Carlsen.     47     Baywood 

,     (Jourt,    San    Francisco. 

lans  by  Owner. 


enstruction  To   Start   Immediaxely. 

ESIDENCE  Cost,    »7,B0O 

AKLAND.  Alameda  Co.,  Cal.  Pied- 
mont Pines. 

wo-etory  frame  and  stucco  residence 
(6  rooms   and   2   baths). 

wner  and  Builder— Christ  Dietz,  2530 
8th  Ave.,   Oakland. 

rchltect— Chester  Treichel.  696  Cleve- 
land.  Oakland.  • 


,lana  Being  Figured — Bids  Close  May 
29th,  7  P.  M. 

ESIDENCE  Cost,    $ 

ERKELEY.  Alameda  Co..  Cal.  Clare- 
mont. 

jhree  -  etory  frame  and  stucco  resi- 
dence (18  rooms.  7  baths)  shingle 
tile  roof,  gas  hot  i^ir  heating  sys- 
tem, wood  sash,  hardwood  floors, 
tile  baths,  etc. 

wner— Bartlett    B.    Heard. 

rchltect— W.  W.  Wurster.  260  Cali- 
fornia St..   San  Francisco. 

Bids  are  being  received  from  a    se- 

cted   list  of    contractors  only. 


ontract  Awarded 

ESIDENCE  Cost.    % 

ERKELEY.  AKmeda  Co..  Cal.  San- 
ta Barbara  Road. 

wo  -  story  amj  basement  frame  and 
brick  veneer  residence  (8  rooms. 
3  baths)  shake  roof,  gas  hot  air 
hetwting  system,   steel   sash.   etc. 

wner — Orville    Adams. 

rchltect— E.  S.  Snyder,  2101  Shat- 
tuck   Ave..    Berkeley. 

ontractor — A.  T.  Beckett.  224  Scenic 
Ave..   Piedmont. 

o   Be   Done   By  Day's  Work. 

ESIDENCE  Cost.     $2000 

ICHMOND.  Contra  Costa  Co..  Cal. 
E  Western  Drive  .-ind  Harrison  St. 

ne-stor^'   frame   residence. 

wner  &  Builder— XI.  Terek.  305  Har- 
rison   St.,    Richmond. 

rchltect- Not  Given 


'Ontract    Awarded. 

.ESIDENCE  Cost.    $6000 

iTOCKTON.    San    Joaquin    CV>..    Calif. 
1830    Ransome    Avenue. 


Onc-atory    frame    and      brick      veneer 

residence    (S   rooms). 
Owner— Herbert    N.    Pond.    1330    We«t 

Rose    St.,    Stockton. 
Architect— Not    Given. 
Contractor— Wirt    M.    West.     Mil     -N" 

Commerce   St..   Stockton. 


To   Be   Dene   By   Day's   Work. 
UESIDKNCE  Cost,    $3000 

HELL   HAVEN   CITV.    San   Mateo  Co. 
One-Htory  frame  residence. 
Owner   and    Builder— A.    Meier,    080   EI 

Camino.  f*in  Bruno 
Architect  — Not    Given. 


Contract  Awarded. 

RKSIDf^NCE  (^ost.    $5000 

MILLBRAE     San      Mateo   Co.        Calif. 

narclay  and  Poplar  Htf. 
One-story  frame  and  sturco  residence 
Owner— J.   F.    Barthelmess. 
Architect— Not    Given. 
Contractor— W.   C.   Akard,   33  Cervun- 

iHs  Bl.d..  San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $3,641 

I'ETALUMA.  Sonoma  Co..  Calif.  Mel- 
vin   Street. 

I 'i -story  frame  .ind   stucco  residence. 

Owner— R.    F.    Anderson,    Petaluma. 

Architect — Not   Given. 

Contractor— Vogenson  Const.  Co..  Pet- 
aluma. ^ 


Contract  Awarded. 

RESIDENCE  Coet,   $3,500 

SAN    MATEO.    San    Mateo   Co.,    Calif. 

Bayshore  Highway. 
One-story  frame  and  stucco  residence 
Owner— George  Cascinal. 
Architect— Not   Given. 
Contractor— Robert    E.    Broderick.    130 

13th  Ave..    San  Mateo. 


Contract   Awarded. 

RESIDENCE  Cost.    $7,000 

SAN  FRANCISCO.  North  Point  tnd 
Buchanan  Streets. 

Two  -  story  and  basement  frame  and 
.itucco  residence  (8  rooms  and  2 
bathe)  tile  and  composition  roof- 
ing, gas  hot  air  heating  system, 
canvas  walls,  hardwood  floors,  tile 
baths,   wood  sash.  etc. 

Owner— Dr.    Porter. 

Architect— D.   E.  Jaekle.   126  Post  St. 

Contractor— J.  W.  McCabe.  716  Ullo?. 
Street.  * 


Plans  Being  Figured — Bids  Close  May 
20th. 

RESIDENCE  Cost.    $10,000 

OAKLAND.  Alameda  Co..  Cal.  Wild- 
wood  G&rdens. 

Two  -  story  and  basement  frame  and 
stucco  residence. 

Owner— Matthew  Wahrhaftig. 

Architect.":— H.  A.  Schary.  605  Market 
St.  and  W.  I.  Garren.  233  Post  St.. 
San  Francisco. 


To  Be   Done  By  Day's  Work. 

RESIDENCE  Cost.    $4000 

BURLINGAME.   San  Mateo  Co..  Calif. 

Concord  Road. 
One   -    story  and  basement  frame  and 

stucco  residence. 
Owner  and  Builder— J.  B.  Oswald.   760 

El  Cerrito,   San   Miteo. 
Architect— Not  Given.  V 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,  $3,000 

SAN   MATEO.    San    Ms.teo    Co..   Calif. 

Spruce  St.,   Half  Moon  Bay. 
One-story    frame    residence. 
Owner — Pat  Cardoza,    Main    Highway. 

Sein  Mateo. 
Architect— Not  Given. 


Contract   Awarded, 

RESIDENCE  Cost,   16,000 

SAN    MATEO.    San    Mateo  Co.,    Calif. 

Seville  Way. 
One  -   story  and  'basement  frame  and 

stucco  residence. 


Owner— Thos.  F.  Wiseman,  121  Syca- 
more.   Han    Mateo. 

Contractor— Leadley  &  Wiseman,  207 
Second.  San  Mkteo.  « 


Contract    Awarded. 

RESIDE.NCE  Cost.    $4,500 

liritLI.NGA.MK.   San   .Mateo  Co..  Calif. 

Paloma  Avenue. 
One   -   story  and  basement  frame  and 

stucco  residence. 
Owner — Hanz    Murray. 
Architect— Not    Given. 
Contractor  —  .M.    Sorensen,    IIS    Ban- 

coft,    Burllngame.  \ 


Contract    Awarded. 

RESIDENCE  Cost.    $6000 

SA.N  MATEO.  San  .Mateo  Co..  Calif. 
113  Seville   Way. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner — C.   W.   Rogers. 

Architect— Not   Given. 

Cfmtractor— Dean  Mitchell.  1044  Pa- 
loma  Ave..    Burllngame.  « 


Contract  Awarded. 

RESIDENCE  Cost.    $ 

VALLEJO.   Solano  Co..  Cal.    Vista  de 

Vallejo. 
Two-story    frame    residence     (English 

type). 
Owner — Ed.    L.    Enos.    17    Hams  Ave., 

Vallejo. 
Architect— Jas.  Narbett,  474  31st  Ave. 

Richmond. 
Contractor — Will  F.  Bishop,  Rt.  1.  Box 

1376.  Napa. 


Plans    Being   Completed. 

HE.SIDE.NCE  Cost,    t 

HERKELEY.  Alameda  Co.,  Cal.  Hll- 
gard    near   Leroy    Street. 

Two-story  frame  and  stucco  resi- 
dence (9  rooms.  2  baths)  asbestos 
shingle  roof,  oil  hot  air  heating 
.system,  hardwood  floors,  etc. 

Owner — Mr.     Von     Ellsworth. 

Architect— Theo.    G.    Ruegg.    1515    Ty- 
ler St.,  Berkeley. 
Bids   will    be     asked     in   about      two 

weeks. 


RESIDENCE  Cost,  $4000 

SAN  JOSE      Santa  Clara  Co.,  Cal.  No. 

200  Clayton  Avenue. 

(3   rooms). 
One-story  frame  and  stucco  residence 
Owner    —   Albert    P.      Albertson.      209 

Clayton   Ave.,    San   Jose. 
Architect — Not  Given. 
Contractor — George     Kocher.     Graphic 

.4rts    Hldg..    San    Jose. 


Plans   Being   Completed. 

RESIDENCE  Cost.    $5000 

OAKLAND.  -Alameda  Co..  Cal.  Pied- 
mont Fines. 

Two-story  frame  and  stuc^jo  resi- 
dence (6  rooms  and  2  baths)  tile 
roof,  gas  hot  air  heatln.^  system, 
hardwood  floors.  wo<-,d  sash,  tile 
baths,  etc. 

Owner — Withheld. 

Architect— Geo.    Patton.    Simonds.    iS2 
Main   St..   Hayward. 
Bids    will   be  asked    in    tw  •    or   three 

weeks. 

Construction  Under  Way. 
Fn'NGALOW  Cost.    $8000 

SAN     FRANCISCO.      S    Jefferson    St. 

W.  Webster  Street. 
One-story    and    basement    frame    and 

stucco    bungalow    (6    rooms);    tile 

roof,    gas   hot  air  beating   sys-tem. 

hardwood  floors,   tile  bath.  etc. 
Owne  and  Builde — Ben   Liebman.    1555 

Fancisco  St..   San  Francisco. 
Architect— R.    R.    Irvine.    3431    Market 

St..    San    Francisco. 


Sub-Bids  Being  Taken. 

residence:  Cost.    J4000 

SAN    FRANCISCO.Twenty-ninth   Ave. 

and   Irving  S;reet. 


M 
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One-story  and  oasenient  frame  and 
stucco  resiujnoe  (5  rooms)  com- 
position nnd  tile  roof,  wood  suih, 
tile  bath  bath,  hardwood  ilcors, 
etc. 

Owner  and  Builder — August  Hal.?ren, 
ISSS   29th    Ave..    San   Francisco. 

Aichltect— n.  E.  Jnekle.  126  Post  St.. 
»!in   Francisco. 


1.0W    Bidder. 

UESIDENCE  Cost.    SSC'iO 

LAFAYETTE,   Contra   Costa  Co..   Cal. 
One-story    and    basemci;t    frame    and 

stucco  residence  i4  rooms). 
Owner— Withheld. 
•Vrchitect  —  William  C.  Ambrijse,   2-14 

Kearny   St..   San   i''rancisco. 
Low    Bidder   —   T.    D.    Couttiigbt,    34a 

61st    St..    Oakland. 


Contract  Awarded. 

RESIDENCE  Cost     $")J00 

OAKLAND,  Alameda  Co.,  Cal.  No. 
6342  Chglton  Drive. 

One-story  frame  and  stucco  residence 
(6  rooms). 

Owner — A.  R.  Braehardt,  2317  Fruit- 
vale   Ave.,    Oakland. 

Architect— F.  L.  Confer,  2S12  Rus.^ell 
St.,  Berkeley. 

Contractor— F.  W.  Confer,  1328  Arch 
St.,   Berkeley. 


To   Be   Done   By   Day's  Work. 

RESIDETNCE  Cost,     $4006 

San  Francisco.  E  Thirty-sixth  Ave. 
175   N   Taraval    St. 

One-story  and  basement  frame  ai]d 
stucco  residence. 

Owner  and  Builder — Standard  Build 
ing  Co.,  1500  Judah  St.,  San  Fran- 
cisco. 

Architect^Not  Given. 

Contract   Awarded. 

RESIDENCE  Cost,    $11,000 

PIEDMONT,    Alameda    Co.,    Cal. 
370    Wildwood    Avenue. 

Two-story  and  basement  frame  and 
stucco  residence  (9  rooms). 

Owner — Dr.  Bruce  M.  Stephens,  181- 
San  Jose  Ave.,  Alameda. 

Architect — C.  W.  Mayhew,  6026  Aca- 
cia  Ave.,    Oakland. 

Contractor  —  E.  G.  Mayhew,  602t) 
Acacia   Ave.,   Oakland. 


To    Be   Done    By   Day's  Work. 

RESIDENCE  Cost,    $6000 

OAKLAND,    Alameda    Co.,    Cal.      .N'u. 

705  Glendome  Road. 
Two-story  frame  and  stucco  residence 

(6  rooms). 
Owner  and    Builder  —  F.    A.    He.-jux, 

4763  El  C'entro  Ave.,  Oakland. 
Architect — Not  Given. 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost,   $5,000 

SAN    FRANCISCO.     SE    Kirkham    St. 

:.nd    33rd    Ave. 
One  -  story  s.nd  basement  frame  and 

stucco  residence. 
Owner    and    Builder — Henry    Doelger, 

320  Judah   Street. 
Architect— Not   Given.  . 


Contract    Awaracu. 

r:KSIDE.NCE  Cost,  JTiOOO 

KRICSNO,    Frcano    Co.,    Cal.      No     HIT 

Vegedes   Street. 
<  iie-story    and    ba.'ement    fran.e    and 

*tucc"j  residence. 
Owner — August  Haar. 
Architect — Not  Given. 
Contractor— D.   W.   Doss,    210  N-Sicrra 

St.,  Fre.'^no. 

Plans    Completed. 

RESIDENCE  Cost.   $5,0n0 

SAN   FRANCISCO.     W   15th   Ave.    175 

N   Wawona  Street. 
One  -   story  tnd  basement   frame  and 

■tucco  residence. 
•Owner — S.   R.   Anderson.    1433  Seventh 

Avenue. 
Architect— H.  G.  Stongr,  39  Sutter  St. 


Preparing   Plans. 

RES'IDENCE  Cost.   $25,000 

SAJ<    FRANCISCO.      (Location    With- 
held). 

Two-story    and    basement    frame    and 
stucco   residence    (9    rooms   and 
baths)   tile  or  slate  roof,,  hardwood 
floors,    tile    baths,    etc. 

owner  and  Builder— M.  A-  Little  Bldg. 
Co.,   107  24th  Ave.,   San  Francisco. 

.\rchitect— Ma.«ten    &    Hurd,    233    Po.st 
St  .    San   Francisco. 


Preparing   Plans. 

RESIDENCES  $10,000    to    $13,000 

SAN  FRANCISCO.     Twenty-fifth  Ave. 
Six  one-story  and  basement  frame  and 

stucco    residences. 
Owner  and  Builder — M,  A.  Little  Bldg. 

Co.,   107   24th  Ave.,   San  Francisco 
Architect— Masten    &    Hurd,    233    Post 

St.,    San   Francisco. 
(6848)      1st  report  May  10,   1935.*       14 


Plans    Being    Figured — Bids    To    Close 
May  21,  6  P.   M. 

RESIDENCE  Cost,  $- — 

OAKLAND.  Alameda  Co.,  Cal.     Lake- 
shore    Highlands. 
Two-story    and    basement    frame    and 
stucco    residence    (6    rooms    and    2 
baths) ;  shingle     roof,   oak     plank 
floors,    gas    heating    sytem.    color- 
ed  tile   bath.   etc. 
Owicr — F.    A.    Naylor. 
Architect— W.    W.    Wurster,    260    Cali- 
fornia  St.,    San   Francico. 
Bids  are   being  received  from  a  se- 
lected  list   of   contractors   only. 


Plans   Being    Figured — Bids  Close   May 
20,   2:00   P,    M. 

RESIDENCE  Cost,    $17.0CU 

SAN    RAFAEL,    Marin    Co..    Cal.      Mt 

View   and    Grand   Avenues. 
Two-story    and    basement    frame    and 
stucco   residence   (10   rooms  and   3 
bathe)    tile    roof,    hot    air    heating 
system,   thermostatic  control,  cai.- 
vas   walls   and   ceilings,   tile   baths, 
hardwood  floors  and  trim,  etc. 
Owner — Max    Blumfield. 
Architeof— S.  Heiman,  605  Market  St., 
■   San   Francisco. 
Following  will  submit  bids: 
J.  Harold  Jolinson;  639  Braunan  St., 
S-an    Francisco. 

Mrtore   &    Roberts,    693    Mission   St., 
San'  Francisco. 

Jacks  A  Irvine,   620  Market  St.,   San 
Francisco. 

G.  P.  W.- Jensen,  320  Mark^et  Street, 
San   Francisco. 

A.  L.  Siemer,  341  San  Anselmo  Ave. 
S*an  '  Anselmo. 

J.    Dawson,    1507    Lincoln    S-t.,    Ber- 
k'eley. 

Leibert  &  Trobock,  Albert  Building. 
San  Rafael. 


Segregated    Bids    Being    Taken. 
RESIDENCES  Cost,    $5000    each 

BERKELEY,  Alameda  Co.,  Cal  Spruce 

Street:  ■' 
Two  1-story  and  basement   frame  and 

stucco  residence. 
Owner — N.    B.    Douglass,    28   Domingo 

St.,    Berkeley. 
Architect — Leonard   Ford,    2022   Berke- 
ley Way,    Berkeley. 
Concrete^(3.    Johnson,   Premises. 

Segregated  bids  are  being  taken  on 
plumbing,    mill    work,   etc. 
As  preyWufely  reported,   lumber  <Jon- 
■  "tract  awarded  to  Oakland  Lumber  Co., 
6901  E.    14tH   St.,    Oakland. 


Sub-Bids   Being    Taken. 

RESIDENCE  Cost,    $4,000 

BERKELEY,    Alameda  Co.,    Calif.     30 

Tunnel  Road. 
Two-story  frame  a.nd  stutjco  resJ(J?nce 

(five  rooms). 
Owner    and    Builder— M.     A.    Peel,    10 

Oakvale,  Berkeley. 
Architect— Shaw    &    McCooI,    9    Geary 

St.,    San   Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,   $9,00(1 

OAKLAND,    Alameda    Co.,    Calif.     914 

Hillcroft  Circle. 
Two   -  story  and  basement  frMne  and 

stucoo   residence    (9  rooms). 
Owner — A.    R.    Lf^pham,    947    Hillcroft 

Circle,    Oakland. 
Architect — Not  GIve».  .  , 

Contractor — Theodore  H.   Lapham,  84f5i 

Kenmore  Ave.,   Oakland.  <    (• 


Plans  Being  Figured — Bids  Close  May) 
17,    5   P.    M. 

RESIDENCE  Cost,   JlO.Onn 

PALO  ALTO.    Santa   Clara   Co.,  Calif.: 

One  and  one-half-story  and  basement 

frame  and  stucco  residence   (eight; 

rooms.    3    baths)    shake    roof,    air, 

conditioning     system,    tile    baths,  i 

steel   sash,    hardwood    floors,   etc. 

Owner— Withheld. 

Architect — Chas.   K.    Sumner,   Decker-, 
oak  Bldg.,  Palo  Alto. 
Following    will    submit    bids.     Local 
contractors  only: 

E.    J.   Schmalling,    863   Melville  Ave., 
Palo   Alto. 

C.  W.  Kemper,  125  Bryant  St.,  Palo; 
Alto. 

Ralph    Knight,    595    Bailey   Avenue,' 
Mountain  View. 

Harry    Bngman.    244    Rinconada   St , 
Palo   Alto. 

Plans    Being    Prepared. 

ALTERATIONS  Cost,   $15,00( 

PALO  ALTO,  Santa  Clara  Co..  Calif 
Campus   of    Stanford   University.    , 

Alterations  to  sorority  house  (stucco 
•xterior,  plumbing,  painting,  wir- 
ing, etc.) 

Owner — Delta  Gamma,  544  Lasuen 
Stanford  University,  Palo  Alto. 

Architect — Chas.  K.  Sumner,  Decker., 
oak  Bldg.,  Palo  Alto.  j 

Plans    Being    Prepared.  I 

RESIDENCE  Cost,  $25,001.' 

SAN     FRANCISCO     (Location    Witht- 

held). 
Two-story    and    basement    frame    ama 

stucco    residence    (9    rooms  and   <! 

baths)  tile  or  slate  roof,  hardwooo 

floors,  tile  baths,   etc. 
Owner  and   Builder — John  Little  BIdgi 

Co.,   107  24th  Ave.,   San  Francisco." 
Architect — Masten    &    Hurd,    233    Pos 

St.,    San  Francisco'. 
Siib-bids  will  be  taken  in  about,  tw  i 
weeks. 

Plans    Being    Completed. 

RESIDENCET  Cost,  $20,00i 

SAN    FRANCISCO.       Location    With 

held). 
Two-story    and    basement    frame   an 

stucco    residence    (9    rooms  and 

baths)  tile  or  slate  roof,  hardwoo 

Hoors,   tile  baths,  etc. 
Owner  and  Builder — John  Little  Bldj 

Co.,   107  24th  Ave.,   San  Francisco    i 
Architect — Masten    &    Hurd,    233    Po!'' 

St.,  San  Francisco. 
Sub, bids  will  be  asked  in, two  vreeV 


Contract  Awarded. 

ALTERATIONS  Cost,   $15 

SAN  FRANCISCO.     410  Mississippi  f 
Alterations   to   residence. 
Owner — Victor   and  -Natalie   Lang,  4 

Mississippi  Street. 
.-Architect — Not  Given. 
Contractor — Gustaf    Heden,    8  2  4    D 

lores  Street. 

To    Be   Done   By   Day's   Work.    • 
RESIDENCE  Cost.'  $4",f 

SAN    FRANCISCO.      E    3,2nd    Aveii 

250  S  Lawton   Street. 
One   -  story  and  basement  frame  a 

stucco  residence. 
Owner  —  Laurence    Costello,    382    2' 

Avenue. 
-Architect — Not  Given. 

To    Be   Done   By   Day's  Work. 

ALTERATIONS  Cost,   $2.i 

S.AN  FRANCISCO.    365  Market  Stre 


PACIFIC    CONSTRUCTOR 
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Altaratlonn  to  cafe. 

OWncT— Arlluir  YouriK.    l'romli>es. 

Architect — Not   Given.  i 

Contract  Awarded. 

RESIDENCE  Cost.    J7.000 

SAN     KRANCISCO.      .SK     Garcia    and 

Hernandez. 
One   -  story  and   basement  frame  and 

aturco  residence. 
Owner— W.     E.    Janke,     64    Gri-ystone 

Terrace. 
Architect — Not  Given. 
Contractor — Lincoln  V.  Grant,    658  3rd 

Avenue.  ( 


Sub- Bids  Being   Taken. 

RESIDENCES  Cost,    $ 

SAN    .MATEO.    Sjxn    Mateo   Co..    Calif. 

Aragon  Tract. 
Two    two-story    framf    rf.sidences    (six 

rooms  and  2  baths  each). 
Owner   and    Builder— G.    W.    Williams 

Co..    215    Primrose    Road.    Burlln- 

Kiime. 
Architect— Willi.-i  I^olk  Co.  (Angus  Mc- 

Sweeney,    Architect).    604    Mission 

.■<(..   San  Francisco. 

To    Be   Done   By   Day's  Work. 

RESIDENCE  Cost.    $4,000 

SAN  FRANCISCO.  E  36th  Ave.  15ft 
X  Anza  Street. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner  and  Builder  —  C.  O.  Bllncoe. 
2663  15th  Ave. 

Plans  by  B.  K.  Dobkowltz.  425  Mon- 
terey Blvd. 


I     Contract    Awarded. 

RESIDENCE  Coat.    $5000 

I    OAKLAND,     Alameda    Co..     CUlI.     No. 

i  6176   Acaci.i    Avenue. 

I    One-story    and    basement    frame    and 
stucco   residence    (5   rooms). 
Owner- C.     F.     Bramlett.     Premises. 
Architect — Not    Given. 
,     Contractor    —    J.    W.     Scammell,    421 
.'Jcenic   Ave.,    Piedmont. 

Contract    Awarded. 

ADDITION  Cost,    $1086 

SAN  FRANCISCO.     No.  549  El  Caminr. 
del  Mar. 

Add  library  to   rear  of  dwelling. 

Owner— Emily    B.     Hicks.     Premises. 
I     Architect — Chas.    F.    Maury.    6S1    Mar- 
ket  St..   San   Francisco. 

Contractor— Daniel     L.     Bienfield.     666 
.Mission    St..    San   Francisco. 


Plans    Being    prepared. 

RESIDENCE  Cost     ? 

SANTA  ROSA.  Sonoma  Co.'.  Cal. 
Proctor   Drive   and   Austin   Way. 

Two-story  and  basement  frame  and 
stucco  residence  (6  rooms);  shake 
roof,  gas  hot  air  heating  system, 
wood  sash,  hardwood  floors,  tile 
bath,    etc. 

Owner— Santa  Rosa  Better  Housing 
Campaign    Committee. 

Architect— Herbert  &  CaulRine.  Ros- 
enberg Bldg..   S-anta  Rosa. 

Contract  Awarded. 

RESIDENCES  Cost.  $5,000  each 

SAN  FRANCISCO.  E  25th  Avenue  S 
Tari.val   Sreet. 

Two  one  -  story  and  basement  frame 
and  stucco  residences. 

Owner— Jas.   L.   Furey.   2027   16th  Ave. 

Architect— C.  O.  Clausen,  746  46th  Av- 
enue. 

Contractor— Bernhardt  &  Cowen,  924 
Tar£.val   Street. 

Contract  Awarded. 

RESIDENCE  Cost,  $4,000 

SAN  FRANCISCO.    E  27th  Avenue  MO 

S  Cabrillo. 
One  -  story  6.nd  basement  frame  and 

■stucco  residence. 
Ownei^Heyman  Bros..  742  Market  St. 
Architect— R.    R.    Irvine.    3431   Market. 
Contractor— C.  T.  Lindsay,  140  Duboce 

Avenue. 


Plans  To   Be   Prepared. 

RESIDENCE  Cogt,    17.000 

SA.\    RAFAEL,     Marin    Co.,    Calif.     Kl 

Camlno  Terrace. 
New   residence. 
Owner— Dr.   F.   M.  Cannon.   610  B   St., 

S!.n    Rafael. 
Architect— H.  H.  Winner.  Wordsworth 

Ave.,   Ross. 
Further    details    will    be    announced 
shf>rtly. 


Contract  Awarded. 

RESIDK.NCE  Cont.    Price.    $3,666 

HERKELEY.  Alameda  Co..  Calif. 

One   -    story  wood   frame   realdence    (3 
rooms). 

Owner — Wallace   Kenbrook. 

Architect — Shaw  &  McCool,    704    Mar- 
ket   St.,   San   Fr».nclsco. 

Contracor — W  alter     Sorensen,     2940 
Piedmont    Ave.,    Berkeley. 
Construction    will    start    shortly. 


To   Be  Done   By  Day's  Work. 
RESIDENCE  Cost,    $7,000 

OAKLAND.    Alameda  Co.,    Calif.     904 

Trestle  Gien  Road. 
One   -   story  and  basement  frame  and 

stucco    residence    (6    rooaw). 
Owner    and    Builder — A.     R.     Lapham. 

947  Hillcroft  Circle,   Oakland. 
.Architect — Not  Given. 

Contract  Awarded. 

RESIDENCE  Cost,    $10,000 

OAKLAND,   Alamedi^   Co.,    Calif.     6318 

Bullard  Drive. 
Two  -  story  and   basement  frame  and 

stucco  residence   (7  rooms).  ' 
Owner— Charles    M.    Wood.     Syndicate 

Bldg..  Oakland. 
.Architect — E.     L.    Snyder,     2101     Shat- 

tuck  Ave..  Berkeley. 
Contractor— J.   M.   Walker,   1709  Grove 

St.,    Berkeley. 


Contract  Awarded. 

ALTERATIONS  Cost.   $4,000 

PALO   ALTO.    Santa  Clara  Co.,   Calif. 

659    Salvatierra   Street. 
.Alterations  and  additions  to  residence 
Owner— P.  E.   Terman.  659  Salvatierra 

Palo  Alto. 
Architect — Not  Given. 
Contractor— R.    C.    Knight.    595    Bailey 

Ave.,  Mountain  View. 


Preparing   Plans. 

i.KSIDENCE  i:,jsi,    520.000 

SAN     FKANCISC'O.       Location     With- 
held. 

Two-story    and    basement    frame    an 
stucco    residence    (9    rooms    and    3 
baths)  tile  or  s-late  roof,  hardwood 
floors,    tile  baths,    etc. 

<i\vnir  and  Builder— M.  A.  Little  Bldg. 
Co..    107  24th  Ave..   San   Francisco. 

.\rchitect— Masten    &    Hurd.    233    Post 
St.,  San  Francisco. 

15—  SCHOOLS 


Cost.    $45,000 


Contracts   Awarded. 

SCHOOL 

DALLAS.    Oregon. 

One  -  story  grammar  school  (12  clasa- 

rooms). 
Owner — Dallas   School    District. 
Architect  —  C.   N.  F1-eeman,   Concord 

Bldg.,   Portland. 
Contractor — Barham    Brothers,    Salem. 

Oregon.    $34,500. 
Heating    and    Plumbing — H.    H.    Rich. 

Dallas.  $5,833. 
Electric— Tice     Electric     Co..     932     SE 

1 2th    St..   Portland.   $1,381. 


Plans    Completed. 

ADDITION  Cost.   $28,000 

SHAFTER.    Kern    Co..    Calif.     Shf^fter 

High   School   Campus. 
.\ddltlon     to    high    school     (new    shop 

building  and  study  hall). 
Owner— Shafter  High    School    District. 
.Architect — Edwin  J.    Symmes.    Haber- 

felde   Bldg..    Bakersfield. 


Upon  approval  of  plans  by  the  State 
Division  of  Architecture  bids  will  be 
juiked.  • 

FUNDS    ALLOTTED 

STEWART.  Nevada.— PWA  ^llottid 
$150,000  for  the  rebuilding  of  the  boys' 
dormitory  at  the  Carson  Indian  School 
at  Stewart  which  was  destroyed  by 
(Ire    recently. 


Bids  Opened. 

SCHOOL  Cost,    t 

SANDY.   Oregon. 

Two  -  story  brick  !.nd  concrete  school 
bldg.    (large  auditorium  and  gym- 
njielum). 
Owner— School   District   No.    2.    Clack- 
amas   County     (W.    Oren    Sancer, 
Clerk). 
.Vrchltect — F.     Marion    Stokes.    Termi- 
nal   Sales   Bldg.,    Portland. 
Low  Bidder — A.  A.  Hunt,  Boring.  Ore. 
Complete  bids  follow: 

A.   A.    Hunt,   Boring $61,327 

Malf.rkey  &  Kallander,  Portland  64.600 

Allen   &   Powers.   Portland 65.690 

Shattuck   &  Neland.   Portland...  65.748 
Robertson,     Hay     and    Wallace, 

Portland     70.850 


Preparing    Working    Drawings. 

ADDITION  Cost,   $8,000 

BRENTWOOD,  Contra  Costa  Co..  Cal. 

Brick     addition     to     grammar     school 
(add    two  classrooms). 

Owner — Brentwood-Deer  Valley  Gram- 
mar School    District. 

.\rchitect — F.     L.     Reimers.     233     Post 
St..    San   Francisco. 
Bids  will  be  asked  about  June  5. 


BIDS  WANTED 

LOS  ANGELES.  Cal.— Until  May  28 
11:30  A.  M..  bids  will  be  received  by 
Loe  Angeles  board  of  education  pur- 
chasing bureau,  1425  San  Pedro  St.. 
for  reconstruction,  rehabilitation  and 
strengthening  the  1927  addition  at  the 
Thomas  A.  Edison  junior  high  school. 
Walker  and  Eisen,  708  Pacific  Com- 
merce Bldg.,  architects,  and  Murray 
Erick.  .Sll  W  7th  St..  atructurj.I  engi- 
neer.    Cost.  $70,000. 


CONTRACT  AWARDED 

LOMA  LIXDA.  San  Bernardino  Co. 
Cal.— L.  C.  Haystad.  3700  Vantage 
-Ave..  North  Hollywood,  awarded  i. 
contract  for  erection  of  two  new  lab- 
oratory buildings  at  Loma  Linda  for 
the  College  of  Medical  Evangelists. 
Reinforced  concrete  foundations  and 
basements,  steel  :.nd  wood  frame  con- 
struction, stucco  exteriors,  composi- 
tion roofing,  steel  sash,  tiled  toilet 
rooms,  linoleum  or  asphalt  tile  floor 
covering,  steam  heat  from  existing 
central  plant.  Clinton  Nourse.  1406 
Bond   St..   Los  Angeles,   architect. 


BIDS  WANTED 

I-ONG  BEACH.  Cal.— Until  May  29. 
4  P.  M..  bids  will  be  received  by  the 
Long  Beach  board  of  education  for 
construction  of  the  Los  Cerritos  ele- 
mentary school  at  San  Antonio  Drive 
and  Lexington  Place.  Plans  and  spec- 
ifications may  be  obtained  from  the 
business  manager  of  the  board.  25th 
St.  and  Chestnut  Ave.,  upon  deposit 
of  $25.  Certified  or  cashier's  check  or 
bond  for  5%  must  accompany  each 
bid.  H.  A.  Anderson,  30  Pine  Ave.. 
Long  Beach,  architect.  Bids  received 
for  this  project  on  Jan.  30  were  re- 
jected. 

CONTRACT  AWARDED 

S.ANTA  BARBAR.A.  Ci.1.— California 
Electric  Co..  30  E.  Victoria  St..  Santa 
Barbara,  awarded  contract  by  Santa 
B;.rbara  hoard  of  eduction  at  $3461.17 
for  installing  a  loudspeaker  system  In 
the  Santa  Barbara  high  school  audi- 
torium. Other  bids  were:  Santa  Bi.r- 
bara  Music  Co..  $3582.11:  Santa  Bar- 
bara  Electric  C"-.    J.'5961.03. 
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Plant  being   Completed. 

ADMIV.    BLDG.  Cost,    J80.000 

TAFT.    Ktrn   Co..   Ci-Uf.     (Taft   Union 

High  School  Campus). 
Two-story  reinforced  concrete  admin- 
istration   building    (concrete    Joist 
floors,   steam  heating  system,   flat 
roof,  awning  t>T3e  patent  windows) 
Owner — Taft  Union  High   School   Dis- 
trict. 
Architect— W.    H.   Weelis,   525   Market 
St..   San  Frtncisco. 
Plans    will    be    forwarded    to    Sacra- 
mento   for    approval    in  about    1   week. 

TO    MAKE    NEW    SURVEY 

BERKELEY.  Alamdu  Co..  Calif.— 
State  Division  of  Architecture  will 
make  a  new  survey  of  LeConte,  Whlt- 
tler,  Emerson  and  Frankhn  grammar 
tichools  in  Berkeley  to  determine  their 
safety.  ' 


Construction    Under   Way. 

ADDITION  Cost.   $60,000 

LOS  GATOS.   Santa  Clara  Co.,  Calif. 

Three-story  addition  to  Alma  College 
(20    dormitory   rooms,    cUssrooine) 

Owner — Alma  College  (Society  of  Jesus 
Thealogate). 

Architect — Edward  Eames,  353  Sacra- 
mento St.,   San  Francisco, 

Contractor— H.  C.  Miller,  1313  Frank- 
lin St..   Sinta  Clara. 


TO   PURCHASE 

SANTA    BARBARA,    Cal.    —    Sant&' 

Barljar.i  Bd.  of  Education  this  week 
authoized  the  purchase  of  stage  cur- 
tains for  the  McKinley  School  audi- 
torium. I 

LOW    BIDDER 

LOS  ANGELES,  Cal.  —  Monolith 
Construction  Co..  leSS^'a  Cordova  St.. 
submitted  low  bid  to  Los  Angeles  Bd. 
of  Education  at  $95,444  for  construc- 
tion of  two  l-story  frame  and  stucco 
school  buildings  at  the  South  Park 
School.  455  Ef,^t  Manchester  Ave.  E4- 
win  Bergstrom,  1129  Citizens'  Nat'l. 
Bank    Bldg.,    Architect.  > 


BIDS  WANTED 

LOS  ANGELES,  Cal.— Until  May  31, 
1:30  A.  M.,  bids  will  be  received  by 
Los  Angeles  Board  of  Education  Pur- 
chasing Bureau,  1425  S.  San  Pedro  6t., 
for  reconstruction,  strengthening  and 
rehabilitation  of  the  administration 
and  home  economics  buildings  at  the 
Garden  High  School,  Normandie  Ave. 
and  Gardena  Blvd..  Gardena.  Far- 
rell  &  Miller,  731  N.  Mi.rguerita  Ave., 
Alhambra,  architects  &  Daniel  Noice, 
oImS  Carknn  Way.  structural  eiiginecr. 


Plans   Being   Prepared. 

SHOP.  WAREHOUSE.  ETTC         $10,000 

FRESNO.    Fresno    Co..    Cal.      Ventura 

and   Eighth   Streets. 
Shop,    warehouse    and    maintenance 

building  for  school. 
Owner — Fresno    School    District. 
Architect — Allied  Architects  of  Fresno 


CONTRACT  AWARDED 

LOS  ANGELES,  Cal.— Robt.  E.  Mc- 
Kee,  1129  Central  Bldg.,  awarded  con- 
tract by  Los  Angeles  board  of  educa- 
tion at  $162,200  for  construction  of  a 
new  building  at  the  Mlramonte  school. 
1400  E  68th  St.  Carleton  M.  Winslow, 
1001   Architects'   Bldg.,   architect. 

LOW    BIDDER 

LOS  ANGELES.  Calif.  —  Richards- 
Neustadt  Const.  Co.,  5500  S,  Boyle 
Ave.,  submitted  low  bid  to  the  Los 
Angeles  board  of  education  at  $34,026 
for  the  reconstruction,  rehabilltat^n 
and  strengthening  of  Bldg.  No.  2  at 
the  Hammel  Street  school,  located  on 
the  west  side  of  Marianna  Ave.  be- 
tween Hi.mmel  St.  and  Dozier  Ave. 
Lyle  Nelson  Barcume.  5369  Wilshlre 
Blvd..  architect,  and  C.  G.  DeSwarte, 
structural  engineer. 


Plans  Being  Figured — Bids  Close  June 

3rd,   7:30   P.    M, 

RECONST.    SCHOOLS       Cost,    $75,009 

RETDWOOD  CITY,  San  Mateo  Co.,  Cal. 

Reconstruction  i.nd  structural  changes 

to  group  of  eight  school  buildings 

at  the  Sequoia  Union  High  School 

(work     Involves     structural     steel, 

concrete,  wood  framing  and  gunite 

work). 

Owner  —  Sequoia   Union  High   School 

District, 
Engineer  —  H.  J.  Brunnier,  Sharon 
Bldg.,  San  Francisco. 
Plans  i.nd  specifications  will  be 
available  May  14  from  H.  J,  Brunnier 
upon  deposit  of  $25.  Bids  will  be  op- 
ened in  the  library  at  the  Sequoia 
Union  High   School. 


Plans  Being   Figured — Bids  Close   May 

22nd,   2:30    P,    M. 
REPAIR   S(7HOOL  Cost,    $75,000 

SAN    FRANCISCO.      Hayes,    Ashbury, 

Grove  and   Masonic  Avenue, 
Repair  fire   damage   to  attic,   drawing 
rooms,  roofing,  ceiling,  etc,  to  the 
Lowell  High  School, 
Owner — City  and  County  of  San  Fran- 
cisco. 
Engineer — L.    H.    Nishkian,    535   Mar- 
ket Street. 
Plans  and  specifications  may  be  ob- 
tained   from    Chas.    Sawyer,   City   Ar- 
chitect,   upon    deposit   of    $25.00. 

Bids  are  being  taken  on  a  general 
contract  and  one  unit  price  for  grout 
required   to  fill  voids,  per  cu.  yd. 


Material   Bids  Being  Taken. 

SCHOOL  Cost,   $ 

LOWER  LAKE,  Lake  Co.,  Calif. 

One-story  brick  grammar  school  bldg. 
(three  classrooms)  tar  and  gravel 
floor,  hot  air  heating  system,  Ore- 
gon   pine    floors,    plaster   interior. 

Owner — Lower  Lake  Grammar  School 
District. 

Architect — John   I.   Easterly,   302  Gri.nt 
Street,    Healdsburg. 
Foundations    have   been    started    by 

SERA.     Materials  being  purchased   on 

the  following  items: 

(1)  Framing  lumber: 

(2)  Mill  work; 

(3)  Electrical    supplies; 

(4)  Plumbing    supplies; 

(5)  Paint    materials; 

(6)  Hardware. 


Planned, 

ADDITION  Cost,    $ 

BRENTWOOD,  Contra  Costa  Co.,  Cal. 

Addition  to  grammar  school  (add  two 
classrooms). 

Owner — Brentwood-Deer  Valley  Gram- 
mar School  District. 

Architect— Fred.  L.  Reimers,  233  Post 
St.,   San   Francisco. 


LOW    BIDDER 

LONG  BEACH,  Cal.— Pacific  Real- 
ty &  Building  Co.,  433  E.  Broadway, 
Long  Beach,  submitted  low  bid  to  the 
Los  Angeles  board  of  education  at 
$65,349,  for  reconstruction,  rehabilita- 
tion and  strengthening  of  the  main 
building  (1919-24  portion)  at  the  Point 
Firmin  school,  San  Pedro,  P,  J.  Dun- 
can, architect;  S,  B.  Barnes,  engi- 
neer. 5 


CONTRACT  AWARDED 

FLAGSTAFF.  Ariz.— Geo.  Walters, 
Jr.,  Flagstaff,  awarded  contract  by 
Flagstaff  school  board  at  $61,000,  for 
construction  of  the  new  two-story 
Kouthside  elementry  school  building 
(60xl35-ft.)  in  Flagstaff.  Wallngford 
&  Bell.  Heard  Bldg.,  Phoenix,  archi- 
tects, s 


BIDS  WANTED 

LOS  ANGELES,  Cal.— Until  June  5, 
11:30  A.  M.,  bids  will  be  received  by 
Los  Angeles  board  of  educatloi  pur- 
chasing bureau,  1425  S.  San  Pedro  St., 
for  a  two-story,  2J-room.  Class  A  re- 


inforced concrete  administration  bldg. 
to  be  built  at  the  LaFayette  Junior 
high  school,  1240  Naomi  Ave.  John 
and  Donald  B.  Parkinson,  808  Title 
Insurance    Building,    architects.     Cost, 

$111,000. 


Bids     Wanted   —   To    Close   June     4.    8 

P.   M. 
SCHOOL   RECON.  Cost.    $79,000 

I^ITTSBURG,    Contr;i    Costa    Co.,    Cal. 
Reconstruction     of     the     Intermediate 
and  Junior  High  Schools   (to  com- 
ply with   State  Earthquake  safety 
act). 
Owner — Pittsburg    School    District. 
Architect — Louis     Stone,     7S5     Market 

St..    San   Francisco. 
Ungineer — R.    H.    Cooley,    354    Hobart 
St.,   Oakland. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect  or  from  the 
'. ngineer   upon   deposit   of  $25, 

Bonds  in  the  amount  of  $79,000  wi-y 
recently  voted  to  finance  construction. 


Pids  Opened, 

ADDITION  Cost,    $15,000 

ROSEVILLE.  Placer  Co.,  Calif.  At- 
lantic Street. 
Addition  to  school  building  (add  two 
classrooms  and  lunch  room)  At- 
lantic Street  School,  brick  con- 
struction, composition  roofing,  ex- 
tension of  present  steam  heating 
system,  wood  floors,  etc. 
Owner — Roseville    Elementary    School 

District  (Pete  Priest.  Clerk). 
Architect — Chas.    F.    Dean,    California 
State   Lite  Bldg.,    Sacramento. 
Complete   bids   follow: 

H.    Lawrence    $17,S94 

Wm.    C.    Keating - 19,583 

C.    J.    Hopkinson 20,181 

F.    H.    Betz    20,840 

All   bidders  of  Sacramento. 


LOW    BIDDER 

LOS  ANGELES,  Cal.— W.  W.  Pel- 
ley  and  C.  Matcham,  205  Mills  Eraser 
Bldg.,  Santa  Monica,  submitted  low 
bid  to  Los  Angeles  board  of  education 
at  $148,436,  for  new  buildings  A,  B 
and  C  to  be  built  at  the  Miles  Avenue 
School,  located  on  the  east  side  of 
Miles  Ave.  between  Saturn  and  Zoe 
Aves.,  Huntington  Park.  Ralph  C. 
Flewelling,  614  Architects'  Bldg.,  Los 
Angeles,   architect.  " 

BIDS   WANTED 

HERMOSA  BEACH,  Los  Angeles 
Co.,  Cal.— Until  June  3.  8  P.  M.,  bids 
will  be  received  by  the  Board  of  Pub- 
lic Reconstruction  for  new  auditorium 
building  to  be  erected  at  the  Pier  Ave. 
school,  Hermosa  Beach,  for  the  Her- 
mosa  Beach  City  School  Dist,  Sep- 
arate bids  will  be  taken  for  the  gen- 
eral work  and  for  the  mechanical 
work.  Plans  and  specifications  may  be 
obtained  at  311  California  State  Bldg., 
Los  Angeles,  upon  deposit  of  $25.00. 
Samuel  E.  Lunden.  400  Rowan  Bldg.. 
Los  Angeles,  architect,  and  Paul  Jef- 
fers,  Architects'  Bldg..  Los  Angeles, 
structural  engineer.  ' 


BIDS   WANTED 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
—Until  May  28.  7  P.  M.,  bids  will  be 
received  by  E.  P.  Fraga,  Clerk,  Mar- 
tinez Elementary  School  District,  for 
electrical  work  on  Bldg.  No.  2,  of  the 
Martinez    Elementary   School. 

Plans  and  specifications  may  be  ob- 
tained from  the  District  Superinten- 
dent on  the  high  school  building  nt 
Martinez   upon  deposit  of  $5.00. 


BIDS    WANTED 

SAN  FRANCISCO— Until  May  22. 
1:30  P.  M..  informal  bids  will  be  re- 
ceived by  S-.  J.  Hester.  Chief  Deputy 
Director.  Department  of  Public  Works, 
251  City  Hall,  for  modeling  of  orna- 
mental exterior  plastering  and  cast 
work    at   the    Academic    Building   and 
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ymnaclum      of    th»    Marina      Junior 

Jlfh    f»chool. 

IMnnx  and  spcclflcatlonH  mny  \ir  nh- 

Ined    from   Chiis.    Sa\vyer,    Clly    Ar- 

iltcct.     City    Hall.       No    deposit     ri;- 

ilrcd. 

Idl     Wanted    —    To      Close    May    29. 
2:30   P.    M. 

-•Hooi,  Km.  CcLMt,  iiir.,ouc 

i^N    FKANCISCO.      Geary    and    Scott 

Street*, 
eatoratlnn  of  a  portion  of  rilrl«'  HlRh 

School, 
wner— City  and  County  of  9an  Kran- 

cIhco. 
rchltect— H.    A.    Mlnton.    525    Market 

Street. 
SBOclated  Architects — Henry  C.  Smith 

Humboldt    Bank    BldR..    and    Mark 

T.    JorK<nscn,    525    Market    St. 
ructural    Rnglneer — L.    H.   NIshklan. 

E2S  Market  Street. 
Plans  and  »peclficatlon.s  may  1)C  oh- 
Ined  from  Chas.  Sawyer,  City  Ar- 
iltect,  upon  deposit  of  $25. 
On  previous  bid  opening  lowest  bid 
as  submitted  by  the  Dinwiddle  Con- 
ruction  Co.,  Crocker  Bldg.,  at  $244,- 
0. 

As    previously    reported,    brick    an« 
rra  cotta  contract  awarded  to  White 
Gloor,   at    $18,789. 
Complete   bids   publi.ahed    April   IS. 


ontract  Awarded. 

:H00I,S  Cont.    Price,   $88,040.50 

ALT  CITY,   San   Mateo  Co.,   Calif. 

hree  1-story  frame  and  stucco  ele- 
mentary schools  (aix  classrooms, 
principal's  office,  lunch  room,  etc.) 
Jefferson,  Woodrow  Wilson,  and 
Crocker  units. 

wner — Jefferson   School   District. 

rchltect— Albert  F.  Roller.  Crocker 
First  National  Bank  Bldg.,  San 
Francleco. 

ontractor  —  Meyer  Construction  Co.. 
73B  Portola   Drive,    San   Francisco. 


BANKS.  STORES  AND 
OFFICES 


l»ns  Betnq   Floured — Bids  Close   May 

21.    10   A.    M. 

r-TERATTONS  Cost.    $ 

VCRAMENTO.    Sacramento  Co..   Cal. 

K  and  Tenth   Streets. 
Iterations  to  (store   building, 
wner — Joseph   Cronan. 
rchltect  —  Harry   Devlnc.   r„i:fornia 

State    T>lfe    Bldg..    Sacramento. 
Following  will   submit  bids: 
Charles   Unger.    2426    7th    Ave.,    Sac- 
mento. 

William    Keating.    323    Forim    Bldg.. 
icramento. 

Campbell  Constr.   Co..   800   R  Street, 
icramento. 

Harrj-     Robertson.     S004     h'    :*treet. 
icramento. 

Azevedo  Constr.  Co..  920  O  St..  Sac- 
mento. 

P.  J.   Walker  Co  .  R07  Sharon   Bldg. 
in    Francisco. 

Cahlll    Bros..    206    Sansome    St..    San 
ranclsco. 

Jacks  &  Iriine.     620  Market  Street, 
in  Francisco. 

Dinwiddle  Constr    Co..  Crocuer  aidg. 
in  Francisco. 

sntract    Awardeii 

LTETRATIONS'  Cost.  $2000 

\N  FRANCISCO.  No.  235  Mont- 
gomery   St..    San    Francisco. 

rchltect— Not    Given. 

Dntractor— A.  G.  J.  Muller.  24S  7th 
St..   San   Francisco. 


eing    Done   By  Day's   Work. 
LTERATIONS  Cost.    $2,606 

RESNO.    Fresno    Co..    Calif.     Fulton 

and  Tulare  Streets, 
iterations  to  offices   (partitions,  etc.) 
wTier— T.    W.    Patterson    Building. 


Lessee— Shell  Oil  Co.,  Shell  Bldg..  San 

Franclnco. 
I'iiinH  by  Engineering  Dept.  of  Owner. 
Work  will  be  done  by  force  account 
under   the   supervision   of   the    lessee. 


Additional     Sub-Contracts     Awarded. 

ALTERATIONS    Cont.     Proc  •.     »11.79ri 
ALTKKATIONS     Cont.     I'rlc.-,     $14, 79ft 
Aller.illons   and    repairs    to   building 
Owner- The  Misses   Barbara   and   May 

rfrldge«  and  Mrs.  Marjorle  Bridges 

Farriuhar, 
Architect— Hyman  &  Appleton.  6S  Post 

St.,   San    Francisco. 
Contractor  —   Dinwiddle  Construction 

Co.,    Crocker   Bldg..    S.    F. 
Glass— W.    P.    Fuller   &  Co..    301    Ml.«- 

sion  Street. 
Metal     Partitions— Dwan     &     Co.,     120 

Poet   Street. 
Tile— Art    Tile    &    Mantel    Works,    211 

(lak   Street. 
Sheet    Metal— Morrison   &   Co.,   74    Du- 

liDcc   Avenue. 
Wood     Floors  —  Western      Hardwood 

F'loor  Co.,  425  Bosworth  St. 
An  previously  reported,  structural 
eteel  awarded  to  Judson  Pacific  Co.. 
609  Mission  St.;  baiting  to  E.  Sugar- 
man.  3624  Geary  St.;  plumbing  to  J.  E. 
O'Mara.  2720  McAllister  St.;  plaster- 
ing to  Jas.  F.  Smith  271  Minna  St.; 
mill  work  to  Davis  Hardwood  Co.. 
Bay  and  Mason  Streets. 


Plans   Being   Figured. 

OFFICE  BLDG.  Cost.   $6,000 

SAN    FRANCISCO.     Bayshore    Blvd. 

One  -  story  frame  i^nd  stucco  office 
building    (flat   roof,   wood   floore) 

Owner— Bodlnson  Mfg.  Co.,  2401  Bay- 
shore   Blvd. 

Architect— W.   H.   Weeks.   525   Market. 


Contract  Awarded. 

STORE  Cost.   $8500 

OAKLAND,   Alameda  Co.,  Cul.    North 

Grand  Ave.   140   E   Perkins  Street. 
One  -  etory   reinforced   concrete  store 

building. 
Owner — A.  C.  Oppenheimer,   700  Grand 

Ave..  Alameda. 
Architect — Kent  and  Hass,  525  Market 

St.,    San   Francisco. 
Lessee — Hs-gstrom    Food    Stores,    Inc., 

Oakland. 
Contractor— Kelly    &   Tulloch.    335   8th 

St.,   Oakland. 


Contract  Awarded, 

STORE  Cost.    $ 

RIVERBANK.    Stanislaus    Co.,     Calif, 

Santa  Fe   Street. 
One-story  brick  store  building  (25x50) 
Owner — O.    E.    MacDonald.    Riverbi.nk. 
Architect — Not  Given. 
Contractor  —  Jack    Robertson,     River-' 

bank. 


Plans   Being    Prepared. 

ADDITION  Cost,    $ 

PALO  ALTO.  Santa  Clara  Co..  Calif. 
355   University  Avenue. 

Addition  to  department  store  (idd 
new  drug  store,   etc.) 

Owner— G.  B.  Walster,  355  University 
Ave..   Palo  Alto. 

Architect — Henni'  C.  Collins,  Decker- 
oak    Bldg.,    Palo   Alto. 


Plans    Being    Prepared. 
ALTERATIONS  Cost,    $25,800 

SAN   FRANCISCO.     Kearny   Street  at 

Maiden  Lane. 
Alterations   to    department  store   bldg. 
Owner — Weinsteln    Co.    (Isador   Wein- 

stein.   president). 
Architect— Hyman  &  Appleton.  68  Post 

Street. 
Bids  will  be  asked  in  about  30  days. 


LOW    BIDDER 

SANTA  BARBARA.  Cal.  —  Nels 
Oakeson.  3137  Calle  Fresno.  Santa 
Barbara,  submitted  low  bid  to  Santa 
Barbara  County  Supervisors  at  ap- 
proximately  $22,000.    for    remodeling   « 


building  at  112  W.  Cabrlllo  Blvd.. 
Santa  Barbara.  The  low  bid  was  held 
ui.dt'r  advmement.  The  building,  the 
former  Aiiiliasiador  ballroum.  Is  to  to- 
converted  Into  a  Veterans'  Memorial 
building.  Windsor  Houlc  and  John 
Frederic  Murbpy,  110  E.  Sola  Street, 
."antu  Hiirb.ira,  Architects. 


Low    Bidders. 

ALTERATIONS  Cost,    $ 

SAN   FKA.VCISCO.     955   Market   St. 

Alterations  to  Hewes  Bldg.  (work  in- 
volves plastering  In  lobbies,  all 
terrazzo  floors,   etc.) 

Owner— California  Western  State  Life 
Insurance   Co.,    care   architect. 

Architect— Hertzka  &  Knowlcs  (W.  S. 
Hertzka.    architect)    982    Bryant. 

Plastering— Geo.  MacGrucr,  266  Te- 
huma   Street. 

Terrazzo  Reflnlshing — California  Ter- 
razzo Co.,   2085   San   Bruno   Ave. 

Lintile  Floors  (In  main  lobby  only) — 
Van  Fleet  Kreear  Co.,  557  Howard. 


Plans  Being   Prepared, 

ALTERATIONS  Cost,    $ 

SAN  ANSELMO,  Marin  Co.,  Calif. 
Alterations    to    garage     (offices,     etc.) 

plate  glass    display    windows,    etc. 
Owner— Henry  Schlosser  Company. 
Architect — Carl    Gromme.    Masonic 

Bldg..   San   Rafael. 


To   Be   Done   By   Day's  Work. 

ALTEKATIONS  Cost.   $1600 

SAN  FRANCIWO.  NW  PoweQl  and 
O'Farrell  Streets. 

Alterations   to    store    building. 

Owner— Frank  C.  Stevenson,   Preni 

Architect — Not    Given. 

Lessee  —  Brunswick  Balke  Collender 
Co..  980  Mission  St.,  San  Fran- 
cisco. 


Plans   Being    Prepared. 

TELEPHONE   BLDG.       Cost.    $109,000 

WALLA    WALLA,    Washington. 

Two-story  and  basement  Class  A  steel 
frame,  fireproof  telephone  build- 
ing (cable  vault  below  portion  of 
first  floor). 

Owner  —  Pacific  Telephone  and  Tel- 
egraph  Company. 

Architect— A.  H.  Albertson  and  Joseph 

W.     Wilson     and     Paul     Richardson, 

Northern     Life      Tower.       Seattle. 

Washington. 

Installation    of    equipment    w:ll    cost 

approximately    $300,000. 


Sub-Contracts  Awarded. 

ADDITION  Cost,    $30,000 

SAN  FRANCISCO.  W  Sansome  114  N 
Vallejo  Street. 

One-  and  two-story  loft  building  (re- 
inforced   concrete    construction). 

Owner — Sunset    Press.    1045   Sansome. 

Engineer — T.  Ronneberg,  Crocker 
Building. 

Contractor — Cahill  Bros..  206  Sansome. 

Elevator — Westinghouse  Elec.  Eleva- 
tor Co..   1    Montgomery  Street. 

Plumbing,  Heating  and  Sprinklers — 
James    H.    Plnkerton.   927   Howard. 

Electric  Wiring— Alta  Electric  &  Me- 
chanical  Co..    467   O'Farrell    St. 

Steel  Forms  —  Steelform  Contracting 
Co..    131    Perry   St. 

Lumber — Loop  Lbr.  Co.,  Central  Basin. 

Reinforcing  Steel— Soule  Steel  Co.  1750 
Army  Street. 


Construction   To   Start    Immediately. 

ALTERATIONS  Cost.    $25.00- 

STOCKTON.  San  Joaquin  Co..  Calif. 
No.   417  Main   Street. 

Alterations  to  store  bldg  (new  dis- 
play windows,  partition  work,  etc.) 

Owner — Hlcklnbotham     Brothers. 

Architect — Bernard  J.  Joseph,  74  Nev 
Montgomery    St..    San    Francisco. 

Mgr.  of  Constr. — Frank  Eyre,  735  « 
Sutter   St..    Stockton. 
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Contract  Awarded. 

ALTERATIONS  Cost.  $3000 

STOCKTON,    San    Joaquin    Co..    CalU. 

No.   34S    No.    El   Dorado   Street. 
Remodel  store   building. 
Owner — Anna  C.  and  Albino  Mllco,  SOT 

No.    El    Dorado    St..    Stockton. 
Architect — Not  tJiven. 
Cuntniclor — J.     C.     Nunley.     744     Yale 

St..   Stockton. 


Sub-Contracts  Awarded. 

STORE  Cost.  J6056 

OAKLAND.  Alameda  Co..  Calif.  East 
14th    Street   and    First   Avenue. 

Cne-story  frame  store  building. 

Owner — N'cttl    Webb    Ponpaye. 

Architect — Arthur  H.  Hemmler. 

Contractor  —  Albert  A.  Haskell.  26o 
Ridgeway,  Oi-kland. 

Roofino— City  Cornice  Co..  San  Pablo 
Ave..   Oakland. 

Concrete — Nat  Lena.  19th  St.,  Oak- 
land. 

Wood  Sash — Loop  Lumber  Co..  Ala- 
meda. 

Steel  Sash  —  Michel  £.nd  Pfeffer  Iron 
Works.  Harrison  and  Tenth  Sts.. 
San  Francisco. 

Sheet  Metal — City  Cornice  Co.,  San 
Pablo  Ave..   Oakland. 

Glass — W.  P.  Fuler  &  Co..  Tenth  and 
Alice  Sts.,  Oakland. 

Lumber— Sunset  Lumber  Co..  400  High 
St..   Oakland. 

Hardware— Maxwell  Hdwe.  Co.,  14th 
amj  WaBhington   Sts.,  Oi^kland. 

Lathing  and  Plastering — Frank  Clau- 
sen.   3124   Chestnut    St..    Oakland. 

Cading— J.  Catucci.  E  12th  St..  Oak- 
land, r 


Contract   Awarded. 

ALTERATIONS  Cost.     $ 

SAN   FRANCISCO.     11   Maaon  Street. 

Alterations    to    restaurant. 

C'wner — Arnold    Haase.    Oxford    Hotel. 

Turk    and    Mason    Streets. 
Architect — Williams  and   Grimes,   2  5  1 

Post    Street. 
Engineer — W.    Adrian.    417    Market   St. 
Contractor — Walter    Mfg.    Co..     6  8  7  5 

Mission  Street. 
Electrical   contract   will  be  awarded 
within  a  few  days. 


Contract   Awarded. 

STORE  Cost.    $28,621.50 

SAN     FRANCISCO.     Sixteenth    Street 

near  Mission. 
Two-story,    basement    and     mezzanine 
floor  Class  A  store  ajid  office  bidg. 
(asphalt  .iml  gravel  roofing,  steam 
heating    system,     steel     sash,     tile 
work,  etc.) 
Owner — Wm.    F.    Schosser. 
Architect — J.    E.    Krafit    &    .Sons,    Ar- 
chitects and   Engineers,   P  h  e  1  a  n 
Building. 
Contractor — H.   L.  Petersen,  731  Treat 

Avenue. 
Heating— K.  A.  Comely.  Inc.,  14  5  2 
Bush  Street. 
Genera!  contract  includes  carpen- 
try, mill  work,  lathing  and  plaster- 
ing, sheet  metal,  glass,  tile,  painting 
and  hardware. 


Contract  Awarded. 

ALTERATIONS         Cont.    Price.    JT-SSn 

SAN  FRANCISCO.  No.  215-221-229 

flolden  Gate  Avenue. 
.Mterations      to    offices       (film      vault* 

.Sprinkler  system,   etc.) 
Owner — Warner  Bros.,  Inc.,  Premises. 
Architect    —    Albert     Schroepfer,     244 

Kearny  St..   San   Francisco. 
Contractor — Wm.    Martin.    666    Mission 

St..    San   Francisco. 


Sub-Contracts   Awarded, 
STORE  Cost,   $10,000 

VACAVILLE.    Solano    Co..    Calif. 
One-story  concrete  store  bldg.   (metal 
windows,  composition  roofing  etc.) 
Owner — Solano  County   Grocery   Co. 
Architect — AJbert  Rollfr.  Crocker  First 


National  Bank  BMg..  San  Fran- 
cisco. 

Contractor — David  Paganini.  519  Cal- 
ifornia   St..    San    Francisco. 

Structural  Steel  —  W.  S.  Wetenhall. 
17th  and  Wisconsin  Streets,  San 
Francisco. 

Lumber — Diamond  Match  Co..  Vaca- 
ville. 
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THEATRES 


CONSTRUCTION    STARTED 

WESTWOOD.  Los  Angeles  Co..  Cal. 
— The  SERA  has  started  work  on  the 
construction  of  an  open  air  theatre 
at  the  University  of  California  b\  Los 
Angeles.  The  work  will  consist  prin- 
cipally of  grading  and  excavati»g.  ce- 
ment work.  etc.  The  structure  will 
have  a  seating  capacity  of  12,000  per- 
.sons  and  will  be  of  concre'e  construc- 
tion, concrete  slab  floor,  wood  and 
iron  seats,  etc.  The  SERA  has  ap- 
propriated $204,000  for  the  wo -1:  Alli- 
son &  Allison.  1014  Edison  Bld^'..  Los 
Angeles.    Architects. 


Plans  To  Be  Refigured. 

ALTER   THEATRE  Cost,    $75,060 

SALINAS,   Monterey  Co.,  Calif. 

Alteration  and  addition  to  Fox  Thea- 
tre (new  projection  room,  remodel 
interior,  new  seatfi.  carpets,  fur- 
nishing, painting,  decorating,  etc.) 

Owner— Fox  West  Coast  Theatres.  988 
Market  St..   San  Francisco. 

Architect — A.  A.  Cantin.  222  Kearny 
St..  San  Francisco. 

Engineer — F.   W.   Kellberg.  320  Market 
St..  San  Francisco. 
Plans     will    be    re-figured    by    Salih 

Bros..    25    Taylor    St..    San   Francisco. 

and    Alfred    J.    Hopper.    1769    Pleasant 

Valley   Road,    Piedmont,    low  bidders. 


18— WHARVES    &    DOCKS 

Sub-Contracts  Awarded. 
APRON  Cont.   Price,    $18,741 

SAN  FRANCISCO.    Pier  No.  43. 
New  car   ferry   apron   at  Piet  No.   43 

(steel   construction   to  replace   the 

present  apron). 
Owner  —  State  of  California   (Harbor 

Commissioners) . 
Ejigineer — Frank    G.     White,    Ferry 

Building. 
Contractor — Louis    C.     Dunn.     Monad- 
nock  Building. 
Castings   <£.    Forgings — Enterprise 

Foundry.   2!t02  19th  Street. 
Lumber — San    Francisco    Lumber    Co.. 

Beach  and  Powell  Streets. 
As     previously    reported,    structural 
steel   awarded   to    Ingals    Iron   Works. 
Encinal  Ave..  Alameda. 

Other  awards    will   be   made   within 
ten  days. 


BID    OPENING    DATE    POSTPONED 

OAKLAND.  Alameda  Co..  Cal.— 
T'ntil  May  27.  4:30  P.  M.  (date  post- 
rioned  from  May  20)  bids  will  be  re- 
ceived by  City  of  Oakland  Port  Com- 
inission  for  rebuilding  of  the  Seventh 
Street  Unit  at  Outer  Harbor  Terminal. 
(  akland.  Work  involves  720  linear  feet 
(it   apron    wharf. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
"f   $111. 


19— MISC.  CONSTRUCTION 

BIDS  WANTED 

PORTLAND.  Ore.^UntU  May  17.  3 
P.  M..  bids  will  be  received  by  the 
U.  S.  Engineer  Office.  306  Custom- 
house. Portland.  Major  C.  F.  Williams 
District  Engineer,  under  Bid  No.  69S- 
.35-616,  for  drydocking,  painting  and 
repairing  the  U.  S.  Dredges  "Multno- 
mah" and  "Wahkiakum"  and  certain 
attendant  plant. 

Specifications  obtainaWe  from  above 
office. 


Preparing   Plans. 

HOTEL  Cost.    $^ 

COALINGA.   Fresno  Co..    Calif. 

Two-story  Class  C  hotel  building  (4i 
guest  rooms,  cafe,  store  rooms 
etc.)  concrete  walls,  air  condition 
ing  system,  refrigeration,  etc..  ti 
replace  structure  recerjtly  destroy 
ed  by  fire. 

Owner^George    Clark.    Atascadero. 

Arcihtect — A.  R.  Walker  and  P.  j> 
Eisen,  708  Pacific  Commerce  Bldg. 
Los  Angeles. 


PLANNED 

PALO  ALTO.  Santa  Clara  Co..  Ca 
— City  of  Palo  Alto  is  considering  in 
stalling  a  sprinkler  system  in  the  neii 
Civic  Theatre  in  Palo  Alto.  The  tola 
cost  is    estimated  at  $2,926. 

Further  details  will  be  announce^ 
when  the  financing  arrangements  ar 
completed. 


Planned. 

OBSERVATORY  Cost,    $ — 

SACRAMENTO,   Sacramento  Co.,  Ca 

Sacramento    Junior   College   Cam 

pus. 
Astronomical   observatory. 
Owner. — Sacramento    Junior    College. 
Architect — Not  Given. 

Application   has   been    filed   with  th 
SERA  to  furnish  labor. 


Plans   Being   Figured — Bids  Close  Ma 

22,    12  Noon. 
CONVENIENCE  STA.  Cost,   $— 

SAN  FRANCISCO.    Lands  End. 
One-story  reinforced  concrete  conver 

ience   station. 
Owner — Board   of   Park  Commissione 

Park  Lodge,  Golden  Gate  Park. 
Architect — George   Kelham,  315   Men 

gomery  Street. 
Plans  and  specifications  may  be  ol 
tained    from    the    architect    upon   d 
posit  of  $25.00. 

On  previous  bid  opening  lowest  6 
was  submitted  by  the  Board  of  PaJi 
Commissioners    at   $4,675. 

Conti  act  Awarded. 

LABORATORY  Cost.    $40.' 

BERKELEY,    Alameda   Co.,    Cal.     N 

2545  Fourth  Street. 
One-story   laboratory. 
Owner   —    The     Cutter     Labor.itoric, 

Premises. 
Architect — Theo.     Ruegg.     1513     Tyl 

St..    Berkeley. 
Contractor— F.    J.    Satt^n.    2925   Hilli 

gass  St..  Berkeley.  ; 


To   Be   Done   By   Day's   Work. 

GRANDSTAND  Cost.     JIO.P' 

SAN    JOSE.    Santa    Clara    Co.,    Cal' 

Willow  and  Mastic  Streets. 
.N'ew  grandstand. 
Owner — San     Jose     Recreation    Coi 

mission.   San  Jose. 
.■\rchitect — Not    Given. 


Plans   Completed. 

.XATATORIUM  Cost.    $76, 

HAYWARD,  Alameda  Co.,  Cal.     H' 

ward   Memorial   Park. 
Reinforced  concrete  natatorium  (60' 

wide,   33 Vi    meters  long;   childre 

pool,   60x60  ft.):   tile  scum  guttc 
Owner — City  of   Hayward. 
Architect— Jas.    Narhett.    474    Sl.st   : 

Richmond,    and    Geo.    P.    Simor 

192  Main  St.,  Hayward. 
Structural    Engineer  —  Walter    Hul 

Crocker  First  National  Bank  HI 

San   Francisco. 
Mechanical    Engineer — Leland'   &    1 

ley,    58    Sutter   St.,    San   Franci; 


BIDS     OPENED 

ALAMEDA  COUNTY,  Cal.— Foln 
ing  are  high  bids  received  by  J. 
Skeggs,  District  Engineer,  Deiv 
ment  of  Public  Works,  Division 
Highways,  500  Sansome  Street, 
Frajocisco,     for      the    sale    of      var' 
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hulldinKn  located  In  Oakland  anJ  Ber- 
keley: 

Item  C-2fi:  RM  Murray  Street,  Ber- 
keley. SHven-room  two-slory  frame 
dwelling  with  H60  sq.  ft.  floor  space. 
Slii<l.i  2Cn  «i|.  ft.  Available  Juno  1. 
Karl    Horton.    $3o.ri0. 

Item    C-33:    887-889    Murray    Street. 
Berkeley.      Rlx-room    two-story    frume 
dwellini;  with  2000    sq.    ft.   floor  space. 
!    Avallal.le  Jiini-    1.      At.x'Irk    B-os..    $GB. 
Item   r-37:   905   Murray  Street,   Ber- 
keley.     Kight-rooTti     two-8tory    frame 
dwelling   with    1870   »n.    ft.    floor  space. 
'    Availabl..  .luno    1.    Atalitli    Bro.s.,    »3.1. 
Item  C-39:  3000  Ninth  St..  Berkeley. 
Twelve-room     E-.story     and     baKement 
frame    school    with    10,000    sq.    ft,    floor 
spi.ce.      Sheds    800    sq.      ft.      Available 
I    July    1.      Atalick    Bro.";..    iliii- 

Item  A-259:  1892  12th  St..  Oakland, 
Five-room  srtucco  frame  dwelling  with 
garage  underneath,  with  1020  sq.  ft. 
door  space.  Available  June  1.  9j'- 
miin   Bros..   $125. 

Item  Moss  5(5:  525  36th  St.,  Oakland. 
,     Five-room  stucco  frame  dwelling   with 
1230  .sq.  ft.    tlnor  space.    Detached  ga- 
rage not   included   in  this  sale.    Avail- 
,•     able  June  20.     Joe   "iHa,   $603, 

Item  Mo.se  57;  519  3Sth  St.,  Oakland. 
Five-room  stucco  franii>  dwelling. 
Andre  Moglia.   $618. 

Item    Moss    58:    513    38th    St..    Oak- 
land.    Five-room   stucco   frame  dwell-    . 
'     Ing  with  1230  sq.   ft.   floor  space.    De- 
tkched     garage    not    included    in    this 
sale.         Available     Juno       20.       And-e 
Moglia.    $618. 
I         Item   Mosc  68:    476   Moss    Ave.,    Oak- 
land.     Eight-room,    two  -  story    frame 
'     dwelling   with    1800   sq.    ft.    floor  space. 
■     Available  June  15.     M.   Walker.    ;i7o. 
i         Item  Moss  69:   475-477  Moss  Avenue. 
Oakland.     Ten-room    two-story    frame 
dwelling  with    2080  sq.   ft.    floor  space. 
Available  June   20.     Earl   Horton.   S76. 
Item     Moss    71:    471     Moss     Avenue. 
Oakland.     Fourteen  -  room    two  -  story 
frame   dwelling  with   2900  sq.    ft.   floor 
space.       Available    June     20.       Dr.     L. 
Walter.   $300. 

Item  Moss  73:  465  Moss  Ave..  Oak- 
I  land.  Eight  -  room  two  -  story  frame 
dwelling  with  2100  sq.  ft.  floor  space. 
Detached  garage  not  included  in  this 
sale.  Available  June  20.  Patrick  Gay- 
nor.  $201. 

Item  Moss  S3A:  433  Moss  Ave.,  Oak- 
land.    Five-room    stucco    frame  dwell- 
ing with  1100  sq.  ft.  floor  space.  Avail- 
l      able   May    15.      Patrick   Gaynor.    $236. 
:  Item  Moss  S3B:  429  Moss  Ave..  Oak- 

land.    Five-room    stucco    frame    dwell- 
,      ing  with   1350   sq.   ft.  floor   space.    De- 
tached   garage    not     included    in    this 
I      sale.      Available    May    15.      Anna    Pe- 
!      demonte    $1S0. 

Item    Moss   87:    419    Moss   Ave,    Oak- 
land.    Twelve-room    two  -  story    frame 
dwelling    with    2840   sq   ft.    floor    space. 
Available  June  1.     C.   F.   Roberts,   $77. 
'  Bids  heUl  under  ad-'i.<;cment        •        ' 


Commissioned   To   Prepare   Plans. 

ErXPOSITION    BLDGS.  Cost,    $ 

VERBA  BUENA   SHO.\LS.  San  Fran- 
cisco Bay. 
Exposition   buildings. 
Owner — San  Francisco  Bay  Exposition 
818    Financial    Center    Bldg..     San 
Francisco     (Leland    W.    Cutler    is 
president). 
Architect — W.  P.  Day,  Financial  Cen- 
ter Bldg.,  San  Francisco. 
Kenneth  R.  Kingsbury  is  the  Direc- 
tor of  Finance. 

CONTEMPLATED 

ONT.\RIO.  San  Bernardino  Co.,  Cal. 
—  E.  R.  Bradley,  exchange  manager, 
.Associated  Telephone  Co..  Ltd.,  has 
announced  the  company  will  change 
over  its  telephone  equipment  in  Onta- 
rio and  Upland  to  the  dial  system,  the 
change  involving  an  expenditure  of 
$150,000.  The  cable  will  require  over 
3,000,000   ft.    of  copper   wire   and   cable 


laid   In    vltrifled   tile   conduits.     A   new 
building   on    D   St.,    Ontario.    Is   being 

built    lo   hou.T    the    now   equipment. 

20— MISC.  SUPPLIES  AND 
MATERIALS 


BIDS    REJECTED 

SAN  FRANCISCO. —II.  M.  Shauzer 
at  $2,010  submitted  the  only  bid, 
which  was  rejected  by  T.  A.  Brooks. 
Purchaser  of  Supplies,  City  Hall,  May 
10,  under  Sale  No.  125,  for  the  sale  of 
miscellaneous  equipment,  supplies  and 
materials  from  the  H  e  t  c  h  Hetchy 
Project.  Items  offered  for  sale  In- 
elude  miscellaneous  electrical  and 
l>lumbing  equipment  and  materials; 
automobiles,  trucks  and  parts;  Hetch 
Hetchy  railroad  equipment  and  sup- 
plies, etc. 


CONTRACT  AWARDED 

SAN  FRANCISCO.  —  Van  Arsdale- 
Harris  Lumber  Co.,  Fifth  and  Bran- 
nan  Sts.,  at  $15  per  M.  off  list  price, 
.'iwarded  contract  by  T.  A.  Brooks, 
Purcha-ser  of  Supplies,  City  Hall,  un- 
der Bid  No.  1345  for  furnishing  Spruce 
lumber.  i 


BIDS    OPENED 

ALTURAS,  Modoc  Co.,  Calif.— Fol- 
lowing bids  received  by  the  Depart- 
ment of  Agriculture,  Division  of  Pur- 
chase, Sales  &  Traffic.  Washington, 
D.  C,  May  3,  under  Proposal  No.  874. 
for  furnishing  1,490  telephone  poles; 
(1)  fob  works;  (2)  delivered. 
B.  J.  Carney  &  Co..  Minneapolis:  (1) 
$3,141.50;    (2)    $4,646.50. 

J.  H.  Baxter  &  Co..  San  Francisco: 
(1)   $3,377.50. 

L.  D.  McFarland  Co.,  Milwaukee; 
(1)    $3,276.10;    (2)    $4,083.70. 

Cook  Cedar  Co.,  St.  Maries,  Ida.: 
(1)    $2,913;    (2)    $4,277.83. 

Page  &  Hill,  Minneapolis:  (1)  $3.- 
636.20. 

S.  H.  Swanson,  White  Pine,  Mont.: 
(1)    $3,136.50. 

National  Pole  &  Treating  Co.,  Min- 
neapolis:   (1)    $4,580.50;    (2)    $5,929. 

Michigan  Pole  &  Pine  Co.,  Newber- 
ry,   Mich.:    (1)    $3,350.50;    (2)    $5,310. 

Fox  Lumber  Co..  Portland:  (1)  $2.- 
915.50;    (2)    $4,492.50. 

Sullivan  Lumber  Co..  Portland:  (1) 
$3,737.50:    (2)    $4,529.50;   2%. 

Hitchner  &  Hitchner,  Sand  Point, 
Ida.:  (1)  $2,808.50  and  add  $107.50;  (2) 
$4,492.50. 

Schaefer-Hitchock  Co.,  Sand  Point, 
Ida,:    (1)    $3,000;    (2)    $4,353.50. 

Neidermeyer  Martin  Lumber  Co., 
Portland:    (1)   $3,750;    2%. 

Naugle  Pole  &  Tie  Co.,  Chicago:  (1) 
$2,280, 

Nebraska  Bridge  &  Supply  Co,.  Om- 
aha:   (1)    $3,367.50;   <2)    $4,821.50;   2%. 
Bids  held  under  advisement. 


CONTRACT  AWARDED 
S'AN  FRANCISCO— Dalziel  Moiler  Co.. 
1666  Mission  St..  at  $6.05  per  100  ft., 
total  $3025,  2%  10  days  on  mill  value, 
awarded  contract  by  T.  A.  Brooks, 
lurchaser  of  Supplies.  City  Hall,  un- 
der Bid  No.  1356.  for  furnishing  50.- 
000  lin.  ft.  ^4-in.  standard  wrought 
steel  galvanized  water  pipe. 

CONTRACTS    AWARDED 

SAN  FRANCISCO.— Mendelson  and 
Bauer,  at  $167.50  submitted  high  bid 
and  awarded  contract  under  Sale  No. 
126,  Lot  1.  for  1.520  school  desks;  and 
the  Standard  Iron  Metal  Yards,  at 
$80.50  submitted  high  bid  and  awarded 
contract  under  Sale  No.  126.  Lot  2. 
for  scrap  materials.  The  bids  were 
opened  by  T.  A.  Brooks.  Purchaser 
of  Supp1i»s.   City  Hall.   May   10. 

CONTRACT  AWARDED 

BOULDER  CITY.  Nev.— Associated 
Piping  &  Engineering  Co..  1915  East 
51st  St..  Los  Angeles,  at  $22,638  was 
awarded    contract    by    the    Bureau    of 


Uecl«matlon,  Denver,  under  Spec.  .(lio. 
677-D,  for  furnishing  special  dritlp- 
agc  nttlngs,  drainpipe  loaders  ajid 
welded  nttingH,  one  header  with 
branches  for  the  Arizona  wing  and 
one  header  with  branches  for  the  N«- 
Ta4ii  wing,  consisting  of  welded  plate- 
steel  pipes  with  flange  coupling  bolt*, 
gaskets  and  blind  flanges,  for  the  roof 
drainage  system  for  the  Boulder  Pow- 
er Plant. 
Delivery  fob  Los  Angeles. 


BIDS  OPENED 

LiiS  A.NGEI^ES.  Cal.— Th^  follow- 
ing Arms  Niibmitled  identical  bids  to 
I>.  P.  Nicklln,  Purchasing  Agent  oi 
the  Los  Angeles  Water  &  I^ower  Bu- 
reau. Room  740.  207  ».  Broadway, 
.May  13,  at  $.1195  lb.,  for  furnlBhlng 
90.000  lbs.  black  copper  rod  f.o.b.  de- 
partment's warehouse.  Slauson  Ave. 
and  Long  Beach  Blvd.,  under  Specl- 
hcation   No.   1659.      The   bidders  were: 

John  A.  Roebling's  Sons  Co.  of  Cal- 
ifornia. Anai-onda  Wire  &  Cable  Co. 
of  ('aiifornia.  Phelps-Dodge  Copper 
1  roducts  Co.  and  General  Cable  Corp. 
Terms  net. 


BIDS  OPENED 

LOf»  ANGELES.  Cal— The  follow- 
ing Arms  submitted  identical  bids. 
May  13,  to  D.  P.  Nicklln,  Purchas- 
ing Agent  of  the  Los  Angeles  Water 
&  Power  Bureau.  Room  740,  207  S. 
Broadway,  for  furnishing  lead  covered 
paper  insulated  cable.  f.O.b.  cars  oi 
trucks,  257  E.  3rd  St..  under  Speci- 
fication  No.    1662,   as   follows: 

(1)  10,000   ft.    500,000   CM.    5000   volt.    " 

conductor,    lead    covered,    paiier 
insulated    cable; 

(2)  10.000    ft.    500.000    CM,    5000    volt. 

3  conductor,  lead  covered,  paper 
insulated  cable; 

(3)  10,125    ft.    500.0011    CM.    5000    volts. 

3  conductor,  lead  covered,  paper 
insulated  cable; 

(4)  21.000   ft.  No.    4/0  AWG,   600    volt. 

one      conductor,    lead      covered, 
paper   insulated   cable; 

(5)  10,000   ft.    No.    1/0    AWG.    600   volt. 

one   conductor,    lead    covered 
paper  insulated  cable; 
i6)  30.000  ft.  No.  4  AWG.  600  volt,  one 
conductor,    lead    covered,    paper 
insulated    cable; 
(7)   20.000    ft.    No.    6    AWG,    600    volt. 
•onductor.    lead    covered,    paper 
insulated  cable. 
The  bidders  were: 

Oakniae  Callender  Co..  John  .\. 
Roeblings  Sons  Co.  of  Calif.;  General 
Electric  Co..  Habirshaw  Cable  &  Wirt 
Corp..  Columbia  Steel  Corp.,-  .\m)a,- 
conda  Wire  &  Cable  Corp..  General 
Cable  Corp.,  American  Elec.  WjrKs. 
The  bids  were: 

(1)  $1850.  (2)  $1850.  (3)  $1850,  (4.) 
$273.  (5)  $165.  (6)  $106.  (7)  JSl;  dig- 
count   %%    10  days.  .  ,1 


CONTRACT    AWARDED      ■■ 

O.A.KLAND.  Calif.— U.  S.  Pipe  and 
Foundry  Corp..  Monadnock  Building. 
San  Francisco,  at  $26,126  awarded  the 
contract  by  the  East  Bay  Municipal 
Utility  District,  under  Proposal  No. 
L.  S.  144.  for  furnishig  20,900  l.f.  of 
cast   iron.  pipe.  , 


CONTRACT    AWARDED 

PETALUMA.  Sonoma  Co..  Oalif.-^ 
Westinghouse  Electric  Supply  Co;.  260 
Fifth  St..  San  Francisco,  at  J0.193 
per  l.f..  discount  Vi  of  1%.  10  days, 
delivery  in  35  days,  awarded  contract 
by  the  Petaluma  City  Council.  Gladys 
V.  Roberts.  City  Clerk,  for  furnishing 
approximately  3.000  l.f.  No.  8  BftS 
gauge  Hazard  3500- volt  cable,  solid 
single  conductor,  rubber  covered  and 
lead  encased,  to  be  used  In  the  wid- 
ening of  Main  Street  from  the  south 
side  of  Waehlngton  Street  to  polsla 
on   the    east  and    west    sides   of   Main 
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street  n«ar  Its  intersection  with  3rd 
Street. 

Complete   bids   follow: 

Weetlnghouse  Electric  Supply  Co.. 
San  Francisco:  JO. 103  pe  l.f.;  %  of  1%, 
10  ds.>a:  delivery  in  35  days. 

Lavenson  &  Savasta.  San  Francisco: 
$0,103  per  l.f.:  hi  of  1%  10  days;  de- 
livery in  45  days. 

Jolvi  A.  Roeblings'  Sons  Co.,  S.  F. : 
10.103  per  l.f.;  H  of  1%,  10  days;  de- 
livery in  45  days. 

Crescent  Electric  Co..  San  Frunciseo 
10.0911  aver,  wall  lead;  delivery  in  26 
days. 

Cline  Electric  Co..  Pctaluma:  $0,115 
per  l.f.;  delivery  in  26  days. 


BIDS  OPENED 

LOS  ANGELES.  Cal.— The  follow- 
ing bids  were  received  by  D.  P.  Nic- 
klln,  Purcha.sinB  Agent  of  the  Los 
Angeles  Water  &  Power  tfureau.  Hrr.. 
740,  207  S.  Broadway,  May  9,  for  fur- 
nishing tunnel  steel  I-beam  sets  under 
Specifications  No.  1673.  The  iteni.s 
were: 

(1)  for  furnishing  and  delivering   lOOu 

tunnel  steel  I-beam  sets  com- 
plete, including  all  nece.ssar.v 
bolts,  f.o.b.  department's  trucks 
at  bidder's  fabricating  plant  for 
a   price   per   set   of: 

la)  300  sets  f.o.b.  department's  West 
Portal  Camp  at  a  price  per  set ; 

(lb)  500  sets  f.o.  li.  department's 
East  Portal  Camp  at  a  price  peT 
set; 

(2)  Total. 

The   bidders  were: 

(A)  Youngstown  Steel  Car  Corp.  — 
Discount,  17c  20  days.  Fabricat- 
ing plant  location,  Niles,  Ohio. 
Shipping  weight,   $34,200. 

(B)  Pacific    Iron    &    Steel    Co.,    Ltd.— 
Terms  net.     Fabricating  plant  loca- 
tion. Los  Angeles.  Shipping  weight 
34.315  lbs. 

(C)  Consolidated  Steel  Corp..  Ltd.— 
Terms  net.  Fabricating  plant  lo- 
cation, Los  Angeles.  Shipping 
weight,    34,000   lbs. 

(D)  Commercial  Sheaving  &  Stamp- 
ing Co.— Discount,  %  of  1%  20 
days.  Fabricating  plant  location, 
Youngstown.  Shipping  weight, 
33,600  lbs. 

The   bids  were: 

(1)       (la)       lb)  (2) 

(A) $ $14.59  $14.59  $14,590.00 

(B) 13.50     14.88     14.88     14,880.00 

(C) 12.80     14.12     14.12     14,120.00 

(D) 8.30     8,300.00 


BIDS   OPENED 

OAKLAND,  Cal. — Following  bids  re- 
ceived by  the  East  Bay  Municipal 
Utility  District,  John  S.  Kimball,  Sec- 
retary, Oakland,  under  Proposal  No. 
L.  S.  146,  for  furnishing  2.913  ctst  iron 
bell  and  spigot  water  pipe  fittings  in 
sizes  4-  to  20-ln. 

(1)  elbows; 

(2)  tees  and   crosses; 

(3)  sleeves,  nipples  and  plugs; 

(4)  reducers  and  covers. 
The  bids  were: 

Vernon  Foundry  Co.:  lump  sum  bid. 
$10,149.74. 

American  Cast  Iron  Pipe  Co.:  (1) 
and  (2)  no  bid;  (3)  $1,682.30;  (4)  $2.- 
108.25. 

United  Iron  Works:  (1)  $1, 861.66; 
(2)  $4,759.19;  (3)  $1,688.30;  (4)  $2,- 
198.95;  total.  $10,507.95;  If  awarded  the 
complete   job.  Jump  sum    bid,    $10,400. 

Phoenix  Iron  Works:  (1)  $1,847.19: 
<2)  $J.650.98;  (3)  $1,598.42;  (4)  $2,- 
267.30;  total.  $11,363.89;  If  awarded  the 
complete  Job.  lump  sum  bid.  $11.- 
072.60. 

Santa  Fe  Foundry:  (1)  $2,178.10;  (2) 
tS.301.61;  (3)  $1,891.80:  (4)  $2,424.20: 
t«Ul.   $11,796.72. 

U.  S.  Pipe  &  Foundry;  (1)  and  (2) 
no   bid;    (3)    $1,439.50;    (4)   no   bid. 

Bids    held    under    advisement. 


TO   ASK    BIDS 

SACRAMENTO.  Cal.— City  Council 
plans  the  Installation  of  traffic  lights 
at  16th  and  Y  Streets,  at  an  estimat- 
ed cost  of  $1,400.  H.  H.  Ji.queth  is 
city  traffic   engineer. 

Bids  will  be  a.^ked  in  about  2  weeks. 
CONTRACT  AWARDED 

GOVERNMENT  ISLAND,  CMif.  — 
Trojan  Powder  Co..  Crocker  BIdg.,  San 
Francisco,  awarded  contract  by  Frank 
Haynic,  Supply  Officer,  Forest  Ser- 
vice Supply  Depot.  Government  Island 
Oakland,  under  Bid  No.  2412,  for 
furnishing  25  cars  of  dynamite,  each 
to   contain    not   less   than    20,000    lbs. 


BIOS    OPENED 

WASHINGTON,  D.  C— The  follow- 
ing bids  received  by  the  Bureau  of 
Supplies  and  Accounts,  Navy  Depart- 
ment, Washington,  D.  C,  M;.>:.  7,  un- 
der Schedule  No.  4801,  for  furnishing 
8.000,000  barrels  of  fuel  oil  and  Die- 
sel oil  for  the  West  Coast: 

Texas  Oil  Co.  of  California,  Los 
Angeles,  delivery  at  Los  Angeles;  for 
300,000  barrels.:  fO.S74;  $0,894-  $0,914; 
$0,934. 

General    Petroleum    Corp.,    Los    An- 


geles, delivery  ;.t  San  Pedro:  750,000 
barrels.   $0,878;  250,000  bbls.,   $0,908. 

Rio  Grande  Oil  Co.,  Los  Angeles, 
delivery  at  Channel  No.  2,  Long  Beach 
son. 000    barrels.    $0,925. 

Sunset  Oil  Co..  delivered  at  Chan- 
nel No.  2,  Long  Beach:  500,000  bbla., 
$0,925. 

Hancock  Oil  Co.  of  California,  Long 
Beach,  delivered  at  Slip  No.  1,  Wil- 
mington:   500.000   barrels,    $0,925. 

Union  Oil  Co.  of  Calif.,  Los  Angeles, 
delivered  at  berth  215,  Terminal  Is- 
land, Los  Angeles  H£.rbor:  2,000,000 
bbls.,  $0,938. 

Petrol  Oil  Co.,  Los  Angeles,  deliver- 
ed at  berths  150  and  151,  Los  Angeles 
Harbor:  900,000  bbls.,   $0.94. 

Richfield  Oil  Co.  of  Calif.,  Los  An- 
geles, delivered  at  Long  Beach  Har- 
bor:  350,000  barrels,   $0.95. 

Standard  Oil  Co.  of  California,  San 
Francisco,  delivered  at  San  Pedro  or 
Long   Beach:    1,000,000    barrels,    $0.95. 

Shell  Oil  Co.  of  Calif..  San  Francisco 
delivered  at  San  Pedro:  900,000  bar- 
rels,  $0.95. 

Associated  Oil  Co.,  San  Francisco, 
delivered   at   Wil^iington,    $0.9275. 


MEDUSA  Portland  Cement  PAINT 


A  permanent  bond  to  concrete. 
brick  and  stucco  ...  it 
19    highly    decorative  it 

18    dampproof       ....       it 
economical. 


3UNN,  CARLE  &  CO. 


20  Potrero  Ave. 


UNderhil)  5480 


S»n    F*'i»nri» 


Atlas   Economy  Gas  Fuel  Circulating 
System  of  Warm  Air 
Heating 

The  ATLAS  ECONOMY  GAS  CONVEC- 
TOR,  the  most  important  link  in  this  cir- 
cualting  system,  is  as  modern  as  tomor- 
row. Its  square  casing  comes  in  a  two- 
tone  green,  marking  the  age  when  a  fur- 
nace can  be  as  attractive  and  pleasing 
to  the  eye  as  It  is  efficient. 
The  Atlas  Gas  Convector  is  built  of  heavy 
gauge  iron,  all  welded,  with  a  bottom 
casing  which  eliminates  the  possibility 
of  infiltration  of  dust  or  dirt. 
The  Atlas  Economy  Gas  Furnace  in  all 
sizes  has  been  approved  by  the  Ameri- 
can Gas  Association  and  has  met  with 
all  requirements  of  their  laboratory  tests 
thus  giving  assurance  that  the  furnace  is 
properly  designed  and  constructed  for 
efficiency    and    safe    operation. 

Atlas  Heating  &  Ventilating  Co.,  Ltd. 


EVERYTHING     IN 

557.667   FOURTH    STREET 
SAN     FRANCISCO 
Phone    DOuglas  0377 


HEATINO 

1451   32nd   STREET 

OAKLAND 
Phone    LAkeside    1266 
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ACHIMERT  &'  MATERIAL 

Bid   call*   for  construction    machinery   and    materlali  and    ml»e«h«n«ou«  •qulpmant   and   •uppllta  purahaMd  by 
Fadaral.   state.   Municipal  and  other  Public  agenciei.  '"'—m  ar 


CALIFORNIA  STATE 

SAN  FKANCISCO.— Until  May  28.  3 
P.  M..  bids  xvlll  be  received  by  J.  W. 
Urace.  Superintendent  of  Equipment. 
Shop  4,  Division  of  Highways.  State 
Bldfc. .  San  Francisco,  for  the  sale  of 
the  following  equipment: 

CHC  2772  Truck.  F'aBeol.  3Vi  yard, 
hydraulic  dump,  pneumi-tlc  tires.  Mod. 
44S— 1928. 

CHC  3595  Truck,  Fageol  lJ^-2-ton 
chassis,  pneumatic  tires.  Model.  135 — 
1930. 

The  above  equipment  may  be  in- 
spected at  the  Division  of  Highways' 
Yard«  at  1045  Derby  Ave..  Frultvale. 
Oakland. 

One  only  Weil  Drilling  Rig.  consist- 
ing of  one  2-cyl.  12-h.p.  sti.ndard  ea.s 
engine,  hoist,  drums  and  gears  and 
"A"  frame  all  mounted  on  a  wooden 
chassis  with  two  steel  tired  wheels 
in  rear,  together  with  an  assortment 
of  drill  tools  for  drilling  an  S-in.  di- 
ameter well.  This  may  be  Inspected 
ut  the  Highways'  Maintenance  Yard 
In  Hayward. 

One  only  Wedgewood  coal  and  wood 
Range  N'o.  124  with  warming  oven  at 
back  i)f  range  and  1-in.  water  back; 
top  43x45-in..  Are  box  12xl3x21-in.; 
oven  24.\24xl6-in.  high:  three  bids  over 
Are  box.  Thie  may  be  Inspected  at 
the  Highways'  Maintenance  Station 
at  Boulder  Creek. 

One  lot.  approximately  2858.  5-gal. 
empty  paint  buckets;  these  buckets 
may  be  inspected  at  the  Division  of 
Highways'  Yards  situated  at  the  fol- 
lowing places  and  are  di-stributed  ap- 
proximately as  listed  below:  Peta- 
luma,  332;  Burlingame.  1250;  San  Jose 
23;  San  Rafael.  125;  Gilroy.  80;  Napa. 
60;  Hayward.  450;  Pacheco,  20;  Gey- 
servllle.  150;  Rodeo.  350;  Watson ville. 
18. 

The  above  equipment  may  be  in- 
spected at  the  Division  of  Highways' 
Yard.s  as  shown  above  on  any  work- 
ing day  between  the  hours  of  8:30  A 
M.  and  4:30  P.  M 


SACRAMENTO.  Cai.— Until  May  2S, 
3  P.  M..  bids  will  be  received  by  R. 
H.  Stalnaker.  Equipment  Engineer, 
Division  of  Highways.  1805  34th  St.. 
Sacramento,  for  the  sale  of  the  fol- 
lowing equipment: 
CHC    3710 — Truck.    Moreland.    two-ton 

chassis,  Model  R.R.  7-1931; 
CHC  157— Grader-Tractor,   Austin   Mc- 
cormick  -  Deering.    dual  drive. 

pneumatic  dual  tired.   10-ft.   blade, 

front  scarifier; 
CHC     150— Kettle,    asphalt.     AIco    65- 

gal.    with  geared  hand  pump,  two 

wheels.    S.R.T.; 
CHC    156— Kettle,    asphalt.    Spearwell, 

110-gal.    with    geared    hand   pump. 

two   wheels.    S.R.T. ; 
CHC    176— Kettle,    asphalt.    Alco,     75- 

gal.    with  geared   hand  pump,   two 

wheels,  S.R.T. ; 
CHC    177— Kettle,     asphalt.    Alco     75- 

gal.    with  geared   hand  pump,   two 

wheels.   S.R.T.; 
CHC    191— Kettle,    asphalt.    Chausser. 

110-gal.    with   geared    hand   pump. 

Mod.    F2.    two   wheels.    S.R.T.: 
CHC    57  —  Mowing    Machine.     McCor- 

rnlck-Deerlng  Big  Six  5-ft.    sickle. 
CHC    72   —  Mowing   Machine.    McCor- 

mlck-Deering  Big   Six  5-ft.   sickle. 
CHC  56— Roller.  Acme.  Gas.  6-ton..  3- 

wheel.   with  scarifier. 
The    above    equipment    may    be    in- 
spected  at  the    Division    of  Highways 
Yard    at    1805    34th    St..     Sacramento. 
on    any    working    day    between    hours 


of  8  A.  M.  and  4:30  P.  M..  except 
Kettles  CHC  ISO  and  156.  also  Mow- 
ers CHC  57  and  72.  which  may  be  aeen 
at    1144    .S.    Wilson    Way.    Stockton. 


WAR  DEPARTMENT 


HO.VNEVILLE  DAM.  Oregon— Until 
May  31.  3  P.  M..  bids  will  be  receiv- 
ed by  the  U.  S.  E^nglneer  Office.  «27 
Pittock  Block.  Portland.  Alajor  C.  F. 
Williams.  District  Engineer,  under 
Bid  No.  G94-35-9,  for  furnishing  Port- 
land Puzzolan  cement  for  the  con- 
struction of  the  main  spillway  dam 
and  appurtenant  structures  of  the 
Bonneville    Power-Navigation    Project 

Bids   will    be   t.-.ken   as   follows: 
(U   060,000   barrels  of  Portland   Puzzo- 
lan cement  In  bulk 
(2)  5.000    barrels  do  In  paper  sacks. 

The  contractor  may  furnish  the  ce- 
ment from  not  more  than  two  mills. 
In  case  the  cement  contractor  fur- 
nishes cement  from  two  mills,  he  shall 
either: 

(1)  Provide  at  North  Bonneville, 
adj£icent  to  the  cen^pnt  unloa<3lng 
tracks,  suitable  silos  for  the  storage 
of  unblended  cement,  one  silo  of  4.- 
000  uarrels  capacity  for  the  product 
of  each  mill;  also  proper  blending 
and  conveying  machinery.  He  shall, 
throughout  the  life  of  this  contract, 
receive  the  unblended  cement  from 
the  receiving  silos  where  it  will  have 
been  placed  by  the  .ontractor  engag- 
ed in  constructing  the  main  spillway 
dam.  blend  .same  In  the  proportions 
stated  below,  and  deliver  the  homo- 
geneous product  to  silos  provided  by 
the  main  spillway  dam  contractor; 

(2)  Pay  the  United  States  ten  cents 
(10c)  per  barrel,  being  the  estimated 
cost  to  the  United  States  of  having 
the  blending  operation  performed  by 
the  main   spillway  dam   contractor,    or 

(3)  Properly  blend  the  cement  from 
two  mills  at  some  place  other  than 
North  Bonneville,  Wash.  The  cement 
shall  be  blended  in  the  proportions 
stated  and  delivered  to  the  United 
States  fob  railroad  cars,  contractor's 
railroad  shipping  point.  The  cost  of 
blending  under  options  (1)  or  (3)  shall 
be  paid  by  the  contractor  and  includ- 
ed  in  his  bid  price. 

In  case  the  cement  contractor  pro- 
Dosp.-!  to  furni.sh  cement  from  two 
mills  under  option  (1)  or  (3)  above, 
the  cement  furnished  at  the  storage 
flilns  provided  by  the  main  spillway 
dam  contractor  under  option  (1),  or 
the  cement  furnished  fob  railroad  cars 
at  contractor's'rallroad  shipping  point 
under  option  (3)  shall  be  a  homoge- 
neous product  resulting  from  properly 
blending  the  cement  from  the  two 
mills  In  the  same  proportions  as  stat- 
ed in  the  bid  to  be  furnl.shed  from 
said  mills.  A  tolerance  of  not  to  ex- 
ceed five  per  cent  will  be  permitted 
In  the  blended  product. 

Quotations  are  requested  fob  cars 
at  North  Bonneville.  Wash.  However, 
shipments  will  be  made  from  bidder's 
shipping  point  to  North  Bonneville 
on  Oovernnjent  bills  of  lading.  The 
cost  of  such  equipment  will  be  paid 
by  the  United  States  and  will  be  de- 
ducted from  the  price  bid.  The  re- 
sulting price  fob  cars  at  bidder's  ship- 
ping point  win  be  the  invoice  price 
to  the  Government. 

.Specifications  obtainable  from  above 
ofl!ice.  • 


t<uariPrma:-«ter,  Kort  Mason,  under  Bid 
So.  W  6616-35-14,  for  furnlshlnf  and 
JnALAlling  one  steam  turbine  for  pres- 
ent 200  K.W..  D.  C.  generator  in  the 
power  plant  at  Letterman  General 
Ilospltal,  Presidio  of  San  Francisco. 
Specifications  obtainable  from  above 
(.(Hce.  • 


FORT  MASON.  Cal— Until  May  23. 
10  A.  M..  bids  will  be  received  by 
the  Quartermaster  ifupply  Officer,  San 
Francisco  General  Depot,  Fort  Mas  -n. 
under  Rid  No.  928-35-261,  Kep.  No. 
gil  3S8-16I-35A,  Memo.  6530.  for  fui- 
nlshlng  1000  lbs.  Jute  twine;  1009 
packing  boxes;  40.000  lbs.  excelsior; 
40.000  excelsior  pads;  20.009  lin.  yds. 
jute   burlap,   etc. 

Specifications  obtainable  ironi  above 
office. 

Berkeley  School  District 

BERKELEY.  Alameda  Co..  Calif.— 
Until  May  29.  4  P.  M..  bide  will  be 
received  by  Clara  F.  Andrews.  Sec- 
retary. Berkeley  Board  of  Education, 
for  furnishing  paint  materials  and 
paper  towels  to  the  Berkeley  School 
District. 

Speclflctions  may  be  obtained  from 
the  Secretary,  Room  B03,  Admlnlatra. 
tlon  Building,  23IS  MlWIa  St.,  Berke- 
ley. 

LOS  ANGELES  CITY 

LO.S^  ANGELES,  Cai.- I'ntil  June  4. 
2:00  I'.  M.,  bids  will  be  received  by 
I).  P.  Nicklin,  Purchasmg  Agent  of 
the  I^s  Angeles  Water  &  Power  Bu- 
reau, Room  740,  207  S.  Broadway, 
for  furnishing  frequency  c)ian;;erfi  un- 
der  Spec.    No.    1C76. 


BERKELEY  CITY 


BERKELEY',  Alameda  Co.,  Cal.— 
Until  May  28,  10  A.  M.,  bids  will  be 
received  by  the  Berkeley  City  Council, 
City  Hail,  for  furnishing  1000  t  )ns  nf 
erausiified  asphalt.  Specifications  ob- 
tainable  from   above   office. 

U.  S.  FOREST  SERVICE 

GOVERNMENT  ISLAND.  Cai —Un- 
til May  20.  2  P.  M..  bids  will  be  re- 
ceived by  H.  R.  Marsh.  Assistant  Sup- 
ply Officer,  Forest  Service  Supply  De- 
pot. Government  Island,  as  follows: 
BID  No.   2460,   f.o.b.    L^«  Angeles:    (1\ 

570  ft.  CMP.  culvert;   (2)  18  band 

couplings. 
BID  No.    2461,   f.o.b.    bidiler  i  ihlpping 

point    and  or    I'orterville:    100    an- 

EAST  BAY  UTILITY  DIST. 

OAKLAND.  Cal.— Until  May  22.  8 
P.  M.,  bids  will  be  received  by  the 
East  Bay  Municipal  Utility  District. 
John  S.  Kimball.  Secretary.  512  l«th 
St..  Oakland,  under  Informal  Proposal 
No.  622  for  furnishing  2.000  barrels  of 
Portland  cement.   hi«h   early  strength. 

Specifications  obtainable  from  abore 
ofnce.  • 


SAN  FRANCISCO— lentil  May  22,  10 
L  M..  date  postponed  from  May  15, 
n.  A.  M.,  previously  reported,  bids 
vH\    he    received    by    the   Const ructins 


OAKLAND.  Cal— Until  May  22.  t 
P.  M.,  bids  will  he  received  by  the 
East  Bay  Municipal  Utility  District, 
John  S.  Kimball,  Secretary,  612  l«th 
St..  Oakland,  under  Proposal  L.  S  147 
for  furnishing  120.000  feet  of  4-  (• 
8-  12-  and  20-ln.  dlam.  cast  Iron  pipe. 

Specifications  obtainable  from  above 
office.  • 
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NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  clafisi- 
^ed  as  follows: 

21. — Bridget  30. — Rostrvoirs   and 
22. — Drsdglno.    Harbor  Dami 

Worka.  Exoava.  3i,_pipe  Lines  and 
23. — Irrloatlon   Pro}.  Weill 

24.-31.  Light.  Syileme,,      „ 

25.-l«>chinery   and  32.-Sew.rs    4    Sewage 

Equipment  Disposal   Plants 

26— Railroads  33— Water    Works 

27.-Flr.   Alarm    Sys.  „  _p,rts   i   Play. 
28. — Fire   Equipment 
29.— Streets  t.   High- 


ways 


35— Tunnels 
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CONTRACT    AWARDED 

DOWXIEVILLE,  Sierra  Co..  Cal.— 
Lord  &.  Bishop.  Native  Sons  Bldg., 
Sacramento,  at  $1,975  plus  $25  addl- 
tionaj  for  painting,  awarded  the  con- 
tri.ct  by  the  Sierra  County  Board  of 
Supervisors.  Downieville.  for  furnish- 
ing ajid  erecting  an  SO-ft.  steel  truss 
span  bridge  across  the  North  Fork  of 
the  North  Forli  of  the  Yuba  River  at 
Downieville. 
.■  The  other  bids  war*: 

Moore  Dry  Dock  Co..  Oakland:  $2.- 
179;   plus  $50   additional  tor  painting. 

The  bid  of  the  Judson  Pacific  Co., 
San  Francisco,  at  $1,853,  plus  $50  ad- 
ditional for  painting,  was,  received  too 
late   to   be  considered.  si 


CONTRACT    AWARDED 

PIERCE  COUNTY,  Wash.  —  Joseph 
Warter,  Sr..  631  N.  Fife,  Tacoma,  at 
$87,813  submitted  low  bid  and  award- 
ed contract  by  L.  V.  Murrow,  Director 
of  Highways.  Olympla,  for  grading, 
draining  and  paving  with  Portland 
cement  concrete  and  constructing  an 
undercrossing  under  the  Northern  Pa- 
cific Railway  on  about  0.4  mile  of 
State  Road  No.  1,  Lakevie%v  Uder- 
crossing,  U.S.P.W.  Project  NRH  171- 
G,  in  Pierce  County. 

The  other  bids  were: 

Warren  -  Northwest,  Inc.,  Portlutd, 
$92,714. 

L.   Coluccio   &  Co.,   Tacoma,   $94,965. 

Paine  &  Gallucci,    Tacoma,   $101,294. 

Maori  &  Steftensen,  Seattle,  $103,- 
761. 

Elliott  &  Co.,   Inc.,    Seattle,   $104,597. 

Acme   Const.    Co.,    Seattle,    $109,185. 

Guthrie  -  McDougaJl  Co.,  Portland, 
$109,814. 

LIdal   Const.    Co.,    Seattle,    $109,901. 

D.   Nygen,   Seattle.  $115,487. 

MacRae   Bros.,   Seattle,   $118,065. 

Siems-Spokane  Co.,  Spokane,  $135,- 
>8».  < 


BIDS  WANTED 

CHELAN  COUNTY,  Wash.  —  Until 
May  28,  10  A.  M.,  bids  will  be  re- 
<:elved  by  L.  V.  Murrow,  Director  of 
Highways.  Olympla,  for  grading,  sur- 
facing with  crushed  stone  and  con- 
structing a  reinforced  concrete  arch 
bridge  373.34  feet  long  over  the  Wen- 
atchee  River,  on  about  0.3  mile  of 
.State  Road  No.  15.  Leavenworth  vi- 
cinity. Federal  Public  Works  Project 
No.  7176.  in  Chelan  County.  The  work 
Involves  about  3  acres  of  clearing. 
i9.240  cubic  yards  of  excavation.  1.- 
670  cubic  yards  of  crushed  stone  sur- 
facing on  roadway  from  stockpiles. 
980  lineal  feet  of  cable  guard  rail.  1,- 
.462  cubic  yards  of  concrete.  160.009 
lbs.  of  steel  reinforcing  bars.  120  lln. 
ft.    of  i>lp6  culverts,   and   other  Items. 

Plans  and  speoitloations  obtainable 
from  above  ofHce  upon  deposit  of  $2. 


BONDS    VOTED 

S'ALINAS,  Monterey  Co.,  Cal. — A 
bond  issue  of  $110,000  was  authorized 
at  a  special  election  May  !0,  proceeds 
to  be  used  in  acquisition  .it  right-of- 
way  for  an  underpass  st.parating  rail- 
way and  highway  grades  at  the  north 
entrance  to  the  city.  The  vote  was 
2104  to  144.  Underpass  will  be  con- 
structed by  State  Division  of  High- 
ways at  an  estimated  cost  of  $250,000. 

CONTEMPLATED 

SOUTH  SAN  FRANCISCO.  San  Ma- 
teo Co.,  Cal. — City  Council  has  adopt- 
ed plans  and  specifications  prejiared 
by  City  Engineer  George  A.  Kneese. 
23S2  Broadway,  Redwood  City,  for  ex- 
tensions to  the  Colma  Creek  Drainage 
Canal.  Plans  Include  highway  bridge.s 
at  Orange,  (^Tiestnut  and  Oak  Aves.;  a 
railroad  bridge  for  the  Southern 
Pacific  Company,  and  six  seepage 
canals  in  the  California  Water  S^ervice 
pumping  area.  Estimated  cost. 
$190,000. 

The  ecity  will  probably  apply  for 
SERA  aid   in  financing. 


BIDS    WANTED 

SIERRA  COUNTY.  Cal.— Until  June 
5.  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission,  Sac- 
ramento, for  the  construction  of  a 
reinforced  concrete  bridge  across  tlu 
North  Fork  of  the  North  Fork  of 
Yuba  River  at  Downieville,  Sierra 
County,  consisting  of  two  40-foot,  two 
31-foot  and  two  9-foot  spans  on  con- 
crete piers,  and  grading  road  ap- 
liroaches. 

The  work   involves: 
(    1)   1.3    acres    clearing    and    grubbing 

right-of-way; 
(   2)   210  M,  gals,  water; 
(  3)  8800  cu.   yds.  roadway  excavation 

(unclass.) ; 
(  4)   1490  cu.   yds.   struc.   excav. ; 
(    5)    126.000  sta.   yds.   overhaul; 
(   fi)   67.500  lbs.   bar  reinf.  steel; 
(   7)   455  cu.  yds.  Class  A  Portl.nnd  ce- 
ment  concrete    (structure); 
(  8)   12   cu.    yds.    Class   F   Portland   ce- 
ment concrete  (railing); 
(   9)   150  cu.   yds.   Class  A  Portland  ce- 
ment   concrete    (footing    blocks); 

(10)  62  lin.    ft.   18-in.   CM. P.; 

(11)  95    cu.    yds.    sacked    cone,    riprap; 

(12)  1200   cu.   yds.    selected  stone   em- 

bankment; 

(13)  1   lot   misc.   items  of  work. 
Plans    and    specifications    obtainable 

from  the  above  office,  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Francisco,  Los  Angeles,  and  the 
district  in  which  the  work  is  situated. 

BIDS    WANTED 

MONTEREY  COUNTY,  Cal.— Until 
June  5,  2  P.  M.,  bids  wKl  be  received 
by    the    State    Highway    Commission. 


CAPITAL  CITY 
TITLE  COMPANY 

I.  C.  PALEN. 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


Sacramento,  for  the  construction  of 
two  Redwood  timber  bridges  In  Mont- 
erey County,  between  33  and  38  miles 
south  of  Monterey.  One  is  to  be 
across  Pfeifter  Canyon,  consisting  of 
one  76-foot  and  one  57-foot  deck  truss 
span,  and  nine  19-toot  trestle  spans; 
and  the  ther  is  to  be  across  Torre 
Canyon,  consisting  of  one  126-foot 
deck  truss  span  and  approximately 
288  feet  of  trestle  spans. 

The   work   involves: 
(   1)   1250   cu.    yds.    roadway  excav.; 
(   2)    2150   cu.   yds.    struct,    excav.; 
(  3)   635  cu.  yds.  Class  A  Portland  ce- 
ment concrete; 
(   4)  33,000   lbs.   bar  reinf.   steel; 
(   5)   174,000    lbs.    structural   metal; 
(   6)   344  MFBM  redwood  timber,  dense 

.select,  all  heart  struct,  grade; 
(   7)   148    MFBM    redwood    timber,    se- 
lect, all  heart,   structural  grade; 
(  8)  470   lin.   ft.    8-in.   CMP; 
(   9)   1   lot  bridge  drainage  equipment; 
(10)   1    lot    misc.    items   of   work. 

Plans  and  specifications  obtainable 
from  above  office  and  on  file  at  the 
office  of  the  District  Engineer  In  San 
Francisco.  Los  Angeles,  and  the 
district  in  which  the  work  is  situated. 


CONTRACT    AWARDED 

VENTURA  COUNTY.  Cal.— Silveria 
&  Robbins,  Inc..  and  J.  P.  Immel.  P. 
O.  Box  902.  45  S  California  St.,  Ven- 
tura, at  $17,850  awarded  contract  by 
State  Highway  Commission.  Sacra- 
mento, tor  constructing  a  reinforced 
concrete  girder  bridge  across  Calle- 
guas  Creek,  about  2H  miles  south  of 
Camarillo  in  Ventura  County,  consist- 
ing of  one  40-ft.  span  and  two  35-ft. 
spans  on  concrete  bents  and  abui 
ments. 


May  15.   1!I35 
CONTRACT    AWARDED 

LOS  ANGELES,  COUNTY,  Cal.— 
Bodenhamer  Constr.  Co.  and  Silveria 
&  Robbins,  Inc.,  P.  O.  Box  67,  Oak- 
land, at  $72,106  awarded  contract  by 
the  State  Highway  Commission,  Sac- 
ramento, tor  construction  of  a  bridge 
301  ft.  in  length  across  Arroyo  de  Los 
Posos  and  the  Pacific  Electric  Rail- 
way Company  tracks  at  Marengo  St. 
in  Los  Angeles,  consisting  of  reinforc- 
ed concrete  girder  spans  on  reinforced 
concrete    abutments    and    piers. 


BIOS   OPENED 

MENDOCINO  COUNTY',  Calif.  —  C. 
W.  Caletti  &  Co.,  P.  O.  Box  243,  San 
Rafael,  at  $148,980  submitted  low  bid 
to  the  State  Highway  Commission, 
Sacramento,  for  the  construction  of 
two  timber  bridges  with  concrete 
decks  and  about  0.7  mile  of  grading 
and  surfacing  with  creek  run  gravel 
base  and  road  mix  surfacing  at  Red 
Mountain  Creek  and  McCoy  Creek  in 
Mendocino   County. 

The   work   involves: 
(  1)   1     lot     moving    private    improve- 
ments; 
(  2)    0.15    mile    moving    and    resetting 

fences; 
(  3)   1    only  '  removing    timber    tiridae: 
(  4)   8.5    acres    clearing    and    grubblny 

right  of  way; 
(  5)   595    M.    gallons    water; 
(  6)  96,800   c.y.    rdwy.    excav.,    unclass. 
(   7)    1.550    c.y.    struc.    excav.; 
(  8)   150  c.y.  ditch  and  channel  excav. 
(  9)   196,000    station    yards    overhaul; 

(10)  32   stations   finishing  rdwy.; 

(11)  675  c.y.  untreated  screened  gravel 

(surfacing) ; 

(12)  4,400    c.y.    creek   run    gravel   base; 

(13)  800  c.y.    mineral   aggregate    (road 

mix   surfacing); 
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li    ,.     I. ins     liquid     asphalt     ROMi"   1 

(niHd    mix    HUifacltiR); 
1    .1    r,y,    stone    screenings    (sci.l 

.  uatK 
III  i;     lonM     liquid     asphnit     ItoMc    > 

(s.-nl  ciiiit): 

7)  L'li  to)is  ll<iuld  asphalt  SC-2  (prlnn' 

coat  and  shoulders); 

8)  65.600    lbs.    bar    lelnf.    stcul; 

9)  122  c.y.  Claws  A    Portli.nd  cvment 

concrelo    (footing    blocks); 
0)  21C  o.y.   do    (structures); 
,1)  <30  c.y.  do   (bridge  deck); 
2)  173  MI-'I!M  redwood  timber.  den.~,- 
,        select,  nll-hci.rt  utructural  urml 
•8)  151    MKUM    do,    select,    nil-heart, 
structural  erade; 

4)  1.486   l.f.    timber    (bridge    ralllncl. 

5)  700    l.f.    .TO-in.    virgin    logs; 

6)  2,000  l.f.   12-in.   virgin  logs; 

7)  84.000    lbs.    structural    metJ.I; 

8)  )    lot    misc.    bridge    items; 

9)  130  If.    8-in.   CMP- 

0)  76   If.   12-ln.   CMP; 

1)  190   l.f.    18-ln.  CMP; 

2)  5   spllhvay   .issemblies; 

3)  400  If.   S-ln.   perf.   metal   pipe    im 

derdrains; 
:4)  85  c.y.   rock  backfill   (underdrnln^i 
16)  6   each   culvert   markers ; 
i6)  24  each  guide  posts; 
7)  20    each    tnonuments    coinpletc    in 

pli.ce. 
Toti.l  bids  follow. 
\)  C.  W.  Calletti  &  Co..  Rati  Raf»*l, 

1148,980.00. 
a)    fJranfleW-Parrar    &    Carlin,     San 

Francisco,    $159. 37'. 05. 
:;)    Hanrahan     -    Wilcox    Corp.,     St.n 

Francisco,    $196,009.00. 
Unit  bid.=  follow: 


1) 

I« 

\3)...:.. 
]■*) 

5).. 

\«r.: 

'  7> 

'  8) 

:  9) 

10)...-.. 

Ill) 

Il3)!ll 

jo:..;.... 

15) 

16) 

17) 

18)..... 

19) 

[20) 

,21) 

[22) 

S3) 

"24) 

25) 

26) 

27) 

,28) 

i29) 

i30) 

;31) 

32) 

,33) 

34) 

35) 

36) 

37) 


JIDS    WANTED 

SAN"  JOAQUIN  COUNTY,  Cal.— 
■ntll  June  3,  10  A.  M.,  bids  will  be 
eceived  by  the  San  Joaquin  County 
Joard  of  Supervisors,  Court  House. 
Stockton,  for  the  construction  of  a 
04-ft.  eteel  drawbridge  over  Honker 
'ut,  connecting  King  Island  and  the 
Hmpire  tract,  consisting  of  one  187-tt. 
nd  one  85-ft,  approach  spans,  pro- 
ection  work  for  the  draw  span  and 
onstructlon  of  a  temporary  ferry 
unding  to  be  used  during  construc- 
lon  of  the  bridge.  Estimated  cost. 
55.000. 

'Bids  will  be  taken  as  fol'iws: 
Schedule   1 

1)  544S  lin.   ft.   concrete  piles; 


(A) 

(B) 

(C) 

•■  692,00 

$  250.00 

$  500.00 

200.00 

400.00 

300.00 

850.00 

300.00 

700.00 

500,00 

250.00 

300.00 

1,00 

1.25 

2.60 

.58 

.75 

1.05 

1.00 

2.00 

1.70 

1.50 

1. 00 

1.70 

.01 

.01 

.11 

10.00 

6.00 

10.00 

2.00 

1.50 

2.20 

2.50 

1.25 

1.50 

3.00 

4.25 

3.00 

23.00 

26.00 

33.00 

3.00 

3.00 

4.70 

23.00 

30.00 

38.08 

20.00 

20.00 

28.00 

.06 

.045 

.05 

10.00 

15.00 

20.00 

10.00 

•20.00 

23.00 

20.00 

15.50 

17.00 

90.00 

110.00 

120.00 

90.00 

100.00 

100.00 

1.00 

1.05 

1.00 

5.00 

1.30 

3.50 

2.00 

.50 

.60 

.10 

.12 

.10 

1000.00 

300.00 

1200.00 

1.00 

1.00 

.90 

1.50 

1.50 

1.25 

2.00 

2.00 

l.SO 

25.00 

15.00 

14.00 

1.00 

1.10 

.93 

4.00 

3.50 

2.00 

5.00 

2.00 

2.00 

5.00 

1.75 

1.75 

5.00 

3.00 

8.00 

(    2)   325    lin.    ft     lost    pllew; 
I    3)   7740   lin     ft.    tlmb«r   pllr;»,    treaterl 
I   4)   387   cu.    yds.    Class   A   concrete; 
(   .'.)   29.2     MFHM     untreated     Douglui 

l'"lr    timber, 
r    «)    10.3    MKBM    treated    Douglas    Kir 

timber; 
(    7)   2U.7    MKBM    Itedwood    timber; 
(  8)   7    tonu    reinforcing   steel; 
(   9)    184  tons  structural  steel; 

(10)  CO  Inl,  ft.  drain  pipe  (2'<4-ln.  gal- 

vanlz(?d  water  pipe) ; 

(11)  612   lin.    ft.    Si-ln.    cable,    for  dol- 

phins; 

(12)  544   lin.   ft.    Page   highway  guard.s, 

or   equal. 

Schedule    2 

(    1)   5445    lin.    fl.    concrute    piles; 

I    2)   325    lin.    ft.    test    piles; 

(   3)  7740  lin.    ft.   timber  piles,    treated 

(  4)   487.8   cu.    yds.   concrete; 

(   5)  3    MKBM    untreated    Douglas    Kir 
timber; 

(   li)  S.3    MKBM    treated    Douglas    h-iv 
timber; 

(   7)   10.7    tons    reinforcing   steel; 

(    S)    C125    sq.    ft.    wire    mesh; 

(   9)   239.5     tons     structural     steel; 

(10)   108    lin.    ft.    drain     pipe    (2'/a-lnch 
galvanized  water  pipe); 

(ID  612   lin.    ft.    %-in.    cable,    for  dol- 
phins. 
Plans    and    specifications    obtainable 

from       County       Surveyor      Julius     B. 

.\lanthey,   HI   S.   Sutter  St.,   Stockton, 

upon  deposit  of  $10.  * 


BIDS    OPENED 

GOVERNMENT  ISLAND,  Calif.— 
Following  bids  received  by  H.  R. 
Marsh,  Assistant  Supply  OfHcer,  For- 
est Service  Supply  Depot,  Government 
Island,  Oi-kland,  under  Bid  No.  2440, 
for  furnishing  two  Btructural  steel 
bridge  towers,  38-ft.  9-in.,  complete 
with  all  structural  steel,  bolts  for 
field  connections,  etc.,  for  the  Somes 
Bar  Bridge,  approximately  100  miles 
northeast  of  Eureka: 

Golden  Gate  Iron  'Works,  fob  San 
Francisco,   $2,400. 

Herrick  Iron  Works,  fob  Oakland, 
$2,848. 

Judson  Pacific  Co.,  fob  San  Fran- 
csco,   $2,983. 

Moore  Dry  Dock  Co..  fob  Oakland, 
$3,599, 

Pacific  Coast  Steel  Corp.,  fob  Al- 
:.nieda,    $3,250. 

Minneapolis  Steel  &  Machinery  Co., 
fob    Eureka,    $3,150. 

Bids    held    under   !.dvisement. 


22— DREDGING   HARBOR 
WORKS  EXCAVATION 

BIDS    OPENED 

LOS  ANGELES,  Cal.— Pan  -  Pacific 
Piling  &  Construction  Co.,  Wilming- 
ton, submitted  low  bid  on  Sec  A,  Item 
(1),  to  the  Los  Angeles  harbor  depart- 
ment May  8,  at  $10,975.77.  for  creosoted 
piles  for  wharf  extension  at  Berths 
145  and  15.t.  Los  Angeles  Harbor,  and 
for  maintenance;  Specification  No.  941. 
American  Lumber  &  Treating  Co. 
submitted  the  low  bid  at  09565.40  on 
lt"ra  (2).     nid.s  were  taken  as  follows: 

Sec.    A    (alternate   to   Section   B). 

(1)  18.702   lin.    ft.    Douglas    fir   bearing 

piles  with  16-lb.  creosoted  treat- 
ment; 

(2)  19,180    lin.    ft.    Douglas    fir    fender 

piles  with  12-lb.  creosoted  treat- 
ment; 
Sec.   B   (alternate  to  Section  A). 
1 3)   18.762  Un.    ft.    Southern   pine  bear- 
ing   piles    with    22-lb    creosoted 
tre.itment  ;- 
(4)    19. ISO  lin.  ft.  Southern  pine  fender 
piles   with   16-lb.   creosote   treat- 
ment. 
Sec.    C,    56.852   board   feet   creosoted 
sawn   Douglas   fir. 
The  bids   follow: 
Pan-Pacific    Piling    &    Construotion 


Co.,  (1)  68H<J,  110.976.77;  (2)  5lc. 
$9978.60;    (c)    $8183.71. 

Consollduti-d  Lumber  Co.,  (1)  69c, 
$11,0(19.58;  (2)  t6Jc.  $10,166.40:  (e> 
11729.96. 

American  Lumber  tc  TreaUng  Co.. 
(1)  COc.  $11,257.20;  (2)  49. 87c.  $9565.40 
(c)    $2800.66. 

Chaii.  it.  McCormlek  Lumber  Co.,  (U 
01c.  $11,441.82;  (2)  66c.  $10.54»:  (c, 
$2842.60. 

J.  H,  Fiaxter  &  Co.,  <1)  62c,  $11.- 
622.44;    (2)   56c,   $10,549;    (c)    $2899.45. 

No  bids  were  aubmitted  on  Section 
B.  The  bids  were  referred  to  the 
general  manager  and  engineer  of  I  be 
department. 


BIOS   OPENED 

SAN  FRANCISCO —Hcaly  -  Tlbbltta 
Const.  Co..  64  Pine  St.,  i.t  $0.20  per 
ton  for  furnishing  and  dumping  ap- 
proximately 10,000  tons  of  rock  In 
Yacht  Harbor  with  no  charge  for 
equipment,  submitted  low  bid  to  T. 
A.  Brooks.  Purchaser  of  Supplies, 
City   Hall,    under   Bid  No.    1374. 

Complete  bids   follow: 

(1)  per  ton  for  rock; 

(2)  equipment. 

Healy-Tlbbltts  Const.  Co.:  (1)  $0.20 
(2)   no  charge. 

Daniel  Contr.  Co.:  (1)  $1.95;  (2) 
$300. 

Hutchinson  Co.:   (1)   $2.10;    (2)   $496. 

Blake  Bros.  Co.:  (1)   $2.12;   (Z)   $500. 

Bas;.lt  Rock  Co.:   (1)   $2.12;   (2)   $660. 

Bids  held   under  advisement. 


BIDS    OPENED 

LOS  ANGELES.  Cal.— Bids  for  fur- 
nishing and  placing  500  tons  of  stone 
around  the  site  of  the  proposed  light- 
house at  the  end  of  the  breakwater  in 
Los  Angeles  Harbor  were  opened  by 
the  U.  S.  Engineer  office.  751  S.  Fig- 
ueroa  St.,  May  13.  The  bids  were 
taken   as   follows: 

(1)  For  furnishing  plant  consisting  of 
floating  derrick  and  towboat,  each 
manned  and   fully  equipped; 

(2)  For  furnishing  and  placing  500 
tons   <jf  stone. 

The    bids    were: 
Merritt,    Chapman    &   Scott,    (1)    $18.00 

per      hour;       (2)       $2.85      per    ton. 

Freight   rate   95c  per  ton. 
San    Francisco    Bridge    Co..    (1)    $27.50 

per  hour;  (2)  $5.96  per  ton.  Freight 

rate    96c    per   ton. 
E.  L.  Scofield.  (1)  $55.00  per  hour;  (2) 

$3.25    per    ton.       Freight    rate    90c 

per  ton. 
Rohl-Connolly  Co.,  (1)  $30.00  per  hour; 

(2)  $2.40  per  ton.     Freight  rate  60c 

per  ton. 
Hull.  .^>male  &  Ramage.  Inc.,  (1)  $27.50 

per       hour;       (2)     $3,30       per     ton. 

Freight  rate  90c  per  ton. 


BIDS   OPENED 

SAN  RAFAEL  CREEK,  Marin  Co,. 
Cal. — American  Dredging  Co..  255  Cal- 
ifornia St..  San  Francisco,  at  $.0774 
per  cu.  yd.,  total  $8057.49  submitted 
low  bid  to  the  U.  S.  Engineer  Office, 
401  Custom  House,  under  Proposal  No. 
;'.5-40,  for  dredging  104,102  cu.  yds. 
of    material    from    San    Rafael    Creek. 

Complete  bids  follow: 

(A)  American     Dredging     Co..     $.0774 
per  cu,    yd.;   total.   $8057.49. 

(B)  San    Francisco    Bridge    Co.,    $.0795 
per  cu.  yd.;    totaL  $8276.11. 

(C)  Franks  Contracting  Co.,  $.094  per 
cu.    yd.;    total,    $9785.59. 

(D)  Engineer's    Estimate,     $.0957    per 
cu.    yd.;    total,    $9962.01. 

23— IRRIGATION  PROJ. 

CONTRACT  AWARDED 

MODESTO,  Stanleluus  Co.,  Calif.— 
EM  Erickson^  R.  F.  D.  4,  Box  744.  Mo- 
desto, at  $18,663.75  awarded  contract 
by  the  Board  of  Directors  of  the  Mo- 
desto Irrigation  District.  C.  S.  Abbott, 
Secretary,    for    canal    lining,    concrete 
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pipe  line,  concrete  structures,  furnish- 
ing concrete  pipe  and  screw  gates, 
etc.,  for  work  to  be  done  in  Improve- 
ment District  No.  G.  The  work  can- 
not commence  until  :.fter  October  1. 
when  the   irrigation  season  is  over. 


rUNDS   ALLOTTED 

SANPETE,  Ut.ih.— The  Federal  Pub- 
lic Works  -Ulministralion  has  an- 
nounced an  additional  allotment  of 
$75,000  to  the  Bureau  of  Reclam:.tion 
for  the  construction  of  the  Ephrlani 
and-Spring  City  units  of  the  Sanpete 
Irrigation  Project.  The  allotment  was 
made  from  old  PWA  funds. 


24— STREET  LIGHTING 
SYSTEMS 

May  13,  1935 
BIDS  WANTED 

-MARCH  FIELD.  Riverside  Co.,  Ci.l. 
—Until  May  24.  10  A.  M..  bids  will 
be  received  by  the  Construction  Quar- 
termaster, March  Field,  lor  additions 
to  night  lighting  system  at  March 
Field.  Certified  check  for  10%  must 
accompany  each  bid.  Plans  and  spec- 
lflc!.tions  may  be  procured  by  prospec- 
tive bidders  from  tne  Constructing 
Quartermaster.  March  Field,  upon  de- 
posit of   J5. 


BID    CALL    CANCELLED 

SAN  FRANCISCO.— Port  Quarter- 
master. Fort  Mason,  has  cancelled  call 
for  bids  for  erecting  wire  fence  in 
warehouse  area  of  the  San  Francisco 
General  Depot,  Presidio.  Bids  were 
scheduled  to  be  opened  May  14,  10:00 
A.   M. 


CONTRACT  AWARDED 

SAN  FRANCISCO— Kamlan  Fence 
Co.,  351  Bryant  St.,  at  $2242  awarded 
contract  by  Puljlic  Utilities  Commis- 
sion, for  construction  of  woven  gal- 
vanized steel  wire  mesh  fences  sup- 
ported on  galvanized  steel  posts  i;l 
shaft  in  the  coast  range  division, 
Hetch  Hetchy  Aqueduct,  H.H.W.S. 
Contract   No.    154. 

Work  involves; 

(1)  1350  lin.  ft.  fencing; 

(2)  4   corner;  posts; 

(3)  8  end  poets  and  gate  posts: 

(4)  4    10-ft.    swing  gates. 

Fences  to  be  erected  at  the  fol'ow- 
ing  points: 

(1)  Tesia    Overflow    Shaft,     San    Joa- 
Quin   County; 

(2)  Thomas   Pipe   Shaft,    San  Joaquin 
County; 

(3)  Alameda     Creek     East     Overflow 
Shaft,   Alameda  County;  t 

(4)  Alameda    Creek      West      Overflow 
S'haft,  Alameda  County. 


25— MACHINERY  AND 
EQUIPMENT 

CONTRACTS  AWARDED 

BOULDER  CANYON,  Nevada— Fol- 
lowing contracts  awarded  by  Bureau 
of  Reclamation,  Denver,  under  Spec. 
No.  601,  for  furnishing  main  control 
equipment;  battery  charging  sets; 
switchboards;  460-v.  and  115-v.  con- 
trol equipment,  and  miscellaneous 
switching  equipment  for  the  Boulder 
Canyon   Project: 

Schedules  1  and  2:  Westlnghousa 
Electric  Mfg.  Co.,  $216,160;  fob  Ea«t 
Pittsburgh,    Pa. 

Schedule  3:  Giaybar  Electric  Co., 
$21,720.70;  fob  Boulder  City. 

Schedule  4:  Cutler  Hammer  Co., 
$126,686;  fob  Milwaukee. 

Schedule  5:  Wolfe  &  Mann  Mfg.  Co.. 
$10,291;  fob  Boulder  City. 

Complete    bids   published   Jan.    30. 

BIDS   OPENED 

NORTH  HOLLYWOOD,  Los  Ange- 
les Co..  Calif.  —  Smith  Booth  Usher, 
Shepherd    Tractor   &    Equipment    Co., 


Austin-We«tuln  Road  Machinery  Co., 
and  J.  D.  Adams  Co..  submitted  iden- 
tical bids  at  $1,434,  less  2%  30  days, 
to  the  Stati-  Purchasing  Agent,  Sacra- 
mento, under  Quotation  50890,  Req. 
7264.  for  furnishing  a  motor  grader 
fob  North  Hollywood.  i 


CONTRACT   AWARDED 

SAN  FRANCISCO.— H.  T.  Guerln. 
2145  20th  Ave.,  at  $6.85  per  hour  for 
4S  hours,  awarded  contract  by  T.  A. 
Brooks.  Purchaser  of  Supplies.  City 
Hall,  under  Bid  No.  U  R  1370,  for  the 
rental  of  one  S-ton  Plymouth  gas- 
driven  locomotive,  2-in.  narrow  gauge 
to  be  used  by  the  SERA  on  the  Lake 
Merced  Unit  No.  4  project. 


CONTRACT  AWARDED 

SAN  CARLOS,  Arizona — Petroleum 
Equipment  Co.,  Box  60,  Arcade  Sta- 
tion, Los  Angelefi,  has  lieen  awarded 
rontrart  by  the  l".  S.  Indian  Irrigation 
Service.  751  S.  FIgueroa  St.,  Los  An- 
geles, at  $1017.09  plus  freight  charges, 
for  furnishing  3  raw  water  circulating 
pumps,  complete  with  electric  motors, 
for  the  San  Carlos  Irrigation  Project 
No.  261,  Coollge,  Ariz.,  under  Bid  No. 
OHIO.  The  bids  were  opened  May  2. 
The   following   bids    were   submitted: 

Petroleum  Equipment  Co..  Box  60. 
Arcade  Station.  Los  Angeles,  $1017.09 
f.o.b.  cars  Berkeley,  Calif.  Delivery, 
20  days  f.o.b.  Berkeley  or  25  days 
f.o.b.  Coolidge.  Total  shipping  weight 
3450  lbs.  Efficiency.  81%.  K.  W.  in- 
put,   7.1. 

American  Pump  Co..  Ltd.,  931  Santa 
Fe  Ave.,  Los  Angeles,  $1076.97  f.o.b. 
Coolidge.  Delivery.  25  days.  Total 
shipping  weight.  2550  lbs.  Shipping 
point.  Aurora,  III.  Terms,  2%  10  days, 
1%  20  days,  net  30  days.  Efficiency. 
78%.      U.    S.   motor. 

Byron  Jackson  Pump  Co.,  2150  E. 
Slauson  Ave..  Huntington  Park.  $1.- 
215.75  f.o.b.  Berkeley.  Delivery.  20 
days  to  Berkeley,  23  days  to  Coolidge. 
Total  shipping  weight.  2720  lbs.  Terms 
net.  Pump  efficiency.  74.5%.  K.  W. 
input  to  motor,   8.41.     U.   S.  motor. 

De  Laval  Steam  Turbine  Co.,  1055 
.S.  Olive  .S't..  Los  Angeles,  $1017.09  f. 
o.b.  Coolidge.  Delivery,  28  daye. 
Total  shipping  weight,  3300  lbs.  K 
ficiency.  76%.  K.  W.  input.  8.32.  U. 
S.    motor.     Terms   net. 

Fairbanks,  Morse  &  Co.,  423  E.  3rd 
St.,  Los  Angeles.  $836.79  f.o.b.  Beloit, 
Wis.,  or  $1052.79  f.o.b.  Coolidge.  Total 
.shipping  weight,  4140  lbs.  Terms,  net. 
Efficiency,  82%.  W.  K.  input,  SOS. 
Fairbanks-Morse   motor. 

F'acific      Pump   Works,    5716      B'icket 
St.,     Huntington     Park.     $1182,       De- 
livery, 20  days.  Total  shipping  weight, 
3000   lbs.     Efficiency,   80%.     K.   W.   ir 
put.   9.6.     U.   S.,  motor. 

Smith  Booth  Usher  Co.,  2001  Santa 
re  Ave.,  Los  Angeles,  $1143  t.o.b. 
Seneca  Falls.  N.  Y.,  or  $1334.10  f.o.b. 
Coolidge.  Delivery,  42  days  to  Cool- 
idge. Total  shipping  weight,  51uO 
lbs.  Efficiency,  78%.  K.  W.  input, 
S.;;S.   U.   S'.   motor.     Terms  net. 

Worthington  Company,  Inc.,  5075 
.Santa  Fe  Ave.,  Los  Angeles,  $1054.59 
f.o.b.  Harrison,  N.  J.  Total  shipping 
weight,  2970  lbs.  Terms  net.  Ef- 
liciency,  75%.  K.  W.  Input,  8.36.  V. 
■-.   motor. 


BIOS   OPENED 

LOS  ANGELES.  Cal.— The  follow- 
ing bids  were  received  by  D.  P.  Nlck- 
lin,  purchasing  agent  of  the  Los  An- 
geles Water  ad  Power  Bureau,  Room 
740,  207  S.  Broadway,  for  furnishing 
and  delivering  one  imly  24-ln.  by  18- 
ft.  heavy  duty  lathe,  selective  gear 
head  type,  motor  driven,  "apron  con- 
trolled,"  unde   Spec.   No.   1670. 

The  items  were: 

(a)  fob  cars  bidder's  factory; 

(b)  fob    care    or    trucks    department's 

warehouse,   1630  N.  Main  Street, 
Los  Angeles. 


The   bidders  were: 

(1)  Smith  Booth  Usher  Co.:  ship, 
ping  point.  Cincinnati,  Ohio.  Shipping 
weight.  13.000  lbs.  Type,  American 
24-in.  by  18-ft.  H.  D. 

(2)  Axelson  Mfg.  Co.:  shipping  point 
Lofi  Angeles.  Shipping  weight,  13.600 
lbs.  Type.  Axelson,  65-E-7-L,  24-in, 
by  18-ft. 

<3)  Axelson  Mfg.  Co.:  Alternate  bid  < 
^<ame  as  (2)   less  chip  pan. 

(4)  Axelson  Mfg.  Co.:  Alternate  blc 
l.-itbe  with  20-ft.  bed. 

(5)  Pratt  &  Whitney  Co.:  Shipping 
point,  Cincinnati,  Ohio.  Shipping  wt.  i 
15,800  lbs.  Type,  Boye  &  Emmes,  24- 
in.   by   18-ft. 

(6)  Eccles  &  Davles  Machinery  Co.: 
Shipping  point.  Cincinnati,  O.  Shlp-i 
ping  weight,  15,000  lbs.  Type,  RK 
LeBlond. 

(7)  Herberts  Machinery  Co.,  Ltd.:l 
Shipping  point,  Sidney,  Ohio.  Shlp-i 
ping  weight,  13,800  lbs.  Type,  Mon-r 
arch. 

(8)  Harron.  Rlckard  &  McCone  Co.:- 
Shipping  point,  Cincinnati,  O.  Ship-i 
ping  weight.  14.390  lbs.  Type,  Lodeeii 
&   Shiple. 

All  bids  were  net: 
They  follow: 

(a)  (b) 

(1) $6092.00         $6564.00 

(2) 5394.90  5394.90 

(3) 5078.90  5078.90 

(4) 5554.90  5554.90 

(5) 3785.00  6338.00 

(6) 6756.23  7281. 2S 

(7) 5732.10  6216.10 

(8) 6471.24  


BID    CALL    CANCELLED 

FORT  MASON,  Cal.— The  Quarter- 
master Supply  Officer,  San  Francisco 
General  Depot.  Fort  Mason,  has  can- 
celled a  call  for  bids  to  have  been 
opened  May  15,  10  A.  M.,  under  Bid  I 
No.  928-35-235,  Req.  QM  671-161-S5,  1 
Memo  5974.  for  furnishing  two  ceB-o 
trifugal  pumps  for  shipment  to  thei 
Philippine  Islands.  •  % 


CONTRACT  AWARDED 

SAN  FRANCISCO.— Transbay  Con- 1 
struction  Co..  Mather,  Calif.,  and  Plert 
24,  San  Francisco,  has  awarded  a  con- 1 
tract  to  A.  L.  Young  Machinery  Co.,  )1 
26  Fremont  Street.  San  Francisco,  fore 
furnishing  one  Lima  shovel.  Model  601 0; 
diesel  -  powered,  combination  shovel,  s 
dragline,  clamshell  and  crane  to  be  y 
used  at  O'Shaughnessy  Dam  sitt,  i 
Tuolumne  County. 


BIDS    OPENED 

MENDOCINO  COUNTY.  Cal.— Cha«.  < 
Kuppinger,  Lakeport.  at  $3.50  per  ( 
hour,  submitted  low  bid  to  the  D«-  i' 
partment  of  Public  Works,  Division  of  ' 
Highways,  J.  W.  Vickrey.  District  En- 
gineer. Eureka,  for  the  rental  of  one  " 
2350-ga.  tank  truck,  for  approximately  h 
200  hours,  to  be  used  in  hauling  road  i[ 
oil  at  Boonville.   Mendocino  County.       ' 

Complete   bids  follow: 

Chas.   Kuppinger,   Lakeport,   $3. CO. 

Hayward   Bldg.    Material   Co..   Hav- 
ward,    $4.00. 

Albert   Helwig,   Sebastopol,   $4.00. 

Tieslau   Bros..   Berkeley.   $1.50. 

Bids  held  under  advisement.      • 


BIDS   OPENED 

OAKLAND,  Cal.— Following  bids  re- 
ceived by  the  East  Bay  Municipal  ■ 
Utility  District,  John  S.  Kimball,  Sec-  ; 
retary,  Oakland,  under  Proposal  No.  ' 
615,  for  furnishing  one  hydraullcally-  '' 
operated  trailbuilder  or  angle  bull- 1 
dozer:  I 

American  Tractor  Equipment  Corp.. 
Oakland:   $1,261.77. 

Robinson  Tractor  Co..  Oakland.  II.- 
261.77. 

Gar  Wood  Industries.  $1,315.93. 

Edward   R.    Bacon    Co.,   San  FnjB*  « 
oisco,   }1,S2S. 

Bids   held    under  advisement. 


PACIFIC    CONSTRUCTOR 


IDS   OPENED 

iDKJy   NORTK.    Hiimholdt,    Lalcc   (.iid 

/endocino    Countico,     Cal  — FnllowlnK 

,id«    rci'oived    by    the    Department   of 

lubllc    Works.    DIvIhIoh    of    (Hallways, 

:  W.   Vlokriy.    DiHtrlct   KiiKlneer,   Ku- 

<ka.    for    the    rentiil   of   3-yard   dump 
uck.i  for  iiee  at  location.-)  as  follows: 

|)  3  for  approx,   BOO  hours  caih  to  bo 
used  in   the  vicinity  of  lOureka; 

l)  3  for  approx.  500  hours  each  to  bo 
used     in     the    vicinity    of    Garher- 

',    ville; 

,)  3  for  approx.  BOO  hours  each  to  be 

i    used     In     Mendocino     and     Lako 
Counties; 

,)  4  for  tpprox.  BOO  hours  each  to  be 

.    used   In    the    vicinity    of   Crescent 

I    City. 

I'onipleto  bids  follow: 

;Hcnry    C.     Artana.    Inc..    San    Jose' 

J   $2.60;    (2)    J2.50;    (3)    $2.B0. 

^shurst    Bros.,    Hopland:     (2)    $2.70- 

I   J2.70. 

J.    r.    Barrett.   Colusa:    (1)    $2.40;    (2) 

140;    (3)    $2.40;    (4)    $2.40. 

(i.  E.  Beckstrom,  Trinidad:  (1)  $2.33 

I  $2.33:    (3)    $2.33;    (4)   $2.33. 

i:;ha.s.  W.  Beguhl,  Lomlta  Park:  (1) 
:55;    (2)    $2.55;    (3)    $2.55;    (4)    $2.55. 

rharles    Burnslde    and    Asa    Moran 
i;ndale:   (1>  $2.33;   (2)  $2.33;  (3)  .$2.33. 
Wm.    Colbert,    San    Francisco:    (1) 
S33;    (2)    $2.33;    (3)    $2.33;    (4)    $2.33. 

Sueene  Delia  Rosa,  Martinez;  (1) 
$43;    (2)    $2.43;    (3)    $2.43. 

|C.  N.  Dpwar,  Eureka:  (1)  $2.33-  (2) 
m:   (3)    $2.33;    (4)    $2.33. 

;)anlel  Gallj.gher.  San  Francisco,  (1) 
f33;    <2)    $2.33;    (3)    $2.33;    (4)    $2.,33. 

Jarcia  Const.  Co.,  Irvington:  (l) 
M3;    (2)    $2.33;    (3)    $2.33;    (4)    $2.75. 

i.ayton  Hanifer,  Pleasanton:  (l)  $3- 
(    $3.00;    (3)    $3.00;    (4)    $3.00. 

■'.  Mankel,  Sacramento:  (1)  $3  so- 
li $3.25;    (3)    $3.25;    (4)   $3.50. 

■'.   Mulline.-.ux,   Oakland,    (1)   $2.87. 

rhos.  O'Brien,  San  Francisco-  (1) 
li!3    (2)    $2.33;    (3)   $2.?3;    (4)    $2.60. 

Sock  &  Gravel  Trucking  Co.,  Oak- 
id;  (1)  $2.33;  (2)  $2.33;  (3)  $2.33; 
:    $2.33. 

ary  R.    Starkenburg,   Los  Angeles: 

^     Starkenburg,    Los     Angeles:     (1) 

:.3. 

y    S.    Tolhard,    Willow    Creek:    (1) 

>3;    (2)    $2.43;    (3)    $.  .;    (4)   $2.43. 

'.    M.    Taylor.    San    Bernardino-    (1) 

f5;   (2)   $2.55;    (3)   $2.55   (4)   $2.55. 

y.    K.    Walker.    Crescent    City-     (1) 

<5:   (2)   $2.75;    (3)   $2.75;    (4)    $2.75. 

|ias   held   under   advisement. 


I'S   OPENED 

■\N  FRANCISCO.  —  Bids  for  fur- 
Mmg  one  300-ampere  electric  weld- 
ii  generator,    driven    by    a    gasoline 

lor,  and  mounted  on  skids,  were 
iied  by  the  U.  S.  Forest  Service, 
■I  T.  Forster,  Procurement  Engi- 
'f.  85  Second  St.,  under  Contract 
«  579 

ds   were   taken    as   follows: 

Type  of  efjuipment;    (2)    Bid  price; 

(3)   Fob   point;    (4)    Delivery  time; 

(5)   Terms;   (6)   Weight, 
•■mplete  bids  follow: 

>binson   Tractor  Co.,    Oakland:    (1) 

'CO,  6-cylinder  Waukesha;  (2)  $1- 
■  (3)   Oakland;    (4)    7  days;   (5>   5% 

ays;   (6)    2.000   lbs. 

,>blnson  Tractor  Co.,  Oakland   (AI- 

'^te):    (1    Pord    V-8;    (2)    $1,012.50; 

Oakland;  (4)  7  davs;  (5)  5%  ID 
'■.   (fi)   2.000  lbs. 

-nerican  Tractor  Equipment  Corp. 
».VTECO,   Waukesha    (2)    $1,126-    (3) 

and;    (4)   7  days;    (5)    5%;    (6)    2,- 

DS 

■nerlcan  Tractor  Equipment  Corp. 
):  (1)  Pord  V-S;  (2)  $1,012.50;  (3) 
and;  (4)  5%;  (5)  2.000  lbs. 
rfield  &  Co..  San  Francisco:  (1) 
■CO.  Pord  V-8;  (2)  $1,012.50;  (3) 
,Franc,scO;     (4,    7    days;    (5)    5%; 


Lincoln  Electric  Co.,  San  Francisco 
fl)    Lincoln;    (2)    $1,145;    (3)     Willows; 

(4)  20   to   30   days;    (B)    net;    (6)    2,650 
pr>und8. 

Roberts  Equipment  Co.,  San  Fraji- 
cIhco:  (1)  Hobart  -  Chrysler  (2)  $1,- 
245;    (3)    San    Francisco;    (4)    30    days; 

(5)  N.-t;    (6)   2,200  lbs. 

Roberts  E(|ulpm(nt  Co.,  San  Fran- 
cisco: (1)  Hobart  -  Chrysler  (2)  $1,- 
255;  (3)  Willows;  (4)  30  days;  (6) 
(5)   Net;    (6)   2,200  lbs. 

Edward  R.  Bacon  Co.  San  Francisco 
(I)  Schramm;  (2)  $1,300;  (3)  Willows 
(4)    14  days;    (5)    Net;    (6)    2,950    lbs. 

Unlverslal  Power  Corp.,  Cleveland: 
(l)  6-cyllnder  Chrysler  motor;  (2)  $1- 
323.10;  (3)  Willows;  (4)  15  days-  (5) 
Net;    (6)    3,000   lbs. 

Victor  Welding  Equip.  Co.,  S.  F. : 
(1)  Not  specified  (2)  $1,324.70;  (3) 
Willows;  (4)  8  days;  (5)  Net:  (6)  2,- 
925  lbs. 

Harnischfeger  Sales  Corp.,  Milwau- 
kee: (I)  Not  specified;  (2)  $1,329.85; 
(3)  Willows;  (4)  10  days;  (5)  Net-  (6) 
2.320  lbs. 

Air  Riduction  Sales  Co..  Emeryville 
(1)  Not  specified;  (2)  $1,372.15;  (3) 
North  Bergen,  N.  J.;  (4)  45  days-  (5) 
Net;    (fi)   $2,500  lbs. 

.Air  Reduction  Sales  Co.,  Emery- 
ville: (1)  Not  specified;  (2)  $1,421.15- 
(3)  Willows;  (4)  45  days;  (5)  Net; 
(0)    2.500   lbs. 

General  Electric  Supply  Corp.,  San 
Francisco:  (1)  Not  specified  (2)  $1  - 
410.20;  (3)  Freight  allowed  from  fac- 
tory to  Willows;  (4)  42  days;  (5)  Net- 
(6)    3.200  lbs. 

Herberts    -   Moore  Co.:    (1)    Flexarc- 
Buda;    (2)    $1,423.89:    (3)    Willows;    (4) 
6   weeks;    (5)   Net;    (6)    2,900  lbs. 
Bids    held    under    advisement 


BIDS    OPENED 

SAN  FRANCISCO.— Following  bids 
received  by  T.  A.  Brooks.  Purchaser 
of  Supplies,  City  Hall,  under  Bid  No. 
UR  1370.  for  the  rental  of  one  7-  or 
8-ton  Plymouth  gas  driven  locomo- 
tive, 2-in.  narrow  gauge,  to  be  used 
by  the  SERA  on  the  Lake  Merced  Unit 
No.   4  project: 

H.  T.  Guerin.  2145  20th  Ave..  $6.85 
per  hour  for   48  hours.   8-ton. 

Chas.  L.  Harney,  Call  Bldg.,  $9.00 
per   hour  for   5   days.    S-ton. 

United  Commercial  Co..  234  Steuart 
St..  alternative  bid:  $600  outright  pur- 
chase price   for  a  3!<-ton  Plymouth. 

Bids    held    under   advisement. 


RAILROADS 


PLANNED 

SAN  FRANCISCO.— The  Market  St 
Railway  Company  has  asked  the  State 
Railroad  Comniis.sion  to  approve  the 
purchase  by  the  company  of  eight  new 
trackless  trolley  buses  to  be  used  on 
its  Harrison   Street  Line.  26 


28  —  FIRE  EQUIPMENT 

DISTRICT  FORMED 

STANISLAUS  and  Merced  Counties. 
Cal.— A  proposal  to  form  the  Mont- 
pellie  Joint  County  Fire  Protection 
District  in  Merced  and  Stanislaus 
Counties,  carried  by  a  vote  of  32  to 
0  at  a  special  election  held  May  7. 
C.  C.  Reber  and  J.  E.  Anderson  were 
elected   district    commissioners. 


ELECTION     CARRIED 

K.-^PARTO.  Yolo  County.  r„I._A 
proposal  to  purchase  a  new  lire  tr-ick 
at  a  co.st  not  to  exceed  54000  w.-is 
carried  at  a  special  election  -.-i  the 
Esparto  Fire  Protection  District.  May 
8.  by  a  vote  of  70  to  1.".  The  Inici: 
probably  will  be  purchased  with'n  .".fl 
days.  A.  Medlej-f  "Esparto,  president 
of  the  Board  of  Fire  Commissioner.- 


ELECTION    CARRIED 

MADISO.V.  V..10  Co.,  Cal.— A  pro- 
posal to  iiurchase  a  new  fire  truck 
at  an  estimated  cost  of  $3,000  was 
carried  In  Madison  Fire  Protection 
District  at  a  special  election  May  10, 
by  a  vote  of  70  to  15.  W.  A.  Stiles 
is  head  of  the  district.  I 


DISTRICT    FORMED 

TWAI.N  Il.MtTK.  Tuolumne  County, 
Cal.— .\  proposal  to  form  the  Twain 
Harte  Fire  Protection  District  car- 
ried at  a  special  election  May  10. 
Fire  commissioners  elected  for  the 
district  were:  Arthur  L.  Nevlns;  Ray- 
mond D.  Epro.son;  John  Burger;  Eu- 
gene O.   Mathews  and  Jas.    O.   White. 


29— STREETS    AND    HIGH- 
WAYS 


BIDS    OPENED 

.'^•A.N  FRANCI.SCO— C.  L.  Harney. 
413  Call  Bldg.,  at  $3539.68  submitted 
low  bid  to  the  Department  of  Public 
Works,  City  Hall,  under  Spec.  No. 
1!>,85S,  for  the  reconstruction  of  23rd 
St.,  bet.  Hoffman  Ave.  and  Diamond 
St. 

The  work  involves: 
(1)  300   lin.   ft.   granite  curb  redressed 

and   reset; 
C2)  20no    sq.    ft.    remove    existing   as- 
phalt   concrete    wearing   surface 
where   directed; 

(3)  190   tons  asphaltic  concrete  binder 

in    place; 

(4)  39,250   sq.    ft.    2-in.   asphaltic   con- 

crete wearing  surface; 

(5)  1360    sq.      ft.      asphaltic      concrete 

conform  pavement; 

(6)  400    sq.     ft.    reset      basalt      blocks 

where  directed; 
(Tl   100    each    Type    No.    1    galvanized 

sheet  iron   pedestrain   cross  walk 

markers  in  place; 
(S)   900    sq.     ft.     one-course     concrete 

sidewalk. 
Total    bids   follow: 

(A)  Chas.   L.  Harney.  $3539.68. 

(B)  A.    G.    Raisch,    $3594.35. 

(t;)   Fay    Improvement    Co.,    $3734.80. 
(O)   Theo.  C'ohn,  $3848. 
I  El   Pacific   Pavements   Co..   Ltd.,   $3,- 
9li4.85. 
.Ml   bidders  of   San   Francisco. 
I"nit   bids   follow: 

(A)      (B)     (C)      (D)     (E) 

(1) $  .40  $   .65  $  .40  $  .50  $1.00 

(2) 025     .06       .048     .05       .15 

(3) 4.25     4.50     4.38     5.00     6.00 

(4) 058     .055     .06       .06       .057 

(5); 063     .06       .06       .06       .06 

(6) 10       .07       .09       .12       .12 

(7) 25       .30       .25        20       .20 

(8).    15       .14       .13       .16       .12 

All  bids   referred   to  City   Engineer. 


BIDS   OPENED 

nr.VKdr.DT  COUNTY,  Cal.— Hem- 
strefl  iVi  Hell.  501  11th  St..  P.  O.  Box 
."i.'.O.  Mary.'^ville,  at  $14,054  submitted 
the  only  bid  received  by  the  Depart- 
ment of  Public  Works,  Division  of 
Highways,  J.  W,  Vickrey,  District 
Engineer,  Eureka,  for  about  3.7  miles 
grading  shoulders,  cof^tructing  se- 
lected borders,  and  super-elevating 
curves  with  selected  material  base 
and  plant-mixed  surfacing  (medium 
curing  type)  in  Humboldt  County  bet. 
Fcrndale  and   Fcrnbridge. 


BID    CALL    WITHDRAWN 

EL  CERRITO.  Contra  Costa  Co..  Cal. 
—  El  Cerrito  City  Council  has  with- 
drawn a  call  for  bids,  to  have  been 
opened  May  20.  8  P.  M..  for  the  im- 
provement of  Cutting  Blvd..  from  the 
westerly  limit  of  the  City  of  El  Cer- 
rito to  the  westerly  line  of  San  Pablo 
Ave.  •     . 

The  job  will  be  re-advortisod  nndcr 
revised    specifications.  • 
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REJECTION    RECOMMENDED 

MONO  rorNTV.  Cal— Rejection  of 
all  bids  received  May  U.  for  gradiriR 
6.823  miles  of  Section  A  of  Route  SI. 
the  Mammoth  Lakes  National  Forest 
Highway.  Inyo  National  Forest,  Mono 
County,  hasi  been  recommended  by 
Di.«trlct  Engineer  O.  H.  Sweetser,  IT. 
9.   Bureau  of  Public  Koads,  San  Fran- 


BIDS   OPENED 

SAM  FBANCISCO.— A.  Soda  &  Son. 
1077  65th  St.,  Oakland,  at  $3,473.95 
submitted  low  bid  to  the  Depurtment 
of  Public  Works,  City  Hall,  under 
Spec.  No.  18.859.  for  the  construction 
of  a  stairway  on  Holladay  Ave.  from 
Peralta   Ave.    to   Bay   Shore   Blvd. 

The   work   involves: 

(1)  65  c.y.  Class   B  concrete; 

(2)  3,000   lbs.    bar   reinforcing   steel; 

(3)  350    If.    3-plpe    railing    with    con- 

crete poets; 

(4J   15  I.f.  6-inch  VCP  culvert; 

(5)  lump  sum,   lighting  system  instal- 
led, complete. 
Tots.1  bids  follow: 

(A)  A.  Soda  &  Son,  Oakland  ...$3,473.95 

(B)  Love  &  Haun,   S.  F 3,870.00 

(C)  M.   J.   Lynch,   S.   F 3,898.00 

(D)  C.  C.   W.   &   H.  H.   Haun. 

San    Francisco    3,980.00 

(E)  San  Bruno  Ave.   Feed  and 

Fuel    Co.,    S.    F 4,057.00 

(F)  M.   E.  Vukicevich,   S'.   F 4,106.70 

(G)  Chas.  L.   Harney,  S.  F 4,172.50 

(H)    Eaton   &   Smith,    S.    F 4. 682. 50 

(I)    R.    S.    Silverberg,    S.    F 7,044.50 

(J)  DeLuca  &  Son,  Inc..  S.  F.  8.79S.25 
(K)    Leo  Epp,    San    Francisco .  9,670.00 

Unit  bids   follow: 

(1)         (2)  (3)         (4)  (5) 

(A)  $30.17     $0.07     $1.15     $2.16     $  868.00 

(B)  32.00  0.05       3.00  1.00  575.00 

(C)  35.00  0.06       1.50  1.00  908.00 

(D)  35.00  0.05       2.00  .80  843.00 

(E)  24.80  0.06       3.00  1.00  1200.00 

(F)  33.40  0.0646  2.18  .38  975.00 

(G)  35.00  0.06  2.75  2.00  725.00 
(H)  37.50  0.06  3.00  1.00  1000.00 
(1)  74.00  0.06  2.97  1.00  1000.00 
(J)  99.00  0.0475  3.50  3.05  950.00 
(K)  112.00  0.05       3.50  1.00  1000.00 

All  bidB  referred  to  the  Citv  En- 
gineer *  ' 


NOTICE    TO    BIDDERS 

STATE  OF  CALIFORNIA.— C.  H. 
Purcell.  State  Highway  Engineer,  has 
announced  the  cost  of  blue  line  prints 
for  the  State  Highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  loca- 
tion of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  de- 
tails sheets  will  be  furnished  at  cost 
tnd  become  the  property  of  the  pur- 
chaser. 

The  following  table  shows  the  cost 
of  such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramento on   May  29. 

IV-S.F-68-S.  F.,  Fifth  Street  in  the 
City  of  .San  Francisco,  between  Har- 
rison and  Bryant  Sts.:  FLANS:  (No. 
of  Sheets)  3;  (Cost)  $0.30;  CROSS- 
SECTIONS  (No.  of  Sheets)  none;  (To- 
tal)   $0.30. 

X-Alp-24-D,  between  Nevadi-  State 
Line  and  three  and  four-tenths  miles 
north  of  Woodfords:  PLANS  (No.  of 
Sheets)  9:  (Cost)  $0.90;  CROSS-SEC- 
TIONS (No.  of  Sheets)  97;  (Cost)  $9.- 
70:    (Total)   $10.60. 

C;hecks  for  the  above  should  be  made 
payable  to  the  Department  of  Public 
Works.  Division  of  Highways  .and 
should  accompany  the  requests  for 
plj.ns.  specifications  and  proposal 
forms  to  the  ofBce  of  the  State  High- 
way Engineer.  P.  O.  Box  1499,  Sacra- 
mento. 


SANTA  CLARA  COUNTY— ALM ADEN  ROAD— (DIST 


SANTA  CLARA  COUNTY,  Cat.— 
Carl  N.  Swenson  Co..  355  Stockton 
Ave..  San  Jose,  at  $31,325.90  submitted 
liiW  liid  and  recommended  for  award 
of  contract  by  the  Board  of  Director.s 
of  the  Santa  (Tiara  Valley  Water 
Conservation  District.  Leroy  Ander- 
son Secietriry.  Grant  Bldg..  San  Joso, 
for 'the  construction  of  the  Almaden 
Hoad,  replacing  the  existing  road 
I'lrough  the  Almaden  reservoir.  The 
length  of  the  road  is  approximately 
1.5  miles. 

Bids  were  taken  as  follows: 
(  1)  6.5   acres   clearing   and   grubbing; 
(  2)  52,500    c.y.    roadway   excavation; 
(  3)   120    I.f.    S-in.    16    gauge    CMP; 
(  4)  270  I.f.  12-in.  gauge  CMP; 
(  5)  410  I.f.   18-in.   16  gauge  CMP; 
(  6)   30  I.f.   24-in.   14  gs-uge  CMP: 
(  7)  110   I.f.    30-in.    14   gauge   CMP; 
(   8)   140    I.f.    42-in.    14    gauge   CMP; 
(  9)   90  I.f.   48-in.   14   gauge  CMP; 

(10)  90   I.f.   60-in.   12  gauge  CMP; 

(11)  14.000   sq.    yds.    rolling   rdwy.; 

(12)  1.5    miles    three-line    barbed    wire 

fence; 


(i:i)   4    MFBM    redwood    1  umber  i 
guard  posts; 

(14)  250    c.y.    footing   excavation; 

(15)  290   c.y.   reinforced  concrete; 
(IG)  60.000  lbs.    reinforcing   steel; 

(17)  remove  and  rebuild  existing  p. 

cr    line    for    the    lump    sum'' 
$2000; 

(18)  premium  on  50%  surety  and  ! 

performance  bonds. 
Total    bids   follow: 
(A)   Carl  N.    S'wen.son.    San  Jose.  $ 

325.90. 
(P.)   Poulos    &    McEwen.    Sacramen 

$34,839.94. 
(C)  Earl    W.    Heple,    San    Jose,    $ 


588. 


Inc 


9ac: 


iD)   A.    Teichert    &    Son. 
mento.    $39,899. 

(E)  Granfield.    Farrar    &    C'arlln. 

Francisco.    $42,728. 

(F)  A.  J.  Raisch.  San  Francisco,  5 

173. 

(G)  Bayshore  Constr.    Co., 

Cisco.  $49,319. 
(H)   Engineer's    Estimate.    $29.0)0. 
Unit  bids  follow: 


San  Fr 


(A) 


(B) 


(C) 


(D) 


(E) 


I  1).. 
(  2).. 
(  3)  . 
(  4).. 
(  5).. 
(  6).. 
(  7)-. 
(  8).. 
(  9).. 
(iO).. 
(11). 
(12).. 
(13)., 
(14).. 
(15). 
(16).. 
(17). 
(18) 


30.00  $  110.00   $  150.00  $  200. OC   $  150.00 


.28 

1.00 

I.IS 

1.60 

2.57 

2.97 

5.04 

6.00 

8. 81 

.09 

400.00 

110.00 

1.50 

18.50 

.045 

2000.00 

472.00 


.28 

1.00 

1.35 

1.86 

2.85 

3.40 

4.60 

5.70 

12.00 

.18 

450.00 

100.00 

2.50 

23.00 

.045 

2000.00 

345.44 


1.10 
1.35 
1.90 
3.25 
3.65 
4.60 
5.20 
8.1C 
.15 
400.00 
90.00 


2000.00 
400.00 


1.00 

1.50 
2.00 
3.00 


6.50 

9,00 

.15 

420.(10 

96.00 

4.50 

26.(0 

.042 

2000.00 

430. 


1.00 

1.25 

1.80 

2.50 

3.00 

1.25 

5.00 

9.00 

.18 

300.00 

90.00 

1.75 

22.00 

.045 

2000.00 


(F)  (G) 

f  150.00  $     75. 

.45 

1.00 

1.2.^ 

1.75 

2.50 

3.00 

4.00 

5.00 

7.50 

.30 

360.00 

95.00 

1.50 

25.00 

.035 

2000.00 


1.20 
1.70 
5.50 
4.10 
5.00 


450.00 
90.00 


(H) 

$  100. OOi 

.20 

1.00 

1.50 

2.00 

3.00 

3.50 

5.U''i 

6.20 

10.00 

.12 

500.00 

75.00 

1.50 

20.00 

.04 


Fred  H.   Tibbetts.  Engineer  of  theOO      625.00 


2000.00 
750.00 


Bldg..   San  Francsico. 


463.00 
1320    Alaska 


72.00, 
Commerc  < 


SISKIYOU   COUNTY— 12.5  MILES   GRADING— (ST Ali 


SIS'KIYOU  COUNTY,  Cal.— Guy  F. 
Atkinson  Co.,  658  Russ  Bldg.,  San 
Francisco,  at  $198,383  submitted  low 
bid  to  the  State  Highway  Commission, 
Sacramento,  for  about  12.5  miles 
grading  in  Siskiyou  County,  between 
Cougar  and   Horst   Thief  Creek. 

The   work  involves: 
(  1)  65    acres    clei^ring    and    grubbing 

highway    right    of    way     (inside 

slope  lines); 
(   2)   130   acres   clearing   highway   right 

of   way   (outside  slope  lines); 
(  3)   200,800  c.y.  rdwy.  excav..  unclass. 
(   4)   937.000   sta.   yds.   overhaul; 
(   5)  800  c.y.  ditch  and  channel  excav. 
(  6)   88.000  c.y.   imported  borrow; 
(  7)  900  c.y.   struc.   excav.; 
(  8)   659   stations  finishing   rdwy.: 
(  9)   11,600  lbs.  bar  reinf.  steel  (struc- 
tures); 
(10)  162  c.y.  Class  A  Portland  cement 

concrete    (structures); 


(11)  76  I.f.   12-in.   CMP; 

(12)  1,116  I.f.  18-in.  CMP; 

(13)  108   I.f.    24-in.    CMP; 

(14)  52  I.f.   30-in.  CMP; 

(15)  108   I.f.    48-in.   CMP: 

(16)  40  I.f.  60-in.  CMP; 

(17)  92    each    monuments    complet'> 

place. 

Total  bids  follow: 
(A) 'Guy   F.   Atkinson   Co.,    San  Fi 

Cisco.  $198,383. 
(B)  Morrison-Knudsen    Co..    Los 

geles.  $232,059. 
(CO  A.    Teichert    &    Son.    Inc..    Sa 

mento.     $244,413. 

(D)  N.    M.    Ball     and    Larson     B 

Berkeley.   $247,534. 

(E)  Granfield-Farrar    &     Carlin, 

Francisco.  $247,824. 

(F)  Isbell  Constr.   Co.,    Reno.   $252 

Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(  1)  

$150.00 

$300.00 

$180.00 

$200. on 

$150.00 

50.00 

100.00 
.65 

100.00 
.83 

60.00 
.90 

125.00 

(   3) 

.57 

.80 

(   4) 

.005 

.01 

.01 

.005 

.01 

(   5) 

1.88 

1.00 

1.00 

1.00 

(    B) 

.47 

..jii 

.33 

.30 

.40 

<   7) 

2.50 

1.50 

1.50 

1.00 

2.00 

(    8) 

1        12.00 

5.  on 

5.00 

7.00 

.06 

.07 

.06 

.06 

24.00 

30.00 
1.50 
2.00 
3.00 
4.00 
8.50 

12.00 

24.00 
1.50 
2.00 
3.00 
4.00 
8.00 

12.50 

30.00 
1.50 
2.00 
3.00 
4.00 
7.00 

12.00 

30.00 

(U) 

2.00 

1.25 

(]2) 

2.50 

1.75 

(13)    .. 

4.00 

3.0O 

(14) 

6.00 

4.00 

8.00 

8.00 

(16) 

,,                    14.00 
3.00 

12.60 

(17) 

3.00 

4.00 

3.00 

3.00 
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IIDS  OPENED 

MfiNO  (CI INT Y,  Ciil.— (llbbnnH  & 
Iced.  221  K.  Hiiii  Fcrnnnrln,  Burbunk. 
t  $l!..s,71fi.riO  mjliinlttcd  low  bid  to  the 
iuri'iiu  cif  I'ubll.'  ItoadH,  fi07  Kheldnn 
:ldg.,  ■IGl  Miu-kct  St.,  K.-iii  Kr;tncl«fO. 
)r  KHKllriB  6.S23  miles  of  Section  A 
f  Route  SI,  the  Mammoth  Lakes  Na- 
ional  I''(ire.st  HlRhway,  Inyo  National 
'oreat.  Mono  County. 
Bids  wire  taken   a.f   follows: 

1)  27  i.eres  clearlnB; 

2)  133,400   c.y.    unc-lass.    excav. ; 

3)  1,700   r.y.   do   for  structures; 
,  4)  29,fino    i-.y.    do    for    borrow; 

5>  266.000   .st;i.    yd.s.    overhaul; 
i)  16.200  c.y.  mi.   borow  haul; 

7)  6.812  miles  finishing  earth  graded 
!         road ; 

8)  19  c.y.   Class  A   concrete; 
;9)  03   c.y.   Class  B  concrete; 

10)  95   c.y.   Class  D  concrete; 

11)  20.530   lbs.    reinforcing   steel; 

12)  307   c.y.    cement   rubble   masonry; 
;13)   238   l.f.   S-lli.  CGMP; 

14)   704    l.f.    IS-in.  do- 

U)   1,502  l.f.  24-in.  do- 

16)  394    l.f.    30-ln.  do- 

17)  SO    l.f.    36-in.  do; 

18)  9   each   spilhvi.y   inlets; 

19)  2  each  steel  gates  for  18-in.  drop 

Inlets; 
m  S  each  steel  gates  for  24-in.  dron 

InletK; 
U)  S7  c.y,   hand-luld  rlpr.-ip- 
!2)  40ft  l.f.   loR  guard    rail- 
i3)  150    l.f.    loff   rail   for   bridge; 
!4)   120    l.f.    log  sti-ingers; 
.'5)  2.650   l.f.    protection   ditch; 
!6)  102  each   culvert  markers; 
!7)  26  ei.ch  right  of  way  monuments- 
!8)  extra  work,  log  parking  area  sep- 
arations; 
!9)  extra     work,     cleanup    of     refuse 

dumiw; 
10)  extra    work,     remove    and    stock- 
pile duff  and   topsoil. 
Total   bids   follow: 
,i)   Gibbon.s  &   Reed,   Burbank,   $158  - 

716.60. 
B)    Isbell     Const.    Co..    Reno,    $177  - 

206.30. 
-)    Hi.nrahan-Wilcox    Corp..    S     II" 

1197,393.50. 
3)    Engineer'.s    estimate,     $115,095.30. 
'Unit  bids  follow: 
(A)  (B) 

$500.00     $300.00 


.70 

2.50 

.39 

.02 

.20 

450.00 

33.00 

33.00 

37.00 

.07 

15.00 

1.50 

2.20 

3.20 

4.20 

7.00 

20.00 

30.00 

30.00 

4.00 

1.00 

l.BO 

1.50 

.40 

3.00 

3.00 

100.00 

100.00 

500.00 


2.00 

.42 

.02 

.15 

S50.00 

30.00 

30.00 

35.00 

.07 

19.00 

1.25 

2.25 

3.25 

3.75 

8.00 

18.00 

25.00 

28.00 

4.50 

1.50 

2.00 

2.00 

.20 

3.00 

3.50 

100.00 

100.00 

500.00 


(C) 

$300.00 

1.00 

2.00 

.33 

.02 

.12 

500.00 

39.00 

35.00 

37.00 

.10 

27.00 

1.30 

2.50 

4.00 

5.00 

8,00 

20.00 

33.00 

45.00 

3,30 

1,00 

3.00 

2.50 

.20 

•4.00 

4.00 

100.00 

100.00 

500.00 


(D) 

$300.00 


.50 

1.60 

.30 

.01 

.20 

300.00 

30.00 

28.00 

24.50 

.06 

14.00 

1.00 

1.90 

3.00 

3.70 

6.00 

15.00 

15.00 

16.00 

3.00 

1.25 

3.00 

1.60 

.10 

2.00 

3.00 

100.00 

100.00 

500.00 


All  bids   held    under  advisement 

DS    WANTED 

&AN'TA  CLARA  COUNT-?  Cal — 
'111  May  27.  11  A  M..  bid-  wiW  be 
ceived  by  the  Santa  Clara  fV.untv 
•aid    of    Suprrvi6or.<i,     Court     Jlou-^e 

n  Joso.  Henry  A  Pftster.  Cie.  «  lor 
e  con.«(ruction  of  UO.650  sq  f  of  oil 
»cadam  pavemeni  on  Allendale 
■enue. 


I'lans   niul    Bpeciflcation*   obtalniible 
ri.tn   nbovr   oHlce   at   a   char|t«i  of  II, 
Itcibi-rl     I),     Charndel,     County    Kur- 


CONTRACT   AWARDED 

NAI'A  COI'NTY,  Cal,  —  Harold 
Smith,  1127  Kearny  Ht,.  St.  Helena,  at 
$7.S04  .-iwaided  contract  by  the  .State 
Higbway  Commis.Mlon.  Sacramento, 
for  about  0.2  mile  grading  and  crusher 
run  base  .-ind  plant-mixed  surfacing 
(medium  curing  type)  constructed.  In 
.N'apa  Cniinly,  between  V<nit)(vlllc  anr] 
O.-ikvllle. 


BIOS   WANTED 

MIORCKD  CO.,  Calif.— Until  June 
5,  2  P.  M.,  bids  will  be  received  by 
the  State  Highway  Commission.  Sac- 
ramento, for  about  one  mile  grading 
and  paving  with  asphalt  concrete  In 
the  City  of  Merced  between  souther- 
ly and   "R"   Street. 

The    work   involves: 
(  1)   100   M.  gals,   water; 
<  2)  2,550    c.y.   rdwy.   excav..    unclass. ; 
(  3)  2.750    c.y.   selected    material; 
(  4)   1,700  c.y.  struc.   excav.; 
(  5)  565    c.y.     concrete    removed    and 

disposed  of; 
(  6)   6.000    sf|.    yds.    subgrade    prepara- 
tion; 
(  7)   5.300  tons  asphalt  concrete; 
(  8)  2,600   lbs.   bar  reinf.   steel    (struc- 
tures) ; 
(  9)  32  c.y.  Class   A   Portland   cement 
concrete    (structures); 

(10)  122    l.f.    12-in.   CMP; 

(11)  2.464   l.f.    18-in.   CMP; 

(12)  122    l.f.    36-in.    CMP; 

(13)  309    l.f,    existing    culverts    remov- 

ed,   cleaned   and   salvaged; 

(14)  425    c.y.    Class    A     I'ortland     ce- 

ment    concrete     (curbs,     gutters 
and  sidewalks); 

(15)  24,000    sq.    yds.    asphaltic    paint 

binder; 

(16)  2  each  steel  covers  Type  A  (curb 

inlets) ; 

(17)  6  each   steel  covers  Type  B   (do); 
(IS)  2  each  steel  grates.  Type  A; 

(19)  6   each   steel  grates,   Type   B; 

(20)  25  ea.   cast  steel  frames  and  cov- 

ers for  drop  inlets. 
Plans  and  specifications  obtainable 
from  the  al)ove  office  and  on  tile  at 
the  office  of  the  District  Engineer  in 
San  Francisco.  Los  Angeles,  and  the 
district  in  which  the  work  is  situ- 
ated. • 


BIDS  WANTED 

MONO  COUNTY.  Cal.— Until  June 
5.  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission.  Sac- 
ramento, for  about  2.1  miles  grading 
and  surfacing  with  bituminous  treat- 
ed selected  material  in  Mono  County 
between  one  mile  north  of  Bodie  Rd. 
and   Point  Ranch. 

The   work  involves: 
(  .1)   12    acres     clearing    and    grubbing 

right  of  way; 
(  2)  1.100  M.  gals,  water; 
(  3)  6,700   c.y.   rdwy.   excav.,    unclass.; 
(  4)  5,000  sta.   yds.   overhaul; 
(  5)  490   c.y.   struc.   excav.; 
(  6)   650   c.y.   ditch   excav.;' 
(  7)  23.700  c.y.   Type  A   imported  bor- 
row; 
(  8)   10.000  c.y.  Type  B  do; 
{  9)  1,300   c.y.    rock  slope   protection; 
(10)   110   stations   finishing    rdwy.- 
(ID  55    tons   liquid  asph.   SC-2    (prime 
coat): 

(12)  4.400   c.y,    selected    material    (sur- 

facing); 

(13)  206    tons   liquid  asphalt   SC-3    (bi- 

tuminous treatment); 

(14)  2.22    miles    mixing,    shaping    and 

compacting      bituminus      treated 
surfacing; 

(15)  20  tons  liquid  asphalt  MC-3  (seal 

coat); 

(16)  150  c.y.  screenings   (seal  coat); 

(17)  400   lbs,   bar  reinf.   steel; 


(IS)    13    c.y,    CInad   A    Port.   c«m.    conc- 
(utructurcs); 

(19)  406  l.f.   24-ln.   CMP; 

(20)  142    l.f.    cleaning    and    relaying    C 

M  P  culverts; 

(21)  236  l.f.   cleaning  and   Halvaglng  C 

M  I'  culverts; 

(22)  14   each   culvert   markem; 

(23)  68   each  guide  pfists; 

(24)  43    each    monuments    complete    In 

place. 
Plans  and  spedflcationH  obtainable 
from  the  above  ofllce  and  on  fll*  at 
the  office  of  the  District  Engineer  In 
San  Kraneisco.  Los  Angeles,  and  the 
district  In  which  the  work  is  situ- 
ated. •  ) 

BIDS   WANTED 

SOUTH  SAN  FRANCISCO.  —  Until 
June  3,  8  P.  M..  bids  will  be  received 
by  South  San  Francisco  City  Council. 
Daniel  McSweeney.  City  Clerk,  for 
pavement  repairs  on  Grand  Ave.  be- 
tween Mission  Road  and  Linden  Ave.; 
on  Linden  Ave,  between  Armour  Av- 
nue  and  Railroad  Ave.,  and  on  Rail- 
road Ave.  between  Linden  Ave.  and 
a  point  500  ft.  westerly  therefrom. 
Estimated  cost.  $6,500.  Bids  will  be 
taken  on  alternative  schedules  foj^  as- 
phalt concrete  or  natural  rock  asphalt 
concrete  pavement. 

Bids   will    be    taken   as   follows; 
SCHEDULE  NO.    I 

(a)  24.400  sq.  ft.  broken  wearing  sur- 
face  to  be  removed; 

(b)  16.150  sq.  ft.  broken  base  pave- 
ment to  be  removed; 

(c)  290  tons  asphalt  concrete  wearing 
surface  2-in.   thick  to   be  laid; 

(d)  480  tons  asph-  concrete  base  pave- 
njcnt  5-in.   thick  to  be  laid; 

(e)  10,000  sq.  ft.  corrugated  area  to 
be  burned; 

(f)  37  tons  asphalt  concrete  wearing 
surface  approx.  5-in.  thick  to  ba 
placed   on   burned   areas. 

SCHEDULE  NO.  II 

(a)  24.400  sq.  ft.  broken  wearing  sur- 
face to  be  removed; 

(b)  16.150  sq.  ft.  broken  base  pave- 
ment to  be  removed; 

(c)  265  tons  natural  rock  asphalt  con- 
crete wearing  surface  2-in.  thick 
to   be   laid; 

(d)  440  tons  natural  rock  asphalt  con- 
crete base  pavement.  5-in.  thick 
to   be  laid; 

(c)   10.000    sq.    ft.    corrugated   area    to 

be  burned; 
(f)  34    tons   asphalt   concrete    wearing 

surface   approx.    5-in.   thick   to    be 

placed   on  burned  areas. 
Plans    and    specifications   obtainable 
from    City    Engineer   Geo.    A.    Kneese. 
2382    Broadway.    Redwood    City,    at   a 
charge   of   $2.    not   returnable. 

The   work    will    be   financed   by    the 
city's  share  of  gas  tax   funds. 


BIDS    WANTED 

SANTA  CLARA  COUNTYfl  Cal-— 
Intil  May  27,  U  A.  M..  bids  will  be 
received  by  the  Santa  Clara  County 
Board  of  Supervisors,  Court  Hous-' 
.«>an  Jose.  Henry  A.  Pfister.  Clerk, 
for  the  construction  of  521.100  sq.  fu 
of  oil  mix  pavement  on  Storey  Road. 

The  work  will  involve  construction 
of  a  waterbound  macadam  ba.'se:  ap- 
plying 1100  cu.  yds.  of  Saratoga  waste 
(furnished  by  the  County  fob  quar- 
ry) to  the  road  bed;  applying  Vj  gal. 
of  60-70  road  oil  per  eq.  yd  of  sur- 
face: and  a  successiv  aonlication 
of  '.v  cal.  per  sq.  yd.  of  surface  of 
9i%    asphaltic    road    oil;    and    covering 
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the  entire  surface  with  not  less  than 
5  lbs.  per  sq.  ft.  of  rock  screenings. 

Specifications  obtainable  from  aoovp 
office   at   a    charge    of    $1. 

Robert  D.  Chandler.  County  Sur- 
veyor. * 


RECOMMENDATION     APPROVED. 

SAXTA  CI,.\R.V  l"0..  Calif.— Clifton 
Hickok.  Northern  Ciilifornia  Engineer 
for  the  PWA,  has  approved  recom- 
mendation of  the  Sant;.  Clara  Valley 
District  that  contract  for  the  con- 
struction of  the  Almaden  Road,  re- 
placing the  existing  road  through  the 
Almaden  Reservoir,  a  length  of  1.6 
miles,  be  awarded  Carl  N.  Swenson, 
355  Stockton  Ave..  Sf.n  Jose,  at  $31.- 
323.90.  6 


CONTRACT    AWARDED 

SPOKANE  COUNTY.  Wash.— Chas. 
A.  Power.  E  27  .Sth.  Spokane,  at  $9S.- 
697  submitted  low  bid  and  awarded 
contract  by  L.  V.  Murrow.  Director 
of  Highwi-ys.  Olympia.  for  grading 
and  draining  and  paving  with  Port- 
land cement  concrete  about  1.4  miles 
of  State  Roads  Nos.  3  and  2,  in  the 
City  of  Spokane,  on  Elm  Street  be- 
tween 20th  Ave.  and  7th  Ave.,  and  on 
State  Road  No.  2  between  Cannon 
and  Oak.  Unit  3  of  NRM  201-A  and 
Unit    1    of  NRM   156-P. 

The  other  bids  were; 

J.  H.  Collins  &  Co..  Walla  Walla. 
$99,817. 

Norrifi   Bros..    Burlington.    $102,538. 

Goetz    &    Brenni-n,    Seattle,    $102,885. 


AWARD     RECOMMENDED 

TEHAMA  COUNTY.  Calif.  —  C.  F. 
Fredericksen  &  Sons.  Low'er  Lake,  i^t 
$17.42  per  ton.  total  $8,187.40.  submit- 
ted low  bid  and  recommended  for 
award  by  the  Bureau  of  Public  Roade. 
807  Sheldon  Bldg.,  San  Franci-sco.  for 
bituminous  treatment  (light  surface 
:.pplieation)  on  16.20S  miles  of  Sections 
A,  B,  C.  D.  and  E  of  Route  21.  the 
Deer  Creek  Meadows  National  Fore.st 
Highway,  Lassen  National  Forest,  Te- 
hama County.  The  work  requires  470 
tons  liquid  asph£~ltic  road  material. 
Type  SC-2. 

Complete  bids  follow: 

(A)  C.  F.  Fredericksen  &  Sons.  Low- 
er Lake:  (1)  $17.42  per  ton;  (2)  to- 
tal, $8,187.40. 

(B)  E.  F.  Hilliard.  Sacramento:  (1) 
$19.19;    (2)    $9,019.30. 

(C)  Albert  Helwig,  Sebastopol:  (1) 
$19.43;    (2)   $9,132.10. 

(D)  Cha.s.  Kuppinger,  Lakeport;  (1) 
$19.85;    (2)   $9,329.50. 

(E)  A.  Teichert  &  Son,  Inc..  Sacra- 
mento:   (1)    $21.80;    (2)    $10,246. 

(F)  Tiffany  Const.  Co..  San  Jose:  (1) 
$22.75;    (2)    $10,692.50. 

(G)  Oilfields  Trucking  Co.  Bakersfield 
(1)    $22.77;    (2)    $10,701.90. 

(H)  Hayward  Building  Material  Co., 
Haj-ward:    (1)    $26;    (2)    $12,220. 

(I)  Engineer's  estimate:  (1)  $20;  (2) 
$9,400.  • 


CONTEMPLATED 

NAPA.  Napa  Co..  Cal.— City  Coun- 
ell  to  grade  and  pave  Jefff  rson  Strett 
from  the  Jefferson  Street  Bridge  to 
Hays  Street.  Work  will  include  grad- 
ing and  a  5-inch  pavement  at  an  es- 
timated cost  of  $18,350,  or  grading 
and  a  3^4-inch  pavement,  at  an  esti- 
mated cost  of  $11,855,  under  alterna- 
tive specifications  prepared  by  City 
Engineer  H.  A.   Harold. 

The  work  will  be  financed  in  part 
by  the  city's  share  of  gas  tax  funds. 

BIDS  WANTED 

STATE  OF  WASHINGTON.— Until 
May  28.  10  A.  M..  bids  will  be  re- 
ceived by  L.  V.  Murrow,  State  Direc- 
tor of  Highways,  Olympia,  for  high- 
way Jmprovement   as   follows: 

DOUGLAS  CO.:  Grading,  surfacing 
with   crushed    stone    and    constructing 


deflection  cribs  and  channel  widening 
and  deepening  on  about  3.1  miles  of 
State  Road  No.  2.  Orondo-Pine  Can- 
yon, Federal  Public  Works  Project 
No.  7757,  in  Douglas  County,  involv- 
ing about  17.600  cu.  yds.  of  excava- 
tion, 3,460  cu.  yds.  of  crushed  stone 
surfacing,  6.080  cu.  yds.  of  heavy  loose 
riprap  and  other  items. 

SPOKANE  and  Whitman  Counties: 
Paving  with  Portland  cement  concrete 
about  0,5  mile  of  State  Road  No.  3. 
Spokane-Rosalia  i'aving  Gaps,  Fed- 
eral Public  Works  Project  No.  6719, 
in  Spokane  and  Whitman  Counties, 
involving  aTiout  5.547  sq.  yds.  of  ce- 
ment concrete  pavement,  2,387  lin.  ft. 
of  cable   guard   rail   and   other   items. 

WHITMAN  CO.:  Grading  and  sur- 
facing with  crushed  stone  about  5.4 
miles  of  the  Inland  Empire  Highway- 
Eastern  Route,  Garfield  to  Oakesdale, 
Federal  Public  Works  Project  No. 
7747.  in  Whitman  County,  involving 
about  94.080  cu.  yds.  of  excavation. 
35.650  cu.  yds.  of  crushed  stone  sur- 
facing, 154  cu.  yds.  of  concrete,  1.- 
086  lin.  ft.  of  pipe  culverts,  and  other 
items. 

GRAYS  HARBOR  CO.:  Constructing 
a  light  bituminous  surface  treatment 
on  about  17.4  miles  of  State  Road  No. 
9.  Hoquiam  to  Humptulips.  in  Grays 
Harbor  County,  and  on  about  13.3 
miles  of  State  Road  No.  13.  Cosmop- 
olis  to  Pacific  County  Line,  in  Grays 
Harbor  County.  Federal  Public  W'ks 
Project,  involving  about  4,502  barrels 
of  bituminous  cement  and  other  items. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  depnist  oi' 
$2   per  set. 


CONTRACT  AWARDED 

SAN  FRANCISCO.— Fay  Imp.  Co., 
760  Market  St.,  at  $2,663.11  awarded 
contract  by  the  Department  of  Public 
Works.  City  Hall,  under  Spec.  No. 
18.857  for  the  reconstruction  of  Shra- 
der  Street  between  17th  St.  and  line 
229  feet   south  of  CarmI  St. 


CONTRACT  AWARDED 

ELKO  COUNTY,  Nevada.— W.  W. 
Clyrle  &  Co..  Springville.  Utah,  at  $62- 
102.64  submitted  low  bid  and  awarded 
contract  by  the  Nevada  State  High- 
way Directors.  Robert  A.  Allen.  State 
Highway  Engineer.  Carson  City,  for 
the  construction  of  a  portion  of  the 
State  Highway  System  in  Elko  Coun- 
ty between  25  miles  north  of  Currie 
and  25  miles  south  of  Wells,  Route 
13,    Section  B,   a  length  of  11.33  miles. 

Utah  Const.  Co.,  Ogden,  at  $62,210.38 
submitted  second  low  bid 

Complete  bids  will  be  published 
shortly.  *  i 


CONTRACT   AWARDED 

NYE  and  Esmeralda  Counties,  Nev. 
—Gibbons  &  Reed,  165  E.  4th  South, 
Sale  Lake  City,  at  $146,322.39  submit- 
ted low  bid  and  awarded  contract  by 
the  Nevada  State  Highway  Directors, 
Robert  A.  Allen,  State  Highway  Engi- 
neer. Carson  City,  for  the  construc- 
tion of  a  portion  of  the  Slate  High- 
way System  in  Nye  and  Esmeralda 
Counties,  between  Beatty  and  three 
miles  north  of  Springdale.  and  be- 
tween six  miles  south  of  Stonewall 
Pass  and  Goldfield.  Routes  5  and  3. 
Sections  HI.  K2  and  K3.  Al  and  2. 
B.  a  length  of  42.01  miles. 

W.  W.  Clyde  &  Co.,  Springville. 
Utah,  at  $155,930.34  submitted  second 
low  bid. 

BIDS    OPENED 

SAN  JO.'^E.  Cal.— Bids  were  receiv- 
ed at  the  offlce  of  City  Engineer  Wm. 
I.  Popp  for  improvement  of  Shasta 
Avenue  under  private  contract.  Bids 
were  taken  from  a  selected  list  of 
contractors  as  follows: 
I'nirm  Pa\ing  Co..  624  Call  Bklg..  San 
Francf.sco,    $8647.89. 


Raisch   Improvement  Co.,      San     Josf 

$8710.41. 
Earl    W.    Heple,    San    Jose,    $9369.91. 

Tlie  work  involves: 
(   1)   29,430   sq.    ft.    pavement; 
(   2)   28,030  sq,   ft.   gutter; 
(    3)   1411   sq.   ft.   curb; 
(    4)   6124   sq.   ft.   sidewalk; 
(   5)   2   storm    inlets; 
(   6)   3    manlioles; 
C  7)   2S  lin.   ft.  8-in.  storm  drain; 
(  S)   960    lin.    ft.    4-in.    sanitary    hoiis 

lateral; 
(   9)   S22  lin.  ft.  6-in.  sanitary  sewer; 
(10)  13  inlets; 


BIDS    OPENED 

SAN  FRANCISCO— Chas.  L.  Harne, 
44:i  Call  Bldg.,  at  $2887.25  submittec 
low  bid  to  the  Department  of  Public 
Works,  City  Hall,  under  Spec.  No- 
18.760  for  the  improvement  of  rail< 
load  right-of-way  in  Marina  Blvd 
from  Buchanan  St.  to  Lyon  St. 

Tlie   work   involves: 

(1)  0400    sq.    yds.    removing    g  r  a  .s  :- 
weeds  and  rubbish; 

(2)  2560     gals,     applying     weed     killei 
solution; 

(3)  1065  cu.   yds.   placing  rock  ballasi 
Complete  bids  l'ollo%v: 

Chas.    L.    Harney,    (1)    $0.09;    (2)   $0.05 

(3)   $2.05;    (4)   total,   $2887.25. 
R.    S.    Silverberg.    (1)   $0,059;    (2)   $0.09i. 

(3)    $2.31;    (4)    $3068.15. 
Eaton    &    Smith,    (1)    $U.05;    (2)    $0.12 

(3)    $2.43;    (4)    $3215.15. 
Theo.    Cohn,    (1)    $0.09;    (2)    $0.10;    C; 

$2.35;    (4)    $3234.75. 
M.    Bertolino,    (1)    $0.05;    (2)    $0.15;    (3 

$2.50;    (4)    $3366.50. 
J.    T.    Tobin,    (1)    $0.18;    (2)    $0.10;    (3 

$1.95:    (4)    $3484.75. 
Fav    Improvement    Co.,    (1)    $0.2r.;    (_ 
'  $0,425;    (3)    $2.75;    (4)    $5616.75. 
All   bidders  of   San   Francisco. 
All    bids   referred    to    the   City   Engi 


BIDS    OPENED 

.SAN  FRANCISCO— M.  Bertolino,  3: 
Shiitwell  St..  at  $0.24  per  sq.  ft.  sub 
mitted  low  bid  to  the  Department  " 
Publlo  Works,  City  Hall,  under  Spf 
No.  IS, 839,  for  the  construction  . 
sidewalks  on  Columbus  Ave.,  Taylo: 
St.,  Stockton  St.  ,and  other  streets 
The  work  involves  construction  of  10. 
(lOO  sq.  ft.  of  one-course  concrete  side 
walk. 

D.  C.  McCabe,  at  $0.25  per  sq.  ft 
■submitted  the  onlv  other  bid  received 

Rid.-<   referred   to  the   City   Engineer 


BIDS    WANTED 

SAN  FRANCISCO.— Until  May  29 
2:30  P.  M..  bids  will  be  received  bj 
the  Department  of  Public  Works.  Rm 
251.  City  Hall,  under  Specification  No 
18.862,  for  widening  the  roadway  0 
Van  Ness  Ave.  South  between  21s' 
and  24th   Sts.     Estimated   cost  $8,303. 

The  work  involves: 
(  1)   3400    l.f.    granite    curb,    redress^ 

and  reset; 
(   2)  12    catchbastns,    cc^mplete; 
(  3)   3  do  existing  gratings  to  be  used 
(  4)   15   concrete   curb    inlets; 
(  5)   174    l.f.    10-inch    VCP    culvert,    ii 

place : 
(  6)  360   sq.    yd.    remove   existing  as 
phalt    cone,    pavement,    consist 
ing  of  a  6-in.   concrete  base  am 
an    asphalt    cone,    wearing    surf.  ^ 
where  directed: 
(   7)' 10.200    sq.    ft.    8-in.    Class    E  con- 
crete pavement: 
(  8)  210  tons  asphalt  cone,  form  pave 
(  9)   9800    sq.    ft.    one-course    roncreti 
sidewalk; 

(10)  300  sq.  ft.  asphalt-macadam  side 

walk,  consisting  of  a  4-in.  ma 
cadam  base  and  a  l!^-in.  asph 
concrete  wearing  surface; 

(11)  9   street   signs,   reset; 

tl2)  60  type  No.  1  galv.  sheet  iroi 
pedestrian  cross  walk  markers 
in    place; 
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i)  ,220  cross,  walk   nmiUem   removed 

uiid   ri!Hc.'t; 
D   10,200   !<f|.   ft.    I -In.   i.sph.   loiicruto 
.       wcarliiK   Murfaco    to   bo   rcmovud 
'       hy   btirnliiK,    when-  diri'ctod; 
[>)   lOU  sq.    ft.   C-ln.  Claau  K  concrete 

bast'. 
'laiiH    and    SpeclflcatlonB    obtainable 
im  the  oHlce  of  City  Engineer  John 
I  Cane.v,    Room   3G1.    City   Hall,    upon 
|<h  deposit  of  $10..  • 

IDS    WANTED 

iAN     FRANCISCO.— Until    May    2!). 
:(i    V.    M..    bids   will   be   received   by 
pi.ilnienl     of    Public     Works,     Win. 
Wnidiii.    Director,    Room   251.   City 
JI,      unOcr     Spec.      No.      1.S.798,     for 
iinginB  the  :illKnment  of  Sloat  Blvd. 
iwecn   VJl\\   and    ■ll'nd    Avenues.     Ks- 
lated   cost,   $37,000. 
'he   work    Involves: 
i)  2.000    (j.y.    excavation; 
)  7, .^00  c.y.   embankment; 
)  90.000    sq.     ft.    Class    E    asphalt - 
concrete  pavement; 

>  19,000    sq.    ft.    8-in.    C)j.s.s    E   con- 

crete pavement: 

)  190  tons  iuiuhaltic   conform  pave- 
ment; 

i)  40,000    so.     ft.    emulsified    asphalt 

'     wearing  surface: 

1  1,400   c.y.    macadaro   shoulders,   12 

•  Inches    thick; 

I  120   l.f.    12-in.    vitrlfiea    clay   pipe 
sewer: 

•  45  l.f.    lO-ln.  *lo; 

1    2,300   l.f.    redwood   headers; 

>  1,600   l.f.    b:.rbed   wire   fence,    G-ft. 

hiKh,    7  strands; 
1  reconstructlnc     llEhtlne     system. 

lump   sum; 
I    movlns    2U-!n.    water    main    1,200 

ft.   long,   lump  sum. 
peclllcations    obtainable    from    City 
;;ineer    John    J.    Casey.    Room    351, 
:'/   Hall,    upon   caah    deposit   of   $10. 

I'S    OPENED 

\N  Jd.SE,  Cal.— Bids  were  receiv- 
cit  the  office  of  City  Kngincer  Wni. 

/opp,  for  improvement  of  Emery 
tet  and  Garden  Dri-e  under  private 
i\ract.  Bids  were  taken  from  :i 
fctetl  list  of  contractors  as  follows: 

Vn  Paving  Co.,   624   Call   Bldg.,   San 

,    Francisco.    $8992,03. 
;<(ich    Improvement    Co.,    San    Jose, 

j    $9046.40. 
a  W.  Heple,   San  Jose,   $9676.51. 

iie  work  involve?: 
1135.330    sq.    ft.    pavement; 
!)38,0.S4  sq.    ft.   gutter: 
!:1932  lin.   ft.   curb; 
1/457  sq.  ft.  sidewalk; 
ill    concrete    inlet; 
5jl  manhole; 

hil  lin.  ft.  S-in.  cone,  storm  drain; 
!,'134  lin.  ft.  10-in.  cone,  storm  drain 
912600   sq.    ft.    5-in.    concrete   drlve- 

]    way. 


(-RESERVOIRS  &  DAMS 

CITRACT  AWARDED 
'\J.h\  WAI.T.A,  Wash.— P  1 1  t  s  - 
!i  h-Di's  Moines  Steel  Co,,  Rialto 
I',.,  San  Francisco,  at  $.<!.S95  sub- 
limed low  bid  and  .-.warded  contract 
>' ilaf  I>.  Olson,  Director  of  Finance, 
^;a  Walla  State  Penitentiary,  for 
iiishing  a  lOO.ono-gal.  water  tank, 
•et  high,  24-ft.  in  diameter,  and 
iriited   on   a   base   100    ft.    from   the 

•<na, 

<  icago  Bridge  &  Iron  Works,  San 
ricisco.  at  $9,225.  submitted  the 
il  other  bi<!. 


VARDS   RECOiVIMENDED. 

I'REKA.  Humboldt  Co.,  Calif. — T. 
.  onnolly  Co.,  461  Market  St.,  and 
a-ahan  Co.,  Hobart  Building.  Si,n 
r;  Cisco,  at  $487,145  for  Headworks 
n  and  American  Concrete  &  Steel 
q'  Corp..  4635  Firestone  Boulevard. 
3'hgi.te.  at  $621,300.08  for  Pipeline 
":.    recommended    by    Eureks.'    City 


Council  for  award  of  contract!  to 
construct  portlonn  of  the  Mad  River 
Water  Supply  System.  Recommended 
all  bids  received  for  Terminal  Reser- 
voir Unit  bo  rejected  duo  to  insufll- 
cient  funds. 

noconimendi.tions  will  bo  forward- 
ed to  State  PWA  Engineer  A.  D.  Wil- 
der. 

Award  for  Headworkn  Unit  omitting 
inlet  tower  structure  (Items  30-35  in 
Bid  Schedule)  with  a  deduction  of  $16- 
000  from  total  of  low  bid  ($503,145)  Is 
advised. 

An  increased  grant  from  PWA,  sav- 
ings In  contingent  cost«  during  con- 
struction and  br.lance  on  hand  are  re- 
lied on  to  i)rovlde  funds  for  Terminal 
Reservoir  to  be  constructed  under  sep- 
arate contract  at  a  later  date.  I>ow 
bid  for  this  unit  also  wi-s  submitted 
by  American  Concrete  and  Steel  Pipe 
Corp.   at   $72,070. 

C.  C.  Kennedy,  Call  Building,  San 
Francisco,  is  consulting  engineer.  E. 
n.   Gardner,   city  engineer. 


BIDS    WANTED 

FORT  PEC'K  DAM.  Montana— Until 
May  3!.  11  A.  M.,  bids  will  be  re- 
ceived by  the  U.  ».  Engineer  Office, 
Missouri  River  Division,  707  Postal 
Telegraph  Bldg.,  Kan.sas  City.  Mo., 
Captain  Theodore  Wyman,  Jr.,  A."- 
sistant  to  the  Division  Engineer,  for 
the  construction  of  sheet  pile  retain- 
ing wall.^  for  the  closure  section  of  the 
Fort  Peck  Dam.  The  work  involve.^: 
Schedni"    1    cir-iority    1    (Lower   Wails) 

(1)  335,000  sq.  ft.  furnishing  and  driv- 

ing   steel    sheet    piling    (straight 
web    type); 

(2)  12,000   sq.    ft.   furnishing  and   driv- 

ing steel  sheet  piling  (arch  web 
type) ; 

(3)  Furnishing   and    driving    IS.noO    lb.'.- 

structural   steel   l)eams; 

(4)  7800    ft.    of    wood    piling; 

(5)  70    MFBM    structural    timber; 

(0)  15   cu.    yds.    concrete; 

(7)   20.000    lbs.    structural    steel; 
r.S)   2fi,(ino  lbs.   hardware. 
Schedule  2  Priority  2  (Upper  Walls) 

(1)  41(1.0110  sq.   ft.   furnishing  and  driv- 

ing   steel    sheet   piling    (straight 
web    type); 

(2)  Furnishing  and   driving  25,000  lbs. 

.structural  steel  beams; 

(3)  500  lbs.   structural   steel; 

(4)  200   lbs.   hardware. 
Specifications  obtainable  from  above 

office. 


CONTRACT   AWARDED 

BOULDER  CANYON,  Nev.— Kin- 
near  Mfg.  Co.,  Columbus,  Ohio,  at  $38- 
000  awarded  contract  by  the  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  No.  651 -D,  for  furnishing  roll- 
ing, verticf.I  folding,  and  swing  doors 
for  the    Boulder  Dam  Power  Plant. 


BIDS    WANTED 

I'UENTE,  Los  Angeles  Co.,  Cal.— 
Until  May  24,  9:00  A.  M.,  bids  will  be 
received  by  the  Whittier  Extension 
Mutual  Water  Co..  Puente.  Calif.,  for 
constructing  a  reinforced  ciuicreli- 
storage  reseivoir.  156  ft.  in  diameter, 
with  a  capacity  of  2.000.000  gallons-. 
Plans  may  be  obtained  at  the  office 
of  the  company  (between  8  and  12  A. 
M.).  and  at  the  office  of  the  consult- 
ing engineer.  Edward  R.  Bowen,  1132 
Central  Bldg..  Los  Angeles,  upon,  pay- 
ment of  $15.     H.   P.   Gable,   Secretary. 

31  —  PIPE  LINES^^WELLS 


BIDS   WANTED 

YELLOWSTONE  NATIONAL  PK., 
Wyo.— Until  M;iy  24.  2  P.  M..  bids 
will  be  received  by  the  Nation.al  Park 
ijervice.  Roger  W.  Toll.  Superinten- 
dent, care  Fr!.nk  A.  Kittredgc.  Chief 
Engineer.  409  Underw-ood  Bldg..  San 
Francisco,  for  furnishing  all  pipe,  pipe 


connections  and  materiiUa,  th«  trt.ns- 
portatlon,  placing  and  welding  of  the 
pipe,  and  the  connections  with  cxliit- 
ing  pipe  lines,  valves,  fittings,  etc., 
Including  all  backfill  and  re«loratlon 
of  the  ground  surface,  for  i,  hydro- 
electric plant  being  constructed  In  the 
vicinity  of  Mammoth  Hot  .Si)rlngs. 
Yellowstone  National  Park.  Trench 
excavation  will  be  done  by  the  Na- 
tional Park  Service  by  itw  own  forces. 
Also  to  expedite  the  work  and  to 
eliminate  uncerti-ln  features,  and  fea- 
tures which  might  complicate  the  In- 
terrelation of  contractors,  the  Park 
Service  with  Its  own  forces  will  con- 
struct by  day  labor  completely,  a  by- 
pass pipe  of  standard  size,  and  per- 
manently pluced,  which  will  carry 
the  water  around  the  proposed  res- 
ervoir. 

A  separate  contract  will  be  let  for 
construction  of  the  storage  reservoir. 
A  300-hp.  gasoline  driven  power  unit 
is  being  installed  as  a  standby  and 
to  provide  power  during  the  short  In- 
tervals while  new  connections  are  be- 
ing made. 

Bids  will   be  taken  as  follows: 
(   1)  5500   l.f.    furnishand   insti.ll   28-in. 
Inside  diameter  pipe.  'A-ln.  plate 
thickness  as  herein  specified; 
(  2)   1050  l.f.   furnish  and  install  28-ln. 
diameter   pipe,    A -In.    plate  thick- 
ness as  herein  specified; 
(   3)   500   l.f.    furnish    and    install  28-in. 
inside      diameter     %-inch      plate 
thickness  as   herein  specified; 
(  4)  2500  l.f.   furnish  and  install  20-in. 
inside    diameter    pipe     10-gauge 
plate   thickness   as   herein   speci- 
fied; 
(  .'.)   500   l.f.    furnish   and   install    12-in. 
inside    diameter     air    vent    con- 
duit as  herein  specified; 
(  6)   2800   l.f.   furnish    and   install   8-in. 
inside   diameter   lapwelded   plain 
&   standard   wrought   steel   wat- 
er pipe,  as  herein  specified  (sub- 
ject to  50%  increase  or  decrease) 
(  7)  furnish   and   install   Dresser  type 
couplings  as  shown  on   plans,  as 
follows: 

(a)  10    each    for   pipe   shown.    Bid 
Item  1; 

(b)  3  each  do.  Bid  Item  2; 

(c)  3  each  do.  Bid  Item  3; 

(d)  2  each  do.  Bid  Item  5; 

(e)  3    each   do.  Bit    Item   6; 

(  8)  2300  l.f.  removing  present  26-in. 
dia.  penstock  from  present  res- 
ervoir to  power  house,  and  re- 
laying same  in  Govt,  trench, 
and  backfilling  of  same; 
(  9)  10  c.y.  furnishing  in  place  all  re- 
inforced concrete  anchors;  with 
angle  iron  collars  welded  on 
pipe,  ,-is  shown  on  plans  ajid  in 
specifications; 

(10)  extra   force  account  work,   if  and 

wlien  requested  by  written  order 
of  the  superintendent,  will  be 
performed  .at  actual  cost  for  la- 
bor and  materials  plus  15  per 
cent  thereof.  s;iid  percent  to 
cover  profit,  overhead,  use  •f 
tools.  equii)ment.  etc..  and  In- 
cluding w-orkmen's  compensa- 
tion and  liability  (this  percent- 
age  must   not   be  clianged); 

(11)  if    fabricated    material    is   shipped 

on  Govt.  Bill  of  Lading  from 
factory  to  destination,  the  fol- 
lowing reduction  in  the  aggre- 
gate bid  price  w-iU  be  allowed 
from  factory  at  to  Gardi- 
ner.  Mont.    Approx.  wt ; 

ALTERNATE   ITEMS 

(12)  1100  l.f.  furnish  and  install  18-ln. 

inside  diameter  pipe.  10  gauge 
plate  thickness  as  herein  speci- 
fied: 

(13)  6600  l.f.   furnish  and  Install  15-ln. 

inside  diam.  pipe.  10  gauge  plate 
thickness  as   herein  specified; 

(14)  3   each    furnish   and   install   Dres- 

ser type  couplings  as  shown  on 
plans,  for  above  Bid  Item  No.  13 

(15)  50    c.y.     removing    present    man- 

holes   and    replacing    with    new 
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PACIFIC    CONSTRUCTOR 


reinforced  concrete  manholes,  as 
shown    on    plans    and    specifica- 
tions. 
NOTE:   Above   Items   12.    13.    14  and 
15    for    auxiliary    pipe    and     enlarged 
manhole-s    on    Swan    Lalte    FUas,    are 
subject    to    cancellation    within    Sixty 
(60)  days  after  award  of  contract,  and 
:he    materials    therefor    shi.ll    not    be 
ordered   by  the  cimtractor  until  he   is 
specifically   notified   in   writing  by  the 
Oovernment    that   funds    are  available 
therefor. 

The  town  of  Gardiner.  Montana,  at 
the  north  entrf.nce  to  the  Park,  is 
the  terminus  of  a  branch  line  of  the 
Xorthern  Pacific  Railway.  The  haul 
from  Gardiner  to  the  site  of  the  worit 
will  be  5  to  10  miles  of  good  highway, 
the  work  being  located  over  a  dis- 
tance of  five  miles. 

Plans  and  specifications  obtainable 
from  the  Superintendent.  Yellowstone 
National  Park.  Wyoming,  or  from  the 
Chief  Engineer.  409  Underwood  Bldg.. 
Jan  Francisco.  A  copy  of  the  plans 
and  specifications  is  on  file  L.t  the 
office   of   PACIFIC    CONSTRUCTOR. 


RECOIVIMENDATION    APPROVED. 

S.\N  FR.XXCISrO. — Clifton  Hickok, 
Northern  California  Engineer  for  the 
PWA.  has  approved  rcronimendation 
of  the  Public  Utilities  Commission, 
that  contrj.ct  for  laying  the  College 
Hill  Pipe  Line  from  the  reservoir  to 
Duboce  Ave.,  under  S.  F.  W.  D.  Spec. 
No.  73,  be  awarded  Eaton  &  Smith. 
715  Ocean   Ave.,  at  $118,967.30. 


CONTRACT   AWARDED 

SAN  FRANCISCO.— Eaton  &  Smith 
715  Ocean  Ave.,  at  $118,967.30  aw;.rd- 
ed  contract  by  the  Public  Utilities 
Commission.  City  Hall,  under  W.  D. 
Spec.  No.  73,  for  laying  the  College 
Hill  Pipe  Line  from  the  reservoir  to 
Duboce  Avenue. 


PROJECT    DEFEATED 

TULARE  COUNTY.  C£,l.— Proposal 
to  form  the  Central  Counties  Munici- 
pal Utility  District  incorporating  cit- 
ies of  Porterville.  Lindsay,  Tulaie 
and  Corcoran  to  construct  a  natural 
gas  supply  and  distributing  system 
was  defes-ted  at  a  special  election 
May  10.  The  issue  was  favored  by 
voters  in  Lindsay  and  Tulare,  lost  by 
three  votes  in  Corcoran  and  by  a  vote 
of  292  to  545  in  Porterville.  Mayor 
Chas.  F.  Burr  of  Lindsay,  proponent 
of  the  project,  t-nd  others  will  meet 
to  consider  future  action. 

Preliminary  estimates  of  construc- 
tion costs  have  been  prepared  as  fol- 
lows: 

CORCORAN:  $32,025  for  seven  miles 
of  the  general  system,  one-half  mile 
of  four-inch  mains,  six  and  a  half 
miles  of  two-inch  mains,  400  serv- 
ices, 400  meters  and  regulators  and 
a  5^   contingency  fund. 

LINDSAY:  $96,140,  for  18  miles  of 
the'  general  system,  one  mile  of  six- 
inch  mains,  four  miles  of  four-inch 
mains,  thirteen  miles  of  2-inch  mains, 
1,200  services,  1,200  meters  and  reg- 
ulators,  and   5%    contingency  fund. 

PORTERVILLE:  $116,195,  for  24"^ 
miles  of  the  general  system,  %-mile 
of  six-inch  mains,  four  miles  of  four- 
inch,  twenty  miles  of  two-inch,  1,300 
services,  1,300  meters  and  regulators 
and   7%    contingency   fund. 

TULARE:  $132,680,  for  twenty-nine 
miles  of  the  general  system,  one  mile 
of  six-inch  mains,  four  miles  of  four- 
inch,  twenty-four  miles  of  two-inch, 
1,400  services,  1,400  meters  and  reg- 
ulators   and    7%    contingency    fund. 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 

BIDS   WANTED 

LOS  ANGELES.   Cal.— Until  July  2, 
3:30    P.    M.,    bids    will    be    received    by 


C.junty  Sanitation  Dlst.  No.  2.  202  Law 
Bldg..  139  N.  Broadway,  for  the  con- 
struction of  that  portion  of  Unit  1  of 
the  Joint  Outfall  Sewer  extending 
from  the  District  Joint  Sewage  Dis- 
posal Plant  near  Harbor  City  to  the 
ocean  shore  line  near  White  Point, 
west  of  San  Pedro,  in  accordance 
with  plans  prepared  by  A.  K.  War- 
ren,  Chief  Engineer,  as  follows: 

The  construction  of  a  reinforced 
concrete  lined  tunnel  approximately 
31,115  ft.  in  length,  horseshoe  shape, 
in  section  and  approximately  8  ft.  in 
diameter  between  the  interior  finish- 
ed lines  of  the  concrete  lining;  also 
the  construction  of  approximately  960 
ft.  of  reinforced  concrete  conduit,  ap- 
proximately S  feet  in  interior  diam- 
eter; also  tlie  construction  of  rein- 
forced concrete  manhole  structure,  re- 
inforced concrete  transition  and  valve 
chamber  connecting  the  tunnel  to  the 
ocean  outfall  pipes  and  also  the  in- 
stallation of  approximately  120  ft.  of 
a  dtiuble  line  of  60-in.  cast  Iron  pipe. 
The  work  has  been  divided  into  sched- 
ules as  follows: 

No.   1 — 1.72  miles  in  length; 
No.  2 — 2.66  miles  in  length; 
No.  3 — 1.72  miles  in  length. 
The    estimated    cost    is   $1,850,000. 
Bids  may  be  submitted  on  any  or  all 
schedules    or  any   combination   of  the 
schedules.      The     time    limit    set    for 
completion   is  two  years  from  date  of 
award  of  contract. 

Plans  and  specifications  will  be 
ready  for  contractors  on  May  20  and 
not  before.  Copies  may  be  obtained 
after  that  date  from  the  ofllce  of  the 
Chief  Engineer.  A.  K.  Warren,  202 
Law  BMg.,  upon  payment  of  $5,  not 
returnable.  Bids  must  be  accompa- 
or  bid  bond  for  10%.  A.  S.  Soule,  Sec- 
retary. 
The  scheduels  and  items  follow: 

SCHEDULE  NO.  1 
Construction  of  that  portion  of  Unit 
No.   1   of  the  Joint   Outfall   Sewer  be- 
tween   Station    49   plus   7S   and   Station 
140  plus  50. 

(  1)  tunnel   access   work,   lump   sum; 
(  2)  34,000   c.y.    excavation   for   tunnel 

section; 
(  3)   200  c.y.  excavation  for  tunnel  en- 
largement; 
(  4)   120   l.f.    doulile   line   of   60-in.    C.I. 
pipe    (installing    ocean    outfall 
pipes  complete  in  place); 
(  3)   constructing    manholes  and  trans- 
ition and  valve  chamber  and  in- 
stalling   60-in.    valves    and    nip- 
ples   complete    in    place     (lump 
sum); 
(  fi)   does  not  apply  here; 
(  7)   13.000    c.y.    concrete    in    tunnel; 
(  8)  280   tons   furnishing  and    erecting 

steel    support    in    tunnel; 
(  9)   525     M.     ft.     B.     M.     furnish     and 
place  permanent  timbers  in  tun- 
nel; 

(10)  1.402,000  lbs.  furnishing  and  plac- 

ing reinf.   steel   in   tunnel   cone; 

(11)  125  c.y.  gunite  coating  of  rock  in 

tunnel; 

(12)  5000  If.  drilling  grout  holes; 

(13)  1000    connections    for    grouting; 

(14)  660  c.y.  mixing  and  placing  grout 

SCHEDULE  NO.   2 
Construction  of  that  portion  of  Unit 

No.    1    of  the   Joint   Outfall   Sewer  be- 
tween  Station  140  plus  50  and  Station 

2S1   plus  00. 

(  1)  tunnel   access   work,   lump   sum; 

(  2)  50,000  c.y.  excavation  for  tunnel 
section; 

(  3)  300  c.y.  excavation  for  tunnel  en- 
largement; 

(  4)   does  not  apply  here^ 

(  5)  does    not  apply   here; 

(   6)   does  not  apply  here; 

(   7)    19.100  c.y.    concrete  in    tunnel; 

(  S)  365  ton.s  furnishing  and  erecting 
steel   support    in   tunnel; 

(  9)  1000  M.  ft.  B.  M.  furnish  and 
place  permanent  timbers  in  tun- 
nel; 


(10)  2,207,000  lbs.   furnishing  and  plac- 

ing relnf.   steel    In   tunnel   cone, 
tunnel; 

(11)  125  c.y.  gunlte  coating  of  rock  ir 

tunnel; 

(12)  5000  l.f.   drilling  grout  holes; 

(13)  1000   connections  for  grouting; 

(14)  700  c.v.  mixing  and  placing  grout- 

SCHEDULE   NO.    3 

Construction  of  that  portion  of  Uni.i 

No.    1    of  tlie   Joint   Outfall   Sewer  bei 

tween    Stations    281    plus    00    and    37:- 

plus  02. 

(  1)  tunnel   access   work,   lump   sum; 
(  2)   28,000   c.y.    excavation   for   tunne 

section; 
(  3)   100  c.y.  excavation  for  tunnel  en 

largement; 
(  4)  does  not  apply  here; 
(  5)  does    not  apply   here; 
(  6)   960    l.f.    constructing    reinf.    cone 

conduit  complete  in  place; 
(   7)   10.200   c.y.    concrete    in  tunnel; 
(   8)   105    tons    furnishing   and    erectinf 

steel   support    in   tunnel; 
(   9)   SOO    M.     ft.     B.     M.     furnish    am 

place  permanent  timbers  in  tun 

nel; 
(10)  1,289,000  lbs.  furnishing  and  plac 

ing  reinf.   steel   in   tunnel  conc.u 

tunnel; 
11)   50   c.y.    gunite   coating   of   rock  ii 

tunnel; 

(12)  500    l.f.    drilling    grout    holes; 

(13)  100   connections   for  grouting; 

(14)  50  c.y.   mixing  and   placing  grout 


BIDS    WANTED 

S.-^N  FRANCISCO— Until  May  29 
2:30  P.  M..  bids  will  be  received  b! 
the  Department  of  Public  Works,  W 
H.  Worden,  Director,  Room,  251,  Cit; 
Hall,  under  Specifications  No.  18,778 
for  construction  of  sewers  and  appur 
tenances  in  Bradford  Street,  betweei 
Cortland  Ave.  and  a  point  160  feet 
northerly  from  the  northerly  line  o 
Jarboe    Street.      Estimated   cost   $1600> 

The  work  involves: 

(1)  410  lin.   ft.   S-in.   vitrified  clay  plpO, 

sewer; 

(2)  28    each    "Y"    branches    on    V.(;.P 

sewer;  ' 

{?,)  2  each  brick  manholes. 

S-pecifications  obtainable  from  Cit;' 
Engineer  John  J.  Casey,  Room  351i 
City    Hall,    upon    cash    deposit    of   $K 

BIDS    WANTED 

SAN  FRANCISCO.— Until  May  21 
2:30  P.  M..  bids  will  be  received  b 
the  Department  of  Public  Works,  Rn3 
251,  City  Hall,  under  Specification  N(! 
18,797,  for  construction  of  sewers  ani 
appurtenances  in  the  area  adjacer 
to  tlie  crossing  of  18th  and  Folsor; 
Streets.     Estimated    cost,    $52,000 

The  work  involves: 
(  1)  564   l.f.    7-ft.    6-in.    circular   reir 

forced   concrete   sewer; 
(  2)   100    l.f.   6-ft.    3-in.   do; 
(  3)  713  l.f.  18-in.  VCP  eewer  incase 

in  concrete; 
(  4)  49   l.f.   15-ln.  VCP  sewer 
(  5)  4   manholes  on  concrete  sewer; 
(  6)  3    manholes    on     VCP    sewer   c 

piles; 
(  7)  1  manhole  on  VCP  sewer: 
(   8)   50    lSx8-in.    Y   or    T    branches: 
(  9)  1   reinforced   concrete   taper  eo 
ncction; 

(10)  36  l.f.   10-in.  VCP  culvert; 

(11)  713  l.f.  6-in.  VCP  underdrain  co' 

ered  with   concrete  or  imbeddi 
In  brocken  rock,   as  directed; 

(12)  664  l.f.   12-in.  VCP  do. 

(13)  11.100    l.f.    piles,    below    cutoff; 

(14)  600  If.   borings; 

(15)  400   l.f.    8-ln.   VCP   side   sewers. 
Plans    and    Specifications    obtainab 

from  the  oflUce  of  City  Engineer  Jot 
J.  Casey.  Room  351.  City  Hall,  upi 
deposit  of  $10  • 


i 


FUNDS    ALLOTTED 

ROSEBURG.  Ore.  —  Federal  FuD 
Works  Administration  has  announc 
allotment  of  $35,000  to  the  Veterar 
Administration  to  furni.sh  sewage  d' 
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pooal  for  the  VettTun»'  Facility  ul 
RoHOburg. 

Tlii>  allnimi'nt.  whlcli  was  made  fruin 
old  rWA  funds.  Is  a  contribution  to 
the  t'lty  of  RoseljurB  as  the  Govern- 
ment's share  of  the  cost  of  construct- 
lug  iiinncitlnB  sewers  nnd  a  sewage 
disposal  i)lant  tn  serve  the  Veterans' 
Ffcclllty  at    that  plaee. 

The  allotment  Is  made  subject  to 
n  satisfactory  agreement  between  the 
Federal  Government  and  the  City  of 
Koseburg  which  already  has  received 
u  loan  and  grant  of  $72,000  for  the 
conjitriirtWin  of  a  sewage  disposal 
platil. 


BIDS  WANTED 

LOS  ANi!KI>ES.  Cal.— Until  June  5. 
10  A.  XL.  bids  will  be  received  by  the 
Los  Angeles  board  of  public  works. 
Pity  Hall,  for  constructing  vitrified 
liny  pipe  sanitary  sewer  and  appur- 
tenances in  Inglewood  Blvd.,  between 
Victoria  Ave.  and  Venice  Blvd.,  ,-.nd 
portions  of  other  streets  and  alleys 
in  the  Mountain  View  Ave.  and  Ven- 
ice   Blvd.    Sewer    District    (1911    Act). 

The  work  involves: 
(1)  lump  sum  sanitary  sewer  complete 
not     including     house     connections, 
chimney  pipe  or  resurfacing,  includ- 
ing: 
fin.';4.07  l.f.   8-ln.  standard  strength 
vit.    clay    sewer    pipe.    Including 
19S   .i<x6-in.   wyes: 
(^129.17  l.f.  S-in.  extr.i  strength  vit. 
clay    sewer    pipe,    including    236 
Sx6-ln.     wyes     and     five     8x6-in. 
tees; 
:n    standard    manholes    "B"    (Plan 

.No.  27935): 
:'  standard  junction  chambers  "F" 

(Plan    No.    27937): 
:i     standard     drop     manholes      "S" 

(Plan  No.  279B5): 
4   standard  flushing  manholes   "E" 
(Plan   No.   B-1611): 
1   standE-rd    Maddox    flushing   tank 

"C"    (Plan    No.    B-743): 
22    standard    manholes    "F    &.    C" 

(Plan   No.    B-1742): 
22   do.    (Plan    No.    B-1743) : 
!        12   l.f.    concrete    reinf.    "X"    for   8- 
[  in.  pipe   (Plan  No.    B-1681); 

1(8)  146  l.f.   6-in.    vit.   clay   house  con- 
!        nection    sewers,    includ.    15    6-inch 
'/4th  bends; 

(3)  55    vert.     ft.    6-in.    chimney    pipe 
,        (Plan    27951),    includ.    five    6x6-in. 

wyes ; 

(4)  1109  s(].  ft.  Ck.ss  A  resurfacing; 

(5)  26.380  sq.  ft.   Class  AA  do; 

(6)  92   sq.    ft.   Class  C  do. 


TO    ASK    BIDS 

IIEDFORD.  Oregon.— Medford  City 
"ouncil  has  set  June  12  as  the  tenta- 
tive date  for  receiving  bids  for  the 
instruction  of  a  sewage  disposal 
'lilKnt  estimated  to  cost  $100,000.  Plans 
ue  being  completed  by  Greeley  and 
Hansen.  Sanitary  Engineers,  Chicago. 
111.  F.  W.  SchefEel,  City  Engineer. 
;  Work  will  be  financed  in  part  by 
rWA  funds.  I 


33—  WATER  WORKS 

BIDS    OPENED 

OAKLAND.  Calif.— Kennedy  Valve 
Mfg.  Co..  Iowa  Valve  Co..  Rensselaer 
Valve.  Grinnel  Co,  of  the  Pacific.  A. 
•r.  Smith  Mfg.  Co..  Or.kland  Plumbing 
&  Supply  Co..  Rich  Mfg.  Co..  Pacific 
states  Cast  Iron  Pipe  Co..  and  the 
.^rane  Company  submitted  identical 
-lids  to  the  East  Bay  Municipal  Util- 
ity District.  John  S.  Kimball.  Secre- 
!.ry,  Oakland,  under  Proposal  L..S. 
145,    for    furnishing    gate    valves. 

The  bids  were: 
,    (1)  150  4-in.    valves.   $1,930.50; 
I    (2)  300  6-in.  valves.  $6,437.00; 
'    (3)  25  8-in.  valves,  $828.75. 

TOTAL.    $9,194.25. 

Bids    held    under    advisement. 


CONTEMPLATED 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal. 
The  Water  Department  contemplates 
the  laying  of  new  16-lnch  water  muln 
on  Davis  Street  in  the  west  side.  Es- 
timaljd  cost.   $20,000.  ' 

CONTRACT    AWARDED 

WALLA  WALLA,  Wash.  —  Valley 
hon  Works,  Inc.,  Yakima,  Wash.,  at 
$6650  awarded  contract  by  the  Vet- 
erans' Administration.  Washington, 
1).  C.  for  deep  well  pump  and  pump 
house  at  the  Veterans  Admlnlstratio.i 
Knclllty.    Walla    Walla,    Wash. 

CONTRACT  AWARDED 

SAN  FRANCISCO.  —  San  Francisco 
Water  Dcpt.,  t.t  $10,331.50  awarded 
contract  by  T.  A.  Brooks,  Purchaser 
of  Supplies,  under  Bid  No.  1362,  for 
furnishing  400  6-in.,  50  12-ln.,  and  35 
li;-in.    Kate    valves. 

BIDS   WANTED 

JACKSONVILLE,  Ore.  —  Until  May 
27,  bids  will  be  received  by  the  Jack- 
sonville City  Council  for  wkterworks 
improvements,  including  the  construc- 
tion of  a  6xS-ft.  tunnel  approximate- 
ly 200-ft.  long,  wtlh  portals:  furnish- 
ing and  installing  about  8. 500  feet  of 
6-in..  and  about  1330  ft.  of  8-in.  water 
pipe  with  necessi^ry  connections,  fit- 
tings, valves,  specials,  and  other  ac- 
cessories. All  materials  are  to  be  fur- 
nished fob  Jacksonville. 

Separate   contri,cts   will  be   let   for: 

(1)  Tunnel; 

(2)  Furnishing    materials; 

(3)  Labor: 

(4)  Installing  pipe  and  fittings. 
Plans    by    Engineer    D.    T.    McDon- 

ough.  City  Hall,   Medford. 

Work  will  be  tinanced  in  part  by 
inVA  funds. 


BONDS  DEFEATED 

KLAMATH  FALLS.  Ore.  —  A  pro- 
pOHi.1  to  iHNue  $I.GOO,ijOO  In  bondn  to 
finance  construction  or  purchane  of  a 
municipally  owned  water  ayslem  was 
defeated  nt  an  election  May   S. 

WIIIIh   E    Mahoney,    mayor. 


TO  ASK    BIDS 

TACO.MA.  Wash.  — Final  plans  for 
the  construction  of  the  third  unit  of 
the  Green  River  Gravity  water  line 
have  been  approved  by  the  PWA  and 
bills  will  be  ftsked  shortly. 

The  work  will  Involve:  13,490  ft. 
of  42-  and  550  ft.  of  5S-ln.  steel  or 
concrete  pipe;  1136  ft.  of  42-  and  6.- 
698  ft.  of  48-in.  steel  pipe,  and  con- 
.structlon  of  a  new  gravity  control 
system   at   J   .Street   standplpe. 

City  Water  Superintendent  W.  A. 
Kunlgk.  prepared  the  plans.  Work 
will  be  financed  by  s.  PWA  allotment 
of  $317,000  and  local  funds  In  amount 
of   $150,000. 


34—  PARKS  &  PLAY- 
GROUNDS 

May  16.  1935 
BIDS   OPENED 

BERKELEY.  Alameda  Co.,  Calif.— 
Ransome  Co.,  4039  Hollis  Street,  Em- 
iryvlle  at  $4,016.92  (4  tennis  courts), 
and  at  $6,202.04  (6  tennis  courts)  sub- 
mitted low  bid  to  the  Regents  of  the 
University  of  California  for  construct- 
ing tennis  courts  on  the  campus  of 
the  Univesity  of  California,  Berkeley. 
Only  other  bid  was  submitted  by  W. 
H.  Larson,  Berkeley,  at  $4,657  (four 
tennis  courts  and  $7,727  (six  tennis 
courts).  Bids  held  under  advisement. 
(6778)     1st     report    May    3,    1935.     •  34 
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$3,031,000  FOR 
BENTON  FIELD 
WORK  APPROVED 

Plans  Ready  For  $2,500,000 

Building  at  Alameda 

Army  Base 


C'ompletio'i  ^  '  Benton  Field.  Ala 
nieda,  was  among  the  federal  proj 
ects  approved  yesterday  for  ininie 
dlate  construction  with  an  appro- 
prition  of  $3,031,19.5  from  Uic  ii.->. 
work-relief  fund,  according  to  dis 
patches  from  Washington.  Woik 
will  start  as  soon  as  the  money  i.s 
available,  Captain  Leander  Larsen, 
constructing  quartermaster,    said. 

Improvements,  principally  build 
ings,  have  been  planned  to  cost 
about  $2,500,000.  This  includes 
supply  buildings,  airplane  machine 
shop,  hangars,  administration  build 
ing,  quartermaster's  warehouse,  tire 
station,  dispensary,  fuel  storage 
and  handling  facilities.  The  appro- 
priation amount  indicates  other 
work,  possibly  reclamation  of  ad 
ditional  tidelands  to  extend  the 
Held  area  is  considered. 

Benton  Field  is  on  the  western 
waterfront  of  Alameda,  between 
San  Francisco  Bay  Airdrome  ■■■ 
Alameda  Airport.  When  completed 
it  will  be  come  the  central  supply 
base  for  the  Army  Air  Corps  in  the 
Pacific  region.  About  $.'>00,000  has 
been  spent  to  date  in  reclaming  and 
grading  the  site. 


TREASURY  DISCONTINUES 
DEPOSIT  FOR  PLANS 

Change  in  the  ruleis  o'  the  Treas- 
ury Department  regarding  issuance 
of  plans  to  general  contractors  for 
federal  building  is  t:ffective,  per 
mltting  a  contractor  to  borrow  two 
sets  of  drawings  wiUiout  deposit. 
The  plans  must  be  returned  im- 
mediately after  bids  have  been 
submitted. 

Contractors  requiring  additional 
sets  may  obtain  them  by  purchase 
at  a  cost  of  $15  per  set,  which  will 
oot  be  returned.  Plans  will  not  be 
furnished  to  contractors  free  who 
consistently  fall  to  submit  bids  af 
ter  having  requested   them. 


SPARKS  LOW  ON 

ORANGE  PAVING 


LOS  ANGELES,  May  23 —C. 
O.  Sparks,  2309  East  Ninth  St. 
Los  Angeles,  today  submitted 
the  low  bid  to  the  State  High 
way  Engineer  here  for*  about  1.4 
miles  grading  and  paving  with 
Portland  cement  concrete  in 
Orange  County  between  Ana- 
heim and  Miraflores.  Griffith  Co 
of  Los  Angeles  was  second  bid 
der  at  $39,544  for  asphalt  con 
Crete  pavement  and  $40,145  for 
cement  concrete.  Sparks  did  not 
bid  on  the  asphalt  concrete  al 
ternate. 

For  widening  four  30-ft.  spans 
on  a  reinforced  concrete  girder 
bridge  across  Newhall  Creek  at 
Newhall,  Los  Angeles  County, 
R.  R.  Bishop,  5017  East  Broad 
way.  Long  Beach,  submitted  a 
low  proposal   of  $13.780. 


Eleven  CCC  Camps 
In  Local  District 
To  Cost  $200,000 


Construction  of  11  new  camps 
for  the  Civilian  Conservation  Corps 
in  the  Sacramento  district,  which 
includes  the  San  Francisco  area, 
will  be  started  shortly,  according 
to  Major  C.  E.  McCarthy,  district 
commander 

Cost  of  the  new  units  is  estimat- 
ed at  $200,000. 

Five  of  the  camps  are  to  be  in 
Nevada,  one  at  Tahoe  City,  one  in 
El  Dorado  County,  one  In  Solano 
County  and  three  in  the  bay  area 

The  camps  are  as  follows:  Ne- 
vada— Camp  Reno;  Camp  Walker 
River,  near  Yeriugton;  Camp  Haw- 
thorne No.  2;  Camp  Newlands. 
near  Fallon,  and  Camp  Lovelock. 
California;  Camp  Tahoe  City; 
Camp  Alpine  Lake,  near  Fairfax. 
Marin  County;  Camp  Wild  Cat 
Canyon,  near  Berkeley,  and  Camp 
Fort  Scott.  San  FYancisco.  The  lo- 
cations of  the  Solano  and  El  Do- 
rado County  camps  have  not  been 
selected. 


April  shipments  of  electric  in- 
dustrial trucks  and  tractors,  as  re 
ported  by  ten  leading  manufactur- 
ers, totaled  Tf).  as  compared  with 
72  in  April  1334  and  12  in  Apvi' 
1933.  according  to  the  Bureau  of 
the  Census. 


FOUR  BRIDGES 
ADVERTISED  ON 
CARMEL  ROUTE 

Commission  Sets  Date  For  Bids 

On  Two  More  Timber 

Spans  in  Monterey 


SACRAMKXTO,  May  21.  —  liid^ 
for  construction  of  two  timber 
bridges  on  the  Carniel-San  Siniecni 
route  will  be  received  by  the  State 
Highway  Commission  at  Sacramen- 
to, June  12.  The  structures  are  to 
be  located  3S  and  43  miles  sou;li 
of  Monterey,  one  across  Limekiln 
Creek  and  the  other  across  Vi 
cente  Creek. 

The  commission  last  week  adver- 
tised two  other  bridges  on  the 
same  route  for  bids  to  be  received 
June  5.  They  are  to  be  construct 
ed  of  timber  also  and  are  localed 
in  the  sanin  vi<inily.  one  across 
Pfeiffer  Canyon  and  the  other 
across  Torce  Canyon. 

Bids  will  be  opened  also  June 
12  for  surfacing  with  plant  in'X  il 
asphalt  in  Madera  county.  T.S  miles 
between  Coarse  Cold  ami  Oakhn-  s*. 

The  Monterey  and  Madera  con- 
tracts include  the  only  new  work 
authorized  li;<lay  by  the  commis- 
sion. 


SAN  MATEO  COUNCIL 

NAMES  PLAN  BOARD 

San  Mateo  City  Council  has  ap- 
pointed a  new  city  planning  com- 
mission, after  declaring  vacant  all 
positions  in  the  board  because  a 
definite  term  was  not  fixed  in  1929 
when  the  hoard  was  established. 
Members  of  the  new  commission 
are: 

A.  W.  Deuel,  for  a  term  of  tour 
years;  R.  H.  Hamilton  three  years; 
N.  T.  Oie,  two  years;  H.  D.  Oscher. 
two  years;  Mrs.  Elsa  S.  McGinn, 
one  year,  and  V.  O.  Davis,  one 
year.  Serving  with  them  in  an  ex- 
officio  capacity  will  be  Councilman 
C.  K.  Cheney.  City  Manager  E.  P. 
Wilsey.  and  City  Attorney  E.  A. 
Wilson. 


HEAD    COMMISSION 

O.  F.  Campbell  of  Palo  Alto  has 
been  elected  chairman  of  the  San 
ta  Clara  County  Planning  Commis- 
sion. The  board  voted  to  retain 
Hugh  R.  Ponieroy  as  secretary  and 
advisor 
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LOWELL  SCHOOL 
RECONSTRUCTION 
BIDS  RECEIVED 


H.  L.  Petersen  Low  Bidder  on 

Rebuilding;  Open  Proposals 

For  Sewer  Section 

Bids  lor  iei);iiriiig  lire  danuigf  to 
Lowell  High  School  and  tor  con- 
struction of  sewers  in  Sixth  Street 
between  Townsend  and  Channel 
were  opened  yesterday  by  the  San 
Francisco  Department  of  Public 
Works. 

H.  L.  Petersen.  T31  Treat  Ave.. 
submitted  a  low  proposal  of  $140.- 
3S2.  The  only  other  bid  received 
for  this  contract  was  that  of  O. 
Monson.  at  ?141..5iiO.  Specifications 
for  the  work  were  prepared  by  L. 
Ff.   Xishkian.  consulting   engineer. 

Healy-Tibbitts  Construction  Co.. 
C4  Pine  Street,  was  low  bidder  for 
the  Sixth  Street  sewers,  with  a 
proposal  of  $81,370.  Peninsula  Pav 
ing  Company  submitted  second  low 
bid  at  $98,573. 

The  work  involves  947  feet  of  6- 
foot  circular  reinforced  concrete 
sewer,  the  same  length  of  12-incli 
vitrified  clay  pipe  underdrain,  73.- 
000  feet  of  piles,  and  other  items. 

Total  bids  were  as  follows: 

Healy-Tibbittfi   Const.    Co i  81.370 

Peninsula    Paving    Co !)S,o73 

Clinton   Con.st.    Co 99.594 

MacDonald   &   Kahn  Co.,   Ltd...  111.711 

Cha.s.    L.    Harney   „ 113.38a 

Union  Paving  Co 114,340 

Merritt.   Chapman   &   Scott 118,984 

-M.    J.    Lynch   128,492 

Eaton   &    Smith   133,619 

C.   C.    W.    and   H.    H.   Haun 139,997 

♦ 

SERA  to  Build 
San  Luis  Obispo 
County  Projects 


San  Luis  Obispo  county  super- 
visors have  prepared  applications 
to  SERA  for  labor  to  complete  ti:-- 
county  court  house  on  N^hich  con- 
struction has  been  siarted  by  S  E 
11  A  workers. 

The  county  now  is  abking  $217,- 
570  for  completion  of  the  building, 
including  $30,S.52  for  the  manufac- 
ture of  brick  and  tile  at  a  San 
Luis  Obispo  manufacturing  plant 
which    SERA   has   rehabilitat.-u. 

Plans  for  the  court  house  pre- 
pared by  Architects  Walkt'  and 
Eisen,  Los  Angeles,  provide  f  n  :>i,- 
190  square  feet  of  floor  spav;i .  The 
building  will  house  all  county  offi- 
ces as  well  as  courts  and  ih'  base- 
ment will  be  fitted  .-.s  n  h?ll  for 
the  use  of  veterans'  orgahiza'ious. 

In  anticipation  of  an  expanded 
SERA  program  the  board  of  i-uper- 
visors  has  directed  Architects 
Walker  and  Eisen  to  prepare  plans 
for  a  nurses'  home,  tubercular  sar. 
itarlum  and  home  ii-r  the  agpd  (<, 
be  added  to  the  county  hospital 
plant. 


Contract  System 
Mandatory  for 
Rebuilding  Schools 


Reconstruction  of  public  build- 
ings in  Southern  California  dam- 
aged by  the  1933  earthquake  must 
be  done  by  the  contract  system  if 
the  work  is  financed  with  loans 
obtained  through  the  State  Board 
of  Public   Building   Reconstruction. 

Attorney-General  U.  S.  Webb  has 
so  advised  the  board  in  response  to 
an  Inquiry  as  to  whether  SERA  la- 
bor could  be  employed  in  the  reha- 
bilitation. The  ruling  affects  prin- 
cipally public  school  buildings 
which  are  being  rehabilitated  with 
money  obtained  on  long-term  loans 
from  a  special  federal  appropria- 
tion ■which  is  administered  by  the 
Board  of  Public  Building  Recon- 
struction of  the  State  Department 
of  Education. 

Mr.  Webb's  letter  to  the  board 
stated : 

"You  have  asked  the  advice  of 
this  office  as  to  whether  the  Board 
of  Public  Building  Reconstruction, 
created  by  Chapter  602  of  the  Sta- 
tutes of  1933.  may  reconstruct  or 
replace  school  buildings  by  what 
is.  in  effect,  day  labor,  by  purchas- 
ing materials,  renting  equipment, 
employing  a  superintendent  of  con- 
struction and  using  SERA  labor. 

"I  find  no  authority  in  said  Chap- 
ter 602  for  such  action.  1  do  find  in 
Sections  9  and  10  of  said  chapter 
a  provision  to  the  effect  that  all 
contracts  by  the  Board  of  Public 
Building  Reconstruction  for  the 
construction  of  the  whole  or  par- 
tial reconstruction  of  any  building 
shall  be  let  by  the  said  board  to 
the  lowest  responsible  bidder,  who 
shall  give  such  security  as  the 
board  may  require.     *     *     » 

"l  am  of  the  view  that  this  Chap- 
ter 602  does  not  contemplate  the 
construction  or  reconstruction  or 
replacing  of  school  buildings  bv 
any  method  other  than  by  the  let- 
ting of  contracts  after  the  calling 
for  bids,  as  provided  for  in  said 
statute." 


Highway  Engineer 
Appointed  Nevada 
State  PWA  Head 


J.  L.  Vandiver,  v/ho  has  beeu  di- 
vision highway  engineer  at  Elko 
IS  to  be  state  PWA  engineer  for 
Nevada,  it  was  announced  yester 
flay.  He  has  submitted  his  resig- 
nation to  State  Highway  Engineer 
R.  A.  Allen  effective  June  1. 

A.  M.  Smith,  who  has  been  act- 
ing PWA  engineer  since  Mr  Allen 
was  appointed  to  the  state  oflace 
IS  (o  become  Nevada  state  engineer 
•iucceeding  George  W.  Malone.  Mr 
.Malone  has  tendered  his  resigna- 
tion to  Governor  Kirman  effective 
May  25. 


CURRENT  WAGES 
TO  PREVAIL  ON 
WORK  PROJECTS 


Pay  Rates  Unchanged  on  Con- 
tract Portion  of  U.  S. 
Prog^ram 

Contract  construction  work  fi- 
nanced from  the  Federal  work-re- 
lief appropriation  apparently  will 
be  done  at  current  wage  rates  on 
the  basis  of  the  Presidents  order 
fixing  rates  of  pay.  Dispatches 
from  Washington  reported  express 
exemption  of  all  classes  of  work 
generally  done  by  contract. 

The  exemptions  include  PWA 
projects,  which  may  be  expected 
to  cover  all  major  municipal  and 
state  work,  highway  construction, 
grade  crossing  elimination  and 
Federal  buildings. 

State  highway  departments  are 
to  retain  the  right  to  fix  wages  for 
their  projects,  subject  lo  the  U.  S. 
Bureau  of  Public  Roads  approval, 
while  prevailing  wages  are  to  be 
paid  on  Federal  building  construc- 
tion. PWA  Administrator  Ickes  is 
reported  to  have  approved  continu- 
ance of  the  present  wage  rates  for 
PWA  projects,  which  in  Northern 
California  are  $1.10  an  hour  maxi- 
mum and  45  cents  an  hour  mini- 
mum. 

The  Presidents  pay  scale  on 
work-relief  projects  other  than 
those  exempted  in  Region  1.  includ- 
ing the  state  of  California.  Nevada, 
Arizona  and  other  western  states. 
follows: 

For  unskilled  work — In  counties 
in  which  the  1930  population  of  the 
largest  municipality  was  over  100.- 
000.  $55  a  month:  from  50,000  to 
100.000.  $52  a  month:  from  25.000 
to  50,0000,  $48:  from  5.000  to  2.5*000 
$44:   under  5,000.  $40. 

For  intermediate  work  in  the 
same  respective  population  classes 
—$65.  $60.  $55.  $.50  and  $45. 

For  skilled  work— $85.  $75,  $70, 
$63  and  $55. 

For  professional  and  technical 
work— $94.  $83.  $77.  $69  and  $61. 

Dispatches  yesterday  stated  that 
the  40-liour  week  would  prevail  in 
the  new  construction  program.  Pre- 
sumably this  order  will  affect  all 
projects,  whether  done  by  contract 
or  by  day-labor.  The  40-hour  week 
instead  of  the  30-hour  w^eek  has 
been  advocated  by  contr;;''tors  gen- 
erally as  permitting  more  efflclent 
operations  as  well  as  increasing 
the  earnings  of  individual  work- 
ers. Tf  it  is  extended  to  all  classes 
of  projects  it  is  exnected  to  im- 
prove working  conditions  mate- 
rially 


REDWOOD  TO  ADOPT 

UNIFORM  CODE 


Pacific  Coast  Building  Officials 
uniform  building  code  has  been  ap- 
proved for  adoption  in  Redwood 
City.  The  city  council  has  direct- 
ed the  city  attorney  to  prepare  a« 
ordinance  enacting  the  code  by 
reference.  It  v.-ill  he  introilncfit  ;it 
an  early  meeting. 


PACIFIC    CONST  F^UCIOR 


Treasury  Has  $4,110,000  From  Previous 

Allotments  For  California  Buildings 

California  projects  to  cost  approximately  $4,110,000  are  planned 
by  the  Treasury  Department  under  the  combined  emergency  program 
and  regular  building  program,  according  to  the  latest  progress  report 
of  the  department.  The  present  program  does  not  include  any  ap 
proprlation  from  the  new  work-relief  fund. 

Three  projects,  estimated  to  cost  $683,240  are  now  out  for  bids; 
four,  to  cost  about   $333,300,  are    in  the   specification   stage   and   should 

be  ready  lor  advertising  ill  the  near 7-        - 

future:  and  sites  have  been  so-  Among  the  project.s  tor  whi.:li 
lected  and  plans  ordered  for  six' sites  have  been  selected  and  plans 
teen    others,    for    whieh    $:!.()94,3ir,    Partially   completed  aro: 

has  been  allotted,  inclndinj;  the  *1.- i  ^Jl^jlf.','^, *,_o''.'?'.' 

225,00  San  Francisco  mint  huildinK 


The    following   projects    are    now 
out  for  bids: 

San   Pedro   $56S.S4(i 

San  (labriel   57.200 

Van  Nuys  57.200 


Total     $683,240 

California    projects    now    in     the 
specification   stage  include: 

CJaremont    $  51,700 

San    Rafael    64,900 

Santa   Monica   130,!)00 

Ventura 85,S00 


Alhanibra    17S.4ir 

r.odi    55,000 

Madera 50.600 

Montebello  45,100 

North  Hollywood  61.70(i 

Redding    79,200 

Salinas     83.000 

San  Diego  (Coast  Guard 

Air   Station)    280,000 

San    Diego   410,00(i 

San    Francisco    (Mint) 1,225.0(,0 

South  Pasadena  63,S00 

Whfjtier    71,500 

Hayward 89,000 

Pasadena 21';.oo0 

Tracy    67.000 


Total     $333.30(1'      Total 


.. $3.094. :!1.- 


Western  States  Receive  $79,000, 

Federal  Highway  Construction  Grant 

Eleven  western  states  will  receive  a  total  of  $79,488,032  for  street 
and  highway  construction  and  grade  separation  structures  from  the 
first  allotment  of  half  a  billion  dollars  to  this  type  of  work  recom- 
mended by  the  President's  public  works  board  from  the  new  work-relief 
fund.  California's  share  will  be  $11,714,031  for  highways  and  $7,486,362 
for  grade  separations,  a  total   of  $19,200,393. 

The  initial  allottment  from  the  $800,000,000  portion  of  the  appro- 
priation earmarked  tor  highways 
and  grade  crossings  hag  been  rec- 
ommended as  $200,000,000  for  high- 
ways. $200,000,000  for  grade  cross- 
ings and  $100,000,000  to  the  1936 
federal  aid  highway  program. 


HIGHWAYS 

Allotments  in  the  following  table 
include  each  sale's  share  of  the  new 
work-relief  money  and  the  Hayden- 
Cartwright  federal  aid  program  for 
1936: 

Arizona     $  3,908,808 

California    11,714.031 

Colora'do    5.138.266 

Idaho    „. „ 3,361,490 

Montana 5,561,283 

Nevada     3.394.252 

New  Mexico  4.342,247 

Oregon    4,587,549 

Utah     3,133.499 

Washington    4,579.367 

Wyoming     3.363.011 


TOTAL $53,083,803 

The  distribution  to  states  from 
which  the  west's  share  has  been 
computed  to  be  in  excess  of  $79,- 
000,000  is  based  on  the  formula  for 
allocations  prescribed  by  the  act, 
the  factors  being  population,  road 
mileage  and  railway  mileage. 

So  far  as  is  Icnown  the  tirst  al- 
lotment does  not  provide  for  any 
national  forest  and  park  road  con- 
struction, carried  on  directlv  thru 
the  U.  S.  Bureau  of  Public  Roads, 
Provision  lor  this  work  is  expect- 
ed to  he  annonncfd  shortly.    It  -will 


bring  several  million  dollars  more 
to  California,  Nevada  and  other 
western  states  for  highway  work. 

Although  the  allotment  recom- 
mended by  the  works  board  is  ex 
pected  to  be  made  available  at  once 
for  contracting  by  state  highway 
departments  it  appears  that  at 
least  sixty  days  will  expire  before 
any  of  it  is  obligated.  Federal  au- 
thorities have  not  indicated  what 
wage  and  hour  provisions  will  be 
established  governing  its  expendi- 
ture. Several  weeks  undoubtedly 
will  elapse  between  the  determina- 
tion of  these  and  other  contract 
regulations  and  the  time  work  can 
be  advertised,  even  though  the  en 
gineering  has   been  completed. 

GRADE   SEPARATIONS 

.\lIotments  n(  federal  work  -  relief 
funds  for  grade  separation  structures 
nnd  protection  devices  from  the  Initial 
$200.noo.000   appropriation: 

.■\rlzona    $  1.256.099 

Oalifomia    7.486.362 

Colorado     _ 2,631,567 

Idaho   1.674.479 

MontJwna    _ 2.722.327 

Ncvarla   887.260 

New  Mexico  „ 1.725.286 

Oregon    2.334.204 

Utah     1.2S0.763 

Washington    3,095,041 

Wyoming 1.360.841 


S.  p.  TO  BUILD 
$100,000  DEPOT 
AT  SAN  JOSE 

Plans  Ready  for  New  Building; 

Work   Above   Foundation 

To  Be  Contracted 


Southern  Pacific  Company  will 
let  a  contract  within  a  few  weeks 
for  construction  of  a  new  station 
building  at  San  Jose  to  cost  more 
than  $100,000,  It  was  announced  at 
the  company's  offices  here  Satur- 
day. Plans  for  the  building  have 
been  filed  with  City  Building  In- 
spector R.  V.  Lotz.  The  building 
was  designed  by  Architect  ■!■  H 
Christie. 

It  is  to  be  located  at  the  foot  of 
San  Fernando  street  on  the  west 
side  track  realignment  which  Is 
being  completed  by  the  company. 
The  company'  forces  have  started 
excavation  and  will  construct  the 
concrete-  foundations  under  super- 
vision of  E.  C.  Morrison,  district 
engineer.  The  building  will  be  com- 
l)leted  by  contract. 

Similar  in  design  to  the  new  sta- 
tions In  Sacramento  and  Stockton, 
the  building  will  be  25G  ft.  in  length 
and  SO  ft.  in  width.  It  will  be  two 
stories  in  height.  The  passenger 
lobby  will  be  SO  by  40  feet.  This 
will  open  on  a  glass  enclosed  con- 
course on  the  train  side,  36  by  lis 
feet.  Passenger  ramps  and  sub- 
ways will  serve  three  track  plat- 
forms. 

Space  will  be  provided  for  dis- 
trict passenger  and  freight  offices, 
baggage  room,  telephone  and  tele- 
graph exchanges. 

The  building  will  be  of  steel 
frame  with  tile  root.  Walls  will 
be  of  brick  with  stucco  exterior 
finish. 

Railway  Express  Agency  is  to 
construct  a  smaller  building  of  sim- 
ilar design  adjoining  the  station. 

EDDY  ELECTRIC 

ENLARGES  STORE 


TOTAL    _ J2S.404.2C9 


Eddy  Electric  .t  Mechanical  Co. 
of  Stockton  formally  opened  their 
enlarged  and  remodeled  store  at 
309  East  Weber  avenue. 

The  store  has  been  remodeled 
and  the  fioor  space  doubled. 

Eddy  Electric  Company  was 
started  in  lOlS  by  E.  W.  Suplick 
and  in  192S  Rollin  Goold  enteied 
parnership  with  him.  The  com- 
pany recently  has  expanded  its  ac- 
tivities to  include  electrical  and 
mechanical  contracts  on  many 
Xortliern    California    building;;. 

JMechanical  work  now  being  done 
by  the  company  includes  plumbing, 
heating  and  electrical  equipment  in 
the  Trinity  county  courthouse  at 
Weaverville:  kitchen,  dining  room 
and  boiler  plant  at  the  new  Cama- 
rillo  State  Hospital:  electrical 
work  at  Turiock  postoffice:  high 
pressure  underground  water  sys- 
tem and  overhead  sprinkler  system 
at  the  Port  Stockton  Crain  Ter- 
minal. Inc..  and  electrical  equip- 
ment at  Lumber  Distributors.  Inc.. 
at  the  deep  water  port 


PACIFIC    CONSTRUCTOR 


MATERIAL  CODE 
AWARD  PROTEST 
HELD  INVALID 

General    Contractors  Win    Dis- 
pute Over  Nevada  High- 
way Job  Jurisdiction 


Protest  of  the  code  authority  fur 
the  Bituminous  Road  Material  Dis 
tributing  Industry  against  award 
of  two  highway  construction  con- 
tracts has  been  over-ruled  by  K 
A.  Allen.  Nevada  state  highway  en- 
gineer, on  advices  from  Washing- 
to  that  (he  protest  was  invalid 
The  code  authority  objected  to  the 
awards  to  Gibbons  &  Reed  and  \V. 
\V.  Clyde  &  Co..  low  bidders,  on 
the  ground  they  had  not  compiled 
with  the  bituminous  road  material 
code. 

Jurisdiction  of  the  bituminous 
material  distributors  code  and  that 
of  the  highway  contractors  sub-di- 
vision of  the  General  Contractors' 
Code  is  in  dispute  due  to  lack  of 
a  final  ruling  from  NRA.  Upon  ap- 
peal to  the  California  State  Admin- 
istrative Agency  for  General  Con- 
tractors, a  telegraphic  opinion  was 
obtained  from  Washington,  upon 
which  the  Nevada  awards  were 
confirmed. 

Harry  J.  Kirk,  manager  of  the 
highway  division.  Associated  Gen- 
eral Vontractors,  advises  the  agen- 
cy that  general  contractors  should 
make  no  payments  to  the  bitumi- 
nous code  authority. 

"Advise  highway  officials  to  take 
stand  they  will  not  recognize  con- 
tractors complying  with  Construc- 
tion Code  as  in  violation  of  Bitiim- 
inous  Code  until  so  notified  by  N  R 
A  compliance  Officer,  Washington," 
Mr.  Kirk  wired.  "In  line  with  form- 
er decisions  on  Rock  and  Gravel 
Code  we  predict  NRA  will  hold  the 
bituminous  work  is  incidental  to 
highway  contractors'  operations  as 
shown  in  definition  Chapter  II-C. 
approved  by  President  subsequent 
to  his  approval  of  Code  .530." 


DURKEE  HEAD  OF 

HOTEL  COMPANY 

S.  C.  Durkee,  former  Nevada 
state  highway  engineer,  is  presi- 
dent of  Sierra  Securities  Company, 
which  has  purchased  the  Overland 
Hotel,  one  of  Reno's  largest  hos- 
telries,  and  will  operate  it,  Reno 
dispatches  state.  John  P.  Rowson. 
formerly  with  the  state  highway 
department  in  the  Reno  office.  Is 
to  manage  the  hotel,  it  is  reported. 

PACIFIC  BRIDGE  CO. 

OPENS  HEADQUARTERS 


Pacific  Bridge  Company  has  es- 
tablished field  offices  and  headquar- 
ters at  the  west  approach  to  Dum- 
barton Bridge  for  their  contract  to 
construct  the  submarine  section  of 
Bay  Cros'iin^  Pine  7/'"p  No.  2.  Jack 
Graham  Is  Job  superintendent.  An 
office  is  being  maintained  at  1114 
Balfour  BIdg.,  San  Francisco,  in 
charge  of  Philip  Hart. 


ORINO  LOW  ON 

TRACK  REMOVAL 


PORTLAND,  Ore.,  May  21.— 
Low  bid  for  relocating  6  miles 
of  the  O.  W.  R.  R.  &  N.  Co. 
tracks  in  the  vicinity  of  Bon- 
neville dam  site  was  submitted 
today  by  San  Orino,  Spokane. 
His  bid  to  U.  S.  Engineers  here 
was  $793,191.  Second  low  bid 
was  submitted  by  Slems  Spo- 
kane Co.  at  $808,889;  third  low 
by  Paul  J.  Tyler,  Oroville.  Cal.. 
$835,183 


HARBOR  PLAN 
FIRST  ON  NEW 
PWA  DOCKET 

San  Jose  Request  For  $450,000 

Federal  Aid  Received 

By  Wilder 


First  formal  application  for  funds 
for  a  Northern  California  project 
under  the  new  Federal  program 
was  received  this  week  by  PWA 
Engineer  A.  D.  Wilder  when  the 
city  of  San  Jose  applied  for  a  grant 
of  $450,000  to  aid  in  financing  con- 
struction of  a  deep  water  harbor 
on  San  Francisco  Bay,  to  cost  ap- 
proximately  11,750,000. 

The  harbor  will  be  located  at 
the  mouth  of  Guadaloupe  river.  A 
deep  water  channel  300  feet  wide 
and  27  feet  deep  will  be  dredged 
from  Dumbarton  Point  to  mouth 
of  the  river,  a  distance  of  6.000  ft. 
The  project  also  will  include  con- 
struction of  a  turning  basin  at 
"Port  San  Jose,"  a  wharf,  ware- 
house, highway  and   belt  railroad. 

James  J.  Walsh  of  San  Francisco 
is  consulting  engineer  for  the  San 
Jose  Harbor  Project. 


DESIGN  VALVE  FOR 

CONVECTOR  RADIATOR 


A  gate  valve  especially  built  for 
convector  radiators  recently  lias 
been  placed  on  the  market  by  the 
American  Radiator  Company.  It 
is  designed  to  offer  a  compact 
straightway  valve  that  can  be  used 
conveniently  within  the  restricted 
dimensions  found  in  enclosures 
according  to  the   manufacturer. 

The  new  valve  has  a  f^niii'e  u\\ 
ion  on  one  end  to  facilitate  instal- 
lation when  a  bottom  connection 
is  used  on  radiators  of  this  type. 
A  male  thread  on  the  other  "end 
screws  directly  into  the  convector 
before  the  latter  is  set  in  position 
The  union  connection  then  is  screw- 
ed down  over  the  stub  afte-  t'-r 
radiator  has  been  placed,  and  th-^ 
operation  is  comnlete.  Tho  n'-od 
uct  is  known  as  the  No.  375  Ideal 
Convector  Gate  Valve. 


ALLOCATIONS  TO 
LOCAL  PROJECTS 
CHANGED  BY  PWA 

Increase  Allowed  in  Grants  To 

Meet  Higher  Costs;  $150,- 

000  For  Carson  School 


AHuouncement  of  several  chang- 
es in  Federal  Public  Works  Admin- 
istration allotments  to  California 
projects,  together  with  a  new  al- 
location of  $150,000  to  the  Carson 
Indian  School  at  Carson,  Nev.,  for 
rebuilding  the  boys'  dormitory  re^. 
cently  destroyed  by  fire,  has  been 
made  in  Washington  by  Adminis-' 
trator  Harold  L.  Ickes. 

A  loan  and  grant  of  1216,000  for 
a  high  school  building  in  Albany 
has  been  changed  to  a  grant  of  $11- 
000.  Original  plans  called  for  con- 
struction of  a  new  3-story  building, 
but  revised  plans  call  for  construct- 
ing and  equipping  an  addition  to 
the  existing  building. 

The  grant  of  $202,000  allotted  to 
the  Stockton  Port  District  for  har 
bor  improvements  has  been  in- 
creased to  $204,300,  due  to  increas- 
ed cost  of  the  work. 

Loans  and  grants  for  school 
building  and  reconstruction  in 
Long  Beach  totaling  $3,486,900 
have  been  increased  to  $3,596,000 
due  to  increased  costs.  A  loan  of 
$402,000  allotted  to  the  Sisters  of 
Charity  of  the  Incarnate  Word  in 
Long  Beach  for  a  five-story  hds- 
pital  building  and  a  one-story  ser- 
vice building,  including  purchase 
and  installation  of  equipment,  has 
been  reduced  to  $300,000  because 
plans  have  been  modified  and  now 
calls  for  constructing  and  equip- 
ping a  four-story  and  basement  hos- 
pital building. 

A  loan  and  grant  of  $43,000  for 
an  addition  to  a  Tehachapi  school 
building  has  been  increased  to  $47.- 
500  because  the  completed  project 
has  cost  more  than  estimated  when 
the  allotment  was  made. 

A  loan  and  grant  of  $75,000  tor 
a  swimming  pool  in  Hay  ward  hag 
been  changed  to  a  $21,400  grant. 

The  dormitory  at  the  Carson  In- 
dian School,  which  has  been  al'n»- 
ted  $150,000.  accommodated  10" 
boys.  Reconstruction  is  imnera- 
tlve.  it  is  reported,  as  there  are  no 
other  facilities  at  the  school  or 
nearby  which  can  be  used  to  house 
the  students. 

4> 


ANNOUNCF.  NEW  AIR 

VELOCITY  METER 


A  new  type  air  velocity  meter, 
known  as  the  Boyle  Velometer.  has 
been  placed  on  the  market  by  the 
Illinois  Testing  Laboratories,  Inc. 
It  is  a  direct  reading  meter,  and 
no  mathematical  caculations  ni- 
stop  watches  are  necessary  to  de- 
termine the  velocity  reading,  the 
manufacturer  states.  Informat'i" 
may  be  obtained  by  writing  the 
laboratories  at  420  North  La  Salle 
Street,  Chicago,  IH. 


PACIFIC    CONSTRUCTOR 


PERMITS  AMD  eOMTRACT; 


SAN   FRANCISCO  COUNTY 

Nn. 

OHim- 

CVmtractor 

Amt. 

471 

San   Kiancl 

SCO             Owner 

isnoo 

47R 

An/a 

Owner 

4000 

176 

Knn 

I'etterson 

2O00 

477 

Ileyiiiaii 

l.indway 

3000 

47R 

Heynian 

hindsay 

3000 

47S 

Ijurlc 

Caliill 

40000 

410 

iri.ok.'tl 

San   Francisco 

300 

4R1 

Alciitt 

Stciscr 

1600 

482 

Mcri.rlhy 

Owner 

1200 

4»» 

Connor 

.MrCoi-niick 

ISOIl 

484 

Soninior 

.Mcl-auphlln 

soon 

485 

Stanton 

Kaily 

5000 

48li 

JorKcnsi^n 

Owner 

8000 

487 

.lorB.'iispn 

Owner 

SOOO 

48S 

Stanton 

Early 

lOon 

489 

{'ol.-« 

Owner 

4000 

490 

Gpnpial 

CahlU 

11000 

491 

Steisw 

Owner 

13000 

492 

Bauer 

Owner 

3000 

493 

Crocker 

Coburn 

30000 

494 

Shainwald 

Johnson 

2i7r. 

495 

StaB 

Mullen 

7500 

491! 

Somniei- 

Owner 

1500 

497 

Old 

Lindbergr 

IDOti 

498 

Readymix 

Uahlmann 

2000 

499 

Laflsalle 

Owner 

4900 

SOO 

Hallgren 

Owner 

4000 

501 

Donovan 

Anza 

3000 

AMUSEMENT   BLUG. 

(474)     BLOCK    BOUNDED    BY    JER- 

rold,  Toland.  Upton  and  McKinnon 

Sts.     One-story  frame  amusement 

building. 
Owner — San    Francisco   Stadium,    Inc.. 

200  Bush  St.,   San  Francisco. 
Architect — Gardner  A.  Dalley  and  Geo. 

E.  Ellinger,  210  Poet  St.,   9.  P. 
Segregated    Sub-Contracts.  $18,000 


DWELLING 

(475)  W  THinTY-SECOND  AVE 
100  S  Anza  St.  One-story  and 
basement   frame   dwelling. 

Owner — Anza.  Home  Bldg.  Co.,  1  i:is 
3Gth  Ave..    San   Francisco. 

Architect— Not  Given.  ?4iiOO 


ALTERATIONS 

(476)     NO.  46  DIVl&AUERO   STREET 

Alter  dwelling. 
Owner — G.  J.  Kern.  Premises. 
Architect— E.     G.     Bolles.     Monadnock 

BIdg. ,    San    Francisco. 
Contractor— G.   Petterson   &   Son,   103C 

14th  St..  San  Francisco.  |2000 


DWELLING 

(477)     W  DUNSMUIR  ST.   60  N  Silver 

Ave.      One-story      and      basement 

frame  dwelling. 
Owner — Heyman     Bros.,     742     Market 

St.,   San   Francisco. 
Architect — R.    R.    Irvine,    %    Owner. 
Contractor — C.    T.    Lindsay.    140    Du- 

boce    .\ve..     .San     Francisco.     .$3000 


DWELLING 

(478)     W  DUNSMUIR  ST.  85  N  Silver 

Avenue.     One-story  and  basement 

frame   dwelling. 
Owner  —  Heyman    Bros..    742    Market 

St.,    San   Francisco. 
Architect — R.   R.    Irvine.   %   Owner. 
Contractor — C.    T.    Lindsay.    140    Dii- 

boce    Ave.,    San    Francisco.    .$300n 


BANK   &   STORES 

(479)      SW   WEST   PORTAL   and    Ul- 
'         loa;  Class  B  and  C  bank  &  stores. 
Owner— The   Lurle  Co.,   333  Montgom- 
ery Street. 
.  Architect— W.    D.    Peugh.    333    Mont- 
gomery Street. 
I   Engineer— F.    W.    Kellbcrg,    320    Mt-r- 
ket  Street. 
Contractor— Cahill    Bros.  $40,000 


.XLTERATIONS 

(480)  1269  FLORIDA;  alter  dwclUnB. 
Owner— Wm.  L.  Hackctt,  2648  Bryant. 
Architect— Not  Given. 
Contractor — San  Francisco  Building  & 
(Construction  Co..  2212  Polk  Street. 
$2,000 


.\  ITERATIONS 

(481)  213  UPPER  TERRACE;  alter 
dwelling. 

Owner— MIsa  A.  P.  Alicutt.  770  Cali- 
fornia Street. 

An-hltect- Not  Given. 

<>>ntractor — H.  Stelger.  1555  Hi.ight 
Street.  $1500 


ALTERATIONS 

(482)     3225   PIERCE  ST.;  alter  beauty 

parlor, 
owner — Chas.     McCarthy,     premises. 
.\rchitect— Not   Given.  $120n 


ALTERATIONS' 

(tS3)      NO.   3235   TWENTY-FIRST   S'f. 

Alter   dwelling. 
Owner^ — Mrs.    R.    Connor,    Premises. 
.\rchitect — Not   Given, 
(-'ontractor — Thos.    McCormick.   75   Hill 

St.,    San   Francisco.  $1800 


RETAINING    WALL 

(484)  NO.  737  BUSH  ST.  (rear)  Re- 
taining wail. 

<  )wner — Herman  Somnier  and  Harrx 
M.   Shane,   Premises. 

Architect — Not  Given. 

Contractor  —  James  L.  McLaughlin 
Co..    251    Kearny   SI.  $30nii 


STATION 

(485)  SE  POST  AND  DIVISADERO 
St.  One-story  steel  service  sta- 
tion. 

Owner — Alice  E.  G.  Stanton,  'a  Con- 
tractor. 

Plans  by  Richfield   Oil   Co. 

Contractor  —  Fred  J.  Early  Jr..  360 
Pine    St..    San    Francisco.  $5000 

FLAT.?- 

(4S6)  N  JEFFERSON  ST.  150  E 
Fillmore  St.  Two-story  &nd  base- 
ment  frame   flats. 

Owner— M.  P.  Jorgensen,  2225  North 
Point  St..   San   Francisco. 

Architect— Not   Given.  $8000 


FLATS 

(487)  N  JEFFERSON  ST.  175  E  Fill- 
more S-t.  Two-story  and  basement 
frame  flats. 

Owner — M.    P.    Jorgensen.    2225    North 

Point   St.,   San  Francisco. 
Architect— Not   Given.  $Snon 

REST   ROOM 

(488)  SE  POST  AND  DIVISADERri 
St.      One-story   steel   restroom. 

OH-ner — Alice  E.  G.  Stanton,  ""r  Con- 
tractor. 

Plans  by  Richfield  Oil  Co. 

Contractor— Fred  J.  Early  Jr..  360 
Pine   SH.,    San   Francisco.  $1000 


DWELLING 

(489)  W  TWENTY-SEVENTH  100  N 
Santiago  St.  One-story  and  base- 
ment frame  dwelling. 

owner— W.    P.   Coles,    1359   32nd   Ave, 

San    Francisco. 
.\rchitect— C.  O.   Clausen,   r'r   Owner. 

$4000 

SERVICE   BLDG. 

(490)  SE  NEWHALL  &  CARROLL 
Sts.  Two-story  C1a.ss  C  service 
building. 

Owner — General  Biewing  Corp..  2601 
New-hall  St..   San  Francisco. 

Architect— Fred  H.  Meyer,  525  Market 
St..    San    Francisco. 


Contlrac^oi- — CikhIM 
Mcniir   St.,    S.    F. 


206     R.'i»i- 
$14,000 


liWELLI.NO 

'Uil)     W    SANTA    KITA      ST.      166    N 

Mc-sa    SI.        Two-Dtory    and    baxe- 

mi-nt  fram<f  dwelling, 
owner    —    Dr.    Charles    E.    SKeiHH,    21 

Solelo    .St..    .San    Francisco. 
Architect- H.    A.    Mlnton.    525   Market 

St.,  San  Francisco.  $13,000 


DWELLING 

(402)     E    CORBETT   AVE.    240    S   Ro- 

main  St.     One-story  and  basemcnl 

frame   dwelling. 
Owner — Addie       Bauer.       729     Corbelt 

.Vve..    San    Francisco. 
.\rchitect— Not    Given.  $3000 


ALTERATIO.V.S 

(103)     I'OWELL    AND    GEARY    ST.S. 

(Hotel   St.    Francis).     Alter   hotel. 
Owner  —  The    Crocker    Hotel    Co..    ';. 

("ontractor. 
.Architect — Bliss   &    Fairweather, 

boa  BIdg.,  San  FrancLsco. 
Contiactor    —     Ira     W.     Coburn. 


Bal- 


Market    St. 


204$ 
$30.0011 


ALTERATIONS 

(191)     NO.  3728  JACKSON   ST.      Alter 

dwelling. 
Owner — Richard   Shainwald.   Premises. 
-Vrchitect  —  Hyman    &    Appleton.     68 

Post    St..    San    Francisco. 
Contractor — J.     Harold     Johnson.     639 

Brannan    St.  $2475 


.VLTBRATIONS 

(405)     GEARY".  KEARNY  AND  JIAR- 

ket  Sts.     Alter  store. 
Owner^Stag    Corp.,    3    Kearny    Street. 

San    Francisco. 
.Vrchitect— Not  Given. 
Contractor   —   Mullen      Mfg.      Co..    60 

Rausch  St..  San  Francisco.      $7500 


ALTERATIONS 

(196)  NW  JACKSON  ST.  AND  VAN 
Ness  Ave.     Alter  commercial  bldg. 

Owner — S.  Sommer,  Prcmlaes. 

Engineer— Alfred  P.  Fisher.  Ill  Sut- 
ter  St..    San    Francisco.  $1500 


ALTERATIONS 

(497)  NO.  286  DIVISADERO  STREET 
Alter   church. 

Owner  —  Old  Westminster  Indepen- 
dent.   I'r   Contractor. 

Architect— Not  Given. 

Contractor — C.Lindberg.  1  Naylor  St.. 
San  Francisco.  $1900 


50    E 

frame 


WAREHOUSE 

(40S)     S      EIGHTEENTH      ST 

Carolina      St.      One-story 

warehouse, 
(^wner — Readymix   Concrete   Co.,    18th 

and    Carolina    St..    San    Francisco. 
Architect— Not  Given. 
Contractor — H.   E.   Rahlmann  Co..   251 

Kearny   St..    San    Francisco.    $2000 


Alter 


.•M/rERATIOXS 

(499)     NO.    1'.00    CASTRO    ST. 

laundry. 
Owner — P.    Lassalle.    Premises. 
Arcliitect— Not   Given.  $1900 


DWELLING 

(500)  E  T%VENTY--NINTH  AVE.  75 
.^  Irving  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— A.  Hallgren.  1594  29tth  Ave.. 
San   Francisco. 

Al.■c^itect— D.  E.  Jaekle.  126  Post  St.. 
s'an    Francisco.  J4000 


PACjf-lC    CONSrKLCIOR 


DWELLIXC. 

(501)   W   THIMVSECOND  AVE.    175 

N  Moraga  SI.  t)ne-story  and  base- 

nu-m    fianie  dwelling. 
Owner  —  J.    E.   and    Heitha  Donovan, 

1498   3Cth    Ave..    San    Francisco. 
Architect— Nol   Given. 
Contractor  —   Anzu   Home   Bldg.   Co.. 

1I!>S  36th  Ave.  S.   F.  »3000 


ALAMEDA 

COUNTY 

No. 

Owner 

Contractor 

Amt. 

302 

Walker 

Owner 

2400 

,304 

Hammerbeii,' 

Owner 

7500 

Niels.-n 

Roth 

1000 

30fi 

Wilkinson 

Wallln 

6000 

.107 

Adelson 

Ungarettl 

5000 

xnn 

Haller 

Owner 

6000 

.109 

Pleltner 

Watson 

3850 

310 

Dawson 

Baker 

1000 

311 

Berkeley 

Netherby 

4000 

31? 

City 

Kitchen 

169770 

313 

Van    Lr-hn 

Owner 

1300 

314 

Sexton 

Owner 

5000 

31S 

Byrne 

Norris 

5500 

31  fi 

Syndicatf 

Ciuirtright 

3780 

317 

Traters 

Lynn 

ISOO 

31 S 

Syndicate 

Bernard 

4000 

319 

Crouch 

Cederborg 

1900 

320 

S'vndicate 

Bernard 

4000 

3!>1 

Wehn 

Haulman 

2000 

X?.?. 

Baumann 

Owner 

1800 

3;?3 

Tiny's 

Bristol 

2000 

334 

Bardw.ll 

Owner 

8450 

325 

Snyder 

Rose 

1000 

DWELLING 

(302)  NO.  77l!  GRIZZLY  PEAK  BLVD. 
BERKELEY.  One-6tor>'  4-room 
frame  dwelling   and   garage. 

Ciwner— J.  M.  Walker.  1709  Grove  9t  . 
Berkeley. 

Architect— Not   Given.  J2400 


DWELLING 

(304)  NO.  2530  HILGARD  ST..  BER- 
KELEY. Two-story  ten-room 
frame   dwelling  and  garage. 

Owner  —  A.  Hammerberg,  2340  La 
Conte  S't..    Berkeley. 

Architect— Not  Given.  $7500 


REPAIRS 

(305)  NO.  2250  SANTA  CLARA  AVE. 
ALAMEDA.  Repair  fire  loss  to 
frame    dwelling. 

Owner — H.   P.   Nielsen.  Premises. 
Architect — Not    Given. 
Contractor — Conrad  Roth.  Central  Ave. 
at  Willow  St.,  Alameda.  $1000 

DWELLING 

(306)  4826  ALLENDALE  AVENUE. 
OAKLAND;  1-story  6-room  dwell- 

Owner — L.  H.  Wilkinson,  premises. 
Architect — Not  Given. 
Contractor— Folke  Wallin,    2  15  0  50th 
Ave..  Oakland.  $6000 


DWELLING 

(307)  551  VALLB  VISTA  AVE.,  OAK- 
LAND; two-story  7-room  dwelling. 

Owner — Geo.   Adelson,   683  Rand  Ave., 

Oakland. 
y\rchitect — Ray  K  e  e  f  e  r  ,  770  Wesley 

Ave..  Oakland. 
Contractor — Charles    Ungarettl,     17  2  7 

Foothill  Blvd..  Oakland.  $5000 

DWELLING 

(308)  6081  MARGARIDO  DR.,  OAK- 
LAND; two-story  6-room  dwell- 
ing. 

Owner    and    BviiHer — Paul   H.    Haller. 

32  Evirel  Place.  Oakli-nd. 
Architect— Not  Given.  $6000 

DWELLING 

(309)  1208  97th  AVE.,  OAKLAND; 
one-etory   5-room    dwelling. 

Owner— II.  A.  PleKn  :■.  4021  E  14th 
St.,   Oakland. 

Architect— Not  Given. 

Contractor — Wm.  Watson,  4750  Mel- 
don  Ave.,  Oakland.  $3850 


DWELLING 

ALTERATIONS 

(310)      981    APGAR    ST.,    OAKLAND; 

alterations  and  repairs. 
Owner— E.    L.    Dawson,    3939    Mi^rket 

St.,  Oakland. 
Architect— Not  Given. 
Contractor— W.    J.    Baker,    2255    Ran- 

some    Ave..   Oakland.  $1000 


DWELLING 

(311)  425  SPRUCE  ST.,  BERKELEY; 
two-story  6-room  frame  dwelling 
and  garage. 

Owner  —  Berkeley  Hillside  Properties 
Co..   58   Sutter  St.,    San  Fri^nclsco. 

Architect— Not  Given. 

Contractor— W.  A.  Netherby.  3853  Ly- 
man Road.   Oakland.  $4000 


WHARF 

(312)  OUTER  HARBOR  and  Termi- 
nal, foot  of  14th  St.,  OAKLAND; 
concrete  wharf. 

Owner — City  of  Oakland,  Grove  Street 
Pier,    Oakland. 

Plans   by  Port  Dept.   of  Owner. 

Contri>,ctor— A.  W.  Kitchen,  110  Mar- 
ket St.,  San  Francisco.         $169,770 


DWELLING 

(313)      2515  HUMBOLDT  AVE..   OAK. 

LAND;  one-story  3-room  dwelling. 
Owner  and  Builder — Elmer  Van  Lehn, 

2519  Humboldt  Ave.,    Oakland. 
Architect— Not    Given.  $1300 


DWELLING 

(314)  4333  HARBOARD  DR.,  OAK- 
LAND; two-story  6-room  dwell- 
ing. 

Owner  &  Contractor — J.  Sexton,  6100 
Taft  Ave.,  Oakland. 

Architect— E.  L.  Snyder,  2101  Shat- 
tuck   Ave.,    Berkeley.  $5000 


DWELLING 

(315)  5891  BUENA  VISTA  AVENUE, 
OAKLAND;  two-story  six  -  room 
dwelling. 

Owner— Geo.  Byrne,  359  17th  Street, 
Oakland. 

Architect — H.  G.  Thursby,  LiOs  Ange- 
les. 

Contractor— Ralph  E.  Norris,  359  17th 
St.,    Oakland.  $5500 


DWELLING 

(316)  VJ  CHABOT  DRIVE.  bet. 
Thorn  &  Mouuntain  Blvd.,  OAK- 
LAND.     Two-story    5-room    divlg. 

Owner  —  Syndicate  Merriewood  Co.. 
1410    Broadway,     Oakland. 

Architect — Earl  MacDonald. 

Contractor  —  T.  D.  Courtright,  349 
51st    St.,    Oakland.  J3780 


ALTERATIONS 

(317)  NO.  742  CRAGMONT  AVE.. 
BERKELEY.     Alterations. 

Owner — E,  W.  Traters.  Premises. 

Architect — Not  Given. 

Contractor— Willis  F.  Lynn.  1037  Ash- 
mount  Ave..  Oakland.  $1800 


DWELLING 

(318)     SE  CHABOT   DRIVE   LOT   640. 

OAKLAND.      One-story  five-room 

dwelling. 
Owner   —   Syndicate    Merriewood    Co.. 

Ltd..  410  Broadway  Bldg.,  Oakland 
Architect — Frederick   L.   Confer. 
Contractor — W.  V.  Bernard.  RFD  Box 

18E,   Berkeley.  $4000 


ALTERATIONS 

CiUil  NO.  8157  TREMONT  STREET. 
OAKLAND.  Alterations  and  ad- 
ditions. 

Owner— Frank  L.  Crouch,  Prem. 

Archite<:t — Not    Given. 

Contractor— A.  Cederborg,  1455  Ex- 
celsior  Ave..    Oakland.  $1900 


DWELLING 

(320)     SE  CHABOT  DRIVE  LOT   636. 

OAKLAND.     One-story  five-room 

dwelling. 


Owner   —   Syndicate   Merriewood   Co.. 

Ltd..  410  Broadway  Bldg.,  Oakland 
.\rchltect — Frederick  L.   Confer. 
Contractor— W.  V.  Bernard,  RFD  Box 

18E,  Berkeley.  $4000 


ALTERATIONS 

(321)     NO.  1629  ALAMEDA  AVENUE, 

ALAMEDA.         Remodel       present 

dwelling    into    two    fiats, 
owner — E.   Wehn,   1629  Alameda  Ave. 

Alameda. 
Architect— Not  Given. 
Contractor  —  Royal      Haulman,      124n 

Broadway.    Alameda.  $200" 


ALTERATIONS 

(S22)  NO.  596  FIFTY-EIGHTH  ST.. 
OAKLAND.  Alterations  and  addi- 
tions. 

Owner  —  Joseph  Baumann,  596  58tli 
St.,    Oakland. 

Architect— Not    Given.  $1800 


ALTERATIONS 

(323)     NO.    1762    BROADWAY,    OAK. 

LAND.     Alterations. 
Owner— Tiny's  Waffle  Shop,  Premises. 
Architect — Not   Given. 
Contractor  —  Mark    Bristol    Co.,    1038" 

McKinley  Ave.,   Oakland.         $2000  ' 


I )  WELLING 

(324)  NO.  1160  CLARENDON  CRES- 
cent,  OAKLAND.  Two-story  9- 
room  dwelling  and  one-story  ga- 
rage. 

( iwner  —  Chas.  E.  Bardwell  Jr.,  794 
Calmar   Ave.,    Oakland. 

Architect— Not   Given.  $8450 


REPAIR.'^ 

(325)     NO.    144    LEE  ST.,    OAKLAND. 

Fire  repairs. 
Owner — Kent    Snyder.    Premises. 
Architect — Not   Given. 
Contractor— A.    H.   Ro.se,    478   25th  St.. 

Oakland.  $1000 


BUILDING  CONTRACTS 

SAN    FRANCISCO    COUNTY 


No.  Owner 

104  Uschmann 

105  Schosser 

106  Emporium 

107  Gebhardt 
lOS  Emporium 


(Contractor  Amt.  t 

Quandt  126  ! 

Peterson  28621  i! 

Paulsen      j 

Anderson  5000  )i 

Paulsen  — 


REPAIRS 

(104)     NO.     1119    BAYSHORE    BLVD. 
Exterior   painting     and     plumbing 
repairs  to  dwelling. 
Owner— Frank   T.   and    Tilly   L.    Usch- 
mann.  Premises. 
Architect — Not   Given. 
Contractor  —  A.    Quandt   &    Sons,    371 

Guerrero  St..  San  Francisco. 
Filed  May  16,   'So.     Dated  April  4.  '35. 

HOLC    Contract    

TOTAL  COST,  $126 
Bond.  $126.  Surety.  Indemnity  In- 
surance Co.  of  North  America.  Limit, 
forfeit,  nlans  a»d  specifications,  none. 


BUILDING 

(105)  N  SIXTEENTH  ST.  60  'W 
Mission  St..  All  work  for  comple- 
tion of  two-story  and  basement 
Class  A  building  with  sub-side- 
walk area  and  with  part  mezza- 
nine floor. 
Owner — Wm.  F.  Sichosser. 
Architect— J.    E.    Krafft  &   Sons.   Phe- 

lan   Bldg..  San  Francisco. 
I'lontractor— H.   L.   Petersen.  731  Treat 

Ave.,    San   Francisco. 
Filed  May  16.  '35.     Dated  May  13;  '35. 
On  1st  and  15th  of  each  month  75% 

U.sual   35   days - Balance 

TOTAL  COST.  $28,821.50 
Bond.  $28,621.50.  Surety,  Inland  Bond- 
ing Co..  South  Bend,  Indiana.  Limit, 
Sept.  10.  1935.  Forfeit,  $25  per  day. 
Plans  and  specifications  filed. 


PACIFIC    CONSTRUCTOR 


nRILLING  WELL 

(106)      .IS?   JKSSIE    ST.;    borinc   water 

well    In    baHenient   of  power   hoiuin 

building. 
Owner— Thi?    Kmporlum,    835    Market. 
(Architect— Not  Given. 
Contractor— A.     Paulsen.     San    Carlos. 

Calif. 
I''lled  May   18,   "35.     Datc-<1.    May    2.    "35. 
Taympnts   Not  Given. 

TOTAL.  COST.   $ 

Bond.    J2.500.     Suretlc.i.    Hartford   Ac- 
cident   &    Indemnity   Company. 


PWEIAANO 

(107)  SK  CASTENAUA  AND  SAN 
Marcos  Sts.  All  work  for  two- 
.itory  and  basement  frame  dwell- 
ing. 

Owner— Charles  C.  Gebhardt,  %  Cim- 
tractor. 

Arclhtect— F.  W.  Dakln.  625  Markoi 
St..   San  Francisco. 

Contractor  —  Cha.s.  Andersen.  Ijn 
Ciranvllle    St..    San   Francisco. 

Piled  May  2U.   '35.      Dated  May  11.   ■."!.■.. 

,    Frame    erected $1250 

Bripwn   coat   plaster  on 1250 

When    completed    1250 

Usual    35   days 1250 

TOTAL   COST.    J5000 

Bond.   none.      Limit.   90   working  days. 

forfeit,  $5  per  day.     Plans  and  speci- 

1catlon.>>  filed. 


WELL 

tlOS)     NO.   357  JESSIE  ST.     All  work 

I       for    boring    well    in    basement    of 

power  house  building. 
Owner  —  The   Emporium.    835    Market 

St..  San  Francisco. 
Architect— Not  Given. 
Contractor  —  A.    Paulsen.    San   Carlos 

Calif. 
Piled  May  20.    '35.     Dated  May  3.    "35. 

'   On    completion    75% 

Usual    35    days 25% 

TOTAL    COST.    $11    per    ft.    of    depth 

below  a  line  IS  ft.  above  basement 

lloor. 
ftond.   limit.,   forfeit,    plans  and  speci- 
ications.   none. 


ALAMEDA 

COUNTY 

Crouch 

Cederborg 

2100 

:n 

Mills 

Frost 

2451! 

.'8 

Same 

Rigney 

4032 

19 

Gilmore 

MacDonald 

11367 

?» 

Sawver 

Cederborg 



i\LTERATIONS 
26)     NO.    6547   TREMONT    ST..    Oak- 

I       land.      All  work   for  alterations   to 

I       dwelling. 

Owner — Frank    L.     Crouch.     6447    Tre- 
mnnt    St..    Oakland. 

Architect— Gwynn    Officer,    2328    War- 
ring  St..    Berkeley. 

;Contractor — A.     Cederborg.     1455    Ex- 
celsior   Ave..    Oakland. 

jailed  May  20.  '35.     Dated  May  17.  '35. 

I    On    10th    of   each    month 90% 

Usual  35   days 10T< 

1  TOTAL    COST.    $2100 

ir?ond.   limit,    forfeit,   none.      Plans  and 

(ipeciflcations  filed. 


,f^OOFING 

(27)     SEMINARY       AND       CAMDEN 

\        Sts..   Oakland.     All  work  for  roof- 

I        Ing   to   college  buildings. 

^wner — Mills  College.    Premises. 

Architect— W.     H.    Ratcliff.    American 

Trust  Bldg..   Berkeley. 
::;ontractor— C.  L.  BYost.  3159  El  Cam- 

ino    Real.    Palo   Alto. 
Piled  May  21,  '35.     Dated  Apr.  24.  '35. 

10th    of    each    month 75% 

,    Usual   35   days 25% 

TOTAL  COST.  $2466 
Bond.  $2456.  Surety.  Hartford  Acci- 
3ent  &  Indemnity  Co.  Limit,  forfeit, 
plans  and   specifications,    none. 


FlUd   M.iy   -'I.     35.     Dated   Feb     26.   '.I.S 
I'nymi'niH   name  as  above 

TOTAL  COST,  tier: 
Bond.  $4032.  Surety,  Hartford  Accl- 
ilent  &  Indemnity  Co.  Limit,  foifeit. 
Iilans  and  opeclflcBtlonN.   none. 


1 'WELLING 

li'.n  NO.  113S  HIGH  COURT,  Berke- 
ley. All  work  for  two-story  anil 
ImKvmi'nt    frame   dwelling. 

iiHM.r  — Wm.  W.  Gilmore.  1134  High 
Court,    Berkeley. 

Archlti'Ct— J.  W.  Plachck.  Mercantile 
Bldg..    Berkeley. 

Ciintractor— S.  A.  MacDonald  &  Son. 
2912    Deakin    St..    Berkeley. 

Filed   May  21.   '35.     Dated  May  21.   '35. 

On   let    each    month _ 75% 

Usual    35    days 25% 

TOTAL   COST.    $11,367 

Ifond.  none.     Limit.   90  days.     Forfeit. 

none.       Plans    and    specifications    filed. 


ItKSIDENCE 

(30)  LOT  24  AND  POK  LOT  25. 
Wildwood  Garden.  Piedmont.  All 
work    for  residence. 

Owner — Kent  A.   Sawyer. 

Architect— Albert  Farr.  68  Post  St.. 
San  Francisco. 

I'ontractor^Axel  Cederborg.  1455  Ex- 
celsior Ave..   Oakland. 

Filed  May  22.  '35.     Dated  May  21,  "35. 

27th    of    each    month 75% 

Csual     35     days 25% 

TOTAL  COST.    $ 

Bond,  $8736.     Surety.  U.  S.  Guarantee 

Co.      Limit.    100    days.      Forfeit,    none 

Plans  and  specifications  filed. 

SAN     FRANCISCO     UNDER    $1000 


(28)     TILE    WORK    ON    ABOVE. 
Contractor— Thomas    F.    Rigney.    3012 
Harrison    St..    Oakland. 


ALTER    apartments.    $7:    4131-B    19th 

St.:    owner.    F.    Bellmer.    Premises. 
BILLBOARD.     $6.25;     SW     Third     St.. 

Ncwhall   and   Jerrold   Sts.:    owner. 

Foster    &    Kleiser    Co..    1675    Eddy 
BILLBOARD.  $6.25:  W  Ninth  St.  25  S 

Bryant  St.:  owner.  Foster  &  Klei- 
ser Co..    1675  Eddy  St. 
BILLBOARD.     $6.25:       NE     Fell       and 

S'tanyan     Sts.:     owner.     Foster     & 

Kleiser  Co..   1675  Eddy  St. 
ALTER  apartments.    $900:    9E  Divisa- 

dero   and   Geary    Sts.;    owner.    Mr. 

and    Mrs.    E.    Lantz.    Prem.;    con- 
tractor.   State      Constr.    Co..      649 

27th  Ave. 
BILLBOARD,     $12.50:    SW    Van    Ness 

Ave.    and      O'Farrell    St.:      owner. 

Foster    &    Kleiser   Co..    1675    Eddy 
G.\RAGE.     one-story    frame.     $375;     S 

Anza    St.    75    E    12th    Ave.;    owner. 

Mrs.    Meyer.    25    Capra    Way. 
FLUES.    $60;    E   San   Jose   Ave.    167   N 

Ocean  Ave.:  owner.  C.  O.  Blincoe. 

2567    15th    Ave.:    owner.    Standard 

Heat  Co..  1241  9th  Ave. 
FLUES.    $20;    SE    Baker    and    Vallejo: 

owner.  Percy  Roberts.  Prem.:  con? 

tractor.    Standard    Heat    Co..    1241 

9th    Ave. 
ALTER  restaurant.  $500;  3309  Fillmore 

St.;  owner.  Corvette  Bros..  Prem.: 

contractor.    S.   F.  Constr.  Co..   2530 

Lombard    St. 
SIGN,     electric.     $150:     2801     California 

St.:    owner.    California    Pharmacy. 

Prem.:  contractor.  American  Elec. 

Sign   Co..    1740    Eddy    St. 
BILLBOARD.   $6.25;   STE  Lombard   and 
Steiner    Sts.;      owner.      Foster      &■ 

Kleiser  Co..  1675  Eddy  St. 
BILLBOARD.  $18.75;  S  Turk  St.  62  W 

Hyde  St.:  owner.  Foster  &  Kleiser 

Co..    1675    Eddy    St. 
BILLBOARD.  $12.50:  SE  Geary  St.  and 

Fifth     Ave.;       owner.     Foster       &: 

Kleiser  Co..  1675  Eddy  St. 
BILLBOARD.     16.25:     S    Monterey    100 

•W  Forester  St.:  owner.  Foeter  & 
Kleiser  Co..  1675  Eddy  St. 
ALTEK  dwelling,  $850;  4507  Anza  St. 
owner.  J.  C.  Bateman.  2303  Bush. 
ALTER  studios.  $500:  Montgomery  and 
Filbert  Sts..  The  Shadows;  owner. 
Carl   W.  Rebmann.   Premises. 


IIILLROARD,  $6.25:  SB  K>-ll  and  Oc 
la  via  8t».:  owner,  Foster  A  K1»l- 
«er  Co.,   1675  Eddy  St. 

ALTER    dwelling.    $2<i():    r,2    r)lvl».ad.r.. 

St.:  owner.  V.  Morabltn.  Premise" 

ALTER    dwelling.    $250:    1369    S.in<b</. 

St.;    owner.     V.    Magee.    2IR0    15th 

Street. 
FLUES,    $60;    2731    Baker   St.:    owner. 
Anza    Home   Bldg.    Co.,   3«tth    Ave. 
and       Klrkham      St.:       cuntraclr.r. 

Standard    Heat   Co..    1241    9Ih   Ave. 

ALTEK  theatre.  $300;  919  Market  St.; 

owner.    Fox    West    Coaiit,    Prem.: 

contractor,    Phoenlx-Slmpton    Co.. 
520   6th    St. 
ALTER  dwelling.  $350;  730  30lh  Ave.: 

owner.    C.    A.    Orlsmendl,    Prem.: 

contractor.  Anchf>r  Fence  Post  Co. 

of   Calif..    460   5th    St. 
BILLBOARD.   $12.50;  N  Kills  St.  60   K 

Polk  St.;  owner.   Foster  &  Klelsei 

Co..    1675    Eddy    St. 
ALTER  apartments,   $25;    130  Cole   : 

owner.    J.    F.    Wilken.    Premises. 
ALTP:R   store.    $386;    3310   Mission   St 

owner.  John  Catto.   %  Contractor; 

contractor,     Barrett    &     Hllp. 

Harrison   St. 
ALTER  dwelling,    $20:    10  and   12  Ap- 

pleton  St.;  owner,  Rose  M.  Richie, 

10    Appleton    S-i. 
FLUES.  $105;  S  Santiago  St.  32  E  14th 

Ave.;   owner.   Mrs.   Anna  Sutkamp 

2329  Funston   Ave.:   owner.   Lowell 

Davison.    375    Monterey    Blvd. 
ALTER    dwelling.     $450;     104     Silliman 

St.;   owner.   A     A     Speizer.    Prem.: 

contractor,    Fred    J.    Mesher.    2122 

Bn.derick    St. 
BILLBOARD.  $150;  NE  33rd  Ave.  and 

Geary    St.;    owner.    Associated    Oil 

Co..  79  New  Montgomery  St. 
BILLBOARD.    $6.25;    K    Tenth    St.    275 

9    Bryant     St.:     owner.     Foster    & 

Kleiser   Co..    ]r>7r.    Eddy    St. 
BILLBOARD,  $6.25;  W  Bay  Shore  125 

S    Woolsey    St.:    owner,    Foster    *.- 

Kleiser  Co..    107.".   Eddy  St. 
ALTER    dwelling.    $2i":    438    Hill    St.; 

owner.    Milton    K.    Bergst.    Prem.: 

'contractor.     Jr.hn     Lohman.      2174 

15th    Street. 
ALTER   dwelling.    $1.50;    1236   Chestnut 

St.;   owner.    Edna    Kruger.    Prem.; 

contractor.    B.       W.    Demarais      & 

S«ns.    732   Page   St. 
.\LTER    dwelling.     »165;    328    Stanyan 

St.;    owner.    S.     P.    Doyle.    Prem.: 

contractor,       N.        Hallstrom.        34 

Fouutain   St. 
ALTER   restaurant.      $50;   C59     Larkin 

St.;   owner.  Maiie  Foi=s.    Prem. 
ALTER    dwelling.    J2ii0;    2615    Clement 

St. ;    owner.    Mrs    Nellie    Moriarity. 

Premises;  contractor.   Victor  Oliva 

2731  24th   St. 
SIGN,    electric.    $175;    611    Geary    St.: 

uwner.  Ed.  Dunn.   Prem.;  contrac- 
tor.    Wonderlite.     170    Otis    St. 
BARBER    pole.    $.■.":    :i2    MontEomerv. 

owner.   Umbsen    Kerner  &   Steveno 

2S    Montgomery      St.;      contractor. 

Bertrand    Elec     C  >..    600   California 
ALTER  dwelling.   S25;  31S    London   S'. 

owner.    Roealina  Caneilla.    Prem. 
ALTER  dwelling.    ilOO;   364    Parnassus 

Ave.:    owner.    1  hos.    F.    Finn.    364 

Parnassus  Ave.;  contractor.   K.   A. 

McAfee.    125  Cervantes   St. 
BILLBOARD.  $12. .'0:  N  Ellis  St.  110  F 

Polk  St. :   owner.  Foster  &   Kleiser 

Co..    1675  Eddy  St. 
BILLBOARD.    $12.50:    SW   Balboa  ana 

43rd  Ave.;  owner.  Foster  &  Kleisei 

Co..    1675   Eddy  St. 
REPAIR     fire     damage     to     dwelUne. 

$490;    27    Bartlett    St.;    owner.    Mr. 

Day.    Cc  Contractor:  contractor.   L. 

Salomon.  1734  Broderick  St. 
ALTSR  flats.  $400:  1101  O'Farrell  St.: 
owner.  Realty  Investment  Con... 
»91  Post  St.:  contractor.  G.  Polati 
2229  Union  Sr. 
BILLBOARD.  $6.25:  NW  19th  Ave.  ano 
Taraval  St.;  owner.  Foster  .v 
Kleiser  Co..    1675  Eddy  St. 
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APARTMENTS 


Contract  Awarded. 

APARTMENTS  Cost,   $25,000 

.-SALINAS,    Monterey    Co..   Caaif. 

Two-storj'  frame  and  stucco  apart- 
ments (ten  3-room  apts.)  steath 
heating  system,  hanjwood  floors, 
tile  roofing^,    tile   baths,   etc. 

Owner — Wm.  Carpenter. 

Architect — Chas.  Butner,  51  Maple  St., 
Salinas. 

Contractor  —  Sam  Trondhjem.  45  Gell 
St.,   Salinas. 


CONTRACT   AWARDED 

LOS  AXGELKS.  Calif.  —  Willard- 
Brent  Co.,  254  E.  27th  St..  awarded 
contract  for  repaiiing  fir,-  damage  to 
the  Voltaire  aparments  at  1424  Cres 
cent  Heights  Blvd.  fo  Dave  Yedor. 
The  building,  a  7-story,  Class  A  struc- 
ture, will  h;.ve  a  new  slate  roof,  tile 
work,  and  refrigeration  equipment 
.'«nd  will  be  redecorated.  Cost.  $50.- 
000.     S.   W.   Flnley,  engineer. 

Ta   Ask   Bids  Within    Few   Days 

ALTEKATIOXS  Cost,    $ 

.SAN     FRANCISCO.       McAi.ister    and 

Gough   Streets. 
Alterations     to     f  r  a  m  e      apartment 

building   (painting,   etc.) 
Owner — Mrs.   Twomey. 
Architect    —    Leonard    H.    Ford,    2022 

Berkeley    Way,    Berkeley. 


Plans  Being   Prepared. 

APARTMENTS  Cost,  $52,000 

SACRAMENTO,  Sacramento  Co.,  Cal. 
Twenty-first  and   W   Streets. 

Three-story  frame  and  stucco  apart- 
ment buiWing  (80xl50-ft.)  21  2- 
and  3  -  room  apts.;  composition 
roofing,  steam  heating  system, 
hardwood  floors,  tile  bath.s,  steel 
sesh.   ec. 

Owner— Chas.   M.    Mack&rell. 

Architect — Jens  C.  Petersen.  812  2lith 
Street,  Sacramento. 

BONDS 


BONDS   SOLD 

REDWOOD  CITY,  .^^an  Mateo  Co.. 
Cal.— Sequoia  Union  Hfgh  School 
District  sold  bonds  In  the  amount  of 
$75,008  on  May  20.  Proceeds  to 
finance  pcmstructlon  nf  eight  school 
buildings  in  the  Sequoia  Union  High 
School  at  Redwood  City  for  which 
bids  are  now  being  taken,  to  be  open- 
ed June  3.  • 


CHURCHES 


Contract    Awarded. 

ALTERATIONS  Cost.    $2000 

SAN  FRANCIS(».     Divisadero  .<?treet 
near    Haight    Street. 


Alterations  to  church  (alter  residence 
for  church  auditorium  to  seat  100). 

Owner — Old  Westminister  Independent 
(Walter  Fairbairne  in  charge  of 
construction). 

Architect— John  H.  Thomas,  31  Nor- 
wood Ave.,   Berkeley. 

Contractor — C.  Lindberg,  1  Naylor  St., 
San  Francisco. 


Plans   Being    Figured. 

CHURCH  Cost,   $ 

RAKERSFIELD.  Kern  Co.,  Cal.  Trux- 
ton  Ave.  and  E  Street. 

(3ne-story  church  building  (auditor- 
ium to  .seat  400;  Sunday  school 
rooms,  etc.)  adobe  walls,  tile  roof, 
linoleum  covered  cement  floore, 
loud  speaker  system,  etc. 

Owner  — ■  Seventh  Day  Adventist 
Church,    Bakersfield. 

Architect — Clinton    Nourse.    1406    Bond 
St..    Los   Angeles. 
George  H.   Scott  is  chairman   of   the 

building  committee. 


BIDS    OPENED 

SAN  FBANCISCO— Western  Asbes- 
tos Co..  675  Townsen-1.  Street,  at  $1,- 
115  submitted  low  bid  to  Department 
of  Public  Works  for  acoustical  cor- 
rection in  band  practice  room  No.  10, 
.San   Francisco  War  Memorial  Bldg. 

(1)  Alternate  proposal  involving 
wrapping  vertical  walls  and  center  pi- 
lasters Nos.  1,  2,  3  and  4  from  floor 
to  soffit  of  ceiling  with  %-in.  rock- 
wood.  Arthur  Brown,  Jr.,  251  Kearny 
.St.,   architect. 

Complete  bids  follow: 

Western   Asbestos  Company $1,115 

(1)        93 

Jacks    &    Irvine $1,259 

(1)      127 

Bids  held    under  advisement. 

4-  FACTORIES  &  WARE- 
HOUSES 

Owner   Still    Taking    Bids, 

FACTORY  Cost,    $12,000 

SAN    FRANCISCO.     NW    Bryant   and 

Oak  Grove  Streets. 
Class  C  industrial  building. 
Owner   —   O.   J.    ad    L.    W.    Williams, 

Premises. 
Architect- Harold  C.  Ferree,  435  Valle 

Vista  Ave.,  Oakland. 

Sub-Contracts  Awarded. 

ALTERATIONS  Cost,    $6,000 

SAN   FRANCISCO.     144   Townsend  St. 

Alterations   to   warehouse   and    offices. 

Owner — Frank  Nolan  Drayage  Co,,  144 
Townsend  Street. 

Architect— Miller  &  Pflueger,  580  Mar- 
ket Street. 

Contractor — George  Wagner,  181  So. 
Park    Street. 

Plumbing— James  H.  Pinkerton,  9  2  7 
Howard  Street. 

Electric — Central  Elec.  Co..  179  Minna. 

Lumber— J.  H.  McCallum.  Bryant  and 
and  Oak  Grove  Streets. 

Mill  Work— Pacific  Manufacturing  Co. 
4*4  Montgomery  Street.  • 

Contract  Awarded. 

^"LL  Cost,   $16,000 

RICHMOND,  Contra  Costa  Co.,  Calif. 

Ninth  and  Ohio  Avenue. 
Brick   and   steel    frame   wood   working 

mill  (100xl75-ft.)  steel  trusses,  etc. 
Owner— Millradt  &  Son.  9th  and  Ohio. 

Richmond. 
Architect — Not  Given. 
Contractor— Elmer   J.    Freethy.    13  0  1 

Roosevelt   Ave.,    Richmond. 

Contract     Awarded. 

.SERVICE   BLDG.  Cost,    $15,00ii 


.SAN  FRANCnsCO.  S'W  Newhall  and 
Carroll  Streets. 

Two-story  Class  C  service  building. 

Owner — General  Brewing  Corp.,  2601 
Newhall    St.,    San    Francisco. 

Architect — Fred  H.  Meyer,  525  Mar- 
ket   St.,    San    Francisco. 

Contractor  —  Cahill  Bros.,  206  San- > 
some  St.,  San  Francisco. 


Contract  Awarded. 

TERMINAL  Cost,    $ 

RICHMOND.  Contra  Costa  Co.,  Cal.s 
Outer   Harbor. 

Oil   terminal   and   tanks. 

Owner — Camas  Oil  Co.  ( K.  O.  Fletch- 
er and  S.   Skillern). 

Architect — Not  Given. 

Contractor — Elmer  J.  Frt>9thy,  13  01. 
Roosevelt   Ave..    Richmond. 


Contract    Awarded. 

WAREHOUSE  Cost.    $2500  ? 

S.A..M   FRANCISCO.      S   Eighteenth   9t. 

50    E   Carolina    St. 
r)ne-story   frame  warehouse, 
owner — Readymix  Concrete  Co..  Prem. 
Arcliitect — Not   Given. 
Contractor — H.    E.    Rahlmann   Co.,  251 

Kearny   St.,    San    Francisco. 


Plumbing  Contract  Awarded. 

MILK    PLAN!  Cost,    $ 

ORLAND,    Glenn   Co.,    Calif. 
Two-story  brick  ana  steel  milk  dehy- 

drafting  plant   (62x102  feet):   steel 

.stairways. 
I  iwner — Golden    State    Creamery    Co.. 

425   Battery  St      San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. ; 
-Mgr.  of  Constr.  —  E.  W.   Perkins,  4S3  ; 

Battery    S^.,    San    Francisco.  .' 

Plumbing— C.    E.    Abbott,    403    6th   St.,  1 

Orland. 
Electrical    bids    are    being    taken  at : 
I  >rland. 

As    previously    reported,    brick   con- 1 
tract  awarded  to  Kyle  &  Co..  Fresno,  v 

To    Be   Done   By   Day's  Work. 

ALTERATIONS  Cost,    $6000  < 

SAN    FRANCISCO.      No.    1500    Castro  i 

Street. 
-Alterations  to  laundry. 
I  ^^vner — P.    Lassalle,    Premises. 
Aiciiitect— Not   Given. 


5— 


FLATS 


To    Be    Done    By    Day's   Work. 

FI.JVTS  (S)st,   $10,000  each 

SAN  FRANCISCO.     N  Jefferson  St.  E 

Fillmore    Street. 
Two    one-story    and    basement    frame 

and  stucco  flats. 
Owner  and   Builder — M.   P.   Jorgen.sen. 

2225    North    Point    .'?t..    S.    F, 
Architect— Not    Given. 


Sub-Contracts  Awarded. 

FLATS  ■  Cost,    $10.00(1 

SAN  FRANCISCO.  W  Dolores  St.  33 
N.    Jersey    Street. 

Two-storj-  and  basement  frame  and 
stucco  flats  (2  5-room  flats)  Pabco 
roofing,  gas  hot  air  heating  sys- 
tem, hardwood  floors,  tile  baths, 
etc. 

i'^wner — C.    Renner,    ''/c    Contractor. 

.^•chitect— Not  Given. 

(Contractor  —  Robert  McCarthy,  130 
nth    Ave.,    San   Francisco. 

Roofing — James    Reilly,     20    Isabel    St. 

Plumbing  —  Security  Plumbing  Co., 
1657   Market  St. 

Electric  Wiring— Bert  Doherty,  1725 
Church   St. 

Concrete — D.  O.  Connor  &  Son,  1367 
25th  Avenue. 

Wood  Sash  —  Eurek.n  Mill  Co.,  1715 
.Mission   St. 


PACIFIC    CONSTRUCTOR 


II 


Lumber     Sudden     Liimbnr    Co..    Kviinr 

.mil    QiiiiU   .Str(M»ts. 
painting  -  A.     W,     Stoncbnck.     ilH    «th 

AVfMiue. 
Lathing    and    Plaaterlng— .Inim  h     I'nII. 

:ii!    Dny   St. 


Contract   Awnrded. 

AI/l'KrtATli>N'S  Ctwt.    »2r>00 

AI.AMKIiA.    Alameda    Co.,    Cal.       No. 

11)29   Alanifdii   Avfiiiie. 
AlleratUinB     to     rcKldtnie     lor     llMt.s. 
Owner — IC.    Wehn.     I'rcmlsfK. 
Architect— Not  (Jlven. 
Contractor  —   Royal      Haiilman.      1213 

Broadway,    Alameda. 


6— GARAGES    &    SERVICE 
STATIONS 


Plans  Being   Figured — Bid*  Close  May 
28,  3  P.  M. 

OARAGE  Cost.   $15,000 

HOLI^ISTER,    San   Benito  Co.,   Calif. 
One-story   reinforced   concrete    gi.rage 
(lOOxlOO-ft.)    tile   and    composition 
roof,   concrete  floors,   etc. 
Ownpr— Tiffany  Motor  Co.,   Holllster. 
ArcKllect — A.    W.    Story,    Pajaro   Val- 
ley Bank  Bldg.,   Watsonville. 

Following  will  submit  bids: 

Lyman  Young,    R.  F.   D.,   Holllster. 

C.   B.   Younger,  840  Washington  St., 
Hoi  I  later. 

J.  C.  Graf.  P.  O.  Box  741,  Holllster. 

Jos.    A.    Lcchlelter,    230     Rodrequez 
St.,    Watsonville. 


Contract    Awarded. 

ALTER    SBRVICK    STATION        $ 

IIERKELEY,  Alameda  Co.,  Cal.     Park 

St.   and  Telegrpah  Ave. 
.Mterations  to  service  station. 
Owner — Standard     Oil     Ce.,     Financial 

Center  BIdg..   Oakland. 
Plans  by  Engineering  Dept.  of  Ownei. 
Contractor — Leslie    E.    Alley    1621    Hn- 

I'inal    Ave..    Alameda. 


Sub-Contracts    Awarded. 

SERVICE    STATION  Cost,    $9,500 

OAKLAND,  Altmeda  Co.,  Cal.  Tres- 
tle Glen  and  Lakeshore  Blvd. 

Stt^el  service   station. 

Owner — Gllmore  Oil  Co.,  Third  and 
18th   StB.,  San  Francisco. 

Architect — Not  Given. 

Contractor — John  Huggaxd.  R  1  a  1 1  o 
BHg..  San  Francisco. 

Electric — Paramount  Elec.  Co.,  4216 
Telegraph   Ave.,    Oakland. 

Steel  Bl^g. — Independent  Iron  Works, 
R21    Pine   St.,  Oakland. 

Concrete — T.  A.  Ryan,  5215  Fleming 
Ave.,  Oakland.  • 


Sub-Contracts  Awarded. 

SERVICE    STATION  Cost.    $4000 

I'ALO  ALTO.    Santa  Clara  Co.,   Calif. 

No.    400   High,  Street. 
Service    .station. 
Owner  —  Peter  Mullen,   Highway  and 

Alta  Mesa  Road.    Palo  Alto. 
Lessee  —  Associated   Oil   Co..   79   New 

Montgomery  St..   San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor  —  Lindgren   &    Swinerton, 

225  Bush  St.,  San  Francisco. 
Glass— West  Coast  Glass  Co..  516  High 

St..   Palo  Alto. 
Plumbing    and    Sheet    Metal— Chriten- 

sen   &-   .\nder.son.    247   High   Street. 

Palo  Alto. 
Electric— Erskine     Electric    Co..     Mld- 

dlefield    Road.    Redwood   City. 
Miscellaneous   Steel — Michel  &   Pfeffer 

Iron    Works.    Harrison    and    Tenth 

Sis..    San    Francisco. 
Mixed    Concrete — Urban    Brothers.    96 

Homer    Ave..    Palo    Alto. 


Sub-Contracts  Awarded. 

SERVICE   STATION  Cost.    $7,000 

DALY  CITY.    San   MateQ  Co..    Calif. 
Steel  service  station. 
Owner — Mr.  Concl. 
Architect — Not  Given. 


I  i.iilrac-lor— John    Hugg,ird.    RIall". 

HldK.,   San    Francisco. 
Steel    BIdg. —  Indepemlent    Iron    WnrkJi, 

.S2I    I'lnn   St.,    Oakland. 
Plumbing— Di.ly    City    P«'ninsula    Pibg. 

Sirvirr-,    Daly  City. 


PLANS    PREPARED 

SANTA  liAltHARA,  Cal.— Architect 
i;.  I;.  Kaufrnann.  KIO  Union  Bank 
lihlg..  Los  Angeles,  has  prepared  the 
pic'.ns  for  two  garageK.  chauffeur's 
quarters  and  a  wall  to  be  erected 
on  a  lO-acre  eslalo  at  Toro  Canyon 
and  Foothill  Roads.  Santj.  Barbara, 
for  R.  O.  Wilbur.  The  garages  and 
Muarter.s  will  be  wood  frame  and  stuc- 
i-o   structures. 


Concrete    Bids   Being   Taken. 

SERVICE    STATION  Cost,    $7000 

S.\.N    P'RANCISCO.      NW    Folsom    and 

Krtmont  Streets. 
(ini-«tory  service  station. 
1  iwner    —    Standard    Oil      <>>.,       Bush 

.S't.,   San  Francisco, 
rians  !>>■  Engineering  Dept.  of  Owner. 


Contract   Awarded. 

ALTERATIONS  Cost,    $1000 

SAN    FRANCISCO.      Eighth   Ave.    and 

Judah    Street. 
Alterations    to    service    station    (Steel 

work,  etc.) 
iiwner- Standard     Oil     Co.,     225     Bush 

St.,    San  Francisco. 
Pl.-ins  by  Engineering  Dept.  of  Owner. 
Contractor — Independent    Iron    Works. 

821   Pini-  St.,   Oakland. 


Contract   Awarded. 

SERVICE    STATION  Cost,    $10,000 

SAN    FRANCISCO.      Tenth    and    Mis- 
sion   Streets. 

Steel  service  station. 

Owner — Union  Oil   Co..    220   Montgom- 
ery St.,  San  Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor   —    Fred    J.    Early    Jr.,    369 
Pine  St.,   San  Francisco. 
Sub-contracts    will    be    awarded    in 

about  two  weeks. 


Sub-Contracts  Awarded. 

SERVICE    STATION  Cost.    $6290 

SAN  FRANCISCO.  SE  Post  and  Di- 
visadero  Streets. 

Steel   service   station. 

Owner — Alice    E.    Stanton. 

Lessee  —  Richfield  Oil  Co..  248  Bat- 
tery Street. 

Plans  by  Engineering  Dept.  of  Lessee 

Cc.ntractor— Fred  J.  Early,  Jr.,  369 
Pine   Street. 

Steel  Buildings— H.  T.  Gettlns.  830 
Market    Street. 

Electric— Collonan  Electric  &  Mfg.  Co. 
3201    Mission   St. 

7—  FEDERAL  BUILDINGS 

Contract  Awarded 

POST  OFFICE          Cont.   Price.   $39,760 

TURLOCK,    Stanislaus   Co.,   Calif. 

One-story  and  basement  concrete  post 
office  bldg.  (cement  finish,  com- 
position roof,  steam  heating  sys- 
tem,  etc.;   803c60-ft.) 

Owner — United  Sti.tes  Government. 

Plans  by  Supervising  Architect  of  the 
Treasury  Dept..  Washington,  D.  C. 

Contractor— K.  E.  Parker  Co..   136  So 
Park,   San  Francisco. 
Complete    bids     published     Jan.     11. 

1935.  • 


BIDS  OPENED 
HOQUL\M,  Wash — As  previously  re- 
ported. Patterson  Bros..  2059  Webster 
St.,  Oakland,  at  $1240  submitted  low- 
bid  to  Treasury  Department.  Wash- 
ington. D.  C.  for  painting  the  plaster, 
etc..  at  the  U.  S.  Post  Office.  Hoqu- 
iara.  Wash.  Only  other  bid  was  sub- 
mitted by  Ralph  Berglund.  2732  Pacific 
Ave..   Hoquiam.  at  $1935. 


BIDS   WANTED 

HAN  ySIfiRO.  San  Diego  Co.,  Cal-— 
Until  June  tl.  1"  A.  M..  bldn  will  b» 
rcc<-lved  by  Treasury  Department. 
Procurement  Division.  Publl<'  Work" 
IJranch.  Washington,  D.  C,  for  paint- 
ing plaster,  etc..  in  the  U.  S.  Inspec- 
tion  Station   at   San    Ysldro,   Calif. 

Speclflcatlons  may  be  obtained  from 
the  above  office  and  from  tin-  Custo- 
dian of  the  building  at  .San   Ysldro. 


Plans  Being  Prepared. 

PO.HT   OFFICE  <"'*t.    1445.000 

SANTA  BAKBAKA.  Cal.  Anacapa  and 

Canon   Perdido  Streets. 
New  Post  Office  Building. 
Owner — i;nlti-d  Suites  fiovernnienl. 
Plans  by  Supervising  Architect,  Treuf 

ury  Dept.,  Washington,  D.  C. 
Consulting    Architect  —  Reginald      I'. 
Johnson.     707     Architects     BIdg..     Ix.s 

Angeles. 


Bids    Wanted— To     Close     July 


1st, 


P.    M. 


POST  OFFICE  Cost.   $57,200 

SAN  GABRIEL.   Los  .\ngeles  Co..  Cal. 
U.  S.   Post  Office  Bldg. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Wash- 
ington,   D.   C. 
Tlans  and  specifications  may  be  ob- 
tained   from   above  office.  • 


BIDS    WANTED 

PRESCOTT.  Ar:z.  — Until  Jmie  lOlli. 
10  A.  M.,  bids  will  be  received  by  the 
Treasury  Department,  I'rocurcmeut 
Division.  Public  Wks  Branch.  Wash- 
ington. D.  <■..  for  painting  the  plas- 
ter, etc..  at  the  I'.  S.  post  office  and 
court  hous.-  at  Prescott.  Specifica- 
tions may  be  obtJ.ineil  from  the  above 
office  and  from  the  Custodial,  of  the 
building  at  Prescott. 


BIDS  WANTED 

PORTERVILLE.  Tulare  Co..  Cal.— 
Until  June  14.  10  .■^.  M..  bld.-^  \.ill  be 
received  by  the  Treasury  Department. 
Public  Works  Branch.  Washington. 
D.  C.  for  painting  tlie  plaster,  etc.. 
in  the  U.   S.    post   office  at    Porterville. 

Speciflc!.tions  may  be  obtained  from 
above  offici  and  from  the  Cu.-io(i..T!i 
of    the    building   at    Porterville. 


Sub-Contracts  Awarded 

POST    OFFICE       Conl.    Price.    $33.s3» 

SEBASTOPOL.    Sonoma    Co..    Cal. 

One-stor>'  Pest   office  Building. 

Owner— United  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury Dept..   W.ashington.   D.  C. 

Contractor— Kobt.  McCarthy.  1363  14111 
Ave..    San   Francisco. 

Roofing— C.    L.    Frost.    Palo   Alto. 

Sheet  Metal— Guilfoy  Cornico  Work.-^. 
1234   Howard   St. 

Tile  Work— American  Art  Tile.  231 
Franklin    St. 

Steel  Sash  —  Soule  Steel  Co..  1750 
Army  Si. 

Structural  Steel— Judson  Pacific  Co.. 
6011  Mission  St. 

Glass— W.  P  Fuller  .K:  C..  301  MIs- 
s^ion  St. 

Hardware — Yale  &  Towne  ilfg.  Co.. 
7   Front   St. 

Lathing  and  Plastering  —  M.  J.  King. 
231   Franklin   St. 

Vault  Doors — Herring  Hall  Marvin 
Safe    Cii.,    214    California    St. 

Ornamental  fon  Work— Peerless  Or- 
mantel  Iron  Works.  152S  Fol- 
som   St. 

FUNDS   ALLOTTED 

BENTON  FIELD.  Alameda.  Ca.\.— 
The  sum  of  $3,031,195,  work  -  relief 
funds,  has  been  appropriated  for  the 
completion  of  Benton  .4ir  Field.  Work 
Involves  construction  of  machine  shop, 
warehouse,  administrr.tion  buiHing. 
dispensary,  hangars,  fire  station,  fuel 
tanks,  additional  road  work  and  pos- 
sible reclamation  of  tidels.nds  to  in- 
crease   lamling  field   area. 


12 
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riHiis  havi'  bOLii  completed  In  the 
•  ifflce  of  the  Constructing  Quarter- 
ister.  Leander  I.aj-sen.  Ilcntoii  Field. 
Alanit*dj..  • 


Complete    Bids, 

l.VSPKCTION  STATION    Cost,  J66.000 
NACO,    Arizona. 

Owner — United  Siaie.s  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury   Dept..    Washington,    D.    C. 
Low    Bidder — T.    H.    Johnson    and    W. 

M.   Martin.    P.    O.    Box   C54,    Dalla.s 

Texas,   $52.20n. 
Complete  bids  follow: 
T.    H.    Johnson      and    W.      M.    Martin. 

Ualla.s.    Texas.    J52.S00. 
It.ihert   E.   McKee,     El   Paso,     Texas. 

$33,550. 
Murch    Bros.    Conetr.    Co.,    9t.    Louis. 

t53.834. 
M.    M.    Sundt      Con.str.    Co.,      Tucson. 

Ariz..  $60,436. 
MacDonald    Constr.      Co.,    St.      Louis, 

Mo.,    $61,317. 
Bids   held   under  advisement. 


LOW    BIDDER 

LOS  ANGELES.  Cal.— A.  J.  Bayer 
Co..  2300  E.  Slauson  Ave.,  Los  Ange- 
les, at  $6,990  submitted  low  hid  to  the 
Veterans'  Administrr.tion.  Washing- 
ton. D.  C  for  furnishing  and  instal- 
ling complete,  metal  cubicle  parti- 
tions In  Buildings  Nos.  162  and  164  at 
the  Veterans  Administration  Facility. 
Los  Angeles. 

It  was  previously  reported  that 
Theo.  A.  Beyer  Const.  Co..  Los  .An- 
geles,   was   low.    which    wi.s    in   error. 

BIOS    OPENED 

SAN  DIEGO.  Cal.— Emil  Brown  and 
Co..  300  E  Ninth  St..  Los  Aiig^  k*. 
submitted  the  low  bid  to  Nation;il 
Park  Service  for  sheet  met:.l  work  for 
alterations  and  restoration  of  the  e.^- 
isting  lighthouse  and  building  at  Cii- 
brillo  National  Monument,   San  Dieg'i. 

The  bids  follow: 

Emil  Brown  &  Co..  (1)  steel  $67?-; 
(2)  copper.  $S46. 

California  Sheet  Me'-.-.l  Wo:  ks,  (1) 
$729.14;    (2)   $953.63. 

Ingle   Mfg.   Co..    (1)    $954;    (2)    $1170. 

Gullfoy  Cornice  Works,  (1)  $997;  (2) 
$997. 

California  Cornice  Works.  (1)  no 
bid;   (2)   $1150. 

Main  Cornice  Works.  (1)  $1600:  (2) 
JISOO. 


SPECIFICATIONS  BEING  WRITTEN 
CALIFORNIA.  ETC.— Treasury  De- 
partment reports  the  following  Post 
Office  projects  in  the  specification 
stage:  Claremont,  $51,700;  Marsh- 
field.  Ore..  $92,400;  San  Rafael,  $64,900; 
Santa  Monica,  $130,900;  Ventura.  $85,- 
800;  Denver  Colo..  mint.  $350,000: 
Flagetaff.  Ariz.,  $137,000;  Grants  Pass. 
Ore.,  $150,000;  Ketchikan,  .Alaska, 
SSOn.OfiO. 


Low    Bidder. 

INSPECTION    STATION   Cost.    $66,000 

NACO,    Arizona. 

United    States   Inspection    Station. 

Owner — United  States  Government. 

Plans  by   Supervising  .Architect  of  tho 

Treasury  Dept..   Washington,  D.C. 
Low    Bidder— T.    H.    Johnson    and    W. 

M.   Martin,   P.   O.   Box  654,  Dallas, 

Texas.  $52,200. 
Complete  bids  will  be  given   shortly. 


BIOS    WANTED 

.MERCED.  Cal.— Until  June  14,  10 
A.  M..  bids  will  be  received  by  Treas- 
ury Department.  Procurement  Divi- 
sion. Public  Works  Branch.  Washing- 
ton, D.  C  for  painting  the  plafiter, 
etc.'.  in  the  U.  S.  Post  Office  at  Mer- 
ced. Specifications  may  be  obtained 
from  above  office  and  from  the  Custo- 
dian  of   the   Building,   at   Merced. 


8—       CLUB  BUILDING 

Sub -Contracts  Awarded. 

LODGE  Cost,   $4,000 

PALO  ALTO.   Santa  Clara  Co.,   Calif. 

University   Ave.    and  Florence    St, 
Owner — Palo   Alto   Masonic   Temple 

Association. 
.Architect — Henry   C.    Collins.    Decker- 
oak  Bldg.,  Palo  Alto. 
Contractor — R.    W.    Follmer.    465    Lyt- 

ton  St.,  Palo  Alto. 
Plumbing — John   Ingram,    Palo   Alto. 
Electric  Wiring — Stanford  Elec.  Wk», 

Palo  Alto. 
Tile  Work — P.    Buthman,   Re  dwood 

City. 
Concrete — Fevioli   &   Bettini,   Redwood 

City. 
Steel    Sash  — Soule    Steel    Co.,    17  50 

Army  St..   San  Francisco. 
Structural    Steel — Soule  Steel  Co. 
Glass — West   Coast   Glass  Co.,    Palo 

Alto. 
Hardwood     Floors — Inlaid    Floor    Co., 

600  Alabama  St.,  San  Francisco. 
Lumber — Gray  Thorning   Lumber  Co., 

Redwood    City. 
Hardware — Palo    Alto    Hardware    Co., 

Palo  Alto. 
Painting — Otto  Hertig,  Palo  Alto. 
Lathing  &.  Plastering — Irsj  T.  Bridges. 

Palo  Alto. 
Finish     Materials— Palo    Alto     Planing 

Mill.    Palo  Alto. 


Sub-Bids    Being    Taken. 

LODGE    BLDG.    ETC.        Cost,    $25,000 

DALY  CITY.  San  Mateo  Co.,  Cat. 
Mission  and  Hillcrest  Drive. 

Two-story  frame  lodge  and  store 
building  (cement  plaster  exterior, 
cast  stone  ornaments,  steel  col- 
umns and  trusse.s,  heating  and 
ventilating  system,  maple  floors, 
plate  glass  front,  metal  bars,  tile 
work,  etc.);  lodge  rooms,  banquet 
hall  and  offices  on  second  floor 
with  stores  on  the  ground  floor. 

Owner — Crocker  Lodge,   F.   &   A.   M. 

Architect — H.  C.  Baumann,  251  Kear- 
ny St.,   San   Francisco. 

Mgr.    of   Constr. — A.   C.    Anderson,    666 
Mission  St.,  San  Francisco. 
All   sub-bids    are    being   received    b\' 

the    manager    of    construction    at    666 

Mission  Street. 


9—  HOSPITALS 

BIDS    OPENED 

SAN  FRANCISCO.  —  Schrader  Iron 
Works,  1247  Harrison  St..  at  $1,580 
.■submitted  low  bid  to  Purchasing  De- 
partment, for  furnishing  steel  work 
for    the    Si,n    Francisco   Hospital. 

Work  involves: 

(1)  steel    work  for  porches    on   fourth 

floor  of  T.   B.   Bldg.; 

(2)  steel    work    for    porches    of    Ward 

No.    19,   T.    B.    Bldg.; 

(3)  steel  work  for   windbreak  on   roof 

of   T.    B.    Bldg.; 
(3a)  total  of  Items  l",  2  and  3; 

(4)  125  pieces  of  steel  sash.  4  ft.  2%- 

inches   wide,   x  4   ft.   S   In.   high, 
12    lights.     4    wide,    3    high,    12x8 
glass,    %-ln.    holee    drilled    for    T- 
bar  connections,  4    each   side. 
Complete  bids  follow: 

Schrader    Iron    Works (1)   $  340 

- (2)       600 

(3)       640 

(3a)     

(4)     1580 

Western    Iron   Works   (1)  $  315 

(2)       531 

•■- (3)       790 

- (3£.)     1636 

^   .      ,„  (4)       500 

Fair   Mfg.   Co (i)       359 

(2)  691 

- (3)  855 

(Sa)  1915 

„   ,_,        „            (4)  500 

Golden  Gate   Iron  Works (1)  375 

(2)  870 


_ (S) 

- (3a) 

(4) 

Patterson   &  Koster  (1) 

!"!~Z"Z!ZZ"'"'(3) 

_ _ (3a) 

California   Steel   Prod.  Co (1) 

...(2) 

(3) 

...- (3a) 

- - ..(4) 

Judsnn   Pacific  Company  (1) 

(2) 

(3) 

(3a) 

Soule    Steele  Comp£„ny   (4) 

Michel  &  Pfeffer  Iron  Wks  ..(4) 
Bids   held   under  advisement. 


TOO 
1945 


373 
698 

1003 
500 
435 
860 
796 

2091 

564 

864 
1094 
2504 

500 
500 


PLANNED 

CALISTOGA,  Sonoma  Co.,  Cal. — Dr. 
J.  W.  Sooy.  Fitzhugh  Bldg..  San  Fran- 
cisco, has  purchased  the  Geysers 
Hotel  at  Calistoga  and  plans  to  estab- 
lish a  health  center.  Further  details 
will  be  announced  in  about  one  week. 


May  17,   1935 
CONTRACTS   AWARDED 

SAN  RAFAEL,  Marin  Co.,  Calif.— 
Marin  County  Supervisors  awarded 
the  following  contracts  for  the  mate- 
rials for  the  construction  of  an  addi- 
tion to  the  Marin  County  Tubercu- 
losis Hospital: 
Paint — J.  B.  Rice.  216  Toll  Road,   San 

Rafael,    $181.59. 
Hardware— Scott     Co.,    8335    4th    St.. 

San  Rafael,   $61.50. 
Lumber — Henry  Hess  Lumber  Co.,  229 

3rd   St.,   San  Rafael,  $3,904.22. 
Roofing- Cheda    Co.,    214    Toll    Road, 

San    Rafael,    $418.68. 
Plumbing — E.    Ongaro,   47   Scenic   Rd., 

Fairfax,  $800. 
Electric    Fixtures — Vogle   Electric  Co., 

San  Rafael,   $2,193. 
Cement— McPhail  Co..   917  C   St.,   San 

Rafael,  $307.80. 
Sheet  metal  bids  held  under  advise- 
ment. • 

BIOS  WANTED 

VENTUR.A.  Cal.— Until  June  7,  10 
A.  M.,  bids  will  be  received  by  the 
Ventura  county  supervisors  for  fol- 
lowing work  in  connection  witli  the 
construction  of  an  isolation  ward  bldg 
at    Ventura    county    hospital: 

(914)  general  work; 

(916)  plumbing  work; 

(917)  electric    wiring   and    fixtures; 

(918)  painting; 

(919)  heating; 

(920)  special   equipment. 

Plans  and  specifications  may  be  ob- 
tained from  Architect  Harold  E.  Bur- 
ket,  435  E.  Main  St.,  Ventura,  upon 
deposit  of  $15.  Guaranty  of  10%  must 
accompany  each  bid. 

PLANNED 

RIVERSIDE.  Cal.— Riverside  Coun- 
ty Supervisors  have  appointed  How- 
ard E.  Slack,  3845  W.  Fourth  St.. 
Riverside,  superintendent  of  construc- 
tion for  the  east  wing  of  the  new 
Riverside  County  Hospital  to  be  erect- 
ed in  Arlington,  an  SERA  project.  It 
will  be  a  three-story  and  basement, 
steel  and  concrete  structure,  provid- 
ing 101  beds.  The  county  has  funds 
on  liand  for  the  purchase  of  part  nl 
the  materials.  G.  Stanley  Wilson. 
Mission  Inn,   Riverside,   architect. 

Contract  Awarded. 

HOSPITAL  Cost,  $649) 

BERBSFORD,    San    Mateo    Co.,    Calif. 

County  Road. 
One-story   frame   and    stucco   hospital. 
Owner— Charles    Bennett.     2901    South 

El  C'aniino  Real.  San  Mateo. 
.Architect— Leslie  I.  Nichols,  529  Quin- 

da  St..   Palo  Alto, 
i-nntractor- H.    T.    Holsher.     325    Elm 

St.     Snn   Mateo. 
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I? 


Bids  Opaned. 

ATTKNDANT  QTK.S.  CoHl,  »150.0n0 

rAMARILI.O..   Ventura  Co.  Tnl.  f^iini- 

iirlllii  State   HiwpltHl. 
Four    imp-    and    two  -  KtoFy    irlnfon'id 
idiirrctc  attciulaiit  iiiiartriH  bulM 
liiKH  (tile  roof.  Ktearn  heating  8yH- 
tcin  to  coniicit  to  main  plant  etc.  I 
Owner — State  of  California. 
Archlteet— Oeo.     H.     McDouKall,     State 
Architect.    Public   Works    nulldlnu. 
.Sacramento. 
Complete   bUl.s  follow: 
(1)  deduct  for  omitting   unit   A. 

Genera'   Work 
I,oul.s    A.    nelKler,    CIS    Middle- 
ton    St.,    Huntlngrton   Parlt..$12S.2.'iii 

C)       3.438 

rOnKlneer'.s    estimate     9C.622 

Heating 

Scott  Co.,  n:i  mill  St..  Oiiuii.nd  $i;..>iT2 
(1)      .inr. 

M.    J.    Keeves    Heating   Co.,    San 

Francisco    $7,124 

(])        221 

John.Kon     &    Reeves,    Glenxlale $7,.5C!» 

(1)        285 

J.   Hokom,    Los   Angeles   $7,822 

(1)        277 

Munger   &   Hunger,    Pasadena $8,900 

(1)        300 

Knglneer's   estimate $7,584 

Plumbing 
Scott  Co.,  243  Minna  St..  S.  F.     $12. "ST 

(U         754 

J.   A.    Fazio,   OakUnd $14,759 

(1)       1,040 

jr.  J.   Reeves   Heating  Co.,   San 

Francisco    $14,875 

- (1)     1.30.5 

Chas.  H.  Warren,  Compton $15,75(1 

(1)    i.ios 

Hunger    &   Hunger,   Pasadena...  $17,687 

(1)        950 

.1.  Hokom.   Los  Angeles $20,722 

'.(1)     1.145 

Engineer's    estimate    $16,580 

Eledtrical    Work 
H.   H.  Walker,  1323  Venice  Blvd. 

Los   Angeles    $7,427 

(1)        140 

American     Electric     Const.    Co., 

S«^n    Francisco   $7,681 

(1)        221 

Seaside   Electric  Co.,   Ventura $7,815 

(1)        158 

Moore    Electric  Co.,    L.    A $8,325 

(1)        100 

Newberry  Electric  Co..    L.   A $8,787 

(1)        250 

H.    O.    Bauerle.    Los   Angeles $8,986 

(1)  75 

MacFarlane   Electric   Co.,    Sant(^ 

Ana    $9,777 

(I)        200 

Allen    R.    Ochs.    Coalinga $10  oil 

(1)         21'! 

Enpineer's    estimate    $9,0,"1 

Rids   held    under   advisement. 


HOTELS 


To   Ask   Bids  Within   A   Few   Days. 

ALTERATIONS  Coet.    $ 

SACRAMENTO.    Sacramento  Co.,   Cal. 

Ei.chth  and  J  Streets. 
Alterations   to    Windsor  Hotel    (new- 
stores  on  ground  floor,  offices,  etc.) 
Owner — California-Western  States  Life 

Insurance  Company. 
Architect— Ceo.  Sellon.  California  State 
Life   Bldg..    Sacramento. 
Bids    will     he    tj.ken     on     a    general 
rontract.  • 


Contract   Awarded. 

ALTERATIONS  Cost,  $30,000 

SAN  FRANCISCO.    Powell  and  Gearv. 

Alterations   to  Hotel   St.   Francis. 

Owner— Crocker  Hotel  Co..  %  contrt.t;- 
tor. 

Architect— Bli.ss  *  FairweaJher.  Bal- 
boa Building. 

Contractor— Ira  W.  Cohurn.  204S  Mar- 
ket Street. 


Preliminary   Eatlmatet   Being   Taken. 
ALTERATIONS  Cost.    $— - 

SACRAHENTO,   Sacramento  Co..   Cal. 

Elghtli   and   J   Streets. 
AlterationH    to    Windsor    Hotel    (new 

storey  on  ground  floor,  oltlee.s  etc.) 
owner— Culifornia.-Western  States  Life 

Insurance  Compi.ny. 
Architect— Geo.  Sellon,  California  Htute 

Life  Bidg.,  Sacramento. 
BMs  will  be  taken  on  a  general  con- 
tract. 


12—      POWER  PLANTS 

Preparing    Preliminary    Sketches. 

.°URVEy    BLDO.  Cost,    $ 

NAPA,    NKpa  Co.,  Calif. 
Make    survey   of   all    county    buildings. 
Owner — County  of  Napa. 
Architect— Geo.  Sellon,  California  Stat* 
Life  Bidg.,   Sacramento. 


BIOS    OPENED 

COOLIDGE,  Ariz.— Bids  for  furnish- 
ing corrugated  asbestos  roof  for  the 
San  Carlos  Project.  Coolldge.  F.  P. 
261.  Bid  No.  0169.  were  opened  by  the 
U.  S.  Imlian  Irrigation  Service.  Rm. 
.■>24,  751  S.  Pigueroi.  St..  Los  .-Vngeles, 
.May  17.     The  bids  were: 

Consolidated  Roofing  &  Supply  Co  . 
Phoenix.  $2110  fob  Coolldge.  or  $167n 
fob  Ixickland.  Ohio.  Delivery  10  days 
to  Coolldge.  4  days  at  Lockland.  Ship- 
ping weight  39.000  lbs.  Terms  2%  ten 
days. 

Marine  Engr.  &  Supply  Co.  (Johns - 
Manvllle)  941  E  2nd  St..  Loa  Angeles 
$3104  fob  Coolidge  or  $2492  fob  plant. 
Delivery  10  di.ys.  Shipping  weight  52- 
000  lbs.    Terms  net. 

Western  Asbestbs  Co..  San  Fran- 
cisco, $2685  fob  Coolidge  or  $2098  fob 
Waukeegan.  Delivery  10  days.  Ship- 
ping weight  43.500.     Terms   net.  ' 


BIOS    OPEivlED 

SAN  FRANCISCO— E.  A.  Comely. 
Inc.,  1452  Bush  St..  at  $1442.05  sub- 
mitted low  bid  to  Custodian.  U.  & 
Marine  Hospital,  for  furni.shing  and 
installing  combination  gas  and  oil 
burner  units  on  four  100-hp.  scotch 
marine  boilers  as  installed  in  the 
power  house  of  the  Marine  Hospital. 
14th  Ave.  and  Lake  St..  San  Fran- 
cisco.    Complete  bids  follow: 

E.    A.    Comely.    Inc $1442.0.'; 

James   H.    Pinkerton 1779. On 

McGee     Sales    Agency 1900.00 

Bids  held  under  advisement. 


BIDS    OPENED 

SAN  FRANCnSCO  —  Murray  Iron 
Works.  417  Market  St..  at  $8270  sub- 
mitted low  bid  and  recommended  for 
award  of  contract  by  the  Construct- 
ing Quartermaster.  Fort  Mason,  un- 
de  Bid  No.  W  6616-35-14.  for  furnish- 
ing and  installing  one  steam  turbine 
for  present  200  K.  W..  D.  C.  genera- 
tor in  the  power  plant  at  Letterman 
General  Hospital.  Presidio.  San 
Francisco.      Complete   bids   follow: 

Murray    Iron    Works $8276 

General    Electric    Co 9950 

Westinghouse    Electric    Co..: 9955 

DcLaval    Steam    Turbine    Co 996S 


13_  PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 


To  Ask  Material    Bids  In  Two  Weeks. 

ALTER.^TIONS  Cost,   $22,000 

NEV.\D.\  CITY.  Nevada  Co..  Calif. 

Alterations  and  addition  to  courthouse 
(West  addition,  fire  unit)  work  in- 
volves addition  to  county  clerk's 
office  and  boi.rd  of  supervisors' 
ofBce. 

Owner — County  of  Nevada. 

.\rchitect — Geo.  Sellon,  California  State 
Life   Bidg..    Sacramento. 
Tjabor  will   he  furnished  by  SERA. 


Plana  Being  Complatad. 

ADDITION  CoHt.    $100,0011 

.•^f'NORA.    Tuolumne  Co.,    Calif. 

Addition  to  county  courthouse  for  Jull 
(brick  construction)  to  accommo- 
date  CO:  Jail  e<|ulpment.   etc. 

Owner — County   of   Tuolumne. 

.\rchltect  —  Wm.   Mooser,  Monadnock 
Bidg.,   San   Francisco. 
Plans    win    be    submitted    to    BoanI 

of    SupervlsorH    on    June    3rd    for   ap- 

provul. 

Material  Bids  Wanted — To  Clote  June 
?.  8:00   P.    M. 

AUMORV  (JOBt,    $40,000 

l.olil,  .San  Joa<iuiii  Co  .  <?allf.  Wash- 
ington  Street. 

One-story  armory  (adobe  brick  walU 
and  partitions,  tile  roof,  wood 
floors,  etc.).  auditorium  to  be  75x 
150   feet. 

owner — City  of  Lodl. 

Architect— Joseph    Losekann.    121S    W 
Harding   St..    Stockton. 
Plans    and      specifications      will    be 

available    from    the   City    Clerk    or    the 

City   Engineer  at  I..odi. 


New  Bids  Wanted— To  Close  June  4th, 

8   P.   M. 
ALTER  CITY  HALL  Coiit.  Price  $1035 
SAUSAI-ITO.   Marin  Co..  Calif. 
.Alterations  to  second  story  of  the  City 
Hall  (work  Involves  new  partitions 
plumbing,     wiring,     painting,     re- 
model heating  system,   etc.) 
I'wner — City   of    Sausallto. 
.\rchltect — S.   Helman.  605  Market  St.. 
San  Franclaco. 
Contract  was  previously  awarded  to 
Jos.    F.    Childs.    Mill    Valley,    at    $1.0» 
but  due    to   error    in    advertising,    new- 
bids   have    been  asked. 
Complete    bids    published    Mi-y    2. 
Plans  and  specifications  may  be  ob- 
tained from  the  City  Clerk. 


Contracts  Awarded. 

ADDITION  Cost.    $30,000 

ROSEVILLE.    Placer   Co.,    Calif. 
.Vlterations  and  additions   to  City  Hall 

(construct  new  wing  :.nd   remodel 

present    building), 
(iwner — City   of  Roseville. 
Architect— Chas.    F.     Dean.    California 

State   Life   Bidg..   Sacramento. 
Mgr.    of    Const.— C.     W.    Wilke.    Rose- 
ville. 
Cement — Sterling     Lumber     Co..     32nd 

iind    Ettie    Sts..    Oakland.   $2,388.50. 
Rock— J.    Philips.    Roseville.    $913.00. 
Sand — Diamond  Match  Co.  Chlco.  $325 
Lumber— Di!.mond    JIntch   Co.,   Chico, 

$2,094.18. 
Nails— Wolfe    and    Royer.     Roseville, 

$,S0.S3. 
Wood   Windows— Diamond   Match  Co.. 

$00.00. 

Steel    Windows — Sterling  Lumber   Co., 

f)aklnnd.   $496.00. 
Roofing    Tile— Wm.   J.    -Anderson.    3825 

Army  St..    Sna  Francusco.  $98.00. 
Composition     Roofing — Zellerbach    Pa- 
per   Co..    534    Battery    Street.    San 

Francisco.     $348.00. 
Glass— Sterling    Lumber  Co..    Oakland. 

$110.00. 
Structural    Steel— Ailing    Iron     Works. 

2415  5th   St..   Sacramento.   $1,480. 
Reinforcing    Steel — Palm    Iron    Works. 

15th   and   S   Sts..    Sacramento.    $1.- 

554.29. 
Complete  bids  on  file  In  the  ofBce  of 
Daily  Pacific  Builder  and  may  be   in- 
spected by   those   interested. 

Material  Bids  Wanted— To  Close  June 
3rd, 

ARMORY  Cost.    $40,000 

LODI.  San  Joaquin  Co..  Calif.  Wash- 
ington  Street. 

One  -  storj-  armory  (adobe  brick  walls 
and  partition.',  tile  roof,  wood 
floors,  .ctc.l  jinditorinm  to  he  T5x 
150   feet. 

fvwner— City  of  Lodi. 

Architect— Jos.  Losekann.  1218  West 
Harding  St..  Stockton. 
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Following    materials   \v:.nted: 
lU  Concrete  Materials 

(a)  6.000  baifM  Portland  cement  or 
eiiulvalent; 

(b)  300  yards  clean  \vash«l  sand, 
900  yai-ds  clet.n.  washed  gravel 
or  crushed   rock,    'i    to   1-in. 

ic)  Alternate  to  (!>)  l.HOO  yards  of 
concrete  mix. 

(2)  Reinforcing    Steel; 

(3)  I^umber:  Rough  and  llnish  lumber. 

including    tru.«»e»s.    purlins,    raft- 
ers,   form    aiTd    concrete    lumber 
ami   15.000  ft.  BM  No.  1  common 
maple    flooring,    140    rolls    of    30- 
and    40    rolls    of    15-lb.    waterproof 
building   felt. 
I'lans  and  .specifications  mt.y  be  ob- 
tained from  the  City   Clerk,   Lodi.  up- 
on deposit  of  JIO.OO. 

14^^;^        RESIDENCES 

Preparing    Preliminary    Plans. 
RK.SIPEXCK  Cost.   54.500 

NORTH     BERKELEY,     Alameda    Co.. 

Calif. 
One    -  story  and  basement  frame  and 

stucco    residence    (6    rooms). 
dH-ner— ■Withheld. 
Architect — Guy    L.     Tirown.    Americr.n 

Rldg..   Oakland. 


Contract  Awarded, 

RESIDENCE  Cost,    $11,660 

BERKELEY.  Alameda  Co..  CUif.  1338 
Hillcourt, 

Two  -  story  an\J  basement  frame  and 
stucco  residence  (8  rooms  and  2 
baths)  shingle  roof,  gas  heating 
system,  tile  baths,  wood  eash, 
hardwood  floors,  plec.  refrigera- 
tion,  etc. 

Owner — W.   W.   Gilmour. 

.\rcliitect — James  Plachek.  Mercantile 
Bank    Bldg..    Berkeley. 

Contractor — S.    O.    MacDonald    &    Son. 
2912  Deakin  St..  Berkeley. 
Heating  not    inchrfed   in  the  general 

contract. 


Lumber   Contract    Awarded, 
RESIDENCE  Cost,   $7000 

SAN    FRANCISCO.       SE    Garcia    and 

Hernandez   Streets. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner— W.     E.     Janke,     64     Graystone 

Terrace. 
Architect — Not    Given. 
Contractor — Lincoln  U.   Grant,   658  Srd 

Avenue. 
Lumber  —  Greater  City  Lumber  Co.. 

3123  Mission  St. 
Other  awards  will  be  made  eho'.-lly. 


Contract  Awarded. 

UKSiDENCE  Cost.    $6000 

OAKLAND.  Alameda  Co..  Cal.  No. 
5891   Buena  Vista  Avenue. 

Two-story  frame  and  stucco  residence 
(6    rooms). 

Owner— George  Byrne,  369  17th  St.. 
Oakland. 

Architect- H.  G.  Thursby,  Los  An- 
geles. 

Contractor— Ralph  K.  Norris.  359  17th 
St..   Oakland. 


Plans  Completed, 

RESIDENCE  Cost,    $6000 

OAKLAND.    Alameda    Co.,    Cal.      No. 

4333    Harboard    Drive. 
Two-story  frame  and  stucco  residence 

(6   rooms). 
Owner— J.   Sexton.    6100   Taft  Avenue. 

Oakland. 
Architect— E.     L.    Snyder,    2101    Shat- 

luck    Ave..    Berkeley. 

Contract    Awarded. 

RESIDENCE  Cost.    $7000 

OAKT  AND      AUimeda    Co..    Cal.      No. 

4824  Allendale  ATeanci. 
One-story    anu     oasement    frame    and 

stucco  residence    (6   rooms). 
Owner— L.   H.    Wilkinson,    Premtses. 
.Vrchitect- Not  Given. 


Contractor— Foike    Wallin,     2150    50th 
Ave.,  Oakland. 

Contract   Awarded. 

RESIDENCE  Cost,    $6000 

BERKELEY,    Alameda   Co.,   Cal.      No. 

425  Spruce  Street. 
Two-story  frame  and  stucco  residence 

(6  rooms). 
Owner- Berkeley     Hillsides     Property 

Co..    58   &utter  St.,    San   Francisco. 
Architect — Not  Given. 
Contractor  —  W.   A.     Netherliy,     3S53 

Lyman  Road,  Oakland. 


Contract  Awarded, 

llESIDENCE  Cost,    i 

OAKLAND,    Alameda    Co..    Cal. 

1208  97th  Avenue. 
One-story    and    basement    frame 

stucco   residence   (5   rooms). 
Owner  —  H.   A.    Pleitner.   4021   E- 

St..   Oakland. 
Architect — Not  Given. 
Contractor — Wm.    Watson.     4750 

don  Ave..    Oakland. 


and 

14th 


Plans    Being    Completed. 

RESIDENCE  Cost.    $9000 

.VTHERTON.   San  Mateo  Co..  Cal. 
One-story    frame    residence    (7    rooms 

and      2    baths)      rustic      exterior. 

shake    roof,    gas    hot    air    heating 

system,  hardwood  floors,  tile  baths 

etc. 
Owner — Withheld. 
Architect— E.    L.     Snyder,    2101    Shat- 

tuck  Ave.,  Berkeley, 
Bids  will  be  taken  in  about  ten  days. 


Contract   Awarded. 

RESIDENCE  Cost,    $8000 

BERKELEY,  Alameda  Co..  Cal.  Santa 
Barbara  Road. 

Two-story  frame  and  stucco  residence 
(7  rooms  and  2  baths):  shake 
root,  gas  hot  air  heating  system, 
hardwood    floors,    tile    baths,    etc. 

Owner — Orville  D.   Adams. 

Architect— E.  L.  Snyder,  2101  STiat- 
tuck  Ave..  Berkeley. 

Contractor — A.  T.  Beckett,  224  Scenic 
Ave.,   Berkeley. 


Plans  Being  Prepared, 

RESIDENCE  Cost,    $5500 

BERKELEY,  Alameda  Co..  Cal.  Ken- 
sington   Park. 

Two-story  frame  and  stucco  residence 
(5  rooms  and  2  baths)  shake  roof, 
hardwood  floors,  tile  baths,  wood 
sash,  hot  air  heating  system,   etc. 

Owner — Withheld. 

Architect— E.    L.     Synder.    2101    Shat- 
tuck   Ave..    Berkeley. 
Bids  will  be  asked  in  one  week. 


Contract  Awarded. 

RESIDENCE  Cost.    .$ 

OAKLAND.  Alameda  Co..  Cal.  FietJ- 
mont  Pines. 

Two  -  story  frame,  stucco  and  brick 
veneer  residence  (6  rooms  and  2 
baths)  tile  roof,  gas  hot  air  heat- 
ing system,  hardwood  floors,  tile 
births. 

Owner — A.  R.  Borchardt. 

.\rchitect— F.  L.  Confer.  2812  Russeil 
St.,  Berkeley. 

Contractor — F.  W.  Confer,  1328  Arch 
St.,   Berkeley. 


Plans    Being   Figured. 
RESIDENCE  Cost,  $8,500 

OAKLAND.    Alameda  Co..   Cal.    Lake- 
shore  Highlands. 
Two-story  frame  residence. 
Owner— Withheld. 

.Architect — Miller  &  Warnecke.  Finan- 
cial   Center   Bldg..    Oakl£.nd. 

Following   will   submit   bids: 

George  Windsor.  928  Kingston  Ave., 
Piedmont. 

A.    Cedarborg,    14.15    Excelsior    Ave.. 
Oakland. 

Jensen  &  Pedersen.  .'1443  Adeline  St. 
Oakland. 


B.  J.  Woolley,  3933  Fruitvale  Ave., 
Oakland. 

W.  V.  Bernard.  P.  O.  Box  18-E. 
Berkeley. 

E.  Campomenosi,  6401  Broadway 
Terrace,    Oakland, 

J.  J.  Moore,  354  Hobf.rt  St..  Oak- 
land. 

Theo.  H.  Lapham.  5  4  6  Kenmore 
Ave..   Oakland. 

Plans  Being  Figured — Bids  Close  May 
29,    1   P.   M. 

RESIDENCE  t^ost,    $5,000 

BERKELEY,  Alameda  Co.,  Cal.  Griz- 
zly Peak  Boulevard. 

Two-story  frame  residence  (Califor- 
nia-Colonial  style). 

Owner— Withheld. 

Architect — Noble  and  Archie  Newsom. 
Russ    Bldg.,    San   Francisco. 


Plans    Being    Figured. 

RESIDEN'^E  Cost.    $ 

MODESTO.   Stanislaus  Co..  Calif. 

Two  -  story  wood  frame  residence  (7 
rooms  and  2  baths)  Colonial  style: 
shingle  roof,  gas  hot  air  heating 
sy.5tem.  hardwood  floors,  tile  baths, 
wood  sash,  etc. 

Owner — Miss  Anna  Sido. 

Architect— G.  N.  Hilburn.  1213  I  St., 
Modesto.  * 


Plans   Being   Completed. 

ALTERATIONS  Cost.    $15,000 

PALO  ALTO,  Santa  Clara  Co,,  Calif. 
Campus   of   Stanford   University. 

Alterations  to  sorority  house  (stucco 
exterior,  plumbing,  painting,  wir- 
ing, ect.) 

Owner  —  Delta  Gamma,  544  Lasuen 
St..  Stanford  University,  Palo  Alto 

Architect — Chas.   K.   Soimner,   Decker- 
Oak   Bldg..    Palo  Alto. 
Bids  will  be  asked  within  two  weeks 


Contracts  Awarded. 

RESIDENCE  Cost.    $12,000 

LOS  ALTOS,  Santa  Clara  Co..  Calif. 
Los  Altos  Country   Club, 

Two  -  story  and  basement  frame  and 
stucco  residence  (9  rooms  and  4 
births)  tile  shake  roof,  oil  burner 
heating  system,  wood  sash,  can-: 
vae  walls,  knotty  pine  trim,  hard- 
wood floors,  tile  baths,  etc. 

Owner — W.  F.  Wallace- 
Architect— E.  L.  Snyder.  2101  Shat- 
tuck  Ave.,   Berkeley. 

Lumber  and  Mill  Work — Sunset  Lum- 
ber Co..   400  High  St..  Oakland. 

Plumbing— H.  F.  L£.S8.  5300  Cole  St.. 
Oakland. 

Brick  Work— W.  H.  Wisheropp.  3749 
Quiglev    St..    Oakland. 

Cement— E.  N.  Buell.  2947  Lorin  St.. 
Berkeley. 

Heating — Peninsula  Oil  Burner  Co., 
885    Harrison    St.,    San    Francisco. 


Plans    Completed. 

RESIDENCE  Cost.    $5,500 

BERKELEY.  Alamedi.  Co..  Cal.  High- 
lands Terrace. 

One-story  wood  frame  and  brick  res- 
idence (5  rooms.  2  baths)  shake 
roof,  gas  furnace,  hardwood  floors, 
tile   baths,    etc. 

Owner  and  Builder — Wm.  Spivoek.  544 
Ooklen   Gate   Ave..   San  Francisco. 

Architect— E.    L.     Snyder,    2101    Shat- 
tuck  Ave.,   Berkeley. 
Sub-bids   will   be  taken    in    10   days. 


Contract  Awarded. 

ALTER.\TIONS  Cost.   $1,761 

MTLLBRAK.   San   Mateo  Co..  Cal.    SE 

Poplar  Ave.  and  Chadborn   Ave. 
Alterations   and  additions  to  residence 
Owner— J.    E.    Phillips.    Millbrae. 
Architect — Leo    J.    Sharps,    1477    Bur- 

lingame    Ave..    Burlingame. 
Contactor— Carl   G.   Rosberg.   737  Neu- 

rchatel   Ave..    Burlingame. 


Sub-Bids  Being  Taken. 
RESIDENCE  Cost.   $5000 

BERKELEY.  Alameda  Co..  Cal.  Griz- 
zly  Peak   Blvd. 
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IS 


mo-Hlory  and  t>a«cmcnt  frame  and 
8tu(To  rfHidcnce  (5  rooitiH  and  :; 
bitthH)  dhuke  nmf,  rhh  liol  :ilr 
lu-nlInK  H>Htciii.  hardwood  floors 
tile   hathn,    wood    huhH,    elc. 

Iiwncr  &  HulId.T— J.  M.  W«lk«r.  170'J 
Orove   St.,    KiMkclcy. 

.rchltc<-t— K.  L.  Snydi-r.  I'lOI  Sli:il- 
iiick   Ave.,    Berkeley. 


ontract    Awarded. 

l/rKHATKi.NS  t'o«t,    ?Z1U0 

■AKI.A.NIl,     AlMiiiiMlii    Co..     Cal.        No. 

ll.'ilT  Tr.Miiont  .Street. 
.Itenitlon.s  to  re.sldenoe. 
»wner — Frank    L.    Crouch.    11417    Trv- 

niont  Ht..  Oakland, 
rchllcct — Gwynn    Onicer,    23S8    Wai  ■ 

rinif  St..    Herkeloy. 
ontraotor— A.     CederborK.     1  loj     Hx- 

cel.iior   Ave..   Oakland. 


ontract   Awarded. 

ESIDENCE  Cost,    $ 

AK1,AM>.    Alam.  da    C'o  ,    Cal.      Mlm- 

rlcwood    Tract. 
ne-,«lory   frame  and  .stucco  reeidencr 
(shingle  roof,   gas   hot  air   heutini; 
1      system,  hardwood  floor,  tile  bathe. 
I     etc.) 

wner— -Mcr  riewood   E.stale.s,    inc. 
rchltict— K.    L.   Confer,    2812   nu.-;.s(-Il 

St..    Berkeley, 
ontraotor  —  George      Windsor,      92S 
j     Kingston  Ave.,  Piedmont. 


ontraat  Awarded. 

E.SII.il';.N"CPj  Cost.    $11,500 

ALO    ALTO.    Santa    (Tiara   Co..    Cal. 

ne  and  one-half-  .-story  and  baesmeni 
frame  and  stucco  residence  (eight 
rooms,  3  bath.s)  shake  roof,  ail 
conditioning  system,  tile  baths, 
steel   sash,   hardwood   floors,    etc. 

wner— Mrs.    Ellen   E.    il.   Marshall. 

rchitect — Chae.  K,  Sumner,  Decker- 
oak    Bldg.,    Palo  Alto. 

ontractor — C.  W.  Kemper,  125  Bry- 
ant   .St..    Palo   Alto. 


lans    Being    Prepared. 

ESIDEXCK  <;ost,   $— — 

ERKELEY,  Alameda  Co..  Cal.  San- 
ta Barbara   Road. 

wo-9tory  frame  .and  stucco  residence 
(tile  roof,  oil  burning  heating  sys- 
tem,  hardwood   floors,    etc.) 

wner— Withheld. 

rchitect — Noble  and  Archie  Newsom, 
Russ    Bldg.,   San   Francisco. 

Bids   will   be  i.sked  shortly. 


lans    Being    Prepared. 

ESIDENCE  Cost,    .{lO.OOO 

ERKELEY.  Alameda  County.  Calif. 
Claremont  District. 

wo  -  story  and  basement  frame  and 
stucco  residence  (Mediterranean 
style)  9  rooms.  2  baths;  tile  roof, 
hot  air  heating  system,  h.irdwood 
floors,    tile   baths,   etc. 

wner— Prof.  E.  iL  Woods,  Univer- 
sity of  California,    Berkeley. 

rchitect — Warren  C.  Perry,  2«0  Cali- 
fornia  J>t..    San    Francisco. 


ontract   Awarded. 

ESIDENCE  Cost.    $2,000 

TOCKTON,    San    Joaquin    Co.,    Calif. 

West  Weber  Avenue, 
ate   keeper's   house. 
wner— Port   of   Stoskton. 
rchitect— Not  Given, 
ontractor— G.    Hacbm.-.n,    P.    o.    Box 

206.   Stockton. 


lans  Being  Figured. 

ESIDENC1-:  Cost.    .?6000 

ALLEJO.  Solano  Co..  Cal. 

tie-story    and    basement    frame    and 

stucco   residence    (5   rooms)   shake 

roof,    hardwood    floors,    tile    bath. 

steel    sash,    gas    hot    air    heating 

system,  etc. 
wner— Withlield. 
rchitect— Ray  Keeftr.  770  Wesley  St 

<'>nUland. 


Plans  Beinb  Figured — Bids  Close  June 
4.  6:00  P.  M. 

niCSIDICNCE  Cost.    $ 

I.'1;kKI:I,EY,  Alumedn  Co..  Cal.  Clare- 
mont  District. 

Twci-Htory  frame  and  stucco  renidence 
(G  rooms  and  2  baths)  shingle  roof 
wood  s:uili,  tile  shower,  hardwood 
floors,  gas  hot  air  heating  system. 
2-car  garage. 

owner- .M.  I'.  Whitney,  154  Brooksidi- 
Drive,    Berkeley. 

Architect— W,    W.    Wurstcr,    260   Culi- 
fornLi   St.,   San  Francisco. 
Bids  are  being  taken  from  a  selected 

list   of  contractors   only. 


Sub- Bids    Being   Taken. 

KlOSirjENCB  Cost,   i 

n.\YWOOD   PARK,   San   Mateo  Co. 

Two-story  frame  r.nd  stucco  residence 
(7  rooms,  2  baths)  shingle  roof, 
gas  hot  air  heating  system,  hard- 
wood floors,  tile  baths,  wood  sash. 

Owner  and  Builtler — Lcngfeld  &  Olund 
220   Third  Ave..    San   Mateo. 

Architect — Leo  Sharps.  1477  Burlin- 
g(.me  Ave.,   Burilngame. 


Contract  Awarded. 

ALTERATIONS  Cost.  $2,500 

SAN   FRANCISCO.     46   Divlsadero   St. 
-Mterations   to   frame   residence. 
Owner — G.  J.   Kern,   premises. 
Architect  —  E.    G.    Bolles,    Monadnock 

Building. 
Contractor — G.   Petterson  &   Son,   1036 

14th  Street. 


Contract  Awarded 

RESIDENCE  Cost,    $4,000 

SAN  FRANCISCO.    E  33rd  Avenue  225 

S  Clement  St. 
One   -   story  and  basement  frame  and 

stucco  residence. 
Owner— Elliot    I.     Lindner,    625    Tenth 

Avenue. 
.\rchitect — Not  Given. 
Contractor — Jesse    Horn,    470S    Mission 

Street.  I 


Plans  Completed. 

RESIDENCE  Cost.   $5000 

SAN  FRANCISCO.  W  21st  Avenue 
100  N  Quintara. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner  and  Builder  —  Herman  Chris- 
tensen.  1422  27th  Ave. 

Architect— C.  O.  Clausen.  746  46th  Av- 
enue. 


To   Be   Done   By   Day's   Work. 

RESIDENCE  Cost.    $4,000 

SAN    FRANCISCO.     W    22nd    Ave.    75 

N  Lawton   St. 
One  -  story  and   basement  frame  and 

stucco  residence. 
Owner— H.    G.    and    Stells.   K.    Birdsall. 

646  47th  Avenue. 
Architect— Not  Given.  , 


Sub-Bids    Being  Taken. 

RESIDENCE  Cost.    $5500 

0.\KLAND.  Alameda  Co..   Cal.    Rock. 

ridge  District. 
Two-story  frame  and  stucco  residence 

(shingle   roof.   gj.s   heating  system 

hardwood    floor,    tile   baths,    etc.) 
Owner — Howard   Balllnger. 
Architect— Williams    and    Wastell.    374 

17th   St.,   Oakland. 
Contractor — A.   T.   Beckett.   224   Scenic 

Ave..   Piedmont. 


Plans   Being   Prepared. 

RESIDENCE  Cost.    $ 

SAN    MATEO.    San    Mi.tco    Co..    Calif. 

San    Mateo   Terrace    (Portola   Dr.) 
One   -  story  and  basement  frame  and 

stucco   residence    (5   rooms). 
Owner  and    Builders — G.    W.    Williams 

Co..    315    Primrose    Road.    Burlin- 

game. 
Architect — Henry    H.    Gutterson.    5  26 

Powell    St..   Si.n  Francisco. 
This  Is  the  first  of  a  ^oup  of  sixty 
residences   to   be    erected    in   San    Ma- 
teo Terrace.  • 


Contract  Awardad. 

RESIDENCE  Cost,    llO.OOo 

KRES.VO.    Krexno  Co..    Cal.  346  Brown 

Street, 
'i'wo-story  fraiiii-  and  stucco  resldcnco 

(9   room*). 
Owner- A.  M.  Alexander,  441   Harvard 

St..   Fresno. 
Architect- Not  Given. 
< 'ontractor — Max    Rosenberg.    5«    iler- 

lln   St.,   San  Francisco. 


Contract   Awarded 

RESIDENCE  Cost.    » 

BURLINOAME,   San  Mateo  Co.,  Calif. 

Willborough   Place. 
Two-story  frame  and  stucco  residence 

(7   rooms). 
Owner- Glen  K.  Gardiner.  Adeline  Dr. 

Burilngame. 
Architect— W.    C.    F.    Olllam,    1470 

Broadway.   Burilngame. 
Contractor— G.    W.    Williams    Co..    31.-, 

Primrose    Road.    Burilngame. 


Preparing  Working  Drawings — Con. 
tract    Awarded. 

I;i:.SII.KXCE  Cost.  $10,500 

HILLSBOROUGH,  San  Mateo  Co.,  Cal. 
llayne  Road. 

Two-story  and  basement  frame  resi- 
dence (Colonial  type).  8  rooms  & 
3  bathe)  shingle  roof,  tile  baths. 
gas  hot  air  heating  system,  wood 
sash,    hardwood    floors,    etc. 

c  >wner — Mr.    Parker. 

Architect— Leo  Sharps.  1477  Buriln- 
game  Ave..   Burilngame. 

Cr.ntractor  —  Oscar  Cavanaugh,  432 
Occidental   Ave..   San   Mateo. 


Plans    Being    Prepared. 

RESIDENCE  Cost.   $14.0"0 

SAN  MATEO.  San  Mateo  Co.,  Cal.  W 
.Santa    Inez  Street. 

Two-story  and  basement  frame  and 
stucco  residence  (10  roon«P  and  " 
liaths)  shake  roof,  gas  hot  air 
heating  system,  wood  sash,  hard- 
wood  floors,    tile    baths,    elc. 

I  iwner  and  Builder — Oscar  Cavanaugh 
432  Occidental  Ave..   San   Mateo. 

.Vrchitect — Leo    Sharps.     1477    Buriln- 
game Ave.,   Burilngame. 
S'ub-bids   will    be    taken    within    one 

week. 


Contract   Awarded. 

RESIDE.NCES  Cost.   $4000  each 

SAX    FRANCISCO.      W   Dunsmuir   St. 

N    .Silver    Avenue. 
Two  one-story     and   basement     frame 

and  stucco  residence. 
Owner — Heyman  Bros..  742  Market  St.. 

Knn    Francisco. 
Architect— R.    R.    Irvine.    3431    Market 

St..   .San   Francisco. 
Contractor— C.    T.    Lindsay.     140    Du- 

l>oce  Ave.   San   Francisco. 


Plans  Being  Completed. 

RESIDENCE  Cost,    $ 

.MODESTO,    Stanislaus   Co.,  Calif. 
Two-story    wood    frame     residence     7 

rooms.     2     baths)     Colonii^!    style; 

shingle    roof,    gas   hot   air  heating 

system,  hardwood  floors,  tile  baths 

wood  sash.   etc. 
Owner — Miss   Anna   Side. 
Architect— G.    N.    Hilburn.    1213    I    St.. 

Modesto. 


Contract   Awarded. 

RESIDEXr-E  Cost.    $10,000 

STOCKTON,  ."^an  Joaquin  Co..  Calif 
No.    114.1   Walnut   St.    (Lake   Park) 

Two-story  and  basement  frame  and 
stucco    residence    (S    rooms). 

Owner — D.  R.  Jacobs.  1540  North  San 
Joaquin    St..    Stockton. 

.•Vrchitect — Not    Given. 

Contractor — H.  H.  Henning.  1751  Ber- 
keley   A\f..    Stockton. 

Sub-Bids  Being  Taken. 
RESIDENCE  Cost.    $5000 

PAN  FRANCISCO.  W  21st  Avenue 
100    X    Quintara    Street. 
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One-story    and    basement    frame    and 

stucco   residence. 
Owner  and  Builder  —  Herman  Chris- 

tensen.  1422  27th  Ave. 
Architect  —  C.    O.    Clausen.    746    36th 

Avenue. 


Sub-Contracts  Awarded. 

aKSIDEN'CE  Coat,   % 

WOODSlUE.    San   Mateo  Co.,   Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (20  rooms  and  9 
baths)  shake  roof,  air  condition- 
ing hot  air  heating  system,  wood 
sash,  hardwood  floors,  tile  baths. 
etc. 

Owner — George   Hotaling. 

Architect— Gardner  Dailey,  2  1  0  Post 
St.,  San  Francisco. 

<'ontractor — Lindgren  and  Swinerton. 
225   Jiufh   St..    San  Francisco. 

Sheet  Metal  —  Redwood  City  Sheet 
Metal  Works.  Redwood  City. 

Plumbing— F.  W.  Spencer,  1996  Fell 
St..   San    Fr.'incisco. 

Lumber — Palo  Alto  Lumber  Co.,  Palo 
.Alto. 


Sub-Contracts    Awarded. 
ALTERATIONS  Cost,    $7,030 

I'lEDMONT.    Alameda   Co..   Cal.      N 

321   Hillside  Avenue. 
Alterations   and   additions     to     frame 

residence. 
Owner — Dr.  C.  J.  Lunsford,  3115  Web- 
ster St.,   Oakland. 
Architect — F.  E.  Barton,  Crocker  Bldg 

San  Francisco. 
Contractor  —  Lindgren   &   Swinerton. 

1723   Webster  St.,   Oakland. 
Heating — Aladdin    Heating   Corp.,    510 

Broadway,    Oakland. 
Roofing    and    Shingles — Frank   Roofing 

Company. 
Lumber — Loop  Lumber  Co.,  Broadway 

and   Blanding  St..  Alameda. 
Marble— Ray    Cook    Marble    Co.,     153;. 

I'owell    St..    Emeryville. 
Tile — Rlgney   Tile    Co.,    3012    Harrison 

St..    Oakland. 


Low   Bidder. 

RESIDENCE  Cost,    $15,00 

FAIRFAX.    Marin    Co.,    Calif. 

Two-story  frame,  stucco  and  brick 
veneer  residence;  shingle  roof,  gat 
heating  .sy.stem,    etc. 

Owner — Richard    Murphy. 

Architect— Miller  &  Warnecke,  Finan- 
cial  Center  Bldg.,   Oakland. 

Low  Bidder — J.  Dawson,  1507  LincoMi 
Srt..   Berkeley. 


Sub-Contracls    Awarded. 
RESIDK7NCE  Cost,  $72i:i 

SAN   FRANCISCO.  N  Broadway  East 

Hyde  Street. 
Two-story,     basement    and    sub-base- 
ment frame  and  stucco  residence. 
Owner— Joseph   Vigil,   3110  Laguna  St. 
Architect — Not  Given. 
Contractor  —  L.  Murer.   1274  Quesada 

Street. 
Plumbing — A.    Ramazzotti,    1473    Val- 

lejo  Street. 
Electric   Wiring — linger  Elec.   Co.,   675 

Laguna    Honda   Blvd. 
Heating— A.    Ramazzotti.    1473    Vallej.. 

Street. 
Reintorcing    Steel— W.    E.    Wetenhall, 

17th   and    Wisconsin   Sts. 
Lumber— Smith    Lumber    Co..    Fourth 

and  Channel  Streets. 
water    Heater  —  A.    Ramazzotti,    147:; 

Vallejo   St. 
Grading — Arnold    Trucking     Co.,     1247 

Green  Street. 


Plans    Completed. 

RESIDENCE  Cost,   $4500 

BERKELEY.  Alameda  Co.,  Cal.  San 
Lorenzo   Street. 

One-story  and  ba.sement  frame  and 
stucco  residence  (5  rooms)  wood 
shingle  roof,  gas  hot  air  heatint- 
system.  steel  sash,  hardwood 
floor,     tile    baths,     etc. 


Owner — Withheld. 

Architect— Theo.    G.    Ruegg.    1515    Ty- 
ler &t..  Berkeley. 


Contracts  Awarded. 

RESIDENCES  Cost,   $5,000   each 

BERKELEY,    Alameda  County,   Calif. 

Spruce  Street. 
Two  1-story  and  basement  frame  and 

stucco  residences. 
Owner — N.    B.    Douglass,    28    Domingo 

St.,    Berkeley. 
Architect — Leonard   Ford,   2022  Berke- 
ley Way,  Berkeley. 
Concrete — G.  Johnson,   premises. 
Plumbing — Ambrose   Bros.,   124  0  49th 

Ave.,    Oakland. 
Mill    Work — Clinton   Mill   and    Lumber 
Co.,   701  4th  Ave.,   Oakland. 
Plastering   brds   are   now   being   tak- 
en. 

As  previously  reported,  lumber  con- 
tract awarded  to  Oakland  Lumber  Co. 
6901  E.   14th  St.,  Oakls-nd. 

Preparing   Preliminary  plans. 

RESIDEIXCE  Cost,    $ 

SAN     JOSE,     S'anta    Clara     Co..     Cal. 

Outside  City  Limits) 
Two-story   residence    (wood    frame   or 

concrete  construction,  shingle  root 

etc.;   25  rooms). 
Owner — M.    Menukin. 
Architect— Paul  R.  Williams.  3839  Wll- 

shire  Blvd.,   Los  Angeles. 


Contract   Awarded. 

REPAIR  RESIDENCE  Cost.   $1500 

ALAMEDA,    Alameda    Co.,    Ci.1.      No. 

2250   Santa  Clara  Avenue. 
Repair  fire  damage   to   reshlenee. 
Owner — H.   P.   Nielsen,   Premises. 
Architect — Not  Given. 
Contractor  —  Conrad     Roth.     Central 

Ave.  and  Willow  St.,   Alumeda. 


Contract  Awarded, 

RESIDENCES  Cost,   $4,000  ea. 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
441  and  449   Oberlin  Street. 

Two  one-story  frame  and  stucco  res- 
idences. 

Owner — Wm.  E.  Crack,  730  Bryant 
St.,  Palo  Alto. 

Architect — Not  Given. 

Contractor— B.  Tunberg  &  Co.,  Box 
732,  Palo  Alto.  1 

Low  Bidder. 

RESIDENCE  Cost.    $9500 

BAYWOOD.    San    Mateo  Co.,   Calif. 

IJ^ -story  frame  and  stucco  residence 
(8  rooms,  2  baths)  shingle  roof, 
air  conditioning  system,  hardwooil 
floors,   tile   baths,   wood   sash,   etc. 

Owner — Mr.   Wissing. 

Architect- F.  F.  Amandes.  1879  18th 
Ave..  San  Francisco. 

Low  Bidder— G.  W.  Williams  Co.,  315 
Primrose    Road,    Burllngame. 


Contract  Awarded. 

RESIDENCE  Cost,    $3,803 

OAKLAND,  Alameda  Co..  Cal.  Chabot 

Drive,   Montclair  Hiehlands. 
Owner   —   Syndicato   Merriewood   Co., 

Ltd. 
Architect — Earl   MacDonald,    194    John 

Street.  Oakland. 
Contractor — T.    D.   Courtright,    349    51h 

Street,    Oakland, 


Contract  Awarded. 

RESIDENCE  Cost,     $8,000 

OAKLAND,    Alameda   Co.,    Calif.     551 

Valle  Vifita  Avenue. 
Two-story  frame  and  stucco  resWence 

(seven  rooms). 
Owner — Geo.  Adelson,   683   Rand  Ave., 

Oakland. 
Architect — Ray  K  e  e  f  e  r  ,  770  Wesley 

Ave.,    Oakland. 
Contractor  —  Charles    Ungarettl.     1727 

Foothill   Blvd.,  Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,  $6,000 

SAN    JOSE,    Santa    Clara   Co.,    CallT. 
1021  Chapman  Street. 


Two-story  frame  and  stucco  residenc* 

(seven  rooms). 
Owner — F.   O'Brien,    683  Chapman   St., 

San  Jose. 
Architect — Not  Given. 
Contractor — Paul   H.    Anderson,    12  10 

Lincoln   Ave..    San   Jose.  4 


Contract  Awarded. 

ALTERATIONS  Cost,   $1,500 

SAN  FRANCISCO.  213  Upper  Terrace 

Alterations  to  residence. 

Owner— Miss  A.  P.  Allcutt,  770  Cali- 
fornia Street. 

Architect — Not  Given. 

Contractor — H.  Steiger,  15  5  5  Haight: 
Street.  t 


Contract  Awarded. 

ALTERATIONS  Cost,   $2,500 

SAN   FTIANCISCO.     1269   Florida  St. 
Alterations   to  residence. 
Owner — Wm.  L.  Hackett.  2648  Bryant.. 
Contractor — San  Francisco  Building  & 
Construction  Co..  2212  Polk  Street. 


Contract   Awarded. 
ALTERATION.?  Cost,    $20' 

SAN    FRANCISCO.      No.    3235   21st  St 
Alterations   to   residence. 
Owner — Mrs.    R.    Connor,    Premises. 
Architect— Not   Given. 
Contractor  —  Thomas  McCormick,  75 
Hill    St.,    San    Francisco. 


To    Be    Done    By   Day's   Work. 

RESIDENCE  Cost,    $5000 

SAN  FRANCISCO.  W  Twenty-seventh 

Ave.    100   N    Santiago    Street. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner  and  Builder— W.  P.  Coles,  1359 

32nd  Avenue. 
.\rchitect  —  C.    O.    Clausen,    746    46th i 

Ave..  San  Francisco. 


Contract   Awarded. 

KESIDENCE  Cost,  $4000' 

SAN    LEANDRO,    Alameda    Co..    Cal.s 

No.   241  Lee  Ave. 
One-story  frame  and  stucco  residence' 

(6   rooms). 
Owner — John  Cooper. 
Architect — Not   Given. 
Contractor — C.    F.    Lodge.    749    Collier' 

St.,  Oakland. 


Contract  Awarded- 

ALTERATIONS  Cost,   $2.4: 

SAN    FRANCISCO.     3728   Jackson   St 

Alterations    to   residence. 

Owner — Richard  Shainwald,  3728  Jack- 

.«ion  Street. 
Architect  —  Hyman    and   Appleton,   6S 

Post   Street. 
Contractor  —  J.    Harold    Johnson,    633 

Brannan  Street. 


Revised    Plans  Completed. 

RESIDENCE  Cost.   $13,' 

SAN   FTIANCISCO.    W  Santa  Rita  1 

N  Mesa. 
Two  -  story  and  basement  frame  re- 

idence   (6   rooms,    2  baths). 
Owner — Dr.  Chas.   E.  Steiss,  24  Sotelo. 
.\rchitect — H.    A.    Mlnton,    Undenvood 

KuiMlng. 


Day's   Work. 

RESIDENCE  Cost,    $3000 

SAN  FRANCISCO.  E  Cobrett  Ave, 
240  S   Romain  St. 

f>ne-storj'  and  basement  frame  resi- 
dence. 

Owner — Addle  Bauer.  729  Corbett  Ave. 

.Architect — Not   Given. 


Contract    Awarded. 

ALTERATIONS  Cost,    $2500 

OAKLAND,  Alameda  Co..  Cal.  No 
6457   Tremont   Street. 

Alterations  and  additions  to  residence 

Owner — Frank  L.  Crouch,    Premises. 

Architect — Not   Given. 

Contractor — A.  Cederborg.  1466  Ex- 
celsior Ave.,   Oakland. 


PACIFIC    CONSTRUCTOR 
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To    B«   Done  By   Day's  Work. 

RKSIDENCK  Co«l.     15000 

HAS    KUANCISCO.      W    Thirty -second 

Avf.     100    S    Ansa    St. 
One-Btory    and    haHement    frame    and 

stucco  residence. 
Owner      and    liullder    —    Anza      Home 

Bldg.     Co.,     1498     3Cth     Ave..     San 

Francisco. 
Architect— Not    Given. 


To  Be  Done  By  Day's  Work. 
RESIDK'NCK  CoMt.     $8000 

BEUKEI.EV.    Alameda   Co.,    Ckl.      No. 

2D30    Hllgard    Street. 
Two-story  frame  and  etucco  residence 

(10    rooms). 
Owner  and    Builder — A.    Hammarberg. 

2340  Lc  Conte  St.,   Berkeley. 
Architect  — Not    Given. 


To    Be    Done    By   Day's   Work. 
RES'IDENCE  Cost.    |4nnn 

BERKELEY.    Alameda  Co.,   CaJ.      No. 

776  Grizzly   Peak   Blvd. 
One-Htory   frame  residence   (4   rooms). 
Owner   and    Builder  —  J.    M.    Walker, 

1709  Grove  St.,   Berkeley. 
Architect— Not   Given. 


To  Be   Done   By  Day's  Work. 
RESIDENCE  Cost,    »7.000 

OAKLAND.   Alameda   Co.,   Calif.    6081 

Margarido  Drive. 
Two-story  frame  and  stucco  residence 

(six  rooms). 
Owner    and    Builder — Paul    H.    HUler, 

32  Evirel  Place,   Oakland. 
Architect — Not  Given.  i 


Sub-Contracts    Awarded. 

RESIDENCE  Cost.    $12,000 

LOS   ALTOS.    Santa    Clara   Co..    Calif. 

Los  Altos  Country  Club. 
Two  -  story  and  b!.sement  frame  and 

Ktucco    residence    (.S    rooms    and    3 

b.iths)   tile  shake   roof,    oil   burner 

heating   system,    wood    sash,    can- 
,          vas  walls,  knotty  pine  trim,   hard- 
'         wood    floors,    tile   baths,    etc. 
'Owner— W.    F.    WaJlE.ce. 
Architect— E.    L.    Snyder,    2101    Shat- 
'         tuck  Ave.,  Berkeley. 
Contractor— C.    E.    Atkinson.    3125   61st 

St.,    Oakland. 
Plumbing — Lass   &   Son,   5300   Cole  St.. 

Oakland. 
Electric     Wiring — Deidrick    Elec.     Co.. 

6115  Outlook   Ave..    Oakland. 
Furnace— Penin.^iula     Oil     Burner    Co., 

RS5   Harrison    St.,    San   Francisco. 
Concrete— E.    Bush.    Oakland. 
Wood    Sash— Sunset    Lumber   Co.,    400 

HiRh    .'••t..    Oakland. 
Lumber — Sun.-set  Lumber  Co. 
Brick   and    Stone  Work— W.    H    Wish- 

iropp.    :1749   Quigley   St  .   Oakland. 


Low    Bidder. 

RESIDENCE  Cost.    JS.iO" 

OAKLAND.  Alameda  Co..  Cu\.  Lake- 
shore  Highlands. 

Two-story  frame   residence. 

Owner— Withheld. 

Architect— Miller  &  Warncoke.  >"inan- 
cial   Center  Bldg..    Oakland. 

iLow    Bidder — E.    Campomenosi.    6  4  0  1 

'         Broadway  Terr:.ce.    Oakland.        • 


Contract   Awarded. 

RESIDENCE  Cost    $7,000 

iPALO  ALTO.    Santa    ri.-.ra  Co.,   Calif. 

1328  Cowper  Street. 
iOne-stor>-  frame  and  stucco  residence. 
Owner— C.    R.    Audney.    PoIhcmu!=    Av- 
enue.   Atherton. 

Architect— Birge    M.    Clark,    310    I'ni- 
;        verslty    -Vve..    Palo  Alt-- 
[  Contractor— W.     P.     Goodrnonirh.     .ifis 
,        .fowell  Ave.,    Palo  All' 


Sub- Bids    Being   Taken. 

RESIDENCE.'.-  Cost,    $5000    each 

OAKLAND.  Al.Tmeda  Co..  Cal.  Clare- 
mnnt    Woodlands. 

|Pour  one-  and  two-story  frame  and 
stucco  residences  (5  and  6  rooms) 
•■■Single   roofs,    gas   hot   air   heating 


sytem,      wood     »aah,      hardwood 

floor,    tile   baths,    etc. 
owner    and     Builder — M.     P.     Brasch. 

1600   Mountain    Blvd.,   Oakland. 
Plans  by  W.  W.   Dixon.   1844  5th  Ave.. 

Oakland. 


Contract    Awarded. 

KESIDK.NCI':  Cost,   $4000 

SAN    FRA.NCISCO.      W   Thirty-second 

Ave.    17.';  N  Moraga  St. 
( ine-story    and    basement    frame    and 

stucco   residence. 
Owner — J.    E.    and    Bertha    Donovan. 

1498  36th  Avenue. 
Architect— Not  Given. 
Contractor  —  Anza    Home    Bldg.    Co.. 

1498   36lh   .\ venue. 


To   Be   Done    By   Day's   Work. 

RESIDE.NCE  Cost.    510,000 

OAKLAND.  Alameda  Co..  Calif.  1160 
Clarendon  Crescent. 

Two  -  story  and  bs.sement  frame  and 
stucco  residence   (9  rooms). 

Owner  and  Builder — Chas.  E.  Bard- 
well,  Jr..  794  Calmar  Ave..  Oak- 
land. 

-Architect — Not  Given. 


Contract    Awarded. 

ItKSIDENCE  Cost.    $6885 

SA.V  MATKO.  San  Mateo  Co.,  Calif. 
Aragon   Tract. 

Two-story  frame  residence  (rustic  ex- 
terior). 

Owner — Miss  Pansy  Abott  and  Miss 
E.    Freeman. 

.\rchitect — Henry  C  Collins,  Decker- 
oak  Bldg.,   Palo  Alto. 

Contractor — C.  H.  Bessett.  826  Walnut 
Ave.,    Burlingame. 


Owner — Taking   General   Bids 
RES'IDENCE  Cost,    $6000 

SAN    LEANDRO.     Alameda    Co..    Cal. 

E-Fourteenth    Street. 
Two-story  frame  and  stucco  residence 
(6    rooms    and      2    baths)      shingle 
roof,   wood   sash,  gas  furnace,   tile 
floors  &  w.iinscot   in  baths,   hard- 
wood  floors,   etc. 
Owner  —  J.    Demito      (Contra      Costa 
Nursery.  E-14th  St..  San  Leandro. 
Plans  by  W.   W.     Dixon,      1844     Fifth 
Ave.,  Oakland. 


Contract    Awarded. 

RESIDENCE  Cost,    $250" 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 

Santa   Clara  Avenue. 
One -story   frame    residence. 
Owner — W.  Keller,  123  Poplar  Avenue. 

Kedwood  City. 
Arcihtect — Not   Given. 
Contractor— H.     F.     Coykendall,     1401 

Roosevelt   Ave..    Redwood  City. 


Contract  Awarded. 

RESIDENCE  Cost.    $20,000 

ROSS.   Marin   Co.,   Cs-lif. 

Two  -  story  and  basement  frame  and 
brick  residence  (English  style)  10 
rooms  and  2  baths:  shake  roof, 
gas  hot  air  heating  system,  hard- 
wood floors,  tile  baths,  etc. 

Owner— E.  C.    Lloyd. 

Architect-^Miller  &  W!.rneoke.  Finan- 
cial Center  Bldg..   Oakland. 

Contractor — John  J.  Moore,  354  Ho- 
bart   St..  Oakland. 


Preparing   Preliminary  Plans. 
RESIDENCE  Cost,   $9500 

SAUSALITO.   Marin   Co.,  Cilif' 
Two-story  frame  and  stucco  residence 

(7   rooms.    3   baths)    slate  roof,   hot 

air  heating  system,  steel  sash,  oak 

floors,   tile  baths,   etc. 
Owner — Withheld. 
Architect— F.    L.    Confer.    2S12    Rus.sell 

St..   Berkeley. 


Two  -  story  and  basement  frame  k.nd 
stucco  residence. 

Owner— Kent  A.   Sawyer. 

Architect— Karr  &  Ward,  68  Post  8t.. 
San   Francisco. 

Contractor — A.  Cederborg,  14S&  Excel- 
sior Ave..  Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    $6,600 

SAN  JOSE.  Santa  Clara  Co..  Calif 
1550  Calaveras  Avenue. 

Two-story  frame  and  stucco  residence 
(seven  rooma). 

owner— Mi.y  C.  Baugh,  Beans  Build- 
ing, San  Jose. 

.\rchltect — Not  Given. 

Contractor — G.  S.  Carpenter.  Camp- 
bell,   Calif.  , 


SCHOOLS 


BIDS    OPENED 

SA.V  FR.^NCISCO.— Following  bids 
received  by  the  Depanment  of  Public 
Works  for  modeling  ornamental  exte- 
rior plaster  and  cast  stone  work  at 
the  Academic  Building  and  Gymna- 
sium of  Marina  Junior  High  School. 
(1)  Academic   Building: 

(2)  Gymnasium. 
Aug.    Dackert,    1450  15th  St (1)  $  484 

(2)       479 

P.    Tognelli.    475   Francisco (1)  $  585 

_ (2)       410 

P.   E.   Denlvelle  ._ _.....(1)  $  640 

- (2)       525 

Gladding,    McBean    &   Co (1)  $  655 

(2)       625 

Herman    Bosch    _...(1)  $1318 

(2)     1388 

Bids   held   under  advisement.        • 


Roofing  and  Sheet  Metal   Bids  Wanted 

To  Close  June  10,  8   P.   M. 
SCHOOL  Cost,    $35,000 

GRIDLEY.    Butte   Co.,   Calif. 
Replace    McKlnley   Primary   School 
with  one  -  story  fr<.me  and  etucco 
building    (8    rooms)    concrete    slab 
floor,    aluminum    foil    insulation, 
steam  heating  plant. 
Owner — Gridley  School  District. 
Architect — Geo.     Sellon,     California 
State  Life  Bldg..  Sacramento. 
Bids  on    the  lathing  and  plastering, 
plumbing,    electrical,    mill    work,    me- 
chanical   work,     etc.,     will     be    asked 
shortly. 

L.ibor   i.s   being   furnished   by   SERA. 


LOW    BIDDER 

LOS  .\NGELES.  Cal.— Jones  Bros.. 
9430  Santa  Monica  Blvd.,  Beverly  Hills 
submited  low  bid  to  the  Los  Angeles 
hoard  of  education  at  $14,100  for  re- 
construction, strengthening  and  re- 
habilitation of  east  and  west  wings 
of  the  Corona  Avenue  school,  3825 
Bell  Avenue,   Bell.  > 


Contract  Awarded. 
RESIDENCE 
PIEDMONT,    .Alam 


BIDS    OPF.inED 

REPAIR  SCHOOL  Cost.  $ 

SAN    FLANCISCO.      Hayes.    Ashbury. 

Grove  and  Masonic  Avenue. 
Repair   fire   damage   to  attic,   drawing 
rooms,  roofing,  ceiling,  etc..  to  the 
Lowell  High  School. 
Owner — C^ty  and  County  of  San  Fran- 
cisco. 
Engineer— L.  H.  Nishkian.  525  Market 

St..  San  Francisco. 
Low    Bidder— H.       L.       Petersen.       731 
Treat  Ave..   San  Francisco. 
Complete    bids    follow: 
(1)  Grout    required    to    fill    voids,    per 
cubic  yard. 

H.    L.    Petersen    $140,382.00 

(1)  add  5.00 

(la)  ded  .30 

«).    Monson    $141,500.00 

(1)  add  5.00 

(la)  ded  l.so 

Bids  held  under  advisement. 
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Bi<ls    Wanted— To     CIom    June     18,    2 

nORMITORY  Coet,   $500,000 

SEATTLE.  Wash.  University  of 
Washington  Campus. 

3M-stor>'  fireproof  dormitory  (brick  & 
cast  stone  exterior,  oak  floors,  one 
elevator,  4  ci.st  stone  fleplaces. 
kitchen,  four  dining  rooms,  300 
sleeping  rooms,  linoleum  flooring). 

Owner — State  of  Washington. 

.Architect— David    J.    Myers,    431    Cen- 
tral Bldg.,  and  John  Graham,  Dex- 
ter  Horton    Bldg.,    Seattle. 
Plans  and  specifications  may  be  ob- 

taJned  from  Architect  Dtvid  J.  Myers 

upon  deposit  of  $25. 


CONTRACT   AWARDED 

VENTrR.i,  Calif.— Hanson  &  Izer, 
1438  Locust  Ave..  Ijong  Beach,  were 
,Hwaxded  contract  at  $24,7:;i  by  Ven- 
tura Avenue  School  Diwtrict  for  re- 
constructing, strengthening  and  re- 
habilitating Avenue  grammar  school 
near  Ventura.  Roy  C.  Wilson,  San  Rd. 
Santa    Paula,   architect. 


CONTRACT  AWARDED 

PORTERVILLE.  Tulare  Co.,  Cal.— 
R.  P.  Moore.  36fi2  Verrue  Ave.,  Kitsno 
at  $7,474  awarded  contract  by  Por- 
berville  Union  High  School  District 
for  constructing  concrete  agrir-ultural 
laboratory  building  on  the  Pori-rville 
High  School  site.  W.  D.  Coates  626 
Rowell    Bldg.,    Fesno,    architect. 


Plans  Awaiting   Approval. 

SHOP  Cost.    $8,000 

KENTFIELD,   Marin   Co.,  Calif. 

One   -   story   reinforced   concrete  shop 

building. 
Architect— A.    A.    Cantin,    222    Kearny 

St.,    San  Francisco. 
Upon    approval    of    plans    by     State 
Division   of   Architecture.    Sacramento, 
bids  will  be  asked. 


Plans   Being   Figured — Bids  Close  June 

3d,  2:30  P.   M. 
SCHOOL  Cost,    $15,000 

TAHOE  CITY,   Placer  Co.,  Ct.lif. 
One-story  wood  frame  grammar  school 

(three    classrooms,    assembly    and 

kitchen)   shingle  roof,  wood  fioors. 
Owner— Tahoe  City  Elementary  School 

District. 
Architect— Chas.    F.    Des.n,    California 

State   Life  Bldg.,   Sacramento. 
Bids   are    being  received  on   a   gen- 
eral   contract.      Plans    and    epecifica- 
tlons    may   be   obtained   from   the   i.r- 
chitect   upon   deposit  of  $15.00. 


Sub-Contracts   Awarded. 
COMPLETE  AUDITORIUM 

Contract  Price,   $19,590 
NORTH    SACRAMENTO,    Sacramento 

County,  Calif. 
Complete    gymnasium    (work    includes 

pj.inting.     plastering,      decorating. 

completing  electrical,    heating  and 

plumbing  systems). 
Owner— Grant  Union  High  School  Dis- 
trict. 
Architect— Harry  J.  Devlne.    California 

State  Life   Bldg..   Sacramento. 
Contractor — Azevedo   &   Sarmento,   920 

O  Street,  Sacramento. 
Plumbing— Sweefs  Plbg.  Shop,  112  W. 

Bassettlaw.    North    Sacramento. 
Electric   Wiring — Rex   Moore.   616   San 

Antonio,   Sacramento. 
Heating— Hately  &  Hately,  1714  Tenth 

St.,  Sacramento. 
Sheet    Metal— M.    R.    Carpenter.    9  0  7 

Front   St.,   Sacramento. 
Hai'dwood   Floors — Fosberg  and   Frlse, 

1865  49th  St.,   Sacramento. 
Iron   Grille   Work- Ailing  Iron  Worka. 

2415   5th  St.,   Sacramento. 
Painting— Willcoxon    &    Wilson,     1724 

34th  St.,   Sacramento. 
Lathing   A  Plastering- Thos.   F.   Scol- 

lan.    2919    T   St.,   Sacramento. 
Finish    Material— Sierra   Mill    &   Lum- 
ber Co..  1716  31st  St..  Sacramento. 
Stage  Equipment — General  Seating  Co. 

ISO   Second   St..   San   Francisco. 


BIDS   WANTED 

LOS  ANGELES,  Cal.— Until  May  2S. 
11:30  A.  M..  bids  will  be  received  by 
Los  Angeles  board  of  education  pur- 
chasing bureau.  1425  San  Pedro  St.. 
for  the  i-econstruction,  rehabilitation 
and  strengthening  of  the  1927  addition 
at  the  Thomas  A.  Edison  junior  high 
school.  Walker  &  Eisen,  708  Pacific 
Commerce  Bldg.,  architects,  and  Mur- 
ray Erick,  811  W  7th  St..  structural 
engineer.     Cost,   $70,000.  > 


BIDS    WANTED 

LOS  ANGELES,  Cal.— Until  June  u. 
11:30  A.  M..  bids  will  be  received  by 
the  Los  Angeles  Board  of  Education 
for  the  reconstruction,  strengthening 
and  rehabilitation  oC  the  1924  portion 
of  the  main  building  at  the  Fifty- 
ninth  Street  School,  5925  second  Ave. 
S.  Chas.  Lee,  2404  W.  7th  St.,  archi- 
tect. Grant  6k  Burner,  structural  en- 
gineers, 607  Ferguson  Bldg.  Cos' 
.?C4.59S.  J 


LOW    BIDDERS 

LONG  BEACH,  Cal.— Myers  Bros.. 
3407  San  Fernando  Road,  Los  Ange- 
les, submitted  low  general  contract 
bid  to  Long  Beach  board  of  educa- 
tion at  $129,780  (using  salvaged  ma- 
terial) for  construction  of  the  boiler 
room  portion  and  the  physical  educa- 
tion building  at  the  Franklin  junior 
high  school  site.  Low  bidders  on  oth- 
er contracts  were:  J.  Herman  Co., 
1349  E.  Vernon  Ave.,  Los  Angeles, 
heating,  $9575;  Hickman  Bros.,  910  E. 
Anaheim  St.,  Long  Beach,  plumbing. 
$11,864;  Coast  Electric  Co.,  2350  Ce- 
dar Ave.,  Long  Beach,  electric  wir- 
ing, $9246;  Geo.  D.  Riddle,  2826  Ce- 
dar Ave.,   Long  Beach,  architect. 


Plans   To    Be    Prepared. 

SCHOOL  Cost.    $30,000 

TKUCKEE,    Nevada   Co.,   Cal. 

New  grammar  school  to  replace  pres- 
ent  two-story   structure. 

Owner — Truckee    School    District. 

Architect— Hasten    &    Hurd,    233    Post 
St..   San  Francisco. 
Application    will    be    filed    with    the 

I'WA    for    funds    to    finance    structure. 

if    approved    a    bond    election    will    be 

called. 


BIDS  WANTED 

SANTA  BARBARA,  Cal.— Until  May 
31.  2:30  P.  M.,  bids  will  be  received 
by  Santa  Barbara  board  of  education 
1235  Chapala  St.,  for  alterations  and 
repairs  to  the  Jefferson  school,  Santa 
Barbara.  Cashier's  or  certified  check 
or  bond  for  5%  must  accompany  each 
bid.  Plans  and  specifications  may  be 
obtained  from  the  Associated  Archi- 
tects of  Santa  Barbara,  116  E  Sola 
St.,  upon  deposit  of  $15.  Cost,  $43,- 
000.  It  is  proposed  to  reinforce  the 
building  with  steel.  Paul  Jefters,  Ar- 
chitects' Bldg.,  Los  Angeles,  struc- 
tural  engineer.  • 


Sub-Contracts  Awarded. 
S<;H00LS  Cont.    Price,    $88,040.50 

DALY    CITY,    San    Mateo    Co..    Cal. 
Three   1-story   frame   and    stucco   ele- 

iientary    schools    (six    classrooms, 

piincipal's  office,  lunch  room,  etc.* 

Jefferon,    Woodrow      Wilson      and 

Crocker   units. 
Owner — Jefferson    School    District. 
Architect— Albert    F.     Roller,     Crocker 

First    National     Bank    Bldg.,     San 

Francisco. 
Contractor  —  Meyer  Construction  Co.. 

735   Portola   Drive.    San    Francisco. 
Excavation  —  L.    C.    Smith,    235    Third 

Ave.,   San  Mateo. 
Reinforcing    Steel  —  Soule    Steel    Co.. 

1750   Army   St..    San   Francisco. 
Magneslte   Flooring — Leroy   Olson,    17fi 

Hooper   St..    San    Francisco. 
Stair    Building — J.    di    Cristina   &   Son, 

Sl.iO   18th   S-t..   Pan   Francisco. 


Blackboards — Fred  Turner,  557  Mar- 
ket St..    San   Francisco. 

Roofing— Alta  Roofing  Co.,  976  Indiana 
St.,    San  Francisco. 

Flooring — Acme  Floor  Co.,  1051  Mis- 
sion   St.,    San    Francisco. 

Sheet  Metal— Sheet  Metal  Service  Co.. 
213  Octavia  St.,  San  Francisco. 

Glass — Central  Hardware  &  Glass  Co., 
WIO  Fourth  St.,  San  Francico. 

Miscellaneous  Iron — Anchor  Post  Fence 
Co..    4(;0   Fifth    St.,    San   Francisco. 

Painting— Jos.  J.  Burden,  257  15th  St., 
Richmond. 

Finish  Hardware  —  Marshall  Newell 
Co.,  Spear  and  Mission  Sts.,  San 
Francisco. 

Tile  —  Meda  Art  Tile  Co..  221  Bay 
Shore  Blvd.,   San  Francisco. 


BID   OPENING    DATE    POSTPONED 

PORTERVILLE,  Tulaie  Co.,  Cal.— 
Until  May  27th  (bid  opening  date 
postponed  from  May  14)  bids  will  be 
received  by  the  Porterville  Element- 
ary School  District  for  the  installa- 
tion of  a  new  gas-fired  heating  plant 
at  the  Olive  Street  School,  Porter- 
ville. 

W.  D.  Coates,  626  Rowell  Building, 
l-'resno,   architect. 

Plans  and  specifications  may  be  ob- 
tained   from    the    architect.     Certified   I 
check  or  bidder's  bond  for  10%   of  the 
amount  bid  must  accompany  each  bid. 


BIDS  WANTED 

WILLOWBROOK.  Los  Angeles  Co., 
Cal.— Until  June  3.  2  P.  M.,  bids  will 
be  received  by  the  Board  of  Public 
Building  Reconstruction,  at  the  South 
Willowbrook  school,  for  completion  of  I 
the  Americanization  school  in  Wil- 
lowbrook. Bids  will  be  taken  for  the  i 
general  work  only.  Plans  and  speci- 
fications may  be  obtained  at  311  Cal- 
ifornia State  Bldg.,  Los  Angeles,  up- 
on deposit  of  $25.  Cashier's  or  certi- 
fied check,  cash  or  bond  in  the  sum 
of  10%  must  accompany  each  bid. 
Perrine  &  Mackie,  Herbert  Mackie. 
architect.  1031  S  Broadway,  Los  An- 
geles, f 


BIDS    WANTED 

LIVINGSTON,  Merced  Co..  Calif.—  - 
Until  June  4.  S  P.  M.,  bids  will  be 
received  by  N.  S.  Peck,  Clerk,  Mer- 
ced Union  High  School  District,  for 
laying  maple  floor  in  the  Auditorium- 
Gymnasium  of  the  Livington  Branch  i 
High   School. 

Plans  and  specifications  may  be  ob- 
tained from  the  principal  of  the  high 
school  and  from  W.  E.  Beriesen.  en- 
gineer.  Merced. 


BIDS    WANTED 

JIERCED.  Merced  County,  Calif.—  - 
Until  June  4.  S  P.  M..  bids  will  be  • 
received  by  N.  S.  Peck.  Clerk,  Mer- 
ced Union  High  School  District,  for  i 
re-rooflng  of  certain  buildings  at  the  i 
Merced   High    School. 

Plans  and  .'specifications  may  be  ob- 
tained from  the  principal  of  the  high 
school  and  from  W.  E.  Bt-desen,  en- 
sinenr.   Merced. 


Preliminary    Plans   Completed. 

SCHOOL  Cost.    $100,000 

GRASS   VALLEY.    Nevada    Co.,    Calif 
One-story     reinforced    concrete    school 

building. 
Owner— Grass  Valley  S»hooI  District. 
Architect— Fred.  H.  Reimers,  233  Post 
St..  San  Francisco. 
Application  will  be  filed  immediate- 
ly with  fhft  PWA  for  funds  to  finance 
proposed  structure.  If  approved  •. 
hond  election  will  be  held. 


Cost.    $15,000 
..    Calif.     Al- 


Bids    Rejected. 

ADDITION 

R0.';EVILLE.    Mac 
lantic  Street. 

ArMltion  to  .school  building  (add  two 
classrooms  and  lunch  room)  At- 
lantic    Street    School,     briclc    con- 


PACIFIC    CONSTRUCTOR 


It 


Htriictlon.  lomposltlon   rnoflnfc.  ex- 
tension  nf   iireHent   slpam    hcatlnn 
syntt'm.    wood  doors,  etc. 
ler— HoNPvilli'    Klcmontary    School 
Dtetrlct   (Pete  I'riest,   Clerk), 
iillect— Clu.s.     K.    Dunn,    ('allfoniia 
State    Life    Bids.,    Sacrnmonto. 
nns   will   bo    revised   and    now    l)lds 
.  d.     On   i)rovlou.s   bW   openlnp   low- 
bid    wft.s    aiibnilttpd    by    H.     I,nw- 
o  at    I17.S91.      ^ 

liber  A,   Cement  Contract  Awarded 

^)P  coKt.  jn.ooii 

IHSON.    Stanlsl.iii.f    Co..   Talif. 
(■story  frame  ami  stucco  .>(hoi)  bldg. 
„or— HuRlison    Union    HiKh    School 

District. 
riite.-l-r;.     N.    Ulilnilii.    12iS    I    .St., 

Mod.slo. 
liber  and   Cement— United    Lumber 

Vards.    Inc..    HnKhson. 
•her  nwMiTls   will    bo    made   -•shortly. 

:d»  Voted  —  Preparing  Wo'"king 
Drawings. 

IH  sviioor,  (.'o.st.  $121'., nnn 

IHICKLE.    Colu.sa    Co.,    Ca]. 

r-story  reinforced  concrete  high 
ichool  (10  classrooms,  auditorium 
seat  "."lO.  gymnanium,  shop);  flat 
jompo.sitlon  rooting,  steam  heat- 
ing system,  maple  floors,  wood  and 
steel   sash,    etc.) 

ler  —  Pierce  tJnion  High  School 
Dletrict. 

riltect  —  W.  E.  Coffman.  Forum 
iBIdg..    Sacramento. 


lie  Completed. 

■INA.'-'IUM  Cost.    $22,000 

.  r>  ROBLES.   San  Luis  Obispo  Co.. 
Calif. 

1 -story    brick    gymnasium     (65x100- 
't.;    dressing   rooms,    etc.l 
ler^ — Paso  Robles  High  School  Dis- 
trict. 

nitect — Orval  Clark,  369  N  Ridge- 
wood  Place,  Los  Angeles. 
:»ns  have  been  forwarded  to  Suc- 
i^nto  and  upon  approval  matexial 
.(  will  be  asked.  Labor  will  be  fur- 
^pd  by  the  SERA.  • 


(IDS    VOTED 

(VRSON  CITY.  Nov.— Caison  City 
:'0l  District  No.  1  votf^i  bonds  in 
lumount  of  S61.000  on  May  19.  Pro- 
?(s  to  finance  construction  of  a  2- 
:(\'  semi-fireproof  high  school  build- 
ijwith  gymnasium  at  Carson  City. 
\V  has  approved  a  loan  and  grant 
)ling  JSJ.OOO.  • 


IS    WANTED 

F  RLINGAME.  San  Mateo  Co..  <':.l. 
■htll  June  6.  S  P.  M.,  bids  will  be 
Mived  by  W.  H.  Eddy,  Clerk.  San 
[i.'O  Union  High  School  District  for 
ilirs  to  girls'  shower  i.nd  locker 
"js  at  the  Burllngame  High  School 

lans  and  specifications  may  be  oti- 
lid  at  the  office  of  the  Board  in 
I'High  School  Building.    Gnriingame. 


IS    WANTED 

ITTSBURG,  Contra  Costa  Co.,  Cal. 
Iitil  June  4.  S:00  P.  M..  bids  will  be 
'I  ved  b.v  Armand  Stow.  Clerk, 
i^ihurg  School  District,  for  con- 
r.'tlon  of  certain  structural  steel 
aes  to  tie  erected  in  the  Pittsburg 
nor  High  School.  School  and  Som- 
iMSts..   Pittsburg. 

lins  and  specifications  may  be  oli- 
ifcd  from  Architect  Louis  S.  Stone. 
icMarket  St..  San  Francisco,  and 
■I!  R.  H.  Cooley.  Engineer.  354  Ho- 
1>1  St.,  Oakland,  upon  deposit  if 
ai  Street.   Oakland,   upon    Jeposit  oi 


l>s   Approved. 

lEXGTHEN  SCHOOL  Cost,  $26,000 
ITERVILLE,  Alameda  Co.,  Calif. 
iiiigthon   Washington   Union   H  1  g  li 

-School    (stoel    and    wood    strength- 

■niUK.   etc.) 
V  or— Washington    Vn.    High   School 


Di.ilrirt. 

Aicliltcct— lilrgo    M.    Clark.    310    Uni- 
versity Ave.,   Palo  Alto. 
Ilids  will  probably  bn  asked  in  about 

Iw.i   w.'ikH. 


16 — BANKS.  STORES  AND 
OFFICES 


Contract   Awarded. 
.M.TIOltATlO.VS  Cost.   $; 

OAKLAND.    Alainoda    Co.,    Ca), 

Broadway. 
.Vltoratlons   to    restaurant, 
owner    —    Tiny'a    Waffle    Chop.    1 

Broadway,   Oaklf.nd. 
Architect— Not  Given. 
Contractor— Mark    Bristol     Co.,     I 

McKinley  Ave.,  Oakland. 


2.500 
1762 


To   Be   Done    By   Day's  Work. 

ALTERATIONS  Cost.    $l..-.'io 

.-^AX    KRAXCISCC     NW    Jackson   ant" 
Van  Neas  Avenue. 

.Mterations   to  commercial  building. 

Owner — S.    .Sommer.    NW    Jackson    St. 
umi  Viin  Ness  Avenue. 

Engineer — Alfred    P.    Fisher,    111    Sut- 
ter Street. 
Mr.    Fisher    will    supervise    'ho    con- 

-strnction   for   the  owner. 


Contract  Awarded 

ALTERATIONS  Cost,    $10.00U 

FRESNO,  FVesno  Co..  Cal.  2527  Fres- 
no Street. 

Alterations   to   laboratory. 

Owner — Twining  Laboratories.  Prem. 
ises. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— Fi.sher  &  McNulty,  Mat- 
tel   Bldg..   Fresno. 


Plans    Being    Figured. 

STORE   &   APTS.  Sost,    $ 

TURLOCK.   Stanislaus  Co..  Calif. 

Two-story  reinforced  concrete  store 
and  apartment  building  (40x100 
feet)  composition  and  part  tile 
roof,  concrete  floors  in  store,  hard- 
wood floors  in  apartments,  hot 
air  iieating  system,  air  conditinn- 
ing  system,  etc. 

ow-ner — Andy   Thorsen. 

Architect— G.  N.  Hilburn,  1213  I  St.. 
Modesto. 


Sub-Contracts  Awarded. 

STORE  Cost.  $28,621.50 

WAN    FRANCISCO.      Sixteenth    Street 

near    Mission    Street. 
Twu-story.    basement    and    mezzanine 

floor  Class  A  store  and  office  bldg. 

(asphalt  and  gravel  roofing,  steam 

heating    system,     steel    sash,    tile 

work,  etc.) 
Owner — Wm.    F.    Schoseer. 
Architects   &   Engineers — J.    E.    Kraftt 

&  Sons.   Phelan  Bldg. 
Contractor — H.  L.  Petersen.  731  Treat 

Avenue. 
Mill  Work— Herring  &  Nutting  Planing 

Mill,   750  Flordia  St..   $4132. 
Lathing  &   Plastering — Leonard  Bosch 

621    Minna    St..    $9748. 
Sheet  Metal — Robert  J.  Neilan.  39  Isis 

St..    $1864. 
Glass  and   Glazing,   Sash    Bars,    Etc. — 

Progress   Class   Co..    $2285. 
Tile  Work.  Etc.  —  Malott  &  Peterson. 

20th  and   Harrison    Sts.,    $612. 
Painting  —  August    Krois.     1358     14th 

Avenue.    $1765. 
Hardware — S.    Mariani    &    Sons.    3364 

Mission    St..    $733. 
As      previously      reported.      heating 
.1  warded   to   E.    A.    Cornely,   Inc.,    1462 
Bush  Street. 


Contract  Awarded. 

.\DDIT10N  Cost,   $3,900 

SAN    JOSE,    Si.nta    Clara    Co..    Calif. 

1065  The  Alameda. 
Addition   to   store  building. 
Owner — C.    W.    Colombet,   premises. 
.\rchitect — Charles    McKenzle,    Twohy 

Bldg.,   Kan  Jose. 


Contractor — John    Uinnln.    1304    Blerra 
Ave.,  San  Jose. 

BIOS    OPENED 

OAKLAND.  Alameda  Co.,  tjal.— 
I'ollowInK  bl'ls  received  by  Oakland 
I'liy  Council  for  a  structural  steel 
frame  over  the  arena  area  of  the  audi- 
torium. Including  furnishing  and  fab- 
ricating 16  new  steel  wire  ropex  and 
connection  llxluroM  recpilred  for  th» 
strengthening  of   the   building: 

Structural   Steel 
Paciflc    Coast    Steel    Co..    20th    and    Il- 
linois  StH.,   S^un   Francisco.   $9000. 
Jiidson    Paciflc     Co..    San      Francisco. 

$10,861. 
Herrick  Iron   Works.   Oakland.   $12,800. 

Wire    Rope* 
Gilson   Electric   Supply  Co.,   1106   Mad- 
ison  St.,   Oakland.    $2400. 
John   Roebllng  &  Sons  Co.,  San  Fran- 
cisco,   $2425. 
Bids  held  under  advisement. 


Sub-Contracts  Awarded. 

ALTERATIONS  Cost.    $10,000 

SAN    FLANCISCO.     No.    225  Bush   St. 

.Mtoratirins  to  22nd  floor  for  gymnas- 
ium. 

Owner — S-tandard  Oil  Co..  225  Bush 
St..  .San  Francisco. 

Architect — Georga  Kelham.  315  Mont- 
(fomeiy   Street. 

r.intractor  —  Lindgren  &  Swlnerton, 
225  Bush    Street. 

Plumbing  and  Heating — F.  W.  Snook. 
596   Clay   Street. 

Ventilating  Ducts— F.  W.  Snook,  59« 
Clay  .S'treet. 

Lathing  and  Plastering— Peter  Brad- 
ley, 639  Biannan  St. 

Tile— Art  Tile  &  Mantel  Works.  221 
Oak   Street. 

IVIill  Work  —  Pacific  Mfg.  Co.,  434 
Montgomery   St. 


SUB-CONTRACTS    AWARDED 

SAN  DIEGO,  C.-J.— Howe  Brothers. 
1198  San  Pedro  St..  Los  Angeles,  were 
awarded  contract  for  plumbing  to  be 
installed  in  the  Ford  Motor  Company 
exhibit  building  under  construction  at 
the  California  Pacific  International  Ex- 
position in  San  Diego.  Other  con- 
tr:.cts  have  been  awarded  as  follows; 
J.  Herman  Co.,  1349  E.  Vernon  Ave.. 
Los  Angeles,  ventilating;  A.  O.  Reed 
&  Co..  672  8th  St..  San  Diego  heat- 
ing; Newberry  Electric  Co..  315  West 
9th  St..  Los  Angeles,  electrical  work. 
Ralph  E.  Phillips.  Architect.-;  Bldg.. 
Los  Angeles,  mechanical  engineer.  B. 
O.  Larson.  1340  E  St..  San  Diego,  gen- 
eral contractor.  i 


To  Be  Done  By  Way's  Work. 
ALTERATIONS  Cost.     $1500 

SAN    FRANCISCO.       No.    3225    Pierce 

Street. 
Alterations  to  beauty   parlor. 
Owner— Chas.   McCarthy.    Premises. 
Architect^ — Not    Given. 


PLANS    BEING    FIGURED 

SANTA  BARBARA.  Cal.— Edwards 
&  Plunkett.  114  E.  de  la  Guerra.  San- 
ta Barbara,  are  taking  bids  for  re- 
modeling ;,  commercial  building  at 
E.  Cabrillo  St..  Santa  Barbara.  Th* 
work  will  involve  th  construction  of 
:•.  rear  addition  and  the  installation  of 
and  air  conditioning  plant,  indirect 
lighting   and    walnut    paneling. 


Construction    Started. 

MARKET  Cost.    $25,000 

SACRAMENTO.  Sacramento  Co..  Cs.1. 
SE  Sixteenth  and    L  Streets. 

One  -  story  frame  and  stucco  market 
(80x140  ft.)  composition  roof,  con- 
crete floors,   wood  sash,  tile  work. 

I  iwner  and  Builder.s — Kayser  Brothers. 
Premises. 

.Vrohitect — Jens  C.  Petersen.  812  26th 
St.,   Sacramento, 


20 
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construction   To   Start    ImmedlatBly. 
ALTER   SEORE  Cost.   J3000 

EUREKA,     Humboldt    Co..    Cal.    Foot 

of  F  Street. 
.\lterations  to  store  building. 
t)wner— Katherine  F.  Evans  Estate  Co. 
I^seee — We.stern   States   Grocery  Co. 
Plans  by  Engineering  Dept.  of  Lessee 
Mgr.  of  Constr.— J.   K.   Bird.    Eureka. 


Cost.    $1,500 
Jackson  i^nd 


Plans  Completed 
ALTERATIONS 
SAN    FRANCISCO.     NW 

Van  Ness  Ave. 
Alterations  to  commercial  building. 
Owner — S.   Sommer,    NW    Jackson   St 

aird   Van    Nese    Ave. 
Engineer— Alfred   P.    Fisher.    Ill    Sut 

ter  Street. 


427 


Sub-Contracts   Awarded. 

ALTERATIONS  Cost,    $30,300 

STOCKTON.    San    Joaquin   Co.,    CaJif. 
417  Main  Street. 

Alterations    to    store    bidg.     (new    dis- 
play windows,  partition  work  etc.^ 

Owner— Hickinbotliiim   Brothers. 

Architect— Bernard  J.  Joseph.   74  New 
Montgomery  St..    San  Francisco. 

Mgr.    of    Const.— F^ank     Eyre.    735    S. 
Suter   St..    Stockton. 

Plumbing- Pahl    Harry   &    Co., 
Channel   St..    Stockton. 

Electric    Wiring— Home    Electric    Co.. 
522   E  Washington    St..    Stockton. 

Heating— Atlas    Heating    Co..    557    4th 
St..   San   Francisco. 

Sheet    Metal — P:.hl   Harry    Co..    427    E. 
Channel  St..    Stockton. 

Concrete— A.     H.    Sandberg.    1846    Mt. 
Diablo,    Stockton. 

Glass— W.   P.   Fuller   &  Co..   21S   South 
Aurora  St..  Stockton. 

Hardwood    Floors— R.   O.    McLean.    lOS 
N  Suter  St..  Stockton. 

Lumber— Star    Lumber   Co..    448    West 
Main  St..   Stockton. 

Hardware- E.    M.     Hundley.    662    Mis- 
sion St..   San  Francisco. 

Finish     Material — Union    Planing    Mill, 
Tavlor   and    SuUer    Sts..    Stockton. 

Grading— R.    E.    McCarthy.    603    East- 
worth  St..  Stockton.. 

Foundation— A.  H.   Sandberg.   1846  Mt. 
Diablo.   Stockton. 


Steel  Sash  Contract  Awarded. 

ADDITION  Cost.    $30,000 

SAN  FRANCISCO.    W  Sansome  114  N 
Vallejo  Street, 

One-   and   two-story   loft  building   (re- 
inforced   concrete    construction). 

Owner— Sunset    Press.    1045    Sansome. 

Engineer — T.     Ronneberg.     Crocker 
Building. 

Contractor — Cahill  Bros.,  206  Sansome. 

Steel  Sash— Soule  Steel  Company,  1750 
Army  Street. 
Other  awards  reported   May  15. 


Elevator   Bids   Opened. 

ALTERATIONS  Cost.    $ 

SAN  FRANCISCO.     955  Ma-ket  St. 
Alteri-tions  to   Hewes  Bldg.    (work  in- 
volves    plaotering    in    lobbies,     all 
terrazzo   floors,    etc.) 
Owner — California  Western   State  Life 

Insurance  Co..    %   architect. 
Architect— Hertzka  &  Knowle.s   (W.  S. 
Hertzka,    architect)    982    Bryant. 
Following    bids    submitted    on    ele- 
vators: 

Otis  Elevator  Co.,  1  Beach  St $  9.665 

Atlas    Elevator    Co 9.873 

Pacific  Elevator  &  Equip.  Co 10,780 

Westlnghouse    Elevator    Co 10.834 

Bids    held    under    advisement. 
Low    bidders    on    other    portions    of 
the  work  reported   May  13.  • 


Sub-Contracts  Awarded. 

STORE  Cost.    $8,500 

OAKLAND.   Alameda  Co..  Cal.    Nor'.h 

Grs.nd   Ave.   140  E  Perkins  Street. 
One   -   story  reinforced   concrete  store 

building. 
Owner — A.  C.  Oppenheimtr,   700  Grand 

Avenue,   Alameda. 


.\rchitect— Kent  and  Hass,  525  Market 

St.,  San   Francisco. 
Lessee — Hagstrom    Food    Stores,    Inc.. 

Oakland. 
Contractor— Kelly    &    Tulloch.    335    8th 

St.,    Oakl.-.nd, 
Mill   Work- Oakland  Planing  Mill,   2nd 

and   Washington   Ss..   Oai^land. 
Lumber — Tilden    Lumber   Co..    foot    of 

University   Ave.,    Berkeley. 
Electric    Work — Matson    Seabrook    Co., 

4115   Broadway,    Oakland. 
Tile— Rigney    Tile    Co.,    3012    Harrison 

St..    Oaklt.nd. 
Reinforcing    Steel— McGiath   Steel  Co.. 

354   Hobart  St..   Oakland. 
Plastering— Wm.    Makin.    2141    Living- 

.ston,    Oakland. 
Sheet    Metal— CentrU    Sheet    Metal    & 

Roofing   Co..    3246    Ettie    St.,    Oak- 
land. 


Contract  Awarded. 

ALTERATIONS       Cont.   Price,   $66,600 

SACRAMENTO.   Sacramento  Co..  Cal. 

K    and    Tenth    Streets. 
Alterations  to  store  building. 
Owner — Joseph    Cronan. 
Architect  —   Harry   Devine  California 

State    Lite    Bldg..    Sacramento. 
Contractor — Azevedo    Constr.    Co..    920 

O  St..   Sacramento. 
Complete  bids  follow: 
Azevedo      Constr.      Co.,     Sacramento, 

$66,600. 
Wm.    C.    Keating.    Sacramento,    $67,- 

500. 
Campbell      Constr.    Co.,      Sacramento, 

$67,970. 
Uinwiddie  Constr.  Co.,  San  Francisco. 

$70,400. 
Charles   Unger.    Sacramento,    $73,377. 
Cahill    Bros.,    San    Francisco    $75,000. 
Jacks  &  Irvine  S-an  Francisco.  $75,507. 
Lindgren  &  Swinerton,  San  Francisco, 

$75,684. 
1'.  J.  Walker  Coinpany,  San  Francisco. 

$74,959. 


CONTRACTS    AWARDED 

OAKLAND.  Alameda  Co..  Cal.— 
Oakland  City  Council  awarded  the  fol- 
lowing contracts  tor  a  structural  steel 
frame  over  the  arena  area  of  the  au- 
ditorium, including  furnishing  and 
fabricating  16  new  steel  wire  ropes 
and  connection  fixtures  required  for 
strengthening  of  the  building. 
Structural    Steel — Pacific    Coast    Steel 

Co..     20th     and     Illinois    Sts.     San 

PVancisco.   $9000. 
Wire    Ropes  —  Gilson   Electric    Supply 

Co.,    1106     Madison    St.,      Oakland, 

$2400. 
Complete    bids  published  May   20. 


Contract    Awarded. 

BANK   AND  STORE         Cost,   $100,000 

SAN  FRANCISCO.     West  Portal  Dist. 

One-story  and  mezzanine  floor  bank 
and  store  building  (bank  to  he 
Class  B  reinforced  concrete  con 
struction  and  store  Class  C  re 
inforced  concrete  construction) 
composition  roofing,  cement  ai 
marble  floors,  steel  sash,  gas  hr. 
air   heating   system,    etc. 

Owner — San  Francisco  Bank. 

Architect— W.    D.     Peugh.     333    Mont- 
gomery St..   San  Francisco. 

Rough    and  Finish  Carpentry,    Miscella- 
neous   Iron,    Concrete,    Reinforcing 
Steel     and     Excavation    —    Cahill 
Bros.,    206    Sansome    St. 
Other  awards  will  be  made  shortly. 

17—        THEATRES 

FIRE    LOSS 

CARMEL.  Monterey  Co..  Cal.— Fire 
destroyed  the  Carmel  Theatre  of  the 
Golden  Bough,  May  19.  Damages  esti- 
mated at  $100,000.  Edward  G.  Kuster 
is  the  owner,  and  the  Monterey  Thea- 
tres Company,    lessees.  ' 


18— WHARVES    &    DOC  5 

Preparing    Preliminary   Plans. 
YACHT    HARBOR  Cost,    $8(0 

VALLEJO.    Solano   Co..    Calif. 
Vr.cht    Harbor. 
fHvner — City  of  Vallejo. 
Engineer — H.    J.    Brunnier.    S  h  a  i<  i 
Bldg.,    San    Francisco, 


BIDS    WANTED. 

ALCATRAZ.  Calif.— Until  May 
2  P.  M.,  bids  will  be  received  by 
Warden,  U.  S.  Penitentiary.  Alcai 
for  repairs  to  wharf,  furnishing 
placing  rip-rap  and  aggregate  at 
catraz. 

Work   Involves  furnishing  and  r 
ing  eleven  green  fender  pileij  and 
creosoted    piles    along    north    end  ( 
wharf;    three     green     cluster    piles  i 
the    northeast    corner    of    whE.rf;     j 
green    cluster    piles    in     the    north:  t 
corner  of  wharf;   ten  iron  bark  cl  < 
strips   on    north    side'  of   ■niii.rf,    be  J 
into    the    creosoted   piles.     All   pile,  o 
be    40    ft.    long    with    at    least    16- 
butts;    two   creosoted   piles    along 
end    of  wharf,    both   to   be  30  ft. 
with    at    least    14-in.    butts,    and  ^e 
creosoted  pile  along  west  end  of  vf  i 
for    use   as    mooring   pile,    to   be  2(  '. 
long    with    at    least    14-in.    butt.    ]  - 
nish  i^nd  place  eleven   iron   bark  c  - 
ing     JStrips    on    launch    landing    p  ^, 
and   two   on   east   end    dock   creos  i 
piles,   and   furnish  only   ten  iron  1  fi 
chafing  strips. 

Bids  will  be  opened  in  Room  , 
Post  Office  Bldg.,  7th  and  Mis  n 
Sts..    San   Francisco. 

19— MISC.  CONSTRUCTH  i 

- —  I- 

SAN  FRANCISCO— Joseph  J.  1 1- 
lips.  Director  of  Property,  will  sekt 
public  auction.  June  3.  9  A.  M., I'e 
City  owned  buildings  located  at  I'e 
following  addresses   in   San   Franci'  ■ 

(1)  1325    Florida   Street. 

(2)  1327  Florida  Street. 

(3)  2728    Bryant    Street. 

(4)  2738-2740   Bryant   Street. 

(5)  2740%    Bryant   Street. 
Information     obtainable     from 

Phillips   at   the   City    Hall.  I 


TO   ASK    BIDS 

GARNET,  Riverside  Co.,  Cal - 
ward  Cray  T;.ylor  and  Ellis 
Tavlor,  architects  and  engineers, 
W  "Third  St.,  Los  Angeles,  have  < 
pleted  working  drawings  for  a  r 
her  of  new  buildings  and  service 
be  constructed  on  the  Bender-] 
bard  Date  Ranch  near  G:-rnet. 
architects  will  take  bids  this  • 
for  the  plumbing,  to  be  opened  a 
May  21,  and  will  take  bids  next  ' 
for  the  electrical  work,  to  be  op 
about  May  23.  The  owners,  with  ( 
Bender  in  charge,  are  doing  their 
concrete  and  carpenter  work.  A 
tract  for  all  exterior  pipe  has 
awarded  to  the  Kelley  Pipe  Co. 
improvements  will  include  six  ! 
bungalows,  to  contain  two.  three 
four  rooms  and  baths,  helps'  < 
ters,  and  an  addition  to  the  exi 
ranch  house  which  will  provii 
lounge  :.nd  dining  room  and  kit 
facilities.  The  buildings  will  be 
frame  structures  with  concrete  1 
dations  and  floors,  tile  roofs, 
sash,  tiled  bathrooms,  tiled  firepl 
vented  gas  heaters,  etc.  Gas  for  1 
ing  and  cooking  will  be  provide 
a  butane  plant.  Mains  and  a  1^ 
gallon  tank  will  be  installed  to  h: 
the  water  supply,  which  will 
from  a  well  700  feet  from  the 
Present  plans  contemplate  the  n 
lation  of  a  new  electric  gener 
plant  or  conversion  of  an  exi 
plant.  Other  improvements,  tc 
elude  additional  bungalows,  as 
mlng   pool    and    tennis   courts,  v\ 
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Jo    ot    H    laUr    <Iate.      O.     W.    OtI. 

khlnKluii.    HIdK.,     Ix>»    Angeles,     ts 

mechaiilti.l   engliicpr.  t 


/It  Completed. 

USK.MKNT    BLDG.        Cost.    »18,000 
,<!    FUANCISCO.      Jerrold.     Tolond. 

Upton   and  McKlnnon   Streets. 
; -story    frame    amusement    bIdK- 

ler — San    Francisco   Stadium.    Inc., 

200  Uush   Street. 

hitects — Gardner  A.   Dallcy  and  G. 

K.    lOlllnBer,    210   Hush    Street. 


h(  Completed 

t'OT  Cost,    »100.000 

,■!  JOSE.  Siinta  Clara  Co..  Calif. 
San  l'"crn;.ndo  and  Tlie  Alameda. 

M-story  steel  frame  depot  (256x80- 
ft.)  pressed  brick  walls,  stucco  ex- 
terior, concrete  foundations,  tile 
roof,  steam  heating  system,  etc. 
(Waiting  room.  80x40  feet)  glasa 
enclosed  concourse  leading  to  the 
trains,  pi-ssenger  and  freUht  de- 
vartment    offlces,    etc. 

uer — Soutliern  Pacific  Co.,  6R  Mar- 
ket  St..    San   Francisco. 

lis  by   Knglneering  Dept.  of  Owner 
(J.  H.  Christie,    Knglneer). 
ids  will  be  asked  shortly  on  a  gen- 

V  contract.    Foundations  have  been 

ited  by  owner's  own  forces. 


May   20.    1935 
CIO    ELECTION 

"VFT.  Kern  Co.,  Cal.— Taft  Union 
ii  School  District  will  vote  on 
^1  3  on  a  proposal  to  issue  bonds 
,  ne  amount  of  $80,000,  proceeds  to 
nee  construction  of  a  swimming 
)  on  the  high  school  grounds  tt 
ar. 

iellminary  plans  have  been  pre- 
i4  by  Architect  W.  H.  Weeks,  525 
net  St.,   San   Francisco. 


o^ract  Awardeo. 

[  VEN'lENCE    STATION 

,  Cont.    Price,   $395S 

*   FRANCISCO.       Liinds  EJnd. 
n  story  reinforced  concrete  conven- 

ence  station. 
ver — Board  of  Park  Commissioner.s 

'ark   Lodge.    Golden    Gate    Park. 
r|itect — George  Kelham,   315   Mont- 

;omry  St.,   San  Francisco. 
3  ractor — De  Luca  &  Son,  1745  Fil- 

lert  St.,  San  Francisco, 
(mplete  bids  follow: 

Bjica   &   Son $3958 

i'jf  I'ark  Commissionres (3963 

. ..    Silverberg _ 3982 

;arold   Johnson _ 4042 

lUddie    Constr.    Co 4125 

r»k  J.   Reilly 4289 

Qion    Bros 4360 

s^Epp    4470 

ru    &    Martineli 473S 


Iss   Being    Prepared. 

^SOLEUM  Cost,   J2,200 

H'O,   Butte  Co.,   Calif. 

i'jforced     concrete     private     mauso- 

eum  (murblp  and  bronze  interior) 

o   contain   16   crypts, 
.v.-r— Withheld. 
rMtect— J.n.s   C.    Petersen.    812   26th 

pt.,    Sacramento. 
Us  will    be   asked   at    a   later  date. 


3ttruction  Started. 

-"SOLEUM  Cost.   $22,000 

Hi;0.    Butte  Co.,   Calif. 

n-itton     to    Chlco    Memorii.I    Mauso- 

eum    (add    210   crypts)    reinforced 

;0ncrete   construction,    marble  ami 

■ronze  interior. 
'*?r  —  Chico   Memorial    Mausoleum 

Vssn.    (Dr.    J.    o.   Chiapello,    Pres- 

Jent)   Chico. 
rtitect— Jens  C.    Petersen,    812   26;ri 

■it.,    Sacramento, 
iiractor— J.    C.    Meyers,    Rt.    1,    Box 

.39,  Stockton. 


Reinforced    concrete    retaining    wall. 
Owner — Herman    Sommer    «n(l     H:irr> 

M.   Shane. 
Architect — Not  Given. 
<;ontractor — James  L.  McI.Aughlln  Co. 

2D1   Kearny  Street. 


PLANNED 

ItAKEItSKIKI.D.  Kern  Co.,  Cal.— 
llakcrBfield  City  Council  this  week 
authorized  City  Manager  Fred  Nlgh- 
bert  to  purchase  a  public  address  sys- 
tem to  be  used  In  the  Bakersfleld  City 
parks. 

To   Be   Done    By   Day's  Work. 
ALTERATIONS  Cost,  $2500 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 

Spring    Street. 
Alterations    to    mushroom    house. 
Owner — Golden    State    Mushroom    Co, 

Spring  St..  Redwood  City. 
.\rchitect— Not    Given. 


To    Be    Done   By   Day's   Work. 

UECRE.\TION    BLDG.  Cost,    $2.0')'J 

LA  HONDA,   San   Mateo  Co..  Calif. 
One-story    frame   recreation    building. 
Owner— San  F'rancisco  News,   812  Mis- 
sion  St.,    San    F'rancisco. 
.\rchitcct — Not    Given.  > 

2al^isc.  supplies~/Sd 

MATERIALS 


CONTRACTS   AWARDED 

LOS  ANGELES,  Cal.  —  Contracts 
were  awarded  by  the  Los  Angeles 
Water  &  Power  Commission,  May  lA. 
for  furnishing  pipe  under  Specification 
No.    1658,    as   follows: 

Items  1,  2,  7,  8  and  9  to  U.  S. 
Pipe   Foundry,    at    $183,600. 

Items  3  and  6  to  American  Cast  Iron 
Pipe  Co.,  at  $38,100. 

Items  4  and  5.  to  National  Ca.«t 
Iron  Pipe  Co.,  at  $34,950. 


CONTRACTS    AWARDED 

-S'AN     FiR.\NCISCO— Oontracts     for 

furnishing  steel    rails,    joists,    etc..    for 

the  Municipal  Railway,   under  Bid  No. 

13.iT,     have    been    awarded    by    T.    A. 

Brooks,     Purcha.ser    of    Supplies,    City 

Hall,    as   follows: 

Columbia  Steel  Co.,  150  pairs  36-in. 
12-hoIe  joint  plates  for  110-lh. 
rail.  $5,705  per  pair. 

Pacific  Coast  Steel  Corp.,  185  gross 
tons  105-lb.  rail,  $70.2414  per  gross 
tons;  20  pairs  compromise  joint 
plates,  $10.65  per  pair:  50  gro.ss 
ton.s  110-Ib.  rail,  $70,7114  per 
gross  ton. 

Baker  Hamilton  &  Pacific  Co..  4  keg,'; 
1-in.  X  5-in.  track  bolts,  $9.70  per 
keg;  35  kegs  9/16  x  5^4-in.  track 
spikes.   $6.60  per  keg. 

Kurtick  .Mfg.  Co..  600  tie  rods,  $0.4114 
each. 


CONTRACTS    AWARDED 

rn.MI'ToN.  Los  Angeles  Co..  Cal.— 
Contracts  for  pipe,  valves  and  curb 
cocks  have  been  awarded  by  A.  P. 
GIdley.  City  Manager,  Compton,  as 
follows: 

V.  S.  Pipe  &  Foundry  Co.— 10,800  ft. 
4-ln.  cast  iron  B&9  water  pipe.  Class 
150,   at  43c   ft. 

James  Jones  Co. — 1200  ft.  %-inch 
copper  service  pipe  at  15.3c  ft.,  and 
ino  »4-in.  curb  cocks  at  $1.66  each. 

Lord-Babcock  Co. — 16  4-in.  cast  iron 
gate  valves  at  $12.87  each. 

All  bids  received  May  8  were  re- 
jected and  the  city  manager  authoriz- 
ed to  buy  in  the  open  market  with 
the  above  result.  Purchases  of  lead 
and  c.nst  iron  fittings  are  yet  to  be 
made.  J 


airact  Awarded. 

''L  Cost,    $3,500 

V    FRANCISCO.     Re;.r  of  737   Bush. 


CONTRACTS    AWARDED 

FRESNO.  Fresno  Co..  Cal.— Follow- 
ing contracts  awarded  by  Lieut.  Geo. 
T.  Stump.  Purchasing  and  Contract- 
ing     Officer.      Civilian      Conservation 


i:ort>»i.    Ill    P    St.,    Kreiino,    under    BM 

N'o.    5905-35-111.    for    which    bid*    weri- 

opened    May    18: 

Lumber  and  Cement — Standard  Lum- 
ber &  Mill  C<i.,  1710  Mlack«tone 
Ave..   Fresno.   $445.49:  6%   10  dayit 

Mlllwork  —  Hollenbeck  -  Bush  Planing 
Mill  Co.,  Van  Ness  and  Lorena 
StH..    Frewno,    $69.06;    2%    10    dayii. 

Rooflng  and  Felt — Malslcr  Bros.  Lum- 
ber Co.,  2244  Railroad  Ave..  Fres- 
nr.,    $315.66;    2%    30   days. 

Hardware  —  FIsher-GIassford  Hard- 
ware Co..  Fulton  and  Merced  St»., 
Fresno.    $62.58;    2%    10   days. 

Sheet  Metal  and  Plumbing— Walworth 
California  Co.,  434  P  St..  Fresno. 
$271.14;  2%  30  days. 


BIDS   OPENED 

BOULDER    CITY.    Nevada— Follow- 
ing bids  received     by  the  Bureau     of 
Reclamation.    Denver,    May    17^    under 
Spec.    No.    6S3-D.    for    furnishing    ob- 
servation   platforms,    ladders,    railings 
and  doors  for  Installation  at  the  tunnel 
plug  outlet  works  at  the  Boulder  Dam 
Houlder    Canyon    Project: 
Kawneer  Co.,   Chicago,    (1)    Bid   price, 
$2461;    (2)   Weight.   11,000  lbs.;    (3) 
Delivery   point,    Chicago;    (4)    Dis- 
count, Net;  (5)  Time,  30  days. 
Galvin  Kadala,  Inc.,  Chicago.  (1)  $1750 
(2)     12,500    lbs.;     (3)    Chicago;     (4) 
H%;   (5)  30  days. 
Silver-Roberts  Iron  Works,   Inc.,  Den- 
ver.   (1)    $2000;    (2)    13,000   lbs.;    (3) 
Denver:    (4)  net;   (5)  30  days. 
Lacy  Mfg.  Co.,  Los  Angeles,   (1)  $1540 

(2)  12,000    lbs.;    (3)    Los    Angeles: 
(4)  Net;   (5)  30  days. 

Ornamental  Iron  Works.  Akron,  Ohio, 
(1)  $1367;  (2)  10,742  lbs.;  (3) 
Boulder  City;  (4)   H7<.;  (5)  45  days 

Consolidated  Steel  Corp.,  Ltd.,  Los 
Angeles.    (1)   $1500;   (2)   11.800  lbs.; 

(3)  Los   Angeles;    (4)    Net;    (5)    30 
days. 

John  W.  Beam,  Denver,  (1)  $2050;  (2) 
12,500  lbs.:  (3)  Peotone.  III.;  (4) 
14%:   (5)   30  days. 

A.  J.  Bayer  Co..  Los  Angeles,  (1) 
$1789;  (2)  17,000  lbs.;  (3)  Los  An- 
geles; (4)  Net;  (5)  as  specified. 
Bids  held   under  advisement.  1 


BIDS    OPENED 

LOS  .4NGELES,  Cal.— Consolidated 
Steel  Corp..  Slauson  and  Eastern  Av- 
enues. Los  Angeles,  at  $11,332  sub- 
mltte<l  low  bid  to  the  Metropolitan 
Water  District  May  20  for  fumisbliig 
water  stops  for  construction  joint.s. 
atJd  water  stops  and  steel  plates  for 
dummy  joints  for  15  ft.  4!'.i-in.  cut- 
and  -  cover  conduit  of  the  Colorado 
River  Aqueduct,    Spec.   No.   99. 

Bids  were  taken  as  follows: 

(1)  510    complete   sets    of   water    stops 

and  steel  plates  for  arch  dummy 
joints: 

(2)  510    complete    sets    of   water  stops 

and  steel  plates  for  invert  dum- 
my joints: 

(3)  220   complete   sets   of    water  stops 

for   arch    construction    joints; 

(4)  220    complete    sets    of    water   stops 

for   invert  construction  Joints. 
The  bidders  were: 

(A)  Consolidated  Steel  Corp.,  fob  Los 
Angeles;   net  30  days. 

(B)  Western  Pipe  &  Steel  Co..  fob  Los 
Angeles;  net  30  days. 

(C)  •    Lacy    Mfg.    Co..    fob   Los    Ange- 
les;   no  discount. 

(D)  Southwest    Welding    &    Mfg     Co.. 
fob   Alhambra;    ^4%    10   days. 

(E)  Madsen  Iron  Works,  fob  Hunting- 
ton  Park;   net. 

•State  sales    tax  included. 
The  bids  were: 

(1)         (2)       (3)       (4)         Total 

(A)  ....$11.30  $7.90  $3.82  $3.18  $11.3.12.0') 

(B)  ....  13.30     7.80     4.20     3.55     12.466.00 

(C)  ...  13.90     9.40     5.00     4.25     13.'JiS.00 

(D)  ...  15.40     9.45     5.50     4.60     14.89.-..30 

(E)  ...    20.55  12.45     5.45     4.10     iS.931  00 
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MACHIMERT  ^  MATERIA]: 


Bid   calls   for  construction    machinery    and    materials   and 
Fsdsral,   State,    Municipal   and   other  public  agencies. 


liscellaneous  equipment  and   supplies  purchased  by 


NATIONAL  PARK  SERVICE 


CALIFORNIA  STATE 


WAR  DEPARTMENT) 


SAN  FRANCISCO.— Until  May  28. 
2;00  P.  M..  bids  will  be  received  by 
the  National  Park  Service,  K.  A.  Kitt- 
redge,  Chief  Engineer.  409  Underwood 
BHg.,  San  Prancifico,  for  furnishing 
one  lot  of  electrical  equipment  for  the 
Yellowstone  N;.tlonal   Park. 

Delivery  fob  bidder's  shipping  point 
for  shipment  on  Government  bill  of 
lading. 

Specifications  obtainable  from  above 
offlce. 


SAN  FRANCISCO.— Until  M£.y  28, 
S:30  P.  M..  bids  will  be  received  by 
the  National  Park  Service.  F.  A.  Kitt- 
redge.  Chief  Engineer,  409  Underwood 
Bldg.,  San  FVancisco,  for  furnishing 
two  complete  water  wheel  units  and 
certain  accessory  equipment  for  th9 
power  generating  plant  for  Yellow- 
Ktone  National  Park. 

Delivery  fob  Gardiner,  Montana. 

Ppeciflcations  obtainable  from  above 
offlce.  • 


SAN  FKANCISCO  —  Until  June  3, 
2:30  P.  M.,  bids  will  be  received  by 
the  National  Park  Service,  F.  A.  Kitt- 
ledge.  Chief  Engineer.  409  Underwood 
Bldg..  San  Francisco,  for  furnishing 
fencing  materials  for  Chaco  Canyon 
National  Mounmenl.  as  follows: 
(1>  SoOO   galvanized   steel  line   posts.    7 

ft.   long,   with  anchor  flanges. 
(2)   4000  do.  without  anchor-flanges. 
CJ)   610  galvanized  steel  end  posts.  7% 

feet  long. 

(4)  50  galvanized  steel  cornor  posts. 
7H   ft.  long. 

(5)  30  galvanized  single  gates,  50-in. 
X   12-ft.    tubular   frame. 

(6)  40  galvanized  steel  gate  posts  to 
flt  above  gates,  7  'A  -ft.  long. 

(7)  1000  spools  (80-rods  each)  galva- 
nized barbed  wire,  2-point.  12  H 
gauge. 

(8)  20  padlocks,  pin-tumbler,  bronze 
or  brass  case.   1%-in. 

Delivery      f.o.b.      bidder's      shipping 

point  and/or  Thoreau,  N.  M. 
Specifications  obtainable  from  above 
office. 


BUREAU   OF   PRISONS 


ALCATRAZ  I.SLAND,  Calif.— Until 
May  28.  2  P.  M..  bids  will  be  receiv- 
ed by  the  Ws-rden.  U.  S.  Penitentiary 
Alcatraz  I.sland.  to  be  opened  at  Rm. 
214.  Post  Office  Bldg..  7th  and  Mis- 
sion Sts..  San  Francisco,  under  Bid 
No.  344.  for  repairs  to  the  Launch 
McDowell,  including  drydocklng,  re- 
p;iiring.   painting,   etc. 

Bidders  are  requested  to  visit  the 
launch  £.t  Pier  4,  Fort  Mason,  on  any 
day  at  3:J5  P.  M.  Mr.  Marshall,  the 
launch  engineer,  will  be  there  to  ex- 
plain details. 

Svpecifications  obtainable  from  above 
offlce. 


OAKLAND  CITY 


fiAKLAND.  Alameda  Co.,  Cal.— Un- 
til May  28.  7  P.  M..  bids  will  be  re- 
ceived by  Cyrus  W.  Abbott,  Secre- 
tary, Board  of  Park  Directors,  for 
furnishing  approximately  500  yards  of 
loam,  5000  yards  of  fill  and  500  yards 
of  manure,  to  be  delivered  within  a 
radius  of  five  miles  of  Lake  Merritt 
during  the  fi.'ical  year  ending  June 
30.    1936. 


SAN  MATEO,  Santa  Cruz  and  San- 
ta Clara  Counties.  Ci.l. — Until  May  29 
2  P.  M.,  bids  will  be  received  by  the 
Department  of  Public  Works,  Divi- 
sion of  Highways,  Jno.  H.  Skeggs. 
District  Engineer,  Room  211.  State 
BWg..  San  Francisco,  for  the  rental 
of  one  power  .shovel  of  not  less  than 
%  c.y.  capacity,  for  approximately 
600  hours,  to  be  used  in  San  Mateo. 
Santa  Cruz  and   Santa  Clara  counties. 

Speciflcations  obtainable  from  above 
offlce. 


MARIN  COUNTY.  Cal.— May  27.  2 
P.  M.,  bids  will  be  received  by  the  De- 
partment of  Public  Works.  Division 
of  Highways,  Jno.  H.  Skeggs.  District 
Kngineer,  Room  211,  State  Bldg..  San 
Francisco,  for  the  rental  of  one  pneu- 
matic tired  dump  truck,  chassis 
weight  not  less  than  2800  lbs.,  body 
capacity  not  less  than  IH  cu.  yds.,  for 
approximately  600  hours,  to  be  used 
in  Marin  County. 

Speciflcations  obtainable  from  above 
office.  * 


U.  S.  FOREST  SERVICE 


GOVERNMENT  ISLAND.  Cal.— Un- 
til May  28,  2  P.  M.,  bids  will  be  re- 
ceived by  I.  M.  Stevens,  Acting  Siip- 
ply  Officer.  Forest  Service  Depot, 
Government  Island.  Oakland,  under 
Bid  No.  2516,  for  furnishing  66  abney 
levels,    with    cases. 

Delivery    f.o.b.    Ogden.    Utah. 

Specifications  obtainable  from  above 
office. 


GOVERNMENT  ISLAND,  Cal.— Un- 
til May  28,  2  P.  M.,  bids  will  be  re- 
ceived by  Frank  Haynle,  Supply  Of- 
ficer, Forest  Service  Supply  Depot. 
Government  Island.  Oakland,  as  fol- 
lows: 

BID   NO.    2509:    Fob    bidder's    shipping 
point    and/or    Porterville:     100    oil 
cans.   5-gal.   capacity: 
BID    NO.    2504:    Fob    bidder's   shipping 
point    and/or    destinations    shown: 
(1)    300    ft.    solid    hexagon,    1%-ln. 
carbon     tool    steel,    not    annealed, 
Redding;    (2)    150  ft.   solid  octagon, 
1-in.    do.    Redding;    (3)    240    ft.    do. 
Placerville;    (4)    80    ft.    do,    l>^-in., 
Placerville; 
BID   NO.    2511:    Fob    bidder's   shipping 
point    and/or   Del    Rosa:    Replace- 
ment  parts   for  Cletrac.   Model    35 
tractors; 
BID    NO.    2510:    Fob    bidder's  shipping 
point    and/or    Government    Island: 
garage    door   hardware. 
Speciflcations  obtainable  from  above 
office. 


GOVERNMENT  ISLAND.  Calif.— 
Bids  will  be  received  by  I.  M.  Stev- 
ens. Acting  .Supply  Officer,  Forest 
Service  Supply  Depot,  Government  Is- 
land.   Oakland,   as   follows: 

MAY  27,  2  P.  M. 
BID    NO.    2494:    Fob    bidder's    shipping 
point    and/or    Government    Island: 
100     statlonerv     cabinets,     desk. 
JUNE  3.   2  P.   M. 
BIT)    NO.    2493:    Fob    bidder's   shipping 
point    and/or    Government    Island: 
500   waste   paper   receptacles,    met- 
al,  olive  green,   square  with   plain 
sides. 
Specifications  obtainable  from  above 
offlce. 


SACRAMENTO,  Calif.  —  Until 
29,  3  P.  M..  bids  will  be  receive(  y 
the  U.  S.  Engineer  Office.  Capt. 
Drinkwater.  District  Engineer.  li  o 
20S  Post  Office  Building,  under  0  r 
No.  7334/2278,  for  furnishing  one 
ume  blower.  115  volts,  D.  C,  cap. « 
of  delivering  450  cu.  ft.  of  air  f 
minute. 

Delivery   fob  Rio  Vista. 

Specifications  obtainable  from 
offlce. 


SACRAMENTO,  Calif.— Until  . 
3rd.  3  P.  M.,  bids  will  be  receivef 
the  U.  S.  Engineer  Offlce,  Capt.  . 
Drinkwater.  District  Engineer.  P 
208  Post  Office  Building,  undf-r 
der  No.    7327/D.O.,   as   follows: 

(1)  Fuel  oil.  to  be  delivered  i 
dealer's  water-side  stations 
places  and  in  the  amounts  ;  p 
mately  as  shown:  (a)  15  barr 
Stockton;  (b)  125  bbls..  Sacr.-u 
(c)    25    bbls.    Knight's    Landing. 

(2)  Diesel   Engine  oil,  to  be  deli 
ed   at   the  dealer's   service   station  t 
the    places    and    in    the    amounts 
proximately    as    shown;    (a)    250  g'. 
Stockton;    (b)    1.000  gals..  Snorami  i; 
(c)    250    gals..    Knight's    Landing. 

Specifications  obtainable  from  a 
office. 


SACRAMENTO,    Calif.  —  Until  ^  jr 
29,    3   P.    M..    bids   will   be   receive -T 
the  U.   S,    Engineer  Office.  Capt. 
Drinkwater.     District    Engineer,  I  i 
208    Post    Offlce    Building,    under- 
der  No.    7320/2278.    for   furnishing: 

(1)  2.000    ft.    soliil    copper    wire.    . 
lated.    14   gauge; 

(2)  48   flashlight    batteries.   3  cell 

(3)  10    fuses.    3    A.    G..    30   amitf 

In.   overall; 

(4)  60  connector  bodies; 

(5)  200   porcelain    insulators. 
Delivery  fob  Rio  Vista. 
Specifications  obtainabl.'  from 

offlce. 


CALIFORNIA  STATE 


BISHOP.  Inyo  Co.,  Cal.— Until. J 
28,  3  P.  M.,  bids  will  be  rrceive  J 
J.  A.  Stein.  Superintendent  of  E(  '• 
ment.  Shop  9.  Division  of  Highv  !.  i 
Bishop,  for  the  sale  of  the  folio  ? 
equipment: 

THC  161  Grader-Tractor.  Hadf. 
JlcCormick    -    Deering.    S-ft 
with   scarifirr.    SRT; 
CHC    99    Pump     Unit.    2-in.    Evi: 

Portable.    IK'-hp.   engine; 
CHC  39    Scraper.   Atlas  Rotary; 
<^HC   214   Trailer.   3-ton.    4-wheel    f- 
SRT   with    450-gal.    tank. 
All    equipment    may   he    inspect' 
the  Division  of  Highways  Yard. 
op.   Calif.,    from   8:00   A.    M.   to  5: 
M..   on   any  working  day. 


Merced  H^ph  School  Disti 

LIVINGSTON.  Merced  Co..  < 
Until  June  4.  s  P.  .M..  hid<  will  b  ■ 
reived  by  N.  S.  Heck.  Merced  I  * 
High  School  District,  for  tw.  1^ 
passenger  school  busses  on 
cha.ssis  S'peciflcations  may  be  Ob  '• 
ed  from  the  principal  of  the  '' 
School  and  from  W.  E.  Redesen.  •■ 
gineer.    Merced. 
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NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied  as  follows: 

21.— Bridgti  :<0  — Reicnoln    and 

21.— Draining.    Harbor  Oami 

Work!.   Exoava.       3|  _p|p,   Linet  and 
23. — Irrigation   ProJ.  Walli 

24.— St   Light.   Syitoma 
25— Machlnary    and        ^2  — Sow.ri    I,    Siwage 

Egulpmont  Dlipoial  Planta 

26.— Railroad!  33  — Wator    Workt 

27. — Fira   Alarm    Sy*.     -,,       „     .       .    „, 
2I.-Flr.  Eoulom.nt       ^' -<"'""  *    '•>"■ 
29.— Straoti  4   High-  groundi 

wayl  :IS  — Tunnali 


21—  BRIDGES 


BIDS    WANTED 

LCS  ANGELES  COUNTY,  Cal.— Un- 
til May  31,  2  P.  M.,  bids  will  be  re- 
pplvf^l  by  the  Department  of  Public 
Work.s,  Dlvl.slon  of  Highway.s.  S.  V. 
Cortelyou,  District  Engineer,  SOS  State 
Bldg.,  Lo.s  Angeles,  for  the  construc- 
tion of  :.  reinforced  concrete  culvert 
on  Foothill  Blvd.  at  Hall  Beckley  Can- 
yon Wash. 

The  work  involves: 

(1)  1.15    c.y.    concrete    to    be     removed 

and  disposed  of; 

(2)  1900  c.y.    struc.   excavation; 

(3)  HO   tons  asphalt  concrete; 

(4)  Ho, 000  lbs.   bar  relnf.    steel; 

(5)  370   c.y.   Class   A    Portland 'ceraenl 

concrete; 

(6)  .'iO   l.f.    timber  railing; 

(7)  1  lot  misc.   items  of  work. 

Pli.ns  and  specifications  obtainable 
from    the   above    office. 


BIDS    OPENED 

PORTLAND,  Ore.— Following  is  a 
complete  list  of  the  bids  received  by 
the  U.  S.  Engineer  Officer,  627  Pit- 
tock  Block,  Portland,  May  14,  under 
Bid  No.  698  -  35  -  605,  for  furnishing 
ready  for  erection  and  fieM  riveting, 
two  ICS-foot  riveted  truss  spans  com- 
complete  with  shoes,  anchor  bolts. 
(lead  plates,  field  rivets,  etc.,  approxi- 
mately weight,   950,000  lbs. 

Columbia    Steel  Co.,    San   Francisco, 
$34,390;   fob   Gary,    Ind. 
I    Judson    Pacific   Co.,    San    Francisco, 
■$38, 380,     fob     San     Francisco;      J39,520 
fob  Bonneville. 

P:.eifio  Car  &  Foundry  Co.,  Seattle. 
$39,634  fob  Renton,  Wash.,  or  Port- 
land. 

f    Ingalls     Iron     Works,     Birmingham, 
.Via..   $33,150   fob   Birmingham. 

Pacific  Coast  Steel  Corp.,  Alamed;., 
^29,260   fob   Pottstown,    Ft.. 

Virginia  Bridge  &  Iron  Works,  Ro- 
moke,  Va.,  $34,440  fob  Memphis,  Ten- 
Tessee. 

Bethlehem  Fabricators,  Inc..  Beth- 
ehem.   Pa.,    $31,730   fob   Bethlehem. 

Worden-Allen  Co.,  Milwaukee,  Wis.. 
;31,5S7    fob   Milwaukee. 

Wallace  Bridge  &  Structural  Steel 
,""0..    Seattle.    $40,375    fob    Seattle. 

Jos.  T.  Ryerson  &  Son,  Chlci^go, 
•34,200   fob  Chicago. 

Minneapolis  Moline  Power  &  Im- 
ilement  Co.,  Los  Angeles.  |37,050  fob 
HHnneapolls. 

Wisconsin  Bridge  &  Iron  Co.,  Mll- 
vaukee,  $37,525  fob  Milwaukee. 

Award  will  be  determined  by  shlp- 
'ing  rates.  • 

IIDS   OPENED 

GOVERNMENT  ISLAND.  Cal.— Fol- 
owing  bids  received  bv  H.  R.  Marsh. 
\ssist£.nt    Supply    Officer.    Forest    Ser- 

ice  Supply  Depot,  Covernment    Island 


Oakland,    under   Bid   No.  2475,   for  fur- 
nishing: 

O)  f)ni'  lot  structural  «ticl  bearing 
iiliites,  expansion  Joints  and  super- 
structure  bolts; 

'2)  One  40-ft.  striictuiiil  steel  skew 
binni  span,  including  all  structural 
.-te.l    bolts    for   fleki    connections,    etc.: 

(3)  (>ne  30-ft.  simple  beam  span. 
Including  all  structural  steel,  bolts  fr)r 
field    connections,   etc: 

Scbrader  Iron  W'ks,  fob  Sun  Fran- 
cisco,   $1,219. 

noldin  Gate  Iron  Works,  fob  Snii 
Francisco.   $1,090. 

Herrick  Iron  Works,  fob  0;iklanfl. 
J1.130. 

.(iidKon- Pacific  Co..  fob  San  Fran 
rlsco.    $1,005. 

BIDS    WANTED 

.'^ANTA  CLARA  COUNTY.  Cal.— 
Until  .lime  :;.  11  A.  -.1.,  bids  will  be 
received  by  the  .Santa  Clara  County 
P.oard  of  Supervisors.  Court  House. 
San  .lose.  Henry  A.  Pfister.  Clerk,  for 
the  construction  of  a  reinforced  con- 
crete culvert  on  Qulndy  Road  in  Su- 
pervisor   District    No.    2. 

Plans    and    specificationK    obtainable 
Irom  County  Surveyor  Robt.  I).  Chand- 
ler at   a  charge  of  $1. 
BIDS   WANTED 

-MONTEREY  COUNTY.  Cal.— Until 
June  12.  2  P.  M..  bids  will  be  received 
by  the  State  Highway  Commission. 
Sacramento,  for  the  construction  of 
two  timber  bridges  in  Monterey  Coun- 
ty, between  38  and  43  miles  north  of 
San  Simeon.  One  is  to  be  across 
Limekiln  Creek,  consisting  of  one  12C- 
foot  deck  truss  span,  three  40-ft.  steel 
beam  spans,  and  approximately  16.'. 
feet  of  trestle  spans:  and  the  other 
is  to  be  across  Vicente  Creek,  consist- 
ing of  one  126-foot  deck  truss  span, 
two  40-foot  steel  beam  spans,  and  ap- 
proximately 137  feet  of  trestle  spans. 
The    work    involves: 

(1)  1700  cu.   yds.   roadway  excavation; 

(2)  1100  cu.  yds.  struct,   excavation; 
(.S)   373   cu.  yds.   Class  A  Portland   ce- 
ment  concrete; 

(•I)  30,500  lbs.  bar  reinf.  steel: 

ir.t   314.000  lbs.  structural  metal; 

161   326  MFBM  Redwood  timber,  dense 

select   all    heart  structural  grade 
17)   123  MFBM  Redwood  timber,  select 

all   heart   structural   grade; 
(■S)   1  lot  mis.  items  of  work. 

Plans  and  specifications  obtainable 
from  above  office  and  on  file  at  the 
office  of  the  District  Engineer  in  San 
Francisco.  Los  Angeles  and  the  dist- 
rict  in   which   the  work  Is  situated. 

22— DREDGING   HARBOR 
WORKS  EXCAVATION 

CONTRACT  AWARDED 

LOS  AXOBLES-.  Cal.— Merritt-Chap- 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN. 
Manager 

•w 

914  Seventh  Street 
Sacramento      ::      California 


man  &  Scott.  720  Wilmington  Koad. 
San  Pedro,  at  unit  bids  ahown  below, 
awarded  contract  by  U.  S.  I::nKlneer 
Office.  Los  Angeles.  May  15.  for  fur- 
nishing and  placing  500  long  of  stone 
around  the  site  of  the  propo«ed  llghl- 
houso  to  be  erected  at  the  end  of 
the  breakwater  in  Los  Angeles  Har- 
bor. 

(1)  For  furnishing  plant  cnnslHting  of 
Hoatlng  derrick  and  towboat.  each 
manned  and  fully  equipped,  118 
per   hour. 

(2)  For  furnlflhing  and  placing  500 
tons  of  stone,  $2.85  per  ton. 

Freight   rate  95c   per  ton. 
Complete    bids    published    .May    15. 


CONTRACT   AWARDED 

SAN  FRANCISCO.— Healy  -  Tlbbltts 
Const.  Co.,  64  Pine  St.,  at  $0.20  per 
ton  awarded  contrj.ct  by  T.  A.  Brooks 
Purchaser  of  Supplies,  City  Hall,  un- 
der Bid  No.  1374,  for  furnishing  and 
dumping  approximately  10,000  tons  of 
rock  in  Yacht  Harbor.  The  company 
specified  in  their  bi'd  that  there  would 
be  no  charge  for  equipment. 

FUNDS    ALLOTTED 

CRAVS  HARBOR,  Wash.  —  Lieut. 
Col.  H.  J.  Wild,  District  Engineer, 
War  Dept.,  Federal  Office  Bldg.,  Se- 
attle, advises  that  $410,000  will  be 
.ivailable  imm«liately  for  the  con- 
.struction  of  the  Grays  Hurbor  Jet- 
ties. Plans  are  being  completed  and 
bids  will  be  called  as  soon  as  possible. 


ALLOTMENT    RECOMMENDED 

LOS  ANGELES,  Cal.— The  advisory 
Committee  on  allotments  of  the  Fed- 
eral Government  Public  Works  Ad- 
ministration has  recommended  an  al- 
lotment of  $1,000,000  for  additional 
construction  on  the  Los  Angeles  har- 
bor lireakwater.  The  engineers  for 
the  project  estimate  that  $1,825,000 
will  be  required  to  complete  the 
breakwater  project.  > 


ALLOTMENT  RECOMMENDED 
S-AX  DIEGO,  Cal.— An  allotment  of 
$1,800,000  for  dredging  at  San  Diego 
harbor  has  been  recommended  by  the 
advisory  committee  on  allotments  of 
the  Federal  Government  Public  Works 
Administration.  The  project  involves 
widening  the  main  ship  channel  off 
North  Island  to  2200  ft.  and  depositing 
dredged  materials  at  the  north  beach 
to  add  about  450  acres  to  the  naval 
air   station   area. 


FUNDS   ALLOTTED 

PACIFIC  COUNTY,  Wash.— Lieut. 
Col.  H.  J.  Wild,  District  Engineer 
Was  Department,  Federal  Office  Bldg. 
.Svattle.  advises  that  $207,008  will  be 
available  immediately  for  the  con- 
struction of  the  Narrows  Cutoff  at 
Willapa  Harbor.  Raymond.  The 
channel  will  be  3100  ft.  long  with  a 
channel  24x200  feet.  Plans  are  be- 
ing completed  and  bids  will  be  asked 
xhortly. 

23— IRRIGATION  PROJ. 

LOW    BIDDERS 

OWYHEE  PROJECT.  Oregon-Idaho 
— J.  P.  Brumback.  Parma.  Idaho,  at 
$16,550  submitted  low  bid  to  the  B;i- 
reau  of  Reclamation.  OntKrio.  Oregon. 
May  14,  under  Spec.  No.  679-D.  for 
the  construction  of  earthwork.  North 
Canal  L,aterals  25.4  to  27.S-0.7,  Mit- 
chell Butte  Division.  Owyhee  Proj- 
ect. The  work  is  located  near  Dun- 
awivy  and   Nyssa,  Oregon. 

J.  A.  Tertellng  &  Sons.  Boise,  at 
$17,590.    and   P.   R.   Teters   &   Co..   Spo- 
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kane.  at  118,360  .submitted  serond  and 
third  low  bids,   respectively. 


LOW    BIDDERS 

OWYHEE  PROJECT.  Oreson-Idaho 
— Winters  and  Ashcrott.  Nyssa,  Ore., 
at  $7469  on  Schedule  1.  and  J.  A. 
Terteling  &  Sons,  Boise,  at  $13,161. 
on  Schedule  2.  submitted  low  bids  tu 
the  Bureau  of  Reclamation,  Ontario, 
Oregon,  May  13,  under  Spi'c.  No.  681- 
D.  for  the  construction  of  structure.*;. 
North  Canal  laterals  N.  C.  9.9  10.5. 
10. 5-0. .1;  10.!;-0.6:  10.5-1.2;  10.5-1.8: 
10.5-2.1;  11.0;  11.7:  12.4;  12.4-0.4;  12.9 
13. G:  13.6-0.2;  13.6-0.8.  and  13.6-1.1, 
Mitchell  Butte  Division,  Owyhee  Pro- 
ject,  near  Dunaway,    Oregon. 

The  two  low  bids  on  each  .<ichedulc 
were; 

Schedule  1 
Winters    &    .-ishcroft,    Nyssa,    Oregon, 

$7469. 
John    Gardner,    Nyssa,    Ore.,    $7587. 

Schedule  2 
J.    A.    Terteling    &    Sons,    Boise,    $13,- 

161     . 
Fife    &    Co.,    Nyssa,    $13,274. 

Complete   bids     will     be      published 


STREET  LIGHTING 
SYSTEMS 


LOW    BIDDER 

ROCKWELL  FIELD,  San  Diego, 
€;.!.— V.  R.  Dennis  Const.  Co.,  3911  3tli 
Ave..  San  Diego,  submitted  the  low 
bid  to  the  Constructing  Quartermas- 
ter, Rockwell  Flekl.  May  20.  for  the 
installation  of  a  night  lightins:  sys- 
tem at   Rockwell    VieM. 

25— MACHINERY  AND 
EQUIPMENT 

BIDS    OPENED 

NORTH  HOLLYWOOD,  Los  Ange- 
les Co.,  Calif.— Identical  bids  at  $1,- 
434,  2%  30  days,  were  received  by  the 
State  Purchasing  Agent,  Sacramento, 
May  10,  under  Quotation  50388,  Req. 
7268,  for  furnishing  a  motor  gri.der 
fob   North    Hollywood. 

The  bidders   were: 

Smith  Booth   Usher,   Los  Angeles. 

Shepherd  Tractor  &  Equip.  Co.,  Los 
Angeles. 

J.  D.  Adams  Co.,  Los  Angeles, 

Austin-Western  Road  Machy.  Co., 
Los  Angeles. 

Bids  held  under  advisement. 


BIDS  OPENED 

SAN  BERNARDINO,  C'al.— Follow- 
ing bids  received  by  the  State  Purch- 
asing Agent,  Sacramento,  May  14, 
under  Quotation  No.  50892,  Req.  1854. 
for  furnishing  a  tractor  f.o.b.  San 
Bernardino: 

Crook  Co.,    (1)   gross,    $2692;    (2)    trade 

In  allowance,   $907;   (3)   net,   $1785. 

Weaver-Rye    Tractor    Co.,     (1)    $2362: 

(2)  $550;   (3)  $1812;  2%  30  days. 
Smith    Booth    Usher,      (1)    $2695;      (2| 

$835;  (3)  $1860;  2%  30  days. 
J.  D.  Adams  Co.,   (1)  $2821.50;   (2)  $7S.1 

(3)  $2038.50;  5%   30  days. 
Bids  held   tmder  advisement. 


CONTRACT    AWARDED 

LAS  CRUCE9,  N.  M.— Ruth  Dredgfi 
Mfg.  Corp.,  5980  Boyle  Ave.,  Los  An- 
geles, at  $19,500  awarded  contract  by 
the  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  No.  671 -D,  for  fur- 
nishing one  ditch  cleaning  and  exca- 
vating machine  of  the  double  crawler 
traction  and  endless  chain  bucket  dig- 
ging unit  type  to  be  used  for  clean- 
ing, deepening  and  widening  drains 
and  canals  and  excavation  of  new 
drains  and  canals  on  the  Rio  Grande 
ProJ<ct,    New    Mexico-Texas, 


BIDS    OPENED 

SAN    FRANCISCO.— -Bids    were    op- 
ened   by    the    National    Park     Service, 


v.  A.  Kittredgc,  Chief  Engineer,  409 
I'ndnrwood  BIdg.,  San  Francisco,  for 
furnishing  pump  and  accessories  for 
the  Scotts  Bluff  National  Monument, 
:is   follows: 

(1)  1  self-oiling  deep  well  pumphead. 
12-in.  stroke,  complete  with  pulley 
for  electric  drive; 

(2)  one  3-hp.  200  volt,  single  phase  60- 
cycle  repulsion  induction  motor 
and  controls; 

CI)  one  anti-freeze  set,  4-ft.  long,  12- 
inch   stroke; 

(4)  one  all  -  brass  deep  well  cylinder, 
12-in.    stroke,    single   i.cting; 

(5)  120  ft.  3J';-inch  standard  wrought 
steel  pipe,  galvanized; 

(6)  120  ft.  1%-in.  hardwood  sucker 
rod.  witli  galvanized  wrought  iron 
couplings. 

Fairbanks.  Morse  &  Co.,  San  Fran- 
cisco: $514.34,  fob  Kansas  City;  2% 
30  di.ys;   delivery  in  14  days. 

.Simonds  Machinery  Co.,  San  Fran- 
cisco: $392.50,  fob  San  Francisco;  net; 
delivers'   in   4  days. 

Pacific  Pump  and  Supply  Co.,  San 
Francisco:  $404.50,  fob  Ashland,  Ore.: 
2%  30  days;   delivery  in  10  days. 


BIDS   OPENED 

BOULDER      CANYON,      Nevada  — 
Following  bids  received  by  the  Bureau 
of    Reclamation,     Denver,    Colo.,    May 
16,  under  Sit>ec.  No.  680-D,  for  furnish- 
ing   twelve    discharge    guides    for    72- 
in.    needle    valves    for    installation    in 
the    tunnel    plug    outlet    works    at    the 
Boulder  Dam  Canyon  Project: 
Balicock    &    Wilcox    Co.,    Denver,    (1) 
Bid    price,      $18,000;     (2)      Weight. 
192,000    lbs.;      (3)    Delivery     point, 
Barberton,      Ohio;     (4)      Diecount, 
Net, 
Lacy  Mfg,   Co.,   Los  Angeles,    (1)   $19,- 
550;   (2)  248,000  lbs.;   (3)  Los  An- 
geles;   (4)   Net. 
Southwest    Welding    &    Mfg.    Co.,    Al- 
hambra,     (1)     $22,194;     (2)     255,860 
lbs.;     (    3)AIhambra;     (4)     %%. 
I>;ikeside    Bridge      &    Steel    Co.,      Mil- 
waukee,     (1)    $22,245;      (2)    200,300 
lbs.:    (3)    Boulder   City;    (4)%%, 
California    Steel      Products    Co,,      San 
Francisco,    (1)    $20,881;    (2)    254,194 
lbs.;    (3)    San    Francisco;    (4)    1%. 
T^os  Angeles  Shipbuilding  &  Dry  Dock 
Co.,    San    Pedro,     (1)     $31,330;     (2) 
190,000    lbs.;     (3)     S-an    Pedro;     (4) 
Net. 
Steacy-Schmidt    Mfg.    Co.,    York,    Pa., 
(1)    $28,000;    (2)    235,000    lbs.;     (3) 
York;   (4)  Net. 
Alco    Products,    Inc,    New    York,     (1) 
$27,850;    (2)    216,850   lbs.;    (3)    Dun- 
kirk,   N.    Y. ;    (4)    Net. 
McClintic  -  Marshall     Corp.,     Bethele- 
hem.    Pa.,    (1)    $24,898;    (2)    220,000 
lbs.;   (3)   Leetsdale,   Pa.;   (4)   Net. 
Ailis-Chalmers    Mfg.    Co..    Milwaukee, 
Wis.,    (1)    $33,378;    <2)    193,000   lbs.: 
(3)    Milwaukee;    (4)    'A%. 
Consolidated   Steel  Corp.,   Los  Angeles 
(1)     $20,800;     (2)     230,000    lbs.;     (3) 
Los  Angeles;   (4)  Net. 
Los    Angeles     Shipbuilding     &     Dry 
Dock  Co.   specify  delivery  in  90  days; 
.ill  others  specify  delivery  in  120  days. 


BIDS    OPENED 

Bf)i:LDER  CITY,  Nev.— Following 
bids  received  by  the  Bureau  of  Recla- 
mation, Denver,  May  15,  under  Spec. 
No.  6S2-D,  for  furnishing  two  direct- 
connected,  motor-driven  deep-well, 
turbine  type  pumping  units  to  be 
used  as  sump  pumps  and  two  direct- 
connected  motor-driven  deep-well, 
turbine-type  pumping  units  to  be  used 
.■».s  drainage  pumps  in  the  tunnel  plug 
outlet  works  at  the  Boulder  Dam, 
Boulder  Canyon  Project.  The  drain- 
age pumping  units  shall  be  assembled 
,nnd  rebuilt  from  parts  salvaged  from 
one  deep-well  motor-driven  turbine 
pumping  unit  to  be  furnished  by  the 
Government.  .\11  pumping  units  will 
be    iiis(;illei1    liy    the   Government. 


Byrnn-Jackson    Pump    Co.,     Berkeley. 

(1)  $2518.40     f.o.b.     Boulder    City; 

(2)  5650  f.o.b.  Berkeley;  (250-hp. 
motor);  (3)  $5955  f.o.b,  Berkeley 
(200-hp.  motor).  Delivery  In  90 
days. 

Bingham  Pump  Co.,  Portland,  Oregon, 
(1)$154C;  (2)  $5514;  combination, 
$7060. 


BIDS    OPENED 

SAN     FRANCISCO— Following     bids 
received  by  Jas.  T.   Forster,  Assistant 
Procurement    Engineer,    Forest    Serv- 
ice, 85  Second  St,,  San  Francisco,  un- 
der   Contract    No.    588,    for    furnishing 
one  deep  well  type  pump: 
Pacific  Pump  &  Supply  Co.,  San  Fran- 
cisco,   (1)    Bid    price,    $276.50;    (2) 
Terms,    2%     30    days;      (3)    F.O.B. 
point,  San  Francisco;    (4)   Delivery 
in  3  days. 
Dorward  Pump  Co.,  San  Francisco,  (1) 
$493.05;    (2)    2%    30    days;    (3)    San 
Francisco;   (4)  3  days. 
.Simonds    Machinery    Co.,     San    Fran- 
cisco,  (1)  $203.05;   (2)   2%   10  days: 
(3)    Fallbrook;    (4)    Stock. 
Engineering     Service     &     Supply     Co., 
San  Francisco,   (1)  $404.37;   (2)  2%  : 
10  days;    (3)   San  Francisco;    (4)   7 
days. 
Fairbanks,    Morse    &    Co,,    S'an    Fran- 
cisco,  (1)  $342.52;  (2)  Net;  (3)  San 
Francisco;    (4)   10  days. 
General  Pump  Co,,   San  Francisco,   (1) 
$225;     (2)     2%     10    days;     (3)     San  i 
Francisco;    (4)    10   to  12  days. 
Woodin    &    Little,    San    Francisco,    (1) 
$259;    (2)    2%      10    days:    (3)      San 
Francisco;    (4)    1  day. 


BIDS   OPENED 

SAN  FRANCISCO— Following  bid.-, 
received  by  T,  A.  Brooks.  Purchaser 
of  Supplies,  City  Hall,  under  Bid  No. 
UR-1377,  for  the  rental  of  (a)  tw(i 
40-hp.  or  (b)  two  60-hp.  Caterpillar 
tractors  for  an  indefinite  period  (5  day 
week,  6  hour  day),  to  be  used  on  the 
Lake  Merced  Project  Unit  No.  4: 
n.  C.  McCabe  (a)  $4.50  per  hour. 
H.   T.   Guerin   (a)   $5.75  per  hour;  alt.  i 

for  a  30-50  broad  gauge  gas,   $4.5ii 

per  hour. 
Chas.    L.    Harney   (b)    $6,626. 
Peter   J.    McHugh    (b)    $6.60. 
J.   D,   Proctor   (b)   $6.62. 


BIDS  OPENED 

SAN     FRANCISCO— Following     bids 

received  by  Jas.  T.  Forster,  Assistant 

Procurement  Engineer,  Forest  Service, 

85  Second  St..  under  Contract  No.  585. 

for  the  rental  of  one   power  shovel  of 

%  to   V4   cu.  yd.  capacity,  for  a  period 

of  not   less   than   two   months   and   not 

more  than  five  months: 

Edward  R.   Bacon  Co.,   San  Francisco, 

1    Monthly   rental,    $414;    (21    Tyni- 

of  equipment,   Bearcat  Jr.    %;   (3) 

f.o.b.    point,    Sacramento. 

S.     R.     Eastwood,     Redding.     (1)     $490; 

(2)   Insley  %;   (3)  Redding. 
N.  Giorgl,  San  Francisco,   (1)  $500;  (2) 

Brown    % ;    (3)    San    Francisco. 
Harnischfeger  Sales   Corp..    (1)    $503.60 

(2)   P  &  H  300-A:    (3)   Chico. 
C.  A.  Baker.  Sacramento,   (1)  $650;  (2) 

Osgood  ly;   (3)    Sacramento. 
Western  Crane  Service  Corp.,  Oakland, 
(1)    $700;    (2)    Universal    or   Chris- 
tie   M:    (3)    McCloud. 


RAILROADS 

BIDS    WANTED 

BONNEVILLE  T<AM.  o.e— Until 
June  4,  3  P.  M.,  b'vls  wHI  be  received 
by  tfie  U.  S.  Engineer  Ofllce,  627  Flt- 
tock  Block,  Portlnnd.  Major  C.  F. 
Williams,  District  Engineer,  under 
Bid  No.  694-35-22,  for  furnishing: 
(11   44.500   I.f.   new  steel  rails; 

(2)  2,300  new  angle  bars; 

(3)  14    compromise   Joints,    new.    90   lb. 
ARA  to  112  lb.  RE. 


PACIFIC    CONSTRUCTOR 


U 


foh 


f.(     mill    hhlpplni; 


Dollv 
point. 

The  malorlnln  nrp  ncmired  for  thi' 
rdopniloii  <if  ihe  '>riK"n-\Va,ihlnt;liiM 
Ralhv.iy  iiiid  NiivlKiillon  Compiin.v's 
ri.llro.iil    iH'iir    Honnivlll.-. 

LOW    BIDDERS 

r.(i.\.\i:vil.r,10  dam.  Or.-Kiui.— .Sam 
fiilnii.  lOast  3101  Hooiic,  Spokant'.  al 
»7;13.I!1I  .scilMnlll.ll  !..«■  1,1(1  to  tli.-  V . 
S.  KiiRlMfer  Onici',  PltlocU  Hlock, 
Porllaml.  under  Hid  iVo.  Il!i4-.ir>-l.  foi- 
the  riin-strtK-tlon  of  a  iioithm  of  the 
relocated  line  of  the  ().  W.  K.  R.  ^• 
N.  ("o.'h  railroad  and  riprap  proter- 
llon  of  Hm-kcl  Slide  between  Railroad 
mile  po.st  .17  !.n\I  Cascade  I..ocks  In  the 
vicinity  of  Honncvlllc. 

."SlPinx  -  Spokane  Co..  Spokane,  at 
»80S.SS:)  Kulimltted  .xe.ond  low  hid  and 
Paul  J.  Tyl.M-.  Orovllle,  Calif.,  at  $S:ir,- 
IS.T  .«MlMnitlid   third    low    hid. 


29— STREETS   AND    HIGH- 
WAYS 


BIDS   WANTED 

S.\X  PT?.\NClSCO.— Until  June  ,-..  3 
P.  M..  hills  will  lie  received  hy  the 
Puhlie  utilities  Conimis.slon.  Room  2S7 
City  Hall,  under  Airport  Contract  Xo. 
34.  for  (he  construction  of  Held  fill 
for  exterusion  of  landing  field  at  thi/ 
San  Francisco  Airport.   Estimated  cost 

si.in.ooo. 

The  work  involves: 

(1)  ;4n.nno  c.y.  flii; 

(2)  .'iO.Ono   K.y.   rock   surfacing: 

(3)  20.000  c  y.   removal  of  old  levee. 
Plans    and    specifications    obt.-.inalile 

Bt  Room  60,5.  San  Francisco  Water 
Department  Rldg..  425  Mason  Street. 
San   Francisco,    upon  deposit  of    $10. 


3IDS   WANTED 

MADERA  COUNTY.  Cal.  —  Until 
lunc  12.  2  P.  jr..  bids  will  be  re- 
■eived  liy  the  State  Highway  Commis- 
sion, Sacramento,  for  about  7.S  miles 
■urfacing  with  plant  mixed  surfacim.' 
\m  a  crusher  run  base,  in  Madera 
bounty  between  Coarse  Gold  and  Oak- 
lurst. 

The  work  involves: 

1)  4,50  M.  gals,  water; 

2)  217  Stations  finishing  rdwy.: 

.  3)   20.600  tons  crusher  run  base: 

1  •«)  95      tons    liquid       asphalt       MC-2 

prime  coat; 
I  fi)  9370       tons       mineral       aggregate 
I  (plant-mixed  surfacing); 

\  6)  780    tons    mineral    aggregate 
1  (stockpiles): 

j  7)  470    tons    liquid    asphalt    ROltC-4 
(  (plant-mixed    surfacing); 

1 8)  565    tons      liouid      asphalt      SC-2 
I  (shoulders,    ditches    and    dikes). 

j  9)  60,300   sq.   yds.   preparing,   mixing 
j         and    shaping    shoulders,    ditches 
I         and  dikes; 
JO)  18  tons  liquid  asphalt  MC-3  (seal 

coat): 
*1)  160  tons  .sand  (seal  coat); 
12)  35    lin.    ft.    8-in.    C.M.P.; 
'3)  2   each   spillway   assemblies; 
14)  246    each    guide    posts. 
Plans    and    specifications    obtainable 
■om    the   above   office   and    on    file   at 
le   office    of    the    district    engineer    in 
an    Francisco.    Ltjs    Angeles,    and    the 
nstrict  in  which   the  work  is  situated. 


IDS  OPENED 

SAN  DIEGO  COUNTY.  Cal.— Peter- 
in  Bros.,  239  W  Olive  .«t..  Inglewood 
•  $7,432.09  submitted  low  bid  to  the 
epartment  of  Public  Works,  Division 
Highways,  E.  E.  Wallr.ee.  District 
nglneer,  ,310  Union  Bldg.,  San  Diego 
ay  21  for  planting  roadsides  in  San 
iego  County  between  Enclnitas  and 
:eniiside,  about  10. 1  mile.s  in  length, 
ivolving: 

ll  435  ground  "cover  plants   in   place 
(key   Mo.    1); 


(   2)   S39  ahrutw   in  place   (key  No.   2); 
(  3)  348  treen  In  place  (key  No.  3); 
(   4)  598  tree*  In  place   (key  No.  4); 
(   .5)   282  Hhrub.H  in  place   (key  No.   5); 
I    6)    105  shrubs  In  place   (key  No.   6); 
(   7)    10    tre(*    In    place    (key   No.    7); 
(    8)   409  shrubs  In  place   (key  No.   8); 
(    9)    1585  ground  cover  plants  In  place 

(Key   No.   9) ; 
(111)   45  shrubs  in  place   (key  No.    10); 

(11)  42  trees  In  place   (key  No.   11): 

(12)  20   ahruba   In   place    (key   No.    12); 

(13)  30,000    mesembryanthemum    edule 

cuttings   in   place; 

(14)  .328    guide    posts    In    place; 

(15)  886   tree   stakes   in   place   (2-inx2- 

In.xIO   ft.); 

(16)  751  ehrub  stakes   In   place   (2-in.x 

2-ln.x    4    ft.) 

The  engineer  has  recommended  tb.ii 
the  contract  be  awarded  the  low  bid- 
<ler. 

The   other  bids  were; 

S.  A.  Cummlngs,  San  Diego,  $S,- 
109.90. 

He.xroth  &  Rexroth,  Hakerslleid.  $8,- 
4;i2.25. 

CONTRACT  AWARDED 

LOS'  ANGELES  COUNTY,  Cal.— Os- 
wald Bros.,  366  E.  58th  St..  Los  An- 
geles, at  $116,509  awarded  contract 
liy  the  State  Highway  Commission. 
Sacramento,  for  about  4.7  miles  of  ex- 
isting roadbed  to  be  widened  and  por- 
tions paved  with  Portland  cement 
concrete  and  asphalt  concrete  in  Los 
.\ngeles  County,  between  Monterey 
Park   and   Mountain   View   Road. 


V.   C.    Dlllard.     Medford 88,460.00 

Krid    (J.    Kedmon,    Yukima         89,937.50 
P.    [,.    Crooks   &  Co.,    Portrd   107.605.00 


CONTRACT    AWARDED 

SAN  FRANCISCO— A.  Soda  &  Son. 
1077  65th  St..  Oakland,  at  $3473.9.5 
awaided  contract  by  the  Department 
of  Public  Works,  City  Hall,  under 
Spec.  No.  18,859.  for  the  construc- 
tion of  a  stairway  on  Holladay  Ave. 
from  Peralta  Ave.   to  Bay  Shore  Blvd. 


CONTRACT    AWARDED 

SAN  FRANCISCO— Chas.  L.  Har- 
ney. 443  Call  Bldg..  at  $2887.2.5 
awarded  contract  by  the  Department 
of  Public  Works.  City  Hall,  under 
Hpec.  No.  l.S,760  for  the  improvement 
of  railroad  right-of-way  in  Marina 
Blvd..   from   Buchanan  St.  to  Lyon  .St. 


CONTEiVIPLATED 

PASADENA.  Cal.  —  The  Pasadena 
Municipal  Light  Departinent  has  an- 
nounced a  list  of  underground  con- 
duit projects,  totalling  220  miles,  fo? 
which  application  will  be  made  to 
the  PWA  for  funds  to  finance  the 
construction  of  these  over  a  period  of 
several  years.  The  cost  is  estimated 
at  $927,479.  t 


GRANT  COUNTY'.  Ore.— Coos  Bay 
Const.  Co..  7433  N  Jersey  St..  Port- 
i.'.nd.  at  $59,635  submitted  low  bid  an" 
recommended  for  award  of  contract 
by  the  Bureau  of  Public  Roads,  316 
New  Postofflce  Bldg..  Portland,  for 
the  con,struction  of  the  John  Day- 
Burns  Reconstruction  Grading  NR-35- 
A3.  National  Forest  Road  Project,  lo- 
cated within  the  Malheur  National 
Forest.  Grf.nt  County.  The  length  of 
the  project  is  approximately    1.021    mi. 

Complete  bids  follow: 
Coos    Bay    Const.    Co..     Port- 
land  $59,635.00 

-McNutt     Bros..     Eugene 60.530.00 

J.    C.    Papin.    Carson 69.018.30 

r.    H.    Slate.    Multnomah G9.3I0.00 

Colonial    Const.   Co..    Spokane  70.190.00 
.Morrison-Knudsen  Co.,    Boise  70.925.00 

E.    L.    Gates.    Oakridge 72.332.50 

J.  A.  Tertcling  &  Sons,  Boise  72.720.00 

Lucich    Co..    Seattle 74.527.50 

Myers  &  Coulter.    Sef.tlle 76,330.00 

Ceo.    F.   Price.    Dayton 76.527.50 

Joplin    &    Eldon.    Portland 81. 824. CO 

Clifton  &  Applegate.  Spokane  81.897.00 

Tony     Marrazzo.     Spokane 82.305.«0 

K.    Hefty.     Portland 85,265.50 


CONTRACT  AWARDED 

SANT\  CLARA  CO..  Calif.  —  Leo 
F.  Piazza.  296  N  Cth  St..  San  Joiie. 
at  $14,375.15  submitted  low  hid  and 
awarded  contract  by  the  Santa  f'lara 
County  l!oard  of  Supervlsom.  frourt 
House.  San  Jose,  for  the  Improve- 
ment of  Foothill  Ro.Til  in  Supervinor 
District  No.  1.  Involving  approxlmat..- 
ly  139.670  s<|.  ft.  of  pavement. 
Complete    bids    follow: 

(A)  Leo.  F.   Piazza,  San  Jose  $14,375.15 

(B)  A.    J.    Raisch,   H.    F 14,779.00 

(C)  Earl  W.   Heple.  San  Jose  15,876.00 

(D)  p;nglneer's   esdmate  14,350.00 

CONTRACT  AWARDED 

.»<ANTA  CLARA  COUNTY.  C;.l.— A 
J.  Raisch  Co..  46  Kearny  Street,  San 
Francisco,  at  $13,963  submitted  low 
bid  and  awarded  contract  by  Santa 
Clarj.  County  Board  of  Supervisors. 
Court  House.  San  Jose,  for  the  im- 
provement of  the  Los  Gatos-Almaden 
Road  ami  Coleman  Road  and  Red- 
mond Road  in  Supervisor  Distrlctfl 
No.  4  and  5.  involving  .about  276.250 
sq.   ft.  of  pf.vement. 

Complete   bids  follow: 

(A)  A.    J.   Raisch.  S.  F $13,963.00 

(B)  I.    L.    Ryder.    San   Jose...  14.898.00 

(C)  Leo  F.    Piazza.   San  Jose  14.953  06 

(D)  Earl  W.   Heple.  San  Jose  18,877.00 

(E)  Engineer's    estimate 17.310.00 

CONTRACT  AWARDED 

SHASTA  COUNTY.  Cal.  —  Tiffany 
•  •onstr.  Co..  535  N.  7th  St..  San  Jose", 
at  $22,310  awarded  contract  by  the 
Bureau  of  Public  Roads.  807  Sheldon 
Bldg.,  461  Market  St..  San  Francisco, 
for  placing  subgrade  reinforcement 
and  bituminous  surface  treatment 
(light  surface  application)  on  13.157 
miles  of  S-ection  F  of  Route  77.  the 
.\lt  Shasta-Mt.  Lassen  National  For- 
est Higliway.  Lassen  National  Forest 
Shasta   County. 


CONTRACTS    AWARDED 

SAN  JOSE.  Santa  Clara  (-o..  C:.l.— 
Union  Paving  Co.,  624  Call  Bldg..  San 
Francisco.  h;is  been  awarded  cont- 
lacls  for  street  improvements  under 
private  contract,  as   follows: 

Shasta    Avenue,    $8,647.89. 

Emery    St.    and    Garden    Drive.    $8.- 

;);i2.03. 


PLANS    APPROVED 

SAN  FRANCISCO.— Clifton  E.  Hic- 
kok.  Northern  California  District  En- 
gineer for  the  PWA.  has  approved 
plans  and  specifications  for  improve- 
ments at  the  San  Francisco  Municipal 
.\irport.  The  work  will  involve  ap- 
proximately 240.000  c.y.  cut  and  rock 
fill  and  an  additional  50.000  c.y.  of 
i-ock  surfacing.  Estimated  cost.  $135- 
nOO.  Bids  will  be  asked  shortly  by  the 
Public   Utilities  Cominission 


CONTRACT  AWARDED 

TEHAMA  C(X,  Cal.— C.  F.  Frede- 
ricksen  &  Sons.  Lower  Lake,  at  $17.42 
per  ton.  total  $8,187.40  awarded  con- 
tract by  the  Bureau  of  Public  Roads. 
■S07  Sheldon  Bldg..  San  Fii.ncisco.  for 
bituminous  treatment  (light  surface 
application  of  16.208  miles  of  Sections 
.\.  B.  C.  D.  and  E  of  Route  21.  the 
Deer  Creek  Meadows  Nation.aI  Forest 
Highway.  Lassen  National  Forest.  Te- 
hama  Coimty. 

CONSTRUCTION    DELAYED 

EL  (TERRITO.  Contra  Costa  Co.. 
Cal. — Improvement  of  Cutting  Blvd. 
from  the  westerly  limit  of  the  City  of 
El  Cerrito  to  the  westerly  line  of  San 
Pablo  Avenue  will  he  delayed  until 
approval  of  revised  epeclfleations  U 
obtained  fiom  the  State  HIghw.iy 
Commission. 
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PACIFIC    CONSTRUCTOR 


Harry  D.   Ch«pman.   City   EJngineer. 
Fred  J.  Prosser.  City  Clerk. 

CONTRACT  AWARDED 

YAVAPAI  COUNTY.  .\riz.— Pear- 
son &  Dlokerson.  Tilton  Bids..  Pres- 
cott.  at  $119,665.80,  .submitted  low  bid. 
and  aw.irded  contract  by  the  Arizoim 
State  Hiirhway  Comnii.s.sion,  Plioenix. 
for  hiRbway  construction  on  Prescott- 
Jeronie  Higbway.  NRH  17  AFE  7910. 
The  work,  which  begins  about  %,  of 
a  mile  northeast  of  Mingus  Mountain 
summit  and  extends  toward  Jeromt 
for  a  distance  of  about  five  mibs, 
consists  of  grading,  draining  and  .'.g- 
gregate  base  course. 
(  1)  40..189  c.y.  rdwy.  excav..  unclass. ; 
(  2)  14S2  c.y.  drainage  do; 
(  3)  1000  c.y.  slides  and  overbreakag."; 
(  i)  2566  c.y.  struo.  excav..  unclLss. : 
(  5)  872  c.y.  borrow  excav..  unclass.; 
(  6)  H.617  sta.  yds.  earthwork  over- 
haul; 
(  7)  o44  c.y.  mi.  earthwork  haul; 
(  S)  8672   c.y.    coarse    aggregate    base 

course   (CIP): 
(  9)   S356  c.y.  fine  aggreg£.te  do; 

(10)  161  c.y.  Class  A  concrete  (includ- 

ing cement); 

(11)  10.020  lbs.   reinf.  steel  bare  (CIP) 

(12)  4154    l.f.    perf.    CMP   (CIP   includ- 

ing bands) ; 

(13)  2264  l.f.  24-in.  do; 

(14)  86  l.f.  30-in.  do; 

(15)  748  l.f.   36-in.  do; 

(16)  178   l.f.    reset   24-in.   CMP    (CIP); 

(17)  83  l.f.  reset  36-in.  do- 

(18)  11,480  l.f.   road  guard' (CIP); 

(19)  200   l.f.    bank    protection    (type    A 

CIP); 

(20)  405   each  guide  posts    (CIP); 

(21)  335     c.y.    rock    backfill    over     MP 

(CIP); 

(22)  10    c.y.    removal    of   old    concrete; 
Structures  Over  20-ft.   Clear  Span 

(23)  1550  c.y.  drainage  excav.,  unclass. 

(24)  345    c.y.    «truc.    excav.,    uncli.ss.: 

(25)  24     c.y.     coarse     aggregate     basi> 

course    (CIP); 

(26)  23  c.y.  fine  aggregate  tlo; 

(27)  357   cy..   Clas  A   concrete    (includ- 

ing cement); 

(28)  36.855  lbs.  reinf.  steel  bars  (CIP) ; 

(29)  51  c.y.  removal  of  old  concrete; 
(.30)  100   c.y.    stockpiled   agregate  base 

course. 
The  totf^l  bids  were: 

(A)  Pearson     &    Dickerson,    Box    471, 
Prescott,    $119,665.80. 

(B)  White    &    Miller.    Tucson,    Ariz., 
$122. 878. 61. 

(C)  Tanner    &    Hall,    Phoenix.    $124.- 
878.07. 

(D)  Phocnix-Tempe  Stone  Co.,   Phoe- 
nix,   $130,876.17. 

(E)  E.  L.  Yeager,   Phoenix,   $141. 796. 2S 


Uni 

bids   were: 

(A) 

(B) 

(C) 

(D) 

(K) 

(  1)... 

$1.00  $     .90 

i  1.00 

$  1.00 

$  1.20 

(  2).  . 

.75 

.50 

.80 

.85 

1.20 

(  3)    . 

.75 

.675 

.75 

.75 

.90 

(  4) 

1.00 

1.50 

1.25 

2.50 

2.25 

(  5) 

1.00 

.45 

1.25 

1.50 

1,20 

(  6) 

.04 

.03 

.06 

.06 

.04 

(  7)  ... 

.40 

.50 

.50 

.30 

,20 

(  8)    . 

1.40 

1.50 

1.45 

1.50 

2.00 

(  9)    . 

1.63 

2.00 

2.00 

1.75 

2.20 

(10) 

26.50 

29.00 

25.00 

30.00 

22.00 

(11). 

.05 

.06 

.06 

.06 

.05» 

(12)... 

.90 

1.00 

1.00 

1.00 

1.20 

(13).. 

2.75 

2.50 

3.00 

2.50 

(14)... 

3.50 

4.00 

4.00 

3.50 

3.90 

(15)    . 

5.50 

6.00 

5.00 

6.00 

6,90 

(16)  .. 

..50 

2.00 

1.00 

3.00 

2,00 

(17) 

.50 

3.00 

1.00 

3.00 

3.00 

(18). 

1.05 

1.15 

1.00 

1.10 

,93 

(19) 

4.50 

3.50 

5.00 

5.00 

4.00 

(20)... 

2.00 

2.50 

2.00 

2.00 

3.00 

(21).... 

2.S0 

1.60 

3.00 

3.00 

2.20 

(22).... 

7.00 

5.00 

10.00 

8.00 

6,00 

(23)... 

.75 

.50 

.80 

,85 

1.20 

(24)... 

1.00 

1.50 

1,25 

2.50 

2,25 

(25)... 

1.40 

1.50 

1.45 

1.50 

2.00 

(26)... 

1.63 

2.00 

2.00 

1.75 

2,20 

(27).... 

26.50 

29.00 

25.00 

30,00 

22,00 

(88)... 

.05 

.06 

.06 

.06 

.054 

(»«).... 

7.00 

3.00 

10.00 

.5.00 

COO 

(SO).... 

1.63 

2.50 

i.-so 

2.00 

2.20 

BIDS     WANTED 

MARIN  COUNTY,  Cal.— Until  June 
10,  11:00  A.  M.,  bids  will  be  received 
by  the  Marin  County  Board  of  Super- 
visors, Court  House,  San  Rafael,  for 
the  treatment  with  asphaltic  oil  and 
screenings  of  the  following  streets: 

I>aurel  drove  Ave.  from  Ross  City 
Limits  to  the  Kentfield-Green  Brae 
Itoad,  a  distance  of  3575  feet  (heavy 
armor  coat). 

Old  State  Highway  from  Kentfield- 
Green  Brae  Road  to  Kentfield  Rail- 
road  Station C   shoulders,    armor  coat). 

ICIm  Ave.,  Kentfield,  from  the  Kent- 
lield-Green  Brae  Road  easterly  for 
approximately   600   feet    (armor   coat). 

Terrace  Ave..  Kentfield,  from  the 
Kentfield-Green  Brae  Road  easterly 
for  approximately  600  feet  (armor 
coat), 

Sims  Street,  California  Park,  from 
the  San  Rafael-San  Quentin  Stati' 
Highway  easterly  for  a  distance  of  ap- 
proximately   1200    feet(    armor    coat). 

San  Rafael-San  Quentin  Road  via 
California  Park,  from  San  Rafael  City 
Limits  to  Jacoby  Street,  California 
Park,  approximately  for  a  distance  of 
5700   feet   (armor  coat). 

Olive  Ave.,  Lomita  Park,  a  distance 
of  approximately  1100  feet  (armor 
coat). 

The  work   involvee: 

(1)  200  bbls.   light  oil; 

(2)  SO  tons  heavy  oil; 

(3)  675    tons   rock; 

(4)  350  tons  screenings; 

(5)  50   tons   birdaeye   rock. 

Plans  and  specifications  obtainable 
from  the  office  of  County  Surveyor 
Rodney  E.  Messner,  Court  House,  San 
Rafael. 


May  22,    1935 
NOTICE   TO    BIDDERS 

STATE  OF  CALIFORNIA,— C.  H. 
Purcell,  State  Highway  Engineer,  ha.s 
announced  the  cost  of  blue  line  prints 
for  the  State  highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  .sheet 
of  the  plans  showing  the  general  lo- 
cation of  work  will  be  furnished  free 
with  Lhe  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  detail 
.sheets  will  be  furnished  at  cost  and 
become  the  property  of  the  purchaser 

The  following  t:.ble  shows  the  cost 
of  such  blue  prints  for  the  work  now- 
advertised,  bids  to  be  opened  in  Sac- 
ramento on  June  5: 

III-Sie-25  -  A,  bridge  across  North 
Pork  of  North  Fork  of  Yuba  River  at 
Pownieville:  PLANS:  (No.  of  sheet.") 
6:  (Cost)  $0.60;  CROSS-SECTIONS. 
(No.  of  sheets)  !i:  (Cost)  $1.50;  (To- 
tal), $1.50. 

V-Mon-56-E,  bridge  across  Pfelftcr 
Canyon,  and  bridge  acros  Torre  Can- 
yon: PLANS  (No.  of  sheets)  26;  (Cost) 
$2.60;  CROSS  -  SECTIONS,  (None;; 
(Total)   $2.60. 

rX-Mnn-'3-i,  between  1  mile  north 
of  Bodie  Rd.  and  Pt.  Ranch;  PLAN? 
(No.  of  sheets)  7;  (Cost)  $0.70;  CROSS 
SECTIONS  (No.  of  sheets)  67;  (Cost) 
$6.70;    (Total)    $7.40. 

X-Mer-4-Mer,  in  the  City  of  Mer- 
ced, between  southerly  boundary  and 
R,  St.:  PLANS  (No.  of  sheets)  15: 
(Cost)  $1.50;  CROSS-SECTION?  (No. 
of  sheets)  28;  (Cost)  $2.80;  (Total) 
•$4.30. 

Checks  for  the  above  snould  bo 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Tlighwayt 
and  should  accompany  retiuests  for 
plans,  specifications  and  propcs.il 
forms  to  the  office  of  the  State  High- 
way Engineer,  P.  O.  Box  1499,  Sac- 
ramento, Calif.  J 

COMPLETE   BID   LISTING 

SAN  DIEGO  COUNTY.  Cal.— Sharp 
&  l^ellows  Contracting  Co.,  533  Cen- 
tral Bldg.,  Los  Angales,  at  $86,266.50, 
submitted   low  bid   to   State  Engineer, 


State  Bldg.,  I>os  Angeles,  tor  abou 
3.6  miles  grading  and  road  mix  sur 
facing  applied,  in  San  Diego  County 
between  Lake  Hodges  Dam  and  Raiii 
cho   Santa  Fe. 

The    work    involves: 
(   1)  350  M.   gallons  water; 
(  2)   137    sta.     clearing    and    grubbinj 

right  of  way; 
(   3)   121,600  c.y,  rdwy.  excuv..  uncias: 
(   4)    400,000  sta.    yds.  overhaul; 
(   5)   6,500    c.y.    Imported    borrow; 
(  6)  1,750   c.y.  structure  excavation: 
(   7)   192  sta.    finishing   rdwy.; 
(   8)   43,000   sq.    yd8.    preparing,    nii\  ,i 

and   shaping  roadbed: 
(   9)   326    tons   liquid   asphalt  SC-2; 

(10)  45    tons    liquid    asph.    SC-2  (prim 

coat) . 

(11)  470  l.f.'  IS-in.   CMP;  !■ 

(12)  408   l.f.   24-in.  CMP; 

(13)  386  l.f.   30-in.  CMP; 

(14)  170  l.f.   36-in.    CMP; 

(15)  60  l.f.   48-in.  CMP- 

(16)  204   l.f.    48-in.   CMP,   8   gauge; 

(17)  430  l.f.  8-in.  perf.  metal  pipe  (UIR 

derd rains); 
(IS)  85   c.y.  rock  filling  material   (un 
derdrains) j 

(19)  162     l.f.     existing     CMP     oulvert 

cleaned  and  re-laid; 

(20)  160  cy.  Class  A  Portland  cem«n 

concrete    (structures); 

(21)  11,500  lbs.  bar  reinf.  steel  (strur 

tures); 

(22)  1.1  miles  existing  property  feliea 

moved  and  reset. 
The  total  bids  were: 

(A)  Sharp  &  Fellows  Constr,  Co,,  Lcl 

Angeles,    $86,266.50. 

(B)  Geo.  J.  Bock  &  Son,  Los  Angeleil 

$108,340.70. 

(C)  R.    E.      Campbell,      Los    Angelei'' 

$117,092.  : 

(D)  J.    E.    Haddock,    Ltd..    Pasadem 

$119,448.30. 
The    unit    bids   were: 

(A)         (B)         (C)         (D)  1 

$     1.50  $     1.35  $     2.00  $    1.1' 

17.50       16.00       35.00      20.Ci 


(  1) 
(  2) 
(  3) 
(  4) 
(  5), 
(   6) 


.48 
.006 


(  7)- 
(  S)... 
(  9).. 
(10).. 
(11).. 
(12)... 
(13)... 
(14)... 
(15).-. 
(16)... 
(17)... 
(IS)... 
(19)  . 
(30).., 

(21) 05 

(22) 400,00 


1.50 
5,00 

.042 
9.50 
9.50 
1.60 
2,50 
3.00 
4.50 
8.00 
9.50 
1.10 


1.00 
20.00 


.64 

.008 

.34 

1.50 

6.00 

.05 

9.65 

9.65 

2.00 

3.00 

4.25 

6.00 

9.65 

12.05 

1.00 

3.00 

1.50 

25.00 


.005 

.60 

1,50 

5.00 

.05 

12.00 

12.00 

2.00 

2.75 

3.50 

6.00 

9.00 

12.00 

1.50 

3.00 

1.50 

30.00 

.06 


300.00     300.00     400. 


CONTRACT   AWARDED 

SANTA      CLARA      COUNTY,    C&l  i 
Carl   N.    Swenson.    355   Stockton   Avr. 
San   Jose,    at    $31,326.90   awarded  coi ' 
tract  by  the  Santa  Clara  Valley  Wat 
Conservation     District,     Grant    Bld|l 
San   Jo.se.    for   the  construction  of  t! 
.Mmaden   Road,   replacing  the  exlstii 
road    through    the    Almaden    reservo 
The    length    of    the    road    ia    appro? 
mately    1.5   miles. 

BIDS  WANTED 

COCONINO  COUNTY,  Ariz.— Utl  ■ 
June  6,  2  P.  M.,  bhJs  will  be  recelv 
by  the  Bureau  of  Public  Roj^ds.  f 
Sheldon  Bldg.,  461  Market  Street.  S 
Francisco,  for  furnishing  approximal 
ly  1,285  tons  emulsified  asphalt  for  i 
on  Sections  Al  and  A2  of  Route  1, 
of  Route  2  and  on  headquarters  fi 
vice  rosvds.  Grand  Canyon  Natloi 
Park,    Coconino   County.    Ariz. 

Plans  and  specifications  obtains 
from  the  Bureau  of  Public  Roads,  : 
Sheldon  Bldg.,  461  Market  St..  E 
Francisco,  or  802  Title  &  Trust  BW 
Phoenix.  * 
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ONTRACT  AWARDED 
riNAI-  <J('UNTY.  Ariz.  — n.   K.   M.ir 
1   ft    Cd..    Box    !I34.    TuriBon.    at    fJH.- 
2,88,   Kiibmllted  low   bid  and  award- 

(•r)nliint  li.v  Arlzipiiji  Slafr  MlKlnvay 
iiilinlHHliin,  riioeiilx,  for  hlgliway 
nHtrmllon  on  Tuo.iDii-Flort'nti-  HlKli- 
ly  Ml»  111-H.  AI-'IC  S08:).  The  work, 
hli'h  \»  to  extend  from  the  l'"liir- 
fc  -  CoolldRi'  HiBhwuy  JiMutioii  i.t 
oreni'c  mnitheasterly  for  appnixl- 
itely  three  nilleK.  lonKl.stH  of  lU,- 
iitlInK  and  dralninR  of  the  roadway 
d  fiirnl.shlMK  and  placing  road  mix. 
The  work  InvolveH: 
1)  1I2I  c.y.  rdwy.  exei.v..  unila.ss.; 
!)  30  o.y.  dralnace  do; 

1)  d'i  c.y.  «tructurnl  do; 

IJ  25  e.y.   borrow  do; 

li)  385  sla.   >-<1h.   earthwork  overhaul; 
li)  11,452    c.y.    imiiorted    borrow; 
If)  22,S9I     c.y.     ml     imported     borrow 

haul; 
;i)  67  o.y.    Class   A   concrete,    includ- 

IhK  cement; 
»)   10,I2S   Ihs.   reinf.   steel   bars   (CII') 
[<)  80    l.f.    24-in.    CM    pipe    (CIP,    in- 

cludlnp  bands) ; 
;,)  900    l.f.    grader  ditches; 
^)  26    each    right    of    way    markers, 
I       (CIP) ; 

3)  8  c.y.    removal   of  old   concrete; 
1)  60    M.    gals,    sprinkling    (CIP); 
J)  50    hours    rolling: 
[)  5.7S4    miles    formation    aiirl    finish 
'       shoulders; 

)  3395  c.y.  mineral  aggregate  (CIP) 
:)  G5.991  gals,  road  oil  (for  road  mix 
,      and  .se;.l   coat    (CIP); 
i)  2.793    mil.    processing   road    mix; 
'!,)  267   c.y.   screenings    (CIP); 

)  3825  SI],  yds.  placing  intersections 
:*)  1000  c.y.   stripping  pits; 
; )  100  cu.   yds.    stockpiled   aggregate 
,      (CIP). 

'he  total   bids  were. 
[')  R.  IC.  Martin  &  Co..    Ilox  DS:.  Tu- 
;  cson.    Ariz.,    $24,222.88. 
'j    Phoenix-Tempe    Stone    Co..    I'hoe- 
'nix,    $27,187.96. 
■    O.    F.    Fisher   Co..    516    South    7tli 

St.,  Phoenix.  $27,321.71. 
;:■    White    &-    Miller.     Box    2350.    Tu- 
icson.   $27,485. 

If    Tanner    &     Hall,    312    South    Iltli 
I  Ave.,    Phoenix,    $27,596.67. 
jhe  unit  bids  were: 

(A)        (B)        (C)        (D)        (K) 

$     .50  $     .50  $  1.50  $     .40  $     .60 

.50          .50       1.50         .40         .60 


2.50       1.50       2.50       3.00 


.50 


.30 


.40 


.60 


2.50       3.00       2.50 

.10         .05         .05 


1.50 

..SO 

.05 

.45 

.15 
30.00 

.07 
3.00 

.06 
3.00 
5.00 
3.00 

3.00       -.--        ...  ..   .       

50.00  200.00     35.no  250.00  175.00 

.90       1.00       1.25       1.50       1.50 

.07         .07         .055       .07         .07 

600.00  850.00  600.00  600.00  750.00 

3.00       5.00       4.50       2.00       2.76 


35.00  35.00 
.07 
5.00 
.09 
4.00 
15.00 
3.00 
3.00 


3.50 
4.00 


2.75 
12.00 
3.00 
3.00 


.9(1       2.50       2.00 


3.25 


!.50 


BJS  WANTED 

pCONINO  COUNTY.  Ariz.  —  Until 
'  e  6.  10  A.  M.,  bids  will  be  re- 
~<ed  by  the  Bureau  of  Public  Roads 
'f  Title  &  TruF*  Bldg.,  Phoenix,  for 
5ling  bitumino-.is  tre;.ted  crushed 
•ck  surfacing  on  14.605  miles  of  Soc- 
ial's Al  and  A2  of  Route  1.  all  of 
S'te  2.  and  on  headquarters  service 
■els.  Griind  Canyon  National  Park. 
^I'onino  County,  Ariz. 

lie  work  Involves: 
(1600  tons    crushed    rock    tor    shoul- 

'    4era; 
f2'75  tons   supplemental  do; 
!3  17,250    tons   bituminous   treated 

crushed  rock;  •    -    -  • 


LOS  ANGELES  —  BEARING  PILES  —  (CITY) 


LOS  AN(JIiI-KS,  Cal.-I.OH  Aiik-1.;n 
harbor  department  opened  bldH  .May 
15  for  reinforced  concrete  bearing 
|)lleH  for  wharf  at  Herth  155,  I>oh  An- 
geles Harbor;  Spec.  No.  940.  Involv- 
ing the  manufacturing  and  driving  of 
approximately  15.000  l.f.  of  piles  and 
ln<'ldental  work.  Bld«  were  taken  as 
follows: 

.Section  A  (manufacturing,  tranii- 
porting  and  driving   complete). 

(1)  15,000  l.f.  making,  and  Impregnat- 
ing with  ^xsphalt,  reinforced  con- 
crete Jacketed  bearing  piles  16-18 
Inches    square; 

(2)  15,000  l.f.  making  reinforced  con- 
crete piles  16-19  inches  «<iuare. 
encased  In  asphalt  Impregnated 
concrete; 

(3)  15.000  l.f.  transporting  and  driv- 
ing either  types  of  piles; 

(I)   extra   for  driving   and    building   up 
lengths    of    concrete    beuring    piles 
(1)  (2)  (3) 

(A)     $2.88         $3.06         $.82 

(B)      3.18  .80 

(C) 3.00  3.24  .91 


In     excess    of     6-ln.     over    orlglmil 
length. 
S<.-ctlon   U    (manufacturing  only). 

(5)  15,000  l.f.  making,  and  Impregnat- 
ing with  asphalt  by  vacuum  pm- 
ceM,  concrete  jacketed  bearing 
piles    16-18    Inches   H'luare; 

(6)  15.000  l.f.  making  concrete  piles 
16-19  IncheH  square,  encased  in 
i.sphalt     impregnated    concrete. 

Section  C   (tran«portlng  and  driving 
only). 

(7)  15,000  l.f.  transporting  and  driv- 
ing either  types  of  piles; 

(.S)  extra  for  driving   and  building   up 
lengths  in  excess  of  6  inches  over 
original   length. 
The    bids,    which    were    referred    to 

the  luirbor  engineer,   were: 

(A)  Pan-Pacific  Piling  &  Const.  Co. 

(B)  .Merrltt-Chapman  &   Scott  Corp. 

(C)  Raymond  Concrete  Pile  Co. 
Unit   bids   follow: 

(4)  (5)  (6)  (7)  (8) 

$6.90         $2.88         $3.06         $.82        $6.90 

5.00  3,18  .80  5.00 

7.40  3.00  3.24  .81  7.40 


SAN  FRANCISCO  —  SIXTH 

SAN  FRANCISCO— Healy  -  Tlbbitts 
Cdiistr.  Co.,  64  Pine  St.,  Sun  Fran- 
cisco, at  $81,370  .submitted  low  bid  to 
the  Department  of  Public  Works.  Rni. 
251,  City  Hall,  under  Spec.  No.  18,836. 
for  construction  of  sewers  and  appur- 
tenances in  Sixth  Street,  .Section  B, 
from  Townsend  St.   to  Channel  St. 

Bids  were  taken  as  follows: 

(1)  947    l.f.    6-ft.    circular    reinf.    con- 

crete  sewer   (heavy  section); 

(2)  3   each   manholes   on   cone,    eewer; 

(3)  1    manhole    on    vitrified    clay    pipe 

sewer; 

(4)  947    l.f.    12-inch    VCP     underdrain. 

covered  with  concrete  or  imbed- 
ded in  broken  rock,  as  directed; 

(5)  7:i.ooo  If.   piles  below  cut-off; 

(6)  450  l.f.    borings; 

(A)        (B)        (C)  (D)      (E) 

(1)..    .$59.00  $62.00  $  77.00  $88.00  $  85.00 
(2)..      61.00     45.00       50.00     65.00       61.00 

(3)..       80.00     85.00     150.00  93.60     220.00 

(4)..        2.00       2.00         1.60  1.20         2.10 

(a)..           .30         .50           .32  .35           .40 

(6)..         2.00'       2.00         2.50  2.30         2.60 

(7)..         4.00       3.00         5.00  3.00         1.40 

(8)..       10.00       6.00         5.00  6.50         2.10 

All   bids   referred    to  the   City   Engi 


STREET  SEWER  —  (CITY) 

(7)  :i5   If.    lO-in.   VCP  culvert; 

(8)  40  l.f.    12-ln.  VCP  sewer. 

Total  bids  follows; 

(A)  Healy-Tibbitts    Constr.    Co..    $81,- 

370. 

(B)  Pininsula  Paving  Co..  $98,573. 

(C)  Cninton   Constr.   Co.,    $99,594.20. 

(D)  MacDonald      &    Kahn   Co.,      Ltd.. 

$111,711. 

(E)  Clias.  L.  Harney.  $113,389.70. 

(F)  Union    Paving  Co..    $114,340. 

(G)  Merritt,   Chapman   &   Scott.   $118.- 

984.20. 
(H)   M.   J.    Lynch.    $128,492. 
(I)    Eaton    &    Smith,    $133,619.50. 
(J)  C.    C.    W.    &    H.    H.    Haun,    $13;t.- 

'.197.59. 


Unit   bids    follow: 

(F)  (G)        (H)        (1) 


(J) 


i  70.00  $  74.50  $120.00  $100.00  $  71.00 

100.00  140.00  100.00  60.00  50.00 

200.00  140.00  100.00  100.00  150.00 

10.00  2.60  1.00  1.00  1.60 

.50  .60  .15  .50  .95 

2.00  3.00  5.00  2.00  3.00 

,S.OO  3.50  3.00  1.50  4.00 

10.00  ,     3.50  5.00  6.00  5.00 

it-er  and  the  PWA. 


Atlas  Economy 


Gas  Fuel  Circulating 

System  of  Warm  Air 

Heating 


The  ATLAS  ECONOMY  GAS  CONVEC- 
TOR,  the  most  important  link  in  this  cir. 
cualting  system,  is  as  modern  as  tomor- 
row. Its  square  casing  comes  in  a  two- 
tone  green,  marking  the  age  when  a  fur- 
nace can  be  as  attractive  and  pleasing 
to  the  eye  as  it  is  efficient. 
The  Atlas  Gas  Convector  is  built  of  heavy 
gauge  iron,  all  welded,  with  a  bottom 
casing  which  eliminates  the  possibility 
of  infiltration  of  dust  or  dirt. 
The  Atlas  Economy  Gas  Furnace  in  all 
sizes  has  been  approved  by  the  Ameri- 
can Gas  Association  and  has  met  with 
all  requirements  of  their  laboratory  tests 
thus  giving  assurance  that  the  furnace  is 
properly  designed  and  constructed  for 
efficiency    and    safe    operation. 


Atlas  Heating  &  Ventilating  Co.,  Ltd. 


EVERYTHING     IN     HEATINP 


557567    FOURTH    STREET 
SAN     FRANCISCO 
Phone    DOuglas   0377 


1461    32nd   STREET 

OAKLAND 
Phone    LAkeside    1266 
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(4)   700  tons  eupplemental  crushed  rock 
(»)  150   tons   applying   Govt. -furnished 

asphaltic    material    for    prime 

"oat  and  eeal  coat; 

(6)  1.370  tons  screenings  for  seiJ  coat; 

(7)  175   M.    gals,    watering. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Public  Roads,  802 
Title  &  Trust  BIdg..  Phoenix,  or  807 
Sheldon  BIdg.,  461  Market  Street,  San 
FmnciscQ,   upon  deposit  of  $10.00. 


CONTRACT  AWARDED 

SAN  FRANCISCO.— Chas.  L.  Har- 
ney, 443  C:.ll  BIdg.,  at  $3,539.68  was 
awarded  contract  by  fh?  Department 
of  Public  Works.  City  Hall,  under 
Spec  No.  18,858,  for  the  reconstruc- 
tion of  23rd  St.  between  Hoffman  Ave. 
and  Diamond  St, 


BIDS    OPENED 

HUMBOLDT  COUNTV,  Cal.— Hem- 
street  &  Bell.  501  nth  St.,  P.  O.  Box 
550,  Marysville,  at  $14,054,  as  piev- 
iousnly  reported,  submitted  the  only 
bid  received  by  the  Department  of 
Public  Works,  Division  of  Highways, 
J.  W.  Vickrey,  District  Engineer,, 
Eureka,  for  about  3.7  miles  grading 
shoulders,  constructing  selected  bor- 
ders, and  super-elevating  curves  with 
selected  materis-l  base  and  plant-mix- 
ed surfacing  (medium  curing  type)  in 
HumbohJt  County,  bet.  Ferndale  and 
Fernbridge. 

The   work   Involve*- 

(1)  120   M     gals,    water: 

(2)  1,400    c.y.    rdwy     excuv..    un*iaGS.* 

(3)  5.400    c.y.    imported    borrow; 

(4)  2.945   c.y.    selected    material: 

(5)  95    stations    preparire    shoulders: 

(6)  255  c.y.  binder: 

(7)  910    tons    plant    -    mixed    .vurf.'iciris 

(medium  curing   type); 
(S)   11   tons  asphaltic  emuis;~n    (Drime 
coat); 

(9)  14  tons  liquid  asphalt  PC-1.\, 

(10)  14    tons    i-sphaltic    emulsion 
Unit  bids  follow: 

(  1)     $2.50 

<  2)  1.00 

(  3)  .60 

(  3)  .70 

(  5)  2.50 

(  «)  1.00 

(  7)  6.00 

(  8)  30.00 

(  9)  20.00 

(19)  35.00 


CONTRACT    AWARDED 

SPOKANK  and  Fend  Oreilli:  C^os., 
Wash.— F.  R.  Hewett.  420  W  22nd. 
.Spokane.  !.t  $19,640  submitted  low  bid 
and  awarded  contract  by  L.  V.  Mur- 
row.  Director  of  Highways.  Olympia. 
.May  21.  for  stockpiling  about  9700  c.y. 
of  mineral  aggregate  (oil  rock)  maty- 
rio-ls  and  crushfd  stone  surfacing  ma- 
terials for  about  15.7  miles  of  State 
Road  No.  6,  Bear  Creek  to  Rogers 
Pa.ss,   Spokane   and   Pend    Oreille  Cos. 

The  other  bids   were: 

R.    O.    Dail.    Spokane $20,375 

Tri-nnplc    Const.    Co.,    Spokane...  21,515 


BIDS    REJECTED 

FERRY  COUNTY.  Wa.sh.— All  bid.-! 
received  by  L.  V.  Miirrow.  Director  of 
Highways,  Olympia.  :May  21.  for  stock- 
piling .Tbout  7,060  c.y.  of  mineral  ag- 
gregate (oil  rock)  materi.nis  and  crush- 
ed stone  surfacing  materials  for  about 
2.8  miles  of  State  Road  No.  3,  Section 
1  Addy  to  Blue  Creek  and  27.7  miles 
of  State  Road  No.  3.  Section  2,  Ket- 
tle Falls  to  Laurler,  In  Ferry  County, 
werp   rel'^cted. 

The  bMs  were: 

F.   R.  Hewett,   Spokane $17,015 

A.    L.    Mitchell.    Spokane 20,245 


LOS  ANGELES  COUNTY — 4.7  Mi.  Widen  and  Pave — (State 


LOS  ANGELES  COUNTY,  Cal.— Os- 
wald Bros.,  36S  E.  58th  St.,  Los  An- 
geles, at  $116,509,  as  previously  re- 
ported, submitted  low  bid  to  the  State 
Highway  Engineer,  State  BIdg.,  Los 
.\ngeles,  for  about  4.7  miles  of  exist- 
ing roadbed  to  be  widened  and  por- 
tions paved  with  Portland  cement 
concrete  and  asphalt  concrete  in  L«s 
Angeles  County,  between  Monterey 
Park  and  Mountain  View  Road. 

The   work   involves: 
(  1)   248    stations    cleiwring    and    grub- 
bing rlghi  of  way; 
(  2)   430    M.    gallons   water; 
(  3)   27,000  c.y.   rdwy.   excav..   unclass. 
(  4)  3,100   c.y.    struc.    eXcav. ; 
(  6)   1    ton    "SC-IA"    liquid    a.sphalt 

(subgr!>.de    treatment) ; 
(  6)   2  tone  Grade  E  asphaltic  cement 

(subgrade    treatment) ; 
;  7)  700   tons   selected   material; 
(  8)   5,800   sq.   yds.   preparing  subgrHdc 

for  pavement; 
(   9)  248    stations    finishing    rdwy.; 

(10)  10  tons  MC-2  liquid  asphalt  prime 

coat    (plant   mixed   surfacing) ; 

(11)  1.650    tons    mineral    aggregate 

(plant    mixed    surfacing) ; 

(12)  90  tons  MC-5  or  MC-extra  heavy 

liquid   a«phUt    (do) ; 

(13)  98,000   sq.   yds.   prep.aring,   mixing 

and  shaping  shoulders  (oil  treat- 
ment) ; 

(14)  22  tons  SC-IA  liquid  asph.   prime 

coat    (shoulder  treatment); 

(15)  78  tons  SC-2  do; 

(16)  980  tons  SC-2  liquid  asphalt  (do)- 

(17)  270  tons  SC-IA  do; 

(18)  110   tons   90-95  do    (.shoulder   seal 

coat); 

(19)  1,300   tons   screenings   (do); 

(20)  4,100  eq.  yds.   asph.    paint   binder: 

(21)  1,200   tons   asph;.lt   concrete- 


(  1) 

(   2).. 

(   3).. 

(  4).. 

(  5).. 

(   6).. 

(  7).. 

(   8).. 

(  9).. 

(10)... 

(11).. 

(12).. 

(13).. 

(14).. 

(15).. 

(16).. 

(17).. 

(18).. 

(19).. 

(20).. 

(21).. 

(22).. 

(23).. 

(24).. 

(25).. 

(26).. 

(27).. 

(28).. 

(29)... 

(30).. 

(31).. 

(32).. 

(33).., 

(34).., 

(35).. 

(36).. 


(22)  760  c.y.  Class  A   Portland  cemei 

concrete   (pavement); 

(23)  1.000   each   pavement  dowels;      , 

(24)  44,300  lbs.   bar  reinf.   steel    (pav 

ment  and  structures); 
(86)   550  c.y.  Class  A   Portland  ronic: 
concrete   (»trncture«) ; 

(26)  320  l.f.  18-in.  CMP; 

(27)  220  l.f.    24-in.   CMP;  'M 

(28)  280   l.f.   48-in.  CMP;  ll 

(29)  4,900    c.y.    Class    A    Portland    c' 

ment    concrete    (curbs,    guttei 
sidewalks   and   driveways'- 

(30)  2,600    l.f.    curb    armor; 

(31)  33.400  lbs.   misc.   iron  and  st««l; 

(32)  74,000    lbs.    steel    ri^il    assembliel 

(33)  800    c.y.    removing    and    disposit 

of  existing  concrete; 

(34)  120    sq.    yds.     pedestrian    .subwt 

membrane   waterproofing: 

(35)  1   lot  pedestrian  subway  railing 

(36)  1  lot  pedestrian   subway  drain&(i 

system; 

(37)  1  lot  pedestrian  subway  elertr- 

system. 

'Hie  total  bids  were: 

(A)  Oswald  Bros.,  Los  Angeles,  $116 

509. 

(B)  Griffith    Co.,    Los    Angeles,    $117 

538.90. 

(C)  Gogo  &  Rados,  Los  Angeles,  $122 

021. 

(D)  Geo.    R.    Curtis    Paving   Co.,   L< 

Angeles,   $127,042.20. 

(E)  Sander    Pearson.      Los      Angele 

$127,055. 

(F)  J.  L.  McClain,  Los  Angeles,  $128 

276. 

(G)  United   Concrete   Pipe   Corp.,   L 

Angeles,     $129,874. 
(H)  J.    E.    Haddock,    Ltd.,    Pasaden. 
$145,531. 
The  unit  bids  were:  ; 


(A) 

(B) 

(C) 

(D) 

(B) 

(F) 

(G) 

(H) 

$     6.50 

!     4.50 

$  15.00  ; 

7.50 

;     5.00  $  10.00  $  21.00 

$  10.00) 

1.75 

2.00 

.60 

1.00 

1.00 

1.00 

1.00 

1.00) 

.35 

.39 

.27 

.46 

.40 

.50 

.38 

.60; 

.70 

.65 

.70 

.70 

.95 

1.00 

.88 

1.00) 

30.00 

27.00 

25.00 

30.00 

30.00 

30.00 

25.00 

30,00  ) 

31.00 

24.00 

25.00 

38.75 

25.00 

30.00 

30.00 

42.00  ) 

.75 

.75 

.40 

.90 

.80 

1.00 

1.00 

1.00  1 

.11 

.15 

.12 

.12 

.12 

.15 

.17 

.13  1 

3.00 

5.00 

10.00 

3.00 

7.75 

3.00 

5.00 

10.00  J 

15.50 

14.50 

13.00 

16.80 

14.50 

20.00 

18.00 

20.00  ) 

1.95 

1.95 

2.80 

1.75 

2.60 

2.70 

2.40 

3.00) 

13.50 

14.50 

13.00 

16.80 

15.00 

20.00 

15.00 

16.00  1 

.045 

.05 

.0475 

.05 

.045 

.05 

.06 

.08  5 

9.00 

9.00 

9.00 

10.25 

10.00 

10.00 

10.00 

10.00  ) 

8.50 

8.50 

7.50 

9.35 

9.50 

10.00 

10.00 

9.00) 

8.50 

8.00 

7.50 

9.35 

8.00 

9.00 

10.00 

9.00) 

9.00 

8.50 

8.00 

10.25 

9.00 

9.70 

10.00 

10.00  ' 

17.00 

17.00 

16.00 

19.25 

17.00 

18.00 

15.00 

15.00  1 

1.65 

1.70 

1.40 

2.00 

1.50 

1.40 

1.50 

2.20 

.02 

.02 

.02 

.02 

.01 

.02 

.02 

.02 

3.50 

3.00 

3.00 

2.60 

2.90 

2.70 

3.60 

2.90 

6.50 

6.20 

7.00 

5.50 

6.75 

6.00 

7.50 

7.50 

.12 

.10 

.12 

.13 

.12 

.10 

.16 

.12 

.05 

.038 

.04 

.05 

.045 

.05 

.05 

.06' 

15.00 

13.50 

13.50 

17.00 

16.00 

15.00 

15.00 

22.00 

1.60 

1.80 

1.60 

1.50 

1.75 

1.75 

2.00 

1.66  1 

2.25 

2.75 

2.20 

2.35 

2.60 

2.75 

2.50 

2.60  I 

7.00 

8.00 

5.80 

6.75 

7.00 

6.00 

7.00 

7.00  " 

8.45 

8.82 

9.75 

9.50 

9.50 

9.00 

9.00 

9.80 

.70 

.65 

.70 

.75 

.80 

.80 

.80 

.80  - 

.125 

.12 

.12 

.14 

.12 

.15 

.10 

.16 

.045 

.04 

.045 

.045 

.06 

.05 

.05 

.oar- 

1.50 

2.00 

2.00 

1.20 

2.50 

1.50 

1.60 

4.00 

l.»0 

.75 

1.10 

1.12 

.90 

1.05 

1.00 

.90 

600.00 

500.00 

600.00 

600.00 

545.00 

560.00 

500.00 

500.00 

200.00 

175.00 

200.00 

175.00 

270.00 

250.00 

300.00 

175.00 

300.00 

400.00 

300.00 

575.00 

471.50 

450.00 

600.00 

250.01 

GLADDING,    McBEAN    &    CO. 
Manufacturers 

CLAY  PRODUCTS 

660  Market  Street,  San  Francisco  -  Phone  DOuglas  0540 

Salesyard:  445  Ninth  Stree» 
2207  Market  Street,  Oakland       •       Phone  HIgate  0261 
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LOS  ANGELES  COUNTY  —  Tujunga  Wa.h  Bridge  —  (Sute) 


I.OS  ANfJKLKS  OOIINTY.  Cal.— 
r.rimih  Co..  602  I>.  A.  Rnllway  BldR.. 
iMH  AnKples,  at  $91,119.95.  aH  previ- 
ously ri'iiorted.  suhnilttid  low  bid  to 
ihe  Hliilr  HlKliway  ICiiKlnecr,  Stnt« 
Uldjr..  I.OS  AriKPlCH.  for-  llip  construc- 
tloii  of  .a  brldni-  noron.s  Tiijunpa  Wash 
<in  .Sail  Kfinando  lio.irt.  bet.  Trufs- 
<lalo  Av«;.  and  Wpiitworth  St..  con- 
«l»tlnB  of  nine  45-ft.  0-in.  ooncreK' 
Hpan.s  on  ooncrete  pii-r.s  and  approxi- 
mately 1!>7  fict  of  tiinbor  Ire.stle  on 
pile  bents. 

Tlie   work    InvolveM: 
(  1)    1    only    existlnK   bridKe    to    be    re- 
moved and  dispo.sed  of; 
(  I)  3,000   o.y.   rdwy.    excav..    unolass. ; 
(  3)  6.170  c.y.    structure   excavation: 
(  4)  3.200  c.y.    Imported   borrow; 
(  i)  390    .s<|.    yds.    subgrade    for    i>ave- 
mftnt; 


(  6)   60    tonx    liquid    a«phalt    S02    (dr. 

tour): 
(  7)  3.400    Hq.    ydd.    preparing,    mixine. 

and  )<h;.lf>inK  detour  roaxlbed; 
(   S)   58.';    tonH   asphalt    concrete; 
(  9)   705.000  lbs.   bar  relnf.  steel: 

(10)  3.495    c.y.    ClaBH    A    Portland    ce- 

ment concrete  (structure); 

(11)  47    c.y.    ClacR   C    Portland    cement 

concrete: 

(12)  57  c.y.   Cla.-w  K  do   (railing); 

(13)  3.124  lbs.  bronze  expansion  pl.-.ies 

(14)  R7    MFBM    creosoted    DourIus    (ir 
!  timber; 

I  (15)  .'i25  l.f.    timber  railing; 
I  (16)    2.200      If.      furni.ohlnE      ■•r.o/^..t,.,| 
DouKln.'i    fir   piles; 

(17)  80  each  driving  do; 

(18)  .""lOO   tons  llRht   riprap: 

(19)  50    l.f.    24-ln.    CMP; 

(20)  21    c.y.   Class   A   Portland   cement 

concrete    (curbs   .Tnd    putters); 


(21)  1    lot  llRhtinE  conduit; 

(22)  1   lot   mlHc.   itemn  of  work. 
The  total   bids  were: 

(A)  Orlfnih    Co.,      Ix«    Angeles.      »»!,- 

119.95. 

(B)  Oscar   OberR.    I^os    Angeles.    |9T.- 

482.35. 

(C)  BnnnlHter-Kields    Co..     Ltd..     and 

Fred  E.  Potts.  Ix)s  Angele*.  $98. - 
744. 

(D)  Byerts     &    Dunn.      I>o«     Angeles. 

fwi.342.;,r,. 

(K)   J.    V.    Knapp.    Oakland.    »99.779. 

(K)   I^ynch-Cannon     l!:nKineering     Co.. 
Los  Angeles.  $100,398. 

(G)   R.  H.  Travere.  Los  Angeles.  $111.- 
095.28. 

(H)   R.  R.  Bishop.  Long  Beach.  $111,- 
906.60. 

(O  Bates  &  Rogers  Constr.  Co..  Oak- 
land. $112,873.83. 
The    unit    bids    were: 


(  1) 
(  2) 
(  3) 
(  4) 
(  5) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 

d"*) 

(20) 
(21) 
(22).. 


(A) 
$3410.00     $! 
.40  $ 
.34 
.30 
.20 
12.00 


(B) 
500.00 


.15 

3.00 

.034 

12.25 

12.00 

40.00 

.35 

83.00 

1.00 

.47 

20.00 

2.75 

2.25 

10.50 

425.00 

650.00 


(C) 
$4500.00 


1.25 
.36 


(D) 
$3500.00 
.35 


(E) 
$6000.00 
.30 


(K) 
$7500.00 


3.20 

.035 

11. S5 

G.OO 

39.00 

.25 

79.00 

2.00 

.48 

14.00 

2.30 

2.00 

15.00 

353.00 

400.00 


10.77 
.10 

2.80 

.035 

12.00 

7.00 

30.00 

.25 

75.00 

1.80 

.50 

11.00 

3.50 

3.00 

9.00 

464.00 

370.50 


13.00 

.10 

2.85 

.045 

11.00 

8.00 

36.00 

.30 

80.00 

1.50 

.45 

18.00 

3.00 

3.00 

12.00 

400.00 

200.00 


12.00 
.10 

3.00 

.035 

11.80 

8.00 

60.00 

.25 

75.00 

2.00 

.50 

7.00 

3.50 

2.50 

15.00 

500.00 

2000.00 


2.75 

.04 

10.75 

10.00 

35.00 

.25 

85.00 

1.50 

.55 

20.00 

3.00 

2.50 

13.00 

400.00 

700.00 


(CJ) 

$4000.00 

.25 

1.45 

.35 

.12 

10.50 

.07 

2.85 

.038 

14.15 

11.00 

40.00 

.27 

77.00 

2.00 

.45 

21.00 

3.00 

3.00 

13.00 

470.00 

1100.00 


(H) 
$4000.00 


9.00 

.15 

3.00 

.035 

14.70 

14.70 

40.00 

.50 

80.00 

1.00 


12.00 
2.70 
1.50 
14.70 
470.00 
2900.00 


l.SO 

.32 
.16 
8.90 

.065 
3.40 

.0335 

14.70 

18.50 

53.00 

.32 

100.00 

2.70 

.60 

13.00 

3.95 

2.65 

15.75 

525.00 

1200.00 


ALAMEDA  COUNTY  —  FOLGER  AVE.  UNDERPASS  —  (STATE) 


■  ALA.MEDA  COUNTY.  C.-ilif.— J.  V. 
;<napp.  1401  Park  Ave..  Oakland,  at 
■117.478  .submitted  low  bid  to  State 
rlighway  Commission  lA  Sacramento 
or  the  con.struction  of  an  under- 
vround  crossing  under  the  tracks  of 
he  Southern  Pacific  Company  at  Fol- 
:er  Ave..  Berkeley,  consisting  of  two 
•oncrete  abutments  with  wing  walls. 
'.  concrete  center  pier,  a  concrete 
ealing  slab  and  br.se  slab,  ami  a  deck 
•f  precast  concrete  slabs. 

Bids  wei-e   taken  as  follows: 

1)  1   lot  remove   buildings  and   clear 

site; 

2)  28.000  cu.   yds.  struct,    excav.; 

I  3)  600    cu.  yds.    Class    B    Portland 

cement  concrete    (precast    deck 
slabs): 

*)  40(1"    cu.  yds.     Class    A    Portland 


t-eni.    cone,     (walls,     pier    shafts. 

and  base  slab): 
(   5)  700  bbls.    extra   Portland  cement; 
(  6)  570.000   lbs.   bar  reinf.  steel: 
(    7)  30.000    lbs.    pipe   railing; 
(   .S)  6000      lbs.    cast      iron    pipe      and 

special    castings: 
(  !•)   3   each    brick   manholes; 

(10)  313  lin.  ft.  S-in.  vitrified  clay  pipe 

(11)  265  lin.  ft.   16-in.  do: 

(12)  313   lin.    ft.    2-in.  do; 

(13)  1    lot    waterproofing    complete    in 

place: 

(14)  1    lot    pumping    equipment    com- 

plete in  place; 

(15)  1    lot    electric      lighting      system 

complete  in  place: 

(16)  1    lot   Misc.    items   of  work. 

Total  bids  follow; 
(.\)    J.    F.    Knapp.    Oakland.    $117,478. 


(B)  Healy  -  Tibbitts  Const.  Co..  San 
Fr£.ncisco.    $118,720.00. 

(C)  E.   T.   Lesure,  Oakland.  $119,319.70 

(D)  Bates  &  Rogers  Const.  Co.,  Oak- 
land,  $120,028.65. 

(E)  Clinton  Const.  Co..  San  Francisco 
$121,628.00. 

(F)  MacDonald  &  Kahn  Co..  Ltd.,  San 
Francisco.    $125,493.78. 

(G)  N.  M.  Ball  !.nd  Bodenhamer  Con- 
struction Co..   Oakland.   $126,701.05. 

(H)  .Merritt.  Chapman  &  Scott.  San 
Francisco.     $130,994.00. 

(I)  Barrett  &  Hilp.  San  Francisco. 
$133,899.00. 

(J)  Fredrickson  &  Watson  Const.  Co. 
and  Fredrickson  Bros..  OakU.nd. 
$134,617.03. 

(K)    A.    Teichert    &     Son,     Inc..    Sac- 
ramento.  $165,926.50. 
Unit  bids  follow: 


I  (A)              I 

(  1) $2,500.00  $ 

'  (  2) 1.00 

;  (  3) 10.50 

(  4) 10.00 

•  (  5) 2.00 

(  8) .035 

•  (  7) .10 

(  8) .05 

(  9) 125.00 

(10) 3.00 

(11) 4.50 

(12) 5.50 

i  (13) 8.500.00 

(14) 800.00 

,(15) 750.00 

(16) 1.750.00 


(B) 

(CI 

(U) 

(E) 

(F) 

(G) 

(H) 

(I) 

(J) 

(K) 

100.00 

$1,000.00  $    625.00  ! 

100.00 

;    177.00 

$1,500.00  $    400.00 

(2,900.00  $    500.00 

$1,000.00 

.50 

.72 

1.00 

.80 

1.06 

.90 

.935 

.80 

1.15 

2.00 

16.00 

11.10 

12.70 

14.20 

12.94 

11.00 

12.00 

14.00 

13.00 

14.50 

15.50 

12.40 

11.70 

13.60 

11.35 

13.75 

12.32 

14.00 

14.00 

14.35 

2.00 

2.38 

2.20 

1.50 

2.65 

2.20 

2.50 

2.00 

2.30 

2.50 

.03 

.037 

.0311 

.039 

.03507           .04 

.04 

.035 

.035 

.038 

.10 

.114 

.115 

.12 

.12 

.10 

.15 

.12 

.11 

.12 

.05 

.06 

.11 

.063 

.09 

.06 

.10 

.25 

.06 

.15 

99.00 

83.00 

75.00 

80.00 

82.00 

100.00 

100.00 

125.00 

100.00 

200.00 

2.00 

2.35 

2.10 

1.00 

2.35 

1.25 

2.50 

5.00 

l.SO 

1.25 

3.00 

3.25 

3.15 

1.40 

3.54 

2.20 

3.50 

7.00 

2.15 

3.00 

4.00 

4.30 

4.20 

2.00 

4.71 

3.60 

4.50 

8.00 

3.06 

4.25 

6.300.00 

7.554.00 

7,800.00 

5.000.00 

10.118.00 

6.000.00 

11,966.00 

9.000.00 

S.  000. 00 

8.500.00 

750.00 

2.350.00 

1.080.00 

800.00 

1.153.00 

1.000.00 

1,200.00 

1.000.00 

1.100.00 

1.100.00 

700.00 

1,472.00 

910.00 

400.00 

1.058.00 

800.00 

1,200.00 

950.00 

500.00 

800.00 

785.00 

1.200.00 

765.00 

500.00 

500.00 

600.00 

700.00 

1.250  eo 

30 
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ELKO  COUNTY,  NEV.— 11.33  Mi.  Highway  Const.— (State) 


EUKO  CO  .  Nev.— \V.  W.  Clyde  i 
Co..  Hirinpvillc.  Utah,  at  J62.120.64. 
as  previously  reported.  .»iubinitted  low 
liid  and  awardeil  contract  by  Neyada 
State  Higlnvay  Directors.  Uobert  A. 
Allen.  St.'.te  Highway  Kngineer,  Car- 
son City,  May  15.  for  the  eon.strue- 
tion  of  a  portion  of  the  State  High- 
way system  in  Elko  County,  between 
25  itiiles  north  of  Currle  and  25  miles 
.■^outh  of  Wells.  Route  13.  Section  B. 
a   length  of  11.33   mile?. 

The  work   involves: 
(   1)   96    acres    clearing    and    grubbins; 
(  2)   102.300    c  y.    roadwr.y    excavaton; 
(  3)  70.S93    sta.    yd.=.    overhaul; 
(  4)   14.567    c.y.    .select    borrow; 
(  5)   660    c.y.    structure    excavation; 
(  8)   11.33    miles    subgrrade; 
(  7)   11.33    miles   finish    roadway: 
(   S)  33.500    tons    crushed    gravel    or 

stone   surface; 
(   9)   1.500    M.    galB.    w»ter: 
(10)   105   c.y.    Class   B    coticrete; 

(A)         (B)         (C)  (D) 

(    1) $15.00  $  15.00  $  20.00  $  20.00 

{  2) 


(  3).. 
(  4).. 
(  5).. 
(  6)  . 
(  7). 
(  S).. 
(  9).. 
(10).. 
(11).. 
(12).. 
(13).. 
(14).. 
(15). 
(16) 


(11)  2.100    lbs.    reinforcing    stpel. 

(12)  400   l.f.    18-ln.  CMP; 
(U)   1.31S    If.    24-in.    CMP; 

(14)  4.S4    l.f.    30-in.    CMP; 

(15)  l.SC    l.f.    36-in.    CMP; 

(16)  26    monuments. 
Total  bids  follow: 

(A)  W.     W.     Clyde    and     Co.. 
Fpringville     $62,102.64 

(B)  Utah  CorLst.   Co..   Ogden..  62,210.38 

(C)  Reynolds-Ely  Const.  Co., 
Springville     66,957.36 

(D)  Dwige  Const.  Inc.,  Fallon  67,916.96 

(E)  Peninsula      Paving     Co., 

Fallon    - 70,683.16 

(F)  Geo.   French,   Jr..    Stock- 
ton       74,001.24 

(G)  Olof    Nelson,    Logan 76, 696. 51) 

(H)    Isbell    Const.    Co..    Reno..  71!. 941.26 
(I)    Engineer's    estimate    78,306.31 

An    incomplete   bid   submitted   by   N. 
M.     Br.ll    and    Harms    Bros..    Berkeley, 
was  not  read. 
Unit   bids  follow: 

(E)  (F)  (G)  (H)  (I) 

.$   15.00  $  15.00  $  40.00  $  30.00      $   20.00 
.27  .30  .25  .30  .30 


.02 
.325 


.02 
.36 


.02 


.03 


.02 


.90 

1.00 

.50 

1.50 

1.00 

1.00 

2.00 

1.25 

1.00 

90.00 

SO. 00 

100.00 

100.00 

100.00 

50.00 

100.00 

100.00 

100.00 

90.00 

150.00 

100.00 

100.00 

150.00 

100.00 

100.00 

100.00 

100.00 

.50 

.48 

.50 

.55 

.50 

.50 

.70 

.58 

.65 

2.00 

2.00 

2.00 

1.50 

2.50 

2.50 

2.00 

1.50 

2.50 

25.00 

28.00 

25.00 

30.00 

25.00 

35.00 

25.00 

35.00 

30.00 

.08 

.09 

.10 

.07 

.07 

.08 

.10 

.07 

.07 

1.75 

1.85 

2.00 

2.25 

2.00 

2.50 

2.00 

2.00 

2.25 

2.75 

2.85 

3.00 

3.00 

3.00 

3.25 

2.30 

3.00 

3.00 

3.40 

3.55 

4.00 

3.50 

4.00 

3.75 

3.00 

3.75 

3.50 

5.00 

5.50 

5.50 

5.00 

5.50 

4.75 

5.00 

5.60 

5.00 

3.00 

3.00 

3.00 

3.00 

2.50 

4.00 

5.00 

3.50 

4.00 

Nye  &  Esmeralda  Counties,  Nev. — 42.01  Mi.  Highway  (State) 


NYE  and  Esnierald: 
—Gibbons  &  Reed  Co.  and  J.  C.  Comp- 
ton.  165  E  4th  South,  S;»lt  Lake  City, 
at  $145,322.19  (as  previously  reported) 
sBbmltted  low  bid  and  awarded  con- 
tract by  the  Nevada  State  Highway 
Directors.  Robt.  A.  Allen,  State  High- 
way Engineer,  Carson  City,  May  15 
for  the  construction  of  a  portion  of 
the  State  Highway  system  in  Nye  and 
Esmerald;.  Counties,  bftween  Beatty 
and  3  miles  north  of  Springdale.  and 
between  6  miles  south  of  Stonewall 
Pass  and  Goldfield.  Routes  5  and  3, 
Sections  HI,  K2  and  3,  Al  ;.nd  2.  B.  a 
length   of  42.01    miles. 

The  work   Involves; 

(I)  34.380    c.y.    roadway    excavation; 
(  2)  60,412    sta.    yds.    overhaul; 

(3)  18,940   c.y.    select   borrow; 

(4)  520  c.y.    structure   excavation; 

(5)  10.34   miles   subgrade; 

(   6)  31.49    miles    reshape    roadwaj'; 

(   7)  41.83   miles   finish    roadway; 

(  8)  72,700    tons    crush,    gravel  or  stone 

surface; 

(  9)  46  c.y.  Class  A   concrete; 

(10)  38  c.y.   Class  B   concrete; 

(II)  6.030    lbs.    reinforcing   steel; 

(12)  1.7   MFBM   redwood;  , 

(13)  876    If.    18-In,    CMP; 

(A)         (B)         (C)         (D) 
$       .30  $     .33  $     .33  $     .32  $ 


(  1) 
(  2) 
(  3) 
(  4) 
(  S) 
(  6) 
(  7) 
(  8) 
(9).. 
(10) 
(11) 
(12) 
(IS) 
(14) 
(16) 
(16) 
(17) 
(18) 
(19) 
(20) 


(14)  260   l.f.    24-in.   CMP; 

(15)  46   l.f.   30-in.   CMP; 

(16)  3    each    move    pipe    culvert    he.nil 

walls; 

(17)  1.016  l.f.    guard   rail; 

(18)  21   each  monuments   (remove  and 

reset) ; 

(19)  3.130    tons    asphaltlc    road    mate- 

rial.  Type   SC-2; 

(20)  275    tons   do,    Type   MC-2; 

(21)  41.83    miles    roadmlx. 

Total  bids  follow: 

(A)  Gibbons  &  Reed  Co.,  and  J.  C 
Compton,  Salt  Lake  City.  $146.- 
322.29. 

(B)  W.  W.  Clyde  &  Co..  Springvllle, 
Utah,    $155,930.34. 

(C)  Isbell  Corust.  Co.,  Reno,  $157,649.30 

(D)  Utah  Const.  Co..  Ogden,  $158,- 
328.54. 

(E)  Peninsula  Paving  Co.,  Fallon, 
$162,264.24. 

(F)  Jack  Casson,   Oakland,  $168,977.72. 

(G)  Geo.  French,  Jr.,  Stockton.  $169.- 
323.33. 

(H)    A.    Teichert    &   Son.    Inc..    Sacra- 
mento,  $172,044.37. 
(I)    Dodge   Const.,    Inc.,    Fallon.    $173  - 

358.94. 
(J)    Engineer's    estimate,    $175,469.64. 

Unit   bids  follow: 
(E)        (P)       (G)        (H)      (I) 

.26  "      

.02 


•  (J) 

5     .35  $     .50  $     .32  $     .40      $     .30 


.01 


.04 


.01 


.02 


.02 


1.25       1.00       1.00       1.00       1.00       1.25       1.50 


75.00  90.00  100.00  75.00  100.00  100.00  100.00  100.00  100  00  loo'oo 

SOT.OO  250.00  184.00  200.00  300.00  300.00  375.00  .500.00  400  00   40o'oO 

150.00  80.00  100.00  150.00 100.00  100.00  loo.oo  100  00  loo'oo  5o'oo 


30.00 

30.00 

.08 


26.00 

26.00 

.OS 


36.00 

36.00 

.07 


30.00     25.00 
30.00     25.00 


.09 


.06 


20.00     40.00 
16.00     40.00 


120.00  120.00  130.00  100.00  100.00 

2.20       1.75       2.00  1.85  2.00 

2.60       3.00  2.90  2.80 

3.40       3.60  3,70  3.25 

5.00     10.00  12.00  10.00 

1.05       1.00  .90  1.50 

3.50  2.00  2.50 

16.24  18.50  17.50 


.06 


.08 


30.00 

30.00 

.06 


30.00 
30.00 
.07 


30.00 
30.00 
.08 


90.00  125.00  150.00  120.00     120.00 


3.40 
4.20 
20.00 
1.00 
4.00 
15.30 
24.00 


3.00 
17.00 
25.00 


24.00     27.00     25.00 


2.00 
2.50 
3.50 

10.00 
1.00 
3.00 

18.10 
.00 


2.50 
3.00 
4.00 
10,00 
1.00 
2.00 
18.00 
25.00 


00 
3.00 
4.00 

15.00 
1.10 
4.00 

18.60 


2.50 
3.50 
4.00 

10.00 
1.00 
3.00 

17.50 


(21) 475.00  400.00  450.00  440,00  500.00  450.00  4(0.00  425.00  400.00 


2.40 
3.00 
5.00 
10.00 
1.25 
2.00 
20.00 
27.00 
450.00 


30— RESERVOIRS  &  DAMi 

CONTRACT    AWARDED 

YAVAPAI  COUNTY,  Ariz.  —  Peat 
son  &  DIckerson.  Tilton  Bldg.,  pres 
cott.  Ariz.,  were  awarded  the  con 
tract  by  the  Chino  Valley  Irrigatio 
District  May  13,  at  $64,898,  for  con 
structing  a  concrete  storage  dam  o 
Willow  Creek,  Chino  Valley,  Yavap- 
County.  The  project  is  being  finam  i 
by  a  PWA  loan  and  grant  for  $85, Cn 
The  other  bids  were: 

O.  P.  Fifiher  Const.  Co.,  Phoeni 
$66,373.50. 

Tanner  &  Hall  Co.,  Phoenix,  $68' 
015.00. 


BIDS    WANTED 

BONNEVILLE  DAM.  Oregon.— U. 
til  June  18.  3  P.  M.,  bids  will  be  i. 
ceived  by  the  U.  S.  Engineer  Offlc 
627  Pittock  Block,  Portland,  Maj^ 
Chas.  F.  Williams,  District  Enginee- 
un-der  Bid  No.  694-35-20,  for  furnisl 
ing  and  installing  one  4,000  kw.  ve.. 
tical  shaft,  alternating  current  gel 
erator.  2400  volts,  60  cycles,  257  rpi' 
with  auxiliaries  and  spare  parts, 
the  Bonneville   Power  Plant. 

Delivery  fob  cars  at  factory  sin 
ping  point  for  shipment  on  Govei 
luent  bills  of  lading.  The  contrail 
shall  unload  and  handle  all  materi;. 
and  machinery  from  cars  at  point 
destination. 

Specifications  obtainable  from  :i1h 
office  and  from  the  ofllce  of  the  I 
vision  Engineer,  North  Pacific  Di\ 
sion,  523  Pittock  Block,  Portlan 
without  charge  to  generator  man 
facturers. 


32— SEWERS    &    SEWAG 
DISPOSAL  PLANTS 


BIDS    WANTED 

SAN  MATEO  COUNTY,  Cal.— Un 
June  5.  3  P.  M..  bids  will  be  recelvi 
by  the  Public  Utilities  Commissici 
Room  287,  City  Hall,  under  Spec.  K 
W.  D.  78,  for  relocating  a  portion  i 
the  Alameda  Pipe  Line  in  San  Matii 
The  work  is  located  on  El  Camii 
Real  In  the  City  of  San  Mateo. 

The  work  involves; 

(1)  Removing    150    lin.    ft.    pipe    trc' 

Neward-San    Lorenzo    Pipe  Lit 
and  relaying; 

(2)  200  cu.   yds.   excavation; 

(3)  425   cu.   ft.   removing  existing  CO(jj 

Crete   work;  )' 

(4)  2  cu.  yds.  concrete  work; 

(5)  100    lbs.    reinforcing    steel; 

(6)  140    lin.    ft.    removing    abandon 

portion  of  existing  line; 

(7)  60  hours,   furnishing  welders; 

(8)  Deliver  and  remove  4  welding  n 
chines; 

(9)  40    hours,    operating    welding   n 

chines. 

Plane  and  specifications  obtaina 
at  Room  605,  San  Francisco  Wa 
Department  Bldg..  125  Mason  St.,  i 
Francisco,    upon   deposit   of  $10. 

Nelson    A.    Eckart.    Engineer. 

BIDS   WANTED 

LOS   ANGELES.    Cal.— Bids   for 
construction    of    5C30    Un.    ft.    of   oci 
outfall  for  the  Joint  Outfall  Sewer  • 
be    advertised    by    County    Sanitat, 
District   No.    2    within      the   next     I 
weeks,    bide    to    be    opened    on    Jul: 
the  day  on   which    bids  for  the  tun 
portion    of    the   job   are   to   be   oper 
This  will  enable   the  district   to  aw 
at    the    same    time    all    contracts 
the   complete    lini'.      The   ocean  out 
will    consist    of   60-in.    cast   Iron  p 
with   fiexible  ball  and   socket  Jointi 
intervals   laid    on    the   ocean    bed. 
!v.    Warren.    139    North     Broadway  ' 
the  Chief  Engineer.  ' 


PACIFIC    CONSTRUCTOR 


SI 


BIDS    WANTED 

MEDKOIM).   OrfK'in— Until  June    12. 

lU  A.   iM.,   IjIUn  will   ))«  r .Iv«d  hy  tho 

Miulfard  city  r,niiirll,  M.  I/.  Alford, 
City  ItfruKlcr,  for  tli<>  con.struotloii 
o(  ,1  .si'W(iK>'  ti'iatiiK'Ht  plant  and  up- 
puit«nanceM,  cHtlniatc'd  In  rost  IJIOO.- 
000.  Th(!  wnik  will  include  OHitli- 
woik,  ({lit  cliaMilnr,  scltllnn  tanks 
and  i'(|Ulpn)int,  auratlon  tanks,  con- 
lao>  tank,  .sludKo  dlRivitlon  tank,  mod- 
Klintion  lo  fXlHthiK  wptlo  tank. 
xIuiIkv  diyhiB  bed.  plant  .s«w<t.s,  su- 
pcr-strui'turt'.s.  HludKi'  puinplns  oqulp- 
inint,  oast  Iron  plpln^r,  valves,  meters 
and  appurtenances,  blower  equipment 
and  eleclrioal  work. 

rians  .md  «pe<'ltic'allons  obtainable 
from  the  City  Superintendent.  JVIed- 
I'oi'd.  or  from  the  engineers,  Greeley 
&  Hansen,  6  N.  Michigan  Ave.,  Chi- 
cago, lIlinolN.  upon  deposit  of  J20, 
which  amount  will  be  refunded  to 
bona  llde  bidders  if  «pcoiticatlons  are 
returned  within  (Ifteon  days  .ifter  the 
opening  of  bids.  In  oaseo  where  no 
bona  tide  bid  is  submitted,  one-half  of 
the  deposit  will  be  refunded  upon  re- 
luni    of    llie    specilicalions. 

The  work  will  be  llnanced  in  pari 
hy  rWA   funil*.  *  ' 


PREPARING    PLANS 

ICI.  ('KNTRO.  Imperial  C.n.,  Cal.— 
Plans  for  a  new  siwer  outfall  to  re- 
place ihe  old  line  between  the  city 
limits  and  the  New  Klver  to  cost  be- 
tween $i00.000  and  $300,000  are  being 
l.repared  by  Phil.  W.  Kniglits.  Clt\ 
llnglneer.  and  application  for  a  PWA 
cram  of  $S0.000  and  a  loan  of  $210,000 
has  been  approved  by  the  Kl  Centru 
City  Council.  Koebig  &  Koebig.  Ro- 
wan   Bldg.,    Los   Angeles,   .-ire   con.-sult- 

I  Ing  ensinecrs.     As  soon  as  the  agree- 

I  rnent  with  the  government  is  signed 
hIdK  will  be  advertised.  The  proposed 
work  involves: 

(1)  36,'.t60   ft.   27-in.    vitrified  clay  sew- 
er  pipe    (outfall); 

,  (2)  3900  ft.   l.'"j-ln.  vitrified  clay  lateral 

I         sewer; 

;(3)  3   eewage    pumps,    one    600    C.P.M. 
and  one  900  G.  P.  M.  and  one  1200 

,        G.P.Al.       and    one      gas      standby 

,        paimp;reinforccd     concrete    pump 
house. 


Contract  Awarded 

EL  PASO,  Texas— Drainage  Con- 
.struction  Co.  (F.  E.  Thibodo),  3696 
Cedar  Ave.,  Lynwood,  Calif.,  has  been 
awarded  the  contract  by  the  City  of 
I'S  I'aso,  at  $110,000  for  construction 
of  a  sewer  project  at  EI  PaBO,  involv- 
ing the  laying  of  about  56  miles  of 
pipe.  Mv.  Thibodo  will  be  at  the 
above  address  in  Lynwood  about  May 


BIDS   WANTED 

SEATTLE,  Wash.— Until  June  3.  1" 
A.  M.,  bids  will  be  received  by  the 
Seattle  Uoard  of  Public  Work.s,  for 
Ihe  construction  ot  the  Ballard  Trunk 
^ewer.  Ordinance  65030,  LID  5374.  The 
work  involves: 

(1)  668  ft.  pipe  sewer  varying  from  S- 

In.  to  30-in.   in  diatn.; 

(2)  1528    ft.    36-ln.    clay    or    concrete 

sewer; 
f3)  2134   ft.   42-in.   do: 
|'4)   373   ft.   4S-in.  do; 

(5)  2084  ft.    66-in.   do; 

(6)  G80    ft.    72-in.    con*'rete    sewer; 

[(")  24SS  ft.  3G-in.  creosoted  wood 
stave   pipe   or   welded   steel   pipe 

I  Inverted    siphon     tmder    Salmon 

B!iy  Waterway; 

(8)  356  ft.  creosoted  wood  stave  piije 
outfalls    varying    from    30-in.    to 

1  48-ln.   in  diam. 

19)  Miecellaneous    rBanholes,    overflow 

I  chambers,  siphon  chambers,  and 

I  appurtenances. 

I,    PlanR   and    specifications    obtainable 

iTrom  City  Engineer  Thoe.   Beeman. 


CONTRACT   AWARDED 

LAOUNA  BEACH,  Ori-nge  County, 
■•al.— J.  L.  Kruly.  1769  N.  Eadtcrn 
.\vi;..  LoH  Angeles,  at  $44,230.10  wa« 
awarded  i-onlract  by  Laguna  Beach 
city  Cinincll  for  constructing  Hewers 
In  .Sanlt.iry  Laten.l  .Sewer  DlHtrict  No. 
I  (Arch  Beach).  The  proposed  new 
system  will  cover  thi'  area  between 
Thalia  St.  and  Cypri*K  Avenue,  amJ 
between  the  ocean  and  the  city  lim- 
its on   Ti'mple  Hills. 

The  other  bids  were: 

(!ogo   &    Rados    $47,262.65 

N'b'k   Chutuk    .• 47.758.18 

.\rtukovlch    BrotherH   49,126.75 

Mb.genovlch    &    Gillespie 49,474.43 

.1.    C.    Hlckey    49,825.70 

W   r.    K.   Const.  Co 59.216.63 


BIDS    WANTED 

SAN  KHANC'IS<:o— Until  May  29. 
1:30  IV  M..  informal  bide  will  be  re- 
leived  by  the  Department  of  Public 
Wi.rks,  Room  251,  City  Hall,  under 
S|)ec.  No.  18,855.  for  digging  tent  pits 
.'Mid  making  boring.s  at  the  site  of  the 
.Marina  Sewage  I'uniping  Plant  and 
I'urce    main.      Estimated   cost,    $650. 

The  work   involves: 
(11   300  lin.  ft.  making  test  borings; 
(2)   Making  3   test  pits. 

Specifications  obtainable  from  the 
city  Engineer  John  J.  Casey,  Room 
::.".!.  City  Hall. 

33—  WATER  WORKS 

COMPLETING     SPECIFICATIONS 

SACRAMENTO.  Cal.— U.  S.  Engi- 
neers. Federal  Bldg.,  Sacramento,  are 
completing  specifications  for  three 
heavy-duty  pumping  plants  to  be  con- 
structed in  the  vicinity  of  Yolo  By- 
Pa.ss  as  part  of  the  Sacramento  river 
flood  control  project.  Contract  will 
be  advertised  in  about  four  weeks. 
Estimated  cost,  $450,000.  Work  will 
be  financed  from  $1,500,000  PWA  al- 
lotment. 

BIDS   OPENED 

.SOUTH  PASADENA.  Los  Angeles 
Co..  Cal. — liidK  for  furnishing  and  in- 
stalling a  1,50.000-gallon  steel  tank  for 
the  Raymond  Hill  water  system  were 
opened  by  the  South  Pasadena  City 
Council  May  15.  The  bids,  which  were 
referred  to  Prank  H.  Clough.  City  En- 
gineer, until  May  22,  were: 

I'lttsburgh-Des  Moines  Steel  Co.. 
San  Francisco — Tank  in  accordance 
with  special  specifications,  $15,400;  re- 
inforced concrete  foundation,  $1550. 
Tank  in  accordance  with  standard  de- 
.•^ign.  $12,978;  foundation,  .same.  Thi.s 
lirm  submitted  an  alternate  bid  at 
$14,600,  using  increased  stress  on  ten- 
sion as  well  as  compressive  members. 

t:hicago  Bridge  &  Iron  Work.  Los 
Angeles  —  Special  design.  $15,125; 
standard,   $13,160;   foundation,    $1485. 


PLANS    APPROVED 

.SAN  FRANCISCO— Clifton  H.  Hic- 
kok.  Northern  California  District  En- 
gineer for  the  PWA.  has  approved 
plans  and  specifications  for  installing 
Section  C  of  the  Marina  District  E^x- 
lension.  Auxiliary  Water  S'upply  Sys- 
tem for  Fire  Protection.  Estimated 
cost,  $139,000.  • 


CONTRACT  AWARDED 

OAKLAND.  Cal.— Rensselaer  Valve 
Co..  55  New  Montgomery  Street,  San 
Francisco,  at  $9,194.25  awarded  con- 
tract by  the  East  Bay  Municipal  Util- 
ity District,  John  S.  Klmbkll.  Secre- 
tary, Oakland,  under  Proposal  L.  S. 
145.  for  furnishing  gate  valves  for  dis- 
tribution system,   as   follows: 

(1)  150   4-lnch   valvea.    $1,930.50. 

(2)  300  6-inch  valves,   $6,437.00. 

(3)  25  8-Inch  valves.   $828.75. 


to  the  PWA  for  n  $86,000  grant  to  be 
available  without  ri^rjulrlng  purchase 
of  th"  properlleH  of  the  WoRtern 
Slatew  CtllltleH  Company,  in  order 
that  Ihe  i:lty  may  proceed  with  con- 
Htructlon  of  a  municipal  water,  light 
and  power  plant  with  pronrwdH  of  a 
$300,000  bond  Issue. 

I'W/V  previously  alloeati-d  the  city 
a  grant  of  $35,000  contingent  upon 
purchase  of  exiHtIng  )n-opertl<v«  of  the 
Western  States  UtllltleH  Co.  The  cli> 
offen-d  $101,681  ft,r  the  properly,  or 
$66,733  for  the  holdings  within  tbtt 
city  limits,  but  thi-  o(Ter«  were  re- 
jected. 


BIDS    WANTED 

VENTURA  COUNTY.  (Jalif.  — Until 
June  21,  1(1  A.  M.,  bids  will  bo  re- 
ceived by  the  Ventur.a  county  nuper- 
visors  for  furnishing  and  erecting  a 
bolted  steel  water  tank  of  126.000  gal. 
capacity,  with  installation  of  the  nee- 
es.sary  fittings  to  connect  to  existing 
water  line  at  the  tank  site,  located 
at  Moorpark,  for  County  Water  W'k» 
District  No.  1.  I^ans  an-J  specifica- 
tions may  be  obtained  from  <'harles 
W.  Petit,  County  Surveyor.  Deposit 
or  certified  check  for  10%  must  ac- 
company each  bid.  L.  E.  Hallowell. 
county  clerk.  < 

34—  PARKS  &  PLAY." 
GROUNDS 

BIDS    OPENED 

SALT  LAKE  CITY,  Utah  —  A.  H. 
Walsh  I'lumblng  Co.,  Salt  Lake  City. 
Utah,  at  $4145  submitted  low  bid  to 
Veterans  Administration,  WVi)shlng- 
ton,  D.  C  for  constructing  additions 
to  the  lawn  sprinkling  system  at  the 
Veterans  Administration  Facility,  Salt 
Lake  City,  Utah.  Complete  bids  f"! 
low: 

A.   H.   Walsh  Plumbing  Co $4145 

John     P.     Koch...._ 4221 

Ralph    D.    Ebnas _....  4921 

Jones   Dew   Heating  Co 509i> 

All   of  Salt   Lake   City. 

Bids  held  under  advisement. 


CONTRACT  AWARDED 

SANTA  CLARA.  Santa  Clara  Co., 
Cal.— Vargaa  Bros.  &  Co..  899  Frank- 
lin St..  Santa  Clara,  at  $3,487  award- 
ed contract  by  City  Council  for  fur- 
nishing a  link  chain  fence  for  the 
city  of  Santa   Clara. 

Complete  bids  follow: 
Vargas    Bros.    &    Co.,     Santa 

Clara    _ _... $3. 487.00 

Santa   Clara    Lumber   Co 3.636.00 

H.   C.    Miller.    Santa  Clara 3.710.82 

Michel    &    Pfeffer.   S.    F 3,943.00 

Wickwire  Spencer  Co..   S.  F 3.943.00 

Santa   Clara  Hardware   Co _  3.943.00 

Manuel  Angelo.   Santa  Clara..     3.943.00 

BIDS    WANTED 

OAKLAND.  AUameda  Co.,  Oil. —Un- 
til May  27,  4:30  P.  M.,  bids  will  be  re- 
ceived by  City  of  Oakland  Port  Com- 
mission, for  furnishing  fence  mater- 
ials and  gates  for  Outer  Harbor  and 
Ninth  Ave.  Terminal.  Oakland.  Quan- 
tities  follow: 

(1)  1820  Iln.  ft.  7-tt.  chain  link  fence; 

(2)  5    30-ft.    gates: 

(3)  4    IS-ft.    gates; 

(4)  1    28-ft.    gate; 

(5)  2  3-ft.    gates; 

(6)  1   12-ft.  gate. 

Plans  and  speclflcatione  may  be  ob- 
tained from  above  office  upon  de- 
posit of  $5.  •  • 


PROGRESS   REPORT 

WINNEMUCCA,    Nevada— The   City 
of   Winnemucca   has   made  application 


LOW    BIDDER 

SALT  LAKE  CITY,  Utah.  —  A.  H. 
Walsh  Plumbing  Co..  Salt  Lake  City, 
at  $4,145  submitted  low  bid  to  Vet- 
erans' Administration.  Washington. 
D.  C.  for  constructing  additions  to 
lawn  sprinkling  system  at  the  Vet- 
erans Administration  PaclUty.  Salt 
Lake   City.  •  1 


.•g'Vjrtig.'.aC.KgCf'T^a-.:^'  '".xjiZ-'cT': 


U.  S.  POSTAC 
PAin 


ban  Francisco,  (Jaiif 
Permit  No.  3064 


Pubio  Library 
Civic  Center 
San  Francisco,  Ctilif 


DAILY 

NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 

In  Forty-fifth  Year 
U7  MISSION  STREET  SAN  FRANCISCO 

Subscription  Rates— $20  a  Year  (Paid  in  Advance)  $2  by  the  Month 


"ig 


DEPENDABLE     ■   (C  «jf^  '     ■    .and  ACCURATE 
CONSOLIDATED  WITH 

Building  and  Engineering  News 


iM  THIS  lercruE 


I 


$1,005,000  Forest  Road 
Program  Approved 

Bids  June  25  on  $45,000  Pumping  Plants 


Building  Permits,  Advance  Reports  of 

Building  and  Engineering 

Projects 


-^^^ 


^' 


't 


.^^- 


%¥ 


Vol.  XVIII— No.  22 


PACIFIC    CONSTRUCTOR 


TAPPAT  elect,  ic  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

.T(28  First  Street,  San  Francisco  308  E.  Third  St.,  Los  Angeles 

KEarny  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 


CP.C:| 

I  Co. 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  Bldg.,  601  West  Fifth  Street 

MilK  at  Colton,  California  TR.    1271  Los  Angeles 


Phone  TRinity  0241  for 

Rock*  Sand  •  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-ljme  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 
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45 '« PWA  Grant  Will  Benefit  California 
Projects;  Loan  Interest  Rate  Reduced 


California  state  offices  of  the  Federal  Public  Works  Administra- 
tion were  advised  Saturday  that  the  federal  grant  on  approved  non- 
federal construction  projects  under  the  new/  work-relief  program  will 
be  45  percent  of  the  labor-material  cost  instead  of  the  30  percent 
allowed  heretofore.  Loans  for  the  balance  of  the  cost  will  be  made 
at  an   interest  rate  of  3   percent   instead  of  4  percent. 

Applications  under  the  new  terms  will  be  received  immediately. 
How     projects     already     approved.  « 


but  for  wliich  final  contracts  have 
not  been  executed  with  the  govern- 
ment, will  be  affected  is  not  known. 

The  official  announcement  of  the 
new  I'WA  loan  and  grant  terms 
stated : 

"Such  action  is  designed  to  make 
it  easier  for  communities  to  bor- 
row funds  on  collateral  security 
from  PWA  instead  of  requesting 
outright  all -Federal  grants,  thus 
helping  to  carry  out  the  Presi- 
dent's objective  of  seeing  as  large 
a  portion  as  possible  of  the  funds 
returned  to  the  Treasury." 

A  number  of  projects  in  North- 
ern California  which  have  been 
planned  in  anticipation  of  PWA  as- 
sistance will  be  benefited  by  the 
more  liberal  grant  terms.  A  ma- 
jority of  local  governments,  inclvr»- 
ing  San  Francisco  and  Alameda 
counties,  however,  have  obtained 
a  ready  market  for  public  works 
bond  issues  at  interest  rates  of 
three  percent  or  less  to  complete 
financing  and  it  is  not  expected 
that  they  will  apply  for  Federal 
loans. 


CITIES  GRANTED 
LARGER  SHARE 
GASOLINE  TAX 


ALMADEN  CROSSING 

TO  BE  FEDERAL  JOB 

State  Railroad  Commission  has 
granted  the  Southern  Pacific  Com- 
pany an  extension  of  time  until 
November  2G,  to  complete  a  grade 
separation  structure  at  Alniaden 
road  in  San  Jose.  The  commission 
was  advised  that  this  project  will 
be  among  those  for  which  Federal 
aid  will  be  sought  in  the  new  gradf 
crossing  elimination   program 


$3,000,000     Deducted     From 
State's     Construction     Fund 
Annually    for    Municipalities 

.Municipalities  will  receive  an 
additional  one  -  quarter  cent  from 
the  state  gasoline  tax  revenue  in 
the  biennium  beginning  July  1  un- 
der terms  of  a  bill  finally  passed 
by  the  state  legislature. 

City  Manager  Mollis  Thompson 
of  Berkeley,  chairman  of  the  leg 
islative  committee  of  the  League 
of  California  Municipalities,  esti- 
mated $3,000,000  more  would  be 
available  to  cities  for  improvement 
and  maintenance  of  streets  each 
year.  The  new  apportionment 
doubles  the  cities'  share  of  gaso- 
line tax  money.  The  additional 
money  to  cities  is  deducted  from 
the  state's  share  and  will  come 
principally  from  the  state  .^  funds 
for  new  construction. 

The  legislature  also  has  sent  to 
the  governor  the  Garrison-Jesper- 
son  revenue  bond  bill.  It  permits 
utilities  districts  to  issue  revenue 
bonds  for  acquisition  and  construc- 
tion of  public  utilities,  incluoing 
water  and  power  services  and  trans 
portation  lines. 


NEW  STORE  OPENED 

Miller  Materials  Company  of  Oak- 
land has  opened  a  new  display 
store  and  office  at  5701-5703  Tele- 
graph Ave  Members  of  the  build- 
ing industry  are  invited  to  visit  the 
new  quarters  and  Inspect  the  com- 
plet«  line  of  specialty  items  car- 
ried in  stock. 


$633,000  ASKED 
TO  RECONSTRUCT 
ALAMEDA  SCHOOLS 

City   Prepares   Application   For 

PWA   Loan  and  Grant 

Toward  Building 

Application  for  $G:!:!,Ouo  in  loans 
and  grants  of  PWA  funds  for  relia 
bilitation  of  Alameda  city  schools 
has  been  authorized  by  the  school 
directors. 

Of  this  amount  $23S,2S0  would  hi 
in  outright  grants  and  the  balanc- 
would  be  raised  through  local  bond 
issues,  the  bonds  to  be  supplied  nv 
the  Federal  Government  at  a  tliii-i- 
per  cent  rate  of  inieresf 

If  the  application  for  the  loan 
grants  is  approved,  $37S,uuo  would 
be  used  to  make  four  elennntary 
schools  earthquake  -  proof.  The  di 
rect  grant  on  this  sum  amounts  tn 
$U2,025,  according  to  the  appli(;i 
tion.  The  institution.^  'hat  would 
be  repaired  include  the  Haiglit 
Lincoln,  Porter  and  WashinKtmi 
Schools. 

The  remainder  o,  flm  t'-i.-sl.  $25.",. 
000,  would  be  used  to  ••eroiHij. jon 
the  Alameda  High  Sclir.ol.  who.^c 
auditorium  and  gymnas.um  were 
recently  closed  due  to  the  earth- 
quake hazard.  A  total  of  .<9T  2"", 
would  he  donated  toward  this  io>t 
by  the  government. 


MATANUSKA  PROJECT 

ALLOTMENT  $446,500 

The  Advisory  Commiitee  on  .V- 
lotments  has  recommended  anorov- 
al  of  an  allocation  of  .■?  Ufi.."()0  t- 
the  Department  of  Interior,  Ala'^kM 
Road  Commission,  for  an  anchor 
age  and  30  miles  of  new  road  in 
the  newly  colonized  Matanuska 
Valley,   Alaska 

The  sum  of  $326.,500  is  to  be  u**^'' 
for  an  anchorage  at  Matanuska  Rd 
and  $120,000  is  to  be  used  for  (he 
construction  of  the  new  road  The 
money  is  to  come  from  funds  de- 
signated under  Section  1  fal  of 
the  Emergency  Relief  .■Appropria- 
tion Act  of  1935  for  "highways, 
roads,  streets  and  grade  crossing 
elimination. 

Recently,  approximately  2(^0  A'in 
nesota  families  were  carried  to  the 
Matanuska  Valley  with  all  thei' 
possessions  to  begin  a  homeste.Tl- 
ing  project. 


PACIFIC    CONSTRUCTOR 


BIDS  JUNE  25 
ON  $450,000 
PUMP  PLANTS 


Gov't    Asks    Proposals    for 

Three  Installations  in 

Sutter  By-Pass 

Bids  will  be  received  by  Capt.  J. 
G.  Drinkwater.  District  Engineer  at 
Sacramento  lor  the  War  Depart- 
ment, June  25,  tor  constructing 
three  pumping  plants  in  the  Sutter 
By-Pass,  a  part  of  the  Sacramento 
River  flood  control  projoci.  Pro- 
posals will  be  received  for  con- 
struction of  each  plant  and  for  the 
three  in  a  single  contract.  Prelim- 
inary estimate  of  the  work  is  $4,50,- 
000  which  is  provided  in  an  alUtt- 
ment  of  $1,500,000  from  PWA  funds. 

Sites  of  the  three  plants  are  on 
the  westerly  levee  of  the  Salter  By- 
Pass  in  Sutter  county  near  Ynba 
City. 

A  pump  house  is  to  be  built  at 
each  site.  Two  of  the  biildiiigs 
will  be  structural  steel  fr.iine  :iiid 
reinforced  concrete  wall  and  roof. 
The  third,  to  be  on  a  timber  pile 
foundation,  will  be  steel  frame  with 
sheet  metal  siding  and  roofing  and 
plate  steel  floor. 

A  six-room  cottage  for  operator's 
quarters  is  to  be  built  at  Plants  3 
and  2.  A  well  is  to  be  drilled  and 
pressure  water  system  form  domes- 
tic supply  to  be  installed  at  these 
locations. 

Each  contract  includes  f  iinish 
ing  and  installing  complete  pumps, 
motors,  controls  and  transTprmers. 
Allowance  is  to  be  made  for  trade- 
in  of  equipment  now  in  use. 

Bids  will  be  canvassed  or.  t'le  net 
price  bid  for  the  completed  plants 
plus  estimated  operating  costs  bas- 
ed on  expected  operating  condi- 
tions in  a  period  of  twenty  ytors  as 
set   forth  in  the  speciflcations. 


Santa  Rosa  Reports 
70%  Modernization 
Pledges  Completed 


Seventy  per  cent  of  C74  work 
pledges  made  in  Santa  Rosa's  n»)d- 
ernization  campaign  has  been  com- 
pleted, the  chamber  of  commerce 
better  housing    committee    reports. 

With  work  completed  on  70  per 
cent,  the  report  divides  the  re- 
maining 30  per  cent  into  the  fol- 
lowin   classifications: 

Ninety-eight  pledges.  15  per  cent 
of  total,  dormant;  proposed  work 
having  not  yet  been  started 

Eighty-four  pledges,  or  13  per 
cent  of  total  active,  work  now  in 
progress. 

Fourteen  pledges,  or  2  per  cent 
of  total,  cancelled;  financial  con- 
ditions changed  due  to  loss  of  work 
or  ill  health  In  most  cases  since 
pledges  were  made. 


Irrigation  District 
Takes  Bids  June  13 
For  Earthfill  Dam 


Bids  are  to  be  taken  June  13  by 
the  South  Pork  Irrigation  District 
at  Alturas  for  construction  of  a 
rolled  earth-flll  dam  containing  ap- 
proximately 52.000  yards  of  mate- 
rial to  form  a  reservoir  on  West 
Valley  Creek  in  Modoc  county.  The 
dam  will  be  65  feet  in  height.  The 
contract  also  includes  excavation 
of  a  supply  ditch  for  a  distance  of 
two  miles,  requiring  removal  of  21.- 
000  yards  of  earth. 

The  project  is  financed  by  a  loan 
and  grant  from  PWA  funds  of 
$160,000. 

S.  A.  Mushen,  Alturas,  is  chief 
engineer  for  the  district.  Fred  C 
Herrmann,  Merchants'  Exchange 
BuildiAg,  San  Francisco,  is  con- 
sulting engineer. 


S.  F.  Mint  Building 
Plans  To  Be  Ready 
In  Three  Weeks 


Plans  for  the  San  Francisco  Mint 
building  will  be  completed  in  about 
tliree  weeks,  it  was  reported  yes- 
terday from  the  Treasury  Depart- 
ment office  of  the  Supervising  Ar- 
chitect. 

An  appropriation  of  .$1,225,000  is 
available  for  the  new  building, 
which  will  be  located  in  the  block 
bounded  by  Duboce  avenue.  Her- 
mann, Buchanan  and  Webster  Sts. 
It  will  be  a  five-story  structure  ol 
reinforced  concrete. 

Local  officials  said  plans  do  not 
require  extensive  excavation  of  the 
site,  which  is  solid  rock  . 


NEVADA  HIGHWAY 

STAFF   REORGANIZED 


Reorganization  of  the  Nevada  di 
vision  highway  offices  has  been 
completed  by  R.  A.  Allen,  new  state 
highway  engineer.  The  seven  divi 
sions  will  be  under  the  diiection 
of  the  following  engineers: 

Reno  district:  Leslie  C.  Hancock 

Las  Vegas  district:  Aug.  Bern- 
ing,  transferred  from  the  Carson 
office  where  he  was  one  of  the  of- 
fice engineers. 

Ely  district:  C.  C.  Boyer,  trans- 
ferred from  Las  Vegas  where  he 
was  division  engineer  tor  several 
years. 

Elko  district:  F.  H.  Depp,  trans 
ferred  from  Ely  district  where  he 
was  division  engineer.  He  succeeds 
J.  L.  Vandiver  who  resigned  to  be- 
come  PWA   engineer. 

Tonopah  district:  J.  D.  Meecluim 
who  was  a  resident  engineer  at 
Coaldale. 

Frank  Silva.  formerly  FERA  en- 
gineer at  Las  Vegas,  has  been  ap- 
pointed assistant  construction  en- 
gineer for  the  highway  department 
with  offices  in  Carson  Sflvn  is  .i 
University   of  Nevada   gradnnte. 


ASK  PROPOSALS 
ON  TWO  STATE 
ROAD  PROJECTS 


Commission  Advertises  Stanis- 
laus, South  State  Work;  Bids 
June  19  and  20 


SACRAMENTO,  May  2f>.  —  Two 
highway  projects  located  in  Stan- 
islaus and  in  Riverside  and  San 
Bernardino  counties  were  autlioriz- 
ed  for  advertising  today  by  State 
Highway  Commission.  Bids  on  the 
Stanislaus  project  will  be  opened 
in  Sacramento  June  19  and  on  the 
Southern  California  project  June 
20  in  Los  Angeles. 

The  work  in  Stanislaus  county  in- 
volves grading  and  placing,  road 
mix  surfacing  on  about  4.5  miles 
between  eight-tentlis  of  a  mile 
north  of  Newman  and  two-tenths 
of  a  mile  south  of  Crows  Landing. 
Principal  bidding  items  include  37,- 
500  cubic  yards  roadway  excava- 
tion; 15,000  station  yards  overhaul; 
37,000  cubic  yards  imported  bor- 
row; 631  tons  liquid  asphalt:  133,- 
000  feet  of  select  redwood  timbei ; 
1786  feet  of  corrugated  metal  pip? 
and  1,800  M.  gallons  water. 

The  other  project  on  which  bids 
were  asked  today  involves  liquid 
asphalt  treatment  on  about  33.5 
miles  in  Riverside  and  San  Ctrn- 
ardino  counties  between  six  miles 
north  of  Blythe  and  Vidal.  The 
work  will  require  1,815  tons  of  liq- 
uid asphalt:  356,300  square  yards 
preparing,  mixing  and  shaping  road 
bed,  and  8.000  square  yards  pre- 
paring, mixing  and  shaping  slopes. 


SEEK  20  MILLIONS 

FOR  TEXAS  PROJECT 


Allotment  of  $20,000,000  for  con- 
struction of  the  Lower  Colorado 
River  Authority's  power,  flood  con 
trol  and  irrigation  project  in  Texas 
has  been  recommended  to  Public 
Works  Administrator  Harold  L 
Ickes  on  the  basis  of  a  resolution 
adopted  by  the  advisory  committee 
on   allotments. 

or  the  total  amount  $15,000.00(1 
will  be  allotted  to  PWA  for  a  loan 
and  grant  to  the  Lower  Coloradu 
River  Authority.  The  remaining 
$3,000,000  will  be  transferred  to  the 
U.  S.  Bureau  of  Reclamation  to  aid 
in  financing  the  flood  control  por- 
tion of  the  project. 


I 


INGELS  APPOINTED 

STATE   COMMISSIONER 


Dr.  W.  W.  Barbara  of  Yreka.  who 
has  been  chairman  of  the  Califor- 
nia State  Highway  Commission  tor 
the  past  two  and  one-half  years, 
has  retired.  His  resignation  was 
submitted  to  the  governor  early 
this  year  but  was  not  accepted  un- 
til last  week  when  appointment  of 
Ray  Ingels  of  Ukiah  to  the  vacancy 
was  announced. 

Dr.  Barham  succeeded  Earl  Lee 
Kelly  as  commissioner,  when  the 
latter  was  appointed  state  director 
of  public  works. 


PACIFIC    CONSTRUCTOR 


$1,095,000  Forest  Highway  Construction 
Program  Approved;  Jobs  Ready  To  Advertise 


Approval  of  a  1935-36  forest  highway  construction  program  amount- 
ing to  $1,095,400  was  received  Wednesday  from  Washington  by  District 
Engineer  C.  H.  Sweetser  of  the  U.  S.  Bureau  of  Public  Roads  This 
covers  all  road  improvements  to  be  contracted  in  the  National  Forests 
of  California,  Nevada  and  Arizona  during  the  fiscal  year  commencing 
July  1.  Approval  of  programs  for  National  Park  and  Federal  Lands 
highways  has  not  hcen  it'ieivcd. 
but  is  expectod   to    follow  shortly. 

Twenty-two  projects  are  includ- 
ed in  tlie  forest  highway  program, 
all  but  four  of  tlieni  to  be  contract- 
ed. Three  are  to  be  done  by  day- 
labor  and  one  l)y  prison  labor. 

Advertising  of  the  contracts  will 
start  a."*  soon  as  copies  of  the  new 
contract   piovisions  are  rreeived   at 


the  San  Francisco  office,  local  of- 
ficials said.  No  information  has 
been  received  as  to  hours  of  labor  or 
other  requirements  for  the  new- 
construction  program. 

The  list  of  projects  and  amount 
appropriated  to  each  for  the  forest 
highway  program  follow: 


CALIFORNIA 

Project 
No. 

Project    Name 

County 

Type 

L'gth 

Amt. 

7-n 

.M.iidr.cinn    I'n.sF 

f;l.-lin 

Day    Laljor. 
Grading 

J25.000 

20-B 

.Mni.inor 

Plunu.s 

C.radins 

1.S23 

75,000 

21  F2  02 

Pier   Crpi-U    Mf.nd' 

ws 

Butte  and 
Tehama 

Subgr.    Reinf., 
Bit.    Treat. 

9.603 

36,000 

38  CI 

.'■•onora    P.ns.s 

Tuolumne 

Crush.    Rock 
Base  Course 

C.237 

50.000 

73-D 

I.aguna 

San    Diego 

Grading 

3.971 

75.000 

77  D2 
77  E2 
77-G 

Alt.   Sb!.sta-JTt.    I.a 

ssen 

Siskiyou 

.Shasta 

Shasta 

Grading 
nit.   Treat, 
r'.rading 

0.719 
3.180 
4.839 

57,000 

Mt.  Sh!.sta-Mt.   Lassen 

2.600 

Mt.   Shi,sta-Mt.   La 

ssen 

50.000 

8-Al.B 

Mammoth   Lakes 

Mono 

Grading 

2.2 

90.000 

82  A2 

Pine  Crest 

Tuolumne 

r.it.     Treat.    & 
Surf. 

n.9i;9 

10,000 

27-A 

Sierraville-Hobart 

(Ext.)Sierra 

Grading 

70.0011 

61 -B 

Angeles  Crest 

t.os   .\ngc-les 

Grading 

2.0 

l.->0.ono 

ARIZONA 

3   C 

I''lag-sti.ff-Clints   Well 

Coconino 

firading 

3.;itiG 

60.000 

•1B2   C2 

Ashfork-Flagstaft- 

\ngell  Coconino 

.Vrmor  Coat 

15.44S 

IS.OOn 

7-J 

Oalc  rrecl< 

Yavapai 

(! lading  !.nd 
Bridge 

3.090 

60,000 

11-C 

[■ayson-Coloord    ilo 

iiinai 

UJila 

Grading 

4.207 

35,000 

19-A2 

fliftnn-Alpine 

Oreinlee 

Day    Labor 

20,000 

Betterment 

30  AlB 

(_:ioljo-SlnowIow 

.Navajo 

Grade  &   Subg 
Reinf. 

S.125 

60,000 

33.  Unit    1 

Catalina   Hishway 

i'ini;. 

Prison   Labor 

74,000 

NEVADA 

• 

11-A2 

Mt.  Charleston   (Sii 

•r.  1 

Clark 

nit.    Treat.    & 
Surf. 

3.661 

10,000 

2-B 

.Mt.    Rose    (Improve 

iient) 

W  a. shoe 

Day    Labor 
Bituminous 

26.000 

i;-A2    B 

Midland    Trail    (Cm 

rent 

While  Pine 

Bit.    Treat         IK. 008 

44.800 

Creek) 

and    Nye 

(Road    Mix) 

TANTON  TO  PLAN 

MONTEREY  PROJECT 


,  Plans  tor  Monterey's  "Hacienda 
Iroup"  of  buildings,  to  include  an 
rt  gallery  and  outdoor  theatre 
uilt  of  native  materials  and  de- 
igned as  a  replica  of  California 
fe  and  architecture  in  the  early 
ays,  will  be  prepared  by  Architect 
lobert  Stanton,  it  has  been  an 
bounced. 

Professional  services  were  offer- 
d  to  the  city  gratis  by  Architects 
tant-on.  C  J.  Ryland  and  W.  O. 
:aiguel.  lots  being  drawn  to  deter- 
line  the  "winner."  Architects  Ry- 
ind  and  Raiguel  will  serve  as  ad 
isors  to  the  chamber  of  commerce 
ommittee  sponsoring  the  project, 
i'ork  on  the  buildings  will  be  done 
y  SERA  labor,  according  to  pres- 
nt  plans. 


OAKLAND  PREPARES 

PREFERENTIAL  ACT 


Oakland  City  Council  has  direct 
ed  the  city  attorney  to  prepare  a 
charter  amendment  giving  a  10  per 
cent  preferential  to  resident  firms 
bidding  on  local  public  works  con- 
tracts. The  amendment  will  be  sub- 
mitted to  a  vote  at  the  next  city 
election. 

The  amendment  is  favored  by  the 
Oakland  Biiildeis  Exchange  and 
other  organizations.  Siniiliar  legis 
lation  probably  will  be  proposed  by 
the  Alameda  County  Board  of  Su- 
pervisors governing  bids  on  county 
work. 

Drafts  of  the  measures  will  fol- 
low that  recently  adopted  in  San 
Francisco  enabling  the  Board  of 
Supervisors  to  give  preference  to 
local  contractors  to  an  amount  nut 
exceeding  10  per  cent  cf  the  bid 
price. 


MODERNIZING 
LOAN  LIMIT 
NOW   $50,000 

New    Legislation    Authorized 

FHA  Insurance  For  Big 

Projects 

Insurable  loans  for  modernlza 
lion  up  to  1.50,000  on  a  single  piece 
of  property  aie  authorized  through 
the  Federal  Housing  A. 'ministra- 
tion by  an  amendment  to  the  Home 
Owners  Loan  Corporation  Act,  just 
signed  by  the  President.  The  limit 
heretofore  has  been  12,000. 

Clifford  C.  Anglim,  district  FHA 
director,  pointed  out  the  new  leg- 
islation will  permit  easier  financing 
of  large  modernization  projects, 
such  as  may  be  undertaken  for  ho- 
tels, apartment  houses,  office  build 
ings  and  industrial  plants. 

The  method  of  securing  this  fi- 
nancing is  substantially  the  same 
as  under  the  present  modernization 
credit  plan.  The  entire  transaction 
is  handled  direct  by  any  authorized 
bank  or  other  lending  agency  se- 
lected by  the  borrower,  it  was  an 
nounced  and  the  money  is  made 
immediately  available  without  the 
necessity  of  awaiting  approval  from 
the  Federal  Housing  Administra- 
tion. 

"This  amendment  fills  a  long-felt 
want  for  low  cost,  long  term  tinan 
cing  in  substantial  sums,"  .-Vnglim 
said  in  announcing  that  the  San 
Francisco  district  already  is  pre- 
pared to  serve  borrowers  under  the 
new  and  broader  scope  of  the  mod- 
ernization credit  plan. 

"This  new  plan  will  permit  ho 
tels,  apartment  owners,  industrial 
plants  and  others  to  embark  upon 
a  large  scale  program  of  moder 
nization  and  replacement.  We 
should  experience  in  Xortbern  Cal- 
ifornia an  unprecedented  activity 
in  the  construction  field  due  to  re- 
placement of  obsolete  and  depre- 
ciating buildings,  plants  and  equip- 
ment, with  a  consequent  employ- 
ment  of  thousands  of  workers. 

"We  feel  this  amendment  is  per- 
haps the  most  significant  develop 
ment  which  has  accrued  since  the 
commencement  of  the  nation  -  wide 
effort  to  rehabilitate  the  durable 
goods  industry  and  permanently 
solve  the  unemployment  probiem." 
Provisions  of  Title  II  of  the  Na- 
tional Housing  .Act.  authorizing  in- 
sured mortgage  loans  up  to  tlfi 
000  for  periods  as  long  as  twenty 
years,  payable  in  monthly  install- 
ments, are  unchanged  by  the 
amendment. 


BRIDGE  CONTRACTOR'S 
PERSONNEL  SELECTED 


Martin  Valen  has  been  appointed 
construction  superintendent  for 
Barrett  &  Hilp.  Inc..  on  the  con- 
tract for  the  traffic  distribution 
structure  of  the  San  Francisco-Oak- 
land Bay  Bridge.  Other  company 
personnel  on  this  job  include  John 
Connelly,  chief  engineer  and  Lloyd 
H.  Oliver,  purchasing  agent. 

Excavation  at  the  site  has  been 
started. 


PACIFIC    CONSTRUCTOR 


CABLE  SADDLE 
ON  S.  F.  TOWER 
OF  GATE  SPAN 


Dismantling     Traveler     Truss 

Starts;  Riveting  80', 

Complete 


Setting  the  two  170-ton  cable  sad- 
dles at  the  top  of  the  legs  of  the 
south  tower  of  the  Golden  Gate 
Bridge  was  completed  at  the  close 
of  last  week's  work  and  construc- 
tion activities  centered  about  lin- 
ishing  up  the  riveting  job,  which 
is  now  more  than  80  per  cent  com- 
plete. 

With  the  cable  saddles  in  place 
a  "Chicago  "  boom,  similar  lo  thai 
erected  on  top  of  the  Marin  tow- 
er, win  be  set  up  and  the  work  of 
dismantling  the  traveler  truss  will 
be  commenced. 

This  work,  according  to  the 
weekly  progress  report  of  Chief  En- 
gineer Joseph  B.  Strauss,  will  con- 
sume approximately  five  days,  fat- 
lowing  which  the  topmost  cross 
strut  will  be  erected.  Material  for 
this  strut  is  on  hand  and  is  ready 
for  the  erection  crews. 

Meanwhile  the  John  A.  Roeblings 
Sons  Company,  cable  contractor 
has  commenced  erection  of  a  work- 
ing platform  at  the  top  of  the  Ma- 
rin tower  and  has  erected  wire 
reels  on  the  San  Francisco  side  ol 
the  Golden  Gate,  where  the  anchor- 
age and  cable  housing  have  reached 
the  point  where  no  further  work 
can  be  done  on  them  until  after 
the  cables  have  been  spun. 

The  anchorage  ■weight  block  ' 
been  completed  and  turned  over  to 
the  Roebling  concern  on  the  Marin 
side  and,  according  to  the  chief 
engineer's  report  the  cable  hous- 
ing  will   be  completed   in  a  week. 

Test  borings  for  the  foundations 
of  the  steel  approach  span  on  the 
Marin  side  also  are  under  way. 
while  work  on  the  east  approach 
in  the  Presidio  is  progressing  rap 
idlv.  On  the  low  viaduct  in  the 
Presidio  close  to  1000  feet  of  road 
way  slab  has  been  concreted,  leav- 
ing but  four  more  days'  work  for 
completion  of  this  stage.  Work  on 
this  unit  will  continue  from  the 
east  entrance  to  connect  up  with 
present  completed  work,  thereby 
allowing  time  for  the  removal  of 
military   structures. 

First  shipment  of  cable  wire  left 
the  eastern  plant  of  Roeblings  last' 
Thursday  and  the  second  shipment 
was  scheduled  to  leave  today.    The 
two  shipments  total   1000  tons.     Tn 
the   eastern   mill«    more    tb;<n    " 
tons  of  material  for  the  bridge  floor 
structure  has  been  rolled,  while  70 
tons    of  rolled  material   was    tabri 
rated  during  the  week. 


Governor  Signs 
Bill  Authorizing 
Bridge  Railway 


Governor  Merriam  has  si::Led  As 
.sembly  Bill  947,  permitting  the  Cal- 
ifornia Toll  Bridge  Authority  to 
borrow  |15,OU0,OUU  from  the  Kecou- 
struction  Finance  Corporation  to 
construct  an  electiic  rail  system 
on  the  San  Francisco-Oakland  Bay 
Bridge. 

In  signing  the  measure  the  Gov- 
ernor said: 

"In  the  enactment  of  Assembly 
Bill  947,  an  enabling  act  amending 
the  California  Toll  Bridge  Author- 
ity statutes  so  that  we  can  obtain 
the  proffered  fifteen  million  dollar 
loan  from  the  R.F.C.  to  build  the 
interurban  railway  over  the  San 
Francisco-Oakland  Bay  Bridge,  we 
are  providing  for  the  completion  of 
the  bridge  as  originally  contem- 
plated by  the  first  state  commis- 
sion that  investigated  it  six  years 
ago. 

"The  bill  Itself  which  I  have  just 
signed  is  the  result  of  joint  action 
by  the  city  attorneys  of  all  the 
communities  around  San  Francisco 
Bay,  and  our  California  Toll  Bridge 
Authority  counsel,  Florence  M.  Mc- 
Auliffe. 

"This  bill  is  so  designed  that  an 
open  door  is  left  to  the  State  of 
California  to  operate  its  own  rail 
way  over  the  bridge  when  such  an 
investment  shall  be  possible  and 
profitable.  By  the  terms,  however, 
of  the  R.F.C.  offer  to  finance  this 
bridge,  we  are  required  to  provide 
rail  transportation  and  to  deal  with 
the  existing  private  carriers  in  the 
field  There  is  nothing,  however, 
in  the  R.F.C.  requirements  which 
are  not  sound  business  for  the 
State  of  California  under  existing 
conditions,  in  the  opinion  of  our 
chief  engineer,  Mr.  Purcell.  the  ex- 
perts of  the  State  Railroad  Com 
mission,  together  with  those  of  Mie 
municipal  and  county  governments 
of  the  Bay  Region,  and  the  civic 
organization  oT  these  commiini 
ties." 


$456,000  PWA  Cash 
For  School  Building 
Asked  by  Sacramento 


Among  the  first  applications  fvnw 
a  California  municipality  for  PW.i 
funds  under  the  new  45  percenf 
grant  terms  will  be  Sacramento 
with  a  program  for  $456,000  of 
school    building. 

The  Sacramento  junior  college 
hoard  has  authorized  Architerl 
Harry  J.  Devine  to  file  an  applica 
tion  for  loan  and  grant  of  the  en 
tire  sum.  The  money  wilT  be  used 
In  constructing  shops,  gymnasium, 
auditorium  and  additional  class- 
rooms. 

The  district  asks  a  grant  of  Sf2<r. 
200  and  a  loan  of  $2,')0,S00  which 
It  proposes  to  secure  with  three 
percent  bonds. 


APRIL  PERMITS 
GAIN  65%  OVER 
YEAR  AGO  TOTAL 


Residential    Building    Doubled, 

U.  S.  Monthly  Comparison 

Indicates 


Compared  with  April  a  year  ago 
the  value  of  buildings  for  wliicl 
permits  were  issued  shows  a  gain 
of  over  65  percent,  the  U.  ,S.  Bu- 
reau of  Labor  and  Statistics 
ports.  The  value  of  residential 
buildings  is  more  than  120  percent 
greater  than  during  April   1934. 

"The  gains,  comparing  April  wiHi 
March  1935.  while  smaller  than  the 
increase  over  the  year  period,  are 
greater  than  the  normal  seasonal 
increases,"  states  the  bureau  an- 
nouncement. 

Sixty  -  three    Pacific    coast    ciMe 
reported    new    residential    builditi 
contracts    valued    at    $3,130,970    1| 
April,   compared  with  $2,923  '' 
March.    April  building  provided  fo^ 
919  families  and  March.  816 

For  the  nation  the  number  of 
building  permits  issued  in  April 
shows  an  increase  of  23.6  percent, 
and  the  estimated  cost  of  th"  '••"'' 
iugs  show  an  increase  of  12.7  per 
cent. 

Residential  buildings  over  the 
same  period  increased  IS. 6  percent 
in  number  and  14.0  percent  in  es- 
timated value.  These  comparisons 
are  based  on  reports  received  bv 
the  Bureau  of  Labor  Statistics  of 
the  United  States  Department  of 
Labor  from   792  identical   cities. 

The  percent  of  change  from  .^n'-ii 
1934  to  April  1935  is  shown  in  thr 
following  table: 

Typle   of   BIdg.  No.   Est.  Cost 

New    residential    +10S.S     +122.7 

New    nonresidential    ,    ..+   22.5     +  44.8 
Additions,    Alt.,    Repr's..-f  28.7     -f  47.3 

Total     +  32.4     +  65.2 

Permits  were  issued  in  April  1935 
for  new  buildings  to  provide  6,5SS 
new  family-dwelling  units,  an  in 
crease  of  123.2  percent  as  compar- 
ed with  April  1934. 

The  percent  of  change  from  Mar 
to  April  1935  for  the  different  types 
of   construction  is  shown  below: 

Type  of   BIdg.  No.   Est.  Cost 

New    residential    +  18.6     +  14.0 

New    nonresidential    +   33.5     -f  14.2 

Addn.?.,    Atls.,    Repairs..+   22.1     -f     9-4 

Total     +  23.6     +12.7 

The  permit  valuations  in  the 
tables  above  include,  in  adtlition  to 
private  construction,  all  l)uildings 
for  which  contracts  are  awarded 
by  Federal  and  State  governments 
in  these  cities.  For  the  month  of 
Mar<;h  the  value  of  such  buildings 
was  $3,830,047;  for  April,  $6.-l32, 
133, 


Production  of  range  boilers  dur- 
ing the  first  four  months  of  1935 
numbered  224,116,  as  compared 
with  209.194  during  the  correspond- 
ing period  last  year,  according  to 
reports  to  the  Bureau  of  the  Cen 
sus. 


PACIFIC    CONSTRUCTOR 


Northern  California  Builders  To  Display 
50  Homes  During  National  Housing  Drive 

Fifty  demonstration  homes  will  be  started  in  Northern  California 
within  the  next  three  weeks,  Clifford  C  Anglim,  district  director  for 
the  Federal  Housing  Administration,  predicted  yesterday  after  review- 
ing reports  from  field  directors  who  are  aiding  local  committees  of  the 
Better  Housing  Program.  A  nation-wide  program  of  ground  breaking 
exercises  on  June  15  is  planned  by  FHA  to  mark  commencement  of 
work  on  2000  display  houses.  On  that  date  there  will  be  a  radio  broad- 
cast   from    Washington    on     which 


the  President  is  expected  to  ad- 
dress a  message  to  prospective 
home  owners.  Kach  community  will 
have  its  own  local  program  at  the 
site  of  one  or  more  p  r  o  .1  e  c  t  e  il 
houses. 

Tliese  display  homes  will  be  the 
center  for  publicity  campaigns  ol 
the  Better  Housing  Program  com 
mittees  during  the  period  of  con 
struction.  After  completion  they 
win  remain  open  for  several  weeks 
for  public  inspection. 

At  least  half  a  dozen  houses  will 
be  erected  in  San  Francisco  and  an 
equal  number  in  the  Eastbay  cities, 
Mr.  Anglim  said.  Cities  through- 
out Northern  California  will  have 
one  or  more. 

The  General  Electric  Co.  will  an- 
nounce shortly  the  location  of 
homes  it  is  sponsoring  in  coopera- 
tion with  local  contractors  in  which 
General  Electric  will  supply  all  of 
the  electrical  equipment.  C.  W. 
Hartenfels,  president  of  Electric 
Appliances,  Inc.,  San  Francisco,  is 
chairman  of  the  General  Electric 
committee  of  merchandising  execu 
fives  promoting  the  company's 
housing  program  in  Northern  Cali 
fornia. 

Plans  for  houses',  selected  from 
the  prize  winners  in  the  national 
architectural  competition  conduct 
ed  by  the  company,  are  supplied  to 
builders  who  plan  to  erect  a  dis 
play  house.  The  company  offers 
special  discounts  and  terms  for 
electric  equipment  installed  and 
will  conduct  a  national  and  local 
advertising  campaign  during  Sep- 
tember and  October  to  direct  pros- 
pective home  buyers  to  the  C-v,  ,ns. 
plays. 

Oakland  and  Sacramento  con- 
tractors and  building  material  det-l 
ers  already  have  coniplet<»d  display 
houses.  A  contract  is  to  be  let  this 
week  in  Stockton  for  a  cooperativ 
ly-built  home.  Individual  Imi'ders 
in  these  cities  are  expected  to 
erect  other  houses  for  privn' 
motion  or  in  cooperation  willi  "i. 
local  housing  committees.  Build 
ers"  exchanges,  chambers  of  com 
merce.  newspapers  and  other  insti 
tutions  are  sponsoring  homes  and 
a  complete  list  of  these  to  be  built 
will  he  announced  shortly  by  Mr. 
.\ngHm.  '" 


A.S.M.E.   ELECTION 


Ballots  for  election  of  ofBcer? 
for  the  year  1935-36  have  been  sent 
out  to  members  of  the  San  Fran- 
cisco Section,  American  Society  of 
Mechanical  Engineers.  Ballots 
must  be  in  the  hands  of  the  tellers 
not  later  than  12  noon.  Thursday. 
June  6.  i 


12  District  Offices 
In  California  for 
Progress  Division 

Twelve  district  ofHces  will  he  es- 
tablished in  California  by  the  Fed- 
eral Works  Progress  Divison,  Har- 
ry L.  Hopkins,  director,  announced 
in  making  public  a  list  of  307  such 
offices  for  the  United  States.  Dut- 
ies of  the  works  progress  division 
include  studying  local  unemploy- 
ment conditions  aud  recommending 
the  type  and  number  of  projects 
necessary  to  absorb  employables 
from  the  relief  rolls.  The  district 
offices  will  report  to  Washington 
the  effectiveness  of  the  Federal 
work-relief  program  in  each  local- 
ity. 

California  district  offices  are  to 
be   located  as   follows: 

Di.strk-t  1— Headquarters.  Redding; 
.Si.skiyou.  Modor.  Trinity,  Shasta,  Las- 
sen, Tehama.  Plumas,  Glenn,  Butte 
.ind    rolu.«a   Counties. 

District  2 — Headquarters,  Si-f-rameii- 
lo;  Sutter.  Yuba,  Sierra,  Nevada,  Yolo. 
Placer.  Sacramento.  EWnrado.  Solano 
.\mador  Counties. 

District  3 — Headiiiir.rters,  Stockton: 
San  Joaquin.  Calaveras.  Stanislaus. 
Tuolumne,    Merced   and    Mariposa  Cos. 

District  4  —  Headquarters,  Fresno: 
.Mpine.  Mono,  Inyo,  Mudera.  Fresno, 
Kings,   Tulare  and  Kern   Counties. 

District  3 — Headquarters.  San  Bern- 
ardino; San  Bernardino,  Riverside  and 
Imperial    Counties. 

District  6  —  Headquarters,  S  a  n  1 1 
Rosa;  Del  Norte,  Humboldt,  Mendo- 
cino. Lake.  Sonoma.  Napa  and  Marin 
<^ounties. 

District  7 — Headquarters.  San  Fr;.n- 
cisco;    San    FVancisco   County. 

District  S — Headquarters.  Oakland; 
Contra   Costa    and    .\Iamed!.   Counties. 

District  9 — Headquarters,  San  Jose: 
San  Mateo.  Santa  Cruj  and  Santf. 
Clara  Counties. 

District  10 — Headquarters.  .San  Luis 
Obispo;  San  Luis  Obispo,  Santf.  Bar- 
bara, Ventura,  Monterey  and  San  Be- 
nito Counties, 

District  11 — Headquarters.  Lo.?  .\n- 
seles;    Los   Angeles  County. 

District  12— Headquarters,  San  Di- 
iiro:    Or.'.nf-e   and   .San   Diego  Pounties 


SILICOSIS   INDEMNITY 

LIMIT  ESTABLISHED 


GERWICK  LOW 
FOR  OAKLAND 
WHARF  WORK 

Submits  $54,845  Prepared  For 

Rebuilding  7th  Street 

Unit 


Ben  C.  Oerwlck,  Inc.,  112  Market 
St.,  San  Francisco,  yesterday  sul- 
mitted  the  low  bid  to  the  Oakland 
Port  ConimisKlon  for  rebuilding  the 
Seventh  Street  unit  at  Outer  Hai 
bor  Terminal.  Amount  of  the  low 
proposal  was  $.'>4,84.5. 

Eight  bids  in  all  were  receivfil 
for  the  work.  Duncanson-Harrelson 
Company  of  San  Francisco  were 
second   low   bidders   at   $ri9,2riS. 

Total  bids  were  as  follows: 

Ken   C.    Gerwick,    Inc $54,84.i 

Dunran.son    -    Harrelson    Co 69,23S 

Clinton    Construction    Co 62,300 

Healy-Tibbitts    Const.    Co. 65.000 

Merrltt,   Cliapman   &    Scott 66,863 

t.indgren    &    Swinerton 66,958 

M.    B.    McGowan 67.825 

A.    W.    Kitchen   Company 68,34.s 

The  three  low  proposals  were  re- 
ferred to  Port  Director  for  award. 

. ^ 

HACKETT  APPOINTED 
ASSISTANT  PWA  HEAD 

Appointment  of  Horatio  B.  Hac- 
kett,  former  director  of  the  hous- 
ing division  of  the  Federal  Public 
Works  Administration,  as  Assist- 
ant Public  Works  Administrator 
has  been  announced  by  Adminis- 
trator Harold  L.  Ickes.  Angelo 
Clas,  assistant  director  of  the  hous- 
ing division,  succeeds  Col,  Hackett 
as  director  of  that  division. 

Appointment  of  Col.  Hackett  fol 
lows  the  recall  to  the  War  Depart- 
ment of  Major  Philip  B.  Fleming. 
U.  S.  Corps  of  Engineers,  who  since 
last  September  has  served  as  act- 
ing deputy  administrator  of  public 
works. 

Major  Philip  B.  Fleming,  U  S. 
Corps  of  Engineers,  has  vacated 
the  post  to  become  engineer  in 
charge  of  the  Passamaquoddy  tidal 
power  project  which  has  been  ap- 
proved for  a  work-relief  appropria- 
tion. The  project  is  located  near 
Eastport,  Maine. 

Major  Fleming  has  been  with 
the  Army  Engineer  Corps  since 
his  graduation  from  the  military 
academy  in  1911.  He  was  loaned 
to  the  PWA  as  executive  officer 
when   it  was   established. 

♦ ■ 

BIDS  ASKED  FOR 

S.  F.  MAUSOLEUM 


The  Insurance  Committee  of  the 
.\ssembly  has  ■  recommended  pass- 
age of  SB-4(t2  to  limit  workmen's 
compensation  recoverable  by  suf- 
ferers from  silicosis.  The  bill  plac 
es  the  maximum  indemnity  at  $10.- 
000. 


Plaas  have  been  completed  by 
.\rchitect  Charles  Strothoff  of  San 
Francisco,  for  a  mausoleum  at 
Home  of  Peace  Cemetery  to  cost 
more  than  $100,000.  Bids  are  being 
taken  to  close  June  6. 

The  building  -will  be  of  reinforc- 
ed concrete  with  marble  and  bronze 
interior.  It  will  contain  500  crypts 
and  1000  niches.  The  owner  is 
Temple  Emanuel. 


FA 


i-iC    CONblKoCiOR 


S.  F.  MECHANICS 
REFUSING  JOBS, 
BOYNTON  SAYS 


SERA  Furloughs  Advocated  to 

Protect    Income    of    City's 

Skilled  Labor 


Tlip  Industrial  Association  sound 
ed  a  warning  yesterday  that  steps 
should  be  taken  immediately  to 
prevent  the  importation  of  build- 
ing trades  mechanics  into  San 
Francisco  from  other  cities.  "There 
is  a  real  shortage  of  skilled  help 
in  the  building  industry  because  of 
the  refusal  of  thousands  of  me- 
chanics on  SERA  -.vork  relief  rolls 
to  sacrifice  their  security  on  the 
relief  rolls  for  work  on  private  con 
structon  jobs.'  Albert  E.  Boynton. 
managing  director  of  the  Industrial 
Association   declared. 

"These  men  should  be  furlougli 
ed.  if  possible,  from  work  relief  to 
meet  the  demand  of  San  Francisco's 
building  industry  without  jeopar- 
dizing their  chances  to  return  to 
SERA  if  the  present  uptrend  in 
building  construction  does  not  ab 
sorb  them  permanently,"  Boynton 
said.  "Every  effort  should  be  exert 
ed  to  make  it  unnecesstary  for  con- 
tractors to  import  outside  mechan- 
ics." 

According  to  SERA  records, 
there  are  more  than  3,500  mechan- 
ics on  work  relief  who  seem  un- 
willing to  risk  the  security  of  their 
status  on  the  relief  rolls  to  return 
to  construction  jobs.  A  recent  sur- 
vey by  the  Industrial  Association 
shows  that  a  total  of  5,18S  mechan- 
ics are  employed  on  public  and  pri- 
vate jobs  throughout  the  city  and 
contractors  are  being  hard  pressed 
to  obtain  additional  help. 

"Our  survey  bears  out  the  charg 
es  recently  made  by  Charles  Petti 
fer,  president  of  the  California 
State  Builders'  Exchange,  in  tele- 
grams to  President  Roosevelt.  Re- 
lief Administrator  Hopkins  and  the 
California  delegation  in  Congress." 
Senator  Boynton  stated.  "The 
State  Builders'  Exchange,  at  a  re- 
cent meeting,  adopted  resolutions 
embodying  their  complaint  which 
were  forwarded  both  to  state  legis- 
lators and  executives." 

According  to  the  Industrial  As- 
sociation's survey,  nearly  200(1  ad 
ditional  workers  have  been  absorb 
ed  by  public  and  private  construc- 
tion in  San  Francisco  during  the 
past  nine  months.  The  total  nuni 
her  of  building  craftsmen  employ- 
ed in  public  and  private  construe 
tion  jobs  in  San  Francisco  last  Au; 
gust  was  3.42.5.  It  is  now  ."i.lSR 
The  total  of  mechanics  on  SERA 
is  approximately  3,700.  This  makes 
a  grand  total  of  nearly  9000  which 
just  about  accounts  for  the  entire 
and  potential  supply  of  building 
trades  mechanics  in  this  city. 


Materia!  Prices 
Decline  in  April 
To  January  Level 

Building  material  prices  declined 
four-tenths  of  one  percent  during 
April  as  a  group  on  the  index  oi 
wholesale  commodity  prices  com- 
piled by  the  U.  S.  Bureau  of  Labor 
Statistics.  The  index  for  April  is 
84.6  compared  with  84. 9  in  March 
and  86.7  in  April  1934. 

Lower  prices  for  brick  and  tile, 
paint  and  paint  materials  and  mis- 
cellaneous building  materials  were 
responsible  for  the  decline.  Aver- 
age prices  of  cement  were  higher, 
while  lumber  and  structural  steel 
remained  unchanged  at  the  March 
level. 

Building  material  prices  are  now 
approximately  the  same  as  they 
were  in  January.  The  average  May 
11  was  3.1  per  cent  below  that  of 
the  corresponding  date  last  year. 

A  comparison  of  prices  for  the 
principal  classes  of  materials  fol 
lows: 

April  April 

1935  1934 

BuiWing    materials    84. 6  86.7 

Brick  and  tile  89.7  90.7 

Cement    .: 94.9  89.7 

Lumber     79.9  87.2 

Paint  s,nd  paint  mtls 79.2  79. S 

Plumbing    and    heating 67.1  76.2 

Other   bldg.    materials 89.4  90.4 

Structural  steel   92.0  86.8 

^ 

One-third  Federal 
Mortgage  Loans 
For  New  Building 

Insured  mortgage  applications 
amounting  to  $46,715,303,  of  which 
33  per  cent  was  for  new  construc- 
tion, had  been  received  on  May  IS. 
the  Federal  Housing  Administra- 
tion reports.  Commitments  issued 
to  mortgagees  to  insure  mortgages 
when  executed  totaled  $21,801,780, 
of  which  34  percent  was  for  new 
construction. 

Meanwhile  the  modernization 
credit  loans  are  increasing. 

Bank  of  America  in  its  Northern 
California  branches  alone,  appiov 
ed  228  applications  in  one  week  re- 
cently for  modernization  credit 
amounting  to  $101,257.  The  Ameri- 
can Trust  Company  reported  21fi 
applications  for  $65,000  during  the 
same  week,  which  was  an  increase 
of  69  percent  from  the  previous 
week. 

Reno  financial  institutions  have 
advanced  modernization  credit 
amounting  to  $119,000. 


ASSEMBLY  VOTES 

FOR  TURNER  ACT 


On  a  roll  call  of  55  to  22  Tues- 
day the  Assembly  passed  AB-1219 
by  Assemblyman  Rodney  L.  Turner 
of  Kern  County,  retaining  the  piin- 
ciples  of  the  original  Turner  act  of 
1933  relating  to  alternate  bids  for 
Portland  cement  and  asphalt  con- 
crete paving. 


REVISED  PLANS 
ON  AUDITORIUM 
AT  FRESNO  OKEH 

$375,000  Civic  Building  Con- 
tract Will  Be  Advertised 
Immediately 


Plans  for  the  Fresno  municipal 
auditorium,  revised  to  bring  the 
cost  within  the  $375,000  the  city 
has  available,  have  been  approved 
by  State  PWA  Engineer  A.  D.  Wil- 
der, and  the  project  will  be  adver- 
tised for  bids  immediately. 

Bids  for  the  work  received  iu 
February  were  fai-  in  excess  ot 
available  funds  and  were  reject- 
ed. At  that  time  the  low  bidders 
were:  general  work.  Dinwiddle 
Construction  Company.  $442,900; 
electrical  work,  Wessell  Electric 
Company,  $109,960;  and  mechani- 
cal  work,   Scott    Co.,   $88,373. 

Principal  changes  in  the  revised 
plans  are  elimination  of  two  wings 
which  were  to  have  provided  a  con- 
cert hall  and  exhibition  quarters, 
elimination  ot  a  basement  foyer, 
and  a  general  rearrangement  of 
other  facilities,  according  to  Chas. 
H.  Franklin  of  Allied  Architects  of 
Fresno,  who  prepared  the  plans. 

Under  the  present  plans  two 
large  rooms  are  provided  on  the 
mezzanine  floor  to  take  care  of  ex- 
hibition facilities  eliminated  by  dis- 
carding one  of  the  wings. 

The  budget  for  electrical  equip- 
ment has  been  cut  to  $40,000.  as 
compared  with  $102,000  under  the 
original  plans,  and  considerable  re- 
ductions in  the  cost  of  other  por- 
tions of  the  work  are  expected  as 
a  result  of  the  "-eneral  simpiifica 
tion  ot  the  project. 

The  building  will  be  of  steel 
frame  construction  with  reinforced 
concrete  walls  and  floors.  The  ex- 
terior, with  the  exception  ot  the 
two  wings,  is  unchanged.  Plaster 
will  be  used  in  the  interior,  with 
acoustical  plaster  in  the  main  au- 
ditorium. 

The  seating  capacity  of  the  au- 
ditorium will  be  3500.  the  main 
floor  accommodating  2300  persons 
and  tlie  balcony  1200.  It  will  be 
equipped  with  a  public  address  sys- 
tem and  motion  picture  projection 
facilities. 

Members  of  Allied  Architects  of 
Fresno  are  Mr.  Franklin,  W.  P 
Coates.  H.  Rafael  Lake,  E.  .J.  Knmp 
Fred  Swartz  and  E.  W.  Peterson. 

F.  W.  Kellberg  and  Clarkson 
Swain  are  structural  engineers  and 
A.  Coddington  is  mechanical  engi- 
neer for  the  building.  All  are  of 
San  Francisco 


PUBLISH  BULLETIN 

ON  SPRAY  NOZZLES 

A  new  bulletin  containing  com- 
plete spray  nozzle  data  and  selec- 
tion charts  for  all  principal  applica- 
tions in  the  industrial  field  has  just 
been  published  by  Binks  Manufac- 
turing Company,  engineers  and 
manufacturers  of  w  a  t  e  r  coolins 
equipment  and  industrial  spray  ap- 
pliances. 
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PERMITS  AMD  eOMTRACT; 


SAN   FRANC 

ISCO  COUNTY 

i.Vo. 

Owner 

Conlriic'tor 

Amt. 

S02 

Nelson 

Owner 

4000 

.-.03 

Kiimlni 

Owner 

3500 

.■,04 

Mttip 

Owner 

4500 

.'lO.'i 

I.ltllc 

Owner 

4.500 

MR 

Llttli^ 

iiwner 

4600 

330 

KlffenciiiT-r 

Karly 

1000 

331 

Van    Ness 

Owner 

1100 

332 

llenrlchf 

lOriekson 

1000 

hOV 

W.llmor 

.lensen 

15000 

.-,1(1 

.lohnson 

l.indsay 

3000 

511 

.lolinson 

lyindsay 

3000 

.-,12 

(leneriil 

Owner 

4000 

513 

Melbostarl 

Unit 

1500 

514 

MoMiillen 

Owner 

9000 

515 

Morris 

Owner 

tooo 

.-,16 

Associated 

Johnson 

lono 

.SI  7 

hothschild 

Owner 

4000 

.518 

Sharman 

Owner 

50011 

519 

Sharman 

Owner 

.-,000 

520 

Rarbarini 

Owner 

lOnn 

521 

Standard 

Owner 

3000 

.-,22 

Huteheons 

Moore 

5000 

523 

Rush 

Owner 

15011 

524 

{.'ogswell 

Vensano 

1 100" 

DWELLING 

(802)     W    MELBA    ST.     294    S    Ocean 

Ave.      One-story      and      basement 

frame    dwelling. 
Owner — Fernando  Nelson  &  Sons,  2901 

19th   Ave..    San   Francisco. 
Arihltect— Nut    Given.  $4000 

ALTERATIONS 

(503)     NO.     30-36    CHILD     ST.       Alter 

flats. 
Owner — L.   Rumini.    Premises. 
Architect— Not  Given.  ?350ii 


DWELLING 

(504)  K  TWENTY-FIFTH  AVE.  303 
N  Ocean  Ave.  One-story  and  base- 
ment   frame    dwelling. 

Owner— M.  A.  Little  Co.,  107  24th  Ave. 
San    Francisco. 

Architect— Masten  &  Hurd,  233  Post 
St.,  San  Francisco.  $4500 


DWELLING 

(505)  E  TWENTY-FIFTH  AVE.  211 
N  Ocean  Ave.  One-story  and  base- 
ment   frame    dwelling. 

Owner  —  M.  A.  Little  Co.,  107  24th 
Ave.,    S'an   Francisco. 

Architect — Masten  &  Hurd.  233  Post 
St.,  San  Francisco.  $4oOn 


DWELLING 

(506)  E  TWENTY-FIFTH  AVE  257 
N  Ocean  Ave.  One-story  and  base- 
ment   frame    dwelling. 

Owner  —  M.  A.  Little  Co.,  107  24th 
Ave.,   San   Francisco. 

Architect— Masten  &  Hurd,  233  Post 
St.,  San  Francisco.  $45"" 


REPAIRS 

(330)    394   EUCLID  AVE..    OAKLAND; 

fire    repairs. 
Owner — W.    J.    Kiefendorf.    jirrmises. 
Architect — Not  Given. 
Contractor  —  Fred    J.     Early,     Jr.,     366 

4eth  St..  Ot.kland.  $1000 


ADDITION 

(331)  2974-76  HOPKINS  .<1T.,  OAK- 
LAND:   addition. 

Owner  and  Contractor — Louis  E.  Van 
Ness.    4920    Park   Blvd..   Oakland. 

Architect— Not  Given.  $1100 


STORE 

(332)  7533  FOOTHILL  BLVD..  OAK- 
LAND;   one-story   store. 

Owner — Henry  Henrichs.  2  7  4,'!  75th 
Ave.,   Oakland. 

.\rchitect — Not  Given. 


Contractor — John    KrlckHon,    llOR    Cen- 
tral  Ave.,   AlKmeda.  $l,noo 


IIWELLING 

(509)  N  LONSDALE  309  E  Robin 
Hood  Drive.  Twn-story  and  baiie- 
nient  frame  dwelling, 

f)wner — Albert  M.  Vollmer.  %  Archi- 
tect, 

Architect  —  Miller  &  Pflueger.  5»0 
Market  St.,  Ran  Franclaco. 

Ciinlractor — G.  P.  W.  Jen.sen  &  Sons. 
Inc..   320  Market   St.  $15,000 


I 'WELLING 

(SIO)     S   SENECA     ST.    80    K     Delano 

St.     One-story  &  basement  frame 

dwelling. 
Owner — Clayton    Johnson.    940    Geneva 

Ave.,    San    Francisco. 
.\rchitect— Not   Given. 
Contractor— Boyd  C.   Linsdny.   183  Ox- 

f'lrd    St.,    .San    Francisco.  $.'iOO0 


DWELLING 

(511)  S  SENECA  ST.  55  E  Delano  St. 
One-story  and  basement  frame 
dwelling. 

Owner — Clayton  John.son,  940  Geneva 
Ave.,    San    Francisco. 

Architect — Not   Given. 

Contractor— Boyd  C.  Lind.iay.  183  Ox- 
ford   St.,    San    Francisco.  $3000 


STATION 

(512)  NE  SEVENTH  AND  FOLSOM 
.St.  One-story  steel  service  sta- 
tion. 

Owner  —  General  Petroleum  Corp.  of 
Calif.,  Hlggins  BIdg.,  Los  Angeles 

Plans  l.y  Engineering  Dept.  of  Owner. 
$4000 


Alter 


ALTERATIO.NS 

(■-13)     NO.     2139      LAKE 
dwelling. 

Owner— S.  A.   Melbostad,    1143   Shrader 
St.,    San    Francisco. 

Architect — Not   Given. 

1  'ontractor— Unit  Constr.  Co..  557  Mar- 
ket  St.,    San  Francisco.  $150" 


FLATS 

(5141     N    GEARY      ST. 

Ave.        Two-story    a; 

frame  flats. 
Owner— C.     C.    McMuller 

St..  San  Francisco. 
-Architect — Not  Given. 


SO    E    Parker 
id      bafiement 


$9000 


DWELLING 

(515)  E  FIFTE7ENTH  AVE  200  S  Vi- 
cente. One-story  and  basement 
frame  dwelling. 

Owner— .9.  Morris,  1310  Turk  St..  San 
Francisco. 

Architect  —  C.  O.  Clausen.  746  46th 
.\ve.,   San  Francisco.  $4000 


ALTERATIONS 

(516)     NW    HOWARD    &    HOLLAND 

Sts.     Alter  greasing  station. 
Owner — Associated     Oil     Co..     79     New 

Montgomery    St.,    San    Francisco. 
Architect — Not   Given. 
Contractor  —  J.    Harold    John.son.    639 

Brannan    St.  $1000 


nWELLTNG 

(-.17)     S  TARAVAL     ST.     i 

Ave.        One-storv     and 

frame  dwelling. 
Owner — Rothschild     Bros., 

St,,  San  FYancsiPo 
Architect— Hyman      &      Appleton.      6S 

Post   St.,    San  Francisco. 
Engineer— M.   Rosenthal.   ""{^aArchltect. 
$4000 


o   W     20th 
basement 


Sutter 


FLATS 

(5IK)     S    .NORTH    POINT    aT.    419    W 

Divi.-adero    St.      Two-story    fram. 

Halts. 
(Jwncr— ThoH.  R.  Sharman.  3700  Brort- 

crlck  St.,  San  FrancUico. 
Architect- Not    Given.  $5000 


I'LATS 

(519)     SW    .NORTH    POI.NT    A.ND   Dl- 

vlsadero  St.  Two-story  frame  flats 
Owner— Thos.   R.   Sharman.  3700  Br<.d - 

erick  St.,  .San  Francisco. 
Architect — Not    Given.  $5000 


ALTERATIONS 

(520)     .NO.    4084   SEVENTEENTH   ST 

Alter  dwelling. 
Owner— Caomine  Barljarini,    128  Irvmg 

.St,,  San  Francisco. 
Architect— Not    Given.  $lnO" 


DWELLI.NG 

(521)  E  TWELFTH  AVE.  125  S 
Moraga  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner— Standard     Building    Co.,     1500 

Judah  St..  San  Francisco. 
.\rchitect— Not    Given.  $3000 

DWELLING 

(522)  NW  MAGELLAN  ST.  55  SW 
Pacheco  St.  Two-story  and  base- 
ment  frame  dwelling. 

Owner  —  Jaa.  and  Bertha  Hutcheons, 
1055    Washington    St.,    S,    P. 

.\rchitect— W.  I.  Garren.  233  Post  St.. 
San  Franciaco. 

Contractor— Moore  &  Roberts,  69:! 
Mission  St.,  &.  F.  $500" 


ALTERATIONS 

(523)     NO.  22  EMBARCADERO.   Alter 

restaurant. 
Owner— T.  F.  Rush.  Premises. 
Architect— Brunswick  Baike  Collender 

Co..    %    Owner.  $1500 

.\LTERATIONS 

(■.24)  SW  TWENTY  -  SIXTH  A.ND 
Folsom  Sts.     Alter  school  building 

owner— Cogswell  Polytechnical  Col- 
lege, Premises. 

li^igineer— H.  C.  Vansano,  251  Kearny 
St.,    San  Francisco. 

Contractor — H.  C.  Ven.sano  &  Co..  251 
Kearny   St.  til. 000 


ALAMEDA 

COUNTY 

No. 

Owner 

Contractor 

Amt. 

326 

Fibush 

Bertelsen 

1380 

327 

Sykes 

Shapiro 

8000 

328 

Oilman 

MacDonald 

11367 

329 

Adams 

Beckett 

7000 

Blincot 

Owner 

3000 

508 

Talbott 

Gladstone 

7000 

333 

Pacific 

Owner 

1000 

334 

Schmelz 

Owner 

2000 

335 

Mariglia 

Delucchi 

4000 

336 

Le    Barse 

Melrose 

1500 

337 

Driver 

Farman 

2000 

338 

Loustalet 

Webb 

2397 

ALTERATIONS 

(326)  NO.     116    PALA    AVE..     PIED- 
MONT.     Alterations. 

Owner— .Mr.  and  Mrs.  J.  Fibush,  Prem. 
Architect— Will    G.    Corlett,    Bank    of 

America   Bldg.,    Oakland. 
Contractor — S.     J.     Bertelsen,     30    Es- 

trella   St..    Oakland.  $1380 

DWELLING 

(327)  NO.     2    STONE7WALL     ROAD, 
OAKLAND,        Two-stor>-      8-rooro 


10 


PACIFIC    CONSTRUCTOR 


dwelling. 
t)\vner — E.  A.  Sj-kes.   Premleee. 
Architect — Not  Given. 
Contractor— S.   M.   Sliapcro.    1SI9  Arcli 

St.,    Berlceley.  $8000 


I>\VELLING 

(32S)  NO.  1138  HIGH  COURT,  BER- 
KELEY, Two-story  12-room  dwlg. 

Owner  —  Wm.  W.  Gilnian,  1134  Higli 
Court.   Berl\eley. 

Arcliitect — J.  W.  Placiiek.  Mercantile 
Bank   Bldg.,   Berkeley. 

Contractor — S.  O.  MaoDonald  &  Son. 
2912   Deakin   St.,   Berkeley.   J1I.367 


I^WELI.ING 

(329)  NO.  fi40  SANTA  KAKBARA  UH 
BERKELEY.  Two-.story  7-rooni 
frame  dwelling  and  garage. 

Owner — Orvllle  D.  Adams,  1821  Marin 
St..  Berkeley. 

Architect— E.  L.  Snyder.  2101  Shat- 
tiick    Ave.,    Berkeley. 

Contractor — A.  T.  Beckett,  224  Scenic 
Ave.,   Berkeley.  $7000 


DWELLING 

(307)      E   36th    AVE.    125    N    .\nza   St.; 

one    -   story  and   basement    frame 

dwelling. 
Owner — C.   O.   Blincoe,    2663   15th   Ave. 
Architect — Not  Given.  $3,000 


DWELLING 

(508)  E  DIVISADERO  33  S  Green- 
wich: 2-story  ;,nd  basement  frame 
dwelling. 

Owner — J.  H.  Talbott,  14  0  5  Green- 
wich Street. 

Architect — Albert  Farr  and  J.  Francis 
Ward.  68  Post  Street. 

Contractor — D.  B.  Gladstone,  5B7  Mar- 
ket Street.  $7,000 


ALTERATIONS 

(333)     NE  MARKET     AND     WATER 

Sts.,    OAKLAND.      Alterations. 
Owner  —  Pacific   Gas    &    Electric    Co.. 

1625  Clay  St..   Oakland. 
Architect — Not   Given.  $1000 


FACTORY 

(334)     NO.    5526    SAN    PABLO    AVE., 

OAKLAND.      One-story    factory. 
Owner — J.  J.  Schmelz,  1326  8th  Street, 

Alameda. 
Architect  —  Williams    &    Wastell.    374 

17th   St.,   Oakland.  $200n 


DWELLING 

(335)     NO.    562    FIFTT  -  SIXTH    ST.. 

OAKLAND.       One-story     5  -  room 

dwelling. 
Owner  —  J.    Mariglia,    606   Powell    St., 

Oakland. 
Architect — Not  Given. 
Contractor— P.    Delucchi    &    Son,    5443 

Claremont  Ave..  Oakland.         $4000 


ADDITION 

(336)     NO.    1727  FORTY-EIGHTH   PT. 

OAKLAND.      Add    to    paratments. 
Owner- J.   LeBarse.   1437  ISth  Avenue. 

Oakland. 
Arrhilect — Not   Given. 
Contractor  —  Melrose     Builders,     1700 

47th  Ave.,  Oakland.  '   $1500 


STATION 

(337)  NO.  1255  UNIVERSITY  AVE., 
BERKELEY,  One-.«tory  Class  C 
service  station. 

Owner  —  .1.  R.  Driver,  2213  Vine  St.. 
Berkeley. 

Architect— Not   Given. 

Contractor,  .1.  H.  Farman.  5000  Broad- 
way,   Oakland.  $2000 


ADDITIONS 

(33S)  NO.  1733  TENTH  ST..  BER- 
KELEY,    Additions. 

Owner- Maria    Loustalet,    Premises. 

Architect— Not  Given. 

Contractor  —  Webb  &  Whalin,  2930 
22nd  Ave.,   Oakland.  $2397 


BUILDING  CONTRACTS 


SAN    FRANCISCO   COUNTY 

109 

Sbalnwald 

Johnson 

2879 

110 

Donovan 

Anza 

5060 

111 

Warner 

Martin 

5820 

112 

Warner 

Martin 

1760 

113 

Heyman 

Lindsay 

4900 

114 

Heymaii 

Lindsay 

4576 

115 

Heyman- 

Lindsay 

4050 

116 

Heyman 

Lindsay 

4050 

117 

Talbott 

Gladstone 

7987 

118 

Harris 

Hanson 

1S7 

ALTERATIONS 

(109)  NO.  3723  JACKSON  STREET. 
All  work  for  alterations  to  dwell- 
ing. 

Owner — R.   H.    Sbalnwald,    Premises. 
Architect  —  Hyman     &     Appleton,     GS 

Post  St.,    San    Francisco. 
Contractor — J.     Harold     Johnson,     639 

Brannan  St..   San  Francisco. 
Filed  May  22.  '35.     Dated  May  17,   '35. 

On  5th  of  each   month 75% 

Usual   36    days 25% 

TOTAL  COST,  $2879 
Bond,  none.  Limit,  July  31,  1935. 
Forfeit,  none.  Plans  and  specifica- 
tions. 

DWELLING 

(110)  W  THIRTY-SECOND  AVE.  175 
N  Moraga  St.  All  work  for  one- 
story  and  basement  frame  dwell- 
ing. 

Owner — James    E.    and    Bertha    Dono- 
van,   1498  36th  Ave.,    S.    F. 
-Architect — Not    Given. 
Contractor — Anza     Home     Bldg.     Co., 

1498   36th  Ave..   San  Francisco. 
Filed  May  22.   '35.     Dated  May  20.   '35. 

Frame     up     25% 

Outside     brown     coated 25% 

When    completed 25% 

Usual  35  days 25% 

TOTAL  COST,  $5050 
Bond,  none.  Limit,  120  working  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


.\LTERAT10NS 

(111)     215-221    GOLDEN  GATE   AVE.; 

miscellaneous    alterations     to    film 

exchange    buildings    at    the    above 

address. 

Owner — Warner    Bros.     Pictures,    Inc., 

215    Golden    Gate    Ave. 
Architect — Albert    A.     Schroepfer,     244 

Kearny  Street. 
Contractor — Wm.   Mc.rtin,   666   Mission. 
Filed,  May  24,  '35.    Dated,  May  10,   '35. 

When    50%    completed $2,000 

Completed    and    accepted 2,350 

Usual  35  days  ...! 1,470 

TOTAL  COST,  $5,820.00 
Bond,  $2,910.  Sureties,  New  Amster- 
dam Casualty  Co.  Limit,  June  27,  '35. 
Plans   and  specifications  filed. 


.\LTERATIONS 

(112)       229    GOLDEN    GATE    Avenue; 

miscellaneous    alterations    to    film 

exchange    Ijuildings    at    the    above 

address. 
Owner — Warner    Bros.     Pictures,    Inc., 

215    Golden    Gate    Ave. 
Architect — Albert    A.    Schroepfer,    244 

Kearny  Street. 
Contractor — Wm.   Mt.rtin.    666   Mission. 
Filed.  May  24,  '35.    Dated,  May  10,   '35. 

When    completed    $1,320 

Usual    35   di.ys 440 

TOTAL  COST,  $1,760.00 
Bond.  $880.  Sureties.  New.  Amster- 
dam Casualty  Co.  Limit,  June  5.  1935. 
Plans   and   specifications   filed. 


DWELLING 

(llS)      E    27th    AVE.    100    S    Cabiillo: 

one  -.  story  and  basement   6-room 

frame  dwelling. 
Owner^Heyman  Bros..  742  Market  St. 
.Architect- Not  Given.     . 
Con.tractQrr-Cla.ude    T.    Lindsay,    140 
.r  - ,  Duboce   Avenue. 
Filed    Mf.y   24,   '35.     Dated  May   8,    '35. 


When    flat    roof    is   completrd     $1,22.^ 

\Vhen   brown   coated  1,225 

Completion     1,225 

Usual    35    days    1,225 

TOTAL  COST,  $4,900 
K'orfeit  $10  per  day.  Limit,  90  work- 
ing   days.     No    l^lans    or    Spec,    filed. 


DWELLING 

(114)      E  27th   AVE.   50  S  Cabrillo  St.;, 
one   -    stor.v  and   basement    5-room 
frame  dwelling. 
Owner — Heyman  Bros.,  742  Market  St. 
.■\rchitect — Not  Given. 
Contractor  —  Claude    T.     Lindsay,     14il 

Duboce    Avenue. 
Filed    M;,y   24,   '35.     Dated   May   S,    '.■),=, 
When    fiat   roof    is   completed..  $1,144 

When    brown   coated   1,141 

Completion     1,144 

Usual   35    days    1,14:; 

TOTAL  COST,  $4,575.00 
Forfeit  $10  per  day.  Limit,  90  work- 
ing   days.     No    Plans    or    Spec.    (ilfd. 


DWELLING 

(116)       W     DUNSMUIR     60     N     Silver; 
one   -   story  and   basement    5-roont 
frame  dwelling. 
Owner — Heyman  Bros..  742  Market  .S't. 
.Xrchitect — Not  Given. 
Contractor  —  Claude    T.    Lindsay,    1  to 

Duboce   Avenue. 
Filed    Mf.y   24.    '36.     Dated  May  8.    '3.5, 

When    flat   roof    completed $1012. 5n 

When   brown   coated   1012. JO 

Completion     1012. ."lO 

Usual  35  days  1012.oii 

TOTAL  COST,  $4,050.00  J 
Forfeit  $10  per  day.  Limit.  90  work-  ;M 
ing    days.     No    Plans    or    Spec,    filed.      B 

DWELLING  ■ 

(116)  W  DUNSMUIR  95  N  Silver  Ave.;* 
one  -  story  and  basement  5-room f(^ 
frame  dwelling.  ' 

Owner — Heyman  Bros.,  742  Market  St.  » 
Architect — Not  Given. 
Contractor —  Claude    T.    Lindsay,    140 

Duboce   Avenue. 
Filed    May  24,   '35.     Datt-d  May  8,    '35. 

When  flat   roof   completed $1012.50 

When    brown    coated   1012.50 

Completion     1012.50 

Usual  35  days  1012.50 

TOTAL  COST,  $4. 050. On 
Forfeit  $10  per  day.  Limit.  90  work- 
ing   days.     No    Plans    or    Spec,    filed. 


DWELLING 

(117)  E  DIVISADERO  ST.  35  P 
Greenwich  St.  All  work  tor  two- 
story  and  basement  frame  dwell- 
ing. 

Owner— Jas.    H.    and    Lily    B.    Talliott, 

1405  Greenwich   St.,   S.   F. 
Architect  —  Albert    Farr    (J.    Francis 
Ward,  Associate),  68  Post  St.,  San 
Franoisco. 
Contractor — D.  B.  Gladstone,  557  Mar- 
ket St.,   San  Francisco. 
Filed  May  27.   '35.     Dated  May  21,  '35 
15th   and   27th   of  each   month..     75'i-r 

Usual     35     days 25% 

TOTAL  COST.  $7987.50 
Bond.  $3993.75.  Surety,  Fireman's 
Fund  Indemnity  Co.  Limit.  70  work- 
ing days.  Forfeit.  $5  per  day.  Plan.^ 
and  specifications  filed. 

PAINTING 

(118)  NO.  437  EIGHTEENTH  AVE. 
AH  work  for  painting  exterior  of 
dwelling. 

Owner  —  George    M.    B.    and    Martha 
Harris.    437    ISth    Ave..    S'an    Fran- 
Architect — Not     Given. 
Contractor — Johil    E.    Hanson. 
Filed  May  ,28,  '35.     Dated  May  25.  '35. 

HOLC  Contract  

TOTAL  COST.  $127 
Bond.  $127.  Surety.  Hartford  Acci- 
dent &  Indemnity  Co,  Limit,  forfeit, 
plans   and    specifications,    none. 
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1  ALAMEDA   COUNTY 

ijo.     Owner  ('oiitiactor    Aint. 

|t     BaumgnrtMPr  HonTlprHon       'I7:mi 

(BSIDKNCK 

31)      I^OT    36,    map    of    Spring    I'ourl, 

rfnrkplcy;  resldcnro. 
)\vmT— ('.    K.    HauniKiirlniT.    SnfiS    All- 

stoii   Way,    Herkcley. 
Vivhitpct  — H.    i:     Hardmaii,    2II6S    All- 

.sloii   Way,   Berkeley, 
■ontraclor — H.  K.    Hendermm,   20   A  via 
Road,    Rerkeley. 

^Ilrd,   May  25,  1935.     Di.ted 

RoiiKli   frame  up  25% 

Brown    coated    25% 

Completion     25% 

Usual  35   days    25% 

TOTAI-  COST,  $4,790.00 
toml.  $4inO.  Sureties.  Great  Amcri- 
'an   Indemnity    To.     Limit.   90  days. 

2  Krnijrook  Sorenwon       361>5 


tBSlDliNCE 

32)     LOT  12    BLK   11,   Cragmont  Ad- 

,      ditlon.  Iferkeley.  All  work  for  resi- 

*      dence. 

Jwner  —  Wallace    W.    and     Elizabeth 

[      Jane  Kenbrook. 

Architect  —  Shaw  «>  McC'ool,   9  Geary 

St.,   San  Francisco. 
L'ontractor  —  Walter     Sorensen,      2940 

Piedmont  Ave.,   Berkeley, 
.•iled  May  27,    35.     Dated  May  25,   '35. 

Frame    completed    $916.25 

)  Plastered    916.25 

I  When  completed  916.25 

Usual  35  days 916.25 

TOTAL,  COST,  $3665.00 
lend,  limit,  forfeit,  plans  and  speci- 
eations,   none. 


SAN     FRANCISCO    UNDER    $1000 


IGN.  electric.  Sluli;  1775  Fulton  St.; 
owner,  Lidi  Fountain  Lunch,  177= 
Fulton  St.:  contractor.  Novelty 
Elec.   Sign  Co.,   290  7th  St. 

IGN,  electric.  $175;  5544  Geary  St.: 
owner,  Hull's  Ice  Cream,  Premises 


contractor.    Novelty      Elec 


S'ien 


J      Co..    290    7th    St. 

;.ARBER   pole,    $10:    252   Leavenworth 

;  St.:  owner,  E.  J.  Eriis.  411  Haight 
St.;  contractor,  Deckelman  Supply 
Co..   4S   Turk   St. 

;lTER  flats,  $100;  3510  Sacramento 
St.:   owner,   Cuvier  De  Witts,   3508 

i      Sacramento   St. 

[IGN.    electric.    $100:    1600    Van    Ness 

j  Ave.;  owner,  Scott.  Prem.;  con- 
tractor. State  Mfg.  Co..  55  Rausch 

;LTER  dwelling.  $30:  3042  Pine  St.: 
owner.  Golden  M.  Thompson.  3042 
Pine   St. 

;i,TER   flats.      $150:    2S     Vanderwater 

f      St.;    owner.      Mrs.      M.    Merto.    77 

Vanderwater   St. 
ILLBOARD,   $6.25;  NW  Irving  »t.    S- 
24th   Ave.;    owner,    Foster   &    Klei- 

]      ser  Co..    1G75   Eddy    St. 

;ILLBOARn.    $6.25;    N    Chestnut    218 

;     W    Divisadero    St.;    owner,    Foster 

■      &  Klei.«er  Co..   1675  Eddy  St. 

iLTEr.  dwelling,  $500;  326  Juanita  St 
owner.  Knapp  Orton.   Prem.:  engi- 
neer. H.  P.   Hoyt.  325  Fremont  St. 
LTER  offices,   $500;    617   MontEomery 
St   :  owner.  C.   L.  Paganini.    I^rem. 

i      contractor.    David      Pacanjni.      617 

>      Montgomery   St. 

iIGN.  electric.  $100:  3226  24th  Street; 
owner.    Porter's,    Prem.:    contrac- 

;      for.    Novelty    Elec.    Sicn    Co..    29" 

Seventh   St. 
IGN.    electric.    $350;    5544    Geary    St.: 
owner.    Hull's   Ice  Cream  Co..   5544 
Geary     St.;      contractor.     Noveltv 
Elec.  Sign  Co..  290  7th  St. 

;ARBER  pole,  $40:  1S4  Ellis  Street: 
owner.   Spiro's.   Premises. 

:LTBR  store.  $150:  27S5  Mission  St.; 
owner.     Pollards.     Premises:     con- 

I       tractor.  State  Mfg.   Co..  55  Rausch 


SKLN.  eloi'lrlc,  1150;  21134  MIsHlon  St.; 
owner.  MIsBion  Grill.  Prem.;  con- 
tractor, .'^tate  Mfg.   (,'o.,   66  RauHcli 

SIGN,  electric,  $200;  6BH  Market  »t.; 
owner.  Hanford'H.  Prem.;  '  con- 
tractor. Elec.  Prods,  t.'orp..  25.'. 
Golden   fJate   Ave. 

ALTEI!  hoti-1.  $247;  6S  Mason  Street: 
owner.  A.  W.  Wilson,  %  Contrac- 
tor: architect,  C  A.  Meusedorffer, 
Vr  Contractor;  contractor.  Fred 
Warden.    1619    26lh    Ave. 

HILLBOAKD.  $C.2.'i;  N  Balboa  St.  95 
W  40th  Ave.;  owner.  Foster  & 
Kliiser  Co..   1675  Eddy  St. 

ALTER  dwelling.  $20;  1969  Geary  St.; 
owner,    ,Iavlcr    Gonzales,    Prem. 

ALTER  dwelling.  $700:  171  Boyce  St.: 
owner.  Mrs.  Amelia  Ilaskins,  171 
Boyce  St 

ALTER  dwelling.  $200:  1904  Palou  St. 
owner.    A.    Venlurln,    Premises. 

S-IGN,  electric,  $150;  540  Geary  St.; 
owner.  Mr.  Ambras.  Prem. ;  con- 
tractor, QRS  Neon  Corp,  Ltd.. 
690    I'otrero   Ave. 

S-IGN,  electric,  $200;  566  Haight  St.: 
owner,  Mr.  Durest.  Prem.;  con- 
tractor, QRS  Neon  Corp.,  Ltd., 
690   Potrero  Ave. 

ALTER  dwelling.  $140;  144  Su.S6ex  St. 
owner.   Mrs.   Mae  Sager,   Prem. 

ALTER  store.  $180;  672  Jackson  St.: 
owner,  Shang  Tai,  Prem.:  con- 
tractor.  Sun   Lee,   115  Waverly  St. 

r.II^LBOARD,  $6.25;  E  Polk  &t.  112 
N  Lombard  St.;  owner.  Foster  & 
Kleiser  Co.,  1675  Eddy  St. 

ALTER  dwelling,  $325;  551  Magellan 
St.:  owner,  Anglo  Calif.  Nat'l. 
Hank.  1  Sansome  St.;  contractor. 
Bay  Cities  Contracting  Co..  657 
Market   St. 

ALTER  flats,  $275:  3662-64  20th  St.; 
owntr,  H.  Gauge,  2927  Buchanan. 
St.;  contractor,  S'.  Mazzoncini,  3020 
Buchanan    St. 

ALTER  hotel.  $100;  154  Ellis  Street; 
owner,  Mrs.  Mary  Saunders  Mosee 
Premises. 

REPAIR  fire  damage  to  store  and 
flat.,  $175;  1732-36  Folsom  Street: 
owner.  A.  Cohn,  535  Bryant  St. 

ALTER  apartments.  $75;  1020  Post 
St.:  owner,  J.  H.  Keefe,  306  Santa 
Ana  St. 

ALTER  flats.  $962;  1405-07  McAllister 
St.;  owner.  George  Neibel,  1409 
McAllister  St.:  contractor.  Otto 
Spirtz.    906   Steiner  St. 

.-\LTER  offices.  $750;  244  Pine  Street; 
owner.  Crocker  1st  Federal  Trust 
Co..  Post  and  Montgomery  Sts. : 
contractor,  Oscar  Presco  &  Sons, 
250    Langton    St. 

ALTER  flats,  $25:  1409  Guerrero  St.; 
owner.  Mrs.  Lydia  Robinson.  1409 
Guerrero   St. 

SIC.X.  electric,  $100;  105  Taylor  St.: 
owntr.  Morocco  Cafe,  Prem.;  con- 
tractor. QRS  Neon  Corp.,  Ltd., 
690   Potrero  Ave. 

.\LTER  warehouse,  $100;  2415  Bay- 
shore:  owner,  Wm.  B.  Gibson. 
Ltd..    Premises. 

.VLTER  dwelling.  $225;  30  Corona  St. 
owner.  Mrs.  H.  G.  Weatherill,  30 
Corona  St.;  contractor.  Lone  & 
-Epperson.   %  Owner. 

.VLTER  dwelling.  $100;  726  Delta  St.: 
owner,  Giacomo  Gioardo,  93S  Rut- 
land St. 

BILLBOARD.  $12.50;  NE  Duboce-and 
Church  .St.:  owner.  Foster  &  Klei- 
ser Co..   1675  Eddy  St. 

.\I.TER  flats.  $340;  3032  Jackson  St.; 
owner,.  Anglo  Calif.  Nat'l.  Banl. 
1  Sansome  St.;  contractor.  Bay 
Cities  Contracting  Co.,  557  Mar- 
ket Street. 

ALTER  dwelling.  $12u;  105  TrumbuH 
St.:  owner.  A.  Spediacci.  Prem.: 
contractor.  John  Antone.  331  Ll.s- 
bon   Street. 

SIGN.  $20:  302  Greenwich  St.:  owner. 
Julius  Castle.  Prem.:  contractor. 
F.   H.   Pellegrini.   535  Broadway. 


ALAMEDA   COUNTY   UNDER  11000 


ADIilTIO.N,    $500;    294S    106th    Avenu'-. 

Oakland;  owner,  Leona  Ildedmark 

Preml*ieii;       contractor.       Melro»e 

Builders.    1700    47th    Ave. 
WRECK  building.  $50;   1120  Grov  .-^^' 

Oakland;    owner.       Kymon       Brriy  . 

22nd  Ave.  and  E-14th  St. 
SIGN,    electric,    $150;   394    Grand    Ave  . 

Oakland;    owner.    MacMarr   Stores. 

Prem.;     contractor,       QRS       Neon 

Corp..   690   Potrero  Ave..   S'.   F. 
SIGN,    metal.    $3;    5029    E-Mth    Street. 

Oakland;    owner.     H.    Skato,    5029 

E-14th    Street. 
.MMHTIO.N.    $280:    1S35    103rd    Avenue, 

Oakland;  owner,  L.  Marintire,  1S3I 

103rd  Ave. 
ALTER.-VTIONS.    $75:    1103    Clay    St.. 

Oakland:  owner.  M.  K.  Blake  E.'<l. 

1121    Washington   St. 
GARAGE,  one-story.  $65;  6637  Foothill 

Blvd..      Oakland;      owner.      C.      F. 

Johnson.   6653   Foothill   Blvd. 
ADDITION.      $500;    5721      Nottingham 

Drive,    Oakland;    owner,    O.    Hoff- 
man,   Premises. 
.S-IG.N.    electric.    $110;    477    Rth    Street. 

Oakland;    owner.     Madrone    Hotel. 

Prem.:  contractor.   Imp  Elec.  Sign 

Co..    222S    Myrtle    St. 
ALTERATIONS.     $400;     1819     Virginia 

St..   Berkeley;   owner.    Mrs.   Erwin. 

Prem.;    contractor.    Edw.    M.    Sor- 
ensen.   1907    Parker   St. 
-Vr^TERATION."?.    $500:    2947    Elmwood 

Court.    Berkeley:      owner.      L.    T. 

Haskell.     Prem.:    contractor.    J.i." 

M.  Rich.   586  37th  St..  ,<i:ikland 
GARAGE,   private.   $300;  1819  Virginia 

St..   Berkeley;  owner,   Mrs.   Erwin: 

contractor.    E.    M.    Sorensen.    1907 

Parker  St..   Berkeley. 

ALTER  residence  and  garage.  $290; 
1048  Aileen  St..  Oakland:  owner. 
Anna   Pedemonte.    1034    45th   St. 

ALTERATIONS.     $350;     423     12th 

Oakland;  owner,  Jonas  Investment 
Co..   13th  and   Broadway. 

ALTERATIONS  &  addition.  $500:  1536 
18th  Ave.;  owner,  Catherine  Coop- 
er,   Premises. 

ALTERATIONS,  $100;  2872  B-9th  St.. 
Oakland:  owner,  A.  Tomsic,  2872 
B-9th   St. 

SIGN,  metal.  $25;  394  Grand  Aviii.e. 
Oakland:  owner.  Modern  Food  Co  . 
5725   E-14th   St. 

BILLBOARD.  $25;  3815  Telegraph 
Ave.,  Oakland:  owner.  Foster  & 
Kleiser  Co.,  22nd  and  Market  Sts. 

.SIGN,  metal  roof,  $25:  10151  E-14tii 
St.,  Oakland:  owner.  Mileage  Gas- 
oline   Co  ,    354    Hobart    St. 

ALTERATIONS.  $32;  172-174  Eighth 
St..  Oakland;  owner.  Joe  Tick. 
172  8th  Street. 

ADDITION,  $820;  462  44th  St.,  Oak- 
land: owner.  L.  F.  Braswell.  462 
44th  St.;  contractor.  C.  J.  Jack- 
-son.    824    105th  Ave. 

INSIDE  finish.  $200:  1600  S2nd  Ave., 
Oakland;  owner.  B.  E.  Rodgers. 
1001    86th    Ave. 

ALTERATIONS.  $110:  607  28th  Street. 
Oakland:  owner.  Mrs.  I.  Midlo. 
607  28th  St.;  contractor.  M.  Cvet- 
tich.  2515  Adeline  St. 

.-ADDITION.  $36;  637  28th  St..  Oak- 
land: owner.  Dr.  S.  J..  Silva,  431 
Lagunitas   Ave. 

BARBER  pole.  $20;  1914  Park  Blvd.. 
Oakland;  owner.  J.  P.  Evans.  305 
E-lSth    St. 

BILLBOARD.  $25;  SE  Hobart  &t.  & 
Telegraph  Ave..  Oakland:  owner. 
Foster  &  Kleiser  Co.,  22nd  and 
Market  Sts. 

BILLBOARD,  $25:  NE  Hobart  St. 
and  Telegraph  Axe..  Oakland: 
owner.  Foster  &  Kleiser  Co..  22nd 
and  Market   Sts. 

ALTERATIONS.  $100;  3001  Benvcnue 
Ave..  Berkeley:  owner.  W.  Per- 
kins.   P*remises. 
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NEWS  INDEX 

For    convenient     reference,    news 
reports    in    this    section    are    cla**i- 
fied   as  follows: 

1  — Apartmtnti 
2. — Bonds 
3— Churchrt 
4.  — Factories  «nd 
Warehouses 

Ollloos 
11.— Ice   and    C«ld 

Storan  Plants 
12. — Power    Plants 
13— Public     SuUdlats. 

Fire     HauMS    an< 

3  — Fl.ts 

6. — Gtirapfls  and   Ser 

vice  Stations 
7— Federal    Build- 
ings. 
&.— Club   Bulldlrv 
9.— Hospitals 
10.— Hotels 

iails 
14— Residences 
-    15 — SchMla 
l«.— Banks.  Stores  an< 
17. — Theatraa 
19— Wharres   4    Oaeka 
19.— Misc.    ConlL 
20— MIse.    Supaliss    & 

1— 


APARTMENTS 


Planned. 

APARTMENTS  Co.st.  $12,000 

MARYSVILLE.   Yuba   Co.,   Cal.     F   St. 

between  Sth  and  9th. 
Two-story    frame    apart  ni.nt    building. 
Architect — Not  Given. 


CHURCHES 

CHURCH  Cost.    $30,000 

NORTH  S-ACRAMEXTO,  Sacramento 
Co.,    Calif. 

One-story  reinforced  concrete  church 
Uo  seat  400)  tile  roof,  gas  heat- 
ing system,   etc. 

Owner — Roman     Catholic    Archbishop. 

Architect  —  Harry  Devine,  California 
State   Life   Bldg.,    Sacramento. 


+  -  FACTORIES  &  WARE- 
HOUSES 

Sub-Contracts  Awarded. 
ALTERATIONS  Cost,   $5,000 

SAN     FRANCISCO.      SE    Arthur    and 

Third    Streets. 
-Mterations   to  meat  packing  plant. 
Owner — H.   Moffat,   premises. 
.\rchitect — Not  Given. 
Contractor — H.    E.    Rahlmann   Co.,    2il 

Kearny    Street. 
Lumber— Rolando  Lbr.   Co.,   .301  Berry. 
Plastering  —  Marconi    Plastering     Co., 

1737  Beach  Street. 


contract   Awarded. 

DIST.     PLANT  Cost,    $6227 

.'iALINAS.    Monterey  Co.,    Cal. 
One-story    nil    distributing    plant. 
Owner— Salinas   Valley    Concrete   Pipe 

Co..    Salinas. 
Lessee— Rischfield  Oil  Co..  Los  Angeles 
Plans  by  Enpineering  Dept.  of  Owner. 
Contractor — Harman    Pacific    Co.,    422 

E.    Third   .S-t.,    Los   Angeles. 


Contract   Awarded. 

PACKING    SHED  Cost,    $5,000 

HALF   MOON    BAT,     San    Mateo    Co., 

Cal.    Mi.in  Street. 

One-story   packing  shed. 

Owner — San    Mateo    County    Farmers' 

Union. 
Architect — Not  Given. 
Contractor— Geo.    Veteran,    Rt.    2,    Box 

7n«.  San  Joso. 


Contract  Awarded. 

LUMBER    PLANT  Cost,    $ 

BRENTWOOD.  Contra  Costa  Co..  Cal. 

Rebuild  lumber  plant  (recently  de- 
stroyed by  fire). 

Owner — Brentwood  Lumber  Company, 
Brentwood. 

Architect— Not  Given. 

Contractor— John  Hachman,  Farming- 
ton  Road  and  Walker  Lane.  Stock- 
ton. 


Contract    Awarded. 

WAREHOUSE  Cost.    $2,135 

KLNGSBURG,   Fresno  Co.,   Calif. 

.Superstructure    for    warehouse. 

Owner — California  Packing  Corp.,  101 
California    St.,    San    Fri.nciscn. 

Engineer— Phillip  Bush,  101  Califor- 
nia  St.,    San   Francisco. 

Contractor — G.  Hilblom.  P.  O.  Box  IS! 
Kingsburg. 

To    Be   Done   By   Day's  Work. 
REPAIR   SHOP  Co.st.    ?2liOO 

SAN    JOSE.     Santa    Clara    Co.,    C;.lif. 

1056   South    First    Street. 
Owner — Chas.    Chapman,    premises. 
Arciiitect — Not    Given. 


Concrete    Contract    Awarded. 

FORGE  Cost.    $ 

BERKELEY.  Alameda  Co..  Cal.  Ashby 

Avenue. 
One-story   mill   type  steel  forge  build- 
ing   (150x150   feet)   corrugated   iron 
roofing,   etc. 
Owner — American    Forge    Co.,    25    Te- 
hama St.,   San  Francisco. 
Engineer — K.    Theill,    580    Market    St., 

San  Prtncisco. 
Concrete — Schnoor    Bros.,    6016    Clare- 
mont    Ave.,    Oaklaml. 
As    previously    reported,    steel    con- 
tract awarded  to  Moore  Dry  Dock  Co.. 
foot  of  Adeline  St.,   Oakland. 


Sub-Contracts   Awarded. 

SERVICE  BLDG.  Cost.   $1  3.00m 

S.4N  FRANCISCO.  SW  Newhall  and 
Carroll  Streets. 

Two-story  Class  C   service   building. 

Owner — General  Brewing  Corp.,  2601 
Newhall   St.,   San   Fr;.ncisco. 

Architect— Fred  H.  Meyer.  525  Mar- 
ket St..   San  Francisco. 

Contractor — Cahill  Brothers,  20C  San- 
some   St..    San   Francisco. 

Reinforcing  Steel  and  Steel  Windows 
— Soule  Steel  Co.,    1750  Army   St. 

Lumber  —  Loop  Lumber  Co.,  Central 
Baeln. 


Planned. 

ALTER  PLANT  Cost.    % 

SOUTH  SAN  FRANCISCO.  San  Ma- 
teo Co..   Calif. 

Alterations  to    packing  plant. 

Owner — Armour  &  Co.  (Arthur  Leon- 
ard, General  Manager)  South  San 
Francisco. 

Engineer  to  be   selected. 
Further    detf.ils    will    be     announced 

in  about  three  weeks. 


Plans  Being   Prepared. 
ALTERATIONS  Cost.    J.snoO 

SAN  FRANCISCO.     N  Folsom  St..  125 

E   Sixth   Street. 
Alterations  to  .sheet  metal  shop. 
Owner— H.   D.   Stirm   &   H.   R.   Klenck. 

9S0  FoLsom   i?t..    San   Francisco. 
Architect— William    Henry   Rowe.    2044 

Brjant    .St..    San    Francisco. 

SH  FLATS 

May  24,   1935 
To   Be  Done  By  Day's  Work. 
ALTERATIONS  Cost.   $3,500 

SAN  FRANCISCO.    30-36  Child  Street. 
.Mterations  to  fif.ts. 
Owner — L.    Rumini.   premises. 
.\rchitect — Not    Given. 

Sub-Bids  Wanted. 

ALTERATIONS  Cost,    $5000 

&AN    FRANCISCO.      No.    1500    Castro 

Street. 
Alterations  and  additions  to  two-Btory 

frame    flat    building    (sheet    metal. 

plumbing,       plastering.       painting. 

etc.) 


Cost.    $lfi, 
N   Geary  St.   Sn 


Owner— Withheld. 
-Architect — Not    Given. 
Contractor    —  Gaubert       Bros..       4 
BTookdale  .Avi...   Oakland. 
Sub-bids  are  wanted  on  all  porti' 
of  the  work  excepting  lumber. 

Planned. 

FLATS 

SAN   FRANCISCO. 

Parker   Ave. 
Two    -   story  and   basement   frame  a: 

stucco    flats. 
Owner— C.    C.    McMulIen.    3238    Geary. 
Architect — Not  Given. 

6 — GARAGES    &    SERVICE 
STATIONS 

To   Be    Done   By   Day's   Work. 

ALTER.\TIONS  Cost,   $2,0ni 

RICHMOND,    Contra   Costa  Co.,   Calif 

SW   14th  and   Macdonald. 
.\lterations    to    service    station. 
Owner — Standard     Oil    Co..     Financin 

Center    Bldg..     Oakland. 
Plans  by  Engineering  Dept.  of  Owner 

Concrete  Contract   Awarded. 
SERVICE   STATION  Cost.    $7.00( 

SAN    FRANCISCO.     NW    Folsom    ant 

Fremont    Streets. 
One-story    service    station. 
Owner — Standard  Oil  Co..   Bush  StieHi 
Plans  by  Engineering  Dept.  of  Own'  i 
Concrete — Macdonald   &  Kahn.    Finan 

rial  Center  Bldg.  • 


Planned. 

SERVICE   STATION  Cost.    $7.5(pi. 

LODI.    San    Joaquin    Co..    Calif.      Pint 

and   School  Streets. 
Super-service  station. 
Owner — Standard    Oil    Co..     Californi. 

Bldg..    Stockton. 
Pk.ns  bv  Engineering  Dept.     i  Owners 


Contract   Awarded. 

SERVICE    STATION  Cost.    $5(in 

SACRAMETNTO.    S'acramento  Co..   C 

No.    1201    I   Street. 
Service    station. 
Owner — Associated     Oil    Co..     79    Nfv 

Montgomery  St..  San  Francisn. 
Plans  by  Engineering  Dept.  of  Ownei 
Contractor — C.  J.  Hopkinson.  ISIO  2811 

St.,   Sacramento. 


Low  Bidder. 

SERA'ICE   STATION  Cost.    $C.(i 

SAN    FRANCISCO.     NE    Seventh    av 

Folsom  Streets. 
One-story  steel   service   station. 
Owner  —  General    Petroleum    Corp.    ' 

Calif..  Higgins  Bldg.,  Los  Angel 
Plans  by  Engineering  Dept.  of  Owr' 
Low    Bidder — F.    C      Stolte,     3449    L 

gun;.   Ave..    Oakland.  • 


Electrical   Contract   Awarded. 
SERVICE    STATION  Cost.    $5.00 

SAN    FRANCISCO.      SE    Lej.vcnwort 

and    llc.\llister    Streets. 
.Steel  service  station. 
Owner — Richfield    Oil   Co..    24S    Batter 

Street. 
Plans  by  Engineering  Dept.  of  Owne 
Contractor— F.   J.   Early.  369   Pine  St 
Electrical    Work — Collonan    Electric    ■ 

-Mfg.    Co..    3201    Mission    Street. 
A.-i    previou.-^ly    ipported.    steel    builc 
ing    awarded     to    H.     F.     Gettins.    5: 
.Market  Street. 


Plans   Completed. 

SERVICE    STATION  Cost,    $6,01 

SAN    FRANCISCO.     NE    Seventh    ar 

Folsom  Streets. 
One-story   steel    service    station. 
Owner — General     Petroleum     Corp.     ' 

California.   Higgins   Bldg..   L.  A. 
Plf.ns  by  Engineering  Dept.   of  Ownc 
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|7—  FEDERAL  BUILDINGS 

(3UILDING    MATERfALS   APPROVED 

,  TOItHANilC,  \.t>s  AiiK.lPH  Co..  (':.! 
!-Trcii.siiry  I  iipartnicnt  hUH  iip|)rcivi'<l 
h»-  fcillowliiK  iiintPrliil  iind  tMiiiipinenl 
iwaids  for  Itie  ron.siriiotlon  of  the  U. 
H.  |)0.sl  nfllif  nt  T(irrnni-i-.  Harold 
[iftiiscn,  US")  N.  l-'lor<\s  SI.,  Los  Aii- 
kelex,  Kfiiernl  conlrantor: 
I  F'liimhiiiK  llxtures.  WaaliliiKton  Kljcr 
I'o.i  eleclrlo  water  eoolers  and  drink- 
iHK  fnunlaln,  Hi.lsey  W.  Taylor  Co.; 
tas  water  heater.  .  S,  Radiator  Co.: 
n-nter  .supply  pipe.  WhecIlnR  ripe  Co. 
iressure  rei:luelnB  valve  on  water 
Jupply.  Watts  Valve  Co.;  non-ron- 
iielinK  eoveriPR  for  pIumhinB,  I'lani 
tul)l>iT  &  Asbestos  Co.;  sump  pump, 
■hlrapo  Pump  Co.;  boiler,  U.  S.  R:.- 
Ilator  Co.;  tube  and  wall  radl.Mor.s. 
"I.  S.  Uadiator  Co.:  non-eonduotlnE 
joverlng  for  heatitiR,  I'lant  Rulibor  .V: 
lisbeslos  Co.;  heating,  Want  Rubber 
It  Asbe.«ito.s  Co.;  angle  rr.dlator  valves, 
.tlarsh  Valve  Co.;  air  valves  for  ra- 
lators,  Hoffman  Specialty  Co.;  han- 
|;ers.  (Irabler  Mfg.  Co.;  lighting  dis- 
rlbution  panel,  Diamond  Elec.  Mfg. 
po. ;  r.  p.  wire.  Crescent  Insulr.te<i 
iVIre  &  Cable  Co.;  receptacles  and 
U8h  switches,  .■\rrow-Hart  &  Hege- 
lan  VAvc.  Co.-  flush  switches.  Arrow- 
lart    .^-    Hegeman    Electric   Co. 


lUlLDING  MATERIALS  APPROVED 
PRORSER,  Wash.  —  Treasury  De- 
artm.nt  h.-^s  approved  the  following 
'qulpnient  awards  for  the  construc- 
lon  of  the  V.  S.  post  office  at  Prosser. 
tandard  Const.  Co.,  Taconu.,  Wash,, 
eneral  contractors: 
Plumbing  fixtures,  Kohler  Co.;  elec- 
ric  water  coolers  and  drinlting  foun- 
aln,  Kelvinator  Co.;  indirect  water 
eater.  Tivco  Ra-diators;  pressure-re- 
iicing  valve  on  water  supply,  Muel- 
■ir  Steam  Specialty  Co.;  back-water 
falve,  RIake  Specialty  Co.;  back-wat- 
l-r  cessjiools,  J.  A.  Zurn  Mfg.  Co.; 
Hon-conducting  covering  for  plumb- 
■ner.  .Tolms-Xlanville:  boiler,  Willii.m 
liros.  Roilei-  &  Mfg.  Co.;  tube  and 
i-all  radi.itors.  American  Radiator  Co. 
on-condu<'tlng  covering-  for  heating, 
ohns-Manville;  angle  radiator  valves 
.  P.  Marsh  Corp.:  air  valves  for  ra- 
liators,  Hoffman  Specialty  Co.;  air 
jalves  for  ends  of  ste;.m  mains.  Hoff- 
|ian  Specialty  Co.;  lighting  distribu- 
^on  panels  and  feeder  panel,  NePage- 
McKenny  Co.;  r.c.  wire.  Habir.shaw 
Vlre  &  Cable  Co.:  receptacles  and 
uah  switches,  Arrow-Hart  &  Hege- 
»iun  Co.;  glassware,  Phoenix  Glass 
I'o. :  lighting  fixtures.  F.  W.  Wake- 
leld    Rrass   Co. 


I'lans  Being  Completed. 

["NT  Cost.    $1,225,000 

;aM     FRANCISCO.      Duboce    Avenue, 

Hermann,    Buchanan   and  Webster 

Streets, 
"ive  -  story    reinforced    concrete    mint 
;       (may  have  granite  base). 
,)wner— United    States    Government, 
'■lans    by    the    Supervising    Architect. 

Treasury   Dept.,    Washington,    D.C. 
Rids  will  be  asked  in  about  S  weeks. 


Jub-Contracts    Awarded, 

■OST   OFFICE       Cont.    Price,    $1!;0.730 

lOLLYWOOD,    Los    Angeles   Co.,    Cal. 

NW  Wilcox  and  Sclma  Avenues, 
'wo    -   story  and   bi.sement   post  oflice 
'       (196x115    feet)    reinforced    concrete 
walls,    concrete    exterior,    waste 
mould   work,   columns   and   beams, 
wood    roof   joists,    wood    and    steel 
sa.sh,  cast  and  wrought  iron  work, 
metal   clad   doors    freight   elevator, 
marble     WKinscot,     terrazzo    floors 
in    lobby,    wood   strip    floors    in    the 
work    rooms,    two    vaults,     special 
lighting  fixtures,  steam  beat,  wat- 
er heater,    skylights,    metal    stairs. 
Iwner— TTnited  Stat.'s   Government. 


Architect— CluudP  Beelman,    lOIS  Union 
Bank    Bide,    ^nrj    Alllnon    &    Alli- 
son,   inn     EdlHon     nidic.,    I,o«    An 
geles. 

Coniiiictor— K.  K.  I'arUer  Co.,  135  Ho. 
Park,    San    Francisco. 

Marble  HIlgarlniT  .Marbl.-  Co.,  Box 
1000,    Arcade   Station,    Los    AngBle.i 

Heating— Frank  J.  Edw:.rdH.  2401  Dtli 
.\ve.,    Oakland. 

Roofing— Phil  E.  I'>ench.  1074  N  Ox- 
ford  Ave.,    LOK   Angeles. 

Structural  Steel— Pacffle  Coast  .Steid 
Corp..  20th  anrl  Illinois  St«.,  San 
Francisco. 

Miscellaneous  and  Ornamental  Iron — 
ITsona  Iron  Works,  4(',on  W.  Jef- 
fer.son    Blvd.,    Los    .Angehs. 

Tile— Hcrger  Eldridge  Inc,  5011  Wood- 
ley  Ave.,  Van  Nuys. 

Sheet  Metal — California  Cornice  WUs, 
P.    O,    Box    484,    Los   Angpl.'s. 

BIDS    WANTED 

DENVER,  Colo.  — 1-ntil  .Inne  l.S,  1:00 
P.  M.,  bids  will  be  received  by  the 
Treasury  Department,  Procurement 
Division,  Public  Wks.  Branch,  Wash- 
ington. D.  C,  for  furnishing  and  in- 
slalling  .1  complete  elevator  plant  in 
I  he  extension  of  the  U.  S.  Custom 
hnu.se  at   Denver,   Colorado. 

Plans  and  specifications  may  be  ob- 
tained   at    the   above  office. 


brick  and   iitone  exterior,   terrazzo 

(loorii  with    marhlp  walnsrntlne   in 

lobby,   etc. 
owner— Cnlted   .StatCH  Government. 
Plans  by  KupervlalnB  Architect.  Trcns- 

Tiry   Dept..   Washington.   D.  C. 


Bids   Wanted — To  Close  July  5,   1    P.M. 

POST   OFFICE  Cost.    $45,100 

.MONTEBELLO,  Los  Angeles  Co.,  Cal. 

United    St.Mes    Post   Office  Building. 

(>wner— United    States    Government. 

Plans   by  Supervising  .\rchitect  of  the 
Treasury     Department.     Washing- 
ton,   D.   C. 
One    .set    of    plans    and   specifications 

will     be     furnished      free.       .Additional 

sets    may    be    obtained    upon    payment 

of  $5.    not   returnable. 


BIDS    WANTED 

ST.  JOHNS,  Ore.— Until  June  19,  10 
A.  M.,  bids  will  be  received  by  the 
Treasury  Dept.,  Pt-ocurement  Division 
Public  Works  Branch,  Washington, 
D.  C,  for  painting  the  plaster,  etc., 
at  the   U.   S.   post  oflflce    in  St.  Johns. 

Specifications  m:,y  be  obtained  from 
the  above  office  and  from  the  Cus- 
todian  of  the    building  at    St.   Johns. 


BIDS    WANTED, 

RENO,  Nev— Until  June  IS,  10  A. 
M..  bids  will  be  received  by  Treasury 
Dept.,  Procurement  Division.  Public 
Works  Branch,  Washington,  D.  C, 
for  painting  the  plaster,  etc.,  in  the 
IT.    s.    post  office  at   Reno. 

Specifications  m:.y  be  obtained  from 
the  above  office  and  from  the  (^us- 
of  the  building  at  Reno. 


BIDS    WANTED. 

REDLANDS,  San  Bern^xrdlno  Co.. 
Cal.— Until  June  18.  10  A.  M..  bids 
will  be  received  by  the  Trefvsur>-  De- 
partment, Procurement  Division,  Pub- 
lic Works  Branch.  Washington,  D.  C. 
for  painting  the  plaster,  etc..  in  the 
U.   S.   post  oflfice  at  Redlands. 

Specifications  mi.y  be  obtained  from 
the  above  office  and  from  the  Cus- 
todian  of   the    building  at    Redlands. 


BIDS    WANTED. 

PASCO,  W,ssh.— Until  June  17,  10  A. 
M.,  bids  will  be  received  by  Treasury 
Dept.,  Procurement  Division,  Public 
Works  Branch,  Washington.  D.  C. 
for  painting  the  plaster,  etc.,  in  the 
U.   S.  post  office  at   Pasco. 

Specifications  m!,y  be  obtained  from 
the  above  office  and  from  the  Cus- 
todian   of    the    building   at    Pasco. 


CONTRACT   AWARDED 

A.STORIA.  Oregon— I).  J.  Inman. 
Oanvllle.  Ill,,  at  $1303  awarded  con- 
tract by  Treasury  Department,  Wash- 
ington, I),  e.,  for  painting  the  plaster. 
etc.,  at  the  U.  S.  Post  omce  In  As- 
toria. 

Complete   bids   published   May   10. 


COMPLETE    BIDS 

LOS  ANGELES.  Cal.— As  previously 
reported.  A.  J.  Bayer  Co.,  2300  E. 
Slauson  Ave.,  Los  Angeles,  at  $fi99M 
submitted  low  bid  to  the  Veterans' 
Administration,  Washington,  D.  (',., 
for  furnishing  and  installing  complete, 
metal  cubicle  partitions  in  Buildings 
.\'os.  102  and  164  at  the  Veterans  Ad- 
juinlstration  Facility,  Los  Angeles. 
Complete    bids    follow: 

A.    J.    Bayer  Co..    L.   A $6989 

Add   (1)     12011 
liablstrom      Metallc       Door    Co., 

Jamestown,    .\'ew    York  7820 
( 1 )     2:i2:i 
Snaymetal    Products    Co..    Cleve- 
land,   Ohio    .'    ..            19,630 

(1)     4359 
Bids    held    under    advisement. 


Bids  Wanted — To  Close  July  2,  1   P.  M. 
POST   OFFICE  Cost.    $6.T.2iin 

SOUTH   PASADENA.    Los  Angeles  C... 
One-story    U.    S.    Post    Offic-    ISuilding. 
(""wner- United    States    Government. 
Plans    by    the    Supervising    Architeci. 
Treasury   Dept..    Washington.    D.C. 

Plans  and  specifications  may  be  ob- 
tained from  above  office.  .Xo  deposit 
required  for  one   set. 

On  previous  bid  opening,  lowest  bid 
was  submitted  by  L.  F.  licw  Co..  L.is 
.\ngeles.   at  $4,347.  • 


Bids    Wanted — To    Close    June    25th,    1 
P,    M. 

POST    OFFICE  <'ost.    $64,900 

S.AN  RAFAEL,  Marin  Co.,  Cal.    D  and 

Third   Streets. 
One   -  story,   mezzanine  floor  and  part 
basement   post    office   building   (65x 
75    feet)     steel    frame,    wood    roof, 
composition    roofing,    one-pipe    low 
pressure     steam      heating     system, 
steel   columns   and    girders,    plaster 
exterior,    cast    stone    steps,    etc. 
c>wner — United    States    Government. 
Plans    by    the    Supervising    Architect, 
Treasury  Dept.,   Washington.   D.C. 
Plans  and  specifications  may  be  ob- 
tained   from    above    office.     No    deposit 
required  for  one   set. 

On  previous  bid  opening.  lowest  bid 
W.SS  submitted  by  Wm.  Spivock.  Ho- 
bart    Bldg.,    .San    Francisco,    at    $35.5<"i 

BIDS    WANTED 

VALLEJO,  Solano  Co..  Cal— Until 
June  IS,  10  A.  M.,  bids  will  be  re- 
ceived by  Treasury  Department,  Pro- 
curement Division.  Public  Works 
Branch.  Washington.  D.  C.  for  paint- 
ing the  plaster,  etc.,  in  the  U.  S. 
Post  Office  at  Vallejo.  Specifications 
may  be  obtained  from  above  office 
and  from  the  Custodian  of  the  Build- 
ing at   Vallejo. 


To   Ask   Bids  Shortly.  

FEDERAIv   BLDG.  Cost.    $150,000 

GRANTS    PASS.    Oregon. 
Two-story  Federal  Building  (to  house 
Post    Office.    Federal    offices,    etc.) 


CONTRACT  AWARDED 

ROSEBURG.  Oregon— Reed  &  Reed 
and  J.  Harold  Johnson.  Hearst  Bldg., 
San  Francisco,  awarded  contract  at 
$118,550  by  Veterans  Administration 
for  the  construction  of  a  recreation 
building  No.  16.  Work  includes  walks, 
grading,  excavating,  reinforced  con- 
crete, hollow  building  tile,  brick  work, 
cut  stone,  marble  work,  terrazzo  floor 
and   wall   tile,   rubber  tile,   compressed 
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PACIFIC    CONSTRUCTOR 


asphalt  tile,  iron  work,  steel  elairs. 
steel  shelving,  tile  and  metal  rooting, 
nieljil  lathing,  plastoiing.  oai-jientry. 
insect  screens,  window  shades,  paint- 
ing, glazing,  hardware,  plumbing, 
heating,  electrical  work,  electrical 
elevator,  outside  service  connections, 
etc. 

Otis  Elevator  Co..  1  Beach  St..  San 
Francisco,  at  $4143  awarded  contract 
for  the  edevators. 


BIDS  WANTED 

Yl"MA.  Ariz.— Until  June  IS,  10  A. 
M..  bids  will  be  received  by  Treasury 
Pept..  Procunment  Division.  Public 
Works  Branch.  Washington.  D.  C. 
for  painting  the  pl.'.stpr.  f-tc.  in  the 
IT.  s.  post  office  :.t  Luma.  Specifica- 
tions may  be  obtained  from  above  of- 
fice and  from  the  Custodian  of  the 
building  at    Yuma. 


APPROVED 

REDWOOD  CITY.  .San  Mateo  Co.. 
Calif. — Treasury  Department  has  ap- 
proved the  award  to  Kewanee  Tabas- 
co Company  for  furnishing  gas  burn- 
ing water  heuter  for  the  U.  .S.  Po.'it 
Office  at  Redwood  City.  K.  K.  Par- 
ker Co..  135  South  Pajk.  San  Fran- 
cisco,   general   contractors. 


Bids    Wanted  —  To    Close    June    26,    1 

P.   M. 
POST    OFFICE  Cost,    $178,4iri 

ALHAMBRA.    Los    Angeles    Co.,    Cal. 
r.    S.   Poet  Office  Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept.,  Washington,  D.  C. 
Plans  and  specifications  may  be  oii- 
tained   from   above   offlc'e.      No   deposit 
required    for    one    set      of    plans     and 
specifications. 


BUILDING  iVIATERIALS  APPROVED 
MONTESANO.  Wash.— Treusury  De- 
partment has  approved  the  following 
equipment  awards  for  the  construc- 
tion of  the  U.  S.  post  office  at  Monte- 
sano,  Wash.  Standard  Construction 
Co.,  Perkins  Bldg..  Tacoma,  general 
contractors: 

Plumbing  fixtures.  Kohler  Co.;  elec- 
tric water  coolers  an-d  drinking  foun- 
tj.ln,  Kelvinator  Sales  Corp.;  indirect 
water  heater.  Taco  Heaters;  pressure 
reducing  valve  on  water  supply.  Muel- 
ler Steam  Specialty  Co.;  Ijackwater 
valve.  Blake  Specialty  Co,;  bi-ckwater 
cesspools.  J.  A.  Zurn  Mfg.  Co.;  non- 
conducting covering  for  plumbing, 
Johns-Manville  Co.;  boiler,  William 
Bros.  Boiler  &  Mfg.  Co.;  tube  radia- 
tors. American  Radiator  Co.;  noncon- 
ducting covering  for  heating,  Johns- 
Manville  Co.;  angle  rf.diator  valves. 
J.  P.  Marsh  Co.;  air  valves  for  ra- 
diators and  for  ends  of  steam  mains. 
Hoffman  Specialty  Co.;  lighting  dis- 
tribution panel  :.nd  main  switch  panel 
Westinghou.se  Elec.  &  Mfg.  Co.;  r.c. 
wire.  Hatfield  Wire  &  Cable  Co.;  re- 
oeptacle.s  and  flush  switches,  Arrow- 
Hart  &  Hegeman  Elec.  Co.;  pendant 
switch.  Pass  &  Seymour;  glassware. 
Inland  Glass  Works;  lighting  fixtures, 
Mutus.l  Metal  Mfg.  Co. 


BUILDING   MATERIALS  APPROVED 

McMlXNVILLE.  Ore.— Treasury  De- 
partment has  approved  the  following 
nquipment  award«  for  the  construc- 
tion of  the  tJ.  S'.  post  office  at  Mc- 
.Minnville.  Ore.  Hoffman  Const.  Co.. 
Portland,   general   contractors: 

Plumbing  fixtures.  Stantlard  Sani- 
tary Mfg.  Co.;  indirect  water  heater. 
Excelso  Products  Corp.;  pressure  re- 
ducing valve  on  water  supply,  Muel- 
ler Steum  Specialty  Co.;  back-water 
valve,  Blake  Specialty  Co.;  non-con- 
ducting covering  for  plumbing.  Johns- 
Manville  Corp.;  tube  radiators,  Amer- 
ican Rj.dialor  Co.;  wall  radiators. 
American  Radiator  Co.;  non-conduct- 
ing  covering  for    heating.    Johns-Man- 


ville Corp.;  angle  radiator  valves,  J. 
V.  Marsh  Corp.;  oil  burner.  Enter- 
prise Oil  Burner  Co.-;  air  valves  for 
n.diators,  American  Radiator  Co;,  air 
valves  for  ends  of  steam  mains.  Jas. 
V.  Marsh;  r.c.  wire.  John  A.  Roeb- 
ling's  Sons  Co.;  receptacles  and  flush, 
switches.  Bryant  Elec.  Co.;  glassware. 
Gill  Glass  &  Fixture  Co.;  lighting  fix- 
tures,   Seattle    Lighting    Fixture    Co. 


BUILDING    MATERIALS   APPROVED 

EL  MONTE.  Los  Angeles  Co..  Cal. 
—Treasury  Department  has  approved 
the  following  material  and  equipment 
awards  for  the  construction  of  the  U. 
U.  post  office  at  El  Monte.  H.  A.  An- 
derson. 414  Rowan  Bldg..  Los  Ange- 
les,  general   contractor: 

Plumbing  fixtures.  Crane  Co.;  elec- 
tric water  cooler  and  drinking  foun- 
tain. H.  W.  Taylor;  water  supply  pipe. 
National  Tube  Co.;  pressure  reducing 
valve  on  water  supply,  McAlear  Mfg. 
Co.;  non-conducting  covering  for  the 
plumbing.  Johns-Manville;  oil  and  gas 
burner.  Enterprise  Oil  Burner  Co.; 
boiler,  Kew;.nee  Boiler  Corp.;  wall  ra- 
diators, and  tube  radiators.  American 
Radiator  Co.;  non-conducting  cover- 
ing for  heating,  Johns-Manville;  an- 
gle radiator  vulves.  Crane  Co.;  air 
valves  for  radiators  and  air  valves  for 
ends  of  steam  mains,  Hoffman  Steam 
.'■■pecialty  Co.;  fan  hangers.  flush 
switches  i.nd  receptacles,  Arrow-Har! 
it  Hegeman  Elec.  Co.;  r.  c.  wire. 
Crescent   Insulated  Wire   &   Cable  Cn, 


CONTRACT    AWARDED 

RENO.  Nev.— Wade  H.  Wine,  1921 
Plumas  St.,  Reno,  at  $2,660  awarded 
contract  by  Treasury  Dep.'.rtment  for 
installing  new  fuel  tank  and  piping 
in  front   of  the  post  office  at   Reno. 


HOSi'ITALS 


BluS    OPENED 

S.AN  FRANCISCO.— R.  S.  Silverberg 
405  Montgomery  St..  at  $163.60  sub- 
mitted low  bid  to  Custodian.  U.  S. 
.Marine  Hospital,  for  installing  fiash- 
ing  windows,  waterproofing,  etc..  on 
the  west  enclOvsed  portico  of  Nurses' 
quarters  at  the  Marine  Hospit£.l.  14tli 
Ave.  and  Lake  St.  Only  other  bid 
was  submitted  by  Nick  Hemminga  at 
$193.00.     Bids    held    under    advisement. 


BIDS   OPENED 

SAN  FRANCISCO  —  E.  A.  Comely. 
Inc.,  1452  Bush  St.,  at  $2060  submitted 
low  bid  to  Custodian,  U.  S.  Marine 
Hospital.  San  Francisco,  for  furnish- 
ing and  installing  a  new  storage  type 
hot  water  heater  in  the  basement  of 
the  main  building  of  the  Marine  Hos- 
pital,  San  Francisco. 

Complete  bids  follow: 

E.  A.   Comely $2060 

F.  W.    Snook    2097 

M.  J.  Reeves  Heating  Co 2498 

Schuster  &   Hudson.   Oakland 2640 

James    A.    NeLson    2647 

Turner    &    Co 2733 


BIDS   OPENED 

SAN  FRANCISCO  —Patterson  Bros. 
2059  Webster  St..  Oakland,  at  $184.00 
submitted  low  bid  to  Custodian,  U.  S. 
Marine  Hospital.  San  Francisco,  for 
repairing,  cleaning  and  painting  all 
plaster  work  in  the  two  wash  rooms 
on  each  floor  of  the  Main  building 
from  the  second  to  the  sixth  floors. 
inclusive,  at  the  1".  .S.  Marine  Hospi- 
tal. San  Francisco.  Complete  bids 
follow: 

Patterson     Bros.,     Oakland $184.00 

Pacific    Painting    &    Decorating 

Co..  Oakland  199.00 

J.   G.   Exley,   San   Francisco 235.00 

R.    P.    Paoli,    San    Franci.sco 238.50 

Bids  held  under  advisement. 


Planned. 

HOSPITAL  Cost.    JlOft.nfiii 

SALEM,    Ore.     State    Hospital    Sit  p. 

State    hospital    building. 

Owner — State    of   Oregon. 

Architect — Knighton  &  Howell.  U.  f-' 
Bank  Bldg.,  Portland,  and  Jonej 
&  Marsh,  WoodU.rk  Bldg..  Port 
land. 


Commissioned    To    Prepare    Plans. 

ADDITION  Cost.  $ 

AUBURN.     Placer     County.     Calif. 
One  -  story    reinforced    concrete    ware 

addition    to     county    hospital    (80- 

bed     wiird)     composition     rooflni? 

steel   sash,    steam    heating    system 
Owner — County  of  Placer. 
Architect— W.     E.     Coffman.     Fnrui. 

Bldg..    Sacramento. 


12—       POWER  PLANTS 

CONTRACT    AWARDED 

MARE  ISL.A.ND,  Calif.  —  America. 
Electric  Const.  Co..  462  Bryant  Street, 
Si.n  Francisco,  at  $3,797  awarded  tin 
contract  by  Navy  Department  for  ai 
electric  power  line  from  Crescent  Cit> 
to  the  U.  S.  Naval  Direction  Findti 
Station.  Point  St.  George.  Work  in 
eludes  poles,  anchors,  gu>'s.  cros- 
arms,  insulators,  wires.  tran.-;iormer> 
underground  cable  cutouts,  switcht^ 
and  lightning  arresters,  all  iiistalli- 
complete  and  readv  for  service;  Sp'. 
No.   7919. 


BIDS    WANTED 

SEATTLE.  Wash.— Until  June  S.  1 
A.  M..  bids  will  be  received  by  H.  T 
Condon.  Secretary.  University  o 
Washington  Board  of  Regents,  103 
Henry  Bldg..  Seattle,  for  furni.shing  i 
steam-turbo-alternator  condenser  am 
auxiliaries,  switch  board  and  swltcli' 
gear  and  bridge  crane  for  the  powev 
house  addition  under  construction  a 
Seattle,    upon   deposit  of   $25.00. 

Plans  and  specifications  may  be  oli 
tained  from  George  H.  Krueger,  me; 
chanical  engineer,  403  Douglass  BldgJ 
Seattle,    upon   depoist   of  $25.00. 


BIDS   WANTED 

CAMARILLO.  Ventura  Co.,  Cal.- 
Until  June  25,  2  P.  M.,  bids  will  be  i> 
ceived  liy  the  State  Department  ' 
Public  Works,  Sacramento,  for  fui 
nishing  and  installing  water  soften 
ers  in  boiler  plant  building  at  tli 
Camarillo   State   Hospital. 

Specifications  may  be  obtained  fron 
George  B.  McDougall.  State  Architect 
Public  Works  Building,  Sacramento 
upon   deposit   of  $10. 


13_  PUBLIC   BUILDINGS 
FIRE  HOUSES  &  JAILS 


SPECIAL    ELECTION 

CALIFORNIA  —  California  legisla 
tore  has  called  a  special  election  to 
July  30  at  which  time  it  is  propose 
to  vote  bonds  in  the  sum  of  $12,000,00 
proceeds  to  be  used  to  finance  addi 
tions  to  state  institutions  and  th 
purchase  of  a  Southern  Callfornl 
prison  site. 

Bids  Wanted— To  Close  June  4,  10:C 
A.   M. 

KITCHEN  AND   DINING   ROOM 

Cost,    $271 

ECHO    LAKE,    Eldorado   Co.,    Cal. 

Kitchen  and  dining  room  at  Ech 
Lake  (wood  posts  and  studs,  woe 
trusses  and  flooring,  small  amoui 
of  concrete  work  for  footing 
shingle  roof). 

Owner — City   of   Berkeley. 

Architect — James   Plachek.    Mercanti 
Bank    Bldg..    Berkeley. 
Plans  and  specifications  may  be  ol 

tained    from     the    architect    upon    di 

posit  of  $5. 
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Revised   Plans  Approved  by  PWA. 

AIIDlTOHnjM  •■nsl.    $400, non 

r''Ki:S.N'0,    rnssiio    Co..    (;aUr.      Fromu. 

find   (*  Slit'cta. 
Oiie--iloiy.    hapomciit.    niczzanlne    lloor 

and  bali'ony  aiidilDrluni  (to  Hcut 
I  2300  on  niiiin  lloor  and  120"  In  llie 
I  balcony;  r.G-ft.  xlani-.  art  Kalli-ry. 
I         coninilttuf    rooms.    U  it    c  h  v  n   and 

liantiuet  room,  central  telephonu 
I        .sy.Htem;  Clas.s  .\  con.structlon,  .steel 

fri.nio,    concrete    walls,    steel    roof 

trnflse."!,    liol    air   and    steam    hoat- 
1         ins  system,   and  elevators), 
lowner— (Mly  of  Frewno. 
lArchltects— AUlwl    .Mchltects    (W.     D. 

r;oatPS.  C.    H.   Franklin.   H.    Rafael 

I,nl«e,  K.  .1.  Kum|).  Fred  Svvartz 
I  and  10.  W.  I'eterson.  304  Rowell 
I         Bldg..    Fresno). 

! Struct nr:,d  Englnecr.s — F.  W.  Kellbers 
and    Clarkson    Swain,    ,'i44    Market 
St..   San  Francisco. 
Meelianiial    Engineer— A.    Coddington. 
222   Kearny   St..    San   Francisco. 
New    bidK   will   be   asketi   shortly. 
I     On   previous  bid   opening  Inwi'st   Ijid.s 
Iwere    submitted   by    the    following: 
ioeneral    Work:    Dinwiddle   Const.    Co.. 
1        Crocker   BIdg..    Si.n    Francisco,    at 

$442,900. 
Mechanical  Work:  Scott  Co..  24.?  Min- 
na  St.,    San   Francisco.   $SS.375. 
Electrical    Work:    Wessell   Rlectric  Co. 
I         Rt.    2.    Box   173,    Fresno.   $20D,OeO. 


CONTRACT    AWARDED 

RlO.Nd,  Xev. — A.  10.  Kibble  Roofing 
|Co.,  Reno,  at  $461.70  awarded  con- 
:tract  by  City  Council  for  li.ying  new 
composition  roof  on  the  city  hall  at 
(Reno.    Other  bidders  were: 

iReno    Root  &    Supply  Co $480.00 

*R.    L.    Seltzer    544.43 


PREPARING     SKETCHES 

i  SANT.\  MARIA.  SiuUa  Barbara  Co. 
ral.— .\rchitect  L.  N.  Crawford.  Jones 
BIdg..  Santj.  Maria,  is  preparing  pre- 
liminary sketches  for  a  tire  house  to 
!be  Iniilt  as  an  a^ldition  to  the  Santa 
(Maria  city  hall.  It  will  provide  for 
|three  pieces  of  Are  equipment,  signal 
'syslen),  dormitory,  recreation  room 
j.-.nd  an  office  for  the  state  highway 
Ipatrol.  concrete  walls  and  floors,  tile 
froof.  stucco  exterior,  copper  «heet 
metal,  etc. 
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RE,SIDENCES 


Contract   Awarded. 

ItKSIIUOXCE  Cont.   Price.    $5,37S 

>;TOCK'I'(iX.  San  Joaquin  Co..  Calif. 
I         0.\tord  Manor. 

Two  -  story  frame  an-J  s'.ucco  model 
home  (6  rooms,  one  bath)  shingle 
roof,  gas  furnace,  tile  bath,  hard- 
wood  floors,   steel   sash,    etc. 

Owner — Better  Housing  Campaign 
Committee. 

Architect— Jos.  Losekann.  121S  West 
Harding   St..    Stockton. 

Contractor — C.  Elves  Totten,  104  East 
.At;.rket    St.,    Stockton. 


Sub-Contracts    Awarded. 

RESIDENCE  Cost,    $ 

BAYWOOD    r.-^RK.    San    Mateo    Co. 
Two-story  frame  and  stucco  residence 

(7    rooms.     2    baths)    shingle    roof, 

gas  hot  air   heating  system,    hr.rd- 

wood  floors,    tile    baths,   wood  sash. 
Owner  and  Builder — Lengfeld  &  Olund 

220    Thina    Ave..    San    Mateo. 
Architect — Leo     Sharps,     1477     Burlin- 

game    Ave..    Burlingame. 
Plumbing — J.  W.  Forsythe.  San  Mateo 
Concrete— M.    Ci.merotto.    San   Mateo. 
Wood    Sash— Pacific    Mfg.    Co..    Santa 

Clara. 
Lumber — San  Mateo   Planing  Mill,   San 

Mateo. 
Hardware — Levy    Bros..    S:.n    Mateo. 
Painting— .\.    retterson,    .San    Mateo. 


Plans  Being   Figured — Bids  CInse  Junr 

4,  12  Noon. 
KKSirHONCE  C'oHt.    $-- 

SAN     FRANCISCO.       San     Pablo     St. 

Near  Verba   Hncna  Ave. 
Two-story  frame  and  Htucco  residence 

(7    rooms    and    2   baths),    tile    roof. 

gas   hot    air  beating   system,    wood 

and    sti^el    sa«h,    hardwood    floors. 

till'  baths,  etc. 
Owner— Mrs.   H.    B.   King. 
Architect  —  Martin     J.    RIst.      I'helan 

BIdg..    San   Francisco. 
J.    W.    Barton,    3C    Valley    SI..     S.-m 
Francisco,    is   flguring   the  plans. 


jub-Contracts  Awarded. 

ilESinENCE  Cost      $11,660 

BEKKICLEY.  Alameda  Co..  Cai.  No. 
1338    Klllcourt    St. 

Two-story  and  basement  frame  and 
stucco  residence  (.S  rooms  and  2 
baths)  shingle  roof,  gas  beating 
system,  tile  baths,  wood  sash, 
tiardwood  floors,  electric  refrigera- 
tion,  etc. 

Owner — W.   W.   Gilmom-. 

Architect — James  Placbek.  Mercantile 
Bank  BIdg..   Berkeley. 

Contractor- S.  C.  MacDonald  &  Son. 
2ftl2  Deakin  St..   Berkeley. 

Concrete  —  J.  H.  FItzmaurice.  2.sr.7 
Hannah    St..    Oakland. 

Lumber— E.  K.  Wood  Lumber  Co., 
Frederick  and  King  Sts.,  Oakland. 

Plumbing — Chas.     Kniglit,     Oakland. 

Painting— J.  A.  Turgeon,  20,=i9  Web- 
ster  S-t..   Oakland. 

Heating— J.  C.  Owens.  1616  Carleton 
SI  ,   Berkeley. 

Roofing  —  Western  Roofing  Co..  1250 
24th   St..   Oakland. 


Being    Done    By   Day's   Work. 

RESIDENCE  Cost.     $4500 

ORINDA.    Contra    Costa    Co.,    Calif. 
Two    -    story    frame    residence    (shake 

roof,    oak    pU,nk    floors,    tile    baths. 

gas    hot    air    heating    system). 
Owner — E.    R.    Taylor. 
Architect— F.    L.    Confer.    2.S12    Russell 

St..  Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost.    $13,000 

SAN  FRANCISCO.  W  Sania  Rita  166 
N   Mesa   Street. 

Two-story  and  basement  frame  and 
stucco  residence  (6  rooms  and  2 
baths). 

Owner— Dr.  Chas.  E.  Streiss,  24  So- 
telo    Street,    San   Francisco. 

Architect— H.  A.  Minton.  525  Market 
St..   San  Francisco. 

Contractor — F.  L.  McAfee,  %  Archi- 
tect. 


Plans  Being  Figured — Bids  Close  June 
4th,  3   P.    M. 

RESIDENCE  Cost,   $10,000 

SAN  PRANCISCO.  Clayton  St.  near 
17th. 

One  -  story  and  basement  fr^me  and 
stucco  residence  (8  rogms.  2  balhsi 
tile  and  composition  roofing,  gas 
hot  air  heating  system,  wood  sash, 
hardwood   floors,    tile   baths,    etc. 

Owner — Withheld. 

Architect — Albert  Sohroepfer,  681  Mar- 
ket  Street. 
A.    F.    Mattock.    212    Clan.    Street,    is 

figuring  the  plans. 


Bids  Rejected — Plans  Being    Revised. 
RESIDENCE  Cost.    $10  OUO 

OAKLAND.    Alaineda  Co..   Cal.     W.ld- 

wood  Gardens. 
Two  -  story  and  basement   frame  ;ind 

stucco    residence. 
Owner — Matthew  Ws.hraftig. 
Architects— H.    A.    Schary.    605   Market 

St.  and  W.  I.  Garren.  233  Pos:  St.. 

San  Francisco. 
New    bids    will    be    askivl    at    a    la*  ■  ■ 
d;.te. 


Sub-Contracts    Awarded. 

RESIDENCE  '.'(wt.    IS.ihhp 

LOS    (;AT0S,    Sanla    ilara    Co..    ca.lf. 

Oak   Knoll   Tract. 
One-story   fri.me  and   Htucco  residence 
Owner — Mortimer  C.    I..<;ventrltt. 
Architect— WInfleld    Scott    WelllnKton. 

1525   Arch   St..   Berkeley. 
Contractor— J.  r..   Monk,  ir,  Tail   Ave., 

LoH   Gatos. 
Roofing— Fed.    Hayilen.    San    Jose. 
Plumbing  — Fred.    Berryman    and    Son. 

Los   Gatoa. 
Electric     Wiring— Ouss     Gurell,     Sara- 
toga. 
Sheet    Metal— Fred.    Berrymj.n   &    Son. 

Los  Gatos. 
Concrete — A.     Contardo     &     Co..     Los 

fiatos. 
Reinforcing   Steel — San  Jose  Steel   Co., 

San    Jose. 
Iron    Grille    Work— Helwlg    Iron    Wka. 

Lumber— Minton    Co..    Mountain    View. 
Hardware — A.     W.      Tempieman.     Los 

Gatos. 
Lathing    and    Plastering — F.-irnham    & 
Sanders,    Los    G.itos. 

Plans  Completed. 

FACTORY  Cost.    $5000 

OAKLAND.    Alameda   Co..   Cal.      Fifth 

and    San    Pablo   Avenue. 
One-story      corrugated      iron      fact<iry 

(corrugated    iron    walls    and    roof. 

concrete    floors,     steel    .sash,    etc.) 
Owner — Schmelz  Manufacturing  Co. 
Architect— Williams     &     Wastell.     371 

17th    St..    Oakland. 


Construction    To    Start    Shortly. 
RESIDENCE  Cost,    s: 

SAN  FRANCISCO.     XW   Pacheco 

Magellan    Avenue. 
Two-story  frame  and  stiuco  reside 

(7  rooms). 
Owner — Bertha  Hutcheons. 
Architect    —  Wm.    I    Garren.    2.')3    E 

.St..    .San    Francisco. 
Contractor — Moore  &  Roberts.  6>i3  A 

sion   .SI..      San    Franc-iser). 


Sub-Contracts   Awarded. 
RESIDENCE  Cosl     .•?infliu 

PALO   ALTO,    Santa    Ch.ra   <'.,..   <-alir. 

2020  Waverly  Street. 
Two  -  story   and   basement   frame  and 

stucco   residence. 
Owner — Mrs.    Heinricli    Si'hmidt. 
Architect — Not  Given. 
Contractor — Aro  &   Okerman.   Box  43:!. 

Palo    Alto. 
Plumbing — Wallace  &  Stump.  455  Hope 

St..    Palo  Alto. 
Electric     Wiring  —  H.    Feiidler.    Menio 

P£.rk. 
Heating— Stanford    Sheet    Metal    Wi<s. 

Palo    Alto. 
Sheet    Metal— E.    L.    Shiller.    Palo  Alto. 
Tile   Work— Blooniquist   Tile  Co..    Red- 
wood City. 
Glass — Progress  Lumber  Co..   Redwood 

City. 
Lumber  —  Merner     Lumber    Co..     Palo 

Alto. 
Painting— O.    R.    Worth,    Palo   Alto. 
Lathing    and     Plastering — E.    Gardner, 

Menlo   Pf^rk. 
Grading — Nels    Johnson,    Palo    Alto. 
Brick   and    Stone    Work— C.    Mitzapelli. 

Palo   Alto. 


Contract   Awarded. 

RESIDENCES  Cost    $4,000    each 

SAN  FRANCISCO.  S  Seneca,  E  De- 
lano. 

Two  one-story  and  basement  frame 
and   stucco   residences. 

Owner— Clayton   Johnson.    940   Geneva. 

Architect- Not  Given. 

Contractor— Boyd  C.  Undsay.  1S3  Ox- 
fonJ   Street. 


Contract   Awarded.  .,.„„ 

ALTERATIONS  Cost.    $1500 

PIEDMONT.    Alameda  Co..    Calif.     116 
Pala    Street. 
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Alterations   to   residence. 

Ownei^-J.  Flbiish.  116  Pali.  St..  Pied- 
mont. 

Architect— Will  O.  Corlett.  Uank  of 
America    Bldg..   Oakland. 

Contractor— S.  J.  Bertelsen.  30  E.«itrel- 
la.   Piedmont. 


Sub-Contracts    Awarded. 

RESIDENCE  Cost.   %loiiO 

OAKL-^ND.  Ali.mcdii  Co.,  Cal.  Pievl- 
mont  Pines. 

Two-story  frame  and  .stucco  residence 
(6  rooms.  2  baths). 

Owner— B.    E.    Batcheller. 

.\rchitect— Chester  Treichel.  R9!i  Cle- 
veland St.,  Oakland. 

Contractor— J.  R.  .\rmatrong.  113  1 
Fleet   Road.    Piedmont. 

Lumber— Sunset  I.br.  Co.,  400  Hish 
St..    Oakland. 

Concrete— V.  Dizilln.  1022  53M  St.. 
O.nkland. 

To   Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    $6,200 

P.\LO  ALTO,    S(inta  Clara   Co.,    Calif. 

2165  Webster  Street. 
Two-story  frame  and  stucco  residence 
Owner  aiid   Builder— Stedman    &  Sted- 

man.    1818   Bryant    St..    Palo  Alto. 
Architect — Not  Given.  1 


Sub-Contracts    Awarded. 

RESIDENCE  Cost.    $35,0011 

PIEDMONT,    Alameda  Co.,   Callr. 

Two  -  etory  and  ha.sement  frame  and 
brick  veneer  residence  (12  rooms, 
1  baths)  terra  cotta  .shingle  roof- 
ing, gas  fired  steam  heating  sys- 
tem. cs.nvas  walls,  hardwood  floors 
steel   wood   sa^h.   tile   baths,    etc. 

Owner— A.   W.   Carlson. 

Architect — Williams  and  W.Tsteli.  :;7l 
17th  Street.  Oakland. 

Contractor— W.  E.  Lyons,  354  Hobart 
Street.   Oakland. 

Electric— Fred.  Schmits,  42S  Moss  .W- 
enue.   Oakland. 

Plumbing— J.  A.  Fazio,  402  Castro  St.. 
Oakland. 

Brick— Herschel  &  Reinecke,  S30  East 
nth  St.,   Oakland. 


Plans   Being    Prepared. 

FACTORY  Cn.,t.    $5  ono 

OAKLAND,   Alameda  Co.,  Ci.Iif.    Fifth 

and    San    Pablo   Avenue. 
One    -    .story    corrugated    Iron    factory 

(corrugated    iron    walls    and    roof. 

concrete  floors,  steel  sash,  etc.) 
Owner— Schmelz  Manufacturing  Co. 
Architect — Williams    and    Wastell,    374 

17th   Street,  Oakland. 


Contract   Awarded. 

RESIDE.NCE  Cost,   $12,374 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
Crescent  Park. 

Two-story  frame  and  stucco  residence 

Owner— Alfred   K.    Masters. 

Architect— Birge  M.  Clark,  310  Uni- 
versity Ave..  Palo  Alto. 

Contractor — Wells  P.  GoodenouRh,  569 
Lowell   Ave..    Palo    .Mto. 


Contract   Awarded. 

RESIDENCE  Cost,    $0000 

ST<X"KTON,    San   Ji.aiiuin  Co,,    Calif. 
One-story  frame  and   stucco  residence 

(five  rooms). 
Owner — D.    W.    Wateh,    445   E    Arcade, 

Stockton. 
Architect— Not  C.lven. 
Contractor— F.    P.    Dobson,    9150    West 

Harding  St..  Stockton.  . 


Contract  Awarded. 

RESIDENCE  fo.st.    $4,000 

SACRAMENTO,    Sacramento  Co.,  Cal. 

2920  36th  Street. 
One-story  frame  and  stucco  residence. 
Owner — Mark  Atkins. 
Architect— Not  Given. 
Contractor— Millspaugh    &     Paul.    4001 

U  St.,   Sacramento. 


Contract   Awarded. 

RESIDENCE  f^ost,    $ 

SANTA  CRCZ,  SanU  Oruz  Co.,  Cal. 
P.-ietiempo  Estate. 

One  -  story  wood  frame  residence  (9 
room.s,  4  baths)  all  wood  construc- 
tion, shingle  roof,  gas  heating  sys- 
tem,   etc.) 

Owner — Vincent   K.    Butler. 

Architect— W.  W.  Wurster,  260  Cali- 
fornia  St..    San  PYancisco. 

Contractor — Palmer  and    Balslger,    254 
Branclforte,    Santa  Cruz. 
Construction  will  start  May  27. 


Contract   Awarded. 

RESIDENCE  Cost,    $ 

WOODLAND,   Yolo  Co.,   Calif. 

Two-story  and  basement  frame  resi- 
dence (New  England  Colonial  type) 
11  rooms,   4  bathe. 

Owner — C.  Don  Huff. 

Architect — Otto  Delchmann.  Ill  Sut- 
ter St.,    San    Francisco. 

Contractor— Arvid  Cato  Paasche,  68 
Potomac  St.,   San  Fracisco. 

Plumbing— Woodland  Plbg.  &  Supply 
Co.,  Woodland. 

Electric — Welders  EJec.  Shop,  Wood- 
land. 

Lumber — Woodland  Lumber  and  Dia- 
mond  Match  Co..  Woodland. 


Plans    Being    Prepared. 

RESIDENCE  Cost,    $ 

WOODSIDE,    San    Mateo    Co..    Cal. 

One-story  wood  frame  residence  (\n 
rooms  and  4  baths)  Colonial  style: 
shake  roof,  oil  hot  air  heating 
s.vstem,  wood  sash,  hardwood 
floors,    tile   baths,   etc. 

Owner — Withheld. 

Architect— J.  K.  Ballantine  Jr..  137 
Harlan   St..    San  Francisco. 


Bids   In — Held   Under  Advisement. 

RESIDENCE  Cost,    $10,000 

OAKLAND,   Alameda  Co.,  Cal.     Wild- 
wood  Gardens. 

Two-story    and    basement    frame    anil 
stucco  residence. 

Owner — Matthew  Wahrhaftig. 

Architect.s — H.   A.    Schary,   605   Market 
St.  and  W.  1.  Garren.  23.^!  Post  St.. 
San  Francisco. 
Announcement   will  he   made   within 

a  few  da"s. 


Contract  Awarded. 

RESIDENCE  Cost.    $4,500 

SAN  FRANCISCO.  Goettingen  and 
Wayland  Streets. 

One  -  story  and  basement  frame  and 
stucco  residence  (five  rooms)  tile 
and  composition  roofing,  gas  not 
air  heating  system,  hardwood 
floors,    tile   bath,   wood  sash,   etc. 

Owncr^— E.   Lagger. 

Architect— D.    E.    Jaekle,    12G    Post    St. 

Contractor— E.  Lombard!,   1217  Hollis- 
ter   Street. 
Sub-bids  will  he  taken   within  a  few 

days. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,    $5,000 

SAN    FRANCISCO.     W    Melba    294    S. 

Ocean  Avenue. 
One  -   story  and  basement   frame  and 

stucco  residence. 
Owner  and   Builder — Fernando    Nelson 

&   Sons.  2901   19th  Avenue. 
.Architect — Not    Given. 


Contract  Awarded. 

RES-IDENCE  Cost,     $10,000 

OAKLAND,    Alameda    Co..    Cal.      No. 

2    Stonewall   Road. 
Two-story    and    basement    frame    and 

stucco   residence   (8   rooms). 
Owner — E.   /i.    Sykes,    Premises. 
Architect— Not   Given. 
Contractor — S.   M.   Shapero,   1849   .\Tch 

St.,    Berkeley, 


To   Be  Done  By  Day's  Work. 

RESIDENCE  Cost,    58000 

SAN    MATEO,    San    Mateo    Co..    Cal. 

Lot    4     Blk    11.    Grinnell    Street. 
Two-story  frame  and  stucco  residence 
Owner  and  Builder — Lengfeld  &  Olund. 

220  Third  Ave.,     San  Mateo. 
Architect — Not  Given. 


Plans  To   Be  Prepared. 

RESIDENCE  Cost,    $6,500 

BERKELEY,  Alameda  Co.,  Calif.  Eu- 
clid Avenue. 

Two-story  frame  and  stucco  residence. 

Owner — Mr.    Offord. 

Architect  —  Michael  Goodman.  2  1  i;  3 
Center   St..    Berkeley. 

Piano    Completed. 

RESIDENCES  $10,000   to   $13,000  • 

SAN   FRANCISCO.    Twenty-fifth   Ave. 

N    Ocean   .\ve. 
Six  one-story   ad  basement  frnme  and  < 

stucco  residences. 
Owner  and  Builder— M.  A.  Little  Bldg. 

Co.,    107  24th   Avenue. 
Architect— Masten    &    Hiird.     233    Post  I 

Street. 


Contract  Awarded. 

RESIDENCE  Cr,st.    $8,000  ( 

SAN  FRANCISCO.  Divisadero  Street  i 
near  Greenwich  Street. 

Two  -  story  and  basement  frame  and'( 
stucco  residence  (7  rooms  and  1  1 
bath). 

Owner— J.  H.  Talbott,  1405  Greenwich  t 
Street. 

Architect— Farr    &   Ward,    68   Post   St. 

Contractor — D.  B.  Gladstone.  .i."i7  Mar- 
ket  Stree":. 


Owner  Taking    Bids. 
SUMMER  HOUSES  Cost,  $4,500 

GLENVIEW,   near    Santa  Cruz.   Calif. 
One-story    frame   hnu.se    (4    rooms  and  i 

1  bath)  and  one-story  frame  house 

(one    large    room    with    bunks    and  ' 

hath)      shake      roofs,     pine     floors. 

stone  fireplaces,  etc. 
Owner — A.    Koch.    Miramar   Nurseries. 

Highway    and    Central    .We..    Lns 

Altos. 
..\rchitect  —  Dole    Ford    Thomson.     17H 

Ivincoln    Ave.,    Palo    -Mtcj. 

Contract  Awarded. 

REPIDET'ICE  Cost.    $1^.284 

MT.    VIEW.    Santa    Clara    Co..    Calif. 

Grant   Road    near    the   Highway. 
Two-story  frame  and  siding  residence 

(10    rooms.    3    baths)    .shingle    roof. 

gas  hot   air   heating   system,  wood 

sash,  hardwood   floors,    tile  baths. 
Owner— Shabuya    Co..    Ltd. 
.\rchitect  —  Dole    Ford    Thomson.     17fl 

Lincoln    Ave..    Palo    Alto. 
Contractor— Ralph    Knight,    Mt.    View. 


Contract   Awarded. 

RESIDEN(rES  Cost.    $700ii 

SAN    MATEO.    San    Mateo    Co..    Calif 

Bayshore    Blvd.    (Lots    19    and    2" 

Blk.    7). 
Two   one-story  frame  residences. 
Owner — George    Cascinai. 
Architect— Not  Given. 
Contractor- R.   E.    Broderlck.    130   12tli 

Ave.,   San  Mateo. 

Contract    Awarded. 

RESIDENCE  Cost,   $8000 

SAN    MATEO,    San    Mateo    Co..    Calif. 

Lot  15  Blk  14.  Fairfax  Avenue.  ; 
Two-storv  frame  and  stucco  residence 
Owner— A.     J.     Goldberg.     2516     Hale 

Drive.    Burlingame. 
Architect — Not  Given. 
Contractor — Gordon    Hess,     1446    Bur- 
lingame   Ave..    Burlingame. 

Contract   Awarded. 

RESIDENCE  Cost,    $7000 

BURLINGAME,    San    Mateo   Co.,    Cal. 

Lot  29   Blk.   47.   Drake  Street. 
Two-story  frame  and  stucco  residence 
Owner— E.   G.    Houchl". 
Architect— Not    Given. 
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Contractor — Aetna     Con«lr. 
Arlela    St..   San   Francis 


Construction     Postponed     Indeflnitsly. 

KKSIDKNTIC  fUmt.     %■ 

SAN    I'MIANCISCO.      (TasH    Way. 
Two-story    and    l)a»enienl    franif    and 
{         Htucco    residence    (H    rooms    and    » 
1         baths):   tile  roof,   hardwood    flo()r>i. 

tile  bath«,  etc. 
Owner— W.    C    Fox   Jr. 
Architect— Fred  Relmer.M.  2.13  l'o.st  SI.. 
San  Francisco. 
l>n     bid     aliening    lowest     bids    was 
submitted    by    Moore  and    Roberts.   «»:! 
MIs.iion  SI. 


Contract   Awarded. 

RKSIDFNCK  Cost,    IU.500 

PALO  ALTO.  Sanli.  Clara  Co.,  Calif. 
40  Crescent  Drive. 

Two-story  frame  and  stucco  residence 
iOwner— Munid    Saleeby,    Palo    .\lto. 

Architect — Not  <3iven. 

(Contractor— E.  J.  .SchniallnB.  S6;i  Mel- 
ville  A  VI-.,    Palo  Alto. 


To  Be    Done   By  Day's  Work. 

RESIDENCE  Cost,    $4,000 

SA.N    F'RANCI.SCO.     E    36th    Ave.    125 
I         N    Anza. 
( ■'ne   -   stcy  and  basement   frame  antl 

stucco  residence. 
IOwner    i.nd     Builder  —  C.     O.     Blincoe. 

26C3    lath  Avenue. 
Archileci— Not    Given.  t 


Contract   Awarded. 

RESIDENCE  Cost.   »7300 

SAN  JOSE.  Santa  Clara  Co..  Calif. 
Vendome  Tract. 

One  -  story  a-d  bajsement  frame  and 
stucco  re.*;idence  (6  roonw  ^nd  - 
bath.s)  Spanish  style,  tile  roof, 
gas  hot  air  heating  system,  elec- 
tric refrigeration,  hardwood  floors 
tile  baths,  etc. 

Owner — W.   F.    Runge. 

Architect — W.  E.  Higgins,  l.q  North 
Second  St..  San  Jose. 

Contractor— E.  C.  Uelson.  173  South 
First  St..  San  Jose.  • 


Contract  Awarded. 

RESIDENCE  Cost,    J3.000 

HALF    AIQON    BAY,    San    Mateo    Co., 

Calif.     Spruce  Street. 
One-story    frame    residence. 
Owner- Dick   Slra. 
Architect — Not  Given. 
Contractor— Cunha     Bro.<i.,     Half    Moon 

Bay. 


Contract   Awarded. 

RESIDENCE  Cost.    J3.66S 

HERKELKY.   Alameda  Co..  Cal.  CrnR- 

mont  .\ddition. 
Onc-.story  frame  and  stucco  residence. 
Owner— Wallace    and     Elizabeth    Ji.ne 

Kenbrook. 
Architect— Shaw    &    McCool.     9     Geary 

St..  San  Francisco. 
Contractor  —  Walter    Sorensen.    2  9  4  0 

Piedmont    .\ve..    Berkeley. 


Contract    Awarded. 

RESIDENCE  Cost,    $20,000 

.SAN  FRANCISCO.  Lansdale  .Wenue. 
Sherwood    Forest    Tract. 

Two  -  story  ;.nd  basement  frame  and 
stucco  residence  (ten  ropms)  tilr- 
roof.  oil  heating  system,  hardwood 
floors,   tile   baths,   etc. 

Owner — Albert  M.    Vollmer. 

Architect — M  i  1 1  e  r  and  Pflueger,  ri.'iO 
Market  Street. 

Contractor — G.  P.  W.  Jensen.  320  Mar- 
ket Street. 


Contract   Awarded, 

RESIDENCE  Coat,   $S.500 

OAKLAND,  Alameda  Co..  Cal.  Lake- 
shore   Highlands. 

Two-story  frame  residence. 

Owner— Withheld. 

Architect— Miller  &  Warnecke.  Flnan- 
eifcj    Center    Bldg..    Oakland. 


Contractor  —  E.     CampomenoKl.    B  «  0  1 
Broiidway    Terrac*.    Oakland 

Contract    Awarded. 

RESIDENCE  Cf.«t.    Jl.-..fMi(l 

FAIRFAX.   .Marin  Co..  Calif. 

Two    -    story   frame,    stucco   ami    brick 

veneer  residence   (shingle  roof,  g^i 

heating   system,   etc. 
Owner — Richard    Murphy. 
Architect — .Miller  &   Warnecke.   Finaii- 

clul    Center    Hldg..    Oakland. 
Contractor— J.     Dawson.     U.OT     Lincoln 

St.,    Berkeley. 


Sub-Bids   Being   Taken. 

RESIDENCE  Cost.    JH.OO" 

SAN  MATEO.  San  Mateo  Co.,  Cal.    W 

Santa  Inez  Street. 
Two   -   story  and  basement  fr:.me  and 

stucco   residence    (10    rooms   and    :; 

baths)     shake    roof,    gas    hot    air 

heating   system,   wood  sash,    hanl- 

wood   floors,   tile   baths,    etc. 
Owner  and   Builder— Oscar  Cavanaugh 

432   Occidental   Ave..    San    Mateo. 
.\rchltect— Leo    Sharps.    1477    Biirlin- 

game  Ave..    Burllngamc. 


To   Be   Done    By    Day's   Work. 

RESIDENCE  Cost.  $5,000 

SAN  FRANCISCO.  E  ir.th  Ave.  200  S 
Vicente   Avenue. 

One  -  story  tnd  basement  frame  and 
.*5tucco  residence. 

Owner  and  Builder — Morris,  1310  Turk. 

Architect — C.  O.  Clausen,  746  46th  .Av- 
enue. 


Contract    Awarded. 

ALTERATIONS  Cost.    $2,000 

SAN   FRANCISCO.     2139    Lake   Street. 
Alterations   to  frame  residence. 
Owner— S.  A.   Melbostad.   1143  Shrader. 
.\rchitect— Not   Given. 
Contractor — Unit   Const.   Co..  ."i57   Mar- 
ket   Street. 


To   Be  Done   By   Day's  Work. 
HES-IDENCE  Cost.     $5000 

S.\N    MATEO.     San    Mateo    Co..     Cal. 

Palm  Avenue. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner    and    Builder — Hugo    Hultbers. 

29  San  Mateo  Drive.   San  Mateo. 


Contract   Awarded. 

RESIDENCE  Cost.    $5000 

SAN     MATEO.    San     Mateo    Co..     Cal. 

Palm    Avenue. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner — T.  Figni. 
.\rchitect — Not   Given. 
Contractor— Hugo     Hultberg.     29     San 

Mateo  Drive.    San   Mateo. 


SCHOOLS 


Bids  Wanted — To  Close  June  11. 

SCHOOL  Cost.    $53,000 

ARROYO  GRANDE.  San  Luis  Obispo 
County.   CUif. 

One-story  frame  and  stucco  grammar 
school  (8  classrooms)  terra  cotta 
tile  roof,  reversible  windows,  hot 
air  heating  system,  drinking  foun- 
tains,  etc 

Owner  —  Arroyo  Grande  Elementary 
School   District. 

Architect — Louis  N.  Crawford.  Jone." 
BMg..   Si-nta  Maria. 

Structural  Engineer — H.  J.  Brunnier. 
Sharon  Bldg..  San  Francisco. 


Bids  Wanted — To    Close   June  6.  10  A. 
M. 

SCHOOL  Cost.    $55,000 

MONMOUTH.   Ore.  Campus  of  Oregon 

State  Normal  School. 
One-story  health  and  physical  educa- 
tion building  (brick  exterior  walls, 
mill  construction,  large  pavilion, 
locker  and  shower  rooms,  boxintr 
room,  corrective  room,  hand  ball 
eourts.   etc. 


'•wner- State  of  Oregon. 
Architect— John    V.    K•n^e^.   712  L»»l» 
MMg..    Portland. 
PIan«  and  specifications  may   be  ob- 
tained   from    the    architect    upon    de- 
posit  of  $20.00. 


BOND    ELECTION 

TUICKEE.  .Nevada  Co..  Cal.— Truc- 
kee  School  District  will  vote  June  7  on 
a  proposal  to  Issue  bonds  in  the 
amount  of  $22,000.  proceeds  to 
finance  construction  of  a  new  gram- 
mar  school    in    Truckee. 

Preliminary  plans  have  been  pre- 
tiared  by  Architects  Masten  &  Hurd. 
233  r'ost  St..  San  Francisco.  Appli- 
■•atlon  has  been  filed  with  the  PWA 
for  a  grant  of  $9000. 


Roofing  and   Sheet   Metal   Bids   Wanted 

— To  Close  June  10th,  8  P.   M. 
SCHOOL  Cost.   $35,000 

GRIDLEY.    Butte  Co..   Calif. 
Replace    McKlnley    Primary   School 
with  one  -  story  frame  and  stucco 
building     (K    rooms)    concrete    sis  l> 
floor,     aluminum     foil     insulation, 
steam  heating  plant. 
Owner — Grtrlley  School   District. 
Architect — Geo.     S  e  1  1  o  n  .     California 
State    Life    Bldg..    Sacramento. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit  of  $25.00. 


BOND    ELECTION 

TRUCKEE,  Nevada  Co..  Cal.— Mea- 
dow Lake  Union  High  School  District 
will  vote  on  Jime  11  on  a  propo.<>aJ 
to  issue  bonds  in  the  amount  of  $25.- 
000.  proceeds  to  finance  construction 
of  a  one-story  frame  and  stucco  high 
school  building  with  composition  roof, 
wood  sash,  steam  heating  system, 
etc..  to  contain  three  cla.ssrooms.  com- 
mercial room,  typing  room,  laboratory 
and   mechanical   drawing   room. 

Preliminary  plans  have  been  pre- 
pared by  Architect  W.  E.  Coffman. 
Forum   Bldg.,    Sacramento. 


LOW    BIDDER 

LOS  .\NGELES.  Cal.— Wm.  J.  Shir- 
ley. 1724  S.  Vermont  Ave.,  submit- 
ted low  bid  to  Los  Angeles  board  of 
education  at  $74,563,  for  two  one- 
story,  frame  and  stucco  school  build- 
ings to  be  built  at  the  .Santa  Bar- 
bara Avenue  .school.  3990  S  Western 
.We.  Walker  &  Eisen,  437  S  Hill  St.. 
architects  ■; 


Contract   Awarded. 

.ALTERATIONS  Cost,   $12,000 

.'^AN  FRANCISCO.  SW  26th  and  Fol- 
som    Streets. 

Alterations  to  school  building. 

Owner  —  Cog.swell  Polytechnical  Col- 
lege.   Premises. 

Engineer — H.  C.  Ven.sano.  251  Kear- 
ny St..   San  Francisco. 

Contractor — H.  C.  Vensano  &  Co..  2.';i 
Kearny   St..    San   Francisco. 


LOW    BIDDER 

LOS  ANGELES.  Cal.— J.  &  B.  Con- 
struction Co..  5572  Valley  Blvd..  sub- 
mitted low  bid  to  Los  .\ngeles  board 
of  education  at  $40,629  for  reconstruc- 
tion, rehabilitation  and  strengthening 
the  3-story.  Class  D  brick  building  at 
the  Malabar  Street  school.  3200  Mala- 
bar St.  Frederick  Scholer.  811  W  7th 
St..  architect:  Ernest  Seller.  112  N. 
Main   St..    structural    engineer. 


BIDS    WANTED 

AVALON.  Cal.— Until  June  14.  4:00 
P.  M..  bids  will  be  received  by  the 
Long  Beach  Board  of  Education  for 
repairing  and  strengthening  the  Ava- 
lon  Elementary  and  High  School 
Classroom  Buildings.  located  in  Ava- 
lon.  Catallna  Island.  Plans  and 
specifications  may  be  obtained  from 
the  business  manager  of  the  Board. 
25th    St.    and      Chestnut    .\ve..      Long 
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Beach,  upon  deposit  of  $2S.  Harold 
C.  Wildman.  3711  Lime  Ave..  I/ong 
Be.Tch.    aroliitect. 


BIDS    WANTED 

ANAHEIM.  Orange  Co.,  Cal.— Until 
July  2.  S  P.  M.,  bids  will  be  received 
by  Anaheim  Union  High  School  Dis- 
trict for  construction  of  a  new  two- 
story  concrete  main  building  at  the 
Anaheim  high  school.  It  will  contain 
an  administration  unit,  library,  study 
hall,  auditorium  and  15  classrooms. 
Cost.  $350,000.  T.  C.  Kistner,  814  Ar- 
chitect."!'  Rldg..  Los  Angeles,  archi- 
tect. 

Plans  Approved. 

ALTERATIONS  Cost,   $23,516 

BERKELEY.  Alameda  County,  Calif. 
Claremont  bet.  Ashby  and  Web- 
ster  Srteet. 

Alterations  and  strengthening  of  the 
South  wing  of  John  Mulr  School. 

Owner — Berkeley  School   District. 

Consulting  Architect  —  Eldridge  Spen- 
cer. Sprecl<els  BMg..  San  Fran- 
cisco. 

Engineer — Thos.  Chace,  Claus  Sprecl;- 
els   Bldg..    San   Francisco. 
Final   plans   hr.ve    been   approved   b.v 

the   State   Division   of  .Architecture. 


Plans  To    Be    Prepared. 

GYMNASIUM  Cost.    $ 

SAN  LUIS  OBISPO,  Cal.  High  School 
Campus. 

New   high    school    gymnasium. 

Owner — San  Luis  Obispo  School  Dist. 

Architect — Louis  Crawford,  Santa  Ma- 
ris., 


Preparing    Plans.  . 

ADDITION  Cost.   $20,000 

SANTA  ROSA,   Sonoma  Co.,  Calif. 

Reinforced  concrete  addition  to  high 
school  building  (add  four  class- 
rooms). 

Owner— Santa  Rosa  Union  High  School 
Dletrlct. 

Architect— W.  H.  Weeks,  525  Mt.rket 
St.,    San    Francisco. 

Engineer— W.   Adrian,   417   Market   St., 
San  Francisco, 
Labor  will  probably  be  furni.shed  by 

the     SERA    and    materials    purchased 

by   the  school  district. 


Plans   Completed. 

ALTER.\TIONS  Cost,    $3,500 

BERKELEY,  Alameda  Co.,  Cal.  Sac- 
ramento i.nd  Rose  Streets. 

.Alterations  and  strengthening  of  Jef- 
ferson  School  auditorium. 

Owner — Berkeley   School   District. 

Consulting  Architect  —  Eldridge  Spen- 
cer. Spreckels  Bldg.,  San  Fran- 
cisco. 

Engineer — Thos.  Chace,  Claus  Spreck- 
els Bldg.,   San  Francisco. 
Plans    will    be    forwarded    to     State 

Division   of  Architecture    for    approval 

immediately. 


Plans  Completed. 

ALTERATIONS  Cost,   $8,500 

BERKELEY,    Alameda   Co.,    Calif. 

Alterations  and  strengthening  of  the 
auditorium  and  gymnasium  at  the 
Willf.rd    Junior  High  School. 

Owner — Berkeley  School   District. 

Consulting  Architect  —  Eldridge  Spen- 
cer, Spreckels  BKlg.,  San  Fran- 
cisco. 

Engineer — Thos.  Chace,  Claus  Spreck- 
els Bldg.,    San  Francisco. 
Plf.ns    will    be    forwarded    to     State 

Division    of   Architecture    for    approval 

immediately. 


Contract  Awarded. 

ALTERATIONS     Cont.   Price,  $2,978.60 
LOS   ALTOS.    Santa   Clara    Co.,    Calif. 
Alterations   to    grammar  school. 
Owner — Los   Altos   School   District    (M. 

C.    Thiltgen,    Secretary). 
Architect  —  Dole    Ford    Thomson.     170 

Lincoln    Ave.,    Palo   Alto. 


Contractor — Neil    Darrah.    570    Church 
St.,  Mt.   View. 
Contract  awarded  omitting  painting, 
septic  tank,  finish  hardware  and  tnili". 
stall  doors.  • 


Bids    Rejected. 

REPAIR   SCHOOL  Cost,    $ 

SAN    FRANCISCO.    Hayes.  ■  Ashbury, 

Grove  and  Masonic  Avenue. 
Repair   fire   damage    to   attic,    drawing 
rooms,   roofing,  ceiling,  etc..  to  the 
Lowell  High  School. 
Owner — City  and  County  of  San  Fran- 
cisco. 
Engineer — L.   H.   Nishkian,   525  Market 
Street. 
On  bid  opening  lowest  bid  was  sub- 
mitted  by  H.    L.    Petersen,    731   Treat 
Ave.,   at   $140,382, 
Complete  bids  published   May   23. 


Lumber  Contract   Awarded. 

ADDITION  Cost,    $5,000 

WOODLAND,   Y'olo  Co.,    Calif. 

Addition  to  bleachers  (frame  con- 
struction; comfort  stations,  steam 
rooms,    showers,    etc.) 

Owner — Woodland    High    School    Dist. 

Architect — Dragon  &  Schmidts.  Rm. 
205,    2068    Allston    Way,    Berkeley. 

Lumber — Diamond    Match    Co.,    Chico. 
$1,324.87. 
Other  material  bids  will  be  asked  in 

about   thirty   days. 


BIDS    REJECTED 

BERKELEY,  Alameda  Co.,  Calif.— 
Berkeley  Scliool  District  rejected  all 
bids  for  furnishing  materials  for  elec- 
tric clocks  and  signal  device  equip- 
ment for  the  Thousand  Oaks  School, 
located  on  Tacoma  and  Colusa  St.*.. 
Berkeley.  i 


BIDS   WANTED 

VAN  NUYS.  Los  Angeles  Co.,  Cal.— 
Until  June  14,  11:30  A.  M.,  bids  will 
i»e  received  by  Los  Angeles  Board  of 
Education  Purchasing  Bureau,  1425  S. 
San  Pedro  St..  for  a  two-story,  38- 
room  Class  A  reinforced  concrete 
school  building  to  he  built  at  the  Van 
Nuys  High  School,  6535  Cedros  Ave., 
Van  Nuys  District.  Allison  &  Allison. 
1014  Edison  Bldg.,  Architect. 


BONO    ELECTION 

LINDEN.  San  Joaquin  Co..  Cal. — 
Linden  High  School  District  will  vote 
June  18  on  a  proposal  to  Issue  bonds 
in  the  amount  of  $16,000.  proceeds  to 
finance  construction  of  a  one  -  story 
and  basement  frame  and  stucco  gym- 
nasium, 86x125  ft.,  with  steel  trusses. 
Application  has  been  filed  with  PW.A 
for  $7,000   to  assist   financing. 

Preliminary  plans  prepared  by  Ar- 
chitect Glen  Allen,  412  E.  Minter 
Ave..    Stockton. 


LOW    BIDDER 

LOS'  ANGELES.  Cal.  —  Bannister- 
Field  and  Fred  E.  Potts  Co..  4101 
Goodwin  Ave.,  submitted  low  bid  to 
Los  Angeles  Board  of  Education  at 
$80,608  for  reconstruction,  rehabilita- 
tion and  strengthening  of  the  admin- 
istration building  at  the  South  Gate 
High  School,  3351  Firestone  Blvd.. 
South  Gate.  Edgar  H.  Cline.  543  N. 
Wilcox  Ave..  Architect,  and  Ralph  A. 
DeLine,  1144  S.  Grand  Ave.,  Struct- 
ural  Engineer.  j 


BIDS    WANTED 

SAN  MATEO,  San  Mateo  Co..  Cai.— 
Until  June  13,  S  P.  M..  bids  will  be 
received  by  W.  H.  Eddy.  Clerk.  San 
Mateo  Union  High  School  District,  for 
lath  and  plastering,  painting  and  dec- 
orating reriuired  in  thf  reconstruction 
work  to  the  main  building  of  the  San 
Mateo  High  School.  Harold  B.  Ham- 
mill.  381  Bush  St.,  San  Francisco,  ie 
structural    engineer. 

Plans  and   specifications  may  be  ob- 


tained   from    tile    Clerk     upon    deposit 
nf   $20.00. 

16— BANKS,  STORES  AND 
OFFICES 


Contract  Awarded. 

STOKE  &  APTS.      Cont.  Price,  $15,900 

CARMEL,    Monterey    Co.,    Calif.      NE 

Oce.an  and  San  Carlos  Sts. 
Two-Btory     frame     and     stucco     store 

and    apartment    building    (Spanisli 

style)    tile   roof,   etc. 
Owner — Mrs.    Mary  A.    Gould. 
Architect — Guy    Koepp,    Carmel. 
Contractor — M.  J.   Murphy,  Carmel. 


To    Be    Done    By    Day's   Work. 
OFFICE,    WAREHOUSE,    ETC. 

Cost,    $501111 
S-AN' MATEO,    San    Mateo    Co.,    Calif. 

Bayshore  Blvd. 
()ne-story  frame  office  and   warehouse 

building. 
Owner — McElroy-Cheim    Lumber    Co., 

Vista    Ave.    and    El    Camino    Real, 

Palo  Alto. 
Plans  by  Engineering  Dept.   of  Owner. 


Preparing   Working    Drawings. 

ALTERATIONS  Cost,  $15.00(i 

SAN  FRANCISCO.  NE  Eddy  and 
Jones    Streets. 

Alterations  to  one-story  Class  C  build 
ing  (modernize  exterior  and  Inter- 
ior, painting,  plumbing,  plaster- 
ing, wiring,  etc.) 

Owner— Withheld. 

Architect— D.  D.  Stone.  110  Sutter  Si.. 
San    Francsico. 
Eiids  will  be  asked   in  about  30  day.'*. 


Contract   Awarded. 

ALTERATIONS  Cost.   $ 

SAN  ANSDLMO,  Marin  Co.,  Calif. 
Alterations     to    garage     (offices,     etc.) 

plate    glass    display    windows,    etc. 
Owner — Henry  Schlosser  Company. 
Architect    —   Carl     Giomme,     Masonii 

Bldg.,    San   Rafael, 
Contractor — Leibert     &     TrohocR,     Al- 

Ijert    Bldg..    San    Rafael. 
Work   lias  started. 

Bids    Being    Taken — To    Close    June   5*3 
5   P.    M. 

ALTERATIONS  Cost,    $40,000 

SAN   JOSE,      Santa    Clara     Co.,   Calif. 
North   First  and   Santa  Clara   Sts. 
Alterations    to    present    3-story    struc- 
ture   (third    floor    to    be    removed; 
new  store  fronts,  new  floors,  plas- 
ter walls,    wiring,    plumbing,    mod- 
ernize   elevator,    etc.) 
Owner — Estate    of    James    D.    Phelan, 
603   Phelan   Bldg.,    San   Francisco. 
.Architect- Wm.    I.    Garren.    233    Post 
St.,    San   Francisco. 
Bids    will    be    opened    at    the    Archi~ 
tect's  office. 

Following  will  submit  bids: 
K.   E.    Parker  Co.,    135   South   Park, 
San   Francisco. 

Moore    &    Roberts,    693    Mission    St., 
San    Francisco. 

Guy   M.    Latta.      157    Rhodes     Court, 
San  Jose. 

Megna    &•    Newell.      838      Minnesota 
Ave.,   S'an  Jose. 

Henry    Bridges,    1398    Lincoln    Ave.. 
San  Jose. 

William   Caldwell.    1211    Hedding  St.. 
San  Jose. 


FIRE    LOSS 

OROVILLE,  Butte     Co..     Cai.— Fire 

destroyed    the  New    Way    Market    on 

upper     Myers  Street,     Oroville,     April 

26.      Damage  estimated      at      $10,000. 

George   Taber.  Oroville.    is   one   of   the 
proprietors. 

Contracts   Awarded. 

ADDITIONS  Cost.    $ 

NAPA,    Napa  Co.,   Cal.    1116  First  St. 
Alterations    and    additions    to    depart- 
ment   store   (new   lighting  system. 


PACIFIC    CONSTRUCTOR 
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palntlnK.  decorating,   linoleum  floor 

.covering,   pncuniatir  mho   systeiii. 

display  oaHeB.   etc.) 
Owner— Albert's   Depnrtmont   Store. 

(Harry  OroMS,    I'rop.)    IIIK   Lit    St.. 

N&pa. 
Plans    by    B.    R-    ParadUie.    834    South 

Plymouth.  liOs  AngeleB. 
Contractor— Kd.     Arnlti.     1122     Second 

St.,   Napa. 
Decoratino    - 'I'ony     Ilcinsbcriter,     rare 

owner. 


Coat,   $1,1 
Calif.     71 


Contract    Awarded. 

STORE 

OAKI.ANI)     A'ameda 

p'oolhlll  faivd. 
One-story    frame    store    buildinB. 
Owner— Henry     Henrlchs.     2  7  4  R 

Ave.,   Oakland. 
Archlleit— Not  Given. 
Contractor— John    Krl^k^on.    UOS   ( 

tral   Ave..   .•Vlam«-rta. 


Commissioned   To    Prepare    Plans. 

OFFICE  &    SALES   ROOM   Cost,   i 

PASO  ROKbES.  San  I^uis  Obispo  Co., 
Calif. 

One  -  stoi  y  :.nd  baKcment  office  and 
sales  room  (26x60  ft.)  to  contain 
office,  sale.s  room  and  shop  build- 
ing) concrete  floors,  composition 
roof,  gas  furnace,  insulation  m:(- 
i.rlals.    etc. 

Q„.„er— Santa    Marii-    Gas  Company. 

Architect— Louis  N.  Crawford.  Jones 
BIdK.,  Santa  Maria. 


NEW  BIDS  WANTED  — TO  CLOSE 
JUNE  6,  9  P.  M. 
()AKL.A.NI).  Alameda  Co.,  Cal.— Un- 
til June  6.  9  P.  M.,  bids  will  be  re- 
ceived by  City  Council,  Oakland,  for 
structural  steel  fram  over  arena  area 
of  the  auditorium,  including  furnish- 
ing and  fabricating  16  new  steel  wire 
ropes  and  connection  flxturee  required 
for  strengthening  of  the  building, 
on  previous  bid  opening  lowest  bid  on 
structural  steel  was  submitted  by  the 
Pacific  Coast  Steel  Co.,  San  Francisco, 
at  $9000  and  low  bidder  on  wire  ropes 
was  the  C.ilson  Electric  &upply  <^o-. 
Oakland,   at   $2400. 


I    Air    Conditionino    Contract    Awarded. 

:     ALTERATIONS  Cost,   $ 

I     FRESNO,     Fresno     Co..     Cal.       Fulton 
1  and  Fresno  Streets. 

i  Alterations  to  Mattel  Bldg.  (work  in- 
cludes air  conditioning  system  to 
.ill  offices;  re-palnting  corridors; 
elevator  alterations,  new  elevator 
front:  steam  cleaning;  new  cor- 
ridor lighting  system:  cork  and 
tile  elevator  mats,  etc.) 
Owner  —  Capital  Co..  625  Market  St., 
;  San  Francisco. 

!     Plans  bv  Architectural  Dept.  of  Capl- 
!  tal  Co..  625  Market  St..  San  Fran- 

cisco. 
Air    Conditionino    System— Gay    Engi- 
neering  Co..    2650    Santa   Fe   Ave., 
Los  Angeles. 
Bids  on   exterior  and   Interior  paint- 
ing,   cork   tile   elevator    mats,    lighting 
fixtures,   etc..   will  be  taken  at  a  later 
date. 


Sub-Contracts  Awarded. 
BANK  AND  S>TORE         Cost,   $100,000 
SAN    FRANCISCO.    West   Portal   Dist 
One   -  story  and  menz.'.nine  floor  bank 
and     store    building     (bank     to    be 
Class    B    reinforced    concrete    con- 
struction   and    store    Class    C    re- 
inforced     concrete     construction! : 
composition     roofing,    cement     and 
marble   floors,    steel   sash,    gas   hot 
air  heating  system,   etc. 
Owner— San    Francisco    Bank. 
Architect— W.     D.     Peugh,     333     Monl- 
Komery   St.,    San    Francisco. 
Cahill    Bros.,     206    Sansome    Street, 
awarded  the  reinforcing  steel  contract 
to  Gunn.  Carle  &  Co.,    20  Potrero  Ave., 
and  the  lumber  contract  to  Loop  Lum- 
ber  Co.,    Central    Basin    In   connection 


with    Iheir   portion   nf  the  work. 

As  previously  reported,  marble 
awarded  to  Eisele  &  Dondero,  3«;'.> 
:ird  St..  San  Francisco;  electric  !•• 
<"ha«.  A.  LnnglalK,  472  Tehama  St.. 
i*»n  Francisco;  heatlni?  to  Scott  Co.. 
243  Minna  .St..  San  Francisco;  tile 
work  to  Atalott  &  Peterson.  20th  anrl 
Harrison  Sts.;  bronze  and  ornamen- 
tal iron  lo  McNeill  &  Steinberg  Mfg. 
666  Mission  St.;  rooting  and  water- 
proofing to  J.  W.  Bender  Roofing  Co.. 
18th  and  Bryant  Sts;  rough  and 
finish  carpenter,  miscellaneous  Iron, 
concrete,  reinforcing  steel  and  excava- 
tion awarded  to  Cahill  Bro«.,  206  San- 
some  5»t. 


To   Be  Done   By   Day's  Work, 
ALTERATIONS  Cost,    $2,500 

PAN    JOSE.     Santa    Clara     Co.,    Ct.llf. 

1475   South   First    Street. 
Alterations   to  store   building. 
Owner — M.    Bozo,    prenilfies. 
Architect— Not    Given.  t 


18— WHARVES    &    DOCKS 

BIDS    OPENED 

OAKLAND.  Cal.— Ben  C.  Gerwick. 
Inc..  112  Market  St..  San  Francisco, 
at  $54,845  submitted  low  bid  to  City 
of  Oakland  I'ort  Commission  for  re- 
building the  Seventh  Street  Unit  at 
Outer    Harbor    Terminal,    Oakland. 

Work  involves: 

(1)  per  1000  ft.  FBM  untreated  timhei 

(2)  per  1000  ft.   FBM  plain   do; 

(3)  driving   creosoted   piles,   each; 

(4)  furnishing    and     placing    bolts. 

washers,  etc.,  per  lb. 
Complete  bids  follow: 

Ben  C.  Gerwick.   Inc.,   S.   F $54,843.00 

(1)  24.00 

(2)  34.011 

(S)  12.00 

-     (4)  .06 

Duncanson  Harrelson.  S    F      $59,258.00 

(1)  25.50 

(2)  40.00 

(3)  20.011 
_'_     -             (4)  .04 

Clinton   Const    Co ,    S     F  $62,300.00 

(1)  24.00 

(2)  80.00 
(3>  20.00 

(4)  .07 
Healv    -    Tlhbltts.   S     F             .$65,000.00 

(II  25.00 

(2)  80.00 

(3)  8.00 
(41  .04 

Merritt.    Chapman  and   Scott, 

San    Francisco  .$66,863.00 

(1)  25.00 

(2)  30.00 

(3)  10.00 

(4)  .08 
LIndgren   &    Swinerton    OK\i- 

land      -  .?b6.9-ii."i' 

^  (U  24.00 

(2)  115.00 

(3)  2S  70 

(4)  .07 
M     B     McCowan.    S    F               ,.$67,825.00 


(1) 

31.0" 

(2) 

23.011 

(3) 

19.0" 

(4) 

.07 

$6S,34S.oe 

(11 

24.40 

(2) 

31.60 

A.  W.   Kitchen  Co  .    S     F 


Three  low  bids  referred  to  the  Port 
Director  for  award. 

BIDS  WANTED  ,o     n 

SAN  DIEGO.  Cal.-Until  June  18  11 
»  M  bids  will  be  received  by  the 
Public'  works  Officer,  Headquarters 
fuh  Naval  District  foot  of  BroadwM 
San  Diego,  under  Spec.  No.  793S,  for 
repairs  fo  ways  of  Marine  Railway  at 
the  Naval  Operating  B£.se  (Destroyer 
Base)    San    Diego. 

Work    includes    removal    of    oM    un- 


der -  water  limber  chain  guides  uid 
slides  of  the  ways  of  the  marine  rail- 
way; provision  of  materials  for  and 
the  replacing  with  new  rrooBoted 
timber  chain  guides  and  slides  be- 
tween bents  Nos.  18  -  67,  Inclusive. 
There  are  In  general  two  lines  of 
chain  guides  and  slides  each  approxi- 
mately 490  ft.  long  and  consisting  of 
four  3xl2-ln.  timber  plank  8hle«  and 
four  3x4-ln.  timber  guides  doweled  to 
four  cross  cleats  In  each  20-ft.  long 
section.  The  new  timber  slide  and 
guide  sections  shall  be  secured  to  the 
pre.sent  timber  supporting  wtructure, 
using  hardwood   dowels. 

Plans    and    specifications    obtainable 
from    the  ;.bove   office  upon  deposit    of 

$10.00. 


19— MISC.  CONSTRUCTION 

Plans   Being  Completed. 

TOLL  HOUSE.   ETC.  Cast.  $ 

OAKLAND.  Alameda  Co.,  Cal.  San 
Francisco-Oakland   Bay  Bridge. 

Toll  house  and  buslne«s  and  opera- 
tions building  for  bridge  (steel, 
masonry    and    concrete    construc- 


owner— State    of    California. 
Plans    by    Engineering    Department    of 
S'an  Francisco-Oakland  Bay  Bridge 
iifflce.   500   San.some   St.,    S.    F. 
Elds  will  be  asked  in  about  30  days 

PLANNED 

PASADENA,  Cal.— Santa  Fe  rail- 
way this  week  requested  Pa«i.dena 
ciiy  directors  to  change  the  bounda- 
ries of  flre  district  No.  5  to  permit 
the  company  to  build  a  frame  and 
stucco  structure  on  the  new  Del  Mar 
Street  depot  site  in  Pasadena.  The 
building  will  replace  the  old  depot  i.l 
Green   St.    and  Raymond  Ave. 


To   Be   Done   By  Day's  Work. 

1{EH.\BIL1T.\TE  BLDGS.   Cost   $lI.onii 

i).\KI.,.\ND.  Alameda  Co..  Calif.  7th 
.Street    LInit,    Outer   Harbor. 

Rehabiliate  nine  buildings  (work  In- 
volves painting  interior  .and  ex- 
terior of  buildings,  corrguated  iron 
work,  reconditioning  of  windows, 
locks  i.nd  doors,  sheet  metal  to  be 
replaced,    new    downspouts,    etc.) 

I'wner  —  City  jf  Oakland  Port  Com- 
mission. 

Plans  by  Engineering  Dept.  of  Owner. 
SERA   will  furnish  labor. 


BIDS    WANTED 

SACRAMENTO,  Cal.— Until  June  4. 
o  F.  M.,  bids  will  be  received  by  the 
r.  S.  Engineer  Office.  Captain  J.  G. 
Drinkwater,  District  Engineer,  Room 
208.  Post  Office  Bldg..  Sacramento, 
under  Spec.  No.  7297.  for  drydocklng. 
painting  and  repairing  the  U.  S.  En- 
gineer Department  OH  Barge  "E." 

Specifications  obtainable  from  the 
above  office.  j 

Preparing   Working    Drawings. 
ORPHANAGE  Cost.    $60,000 

SAN     FRANCISCO.       Sunnydale     and 

Hahn   Streets, 
(iroup  of  eight  buildings  for  orphanage 

(frame    construction)    dormitories. 

administration    building,     p  o  we  r 

plant,  etc. 
Owner — Salvation   Army,    115    Valencia 

St..   San  Francisco. 
Architect— D.  D.  Stone,  110  Sutter  &t.. 

San    Francisco. 
Bids  will  he  asked  in  about  30  days. 


BIDS  OPENED 

SACRAMENTO.  Cal.  —  American 
Signal  Corporation,  ililwaukee.  Wis- 
consin, at  $19,800  submitted  only  bid 
to  State  Dep-irtment  of  Public  Works. 
?»acramento,  for  furnishing  and  in- 
stalling electrical  roll  call  and  page 
call  systems  in  the  Assembly  Cham- 
ber, California  State  Capitol,  S'acra- 
menlo. 
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BIDS  WANTED 

PORTLAND.  Orp.— Until  Jun>-  So.  ". 
I'.  M..  bids  will  be  received  by  the 
U.  S.  Engineer  Office.  306  Custom- 
house. Portland,  under  Bid  No.  698- 
35-629.  for  constructing  and  deliver- 
ing afloat  at  Government  Moorings. 
.\o.  SOlO  NW  St.  Hcleas  Road.  Port- 
land, one  single  screw  Die.sel  electric 
driven    survey    boat. 

Pluns  and  specifications  obtainable 
fr>>m  the  above  office  upon  deposit  of 
$10". 


BIDS   OPENED 

ALCATRAZ.  Cal.— Duncanson-Har- 
relson  Co..  deToung  BMg..  San  Fran- 
cisco, at  »1.574  (Item  1)  and  $1.S:!2 
(Item  2)  submitted  low  bid  to  Warden. 
U.  S.  Penitentiary,  Alcatraz.  for  re- 
pairs te  wharf,  furnishing  and  plac- 
ing rip-rap  and  aggregate  at  Alcatraz. 

(1)  repairs  to  whi.rf  include  pile  driv- 

ing; 

(2)  do  additional   pile  driving: 

(3)  furnishing  and   pli-cing   300    pieces 

of  rip-rap: 
(4a)   furnishing  200  tons  fine  aggregate 
(4b)   do   200   tons   coarse   aggregate. 

Complete  bids  follow: 
Duncanson   -    Hurrelson  Co.      (1)   $1.5:1 

(2)     1.832 

per    ton    (3)       3.7S 

per  ton   (4a)       1.75 

per  ton  (4b)       1.75 

60  days 

.*.    W.    Kllchen    Company (1)  $1,632 

(2)     1.927 

..._ (3)     1.152 

(4a)         355 

<4b)         355 

120  day? 

Healy-Tlbbitts    Const     Co (1)   $1,680 

(2)     1,880 

(3)     1,100 

(4a)        350 

(4b)        400 

90  days 

•M.    B.    McGowan _ (1)  $1,836 

(2)     2.031 

(3)     1.147 

(4a)        356 

(4J.)         355 

Hutchinson    Co.,    Oakland (1)   $2,454 

(2)     2,895 

(3)     1,050 

(4a)        290 

(4b)         290 

30  days 
*.\l]  or  none.  • 


Plans   Awaiting    Approval. 

NATATOKIUM  Cost,    $75,000 

HAYWARD,  Alameda  Co..  Cal.  Hay- 
ward   Memorial    Park. 

Reinforced  concrete  natatorium  (60  ft. 
wide.  33 'i  meters  long:  children's 
pool,    60x60   ft.):    tile   scum   gutter. 

Owner — City  of   Hayward. 

Architect— Jas.  Xarbett.  474  31st  St.. 
Richmond,  and  Geo.  P.  Simonds, 
192  Main  St..  Hayward. 

Structural  Engineer  —  Walter  Huber. 
Crocker  First  National  Bank  Bldg. 
San   Francisco. 

Mechanical  Engineer — Leland  &  Ha- 
ley. 58  Sutter  St.,  San  FrancLsco. 
Plans   have   been  eent   to   the   PWA 

office    for   approval,    and    bids    will    be 

asked   shortly. 


20— MISC.  SUPPLIES  AND 
MATERIALS 


CONTRACT    AWARDED 

WASHINGTON.  D.  C  —  Pacific 
Coast  Srteel  Corp..  20th  and  Illinois 
St«.,  San  Francisco,  at  $24,557  award- 
ed contract  by  the  Bureau  of  Recla- 
mation, for  furnishing  approximately 
250  tons  of  steel  sheet  piling  for  Rye 
Patch  Dam,  Humboldt  Project,  Ne- 
vada, and  approximately  142  tons  of 
steel  sheet  piling  for  the  Ogden  River 
Project,    Utah.      Bid    No.    203S3-A. 


BIDS    OPENED 

OAKLAND.  Cal.— Identical  hid."  al 
$5986  for  furnishing  2000  bbls.  of 
Portland  cement,  high  early  strength. 
were  received  by  the  East  Bay  Muni- 
cipal Utility  District,  John  S.  Kim- 
ball. Secretary.  512  16th  St..  Oak- 
land, under  Informal  Proposal  No.  522. 
from   the   following: 

Central  Building  Material  Co.,  Oak- 
land. 

Contra  Costa  Building  Materials  Co.. 
Berkeley. 

Henry  Cowell  Lime  &  Cement  Co., 
Oakland. 

Chafi.  S.   Hughes  Co..  Berkeley. 

Melrose  Building  Materials  Co., 
Oakland. 

Powell  Bros.,  Alameda.  . 

Rhodes   &   Kennedy,    Inc.,   Oakland. 

Rhodes   &   Jamieson,    Ltd.,    Oakland. 

Transit    Concrete.    Ltd..    Oakland. 


American  Bltumuls  Co..  4525  San 
Leandro,  Os.kland:  AE-2  for  L.  $13.12 
per  ton:  90-95-80  emulsified.  $13.12  per 
ton:  AE-10  for  LX,  $14.32  per  ton: 
On-95  plus  road  oil,  50%.  $13.12  per 
ton. 

Shell  Oil  Co.:  AE-10  for  LX.  $14.32 
per  ton:  90-95  plus  road  oil,  .50%.  $13. U- 
j>er  ton. 

Union  Oil  Co.:  90-95-80  emulsified, 
$13.12  per    ton. 

Bids  held  under  advisement. 


CONTRACT    AWARDED 

OAK"^AND,  Cal. — Vernon  Foundry 
Co..  Hollydale,  Calif.,  at  $10,149.74 
awarded  contract  by  the  East  Bay 
Municipal  Utility  District,  Oakland, 
under  Proposal  L.S.  146.  for  furnLsh- 
ing  2913  cast  iron  bell  and  spigot  wa- 
ter  pipe    fittings    in    sizes    1-    to    20-ln. 


CONTRACT    AWARDED 

EUREKA.  Humboldt  Co..  Calif.— 
American  Cast  Iron  Pipe  Co.,  Sharon 
Bldg.,  San  Francisco,  at  $0,653  per 
foot,  total  $4,571  submitted  low  bid 
and  awarded  contract  by  the  Eureka 
City  Council  May  21  for  furnishing  7.- 
000  ft.  of  6-in.  cast  iron  pipe  for  the 
water    department.  ■" 

BIDS    OPENED 

BERKELEY.  Alameda  Co.,  Calif.— 
Following  bids  received  by  Berkeley 
City  Council  for  furnishing  1,000  tons 
of    emulsified   asphalt    road   oil: 


CONTRACTS    AWARDED 

SANTA  CRUZ,  Cal.— Henry  Cowell 
Lime  &  Cement  Co..  2  Market  St..  San 
Francisco,  at  $446  for  70(1  bags  of  ce- 
ment, and  the  Central  Supply  Co..  1 
Division  St.,  at  $338  for  130  cu.  yd.<;. 
of  rock  and  at  $107  for  65  cu.  yds.  of 
sand,  awarded  contracts  by  the  Santa 
Cruz  City  Council  for  furnishing  m.T- 
terials  for  the  paving  of  the  Ocean  SI 
pipe   line  ditches. 

The  Cowell  Co.  hid  J481  for  fur- 
nishing the  cement  in  cloth  sacks. 
Central  Supply  Co.  bid  $507  for  th.- 
cement. 


COMPENSATION  GENERAL    LIABILITY  PLATE    GLASS 

ACCIDENT  AND   HEALTH  FIDELITY  AND   SURETN 

BURGLARY  AUTOMOBILE    INSURANCE 

Branch   Office    Pacific   Coast   Department 

Walter  W.  Derr,  Resident  Vice-President  and  Manager 

Montgomery  Street  -  San  Francisco 


Atlas  Economy  Gas  Fuel  Circulating 
System  of  Warm  Air 
Heatingr 


The  ATLAS  ECONOMY  GAS  CONVEC- 
TOR,  the  most  important  link  in  this  cir- 
cualtlng  system,  is  as  modern  as  tomor- 
row. Its  square  casing  comes  in  a  two- 
tone  green,  marking  the  age  when  a  fur- 
nace can  be  as  attractive  and  pleasing 
to  the  eye  as  it  is  efficient. 
The  Atlas  Gas  Convector  is  built  of  heavy 
gauge  iron,  all  welded,  with  a  bottom 
casing  which  eliminates  the  possibility 
of  infiltration  of  dust  or  dirt. 
The  Atlas  Economy  Gas  Furnace  in  all 
sizes  has  been  approved  by  the  Ameri- 
can Gas  Association  and  has  met  with 
all  requirements  of  their  laboratory  tests 
thus  giving  assurance  that  the  furnace  is 
j  properly  designed  and  constructed  for 
efficiency    and    safe    operation. 


Atlas  Heating  &  Ventilating  Co.,  Ltd. 


EVERYTHING     IN     HEATINP 


557-567    FOURTH    STREET 
SAN     FRANCISCO 
Phone    DOuglas   0377 


1451    32nd    STREET 

OAKLAND 
Phone    LAkesrde    1266 
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Bid    calls   for   construction    machinery    and    materials    and    miscallaneous  equipment    and    supplies   purchSMd    by 
Federal,    State,   Municipal   and   other  Public   agencies. 


EAST  BAY  UTILITY  DIST. 


OAKI.AND,  Cal.— Until  June  12.  X 
P.  M.,  bid.s  will  he  received  by  Ihi- 
Kaxl  Bay  Municipal  ITtlllly  District. 
John  S.  Kimball,  Secretary.  512  ir.tli 
SI.,  flakland.  for  furnishing  matcrialu 
for  u.Hc  linrinK  (he  year  oiuIIiik  Jiini: 
30.  1!I36.  HH  follows: 
L.  S.  148— Kniulsined  asphalt. 
PROPOSAL  628— Aluminum  sulphate. 
PROPOSAL  626— Oxygen  gas  and  dis- 

solM'd    .icctylenp    gas. 
PROPOSAL   625— Quick    lime   and    liy- 
drated  lime 

Specifications     obtainable     from     the 
above  otflce.  ♦ 


OAKLAND.  Cal.— Until  June  4.  5:3m 
I'.  M.,  bids  will  be  received  by  the 
East  Ray  Municipal  Utility  District. 
John  .S.  Kimball.  Secretary.  512  16th 
St..  Oakland,  under  Proposal  N'o  L..S. 
150,  for  furni.shing  an  electric  switch- 
board   for    the    general    office    building. 

Specifications  obtainable  from  the 
above  office.  • 


OAKLAND  CITY 


OAKLAND,  Cal.— Until  June  8.  bet. 
8  and  9  P.  M..  bids  will  t)e  received 
by  the  Oakland  City  Council.  W.  W. 
Chappell,  City  Clerk,  for  furnishing 
the  following  materials  for  use  during 
the    fiscal    year   ending   June    30,    1D36 

Road  Oil.. 

Stone. 

Sand. 

Stone  Chips. 

Quarry   Waste. 

Emulsified    Road    Oil. 

Road   Oil    (Hoenig). 

Lubricating   Oil    . 

White  Paint. 

Street   Brooms. 

Specifications  obtainable  from  the 
above  office. 

OAKLAND.  Cal.— Until  June  i).  bi^t. 
8  and  9  P.  M..  bids  will  be  received  by 
the  Oakland  City  Council,  W.  W. 
Chappell.  City  Herk.  for  furnishing 
one  3-wheel  road  roller  and  three  au- 
tomobiles  (1   sedan   and   2  coupes). 

Specifications  obtainable  from  the 
above  office. 


OAKLAND,  Cal.— Until  June  6.  be- 
tween 8  and  9  P.  M.,  bids  will  be  re- 
ceived by  the  Oakland  City  Council. 
W.  W.  Chappell.  City  Clerk,  for  fur- 
nlRhing  standard  steel  grading  and 
frames.  H-beams  and  curb  angle  bars 
for  catchbasins  for   the  Street   Dept. 

Specifications  obtain£.ble  from  the 
above  office. 


RECLAMATION  BUREAU 

ROULDER  CANYON,  Nev.  —  Until 
June  IS,  2  P.  M..  bids  will  be  received 
by  the  Bureau  of  Reclamation.  Den- 
ver, Colorado,  under  Spec.  No.  6S9-D. 
for  furnishing  and  delivering  f.o.h. 
f-ars  at  the  shipping  point  or  at  Bould- 
er City,  at  the  option  of  the  bidder, 
two  gages  for  indicating  the  water 
levels  m  the  forebay  and  tailrace  and 
one  gage  for  indicating  and  recording 
water  levels  in  the  river  at  the  gaging 
station  for  installation  in  the  Boulder 
Power  Plant.  All  apparatus  will  be  in- 
stalled by  the  Government. 

Specifications  obtainable  from  the 
above  office  without  charge  to  prospec- 
tive bona  fide  bidders,  to  others,  50c 
not  returnable. 


BOULDKR  CITY.  Nev —Until  June 
17,  2  P.  M.,  bids  win  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  No.  B88-D,  for  fur- 
ni.shlng  and  delivering  fob  car.n  at  the 
shipping  point  or  at  Boulder  City,  at 
the  option  of  the  bidder,  two  sets  of 
oil  stor.-.ge  tanks  with  platforms,  lad- 
ders, handr.iils  and  appurtenances  for 
the  Roulder  Power  Plant.  The  tank« 
will    be    installed    by    the    Oovernment. 

.Specifications  obtainable  from  abovt 
ufflce  without  charge  to  prospective 
liona  fide  bidders:  to  others,  $0.75,  not 
returnable. 


ODAIR.  Wa.sh.  — Until  June  14,  2  P. 
M.,  bids  will  be  received  by  the  Bu- 
reau of  Reclamation,  Denver,  Colo., 
unvler  Spec.  No.  690-D.  for  furnishing 
.ind  delivering  fob  cars  at  the  ship- 
ping point  and/or  Odair,  WKshlngton. 
structural  steel  roof  trusses  for  the 
garage  and  fire  station  at  the  Gov- 
ernment camp  at  Grand  Coulee  Dam. 
Columbia  Bi.sin  Project.  The  mate- 
rials will  be  installed  by  the  Govern- 
ment. 

.Spe<ifications  obtainable  from  above 
otflce  without  charge  to  prospective 
bona  fide  bidders:  to  others.  J0.50  not 
returnable. 


MEl .  WATER  DISTRICT 

LOS  ANGELES,  Cal.— S.  A.  Joseph. 
Purchasing  Agent  of  the  Metropolitan 
Water  Di-stric.  306  West  Third  St.. 
Los  Angeles,  has  announced  that  he 
wishes  to  assemble  a  mailing  list  of 
individuals  and  firms  which  may  be 
interested  in  bidding  on  and  in  the 
purchase  of  salvage  materials  and 
equipment  now  owned  by  the  district 
or  which  may  become  available  from 
time  to  time  during  the  progress  of 
construction  work  being  done  by  dis- 
trict forces.  The  equipment  and  ma- 
terial includes  practically  every  kind 
of  machinery,  tools,  pipe,  and  mis- 
cellaneous equipment.  Those  wishing 
to  be  placed  on  the  mailing  lists  are 
.ndvised  to  send  their  names  arvd  ad- 
dresses, together  with  the  class  of 
material  or  equipment  in  which  they 
are  interested,  to  .?.  A.  Joseph.  Room 
504.  Metropolitan  Water  District  Bldg 
306   West    Third    St..    Los   Angeles. 


NAVY  DEPARTMENT 


WASHINGTON.    D.   C— Bids  will   be 
received   by  the  Bureau   of   Supplies  & 
Accounts,     Navy     Dept..     Washington. 
D.     C,     for    furnishing    miscellaneous 
supplies  and  equipment,  as  follows: 
TUBES,      approximately     12,000     steel 
boiler;     Mare      Island     and     Puget 
Sound.     Sch.    5152;    June   7. 
CRUCIBLES  without  covers:  48,  Mare 
Island:    25,    San   Diego.     Sch.    5149; 
June  7. 
PIPE  and    tubing,    brass   and    copper; 
East   and   West  Y'ards.     Sch.   5147; 
June  7. 
PIPE,    iron   and   steel,    and   steel  tub- 
ing:   East   and   West   Yards.     Sch. 
5145:  June  7. 
STEEL,    corrosion    -    resisting,    strips: 
East   and   West   Yards.     Sch.    5135; 
June   7. 
ELECTRODES,  welding;  East  &  West 

Y'ards.  Sch.  5094;  June  7. 
ELECTRODES,  welding,  iron  &  steel. 
10.000  pounds  and  1.200  pounds 
steel  welding  electrodes:  Mare  Is- 
land. Sch.  5173;  June  7. 
PAPER,  templet.  IS  rolls;  Mare  Is- 
land.    Sch.   5174:    June  7. 


SPRINGS,     helical,     17,000;     Mare     In- 
land.    Sch.    5162:   June  7. 
TUBES,    condenser,    admiralty    metal, 

70.000    lbs.;    Weatern    Yards.      Seh. 

5161;    June    7. 
INSULATING   material;    Kant   A    West 

Yards.    Sch.   5153;  June  7. 
METAL,     galvanized    steel     expanded, 

4.000  lbs.;    Mare   Island.     Sch.    5177; 

June  7. 
STEEL,    shapes,    medium,    black.    East 

and    West     Yards.      Sch.    900-8426; 

June    7. 
EXTINGUISHERS,    fire,    carbon-diox- 
ide and  carbon -tetrachloride;  East 

and  West   Yards.     Sch.    5163;   Juno 

7. 
BRASS,    naval,    bar,   15.000   lbs.;    Mare 

Island.    Sch.   5204;    June   11. 
SOLDER,  400  lbs.,  tin-lead  wire  solder 

Mare   Island.    Sch.   5207;   June   11. 
TRUCKS,   motor;   East  &  West  Yards. 

Sch.    5189:    June   11. 
MERCURIC-OXIDE.     12.000     lbs.     dry; 

Mare  Island.     Sch.   5231;   June   11. 
FANS,    electric   ventilating.   &   spares, 

40;    Mare    Lsland.     Sch.    5164;    July 

12. 
Information    obtainable    from    above 
office    and    from     Headquarters.     I2th 
Naval    District.    100    Harrison    St..    San 
Franci-0'\ 

^U.  S.  FOREST  SERVICE 

GOVERNMENT  ISLAND,  Cal.— Bids 
will  be  received  by  Frank  Haynie. 
Supply  Officer.  Forest  Service  Supply 
Depot,  Government  Island,  Oakland, 
as   follows: 

JUNE  3.   2  P.   M. 
BID    NO.    2537:    1.000    ground    rods.    1- 
in.     X     5-f.t,    copperweld,     without 
copper  wires; 
BID  NO.  2538;  5.000   2-bolt  clamps,  for 

M-    I's  -    or   ^B-in.    guy   strand; 
BID  NO.   2370:  200  2-cell  focusing  type 

flashlights,    400-ft.    range: 
BID   NO.   2558:    (1)    5.000   ft.   solid  cop- 
per   wire.    No.    14    B&S;    (2)    10.000 
ft.    A -in.   guy  strand; 
BID    NO.    2556:    (1)    100    telephone 
switches;    (2)    100    lightning   arres- 
ters;    (3)     100     vacuum     lightning, 
single    pole,     arresters:     (4)     1.000 
wood    brackets,    creosoted;    (5)    100 
ground    clamps.    %-    to    2-m.;     (6) 
1. 000    strain    insulators;    (7)    50    pounds 

solder; 
BID    NO.    2557:    3,000    ft.    passing    link 
chain.  2-0  type. 
Ail     bids     for    delivery     fob     bidder's 
shipping  point   and/or  Government   Is- 
land,   unless    otherwise    specified. 

Specifications  obtainable  from  above 
office. 

NEVADA  STATE 

FALLON.  Nevada— Until  June  10.  11 
A.  M..  bids  will  be  received  by  the 
Churchill  County  Board  of  County 
Commissioners,  at  the  telephone  of- 
fice. Fallon,  for  furnishing  one  as- 
sorted carload  of  butt  treated  Class  C 
Cedar    poles. 

Specifications  obtainable  from  above 
office. 

~SAN  FRANCISCO  CITY 

SAN  FRANCISCO— Until  June  10.  S 
P.  M..  bids  will  be  received  by  T.  A. 
Brooks.  Purchaser  of  Supplies.  Room 
270.  City  Hall,  under  Bid  No.  1372.  for 
furnishing  hardware  and  castings  for 
the  item:  July  1.  1935.  to  December 
31.    1935. 

Specifications  obtainable  from  above 
office. 
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21—  BRIDGES 

BIDS    WANTED 

T.OS  ANGELES.  Cal.— Until  June  12 
10  A.  M..  bids  will  be  received  by  the 
Las  Angeles  board  of  public  work.?. 
City  Hall,  for  the  construction  of 
work  trestle  extension  over  north  out- 
fall sewer.  Section  No.  1.  ocean  out- 
fall at  the  Hyperion  se\v;,ge  treatment 
plant(  cash  contract). 

The    bids  will   be   taken   as  follows: 
(la)    construcion    of    480    l.f.    of   creo- 
.'<oted  wooden  pile  bent  trestle  with 
all    requlre>d     r-ppurtenances    com- 
plete in  accordance  with  Plan  No. 
D-3.S31.   lump  sum: 
(111)  per   2-pile   bent    for   bents    No.    99 
and    No.     100.     including    bracing, 
rails,    superstructure   and   appurte- 
nances complete: 
(f.)  8-ft.   span; 
fb)  IG-ft.    span.  ' 


BIDS    WANTED 

HUMBOLDT  COUNTY.  Cal.— Until 
June  11,  2  P.  M.,  bids  will  he  re- 
ceived by  the  Humboldt  County  Board 
of  Supervisors.  Eureka,  for  the  con- 
struction of  a  bridge  over  the  Eel 
River,  near  the  mouth  of  the  V!.n 
Dnzen. 

Specifications  obtainable  from  Cnu.i- 
ty  Engineer  Frank  Kelly.  ' 


BIDS    OPENED 

CHELAN  COUNTY.  Wash.—  Elliott 
&  Co..  Inc..  2155  Northlake.  Seattle, 
at  $39.0fi0  submitted  low  bid  to  L.  V 
Murrow.  Director  of  Highways,  Olym- 
pia.  May  21,  for  the  construction  of  a 
bridge  2fi3.16  ft.  long  over  the  Wenat- 
chee  River  in  Tumwater  Canyt>n.  Sec- 
ticm  1:  and  a  steel  girder  bridge  145 
ft.  long  over  Cbiwaukum  Ureck  in 
Tumwater  Canyon.  .Section  2.  on  State 
Road  No.   15.   in  Chelan  County. 

The  other  bids  were: 
Warren    Northwest,    Inc.,    T'urt- 

land    $47,890 

Puget    Const.    Co..    Seattle  48,074 

John    Arrington,    Seattle 48,655 

Butler  Const.   Co.,    Seattle 49,105 

Sheblc    Const.    Co..    Seattle  49,543 

I/idral    Const.    Co.,    Seattle 31.415 

MacRae    Bros.,    Seattle 51,866 

Bids    held    under    advisement. 


BIDS  WANTED 

UNION  COUNTY.  Oregon  —  Until 
.lune  fi.  9  A.  M..  bids  will  be  received 
by  the  Oregon  Slate  Highway  Com- 
mission. R.  H.  Baldock.  State  High- 
way Engineer,  Auditorium,  Third 
Floor.  Public  Service  Bldg.,  Portland, 
for  the  construction  of  an  undercross- 
ing  of  the  O-W.R.R.  &  X.  Co.  railway 
in  La  Grande,  on  the  La  Grande  Un- 
dercrosslng  Section  of  Wallowa  Lake 
Highway,  U.S.P.W.  Project  NRM 
SO-B. 

Work  includes  grading  and  paving 
of    approaches    thereto,    and    will    in- 


volve approximately  25,000  cu.  yds. 
excavation;  2800  cu.  yds.  concrete  in 
undercrossing  structure  and  road- 
way pavement:  SS.OOO  lbs.  structural 
.■^teel;  169,000  lbs.  metal  reinforcement: 
2(1110  lin.  ft.  concrete  handrail;  950  sq. 
yds.  concrete  sidewalk;  850  lin.  ft. 
concrete  curb;  and  700  cu.  yds.  crush- 
ed   rock    surfacing   materials. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Room  322,  State  Office  Bldg.,  Salem, 
upon  deporit  of  $5, 


CONTRACT    AWARDED 

LOS  ANGELES  COUNTY,  Calif,  - 
Urifflth  Co.,  502  Los  Angeles  Railway 
Hldg..  T^s  Angeles,  at  $91,119.95  was 
iiwarted  contract  by  the  State  High- 
way Commission.  Sacramento,  for  the 
construction  of  a  bridge  i.cross  Tu- 
Junga  Wash  on  San  Fernando  Road 
between  Trueedale  Ave.  and  Went- 
worth  St.,  consisting  ef  nine  45-ft. 
concrete  spans  on  concrete  piers  and 
approximately  197  feet  of  timber  tres- 
tle on   pile  bents. 


BIDS    OPENED 

GOVERNMENT  ISLAND.  Calif.— 
Following  bids  received  by  Frank 
Haynle.  Supply  Officer,  Forest  Ser- 
vice Supply  Depot.  Government  Is- 
land, Oakland,  under  Bid  No.  2495,  for 
furnishing  one  75-ft.  standard  through 
truss  span,  inclirding  all  structural 
steel  bolts  for  field  connections,  etc., 
for  t!ie   Big   Chico  Creek   Bridge: 

Judson-Pi.ciflc  Co..   fob   S.   F $1,245 

Pacific  Coast    Steel,   fob   S.    F 1,250 

Golden  Gate  Iron  W'ks  fob  S.   F.  1.285 

Herrick    Iron   Worlsfi,    Oakland 1.298 

Moore   Dry   Dock   Co.,    fob    Oak- 
land       1,334 

Western  Iron  Works,  fob  S.  F 1,360 

Schra'der   Iron    Wks.    S.   F. 1,488 

Bids  held  under  advisement. 


BIDS  WANTED 

PLACER  CO..  Cal.— Until  June  3. 
10  A.  M.,  bids  will  be  received  by  the 
Placer  County  Board  of  Supervisors, 
A.  S.  Fleming,  County  Clerk,  Auburn, 
for  furnishing  and  erecting  a  93-ft. 
6-in.  steel  span  bridge  with  18-foot 
roadway,  on  present  foundations  or  on 
steel  H  piles,  at  a  site  adjf-cent  to  the 
Thomas  and  Glenn  ranches  about  four 
miles  northeast  of  Lincoln,  Placer 
County.  Brrdge  No.  3.  Road  No.  37,  at 
Doty's   Ravine. 

Plans    f.nd    specifications    obtainable 
from   the   above   ofllce    or   from   W.   E. 
Emmett.    901    Russ    Bldg..    San    Fran- 
cisco,   at    a  charge   of   tl. 
BIDS   OPENED 

ALAMEDA  COUNTY.  Cal.— A.  Soda 
&  Son,  1077  65th  St.,  Oakli^nd,  at  $71- 
620.47  submitted  low  bid  to  the  Ala- 
meda County  Board  of  Supervisors, 
Court   House,    Oakland,    for    the   com- 
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pletion  of  the  approaches   to   the  Park 
.Street   Bridge. 

Bids  were  taken  as  follows: 
(   1)  1200  cu.  yds.   embankment; 
(   2)  2870  cu.   yds.   structural  excav.; 
(  3)   660   ft.   creoBoted   timber  pllei; 
(  4)  64.000     sq.     ft.     6-ln.     waterbound 

macadam   base; 
(    5)   62.000  sq.  ft.  6-ln.   two-course  as- 

phait    concrete; 
(   6)  1490    cu.    yds.      Portland      c«ment 

concrete; 
(    7)   960  lin.   ft.   balustrade; 
(   8)  167.600  lbs.  reinforcing  eteel; 
(  9)  51.000   lbs.   structural  steel; 

(10)  4870  sq.  ft.  concrete  sidewalk; 

(11)  1160    lin.     ft.     concrete    curb    and 

gutter; 

(12)  Lump  sum.  electroliers  and  gates; 

(13)  115    Iln,    ft.    8-in.    vitrified    sewer 

pipe; 

(14)  50    lin.    ft.    10-in.    vitrified    sewer 

pipe; 

(15)  60    lin.     ft.     13-in    vitrified    sewer 
pipe; 

(16)  375    lin.    ft.    18-in.    vitrified    sewer 

pipe. 
Total  bids   follow; 

(A)  A.    Soda    &    Son,    Oi.kland,    $71,- 
620.47. 

(B)  MacDonald  &  Kahn  Co..  Ltd.,  San 
Francisco,  $73,337.00, 

(C)  E.   T.    Lesure,    Oakland,    $76,661.50. 

(D)  Healy  -  Tibbitts    Const.    Co..    San 
Francisco.    $78,982,20, 

Unit  bids  follow: 

(A)  (B)  (C)  (D) 

1).  .     $     1.36  $       1.50  $       1.20  $         .60  ) 
(   2).  1.30  2.00  1.00  2.00 

<   3)  1.13  .55  1.00  2.00   ) 

(   4).  .  .093  .045  .10  .10  ) 

(  5)  ...  .187  .18  .22  .18  i 

(  6)....  12.21  15.00  15.00  18.00  0 
(  7)....  6.02  7.60  5.75  4.60  ) 

(  8) 039  .04  .04  .04  I 

(   9)....  .092  .085  .10  .08  i 

(10)....  .223  .20  .20  .: 

(11)  .  .847         1.10  1.10  1.00  ) 

(12)  ...  9226.94  6561.00  8072.00  7290.00  ) 
(13)....  1.56  2.00  2.20  2.00  ) 
(14)...  2.38  2.00  2.00  3.00  ) 
(15)....  3.83  2.20  2.3(-  3.70  1 
(16)  ..           2.78           4.00           3.30           5.00  ) 

All    bids    referred    to    County    Engi- 
neer   lurnett    Hamilton.  • 


22— DREDGING   HARBOR  ! 
WORKS  EXCAVATION 

CONTRACT    AWARDED 

LOS  ANGELES,  Calif.— Pan-Pacific 
Piling  &  Construction  Co.,  2145  East  I 
25th  St..  awarded  contract  by  the  Los 
Angeles  harbor  department  May  22; 
.-.t  $20,949.37,  for  creosoted  piles  for 
wharf  extension  at  Berth  145,  Los  An- 
geles Harbor,  Spec.  No.  941.  The  coni 
tract  involves  18,762  l.f.  Douglas  llr 
be&ring  piles  with  16-pound  creosote 
treatment  and  19,180  l.f.  Douglas  fir 
fender  piles  with  12-pound  creosote 
treatment.  Consolidated  Lumber  Co., 
122  W.  Jefferson  Blv-d.,  was  awarded 
a  contract  at  $2,729.96  for  furnishing 
56,852  boird  feet  of  creosoted  sawn 
Douglas  fir  for  the   same   project. 


Jfay   21).    19.35 
PLANS    AWAITING    APPROVAL 

SE.\TTLE.  Wash.  —  Plans  for  pre- 
liminary work  in  connection  with  the 
construction  of  the  Grays  Harbor  Jet- 
ties have  been  completed  and  for- 
warded to  Lieut.  Col.  T.  M.  Robins. 
Division  Engineer,  Customhouse,  at 
Portland,   for  approval. 

Funds  in  the  amount  of  f410,000 
have  been  ;.llotted  for  the  prelim- 
inary work,  which  will  involve  the 
construction  of  tramways,  trestles, 
and   as    much   rock   as   may   be   moved 
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with  111"'  Hiimunt  avnlliihl<-.  Tntnl  im>h' 
i.f  thf  pnij.cl  Is  t4. 660. 000.  Lieut.  Col. 
H.  J.  Wild.  DlHlrlrt  KiiKliifipr,  Knderi.l 
omcr  HMk.,  Soaltlc,  hcllcvi'.M  that  nd- 
(lltli'iial  fiiml.s  will  be  av^illablc  ri:^ 
.soon  a.s  iircllmlnaiy  work  Ih  uiidrT 
way  and  (hat  the  prciji'd  nii.y  he  car- 
ried to  I'onipletlon.  Several  alternate 
l>lann  of  movlnR  rork  will  be  Inrluded 
ill  tlie  plariH.  'JYewtlen  and  tramways 
iiinBtnirtcd  by  contruetor.s  will  be- 
I'Ome  Kovcrnment  property  when  ron- 
itnietlon    is   Hnishevl. 

'  Bldn  probably  will  be  i.sUed  within 
ten  days. 


23— IRRIGATION  PROJ. 

CONTRACT    AWARDED 

OWYHKIC  TROJECT,  Oregon-Idaho 
—Geo,  H.  Henly.  Ny.saa,  Oregon,  at 
$10,niii.40  awarded  contract  by  the 
nureaii  of  Reclamation.  Ontario,  Ore., 
under  Kpec.  No.  B76-n,  for  the  con- 
struction of  earthwork  and  structures 
Sheperd  Gulch  Drain,  Dead  Ox  Flat 
Division,  Owyhee  Project,  near  Pay- 
jtte  and   Weiser,   Idaho.  ' 


CONTRACTS    AWARDED 

YCMA.  Ariz.  — Lewis  Chambers  Con- 
Hniitien  Co..  Inc.,  174.'i  Canal  Bank 
BldfT.  New  OrleariN,  I.jt,,  ;.t  $n.0fi4!i 
;ier  c.y.,  total  $.505,506.10  awarded 
Schedules  I,  2  and  3;  and  the  Mlttry 
3ros.  Const.  Co.,  5531  Downey  Road, 
x>8  Angeles,  at  $n.075  per  c.y.,  total 
(260,400.  awarded  Schedule  4  l)y  the 
1ure.\u  of  Reclamation,  Yuma,  Ariz., 
inder  Spec.  No.  621,  for  the  construc- 
lon  of  earthwork,  All-American  Ca- 
lal.  Station  1860  to  Station  3090  plus 
5,  Boulder  Canyon  Project. 
'  The  work  is  located  from  IS  to  43 
niles  southwest  of  Yuma,  and  from  10 
nlles  east  to  35  miles  northeast  of 
'"f.lexico.  Calif.,  and  involves  11,261.- 
00   c.y.    of    common    excavation. 

Bids   were  taken    as   follows: 

Sehedule  No.  1:  Station  1860  to  Sta- 
ion  2170;  2,707,000  c.y.  excavation  of 
■anal,    common. 

Schedule  No.  2;  Station  2170  to  Sta- 
ion  2455:  2,564.000  c.y.  excavf.tion  of 
anal,    common. 

Schedule  No.  3:  Station  2455  to  Sta- 
ion  2740:  2,518,000  c.y.  excavation  of 
anal,    common. 

Schedule  No.  4:  Station  2740  to  Sta- 
ion  3000  plu.s  75:  3,472,000  c.y.  excava- 
Inn  of  canal,   common. 


;ONTRACT     AWARDED 

OWYHEK  PRO.IECT,  Oregon-Idaho 
-Morrison-Knuds.-n  Co.,  P.  O.  Box 
518.  318  Broadway.  Boise,  Idaho,  at 
127,485  awarded  contract  by  the  Bu- 
eau  of  Reclamation,  Ontario,  Oregon, 
.inder  Spec.  No.  619,  for  the  construc- 
ion  of  earthwork  and  structures, 
louth  Canal,  Station  736  to  Station 
340.  and  South  Canal  Lateral  17.7, 
iuccor  Creek  Division,  Owyhee  Prbj- 
it.  near  Homedale,   Idaho. 

Barnard-Curtiss  Co..  Minneapolis, 
.linn.,  at  $149,876  submitted  the  onl> 
>ther  bid  at  the  opening  May  7.  as 
r>revionsly  reported. 


;OMPLETE    BID    LISTING 

OWYHEE  PROJECT.  Oregon-Idaho. 
-Following  is  the  complete  li.st  of  bids 
eceived  by  the  Bureau  of  Reclama- 
ilon.  Ontario.  Oregon.  May  15,  under 
;pec.  No.  6SI-D.  for  the  construction 
f  structures.  North  Canal  laterals  N. 
•.  9.9  10.5:  10.5-0.3;  10.5-0.6:  10.5-1.2; 
0.5-1.8;  10.5-2.1;  U.O:  11.7:  12.4;  12.4- 
.4:  12.9:  13.6:  13.6-0.2;  13.6-0.8  and 
3.6-1.1,  Mitchell  Butte  Division.  Owy- 
lee  Project,   near   Dunawi.y,    Oregon: 

Winters  &  Ashcraft,  Route  1.  Nyssa 
iregon:  Scbfilule  1,  $7,469.50:  Scbed. 
,   no  bid. 

J.  A.  Terteling  &  Sons,  Boise,  Ida.: 
iohed.  1.  J;7.60G:  Scbed.  2.  $13,161:  io- 
:il.    $20,767.     Stipulations,    .all  on  none. 

Fife    &•    Co.,    Adrian.    Ore.;    ScheiJ.    1, 


»7,7S3;  Sched.  2,  $13,274.50;  total.  $21- 
057.50. 

H.  L.  Horn,  Ny/isa,  Oreg. :  Sched.  1, 
$8,090;   Sched.   2.    $14,076;   total.   $22,165. 

Dan  Tetcrn  &  Con.,  Onti.rlo,  Ore.: 
Sched.  1.  $8,377;  Sched.  2.  $14,487.50; 
total,  $23,864.  Stipulations:  Thin  bid 
Is   for  both   Hchedulcs  or   none. 

John  OandniT,  Nynsa,  Ore.;  s<lied. 
I.    $7,587.50;    Sched.    2.    no   bid. 

lildH   hfUl    under  advisement. 


COMPLETE    BID    LISTING 

(iWVHEE   PROJECT,    Oregon- Idaho. 

Jos.  P.  Hrumbach,  Parma,  Idaho,  at 
$16,550,  as  iircviotisly  reported,  auh- 
Miitted  low  bid  to  the  Bureau  of  Rec- 
lamj.tlon.  Ontario,  Oregon,  May  14, 
under  Spec.  No.  679-D,  for  the  con- 
struction of  earthwork,  North  Canal 
Laterals.  25.4  to  27.8-0.7  Mitchell  Butte 
Division,  Owyhee  Project.  The  work 
is  located  near  Dunaway  and  N.vssa, 
Oregon. 

Complete   bi^ls   follow: 

Joseph  P.  Brumbach,  Pi.rma,  Idaho: 
Schedule  1,  $12,200:  Schedule  2,  $4,- 
850;  total,  $17,050.  If  awarded  both 
schedules,  deduct  $500,  making  a  to- 
tal of  $16,550. 

J.  A.  Terteling  &  Sons.  Boise,  Ida.: 
Schedule  1,  $13,498;  Sched.  2.  $4,092; 
total   $17,590.     Will   accept  i.ll   or  none. 

P.  R.  Teters  &  Co.,  Spokane,  Wash.: 
.■Schedule  1,  $13,936.50:  Schedule  2.  $4.- 
423.50:  total,  $18,360.  Will  accept  all 
or  none. 

Bids   held    under  advisement. 


24 — STREET  LIGHTING 
SYSTEMS 


PREPARING    PLANS 

.'iAN  MATEO.  S;.n  Mateo  Co..  Cal. 
— City  Manager  E.  P.  Wilsey  is  pre- 
paring preliminary  plans  and  esti»- 
in.ites  for  installation  of  electroliers 
ill    the    Hayward    Park   district. 


BIDS    OPENED 

MARCH  FIELD,  Riverside  County. 
Cal.— A.  Soda  &  Son,  1077  65th  Street, 
Oi.kland,  at  $2,660  submitted  low  bid 
to  the  Constructing  Quartermaster  at 
:MarcIi  Field  May  24,  for  additions  to 
night  lighting  system  at  March  Field. 

Complete  bids  follow: 

A.   Soda  &    Son,    (1)   $2660;    (2)   $1807. 

Bennett  &  Tavlor,  (1)  $2894:  (2)  $1,- 
986. 

Moore  Electric  Co..  (1)  $3000-  (2) 
?1546. 


2S— MACHINERY  AND 
EQUIPMENT 

CONTEMPLATED 

OAKDALE,  Stanislaus  Co..  Calif.— 
Directors  of  the  Oakdale  Irrigation 
District  contemplate  the  purchase  of 
a  small  dragline  to  be  used  in  mi.in- 
tertance  work  on  the  district's  smaller 
laterals,  canals  and  drainage  proj- 
ects, i 


BIDS    OPENED 

BONNEVILLE  DAM.  Ore.  —  Bing- 
ham Pump  Co..  705  SE  Main.  Port- 
l.-.nd.  at  $778  submitted  low  bid  to  he 
T'.  S.  Engineer  Office.  Pittock  Block. 
Portland,  for  furnishing  one  pumping 
unit  for  installation  at  Bonneville 
dTmr  as  a  part  of  the  lawn  sprinkling 
system. 

Complete  bids  follow: 

Bingham   Pump   Co..    Portland.    $775. 

Helt  &  O'Connell.  Portland.  $787  on 
alternate  and   $899  on  regular.     ■ 

Byron    Jackson    Co..    Berkeley.    $830. 

M.  Donald  Spencer  Co..  Portland. 
$850. 

■United  Iron  Works.  Oakland.   $920. 

B.  B.  Davis  Electric  Co.,  Inc.,  Port- 
land.  $956.42. 

Bids   held   under  advisement. 


BIOS    OPENED 

LOS  ANfMOLKS.  Cal.— The  foUowlriK 
bids  were  reielvfrd  by  D.  P.  Nlrklln. 
Purchasing  Agent  of  the  I>oii  Angelen 
Water  and  I'ower  Bureau,  Room  740, 
207  ».  Hroadwi-y,  for  furnishing  one 
only  crane  runway  complete  In  ac- 
cordance with  drawlngii  Nos.  A -4200; 
assembly  "A";  A-420C,  A-4207,  A-4210 
and  A -4211,  under  Spe<-.  No.  1666.  Al- 
tern.'ite  prorK>H<ilH  were  taken  for  u«e 
of  built  -  up  sections  equivalent  In 
strength   to   those  shown   on  drawings. 

The   bbls  were: 

Consolidated  Steel  <:orp.:  (I)  $8,767; 
la)    $9,6.50:    (b)   $9,367;    (c)   $10,250;  neL 

Minneapolis  -  Moline  Power  Imple- 
ment Co.:  (1)  $9,087.31;  (b)  $10,030 
Jiet. 

Pacific  Coast  Steel  Corp.:  il)  $8,995: 
(a)   $».682^    (b)   $9,745;    (c)   $10,453;   neL 


BIDS    OPENED 

SAN  BERNARDINO.  Cal  — Identici.1 
bids  at  $1,434  for  furnishing  a  mo- 
tor grader  fob  San  Bernardino,  were 
received  by  State  Purchasing  Agent. 
State  Capitol.  Sacramento,  under  Quo- 
tation No.  52113.  Req.  No.  1844,  from 
the  following: 

J.    D.   Ad!.ms  Company; 

Weaver-Rye    Tractor    Company; 

Smith  Booth  Usher; 

Autin-Western   Road   Machinery  Co 

,\ll  bidders  offered  a  2%  30  days 
discount. 

All   bids    under   advisement. 


BIDS    OPENED 

NORTH  HOLLYWOOD,  Los  Ange- 
les Co.,  Cal. — Following  bids  received 
by  the  State  Purchasing  Agent.  Sac- 
ramento, for  furnishing  one  motor 
grader  under  Quotation  51878.  Req. 
7288.    fob   North   Hollywood: 

Spear-Wells   Machinery   Co..    $3,054. 

Edward   R.   Bacon  Co..   $3,505. 

Austin-Western    Machy    Co..     $3,505. 

Jenison    Machinery  Co.    $3,505. 

Sacramento  Tractor  and  Equipment 
Co.,   $3,505. 

J.   D.   Adams  Co.,   $3,505. 

Weaver-Rye    Tractor   Co.,    $3,619. 

Bids  held  under  advisement. 

.\11  bidders  quoted  a  discount  of  2% 
30    days.  s 

CONTRACTS    AWARDED 

DEL  NORTE.  Humboldt.  Lake  and 
Mendocino  Counties.  Cal. — Contracts 
for  the  rental  of  3-yard  dump  trucks 
have  been  awarded  by  J.  W.  Vickrey. 
District  Engineer,  Division  of  High- 
ways,   Eureka,   as  follows: 

(1)  Three  for  approximately  500  hours 
each  to  be  used  in  the  vicinity  of 
Eureka,  to  Wm.  Colbert,  Garber- 
ville,   at  $2.33  per  hour. 

(2)  Three  for  approximately  500  hours 
each  to  be  used  in  the  vicinity  of 
Oarberville.  to  the  Rock  &  Gravel 
Trucking  t'o.,  Oakland,  at  $2.33 
per  hour. 

(3)  Four  for  approximately  500  hours 
each  to  be  used  in  the  vicinity  of 
Crescent  City,  to  H.  O.  Beckstrom. 
trinidad.    at    $2.33    per   hour. 

(4)  Three  for  approximately  500  hours 
each  to  be  used  in  Mendocino  and 
Lake  Counties,  to  K.  N.  Dewar. 
Eureka,   at   $2.33   per   hour. 


BIDS    OPENED 

.MARIN  COUNTY.  Cal.  —  Following 
bids  received  by  the  Department  of 
Public  Works.  Division  of  Highways. 
Jno.  H.  Skeggs.  District  Engineer. 
Sti.te  Bldg..  San  Francisco,  for  the 
rental  of  one  pneumatic  tired  dump 
trunk,  chassis  weight  not  less  than 
2800  lbs.,  body  capacity  not  le.s*  than 
I'li  c.y.,  for  approximately  600  hours, 
to   be  used  in   Marin  County: 

(1)   hand  shovel  loading; 

(2>     power  shovel  loading. 

(1)  $1.50;  (2)  $1.61:  May  L.  Green. 
Oakland. 

(1)  $1.50;  (2)  $1.62:  J.  P.  Cardoza. 
Oakland. 
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(IJ  tl.oO;  (2)  Jl.TT:  X.  1'.  ViinVul- 
kcnburgh.   Lob  Angeles. 

(1)  *1.53:  (2)  tl.66:  Frank  .Montank 
L.OS  Angreles. 

(1)  »1.53;  (2)  J1.96:  Ware  nros.,  San 
Bernardino. 

(1)  »1.54;  (2)  $1.67:  Rock  &  Gravel 
Trueking  Co..  Oakli.nd. 

(1)  11.55:  (2)  fl.GS:  C.  H.  fiperrhiB. 
Whittier. 

<1)  tl.67;  (2)  »1."0:  Walt«r  Ryals. 
Fas«dena. 

(1)  J1.57:  (2)  11.80:  I,.  A.  Herlyek. 
Paaadena;  Walter  L.  Morgan.  Pasa- 
dena:. 

(1)  $1.64;  (2)  $1.91:  J.  fi.  Slell,  San 
Bernardino;    V.    S.    Boren.    Hollywood. 

(1)  J1.67:  (2)  »1.70:  Lambretti  Bro.s.. 
Mill  Valley. 

(1)  $1.67;  (2)  $1.S0:  Jack  Leonard. 
Oakland;  A.  Texeira.  Oakland;  M.  V. 
.Mvis  a'nd  F".  Merino,  San  Lorenzo; 
Eugene  Dellf^  Rosa.  Martinez;  Joe 
Cunha.  Hayward;  E.  E.  Myers.  Chico; 
Daniel  Gallagher  T.  M.  &  R.  Co..  San 
Francisco;  R.  L.  Miller.  Oakland; 
Hayward  Bldg.  Materii.Is  Co.,  Hay- 
ward;  Roy  Parson,  Marysville;  Truck 
Contr.  &  Equip.  Co.,  Hayward:  F.  W. 
Totten.  Oakland:  F.  Erickson,  Oak- 
land; F.  M.  Mestretti.  San  Francisco : 
F.  MuUineaux.  Oakland;  .Arthur  <'. 
Russev.  Riverside;  X.  P.  Reynolds. 
Alameda;  Hayward  Bldg.  Supply  Co.; 
Chas.  W  Hills.  Oakland;  J.  A.  Alex- 
ander. Oi.kland;  Paul  J.  THplett,  Oak- 
land;   Perry   Brown.   Alameda. 

(1)  $1.75:  (2)  $1.85:  B.  B.  .Smedley. 
Bellflower.  ' 


BIDS    OPENED 

CHICO.  Butte  Co..  Cal.— Followmg 
bids  received  by  the  State  Purchaaing 
Agent.  State  Capitol.  Sacramento,  un- 
der Quotation  No.  52293.  Requisition 
No.  13706.  for  furnishing  one  single- 
drive  pneumatic-tired  motor  grader, 
f.o.b.    Shop    3.    Chico: 

Spears    Wells   Machinery    Co..    $3054. 

Identical  bids  at  $3505  submitted  by 
Edward  R.  Bacon  Co.;  Austin-West- 
ern Road  Machinery  Co.;  Jenison  Ma- 
chinery Co.;  Sacramento  Tractor  & 
Equipment  Co.,   and  J.   D.    Adams  Co. 

Weaver-Rye   Tractor  Co.,    $3619. 

All  bidders  quoted  a  discount  of  2% 
30  days. 


BIDS  OPENED 

TRCCKEE.  Cal.— Identical  bids  at 
Jinnn  less  27r  30  days,  were  received 
by  the  State  Purchasing  Agent,  State 
Capitol.  Sacramento.  Xinder  Quota- 
lion  No.  52563.  Req.  No.  13705,  for 
furnishing  one  dual-drive  motor  grad- 
er r..b.  Shop  3.  Truckee.  The  bidders 
were: 

Weaver- Rye  Tractor  Co. 

Austin-W^estern  Koad  Machinery  Co 

.1.   D.   Adams  Co. 

ridward   R.   Bacon   Co. 

Jpni.^on    Machinery    Co. 

Bids    held    under   advisement. 


BIDS   OPENED 

SACRAMENTO.  Cal.— J.  R.  Reeves. 
R.  D.  No.  3.  Box  100.  Sacramento. 
at  $425  submitted  low  bid  to  the  U. 
S.  Engineer  Oflice,  Capt.  J.  G.  Drink - 
w;.tcr.  District  Engineer,  Sacramento 
under  Order  No.  7335/HMR,  for  fur- 
nishing and  operating  one  dragline 
for    approximately    100    hours. 

The  other  bids  were: 
I/ord    &    Bishop,    Sacramento  $600 

Olympia   Dredging    Co..    S.   F 65<I 

Bids   heH   under  advisement. 


BIDS   OPENED 

SA.V  LUIS  OBISPO.  Cal.— Follow- 
ing bids  received  by  the  State  Pur- 
chasing Agent.  Sacramento,  under 
Quotation  No.  52698.  Req.  9930,  for 
furnishing  one  tri.ctor  fob  San  Luis 
Obispo: 

Farmer's  Hardware  and  Implement 
Co..  $1?4S.50;  alternate.  $2656;  5%  30 
days. 


Smith  Booth  Usher,  $2,115;  2%  30 
days, 

E.  C.  Livingston.  $2,391.30;  no  dis- 
count. 

Weaver  Rye  Tractor  Co..  $2,404.51: 
2%   30  days. 

J.   U.  Adams  Co..  $2,710;  oTo  30  days. 

liids    held    under  advisement. 


29— STREETS    AND    HIGH- 
WAYS 


BIDS   OPENED 

VKLLC^WSTONE  NATIONAL  PK.. 
Wyo. — Following  bids  received  by  F. 
A.  Kittredge.  Chief  Engineer,  N:.tion  • 
al  Park  Service,  409  Underwood  Bldg., 
San  Francisco,  for  furnishing  gener- 
ator and  switchboard  for  the  Yellow- 
stone National  Park  Hydro-Electric 
Generating  Station: 

Ideal  Electric  Mfg.  ','0..  fob  Mi-ns- 
field.   Ohio.   $16,330. 

Allis-Chalmers.  fob  We."!t  AUis,  Wis. 
$16,900. 

Electric  Machinery  Co.,  fob  Minne- 
apolis, Minn.,   $19,092. 

Westinghoufle  Mfg.  Co.,  fob  East 
Pittsburgh,    Pa,,    $19,190. 

General  Electric  Co..  fob  Ft.  Wayne. 
Indiana,    $19,718. 

Bids    held    under   advisement. 


BIOS    OPENED 

YELLOWSTONE  NATION.4L  PK.. 
Wyo.— Pelton  Water  Wheel  Co.,  2929 
19th  St.,  San  Francisco,  at  $16,090  fob 
Gurdiner,  Mont.,  with  a  freight  de- 
duction of  $749,  for  shipment  on  Govt. 

bill  of  lading,  submitted  low  bid  to 
the  National  Park  Service,  F.  A.  Kitt- 
redge, Chief  Engineer,  409  Underwood 
Bldg.,  San  Francisco,  for  furnishing 
two  complete  water  wheel  units  and 
certain  accessory  equipment  for  the 
power  generating  plant  for  Yellow- 
stone   Nationi.l    Park.     The    equipment 

weighs    30,600    lbs.    and    the    company 

,vill  make  delivery  in  85  days.    Terms 

let. 

S.    Morgan    Smith    Co..    York.     Pa.. 
t  $18,364  fob  Gardiner,  with  a  freight 

it-duction  of  $925  fo  shipment  on  Gov- 
rnment   bill    of   lading,    submitted   the 

jnly   other    bid.     The    units   weigh    25.- 

00    lbs.    and    the    company    will    mt.ke 

lelivery   in   60  days. 
Bids  held   under  advisement. 


BIDS    OPENED 

SEATTLE.  Wash.— Pacific  Electric 
Corp.  at  $125,100  submitted  low  bid  to 
the  Seattle  Board  of  Public  Works  for 
furnishing  three  230-kva  oil  switches, 
fob  Rockport.  for  the  Diablo  power- 
house. 

Complete   bids  follow: 

Pacific    Electric  Corp $125,100 

Westinghouse    Elec.    Co 149. OSS 

General    Electric    Co 154,740 

Identic.'.l  bids  at  $23,960  for  furnish- 
ing five  high  tension  disconnects  were 
submitted  by  the  following:  Westing- 
house  Electric  Co..  General  Electric 
Co.,  Pacific  Electric  Co.,  Railway  and 
Industrial  Engr,  orp..  Electric  Power 
&  Equipment  Co.,  Bowie  Switch  Co.. 
Delta  Star  Electric  Co.  and  Graybar 
Electric  Company. 

Bids    held    under    advisement. 


CONTRACT    AWARDED 

OAKLAND.  Cal.— American  Tractor 
Equipment  Corp.,  1401  Park  Ave., 
Oakland,  at  $1261.77  awarded  contract 
by  the  East  Bay  Municipal  Utility 
District,  Oakland,  under  Proposal  No. 
615,  for  furnishing  an  angle  bulldozer. 


RAILROADS 


CONTEMPLATED 

PORT  CRFORD.  Ore —The  Port  Or- 
ford  Dock  and  Terminal  Corp.  plans 
the  construction  of  a  95-miIe  r<.il- 
way  spur  to  connect  with  the  S.  P. 
R.  R.  at  Leland,  near  Grants  Pass. 
Cost  is  estimated  at  $4,000,000.  Gil- 
bert E.  Gable,  manager.  Jos.  A.  Van- 
dergrift,   chief  entrineer. 


BIOS   WANTED 

SAN  JOSE,  Santa  Clara  Co.,  Cal,- 
Until  May  27.  8  P.  M.,  bids  will  be 
received  by  John  J.  Lynch,  City  Clerk 
City  Hall.  San  Jose,  for  p;.ving  thr 
city  frontage  of  the  public  park  com 
monly  called  The  Rose  Ganlen.  o' 
the  south  side  of  Emory  Street,  am 
on    the   east    side  of  Garden    Drive 

Specifications  obtainable  at  the  cit> 
Engineer's  office.  • 


BIDS    REJECTED 

LINCOLN  COUNTY.  Wash.— .\I 
hids  received  by  L.  V.  Murrow.  Di- 
rector of  Highways.  Olympia.  Ma> 
31.  for  stockpiling  about  fioOO  cu.  yds.' 
of  mineral  aggregate  (oil  rock)  ma-> 
terials  for  State  Road  No.  2,  WilbUf 
to  Telford,  in  Lincoln  County,  were 
rejected  and  the  project  will  be  re- 
advertised. 

The   bids  were:  , 

;;,   O.   Dail,   Aberdeen $13.75(' 

Triangle   Constr.    Co.,   Spokane..  15,70r 

Materne    Bros.,    Spokane 15,929. 

F.   H.    Hewett.   Spokane 15950 


CONTRACT    AWARDED 

SAN  DIEGO  COUNTY.  Cat— Shan 
&  Fellows  Contracting  Co..  533  Cen 
tral  Bldg.,  Los  Angeles,  at  $S6. 266.5 
awarded  contract  by  the  State  High 
way  Commission  at  Sacramento,  fo 
about  3.6  miles  grading  and  road  mi:' 
surfacing  applied,  in  San  Diego  Co 
between  Lake  Hodges  Dam  and  Ran 
cho  Santa    Fe. 


COMPLETE     BID     LISTING 

BON^'EVILLE   DAM.    Oregon— Sam 
Urino.  E.   3104   Boone  St..   Spokane,  a- 
$793,191.    as   previously   reported,    subif 
initted  low  bid   to   the  U.   9.   Englnee<i| 
office.  Pittock  Bldg..  Portland.  May  2K 
under    Bid   No.    694-35-1.    tor   the   con 
struction  of  a  portion  of  the  relocate 
line    of    the    O.    W.    R.    R.    &    N.    Co' 
railroad  and  riprap  protection  of  Rue 
kel    Slide    between    Railroad    mile   po! 
37   and  Cascade   Locks  in   the  vicinit 
of    Bonneville. 

Complete    total    bids    follow: 

(A)  Sam   Orino.    Spokane.    $793,191. 

(B)  Siems  -    Spokane      Co..    Spokane 

$808,889.50. 

(C)  Paul    J.    Tyler.      Oroville.      Calif 

$835,183.80. 

(D)  Malcom  &  Bell.   Bonneville,  $83S 

553.90. 

(E)  Myers    &    Goulter,    Seattle,    $8371 

366.70. 

(F)  Kern    &    Kibbe.     Portland.    $867 

598.80. 

(G)  Guy    F.     Atkinson     Co..     Portia 

and  San  Francisco.  $877,651. 
(H)  Columbia  Constr.   Co..   Bonnevi" 

$887,295.60. 
(I)   Crick  &  Kuney.  Spokane,  $888. iS 
(J)  Geo.    Pollock.    Sacramento.    Calil 

$927,024. 
(K)  Guthrie-McDougall    Co.     and    i 

Guthrie  Co..  Portland.  $937,441. 
(L>  Joplin  &  Eldon  and  P.  L.  Crook 

Portland.    $949,582. 
(M)   S.    S.    Magoffn    Co.,    Adrian.   On 

$1,690,900. 
(N)   Engineer's    Estimate.     $1,022,937 
Kids  held  under  advisement. 
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BIDS    OPENED 

ORANGE  COUNTY.  Cal.  —  C. 
S>parks.  2309  E.  9th  St..  Los  Angek 
at  $39,433.30  (Portland  cement  co 
Crete)  submitted  low  bid  to  the  Sta 
Highway  Engineer.  State  Bldg..  L 
Angeles,  for  about  1.4  mile  gradii 
and  paving  with  (Alt.  A)  asphalt  co 
Crete,  or  (Alt.  B)  Portland  ceme 
Crete,  in  Orange  County,  betwei 
.\naheim   and   Mlraflores. 

Cortplcte   total   bids   follow: 


PACIFIC    CONSTRUCTOR 


A)  ('.  U.  SpurkH.  LoH  Angeles 
,  A.  no  l>l<I:  Alt.  B,  f;i9.43».»0. 
W  Grimth  Co..  Los  AnKnkx. 
■  A.  J.TJ,511;  Alt.  B,  M«.145.70 
b)  Oswald  Bros.,  I.o.s  Angcli'.s 
,  A.  »4ll.lw8;  Alt.  B,  Jl 1. 730.10. 
I))  Kliarp  &  Fcllo\v.s  C'ontiacting  Co 
'  Lip.«  AnKelcs,  Alt.  A.  |45,03" 
I!.    Jli;.023.70. 


All. 


All. 


All, 


Alt. 


IDS    WANTED 

OAKI,A.VD.    (III.  — rntll    .Iiini'    12.    s 
'.    M..    Md.s    will    ho    rocolvpd    li.v    the 

ant  ISh.v  Xluniiipal  Ctlllty  Dl.itiict. 
nhn  S.  Klnilmll.  Spcrotnry,  S12  I61I1 
't.,  Oaklaiid.  under  Propoiial  L.S. 
19.  for  street  paving  repairs  for  the 
^ar  ending  June  30.  1936. 
'Specifloatloiis  ohtainabic  from  tin' 
ijove  offlii'.  • 


■ONTRACT  AWARDED 
SANTA  CLARA  COINTV.  Cal.— 
■vlng  L.  H.vder.  P.  O.  Box  265.  San 
ose.  at  JI136  suhmitted  low  bid  and 
warded  eontract  by  the  Santa  Clara 
■Dunty  Board  of  Supervi.sor.s,  Court 
ouse.  San  Joee,  for  the  construction 
•  approximately  110.650  sq.  ft.  of  oil 
acadam  pavement  on  Allendale  Ave. 
Complete  bids  follow: 

vlng   L.    Hyder  $4130 

arl   W.    Heple 4240 

.  F.   Piazza  4290 

,.  J.   Kaisch   Co 454.1 

'ngineer's    Estimate    4530 


OMPLETE  BID  LISTING 
ORANGE  COUNTY.  Cal.  —  C.  O. 
parks,  23119  E.  9th  St..  Los  Angeles. 
$39,433.30  (Portland  cement  con- 
■ete)  submitted  low  bid  to  the  State 
ighway  Engineer.  State  Bldg.,  Los 
ngeles.  for  about  1.4  mile  grading 
id  paving  with  (Alt.  A)  asphalt  con- 
ete,  or  (Alt.  B)  Portland  cement 
mcrete,  in  Orange  County,  between 
naheim  and  Miraflores. 

JThe   work    involves: 

}l)  75  stations  clear  and  grub   right- 

'        of- way; 

'2)  350  M.  gals  water. 

3)  11.000    cu.    yds.    rdwy.    excav.    un- 

class.; 

4)  700  cu.    yds.  etruc.   excav.: 

5)  90.000  station   yds.    overhaul; 

'6)  19.000  sq.  yds.  subgrade  for  pave 
7)   75    stations    finishing    rdwy.; 
'8)  275  tons  mineral  aggregate  (plant 

mixed    surfacing): 
9)   15    tons    liquid    asphalt    MC-5    or 

MC-extra     heavy     (plant-mixed 
I         surfacing) ; 

0)  2  tons  liquid  asphalt  MC-2  (prime 
'        coat): 

1)  100    tons      liquid      asphalt      SC-2 
'        (shoulders): 

2)  12.500  sq.   yds.  preparing,   mixing. 
'        and   shaping  shoulders; 

[3)  14  tons  liquid  asphalt   90-95    (seal 
coat); 

tone    screenings    (seal 


ar   reinf.    steel    (struc- 


4)  160    tons 

coat); 

5)  8200   lbs. 
tares); 

6)  48.000   lbs.   steel   railroad   rail   as- 

semblies; 

7)  140    cu.     yds.     Class    A     Portland 

cement   cone,    (structures): 

8)  65  cu.   yds.   Class  A   Portland  ce- 

ment Cone,    (curbs  and   gutter-;) 

9)  60  lin.    ft.   curb  armor; 

0)  90    lin.    ft.    remove    and    salvage 

pipe    culverts; 

1)  40   cu.   yds.    exieting   cone,    to   he 

removed   and   disposed   of; 

2)  12    each    culvert    markers; 

Alternative    Items 
Alternative   "A" 

3)  7850    tons   asphalt    concrete; 

Alternative  "B" 
0  3490    cu.    yds.    Class    A    Portland 
q^  o-nl^^,"'  '^^oncrete   (pavement): 
6    Ifm        ■,  '""■  ■■*'"'■   «'*«'   (pave.); 
NOTF     ^I'u     P"^*^"'^"'   dowels, 
.^f  '**'""*'"'^    "A"    sets    forth 

e  necessary  items  for  the  construc- 


I    of    the    pavement    with    asphalt 
Crete.      Alternative    "B"   sets    forth 

necessary  Items  for  the  construc- 
1    of    the    pavement    with    Portland 
lent   concrete, 
omplete    total    bidH    follow: 

C.    O.    Sparks,    Los    Angeles.    Alt. 
A.    no   bid:    Alt.    B.    »39,433.30. 

(irimth     Co.,     Los     Angele.s,     Alt. 
A,    $39,544:    Alt.    B.    {40.145.70. 

Oswald    Bros..    Los    Angeles.    Alt. 

A,  $40,658;    Alt.    B..    $41,730.10. 
Sharp  &  Fellows  Contracting  Co.. 

Los  Angeles.  Alt.   A,  $45,035;  Alt. 

B.  $45,023.70. 
Mil    bids    follow: 


(A)       (B)       (C) 

(    1) $  6.00  $i3.00  I  3.00 

(   2) 2.00       1.50       2.00 

(   3)      .  .23         .30         .37 

(4)  .._.  .80         .65         .75 

(   5) 006       .005       .00; 

(   6»  .10         .10         .10 

(   7)  5.00       5.00       3.50 

(  8)  .  3.50 

(   9)  .         14.00 

(10)  28.75 

(11)  ...    .  9.10 

(12)  .05 
(11)  20.00 
(11)  3.00 
ll.'i)  .045 
(lb)  .06 
(17)  .  15.00 
(IS)             .         12.00 

(19)  .75 

(20)  1.00   1.00    .50 

(21)  3.00   1.00   3.50 

(22)  3.00   2.50   2.00 
ALTERNATE  "A" 

(23) 2.94   3.03 

ALTERNATE  "B" 

(24) G.OO   6.44   6.75 

(25) 09    .07    .08 

(26) 13    .11    .11 


(D) 
$  5.0 


2.00 

2.00 

4.00 

15.00 

15.00 

16.00 

25.00 

30.00 

25.00 

9.00 

9.00 

10.00 

.05 

.045 

.05 

18.00 

20.00 

20.00 

1.90 

2.00 

2.50 

.04 

.05 

.04 

.045 

.05 

.03S 

16.50 

14.50 

18.00 

9.00 

12.50 

15.00 

.60 

.85 

1.00 

CONTRACT  AWARDED 

PIERCE  COUNTY,  Wash.— Paine  & 
Gallucci,  1521  S.  Grant  St.,  Tacoma. 
at  $45,425  submitted  low  bid  and 
awarded  contract  by  L.  V.  Murrow, 
Director  of  Highways.  Olympia.  for 
paving  with  cement  concrete  and  as- 
phaltic  concrete  about  0.7  mile  of 
State  Road  No.  1.  S-outh  Tacoma  Way, 
between  South  50th  and  South  38th 
Streets  in  the  City  of  Tacoma,  U.  S. 
P.  W.  Project  NRM  171-F,  in  Pierce 
County.  The  other  bids  were: 
Warren  Northwest  Co..  Pt'lnd....$48.049 

H.    J.    Adler    Co..    Tacoma 49,997 

Macri  &  Steffensen,   Seattle 51,373 

.Joseph   Warter  Sr..   Tacoma 53.367 


BIDS    WANTED 

STANISLAUS  COUNTY,  Cal.— Un- 
til June  19.  2  P.  .M..  bids  will  be  re- 
ceived by  the  Stale  Highway  Com- 
mission. Sacramento,  for  about  4..i 
miles  grading  and  placing  road  mix 
surfacing,  in  Stanislaus  County,  bet. 
0.8  mile  north  of  Newman  and  0.2  mile 
south   of  Crows   Landing. 

The   work   involves: 
I    1)  Clearing    and    grubbing    highway 

right-of-way: 
(   21   1800  M.  gals,   water: 
I    3)  37.500  cu.   yds.   rdwy.  excav.    (un- 

class. ); 
(   4)  15,000  sta.  yds.  overhaul; 
I   5)   3250    cu.    yds.    structure    excav.; 
(  6)  37,000  cu.  yds.  imported  borrow; 
(   7)   214   stations   irrigation   dikes: 
(   ,S|   330   cu.    yds.    remove   concrete: 
(    9)   240    stations    finishing    rdwy.; 

(10)  9200    cu.    yds.    untreated    crushed 

gravel  or  stone  base; 

(11)  56  tons  liquid  asphalt  SC-2  prime 

coat : 

(12)  5800    cu.    yds.    mineral    aggregate 

(road   mix   surfacing): 

(13)  .'i.se    tons    liquid    asphalt    MC-5    or 

MC-extra  heavy   (road   mix  sur- 
facing): 

(14)  45   ton.s   liquid   asphalt   MC-3   seal 

coat    (road    mix   surfacing); 


(15)  34.'.  Ions  sand  seal  coat  (road  mix 

HurfaringI ; 

(16)  HH  tons  natural  rock  anphalt  nur- 

faclng: 

(17)  200  tons  liquid  asphalt  9C-3  road 

mix   surface    treatment    (should- 
ers) ; 

(18)  31,600   aq.    yds.    preparing,    mixing 

and  shaping  shouldern  (road  mix 
surface  treatment); 

(19)  6000   lbs.    bar   relnf.    steel    (struc- 

tures); 
(2(1)   160  cu.  yds.  Class  A  Portland  ce- 
ment concrete  (structures); 

(21)  111       MFBM       redwood       timber. 

dense,     select,    all     heart     struc- 
tural grade; 

(22)  22  MFBM   redwood   timber,   select 

all   heart,   structural  grade; 

(23)  3490  lin.  ft.  furnishing  creosoted 

Douglas  (Ir  piles; 

(24)  120    each    driving    piles: 


(25)  114  lin. 

(26)  200  lin. 

(27)  276  lin. 
(2S)  408  lin. 

(29)  364  lin. 

(30)  270  lin. 

(31)  100  lin. 


ft.  8-in.  CMP; 
ft.  15-ln.  CMP: 
ft.  18-in.  CMP; 
ft.  24-in.  CMP: 
ft.  30-in.  CMP; 
ft.  36-in.  CMP; 
ft.    42-in.    CMP; 

(32)  54    lin.    ft.    48-ln.    CMP; 

(33)  390   lin.   ft.   clean   and   relay  (TMP 

culverts: 

(34)  299  lin.  ft.  clean  and  salvage  pipe 

culverts; 

(35)  10    each    IS-in.    automatic    drain- 

age gates: 

(36)  1   only  24-in.   hand  operated  slide 

gate: 

(37)  1    only   30-in.  do; 

(38)  1  only  cast  steel  frame  and  cover 

for  drop   inlet; 

(39)  48   each    monuments   complete    in 

place: 
Plans  and  specifications  obtainable 
fi-om  the  above  office  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Francisco.  Los  Angeles,  and  the 
district  in  which  the  work  is  situated. 
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CONTRACT    AWARDED 

SAN  JOSE.  Santa  Clara  Co..  Cal  — 
A.  J.  Raich  Paving  Co..  Burrell  Bldg.. 
San  Jose,  at  $0.1625  per  sq.  ft.  sub- 
mitted  low   bid   and   j^warded    contract 

by  the  San  Jose  City  Council  for 
approximately  35.330  sq.  ft.  of  paving 
the    city    frontage   of   the    public   park 

ommonly  called  the  Rose  Garden,  on 
the  south  srde  of  Emory  Street,  and 
on  the  east  side  of  Garden  Drive. 

Union  Paving  Co.,  San  Frf.ncisco. 
at  $0,165  pr  sq.  ft.  submitted  the  only 
other  bid. 

The   work   will    involve: 

(1)  35,330    sq.    ft.    paving- 

(2)  3,884   I.f.   gutter: 

(3)  1,932   I.f.  curb: 

(4)  7.457  sq.   ft.  sidewalk. 

All  work,  except  the  paving,  will  be 
done   by   the  City.  ' 


BIDS    WANTED 

Span  FRANCISCO— Department  of 
Public  Works,  S.  J.  Hester.  Chief 
Deputy  Director,  plans  to  construct 
(expediency)  a  wooden  bulkhead  3  ft. 
high  to  prevent  sand  from  drifting  on- 
to sidewalk,  on  the  west  side  of  14th 
.\ve..  156  ft.  2-in.  206  ft.  2-in.  south 
of  Irving  Street.  Spec.  No.  18.824. 
Estimated  cost.  $100. 

The  work  involves  5"  lin.  ft.  3-ft. 
wooden   bulkhead. 

CONTRACT  AWARDED 

JIULTNOMAH  COUNTY.  Oregon- 
Kern  &  Kibbe.  42  SE  Salmon  Street. 
Portland,  at  $63,964.90  awarded  con- 
liact  by  the  Oregon  State  Highway 
Commission.  R.  H.  Baldock.  State 
Highway  Engineer.  Portland,  for  1.01 
miles  paving  on  the  Foster  Road-Fla- 
vel  St.  Section  of  Eighty-second  Ave.. 
Portland.  U.S.P.W.  Project  No.  NRM 
199-G. 
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PACIFIC    CONSTRUCTOR 


BIOS    WANTED 

RICHMOND.  Contra  Costa  Co.,  Cal. 
-Until  June  10.  8  P.  M..  bids  will  hf 
receivid  by  the  Richmond  City  Coun- 
cil. A.  C.  K.'.ris.  City  Clerk,  for  tlie 
resurfaclnit  of  MacdonaKl  Ave.  from 
Carrard   Blvd.   to  S3rd  St. 

The  work   involvefs. 

(  1)  400  tons  Type  A  iisphall  ouncrete 
wearing  surface: 

(   2)   3,500  tons  Type  B  do; 

I   3)    300   tons  Type  C  do; 

I  4)  215  c.y.  10-ln.  Portland  cement 
concrete   pavement; 

(  5)  36.900  «q.  ft.  planlnR  existing; 
pavement: 

(  6)  7.000  sq.  ft.  removi.l  of  broken 
or    shattered    pavement: 

(  7)  .300  sq.  ft.  Portlaml  cement  con- 
crete sidewalk: 

(  S)  500  .'q.  ft.  Portland  cement  con- 
crete gutter; 

(  S)  400  l.f.  Portland  cement  concrete 
curb; 

(10)  7. SOD  sq.  ft.  removal  of  sheet  as- 
phalt pavement  on  account  nf 
open    drains: 

(111  si;  each.  Moncl  tri.fflc  buttons  to 
be  removed,  cleaned  and  replac- 
ed In   new   pavement: 

(12)  566    each.     Monel    traffic    button.i 

to    be    cleanerl    and    in!?talbd    in 
new  pavement: 

(13)  141    each,    aluminum  do; 

(14)  828    ef>ch,     aluminum     traffic    luji- 

tons  to  be  removed,  cleaned,  and 
replaced    in    new    pavement: 

(15)  421  each  aluminum  traffic  butlon.= 

to  be  supplied  by  contractf)r  and 
installed   In  new-   pavement; 

(16)  one    cement    concrete    catchbasin 

(without   castings); 

(17)  10     l.f.     6-in.     vitrified     clay     pipe 

culvert; 

(18)  .T    l.f.    2%x26',4x2-inch    part-circle 

corrugated    Iron    culvert; 

(19)  7   l.f.    2%x26i4x4-ln.  do: 

(20)  164    l.f.    3i4x38x2-in.  do: 

(21)  95    If.    3>4x38x4-in.  do; 

(J!)  30  sewer  manhole  frames  and 
catchbasin  castings  to  be  raised 

Planp  and  specifications  obti-inablc 
from  the  office  of  City  Engineer  E. 
,\.   Hoffman   upon  dfpfv^it  of  $5. 

The  work  will  be  financed  by  the 
city's  share  of  gasoline  tax  funds. 


BIOS    WANTEO 

KLAMATH  COUNTY,  Oregon— Un- 
til June  6,  9  A.  M.,  bids  will  be  receiv- 
ed by  the  Oregon  State  Highway 
Commission,  R.  H.  Baldock,  State 
Highway  Engineer,  Auditorium,  Third 
I'^loor,  Public  Service  Bldg.,  Portland, 
for  4.91  miles  grading  on  the  Klamath 
Falls-Midland  Section  of  Klamath 
rails-Weed  Highway,  U.S.P.W.  Proj- 
ect NKH  205-C. 

The  work  requires  approximately 
305,000  cu.  yds.  excavation;  1500  cu. 
yds.  roadbed  topping,  and  200  cu.  yds. 
salvaged    .>iurfacing    materials. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Room  322,  State  Office  Bldg.,  Salem, 
upon  deposit  of  $5. 


BIDS    WANTED 

STATE  OF  WASHINGTON— Until 
June  11.  10  A.  M..  bids  will  be  receiv- 
ed by  L.  V.  Murrow.  Director  of  High- 
ways, Olympia,  for  highway  con- 
struction, as  foUeva: 

Snohomish  and  Skagit  Counties:  — 
(trading,  draining  and  constructing  a 
treated  pile  and  timber  trestle  on 
about  4.4  miles  of  State  Road  No.  1. 
Conway-South,  Public  Works  ProJ.  No. 
7759,  In  Snohomish  and  Skagit  Coun- 
ties, Involving  about  26  acres  of  clear- 
ing, 104,375  cubic  yards  of  excavation. 
31,140  cubic  yards  of  selected  road- 
way borrow.  285  cubic  yards  of  con- 
rete,  4695  lineal  feet  of  cable  guard 
rail.  2(S  M.  B.  M.  timber  and  lumber 
(treated),  2730  lineal  feet  treated  pil- 
ing. 3938  lineal  feet  of  pipe  culverts 
and  other  items. 

Lincoln,  Spokane  and  Grant  Coun- 
ties— Constructing  Washington  Public 
Works  Projects  consisting  of  produc- 
ing mineral  aggregates  (oil  rock)  and 
a  non-skid  seal  treatment  on  about 
10.3  miles  of  State  Road  No.  2,  Cres- 
ton  to  Telford  and  Hawk  Creek  to 
Telford,  Section  1,  in  Lincoln  County; 
constructing  a  light  bituminous  sur- 
face treatment  on  about  8.5  miles  of 
State  Road  No.  22,  Davenport  to  Ink- 
ster  Lake,  Section  3,  in  Lincoln  Coun- 
ty; constructing  a  non-skid  seal 
treatment  on  about  9.2  miles  of  State 
Road  No.  7.  Odessa  to  Lamona,  Sec- 
tion 3,  in  Lincoln  County;  producing 
mineral    aggregates       (oil    rock)      and 


•instructing  a  light  bituminous  su 
face  treatment  on  about  4.1  miles  ar 
non-skid  treatment  on  about  6.8  n: 
of  State  Road  No.  11.  Flshtrap  We 
and  Flshtrap  to  Tyler,  Section  4, 
Lincoln  and  Spokane  Counties;  coi 
Ktructing  a  non-skid  seal  treatme 
on  about  27.4  miles  of  the  Gran. 
Coulee  Highway,  Coulee  City  to  Gra. 
(J!oulee  Dam,    Section  5,   In  Grant  Co 

Whitman  County: — Grading  and  su 
facing  with  crushed  stone  and  coi 
structing  a  treated  timber  trestle  • 
about  6.4  miles  of  State  Road  No. 
Du.sty  East,  Public  Works  Project  N: 
7750  In  Whitman  County,  involvir 
about  113,810  cubic  yards  of  excavi 
Hon,  48,449  cubic  yards  of  ballas- 
6730  cu.  yds.  of  crushed  stone  surfai. 
ing.  214  cu.  yds.  of  concrete,  23,7: 
pounda  of  steel  reinforcing  bars,  171. 
lin.  ft.  of  cable  guard  rail,  30  M.B.J 
of  timber  and  lumber  (treated),  121 
lln.  ft.  of  treated  piling,  1511  lin.  I 
of    pipe    culverts    and    other    Items. 

Kittitas  County:  —  Constructlr 
Public  Works  Project  consisting  of 
bituminous  retread  surface  on  abo»f 
19.9  miles  of  State  Road  No.  3,  Teat! 
away  to  Ellensburg,  Section  1;  con 
structing  a  non-skid  seal  treatment  r 
about  10.0  miles  of  State  Road  No. 
P'llensburg  to  Hlghline  Canal.  Sectli 
2.  and  constructing  bituminous  mi 
cadam  (Jlass  D  Penetration  Type  Su 
face  on  about  8.9  miles  of  Srtate  Roi 
No.  7.  Alkali  Ikes  to  Vantage  Fer 
Bridge,  Section  3;  all  In  Kittitas  Cou 
ty. 

Yakima  A  Kittitas  Counties — Co: 
structing  about  60.606  lin.  ft.  of  cabi 
guard  rail  Design  No.  6  on  about  II: 
miles  of  State  Road  No.  5.  Oak  Tit 
to  (Thlnook  Pass,  Public  Works  Pr' 
jecl  No.  7715.  In  Yakima  and  Klttlti' 
Counties. 

Kitsap  and  Mason  Counties — Surfaf 
ing  with  crushed  stone  and  stockp;'. 
ing  crushed  stone  and  mineral  aggij,. 
gates  (oil  rock)  on  about  8.6  miles  s 
State  Road  No.  14,  Tidewater  Creri 
to  Union  River.  Unit  1  of  Pubil 
Works  Project  No.  5915,  In  Kitsap  a:i 
Mason  Counties,  Involving  about  1'', 
230  cu.  yds.  crushed  stone  surfacb, 
on  roadway.  12,480  cu.  yds.  of  crush 
stone  and  mineral  aggregate  (oil  roc 
In   stockpiles  and   other  Items. 


LOS  ANGELES  —  SAN  FERNANDO  ROAD  IMPROVEMENT  —  (CITY) 


IX>S  ANGELES.  Cal.  —  Southweet 
Paving  Co..  125  West  Third  St..  sub- 
mitted low  bid  to  the  Los  Angeles 
B'lard  of  Public  Works.  Cnty  Hall, 
May  22.  at  $19,770.23  (using  asphaltlc 
concrete  pravement),  and  at  $22,458.13 
(using  Warrenlte  -  Bltulithic  pave- 
ment), for  grading,  paving  and  other- 
wise improving  San  Fernando  Road 
we.st  between  Aviation  Drive  and 
Goodwin  Avenue  (Cash  Contract),  in- 
volving: 

(1)  8641   cu.   yds.   excavating  and  4924 

cu.    yds.    fill.    Including    removal 
of  existing  improvements; 

(2)  134.395  sq.   ft.   concrete  pavement; 

(3>  Alt.  134,395  cq.  ft.  asphaltlc  con- 
crete pavement.  7-in.  thick,  con- 
sisting of  6-in.  asphaltlc  con- 
crete base  and  2-ln.  asphaltlc 
concrete    wearing   surface: 


(4)  Alt.    134.395    sq     ft.    Warrenite-Bi- 
tulithlc    pavement    7-lnches    thick, 
(••neistlng    of    5-ln.    asphaltlc    con- 
crete base   and    2-in.   Warrenite- 
Hltiilithlc   wearing   surface: 

(5)  931    sq.    ft.    concrete    pavement,    6- 

in.    thick; 

(6)  1110   sq.   ft.   concrete  pavement   8- 

in.  thick: 
(71   285    linear    feet    unplaster»d    light 
curb: 

(8)  311    sq.    ft.    3-ln.    one-course    side- 

walk; 

(9)  Storm    drain    and    appurtenances, 

complete  in  place. 
J.   L.   McClain.  5850  Brynhurst  Ave., 
Los    Angeles,    was     low     at    $24,493.69. 
using   concrete   pavement. 

The   total  bids  were: 
(A)   Southwest   Paving   Co.,    (1)    using 
concrete    pavement.    $24,742.84;    (2) 


u.*ing  asphaltlc  concrete  pavement. 
$19,770.23;  (3)  using  Warrenite- 
Bitullthlc     pavement.     $22,458.13. 

(B)  J.  L.  McClain,  (1)  $24,493.69;  (2) 
$26,837.64;    (3)    $32,557.39. 

(C)  Geo.  R.  Curtis  Paving  Co..  (I) 
$25,445.48:  (2)  $20,338.47:  (3)  $29.- 
342.93. 

(D)  Tomel  Constr.  Co..  (1)  $25. .731. 08: 
(2)    $26,739.0;    (3)    $29,090.96. 

(E)  Geo.  J.  Bock  Co..  (1)  $25,083.98; 
(2)    $25,352.27:    (3)    $28,107.87. 

(F)  Griffith  Co.,  (1)  $26,321.62;  (2)  $22- 
155.37;    (5)   $30,084.68. 

(G)  P.  J.  Akmadzich,  (1)  $26,928.94: 
(2)    $22,359.51;    (3)    $31,095.18. 

(H)  Heuser  &  Garnett,  (1)  $29,397.51: 
(2)    $24,290.50r    (3)    $26,575.22. 

fl)  Engineer's  Estimate.  (1)  $24.562. 0."! 
(2)    $23,372.49;    (3)    $26,866.76. 

Unit    bids    follow: 


(A)  (B)  (C)      (D) 

(1) $2605.00  $3600.00  $3200.00  $5100.00 

(2) .147  .14      .148 

(8) U  .15      .11 

(4) la  .20      .177 

(5) 17  .14       .15 

(6) _ .23  .17      .18 

<7) 40  .46      .45 

(«) 11  .10      .12 


(B)       (F)      (G)       (H) 
$6280.00  $4000.00  $3025.00  $5200.00 
.163 

.127 


(9) 1820.00        lunn.Ofl       1850.00  ,    2000.00 


135 

.13 

.15 

.16 

1425 

.1322 

.119 

.126 

It 

.1625 

.178 

.191 

.14 

.IS 

.14 

.17 

16 

.15 

.16 

.205 

3« 

.40 

.40 

.36 

.12 

.10 

.13 

.12 

)0.00 

1900. »« 

1700.00 

1875.00 

(I) 

$3533.00 
.138 
.129 
.155 
.12 


PACIFIC    CONSTRUCTOR 
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I  KItMp  County: — Stockpiling  about 
p)0  oil,  yil.s.  of  mineral  aKgrcKnto  ("11 
!)ck)  iiiaHrlals  for  about  4.3  mllc-w 
f  Stale  Koad  No.  21,  Bremerton  to 
hico  Creek.  Section  1;  for  about  12.4 
illeH  of  Slate  Iload  No.  21,  Keyport 
uncllon  to  I'ort  Oambic,  Section  2: 
nd  fi>r  about  3.9  miles  of  State  Iload 
-.1.  II.  rid. •water  Creek  to  Port  Or- 
liard.  SeeUoM  3.  all  In  Kltaup  Co. 
Okanagan  County:  —  Grading  and 
.irfaciiiK  with  cruHbed  stone  about 
3  niilr.s  of  the  Metbow  Valley  Mlgb- 
iiy.  Mel  how  Vicinity,  Section  2.  Pub- 
V  Works  I'roject  No.  5335  In  Dkano- 
(an  County,  Involving  about  65,1110 
ji.  yd.i.  of  excavation,  3730  cu.  yds. 
;  crushed  .stone  surfadngt  333  lin.  ft. 
/  pipe  culverLs  and  other  Items. 
;  Plans  and  specitlcatlons  obtainable 
I'om  the  above  offlce  upon  depoolt  of 
|i  per  set. 
i  

ONTRACT    AWARDED 

SANTA    CI.AKA      COl'NTV.      Cal.— 

vlng  1^.  Kyder.  1'.  ().  liox  2C5,  San 
)se.  at  14311  submitted  low  bid  and 
iivarded  contract  by  the  Santa  Clara 
ounly    Hoard    of    Supervisors,    Court 

ouee,   San  Juse,   for  the  construction 
'  approximately  521.100   sq.    ft.   of  oil 
(Ix  pavement  on  Storey  Road. 
.Complete    bids    follows; 

lying    L.    Ryder $431-1 

arl   W.    Heple   5470 

.   J.    Ralscb    Co 6325 

.    F.    Piazza „ 6990 

nflneer's    Estimate    5700 

All  bidders  of  San  Jose. 


ONTRACT  AWARDED 
HUMBOLDT  COUNTY.  Cal.— Hem - 
'reel  &  Bell,  501  Uth  St..  P.  O.  Box 
.0,  Marysville.  at  $14,054  awarded 
mtract  by  the  State  Highway  Com- 
Ission.  Sacramento,  for  about  3.7 
lies  grading  shoulders,  constructing 
•lected  material  borders,  and  super- 
levating  curves  with  selected  ma- 
•rial  base  and  plant-mixed  surfacing 
■nedius  curing  type),  in  Humboldt 
ounty.  between  Perndale  and  Kern- 
Irldge. 


SONTRACT    AWARDED 

SAN  DIEGO  COUNTY.  C;.I.  — Peler- 
m  Bros..  239  VV.  olive  St..  Ingle- 
owl,  at  $7,432.09  awarded  contract 
iv  the  State  Highway  Commission, 
icramento,  for  planting  roadsides  in 
»n  Diego  County  between  Enclnitas 
nd  Ocei-nside,  about  10.1  miles  in 
ngrth.    Complete   bids   published   Mnv 

!'•  • 


IDS    WANTED 

RIVERSIDE  &•  SAN  BERNARDINO 
nUNTlES.  Cal.— Until  June  20,  2 
■  M..  bids  will  be  received  by  the 
tate  Highway  Engineer.  State  Bldg.. 
OS  Angeles,  for  about  33.5  miles 
riuld  asphalt  treatment  in  Riverside 
id  San  Bernardino  Counties,  between 

miles  north  of  BIythe  and  Vidal. 

The  work  involves: 
n   1190   tons   liquid  asphalt   SC-2; 
'-)  625    tons   liquid    asphalt   SC-4: 
n  356.300  sq,   yds.   preparing,   mixing. 

and   shaping  roadbed; 
It  soon   .-iq.    yds.     preparing,     mixing, 
and   .shaping  slopes. 

Plans  and  specifications  obtainable 
■om  the  state  Highway  Commission, 
acramento.  and  on  file  at  the  office 
f  the  District  Engineer  in  San  Fran- 
ifco  and   Los   .-Vngeles. 


Stale  Highway  Commission  in  Sacrft- 
menlo  on   June    12.    2:00    P.    M. 

S:iid  representative  will  meet  pros 
liectlve  bidders  at  Course  flold  Inn  In 
Coarse  Gold  on  Friday.  June  7.  1935, 
:it    10:00   A.   M. 

Prospective  bidders  are  urged  to 
cooperate  with  the  District  Oftlcc  and 
■irrange  to  make  their  Hold  Inspection 
on  the  above  date.  • 


NOTICE   TO    BIDDERS 

STATE  OF  CALIFORM,^  --  C.  II 
Purcell.  State  Highway  Engineer,  has 
announced  the  cost  of  blue  line  prints 
lor  the  State  Highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  loca- 
tion of  work  will  be  furnished  free 
with  the  Srieclal  Provisions.  Blue 
prints  (]f  the  layout  and  bridge  detail 
sheets  will  be  furnished  at  cost  and 
become  the  property  of  the  purchaser. 

The  following  shows  the  cost  of  such 
blue  prints  for  the  work  now  adver- 
tised, bids  to  be  opened  in  Sacra- 
jnenlo    on   June    12.    1935: 

V-Mon-5C-C.  Bridge  across  Lime- 
kiln Creek  and  bridge  across  Vicente 
Creek  (PLANS)  No.  of  sheets.  19;  cost 
$1.90;  (CROSS-  SECTION)  No.  of 
Sheets,    none;   total.   $1.90. 

VI-Mad-125  -  CD.  between  (hoarse 
i-Jold  and  Oakhurst  (PLANS)  No.  of 
shells.  1.  no  charge, 
sheets,  4,  no  charge, 
made  iiayable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  the  requests 
for  plans,  specifications  and  proposal 
forms  to  the  office  of  the  State  High- 
way Engineer,  P.  O.  Box  1499.  Sacra- 
mento,   Calif. 


30— RESERVOIRS  &  DAMS 


BIDS    WANTED 

.MODlX:  COUNTY.  Cal.— Until  June 
13,  3  P.  M.,  bids  will  be  received  by 
the  South  Fork  Irrigation  District,  Al- 
turas,  C.  S.  Baldwin,  Secretary,  for 
the  construction  of  (a)  Reservoir  Em- 
bankment for  the  West  Valley  Reser- 
voir, and  (b)  Diversion  Dam  and  Sup- 
ply Ditch  for  West  Valley  Reserviolr. 
The  work  Includes  the  construction  of 
a  rolled  earth-flll  dam  65-ft.  high 
across  West  Valley  Creek  in  Modoc 
County,  and  excavating  a  two  mile 
supply  ditch. 

Bids  will   be  taken  i.s   follows: 

(1)  26.000  c.y.  earth  fill  from  spillway; 

(2)  26.000    do    from    borrow    pits; 

(3)  850  c.y.    reinforcer   concrete    (spill- 

way) ; 

(4)  40.000    c.y.    excavation    (spillway); 

(5)  2.800    c.y.   riprap; 

(6)  400   c.y.   concrete  Jacket   at  outlet; 

(7)  2    each    36x60-in.    sluice    gates: 

(8)  21.000    c.y.    ditch    excavation; 
Plans    and    specifications    obtainable 

at  the  office  of  the  Board  of  Direc- 
tors. South  Fork  Irrigation  District. 
Alturas.  or  from  TrfrU  C.  Hermann. 
Consulting  Engineer.  11/14  Merchants 
Exchange  Bldg..  Sun  Francisco,  upon 
deposit  of   $20. 

S.  A  Mushen,  Altura.s,  is  district 
eneineer. 

The  PWA  has  allotted  a  loan  and 
grant  of  $160,000  to  aid  in  the  con- 
.■structlon.  *  1 


iOTICE  TO  BIDDERS 
MADERA  COUNTY-.,  Cal.— A  rep- 
■sentative  of  the  District  Office  will 
ccompany  prospective  bidders  over 
le  proposed  project  in  Madera  Coun- 
V,  between  Coarse  Gold  and  Oak- 
urst.  Road  VI-Mad-125-C.D.  for 
■hich  bids  are  to  be  received  by   the 


CONCRETE    MIXERS    AWARDED 

GRAND  COULETB  DAM.  Washing- 
ton—The Cramer  Machinery  Co.. 
Lewis  Bldg..  Portland,  at  approxi- 
mately $225,000  awarded  contract  by 
the  Mason-Walsh-Atkinson-Kler  Co.. 
general  contractors  on  the  Grand 
Coulee  Dam.  for  furnishing  two  com- 
plete concrete  mixing  plants  for  the 
dam. 

The  plants  include  eight  four-yard 
Koehrlng      (Concentric      Zone      Tilting 


concrete  mixers,  manufactured  by  the 
Koehrlng  Co..  of  Milwaukee.  Wis.,  and 
steel  bins,  weighing  batchers,  and  re- 
■  ordlng  apparalux.  designed  and  bull! 
liy  the  C.  H.  Johnson  Co.,  Champaign 
lillnolH. 

The  mixing  plants  will  be  In  oi>era- 
lion  by  September.  The  total  yardage 
of  concrete  on  the  dam  will  exceed 
3. .50'), 000   cu.    yds.  ■ 


CONTRACT   AWARDED 

Bo.N.SEVILLE,  Oregon  —  Colunibla 
ion«tr.  Cc.,  Bonneville,  at  $247,500 
:i warded  contract  by  the  U.  S.  Engi- 
neer onice.  Portland,  under  Bid  No. 
698-36-547,  for  the  excavation  of  tha 
lower  lock  approach  canal,  and  the 
excavation  and  lining  of  the  flshway 
.It    Bonneville    Dam. 

The  work  consists  of  the  excavat- 
ing, hauling  and  placing  of  materials, 
shaping  and  dressing  disposal  areas 
and  b  e  r  m  s.  placing  and  compacting 
llshway  lining  and  all  incidental  work 
required  on  or  In  connection  with  the 
construction  of  the  lower  lock  ap- 
proach canal  and  Ishway. 


BIDS  OPENED 

BONNEVILLE,  Oregon  —  Following 
bids    received    by    the    U.    B.    Engineer 
Offlce,     627     Pittock     Block,     PorUind. 
.May   24,    under  Bid   No.   698-35-603,    for 
construction   and   installation   in   com- 
plete   operating   condition    of    two    43,- 
200    kw..    vertical      shaft      alternating 
current    generators    in    the    powerplant 
of  the   Bonneville  Dam: 
Allis-CTialmers    Mfg.    Co..    Milwaukee. 
$1,191,488;     shipping     point.     West 
Allis,    Wis. 
Westinghouse  Elec.   &   Mfg.    Co.,    East 
Pittsburgh.       $1,181,700;       shipping 
point.    East    Pittsburgh.    Pa. 
General    Electric      Co..      Schenectady. 
$1,144,880;    shipping    point,    Schen- 
ectady,   N.    Y. 
The   bids   provide    that     the      United 
States   will   pay   the   cost     of     freight 
charges    on    the    generators    from    fac- 
tory to  Bonneville,  which  charges  are 
to  be  added  to  the  amounts  bid. 


31  _  PIPE  LINES  A  WELLS 

CONTRACT   AWARDED 

OGDEN,  Utah.— Bi-rnard  Curtiss  Co. 
Minnapolis.  Minnesota,  at  $399,554.51 
(Schedule  2,  band  spacing  "A")  were 
warded  contract  by  the  Bureau  of 
Reclamation,  Ogden,  under  Spec.  No. 
622  for  the  construction  of  the  Ogden 
Camyon  Conduit. (  Ogden  River  Proj- 
ect,   Utah. 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 

BIDS   WANTED  ~~ 

CONTRA  COSTA  COUNTY,  Cal.— 
Until  June  3.  11  A.  M..  bids  will  be  re- 
ceived by  the  Contra  Coeta  County 
Board  of  Supervisors.  S.  C.  Wells. 
Clerk,  Hall  of  Records,  Martinez,  for 
furnishing  f.o.b.  trench,  at  Rivercrest 
.Sewer  District,  about  two  miles  west 
of  Pittsburg,  the  following  materials; 
Vitrified    Salt    Glazed    Sewer    Pipe 

(1)  12.823   ft.    6-in.   sewer  pipe. 

(2)  5170  ft.   S-in.   sewer  pipe. 

(3)  42  ft.   6-in.  sewer  pipe. 
(I)   6022   ft.   4-ln.   sewer  pipe. 
(5)  267  6-ln.  x  4-ln.  Y  branches. 
16)   14   6-in.  xy  6-in.   Y   branches. 

(7)  35  8-in  x  4-ln.  Y  branches. 

(8)  4  8-in.  X  8-in.  T  branches. 
Specifications    obtainable    from    the 

.ibove  offlce. 

George  Oliver  is  engineer  of  the 
District. 

As  previously  reported,  the  STIRA 
has  allocated  $31,136  for  labor.   • 


28 


PACIFIC    CONSTRUCTOR 


BIOS    WANTED 

SAN  MATEO.  San  Mateo  Co.,  Cal. 
— Until  June  I",  S  P.  M.  (tentative 
dale)  bids  will  be  received  by  the  San 
Mateo  City  Council,  E.  P.  VVilsey. 
City  Manager,  for  the  construction  of 
an  outfall  sewer  system  to  serve  San 
Mateo  and  the  south  portion  of  Hills- 
borough. 

Plans  will  be  re:.dy  for  contractors 
•nliout  June  4.  and  will  be  available 
from  the  City   Engineer's  offlce. 

Estimated  cosl.  $143,000.00.  Hills- 
borough will  contribute  $22,000  (oward 
construction  costs.  •  ■■ 


BIDS   OPENED 

SAN  FRANCISCO  —  J.  B.  Rogers 
Co.,  110  Sutt&i-  St..  at  $675  submitted 
low  bid  to  the  Department  of  Public 
Work.<;.  City  Hall,  under  Spec.  No. 
1S..S.)5.  for  digging  test  pits  and  mak- 
ing borings  at  the  site  of  the  Marina 
Sewage  Pumping  Plant  and  force 
main. 

The  Work  involves: 

(1)  300  lin.   ft.   making  test  borings: 

(2)  Making   3   test  pits. 
Complete  bids  follow: 

J.  B.  Rogers  Co.,  (1)  $1.90;  (2)  $35;  (3) 

total,    $675. 
A.    C.    LoPrest.    (1)    $2.35;    (2)    $25:    (3) 

$7S0. 
Chas.    I>.    Harney,    (1)    $2.80;    (2)    $40: 

(3)    $960. 


BIDS   WANTED 

SAN  FRANCISCO  —  Until  June  12. 
2:30  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works,  W. 
H.  Worden,  Director,  Room  251,  City 
Hall,  under  Specification  No.  1S,S64. 
for  the  extension  of  the  Blanken  St. 
sewer  from  Gillette  Avenue  south- 
easterly to  the  existing  box  sewer. 
The  work  involves  280  lin.  ft.  of  24- 
inch  vitrified  clay  pipe  sewer  in  place. 
Estimated   cost   $1120. 

Plans  and  specifications  obtainable 
from  City  Engineer  John  J.  Casey, 
Room  351,  City  Hall,  upon  cash  de- 
posit  of  $10.  • 


33—  WATER  WORKS 

BIDS    WANTED 

SAN  BERNARDINO  COUNTY,  Cal. 
—Until  June  20,  10  A.  M.,  bids  will 
be  received  by  the  Metropolitan  Wa- 
ter District,  306  W  3rd  St..  Los  An- 
geles, for  constructing  the  Copper  Ba- 
sin syphon  .and  surge  tank  of  the  Col- 
orado River  .'\riueduct,  in  accordance 
with  Spec.  No.  101.  The  site  of  the 
work  is  on  the  line  of  Colorado  Aque- 
duct in  San  Bernardino  County,  about 
11  miles  northeast  of  Earp.  The  work 
comprises  the  construction  of  a  rein- 
forced concrete  syphon  16  ft.  in  di- 
ameter and  approximately  450  feet  in 
length,  and  appurtenant  works.  Cer- 
tified check  or  cashier's  check,  $2500, 
must  accompi.ny  each  bid.  Plans  and 
specifications  may  be  obtained  at  the 
offlce  of  the  Chief  Engineer.  Room 
1007,  306  W  Third  St..  upon  payment 
of  $2.00  per  set.  Julian  Hinds,  As- 
sistant Chief   Engineer. 

The   items  are  as  follows: 

Construction  of  the  Copper  Basin 
Siphon  and  Surge  Tank. 

Note:  No  bid  will  be  considered  for 
less  than  all  the  items  of  the  .sched- 
ule. 

(1)  5000   c.y.   excavation; 

(2)  1350  c.y.  concrete  in  siphon  barrel; 

(3)  220  c.y.  concrete  in  transition  and 

surge  tank; 

(4)  250,000    lbs.    placing   reinforcement 

Bteel  in  siphon; 

(5)  25.000    lbs.    placing    reinforcement 

steel  in  transition  &  surge  tank; 
(C)  8000    lbs.     instf.lling    miscellaneous 
metal  work; 

(7)  2500  ton-mlles   hauling  sted; 

(8)  8000  do  cement; 


OAKLAND  —  C.  I.  WATER  PIPE  —  .DISTRICT 


0.\KLAND,  Cal.— Bids  for  furnish- 
ing 120.000  feet  of  4-  6-  8-  12-  and  20- 
inch  diameter  cast  iron  water  pipe 
for  the  distribution  systeju  were  op- 
ened by  the  East  Bay  Municipal  Util- 
ity District,  John  S.  KimbJ.ll.  Secre- 
tary, 512  16th  St.,  Oakland,  under  Pro- 
posal L.S.    147. 

Bids  were  taken  as  follows: 
SCHEDULE   I 

(1)  27,000    l.f.    of    Class    150     bell     and 

spigot    cast    iron    pipe,    4 -in.    in- 
ternal  diameter; 

(2)  47.000    l.f.    do,    6-in.    internal    dia.; 
(.•1)   13.000    l.f.   Clt^ss   250   do,    S-in.    in- 
ternal diameter; 

(4)  8,000  l.f.  Class  250   or  Class  B  bell 

and    spigot    cast    iron    pipe,    12- 
in.    internal    diameter. 

(5)  14,000    l.f.    Class    250    or    Class    B 

bell   and    spigot    cast    iron    pipe, 
20-in.    internal    diameter. 

(A) 

( 1 )     $  11,44S 

( 2)    29,422 

(3)    13,455 

(4) 15,040 

(5) 58,520 

Total,    Schedule  I $127,885 

Lump  Sum,   Schedule  I $126,352 

(1)    $     1,272 

(2)    1,878 

(3)     2,070 

(4)    5,640 

Total,    Schedule   H $  10,860 

Lump    Sum,    Schedule   H $  10,748 

Total,    Schedules    I   &   II .$137,100 

Bids   held    under   advLsement. 


SCHEDULE  II 

(1)   3,000   l.f.   Class   150   bell   and   .spiK'i 

spigot    cast    iron    pipe,    4-in.    ni- 

ternal   diameter; 

(2»   3.000   l.f.    do.    6-in.    internal   dia.; 

Vi)   2.000    l.f.    Class    250    do,    8-in.    in 

ternal  diameter; 
(4)  3,000  l.f.  Class  250  or  Class  B  lici 
I  and    spigot    cast    iron    pipe,    li: 

I  in.    internal    diameter. 

The   bidders  were: 

(A)  United  States  Pipe  &  Koundrx. 
Co.,  Monadnock  Bldg.,  San  Fran  i 
Cisco. 

(B)  American  Cast  Iron  Pipe  Co.. 
Sharon    Bldg.,    San    Francisco. 

(C)  Florence  Pipe  &  Foundry,  Loj 
Angeles. 

(D)  Johns  -  Manville  Co.,  159  New, 
Montgomery    St.,    San    Francisco,  i' 

I 
Complete  bids   follow:  i| 


(B) 

(C) 

(D) 

$  11.610 

$  12,420 

$ 

30,080 

30,550 

13,650 

14,170 

15,280 

16,000 

62,300 

59,500 

$132,920 

$132,640 

$     1,290 

$     1,380 

$     1,227 

1,920 

1,950 

1,980 

2.100 

2,180 

1,996 

5.730 

6,000 

5,241 

$  11,040 

$  11,510 

$  10,372 

$ 

$144,150 

$ 

YELLOWSTONE  NATIONAL  PARK— PIPE  LINE— (Govt.) 


YELLOWSTONE  NATIONAL  PK. 
Wyo.— Steel  Tank  &  Pipe  Co.  of  Call 
fornia,  1100  4th  St..  Berkeley,  at  $65, 
345.25  submitted  low  bid  to  the  Ns. 
tional  Park  Service.  Franl<  A.  Kitt 
rtdge.  Chief  Engineer,  409  Underwood 
Bldg.,  San  Francisco,  May  24,  for 
furnishing  all  pipe,  pipe  connections 
and  materials,  the  transportation, 
placing  and  welding  of  tthe  pipe,  and 
the  connections  with  existing  pipe 
lines,  valves,  fittings,  etc.,  including 
kU  backfill  and  resoration  of  ground 
surf.ice,  for  .1  hydro-electric  plant  be- 
ing constructed  in  the  xicinity  of  the 
Maminoth  Hot  Springs,  Y'ellowstone 
National  Park.  Trench  excavation  will 
be  done  by  the  National  Park  Ser- 
vice by  its  own  forces. 

.\lso  to  expedite  the  work  and  to 
eliminate  uncerts-in  features,  ajid  fea- 
tures which  might  complicate  the  in- 
terrelation of  contractors,  the  Park 
Service  with  its  own  forces  will  con- 
struct by  day  labor  completely,  a  by- 
pass pipe  of  standard  size,  and  per- 
manently plj^ced,  which  will  carry 
the  water  around  the  proposed  res- 
ervoir. 

A  separate  contract  will  be  let  for 
construction  of  the  storage  reservoir. 
A  300-hp.  gasoline  driven  power  unit 
is  being  installed  as  a  standby  and  I 
to  provide  power  during  the  short  in- 
tervals while  new  connections  are  be- 
ing made. 

Hids   were   taken   as   follows: 
(  1)  5500   l.f.    furnlshand   install   28-in. 
inside  diameter  pipe,  H-in.  plate 
thickness  as  herein  specified; 
(  2)   lOoO  l.f.   furnish  and  install  28-in. 
diameter   pipe,    A -in.    plate  thick- 
ness as  herein  specified; 
(  3)   500   l.f.    furnish  and   Install  28-in. 
inside     diameter     %-inch     plate 
thickness  as  herein  specified; 
(  4)  2500  l.f.   furnish  and  Install  20-in. 
Inside    diameter    pipe     10-gauge 
plate  thickness   ae  herein   speci- 
fied; 
(  6)  500  l.f.    furnish  and  install   12-ln. 
inside    diameter     air    vent    con- 
duit as  herein  specified; 
(  i)  2800   l.f.   furnish   and   install   S-in. 


inside  diameter  lapwelded  pl8.ir.( 
&  standard  wrought  steel  wat-ii 
er  pipe,  as  herein  specified  (sub-1' 
ject  to  50%  increase  or  decrease)c 
(  7)  furnish  and  install  Dresser  typej 
couplings  as  shown  on  plans,  asi 
follows : 

(a)  10    each    for   pipe    shown.    Bldi 
Item  1; 

(b)  3  each  do.  Bid  Item  2; 

(c)  3  each  do,  Bid  Item  3; 

(d)  2  each  do.  Bid  Item  5; 

(e)  3   each  do,  Bit   Item   6; 

(  8)  2300  l.f.  removing  present  26-in.i, 
dia.  penstock  from  present  res-^f 
ervoir  to  power  house,  and  re-f 
laying  same  in  Govt,  trench 
and  backfilling  of  same; 
(  9)  10  c.y.  furnishing  in  place  all  re- 
inforced concrete  anchors;  witlii 
angle  iron  collars  welded  oi» 
pipe,  as  shown  on  plans  and  lnl 
specifications; 

(10)  extra   force  account  work,  if  anc 

when  requested  by  written  ordei 
of  the  superintendent,  will  be 
performed  at  actual  cost  for  la- 
bor and  materials  plus  15  pel 
cent  thereof,  said  percent  tc 
cover  profit,  overhead,  use  ol 
tools,  equipment,  etc.,  and  in- 
cluding workmen's  compensa- 
tion and  liability  (this  percent- 
age must  not  be  changed); 

(11)  if   fabricated    material    is   shipped 

on  Govt.  Bin  of  Lading  froir 
factory  to  destination,  the  fol- 
lowing reduction  in  the  aggre- 
gate bid  price  will  be  allowed 
from  factory  at  to  Gardi- 
ner, Mont.    Approx.  wt 

ALTERNATE   ITEMS 

(12)  1100  l.f.  furnish  and  Install  18-ln. 

inside  diameter  pipe,  10  gauge 
plate  thickness  as  herein  speci- 
fied; 

(13)  6600  l.f.  furnish  and  install  15-ln 

inside  diam.  pipe,  10  gauge  plaft 
thickness  as   herein  specified; 

(14)  3   each    furnish   and   install   Dres- 

ser type  couplings  as  shown  or 
plans,  for  above  Bid  Item  No.  ).' 

(15)  50    c.y.     removing    present    man- 

holes and  replacing  with  new 
reinforced  concrete  manholes,  w 
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Hhown    on    planii    nnd    speclflra- 

tloniv. 
.\'<>TI'::  Alidvp  Items  12.  13.  H  and 
j  tor  .anxllldry  pipe  nnd  cnlariced 
lunholes  on  Swan  Lake  Flutn.  are 
ubjecl  to  r.incellatlon  within  Sixty 
60)  d.iy«  after  award  of  contract,  and 
lie  nuiterlal.s  therefor  .shi.Il  not  be 
rdercd  l)y  the  oontiaotor  until  he  is 
peclflcally  notined  In  wrltlnR  by  the 
iovermuiiil  Iliat  funds  arc  available 
iierefor. 
The  town  of  Gardiner.  Montana,  at 
he  north  entri.nce  to  the  Park,  la 
he  terminus  of  a  branch  line  of  the 
lorthern  F'aiinc  Railway.  The  haul 
rom  anrdiner  to  the  .site  of  the  work 
Mil  be  5  to  10  miles  of  good  highway, 
he  work  being  located  over  a  dlfi- 
tnce  of  five  miles. 
Complete  hid.s  follow: 
I)  Total  of  principal  items  (1  to  10); 
b)  Total   of   alternative   item.s    (12    to 

15): 
X-)  Total    Item.s    (1    to    10    and    (12    to 
.  16); 

ID  Les.s  freight  allowaniT   under  Item 
i  (11); 


(e)   Net   bid  at   plant. 

(A)  Steel  Tf.nk  &  Pipe  <'o.  of  Call- 
fornl.i.  Berkeley,  (a)  |,'iK,0>l,'i.7,';:  (h» 
.tl»,ri76..';0:  (r)  .ni,fi(!2.2r);  M>  $0„T17: 
(e)    $(15,345.25. 

(R)  Con.solidati'd  Steel  <'orp..  Lox 
Angeles,  (a)  $t!l.;i7B.79:  (b)  $17.5(14.44: 
(<■)  $79.541.2.1:  (d)  $10„sno.01;  (e)  $8S,- 
741.22. 

(<■'.)  I'uget  Sound  Machinery  Depot, 
Seattle,  (a)  $82,481.00;  (b)  $27,369.00; 
(<■)    $110,450:    (d)    $10,150;    (e)    $100,300. 

(I))  Taggart  Const.  Co.,  Cody,  Wyo. 
(a)  $78,238.25;  (b)  $24,421;  (c)  $102,65'J 
(d)   $         ;   (e)   $102,fi59. 

(E)  Southwest  Welding  &  Mfg.  Co., 
Alhnmbra,  Calif.,  (:.)  $8fi,525.50;  (b) 
$30,993.(55:  (c)  $117,519.15;  (d)  $10,926.- 
57:    «')    $106,592.58. 

(K(  Merritt.  Chapman  &  Scott,  San 
Franei.sco,  (a)  $81,809;  (b)  $30,925: 
(c)   $112,734;    (d)    $3,458;    (e)    $109,276. 

(G)  S.  Birch  &  Son.s  Const.  Co., 
Great    FalLs.    Mont.,    (a)    $110,915;    (b) 

$44,470:     (c)     $155,385:     (d)     $  ;     (<■) 

$155,385.00. 

Unit    bidK   follow: 


(A) 

(  1) $  4.65 

5.39 

6.29 

3.03 

1.51 

1.90 


(B) 

$  5.716 

6.611 

7.328 

2.875 

1.863 

1.79 

26.69 

27.24 

27.62 

7.76 

4.58 

2.64 

27.50 


(  i) 
(  3) 
(  4) 

U  6) 

(  8). 

(7a) 

(7b) 32.00 

;  (7c) 33.00 

(7d) 10.50 

;(7e) 5.75 

(  8) 3.11 

(  9) 35.00 

(10) 

(11)  See  Notes. 

(12) 2.54           2.574 

(13) 2.12           2.018 

(H) 13.50         13.08 

(15) ■. 35.00         27.50 

,  Following  are  the  freight  deduction.q 
inder    Item     (11):    the    time    of    com- 

[lencement   f.nd   time  of   completion: 

[(A)   $11  on   Items  1,  2  and  3:  $22  on 

I  6,  6,  S.  12.  13:  no  deductions  on 
i:ems  7  and  9;  shipping  point,  Ber- 
leley.  Will  begin  in  10  davs.  com- 
(lete  in  120  days. 

(B)  $18.2125  per  ton;  36  tons  from 
hicago;  557  tons  from  Los  Angeles, 
nil    begin    in    in    days    and    complete 

II  130  days. 

(C)  $10,160   (lump  sum)   for  4S7  tons; 


(C) 

$7.15 

7.90 

8.85 

4.10 

2..50 

2.45 

25.00 

25.00 

26.00 

10.00 

6.00 

4.95 

25.00 


(D) 

$  7.00 

8.00 

10.00 

3.87 

2.32 

2.22 

32.00 

32.00 

33.50 

11.00 

6.25 

3.60 

45.00 


(K) 

?  7.90 


45.00 
45.00 

45.00 
13.90 
9.40 
3.41 
42.50 


(F) 

$  6.75 

8.50 

10.00 

4.45 

2.80 

3.15 

30.00 

30.00 

30.00 

10.00 

8.00 

3.50 

84.00 


(G) 

$  8.75 

9.40 

11.80 

6.00 

5.00 

5.00 

25.00 

35.00 

35.00 

20.00 

15.00 

6.25 

50.00 


3.70  3.25  4.28  4.30  5.70 

3.35  2.85  3.71         3.70  5.40 

13.00  12.00  16.55  25.00  20.00 
35.00  40.00  35.00  34.00  50.00 
shipping  point,  Seattle.  Will  begin  in 
10  •days  and  complete  by  Nov.    1. 

(D)  No  deduction.  Will  start  in  10 
days  r.nd  complete  In  150  days. 

(E)  $10,926.57  (lump  sum)  for  379 
tons  from  Alhambra.  Will  commence 
in  10  days  and  complete  before  Nov.  1. 

(F)  $3,458  (lump  sum)  for  520  tons: 
shipping  point,  Chicago.  Will  start  in 
10  days  and  complete   in   100  days, 

(G)  No  deduction.  Will  start  in  10 
days  and  complete  in   120  d:.ys. 

All  bids  referred  to  Roger  W.  Toll. 
Park  Supt.,   for  awarrl.  • 


LOS  ANGELES  COUNTY— Bridge  Widening  —  (State) 


LOS  .\NGP:LES  COUNTY,  Cal.— R 
.  Bishop.  5017  East  Broadway,  Long 
•each,  at  $13,730.25  (as  previously  re- 
Jrted)  submitted  low  bid  to  the  State 
lehway  Engineer.  .«tate  BIdg..  Los 
•ngeles,    for  the   widening   of  four   30 


(10)    1    lot  misc.    items    of   work. 
Total    bids   follow: 

(A)  R.    R.    Bishop,    Long    Beach,    $13,- 
730.25. 

(B)  Parish    Bros.,    Los   Angeles,    $13,- 
824.25 


spans  on  a   reinforced  concrete  gir- i  (C)    Oscar    Oberg,    Los    Angeles,    $14 


tr    bridge    across    Newhall    Creek,    at 
ii'Whall.    Los   Angeles  County. 
The  work  involves: 
j  1    1100  cu.  yds.  struct,  excav.; 

2)  no  tons  asphalt  concrete; 

3)  600  sq.   yds.   asph.   paint   binder; 

4)  68,000   lbs.   bar  reinf.   steel; 

'  6)  465  cu.  yds.  Class  A  Portland  ce- 

^         ment  concrete; 

i  6)  10  cu.   yds.   Class  F  Portland  ce- 

i         ment    concrete    (railing); 

J  7)  645  lbs.   bronze  expansion  plates; 

1  8)  12  cu.  yds    cone,  remove  and  dis- 

I         pose  of: 

5)  150   lin.    ft.    temporary   railing; 


090.05. 

(D)  E.    S.    and    M.    S.    Johnson,    Pasa- 
dena,   $14,457.00. 

(E)  Byerts  &  Dunn.   Los  Angeles.   $14,- 
862.50. 

(F)  Lynch-Cannon    Co.,    Los    Angeles, 
$16,145.75. 

(G)  Oswald    Bros..    Los    .Vngeles.    $16.- 
567.00. 

(H)     Griffith    Co..     Los    Angeles.     $17.- 

592.30. 
(I)    Contr{.cting    Engrs..    Los    Angeles. 

$21,012.00. 

Unit    bids   follow: 


1  (1)  (2) 

'A)  $L25  $  4.00  $ 

'<B)  1.00  5.00 

'<C»  70  4.00 

i'D)  1.25  4.40 

(E)  LOO  4,00 

<P)  1.15  2.75 

(O)  1.25  4.25 

;<H)  2.00  5.00 

(I>  4.50  6.09 


(3) 
.10  $ 
.05 
.04 
.05 
03 


(4) 

.039 

.045 

.04 

.054 

.045 

0375 

.053 

.04 

,045 


(5)  (6)  I 

$15.50  $60.00  $ 
16.91     50.00 


18.60 
18.00 
17.00 
21.85 
20.00 
22.57 
20.00 


47.00 
50.00 
40.00 
50.00 
90.00 
60.00 
to.  00 


)        (8)        (9) 
35  $10.00  $  2.00 
35     10.00       1.20 
29     10.00 

10.00 
8.00 

12.5* 


.40 


1.40 
2.00 
1.00 


7.00 

io.no 

10.00 


1.50 
2.50 
2. 60 


(10) 

$750 
200 
500 
300 

1500 
600 
400 
200 

1500 


(!))  overhaul  of  concrete 
—  (fixed  at  ten  cenl»i 
mile). 


BIDS    WANTED 


aitKrcKater 

per  cu.   yd. 


SA.N  FRA.NI  IKCO.  — Intll  June  5th, 
2:30  P.  .VI.,  bidM  will  be  received  by 
the  Departmetit  of  Public  Workii,  Rni. 
251,  City  Hall,  under  Spec.  .No.  18,843 
for  InHtnlling  Section  "C"  of  the  Ma- 
rina DiHtrlct  Extension  to  Auxiliary 
Water  Supply  System  for  Fire  Pro- 
tection, in  the  arei.  bounded  by  Van 
.Vewi  Ave.,  Beach  St..  Baki-r  St.  ami 
Lombard   St.    Estimated  cost,   $128,00') 

The  work  involves: 


Cast    Iron 


Pipe    and    Special    Castings 
In    Place 

(    1)   20    l.f.     20-in.    Class    G     bell    and 

spigot,    lugged; 
(  2)   4565    l.f.    14-ln.    Cli-ss    H    bell    and 

spigot,  plain: 
(  3)   276    l.f.    14-in.    Class    H    b.  11    and 

spigot,    lugged; 
(   4)    1237    l.f.    14-inch    Class    H    double 

spigot,   plain; 
(  5)   120    l.f.    14-inch    Class    H    double 

spigot,    lugged; 
(   6)   4209    l.f.    12-ln.    Class    H    bell    and 

spigot,    plain; 
(  7)   480    l.f.    12-in.    Class    H    bell    and 

spigot,    lugged; 
(   8)   4037    l.f.    12-inch    Cliuss    H    double 

spigot,    plain; 
(   9)   444    l.f.     12-inch     Class    H    double 

spigot,    lugged; 

(10)  31S9    l.f.    10-inch   Clast    H   double 

spigot,    plain; 

(11)  216    l.f.    10-inch    Class    H    double 

spigot,    lugged; 

(12)  323    l.f.    8-inch    Class    H    bell    and 

spigot,    lugged; 

(13)  12    12-in.    gate   valves,    in   pKicc; 

(14)  34   10-in.  do; 

(15)  42   8-in.    do: 

(16)  42  standard  h.p.  hydrants  in  place 
Note:   Items   1    to   16   inclusive.    Ca.^t 

Iron  Pipe,  Valve  Hydrants  and  Spe- 
ciul  Castings,  will  be  furnished  by  the 
City. 

(17)  9   12-in.    gate   valves,    furnish(!Ti    .*i 

delivered; 
(IS)  20   10-inch  do: 

(19)  160,000  lbs.   pig  lead,   furnished   & 

delivered; 

(20)  50.000  lbs.  cast  steel  special  cast- 

ings,   furnished   aird   delivered; 

(21)  80.000   lbs.   do; 

(22)  41,900  lbs.  manhole  and  valve  box 

cast     iron     frames,     covers    and 
p.'.ns.    furnished    and   placed 
wrought     iron     bolts, 
ashers,  furnished  and 


(23)  42,800     lb 

nuts  and 
placed; 

(24)  6050    lbs.     reinforcing    steel       fur- 

nished   and    placed; 

(25)  97  c.y.  Class  B  concrete  ii.  place; 

(26)  11,550   c.y.   excavation   and    back- 

fill: 

(27)  55,380     sq,     ft.     asphi.lt.     concrete 

pavement  (2x6-in.)  Class  F  con- 
crete; 

(28)  760   sq.    ft.    concrete  side   wall;    ,1- 

course; 

(29)  26  c.y.  crushed  rock,  furnished 

and   placed; 

(30)  60  tons  bell  and  spigot  pipe  or 
double  spigot  pipe,  without  lugs. 
In  classes  G  to  H  inc.  and  in 
nominal  diameters  of  8-  to  20- 
in.  inclusive; 

(31)  9    tons    bell    and    spigot    pipe    or 

double  spigot  pipe,  with  bolting 
lugs.  In  classes  G  to  H  includ- 
ing und  in  nominal  diameters  of 
8-    to  20-in.    inclusive; 

(32)  500    sq.    ft.    asphaltic    cone,    wear- 
ing  surface,    2-in.   thick. 

Note:  Items  17  to  32  inclusive:  all 
materials,  including  pipe,  shall  be  fur- 
nfchi-d   by   the  Contractor. 

Plans  and  specifications  obtain;.ble 
from  City  Engineer  John  J.  Casey. 
Room  351.  Citv  Hall,  upon  cash  de- 
posit of  WO.  •  t 
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BIDS    WANTED 

SUTTER  rOfNTT.  Cal.  —  I'ntil 
June  25.  3  I>.  M..  bids  will  lie  receivpri 
by  the  IT.  S.  Engineer  Office.  Captain 
J.  G.  Drinkwater.  District  EnRineer. 
Room  208,  Post  Office  Bids;.,  Sacra- 
mento, under  Spec.  No.  fi757,  for  the 
construction  of  three  drainage  pump- 
ing: plants  along  the  easterly  levee  nf 
Sutter    By-Pas.s    In    Sutter   County. 

The  proposed  pumping  plants  are 
for  the  purpose  of  pumping  Into  Sut- 
ter B>'-Pass  run  off  water  intercepted 
by  the  easterly  levee  of  the  by-pass 
when  conditions  are  such  that  thi.* 
water  will  not  enter  the  by-pass  by 
gravity  flow. 

The    work    Involves: 

Pumping  Plant  No.  1,  about  1.5  mi. 
south  and  0.5  miles  west  of  Marcuse 
Station  on  the  Southern  Pacific  Rail- 
way, or  about  H  miles  south  of  Tuba 
City  and  1.5  miles  west  of  the  Garden 
Highway. 

(a)  Removing  existing  buildings  and 
temporary  pumping  and  electrical 
equipment. 

(b)  Removing  existing  sump  pump 
unit. 

<c)  Completing  construction  of  pump 
house.  Including  foundation  for  pumps 
and  motors,  building  being  IS-ft.  4-in. 
wide  X  48-ft.  long  x  23-ft.  high  (struc- 
tural steel  frame,  reinforced  concrete 
walls,  reinforced  concrete  roof  with 
tar  and  gravel  surface). 

(d)  1  Traveling  crane,  hand  operat- 
ed.   S-ton    capacity. 

(e)  Galvaniaed  steel  trash   racks. 

(f)  .'i  pumping  units  with  a  combined 
capacity  of  at  least  140  eu.  ft.  per 
second,  under  a  total  dynamic  head 
of  13  ft. 

(g>  2  check  vlaves  in  discharge 
pipes   for  Pumps  No.    1    and   No.    2. 

(h)  3  east  iron  flanged  transition 
.sections. 

(1)  One  10-in.  vertical  sump  pump, 
direct  connected  to  220  volt  motor,  3 
phase,  and  three  transformers  of  2200 
lo    UO/220    volts. 

(j)  3  transformers,  self-cooled,  oil 
immersed,  single  phase,  11,000  to  2,- 
200  volt,  together  with  concrete  foun- 
dation and  outside  steel  switch  and 
bus  structure,  including  lighting  ar- 
restors,  11,000  volt  fuses,  mountings 
and  disconnecting  switch  and  sur- 
rounding   fence. 

(k)  Electric  switching  equipment, 
conduits  and  flood  lights,  wiring  and 
accessories   complete   about   plant. 

(1)  Electric  lighting  system  about 
plant  and  cottage  with  fixtures  and 
accessories  complete. 

(m)  One  operator's  cottage  of  six 
rooms,  including  plumbing  fixtures, 
piping,  electric  wiring,  fixtures,  and 
painting  complete. 

(n)  Septic  tank  with  service  con- 
nections   to  cottage. 

(o)  Pressure  water  system  complete 
Including  deepening  of  present  well 
and  extending  casing;  and  automatic 
electric  driven  water  pressure  system 
including  all  electrical  connections, 
capable  of  delivering  800  gals,  per 
hour  against  a  pressure  of  40  lbs.  per 
«q.   In.  with  150  gal.  pressure  tank. 

Pumping  Plant  No.  2,  about  1.5  mi. 
north  and  5.5  miles  west  of  Tudor 
Station  on  the  Southern  Pacific  Rail- 
way, or  about  8  mile*  .south  and  .'i 
miles  west  of  Yuba  City,  and  6  miles 
west  of  the  Garden  Highway, 

(a)  Removing  existing  buildings  and 
temporary  pumps  and  electrical  equip- 
ment. 

(b)  One  10-in.  vertical  centrifugal 
sump  pump,  direct  connected  to  220 
volt,  S  phase  induction  motor. 

(c)  Completing  construction  o  f 
pump  house'.  Including  foundations 
for  pumps  and  motors,  the  building 
heinf  22-ft.  wide  x  70-ft.  long  x  26-ft. 
blgh    (structural     steed    frame,      rein- 


forced concrete  walls,  reinforced  con- 
crete roof  with  tar  and  gravel  surface. 

(d)  One  traveling  crane,  hand  op- 
erated,   10-ton   capacity. 

(e)  Galvanized   steel    trash    racks. 

(f)  5  pumping  units  with  a  com- 
bined capacity  of  at  least  775  cu.  ft. 
per  second,  under  a  total  dynamic 
head  of  13  ft.  for  Pumps  No.  1  and  No. 
2.  and  15  ft.  for  Pumps  No.  3  and 
.N'o.    4   and   No.   5. 

(g)  5  cast  iron  flanged  transition 
.-sections. 

(h)  2  motor  generator  sets  and 
rheostats  with  combined  capacity  suf- 
Hcient  for  proper  excitation  of  the 
total  installed  horsepower  of  main 
pump  motors.  Motors  shall  be  22(1 
volt,  3  phase,  60  cycle,  direct  con- 
nected to  125  volt  D.C  generators. 

(1)  3  transformers,  self-cooled,  oil 
immersed,  single  phase,  2200  to  220/ll(i 
volts  of  sufficient  capacity  to  satis- 
factorily operate  motor  generator 
sets,  sump  pump,  primer  and  Ughtinjf 
system. 

(j)  3  transformers  11,000  to  2200  volt, 
together  with  concrete  foundations, 
fencing,  and  outside  steel  switch  and 
bus  structure,  including  lighting  ar- 
rester, lighting  fixtures,  11,000  volt 
fuses  and  mountings  and  disconnect- 
ing switches. 

(k)  Electric  .switching  equipment, 
flood  lights,  conduits,  wiring,  and  ac- 
cessories,   complete   about   plant. 

(1)  Electric  lighting  system  about 
plant  and  cottage,  with  flxture.s  and 
accessories   complete. 

(m)  One  operator's  cottage  of  six 
rooms,  including  plumbing  fixtures, 
piping,  electric  wiring,  lighting  fix- 
tures,   and    painting    complete. 

(n)  Septic  tank  with  service  connec- 
tions to  cottage. 

(o)  Pre.SKure  water  system  complete 
including  deepening  of  present  well 
and  extending  casing;  and  automatic 
electric  driven  water  pressure  sys- 
tem, including  all  electrical  connec- 
tions, capable  of  delivering  800  gals, 
per  hour  against  a  pressure  of  40  lbs. 
per  eq.  in.,  with  150  gal.  pressure 
tank;  water  pipes  to  and  about  plant 
and  cottage,  with  drinking  fountain 
and  hose  bibbs  in  the  pumping  plant. 

Pumping  Plant  No.  3,  about  2.0  mi. 
south  and  1.5  miles  west  of  Sutter 
City  Station  on  the  Sacramento  Nor- 
thern Railway,  and  about  0.5  mile." 
south   of  the   Franklin   Road. 

(a)  Removing  existing  buildings  and 
temporary  pumping  and  electrical 
equipment. 

(L')  Construction  of  sump:  (1)  Exca- 
vation;  (2)  Concrete  work. 

(c)  Construction  of  pump  house 
complete,  including  foundation  of  tim- 
ber piles  about  which  shall  be  driven 
24-in.  diameter  steel  cylinders  in 
which  a  cage  of  reinforcing  steel  shall 
be  placed.  Floor  of  plate  steel  sup- 
ported by  structural  steel  framing. 
Structural  steel  frame  for  building 
and  transformer  platform.  Corru- 
gated galvanized  iron  roofing  and 
siding. 

(d)  Galvanized  steel  trash  racks. 

(e)  4  pumping  units  with  a  com- 
bined capacity  of  at  least  180  cu.  ft. 
per  second  under  a  total  dynamis 
head  of  11   feet. 

(f)  4  check  vi.lves  in  discharge  pipes 

(g)  4  flexible  couplings  bet.  pump 
discharge  check  valves  and  welded 
steel   transition. 

(h)  4  welded  steel  transitions  from 
contiuit  to   flexible   couplings. 

(1)  3  transformers,  self-cooled,  oil 
immersed,  single  phase,  11,000  to  440 
volts,  and  I'i  KW.  440/110  volts,  dry 
type  transformer,  for  lighting  pur- 
poses, together  with  steel  switch  and 
bus  structure,  lighting  arrestors,  fuses 
and  mountings,  and  11.000  volt  di«- 
connecting  switch  ■,.n\\  surroundmg 
fence. 


(J)  Electric  switching  equipment 
conduits,  wiring  and  accessories  com 
plctc   about   the   plant. 

(k)  Electric  lighting  system  abou 
plant  with  fixtures  and  accessorle 
complete. 

Trade-in    allowance     is    i'    be    mad 
for    the    following    used    equ.'.ment: 
AT  PLaI^T  no.   1; 

(1)  one  75-hp.  440  v.,  3  phase,  c 
cycle,  G.  E.  Induction  motor,  Type  I 
10-75A-720,  Form  K  720  rpm  No.  lOX, 
642   with   starting   compensator; 

(2)  one  15-hp.,  440  v..  3  phase,  i; 
cycle  G.  E.  induction  motor.  Type  I 
ia-75A-720.  Form  K  720  rpm.,  N( 
180017   with    starting   compensator; 

(3)  one  150-hp..  440  v.,  3  phase,  p 
cycle  G.  E.  induction  motor.  Type  i 
10-150-720,  Form  K,  695  rpm..  N. 
1420537    with   starting   compensator; 

(4)  two  20-in.  Krogh  horizonta 
belt  driven,  double  suction,  centrifugr 
pumps. 

(5)  one  24-in.   Price  do. 

AT  PLANT   NO.    2 

(1)  one  150-hp.,  440  v..  3  phase,  6 
cycle,  Stanley-G.  E.  electric  inductio 
motor.  Type  A,  600  rpm..  No.  113774! 
with    starting    compensator;  ] 

(2)  three  200  hp..  440  v.,  3  phase,  6 
cycle.  Type  SC  Westlnghouse  Indue 
lion  motors,  345  rpm..  Serial  Xn' 
245S4S6.  2458487,  245S4SS.  with  .stait 
ing    compensators; 

(3)  one  24-in.  Price  horizontal,  bel 
driven,    centrifugal   pump; 

(4)  three  36-in.  Byron  Jackson  Typ 
S  direct  connected  horizontal  cenlrif 
iigal  pumps. 

AT  PLANT  NO.  3; 

(1)  one  75-hp.  440  v.,  3  phase,  f 
cycle.  G.  E.  Induction  motor  695  rpn 
with    starting   compensato!-; 

(2)  one  30-in.  Byron  Jack.son  hori 
zontal.  belt  driven,  double  suctio 
centiafugal  pump. 

Bids  will  be  canv.-.ssed  on  the  nu 
price  bid  for  the  coniplf-ted  punipim 
plants  plus  estimated  operacitxg  co«l« 
based  on  expected  operation  cnndii 
tions  in  a  period  of  20   years. 

Cost  is  estimated  at  $450,000.  whic 
will  be  provided  from  a  PVV.'V  allot 
ment  of  $1,500,000  for  Sacri.mento  Riv 
er  Flood  Control  work.  * 


CONTRACT    AWARDED 

SOUTH  PASADENA.  Los  Angelt 
Co.,  Cal.— Pittsburgh-DesMoines  Sl^. 
Co.,  629  Rialto  Bldg.,  San  Franclsc. 
awarded  contract  hy  the  South  Pa.'^:' 
dena  City  Council  May  22.  at  (K'.i'" 
for  furnishing  and  erecting  a  150.0'" 
gallon  steel  water  tank  in  connect!' 
with  the  Raymoml  Ave.  water  systeii 

(Complete   bids   published   May   17. 


BIDS  WANTED 

LOS  ANGELES,  Cal.— Until  Jun 
25,  2:30  P.  M.,  bids  will  be  receive 
hy  Veterans  Administration.  Room  76 
Arlington  Bldg..  Washington.  D.  C 
fijr  furnishing  and  installing  dee 
well  pumps  at  the  Veterans  Admini> 
tration    Facility.    Los   Angeles. 

Plans  and  specifications  may  be  ol 
tained  from  above  office  and  froi 
the  Supervising  Superintendent  i 
Construction.  Veterans  .4dministratio 
Facility.  Palo  AUo.  No  deposit  n 
quired.  • 


BIDS  WANTED 

FOLSOM.  Sacramento  Co..  Cal.- 
Until  June  IS.  2  P.  M..  bids  will  be  n 
ceived  by  State  Department  of  Puhl 
VVOirks,  Sacramento,  for  furnishln 
and  Installing  one  3flO-hp.  water  tut 
boiler  and  equipment  at  the  Sta 
Prison.  Folsom. 

Specifications  may  be  obtained  fro 
George  B.  McDougall,  State  Archltec 
Public  Works  Building  Sacrament 
upor.   deposit    of    $20. 
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(1  .■livery 
delivery 


BIOS    OPENED 

SAN    ••AHLOS,    Arlz-UIUM   for   fur- 

nlNhliiK   iind    InKtallliiK    InOii-gnl.    eapa- 

'  city    »urge    tank    for    the    San    Carlon 

'  RemTvatlon     Project     under    Hid     No 

0172   were  opened   by   the   U.   S.    Indian 

'  IrrlKi.tlon    Service.     Uoom    :,2i,    7r,l     S 

KlKUerou   St..    Lou   AnBeles.    .May    22. 

The   bid.i  were: 

ConHolldated  Steel  Corp..  I.,td.,  Lo« 
AnKCle.M,  $138  fob  L,o»  Angelea;  deliv- 
ery   5    days:    terms    net. 

Buehler  Tank  &  Welding  Works, 
Log  AngeleB,  J173  fob  bos  .Xngeles; 
delivery   10  days:    terin.x   net. 

National  Tank  &  Mfg.  Co..  l>i)«  An- 
geles.   $170    fob    Ix)s    Angeles: 

9  day.-i,    or  $1!I4    fob  CoolWge: 
15  days;   terms  net. 

Western  Pipe  &  Steel  Co.,  I>os  An- 
geles.   $22.1    fob    Los    Angeles;  ilellvery 

10  day«:   terms    net. 

Wet<tern  Pipe  &  Steel  Co.,  Phoenix, 
$236  fob  Phoenix;  delivery  7  dtys; 
terms   net. 

Arizona  Steel  &  Pli)e  Co..  Phoenix, 
$168  fob  Phoenix:  delivery  7  days,  or 
$171.66  fob  Coolldge:  delivery  8  days: 
discount   1%. 

Southwest  Welding  &  Mfg.  Co..  Inc. 
Alhambra.  $194  fob  Alhambra;  deliv- 
ery 7  days;   terms  net. 

Union  Tank  &  Pipe  Co.,  Los  Ange- 
les, $197  fob  Los  Angeles;  delivery  6 
days:   terms   net. 

Lacy  Mfg.  Co..  Los  Angeles.  $200 
fob  Los  .\ngeles:  delivery  8  days,  or 
5240    fob    Coolidge:    delivery    11    d:.ys: 


ten 


net. 


BIDS    WANTED 

HO.NDO.  Los  Angi-hs  Co..  Calif.— 
Until  June  17,  2  P.  M.,  bids  will  be 
received  by  the  Los  Angeles  County 
Board  of  Supervis<iis  for  tuinishint; 
ami  erecting  a  new  48-in.  1.  D.  weld- 
ed steel  .stand  trap  riser  for  an  ele- 
vated water  tank  to  be  Installed  at 
ihe  dairy  at  Rancho  Los  .Vmigoa.  Hon- 
'do   (near   Downey). 

Specilicntions  call  for  completion  of 
the  work  within  45  working  days;  con- 
tractor to  furnish  all  ;inchor  bolts  oc- 
curing  in  concrete  foundation,  place 
'  templates,  remove  existing  catwalk, 
furnish  and  install  metal  support  and 
all  inside  pipe  (including  6-in.  over- 
flow pipe  from  high  water  level  inside 
tank  to  bottom  of  riser),  pipe,  nip- 
liles.  and  blow-off  valve  at  bottom  of 
riser  and  painting  work.  The  work 
does  not  Include  concrete  piping  or 
the  removal  of  the  existing  10-inch 
riser. 

Mame  B.  Beatty.  clerk  of  the  board, 
•iCI   Hall  of  Records. 

Plans  and  specifications  may  be  ob- 
tained from  the  offlce  of  Wm.  David- 
son. Los  -■Vngeles  County  Chief  Me- 
chanical engineer.  1001  Hall  of  Rec- 
ords. 1 


PARKS  A.  PLAY. 
GROUNDS 

BIOS    REJECTED 

HONOLULU.  T.  H.  —  U.  3.  Navy 
Department  rejected  bid  for  landscap- 
ing the  grounds  of  the  U.  S.  Immigra- 
tion Station  at  Honolulu.  T.  H.  Only 
hid  received  was  submitted  by  Mld- 
Paclfie  E?stabliehment.  Honolulu.  T. 
H..   at    $4735. 


CHALMER  MUNDAY 

Attorne/-at-Law    —    Notary    Public 

Bankruptcy.   Mechanics'   Lieni 

Builders'  Contracts 

405     Montgomery     St..     San     Francisco 
Suite    524.529    —    Phone    OOuglat    4070 


SAN  FRANCISCO — Van  Neu  Ave.  South  Widening — (City) 


SAN    KKANCIHi'fi    —    .M.    J.    Lynch. 

OHkdah'    and    UHrnevald      Ave*..      San 

KranclH<'i,.    at    $»810.60    submitted    low 

bid       to    the       Department      of    Public 

Works,     City    Hall,     under    Spec,    No. 

18.862.     for    widening    the    roadway    of 

Van    Ness    Ave.     Houth.    between    2lBt 

and  21th  streets. 
The  work  Involvai: 

(  1)  3400  If.  granite  curb,  redressed 
and  reset; 

(   2)    12     catchbaslns.    crynplete; 

(  3)   3  do  existing  grktlngs  to  be  used; 

(  4)   IB   concrete   curb    Inlets; 

(  5)  174  l.f.  10-lnch  VCP  culvert.  In 
place: 

(  6)  360  aq.  yd.  remove  existing  as- 
phalt cone,  pavement,  conelat- 
ing  of  a  C-ln.  concrete  base  and 
an  asphalt  cone,  wearing  surf., 
where  directed; 

(  7)  10.200  sq.  ft.  8-ln.  Cli^sa  K  con- 
crete  pavement; 

(  8)  210  tons  asphalt  cone,  form  i>ave. 

(  9)  9800  sq.  ft.  one-course  ooDcrete 
sidewalk: 


.  (10)   300  s'l    ft.  ajiphalt-macadam  side- 
walk,   consUtlng  of  a   4-Id.   roa- 
i  cadam   base   ^nd  a   1^-ln.   asoli. 

concrete  wearing  surface: 
(11)  i   street    signs,    reset; 
112)  80    type    No.     1     galv.     nheel    Iron 
'  pedeatrlan    cross    walk    markers. 

;  In    place; 

I  (l.t>   220   cross   walk    marker*    removed 
I  and   reset; 

fl4)    10.200   sq.   ft.    1-ln.    usph.    concrete 
I  wearing   surface    to    be    removed 

I  by  burning,    where  directed- 

'15)    100  sq.    ft.   8-in.  Clasa   £  concrete 
haae. 
Total    bids    follow: 
(A)   M.   J.    Lynch.    $8810.60. 
(I'.)   Charles   L.    Harney,    $888n.l0. 

(C)  Theo.   Cohn,    $8938.80. 

(D)  A.  G.  Ralsch.  $8988. 

(K)   Union    Paving  Qc,    $9108.50. 
(K)   Kay   Improvement   Co.,    $9252.78. 
(G)   Pacific   Pavements  Co..    Ltd..   $9,- 


Unit    bids    follow: 


(  1).. 
(  2).. 
(  .•{).. 
(  4).. 
(  S).. 
(  6).. 
(  7).. 
(  8).. 
(  9).. 
(10).. 
(11).. 
(12)  . 
(13).. 
(14).. 
(15).. 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

$     .SO 

$     .55 

$     .40 

$     .75 

$     .53 

$     .40 

$     .25 

90.00 

80.00 

80.00 

65.00 

61.00 

77.00 

75.00 

so.on 

60.00 

60.00 

50.00 

45.00 

60.00 

60.00 

10.00 

6.00 

5.00 

10.00 

11.00 

11.00 

15.00 

1.00 

1.40 

1.70 

1..W 

1.75 

3.22 

2.50 

.06 

.07 

.10 

.15 

.10 

.12 

.25 

.28 

.32 

.25 

.30 

.28 

.37 

6.00 

5.25 

."•-.Oil 

4.40 

5.00 

4.98 

6.00 

.12 

.12 

.12 

.125 

.12 

.15 

.13 

.06 

.087 

.10 

.10 

.12 

.OS 

.12 

5.O0 

5.50 

5.00 

5.00 

5.00 

6.0m 

6.00 

.10 

.30 

.20 

.30 

.25 

.20 

25 

.10 

.12 

.10 

.10 

.10 

.10 

.10 

.04 

.021 

.04 

.02 

.05 

.05 

.06 

.20 

.25 

.25 

.20 

.20 

2.'. 

.30 

to  the 

City  Engineer  and  the  PWA. 

FENCING— OAKLAND  PORT  COMMISSION 

(.\^KLAND.     Calif.  —  Following    bids  i  (1 1 )   .'!0-ft     swing    g;.te     each 
received     by     City     of     Oakland     Port        BWders  follow: 

Commission    for   furnishing    fence    ma-        (.\)    California   Wire   Cloth   Co..   San 
terials    r.nd     gates     for    Outer    Harbor   Francisco, 
and     Ninth     .\ve.     Terminal.     Oakland.  |      (B)    Western   Steel  &   Wire  Co..    San 

Quantities    follow:  i  Francisco. 

I    1)   line   fence,    per  l.f.;  1      (C)    Frauneder  Ornamental  Iron  Co. 

(  2)  3-in.   end   posts,   each:  Oakland. 

(  3)   3-in.    corner  posts,  each;  (D)    Pacific    Coast    Fence    Co.,    Oak- 

(   4)  3-ln.    gate    posts,    each;  I  Iknd. 

(   5)  4-in.   gate   posts,   each;  I      (E)    Wickwire  Spencer  Co.,   S.   F 

(   6)   6Sg-in.   gate  posts,  with  7-ft.  gKte         (F)    West  Coast   Wire  &   Iron   Wke. 

each;  Isan    Francisco. 

(6a)  do,  with   10-ft.  gate,  each;  '      (G)     Maxwell    Hardware    Co..    Oak- 

(  7)  3-ft.    gate,    each;  land. 

(  8)   12-ft.   swing  gate,   each;  (H)    Wayne    Iron   Works,    S.    F. 

(   9)   IS-ft.    swing  gate,    each;  (I)   Ralph  W.   Waterhouse.   S.   F. 

(10)   28-ft.    swing   gate,    each:  I     Unit   prices  follow: 

(A)  (B)  (C)  (D)  (K)  (F)  (G)  (H)  (1) 

*  ^> »  1-33      $     .847  $     .855  $     .82     $     .847  $   1.05     $     .92     $     .847     $     .868 

'   2)  10.30         6.56         6.60         S.75        6.56         8.10       10.17         (.56  6.72 

'   '■^>  13.80  8.79         8.85         8.70  8.79  10.87         9.62  8.79  9.00 

*  <> 10.30  6.56         6.60         6.75  6.56  8.10         7.17  6.50  6.7:; 

I   5) 14.60  9.30         9.39          9.20  9.30  11.50       10.18  9.30  9.53 

I   6> 36-50  23.26       24.45       23.00  23.26  28.74       26.00  23.26  :;3.84 

<8a) 44-00        28.05         28.05           

<  ">  16-50  10.50  10.60  10.50  10.50  12.90  11.49  10.50  10.76 
'  S*) 66-00  42.00  42.40  41.50  42.00  51.90  45.96  42.00  43.12 

<  9> 99-00  63.00  63.60  62.00  63.00  77.90  68.94  03.00  64.68 

UO)  182.00  115.92  117.00  115.00  115.92  143.00  126.84  115.92  128.71 

ni)  165.00  105.00  106.00  104.00  105,00  129.90  114.90  105.00  107.80 

Western    Steel  &   Wire   specified   2%  for  C4,sb. 
Pacific  Coast  Fence  Co  specified  2%,    ten  days. 
Maxwell   Hardware   Co.    specified  2%.    ten  days. 
.\11   other   bidders    net. 
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Bids  June  26  for  Bay  Span 
Lighting  Contract 


S.  F.  Permits  for  May  Total  $1,137,000 


PACIFIC    CONSTRUCTOR 


TAPPATaeciric  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

228  First  Street,  San  Francisco  308  E.  Third  St.,  Los  Angeit 

KEarny  4467  TOOLS  RENTED  MUtual  7508 
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LESURE  LOW  ON 
CONTRACT  FOR 
I    TIMBER  BRIDGES 


Highway     Commission     Opens 

Bids  on  Construction  and 

Other  Work 


SACRAMENTO.  June  5.  —  Low 
,bi(i  for  the  construction  of  two  red- 
kood  timber  bridges  on  the  Car- 
iiielSan  Simeon  route  in  Monterey 
^•ounty  was  submitted  to  the  State 
Highway  Commission  today  by  E. 
T.  Lesure,  87  Ross  Circle.  Oakland, 
at  192,728.  The  spans  will  be  con- 
structed across  Pfeiffer  Canyon 
about  33  miles  south  of  Monterey 
and  across  Torre  Canyon,  38  miles 
touth. 
1    Following  bids  were  received: 

E.  T.  Lesure,   Oakland %  92.72S 

Harry   J.    0.ser.    S.    F 94.763 

P.  C.  Amoroso  &  Sons,  S.   F 103.115 

M.  B.  McGowan.   Inc..  S.   F 103.611 

Peninsulu   PavinR  Co..    S.    F 103,930 

Roera   &  Co.,   San   Rafael 106,194 

R.  R.  Bishop,  Long  Beach  10G.5S.T 

Three  bids  were  received  for  con- 
Btruction  of  a  reinforced  concrete 
))ridge  across  the  North  Fork  of  the 
Tuba  River  at  Downievllle,  Sierra 
County,  the  low  figure  being  that  of 
Chas.  Kuppinger,  Box  536,  Lakeport 
at  J35.458. 

Following  are  complete  total  bids 

Chas.     Kuppinger.    Lakeport $35,458 

II..ord   &   Bishop.   Sacramento 37,389 

.A.    H.    Seimer    and    John    Car- 

•  cano,    San   Anselmo   38,364 

•  Bids  for  paving  with  asphalt  con- 
crete a  section  of  about  one  mile 
in  the  city  of  Merced  were  received 
as  follows: 

Vi.lley   Paving   and   Const.   Co.. 

Fresno    $44,036 

Union   Paving  Co..    S.    F 45,372 

Stewart  &•  Nuss,   Inc..  and  John 

Jurkovich.    Fresno   48.179 

Pacific    States    Const.    Co.,    San 

Francisco    53,115 

A.  J.  Ralsch.  San  Jose 54,876 

Hanrahan-Wilcox  Corp.,  S.  F 55.887 

Following  are  the  bids  for  grad- 
ing and  surfacing  about  2.1  miles  in 
Mono  County,  between  Bodie  Road 
and  Point  Ranch: 

Kennedy   Const.    Co..    Oakland.    $36,222 

Basich   Bros.,   Torrance 38,32.i 

''■fiRO  &   Rados,  Los  Angeles 42,453 

Bay.shore  Const.    Co..   S.   F 54.550 


$123,880  Bid  of 
Piombo  Bros,  on 
Airport  Contract 


A  bid  of  $123,8Su  by  Piombo  Bros. 
&  Company,  1571  Turk  Street,  was 
the  lowest  of  five  proposals  receiv- 
ed by  the  San  Francisco  Public 
Utilities  Commission  for  construc- 
tion of  field  fill  for  extension  of  the 
landing  field  at  the  municipal  air- 
port. 

Bidding  varieu  considerably,  a 
range  of  more  than  J47,00U  being 
represented  between  the  low  and 
high  figures. 

The  work  will  require  approxi- 
mately 240,000  cubic  yards  of  fill. 
50,000  cubic  yards  of  rock  surfac- 
ing, and  removal  of  about  20,001) 
cubic  yards  of  old  levee. 

Total  bids  submitted  were  as  fol- 
lows : 

Piombo    Brothers    &    Co $123,880 

Bayshore    Construction   Co 124,600 

Peninsula    Paving    Co 139,200 

MacDonald    &    Kahn   Co.,    Ltd.   169,100 
Healy-Tibbitts    Const.    Co 171.100 

The  Commission  also  received 
bids  for  relocating  a  portion  of  the 
Alameda  pipeline  on  El  Camino 
Real  in  San  Mateo,  the  only  pro- 
posal submitted  being  that  of  M. 
J.  Lynch,  Barnevald  and  Oakdale 
Avenues,  at  $2,170.  The  work  in- 
volves removal  of  150  feet  of  pipe 
from  the  Newark-San  Lorenzo  Pipe- 
line and  relaying  it  in  the  new  loca- 
tion, and  other  items 

. « 

KERN  PLANNING 

NEW  PWA  PROGRAM 


Kern  county  supervisors  will 
meet  June  10  with  a  representative 
committee  of  citizens  to  fornmlate 
a  list  of  improvements  that  may  be 
undertaken  with  PWA  assistance. 

A  new  county  library  building 
will  be  among  the  first  projects 
considered. 


MILL  OPENS 


Opening  of  the  Empire  Mill  at 
2800  Third  Street,  San  Francisco, 
is  announced  by  H.  W.  Gaetjen, 
manager.  Telephone  number  is  VA- 
lencia  0678. 


S.  F.  PERMITS 
NEARLY  DOUBLE 
YEAR  AGO  TOTAL 


May     Contracts,     $1,137,323; 

Home  Building  Continues 

To  Gain 

San  Francisco  building  permits 
in  May  totaled  $l,i:{7.;;2;i.  Ihi- 
dollars  tor  the  second  time  this 
monthly  total  exceeding  a  million 
dollars  tor  the  second  time  this 
year.  The  March  total  was  *1. 
148,746.  An  increase  of  $468,000 
over  April  total  is  due  principally 
to  public  school  building  awards 
Residential  building  and  other 
classes  of  private  work,  however, 
all  showed   moderate   increases. 

The  number  of  permits  issued 
was  570.  identical  with  the  April 
figures.  Number  of  permits  issued 
in  May  this  year  gained  69  over 
May  of  last  year,  but  the  value  of 
work  is  nearly  double.  Permits  for 
frame  buildings,  numbered  SO  with 
a  value  of  $341,412  compared  with 
16  in  May  last  year  valued  at  $4ii.- 
300.  The  number  in  April  was  7(; 
and  the  value.  $298. S25. 

Permits  in  the  first  five  months 
total  $4,438,923  compared  with  *J  - 
755,833  in  the  same  period  a  vear 
ago. 

Following  is  the  comparison  for 
various  classes  of  work  in  May  as 
reported  to  Director  of  Public 
Works  W.  H.  Worden  by  S  J.  Ros 
enblum,  chief  clerk  for  the  Central 
Permit  Bureau: 

May,    1935       May.    1934 
No.        Est.       No.      Est. 
Class.  P'mts    Cost      Pmts    Co«t 

A      7  $      72,500       1  5     3.0»0 

B     1       23.0f'n 

C     8  68.980       2         5.500 

Frames     80        341,412     16       40.300 

-^Iter 472        243.042  476     252.035 

Public     .     3        411.389       3     204.103 

Harbor i       65.9.3S 

U.   S.   Govt 1       17,540 

Total     570  $1,137,323  501   $613,417 

^ 

INSPECTORS    APPOINTED 


Herbert  W.  Treichel.  Redwood 
City  contractor,  has  been  appoint- 
ed inspector  for  the  school  d's'-'  • 
on  reconstruction  of  Sequoia  Union 
High  School  buildings.  The  co 
tract  has  been  awarded  to  P.  J. 
Walker  Co.  School  directors  com- 
missioned the  Abbott  A.  Hanks  lab- 
oratory to  test  materials. 


PACIFIC    CONSTRUCTOR 


SEQUOIA  SCHOOL 
CONTRACT  LET 
TO  P.  J.  WALKER 


Six  Offer  Bids  For  Recondition- 
ing Redwood  City 
Buildings 

REDWOOD  CITY,  June  .5.  —  A 
contract  for  repairing  and  strength- 
ening the  group  of  bviildings  com- 
prising Sequoia  Union  High  School 
was  awarded  tonight  to  P.  J.  Walk- 
er Co..  Sharon  Bldg.,  San  Francisco 
on  a  low  bid  of  $51,997.  The  work 
includes  structural  reconditioning 
to  comply  with  the  provisions  of 
the  state   earthquake   safety  act. 

The  school  trustees  voted  to  make 
the  award  to  the  low  bidder  imme- 
diately after  receiving  figures  to- 
night. Bids  were  submitted  as  fol- 
lows: 

P.  J   Walker  Co.,  S.  F " 

Frank  J.  Reilly,  S.  F R2  .«:v 

Carl  N.  Swenson,  San  Jose..  57.S64 

DeUicca  &  Son.  S.  F 60,777 

C.  L.  Wold  Const.  Co.,  S.  F.  «'  '!S" 
Alfred  H.  Vogt,  S.  F. 67,300 

The  reconditioning  work  is  be- 
ing supervised  by  H.  .1.  Brunnier, 
structural  engineer. 

♦ — — 

STANDARD  ADOPTED 

FOR  ASPHALT  TILE 


Copies  of  the  revised  commercial 
standard  for  asphalt  and  mastic 
tile.  No.  TS-2103,  have  been  sent 
to  producers,  installing  contractors 
and  users  of  asphalt  floor  tile  for 
approval  as  a  basis  for  publication 
by  the  National  Bureau  of  Stand- 
ards. The  revised  standard  was 
adopted  by  the  Asphalt  and  Mastic 
Tile  Association  at  its  meeting  in 
Pittsburgh   on   March   20,   193.5 

As  compared  to  the  draft  of  May 
3.  1934,  the  revision  is  identical 
with  the  exception  that  the  mini- 
mum indentation  at  one  minute  i."; 
reduced  from  0.009  in,  to  O.OOS  in., 
with  a  corresponding  maximum  in- 
dentation at  ten  minutes  of  0.012 
inch.  The  wording  of  paragraphs 
7  and  16  (a)  have  been  modified 
lor  clarity,  and  under  table  1  ii  tol 
erance  of  not  to  exceed  plus  O.dOl' 
inch  has  been  inserted. 


EXPOSITION  ELECTS 

3  NEW  DIRECTORS 


Election  of  three  San  Francisco 
men  as  additional  members  of  the 
board  of  directors  of  the  San  Fran- 
cisco Bay  Exposition,  Inc,  has  been 
announced  by  Atholl  McBean,  chair- 
man of  the  board. 

The  new  directors  are  Postmas 
ter  Wm.  H.  McCarthy;  Maurice  K. 
Harrison,  attorney  and  former 
chairman  of  the  Democratic  Ptote 
f'entral  Committee,  and  ,Iudge  ^'<r'■ 
I.  Sullivan,  former  chief  justice  of 
the  California  State  Supreme  Cnii't 
and  president  of  the  State  Commis 
sinn  to  the  1915  world's  fair. 


3-1  Vote  Approves 
$50,000  Bonds  for 
San  Rafael  School 


Voters  of  San  Rafael  this  week 
approved  by  a  majority  of  nearly 
three  to  one  a  $50,000  bond  issue  to 
finance  construction  of  a  new  gram- 
mar school  building. 

Plans  and  specifications  for  the 
building  will  be  completed  imme- 
diately by  Architect  N.  W.  Sexton 
of  San  Rafael,  according  to  N.  C. 
Brusatori,  president  of  the  school 
board. 

Application  will  be  made  to  the 
Federal  Public  Works  Administra- 
tion for  a  grant,  bonds  sold  and 
contracts  for  the  work  let  as  rap- 
idly as  possible. 

According  to  present  plans  the 
new  building  will  be  erected  on  the 
site  of  the  old  grammar  school  at 
Fourth  and  E  streets  in  San  Ra- 
fael. Preparations  tor  the  work  are 
being  speeded  in  order  that  the 
school  may  be  ready  for  occupancy 
by  next  summer. 


Port  and  Schools 
Head  San  Jose 
PWA  Work  List 


Efforts  of  San  Jose  city  and  San- 
ta Clara  county  officials  will  be  di- 
rected toward  three  major  PWA 
projects  as  that  locality's  share  of 
work-relief  construction,  it  has 
been  decided.  The  city  and  county 
will  unite  to  secure  funds  for  the 
following: 

1.  The  Port  San  Jose  project, 
for  which  a  $675,000  PWA  grant 
and  $1,075,000  bond  issue  will  be 
sought,  the  port  di=*"''*^  election  to 
be  held  probably  in  Jijly  and  the 
bond  election  in  September. 

2.  The  building  of  two  new  high 
schools  for  $1,250,000,  with  a  PWA 
grant  and  state  purchase  of  the 
partially  burned  building  reducing 
the  bond  election  to  $700,000— this 
election  probably  followine  the  port 
election. 

3.  Building  a  fireproof  wing  to 
the  county  hospital  for  $300,000 
with  the  county  providing  $175,000 
from  current  funds  and  the  remain- 
der  provided  by  a  PWA  grant. 


LOAN  $76,000  FOR 

STOCKTON  DWELLINGS 


Eighteen  loans  totaling  $76,073 
under  Title  II  of  the  National  Hous- 
ing Act  have  been  made  in  Stock- 
ton, according  to  Guy  Crane,  chair- 
man of  that  city's  better  housing 
campaign.  The  loans  completed 
range  from  $3,000  to  $10,000,  Mr. 
Crane  states,  the  average  being  $4,- 
226. 

Ground  -  breaking  ceremonies  for 
Stockton's  $6,800  model  home  will 
be  held  June  15.  Plans  for  the  six- 
room  demonstration  house  were 
prepared  by  Architect  Jos.  Lose- 
kann.  C.  Elves  Totten  is  the  gen- 
eral contractor. 


ASK  $950,000 
FOR  REMODELINC 
STATE  CAPITO 


Reduced    Rentals  Would    P. 
For  Adding  Two  Wings 
To  Building 


Remodeling  o£  the  State  Capi 
building  by  adding  two  wings  at 
estimated  cost  of  $950,000  has  be 
recommended  by  the  state  legisi 
ture  by  the  Senate  Finance  Co 
mittee 

Offices   now   housed   in  rentr' 
buildings  at  Sacramento  would  ■ 
cupy  the  wings.    Savings  in  rent: 
would  pay  for  the  Improvement 
ten  years,  proponents  declare. 

Both    wings   would    be    added 
the    east  side    of  the   Capitol,   o 
at  the  rear  of  the  Assembly  chai 
bers   and    one    at   the   rear   of  t 
senate.    The   program   includes 
modeling  rooms  on  the  fourth  fl( 
and    other   space   occupied   by   t 
legislative  branches   to  provide 
fices  tor  various  state  agencies. 
Completed    in   1869   to   house 
necessary  departments  of  state  g 
ernment,  the  present  capitol  bul 
ing  was  outgrown  as  California  •■ 
veloped.    Now,  it  contains  only  t! 
constitutional  offices,  legislate 
chambers,     inadequate     commit'i' 
rooms  and  miscellaneous   offices 

Other  departments  overflowed  i 
to  four  large  separate  buildiif 
which  accommodate  courts,  StS: 
library,  many  offices,  the  StS 
printing  plant,  division  of  moi) 
vehicles,  highway  patrol  and 
partment  of  public  works.  In  ^^ 
dition,  the  State  rents  an  entn 
building  occupied  by  the  board'! 
equalization.  , 


GOVT.  TAKING  BIDS 

FOR  BOULDER  PIU 


Bids  for  furnishing  approximm 
ly  1,000,000  pounds  of  pipe,  fittiJ 
and  valves  for  the  Boulder  Pov 
Plant  at  Boulder  City,  Nev.,  ar©  > 
be  opened  July  8  by  the  U.  S. 
reau  of  Reclamation  at  DenVj 
Colo.  The  materials  will  be  insi^. 
led   by  the  government. 

Specifications  may  be  obtaii  I 
from  the  Bureau  of  Reclamation  : 
Denver  or  Washington,  D.  C,  at  i 
a  copy. 


COLUSA  BUILDERS 

URGE  ORDINANC  i 


Colusa  Builders'  Exchange  | 
requested  the  Colusa  City  Com  I 
to  adopt  new  ordinances  regulat  : 
plumbing  and  electrical  insta 
tions.  Earle  Watson,  president  i 
the  exchange,  directed  the  cc  • 
cil's  attention  to  inadequacies  ' 
the  city's  regulation  and  supu  ' 
copies  of  ordinances  effective  ' 
other  cities  for  consideration  •' 
coimcilmen. 


PACIFIC    CONSIRUCTOR 


^  FranciscO'Oakland  Bridge  Lighting 
'     Contract  Advertised;  Bids  Open  June  26 

SACRAMENTO,  June  4. —  Bids  will  be  opened  in  San  Francisco, 
Jie  26,  at  the  office  of  the  San  Francisco-Oakland  Bridge  Commission 
fi  electrical  work  on  the  Bay  Bridge  and  the  approaches.  The  con- 
tict  will  include  lighting,  communication  and  fog  signal  equipment, 
n'igatlon  lights  and  airway  beacons. 

Fifty-three  bid  items  are  listed  in  the  proposal  form.  These  cover 
•  iply  stations,  six  sub-stations,  battery  station,  control  station,  dis- 
rutlon  and  control  cabli',  twelvt; 
ties  of  lighting  standards  and 
ne  typps  of  luniinaire  units.  Tlir 
litallation  requires  511  lighting 
sndards  and   873  luniinaire  units. 


ipecifications  are  available  at 
I  office  of  Chief  Engineer  C.  H. 
licell,  500  Sansonie  Street,  San 
tincisco.  A  charge  of  $50  will  be 
nde  for  each  set  issued,  with  a 
r'und  of  HO  when  issued,  with  a 
pial  forms  will  be  issued  only  to 
t  ise  contractors  who  have  fur 
D-hed  a  verified  statement  of  ex- 
P'ience  and  financial  condition 
a'isfactory  to  the  State  Depart- 
n-nt  of  Public  Works. 

'hree  other  contracts  also  were 
iihorized  for  advertising  today  by 
;!  State  Highway  Commission, 
js  to  be  opened  June  26  and  27 
I  Sacramento  and  Los  Angeles. 
li  projects  are  located  as  follows; 

jlskiyou  County:  Grading  about 
?!  miles  between  Cougar  and  four 
168  northeast  of  Grass  Lake  Sta 
;a.  The  work  will  require,  among 
).ers,  major  items  of  approximate- 
:  157,000  cubic  yards  unclassified 
'dway  excavation;  881,000  sta- 
ii  yards  overhaul;  58,000  cubic 
r'ds  imported  borrow,  and  1,26-1 
■t  of  corrugated  metal  pipe.  Bids 
I'll  June  26  in    Sacramento. 

ionoma  County:  Widening  and 
)'ing  with  cement  concrete  and 
i^halt  concrete  about  1.2  miles  in 
;ita  Rosa  between  College  Ave. 
il  the  south  city  limits.  Major 
"ding  items   include   13,720  cubic 

ds  unclassified  roadway  excava- 
fi;  6,460  tons  of  asphalt  con- 
fte;  and  491  cubic  yards  of  Class 
(Portland    cement    concrete,    and 

ers.  Bids  open  in  Sacramento 
je  26. 

.08  Angeles  Co.:  Grading  and 
'ing  with  cement  concrete  or  as- 
ilt  concrete  about  2.1  miles  on 
Titos  Avenue  between  Los  An- 
es  Street  and  Artesia  Ave.  The 
rk  involves  20.500  cubic  yards 
dway  excavation;  1,066,000  sta- 
a  yards  overhaul:  12.400  tons  o' 
)halt  concrete  or  5,535  cu.  yds. 
'Class  A  Portland  cement  con- 
te,  and   numerous  other  items. 

:'ontracts  were  awarded  today  to 
?drickson  &  Watson  Construe 
n  Co  and  Fredrickson  Brotheis, 
kland.  at  $36,554  for  2.8  mites 
iding  and  surfacing  in  Alpine 
unty  and  to  Chas.  L.  Harney, 
n  Francisco,  at  $20,036  for  wid 
ing  and  paving  about  one-tendi 
a  mile  on  Fifth  Street  in  Snn 
inclsco. 


PWA  FORM  61 

IS  ELIMINATED 


Orders  to  eliminate  PWA 
Form  No.  61  from  all  contracts 
on  projects  not  yet  advertised 
were  received  by  A.  D.  Wilder, 
acting  state  director,  in  a  tele- 
gram from  Washington,  Satur- 
day. Form  No.  61  relates  to 
compliance  with  codes  of  fair 
competition.  The  message  also 
advised  local  PWA  officials  that 
compliance  by  sub  -  contractors 
and  material  dealers  on  con- 
tracts already  let  would  not  be 
required. 

The  text  of  the  telegram  fol- 
lows: 

"There  should  be  deleted  from 
all  contract  documents  on  con- 
tracts for  which  advertisements 
not  yet  approved  all  paragraphs 
relating  to  NRA.  PWA  Form  No. 
61  not  required  to  be  furnished 
by  sub  -  contractors  or  material 
suppliers  on  contracts  already 
let.  As  to  contracts  now  being 
advertised  if  there  is  sufficient 
time  before  date  set  for  open- 
ing to  issue  addendum  waiving 
PWA  No.  61  and  contract  pro- 
visions relating  to  NRA  such  ad- 
dendum may  be  issued." 
(Signed)  Horatio  B.  Hackett. 
Assistant   Administrator 


ORE  VEIN  UNCOVERED 

BY  HIGHWAY  BLAST 


Two  employees  of  the  Isbell  Con- 
struction Company  recently  aban- 
doned the  construction  industry  as 
a  career  when  a  blast  fired  on  llie 
highway  job  on  which  they  were 
working  about  eight  miles  east  of 
Eastgate,  Nev.,  uncovered  a  dyke 
of  ore  estimated  to  run  from  $5  •  • 
$200  a  ton,  chiefly  in  silver,  it  is 
reported. 

The  men  are  said  to  have  been 
prospecting  in  the  area  while  em- 
ployed on  the  highway  project.  »v<] 
when  the  blast  uncovered  a  dvi-i> 
150  feet  wide  they  left  their  work 
as  road  builders  and  staked  out  K 
claims. 

NEW    EXCHANGE   MEMBERS 

Members  recently  elected  by  the 
San  Francisco  Builders'  Exchange 
include  J  di  Cristina  &  Son,  stair 
builders;  Wm.  Healey  &  Son,  in 
surance  brokers;  Sartorius  Co.,  Inc. 
ornamental    iron    and    bronze    deal- 


MET.  DISTRICT 
WORK  ASSURED 
BY  BOND  SALE 

RFC     to   Purchase     Additional 

$36,000,000  Water  Uroject 

Securities 


Agreement  this  week  by  the  Rec- 
onstruction Finance  Corporation 
to  purchase  an  additional  $36,000,- 
000  of  Metropolitan  Water  District 
of  Southern  California  bonds,  as- 
suring initial  construction  on  the 
districts  transmission  line,  storage 
reservoirs  and  distributing  lines, 
carries  another  step  nearer  com- 
pletion the  $220,000,000  project 
which  eventually  will  provide  the 
Los  Angeles  area  with  water  from 
the   Colorado   River. 

Construction  of  the  237niile 
transmission  line  from  Hoover 
IDani  to  the  various  pumping 
plants  along  the  route  of  the  aque- 
duct will  cost  approximately 
$5,000,000.  The  proposed  line  will 
be  a  230  kv.  steel  tower  transmis- 
sion line.  The  line  will  be  con- 
structed in  the  form  of  an  inverted 
"Y",  beginning  at  the  dam  and 
running  south,  the  two  branches 
extending  from  Goffs,  west  of  Nee- 
dles, one  to  the  river  intake  and 
the  other  to  plants  just  east  of 
Haver's  Summit,  terminating  at 
Hayfield.  The  conductor  will  be 
500,000  circular  mill  copper  or 
equal.  The  line  will  require  ap- 
proximately 6.000.000  lbs.  of  cop 
per  wire  or  equivalent  aluminum 
and  the  towers  about  6000  tons  of 
structural   steel. 

The  Cajalco  Dam,  which  will  pro 
vide  terminal  storage  for  the  aque- 
duct, will  be  located  7  miles  east 
of  Corona  and  9  miles  south  of 
Riverside.  Construction  will  be  of 
the  earth-fill  type,  with  concrete 
facing.  The  structure  will  be  about 
one-half  mile  in  length,  190  feet  in 
height,  and  will  involve  about 
7.300,000  cu.  yds.  of  material.  The 
cost  is  estimated  at  $3,000,000. 

The  distributing  system  will  in- 
volve probably  150  miles  pipe  lines 
connecting  the  Cajalco  reservoir 
with  the  various  cities  in  the  dis- 
trict. Details  of  the  distributing 
system  construction  program  are 
not  available  at   this   time. 


NAME  CITY  SCHOOL 

WORK  INSPECTORS 


Appointment  of  Leiand  &  Haley. 
58  Sutter  Street,  as  inspectors  for 
mechanical,  plumbing  and  electric- 
al work  on  all  buHdiius  now  under 
construction  under  the  $3.n00.(Miii 
school  bond  program,  has  been  an- 
nounced by  Wm.  H.  Worden.  direc- 
tor of  the  San  Francisco  Depart- 
ment of  Public  Works. 


PACIFIC    CONSTRUCTOR 


PERMIToS  AMD  eOMTRACTS 


SAN   FRANCISCO  COUNTY 

Xo. 

owner 

Contractor 

Amt. 

52J 

Spreckels 

Presco 

3000 

526 

Madison 

Beetham 

1600 

527 

Christensen 

Owner 

4000 

528 

MacDonald 

Owner 

4000 

529 

Schell 

Owner 

5000 

530 

Stedger 

Malloch 

2000 

531 

Bodinson 

Owner 

2150 

532 

Cries 

Owner 

1200 

583 

Sullivan    ' 

Moore 

126U 

534 

Southern 

Owner 

2000 

535 

Gavazza 

Sbarboro 

6000 

536 

Lyman 

Anza 

3000 

537 

Pettingell 

Owner 

1800 

538 

Porter 

McCabe 

5000 

539 

McCarthy 

Anza 

3000 

540 

Lyman 

Anza 

3000 

541 

Capocelli 

Jensen 

2000 

542 

Hoeffler 

Owner 

1500 

543 

Hoeftler 

Owner 

1500 

544 

S.   P.  Co. 

Owner 

1800 

545 

Bartholomew 

Nelson 

8974 

546 

Haas 

Jacks 

1500 

547 

Salvation 

Lindgren 

15000 

548 

Brodie 

Owner 

2000 

549 

Mortorana 

Owner 

1850 

ALTERATION'S 

(525)     NO.  2  PINE  ST.     Alter  offlcee. 

Owner — J.  D.  and  A.  B.  Spreckels  Co., 

Premises. 
Architect — Geo.    Kelham,    %   Owner. 
Contractor — Oscar  Presco  &  Sons,  250 

Langton  St.,   9.   F.  J3000 


ALTERATIONS 

(526)  NO.  1135  HARRISON  ST.  Alter 
store. 

Owner — James  Madison  Jr.,  1580  How- 
ard St.,  San  Francisco. 

Architect — Not  Given. 

Contractor— A.  H.  Beetham.  3555  18th 
St.,   San   Francisco.  $1600 


DWELLING 

(527)     E    TWENTY-SEVENTH    AVE. 

100   S   Lawton   St.     One-story  and 

basement  frame  dwelling. 
Owner   —    Herman    Christensen,    1422 

27th  Ave.,  San  Francisco. 
Architect  —  C.    O.    Clausen.    746    46th 

Ave.,   San  Francisco.  $4000 


ALTETRATIONS 

(528)  POWELL  and  Sacramr-nto  Sts. : 
alter  api,rtments. 

Owner — Graeme  MacDonald,  Hunting- 
ton Apartments. 

Architect— E.  M.  Sharpe,  525  Market. 
$4,000 


alter 


ALTERATIONS 

(529)  NW   nth    St.   and    Minna 
tire  shop — atJdition. 

Owner— Samuel    Schell.    1370    6th    Ave. 
Architect— Not  Given.  $5,000 

ALTERATIONS 

(530)  NW    FULTON    ST.    and    Fifth 
Ave.:   alter   store. 

Owner- O.    P.    Stedger,    628   Montgom- 

gomery   Street. 
Architect — Not  Given. 
Contractor- J.    S.    Malloch.    666    Mis- 

«ion   Street.  $2,000 


OFFICES 

(531)  E  nAY.SHORB  250  N  Vlsita- 
cion:    two-story    frame   offlces. 

Owner — Bodinson  Mfg.  Co.,  2401  Bay- 
shore   Blvd. 

Architect— W.  H.  Weeks,  525  Market 
Street.  $2,150 

ALTERATIONS 

(532)  90  HAZELWOOD;  alter  dwell- 
ing. 

Owner— F.  A.  Grle«,  201  California  St.- 
Architect — Not  Given.  $1,200 


ALTERATIONS 

(533)     NO.    3760    JA(rKSON    9TRETET. 

Alter  dwelling. 
Owner — Mrs  J.    F.    Sullivan,    Premises. 
Architect — Edgar    Preston    Ames,    251 

Keamy  St.,   San   Francisco. 
Contractor — Moore      &      Roberts.      693 

Mission  St.,   S.  F.  $1250 


ADDITION 

(534)  N  BERRY  ST.  193  E  Fourth 
St.  One-story  frame  warehouse 
addition. 

Owner^Southern  Pacific  Co.,  65  Mar- 
ket St..   San  Francisco. 

Architect— J.  H.  Christie.  65  Market 
St.,   San  Francsicp.  $2000 


FLATS 

(535)     S    UNION    ST.    125    E    Polk    St. 

Two-story    and    basement    frame 

flats. 
Owner — Joe    Gavazza.     %    Contractor. 
.\rchltect — Not  Given. 
Contractor  —    Sbarboro    &    Jorgeneen, 

2225    North    Point   St.,    S.    F.    $6000 


27    W    23rd 
basement 


DWELLING 

(536)      N    NORIEGA     ST 

Ave.      One-story      ai 

frame   dwelling. 
Owner — M.   Lyman,   %  Contractor. 
Architect — Not  Given, 
Contractor — Anza     Home     Bldg.     Co., 

1498  36th  Ave.  $3000 


ALTERAHONS 

(637)     NO.  291   WHEELER  ST.     Alter 

dwelling. 
Owner — Paul   A.    Pettingell,    Premises. 
Architect — Not    Given.  $1800 


DWELLING 

(538)     9   NORTH    POINT    ST.    154    W 

Buchanan      St.      Two-story      and 

basement  frame  dwelling. 
Owner— Dr.   C.    C.    Porter,    135,  Alham- 

bra  St.,   San  Francisco. 
Architect — Not   Given. 
Contractor — James     W.     McCabe,     716 

Ulloa  St.,  S.  F.  $5000 


DWELLING 

(539)  E  TWENTY-SECOND  AVE.  25 
S  Judah  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— G.  H.  and  M.  E.  McCarthy.  % 
Contractor. 

Architect— Not   Given. 

Ojntractor — Anza  Home  pidg.  Co.» 
1498   36th    Ave.,    9.    F.  $3000 


DWELLING 

(540)     N    NORIEGA    ST.     53    W    23rd 

Ave.       One-story     and     basement 

frame   dwelling. 
Owner— M.    Lyman,    %    Contractor. 
Architect — Not  Given. 
Contractor — Anza     Home     BIdg.     Co., 

1498    36th    Ave.  $3000 


ALTERATIONS 

(541)  NO.  2701  PACIFIC  AVE.  Alter 
dwelling. 

Owner— Kenato  Capocelli,  %  Architect. 
Architect— Francis  E.    Lloyd.   360  Pine 

.St.,   San   Francisco. 
Contractor— G.      P.    w.      Jensen,      320 

Market    St.,    S.    F.  $2000 

FLATS 

(542)  N  ALTA  ST.  216  E  Montgom- 
ery St.  (rear).  Two-story  frame 
flats. 

Owner— Ian  W.  and  Rose  Hoeftler,  225 

Filbert   St.,    San    Francisco. 
Architect— Not   Given.  $1500 


FLATS 

(643)     N   ALTA    ST.    216   E   Montgon 

ery    (2nd    Part    Rear).      Two-stor 

frame  flats. 
Owner — Ian  W.  and  Rose  Hoeftler,  2!; 

Filbert    St.,    San    Francisco. 
Architect — Not   Given.  $15( 


ALTERATIONS 

;544)     W  FOURTH  ST.,   bet.   Channi, 

and    Third    Streets.      Alter    wartr 

house. 
Owner — Southern  Pacific  Co.,   65  Man 

ket  St.,  San  Francisco. 
-Architect- J.    H.    Clirlstie,    65    Mark(, 

St.,    San    Francisco.  $18( 


DWELLING 

(545)     NE    ST.    GERMAIN    &    GLEN 

brook.     Two-story  frame  dwlg. 
Owner  —  Frank  H.   Bartholomew,   101 

Portola  St.,    San   Francisco. 
Architect — Masten    &    Hurd,    233    Pod 

St.,   San  Francisco. 
Contractor — Frank    F.    Nelson,    Inc.,  . 

Edgehill  Way,   S.  F.  $89V 


Alt< 


ALTERATIONS 

(546)     NO.    1020   MARKET   ST. 

.store. 
Owner — Walter    Haas    Estate,    %    Ai 

chitect. 
Architect  —  Gardner    A.    Dailey,      21 

Post  St.,  San  Francisco. 
Contractor — Jacks   &    Irvine,    620  Mali, 

ket  St.,    S.  F.  $15C 


ALTBTRATIONS 

(547)     NO.    115   VALENCIA   9T.   Altii, 

office   and   living  quarters. 
Owner — Salvation   Army,   Prera.  , 

Architect— D.  D.  Stone,  110  Sutter  SIS 

San  Francisco. 
Contractor  —  Lindgren    &    9winerto 

225    Bush    St.  $15,01 


ALTERATIONS 

(548)     NO.     2565    WASHINGTON    S 

Alter  apartments. 
Owner — Frank  C.  Brodie,   1281  Missit 

St.,    San   Francisco. 
Architect— Not   Given.  $20 


STORE 

(549)     SW  FORTY-SIXTH  AVE  AN 

Judah   St.     One-story  frame  stor 
Owner — Frank   Mortorana,    1658   Gro' 

St.,   San  Francisco. 
Architect— Not    Given.  $18 


ALAMEDA   COUNTY 

No. 

Owner 

Contractor 

Art 

339 

Pacific 

Owner 

20 

340 

Confer 

Confer 

65 

341 

Sawyer 

Cedarborg 

96 

342 

Nace 

Crocker 

6b 

343 

Topping 

Hammarberg 

50 

344 

Johnson 

Owner 

50 

345 

Renbrook 

Sorensen 

3( 

346 

American 

Owner 

301 

347 

Ludemann 

Bonds 

65' 

348 

Maxwell 

Owner 

30^ 

349 

Peiava 

Petersen 

32 

350 

O'Connell 

Flagg 

40 

351 

Dunn 

Vila 

13 

352 

Waters 

Vila 

10 

353 

Valerga 

Vila 

lb 

354 

Beard 

Whalin 

10 

355 

Taylor 

Owner 

27 

356 

Wernecke 

Owner 

20 

357 

Delta 

Armstrong 

It 

3,=)8 

Atkinson 

Plckrell 

7t 

3.59 

Denton 

Zwaal 

5b 

360 

Anderson 

Owner 

11 

361 

Hansen 

Jensen 

IOC 

362 

Stark 

Anderson 

34 

363 

Dooley 

Owner 

364 

Peretti 

Strong 

i!t 

365 

Custachy 

Gaubert 

366 

De   Forrest 

Thrams 

1' 

PACiFlC    CONSTRUCTOR 


,3J»)     I'AUK     ST.     AND     liLANDINO 
,       Ave,  ALAMEDA.  Movn  buck  Park 
j       St.    front    of    K.Tlvnnlzed    shed    to 
•       iii'W  property  line. 
)Wner  —  Pacific    Coiuit     Aggregates, 

Premises. 
\r,'liltoct— Not  aiven.  $20011 


{Ks;i>KNriC 

,340)  NO.  25  WISTARIA  WAY,  PIED- 
MONT. Two-story  7-room  frnme 
rfc.'i(lenre  and  garage. 

bwner  -K.  L.  R.  Confer,  2S12  Russell 
St..    Berkeley. 

Vrchltecf— K.   L.   K.  Confer,   2812  Rus- 

I         sell  .■*<..   Berkeley. 

-ontractor-F.  W.  Confer,  2.S12  Rus- 
sell St..    Rerkeley.  $6500 


itESIUKNt'K 

ilJll)  NO.  .SI  WILDWOOD  GARDEN. 
PIEDMONT.  Two-story  7-room 
frame    residence    and    garage. 

-)wner — Mr.  and  Mrs.  Kent  Sawyer, 
4,12    Pacillc    Ave.,    Piedmont. 

Architect— Farr  &   Ward,   68   Post  SI., 

'       San    Francisco. 

pontractor — A.  Cedarborg.   1455  Excel- 

'       slor  Ave..    Oakland.  $9600 


DWELLINC. 

(342)     NO.   5021   PROCTOR  AVENUE, 

OAKLAND.      Two-Story    six-room 

dwelling. 
Owner — H.  M.  Nace,  %  Contractor. 
'Architect — Not   Given. 
Contractor  —  H.     L.     Crocker    Jr.,     30 

Wilding  Lane,  Oakland.  $5500 


DWELLING 

(343)     NO.    411    BOYNTON    STREET. 

BERKELEY.     One-story  six-room 
1       frame    dwelling    and    garage, 
'iwner — H.  F.  Topping.  54  Scenic  Ave.. 

Berkeley. 
Architect — Not   Given. 
Contractor— A.    Hammarherg,    2340    Le 

C'onte.    Berkeley.  J5000 


DWELLING 

(344)  4272  DETROIT  AVE..  OAK- 
LAND; onc-storj-  6-room  dwelling. 

Owner  and  Builder— O.  W.  Johnson. 
4237   Atlas   Ave.,    OakU.nd. 

Architect — Not    Given.  S3000 


nWELLIXG 

(345)       1066    QUEENS    ROAD,     BER- 
KELEY;   one-story    3-room    frame 
tlwelling    and    garage. 
"Owner — H.    Kenhrnok,    fl  Geary   Street, 

San    FrancLsco. 
Architect— Shaw    &   McCooI.    S.   F. 
Contractor — W  alter    Soren.sen,     2940 
Piedmont    Ave..    Oakl;,nd.  $3665 


i(346)      750    ASHBY    AVENUE.     BER- 
KELEY;   one-story  forge    shop. 
Owner — American     Forge     Co.,     5S 

,        Tehama   St.,   San   Francisco. 

jEngineer— K.  Theill.  580  Market  St.. 
San  Francisco.  $30.(H)0 

jnWELLING 

(347)  5871  ST.  PAUL  COURT,  OAK- 
LAND; one-story  7-room  dwell- 
ing. 

Owner— John  Ludemann,  20  EIrod  Av- 
enue.   Oakland. 

Architect — Not  Given. 

Contractor— Milton  S.  Bonds,  ssn 
Srpucc    St..    Berkeley  $6500 


nWELLING 

(34S)  E  SKYLINE  RLVD  300  North 
Evergreen  Ave..  OAKLAND;  two- 
story  6-room  dwelling. 

Owner  and  Contractor — D.  E.  Max- 
well. 974  Ridgewood  Rd.,  Oakland. 

Architect— Paul  V.  Tuttle,  Randolph 
Ave.,  Oakland.  $3000 


DWELLING 

(349)     NO.    8121  HOLLY      STREET. 

OAKLAND.  One-story   five-room 

dwelling  and  one-story  garage. 


Owner— J.    Pelava.    H139    Holly    Street, 

Oakland. 
Architect- Not  Given. 
Contractor  —  J.    B.    Petersen    &    Son. 

4021     Agua     Vista    Ave,.     Oakland 
$3200 


DWELLING 

(3S0)      NO.    1700    MOUNTAIN    BLVD.. 

OAKLAND.      One-story    flve-room 

dw.-lllng. 
owniT— M.   oConncll,   757   oCth   Street, 

Oakland. 
Architect— Not   Given. 
Contractor- J.    F.    Flagg,    4021    E-14th 

St.,    Oakland.  $4000 


ALTERATIONS 

(351)  NO.    125      MOSS   AVE.,      OAK- 
LAND.    Alterations. 

Owner- Thos.  F.  Dunn,  425  Moss  Ave. 

<  )akland. 
Architect — Not    (Jiven. 
Contractor— Joe  Vila,  1297  Solano  Ave. 

Alliany.  $1336 

ALTERATIONS 

(352)  NO.     471      MOS-S     XVE..     OAK- 
LAND.     Alterations. 

Owner — .Mrs.    Walters,    Premises. 
Architect— Not   Given. 
Contractor    —    Joe    Vila,     1207    Solano 
Ave.,   Albany.  $1000 


ALTERATIONS 

(353)     NO.   634  THIRTY'-EIGHTH  ST. 

OAKLAND.     Alterations. 
Owner— M.     I.     Valerga,    634    38th    St., 

Oakland. 
.\rchitect — Not   Given. 
Contractor    —    Joe    Vila,    1207    Solano 

Ave.,    Albany.  $1500 


ADDITION 

(534)     2619    HAVENSCOURT     BLVD.. 

OAKLAND.     Addition. 
Owner — Mrs.    Waldo   E.    Beard.    Prem. 
Architect— Not  Given. 
Contractor— Whalin     Bros.,     2942     23rd 

Ave.,    Oakland.  $1000 


DWELLING 

(355)  NO.  2808  EIGHTH  AVENUE, 
OAKLAND.  One-story  4-room 
dwelling  and  one-story  garage. 

Owner— F.  S.  Taylor,  P.  O.  Box  95. 
Fruitvale. 

Architect— Not   Given.  $2750 


ALTERATIONS 

(356)     NO.     2930    AVALON    STREET. 

BERKELEY.      Alterations. 
Owner — L.   Wernecke,    Premises. 
Architect— Not    Given.  $2000 


ADDITION 

(357)     NO.    2710      CHANNING      WAY, 

BERKELEY.      Addition, 
iwner —  Delta  Gamma  Sorority.  Prem. 
Architect — Not  Given. 
Contractor  —  J.     R.     Armstrong,     1131 

Fleet    Road,    Oakland.  $1500 


RESIDENCE 

(358)  NO.  127  BELL  ST..  PIED- 
MONT. Two-story  7-room  frame 
residence   and    garage. 

Owner— R.  H.  Atkinson.  5946  McAn- 
drow   Drive.   Oakland. 

Architect— Not  Given. 

Contractor— J.  H.  Pickrell.  332  Santa 
Clara  St..   Piedmont.  $7800 


DWELLING 

(359)  NO.  6235  ASCOT  DRIVE.  OAK- 
LAND.    Two-story  6-room   dwlg. 

Owner — Vera  and  Grace  Denton.  4117 
Mountain    Blvd..    Oakland. 

Architect— C.  A.  Phillips,  146S  Hop- 
kins St.,   Berkeley. 

Contractor— L.  Zwaal.  2839  Delaware 
St..    Oakland.  $5500 


DWELLING 

(360)     NO.    7848    HILLMONT    DRIVB, 

OAKLAND.        One-iitory      2-room 

dwelling    and     one-gtory     chicken 

houno. 
Owner— J.  Fred  Anderson,   1238  E-34th 

.St.,  Oakland. 
Architect— Not   Given.  $1200 


DWELLING 

(361 »  NO.  6135  ACACIA  AVENUE. 
OAKLAND.  Two-story  seven- 
room   dwelling. 

Owner — R.   c.    Hansen,   Premises. 

.Architect- W.  E.  Schirmer,  Bank  of 
America  Bldg..  Oakland. 

Contractor — lensen  &  Pederscn,  3443 
Adeline  St.,  Oakland.  $10,000 


DWELLl.Vf; 

(362)     NO.   4036  WHITTLE  AVENUE. 

OAKLAND.       One-Story       5-room 

dwelling. 
Owner — Bruno  Stark,   44  Crocker  Ave. 

Piedmont. 
Architect — Not   Given. 
Contractor — Chas.  Anderson,  3917  Park 

Blvd.,  Oakland.  »3400 


DWELLING 

1363)     NO.    3632      REDWOOD     ROAD, 

OAKLAND.         One-story      6-room 

dwelling. 
Owner   —    Fred    T.    Dooley,    3936    Vale 

Ave.,   Oakland. 
Architect — Not   Given.  $4500 


(364)  NO.  714  BUENA  VISTA  AVE., 
ALAMEDA.  One-itrry  thrse-room 
frame   and   stucco   dwelling. 

owner — A.    Peret'i.    734    Lincoln    Ave.. 

Alameda. 
Architect — Not  Given 
Contractor   —   L.    Strong,    429    Haight 

Ave.,    Alameda.  $2500 

ALTERATIONS 

(365)  NO.  3333  FRUITVALE  AVE.. 
OAKLAND.     Alterations. 

Owner— M.  S.  Custachy.  13th  Ave.  and 
E-14th    St..    Oakland. 

Architect — Not   Given. 

Contractor — Gaubert  Bros..  4755  Brook- 
dale   Ave.,    Oakland.  $1000 


ALTERATIONS 

(366)     NO.    518     SPRUCE    ST.,     OAK- 
LAND.    Alter  residence  and  alter 

garage. 
Owner — Roy    DeForrest.    1620    Webster 

S't.,  Oakland, 
Architect — Not  Given, 
Contractor— C,    H.    Thrams.    28    Home 

Place,   Oakland,  $1350 


BUILDING  CONTRACTS 


SAN    FRANCISCO   COUNTY 


109  Shainwald 

No,  Owner 

120  John.son 

121  Talbot 

122  Vollmer 


Johnson  2ST9 

Contractor  Amt. 

Filippis  234 

Quandt  644 

Jensen  18776 


-CITATION 

(119)  SE  LEAVENW^ORTH  AND 
McAllister  Sts,  All  work  for  serv- 
ice  station  and   facilities. 

fiwner — Wm,  C.  McDufflo  (receiver  of 
Richfield  Oil  Co,  of  Calif,).  555  S- 
Flower   St..    Los  Angeles, 

Architect— Not  Given, 

Contractor  —  Fred  J.  Early  Jr.,  369 
Pino  St..    San   Francisco. 

Filed  May  29.  '35.  Dated  May  21.  "SS. 
On  let  and  16tb  of  each  month  85% 

rsual   35  days Balance 

TOTAL   COST.    $2070 

Bond,    $1035.      Surety.    CThristopher   M. 

Jenks.     Limit.  June  29.  1935.     Forfeit. 

plans  and   specifications,    none. 


ALTERATIONS 

(120)  245  PALMETTO;  exterior  paint- 

inp   of   and    miscellaneous    repaira 

to  dwelling, 
owner— B.     A.     and     Marie     Johnson, 

245   Palmetto. 
Arohiteot— Not    Given. 
Piled.  June  1,   '35.    Dated,   Mav   23.     (r.. 
Contractor — V.    Flllppls. 
HOLC  Contract. 

TOTAL  COST.  J234 
Bond.  J234.  Suretle.s,  U.  S.  Fidelity 
&   Guaranty  Company. 


PACihlC    CONSIKCCIOR 


SAN     FRANCISCO    UNDER    $1000 


PAINTING 

(121)     NE    EIGHTH    AND    NATOMA 

Sts.,   known  as  165  Eighth  St.     All 

work    for    exterior    painting,    etc.. 

"f  building. 
Owner— Talbot    Investment    Co. 
Architect— J.    E.    Krafrt   &   g-ons,    Phe- 

lan  Bldg..   San  Francisco. 
Contractor  —  A.   Quandt   &   Sons,   374 

Guerrero   St..   San  Francisco. 
Filed  June  4.  '35.     Dated  May  22,  "34. 

When    completed    $483 

Usual  35  days 161 

TOTAL  COST,  $644 
Rond,  $322.  Surety.  Indemnity  In- 
surance Co.  of  North  America.  Limit. 
June  14,  1935.  Forfeit,  none.  Speci- 
fications only  filed. 


DWELLING 

(122)  LOT  NO.  21  (as  corrected) 
Lansdale  Ave.  In  Blk  2992,  Sub- 
division No.  I,  Sherwood  Forest. 
All  work  for  two-story  and  base- 
ment frame  dwelling. 
Owner— Dr.   and   Mrs.  Albedt  M.   Voll- 

mer.    %   Architect. 
Architect  —  J.    R.    Miller    and    T.    L. 

Pflueger,   580  Market  St.,   S.   F. 
Contractor— G.   P.  W.  Jensen  &  Sons. 
Inc.,  320  Market  St..  S.  F. 

Filed  June   4,    '35.     Dated,  . 

Frame   completed   $4694 

Brown   coat   plaster  on 4694 

When  completed  4594 

Usual   35   days ,_[  4694 

TOTAL  COST.  $18,776 
Bond,  $9388.  Sureties,  N.  P.  Anderson 
and  James  Ringrose.  Limit,  100 
working  days.  Forfeit,  none.  Plans 
and    specifications    filed. 


ALAMEDA   COUNTY 

No.     Owner  Contractor    Amt. 

34     LousUlet  Webb       2397 

33     Hansen  Pedereen       9088 

RESIDENCE 

(33)  LOT  14  BLK  H,  Claremont  Plne« 
Oakland.  All  work  for  two-storv 
frame  residence  and  garage. 

Owner— Christian  R.   Hansen. 

Architect— Wm.  Edw.  Schirmer,  Bank 
of  America   Bldg.,    Oakland. 

f.ontractor— Jensen  &  Pedersen,  3443 
Adeline  !H..  Oakland. 

Filed  May  29,  '35.     Dated  May  21,  '35. 

Frame   up   $2272 

1st  coat   plaster  on 2272 

When  completed  2272 

Usual    35    days 1111       aj72 

„„   _,  TOTAL  "coSTr$908S 

Bond.  none.     Limit,   10  days.     Forfeit 

none.     Plans  and  specifications  filed. 

BUILDING 

(34)  1735  TENTH  ST.,  Bcrkehv; 
erection  of  a  building 

'^""=7"^""",'''.  Lfustalet.    1735     Tenth 

St..    Berkelev. 
Architect— Not  GIvea. 
Contractor— Webb    and     Whalin      2'>".^ 

22nd  Ave..  Oakland, 
nied  May  31.  "35.    Dated,   May  29,   '35 
Plastered  ,„A 

Completion    „j 

40  days  after  completion...  79^ 

T,r«,.     ..  ^  TOTAL  CO.ST,l23ri7 

Limit,   46  days. 


SIGN,    electric,    $100;    2092   Third    St.; 
owner.  Transfer  Corner,   Premises 
contractor,  QRS  Neon  Corp.,  Ltd., 
690   Potrero  Ave. 
SIGN,   electric,   $100;   55   Third  Street; 
owner,    M.    Taussig.    Prem.;    con- 
tractor, QR9  Neon  Corp.  Ltd.,   690 
Potrero  Ave. 
SIGN,   electric,  $100;   1525  Pine  Street; 
owner,    Dan's   Diner,    Prem.;    con- 
tractor,   QRS    Neon    Corp.,    Ltd.. 
690  Potrero  Ave. 
ALTER  store,   $5:  1065  Market  Street, 
owner,    Clark-Gandion    Co.,     Inc., 
Premises. 
SIGN,   electric,    $100;    24   Turk   Street; 
owner,   Tlny's  Waffle  Shop,   Prem. 
contractor,  QRS  Neon  Corp.,  Ltd., 
690   Potrero   Ave. 
SIGN,  electric,   $100;   SW  16th  &  Bry- 
ant  Sts.;   owner,    Larkins.    Prem.; 
conaractor,  QRS  Neon  Corp.,  Ltd., 
690  Potrero  Ave. 
ALTER  store,    $500;    2947  Mission   St.; 
owner,    O..  P.    Stidger,    628    Mont- 
gomery    St.;      architect.      A.     R. 
Denke,    1429    Broadway,    Oakland; 
contractor,  V.  Pilippls,  686  Mission 
SIGN,  electric.  $100;  Donahue  &  Hud- 
son. Hunter's  Point;  owner.   Little 
Cllft    House,      Prem.;      contractor 
QRS    Neon    Corp..    Ltd..    690    Po- 
trero Ave. 
SIGN,   electric,    $100;   632  Post  Street: 
owner.    Post   Tavern,   Prem.;   con- 
tractor.   QRS   Neon   Corp.,    Ltd.,    690 
Potrero  Ave. 
.S'IGN,    electric,    $100;    548    Market    St.; 
owner.   Globe  Coffee  Shop,   Prem.; 
contractor,  QRS  Neon  Corp.,  Ltd 
690  Potrero  Ave. 
ALTER    store,    $5;    1065    Market    St.; 
owner,     Clark-Gandion     Co.,   Inc., 
Premises. 
ALTER   dwelling,    $150;    131   Arkansas 
St.;  owner,  Andrew  W.  Firpo,   122 
Connecticut    St.;    contractor,    John 
Munson,    2419   15th   St. 
.SIGN,   electric,   $100;   1600  Fillmore  St. 
owner.     Majestic     Tavern,     Prem.; 
contractor.  QRS  Neon  Corp..  Ltd. 
690   Potrero  Ave. 
ALTER  store,  $500;  adjoining  435  Post 
St.,    west    side;    owner.    Women's 
City  Club,   435  Post  St. 
ALTER  dwelling,  $850;  2245  17th  Ave.; 
owner,    Wm.    L     and    Alina      Lea 
Smith.   2245  17th  Ave. 


ALAMEDA   COUNTY   UNDER  »1000 

BILLBOARD,    $20;    Santa   Clara   Ave 
west  of  High  St.,  Alameda;   own- 
er, Foster  &  Kleiser  Co.,  22nd  and 
Market  St.s.,   Oakland. 
HOT  hou.'ie.  $170;  3262  Thompson  Ave 
Alameda;    owner,    C.    F.    Hibbard 
Premises. 
ALTERATIONS.     $142;     1814     Central 
Ave.,    Alameda;    owner.    California 
Mutual    Bldg.     &    Loan    Co.,     2230 
Broadway,    Oakland. 
ADDI-nON    to    frame    dwelling,    $160- 
1814    Santa    Clara   Ave.,    Alameda; 
owner.    Mrs.    M.    L.    Smith.    Prem  • 
contractor.    L.    Cook.    2228    Pacific 
Avenue. 
ADD    to    rear    of    dwelling,    $500;    1326 
Burbank  St.,  Alameda;  owner    W 
K.    Mitchell.     1442    9th    Ave.,  'san 
Francisco. 
ALTER     store     for     restaurant,     $150; 
1336  Park  St..  Alameda;   owner.  J 
L.    Delaney,   Central   Ave.   &    Park 
St.;  contractor.  J.   H.   Pickreil,   332 
Sranta  Clara  Ave. 
BILLBOARD.    $15;    Webster    St.    near 
Eagle      Ave.,      Alameda;      owner 
Foster    &    Klei.ser    Co..    22nd    and 
Market  Sts.,  Oakland 
RE-ROOF,  $138;  917   Walnut  St..  Ala- 
meda; owner,  G.  Reynolds,  Prem 
contractor.   New  Art   Roofing  Co.,' 
1307  Fruitvale  Ave.,  Oakland 


REBUILD     front    and     rear    steps    of 
dwelling,    $130;    1443    5th    St.,    Ala- 
meda;     owner,    Mr.    De      Freitas, 
Prem.;    contractor,    J.    M.    Aitchi- 
son,    752    Pacific   Ave. 
ALTERATIONS,  $96;  433  Central  Ave., 
Alameda;  owner,  Mrs.  Ellen  Leslie 
Premises. 
RE-ROOF,      $140;    2046     San     Antonio 
Ave.,  Alameda;  owner,  Mr.  Bauch, 
Premises. 
ALTERATIONS,  $100;   857-59  28th  St.,; 
Oakland;      owner.    The      Woraensv 
Art  &  Industrial  Club;  contractor,! 
R.    J.    Barr,    874   41st   St. 
ALTERATIONS    and     addition,     $376;; 
2658    23rd    Ave.,    Oakland;    owner.  1 
D.  A.   Bruce,   Premises. 
WRECK    building,     $300;     5104    Dovere: 
St.,    Oakland;      owner,      Childrensv 
Hospital   of   East   Bay,   Premises;!' 
contractor,      C.     F.     Roberts,      9373, 
Market  Street. 
ALTERATION  and  addition,  $660;  17081/ 
E-38th   St.,   Oakland;  owner,   Corav 
C.    Myers.    3912    Llnwood    Avenue;* 
contractor,  V.  E.  SIgge,  3912  Lin-i' 
wood  Ave. 
GARAGE,  one-story,  $160;  4165  Nortom; 
Ave.,     Oakland;     owner,     Fred    LI 
Norman,  Premises. 
ADD    boiler    room,    $750;    8825    G    St., 
Oakland;  owner.  Hazel  Atlas  Glass 
Co..    Premises;    contractor,    H.   H. 
Larsen,   64  South  Park,   S.  F. 
ALTERATIONS,    $195;    2270    Ransome 
St.,  Oakland;  owner,   K.  narrower 
Prem.:   contractor,    Parrish    Bros., 
1203  83rd  Ave. 
ADDITION,  $200;  3846  Telegraph  Ave. 
Oakland;   owner,   Joe  Cozlna,   3846 
Telegraph  Ave. 
SIGNS    (2)    metal,    $15   each;    4801   E- 
14th    St.,    Oakland;    owner,    Callf.ll 
Furnace  Co.,   Premises.  I 

SIGN,  metal,  $100;  2547  E-14th  Street,!! 
Oakland;  owner,  Phil  Davis,  Prem.it 
contractor,  Willis  F.  Lynn,  103731 
Ashmount   Ave.  '  | 

ALTERATIONS,  $100;  1028  Pine  St„t! 
Oakland;  owner,  Alexandre  Ter-il 
randori.    Premises.  I 

ALTERATIONS,  $225;  809  54th  Street.!! 
Oakland;  owner,  L.  Bianchi,  8090 
54th   Street.  1 

ADDITION,  $575;  2853  Vallecito  Place.i) 
Oakland;!   owner,   Tony  Casta  ago,  i) 
2853    Vallecito    Place;    contractor,!! 
Wiggins  &  Swanson,  3906  Lagunaii 
Avenue. 
ALTERATIONS  and  repairs,  $170:  915' 
63rd    St..    Oakland;    owner,    Frank 
Brown,   Premises. 
RE-ROOF,   $150;  2215  11th  Ave.,  Oak- 
land;   owner,    L.    W.    OhIson,    2216 
11th   Avenue. 
ADDITION,     $350;     280S     Summit    St., 
Oakland;  owner,  J.  M.  Jellett,  5398 
Belgrave   Place. 
ADDITION.    $390;    5529    Fleming   Ave.. 
Oakland;  owner.   Frederick  Smith. 
Premises, 
ADDITION,     $180;     3423    Hannah     SI., 
Oakland;  owner,  Manuel  Monteria. 
Prem.;  contractor.  Jos.  Silva,  1580 
34th   St. 
SIGN,    metal.    $15;    1946    Franklin    St., 
Oakland;   owner.    Power   Seal   Co., 
Premises;       contractor.       Oakland 
Sign   Co..    579   18th   St. 
.SIGNS,   metal.   $5;  3831  E-14th  Street. 
Oakland:      owner,    Anns      Beauty 
S«lon,  3831  E-14th  St. 
SIGN,    electric,    $175:    458    Uth   Street, 
Oakland;     owner.     Palace     Barber 
Shop,    Prem.;    contractor,    Radiant 
Neon     Displays.     2561     San    Pablo 
Avenue. 
ALTERATIONS,    $75:    2552    Grove   St., 

Berkeley;  owner,  ;  contractor. 

Western  Roofing  Co..  1250  24th 
St..  Oakland. 
ALTERATIONS.  $375;  1885  Solano  St.. 
Berkeley;  owner,  Bolton:  contrac- 
tor, H.  K.  Henderson,  20  Avis  Rd. 
ALTERATIONS,  $150;  2277  Shattuck 
Ave.,  Berkeley:  owner,  Dr.  H. 
Spiro,  56  Scenic  Way. 


PACIFIC    CONSTRUCTOR 


lillllDBIMe  ME>W 


NEWS  INDEX 

For  convenient  reference,  news 
reporte  In  this  lection  are  clatti- 
ned  at  follows: 


I. — Apartffltnti 
]. — Bonds 


Oin««i 

II.— IM   anit    Old 
Storan  Plant! 
J.— Oliuroll..  12— Power    Plant! 

4.— FMtorloi  and  13.— Publlo     Bulldino, 

WarokouMi  FIro    Houim    and 

l.-^FItti  '•<>• 

14. — Roctdonoes 

•.— Oarawt  and  8«r-   ,; g„|,„„ 

•IM  Slalloni  16.— Banko.  ttorai  and 

I.— Fo4oral   Build-  17— Thoatroa 

Inn.  la.— Wharvoi  &    OMko 

I.— Cluk   Bulldlrv  19— MiM.    Contt. 

I.— Hoioltali  20.- Mlio.    SnooIlM    & 
10.— Hold! 


—        APARTMENTS 


ub-Contractf  Awarded. 

PARTMENTS  Cost,    »25.000 

ALINAS,    Mimterey   Co.,    Calif. 

wo  -  atiiry  frame  and  stucco  apart- 
ments (ten  3-room  apt«.)  steam 
heating  system,  hardwood  noors, 
tile  ronflng.   tilo  baths,   etc. 

wner — Wni.   Carpenter. 

rchltect— ('has.  Butner,  61  Maple  St.. 
Sullnas. 

ontractor — Sam  Trondhjeni,  45  Gcil 
St.,   Salinas. 

lumbing  —  Anderson.  Dougherty. 
HarginK  Co.,  .Salinas. 

lectrlc  Wiring— .Salinas  Electric  Co., 
Salinas. 

eating  —  Anderson,  Dougherty,  Har- 
gins  Co..  Salinas. 

lie  Work  —  Rlgney  Tile  Co.,  3012 
Harrison   St.,   Oakland. 

onerete  —  Granite  Constr.  Co..  Sa- 
linas. 

teel  Sash — Bates  Carpenter  &  Co.. 
604  Mission  St..  San  Francisco. 

lass— \V.  P.  Fuller  &  Co.,  301  Mis- 
sion St.,  San  Francisco. 

ardwood  Floors  —  Finn  Hardwood 
Floor  Co..   WatsonvlUe. 

on  Qrllle  Work— Engfer  Iron  Wks.. 
San  Jose. 

umber — Sterling  Lumber  Co.,  Salinas 

rading  and  Foundations  —  Granite 
Constr.   Co..   Salinas. 

rick  and  Stone  Work — Chas.  Hoosier 
Salinas. 

rnamental  Iron — Engfer  Iron  Works. 
San  Jose. 


e  Be  Done  By  Day's  Work. 

LTERATIONS  Cost.   $5,000 

AN  FRANCISCO.  Powell  and  Sac- 
ramento Streets. 

Iterations  to  Francisca  Apartmentn 
(work  involves  plumbing,  electric- 
al work,  tile  work,  mlllwork.  etc.) 

'wner— Graeme  MacDonald,  Hunting- 
ton Apartments. 

.rchltect— Ed,  M.  Sharpe.  625  Market 

Street. 
The    architect    will    supervise    con- 

tructlon. 


contract   Awarded. 

iDDITION  Cost,   $2000 

lAKLAND,    Alameda    Co..    Cal.      No. 

1727   48th   Avenue, 
iddltlon  to  apartments. 
)wner— J.  LeBarse.  1437  48th  Avenue. 

Oakland, 
irchltect— Not  Given, 
'ontractor   —    Melrose    Builders.    1700 

47th  Ave..  Oakland. 

i—         CHURCHES 

ro    Ask   Bids   Within   One   Week. 
'HURCH  Cost.   $30,000 

sORTH    SACRAMENTO.    Sacramento 
County,    Calif. 


On6-stf)ry  reinfor<*ed  concrete  <;hurrh 
(to  Heat  400)  tile  roof,  >;as  heatini; 
system,   etc. 

Owner — Roman    Catholic     Archbishop. 

Architect  —  Harry  DevInc,  Californlii 
State    Life    BIdg.,    Sr.iramf>nto. 

Work   Started. 

ALTERATIONS  Cost,    $6000 

SAN    KHANCISCO.    l«4.'i-49    Hayes    St 

Alterations  to  social  hell  of  church 
(drst    unit). 

Owner— Latter  Day  Saints  Church  («' 
W.   Naldcr,    Bl.ihop). 

Architect— Pope  &  Burton.  2102  Buck- 
ingham   Road,    I.,os   Angeles. 

Contractor— .\I.  L.  Hill,    n.lfl    Hayes   St. 

4-  FACTORIES  &  WARE- 
HOUSES 


Plans    Being    Prepared. 

WAREHOUSE  AND  OFFICE         $ 

SAN  FRANCISCO.  Harrison  4  Ver- 
onica  Place. 

One  and  two-story  reinforced  concrete 
warehou.ie  and  offlce  building 
(storage  shed,  etc.) 

Owner — Steelform  Contracting  Co.,  131 
Perry    St.,    San    Francisco. 

l'?ngineer — L.  H.  NIshkian,  625  Market 
.S-t.,   San   Francisco. 


To    Be    Done    By   Day's   Work. 

ADDITION  Cost,    $2,500 

SAN  FRANCISCO.  N  Berry  St.  193  E 
Fourth. 

One  -  story  frame  addition  to  ware- 
house. 

Owner — Southern  Pacific  Co..  65  Mar- 
ket  Street. 

PIan.s  by  Engineering  Dept.  of  Owner 
(J.    H.    Christie.   Chief  Engineer). 

Contract  Awarded. 

WAREHOUSE,    ETC.  Cost,    $60,000 

ASTl.    Sonoma   Co.,   Cal. 

Reinforced     concrete     warehouse     and 

wine  tanks. 
Owner — Italian      Swiss      Colony,       781 

Beach     St.,  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — CahlU  Bros.,    206  Sansome 

St.,    San   Francisco. 


To   Be    Done    By   Day's  Work. 

REHABILITATE    BLDG.      Cost.    $ 

OAKLAND.    Alameda    Co..    C^lif.     Old 

Parr  Terminal. 
Rehabilitate  old  Western  Sulphur  plant 
Owner— City    of    Oakland     Port    Com- 
mission. 
Ilans  by  Engineering  Dop*.   f'f  Owner. 

Labor  will  be  furnished  by  SER.X 
and  materi;.ls  purchased  in  the  open 
market    by   the   Port   Commission. 

Estimated  cost  of  materials  is  $125". 


Contract   Awarded. 

FACTORY  Cost.    $12,000 

SAN  FRANCnS-CO.  NW  Bryant  and 
Oak  Grove  Streets. 

One-story  Class  C  concrete  industrial 
plant  (composition  roofing,  con- 
crete floors,  etc.) 

Owner— O.   J.   and   L.   W.  Williams. 

Architect— Harold  C.  Ferree.  435  Valle 
Vista    Ave..    Oakland. 

Contractor— G.  P.  W.  Jensen.  320  Mar- 
ket St..   San  Francisco. 
Sub-bids  are  in  and  will  be  awarded 

within   a   few  days. 


Contract   Awarded. 

FISH  PLANT     $40,000  incl.  machinery 

POINT  SAN  PABLO.  Contra  Costa 
Co..   Calif. 

One-story  frame  fish  reduction  plant 
(80x125  feet)  concrete  founda- 
tions, concrete  floors,  machinery, 
etc. 


Owner — Parr  Terminal.    1   Drumm   St.. 

Han  FranclHCo, 
Lessee — Eaat  Bay  Fisheries.  Inc.  Sub- 
sidiary   of    F.    E.     Booth    Co.,    no 
.Market    St..    Siin   Francisco. 
Knglneer- James    J.    Walsh.    112    Mar- 
ket .St.,   ,San   Francisco. 
Contractor— P.    M.     Sanford,    201    Alta 
Punta  Ave.,   Richmond. 
The    lessee    will    purchase    the    ma- 
chinery. 


FLATS 


To   Be   Done   By   Day's   Work. 

FLATS  Cost.  $6000  each 

SAN    P'RANCl.SCO.      North    Point    St. 

W    Dlvisadero    Street. 
Two    two-story    and    basement    frame 

and    stucco    flats. 
(rwner    and    Builder— Thos.    R.    Shar- 

man.    3700      Broderlck      St.,      San 

Francisco. 
Architect — Not   Given. 


Contract  Awarded. 

FLATS  Cost.    $7,000 

SAN  FRANClSr-t^.     s  Union  St.   125  E 

Polk    Street. 
Two  -    story  and   basement  frame  :.nd 

stucco  flats. 
Owner — Joe    Gavazza. 
Architect — Not   Given. 
Contractor — Sbarboro     and     Jorgensen. 

2225    North    Point    St. 


Contract  Awarded. 

FLATS  Cost.    $1500    each 

•SAN   FRANCISCO.     N   Alta   St.    216   E 

Montgomery    (rear    and    2nd    part 

rear). 
Two   one-story    frame    flats. 
Owner— I.    W.    and    Rose    Hoeffler.    225 

Filbert   St..    San   Francisco. 
.\rchltect— Not    Given. 

ft— GARAGES    &    SERVICE 
STATIONS 

Contract  Awarded. 

OARAGE  Cont.   Price.    $16,334 

HOLLISTER.    San    Benito   Co.,    Calif. 
One  -  story  reinforced  concrete  garage 
(100x100  feet)  tile  and  composition 
roof,   concrete   floors,   etc. 
owner — Tiffany    Motor   Co..    Hollister. 
.\rchitect— A.    W.    Storj'.    Pajaro    Val- 
ley   Bank    Bldg..    Wt.t.sonvilIf. 
Contractor — Lyman    Toung.    R.    F.    D.. 
Hollister. 
Complete  bidfi    follow: 

Lyman    Toung.     Hollister $16,334 

J.    C.    Graf.    Hollister 18.64.'! 

J.    A.    Lechleiter,    Watsonville       18.950 

L.     Skow.    Hollister 18.9Sn 

P.    T.    Wallstrom.    Watsonville       IS. 480 


Contract   Awarded. 

SFRVICE   STATION  Cost.    $3000 

;.t7LrNGAME.  San  Matfo  Co..  Calif. 
Lot   123.    B1.19.  FKWn. 

Steel  frame  service  station. 

Owner— Associated  Oil  Co..  79  New- 
Montgomery   St..    San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor — Lindgren  and  Swinrrton. 
225  Bush   St..    San   Francisco. 


Contract   Awarded. 

ALTERATIONS  Cost.   $1600 

SAN  FRANCISCO.     NW  Howard  and 

Holland  Streets. 
Alterations   to   greasing  station. 
Owner  —  As.sociated  Oil   Co..    79   Xew 

Montgomery  S>t..  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— J.     Harold     Johnson.     B39 

Brannan   St.     San    Francisco. 


HO 


PACIFIC    CONSTRUCTOR 


To   Be   Done    By    Day's   Work. 

ADDITION  Cost.   ffi.OnO 

SAN  FRANCISCO.  NW  llth  and  Min- 
na Streets. 

Alterations  and  additions  to  tire  sliop. 

Owner  and  Builder — Samncl  Schell. 
1370   Sixth  Ave. 

Architect — Not   Given. 


Contract  Awarded. 

SERVICE    STATION  Co.->t.    J7..->n0 

IA1DI.    San    Joaquin    Co..    Calif.      Pine 

and   School  Streets. 
Super-service  station. 
Owner — Standard    Oil    Co..    California 

BldB..    Stockton. 
Plane  by  Engineering  Dept.  of  Owner. 
Contractor— F.   C.   Stolte,   3449   Laguna 

St..  Oakland.  • 


Contract   Awarded. 

SERVICE   STATION  Cost.   $6,000 

SAN    FRANCISCO.     NE    Seventh    and 

Folsom   Streets. 
One-.story  steel  service  station. 
<_iWMer  —  General    Petroleum    Corp.    of 

Calif..  Hipgins  BIdg..  I^os  Angele.s 
rians  liy  Engineering  Dept.  of  Owner 
Contractor— F.    C.    Stolte.   3449  Laguna 

Ave..   Oakland. 


June  4,   1935 
To    Be    Done    By    Day's  Work. 
GARAGE  Cost.    $2,000 

REDWOOD  CITY.  San  Mateo  Co.  Cal 

Middlefield   Road. 
One-story  garage. 
Owner — R.    C.    Stahl.    premises. 
Architect — Not    Given. 


7—  FEDERAL  BUILDINGS 

BUILDING    MATERIALS   APPROVED 

HOLLISTER.  San  Benito  Co.,  Ci-l. 
— Treasury  Department  has  approved 
the  following  equipment  awards  for 
the  construction  of  the  U.  S.  post  of- 
fice at  Hollister.  K.  E.  Parker  Co.. 
135  South  Park.  San  Frixncisco.  gen- 
eral   contractors; 

Plumbing  fixtures.  Standard  Sani- 
tary Mfg.  Co. ;  electric  water  coolers 
and  drinking  fount;.ln,  H.  W.  Taylor: 
Co.;  water  supply  pipe.  National  "Tube 
Co.;  pressure  reducing  valve  on  water 
supply.  Mueller  Mfg.  Co.;  nonconduct- 
ing covering  for  plumbing.  Keasbey 
&  Mattison  Co.;  gas  burning  water 
heater.  Kewanee  Tabasco  Co.;  sump 
pump,  Chicago  Pump  Co.;  tube  radia- 
tors. U.  S.  Radiator  Corp.:  air  vi.Ives 
for  radiators  and  air  valves  for  ends 
of  steam  mains.  American  R;.diator 
Corp.;  angle  radiator  valves.  Marsh 
Valve  Co.;  non-conducting  covering 
for  heating,  Keasbey  &  Mr.ttison  Co.: 
oil  heater.  Bell  &  Gossett;  lighting 
distribution  panel,  Meyers  Safety 
Switch  Co.:  main  switch  panel.  Trum- 
bull Elcc.  Mfg.  Co.:  r.  c.  wire.  Gen- 
eral Cable  Corp.:  recptacles  and  flush 
switches.  Harvey  Hubbell:  pendant 
switches.  Pass  &  Seymour:  glassware 
Gill  Glass  &  Fixture  Co.  and  Moe- 
Bridge  Corp.;  lighting  fixtures.  Per- 
feclite    Co. 


BUILDING  MATERIALS  APPROVED 
BEJyL,  Los  Angeles  Co..  Calif. — The 
Trea.'-ury  Department  has  approved 
the  following  equipment  and  building 
material  awards  for  the  construction 
of  the  U.  R.  post  office  at  Bell.  L.  P. 
Dow  Co..  414  Rowan  BIdg..  Los  An- 
geles,   general    contractors: 

Plumbing  fixtures.  Washington  -  El- 
Jer  Co.;  electric  water  coolers  and 
drinking  fountain.  Hasley  W.  Taylor 
Co.:  water  supply  pipe..  Wheeling 
Pipe  Co.;  nonconducting  covering  for 
plumbing.  Plant  Rubber  &  Asbestos 
Co.;  gas  and  oil  burner.  Simplex  Burn- 
er Co.:  tube  and  wall  radiators.  XJ.  R. 
Radiator  Co.;  nonconducting  cover- 
ing for  heating.  Plant  Rubber  &  As- 
beotoa  Co.;  angle  radiator  valves. 
Marsh  Valve  Co. :  air  valve.s  fqr  ra- 
diators.    Hoffman    Specialty    Co.';     air 


valves   for  ends   of   steam    mains.    Dole 
Valve   Co.;   hangers,   Grabler  Mfg.   Co. 


CONTRACT   AWARDED 

MARE  ISLAND,  Cal.— San  Fran- 
cisco Elevator  Co.,  860  Folsom  St,  San 
Francisco,  at  $295  awarded  contract 
liy  Pulilic  Works  Officer,  Mare  Island 
Navy  Yard,  for  furnishing  and  install- 
ing three  elevator  safety  gates  to  re- 
place those  now  in  use  on  elevators 
in  the  Medical  Supply  Depot  Build- 
ing No.  229,  at  the  Navy  Yard,  Mare 
Island.     Spec.   No.   7928. 


BIDS  OPENED 

MARE  ISLAND.  Calif —Enterprise 
Oil  Burner  Co.,  2949  18th  St.,  San 
Francisco,  at  $14,650  submited  low  bid 
to  Public  Works  Officer.  Mare  Island 
Navy  Yard,  for  furnishing  and  instal- 
ling necessary  apparatus  to  equip  four 
boilers.  Numbers  1  to  14  inclusive,  to 
natural  gas  operation  and  for  furnish- 
ing (but  not  installing)  the  necessary 
apparatus  to  equip  two  boilers,  No«. 
9  and  10  for  natural  gas  operation, 
all  in  the  Central  Power  Plant.  BMg. 
No.  121  at  the  U.  S.  Navy  Yard,  Mare 
Island:  Spec.  No.  7920. 

Complete  bids  follow: 
Enterprise   Oil   Burner  Co..    San 

Francisco    $14,650 

F.    W.    Snook  Co..   S.    F 17,792 

Scott   Co.,    San  Francisco 19.820 

Bids    held    under  advisement. 


BIDS   OPENED 

,  GRAND  COULEE  DAM.  Wash.— A. 
S.  Hansen  &  Co..  22S0  25th  Avenue. 
Seattle,  at  $21,804  submitted  low  bid 
to  Bureau  of  Reclamation  at  Coulee 
Dam,  for  the  construction  of  a  ga- 
rage and  fire  station  at  the  Grand 
Coulee  Dam.  Columbia  Basin  Proj- 
ect. Wash. 

Complete  bids  follow: 
A.   S.   Hansen  and  Co.,   Se- 
attle     (1)   $21,804 

(2)     23,186 

Clark    &   Early,    Seattle (1)  $22,413 

(2)     23,815 

Bids    held    under  advisement. 


BIDS    WANTED 

ALCATR.\Z.  Cal.— Until  June  11.  2 
P.  M..  bids  will  be  received  by  the 
Warden.  U.  S.  Penitentiary.  Alcatraz. 
for  painting  exterior  and  interior  of 
quarters  buildings  Nos.  4.  7.  8.  9.  10. 
12,  13.  14,  15.  22.  28.  39.  43,  47,  58,  64 
72,  73,  74,  75.  76.  77.  83  and  87;  paint- 
ing  Invitation   No,   351. 

Specifications  may  be  obtained  from 
above    office. 

Bids  will  be  opened  at  214.  Post  Of- 
fice BIdg..  7th  and  Mission  Sts.,  San 
Francisco. 


BIDS    WANTED 

S-AN  FRANCISCO— Until  June  24. 
10  A.  M..  bids  will  be  received  by  the 
Treasury  Department.  Procurement 
Division,  Public  Works  Branch. 
■Washington.  D.  C.  for  painting  the 
plaster,  etc..  in  the  single  attendants 
quarters  and  mess  hall  at  the  U.  S. 
Quarantine    Station.    San    Francisco. 

Specifications  may  be  obtained  from 
above  office  and  from  the  Custodian 
of  the   Building,   San  Francisco. 


BIDS   WANTED 

SAN  FRANCISCO  —  Until  June  24. 
10  A.  M..  bids  will  be  received  by  the 
Treasury  Department,  Procurement 
Division,  Public  Works  Branch, 
Washington,  D.  C.  for  paintiiig  the 
plaster,  etc..  in  the  U.  S.  Post  Office 
and  Courthouse,  at  San  Francisco. 
Specifications  may  be  obtained  from 
above  office  and  from  the  Custodian 
of   the   buildings   at   San   Francisco. 


POSTPONED    INDEFNITELY 

WALL.^  WALLA..  Washington  — 
Date  of  opening  bids  has  been  post- 
poned  indefinitely  due  to   new  ruling 


of  the  Supreme  Court  on  the  NRA, 
constructing    ice    cream    making   pU 
at   the  Veterans  Administration  Fa 
lity.    Walla    Walla. 


BIDS    WANTED 

NAPA,  Cal. — Bids  are  being  i 
ceived  by  the  Custodian.  U.  S.  P. 
Office.  Napa,  for  repairs,  drivew' 
waterproofing,  etc..  at  the  U.  S.  P 
Office  at  Napa. 


Uil 


BIDS    WANTED 

PORT    TOWNSEND.    Wash 
June    10.    bids   will   be   received  by   ■ 
Custodian.    U.    S.    Quarantine   Stati 
Port    Townsend.    for    four   electric 
frigeratnrs  for   the   Quarantine   Stat; 
at   Port  Townsend. 


BID    OPENING    DATE    POSTPONB 

AMERICAN  LAKE,  Wash.  —  Uil 
June  18,  2:30  P.  M.  (date  postpo^' 
from  June  i)  bids  will  be  received  i 
the  Veterans'  Administration.  Arht 
ton  BIdg..  Washington.  D.  C, 
constructing  transfonner  station  : 
transmission  line  at  the  Veterans'  . 
ministration   Facility,    American  La 


Additional  Sub-Contracts   Awarded. 

POST   OFFICE       Cont.    Price.   $150..' 

HOLLYWOOD,  Los  Angeles  Co.,  < 
NW   Wilcox   and  Selma  Avenuo' 

Two   -    story  and  basement  post  of 
(196x115    feet)    reinforced    concr 
walls,    concrete    exterior,    was 
mould    work,    columns   and  beai 
wood   roof    joists,    wood   and   si  ^ 
sash,  cast  and  wrought  iron  wc 
metal   clad  doors,   freight  eleval 
marble    wainscot,     terrazzo    flci  i 
in  lobby,    wood   strip   floors   in    .,■ 
work    rooms,    two     vaults,    spen , 
lighting  fixtures,  steam  heat,  w 
er   heater,    skylights,    metal   sta'i 

Owner- United     States    Governmen-, 

Architect— Claude  Beelman,  1019  Ur.;i 
Bank    BIdg.,    and   Allison    &   A 
son,    1014    Edison    BIdg..    Los   j 
geles. 

Contractor— K.  E.  Parker  Co..  135 
Park.    San   Francisco. 

Hollow  Metal— A.  J.  Bayer  Co.,  P 
Box  1276.  Arcade  Station.  Los  , 
geles. 

Linoleum   and   Cork  Carpet— Broad^ 
Dept.    Store,    Broadway    at   Fou 
St..    Los   Angeles. 
Other  awards  reported  May  29. 


CONSTRUCTION     TRANSFERREE 
SAN    DIEGO,    Cal.— Construction 
the  U.    S.   Government   building  at 
San   Diego  Exposition   has  been  tr.T 
ferred    from    the    State    Department 
the  Treasury  Department.    H.  D.  1 
kore,   construction    engineer   from     ' 
Francisco    district    office    of    the 
pervising  Architect,  has  been  assig  I 
to    the    project.  -  Extra    shifts    are 
ing  used  to  complete  the  building,  i 
about    70%    finished. 


BID    OPENING    DATE    POSTPONI 

PORTLAND.  Oregon.  —  Until  J  ' 
IS.  2:30  F.  M.  (date  postponed  f:  ' 
June  4)  bids  will  be  received  by  A  • 
erans'  Administration.  Arlington  B  . 
Washington.  D.  C  for  construe  ! 
alterations  to  elevator  in  BIdg. 
4  at  the  Veterans'  Administration  ■ 
cilitv   at    Portland. 


BID    OPENING    DATE    POSTPON 

WALLA  WALLA,  Wash.  —  U  ' 
June  is.  2:30  V.  M.  (date  postpo  1 
from  June  4)  bids  will  be  received  f 
the  Veterans'  Administration.  ArP  ■ 
ton  BIdg.,  Washington,.  D.  C.  ' 
construction  of  an  ice  cream  mal  ? 
plant  at  the  Veterans'  Administra  ' 
F.Tcllitv.    Walla   Walla. 


BUILDING    MATERIALS   APPROS  ' 

COLTON.    San    Bernardino  Co..      ■ 

Treasury    Department    h.Ts   appr<  J 

the    following    equipment    and    bull'  t 


PACIFIC    CONSTRUCTOR 


iiiKtcrliil  awiuds  for  llic  ronHtruction 
of  the  U.  ».  post  office  at  Colton. 
Schnlrr  &  MfDomilrl,  Oakland,  gener- 
al   inntractors: 

llollfr,  Kcwiin^o  Steel  Corp.;  com- 
bination oil  and  KaR  burner,  Enter- 
prUe  OH  Burner  Co.;  hot  water  heat- 
er and  burner,   Amorlci>n  Hadlalor  <•". 


I  Low   Bidder. 
irrii.iTV  HM)(!.  ciKsi,  $7ii.oon 

YKM-iiWSTONl!;  Nalloniil  Park.  Wyo, 
one   -  Ktory  and  i)ai't   ba.semenl   utility 

I         bulldiUK  (72Vixl3G.8  ft.)   hollow  tile 

j         and    ni  c  t  a  1    partltion.s,    a.sbestOH 

I         HhlUKlo   roof,    stei.ni   heatinK   plant. 

'Owner — United    States     Ciovernment. 

iPlnns  preparer!  by  National  I'ark  Sei- 
vlcc,  r)2,">  Market  St.,  San  Fran- 
eisco. 

ILow    Uldder— XlcGdUKb     Itrolb.rH.     St. 

I         Paul.   Minn.,  $70,889. 

)     r(jmplete   hidK   will   be  nlven   .^linrlly. 


,  BIOS    WANTED 

WINN'KMUCCA,  Nev.  —  Until  June 
24,  bid.'*  will  be  rereived  by  the  Branch 
of  Supply.  Trea.sury  Dept.,  WashinB- 
lon.  D.  (."..  for  painting  ami  repairs  at 
the    U.    S.    po.st    office,    Winneiiiucca. 


CONTRACT    AWARDED 

COOLrUGK.  Ariz.V—  Co^.solidated 
Roofing  a  Supply  (To.,  Phoenix.,  Ariz., 
awarded  contract  by  the  U.  S.  Indian 
Irrigation  Service,  Koom  524.  751  S. 
Figueroa  St.,  Los  Angelee,  at  .$2U0, 
f.o.b.  Coolidge.  Ariz.,  for  furnishing 
corrugated  asbestos  roof  for  the  San 
Carlos   Project,    under   Bid   No.    0160. 


(PLANNED 

'     SAN    FRANCISCO  —  U.     S.     Forest 

iServlce  will  include  an  application 
for  construction  funds  from  Federal 
Work-relief  appropriation  and  allot- 
ment for  Regional  Headquarters  Of- 
fice  Building   in    San    Francisco. 

If  authorized,  building  will  be  Class 
A  structure  to  contain  50,000  square 
feet    floor    space.      Site    has    not    been 

■selected. 


Complete    Bids. 

UTILITY   BLDG.  Cost.   $70,000 

YELLOWSTONE  National  Park.  Wyo. 

One  -  story  and  part  basement  utility 
building  (72'/jxl36.S  ft.)  hollow  tile 
and  metal  partitions.  i.shestos 
shingle    roof,    steam   heating   plant. 

Owner — United  States  Government. 

iPlans  prepared  by  National  Park  Ser- 
vice. 525  Mf.rket  St.,  San  Fran- 
cisco. 

Low  Bidder— WcGough  Bro.-:..   St.   Paul 

'        Minn..   $79,889. 

Complete  hitis  follow: 

McCough    Bros.,    St.    Paul  $79. SOS 

Lovering-Longbotham,    St.    Paul  79.999 

V.    B.|    Anderson,     Yellowstone. 

Wyoming    80.950 

J.    J.    Burke   &   Co.,    Salt    Lake 

City 81.478 

Continental  Const.  Co.,   Chicago  93,840 


BUILDING  MATERIALS  APPROVED 
REDONDO  BEACH,  Los  Angeles 
;Co.,  Calif.— Trea.-Jury  Dept.  has  ap- 
iproved  the  following  building  mate- 
irlal  and  equipment  awards  for  the 
construction  of  the  U.  S.  post  office 
at  Redondo  Beach.  Schuler  &  McDon- 
ald,   Oakland,    general    contractors. 

numbing  fixtures.  Standard  Sani- 
'tary  Mfg.  Co.;  electric  water  cooler 
and  drinking  fountain.  Halsey  'VV.  Tay- 
(lor  Co.;  indirect  water  heater.  Amer- 
ican Radiator  Co.;  pressure  reducing 
valve  on  wi.ter  supply.  H.  Mueller 
Mfg.  Co.;  nonconducting  covering  for 
plumbing.  Plant  Rubber  ,S:  Asbestos 
Works:  tube  and  wall  radiators,  Am. 
Radiator  Co.;  nonconducting  covering 
for  heating.  Plant  Rubber  &  Asbestos 
Works;  angle  radiator  vilvcs.  Jas.  P. 
Marsh  Corp.;  air  valves  for  radiators 
and  air  valves  for  ends  of  steam 
mains.    American   Radiator  Co.:    light- 


ing distribution  panel,  Mullenbacb  El. 
Mfg.  <'o.;  r.c.  wire.  Collyer  InHulated 
Wire  Co.;  flush  Kwllibes.  Arrow-Harl 
K'  Hegeman  Cii.;  glassware,  GUI  Glass 
Co.  nnxl  Moe-Brldges  fNirp. ;  pendant 
switches,  I'as«  &  Seymour:  llgbtlnK 
fixtures,    Perfecllte  Co. 


BUILDING  MATERIALS  APPROVED 
LAUrtlER,  AVash.— Trii.Hury  Iiepi. 
approved  c""  following  building  mate- 
rial and  equipment  awards  for  the 
construction  of  the  U.  ,S.  Inspection 
Station  at  Laurler,  Wash.  Grovcr  C. 
Oorsuch,  Wenatchee.  Wt-sh.,  general 
contractor: 

numbing  flxtures.  Standard  Sani- 
tary Mfg.  Co.;  bra«R  pipe,  Ch.ise  Brass 
&  Copper  Co.:  pressure  reducing  valve 
on  water  supply,  Mueller  Mfg.  Co.; 
nonconducting  covering  for  plumbing. 
Plant  Rubber  &  Asbestos  Co.;  tube 
.\nTi  wall  radiators,  U.  S.  Radiator 
Corp.;  nonconducting  covering  for 
heating.  Plant  Rubber  &  Asbestos 
Co.;  angle  radiator  valves  and  air 
valves  for  ends  of  wteam  mains.  Mil- 
waukee Valve  Co. 

BUILDING    MATERIALS    APPROVED 

INIJLEWOOI).  Los  .Xngeles  Co..  Cal 
— Treasury  Deiiart  nieut  has  approved 
the  following  equipment  and  building 
material  awKrds  for  the  construction 
of  the  TT.  s.  post  office  at  InglewODvl. 
Theo.  A.  Beyer  Corp..  Los  Angeles, 
general    contractors: 

Plumbing  fixtures.  Standard  Sani- 
tary Mfg.  Co.;  electric  water  coolers 
and  drinking  fountain,  H.  W.  Taylor; 
supply  pipe.  Wheeling  Steel  C»rp.; 
Iiressure  reducing  valve  on  water  sup- 
ply, Chas.  M.  Bailey  Mfg.  Co.;  non- 
conducting covering  for  plumbing. 
Plant  Rubber  &  Asbestos  Co.;  boiler, 
Fitzglbbons  Boiler  Co.;  tube  and  wall 
radiators.  U.  S.  Ravliator  Corp.;  non- 
conducting covering  for  heating. 
Plant  Rubber  &  Asbestos  Co.;  angle 
radiator  valves.  Milwaukee  Valve  Co.; 
gas  and  oil  burner,  Ray  Oil  Burner 
Co.;  air  valves  for  ends  of  steam 
mains.  Dole  Valve  Co.:  lighting  dis- 
tribution panel  and  service  entrance 
switch.  Mullenhach  Mfg.  Co.:  r.  c. 
wire.  Crescent  Wire  &  Cable  Co.;  flush 
switche.i  antl  receptacles,  Arrow-Hart 
•t  Hegeman  Elec.  Co.:  glassware.  Gill 
Glass  &  F'ixture  Co.  and  Inlaid  Glass 
Co.;  pendant  switches,  P^ss  &  Sey- 
mour; lighting  flxtures.  Mutual  Metal 
Mfg.  Co. 


BIDS    WANTED 

SAN  FRANCISCO.— Until  June  11. 
2  P.  M..  bids  will  be  receiveil  by  the 
District  Engineer,  Room  402.  Post  Of- 
fice Bldg.,  Seventh  and  Mission  Sts.. 
for  miscellaneous  repairs  to  stone- 
work, marble,  terrazzo,  sidewalks,  etc. 
at  the  U.  S.  Post  Office.  7th  and  Mis- 
sion  Streets. 

Plans  and  specifications  may  be  ob- 
tained from  above  office.  No  deposit 
required". 

9^^^  HOSPITALS 


June   3.   1935 
Plans   Being  Completed. 
HOSPITAL  Cost,    $48,000 

PASO   ROBLE9,    San   Luis  Obispo  Co. 
New  branch  county  hospital. 
Owner— County  of  San   Luis  Obiapo. 
Architect — A.    R.    Walker    and    P.    A. 

Eisen,   Pacific     Commerce     Bldg.. 

Los  Angeles. 
Application   filed  with   the   SERA   to 
furnish   labor. 


Plans   Being   Prepared. 

HEALTH   CENTER  Cost.   $ 

CALISTOGA.    Sonoma    Co..    Calif. 

New  health   center   (first   unit). 

Owner— Dr.  J.  W.  Sony.  FItzhugh 
Bldg.,    San   Francisco. 

Architect— W.  D.  Peugh.  333  Mont- 
gomery St..  San  Frajicisco.  • 


Planned. 

HOSPITAL  CdHi,    leiJ.OciO 

MODESTC.     SlanlHlauH     Co.,     Calif. 
New   county    luberculonlH   h'ispltal. 
Owner — CTounly  of  Stanlnlaiut. 
Architect— Not  Given. 


PLANNED 

FIlES.N'i.  Cal.— FroHno  County  Bd 
of  Supervisors  may  file  an  application 
with  the  PWA  for  fundH  to  finance 
construction  of  a  new  kitchen  and 
tuirses'  home  at  the  general  hospital 
in    Fresno.      The    estimated      co»t      l« 

$10,000. 


Sub-Contracts  Awarded. 

HOSPITAL  Cost,    $6491 

BERESFOHK,  San  .Mateo  Co.,  Calif. 
County  Road. 

Oni'-story    frame    and    stucco    hospital. 

Owner— ('harles  Bennett,  2901  South 
Kl  Camino   Real.   San   Mateo. 

Architect— Leslie  I.  Nichols,  529  Quiii- 
da  St.,   Palo  Alto. 

Contractor — H.  T.  Holsher.  325  Elm 
.St.,   San   Mateo. 

Roofing — Chas.  Izmarlum  Roofing  and 
Sheet  Metal  Co.,  San  Mateo. 

Plumbing — A.  H.  Dittmann,  Burlin- 
game. 

Concrete — M.  Camerotto,   San    Mateo. 

Mill  Work  —  N'-'son  Shirkey,  Burlin- 
game. 

Glass — Delphin    J.    Capps,    Burlingame. 

Lumber— San  Mateo  Planing  Mill.  San 
Mateo. 

Painting — Burns  &  .Spencer.  San  Ma- 
teo. 

Ornamental  Iron — Peninsula  Iron  W'ks 
San    Mateo. 

Lathing  and  Plastering — C.  B.  Hender- 
son,   San   Mateo. 

Brick  and  Stone  Work — Chat.  Ohran 
(fe    Son«     Burlingame.  • 


New    General    Bids    Wanted — To    Close 

July  2  2:00   P.   M. 
ATTENDANT  QTRS.         Cost.  $150,000 
CAMARILLO,  Ventura  Co.,  Cal.  Cam- 

arillo  State  Hospital. 
Four   one-    and     two-story     reinforced 
concrete  attendant  quarters  build- 
ings (tile  roof,  steam  heating  sys- 
tem to  connect  to  main  plant,  etc.) 
Owner — State    of    California. 
Architect— Geo.     B.     McDougall.    Stale 
Architect.   Public   Works  Building, 
Sacramento. 
On    previous    bid    opening    only    bid 
on    general    work    was    submitted    by 
Louis    A.    Gelsler,    Huntington    Park, 
at  $128,250. 

Awards   on   other   portions     of     the 
work  were  made  as  follows: 
Heating— Scott     Co..     243     Minna     St.. 

ESan    Francisco.    $6872. 
Plumbing— Scott    Co..    243    Minna    St.. 

.San    Francisco.    $12,787. 
Electrical    Work— H.    H.    Walker.    1323 
Venice  Blvd..   Los  Angeles.  $7427. 
Plans  and  specifications  on  the  gen- 
eral work  may  be  obtained  from  State 
Architect   upon  deposit  of  $25. 
Complete  bids  published   May  22. 

BIDS   OPENED 

SAN  FRANCISCO.— E.  A.  Comely. 
Inc..  1452  Bush  St..  at  $173.80  sub- 
mitted low  bid  to  Material  Officer. 
Marine  Hospital,  for  repairing  blow- 
off  line  for  boiler  in  heating  plant  at 
the  Marine  Hospital,  14th  Ave.  and 
Lake   Street. 

Complete  bids  follow: 

E.    A.    Comely.    Inc $173.80 

M.   J.   Reeves  Heating  Co. 198.00 

Turner   Company    206.00 

Fred.    W.    Snook   Co 279.00 

Award  recomended  to  E.  A-  Cor- 
nely.   Inc. 

10—  HOTELS         ^ 

Sub-Contracts  Awarded. 
ALTERATIONS  Cost,    $30,000 

SAN    FRANCISCO.    Powell   and   Gearv 
Streets. 
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Alterations  to  Embassy  Room  of  Hotel 
St.  Francis. 

Owner— Crocker    Hotel    Co.,    %    Con- 
tractor. 

Architect— Bliss   &   Falrweather.    Bal 
boa   Bldg..    San    Francisco. 

Contractor— Ira  W.  Cobiirn.  2048  Mar- 
ket  St..   San   Francisco. 

Marble  —  Vermont     Marble     Co..     625 
.Market   Street. 

Heating.    Plumbino    and    Ventilatmg— 
Scott  Co..  243  Minna  St. 

Plastering— James  F.   Smith.   271  Min- 

Ornamental    Plaster— August    Daekert. 
1450    15th    Street. 


12—      POWER  PLANTS 

BIDS  WANTED 

YELLOWSTONE  NATIONAL  PK.. 
Wvo.— Until  June  11.  1:30  P.  M..  bids 
will  be  received  by  the  National  Park 
Service.  F  A.  Kittredge.  Chief  Engi- 
neer. 409  Underwood  Bldg..  San  Fran- 
cisco, for  removing  the  existing  equip- 
ment, remodeling  the  power  house, 
and  installing  two  new  3no-kw.  hydro- 
electric units,  complete,  which  will  be 
furnished  by  the  Government  f.o.b. 
Gardiner.  Mont.,  at  the  Mammoth 
power  house  in  Yellowstone  Nation;,) 
Park. 

Bids   will    be   taken   as   follows: 

(1)  Removal  of  present  equipment 
from   power    house   and  from    park. 

(2)  Cash  sum  offered  to  purchase 
equipment  removed  from  power  house 
and  park. 

(3)  Alt.  bit!  for  Item  (2).  trade-in 
vi,lue    offered    for   above    equipment. 

(4)  Concrete  and  remodeling  of  the 
power  house:  (a)  20  c.y,  mass  con- 
crete, anchorages,  footings,  etc.;  (b) 
15  c.y.  floor  slabs  and  thin  wall  sec- 
tions. (These  prices  per  c.y.  in  place 
will  include  all  tearing  out  of  old  ma- 
terial, except  equipment  and  its  dis- 
posal and  the  complete  rehabilitation 
of  the  power  house,   except  painting). 

(5)  Painting   power  house. 

(6)  Unloading  and  hauling  from  r.r. 
cars  at  Gardiner,  Mont.,  to  the  power 
house  i.t  Mammoth;  installing  and 
testing  waterwheels,  generators,  pen- 
stock, manifold,  switchboards  and  all 
exposed  antl  conduit  wiring,  including 
conduit;  and  installation  and  wiring 
gasoline  stund-by  unit  in  its  perma- 
nent position;  and  all  other  allied 
work  required  to  make  a  complete 
working  installation. 

(7)  Force  account  work,  for  work 
not  now  completed  or  not  covered  by 
the  specifications,  to  be  done  only  up- 
on written  order  of  the  Superinten- 
dent, at  actual  co.ct  for  li-bor  and  ma- 
terials plus  15%  thereof  to  cover  prof- 
it, overhead  and  use  of  equipment 
and  tools,  and  also  the  cost  of  public 
liability  arrd  workmen's  compensa- 
tion. 

Separate  contracts  have  been  made 
with  the  water  wheel  manufacturers 
for  furnishing  the  water  wheel  units 
and  governors  and  other  equipment 
allied  thereto:  and  with  electrical 
manufacturers  for  the  generators  and 
other  electrical  equipment,  all  of 
which  \e  to  be  installed  by  the  instal- 
lation contractor  under  this  contract. 
Plans  and  specifications  obtainable 
from  the  above  offlce  and  on  file  at 
the  office  of  PACIFIC  CONSTRUC- 
TOR. 

Roger  W.  Toll,   Superintendent,  Yel- 
lowstone  National    Park. 


CONTRACT    APPROVED 

LODI,  San  Joaquin  Co..  Cal.— City 
hat  approved  contract  with  PWA  for 
loan  and  grant  of  $600,000  to  con- 
struct hydro-electric  plant  on  Mo- 
kelumne  river  and  tran-smission  lines 
to  Lodl.  Bond  election  must  he  cnll- 
ed  to  provide  security  for  loan. 


13—  PUBUC  BUILDINGS 
FIRE  HOUSES  &  JAILS 


Contracts  Awarded. 

CITY  HALL  Cont.   Price.    »3i.,0S« 

FAIRBANKS,    Alaska. 

Two-story  reinforced  concrete  city  h;ill 
(50-ft.  square)  mill  roof,  wood  sash 
concrete  floors,  etc.  (will  house 
clerk's  office,  firemen's  dormitories 
office,  council  chamber,  fire  ap- 
paratus room.   etc. 

Owner— City    of  Fairbanks. 

Architect— Henry  Bittman.  .Securities 
Bldg.,   Seattle. 

Contractor— Warrack  Const.  Co..  JIc- 
Dowall  BWg..   Seattle. 

Reinforcing    Steel— Pacific    Coast   Steel 

Corp..     Youngstown.     Seattle. 
Wiring — O.     A.    Carlson     Electric    Co.. 

2212   2nd   Ave.,    Seattle. 
Plumbino— Wilbur    &    Son,    Fairbank.« 
Lumber   i   Cement— Independent   Lbr. 

Co.,    Fairbanks. 
Mill    Work — Guarantee    Millwork,    Inc.. 
34th    and    Woodlawn,    Seattle. 


Additional   Sub-Contracts  Awarded. 
HALL  OF  RECORDS 

Contract   Price.   $21 5. 190 
FRESNO.   Fresno  Co..  Cal.    Van   Nlss 

Avenue    and    Tulare    Street. 
Three  -  story  Class  A  steel  frame  -ind 
concrete    Hall   of   Records   builoiiig 
(two    elevators,    steam    heating 
plant,    sprinkler   system,    etc.  I 
Owner — County    of    Fresno. 
.Architects— Allied    Architects   of   Fres- 
no    (composed    of    W.     D.    Coates. 
C.    H.    Franklin,    H.    Rafael    Lake, 
E.   J.    Kump,    Fred   Swartz  and   E. 
W.   Peterson)   304  Rowell   Building,    . 
Fresno. 
Structural   Engineers — F.   W.    Keilberg 
and    Clarkson    Swain.    320    Market 
St.,   San   Francisco. 
Mechanical  Englneer.s — Coddir.gton  Co. 

222  Kearny  St.,   San  Francisco. 
Contractor— Wm.    Spivock.    544    Golden 

Gate  Ave..    San   Francisco. 
Miscellaneous   and    Ornamental    Iron — 

Kyle    &    Co.,    346    G    St.,    Fresno. 
Aluminum    Work— Anchor    Post    F"ence 

Co.,   460  5th   St..   San  Frarcisco. 
Steel    Sa»h— Michel    &    Pfeffer     Iron 
Works.   10th  and   Harrison  Stn^ets, 
San    Francisco. 
Mill   Work— Fresno   Planing  Mill.    H    & 

Monterey  Sts.,   Fresno. 
Terraizo — Consolidated    Terrar.zo     Co.. 

557    Market    St..    San    Francisco. 
Mall  Chute — National  Ornamental  Iron 
&  Bronze  Co.,   70  Chesley  St.,   San 
Francisco. 
Dumb    Waiter— Bates    Carpenter    Co., 
604    Mission    St.,    San    Fr.-.nci.^co. 
Other  awards  reported  May  15. 


Site   Selected — Plans   Being   Completed 

FIRE  HOUSE  Cost.  $ 

SAN    JOSE,    Santa    Clara    Co..    Calif. 

Emory  and  Laurel  Streets. 
One-story  frame  and  stucco  fire  house 

(75x150   feet). 
Owner — City  of  San  Jose. 
Architect — Ralph    Wyckoff.     San    Jose 

National  Bank  Bldg..  San  Jose. 
Whether  bids  will  be  asked  or  labor 
furnished  by   SE7RA   Is   not  decided   at 
■  this  time. 

Planned. 

HALL  OF  RECORDS       Cost.    $125,000 
MODESTO,    Stanislaus   Co..    Cal. 
Fireproof  Hall  of  Records. 
Owner — County  of  S-tanisIaus. 
Architect— G.    N.    Hilburn,    1213    I    St., 
Modeato. 


Contract   Awarded. 

KITCHEN  AND  DINING  ROOM 

Cont.    Price,   $266S 

ECHO  LAKE,   Eldorado  Co.,  Cal. 

Kitchen  and  dining  room  at  Echo 
Lake  (wobd  posts  and  studs,  wood 
fru.sses  and  flooring,  small  amount 


of   concrete     work     for     footingBi 
shingle  roof). 
Owner— City  of  Berkeley. 
Architect— James   Plachek,   Mercantili 

Bank  Bldg..  Berkeley. 
Contractor— F.    A.     Stead.     3206    Boise 
S't..    Berkeley. 
Complete  bids  follow: 
(1)    add    for    wood    siding,    sash    an« 
glass  for  all  outside  windows. 

Frank  A.  Stead,  Berkeley $23t 

„ - (1)     27 

Connor   &   Connor.    Berkeley $305: 

„ (1)     27! 

David    Nordstrom.     Oakland $385{f 

(1)    Mi 

Lindgren   &   Swinerton.   Oakland..$4«4 
(1)    s»; 


Material   Bics   Wanted. 

FIRE   HOUSE  Cost.   $12,001' 

BELMONT.   Alameda   Co..   Calif.  [ 

One-story  frame  and  stucco  fire  hou»i, 

(dormitory   to  house   S    men)   woP 

involves    concrete,     lumber,    brir 

work,    plastering,    electrical    work; 

tile  roof,  wall  and  floor  tiling,  et«l 

Owner — City  of  Belmont   Board  of  Fir"' 

Commissioners. 

Architect— Thos.  Edwards.  9  Geary  S 

San   Francisco. 

Labor    will    be    furnished    by    SER. 

and  materials  purchased  by  the  Boars 

of  Fire  Commissioners.  , 

Plans  and  specifications   may  b^ir 

spected  in   the  office  of  the   architec 

Contract  Awarded. 

ALTERATIONS         Cont.   Price.  $1.4., 

PAUSALITO.    Marin    Co..    Calif. 

Alterations  to  .second  story  of  Cit 
Hall  (work  involves  new  partitior 
plumbing,  wiring,  remodeling  tl 
heating   system,    painting,    etc.) 

Owner — City   of  Sausalito. 

Architect— S.  Heiman,  605  Market  91; 
San  Francisco. 

Contractor— Jos.    F,    ChiWs,    Mill   Vai, 
ley. 
Complete  bids  follow:  | 

Jos.    F.   Childs.   Mill   Valley  $1,4:' 

M.   E.   Vukicevlch,   S.   F 1,0^ 

V.    Magglora,    Sausalito 1.8 

CONTRACT    AWARDED 

SAN  FRANCISCO— Western  Asbe; 
tos  Co.,  675  Townsend  St.,  at  $11 
awarded  contract  by  Department  ■ 
Public  Works,  for  acoustical  correr 
tion  in  band  practice  room  No.  10,  StF 
Francisco  War  Memorial   Building. 


14—        RESIDENCES 

Plans  Being   Prepared. 
RESIDENCE  Cost,   $-- 

FORT    BRAGG.    Mendocii.o  Co..   Cal 
One-story  frame  residence   (rustic  e 

terior,   shingle   roof,   etc.) 
Owner— Withheld. 
Architect— Norman  Coulter.   46  Kear 

St..    San  Francisco. 


To   Be   Done    By  Day's   Work. 
RESIDENCE  Cost    $4.1 

OAKLAND.    Alameda    Co..    Calif. 

Skyline  Blvd.   300  North   Evergre 

Avenue.  . 

Two-story  frame  and  stucco  residei 

(six  rooms). 
Owner— D.  E.  Maxwell,  974  Ridgewc 

Road,   Oakland. 
Architect— Paul   V.    Tuttle.    3839   ^• 

dolph   Ave.,   Oakland.  1 

Contract   Awarded. 

RESIDENCE  Cost.   »(• 

OAKLAND,    Alameda   Co..   Calif,     « 

St.  Paul  Court. 
One   -   storv  and   basement  frame  t 

stucco  residence   (7  rooms). 
Owner— John  Ludemann.  20  Elrod  I 

enue,   Oakland. 
Architect— Not  Given. 
Contractor— M.    S.    Bonds,    =83    bprv 

St.,  Berkeley. 
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Contract  Awarded. 

KESTDKNCE  Cnst.    % 

SAN     KUANCIST'O.      3051    WashliiKton 

Strtet. 
Alteratlon»   i.nd  additions  tii   resWem-n 

(udd    bri^akfimt    room,    lirUk    work, 

plaHterInK,     HiiorliiK,     tlxturo.M,     til.' 

work.    Ilniileuin.    etc. 
Dwner— Frank    tV,    Crlffln. 
Architect— Farr  *   Ward,   6S   post  St. 
f'ontractor — A,    F.    Matlock,   212  riara. 


Bids    In — Held    Under   Advisement, 

RKSIIIK.NTI';  Cost,   |.S,00n 

HERKELEY,   Alanieda  Co.,  Cal.   .Sha-s- 

tl^  Rond. 
Two-.story  frame  and  stucco  residence 
Owner — N.    W.  Shock. 
Architect— (.'hesitier  Trelchel,  696  Cleve- 
land  St.,    Oakland. 
.Announecm.nt    will    he    m.nde   within 
1  few   days. 


To  Ask   Sub- Bids    Within    Few    Days. 

RESIDE.XCK  Cost,    $IU„^.iiO 

HILLSBOROUOH,  San  Mateo  Co.  Cal. 
Haynp  Rond. 

Two-story  and  basement  frame  re.si- 
dence  (Colonial  type)  9  rooms  and 
3  baths;  shingle  roof,  tile  baths. 
(ras  hot  nir  heating  system,  wni.d 
sash,    hat^wood    floor.s,    etc. 

Owner — Mr.     Parker. 

Architect— Leo  Shi.rps,  14  7  7  Burlin- 
game  Ave.    Burllngame. 

Contractor — Oscar  Cavanaugh.  4S2  Oc- 
cidental Ave..   San  Mateo. 


Contract  Awarded, 

RESIDENCE  Cost,   i 

FORT    BRAOG,    Mendocino   Co..    Calif. 
One-story   frame   unA  stucco  residence 

(five  rooms). 
Owner — Dr.  Carlsen. 
Architect— Norman  Coulter,   46  Keajny 

St..    San    Francisco. 
Contractor — F.  W.  Nel.son,  Fort  Bragg 


Plans    Being    Completed, 

RESIDENCE  Cost,    $ 

.SANT.\    ROS,-\.    Sonoma    County.    Cal. 

Proctor  Drive  and  Austin  Wi.y. 
Two  -  story   and   basement   frame  and 

stucco  residence  (6  rooms)  shake 
i  roof,  gas  hot  air  heating  system. 
i        wood   eash,    hardwood    floors,    tile 

baths,  etc. 
Owner— Si-nta    Rosa   Better    Housing 

Campaign   Committee. 
Architect — Herbert  and  Caulkins.  Ros- 
enberg Bldg..  Santa  Rosa. 
Plans   will   be   completed    in    about    1 
week. 

Contract  Awarded, 
ALTERATIONS  Cost 

SACRAMENTO,    Sacranipnto   Cc 

1316   35th   Street. 
.Alterations  to  attic. 
i^wner — P.    Meda.    Premises. 
Architect— Not  Given. 
Contractor— Chafi.  Vanina,   2022  M   St.. 

Sacramento. 


$1500 
Cal. 


Contract  Awarded, 

ALTERATIONS  Cost,    $5500 

PALO  ALTO,  Santa  Clara  Co,.  Calif. 
1264    Hamilton    Avenue. 

Alterations  to   frame   residence. 

Owner— Dr.  Edwin  Listen.  1475  Ham- 
ilton   Ave.,    Palo   Alto. 

Architect— Not  Given. 

Contractor- E,  J.  Schmaling.  ,<i6.1  Mel- 
ville Ave..    Palo  Alto. 


PLANNED 

LOS  ANGELES,  Cal.— Federal  gov- 
ernment's work  -  relief  program  will 
include  two  housing  projects  for  Los 
Angeles,  t.ccording  to  reports  from 
Washington  this  week.  Preliminary 
approval  has  already  been  given  for 
the  construction  of  1739  rooms  of  row 
houses  costing  $2,000,000.  and  $5,000.- 
000  worth  of  slum  clearance  and  low- 
rent  houses.  The  project  sites  have 
not  been  revealerl.  but  it  is  understood 
th(.t  one  of  them  embraces  the  dis- 
trict   bounded    by    .-Miso    St.,    Pleasant 


Avenue.  .Miwl"m  Road.  Hodlc  St.  and 
Colsler  SI.,  an  the  other  property  In 
the  vicinity  f.f  Timplc  and  licaudry 
SIS.  Sever.il  grr.ups  of  |,,cal  archl- 
li'cis  iluring  the  past  yar  have  pre- 
pared preliminary  plans  for  similar 
projects  for  which  gttvernmenl  flnan- 
cing  was   proposed. 

Contract   Awarded. 

RESIDENCE  Cost.    $4,000 

SAN    FRANCISCO.     K   22nd   Ave.   25   S 

Judali    Street. 
(>ne    -    story  and   b.isement   frame  aJid 

stucco  residence. 
Owner — O.    H.   and   M.    E.   McCarthy. 
Architect— Not   Given. 
Contractor — Anza    Home    Bulldini;   Co.. 
1498    3Cth   Ave.  I 


PLANS    BEING    FIGURED 

UO^  ANdlOLES,  Cal.  —  Architect 
Allen  RuofT,  656  So.  Rldgley  Drive,  Is 
taking  bids  from  a  closed  selected  list 
of  contractors  for  a  large  residence 
t.i  be  erected  at  117  So.  Las  Palmas 
Ave.  for  Francis  M.  Goldthwalte.  It 
will  be  a  two-story  and  basement. 
Class  A  structure,  67x102  feet  In  area, 
containing  twelve  rooms,  sir  bath- 
rooms and  three  lavatories.  Cost. 
$40,000. 


Contract  Awarded, 

RESIDENCE  Cost,    $3000 

ALAMED.A,  Ali^meda  Co..  Calif.  714 
Buena    Vista   Avenue. 

One-story  frame  and  stucco  residence 
(3   rooms). 

Owner — A.  Peretti.  734  Lincoln  Ave.. 
Alameda. 

Architect— Not  Given. 

Contractor — L.  Strong,  429  Haight  Av- 
enue,  Alameda.  ' 


Contract  Awarded, 

RESIDENCE  Cost,   $5,67S 

MILL   VALLEY,    Marin   Co  ,    Calif, 
One-story  frame  and   stucco  residence 

(5  rooms). 
Owner — Etta    antl    Frank    Ankers,     111 

Park  Ave..  Mill  Valley. 
Pluns  by  Melvin  H.   Klyce,   34    Eugene 

St.,  Mill  Valley. 
Contractor — Joseph  F.  Childs,   343  La- 
Verne   Ave..    Mill   Valley. 


Plans    Being    Figured, 

RESIDENCE  Cost,    $3,500 

BERKELB^f,  Ali^meda  Co,  Cal.  Cov- 
entry   Road. 

One-storv  wood  frame  residence  (fou' 
finished  and  two  unfinished  rooms) 
shingle  roof.  shingle  exterior, 
hardwood  floors,  etc. 

Owner — Mrs.    Lucille  Klrwan. 

Architect — John    H.    ThomaK,    31    Nor- 
wood   Ave.,    Berkeley. 
C.    O.    Bradhoflf,    911    55th    St..    Oak- 

lanrj.    is    the    only    contractor    figuring 

the   plans.  • 


Low   Bidder. 

RESIDENCE  Co.st.    ?5,7S5 

BERKELEY,  Alameda  Co..  Calif.  St.n 
Lorenzo  Street. 

One  -  story  and  basement  fraj-.io  i-nd 
stucco  residence  (five  rooms)  wood 
shingle  roof,  gas  hot  air  hoating 
system,  steel  sash,  hirdwood 
floor,   tile  baths,   etc. 

Owner— Withheld. 

.Architect — Theo.  G.  Ruegg.  1515  Ty- 
ler  St..    Berkeley. 

Low  Bidder — Fr^^nk  A.  Stead,  -i  ■>.  0  i 
Boise  St..   Berkeley. 


Plans  Being   Figured — Bids  Close  June 

15.  6   P.    M. 

RESIDENCE  Cost.  $ 

WOODSIDE.    San    Mateo    Co..    Cal. 
Two-story   frame   residence   (10   rooms 
and     4     baths)      (French     style) 

.shake    roof,    oil     heating     system. 

hardwood   floors,    tile   baths,   etc. 
Owner— Withheld. 
Architect— AV.     B.     Farlow.     147S    16th 

.Ave.,    S.in  Franci.sco. 


Bids  will  he  opened  by  the  architect. 

.Moore  U  RohertH,  693  Mission  St., 
San  F'rHnilHco,  are  among  the  con- 
tra.tors  Mgiiring  the  plans. 

Plans   Being   Prepared. 

RKSIIJIONCE  Cost,    $5000 

WOODLAND.    Yolo  Co..   Cal.      S   Pen- 

degast   St..    bet.  College  and   Elm. 
•"ine-story    and     basement     frame    and 

stucco   residence    (5    rooms)    shake 

roof,    gas   hot   air   heating   aystem, 

hardwood    floors.    Hie    baths,    wood 

sash.  etc. 
Owner  —  AVoodland      Belter     Housing 

Committee. 
Architect— Dragon     &     Schmidts.     2068 

Allston  Way,  Berkeley. 


To   Be    Done    By    Day's   Work, 
RKSIDKNCES  Cost  $4,000  e.-icli 

KICH.MOND.    Contra   Costs.    Co..    Cal, 

W     Key     Blvd.     bet.     Barrett    and 

Roosevelt. 
Two    one-story    and    basement     frame 

and  stucco  residences. 
Ownef  and    Builder— J.    P.    Brass,    40S0 

.Maple  Ave.,   Oakland. 
Architect — Not  Given. 


Bids  In — Held    Under   Advisement, 

RESIDENCE  <;ol)t,    $ 

BERKELEY.  Alameda  Co..  Cal.  Claru- 
mont  District 

Three  -  story  frame  and  slucu  resi- 
dence (is  rooms.  7  bj.ths)  shingle 
tile  roof,  gas  hot  air  heating  sys- 
tem, wood  sash,  hardwood  floors, 
tile   baths,   etc. 

Owner— Bartlelt  B.   Heard. 

Architect— W.    W.    AVurster,    260    Cali- 
fornia   St.,   .San   Francisco. 
Announcement    will    be    made    within 

:.   few  days. 


Low  Bidder. 

RESIDENCE  Cost     $10,000 

PIEDMONT.    Alameda    Co.,    Cal.      Sea 

A'iew    .Avenue. 
Two  -  story  and  Ijasement   frame  and 

stucco  residence    (7  rooms). 
Owner — ,A.    Edwards. 
Architect— Williams    and    AA'i.stell.    374 

17th   St.,  Oakland. 
Low    Bidder     -    H.    K.    Henderson.    20 

.Avis  Road.   Berkeley.  • 


Plans   Being    Figured. 

RESIDENCE  Cost.   $20,000 

PIEDMONT.  Alameda  Co..  Cal.  Up- 
per Piftlmont   Estates, 

Two  -  story  frame  and  brick  veneer 
residence  (12  rooms.  4  baths)  gas 
hot  !.ir  heating  system,  shingle 
roof,  canvas  walls,  oak  floors, 
steel   sash.   etc. 

Owner — AA'ithheld. 

Architect— AVilPsms  and  W:.stell.  374 
17th   St..  Oakland. 


Plans    Beino    Figured. 

RESIDENCE  Cost.  $4,600 

BERKELEY.  Alameda  Co..  Cal.  Ken- 
sington   Park. 

iv;. -story  frame  and  stucco  residence 
(five  rooms). 

Owner — Prof.    Arnold    Perstein. 

.Architect  —  Michael  Goodman.  2  1  6  S 
Center  St..  Berkeley 


Bids  In — Held    Under  Advisement. 

RESIDENCE  Cost.    $ 

BERKELEY.  Alameda  Co.,  Cal.  Clare- 
mont  District. 

Two-story  frame  and  stucco  residence 
(6  rooms  and  2  b.afhs)  shinele  roof 
wood  sasn.  tile  shower,  hardwood 
floors,  gas  hot  air  heating  system, 
2-car    garage. 

Owner — M.  P.  WTiitney.  154  Brookside 
Drive,   Berkeley. 

.Vrchitect— AV.    W.    Wurster.    260    Cali- 
fornia   St.,   San  Francisco. 
Announcement   will    be    made   within 

:.   few  days. 
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Sub-Bids    Being   Taken. 

RKSIDENX-K  Cost.    $6000 

SAX  FRANCISCO.   S  Nnrth  Point.  IJI 

W  BiirlKinan  Street. 
Two  -   story  and  ba.sement  frame  and 

stucco  re.sldence. 
Owner — Dr.  C.   Porter.   135  Alhumbra. 
Architect— D.   K.   Jaekle.   126  Post  St. 
Contractor— Jas.  W.  MoCahe.   716  Ullon 

Street. 

Contract   Awarded. 

COTTAGES  Cost,  i 

ORINDA.    Contra   Co.sta   Co..    Calif. 

Two  one  -  story  frame  week-end  cot- 
tages. 

Owner — Hacienda  Homes,   Inc. 

Architect— F.  L.  Confer.  2812  Rus.-icll 
St..   Berkeley. 

Contri.ctor — I.  L.  Graves,  531  V.iUe 
Vista  Ave..   Oakland. 

Plans  Being  Figured — Bids  Close  June 
11th,  4   P.    IVI. 

ALTERATIO.NS  Cost,   $15,000 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
Campus   of   Stanford    Univer.sity. 

Alterations  to  .sorority  house  (stucco 
exterior,  plumbing,  ]):.int'ng.  wir- 
ing, etc.) 

Owner — Delta  Gamma.  544  Lasuen  St., 
Stanford  University,   Palo  Alto. 

Architect — Chas.  K.  Sumner,  Decker- 
oak  BIdg..   Palo  Alto. 

Bids    Rejected — Plans    To    Be    Revised 

RESIDENCE  Cost,  $10,000 

SAX  FRANCISCO.  Clayton  St.  near 
Seventeenth   Street. 

One-story  and  basement  frame  and 
stucco  residence  (8  rooms.  2  baths) 
tile  and  composition  roofing,  gas 
hot  air  heating  system,  wood  sash, 
hardwood   floors,   tile  bathg,   etc. 

Owner — Withheld. 

Architect — Albert  Schroepfer,  C81  Mar- 
ket  St.,    San   Francisco. 
Plans  will  be  revised  and  new  bids 

asked  at  a  later  date. 


Construction   Postponed    Indafinltely. 

RESIDENCE  Cost,   $6500 

OAKLAND.  Alameda  Co.,  Cal.  Grizzly 
Peak  Boulevard. 

Two-story  frame  and  stucco  residence 
(six  rooms)  Colonial  style,  shingle 
roof,  gas  heating  system,  hard- 
wood floors,  etc. 

Owner— Withheld. 

Architect— Chas.  McCall.  1404  Frank- 
lin  St.,   Oakland. 

Correction    In    Contractor's    Name. 
RESIDENCE  Cont.    Price,    $14,945 

FAIRFAX,    Marin    Co.,    Calif. 
Two-story  frame,  stucco  and  brick  ve- 
neer   residence    (shingle    roof,    ga.s 
heating   system,   etc.) 
Owner — Richard    Murphy. 
Architect — Miller  &  Wurnecke.   Finan- 
cial Center  Bldg.,   Oakland, 
Contractor — J.    Messenger,     1507     Lin- 
coln  St.,    Berkeley. 
Contractor    was    previously    report- 
ed as  J.  Daw«on.  1507  Lincoln  Street, 
which  was   in  error. 

Contract  Awarded. 

ALTER.\TIO.N"S  Cost,   $8,000 

.SAN    MATEO,    San    Mateo   Co.,    Calif, 

70  Clark   Drive. 
Alterations   to   residence. 
Owner — L.     Barrett,     70    Clark     Drive. 

S.'.n  Mateo. 
Architect — Not  Given, 
^■ontractor— Barrett    &    Hilp.    918   Har- 

risim   St.,    San   Franci.sco. 

Plans   Being   Figured — Bids   Close  June 

10th,  12  Noon. 
ADDITION  Cost.    $13,000 

PALO  ALTO,    Santa   Clara  Co.,   Calif. 

Campus   of   Stanford   University. 
Alterations   and  additions   to   3  -  story 

sorority  house. 
Owner — Withheld. 
Architect  —  Bakewell    and    Weihe,    251 

Kearny   .St.,    Sf-n    Francisco. 


Bids  arc  being  taken  from  George 
Wagner.  ISl  South  Park,  San  Fran- 
i-i.sco,  and  Dinwiddle  Construction  Co. 
Crocker  Bldg.,  San  F'rancisco  only. 
No    other  bids  will   be    taken. 


Sub-Contracts   Awarded. 

RESIDENCE  Cos'.,    $20,000 

ROSS,    Marin  Co..    Calif. 

Two  -  story  and  basement  frame  and 
brick  residence  (English  style)  10 
rooms  and  2  baths;  sh;.ke  roof, 
gas  hot  air  heating  system,  hard- 
wood  floors,    tile    bath.-.,   etc. 

Owner— E.  C.   Lloj-d. 

Architect — Miller  &  Warnecke.  Finan- 
cial Center   Bldg,,    Oakland. 

Contractor- John  J.  Moore,  354  Ho- 
bi.rt   St..   Oakland. 

Concrete — F.    J.    Main.    Fairfax. 

Mill  Work— Oakland  Planing  Mill,  2nd 
and  Wasliington   Sts..    Oakland. 

Roofing— Marshall  Shingle  Co.,  37  2  9 
Telegr.iph   Ave.,    Oukland. 

Plumbing  and  Sheet  Metal  —  George 
Shields,   5S06  MacCall,   Oakland. 

Tile  Work— Rigney  Tile  Co.,  3012 
Harrison   St.,    Oakland. 

Plastering — C.  Weber,  1428  Jackson 
St..   OakU.nd. 


Bids  Opened. 

Hf:SirEXCE  Cost,   $ — 

HILLSBOROUGH  PARK.  San  Mateo 
County,   Calif. 

Two  -  story  and  basement  frame  and 
stucco  residence  (11  rooms  and  4 
baths)  Provincial  French  type: 
wood  shake  roof,  gas  hot  .air  heat- 
ing system,  hardwood  floors,  tile 
baths,    etc. 

Owner — George  Taylor. 

Architect — Harold    Stoner,    West    Por- 
tal   and    Portal    Drive,    San    Fran- 
cisco. 
Complete  bids  follow: 

A.  F.  Mattock,  212  Clara  St., 
San  Francisco  (excluding 
driveway)     $20,4:^? 

Moore  &  Roberts,  San  Francisco  21,42:! 

Geo.    J.    Maurer,   Piedmont 21.798 

Jacks   &   Irvine.    S.    F 21,874 

.^11    other   bids    include   driveway. 
Rids    held     under    advisement. 


Contract  Awarded. 

RESIDENCE  Cost,    $5,000 

MILLERAE,     San     Mateo    Co.,     Calif. 

M;.gnolia  Street. 
One-story  frame  and  -stucco  residence. 
Owner — Clarence    Nelson.    90    Rnckway 

Lane.  Hayward. 
Architect — Not  Given. 
Contractor — F.    A.    Oehm.    El    Camino. 

Capuchino   Manor. 


To   Be    Done   By    Day's  Work. 

RESIDENCE  Cost,    $4,000 

BURLINGAME.    .San    Mateo    Co.,    Cal. 

Cross  ways  Road. 
One  -   story  and   basement  frame  and 

stucco   residence. 
Owner  and  Builde'r — M.  C.   Rench.   73C 

Farringdon    Lane,    Burlingame. 
Architect — Not   Given. 


To    Be    Done   By   Day's   Work. 

RESIDENCE  Cost,   $5000 

SAN     FRANCISCO.      E    27th    Ave.     S 

Lawton   St. 
One   -    story  and   basement   frame  and 

stucco  residence. 
Owner   &    Builder— Herman    Christen- 

sen,   1422  27th   Ave. 
.\rchitect — C.   O.  Clausen,  746  46th  Ave. 


Preparing   Sketches. 

RESIDENCES  Cost,   $6000   each 

ATHERTON,    San   Mateo  Co..   Calif. 

.Six  two-story  frame  and  stucco  res- 
idences (5  and  6  rooms)  shake 
roofs.  gs.s  hot  air  heating  system 
hardwood  floors,  tile  baths,  steel 
sash.   etc. 

Owner— WlthheM. 

Architect— E.  L.  Snyder.  2101  Shat- 
tuck  Ave..  Berkeley. 


To   Ask   Bids   Within    One   Week. 

RESIDENCE  Cost,    J9000 

ATHERTON,    San   Mateo  Co.,   Calif. 

One  -  story  frame  residence  (7  rooms 
2  baths)  rustic  exterior,  shake 
roof,  gas  hot  air  hei.ting  system, 
hardwood   floors,   tile  baths,    etc. 

Owner — Withheld. 

.■Architect— E.  L.  Snyder,  2101  Shat- 
tuck  Ave.,  Berkeley. 


Owner  Taking   Segregated    Bids. 

RESIDENCE  Cost,   $6,000 

OAKLAND,   Alameda   Co.,    Calif.     4333 

Harboard  Drive. 
Two-story  frame  i.nd  stucco  residence 

(six  rooms). 
Owner — J.    Sexton,    6100    Taft   Avenue, 

Oakland. 
Architect — E.    L.    Snyder,    2101    Shat- 

tuck   Ave.,    Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost.    $12,500 

STOCKTON,    San    Joaquin    Co.,    Calif. 

2650     Westminister     Ave.,     Oxford 

Manor. 
Two-story  frame  and  stucco  residence 
Owner — J.   C.    Hickinbotham. 
Architect — J.    U.    Clowdsley,    Exchunge 

Bkig.,   Stockton. 
Contractor — E.    Merlo,    Moreing's   I,ane 

Stockton. 

Contract  Awarded. 

RESIDENCE  Cost,    $7,000 

PIEDMONT,    Alameda    Co.,    Calif.     25 

Wistaria  Way. 
Two    -   story  and  basement  frame  and 

stucco    residence     (7    rooms). 
Owner— F.  L.  Confer,   2812  Russell  St., 

Berkeley. 
Plans  by  Owner. 
Contractor— F.    W.    Confer,    1328    Arch 

St.,    Berkeley. 


Contract  Awarded. 

KESIDBNCE  Cost,    $9088s. 

OAKLAND,   Alameda  Co.,   Cal.  Clare-: 

mont  Pines.  ' 

Two-story  frame  and  stucco  residence-' 
Owner — Christian    R.    Hansen.  | 

Architect — W.    E.    Schirmer,    Bank   ofo 

America  Bldg.,  Oakland. 
Contractor — Jensen    &    Pedersen,    L143 

Adeline   St..   Oakland. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost.    $4000 

SAN    FRANCISCO.      E    Twelfth    Ave. 

125  S  Moraga  St. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner   &    Builder — Standard    Building 

Co.,  1500  Judah  St.,  San  Francisco 
Architect — Not   Given. 


Contract   Awarded. 

RESIDENCE  Cost,   $5000 

OAKLAND,    Alameda    Co.,    Cal.      No. 

562   56th   Street. 
One-story    and    basement    frame    and 

stucco   residence   (5   rooms). 
Owner — J.    Mariglia,    606    Powell    St.. 

San   Francisco. 
Architect — Not   Given. 
Contractor — P.    Delucchi    &    Son,    5443 

Claremont   Ave..   Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,    $6000 

BERKELEY,    Alameda   Co.,    Cal.     No. 

411   Boynton  Street. 
One-story  frame  and  stucco  residence 

(6  rooms). 
Owner — H.  F.  Topping.  54  Scenic  Ave. 

Piedmont. 
Architect — Not   Given. 
Contractor — A.    Hammarberg,    2340    Le 

Conte  Ave.,   Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost.    $6500 

OAKLAND,    Alameda    Co..    Cal.      No. 

5021    Proctor  Ave. 
Two-story  frame  and  stucco  residence 

(6  rooms). 


PACIFIC    CONSTRUCTOR 


wDiT — H.   M.   Nuce. 

rcUlloct— Not    (ilvcii. 

iintructnr  —  H.    V.    CrookiT    .Ii-.,      :iu 

j     WlldluK    I'liMO.    (Mkland. 

ontract  Awarded. 

ESIDKNCE  CoBt,    JIBOn 

ALO   ALTO,    Santtt  Clara  Co..  Calif. 

.\o.   ri3(i   Kullon   Street. 
ne-Htory  frame  uiul  stuctro  ri-Hldem'e. 
wntT — Ml8«    Irina    Hos.s. 
rclilteit— Not  Given, 
nntrai'lor — Harry    Ungman.    L'M    Kln- 

Lonada    Ave.,    I'alo   Alto. 

ontract   Awarded. 

bTKUATION.S  Cost,    $2u0o 

lACKAAlKNTO.   .Sacraininto  Co.,   Cal. 

.No.   2U0u  M   Street. 
Iterations  to  frame  residence, 
wner— M.  F.  Gorniley,  20U5  M  Street, 

Sacramento, 
rchltect — Not  Given, 
untractor— Clias.    Vanlna,    H16    Sl.xtli 
'     St.,   Sacramento. 


i> 


ontract  Awarded,  

KSIIJKNCK  Cost,   »400U 

lACKAMliNTO,    Sacramento   Co,,   Cal. 

No.   6448  Tenth  Avenue, 
ne-story  frame  and  stucco  residence 
wner — W.  t'.  and  M.  L.  Peacock, 
rchltect — Not   Given, 
nntractor  —  E,    H.    Parks,    3416    53rd 

St.     Sa<Taniento. 


ow  Bidder, 

BSIDENCE  Cost,    $ 

OUESTO,   Stanislaus  Co.,  Calif, 
wo-story    wood    frame    residence     (7 

rooms  and  2  baths)   Colonial  style 
.     shingle    roof,    gas   hot   air   heating 

system,  hardwood  floors,  tile  baths 

wood  sash,  etc. 
wner — Miss  Anna   Sldo. 
rchltect— G.    N,    Hilburn,    1213    I    »t., 
,     Modesto. 

;ow  Bidder— M.    CJ.    Ward,    Rt.    1,    Box 
I     S41,  Modesto. 


0  Be   Done    By   Day's  Work, 
ACTORY  Cost,    .?500M 

AKLAND,    Alameda    Co.,    CVl.     Fifth 

and   San    Pablo  Avenue, 
lie    -    story    corrugated    iron   factory 
(corrugated    iron    walls    and    roof, 
'     concrete    floors,    steel   sash,    etc.) 
•wner — Schmelz    Manufacturing    Co. 
rchltect — Williams    and    Wastell,    371 

17th  St„  Oakland. 
Work    will   be   done    under   the    own- 
^'J*  supervision. 


ontract   Awarded. 

ESIDENCE  Cost,    $.5,000 

•AKLAND,    Alameda   <:o.,    Culif.     1700 

i     Mountain  Rlvd. 

ne   -   *^tory   ;.nd    basement  frame   and 

•     stucco  residence    (5   rooms). 

wner— M.    O'Connell,    757   56th   Street, 

Oakland, 
rchltect — Not   Siven. 
ontractor — .1.    F.    Flagg,    402'    E    IJth 

St.,   OSKland.  ( 


ontract  Awarded. 

ESIDENCE  Cos.t  $4,000 

AKLAND,    Alameda   Co.,    Calif.     S121 

Holly  Street, 
ne   -   story  {.iid   basement  frame   and 

stucco  residence   (5  rooms), 
nvner— J.    Peiava,    S139    Hollv    Street. 

Oakland. 
rchltect— Not    Given, 
ontructor- J.    B.    Petersen    and    Son. 

4021   Agua    Vista  Ave.,   Oakland. 


Contract   Awarded, 

DDITION  Cost,   $2,000 

BERKELEY,  Alameda  Co.,  Cal.  2710 
Channing  Way. 

ddition  to  sorority  house. 

'Wher — Delta  Gamma  Sorority,  prem- 
ises. 

rchltect— Not  Given. 


Ci.iiir.i.l,)!-       ,1      |{.     Arnistr'uiB,     113  1 
l'"l'.|     Unrirl.    Oakllliul 

Contract   Awarded, 

ItESlDK.N'CK  <?o«l,    JfiOOO 

SAN  FRANCISCO.    ,H  North  Point,   1,J4 

W  Buchanan  St. 
Two   -  story  (.ml   basinienl    frame  and 

stucco  residence. 
Owner— Dr.    C.    Porter,    1,1.")    Albambra. 
Architect— Not    Given. 
<"(intra<Mor  —  Jame 


.\IgCal.i 


I'llo 


Street. 


To    Be    Done    By    Day's  Work, 
ALTERATKWS  Cost,    $2,000 

SA.N    FRA.\<'ISC(i.     2!il    Wheeler, 
.iterations   to   frame   residence. 
Owner— Paul    A.    Pettingell,    premi.ses. 
Architec-t— Not    Given.  i 


Contract   Awarded. 

HESI1)EN<;E  Cost  $4,000  each 

SAN  FRANCIS(?f).    N  Norlegu  W  23rd 

Avenue. 
Two   1-story  and   basemrnt   farmc    and 

stucco  residences. 
Owner — M.  Lyman, 
Architect — Not   Given. 
Contractor — Anza    Home    Building   Co.. 

149.S    3Cth    Ave.  i 


Contract   Awarded. 

AI-TERATIO.NS  Cost,    $1500 

SAN   FRANCISCO.    3760  Jackson  St. 
Alterations   to   fr;.me    residence. 
Owner — Mrs,   J,   F.   Sullivan,   Premises. 
Architect — E.  P.  Ames,  251  Kearny  St. 
Contractor — Moore  &  Roberts,  693  Mis- 
."'on   Street,  \ 


To   Be   Done   By   Day's  Work, 

ALTE:RATI0N9  Cost,    $1500 

SAN  FRANCISCO.     .No.   90  Hazelwood 

Street. 
."^Iterations    to    frame    residence. 
Owner — F.  A.  Gries,  201  California  St., 

Siin   Francisco. 
Architect- Not    Given. 


To   Be   Done    By   Day's   Work. 

RESIDENCE  Cost.    $6,000 

O.AKLAND,    Alameda   Co.,   Calif.     4272 

Detroit  Avenue. 
One   -   story  and    basement   frame  and 

stucco   residence   (6  rooms)    . 
Owner    and    Builder — O.    W.    Johnson, 

4237   Atlas    Ave.,    Oakland. 
.Architect — Not   3iven, 


Contract   Awarded. 

RESIDENCE  Cost.   $8500 

SAN  FRANCI.SCO.   Clarendon   Heights 

Two  -  story  frame  and  stur  o  resi- 
dence (6  rooms  and  2  baths)  shake 
roof;  gas  hot  air  heating  system, 
hardwood    floors,    tile  baths,   etc. 

Owner — Mr.    Bartholemew. 

Architect — Masten  and  Hurd,  233  Post 
Street. 

Contractor — Frank  Nelson.  2  EdRehill 
Street. 


Preparing    Working    Drawings. 

RESIDENCE  Cost,    $20.00'' 

HEALDSBURG,    Sonoma   Co.,    Calif. 

Two  -  story  and  basement  frame  and 
stucco  residence  (11  rooms  and  3 
baths)  tile  roof,  hot  air  heating 
system,  air  conditioning  system, 
steel  sash,  hardwood  floors,  tile 
bi.ths,    etc. 

Owner — Withheld. 

.\rchitect— John   I.   Easterly,   302  Grant 
St.,    Healdsburg. 
Bids  will  be  asked  in  about   30  day.s. 

Contract   Awarded. 

ADDITION  Cost,    $3000 

BERKELEY,    Alameda   Co.,    Cal.      No, 

1735  Tenth  S'treet. 
Additions  to  residence. 
Owner — Maria  Loustalet,   Promises, 
.\rchltect — Not   Given. 
Contractor    —    Webb    &    Whalin.    2930 

22nd    Ave,,    Oakland. 


Contract  Awarded. 

UESM-KNtrE  CoBt,   $5l)0n 

KEVEKLY    HILLS,     San    Mateo     Co,, 

Cal.      Simsit    Drive, 
One-story  frame  and  ntucco  reiildence. 
Owner — A.    ».    Menzin, 
Architect— N«t    Given, 
(•ontractor— A     Haskell,    255   RidKeway 


Plani   Being   Completed, 

RESIDENCE  Cost,    tG,000 

OAKLAND,    Alameda    Co.,    Calif. 

fine  -  story  and  basement  fn.nie  and 
stucco  residence  (6  rooms)  all-tllc 
roof,  gas  hot  air  heatir.i,  system, 
hardwood  floors,  llle  bath,  wood 
sash,   etc. 

Owner— f^'apt.  J.  H.  Trask.  .',433  Bel- 
grave  Place,   Piedmont. 

Pluns  by  W,  W.  Dixon,  1511  riflli  Ave. 
Oakland, 
Owner     will     take     general     bids     in 

about   one   week. 


Sub-Bids   Being   Taken, 

RESIDE.NCE  Cost.    $S000 

SAN    CAKLO!*.    San    Mateo    Co..    Cal. 

.San  Carlos  .Manor, 
one-stoi'y    frame    residence    (5    rooms) 

wood    exterior,     shingle    roof,     gas 

hot  air  heating  system,   hardwood 

floors,  etc. 
Owner  &   Builder— John  McCarthy,   DO 

Hud.son  St.,   Redwood  City. 
Architect— D,   E,  Jaekle,   126   Post  9t„ 

.San  Francisco. 


Sub-Bids  To  Be  Taken  Within  Few 
Days. 

LESIDE.NCE  Cost.     $4000 

SAN  CARLOS,   .Stin   Mateo  Co.,  Cal. 

one-story  frame  and  stucco  residence 
(5  rooms)  tile  and  composition 
roofing,  gas  hot  air  heating  sys- 
tem, hardwood  floors,  wood  sash, 
etc. 

Owner  &  Builder— John  McCarthy,  50 
Hud.son    St.,    Redwood    City. 

Architect— D.  E.  Jaekle,  126  Post  St., 
San    Francisco. 


Contract  Awarded 

RESIDENCE  Cost,    $8000 

PIEDMONT,    Alameda    Co.,    Cal,      No. 

127    Bell   Street. 
Two-story  frame  and  stucco  residence 

(7  rooms). 
Owner— R.    H.    Atkinson,    5846    McAn- 

drow   Drive.   Oakland. 
Architect — Not  Given. 
Contractor- J.    H.    I'ickrell.    332    Santa 

Clara  St.,  Oakland. 


Contract   Awarded, 

GARDEN    HOUSE  Cost,    $1  000 

BERKELEY,  Al;,meda  Co,,  Calif,    1U29 

Sierra    Street. 
Frame   garden    house    (rustic    exterior) 
Owner— Floyd  T.    Webb. 
.Architect- F.    W.     Dakin.    025    Mark.  1 

St.,    San  Francisco. 
Contractor — Bigelow   &   Sons.    150  Ardl 

more   Road,    Berkeley.  ■,.:.''  '". 


Contract   Awarded. 

RESIDENCE  Cost,    t 

CENTERVILLE,     Alameda   Co..    <-alif. 

Newark    Road. 
One-story    frame    residence    (5    rooms) 
Owner — Joe  Souza, 
.Architect — Not   Given. 
Contractor — Frank    Ferreria,     Newark. 


Plans   Being   Figured — Bids  Close 

11th.  8   P,   M. 
RESIDENCE  Cost, 

BURLINGAME.    San    .Mateo  Co.,    ' 
Two    -   story  .ind  basement   frame 

stucco     reakience     (12     rooms, 

baths,     3-car   garage). 
Owner — George  Pope. 
.\rchitect — W.    W.    Wurster.    2fi0   1 

fornia    St.,    San    Francisco. 
Bids  are  being  taken  from  a  self 
list  of  contractors  only. 


June 
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To   Be  Done   By   Day's  Work. 
RESIDENCE  Cn.sl,    $5,000 

OAKLAND.    Alameda   Co.,    Oajif.     3632 

Redwood  HOKd. 
One   -   story  and   ba.-iement  frame   and 

stuooo  re.>iK1ence   (6   rooms). 
Owner   and    Builder — Fred    T.    Dooley, 

3936  Vale  Ave..  Oakland. 
Architect— Not  Given. 


Contract   Awarded. 

RESroENCE  Cost,    $5,000 

ii.\KL..VND.    Alameda   Co.,    CaJif.     ^OU 

Whittle   Avenue. 
One   -   story  and   basement  frame   and 

stucco  residence   (5  rooms). 
Owner — Bruno  Stark.  44  Crocker  Ave.. 

Piedmont. 
Architect — Not   Given. 
Contractor— Cht-s.  Anderson.   3917  Park 

Bh-d..   Oakland. 


Contract  Awarded. 

RESIDENCE  Cost.    $10,000 

OAKLAND.    Alameda    Co.,    Calif.    6135 

Acacia  Avenue. 
Two-story  frame  and  etucco  residence 

(7  rooms). 
Owner — R.    C.    Hansen,    Premises. 
Architect — W.    E.    Schirmer.    Bunk    of 

America   Bldg..    Oakland. 
Contractor — Jensen    &     Pedersen,    3443 

A-aeline   St.,   Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,  $6,000 

OAKLAND,  Alameda  Co..  Calif.  fi2:i.". 
A.scot  Drive. 

Two-story  frame  and  etucco  residence 
(6  rooms). 

Owner — Vera  and  Grace  Denton,  4117 
Mountain  Blvd.,  OJ-kland. 

Architect— C.  A.  Phillips,  1463  Hop- 
kins St.,   Berkeley. 

Contractor — L.  Zwnal,  2.S3S  Delaware 
St..  Oakland. 


Lumber    Contract    Awarded, 
RES-1DENCE9  $10,000    to    $13,000 

SAN  FRANCISCO.     Twenty-fifth  Ave. 
.Six   one-story   and   basement   frame   & 

stucco   residences. 
Owner  and  Builder — M.  A.  Little  Bldg. 

Co.,   107  24th  Ave..  San  Francisco. 
Architect— Masten    &    Hurd,    233    Post 

St.,   San  Francisco. 
Lumber  —  Christenson     Lumber     Co.. 

Fifth   and   Hooper  St.,   9,   F. 
Sub-bids   are   being   taken   on    other 
portions    of    the    work. 


Contract  Awarded. 

ALTERATIONS  Cost,    $2000 

SAN  FRANCISCO.  No.  2701  Pacific 
Avenue. 

Alterations    to    residence. 

Owner — Renato  Capocelli.   %  Architect 

.Architect— Francis  E.  Lloyd,  360  Pine 
St..    San    Francisco. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket St..  San  Franci-sco. 


SCHOOLS 


Electrical    Engineers    Appointed. 
SCHOOL  Cost.    $181,102 

SAN  FRANCISCO.     Bartlett  and  22nd 

Streets. 
New  grammar  school  building  (twelve 

classrooms)   Agassiz  School. 
Owner — City  and  County  of  San  Fran- 
cisco. 
Architect- Masten    &    Hurd,    233    Post 

St..   San  Francisco. 
Structural     Engineer — Walter     Huber. 

Crocker    First   Nat'I.    Bank   Bide.. 

San  Francisco. 
Electrical  Engineer.i— Leland  &   Haley, 

58  Sutter  St..  San  Francisco. 


PLANNED 

ALTADENA.  Los  Angeles  Co.,  Cal. 
— Flintridge  School  for  Girls.  4249  Oak- 
wood  Ave.,  Fllntrldge.  has  acquired  a 
31-acre  site  In  Altadena  where  a 
new  school  will  he  established.  Ten- 
tative plans  provide  for  the  construc- 
tion   of   a    new    administration    build- 


ing and  new  quarters,  and  the  con- 
version "f  an  existing  residence  into 
a  dnrmitor}-.  Plan.i  are  in  the  sketch 
.stage  in  the  office  of  a  local  architect. 
who.se  name  will  be  announced  within 
a   few  days. 

BIDS    OPENED 

MERCED,  Cal.  —  H.  C.  Cronkite, 
Merced,  at  $7.84  per  square,  submit- 
ted low  bid  to  Merced  Union  High 
School  District  for  re- roofing  of  cer- 
tain buildings  at  the  Merced  High 
School.  Approximately  165  squares 
involved.     Complete  bids  follow: 

H.    C.    Cronkite $7.84  per  sq. 

J.    E.    French 8.88  per  sq. 

Cross   Lumber  Co 9.25  per  sq. 

Bids   held   under  advisement. 

Plans    Being    Prepared. 

HEATING   SYSTEM  Cost.    $ 

SAN  FRANCISCO. 

Heating    plant    for    Douglas    School. 

Owner— City  and  County  of  San  Fran- 
cisco. 

Mechanical  Engineer — Lfland  &  Haley 
.18   Sutter  St.,    San  Francisco. 

CONTRACT  AWARDED 

LIVINGSTON,  Merced  Co..  Cal.— 
Ed.  LaSalle.  Merced,  at  $640  awarded 
contract  by  Merced  Union  High  School 
District  for  laying  maple  flooring  in 
ilie  auditorium  -  gymnasium  of  the 
Livingston  Branch  High  School.  Com- 
plete bids  follow: 

Ed.  taSalle,  Merced $640 

John  Groom,   Livingston 644 

Neil    Wirtner.    Turlock 671 


LOW    BIDDERS 

LONG  BEACH,  Calif.  —  Trewhitt- 
Shiekls  Co.,  1501  Pacific  Southwest 
Bldg.,  Fresno,  submitted  low  general 
contract  bid  to  Loug  Beach  board  of 
education  at  .$32,531  for  construction 
of  the  Los  Cerritos  School.  Low  bid- 
ders on  other  contracts  were:  Thos. 
E.  Williams  Co..  256  Alamitos  Ave.. 
Long  Beach;  plumbing  i^nd  heating, 
$3526:  Coast  Electric  Cij.,  2350  Cedar 
Ave,,  Long  Beach,  electric  wiring  $3,- 
000.  H.  A.  Anderson,  30  Pine  Avenue. 
I>nng  Heaeh,  architect.  > 

CONTRACT    AWARDED 

PASADENA.  Cal.— John  H.  Simpson 
.'.24  S  Raymond  Ave.,  Paeadeni..  was 
awarded  contract  at  $33,420  by  Pasa- 
tlrna  board  of  education,  subject  to 
approvt.I  by  the  PWA.  for  reconstruct- 
ing and  repairing  the  McKinley  ele- 
mentary school.  Walter  C.  Folland, 
15  S.  Fair  Oaks  Ave..  Pasadena,  ar- 
chitect. 

BIOS    WANTED 

WATSONVILLE.  Santa  Cruz  Co., 
Cal.— Until  June  17,  9  A.  M..  bids 
will  be  received  by  T.  S.  MacQuiddy. 
Clerk,  Wat.sonville  Union  High  School 
District,  for  furnishing  and  erecting 
.structural  steel  for  strengthening  the 
new  high  school  building  in  Wat- 
sonville:'  Plans  and  specifications  may 
be  obtained  from  Architect  W.  H. 
Weeks.  525  Market  St..  San  Fran- 
cLsco.  and  from  the  Clerk  of  the  Dist. 

CONTRACT    AWARDED 

PITTSBURG,  Contra  Costa  Co,,  Cal. 
Chas.  Scott,  Rt.  1,  Box  911.  Stock- 
ton, at  $3500  awarded  contract  by 
Pittsburg  School  District  for  construc- 
tion of  certain  structural  steel  frames 
to  be  erected  in  the  Pittsburg  Junior 
High  School,  .S-ohool  and  Sonoma  Sts., 
Pittsburg,  Architect  Louis  Stone,  785 
Market  St.,  San  Francisco,  and  Struc- 
tural Engineer  R.  H.  Cooley.  354  Ho- 
liart  St..  Oakland.  Complete  bids 
follow: 

Chas.    Scott.    Stockton $3500 

.Soule    .Steel    Co..    S.    F. 4214 

Judson   Pacific  Co..   S.   F 4290 

Schrader  Iron  Works.   S.  F 4489 

Fair    Mfg.    Co..    S.    f'.    5733 


Contract    Awarded. 

RECONST.    SCHOOLS.      Cost,    $61.99 

REDWOOD  CITY.  San  Mateo  Co.,  Cal 

Reconstruction  and  structural  change, 
to  group  of  eight  school  building 
at  the  Sequoia  Union  High  Schoc 
(work  involves  structural  steel 
concrete,  wood  framing  and  gunit 
work). 

Owner  —  Sequoia  Union  High  Scho' 
District. 

Engineer  ^  H.  J.  Brunnier,  Sharor 
Bldg.,   San  Francisco. 

Contractor — P.  J.   Walker  Co..  Sharor 
Bldg..     San    Francisco.       Contrac: 
price.    $51,997. 
Bids   received  as   follows: 

(1)  General   Contract. 

(2)  Add    unit    price    per    square   rei 
laying   roofing. 

(3)  Add   acoustical   plaster  in  Audli 
torium. 

(4)  Deduct   allowance   for   repairln|l| 
acoustical  plaster. 

(5)  Add  acoustical   plaster   In  corrl 
dors. 

(6)  Deduct   allowance   tor   repalrlni 
acoustictl  plaster. 

(A)  P.  J.  Walker  Co.,  San 
Francisco     (1)  $61,997.0 

(2)  8.0> 

(3)  l,9i)S.0> 

(4)  200.0i, 
(6)  4,S73.ai 
(6)       1.672.0: 

(B)  Frank    J.    Reilly.    San 
Francisco    (1)  $52,831,0 

(2)  8,0 

(3)  1.500.0 

(4)  500.0 

(5)  3.500.0 

(6)  1,600.0 

(C)  Carl  N.   Swenson,   San 

Jofie    (1)  $57,864,01 

(2)  8.0^ 

(3)  706.0; 

(4)  50.09 

(5)  1.3OO.00 

(6)  1,800.(K 

(D)  DeLuca    &    Son,    San 
Francisco     (1)  $60,777.0.' 

(2)  8.(h 

(3)  l,256,0e 

(4)  60.00 

(6)     s.ooo.a 

(6)       l,870,O< 

(E)  C.  L.  Wold  Constr.  ' 
Co.     Ltd.,   S.   F (1)  $64,337.0r 

(2)  7.m 

(3)  2.000.0C 

(4)  200.1 
(6)  3.400.1 
(6)       1.200,( 

(F)  Alfred    H.    Vogt.    San 
Francisco     (1)  $67,300.0 

(2)  7.; 

(3)  1.800.( 

(4)  4O0.( 

(5)  3.200.( 

(6)  Z.OOO.C 


NEW    BIDS    WANTED 

MARTINEZ.  Contra  Costa  Co.,  Ca 
— New  bids  are  being  received  (pre 
vious  bids  being  rejected)  by  E.  1 
Fraga.  Clerk,  Martinez  Eleraentar. 
School  District,  for  electrical  wor 
on  Building  No.  2  of  the  Martlnf 
Elementary  School. 

Plans  and  specifications  may  be  ol 
tained  from  the  District  Superlnter 
dent  of  the  high  school  at  Martlne 
upon  deposit  of  $5.00.  ' 


To   Seek    Funds. 

SCHOOL    ANNEX  Cost,    $500.01 

SACRAMENTO,  Sacramento  Co.,  Ce 
Junior    College    Campus. 

Annex  to  junior  college  (new  eng 
neering  building,  addition  to  eci 
nomics,  business,  geology,  enlari 
gym,   etc.:   25  classrooms)   . 

Owner — Sacramento    School    District. 

Architect — Harry    J,    Devine.    Califov 

nia   State  Life   Bldg..   Sf.crament 

ApnJIcation    will    be    filed    with    tl 
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PWA  for  .1  loan  and  grant  of  Kofi. - 
000.  If  Krantwl  ii  bond  olprilon  for 
$2sn.snn  win  b»>  railwi. 


Bid!  Opentd. 

SCHOOL,  K8t.   Cost.    J21G,000 

SAN  KRANCISCO.  Genr>'  a.nd  Srott 
Streets. 

ReBtiirntlon  of  n  portion  of  OirLs'  HIkIi 
School. 

Owrinr — City  and  ("'•iinly  of  .San  Fran- 
cisco. 

Architect— H.  A.  Jllnton.  520  Market 
Street. 

AsKOclated  Architects — Henry  C.  Smith 
Humboldt  Hank  Rldg.,  and  Mi.rk 
T.   JorRensen.   525    Market   Strict. 

Structural  KnBlncer— I.,.  H.  Nl.shklan, 
525   Market   Street. 

I^w    Hidder  —    DlnwWdle   Oiinst.    Co., 
Croi'ker   Bide. 
<"omplete   bids  follow: 

Dinwiddle   Const.    Co $208,000 

C.    L.    Wold    209,877 

MncDonald   &    Kahn  219.500 

Barrett    &    Hllp    229,562 

As     previously    reported,     brick     and 

terra  cotta  contract  awardpd  to  While 

&  r,\oor,  at  $18,789. 


CONTRACT     AWARDED 

LO.N'C,  KK.\CH,  Cal.— W.  J.  nursin. 
1100  Redondo  Ave.,  Long  Hcach,  was 
awarded  contract  by  the  1-ong  Beacli 
board  of  education  at  $36,318  for  con- 
struction of  the  .shop  building  at  John 
Dewey  high  school.  1.  W.  Kgge,  2222 
E.  4th  St..  Long  be;.ch,  awarded  Ihc 
electric  wiring  at  *4700.  New  bid.s  will 
be  asked  on  i)lunibing  and  beating. 
Victor  Slebert.  architect,  and  Vern 
D.  Hedden,  engineer,  120  f;  3rd  SI., 
Long  Beach. 


I    LOW    BIDDER 

I  PASADEXA,  Cal.— John  H.  Simp- 
eon.   524    S.    Raymond   Ave..   Pasadena. 

I  aubmltted  low  bid  to  P;..sadena  board 
of  education  at  $32,420  for  repairing 
and    strengthening    the    McKinley    ele- 

'  mentary  school.  Walter  C.  Follan-d.  15 
S  Fair  Oaks  .\ve..  Pasadena,  archi- 
tect. > 

Bid*    Rejected — Plans   To    Be    Revised. 

RESIDENCE  Cost.    $ 

OAKLAND.   Alameda  Co..   Cal.    Clare- 
mont   Pines:   Margarido   Drive. 
I   Two  -  story  and  basement  frame  and 
'  stucco   residence    (lu   rooms   and   3 

')  baths)    shingle    roof,    gas    furnace. 

'  hardwood  floors,    tile   baths,   etc. 

Owner — C.   S.    Morse. 
'  Architect- E.    G.    Bangs,    411   30th   St.. 

Oakland. 
'       New  bids   may   be  asked  at  a  later 
'  date. 


Low  Bidder. 

RESIDETNCE  Cost,    $7,000 

NORTH    BERKELEY.    Alameda   Co. 

Two-story  frame  and  stucco  residence 

Owner— D.    R.    Olson. 

Architect— Masten  &  Hurd,  233  Post 
St..    San   Francisco. 

Ix)W  Bidder— A.  T.  Beckett.  224  Sce- 
nic   Ave..    Piedmont.    $4,431.        • 


To   Be  Done   By  Day's  Work. 

RESIDENCE  Cost.  $5000 

SAN    FRANCISCO.      S   Tarava!   St.    85 

W  20th   Avenue. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner  and  Builder— Rothschild  Bros.. 

41   Sutter  St..    San   FVancisco. 
Architect  —  Hyman     &    Appleton.     68 

Post  St..   San  Francisco. 
Engineer— M.   Rosenthall.   %  Architect 


BIDS   WANTED 

SANTA  BARBARA  COUNTY.  Cal. 
— Vntll  June  18.  S:On  P.  M..  bids  will 
be  received  by  Santa  Tnez  Valley  Un- 
ion High  School  District  for  the  con- 
struction of  school  buildings  at  the 
Santa  Ynez  High  School,  a  PWA  proj- 


elr.  Bids  will  be  taken  :ie  follows:  (1) 
work  complete:  (2)  administration 
building:  (3)  domestic  arts  building: 
M)  shower  and  locker  room  building. 
Plans  and  speclUcatlonB  may  be  ob- 
lalned  at  the  offlce  of  Architect  E. 
Keith  Ldckard,  117  K.  De  la  Guerra. 
Santa  Barbara,  upon  deposit  of  $10. 
Certified  or  cashier's  check  or  bond 
for  5  per  cent  must  accompany  each 
lild.  The  buildings  will  be  wood  frame 
structures  with  stucco  exteriors,  tile 
iDollng.  concrete  and  wood  floors, 
heating  pUint,  etc.  Cost  Is  estimated 
at   $93,600. 


Commissioned    To    Prepare    Plans. 

HEATING  SYSTEM  Cost.  $^— 

SAN    FRANCISCO. 

Heating    plant    for    Douglas    School. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Mechanical  Engineer — Leland  &  Hali  y 
58  Sutter  Street. 


Contract  Awarded. 

.«CHOOL  Cimt.  Price.    $208,000 

S.\N    FRANCISCO.     Geary    and    Scott 

Streete. 
Restoration  of  a  portion  of  Girls'  High 

School. 
Owner — City  and  Ccunty  of  San  Fran- 
cisco. 
Architect— H.    A.    Minton.    525    Market 

Street. 
.•Vssoclated  Architects — Henry  C  Fmitli 

Humboldt    Bank    Bldg..    and   Mtrk 

T.  Jorgensen.  525  Market  Street. 
Structural  Engineer —  L.  H.   NIshkian. 

525  Market  St. 
Contractor    —    Dinwiddle    Const.    Co., 

Crocker  Building. 
The   following   sub-contracts   will    be 
awanJed: 
Structural    Steel — Sohrader    Iron   W'ks. 

1247  Harrison   St..   $24,800. 
Reinforcing  Steel — Gunn.  Carle  &  Co., 

20   Potrero  Ave.,   ?S,10G. 
Pan    Forms — Concrete    Engr.   Co.,    1280 

Indiana  St.,  $1,600. 
Masonry — White    &    Gloor,    Monadnock 

Bldg..    $875. 
Lathing    &    Plastering — Herman   Bosch 

2075    Folsom   St.,    $21,200. 
Gunite — Cement     Gun    Const.     Co..     S3 

Second    St.,    $5,085. 
Sheet    Metal — Gullfoy   Cornice    W^orks. 

1234    Howard   St..    $4,567. 
Roofing — Mulott   &   Petersen,    2iHh   and 

Harrison    Sts.,    $1,649. 
Mill    Work  —  Anderson    Bros.    Planing 

Mill.  Quint  and  Custer  Sts..  $7,705. 
Wood  Floors— Royal  Floor  &  Linoleum 

Co..    475   Sutter  St..   $5,736. 
Painting — R.    P.    Paoll.    2530    Lombard 

St..   $S,999. 
Glass— W.    P.    Fuller   &    Co..    301    Mis- 
sion   St.,    $3,000. 
Hardware— E.    M.    Hundley.     6^2    Mis- 
sion   St..    $5,346 
Window   Hardware — Dalmo   Sales  Cor- 

por.ition.    .Sn    Harrison    St.,    $299. 
Ornamental     Iron— Sartorius    Co..    2630 

ISth   St..   $3,490. 
Marble— Eisele     &     Dondero.     289.5    3rd 

St.,    $3,490. 
Tile— Meda   Art  Tile  Co..  221  Bayshore 

Blvd.,    $1,990. 
Plumbing— Scott    Co..    243     Jlinna     St.. 

$3,077. 
Heating     and     Ventilating — Alta     Elec. 

and    Mechanical  Co..    467  O'Farrell 

St.,    $25,880. 
Elecrii — Victor    T.emose.    284     Natoma 

St.,    $14,397. 
Acoustices — Western  Asbestos  Co..  675 

Townsend    St  .    $595. 
Blackboards,     Cork  —  General     Seating 

Co.,   160   2nd   St..   $4,957. 
Linoleum — Roy:. I    Floor    and    Linoleum 

Co..    47.-.    Putter  St..    $1,658. 


BIDS  OPENED 

SANTA  B.\RB.\RA.  Calif.  —  D.  H. 
MacQurddy.  716  State  St..  Santa  Bar- 
bara, submitted  low  bid  to  the  Santa 
Barbara  board  of  education  at  $36.- 
228.   for  alterations  and  repairs  to  the 


Jefferson  school  In  Santa  Barb..r4. 
The  building  lo  to  be  reinfor'-ed  with 
.vleel  and  other  Improvements  made. 
Plans  prepared  by  the  Associated  Ar- 
chitects of  Santa  Barbara,  116  Eust 
.Sola  St.  and  Structural  Knurlneer  Paul 
JefferM.  Architects'  Hldg.,  Los  Ange- 
les, Other  bids  were:  H.  It.  iirahuni. 
$58,300:  <'haJ!.  M.  Urton.  $64.3«K;  H. 
.Mayson.  $6!),li00.  The  bid),  were  held 
urnler  udviHenient, 


Plans  Completed. 

REHABILITATE    .SCHOOL  $3000 

BERKELEY,    Alameda  Co.,   Cal.      No. 
1140   fixford   Street. 

Kehabllltate   Oxford   School. 

Owner — Berkeley  School  District. 

.\rchltect — Gwynn    Ofllcer,    2S28    War- 
ring   St..    Berkeley. 
Plans    have    been    forwarded    to    the 

State    Division      of    Architecture      for 


ippr 


BIDS   OPENED 

SAN  JOSH,  Santa  Clara  Co..  Cal.— 
.M.  J.  Reeves  Heating  Co..  958  Natoma 
St.,  San  Francisco,  at  $8972  submitted 
low  bid  to  San  Jose  Board  of  Educa- 
tion for  heating  of  the  Grant  School 
In  San  Jose.  Complete  bids  follow: 
M.  J.  Reeves  Heating  Co.,  S.  F.  $  8.972 

Geo.  C.   Bell,  Oakland 9.878 

Schuster   &   Hudson,    Oakland  ...     9,985 

H.   J.  Pascoe,   San  Jose 10,203 

Pacific   Heating    &     Ventilating 

Co..    Oakland    10.360 

A.  J.   Peters,  San  Jose 10,360 

O'Mara  &   Stewart,    S.   F 10,447 

Wm.    F.    Serpa,    San    Jose _....  10,600 

A.   G.   GratUn,   San  Joee 10,7M 

.Ski^ott  Co..   San  Francisco 11,268 

Bids  held  under  advisement. 


Plans   Completed. 

KECON9T.  SCHOOL  Cost,  $ 

BERKELEY.  Alameda  Co.,  Cal.     Cal- 
ifornia and  Derby  Streets. 
Reconstruction    of    Longfellow    School. 
Owner — Berkeley  School   District. 
Architect — John    Reid    Jr..    405    Mont- 
gomery   St..    San    Francisco. 
Final  plans  have   been   forwarded  to 
.State  Division  of  Architecture  for  ap- 
proval. 


BOND    ELECTION 

BAYWOOD,  San  Mateo  Co.,  Calif.— 
Baywood-Aragon  School  District  will 
vote  on  July  16  on  a  proposal  to  Issue 
bonds  in  the  amount  of  $25,000.  pro- 
ceeds to  finance  construction  of  a  new 
grammar  school  In  Baywood  Park. 


CONTRACT   AWARDED 

SAN  FRANCISCO.— August  Dacker 
1450  15th  St.,  at  $484  awarded  con- 
tract for  modeling  ornamental  exte- 
rerior  plaster  and  cast  stone  work  at 
the  Academic  Building,  and  P.  O.To- 
gnelli.  475  Francisco  St.,  at  $410  was 
awarded  contract  for  cast  stone  work 
at  the  gymnasium  building  of  the  Ma- 
rina Junior  High  School  by  the  De- 
partment  of   Public   Works. 

Bids    Wanted— To    Close    June   26th,    > 

ADDITION  Cost.    $8,000 

BRENTWOOD,  Contra  Costa  Co..  Col. 
Brick   addition    to   grammar  school 

(add    two   classrooms). 
Owner — Brentwood-Deer  Valley  Gram- 
mar School  District. 
Architect— F.  L.  Reimers,  233  Post  St.. 
San    Francisco. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  deposit 
of  $15.00. 


Commissioned    To    Prepare    Plans. 
GYMNASIUM  Cost,   $ — 

AUBURN,   Placer  Co..  Calif. 
Gymnasium. 

Owner— Auburn   School    DistricL 
Architect — W.    E.    Coflfman,    F  o  r  u  i 
Bldg..    Sacramento. 
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Flrtaf   Plans   Awaiting    Approval. 

Sl'HOOL  Cost;  $45.0111' 

WARM    SPRINGS.    Alameda    Co.,   Cal. 

iine-story  frame  and  stucco  grammar 
'   school    (six    classrooms,    domestic 
science  room  &  auditorium)   com- 
position   rooting:,    tile    trim,    steam 
heating  system,  wood  floors,  etc. 

Owner  —  Warm  Springs  Grammar 
School  District. 

Architect— Henry  C.   Smith.   Humboldt 
Bank  BIdg..  San  Francisco. 
Final   plans   forwarded    to   the   State 

DiNision  of  Architecture  and  upon  ai)- 

prcival  bids  will  be  asked. 


BIDS    WANTED 

.  SAX  FRANCISCO.— Mnlil  June  12. 
2:30  P.  M..  bids  will  be  received  by  S. 
J.  Hester,  Chief  Deputy  Direi-tor.  De- 
partment of  Public  Works.  Room  251 
City  Hall,  for  plastering  the  Excel- 
sior School.  Excelsior  Avenue  between 
tendon  and  Paris  Streets.  Estimated 
cost,  $3,500. 

Specincations  may  be  obtained  from 
Chas.     S'awyer,    City    Architect,     City 

Hall.     No    deposit    required. 


LOW    BIDDER  , 

LOS  ANGELES.  Calif.— Byerts  and 
Dunn.  1131  N  Orange  Grove  Avenut-. 
submitted  low  bid  to  the  Los  Ange.e^ 
board  of  education  J.t  $96,870  for  the 
reconstruction,  strengthening  and  rr- 
haJibitation  of  the  administration  and 
horhe  economics  buildings  at  Gardei.a 
high  school.  Normandie  -^^■«""^^,,*"I' 
Gardena  Blvd..  Gardena.  Farrell  & 
Miller.  731  N  Marguerit:.  Ave..  Ai- 
hambra.  architects,  and  Blaine  Noice. 
5436  Carlton  Way,  structural  engi- 
neer. 


Preparing    Working    Drawings. 
SCHOOL  "  °^^-J,''f" 

CLOVERDALE.  Sonoma  Co..  .Mil- 
Cne-story  frame  and  stucco  academic 
bldg.  (5  classrooms)  and  one-story 
frame  &  stucco  gymnasium  (com- 
position roofing,  steam  heating 
system,  wood  floors,  concrete  floors 
in  dressing  rooms  antl  showers). 
Owner— Cloverdale  Union   High  School 

District. 
Architect— Herbert  and  Caulkins.  Ro.^- 
enberg  Bldg..   Santa  Rosa. 
Plans  will  be  completed  m  about   .50 
days- 
Bid     Opening     Date     postponed     Until 

June   10,  2:30   P.   M. 
SCHOOL  Cost.    $15,000 

TAHOE  CITY,   Placer  Co.,  Calif. 
One-story  wood  frame  grammar  school 
(three    classrooms,    assembly    and 
kitchen)  shingle  roof,  wood  floors. 
Owner— Tahoe  City  Elementary  School 

District. 
Architect— Chas.    F.    Dean,    California 
State    Life    Bldg..    Sacramento. 
Following  have  procured  plans: 
N.  Iv.   Mayfield.   Tahoe  City. 
W     F.    Bickford.    Fairfleld. 
J    H.  Wolert.  P.  O.  Box  F.  Truckee. 
Chas.   Unger,   2426   7th  Ave.,   Sacra- 
mento. „.      _ 

H.  W.  Robertson.  3004  F  St.,  Sac- 
ramento. 

C.    H.    Lawrence.    Sacramento. 
Wm.  C.  Keating,  Forum  Bldg.,  Sac- 
ramento. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  deposit 
of  $15.00. 


LOW    BIDDER 

LOS  ANGELES.  Cal.— H.  A.  Nich- 
ols 936  E  Sli-u.son  Ave.,  submitted 
low  bi'J  to  Los  Angeles  board  of  edu- 
cation at  $40,267.  for  reconstruction, 
re1ial)llitation  and  strengthening  the 
thr«»-.-^ory.  l8-room.  brick  annex  bldg. 
(less  'he  third  story)  at  the  South 
Park  school.  455  E  Manchester  Ave. 
Edwin  Bergstrom.  1136  Citizens'  Na- 
tiontl  Bank   Bldg..   architect.    Holmes 


\-    Narvcr.   (;P>!i   S   Spring  St..    .•triirtur- 
al   cnsineor. 


LOW     BIDDER 

LOS  ANGELES,  Cal.— Monolith  Con- 
struction ("o..  leOSH  Cordova  Street, 
submitted  low  bid  to  Los  Angeles 
Board  of  Education  at  $42,222  for  re- 
construction, strengthening  and  re- 
habilitation of  the  1927  addition  at 
the  Thomas  A.  Edison  Junior  High 
School.  Walker  &  Eisen.  708  Paciflc 
Commerce  Bldg.,  Architect,  and  Mur- 
ray Brick,  811  W.  7th  St.,  Structural 
Engineer. 


CONTRACT   AWARDED 

LOS  ANGELES.  Cal.— Bannister- 
Field  and  Fred  E.  Potts  Co..  4101 
Goodwin  Ave.,  awarded  contract  by 
Los  Angeles  Board  of  Education  at 
$sn.60S  for  reconstruction,  rehabilita- 
tion and  strengthening  of  the  admin- 
istration building  at  the  South  Gate 
High  School.  3351  Firestone  Blvd.. 
South  Gate.  Edgar  H.  Cline.  543  W. 
Wilcox  Ave.,  Architect,  and  Ralph  A. 
DeLine.  1144  S.  Grand  Ave..  Structural 
Engineer. 


BONDS    VOTED 

SAN  RAFAEL.  Marin  Co..  Cal.— 
Sa.i  Rafael  School  District  voted 
lionds  in  the  amount  of  $50,000  on 
June  4.  Proceeds  to  finance  construc- 
tion of  a  new  grammar  school  on  the 
site  of  the  Old  Grammar  School,  4th 
and  E. Streets.  Preliminary  plans  pre- 
pared by  N.  W.  Sexton,  deToung  Bldg. 
San   Francisco. 


Plans   Awaiting   Approval. 

AOMIN.    BLDG.  Cost,    $80,000 

TAFT,    Kern    Co..       Cal.  Taft      Union 

High  School  Campus. 
Two-story  reinforced  concrete  admin- 
istration   building    (concrete    joist 
floors,   steam   heating   system,   flat 
roof,  awning  type  patent  windows) 
Owner — Taft   Union   High   School    Dis- 
trict. 
Architect— W.    H.    Weeks,    525    Market 
St.,   San  Francisco. 
Plans    have   been    forwarded   to    the 
State    Division    of    Architecture,    Sac- 
ramento,  and  upon  approval  bids  will 
he  asked. 


Plans   Awaiting   Approval. 

ADDITION  Cost.     $20,000 

SANTA   ROSA,    Sonoma  Co..   Calif. 

Reinforced  concrete  addition  to  high 
school  building  (add  four  class- 
rooms). 

Owner — Santa  Rosa  Union  High  School 
District. 

Architect— W.  H.  Weeks,  525  Market 
St.,    San  Francisco. 

Engineer— W.  Adrian,   417  Market  St., 
San    Franci.sco. 
Plans    have   been    forwarded    to    the 

State    Division    of    Architecture    and 

upon   approval    material    bids   will    be 

asked.      SERA    will    probably    furnish 

labor. 


To  Ask   Material   Bids  Shortly. 

SCHOOL  Cost,    $12,000 

WATSONVILLE.  Santa  Cruz  Co.,  Cal. 
Alterations      and       reconstruction      of 

grammai'   school    buildings. 
Owner — Watsonville    Grammar    School 

District. 
Architect— W.   H.   and   Harold  Weeks. 

525  Market   St..    San  Francisco. 
Plans    have    been    approved    by    the 
State   Division   of  Architecture.      Bids 
will  be  asked  shortly. 


CONTRACT    AWARDED 

PITTSBURG,  Contra  Costa  Co..  Cal. 
—Chas.  Scott,  Rt.  1,  Box  911,  Stock- 
ton, at  $3,500  aw'.ided  contract  oy  thp 
Pittsburg  School  Di-strict  for  construc- 
tion of  certain  structural  steel  frames 
to  be  erected  in  the  Pittsburg  Ju:iior 
High  School,   School  and  Sonom;.  Sts., 


Pittsburg.  Architect  Louis  Stone,  iS.% 
Market  St.,  San  Francisco,  and  Struc- 
tural Engineer  R.  H.  Cooley.  35i  Hn- 
bart  St.,  Oakland. 


BOND    ELECTION    PLANNED. 

MARIPOSA.  Cal.  —  Mariposa  High 
School  District  is  planning  to  vote 
early  in  August  on  a  proposal  to  is- 
sue bonds  in  the  amount  of  $85,000. 
proceeds  to  finance  construction  of 
additions  to  the  high  school  plant  at 
Mariposa. 

Preliminary  plans  have  been  pre- 
pared by  Architect  W.  H.  Weeks.  o2r, 
Market   St..   San  Francisco. 


TO    PREPARE    PLANS 

WILLIAMS.  Ariz.— Architects  Wall- 
ingford  &  Bell,  Heard  Bldg.,  Phoenix, 
have    been      authorized    by      Coconino 
County    School    District  No.    2    to   pre- 
pare   plans    and    specifications    for    a      j 
new  grammar  school  to  be  erected  in      f 
Williams.     It  will  be  a  brick  structure      : 
containing     ten     classrooms,     gymnas- 
ium  and   assembly   hall,    and   domestic 
science  and  manual  training  quarters. 
Estimated    cost    $97,000.       Application 
will  be  made  to  the   PWA  for  a  loan. 


June   5.    1935 
Contract  Awarded. 

SCHOOL    RECONST.  Cost,    $ • 

PITTSBURG,   Contra  Costa  Co.,  Calif. 
Reconstruction   of    intermediate   school 

to   comply   with   State   Earthquake 

Safety  Act. 
Owner — Pittsburg    School    District. 
Architect— Louis  Stone.  785  Market  St. 

San  Francisco. 
Engineer— R.    H.    Cooley.    354    Hobart 

St.,  Oakland. 
Contractor  — G.    E.    Seeno,    130    E    2nd 

St..  Pittsburg. 
Complete  bids  follow: 

(1)  add    for    additional    concrete,    per   ' 

CU.     it.; 

(2)  add   for  additional   excavation,  per 

CU.   yd. 

G.   E.    Seeno,   Pittsburg $14,625.70 

(1)  -TJ 

(2)  3.50 

Carl    Overaa,    Richmond $16,300.00 

(1)  .45 

(2)  2.50 

Siino    Bros..    Pittsburg $17,777.00 

(1)  .9(1 

(2)  3.00 

John    E.    Branagh,    Oi.kland..$l.S, 800.00 

_ (1)  >0  I 

(2)  3.00 

(3441)       1st    report    Feb.    28;    6th.    Mny 
15,  1935.  *  15 

To  Ask   Bids. 

SCIENCE    HALL  Cost.   $200,000 

PORTLAND,       Oregon.         Willamette 

Blvd.    near  St.    Johns   District. 
Two-story  and  basement  science  build- 
ing    (brick    exterior,     stone    trim, 
.slate    roof,    metal    windows,,  etc.); 
English   Gothis  type. 
Owner— University    of   Portland    (Kev. 
Father  Joseph  J.  Boyle,  President) 
Architect- Chas.  D.  Maginnis,  Boston. 
Mass. 

16— BANKS.  STORES  AND 
OFFICES 


Contract   Awarded. 

JiLTERATIONS  Cost.    $4000 

SAN   FRANCISCO.    2   Fine   StreeL 

Alterations  to  offices. 

Owner— J.  D.  and  A.  B.  Spreckels  Co. 
Premises. 

.\rchitect— George  Kelhain.  315  Mont- 
gomery Street. 

Contractor— Osc.-.r  Fresco  &  Sons,  250 
Langton  Street. 


Contract   Awarded. 

AL-^ERATIONS  Cost,    $2,000 

SAN   FRANCISCO.     1135    Harrison   St. 
Alterations   to   store    building. 
Owner  -Jas.    Madison,    Jr..    1580   How- 
ard   street. 


PACIFIC    CONSTRUCTOR 
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Architect— Not   Given. 
Contractor— A.   H.   Bi-clham.   .lr>55   18lh 
Street.  » 

Sub-Contract*  Awarded. 

ALTKUATIONS  Cont.    I'rk-e.    $7r)fi(l 

SAN  l''KANClSCe.  215-21-29  Golden 
(i:.li-    Avenue. 

AltenUloiis  to  offlies  (film  vaults, 
sprinkler  .sy.stem.    etc.) 

Owner — Wuriier   Kro.>i.,    Inc.,    lYenilses 

Architect  —  A  1  b  e  r  t  Sehroepfer,  244 
Kenrny  Street. 

Contractor — Wm.  Martin.  OtiG  Mission 
Street. 

Plombino— J.  V.  MeLeod.  1241!  Oolden 
date  Ave. 

Electric  Wiring — Frank  Goodman,  14G« 
.lUrd   Avenue. 

Heating— Jus.  H.  PInkcrton,  927  How- 
ard Street. 

Concrete — Louis  Sfirtorio,  2027  I.,oiii- 
bard   Street. 

Mill  Work— Herrins  and  Nuttlne,  750 
Florida   Street. 

Reinforcing  Steel — (5unn,  Carle  &  Co.. 
L'O  I'otr.To  .-V venue. 

Hollow  Tile— Emil  Hoberg.  GGO  Mis- 
sion  Street. 

3lass— W.  r.  Fuller  &  Co..  SOI  Mia 
slon   Street. 

Linoleum — Van  Fleet  Freear  Co..  537 
Howard  Street 

Lathing  and  Plastering — Carl  Willien 
221   Scott   St. 

Automatic  Sprinkler  System— Grinnell 
Company  of  The  Pacific,  601  Bran- 
nan   Street, 


Low  Bidder. 

OFFICE    BLDG.  Cost.    SG.non 

■;AN  FRANCISCO.     Bay.shore  Blvd. 

One  -  story  frame  an-d  stucco  office 
building  (flat  roof,  wood  floors). 

Owner— Bodinson  Mfg.  Co.,  2401  Bay- 
shore   Boulevard. 

Architect- W.   H.   Weeks.   525   Market. 

>0\v  Bidder — .A.  Holyoake,  East  Ave., 
Hayward.  ♦ 


To  Be  Done  By  Day's  Work. 
ALTERATIONS  Cost,    $2000 

'AN   FRANCISCO.      No.   22   Embarca- 

dero. 

Alterations   to  restaurant. 

.Iwner- T.    F.    Rush    Premises. 

^lans    by    Brunswick    Balke    Collender 

'       Co.,    22    Embarcadero. 


To  Be  Done  By  Day's  Labor. 
ALTERATIONS  Cost.    $2000 

pACRAMENTO.   Sacramento  Co.,   Cal. 

3222  Stockton  Blvd. 
Alterations   for   drive-In    market, 
iwner— C.   S.   Hulen.   Capitol  National 

Bank  Bldg..    .5acrampnto. 
Vrchiteit   -Not   Given. 


.'lanned. 

liUTO  BLDG.  --osl.    % 

>.ALIN.A.S.    Monterey    Co..    C.Tlif.     Site 

to  be  selected. 
."cw    automobile    buihJing     (.salesroom 

and  offices,  etc.) 
)wner— .Lack   Prader.    Salin;.-!. 
irchltect— To  Be  Selerted. 

Further    detaiKs    will    lie    .-innounced 
Portly. 

Contract  Awarded. 

vLTERATIONS  Cost.  $30.00(1 

:AN   FRANCISCO.     115    Valencia    St. 
iterations     to    brick    Salvation    Army 

Quarters    (cht.nge    partitions,    new 

plumbing    and    ventilating    s.vsteni. 

painting,    plastering,    etc.) 
'wner— Salvation   Army.    Premises 
architect— D.   n.    Stone.    110  Sutter' St. 
nntractor — l.inUgren     and     Swinerton 

225  Rush   Street.  • 


Contract  Awarded. 

■  LTERATIONS  Cost.    $2,500 

I.4N  FRANCISCO.  NW  Fulton  St. 
^nd  Fifth  Ave. 

.Iterations  to  store  building 

>wner— O.  P.  Stedger.  «2S  Montgom- 
ery   Street. 


Arrhlloct  — Not   rsiven 

Contractor- J.   S.    Mallorh.   (t«(!   Mlnolnn 

Street. 
PLANNED 

SAN  PEDRO.  Urn  Angeles  Co.,  Cal. 
B(.nk  of  America  contemplates  erect- 
ing a  new  bank  building  on  the  north- 
west corner  of  Pai-lflc  Ave.  and  Tenth 
St.,  San  Pedro.  The  i>niperty  is  own- 
ed by  the  Capital  Co.,  subsidiary  of 
the  Bank  of  America.  Plans  for  the 
structure  will  probably  be  prepared 
iiy  the  owner's  architectural  depart- 
ment. 


BIDS  OPENED 

OAKLAND.  Cal.— Safety  Switch- 
board .\Ifg.  Co..  060  Howard  St..  San 
Francisco,  at  $1107  sulimitted  low  bid 
to  the  East  Ray  Municipal  Utility 
District.  Oakland,  under  Proposal  No. 
L..S.  150,  for  furnishing  an  electric 
switchboard  for  the  general  ofllce 
liullding  at   512   16th   St.,    Oakland. 

Complete   bids    follow: 
Safety   Switchboard   &    Mfg.    Co..    San 
Francisco.    $1107. 

Identical  bids  at  $1230  submitted  by 
the  following:  Westinghouse  KIectri< 
Supply  Co.:  State  Electric  Co.;  Gen- 
eral Electric  .Supply  Corp.:  (jraybar 
Elec.  Co.  (2  bids);  Westinghouse  Elec. 
.■C-  Mfg.  Co.:  Electric  Corp.;  Gilson 
Electric  Supply  Co..  and  H.  B.  Squires 


Contract   Awarded. 

ALTERATIONS  Cost.  $15,000 

SAN    RAFAEL,    Marin   Co.,   Calif.     4tli 

and  E  Streets. 
.Alterations  to  office   building. 
Owner— Pacific    Gas    &    'Electric    C.j 
Plans  by  Engineering  Dfcpt.  of  Owner. 
Contractor — Hannah    and    Wooldridge. 

2AS    Market    St..    San   Francisco. 


Sub-Contracts    Awarded. 

STORE  Cost.    ?5.00.-i 

BERKELEY.   Alameda   Co.,   Cal.     if45 

Soh^no  Avenue. 
One-stor.-  Class   C  store   builuing. 
Owner — Henry    Schwartz.    Sly    North- 
vale  St..  Berkeley. 
.Architect— Ray    Keefer.     7  7  0     Wesl.y 

Ave..  Berkeley. 
Contractor  —  C.    H.   Thrams,    2S   Home 

Place.    Oakland. 
Lumber — Oakland  Lumber  Co..   G901   E 

Utli   St..   Oakland. 
Reinforcing   Steel— McGri-th   Steel   Co., 

:'.54   Hobajt   St..   Oakland. 
Concrete  —  J.    H.    P^itzmaurice.    2  S  5  7 

Hannah  St.,  Oakland. 
Electric— Moore   Electric   Co..    1553   S-i- 

lano    Ave.,    Berkeley. 


CONTRACT  AWARDED 

SALT  L.AKE  CITY.  Utah  —  P.  J. 
Walker  Co.,  3900  AVhiteside  Ave..  Los 
-Angeles,  will  manage  construction  of 
a  department  store  and  drug  store 
building  to  be  erected  in  Salt  Lake 
City.  Utah,  for  the  J.  O.  Salisbury 
Investment  Corp.  Plans  are  in  the 
working  drawing  stage  in  the  office  of 
.Architect  Gordon  B.  Kaufmann.  610 
Union  Mank  Bldg.,  Los  Angeles.  The 
liuilding  will  be  a  Class  A  structure, 
two  stories,  mezzanine  floor  and  base- 
ment, and  will  cover  an  area  of  186x 
142  feet;  reinforced  concrete  construc- 
tion, exposed  concrete  facing,  struc- 
tural glass,  elevators,  steam  heat, 
ventilating  system,  basement  sprink- 
lers, etc.  Work  of  wrecking  existing 
buildings   on    the  site   is   under  way. 


Contract  Awarded. 

OFFICE  BLDG.  Cost.  $6000 

SAN   FRANCISCO.      Bayshore  Blvd. 

One-story  frame  and  stucco  office 
building  (flat  roof,   wood  floors). 

Owner — Bodinson  Mfg.  Co..  2401  Bay- 
shore    Boulevard. 

Architect— W.  H.  Weeks.  525  Market 
St..  San  Francisco. 

Contractor — A.  Holyoake.  East  Ave.. 
Hayward. 


Bid     Opening     Date     Pottponed     Until 

June  10,  5   P.    M. 
ALTKRATION.S  <:o8t.    $40,0(10 

SAN  JOSK.  Santa  Clara  Co..  Calif. 
North  First  and  Santa  Clara  St». 
Alterations  to  present  3-story  «truc- 
ture  (third  Moor  to  be  removed: 
new  store  fronts,  new  floors,  plan- 
ter walls,  wiring,  plumbing,  mod- 
ernize elevator,  etc.) 
Owner — Estate    of    James    n.    Ph^lan. 

G03    Phelan   Bldg.,   San    Francisco. 
Architect — Wm.     I.    Garren,    233    Pout 
.St.,   San  Francisco, 
Bld«    will    be    opened    at    the    archi- 
tect's office 
Following  will  submit  bids: 
K.    E.    Parker  Co..   135   South    Park. 
S«n  F"rancisco. 

Moore   &    Roberts.    693    Mission    St.. 
San   Franc i.seo. 

Guy    M.    Latta.    157    Rhodes    Court. 
San  Jose. 

Megna    and    Newell.    838    Minnesota 
Ave..  San  Jose. 

Henry    Bridges.    139S    Lincoln    Ave.. 
San   Jose. 

AVilliam   Caldwell.   1241   Hedding   St.. 
San   Jose. 


Contract   Awarded. 

.ALTERATIONS  Cost,   $2000 

SAN    FRANCISCO.      No.    1020    Market 
Street. 

Alterations  to  store  building. 

Owner — Walter    Haas    Estate.    %    Ar- 
chitect. 

Architect   —    Gardner    A.    Dalley.    210 
ket   St..   San  Francisco. 
Post   St..   San   Francisco. 

Contractor — Jacks   &   Irvine.    620   Mar- 


1 7—        THEATRES 

PLANNED 

PHOENIX.  Ariz.— Albert  Harold  & 
George  Stetson,  operators  of  the 
Studio  Theatre  in  Phoenix,  have  leas- 
ed property  on  the  southeast  corner  of 
Washington  and  Wall  Streets.  Phoe- 
nix, where  they  propose  erecting  a 
new  theatre  to  cost  $75  000.  It  will 
be  a  Class  A  structure.  50x138  feet  in 
area,  and  will  seat  900  persons.  Equip- 
ment will  include  a  refrigeration  sys- 
tem. An  existing  building  on  the  site 
will  be  demolished. 


Contract  Awarded. 

THEATRE  Cost.    $60,000 

CARMEL.   Monterey  Co.,   Cal.     Ocean 

and  Mission  Sts.    (75x150  feet) 
Fireproof    theatre    building. 
Owner — Monterey     Theatres    Co..     (E. 

H.  Emmick.  in  charge),  25  Taylor 

St.,    San    Francisco. 
-Architect- S.  Charles  Lee,  2404  W.  7th 

St.,    Los  Angeles. 
Contractor — Salih  Bros.,  26  Taylor  St., 

San  Francisco. 

18— WHARVES    &    DOCKS 

CONTRACT    RE-AWARDED 

SAN  FRANCISCO.— Healy  -  Tibbitts 
Const.  Co.,  369  Pine  St.,  at  $6,837 
awarded  contract  by  AVar  Department 
for  repairs  to  the  east  and  west  Gar- 
rison Wharves  at  Fort  McDowell.  C(n- 
tract  was  previously  reported  .-.ward- 
ed to  A.  A\-.  Kitchen  Co.,  110  Market 
Street. 


BIDS    WANTED 

LOS  ANGELES.  Cal —Until  June  12. 
10  A.  M..  bids  will  be  received  by  the 
general  manager  of  the  Los  Angeles 
harbor  department  for  timber  wharf 
extension  at  Berth  145.  Los  Angeles 
Harbor:  Spec.  No.  942.  Plans  and 
specifications  may  be  obtained  from 
the  harbor  engineer.  Branch  City  Hall 
San    Pedro. 


CONTRACT   AWARDED 

O.AKLAND.  Alameda  Co..  Cal. — 
Ben  C.  Gerwick.  Inc..  112  Market  St., 
at  $54,945  awarded  contract  by  City  of 
Oakland     Port     Commission,     for     re- 
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huilding    the    S»evcnth    Street    unit    of 
Oiitor     Harbor       Torminal.       Oakland. 


19— MISC.  CONSTRUCTION 

BIDS    OPENED 

ALCATRAZ  ISLAND.  Cal.— Crowley 
Launch  &  Tugboat  Co..  Pier  14,  San 
Francisco,  at  JS42  submitted  low  bid 
to  the  Warden  of  the  V.  S.  Peniten- 
tiary. Alcatraz  Island,  under  Bid  No. 
344.  for  repairs  to  the  Launch  Mc- 
Dowell, including  drydocking.  repair- 
ing, painting,  etc.  Complete  bids 
follow: 
Crowlev     Launch    &     Tugboat 

Company    $  842.00 

Anderson    &    Christofeno 851.00 

Madden  &   Lewis 1007.45 

Wm.  Cryer  &  Son 1029.45 

Bids  held   under  advisement. 


Planned. 

SHED  Cost.   Sfifi.ono 

ROSEVILLE.    Placer    Co.,    Calif. 

Work   sheds  for  employees. 

Owner — Southern    Pacific   Company.    65 

Market    St..    San   Francisco. 
Plans  by  Ensineerinp  Dept.  of  Owner. 
Further    details    will    hp    .Tnnounced 
shortly. 


Low  Bidder. 

ALTERATIONS  Cost,  $11,000 

ALAMEDA,  Alamfda  Co.,  C:.lif.  2244 
Santa  Clara  Avenue. 

Alterations  and  additions  to  mortuary. 

Owner — Fowler- Anderson. 

Architect— Miller  &  Warneeke.  Finan- 
cial  Center  Bidg.,   Of.kland. 

Low  Bidder— Jensen  &  Pttlers.-n.  344r, 
Adeline   St..    Oakland. 


PREPARING    PLANS 

PHOENIX.  AViz.  —  Architects  Nor- 
strom  &  Anderson,  CDS  Transamerica 
BHg..  Los  Angeles,  are  preparing  the 
plans  for  a  new  theater  building  to  be 
built  at  the  southwest  corner  of  Sec- 
ond Ave.  and  Washington  St..  Phoe- 
nix, for  Max  M.  Kravetz  of  Beverly 
Hills.  The  building  will  be  a  one- 
story  modern  style  structure  with  a 
tower  and  will  contain  five  stores  and 
a  theater  with  a  seating  capacity  of 
1000  persons:  air  conditioning  ami 
heating  system,  etc.  The  building  is 
estimated  to  cost  $60,000  and  equip- 
ment  $45,000. 


BIDS    WANTED 

HAMILTON  F"IELD.  Marin  Co.,  C:.!. 
—  Until  June  14.  10  A.  M,.  bids  will 
be  received  by  Capt.  John  P.  Ferriter, 
Contracting  Officer,  Signal  Office, 
Headquarters  9th  Corps  Area,  Pre- 
sidio of  San  Francisco,  under  Pro- 
posal No.  1084  SC  35-7,  for  the  in- 
stallation of  an  antenna  and  a  buried 
ground  system  for  the  Radio  Trans- 
mitter Ra-diation  System,  Hamilton 
Field. 

Specifications  obtainable  from  abovo 
ofBce  upon  deposit  of  $5. 

Sub-Contracts    Awarded. 
LABORATORY  Cost,   $4.C0n 

BERKELEY,    Alameda  Co..   Cal.    2545 

Fourth   Street. 
One-story  laboratory. 
Owner — The  Cutter  Laboratories,  2545 

Fourth   St..   Berkeley. 
Architect— Theo.    Ruegg,    15  15    Tyler 

St..   Berkeley. 
Contractor— F.    J.    Satten,    2925    Hille- 

gass  St.,   Berkeley. 
Lumber — Melrose    Lumber     Co.,     1201 

4i;th  Ave.,  Oakland. 
Plumbing — Carl  Doell,  467   21st  Street, 

Oakland. 
Concrete  Aggregate  —  Contra  Costa 

Building  Materials  Co.,   2824   Shat- 

tuck  Ave..   Berkeley. 
El*ctric — Wm.    Bradshaw,    2D;ii    Shat- 

tuck  Ave.,   Berkeley. 


20— MISC.  SUPPLIES  AND 
MATERIALS 


CONTRACT   AWARDED 

SAN  FRANCISCO.— Iowa  Valve  Co.. 
501  Howard  St.,  San  Francisco,  at  $2,- 
274.08  aw.Tf.ied  the  contract  by  T.  A. 
Brooks,  Purchaser  of  Supplies,  City 
Hall,  under  Bid  No.  1355,  for  fur- 
nishing two  20-,  one  24-,  and  two  30- 
incli    gate   valves. 


BIDS    OPENED 

SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. 
— M.  S.  Gardner,  633  Soquel  Avenue, 
Santa  Cruz,  at  $199.40  for  paint  and 
hardware,  and  the  Santa  Cruz  Lum- 
ber Co.,  .S4  River  St.,  at  $1,085.62.  for 
lumber,  submitted  the  low  bid  to  the 
Santa  Cruz  City  Council.  S.  A.  Evans 
City  Clerk,  for  furnishing  paint,  raw 
linseed  oil.  wood  preservative,  bolts, 
washers,  nails,  etc.,  and  for  miscel- 
laneous Douglas  fir  or  Redwood  tim- 
ber, 24  30-ft.  piles  and  18  25-ft.  piles, 
etc.,  for  delivery  to  Ocean  St.  and 
East  CllfE  Drive. 

Bids   heW    under  advisement. 


CONTRACTS    AWARDED 

FRESNO.  Cal. — Following  contracts 
awarded  by  Lieut.  George  T.  Stump, 
Purchasing  and  Contractor  Officer, 
Civilian  Conservation  Corps,  414  "P" 
Street,  Fresno.  May  27,  under  Con- 
tract No.  5905-35-112: 
Lumber — Standard  Lumber  &  Mill  Co.. 

1710       Blackstone       Ave.,     Fresno, 

$851.70. 
Plumbing    and     Sheet    Metal — Maisler 

Bros.    Lumber    Co.,    2244    Railroad 

Ave.     Fresno,    $1070.12. 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— Pacific  Iron 
&  Steel  Co.,  Ltd.,  Los  Angeles,  was 
awarded  the  contract  by  the  Metro- 
politan Water  District  May  29  for  fur- 
nishing ten  sections  of  steel  forms  in 
20-ft.  sections,  together  with  screw 
jacks  and  appurtenances.  Item  1.  at 
$14,170,  including  an  option  to  pur- 
chase two  additional  sections  v.i'hin 
120  -days;  Item  2,  at  $2834,  for  use 
in  lining  16-ft.  tunnels,  Colorado  Riv- 
er Aqueduct;  Spec.  No.  100.  The  bid? 
were  opened  May  24.  * 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— Consolidated 
Steel  Corp.,  Slauson  and  Eastern  Av- 
enues, at  $11,332  awarded  contract  by 
the  Metropolitan  Water  District  May 
29,  for  furnishing  water  stops 
for  construction  joints  and  water 
stops  and  steel  plates  for  dummy 
joints  for  15  ft.  4^2  in.  cut  and  cover 
conduit  of  the  Colorado  River  Aque- 
duct:   Spec.    No.    99. 


BIDS  OPENED 

BONNEVILLE.  Ore.— Pacific  Port- 
land Cement  Co.,  Ill  Sutter  St.,  San 
Francisco  (plant  at  Redwood  City),  at 
$1.6198  per  barrel  for  bulk  cement  and 
$1,8868  for  cement  in  paper  sacks  sub- 
mitted low  bid  to  U.  S.  Engineer  Office 
Portland,  Major  C.  F.  Williams,  dis- 
trict engineer,  for  furnishing  560.000 
barrels  of  portland  puzzolan  cement 
in  bulk  and  5,000  barrels  of  Portland 
puzzolan  cement  in  paper  sacks  for 
construction  of  the  main  spillway  dam 
and  appurtenant  structures  of  Bonne- 
ville  Power-Navigation   project. 

Following  bids  received  all  for  de- 
livery fob   North  Ronneville: 

Pacific  Portland  Cement  Co.,  San 
Francisco,  per  bbl.  bulk  delivery)  $1.- 
6198:  (per  bbl.  sacked  delivery)  $1.- 
8868. 

Santa  Cruz  Cement  Co.,  San  Fran- 
cisco:   $1.80;    $2.10. 

Beaver  Portland  Cement  Co.,  Port- 
land:   $1.S2:   $2.22.  • 


BIDS  OPENED 

BERKELEY.  Alameda  Co.,  Cal.— 
Following  bids  were  received  by  the 
Berkeley  Board  of  Education  for  paint 
materials  for  the  Berkeley  School  Dis- 
trict: 
M.    Friedman    Painting   Co.,    1816    San 

Pablo   Ave.,   Oakland,   $1181.61. 
Parafflne  Co..    Inc.,    Oakland.    $1658.93., 
Pacific  Paint  &  Varnish  Co.,  Oakland,  i 

$1746. 
Sherwin  Williams  Co.,   San  Francisco, 

$1753.23. 
National  Lead  Co..  Oakland,   $1848.17. 
W.    P.    Fuller    &    Co.,    San    Francisco, 

$1853.69. 
General    Paint    Co.,      San      Francisco, 

$1912. 
Frank  W.   Dunne,   Oakland, $1978.83. 


CONTRACT    AWARDED 

OAKLAND.  Cal.— Central  Building 
Material  Co..  915  Antonio  St.,  San  Le- 
andrn.  at  $5986  awarded  contract  by 
the  East  Bay  Municipal  Utility  Dlst. 
under  Informal  Proposal  No.  522,  for 
furnishing  2000  bbis.  of  Portland  e- 
ment,  high  early  strength. 

BIDS    OPENED 

LOS  ANGELES,  Cal.— Bids  for  fur- 
nishing 200  ft.  or  more  of  movable 
steel,  telescoping  forms  for  lining  16- 
ft.  tunnel  of  the  Colorado  River  Aque- 
duct. Specifications  No.  100,  were 
opened  by  the  Metropolitan  Water 
District,  May  24.  The  bids  were  taken 
as  follows: 

(1)  10  sections  of  steel  forms  in  20- 
ft.  sections,  together  with  .screw 
jacks  and  appurtenances,  lump 
sum; 

(2)  lump  sum,  price  for  2  additional 
sections  of  steel  forms,  together 
with  screw  jacks  and  appurten-i 
ances.  it  ordered  within  120  days 
after   date   of   contract; 

(3)  lump  sum  price  for  4  additionali 
sections  of  steel  forms,  together 
with  screw  jacks  and  appurten- 
ances, if  ordered  within  120  days 
after  date  of  contract; 

(4)  lump  sum  for  10  additional  sec- 
tions of  steel  forms,  together  wlthi 
screw  jacks  and  appurtenances,  if 
ordered  within  120  days  after  date 
of  contract. 

The  bids  were: 

Lakeside  Bridge  &  Steel  Co.,  Mil- 
waukee, (f.o.b.  Milwaukee),  (1)  $12,-; 
640,  (2)  $2478,  (3)  $4885,  (4)  $12,070; 
discount   ^2   of  l^c. 

Koppel  Industrial  Car  &  Equipment" 
Co.,    Kopel,    Pa.    (f.o.b.    Koppel,    Pa.). 

(1)  $16,700,    (2)    $3350;    (3)    $6550,    (4)( 
$15,920;    discount,    none. 

Blaw-Knox  &  Western  Pips  Corp. 
Los  Angeles  (f.o.b.  5517  Santa  F< 
Ave.,  Los  Angeles),  (1)  $23,400,  (2 
$4680,  (3)  $9360,  (4)  $23,400;  dlscoun 
net  30  days.  Sales  tax,  (1)  $585.  (2 
$117,  (3)  $234,  (4)  $585;  discount  3' 
days. 

Pacific  Iron  &  Steel  Co.,  Ltd.,  Lo. 
Angeles  (f.o.b.  cars  116th  &  Alamed: 
Sts.,  Los  Angeles),  (1)  $14,170,  (2 
$2834,  (3)  $5668,  (4)  $14,170;  dlscoun 
net   30   days.     Add    sales   tax. 

Lacy  Mfg.  Co.,  Los  Angeles  (f.o.b 
cars,  Los  Angeles),  (1)  $18,950,  (2 
$4000,  (3)  $7800,  (4)  $18,950;  discoun 
net   30    days.      Sales    tax,    (1)    $473.7£ 

(2)  $100,   (3)  $195,   (4)  $473.75:  discoun 
30  days. 

Consolidated  Steel  Corp.,  Ltd.,  Lo 
Angeles  (f.o.b.  Los  Angeles),  (1)  $24, 
612,  (2)  $5273,  (3)  $10,094,  (4)  $24, 
220;  discount  none.  Add  sales  taxs  a 
and   if  applicable. 


CONTRACT    AWARDED 

ALCATRAZ.  Cal.- Champion  Dtoh 
washing  Machine  Co.,  Brie  Pa.,  at  $1, 
009.60  awarded  contract  by  Wardei 
U.  S.  Penitentiary,  Alcatraz.  for  fu 
nlshing  one  dishwashing  machln 
with  dish  washers  complete.  Circuu 
No.    309. 
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BIDS  OPENED 


ndtJM'SR    riTV,    Nivuda— Kdllow - 
fnit    l)ld»    received    by    the    Bureau    of 
UediiMiatlon.     Denver.    Colorado,     May 
27.    under    fJiiec.    No.    687-n,    for    fur- 
nUliluK    InHUlntcd    wire    »nd    cable    for 
InHtallatlon      In    the      Boulder      Power 
riant.    Houlder  Canyon   Project: 
Aasoclated      Whole.sale      Klectric      Co., 
Los  Angeles.   (1)   JIB.029.06;   (2)   no 
bid;   (3)  no  hid:    (4)   no  bid;   (G)  no 
bid;    dLicount    Vi%. 
Doublcday-HIll     Electric     Co.,     Wash- 
ington.   D.    C.    (1)    115.029.06;    (2) 
no  bid;   (3)  no  bid;   (i)  no  bid;   (D) 
no   bid;   discount.    'n%. 
American    FTlectrlcal    Works,    Phllllps- 
dale.    R,    I..    (1)    $15,029.06;    (2)    no 
bid;   (3)  no  bid;   (4)   no  bid;   (5)  no 
bid;   discount.    '/4%.    , 
Circle  Wire  &  Cable  Corp..   Brooklyn. 
'  N.   Y..   (1)   J14.217.13;   (2)  »49.230.S'J 

'  (3)  no  bid:    (4)  no  bid:  (5)  no  bid; 

'         discount,    ',4%. 

'  United    Ktate.-i     Rubber    Produet.s    Co.. 

Inc.,   New   York   City,    (1)    no   bid: 

(l)(    $56, 339. 16;      (3)    no    bid;       (4) 

J373.18;    (5)   no  bid:  discount    %%. 

Simplex  Wire  &  Cable  Co..  Boston.   (1) 

»15,029.nC;     (2>    $55,340.16;    (3)    $8,- 

302.39;   (4)  $373.18;   (5)   no  bid;  dis- 

'  count.    H%. 

Hendrle  &  Bolthoff  Mfg.  &  Supply  Co.. 

Denver.      (1)    $15,029.06;     (2)     $55,- 

340.16:     (3)     $.S302.30:     (4)     $373.18; 

(5)    $129.76. 

California    Electric     Supply    Co.,     San 

Francisco.    (1)    $15,029.06;    (2)   $55.- 

'  488.66;  (3)  $8302.39;  (4)  $373.18;   (5) 

$132.08. 
'  Llstenwalter   &   Gough.    Inc..    Los  An- 
geles.   (1)    $15,029.06;    (2)    $55,282.83 
■  (3)  $8302.39;  (4)  $373.18;   (5)  $132.08 

•  Identical     bids   at      (1)    $15,029.06;    (2) 
'         $55,340.16;  (3)  $8302.39;   (4)  $373.18: 
(5)   $132.08  were  submitted  by  the 
following: 

Habirshaw  Cable  &  Wire  Corp., 
New  York  City;  M.  B.  Austin  Co.. 
Chicago;  General  Electric  Co.,  Sch- 
enectady;  General  Elec.   Supply  Corp.. 

'  Los  Angeles:  Triangle  Conduit  & 
Cable  Co..  Inc..  Brooklyn:  Anaconda 
Wire  &  Cable  Co.,  New  York  City; 
Weatinghouse  Blec.  Supply  Co.,  Butte 
Montana;  Mine  &  Smelter  S'upply  Co.. 
Denver;  General  Cable  Corp.,  Chi- 
cago; Graybar  Electric  Co.,  Inc..  Den- 
ver; American  Automatic  Elec.  Sales 
Co..  Chicago:  American  Steel  &  Wire 
Co.,     Denver;     We.stinghouse     Electric 

'  Supply  Co..  Salt  Lake  City;  Okonite 
Co.,  Chicago:  Colony  Corp..  Rock 
Springs.  Wyo..  and  Hazard  Wire  Kope 
Co. 

All  bidders  allow  a  discount  of  ^4% 
on  Items  1.  2.  3  and  4,  and  2%  on  Item 
5,   unless  otherwise  specified. 

All   bids  f.o.b.   Boulder  City.  1 


CONTRACTS    AWARDED 

FREK'NO,  Cal.— Contracts  for  fur- 
nishing materials  for  delivery  at  Camp 
Oak  Flat.  24  miles  cast  of  Tollhouse, 
under  Bid  No.  5905-35-115.  were 
awarded  hy  Lieut.  Geo.  T.  Stump. 
Purchasing  &  Contracting  Officer. 
Freano,  June  1.   as  follows: 

Lumber  —  Standard    Lumber    &    Mill. 
1710    Blackstone.    Fresno,    $398.63. 

Cement  —  Standard    Lumber    &    Mill. 

$123.25. 
Roofing— Zellerbach   Paper  Co..   H  and 

Kern  Sts.,  Fresno,  $270.90. 

Hardware— Fisher-Glassford  Hardware 

Co..    Fulton    and    Merced    Streets. 

Fresno.    $48.70. 
Sheet   Metal   and    Plumbing — Tay-Hol- 

brook.    Inc..    920      M      St..    Fresno 

$327.63. 
E'Mtrical    Materials— Graybar  Electric 

Co.,   732  Fulton  St..   Fresno.  $91,62. 


AMERICAN  ROOF  TRUSS  COMPANY 

(Largest    Exclusive   Truss   Corporation) 


AMERICAN  WOOD  BOWSTRING  TRUSSES 

Trusses   Designed  and    Erected   up   to   150  feet  —  Service  Without   Delay 

MOODY  J.  HENRY 

132   Bancroft   Road,    Burllngame  Phone    Burllngame   3141-J 


DICKEY  Burned  Clay  Products 

Mattertlle  -  Partition  Tile  -  Face   Brick  -   Drain   Tile  -   Fire   Brick 

Comnnon   Brick   and    Mortar   Colors 

SAN    FRANCISCO   OFFICE: 

116   New   Montgomery   Street  Telephone   SUtter  4345 

Bar    Francisco:    Seventh  and  Hooper  Streets 

OAKLAND   OFFICE   AND    YARD: 

First  and  Jackson   Streets  Telephone   GLencourt   2027 


Reinforcing   Steel 

Cut,  Bent,  Delivered  and  Installed 
BUILDING  MATERIALS 


GUNN,  CARLE  &  CO. 

20  Potrero  Avenue  :  San  Franicsco 
Phone  UNderhill  5480 


Atlas  Economy  Gas  Fuel  Circulating 
System  of  Warm  Air 
Heating 


The  ATLAS  ECONOMY  GAS  CONVEC 
TOR,  the  most  important  link  in  this  cir 
cualting  system,  is  as  modern  as  tomor 
row.  Its  square  casing  comes  in  a  two 
tone  green,  marking  the  age  when  a  fur 
nace  can  be  as  attractive  and  pleasing 
to  the  eye  as  it  is  efficient. 
The  Atlas  Gas  Convector  is  built  of  heavy 
gauge  Iron,  all  welded,  with  a  bottom 
casing  which  eliminates  the  possibility 
of  infiltration  of  dust  or  dirt. 
The  Atlas  Economy  Gas  Furnace  in  ail 
sizes  has  been  approved  by  the  Ameri- 
can Gas  Association  and  has  met  with 
all  requirements  of  their  laboratory  tests 
thus  giving  assurance  that  the  furnace  is 
properly  designed  and  constructed  for 
efficiency    and    safe    operation. 


Atlas  Heating  &  Ventilating  Co.,  Ltd. 


EVERYTHING    IN     HEATINO 


557-567    FOURTH    STREET 
SAN     FRANCISCO 
Phone    DOuglas   0377 


1451    32nd    STREET 

OAKLAND 
Phone    LAkeslde    12M 
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MACHIMERY  &'  MATERIAL 

Bid    calls   for   construction    machinery    and    materials   and    miscellaneous  equipment   and    supplies    purchased   by 
Federal,   State,    Municipal   and   other  P  ubiic  agencies. 


U.  S.  FOREST  SERVICE 


OAKLAND  CITY 


SAX  FIJANC'ISCO— Until  June  13. 
2  P.  M.,  bids  will  be  received  by  the 
Forest  Service.  P.  K.  Brown,  Pro- 
curement Engineer.  S5  Second  St..  San 
Francisco,  under  Contract  No.  593.  for 
furnishing  one  %yard  shovel  and 
trailer. 

Delivery  f.o.b.  bidder's  shipping 
point  nearest  Oakland,  or  Los  An- 
geles. 

Specifications  obtainable  from  the 
above  office. 


NATIONAL  PARK  SERVICE 

MESA  VERDE  NATIONAL  PARK, 
(Colorado— Until  June  12,  1  P.  M.,  bids 
will  be  received  by  the  Parle  Super- 
intendent. Mesa  Verde  National  Park, 
for  furnishing  one  4-in.  and  one  3-in. 
water  meter. 

Delivery  f.o.b.  Mancos,  Colorado, 
und/or   bidder's   shipping   point. 


.S-.\NTA  FE.  New  Mexico— Until 
June  10,  2:30  P.  M.,  bids  will  be  re- 
ceived by  the  National  Park  Service, 
F.  A.  Kittredge.  Chief  Engineer,  409 
I'nderwond  Bldg..  San  Francisco,  for 
furnishing  fence  materials  for  Bande- 
lier  National  Mounment. 

Bids  will  be  taken  as  follows: 

(1)  3476    galv.    steel    line    posts.    6-ft. 
long; 

(2)  684  galv.  steel  line  strain  posts.  6- 
ft.   long. 

(3)  2  galv.   steel  end  posts,   S-ft.   long. 

(4)  1    galv.    steel    corner    posts,    8-ft. 
long. 

<."i)   7  galv.  steel   single  gates.   42-in.   x 
4-ft.   tubular  frame. 

(6)  20    galv.    steel    gate    posts      to      fit 
above  gates,  7V4-ft.  long. 

(7)  1   galv.   steel  single  gate,   42-in.   x 
12-ft.    tubular   frame. 

(5)  2  galv.  steel  gate  posts  to  fit  above 
gates,  on  8-ft.  and  one  10-ft.  long. 

(!))   210     spools     80     rods     each)     galv. 

barbed   wire,    2   point.    12  V4    gauge 

wire. 

Delivery  f.o.b.  cars  bidder's  shipping 

noint  for  shipment  to  Santa  Fe,  N.  M. 

on  Government   bill   of  lading. 

Specifications  obtainable  from  the 
above   office. 


YELLOWSTONE  NATIONAL  PK.. 
Wyo.— Until  June  11,  2  P.  M.,  bids 
will  be  received  by  the  National  Pi.rk 
Service,  F.  A.  Kittredge.  Chief  En- 
gineer. 409  Underwood  Building,  San 
Francisco,  for  furnishing  two  Venturi 
meters,  compk-te.  for  the  Vellowstont- 
National  Park. 

Delivery  fob  bidder's  shipping  point 
and/or  Gardiner,   Mont. 

Specifications  obtainable  from  above 
office. 


RECLAMATION  SERVICE 

BOULDER  CITY,  Nevada  —  Until 
.Tuly  8.  2  P.  M.,  bids  will  be  received 
by  the  Bureau  of  Reclamation.  Den- 
ver, Colo.,  under  Spec.  No.  fi27,  for 
furnishing  and  delivering  f.o.b,  care 
at  the  shipping  point  and/or  Boulder 
City,  Nevada,  approximately  l.noo.OOO 
lbs.  of  pipe,  fittit>gs  and  valves  for 
the  Boulder  Power  Plant,  Boulder 
Canyon  Project.  The  materials  will 
he   Installed   by   the   Government. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $5,  not  re- 
turnable. 


OAKLAND.  Cal.— Until  June  11,  4 
P.  M..  bids  will  be  received  by  Board 
of  Education  of  the  City  of  Oaklund, 
John  W.  Edgemond,  Secretary.  Room 
104,  Aviministration  Bldg..  Oakland, 
for  furnishing  plumbing  and  hardware 
supplies. 

Specifications  obtainable  from  the 
Director  of  Purchasing.  Room  Ud.  Ad- 
ministration  Bldg.,    Oakland. 


CANAL  ZONE 


PANAMA  CANAI^  ZONE.  —Until 
June  11.  10:30  A.  M..  bids  will  be  re- 
ceived by  A.  L.  Flint,  General  Pur- 
chasing OfBcer.  The  Panama  Canal, 
■Washington,  D.  C,  under  Schedule 
No.  3061,  for  furnishing  miscellaneous 
.supplies    and    equipment,    including: 

Road  roller,  sheet  metal  forming 
machine,  sheet  metal  turning,  burring 
and  wiring  machine,  lathe  chuck, 
screw  plates,  water  main  tapping  ma- 
chine, power  hacksaw,  pipe  fittings, 
valves,  cocks,  lavatories,  water  closet 
bowls,  kitchen  sinks,  flush  tank  levei-s 
flush  pipes,  screws,  bolts,  nuts,  riv- 
ets, lock  washers,  plate  washers,  ogee 
washers,  screw  spikes,  track  spikes, 
copper  tacks,  extension  ladders,  fire 
hose  nozzles,  ingot  copper,  pig  lead, 
petroleum  asphalt,  ferromanganese. 
foundry  coke,  calcium  chloride,  cal- 
cium carbide,  quicklime,  white  Port- 
land cement,  asphalt  -  saturated  rag 
felt,  rubber  tape,  lumber  (cypress, 
hickory  and  white  oak)  and  motor 
generator   set. 

Specifications  obtainable  from  above 
office  and  from  the  Assistant  Pur- 
chasing OfBcer,  The  Panama  Canal. 
Fort    Mason,    San   Francisco. 


HUMBOLDT  COUNTY 


EUREKA,  Humboldt  Co.,  Cal.— Un- 
til June  11,  2  P.  M.,  bids  will  b^  re- 
ceived by  the  Humboldt  County  Board 
of  Supervisors.  Fred  M.  Kay,  Clerk, 
Court  House,  Eureka,  for  furnishing 
and  dlivering  1500  or  more  cu.  yds.  of 
river  run  gravel  on  the  new  road  be- 
tween Rolph  and  Government  Life 
Saving  Station  in  Road  District  No.  4. 

Specifications  obtainable  from  the 
County  Surveyor. 


LOS  ANGELES  COUNTY 


WHITTIER,  Los  Angeles  Co..  Cal. 
—Until  June  10.  7:30  P.  M.,  bids  will 
be  received  by  the  Whittier  City  Coun- 
cil foi-  furnishing  centrifugally  spun 
reinforced  concrclo  pressure  pipB,  as 
follows: 

4400    ft,    30-in.    pipe. 
1400  ft.  21-in.  pipe. 

.Specifications  may  he  obtained  from 
M.  R.  Bowen.  city  engineer,  205  North 
Greenleaf  Ave.,  Dhittier.  Price  to  be 
per  foot  delivered  at  trench-side  near 
East  end  of  Siphon  Road,  within  ten 
days  after  award  of  contract.  Certi- 
fied check  or  bond,  10%,  Debbie  E. 
Allen,  City  Clerk. 


OAKLAND  SCHOOLS 

OAKLAND.    Cal.— Until    June    IS,    4 
)'.    M,.    bids   will    be   received   by  John  i 
W,     Eldgemond.     Secretary,     Board    of  i 
Education,     for    tools    for     the    schools 
district. 

Specifications  on  file  in  the  office  of  ■ 
the  Director  of  Purchasing,  Room  115. 
Administration    BuiHing,    Oakland. 


OAKLAND.  Cal. — Until  June  11.  4 
P.  M..  bids  will  be  received  by  John 
W,  Edgemond.  Secretary.  Oakland 
Board  of  Education,  for  furnishing 
coal,  plumbing  supplies  and  hardware  i 
supplies   for    the    school  district. 

Specifications  are  on  file  in  the  of- 
fice of  the  Director  of  Purchasing, 
Room  115,  Administration  Building, 
Oakland, 


WAR  DEPARTMENT 

FRESNO,  Fresno  Co..  Calif.— Until 
June  24,  bids  will  be  received  by  the 
Quartermaster,  Fresno  District,  Ci- 
vilian Conservation  Corps,  Fresno,  for 
the  sale  of  rags,  leather,  rubberized 
cloth,    metals,  etc. 

Specifications  obtainable  from  above 
office. 


BERKELEY  CITY 


BERKELEY,  Alameda  Co.,  Cal.— ■ 
Until  June  18,  10  A.  M..  bids  will  be  I, 
received  by  the  Berkeley  City  Council,! 
City  Hall,  for  furnishing  sewer  pipe,  ii 
rock  and  screenings,  asphalt  concrete,  • 
and  sand  for  the  fiscal  year,  July  1, 
1935.   to  June  30,  1936. 

Specifications  obtainable  from  the  I 
above    office. 

WAR  DEPARTMENT 

FORT  MASON.  Cal.— Until  June  13,1 
10  A.  M..  bids  will  be  received  by  the) 
Quartermaster  Supply  Officer,  San 
Francisco  General  Depot,  Ft.  Mason,  i 
under  Order  No.  928-35-279,  Req.  No.. 
QM  928-4537-35.  Memo  6697.  for  fur-i 
nishing  arm  chairs,  steel  dressers,  i 
metal  night  tables,  steel  chiffoniers.' 
overbed  tables,  steel  desks,  steel 
chairs,  steel  rocking  chairs,  and  ad- 
justable hospital  beds,  for  the  Van- 
couver  Barracks,   Vancouver,   Wash. 

Specifications  obtainable  from  above 
office. 


CANAL  ZONE 


PANAMA  CANAL  ZONE.  —  Until 
.Uine  14.  10:30  A.  M.,  bids  will  be  re- 
ceived by  A.  L.  Flint,  General  Fur- 
chasing  Officer,  The  Panama  Canal. 
Washington.  D.  C,  under  Sched.  No. 
3064.  for  furnishing  481,275  ft.  b.m. 
Western  Red  Cedar  lumber,  or  as  ar 
alternative.  481,275  ft.  b.m.  Cypresf 
lumber. 

Specifications  obtainable  from  abovf 
office  and  from  the  Assistant  Pur- 
chasing Agent.  The  Panama  Canal 
Fort   Mason.    San    Francisco. 

U.  S.  POST  OFFICE  DEPTT 

SAN  QUENTIN.  Cal.— Until  June  It 
bids  will  be  received  by  the  Purchas- 
ing Agent,  Post  Office  Department, 
Washington,  D.  C.  for  one  section 
of  steel  shelving  for  San  Quentln 
Propo.sal    No,    J476, 
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BRIDGES 


BIDS    WANTED 

SAN  FRANCISCO.— Until  June  2B.  2 
P.  M..  bids  will  he  received  by  the 
Department  of  Public  Works,  San 
Francisco-Oakland  Ki.y  Bridge  Divi- 
sion, Roam  8U,  500  Sansome  St.,  San 
Franclsc'i,  for  thf  construction  of  the 
electrical  work  on  the  San  Francisco- 
Oakland  Bay  Hridjie  and  its  hishwr.y 
approaches. 

Bids  will  be   taken  as   follows: 
Contract  No.  11    (Bridge) 
(  1)   Supply    stations,    lump    sum; 
(   2)   Substation  No.   1,  lump  sum: 
(  3)  Substation  No.  2,  lump  sum': 
(   4)   Substation  No.  S.  lump  sum: 
,    (  5)  Substf.tion  No.   4,  lump  sum: 
I     (  G)   Substation  No.   5,  lump  sum; 
t     (7)  Battery  station,   lump   sum; 
1    (  8)  Control  station.  lump  sum: 
I    (  9)  Distribution  cable,  lump  sum: 

(10)  Control   cable   .lump  sum; 

(11)  Communication  equip.,    lump  sum 

(12)  Do   wiring,    lump    sum: 

(13)  Navigation     lights     and      airways 

beacon    equip.,    lump    sum: 

(14)  Nf^vigation     lights     anvl     Airways 

beacon   wiring,    lump   sum; 

(15)  Fop  signal  equipment,  lump  sum: 
i    (16)   Fog  signal  wiring,   lump  sum; 

,    (17)   Service    circuits,    lump   sum; 

i     (18)   78  lighting  standards.  Type  B: 

1    (IS)   4   do.   Type  C; 

1    (20)  32  do.  Type  D; 

,    (21)  .■!R  do.  Type  K: 

.     (22)   110  do.   Type  F; 

;     (23)  48  do.   Type  C: 

I  .  (24)   4   do,    Tvpp   H: 

.    (25)   14  do,   Type  J- 

(26)  2  dr..   Type  I,;  ' 

(27)  2  do.    Type   M; 

(28)  .3I0    luminaire   unils.    Tvpc   B; 

(29)  14  do.  Type  C; 
(SO)  20  do.  Type  D; 
(31)  17fi  do.  Type  E: 
(X2)  64   do.    Type   F: 

:    (33)   6  do,    Tvpe  G: 

(34)   14  do.    Tvpc   ,T- 

I     (35)    4  do.    Type  K: 

■  (86)  Roadway    lighting    cable,    lump 
'  sum: 

(37)  Spare   equipment.    lump    sum: 
Contract    No.    11A    (Approaches) 

(38)  Substation    No.    6.    lump   sum: 

'    (39)   Distribution     c.-.ble.    lump    sum: 

(40)  Control  cable.  lump  sum: 
'    (41)    Communication   equip.,   himp   sum 

■  (42)  do  wiring,  lump  sum: 

(43)  Service   circuits,   lump  sum; 

(44)  16    lighting   standards.    Type    A; 

(45)  32  do.   Type  B; 

■  (46)  85  do,  Tvpe  C: 

(47)  51  do.   Type  K; 

(48)  16  do.   Tvpe    A; 

(49)  176  do.    Tvpe    B: 

(50)  44  do.  Type  G: 

(51)  29   do.   Type  H; 

(52)  Roadway   lighting    c  ;i  b  1  e  .    lump 

sum: 


(53)   Spare  eriulpment,   lump   sum. 

rian.s  and  .specKlcatlons  oblalnablo 
from  the  j.bove  olTlce  upon  deposit  of 
$50,   of   which    $4(1    will   be   returna)>le. 

C.  H.  I'urcill.  Cliief  Knglnier.  Chas. 
K.   Andrew,   Bridge   Knglncer. 


ment  of  J2.50  per  net,    not   returnable. 
Maine    B     B.atly,    Clerk   of   the   Bd. 
CertKled  check  or  bond  for  10%   must 
accompany  each   bid. 


RECOIVIMENDED 

ALA.MKDA.  Alameda  Co.,  Cal.— City 
I'ouMill  has  under  consideration  re- 
port of  transportation  committee  rec- 
ommending cimslruction  of  tube  be- 
nef.th  the  Estuiiry  between  Oakland 
and  .Mamtda  near  I'astern  boundary 
of  Alameda  Airport.  Tube  construc- 
tion planned  similar  to  existing  Po- 
sey tube  at  Webster  St..  but  for 
use  of  electric  trains  only.  Inside  di- 
ameter to  be  20  ft.;  length  4G0O  ft. 
Estimr.ted  cost  $2,500,000.  Application 
will  be  made  for  PWA  assistance  in 
financing. 


CONTRACT    AWARDED 

rL.\CP:R  COUNT V.  Cal.— Lord  and 
Hisliop,  Native  Sons  Bldg..  Sacri.- 
niHUto.  at  $4,4"0  awarded  contract  by 
the  Placer  County  Board  of  Super- 
visors, A.  S.  Fleming,  County  Clerk, 
.\uburn,  for  furnishing  and  erecting 
a  93-ft.  6-in.  steel  span  bridge  with 
I8-ft.  roadway  .-.t  a  site  adjacent  .1*0 
the  Thomas  and  Glenn  ranches  about 
four  miles  northeast  of  Lincoln,  Pla- 
cer County,  Bridge  No.  3,  Road  No. 
37.    at  Doty's  Ravine, 

M.  A.  Jenkins,  Sacramento,  submi  • 
ted  f.n  irregular  bid  which  was  not 
considered. 


BIDS    WANTED 

LOS  ANGELES  COUNTY,  Cal.— Un- 
til June  19,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Los  Angeles  County 
Bof.rd  of  Supervisors.  501  Hall  of  Rec- 
ords, Los  Angeles,  for  the  construc- 
tion of  a  concrete  conduit  on  Verdugo 
Wash  from  Kenilworth  Avenue  to  Los 
-Angeles   River. 

Plans  and  specifications  obti-inable 
from  C.  H.  Howell,  Chief  Engineer, 
Los  Angeles  Flood  Control  District, 
205  S.  Broadway,  upon  payment  of 
$2.50    per  set.    not    returnable. 

Mame  B.  Beatty.  clerk  of  the 
board.  Certified  check  or  bond  for 
10%    must   accompany  each   liid. 


BIDS    WANTED 

LOS  ANGELES  COUNTY.  Cal.— Un- 
til J\me  19.  10  A.  M..  bids  will  be  re- 
ceived by  the  Los  Angeles  County 
Board  of  Supervisors,  501  Hall  of 
Records,  Los  Angeles,  for  the  con- 
struction of  a  concrete  conduit  in 
Halls  Canyon  channel  from  the  debris 
Ijasin   to   Verdugo  Wash.      • 

Plans  and  specifications  obtainable 
from  c.  H.  Howell,  Chief  Engineer, 
Los  Angeles  County  Flood  Control 
ni.<:frict.    205    S.    Broadway,    upon    pay- 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN. 

Manager 

914  Seventh  Street 
Sacramento      ::      California 


BIDS    WANTED 

LO.*?  ANGKLICS  COUNTY.  Cal.— 
Until  June  19.  10  A.  M..  bids  will  be 
received  by  the  Los  Angeles  County 
Board  of  Supervisors,  501  Hall  of  Rec- 
ords, Los  Angeles,  for  the  construc- 
tion of  a  concrete  conduit  In  Pickens 
Canyon  channel  from  the  debris  basin 
to  Verdugo  Wash. 

Plans  and  specifications  obtainable 
from  C.  H.  Howell,  (Thief  Engineer, 
Los  Angeles  County  Flood  Control 
District.  205  S.  Broadway,  upon  pay- 
ment of  $2.50  per  .set.  not  returnable. 

Mame  B.  Beatty.  Clerk  of  the  Bd. 
Ctrtified  check  or  bond  for  10%  must 
accompany  each  bid. 


CONTRACT  AWARDED 

Ar,AMKDA  COUNTY.  Cal.  —  J.  F. 
Kn;ipp.  1401  Park  Ave..  Oakland,  at 
$117,478  awarded  contract  by  the  State 
Highway  Commission.  Sacramento, 
for  the  construction  of  an  under- 
ground crossing  under  the  tracks  of 
the  Southern  Pacific  Company  at  Fol- 
ger  Ave.,  Berkeley,  consisting  of  two 
concrete  abutments  with  wing  wails, 
a  concrete  center  pier,  a  concrete 
sealing  slab  and  base  sLab.  and  a.  deck 
of  precast  concrete  slabs. 

CONTRACT   AWARDED 

LOS  ANGELES.  COUNTY.  Cal.— R. 
R.  Bishop,  5017  East  Broadway,  Long 
Beach,  at  $13,730.25  awarded  contract 
by  the  State  Highway  Commission. 
Sacramento,  for  the  widening  of  four 
30-ft.  spans  on  a  reinforced  concrete 
girder  bridge  across  Newhall  Creek, 
at   Newall.   Los  Angeles  County. 


CONTRACT   AWARDED 

DOUGLAS.  Arizona  —  Ed.  Powell. 
Douglas,  at  $3775  awarded  contract 
by  the  Treasury  Department.  Pro- 
curement Division.  Public  Works 
Branch.  Washington.  D.  C.  for  the 
construction  of  a  concrete  bridge  and 
approaches  at  the  U.  S.  Inspection 
Station.  Douglas,  under  Executive 
Order  No.    6646. 


CONTRACT    AWARDED 

CHELAX  COUNTY.  Wash.— Butler 
Constr.  Co..  3419  S.W..  Seattle,  at 
$60,o60  submitted  low  bid  and  awarded 
contract  by  L.  V.  Murrow.  Director 
of  Highways.  Olympia.  May  28,  for 
grading,  surfacing  with  crushed  stone 
and  constructing  a  reinforced  concrete 
arch  bridge  373.34  feet  long  over  the 
Wenatchee  River,  on  about  0.3  mile  of 
State  Road  No.  15.  Leavenworth  vi- 
cinity. Federal  Public  Works  Project 
No.  7176.  in  Cehlan  Countv. 

The  total  bids  follow:  

Butler    Constr.    Co.,    Seattle .160,560 

Henry    Hagman.     Cashmere 61.399 

Lidral    Constr.    Co..    Seattle 63.836 

.Sheble    Constr.    Co..    Seattle 64,479 

.MacRae    Bi-os.,    Seattle 67.590 

L.   Romano  Engr.  Corp.,   Seattle  71,486 

BIDS  OPENED 

SAX  JOAQUIN  CO.,  Calif. -John 
Machman,  P.  O.  Box  206,  Stockton, 
at  $66,000  (Schedule  1)  and  af  $72,800 
(Schedule  2)  submitted  \(nv  bids  to 
the  San  Joaquin  County  BDi.rd  of  Su- 
I>ervisors.  Court  House.  Stockton,  for 
the  <onstruction  of  a  204  -  foot  steel 
drawbridge  over  Honker  Cut.  connect- 
ing King  Island  and  the  I*:npire  tract 
consisting  of  one  lS7-ft.-  and  one  85- 
ft.  approach  spans,  protection  work 
for   the    draw    «pan    and    constru.lion 
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of    a    temporary    ferry    landing    to    be 
used   during    construction  of   bridge. 
Estimated  quantities   follow: 
Sehedul*   1 
(    1)  &Hi   lin.    ft.   concTete   piles; 
<   Z)  SK   lin.   ft.   test   pilm: 
(  S)   "74»   lin.    ft.    timb«r  piles,    treated 
(  4)  JJ7   ou.   yds.    Class   A   concrete: 
(   i)   ».2     MFBM     untreated     Dougla.« 

Fir   timber. 
(   «)   in. 3    MFBM    treated    Douglas    Fir 

timber: 
(   7)   19.7    MFBM    Redwood    timber; 
(  H)   7   ton«   reinforcing   steel; 
(   9)   184  tons  structural  steel; 

(10)  «0  Ini.  ft.  drain  pipe  (2'A-in.  gal- 

vanited  water  pipe): 
(lU   «12   lin.    ft.    H-in.   cable,    for  dol- 
phins: 

(11)  544  lin.  ft.   Page  highway  guards. 

or   equal. 

Schedule    2 
(   1)  5445    lin.    ft.    concrete    piles: 
(    2)  82B   lin.    ft.    test   pile*: 
(  J)  7740  lin.   ft.  timber  piles,   treated. 
{  4)  487.8   cu.    yds.    concrete: 
(   6)  J    MFBM    untreated    Douglas    Fir 

timber: 
(   «)  8.3    MFBM     treated     Douglas    Fir 

timber; 
(  7)  10.7    tons   reinforcing   steel; 
(  8)   6125    «q.    ft.    wire    mesh; 
(  9)  239.5    tons    structural    steel; 

(10)  108    lin.    ft.    drain     pipe    (2H-i"'h 

galvanized  water  pipe); 

(11)  812   lin.   ft.    H-ln.    cable,    for   dol- 

phins. 

Total  bida  follow 

(A)  John  Hachman,   Stocktun.    (1)  $6li- 
000;  (2)  $72,800. 

(B)  Bundesen   &   Lauritxen,   Pittsburg. 
(1)  $67,389;  (2)  $74,389. 

(C)  M.   B.    McCJowan,    nlc,    San  Frj.n- 
cisco.    (I)    $81,325;    (2)    $88,575. 

Unit  bids  for  additional  or  deducted 
material  were  taken   as  follows; 
(1)  concrete  piles  per  If.: 
(,2)   timber   piles    (treated)    per   l.f.: 

(3)  concrete  per  c.y. ; 

(4)  timber   (treated)   per  MFBil; 

(5)  reinforcing  steel,    per  100  lbs. 
Unit   bids  follow: 

ADDITIONH 

(A)  (B)  ((•) 

(1) $  1.50  $  2.00  ?  2.00 

(S) 1.15  .85  1.00 

(3) 10.00  30.00  18.00 

(*)..._ 80.00  95.00  80.00 

(B) 5.00  7.50  5.00 

DEDUCTIONS 

(A)  (B)  (C) 

(!).._ $     .80  $  1.00  ?     .50 

(2) .60  .60  .30 

<J) 6.00  18.00  9.00 

(4) 60.00  80.00  40.00 

(S) „..          3.00  4.00  3.00 

AU  bids  held   under  advisement  un- 
til  June    10.  ' 


NOTICE   TO    BIDDERS 
BIDS    OPENED 

SIERRA  COUNTY.  Cal.— Chas.  Kup- 
pinger.  Box  366.  Lakeport,  at  $35.- 
458.50  submitted  low  bid  to  the  State 
Highway  Commission.  Sacramento, 
for  the  construction  of  a  reinforced 
concrete  bridge  across  the  North  Fork 
of  the  Yuba  River,  at  Downleville, 
Klerra  County,  consisting  of  two  40- 
foot,  two  31-foot  and  two  9-foot  spans 
on  concrete  piers,  and  grading  road 
approaches. 

The  work   involves: 
<  1)   1.3    acres    clearing    and    grubbing 

right-of-way; 
(  2)   210  M.  gals,  water; 
(  3)  8800  cu.   yds.   roadway  excavation 

(unclass.) : 
(   4)   1490  cu.   yds.   struc.   excav.; 
(   B)  126,000  sta.   yds.  overhaul: 
(  6)  67,500  lbs.  bar  relnf.  eteel: 
(  7)  466  cu.  yds.  Clasi  A  Portland  ce- 
ment  concrete   (structure): 
(  8)  12  cu.   yds.   Clase  F  Portland  ce- 
ment concrete  (railing); 
(  »)  160  cu.  yds.  Class  A  Portland  ce- 


ment  concrete    (footing  blocks); 

(10)  62  lin.   ft.  18-ln.  C.M.P.; 

(11)  95   cu.   .vds.   eacked   cone,    riprap: 

(12)  1200   cu.   yds.    selected   stone   em- 

bankment; 

(13)  1   lot   misc.   items  of  work. 
Total    liids   follow: 

(A)  CHias.    Kuppinger.    Lakeport,    $35,- 

458.50. 

(B)  Lord  &  Bishop,  Sacramento,  $37,- 

389.50. 

(C)  A.   H.   Siemer  and   John  Carcano, 

K-an    Anselmo,    $38,364. 
Unit  bids  follow: 

(A)  (B)  (C) 

(  1) $100.00  $100.00  $100.00 

(  2) 1-50     1.50     1.25 

(  3) 98     1.25     1.25 

(  4) 2.70     3.00     3.00 

(  5) 01     .01     .01 

(  6) 045     .045     .045 

(  7) 22.00         24.00         21.00 

(8) 45.00         50.00         50.00 

(  9) 15.00         15.00         16.00 

(10) 2.00  1.00  2.00 

(11) 11.00         11.00         15.00 

(12) 3.00  1.50  3.00 

(13) 500.00       500.00       500.00 


CONTRACT    AWARDED 

CHELAN  COUNTS',  Wa.sh.— Elliott 
&  Co..  Inc.,  2155  Northlake,  Seattle,  at 
$39,060  awarded  contract  by  L.  V. 
Murrow.  Director  of  Highways,  Olym- 
pia,  for  the  construction  of  a  bridge 
263.16  feet  long  over  the  Wenatchee 
River  in  Tumwater  Canyon.  Section  1: 
.and  a  steel  girder  bridge  145  ft.  long 
over  Chiwaukum  Creek  in  Tumwater 
Canyon,  Section  2,  on  State  Road  No. 
13.   in  Chelan   County. 


CONTRACT   AWARDED 

SANTA  CLAR.\  COUNTY,  Calif.— 
Collins  &  .Martin,  1139  Glenn  Avenue, 
San  Jose,  at  $2,209  submitted  low  bid 
and  awarded  contract  by  the  Santa 
Cls-ra  County  Board  of  Supervisors. 
<'ourt  House.  San  Jose,  for  the  con- 
*;truction  of  a  reinforced  concrete  cul- 
vert on  Quindy  Road  in  Supervisor 
District  No.  2. 

Complete   bids  follow: 

Collins  &   Martin,   San  Jose $2,209 

Leo  F.   Piazza,   San  Jose 2.987 

A.    Pillini 3,066 

Engineer's    estimate    2,200 


22— DREDGING   HARBOR 
WORKS  EXCAVATION 

TO   ASK    FUNDS 

ciLYMPlA,  Wash.  —  The  Washing- 
ton State  Canal  Commission  will  apply 
for  $30,000,000  federal  funds  to  finance 
construction  of  the  proposed  Puget 
Sound-firiys  Harbor  ship  canal.  Re- 
port on  the  project  will  be  submitted 
shortly  to  the  U.  S.  Army  ETngineers 
and  to  E.  R.  Hoffman.  State  Engi- 
neer.   PWA. 

Frank  Hill.  Aberdeen.  executive 
secretary   of  the  commission. 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— Pan  -  Paciflc 
Tiling  and  Construction  Co..  2145  E 
25th  St.,  Los  Angeles,  was  awarded 
the  contract  by  the  Los  Angeles  har- 
bor department.  May  29  at  $43,200.  for 
making  and  impregnating  with  asphalt 
IS.ono  l.f.  of  reinforced  concrete  bear- 
ing piles  for  wharf  at  Berth  155,  Los 
Angeles  Harbor:  Spec.  No.  940.  Mer- 
ritt-Chapman  &  Scott  Corp..  San  Pe- 
dro, was  awarded  a  contract  at  $12,- 
000  for  transporting  and  driving  the 
piles. 


TO   ASK    BIDS 

LOS  ANGELES,  Cal.— Major  H.  H. 
Stickney.  U.  S.  Engineer,  has  an- 
nounced that  bids  will  be  called  about 
the  first  of  July  for  the  construction 
of  an  additional  section  of  the  Los 
Angcle.>;-Long    Beach    breakwater.      A 


total  of  5400  ft.  has  been  completed. 
The  length  when  completed  will  be 
12.500  ft.  The  cost  to  complete  is  es- 
timutt-d    at   $3,000,000   to  $4,000,000. 

24—  STREET  LIGHTING 
SYSTEMS 


CONTRACT     AWARDED 

ROCKWELL  FIELD,  San  Diego— V. 
R.  Dennis  Constr.  Co.,  3911  5th  Ave., 
San  Diego,  at  $3499  awarded  contract 
l>y  the  C'onstructing  (Quartermaster, 
Rockwell  Field,  for  the  installation  of 
:i  night  lighting  system  at  Rockwell 
Field. 

25— MACHINERY  AND 
EQUIPMENT 

BIOS  OPENED 

SAN  MATEO.  Sant;.  Cruz  and  San- 
ta Clara  Cos.,  Calif.— Rock  &  Gravel 
Trucking  Co.,  3330  14th  Ave.,  Oak- 
land, at  $3  per  hour  submitted  low 
bid  to  the  Department  of  Public 
Works,  Division  of  Highways,  Jno. 
H.  Skeggs,  District  Engineer.  State 
Bldg.,  San  Francisco,  for  the  rental 
of  one  power  shovel  of  not  less  than 
%-c.y.  capacity,  for  approximately  600 
hours,  to  be  used  in  San  Mateo,  Santa 
Cruz  and   Santa  Clara  counties. 

Complete   bids   follow: 

Rock  &  Gravel  Trucking  Co.,  Oak- 
land,   $3. 

Fred   A.   Lanse.   San  Jose,   $3.20. 

J.   Locatelli,   Boulder  Creek,   $3.34. 

Edward  R.  Bacon  Co..  San  Francis- 
co.   $3.49. 

Chas.     Kuppinger.    Lakeport.    $3.50. 

A.  D.  Robinson  &  W.  E.  Cowan, 
Healdsburg,    $3.75. 

Johnson  anti  Nelson.  San  Anselmo. 
$4.25. 

Jack  Harrison,   N'iles,  $4.25. 

A.  N.  Giorgi,  $5. 

Western   Crane   Service   Corp.,   Oak-  , 
land,   $6. 

Consolidated  Crane  Service,  Los  An- 
geles,   $6.50. 

Harry  C.  Collins  Machinery  Co.,  Los 
Angeles,    $6.50. 

Bids    held    under    advisement. 


BIDS  OPENED 

BOULDER  CITY,  Nev.  —  Following  p 
liids  received  by  the  Bureau  of  Rec-  ■ 
lamation.  Denver.  Colo..  May  31.  un-  •' 
der  Spec.  No.  686-D.  for  furnishing  i 
one  15-ton  gantry  crane  for  turbine  • 
draft  tube  bulkhead  gates  at  Boulder  i! 
Power  Plant.  Boulder  Canyon  ProJ-  ■ 
ect; 

Omaha     Steel    Works,    fob    Omaha. 
Neb.,   $4,876:    'A%. 

Shaw-Box   Crane    &    Hoist   Co..    fob 
Muskegon.   Mich..   $6,695;   net. 

Bedford    Foundry    &    Machine  Co.. 
fob   Beford,  Ind..   $8,212:    !.^%. 

Alliance    Machine   Co.,    fob   Alliance, 
Ohio.    $7,094;    net. 

Morgan   Engr.   Co.,   fob  Alliance.   C. 
$7,160;   net. 

Consolidated    Steel    Corp..    Ltd..    fob 
Los   Angeles.  $7,780;  net. 

Bids   held    un-der  advisement. 


CONTRACT    AWARDED 

BOULDER  CITY.  Nevada  —  Victor 
Equipment  Co.,  Loa  Angeles,  at  $10.- 
070.62  awarded  contract  by  the  Bu- 
reau of  Reclamation.  Denver.  Colo.. 
for  furnishing  f.o.b.  Boulder  City 
three  deep  well  turbine  type,  motor 
driven  pumping  units.  5000  G.P.M.  ca- 
pacity each:  one  deep  well  turbine 
type,  motor  driven  pumping  unit.  1600 
G.P.  M.  capacity,  and  two  porUble 
deep  well  turbine  type,  motor  driven 
pumping  units,  1500  G.P.M..  for  in- 
stallation in  the  Boulder  Dam  and 
power  plant.  Boulder  Canyon  Project. 
Arizona-California-  Nevada.  All  ap- 
paratus will  be  installed  by  the  gov- 
ernment. 
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BfDS  OPENED 

SAN  FUA.N(;iS('(l.  —  KdllowlllK  hldx 
locelvc'd  hy  Jus.  T.  Korstcr.  AHxisliint 
I'roouri'iiipnt  ICnglnPor.  Forest  Sf-rvlce 
s.l  Socniul  St.,  under  PontriU't  No.  .Mi'J. 
for  fiMni.-hlii),'  one  3';-i'.y.  nipi.rll.v. 
llltlDK  drum,  heavy  duty  trnilfr  tyiie 
contraitor  mixer,  with  a  2-hi>.  RaKii- 
llne  eiiBlne: 

Edward  K.  Bncon  Co.,  J2Sn,  fob  I'or- 
terville,  ,'i%   ir>  days. 

Kwlok  Mix  Mixer  Co.,  by  Hnrron. 
KU'knrd  &  McCone  Co.,  $310:  fob  Tor- 
lervllle;    net. 

Jenl.siin  .Miu-lilnery  Co.,  |31fi.7;i.  full 
Porlervllle:    .')%    10  days. 

Kratz  &  McClelland,  1200  fob  Kre- 
ilonln.  Wis,:  :,%  10  days. 

Leach  Co.,  $245,  fob  O.ihkosh,  Wis.: 
net. 

Jenl.MDn  Machinery  Co.,  $2.')0,  fob 
Milwaukee,  Wis.:  5%  10  days. 

A.  I-.  Young  Machinery  <'o..  $2.';s.,-)0, 
fob  Jackson,    Mich.:    net. 

Bids  held   uiid.r  a^lvlsenient. 


CONTRACT    AWARDED 

BOfLDEU  CITY.  Nev.  — Atlas  Car 
ic  MfR.  Co..  at  $4,542  fob  Cleveland, 
Jhio,  awarded  contract  by  the  Bu- 
eau  of  Reclamation,  Denver,  Colo., 
inder  Spec.  No.  67.3-D  for  furnishinB 
)ne  180-ton  transfer  car  for  Boulder 
^owcr  Plant,  Boulder  Cunyon  Proj- 
■ct. 


RAILROADS 


3IDS    WANTED 

OAKLAND,  fal.  —  Until  June  17. 
:30  P.  M.,  bids  will  be  received  by 
\.  H.  Abel.  Secretary,  Board  of  Oak- 
and  Port  Cr>nimissioners.  for  furnish - 
ng  and  delivering  track  material  on 
he  dock  at  the  7tb  Street  Unit,  Oiit- 
r  Harbor  Terminal,  Oakland. 

Plans  and  specifications  may  be  ob- 
ained  from  above  offlce  upon  deposit 
f  $5.  • 


59— STREETS    AND    HIGH- 
WAYS 


-Un- 


IDS   WANTED 

OAKLAND.  Alameda  Co.,  Cal.- 
'1  June   13,    between   S   and   9    P,    M., 
ids  will   be   received   by   the   Oakland 
Ity    Council,    W.    W.    Chappell,    City 
,ierk,  for  the  improvement  of  portions 
;f  Snake  Road  and  Skyline  Blvd. 
Bids  will  be  taken  as  follows: 
roposal    "A"  20,730   sq.    yds.    penetra- 
tion macadam  surfacing,  including 
preparation  of  subgrade. 
, roposal    "B"  20,730    sq.    yds.    emulsi- 
fied stabilized  crusher  run  quarry- 
base    with    surface    treatment    of 
screenings  and  emulsified  road  oil, 
including  preparation  of  subgrade. 
Plans   and    specifications    obtainable 
■om  the  City  Clerk'e  OfBce.       • 


IDS  WANTED 

SISKIYOU  COUNTY,  Calif.  —  Until 
ime  26.  2  P.  M..  bids  will  be  re- 
'ived  by  the  State  Highway  Com- 
lission,     Sacramento,     for    about    8.2 

lies  grading  in  Siskiyou  County  be- 
s'een  Cougar  and  four  miles  north- 
.st  of  Grass    Lake   Station. 

The  work   involves: 

1)  42    acres    clearing    ami    grubbing 

highway     right     cf    way     (Inside 
slope  line); 

2)  59  acres  clearing  highway  right 
i        of  way    (outside   slope   line): 

'3)   157.000  c.y.   rdwy.  excav.,   unclass. 
,4)   881,000   sta.   yds.  overhaul; 
,5)  670    c.y.    ditch    s^nd    channel    ex- 
cavation; 

6)  58,000    c.y.    imported    borrow: 
'7)  720   c.y.  Tstruc.    excav.; 

S)   435    sta.    finishing   rdwy'.; 
'!>)  10,800  lbs.  bar  reinf.  steel  (siruc.) 

0)140    c.y.   Class    A    Portlaml    cement 
concrete    (struc): 

1)  76  l.f.    12-in.    CMP; 


(12)  950    l.f.    re-ln.    CMP; 

(13)  108  l,f.    24-ln,  CMP: 

(14)  i2   l.f.    30-ln.   (.-MP; 
(l.-i)   72   l.f.   48-ln.  CMP: 

(11!)  .'■i4  each  monuinentH  coniplele  in 
place. 
Plans  and  HpeclficallonB  obtnini.ble 
from  the  above  office,  and  on  (tie  at 
the  office  of  the  District  Engineer  in 
San  Francisco.  Los  Angeles,  and  the 
district  In  which  the  work  Is  sltu- 
•  ili-d.  •  3 

BIDS    WANTED 

SONf)MA  (-(MI.NTY.  Calif.  —  Until 
June  26.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission, Sacramento,  for  f.bout  1.2 
miles  widening  and  jiaving  with  Port- 
land cement  concrete  and  asphalt 
concrete  in  the  City  of  Santa  Rosa, 
Sonoma  County,  between  College  Ave. 
and   the  south  city  limits. 

The   work    involves: 
(   I)   11  sti.tlons  cle.-u-Ing  and  grubbing 

right  of  way; 
(  2)   13,720  sq.    yds.   rdwy.   excav.,    un- 

class. ; 
(  3)  S,070    c,y.    creek    run    gravel    bnse; 
(   4)   6,460   tons   asphalt    concrete; 
(  5)  705  c.y.   Class  A  Portland  cement 

concrete    (pave.): 
(  6)  1,210  each  pavement  dowels; 
(   7)   16,000  lbs.  bar  reinf.  steel  (struc.) 
(  8)  165  c.y.   Clf.ss  A   Portland  cement 

concrete  (struc): 
(  9)   550     l.f.     removing     existing    cul- 
verts; 

(10)  326  c.y.  Class  A   Portland  cement 

concrete     (curbs,    gutters,     side- 
walks) ; 

(11)  25.100  sq.   yds.  asph.  paint  binder: 

(12)  585     c.y.     concrete    removed    and 

disposed  of; 

(U)   1,400  l.f.   removing  existing  gran- 
ite curbs; 

(141   22  ea.  manholes  adjusted  to  grade 

(15)  16.500    sq.     yds.    planing    existing 

puvement; 

(16)  124    l.f.    S0x5-in.    part   circle   CJIP. 

S    gauge: 

(17)  144   l.f.   do.    12  gauge. 

Plans  and  specifications  obtainf.ble 
from  the  above  ofllce,  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Francisco,  Los  Angeles,  and  the 
district  in  which  the  work  is  situ- 
ated. • 


BIDS    WANTED 

LOS  ANGELES  COUNTY.  Calif.— 
Until  June  27.  2  P.  M..  bids  will  be 
received  by  the  State  Highway  Engi- 
neer, State  Bldg..  Los  Angeles,  for 
.iboiit  2.1  miles  grading  and  paving 
with  asph.'.lt  concrete  or  Portland  ce- 
ment concrete  in  Los  Angeles  County 
on  Cerritos  Ave.  between  Los  Ange- 
les St.  and  Artesia  .\ve. 

The   work    involves: 
(   1)   110     sta.     clearing     and     grubbing 

right  of  way; 
(   2)   550   M.   gals  water: 
(  3)   20.500   c.y.    rdwy.    excav..    imdass. 
(   4)   1,066,000  sta.   yds.   overhaul; 
(   5)   250    c.y.    struc.    excf.v. : 
(  0)  600  c.y.  sand: 

(  7)  3.600  sq.  yds.  blending  subgrade; 
(  S)  29,700  sq.  \t1s.  preparing  subgrade 
(    9)   110    stations    finishing    rdwy.; 

(10)  90  tons  mineral  aggregate   (plant- 

mixed  surfacing): 

(11)  5     tons     liquid    asphalt     MC-5     or 

MC-extra  hej.vy    (do) : 

(12)  1   ton  liquid  asphalt   MC-2    (prime 

coat); 

(13)  25   tons   liquid   asphalt    SC-2    (do): 

(14)  315    tons    do     (road    mix    surface 

treatment); 

(15)  25.000    sq.    yds.    preparing,    mixing 

and    shaping    shoulders: 

(16)  27  tons   liquid    asph.'.lt   90-95    (seal 

coat) : 

(17)  320   tons   screenings   (do): 

flS)   4.000  lbs.   bar   reinf.    steel    (struc.) 

(19)  45  c.y.  Class  A  Port,  cement  con- 

crete  (structures): 

(20)  50  l.f.    cleaning  and   salvaging  ex- 

isting CMP  culverts: 


(21)  2  each   culvert  markers; 

(22)  22  each    nionumenls; 

ALTIOIt.NATlVE   ITE.MS 
Alternative    "A" 

(23)  12.400    tons   .-.sphalt    concrete: 

Alternative  "B" 

(24)  5.535    c.y.    Cl.a«H    A    Portland    ce- 

nienl    concrete    (pave.); 

(25)  14.800  lbs.   bar  reinf.  steel  (pave); 

(26)  8,000  each   pavement  dowels; 

(27)  1  temporary  pave,  crossing  de- 
vice. 

Note:  Alternative  ".\"  *•.•;<  for'li 
the  necessary  Item  for  the  construc- 
tion of  the  pavement  with  asphj.lt 
concrete.  ..alternative  "B"  sets  fort>« 
the  necessi.ry  item«  for  the  construc- 
tion of  the  pavement  with  Portland 
cement   concrete. 

Plans  and  apeciflcallong  obtainable 
from  the  State  Highway  Commi.«;'lcn. 
Public  Works  Bldg.,  Sf.cramentn,  aii.i 
on  file  at  the  office  of  the  District  I'n- 
gineer  in  San  Francisco  an-]  Los  .\n- 
geles.  • 

BIDS   OPENED 

SAN    FRANCISCO.— Chas.    L.    Har- 
ney,  443   Call   Bldg.,    San   Francisco,  at 
$20,936.13    submitted    low   bid    to    State 
Highway  Commission.  Sacramento,  for 
hMout  0.1   mile  pavement  widening  and 
paving  with   Portland  cement  concrete 
and    asphalt    concrete    in    the    City    of 
San     Franci.sco     on     Fifth     Sf-et     be- 
tween  Harrison  and   Bryant  Streets 
•  The  work  Involves: 
f  1)  27.000  sq.   ft.   street  gri-ding: 
(  2)   300  sq.  yds.  removing  existing  as- 
phalt surface: 
f  3)   1,400  tons  crusher  run  base; 
(  4)   4,000  sq.   yds.  asph.  paint  binder; 
I  5)  2.200   tons   asphalt    concrete; 
I  6)   160   c.y.   Class  A   Portland   cement 
cone,  (pi.vement  widening  strips) 
(  7)   325  lbs.   bar  reinf.   steel; 
f  8)  200  each   pavement  dowels; 
(  9)   165  c.y.  Class  A  Portland  cement 
concrete    (curbs  and  sidewalks) ; 
flO)  .165    c.y.    Class    B   do    (curb   back- 
ing and  ballast): 
'ID  548    l.f.     removing    and    rssettinff 
stone   curbs; 

(12)  1.100    et.ch   cross   walk   markers; 

(13)  2  ea.  moving  and  resetting  sti^et 

signs; 

(14)  7  each  moving  and  resetting  side 

sewer  traps; 

(15)  6    ef.ch    removing    and    resetting 

manhole   frames  and   covers; 

(16)  2   each   removing  catchbasin    cov- 

ers and  frames  and  placing  man- 
hole fr£.mes  and  covers; 

07)   4    each    new   brick    catchbasins; 

'18)  4  ea.  moving  and  resettins  brick 
catchbaslne; 

(19)  330   l.f.    lO-in.    vitrified   clay    pine 
sewer. 
Total   bids   follow: 

(.^)    Chas.    L.   Harney.    .S;.n    Francisco. 
$20,936.13. 

(B)  Union  Paving  Co..   San   Francisco. 
$21,591.80. 

(C)  Fav  Improvement  Co.,   San  Fran- 
cisco.  522.629.31. 

(D)  Pacific    States    Constr.    Co.,     San 
Francisco.    S22.S17.56. 

(E)  A.   G.   Raisch.   S:.n   Francisco.    $22- 
912.65. 

Unit    bids    follow: 

(A)  (B)  (C)  (D)  (El 

(   1)  ..     $     .03  $     .06  $     .08  $     .11  $     .08 

(   2) 35  .25  .35  .30  .30 

(  3)    .         1.85  2.00  2.00  2.30  2.40 

(  4) 02  .04  .026  .025  .02 

(   5)....       4.30  4.00  4.05  3.60  4.04 

(  6)...         9.20  10.00  9.45  10.00  9.90 

(  7) 06  .10  .035  .055  .05 

(  8) 30  .60  .50  .28  .30 

(  9)...      14.00  12.00  14.00  15.00  12.50 

(10)....         6.60  7.50  8.13  7.35  7.70 

(11) SI  .35  .46  .28  .55 

(12) 25  .25  .19  .25  .30 

(13)  . .         5.00  5.00  6.00  4.50  3.00 

(14)....         6.25  16.00  15.00  5.50  15.00 

(15).  .         6.25  10.00  10.00  16.50  5.00 

(16)  32.00  25.00  30.00  42.00  25.00 

(17)  90.00  70.00  66.50  7S.0«  70.00 
(18)...  62.00  50.00  57.50  55.00  50.00 
(19)....         1.95  1.50  1.38  1.50  1.50 
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BIDS   OPENED 

ALPINE  COUNTY,  Cal.— Fredrick- 
son  &  Watson  Const.  Co.  and  Fred- 
rlckson  Bros.,  S73  81st  Ave..  Oakland. 
■  t  »35,554.10  submitted  low  bid  to  the 
State  Highway  Commission,  Sacra- 
mento, for  about  2.S  miles  gradins- 
and  surfacing  with  untreated  crushed 
gruvel  or  stone,  and  applying  road  mix 
surface  treatment,  in  Alpine  County 
between  the  Nevada  Ftale  Line  and 
:1.4    miles   north    of  Woodfords. 

The  work  Involves: 
(  1)  24  stations  clearing  and  erubbine 

right  of  way; 
(  2)  500   M.   gaU.   water: 
(  2)  23,000  c.y.  rdwy.  excav..  unclass.; 
'  4)   1,710  c.y.   ditch   and    channel   ex- 
cavation. 
(  ()   1,010  cy.  •tructure  excavatoin; 
(  C)  27,000  sta.  ydi.  overhkol; 
(  7)  147   eta.    flnlehlnf  rdwy.; 
(8)   11,100    cu.    yds.    untreated   crushed 

gravel   or    stone   surfaclnff; 
I  9)  170  tons  liquid  asphalt  8C-4  (road 

mix  surface  treatment): 
(16)   35   tons   liquid   i-sph.    8C-1    (prime 
coat); 

(11)  12.660  aq.  yds.  preparing,  mixing. 

and  shaping  road  bed; 

(12)  74   c.y.   Class  A  Portland   c«mtnt 

concrete    (structures) ; 
flS)  3,970  lbs.  bar  reinf.  steel   (struc): 
(14)   792  l.f.   18-in.  CMP; 
(IB)   532  If.   24-in.   CMP; 

(16)  140  l.f.    36-ln.  CMP- 

(17)  60  l.f.    48-in.  CMP;  ' 

(18)  46   l.f.   exlstinfr  CMP  culverts   re- 

moved and  salvaged: 

(19)  0.66    MFBM  redwood  timber,    se- 

lect,   all-heart,    structural  grade 
(flash    boards); 

(20)  30    each    monuments   complete   In 

place. 
Tntal    bids    follow: 
(.\)  FVedrickson   &  Watson  Const.  Co. 
and    Fredrickson    Bros.,     Oakland. 
r3o,554.10. 

(B)  A.    Teichert    &    Son.    In.-;..    Sacra- 
mento,   $35,918.00. 

(C)  Lsbell   Const.    Co.,    Rene.    Nev:.d-i, 
?.il.S43.10. 

(D)  N.    M.    Ball    and   Larson    Binther.'^, 
Berkeley,    $55,752.80. 

Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(  1) 

J  10.00 

$  10.00 

$  li,.00 

»  25.00 

(  2) 

1.50 

1.25 

1.50 

2.00 

(  3)  .  . 

.35 

.3fi 

.55 

.45 

(  4).... 

.35 

.60 

.75 

1.00 

(  5)... 

1.00 

1.00 

1.25 

1.50 

(  6).  . 

.02 

.02 

.01 

.02 

(  7).  . 

7.50 

5.00 

10.00 

8.00 

(  8)    . 

.85 

1.00 

1.65 

2.25 

(   9) 

23.00 

20.50 

29.00 

23.00 

(10)    . 

20.50 

18.00 

23.00 

20.00 

(11)    . 

.055 

.055 

.n.i 

.06 

(12). 

35.00 

25.00 

34.00 

30.00 

(IS).. 

.08 

.06 

.07 

.06 

(14) 

2.00 

2.00 

2.00 

2.00 

(IB)   .. 

2.85 

3.00 

2.80 

S.OO 

(16).. 

5.50 

5.75 

D.OO 

6. no 

(17).. 

8.25 

8.00 

7.25 

12.00 

(18)... 

.65 

.50 

1.00 

.56 

(19).... 

135.00 

150.00 

80.00 

100. DO 

(20)    . 

3.00 

3.50 

3.50 

3.00 

BIOS    REJECTED 

SnSKTTOU  COUNTS'.  Cal.— All  bids 
received  by  the  .^ate  Highway  Com- 
mission, Sacramento.  May  15.  for 
about  12.5  miles  of  grading  in  Siski- 
you County,  between  Cougar  and 
Horse  Thief  Creek,  have  been  rejected 
and  the  project  will  be  readvertlsed. 

Guy  F.  Atkinson  Co..  658  Russ  Bldg. 
9an  Francisco,  at  $198,383  submitted 
the   low   bid. 


PREPARING     SPECIFICATIONS 

EL  CERRITO.  Contra  Costa  Co.. 
Cal. — Engineering  Department  of  the 
City  of  El  Cerrlto.  Harry  D.  Chap- 
man. City  Engineer,  is  preparing  re- 
vised specifications  for  the  improve- 
ment of  Cutting  Blvd.  from  westerly 
limit  of  Kl  Cerrlto  to  thf-  westerly 
line  of  San  Pablo  Ave. 

Bids    will   be   asked   shortly. 
Fred  J.  Prosser,  city  clerk. 


BIDS   WANTED 

HdX.VEVILLE.  Oregon— Until  June 
n.  3:li»  P.  M..  bids  will  be  received 
liy  the  U.  S.  Engineer  Office.  Second 
I'ortland  District.  627  Pittock  Block. 
Portland.  Major  C.  F.  Williams.  Dist. 
Engineer,  under  Bid  No.  694-35-34,  for 
the  con.'itruction  of  asphaltic  concrete 
paving  on  permanent  roads,  driveways 
and  walks,  at  Bonneville. 

Rid.s  will  be  taken  as  follows: 
(1)   111. 000  sq.  yds.  preparation  of  sub- 
grade; 


(2)  dOO  cu.  yds.  crushed  rock  in  place; 

(3)  3000   tons   asphaltic   concrete   baae 

course  in  place; 

(4)  1800  tons  asphaltic  concrete  wear- 

ing surface  in   place; 

(5)  200    tons    asphaltic    concrete    non- 

skid  surface  In  place; 

(6)  8000  lin.     ft.   wooden     headers     in 

place. 
Specifications  obtainable  from  above 
ofBce.  *  ' 


SAN  FRANCISCO  —  Marina  Section  "C"  Mains  —  (City) 


S.\X  FR.\XClSCO.— MacDonald  and 
Kahn  Co..  Ltd..  200  Financial  Center 
EuiWing.  .San  Francisco,  at  $96,575.27 
submitted  low  bid  to  the  Department 
of  Public  Works,  City  Hall,  under 
Spec.  No.  18,843,  for  installing  Section 
"C"  of  the  Marina  District  Extension 
to  Auxiliary  Water  Supply  System  for 
Fire  Protection,  in  the  area  bounded 
l>y  Van  Ness  Ave..  Beach.  Baker  and 
I^ombard  Streets. 


The 
Cast    Iron 


nrk 


volves 


Pipe    and    Special    Castings 
In    Place 

1)  20    l.f.    20-in.    Class    G    bell    and 
spigot,    lugged; 


2)   4565    l.f. 

14-in.    Class    H    bell   and 

spigot. 

plain; 

:;)   276    l.f. 

14-in.    Class    H    bell    and 

spigot. 

lugged; 

4)    1237    l.f 

14-inch    Class    H   Tlouble 

spigot. 

plain; 

o)   120    l.f. 

14-inch    Class     H    double 

spigot,    lugged; 
(   6)   4209    l.f.    12-in.    Class    H    bell   and 

spigot,   plain; 
(   7)   480    l.f.    12-in.    Class    H    bell    and 

spigot,    lugged; 
(   8)   4037    l.f.    12-inch    Class    H    double 

spigot,    plain; 
(  9)   444    l.f.    12-inch     Class    H    double 

spigot,    lugged; 

(10)  3189    l.f.    10-inch    Class    H    double 

spigot,  plain; 

(11)  216    l.f.    10-inch    Class    H    double 

spigot,   lugged; 

(12)  323   l.f.    8-inch   Class   H   bell   antJ 

spigot,    lugged; 

(13)  12    12-in.    gate    valves,    in   place; 

(14)  34  10-in.  do; 

(15)  42   8-in.   do; 

(16)  42  standard  h.p.  hydrants  in  place 
Note:    Items   1   to   16    inclusive.    Cast 

Iron  Pipe,  Valve  Hydrants  and  Spe- 
cial Castings,  will  be  furnished  by  the 
City. 

(17)  9  12-in.    gate   valves,   furn 

delivered; 

(18)  20    10-inrh  do; 


(  1).. 
(  2)-. 
(  3).. 
(  4).. 
(  5).. 
(  6).. 
(  7).. 
(  8).. 
(  9).. 
(10).. 
(11).. 
(12). 
(13).. 
(14).. 


shetl 


(19)  160.000   lbs.    pig   lead,   furnishrd  & 

delivered; 

(20)  50,000  lbs.  cast  steel  special  cast- 

ings,    furnished   an-d   delivered; 

(21)  80,000  lbs.   do; 

(22)  41,900  lbs.  manhole  and  valve  box  ■ 

cast     iron     frames,     covers    and  ■. 
dust  pans,   furnished   and  placed 

(23)  42,800     lbs.     wrought     iron     bolts. 

nuts  and  washers,  furnished  and 
placed; 

(24)  6050    lbs.    reinforcing    steel,     fur-. 

nished   and    placed; 

(25)  97  c.y.  Class  B  concrete  ii.  place;. 

(26)  11.550    c.y.    excavation    and    back-* 


fill: 


(27) 


(30) 


(31) 


5.380  sq.  ft.  asphalt,  concrete 
pavement  (2x6-in.)  Class  F  con- 
crete ; 

(28)  760   sq.    ft.    concrete  side   walk  ,1- 

course; 

(29)  26    c.y.    crushed     rock,    furnished 

an-d   placed; 

60  tons  bell  and  spigot  pipe  or 
double  spigot  pipe,  without  lugs. 
In  classes  G  to  H  inc.  and  in 
nominal  diameters  of  8-  to  20- 
in.  inclusive; 

I  tons  bell  and  spigot  pipe  ori 
double  spigot  pipe,  with  bolting 
lugs.  In  classes  G  to  H  includ- 
ing and  in  nominal  diameters  of 
8-    to  20-in.    inclusive; 

(32)  500    sq.    ft.    asphaltic    cone,    wear-i 
ing    surface,    2-in.    thick. 
Note:    Items    17    to    32    inclusive:   all.- 

materials,  including  pipe,  shall  be  fw-i 

nkhed  by  the  Contractor. 
Total   bids  follow: 

(A)  MacDonal-d  &  Kahn  Co.. 

Ltd $  96, 575. 2-. 

(B)  Herman  Lawson  99,769.9; 

(C)  M.    J.   Lynch   !02,9d1.4( 

(D)  Lowrie  Paving  Co 104,003.2C 

(E)  Peninsula    Paving  Co 112,679.8». 

(F)  Chas.    L.    Harney n2.754.K 

(G)  Eaton   &   Smith 117. 184.6-1' 

(H)    Union   Paving  Co 12S.922.5t 

.-ill  bidders  of  San  Francisco. 
Unit    bids    follow: 


(15).. 
(16).. 
(17).. 
(18).. 
(19).. 
(20).. 
(21).. 
(22).. 
(23).. 
(24).. 
(25).. 
(26).. 
(27).. 
(28).. 
(29).. 
(30).. 
(31).. 
(32).. 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

6.70 

$  34.50 

$     3.00 

.$     3.00 

$     5.00 

$     2.90 

$  11.00 

$  10.00 

1.78 

1.75 

1.60 

.85 

2.00 

2.35 

3.00 

3.00 

1.71 

3.75 

1.80 

.85 

2.20 

2.45 

3.00 

3.50 

1.30 

2.45 

2.00 

.85 

2.60 

1.85 

3.00 

3.0'' 

2.45 

5.57 

2.50 

.85 

2.80 

2.80 

3.00 

3.7." 

1.85 

1.60 

1.50 

.85 

1.80 

2.00 

2.46 

3.0fi 

1.61 

3.95 

1.75 

.85 

1.90 

2.00 

2.40 

3.5H 

2.05 

1.95 

2.00 

.85 

2.40 

2.10 

2.40 

2.Sfi 

1.88 

3.40 

2.20 

.85 

2.50 

2.35 

2.40 

3.9" 

1.30 

1.70 

1.60 

.85 

2.00 

1.80 

1.90 

3.40 

1.88 

2.60 

l.SO 

..S5 

2.00 

1.90 

1.90 

2.85 

5.17 

4.00 

2.00 

.85 

2.50 

2.20 

7.00 

2.86- 

23.00 

26.00 

15.00 

15.00 

25.00 

40.00 

70.00 

120.00 

28.00 

3S.00 

12.00 

12.50 

20.00 

30.00 

52.00 

120.00 

22.00 

27.00 

10.00 

8.00 

10.00 

25.00 

41.00 

45.00 

24.00 

18.00 

15.00 

8.00 

15.00 

35.00 

52.00 

20.00 

290.00 

155.00 

400.00 

363.00 

300.00 

290.00 

290.00 

290.0f  . 

195.00 

85.00 

260.00 

213.00 

225.00 

195.00 

190.00 

195.00 

.03 

.045 

.04 

.046 

.045 

.04 

.045 

5      .05 

.18 

.07 

.18 

.18 

.185 

.18 

.18 

.1.^ 

.0375 

.02 

.05 

.05 

.05 

.05 

.05 

.06 

.033 

.06 

.06 

.06 

.07 

.07 

.055 

.05 

.071 

.09 

.082.' 

.0825 

.085 

.09 

.10 

.09 

.06 

.05 

.05 

.05 

.05 

.05 

.05 

.05 

27.00 

20.00 

18.00 

20.00 

20.00 

20.00 

21.00 

12.00 

1.25 

1.75 

1.20 

2.50 

1.50 

1.75 

1.00 

1.00 

.18 

.20 

.25 

.32 

.23 

.18 

.18 

.25 

.12 

.16 

.14 

.15 

.20 

.25 

.12 

.12 

3.00 

1.50 

2.00 

3.00 

3.00 

3.00 

2.00 

2.50 

50.00 

27.50 

60.00 

48.50 

50.00 

48.50 

50.00 

50.0(1 

60.00 

47.50 

60.00 

58.50 

60.00 

59.00 

60.00 

90.00 

.12 

.10 

.08 

.07 

.12 

.12 

.10 

.10 
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BIOS   WANTED 

t      MONO     COUNTY,    Cal.  —  Kennedy 

I  Const r.   Co.',    1140   ChiUliiini   Rd.,   Oak- 

'  Innd,  at  j;ifi,222  aiihmlttod  low  bid  to 
the  Stat(>  Highway  Cnmmisslon.  Sac- 
ranu-iito,  for  abf>ut  2.1  niilG.s  gradliiK 
and  surfaeins  with  bItuminouH  treated 
.selected  material  In  Mono  County,  be- 

,  tween   one   mile   north   of   Bodle   Road 

I  and    roltit   Ranch. 
The  work  Involves: 

I  (  1)   12    teres     clearing    and    Krubbing 

'     '    right  of  way; 
(  2)  1.100   M.   gals,   water; 
(  3)  6.700   c.y.    rdwy.    cxcav.,    unc1a.ss.; 

'(  4)  5.000  .sta.    yds.    overhaul; 
(  5)  490   c.y.   struc.   excav. ; 

'(  6)  650   c.y.   ditch   excav.; 
(  7)  2.1,700  c.y.   Type  A   imported  bor- 
row; 

•  (  8)  10.000  c.y.  Type  B  do; 

'  (  9)  1,300   c.y.    rock   .slope   protection; 
:  (10)  no   stations   finishing   rdwy.; 
I  (11)  65   tons  liquid  asph.   SC-2   (prime 
I  coat) ; 

•  (12)  4,400  c.y.   selected   mf.terial   (sur- 
1  facing); 

(13)  206   tons   liquid   a.sphalt   .SC-3    (bi- 
I  tumlnous  treatment); 

I  (14)  2.22    miles    mixing,    shaping   and 

compacting    bituminous    treated 

surfacing; 
'  (16)  20  tons   liquid  asphalt  MC-3   (seal 

COS-t); 

(16)  150  c.y.  screenings   (seal  coat); 

(17)  400   lbs.   bar  relnf.   steel; 

(18)  13    c.y.   Class   A    Port.   cem.    cone. 

(structures); 

(19)  406  I.f.    24-in.    CMP; 

■(20)  142    I.f.    cleaning    and    relaying    C 

M  P  culverts; 
'  (21)  236  I.f.   cleaning  and  salvaging  C 

M  F  culverts;  ' 

(22)  14   e.ich   culvert   m£.rkers; 

(23)  5S   each  guide  posts; 

(24)  43   each    monuments    complete    in 

place. 
.     Total   bids    follow: 
(A)  Kennedy     Constr.    Co.,     Oakland 

$36,222. 
i(B)  Baslch       Bros..      Torrance.       $38.- 
:  325.62. 

(C)  Gogo  &  Rados,   Los  Angeles,   $42.- 

453.80. 

(D)  Bayshore  Constr.    Co.,    San   Fran- 

cisco, $54,650.50. 
j     Unit  bids  follow: 

(A)  (B)  (C)  (D) 

(  1) $100.00  $100.00  $  50.00  $  25.00 

|(  2) 1.00  .80  1.30  3.00 

l(  3) 70  ,50  .50  .45 

;(  <) 01  .01  .03  .05 

(  5) 2.00  1.00  1.50  1.25 

(  6) 1.00  .40  .50  1.25 

|(  7) 40  .40  .55  .7« 

,(  8) 35  .45  .45  .78 

,<  9) 75  .80  .80  1.56 

Id") 5.00  15.00  10.00  3.00 

■(11) 17.00  21.50  18.00  24.00 

i(12) 75  1.00  1.30  1.10 

[(13) 20.00  21.50  20.00  24.50 

1(14) 500.00  900.00  800.00  900.00 

'(15) 30.00  25.50  25.00  28.50 

(16) 4.00  2.50  3.50  7,00 

(17) 08  .06  .10  .07 

i(18) 30.00  30.00  35.00  30.00 

(19) 3.00  3.62  3.30  4.00 

(20) 1.50  .80  1.00  2.00 

(21) 1.00  .80  1.00  3.00 

(22) 2.00  3.00  3.00  1.00 

;<23) 2,00  3.00  3.00  2.50 

(2<) 3.00  3.00  3.00  3.50 


CONTRACT    AWARDED 

ALPINE  COITNTY.  Cal.— Frederick- 
■wn  &  Watson  Constr.  Co..  and  Freil - 
rickson  Bros.,  873  81st  Ave..  Oakland. 
•It  $35,554.10  awarded  contract  by  the 
■State  Highway  Commission.  Sacra- 
mento, for  about  2.8  miles  grading  and 
surfacing  with  untreated  crushed 
KravH  or  stone,  and  applying  road  mix 
surface  treatment,  in  Alpine  County 
between  the  Nevada  State  Line  and 
•<.4  miles  north  of  Woodfords. 


BIDS  WANTED 

TUOLUMNE  COUNTY.  Cal.  — Until 
June  11,  2  1',  M.,  bids  will  be  receiv- 
ed by  the  Bureau  of  Public  Roads,  807 
Sheldon  Bldg..  416  Market  St.,  San 
KranclHco,  for  applying  a  bituminous 
(lust  palliative  on  7.206  miles  of  sec- 
tion C  or  Route  38.  the  Sonora  Pass 
.Mational  Forest  Mighway  and  Section 
A  of  Route  83,  the  Pine  Crest  Natl. 
Forest  Highway,  Stanislaus  National 
Forest,   Tuolumne  County, 

The  work  Involves  furnishing  and 
iipplying  85  tons  of  liquid  asphalt  road 
material.    Type   S,C.    1-A. 

Specifications  obtainable  from  the 
above  office   upon  deposit  of  $10. 


CONTRACT   AWARDED 

SPOKANM  &  WHIT.VIA.N  COUN- 
ties.  Wash.- J.  H.  Collins  &  Co.,  Box 
56,  Spokane,  at  $22,885  submitted  low 
bid  and  awarded  contract  by  L,  V, 
.Murrow,  Director  of  HlghwayH,  Olym- 
pla.  May  28,  for  paving  with  Portland 
iifinent  concrete  about  0.5  mile  of 
State  Road  No.  3,  .S"pokane  -  Roealla 
I'avlng  Oaps,  Federal  Public  Works 
Project  No.  0719,  In  Spokane  and 
Whitman    Counties, 

Total    bids   follow: 
.f.    H.   Collins   &   Co..    Spokane     $22,885 

Norris     Bros.,     Burlington 23,,145 

Chas.    A.    Power,    S^pokane 23,812 

H.  J.  Adler  Co..   Tacoma 24,291 


MONTEREY  CO.— Torre  &  Pfeiffer  Canyon  Bridges — (State) 


iMONTKHKY  COUNTY,  Cal.— K.  T. 
Lesure,  87  Rr>ss  Circle,  Oukland,  at 
$112,728  submitted  low  bid  to  the  State' 
Highway  Commission,  Sacramento,  for 
the  construction  of  two  Redwood  tim- 
ber bridge  in  Monterey  County,  be- 
tween 33  and  38  miles  south  of  Mon- 
terey. One  la  to  be  across  Pfeiffer 
Canyon,  consisting  of  one  76-ft.  and 
one  57-ft.  deck  truss  span,  and  nine 
I9-ft.  trestle  spans;  the  other  is  to  be 
across  Torre  Canyon,  consisting  of  one 
126-ft.  deck  truss  sp;.n  and  approxi- 
mately 2SS   ft.   of   trestle  spans. 

The    work    involves: 
(   1)   1250   cu.    yds.    roadway  excav.; 
(   2)    2150   cu.   yds.    struct,    axcav.; 
(  5)   635  cu.  yds.  Class  A  Portland  ce- 
ment concrete; 
(  4)  33,000   lbs.   bar  reinf.   steel; 


(  1).. 

(  2).. 

(  3).. 

(  4). 

(  5).. 

(  6).. 

(  7).. 

(  8).. 


(   5)    174,000    lbs.    structural    metal; 

(   6)   344  MFBM  redwood  timber,  dense 
select,  all  heart  struct,  grade; 

(    7)    14.8    MFBM    redwood    timber,    se- 
lect,  all  heart,   structural  grade: 

(    8)   470    lin.    ft.    S-ln.    CMP; 

(   9)   1   lot   bridge  drainage  equipment; 

(10)   1    lot    misc.    items  of   work. 
Total  bids  follow: 

(A)  E.   T.   Lesure,  Oakland $  92,728 

(B)  Harry  J,  Oser,  S.  F 94,763 

(C)  F.   C.    Amoroso   and   Sons, 

San  Francisco  103,115 

(D)  M.    B.   McGowan,  S,  F 103,611 

(E)  Peninsula  Paving  Co.,  San 
Fr<.ncisco     >. 103,930 

(F)  Rocca  &  Co.,    San   Rafael..  106,194 

(G)  R,   R.   Bishop,   Long  Beach  106,585 

Unit    bMs    follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

1.50 

»       1.50 

$       1.50  $ 

1.30   $ 

1.00  $ 

1.50 

$     3.00 

3,50 

3.00 

3.50 

3.00 

3.00 

2.00 

3.00 

21.00 

26.00 

23.00 

25.00 

25.00 

24.00 

30.00 

.06 

,05 

.05 

.05 

.045 

.05 

.04 

.07 

.07 

.07 

.08 

.07 

.079 

.07 

107.00 

106.00 

125.00 

118.00 

110.00 

135.00 

125.00 

110.00 

118.00 

120.00 

140.00 

185.00 

135.00 

125.00 

1.00 

1.00 

1.00 

1.00 

1.00 

1.00 

1.00 

(  9) 1075.00       950.00     1250.00     1000.00       500.00       693.00 


(10).. 


59.00  2800.00  1309.00   500.00  1800.00  1000.00 


SAN  FRANCISCO  —  18TH  STREET  SEWERS  —  (CITY) 


SAN  FRANtMSCO.  —  Union  Paving 
I'cj.,  624  <:all  Kldg..  San  Francisco,  at 
$58,893.20  submitted  low  bid  to  the 
Department  of  Public  Works,  City 
Hall,  under  Spec.  No.  18.797,  for  con- 
struction of  sewers  and  appurtenances 
in  the  rea  adjacent  to  the  crossing  of 
ISth  and   Folsom   Streets. 

The  work  involves: 
<   1)    564    I.f.    7-ft.    6-in.    circular    rein- 
forced concrete  sewer; 
(   2)   100  I.f.  6-ft.  3-in,  do; 
(   3)  713  I.f.   IS-in.   VCP  sewer  incased 

in   concrete; 
(   4)   49   I.f.    15-in.   VCP  sewer; 
(   5)   4    manholes    on    concrete    sewer: 
(   6)   3    manholes    on    VCP      sewer      on 

piles; 
(   7)   1   manhole  on  VCP  sewer; 
(   SI  50   18x8-in.    Y   or   T   branches: 
(  9)   1    reinforced    concrete    taper    con- 
nection; 


(liil   :i«    I.f.    lO-in.    VCP    culvert: 

(11)  713  I.f.  6-in.  VCP  unaerdrain  cov- 

ered  with   concrete  or  imbedded 
in    broken    rock,    as   directed; 

(12)  664    I.f.    12-in.    VCP   do; 

(13)  11,100    I.f.    piles,    below    cutoff; 

(14)  600    I.f.    borings: 

(15)  400  I.f.  ,s-in.  VCP  side  sewers. 
Total  bids  follow: 

(A)   Union  Paving  Co $58„S93.20 

B)    MacDonald    &    Kahn 59,342.20 

(C)  Eaton   &   Smith 61,786.22 

(D)  M.  J.   Lynch  61,792.10 

(E)  Healy-Tibblfts  Const.   Co.  61,987.50 

(F)  C.  C.  W.  and  H.  H.  Haun  68,479.00 

(G)  Chas.    L.    Harney   70,950.64 

(H)    Clinton    Const.    Co 75.638.50 

(I)    Peninsula    P'aving    Co 81.457.50 

All   bidders  of   San    Francisco. 

Unit    bids    follow: 


(    I)., 


(A) 
$  61.70  $ 


(Bl 


(C) 


(D) 


.15 


(   2) 54.00  38.00  41.00  50.00 

(  3) 12.00  18.00  20.40  20.00 

(   4) 10.00  S.OO  8.30  5.00 

(  5) 75.00  70.00  64.00  100.00 

(  6) 150.00  110.00  114.00  100.00 

r  7) 125.00  120.00  114.00  100.00 

(  .S) 7.00  4.00  2.50  6.00 

(  9) 700.00  500.00  600.00  600.00 

(10) 3.00  4.00  1.90  4.00 

(11) .80  .20  .64  .70 

(12) 2.50  .25  1.00  1.00 

(13) 35  1.07  .25  .60 

(14) 1.50  2.00  1.90  2.00 

(15) 1,50  2.00  2.50  1.00 

All   bids  referred  to  the  City  Engineer  and  the  PWA. 


65.00 

$  60.00 

$  66.35 

$  64.00 

$  85.00 

40.00 

50.00 

44.00 

55.00 

70.00 

15.00 

20.00 

21.45 

26.00 

18.00 

8.00 

10.00 

4.21 

16.00 

9.00 

50.00 

50.00 

51.00 

60.00 

50.00 

70.00 

120.00 

116.00 

200.00 

110.00 

70.00 

110.00 

165.00 

160.00 

100.00 

7.00 

5.00 

2.60 

10.00 

3.00 

600.00 

500.00 

456.00 

650.00 

700.00 

3.00 

5.00 

2.10 

13.00 

3.00 

.50 

1.00 

1.50 

.50 

.50 

1,50 

1.50 

2.00 

1.50 

2.00 

.50 

.80 

.73 

.50 

.70 

2.00 

2. 50 

1.75 

2.00 

1.50 

1.50 

3.00 

1.75 

10.00 

3.00 
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BIOS    OPENED 

MERCED  COUNTY.  Cal.  —  Vnlley 
raving  &  Coi.str.  Co..  P.  O.  Box  1349. 
Fresno,  at  $44,030.30  submitted  low 
bid  to  tho  State  Highway  Commis- 
sion, Sacramento,  for  about  one  milt- 
grading  and  paving  with  asphalt 
concrete  in  the  City  of  Merced,  bet. 
southerly   boundary  and   B   Street. 

The  work  Involves: 
(  1)  100   M.  gals,   water; 
(  2)  2.550    c.y.   rdwy.  excav.,   unclass. ; 
(  3)  2.750   c.y.   selected    material; 
(  i)  1.700  c.y.  struc.   excav.; 
(  5)  565    c.y.     concrete    removed    and 

disposed  of; 
(  6)   6.000    sq.    yds.    subgrade   prepara- 
tion; 
(  7)  5.300  tons  asphalt  concrete; 
(  8)  2.600  lbs.   bar  reinf.   steel    (struc- 
tures) ; 
(  9)  32  c.y.  Claes  A   Portland   cement 
concrete    (structures); 

(10)  122   l.f.   12-in.  CMP; 

(11)  2.464   l.f.    18-in.   CMP; 

(12)  122    l.f.    36-in.    CMP; 

(13)  309    l.f.    existing    culverts    remov- 

ed,  cleaned   and   salvaged; 

(14)  425    c.y.    Class    A     Portland     ce- 

ment    concrete     (curbs,     gutters 
and  eidewi.lks); 

(15)  24.000    sq.    yds.    asphaltic    paint 

binder; 

(16)  2  each  steel  covers  Type  A  (curb 

inlets); 

(17)  6  each  steel  covers  Type  B  (do); 

(18)  2  each  steel  grates.  Type  A; 

(19)  6   each   steel  grates,   Type   B; 

(20)  25  ea.   east  steel  frames  s-nd  cov- 

ers for  drop  inlets. 
Total  bids  follow: 

(A)  Valley    Paving      &      Constr.    Co.. 

$44,036.30. 

(B)  Union  Paving  Co.,  San  Francisco, 

$45, .372. 20. 

(C)  Stewart   &   Nuss,    Inc.,    and   John 

Jurkovich,    Fresno,    $48,179. 

(D)  Pacific    States    Constr.    Co.,     San 

Francisco.    $53,112. 

(E)  A.   J.   Raisch   Co.,    San  Jose,    $54.- 

876.20. 

(F)  Hanrahan  -  Wilcox     Corp.,       San 

Francisco.    $55,887.20. 
Unit  bids  follow: 

(A)      (B)     (C)     (D)      (E)      (F) 
(  1)..  $  1.20  $1.00  $1.00  $2.50  $1.15  $ 


(  2)_ 
(  3)_ 
(  4).. 
(  5).. 
(  6).. 
(  7).. 
(  8).. 
(  9).. 
(10).. 
(11).. 
(12).. 
(13).. 
(14)-. 
(15).. 
(16).. 
(17).. 
(18).. 
(19).. 
(20)_ 


.52       .70       50 


.60 


.50 


1.00 
1.00 
2.00 


1.00 
1.30 
1.15 
3.00 


.75 
1.00 
1.50 
3.50 


4.40     4.8 


5.00     5.45     5.00 


.06       .06       .05       .10 


.05 


.55 
1.00 
1.00 
3.50 

.10 
5.75 

.07 


1.35 

2.00 


.60 


21.00  17.00  20.00  22.00  20.00 

1.45     1.50  1.00     1.25     1.20 

1.85     1.80  2.00     1.C5     2.20 

5.10     5.00  5.00     5.00     5.00 

1.20       .50  1.00       .60     1.00 

15.00  13.00  15.00   14.50  20.00  18.00 

.015     .02  .02       .025     .025     .03 

22.50  25.00  15.00  20.00  40.00  50.00 

16.00  12.00  15.00  15.00  70.00  75.00 

7.00     5.00  20.00     5.00  10.00  10.00 

6.50     5.00  20.00     5.00  20.00  22.00 

36.00  3000  10.00  30.00  35.00  38.00 


CONTRACT  AWARDED 

CRAYS'  HARBOR  COUNTY,  Wash. 
—  Uie.si-I  Oil  Sales  Co..  2155  Northlake 
St..  Seattle,  at  $33,926  submitted  low 
bid  and  awarded  contract  by  L.  V. 
Murrow.  Director  of  Highways,  Olym- 
pia.  May  28,  for  conetructing  a  light 
)ituminous  surface  treatment  on  about 
17.4  miles  of  State  Road  No.  9,  Ho- 
quiam  to  Humptulips.  in  Grays  Har- 
bor County,  and  on  about  13.3  miles 
of  Stale  Road  No.  ^i.  Cosmopolis  im 
Pacific  County  Line,  In  Grays  Harbor 
County,    F.P.W.    Project. 

Total   bids   follow: 

Diesel  Oil  Salee  Co..  Seattle $33,926 

J.   F.   Forbes,    Olympla 37,932 

R.    O.    Dail   and    Warren   Bros., 

Aberdeen   40,109 

L.  J.  Dowell,  Inc.,  Seattle 43,111 

Babler    Bros.,     Portland 49,443 


CONTRACT    AWARDED 

WHITMAN  COUNTY,  Wash.  —  L. 
Coluccio  &  Co..  2019  3rd  Ave.,  Seattle, 
at  $S.'i,i91  submitted  low  bid  and 
awarded  contract  by  L.  V.  Murrow, 
Director  of  Highways,  Olympia.  May 
2S,  for  grading  and  surfacing  with 
crushed  stone  about  5.4  miles  of  the 
Inland  Empire  Highway  -  Eastern 
Route,  Garfield  to  Oakeedale  Federal 
Public  Works  Project  No.  7747.  in 
Whitman   County. 

Total   bids   follow: 

!,.   Coluccio  &   Co..    Seattle $  88,491 

Fred    G.    Redmon.    Yakima 89,762 

Max    J.    Kuney.    Spokane 90.320 

Triangle   Constr.    Co.,    Spokane     93.746 

E.    Hefty.    Portland 96,130 

Mathieson  Constr.  Co.,   Sunny- 
side    97,059 

Clifton  &  Applegate,  Spokane..  98,532 
L.  Romano  Engr.  Corp.,  Seattle  116.973 
Brent    Sturgill,      Inc.,      College 

Place 124.482 


CONTRACT    AWARDED 

SANTA  BARBARA  COUNTY.  Cal. 
—  Peterson  Bros..  239  W.  Olive  St.. 
Inglewood.  at  $3896.18  awarded  con- 
tract by  the  State  Highway  Commis- 
sion, Sacramento,  for  planting  trees, 
shrubs  and  ground  cover  along  about 
1.6  miles  of  highway  in  Santa  Bar- 
bara Coimty,  between  the  west  city 
limits  of  Santa  Barbara  and  Hollister 
Avenue. 

Rexroth  &  Rexroth,  Bakersfield.  at 
$4322.95  submitted  the  only  other  bid 
Ht  the  opening.  May  21.  • 


(1)  1412     tons     liquid     asphaltic     road 

material.   Sype   SC-2; 

(2)  87    tons   liquid    asphaltic   road   ma- 

terial.   Type    MC-2; 

(3)  1.S.3GS  mi.   mixing  and  rolling. 
Plans    and    specifications    obtainable 

from    the  alcove  office   upon   deposit  of 
$10. 


BIDS    WANTED 

WHITE  PINE  AND  NY'E  COUN- 
TIES, Nevada— Until  July  2,  2:00  P. 
M.,  bids  will  be  received  by  the  Bu- 
reau of  Public  Roads,  807  Sheldon 
BIdg..  462  Market  St.,  San  Francsico, 
for  18.381  miles  of  bituminous  sur- 
face treatment  (road  mix)  on  Sections 
A  and  B  of  Route  12,  the  Midland 
Trail  (Current  Creek)  National  For- 
est Highway,  Nevada  National  Forest, 
and  on  S-ection  C  of  Federal  Lands 
Highway  Project  No.  1  (Part  of  Mid- 
land Trail).  Ely-Tonopah  Highway, 
White  Pine  and  Nye  Counties. 

The  work  involves: 


CONTRACT    AWARDED 

DOUGLAS  COUNTY.  Wash.— Lidial 
Constr.  Co..  1006  .Securities  Bldg.. 
Seattle,  at  $26,862  submitted  low  bid 
and  awarded  contract  by  L.  V.  Mur- 
row. Director  of  Highways,  Olympia, 
May  28.  for  grading,  surfacing  with 
crushed  stone  and  constructing  de- 
flection cribs  and  channel  widening 
and  deepening  on  about  3.1  miles  of 
State  Road  No.  2.  Orondo-Pine  Can- 
yon. Federal  Public  Works.  Project 
No,  7757.  in  Douglas  County. 

Total  bids  follow: 

Lidral   Constr.    Co.,    Seattle $26,862 

Clifton  &  Applegate,  Spokane  ...  27,81.=i 
Hallstrom   &   Hallstrom,    Seattle  27,998 

L.     Coluccio.     Seattle 32.411 

N.    A.    Degerstrom,    Spokane 33,047 

Siems-Spokane  Co.,  Spokane..  .  34,206 
Redmon-Turner  Inc.,  Yakima ....  39,974 
L.   Romano  Engr.   Corp..   Seattle  44,193 


LOW    BIDDER 

TILLAMOOK  COUNTY.  Oregon— 
Babler  Bros.,  2407  N.W.  28th  St.,  Port- 
land, at  $14,868  submitted  low  bid  to 
the  Bureau  of  Public  Roads,  W.  H. 
Lynch.  District  Engineer,  New  Po.st 
Office  Bldg..  Portland.  May  28,  for  the 
McMinnville  -  Tillamook  bituminous 
surfacing  treatment  project  FHEC  1- 
A3,  BI,  Siuslaw  National  Forest,  Till- 
amook County. 


BIDS    WANTED 

SHASTA  COUNTY,  Cal.  —  Until 
June  17,  bids  will  be  received  by  the 
Department  of  Public  Works,  Division 
of  Highways.  F.  W.  Haselwood,  Dist. 
Engineer,  Redding,  for  about  0.1  mile 
grading  and  surfacing  with  road-mix 
surfacing  on  crusher  run  base  in 
Shasta  County,  in  the  City  of  Redding, 
between   Court   St.    and  California   St. 

Plans  and  specifications  obtainable 
from  the  above  office.  *  < 


SAN  FRANCISCO— SLOAT  BLVD.  ALIGNMENT— (CITY) 


SAN  FRANCISCO— Chas.  L.  Har- 
ney. 443  Call  Bldg.,  at  $38,207.50  sub- 
mitted low  bid  to  the  Department  of 
Public  Works.  City  Hall,  under  Spec. 
No.  1S.79S,  for  changing  the  alignment 
of  Sloat  Blvd.,  between  39th  and  42nd 
.\  venues: 

The   work   involves; 
(   1)  2,000   q.y.   excavation; 
(  2)  7.500  c.y.   embankment; 
I   3)   90.000    sq.     ft.    Class    E    asphalt - 

concrete  pavement; 
(  4)   19,000   sq.    ft.    8-in.   CTiss   E  con- 
crete pavement: 
(5)   190   tons  asphaltic  conform  pave- 
ment; 
C  6)  40.000    sq.     ft.    emulsified    asphalt 

wearing  surface: 
(  7)   1,400   c.y.    macadam   shoulders,   12 
inches   thick; 


(  8)   120    l.f.    12-in.     vitrified    clay   pipe 

sewer: 
(  9)   45  If.   10-in.  tlo; 

(10)  2.300   l.f.    redwood  headers; 

(11)  1.600  l.f.   bi.rbed  wire  fence,   6-ft. 

high,    7  strands; 

(12)  reconstructlne     liehtlne     system, 

lump   sum; 

(13)  moving    20-in.    water    main    1,200 

ft.  long,   lump  sum. 
Total    bids    follow: 

(A)  Chas.    L.    Harney.    $38,207.50. 

(B)  Fay  Improvement  Co..   $41,860.90. 

(C)  Pacific    States    Constr.    Co.,    $43.- 

375. 

(D)  A.  G.   Raisch  Co.,   $44,897.50. 
(B)   Eaton    &    Smith.    $45,313. 

(F)    Union    Paving   Co.,    $45,977.50. 
All   bidders  of   San    Francisco. 
Unit    bids    follow: 


(A)  (B)  ((■)                 ( 

<    1) $       1.25  $         .92  $         .675     $ 

(   2) .01  .37  .375 

(  3) .25  .272  .30 

(   4) .21  .224  .26 

(  5) fi.OO  4.05  5.00 

(  6) .023  .019  .015 

(  7) 1.05  1.25  1.05 

(  8) 1.70  2.20  1.80 

(  9).... 1.00  1.38  1.10 

(10) .31  .245  .23 

(11) .24  .338  .37                 .40                 .35 

(12) 2946.50  1600.00  l.SOO.OO         1500.00         1800.00 

(13) 1320.00  2200.00  1320.00         1320.00         1320.00 

.Ml  bids  referred  to  the  City  Engln»«r. 


5.00 

4.10 

.03 

.023 

1.80 

1.80 

3.00 

1.80 
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BfDS  OPENED 

SOUTH  SAN  KHANCISnO,  Shu  Mh- 
tpo  I'll..  Cal. — <'lty  <"<iunrll  received 
the    followliiK    hIdH    for    pt.voment    rc- 

'  pnliM  on  Ciiand  Aveii.u("  hetwccn  MIh- 
dldii  Road  iind  Linden  Ave.;  on  Lin- 
den Avenue  between  Armour  Avenue 
and  Uallroiid  Avenue,  and  ini  Ualli'i>:i(l 
Avenue  between  I,lnden  Avenue  and 
a  point   500   fui-t    woHtei-ly   lherfri)iii: 

;       Bidders  fullow: 

I    i  SCHBDULK  NO.    I 

I  (I.)  24,400  sq.  ft.  broken  wearing  sur- 
face to  be  removed; 

\  (b)  16,150  sq.  ft.  broken  base  pave- 
ment to  be  removed; 

(c)  290  tons  asphalt  concrete  wearing 
surface  2-ln.   thick  to   be  laid; 

(d)  480  tons  asph.  concrete  base  pave- 
ment 5-ln.   thick  to  be   laid; 

(e)  10,000  sq.  ft.  corrugi.ted  area  to 
be  burned; 

(f)  37  tons  asphalt  concrete  wearing 
surface  approx.  5-ln.  thick  to  bo 
placed   on  burned  areas. 

(A)  ITnion   I'avhiu  (!o.,   Pun   Francisco. 

(B)  (?h.?g  '•   L.   Harney,   San  Francisco. 

(C)  tVy  Imp.  Co.,  &in  Francisco. 
Ifnit  prices  follow: 

(A)  (B)  (D 

(a)     t  .02         $   .035       $  .04S 

(b)     045  .055  .092 

(c)      5.50  6.00  5.70 

(d)     5.50  6.50  4.95 

(e)     03  .04  .05 

(f)     6.00  6.75  7. no 

SCHEDULE  NO.  II 

(t.)  24,400  sq.  ft.  broken  wearing  sur- 
face to  be  removed; 

(b)  16,160  sq.  ft.  broken  base  pave- 
ment to  be  removed; 

(c)  265  tons  natural  rock  asphalt  con- 
crete wearing  surface  2-in.  thiok 
to  be  laid; 

(d)  440  tons  natural  rock  asphalt  con- 
crete base  pavement.  5-in.  thick 
to  be  Uiid; 

(e)  10,000  sq.  ft.  corrucated  area  to 
be  burned; 

(f)  34  tons  asphf.It  concrete  wearing 
surface  approx.  5-ln.  thick  to  ba 
placed  on  burned  areas. 

(A)   P.   L.   Burr,  San  B^ancisco. 
Unit  prices  follow: 

(A) 

,  (a)    $  .03 

(b)    065 

(c)     6.00 

I  (d)     6.00 

(e)    045 

(f)     - 7,00 

I  Bids  were  referred  to  City  Engineer 
Oeorge  A.  Kneese  for  recommendation 
I  :.t    council    meeting  June   10. 

AWARD    RECOMMENDED 

ALAMED.4  COUNTY,  Cal.— The  Al- 
ameda   County    Board    of    .=!upeTvisors 
]  has    recommended    to    the    PWA    that 
contract  for  the  completion  of  the  ap- 
!  proachea    to    the    Pj.rk    Street    Bridg-e 
i  be   awarded    the   low    bidder,    A.    Soda 
&  Son,  1077  65th  St..  Oakland,  at  $71,- 
620.47. 
Burnett,  Hamilton,  County  Engineer. 


CONTRACT   AWARDED 

SAN  FRANCISCO  —  M.  J.  Lynch, 
Oakdale  and  Barnevald  Aves.,  San 
Francisco,  at  $8810.60  awarded  con- 
tract by  the  Department  of  Public 
Works,  City  Hall,  under  Spec.  No. 
18.862  for  widening  the  roadway  of 
Van  Ness  Ave.  South,  between  21  si 
^nrt    24lh    Streets. 


FUNDS    ALLOTTED 

OREGON,  Washington.  Montana.— 
W.  H.  Lynch,  District  Engineer.  U. 
S.  Bureau  of  Public  Roads.  316  New 
Postofflce  Building,  Portland,  has  an- 
nounced the  forest  highway  programs 
for  1936.  based  on  alloci-tions  of  funds 
under  the  Hayden-c:artwright  Act.  as 
follows: 

Oregon     $1,010,000 

Washington    510,000 

Montana   571,000 


CONTRACT    AWARDED 

SAN  KRANCIKCo,  .\1.  li.ilollnii,  32 
Sholwell  SI.,  at  J2.40n  awarilnl  con- 
Iract  by  llu^  Department  of  P  u  b  I  1  r 
Works,  City  Hall,  under  Spec.  No. 
18,839  for  the  construction  of  nlde- 
walks  on  (.'olumbus  Ave.,  Tayltjr  St., 
Stockton  St.,  and  other  streets,  in- 
volving con.struclion  of  10,000  »q.  ft. 
of    one-course    concrete    sidewalk. 


BIDS   WANTED 

CLARK  COUNTY,  Nevada. --  Until 
June  27,  2  I'.  M.,  bids  will  be  received 
by  the  Bureau  of  I'ubllc  Roads,  8U7 
SheWon  Bldg.,  461  Market  Street,  San 
■''rKncisco,  for  p  1  a  c,  i  n  g  bituminous 
treated  surfiu.lng  (road  mix)  on  3.661 
MiiieK  of  Section  A  of  Route  11,  the 
.Mt.  Charleston  National  Forest  High- 
way, Dixie  National  Forest,   Clark  Co. 

The  work  involves: 
(IJ   1,500   c.y.    unciass.   excav. ;    . 

(2)  75  c.y.  do  for  structures; 

(3)  500    c.y.     mi.     hauling    unclasaified 

excavation; 
(4>  235  l.f.  8-in.   perforated  CMP; 
ir>)   75  c.y.   crushed  rock  or  gravel  for 

backflU; 

(6)  6,500   c.y.    crushed    gravel   for   sur- 

face course; 

(7)  50   cu.    yds.   stockpiling   bituminous 

treated  crushed  gravel; 

(.S)   300  tons  liquid  asphaitic  road   ma- 
terial,   type   MC-2; 

(9)  3.661    miles   mixing  and   rolling. 
Plans   and    specifications    obtainable 

from   the  office   upon  deposit  of  $10. 


BIOS   WANTED 

COCONINO  COUNTY.  Ariz.  —  Until 
June  25,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Public  Roads, 
S02  Title  &  Trust  BWg.,  Phoenix,  for 
placing  -a  seal  coat  on  15.448  miles  of 
Sections  B  and  C  of  Route  4,  the 
.4shfork  -  Flagstaff  -  Angell  National 
Forest  Highway,  K  a  i  b  a  b  National 
Forest,   Coconino  County. 

The  work  involves: 
(1)   ISO    tons    applying    asph.    material: 
^2)   1,500   c.y.    screenings; 

(3)  1,800    l.f.    S-ln.    perforated    CMP: 

(4)  500    c.y.    structure    excavation; 

(5)  600    c.y.     crushed    rock    or    gravel 

for  backfill. 
Plans  and  specifications  obtainable 
from  the  Bureau  of  Public  Roads,  802 
Title  &  Trust  Bldg.,  Phoenix,  or  S07 
Sheldon  Bldg.,  461  Market  Street.  San 
Francisco,   upon  deposit   of   $10.00. 


BIDS    WANTED 

LOS  ANGELES  COUNTY,  Cal.— Un- 
til June  17,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Los  Angeles  County 
Bourd  of  Supervisors,  501  Hall  of  Rec- 
ords, Los  Angeleii,  for  the  improve- 
ment of  Mission  Street  and  Pasadena 
.■We.,  in  South  Pasadena,  from  Fair 
Oaks  Ave.  to  the  west  city  boundary 
at  Arroyo  Verde  Road,  a  total  dis- 
tance of  8,612  l.f.  or  1.61  miles,  under 
Cash  Contract  No.  474.  designated  at 
Unit  20  of  F.P.M^   Project  3123. 

Plans  and  specifications  obtainable 
■from  George  W.  Jones,  County  Road 
Commi.ssioner,  1 1th  floor.  Hail  of  Rec- 
ords, upon  deposit  of  $10  per  set. 

Mame  B.   Beatty,  clerk  of  the  board. 


CONTRACT    AWARDED 

.SAN  FRANCISCO— Chas.  L.  Har- 
ney, 443  Call  Bldg.,  San  Francisco,  at 
$20,936.13  awarded  contract  by  the 
State  Highway  Commission,  Sacra- 
mento, for  about  0.1  mile  pavement 
widening  and  paving  with  Portland 
cement  concrete  and  asphalt  concrete 
in  the  City  of  San  Francisco  on  Fifth 
Street  between  Harrison  and  BiTant 
Streets.  • 

NOTICE   TO    BIDDERS 

STATE  OF  CALIFORNIA— C.  H. 
Purcell,  State  Highway  Engineer,  has 
announced  the  cost  of  blue  line  prints 
for  the  State  Highway  work  now  ad- 
verti.'5ed. 


A  blue  line  print  of  the  title  nhenl 
of  the  plan*  Hhowlng  the  general  lo- 
cation of  work  will  he  furnished  free 
with  the  Special  ProvlHlons.  Blue 
prints  of  the  layout  and  bridge  de- 
tail sheets  will  be  furnished  at  coat 
and  become  the  property  of  the  pur- 
chaser. 

The  following  ahowa  the  coat  o( 
Huch  blue  prints  for  the  work  now  ad- 
vertised, but  to  be  opened  In  Sac- 
ramento on  June  19.  and  In  Los  An- 
grles  on   June   20.    1035. 

.\I-Klv-.SrBd-146-CTjE&A,  bet.  6  ml. 
north  of  Iflythc  and  Vidal.  Bids  to  be 
opened  June  20  (PLANS)  No.  of  sheeta 
2,  no  charge;  (CROSS-SECTIONS) 
Nr).   of  sheets,   none. 

X-Sta-41-B,  bet.  0.8  mile  north  of 
Newman  and  0.2  mile  south  of  Crowa 
Landing.  Bids  to  be  opened  June  19. 
(PLAN.S)  No.  of  sheets.  IS;  cost,  $1.80 
(CROS.S  SECTIONS)  No.  of  sheets, 
166;   cost,   $16.60;   total.   $18.40. 

(hecks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  requests  for 
plans,  specifications  and  proposal 
forms  to  the  office  of  the  State  High- 
way Engineer,  P.  O.  Box  1499,  Sacra- 
mento.   Calif.  • 


BIDS  OPENED 

S'.^VN  FR.^^.NCISCO.- Plombo  Bro-s^  & 
Co.,  1571  Turk  St.,  i-t  $123,880  sub- 
mitted low  bid  to  the  Public  Utilities 
Commission,  City  Hall,  under  Airport 
Contract  No.  34,  fur  the  construction 
of  field  fill  for  extension  of  landing 
field  at   the  San    Francisco  Airport. 

Bids  were  taken  as  follows: 

(1)  240,000  c.y.   fill; 

(2)  50,000  c.y.  rock  surfacing; 

Vi)  20,000   c.y.   removal  of   old   levee. 
Total  bids  follow: 

(A)  Piombo  Bros.  &  Co $123,880 

(B)  Bayshore  Const.    Co 124,600 

(C)  Peninsula    Pu.ving  Co 139.200 

(D)  MacDonald    &   Kahn    Co 169,100 

(B)    Healy-Tibbitts   Const.    Co.  171.100 

Unit  bids  follow: 

(1)  (2)  (3) 

(A)  $0,487    $O.0S    $0.15 

(B)  49      .10     .10 

(C)  445     .60      .12 

(D)  64      .25     .15 

(E)  68375    .10     .10 

Bids  held  under  advisement. 


30— RESERVOIRS  &  DAMS 

BIDS    WANTED 

BONNEVILLE  D.'^M,  Oregon— Until 
June  25  3  P.  M.,  bids  will  be  received 
by  the  U.  S.  Engineer  Office,  Second 
Portland  District,  627  Pittock  Block. 
Portland,  Major  C.  F.  Williams,  Dis- 
trict Engineer,  under  Bid  No.  694-35- 
29,  for  furnishing,  erecting  in  place 
at  the  site,  and  putting  in  an  operat- 
ing condition  seven  steel  intake  gates 
for  the  powerhouse,  nine  sections  of 
steel  draft  tube  stop-logs,  nineteen 
steel  gates  for  the  spillway  dam.  one 
130-ton  gantry  crane  for  the  power- 
house intake,  one  30-ton  gantyr  crane 
for  the  powerhouse  dr.nft  tubes,  two 
350-ton  gantry  cranes  for  the  spillway 
dam,  lifting  beams  for  use  with  the 
cranes  .and  accessories,  for  the  Bon- 
neville   Dam. 

Transportation  costs  via  all  rail  of 
all  machinery,  equipment  and  all  fab- 
ricated materials,  to  be  made  a  part 
of  the  completed  units,  shipped  on 
Government  bills  of  lading  from  con- 
tractor's shipping  points  to  either  Bon- 
neville, Oregon,  or  North  Bonneville. 
Wash.,  as  the  case  may  be,  will  be 
paid  for  by  the  Government.  The  con- 
tractor must  load  and  unload  mate- 
rial from  cars. 

Bids  will  be  taken  .is  follows: 
SCHEDULE    I 
Gantry  Cranes  for   Powerhouse 
(   1)   1     each     furnishing    and    erecting 
.10-ton    draft    tube   gantry   crane: 


M 


PACIFIC    CONSTRUCTOR 


(   ^1    1     rath    furnishinir    and     orertins 

13n-ton  intake  gantry  crano: 
Lifting  Beams  for   Powerhouse  Cranes 
(  3)   27,000  lbs.  structural  carlion   steel 
(  4)  2.000  lbs.  carbon  steel  castinEs: 
(  5)  3.000  lbs.    nickel   steel    ct.stinRs; 
(  6)   2.500  lbs.  machine  st..l; 
SCHEDULE    11 
Seven    Steel    Intake    Gates    for 
Powerhouse 
(  7)   450.000   lbs.    struo.    carbon   steel: 
(  S)  3S0.0OO   lbs.    struc.    silicion    steel: 
(  9)   35.000    lbs.    carbon    steel    castings 
on  gates; 

(10)  21,000    lbs.    carbon    steel    castings 

for  dogs  on  int!.ke  piers; 

(11)  2.100    lbs.    nickel    steel   castings; 

(12)  1.000  lbs.   iron  castings; 

(IS)  40,000  lbs.  chrome  nickel   steel  for 
axles: 

(14)  65.000    lbs.    rolled    carbon    steel 

wheels; 

(15)  500    lbs.    bronze; 

(16)  92    wheel    assembly    roller     hear- 

ings   (160.000    lbs.    capacity); 

(17)  5.500  lbs.   rubber  seals; 

Nine    Steel    Draft    Tube    Stop- Log 

Sections  for   Powerhouse 

(IS)   150,000    llis.    struc.    carbon    steel- 

(19)  220.000   lbs.   struc.    silicion  steel; 

(20)  8.000   lbs.    carbon    steel    castings; 

(21)  2,700   lbs   nickel   steel   castings; 

(22)  2,800  lbs.    Tobin   bronze  bolts: 

(23)  1.600   lbs.    rubber  seaKs; 

SCHEDULE   III 
Gantry  Cranes  for  Spillway  Dam 

(24)  2  each  furnishing  and  erecting  all 

mechanical  and  electrical  appa- 
ratus for  350-ton  gantry  cranes, 
not  including  structural  steel  for 
bridge    frames: 

(25)  450.000  lbs.  structural  carbon  steel 

for  two   35n-ton   gantry   cr!.nes; 
Nineteen   Steel    Gates   for 
Spillway   Dam 
•      (26)   3.500.000  lbs.  structural  carbon 
steel; 

(27)  4.875.000     lbs.     structural      silicion 

steel; 

(28)  200,000  lbs.  carbon  steel  castings; 

(29)  390.000  lbs.     nickel    do; 

(30)  515.000  lbs.    rolled  carbon  steel 

wheels; 

(31)  75.000  lbs.   rolled  nickel   steel: 

(32)  118.000   lbs.    chrome   nickel   stetl- 

(33)  33.000   lbs.   machine   steej; 

(34)  20.000   lbs.    iron    castings; 

(35)  27.000   lbs.   bolt  steel,   nickel; 

(36)  2.000  lbs.   cold  rolled  steel: 

(37)  3.150  lbs.  pipe.  galv.  wrought  iron 

(38)  44.000   lbs.    phosphor   bronze; 

(39)  1.700     lbs.     Tobin    bronze,    except 

bolts  and  screws; 

(40)  5.200  lbs.   Tobin  bronze  bolts  and 

screws; 

(41)  512    wheel    assembly    roller   bear- 

ings  (210,000  lbs.   capacity); 

(42)  2,000    ft.    BM    6xS-in.    white   oak: 

(43)  1,024  each  bearing  seals; 

(44)  23,000  lbs.  rubber  seals  and  cush- 

ions; 

(45)  36    sets    Thrustors   600    pound    ca- 

pacity,   6-in.    stroke   with    wiring 
to   and   including   fixed   collector 
bars. 
Plans    and    specifications    obtainable 
from    the   U.    S.    Engineer   Office.    Sec- 
ond  District.    627   Pittock    Block,    Port- 
land,  or  from   the    U.    S.   Engineer  Of- 
fice,   401   Customhouse.    San    Francisco 
upon    deposit   of   $5    in    the    form    of   a 
U.  S.  money  order  or  a  certifievl  check 
payable  to  "The  Disbursing  Cfflcer.  U. 
S.    Engineer    Ofllce.     .Second    Portland 
District.    627    Pittock    Block,    Portland. 
Oregon."  • 


TO    REJECT    BIDS 

EUREKA,  Humboldt  Co.,  Cal.— Fed- 
eral Public  Works  Administration  has 
recommended  bids  be  rejected  for 
construction  of  pipeline  unit  and  res- 
ei-voir  unit  of  Eureka  Municipal  Water 
Supply  S>-stem.  and  has  approved 
award  of  contract  to  T.  E.  Connolly 
and  Hanrahan  Co.,  461  Market  St.. 
San  Francisco,  for  constructing  head- 
works  unit. 


rWA  re.:ommends  pipeline  and  res- 
ervoir wurk  to  readvertise  alfer 
foundation  for  Mad  River  Dam  has 
been  explored.  City  Council  hae  re- 
jected bids  for  reservoir  and  awarded 
headworks  contract  but  is  holding 
pipeline  bids  temporarily. 

C.  C.  Kennedy.  Call  Bldg.,  San 
Francisco,  is  consulting  engineer.  E. 
P.   Cardner,    city   engineer. 


PREPARING    PLANS 

S'POKANE,  Wash.— City  Water  Su- 
perintendent Alex  Lindsay  is  prepar- 
ing plans  for  the  reconstruction  of  the 
diversion  dam  on  Spokane  River,  and 
construction  of  a  hydro-electric  power 
plant.      Estimated    cost,    $687,500. 

The  work  will  include  replacing  the 
timber  crib  dam  with  an  8-gate  con- 
crete spillwa.v  dam,  59  ft.  high  from 
bottom  of  cutoff  to  top  of  bridge,  and 
28  ft.  high  from  bottom  of  cutoff  to 
crest:  gates  17-ft.  x  26-ft.:  taintor  in- 
dividual hoists;  and  replacing  the 
present  hydro  pumping  plant  with  a 
5400  hp.  hydro  electric  plant  to  drive 
present  centrifugal  pumps.  The  power 
house  is  to  be  of  sufDcient  size  to 
house  three  1800  hp.  adjustable  blade 
propeller  type  turbines  and  three  1625 
KVA  2300  volt  alternators;  no  trans- 
formers. 

The  approximate  quantities  involved 
are: 

Power    House    and    Intake 

(1)  15.000   cu.    yds.    earth   excavation; 

(2)  5700   cu.    yds.    reinforced    concrete; 

(3)  4000   sq.    ft.    sheet   piping; 

(4)  Superstructure.    $14,000; 

(5)  Equipment    as    mentioned    above: 

(6)  3  head  gates,   vertical  lift  type; 

(7)  100.000  lbs.  of  trash  racks. 

Dam 

(1)  13,250  cu.  yds.  reinf.   concrete: 

(2)  1650  cu.  ydsfl  excavation; 

(3)  Removing  1600  cu.  yds.  ashlar  ma- 

sonry; 

(4)  320.000  lbs.   taintor  gates; 
<5)   5000   sq.    ft.    sheet   piling; 

(6)   1000  sq.  yd.  water  proofing  of  ma- 
sonry   wall. 
Work   will  be  financed  by  a  $500,000 
bond    issue    and    a    30%    direct    PWA 
grant. 


FUNDS    ALLOTTED 

FCRT  PECK,  :Mont.— The  Federal 
Public  Works  Administiation  has  al- 
lotted an  additional  $15,000,000  for  the 
construction  of  a  reservoir  at  Fort 
Peck  dam.  The  reservoir  is  neces- 
sary for  regulation  of  the  flow  of  the 
Missouri  River  and  will  provide  for 
8-  to  9-ft.  navigation  on  the  river  be- 
low Sioux  City.  Floods  will  be  re- 
duced and  navigation  will  be  made 
possible. 

Allotments  totaling  $50,000,000  have 
been  made  previously  and  the  project 
will  require  $16,000,000  more  for  com- 
pletion. 


BIDS    WANTED 

LOS  ANGELES  COUNTY.  Cal.— Un- 
til June  19,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Los  Angeles  County 
Board  of  Supervisors,  501  Hall  of  Rec- 
ords, Los  Angeles,  for  the  construc- 
tion of  the  Hall  Beekley  debris  basin 
and  appurtenant  structures,  located 
near  Montrose. 

Plans  and  .specifications  obtainable 
from  C.  H.  Howell,  Chief  Engineer. 
Los  Angeles  Flood  Control  District. 
205  S.  Broadway,  upon  payment  of 
$2.50    per  set.    not    returnable. 


BIDS   WANTED 

LOS  ANGELES  COUNTY,  Cal.— Un- 
til June  19,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Los  Angeles  County 
Board  of  Supervisors,  501  Hall  of  Rec- 
ords. Los  Angeles,  for  the  construc- 
tion of  a  debris  basin  and  appurtenant 
structures  in  Pickens  Canyon,  near 
Montro.-^e. 


Plans  and  specifications  obtainable 
from  C.  H.  Howell,  Chief  Engineer, 
Los  Angeles  Flood  Control  District. 
205  S.  Broadway,  upon  payment  of 
J2.50    per  set.    not    returnable. 

Mame  B.  Beatty,  clerk  of  the 
board.  Certified  check  or  bond  for 
10%    must  accompany  each   bid. 


31  _  PIPE  LINES  &  WELLS 

ELECTION 

TULARE  COUNTY.  Cal.— Board  of 
Supervisors  has  set  July  10  as  the 
date  of  a  second  election  on  a  pro- 
posal to  form  a  municipal  gas  utility 
district  embracing  the  cities  of  Tu- 
lare,   Corcoran   and    Lindsay. 

A  previous  election  held  May  10.  in- 
cluding the  city  of  Porterville  in  the 
formation,  failed  to  carry  by  a  small 
margin.  The  issue  was  favored  in 
Lindsay  and  Tulare,  lost  by  three 
votes  in  Corcoran  and  by  a  vote  of  292 
to   54i   in   Porterville. 

Preliminary  estimates  of  construc- 
tion cost,  as  prepared  by  H.  L.  Hln- 
kel  of  Los  Angeles,   follow: 

CORCORAN:  $32,025  for  seven  miles 
of  the  general  system,  one-half  mile 
of  four-  inch  mains,  six  and  a  half  1 
miles  of  two-inch  mains,  400  services, 
400  meters  and  regulators  and  a  5% 
contingency   fund. 

LINDSAY:  $96,140,  lor  18  miles  of 
the  general  system,  one  mile  of  six- 
inch  mains,  four  miles  of  four-inch 
mains  , thirteen  miles  of  2-inch  mains, 
1200  services.  1200  meters  and  regula- 
tors,   and   5%    contingency  fund. 

TULARE:  $132,680,  for  twenty-nine 
miles  of  the  general  system,  one  mile 
of  six-inch  mains,  four  miles  of  four- 
inch,  twenty-four  miles  of  two-inch. 
1400  services.  1400  meters  and  regula- 
tors  and   7%    contingency  fund. 

Chas.   F.   Burr.   Mayor  of  Lind.^ay. 


BIDS    OPENED 

SAN  MATEO  COUNTY.  Cal.— M.  J.  . 
Lynch,  Barnevald  and  Oakdale  Aves.. ' 
San  Francisco,  at  $2170  submitted  then 
only  bid  to  the  Public  Utilities  Com-  c 
mission.  City  Hall,  under  Spec.  No.  ■ 
W.D.  78.  for  relocating  a  portion  of  the  I 
Alameda  Pipe  Line  on  El  Camlnon 
Real  in   the  City  of  San  Mateo.  ' 

Unit  bids  follow: 

(1)  Removing     150   lln.   ft.   pipe     from 

Neward-San    Lorenzo   Pipe  Linf 
and  relaying.   $7.00. 

(2)  200  cu.   yds.   excavation.   $2.20. 

(3)  425  cu.   fs.  removing  existing  con- 

crete  work.    $.20. 

(4)  2   cu.    yds.    concrete   work,    $.30. 

(5)  100    lbs.    reinforcing   steel.    $.05. 

(6)  140   lin.    ft.      removing     abandoned 

portion   of   existing   line,    $1.00. 

(7)  60  hours,  furnishing  welders,  $2.25 

(8)  Deliver  and  remove  4  welding  ma- 

chines,   $25.00. 
chines.   $2.50. 
(!))   40    hours,    operating    welding    ma- 

32— SEWERS    &~SEWAGE 
DISPOSAL  PLANTS 

BIDS   WANTED 

LOS  ANGELES,  Cal.— Until  June  H 
10  A.  M.,  bids  will  be  received  by  tht 
Los  Angeles  Board  of  Public  Works 
City  Hall,  for  furnishing  and  install- 
ing a  pumping  plant,  pumps  and  pip- 
ing and  sludge  piping  -system  for  th( , 
Terminal  Island  Sewage  Treatment 
Plant,  Terminal  Island,  San  Pedro 
(cash  contract)  PWA  Project  No.  563: 
Unit  No.  3-B.  Plans  and  specifica 
tions  may  be  obtained  from  the  Engi 
neering   Dept.,    Room   656,   City  Hall. 


CONTRACT   AWARDED 

SAN  FRANCISCO  —  Healy-Tlbbitt: 
Con.tstr.  Co..  64  Pine  St..  San  Francis 
CO.  at  $81,370  awarded  contract  by  thi 
Department  of  Public  Works.  Cit! 
Hall,    under   »pec.    No.    18,830  for  con- 
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iilnictlon  nf 
In  Sixth   »t., 

Kfntl    St.     In    ( 


ewers  iind  n;)purtonaneoR 
Section  M,  from  Town- 
iKinn.'l  St. 


CONTRACT    AWARDED 

SAN  Klw\NCISU)— ICaton  &  Smith. 
715  Oi'eiiii  Ave.  Snn  Kraneisco.  at  $1.- 
"ll.'i.riO  awarded  contract  by  the  Uo- 
partnicnl  of  Public  Works.  City  Hall, 
under  Spec.  No.  1.S.778.  for  construc- 
liiin  of  sewer.s  and  appurtenances  In 
Itradford  Street,  between  Cortland 
Ave.  and  u  point  IGO  feet  northerly 
fri.in   the   Morlherly   line  of  Jarboe  St. 


BIDS   OPENED 

SKATTLK.  Wa.sli.— L.  Ooluecio  and 
Co.,  2091  3rd  Ave..  Seattle,  at  1244. 
biddinf;  on  concrete  .sewer,  oertifusal 
cast  i)lpe  on  all  alternates.  f,n\l  a  wood 
siphon,  submitted  low  bid  to  Seattle 
Board  of  Public  Works.  June  S.  for 
the  construction  of  the  Ballard  Trunk 
Sewer. 

The  other  bids  were: 

General  Const.  Co..  Seattle.  ij;247.1ii|i 
biddlnK  on  concrete  wewcr.  vertical 
cast  pipe  on  all  i.lternates,  and  a  steel 
siphon, 

Scalzo.  .\rcorace  and  Co.,  Seattle, 
$249,9fiil,  bidding  on  concrete  sewer, 
vertical  oast  pipe  on  36-  42-  and  48- 
in.  alterni.tes.  monolithic  pipe  on  72- 
in.  alternate,  and  a  steel  siphon. 

I..  Romano  Kngr.  Corp,.  Seattle, 
$2115,6211,  bidding  on  concrete  sewer, 
centrifugal  cast  pipe  on  36-  42-  and 
48-in,  alternates,  monolithic  on  72- 
in..  and  ;.  steel  siphon. 

University  Plumbing  ami  Heating 
Co..  Seattle.  $2fi.S.40r,,  bidding  on  con- 
crete sewer,  centrifugal  cast  i>ipe  on 
all  alternates,  and  a  wood  stave  si- 
phon. 

Engineer's  estimate,   $229,546. 


BIDS    WANTED 

SAN  MATEO.  S.'.n  Mateo  Co..  Oal. 
—Until  June  17,  8  P.  M.,  bids  will 
In:  received  by  the  San  Mateo  City 
Council,  E.  W.  Foster,  City  Clerk. 
Room  6,  City  Hall,  for  the  construc- 
tion of  the  municipal  sewage  disposal 
plant  and  treatment  works  to  serve 
San  Mateo  and  the  .south  portion  of 
Hillsborough.  Estimated  cost,  lU.T,- 
000. 

Bids    will    be    tr.ken   as   follows: 

OUTFAl.1^    SEWER    SYSTEM 
(  1)   124    l.f.    12-in.    vitrified    clay   pipe; 
(   2)   l.l.iS    l.f.    21-in.  do: 

(   3)  6,980    l.f.    24-in.  do; 

(  4)  2,753    l.f.    27-in.  do; 

(  5)   776  l.f.  36-in.  do; 

(  6)  2,726  l.f.  20-in.  cast  iron  pipe; 
(  7)  680  l.f.  24-in.  wood  stave  pipe; 
(7-Alt.)    2726   ft.   20-in.   do; 

PUMPING   PLANT 
(  8)  lump    sum    bid,    pump    house    and 
.screen  chamber.  Equipment  con- 
sists   of    automatic    fire    screen, 
eewage  pumps  and   motors,  pipe, 
valves,    fittings,   control  .apparat- 
us, etc..   r.nd  .til  incidental  work: 
TREATMENT  WORKS 
(  9)   Lump    sum    bid.    control    house. 
clarifier.    gate    well    struc.     sludge 
well,  water  treatment  plant,  me- 
ter boxes,   sludge  digestion   tank 
roadway      (1500     ft.     long.     20-ft, 
wide).    Landscaping,    fencing; 
clarifier    equipment,     pumps,     mo- 
tors,   heating    coils,    valves,    etc.; 
;.nd    sludge  drying   beds. 
Plans    and    specifications    obtainable 
at    the    office    of    E.    P.    Wilsey.    city 
manager  and   city   engineer,   upon  de- 
posit  or  120. 

The  project  will  be  financed  by  an 
185,000  bond  issue,  a  $38,000  PTV'A 
grant.  :.nd  $?2.000  contrihutwl  bv  the 
City  of  Hillsborough.  • 


BIDS    WANTED 

LOS      A.\i;klic.S     Cnl,— Until     June 

10,  2  P.  .M..  J. ids  will  be  received  by 
Hie  Los  .Vngelc.s  county  board  of  su- 
pervisors. 501  Hall  of  Hocord.x.  l-os 
Angeles,  for  constructing  a  concrete 
conduit  on  Vcrd\igo  Wash,  between 
Del  Valle  Ave.  and  the  existing  con- 
vluil  son  ft.  .il.ove  Mountain  Street. 
Involving: 

(1)  34.onn  c.y.  excavation; 

(2)  14.000  c.y.   backfill- 
CD   211.000  c.y.   nil; 

(4)  8950  c.y.   reinforced    concrete; 

(5)  111,000     lbs.     pU.cIng     miscellaneou.s 

metal  ware; 
(0)   060  l.f.   drilling  dowel   holes; 
(7)   12,800    l.f.    placing   fence; 
(SI    ion  l.f.   tile  drains. 

Certified  or  cashier's  check  for  10% 
must  accompany  each  bid.  Mame  B. 
Beatty,  clerk  of  the  board.  Plans  and 
speciflc&.tlons  may  be  obtained  from 
C.  H.  Howell.  Chief  Engineer  of  the 
Los  Angeles  County  Flood  Oontrnl 
District,  207  S.  Broadway.  Los  An- 
Keli'S.  upon  payment  of  $2. .50  per  si-l. 
not    returnable. 


BIDS    WANTED 

LOS      ANGELES.     Cal.— Until     June 
in.   2   P.    .M.,    bids    will   be   received   by 
the    Los    Angele.s   county   board   of    su- 
pervisors,    Sni     Hall    of    Records,     Los 
.\ngcles,    for    constructing    a    concrete 
lined   channel   on    Verdugo  Wash    from 
the    debri.s    dam,     approximately     17n0 
feet   southerly,    involving: 
6.000  c.y.   fill; 
4.SirO   C.y.    compacted   fill; 
2,375    c.y.    reinf.    concrete    (645    c.y.    of 

which   may  be  pneumatically  plr.c- 

ed); 
154,000    lbs.    placing   reinf.    steel ; 
150  c.y.    crushed   rock  drains; 
1.425    l.f.    placing    tile   drains; 
100   l.f.    drilling    dowel   holes; 
100   lbs.  placing  misc.  metal. 

Certified  or  cashier's  check  for  10% 
must  accompany  each  bid.  Mame  B. 
Beatty.  clerk  of  the  board.  Plans  and 
specificf.tions  may  be  obtained  from 
C.  H.  Howell.  Chief  Engineer  of  the 
Los  Angeles  County  Flood  Contnu 
Pistrict.  207  S.  Broadway.  Los  An- 
geles, upon  i>ayment  of  $2.50  per  set. 
niit    returnable. 


BIOS  OPENED 

.SAN  FRANCISCO— Eaton  &  Smith. 
715  Ocean  Ave.,  at  $1765.50  submitted 
low  bid  to  the  Department  of  Public 
Works,  City  Hall,  under  Spec.  No. 
18.77S  for  construction  of  sewers  and 
appurtenances  in  Bradford  Street,  be- 
tween Cortland  Ave.  and  a  point  160 
feet  northerly  from  the  northerly  line 
of    Jarboe    Street, 

The  work   involves; 
(1)   410  lin.   ft.   S-in.  vitrified  clay  pipe 

sewer; 
|2)   2S    each    "Y"    branches    on    V.C.P. 

sewer: 
(3)  2  each  brick  manholes. 

Total  bids  follow: 

(A)  Eaton    &    Sroith.    $1765.50. 

(B)  M.   Bertolino.   $1979.50. 

(C)  Chas.   L.   Harney.   $2428. 
All   bidders  of  San  Francisco. 
Unit    liids    follow: 

(A)       (B)        (C) 

(1) $     3.75  $     3.75  $     5.00 

(2) 1.00         4.00         1.00 

(3) 100.00     110.00     175.00 

All  bide  referred  to  the  City  Engi- 
neer. • 


33—  WATER  WORKS 


BIDS    WANTED 

SAN  FRANCISCO.— Until  June  19. 
2:30  P.  M..  bids  will  be  received  by 
the  Department  of  Public  Works.  Rm. 
251.  City  Hall,  under  Spec.  No.  is. 844 
for  installing  Section  "A"  of  the  Park- 
Presidio  District  Extension  to  Auxi- 
liary Water  Supply  System  for  Fire 
PrPotection.     Estimated    cost.    $75.0on. 


The  work  will  be  Inchted  on  Ihe  fol- 
lowing slrrcld: 
Twi^lfih  Ave.:  Cabrlllo  to  Cnllfornla. 
California  St.:  I2lh  Ave.  lo  Argueilo. 
ArBucllo  Blvd.:  California  to  Hncra- 
nicnto  St. 

Sacram<nto    St.:     Argueilo    Blvrl.    to 
Lyon   St. 
Lyon  St.:   Sacramento  lo   Pi.cKlc  SI. 
Pacific  St.:  Lyon  to  Iiivlsadero  St. 
Bids    will    bi-    lak.-n    ;,>.    follyws: 
Cast   Iron   Pipe  and   Special 
Castings   in    Place: 
(   l;   30    l.f.     14-in.    Class    E    bell    and 

spigot,   lugged; 
(   2)    1157    l.f.     12-ln.    Cli.sR    G    bell    and 

spigot,  plain; 
(  3)    120    if.     12-ln.    Class    G    bell    and 

spigot,    luggi-d; 
(   4j    S016    l.f.    12-in.    Class    F    hell    and 

spigot,  plain; 
(  5J   576    l.f.     12-ln.    Class    F     bell    and 

spigot,    lugged; 
(  6J   3865    l.f.    12-in.    Class    E    bell    and 

spigot,  plain; 
(  7)   240    l.f.    12-in.    Class    E    bell    and 

spigot,   lugged; 
(  8)   425     l.f.    8-ln.     Cla.ss    G     bell    :.nd 

spigot,    lugged; 
(  9)    1    12-in.    gate    valve,    in    place; 

(10)  23   10-in.   do; 

(11)  32    8-in.    do; 

(12)  32  stand,  h.p.   hydrants,    in  place; 
Note;    Items    Ito    12.    inclusive.    Cast 

Iron  Pipe.  Valves.  Hydrants,  and  Spe- 
cial Casting.s.  will  be  furnished  by  the 
city. 

(13)  70.000  lbs.  pig  lead,  furnish,  d  and 

delivered; 

(14)  8.0000  lbs.   cast  steel  special  cast- 

ings,   furni.shed    and    delivered; 

(15)  SO. 000  lbs.   cast    iron   special  cast. 
ings.   furnished  and  delivered; 

(16)  23,300  lbs.   manhole  and  valve  box 

cast  iron  frames,  covers  and 
dust   pans,   furnished  and  placed 

(17)  25.500    lbs.    wrought    iron    bolts, 

nuts  and  washers,  furnished  and 
placed; 
(IS)  85  lbs.    reinforcing   steel,   furnish- 
ed ;,nd  placed: 

(19)  22  c.y.  Class  B  concrete  in  place; 

(20)  S070   c.y.   excavation  and  backfill; 

(21)  38.400     sq.     ft.     asphalt  -  concrete 

navement  (2-in.-6-in.)  Class  F 
concrete: 

(22)  620  sq.   ft.   concrete   pavement   (6- 

in.)   Class   E  concrete; 

(23)  520  sq.   ft.  concrete  sldewt.lk   (one 

course); 

(24)  20  c.y.   crushed  rock,   furnished  & 

placed; 

(25)  40    tons   bell   and   spigot    pipe   or 
double   spigot    pipe,    without   1ug«, 

In  Classes  C  to  H,  Inc..  and  In 
nominal  dia.  of  8-  to  18-in.  inc.: 

(26)  4     tons    bell    and    spigot    pipe     or 

double  spigot  pipe,  with  bolting 
lugs,  in  classes  C  to  H  inc..  and 
In  nominal  dia.  of  8-  to  18-n. 
Inclusive; 

(27)  250   sq.    ft.    asphalt-cone,    wearing 

surface.  2-in.   thicT;. 

Note:  Items  13  to  27,  inclusive;  all 
material,  including  Pipe,  .shall  be  fur- 
nished t)y  the  Contractor. 

Plans  and  specifications  obtainable 
from  City  Engineer  John  J.  CKsey. 
Room  351.  City  Hall,  upon  cash  de- 
posit of  $10.00.  •  I 


34  — PARKS   AND   PLAY- 
GROUNDS 

CONTRACT    AWARDED 

OAKLAND.  Cal.  —  Pacific  Coast 
Fence  Co..  1033  5th  Ave..  Oakland,  at 
$2847.15  awarded  contract  by  City  of 
Oakl.and  Port  Commission  for  furnish- 
ing fence  materials  and  gates  for 
Outer  Harbor  and  Ninth  Avenue  Ter- 
minal.  Oakland. 
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RENIN.  PAVING, 
TEICHERT  LOW 
ON  STATE  JOBS 


Teichert    Bids    $94,297    For 
Surfacing,  Peninsula 
$88,683  on  Bridges 


;  SACRAMENTO,  June  12.  —  Bids 
[(in  two  contracts  for  work  in  Mou- 

ilerey    and    Madera    Counties    were 
opened    here    today    by    the    State 
Highway   Coniniission. 
A.    Teichert   &   Son.   Sacramento. 

iat  $94,297,  submitted  the  lowest  of 
three  proposals  for  about  7.S  iviles 
plant-mixed  surfacing  in  Madeia 
County  between    Coarse   Gold    and 

lOakhurst.    The  other  bidders  vvere 

'Union  Paving  Co.,  San  Francisco. 
$118,947;  and  Central  States  Const. 

•Co..  Oakland,  ^57,482. 

Low  bid   for  construction   of  two 

•timber  bridges  in  Monterey  Couniv 
approximately  40  miles  north  of 
San  Simeon  was  submitted  by  Pe- 
ninsula Paving  Co.  of  San  I'lan- 
Cisco,  at  $88,683. 

:    Total  bids  on  the  Monterey  Coun- 

ity  bridges  were: 

IPeninsula  Paving  Co..  S.  F.  $88, fix.'', 

■B,  T.  Lesure.  Oakland 

M    B.  McGowan.  Inc.,  S.  F. 

A.  H.  Vogt  Co.,  Inc.,  S.  F 

Rocca  &  Co.,  San  Rafael 

F.  C.  Amoroso  &  Sons,  S.  F.  94.98' 
R.  R.  Bishop,  Long  Beach....  ^?>.i"?. 
Harry  .1.  Oser,  S.  F 97.427 

E  T.  I^esnre.  second  low  bidder, 
.last  week  submitted  a  low  proposal 
'of  $92,728  to  the  commission  for 
(Construction  of  two  similar  timber 
Ibridges  in  the  same  locality. 


92.04:! 


92  87(1 
9.'?..5SS 


SERA  BUILDS  BRANCH 
LIBRARY  IN  OAKLAND 


I  Construction  of  the  Glcnview 
branch  library  on  Wellington  Ave.. 
Oakland,  being  built  by  SERA  labor 
is  nearing  completion,  according  to 
Chas.  F.  B.  Roeth,  relief  administra- 
tion director  for  Alameda   county. 

The  one-story  frame  and  stucco 
building,  which  is  now  approximate- 
ly 90  percent  complete,  has  provid- 
ed employment  for  22  men  for  a  pe- 
riod of  480  working  hours  at  a  cost 
nf  $17,144.  The  project  has  been  un- 
Ider  the  direction  of  H.  I,.  .Jones. 


FRESNO  HALL 

BIDS  JULY  11 


Bids  for  construction  of  the 
$375,000  Fresno  municipal  audi- 
torium will  be  opened  July  i  i, 
the  contract  having  been  autho.- 
ized  for  advertising  last  wcc 
following  approval  by  PWA  of 
revised   plans. 

The  principal  change  in  plans 
since  the  project  was  first  ad- 
vertised is  elimination  of  two 
wings  which  were  to  have  con- 
cained  a  concert  hall  and  exhibi- 
tion  rooms. 

Original  bids  received  for  the 
work  were  rejected  because 
they  exceeded  the  funds  avail- 
able. Low  bidders  at  that  time 
were:  general  work,  Dinwiddie 
Construction  Co,  $442,900;  ele 
trical  work,  Wessell  Electric 
Co.,  $209,960;  and  mechanical 
work,     Scott    Co.,    $88,375. 


State  PWA  Office 
Advised  of  Loan 
Interest  Change 


The  San  Francisco  office  of  the 
Federal  Public  Works  Administra- 
tion has  been  notified  that  interest 
on  loans  from  the  Federal  govern- 
ment under  the  $4,000,000,000  works 
program  will  be  at  the  old  four  pei 
cent  rate,  Clifton  E.  Hickock.  A^;- 
sistant  State  PWA  Engineer,  said 
yesterday. 

It  had  been  announced  previous- 
ly that  the  interest  rate  would  be 
three  percent.  Administrator  Har- 
old L.  Ickes  said  the  restoration  of 
the  four  percent  rate  was  recom- 
mended by  the  Advisory  Commit 
tee  on  Allotments  with  the  inten 
tion  of  attracting  private  capital  to 
finance  expenditures  not  donated 
outright  by  the  Federal  govern- 
ment, Washington  dispatches  state. 

Authority  to  accept  applications 
for  45  percent  grants  from  com- 
munities and  other  agencies  desir- 
ing to  sell  their  securities  on  the 
open  market  has  been  received 
here.  Mr.  Hickock  said.  Special 
forms  have  been  provided  for  this 
type  of  applications  as  distinct 
from  those  re(iuesting  both  loan 
and  grant. 


BIDS  ASKED  ON 
GRADING  PROJECT 
IN  SAN  MATEO 

Highway     Commission     Sets 

Dates  For  Proposals  On 

Two  Contracts 

SACRAMENTO.  June  11.— Bids 
on  two  highway  projects  involving 
grading,  surfacing,  paving  ano 
bridge  widening  were  asked  today 
by  the  State  Highway  Commission. 
The  projects  are  located  as  follows; 
San  Mateo  County:  Grading,  sui- 
facig  with  crusher  run  base,  and 
applying  bituminous  surface  treat 
ment  on  3.6  miles  between  Edge- 
mar  and  Thornton.  Bids  open  in 
Sacramento  July  3.  The  work  in- 
volves, among  others,  major  items 
of  approximately  250,000  cu.  yds. 
unclassified  roadway  excavation:  1- 
150,000  station  yards  overhaul:  1".- 
500  tons  crusher  run  base;  2.150 
tons  screenings;  28,000  feet  of  red- 
wood timber; 6,922  feet  of  corrugat- 
ed metal  pipe,  and  1,230  feet  of  per- 
forated  metal   pipe  underdrains. 

Los  Angeles  and  Ventura  Coun- 
ties: Grading  and  paving  with  Port 
land  cement  concrete  about  ."i.fi 
miles  and  widening  two  bridges  be 
tween  Little  Sycamore  Canyon  and 
Encinal  Canyon.  Bids  will  be  op- 
ened July  11  in  Los  Angeles  by  the 
State  Highway  Engineer.  The  work 
will  require  approximately  2.^8. .".ii" 
cubic  yards  unclassified  roadway 
excavaton:  835,000  station  yards 
overhaul;  5,200.000  gallons  water: 
55,000  square  yards  blending  sub 
grade:  50.500  square  yards  prepar- 
ing subgrade:  10.100  cubic  yards  r.«' 
Class  A  Portland  cement  concrete 
pavement:  1.075  cubic  yards  Class 
A  cement  concrete  in  bridges  and 
structures:  139.000  pounds  bar  re- 
inforcing steel,  and  other  items 


REDWOOD  MILLS 

PRODUCTION  OFF 


California  Redwood  Association 
mills  reported  production  for  the 
week  ended  June  1  as  6.212.000  ft.. 
shipments  5,944.000  ft.;  new  busi- 
ness 7.359.000  ft  ;  week-end  orders 
on  had  49,229.000  ft.  Fifteen  id(-n- 
tical  mills  reported  production  sit 
percent  less  and  new  business  '2 
percent  Tess  than  for  the  snr.ie 
■week  last  year. 
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S.  F.  District  Engineer  Starts  Program 
For  Work-Relief  Highway  Projects  in 
Three  States;  $22,000,000  Allotted 

Under  instructions  from  Thomas  H.  MaqDonald,  chief  of  the  Bu- 
reau, the  San  Francisco  district  office  of  the  U.  S.  Bureau  of  Public 
Roads  is  working  with  state  highway  departments  of  California,  Nevada 
and  Arizona  on  preliminary  programs  of  highway  construction  and  grade 
crossing  structures  to  be  financed  with  funds  already  allotted  from  the 
work-relief  appropriation.  These  three  states  have  been  apportioned 
$12,560,843  for  highways,  roads  and  streets  and  $9,629,721  for  grade 
separation    structures    from    th 


itial  allotuieut  of  $400,000,01)0  (or 
this  type  of  worli.  Tlie  program  in 
each  state  will  be  supervised  by  C. 
H.  Sweetser.  district  engineer  in 
San  Francisco. 

Pending  definite  and  detailed  in- 
structions (or  expenditure  o(  this 
allotment,  Chie(  MacDonald  has 
advised  his  district  engineers  to 
prepare  partial  programs  (or  each 
state  in  cooperation  with  state  en- 
gineers. Preterence  will  be  accord- 
ed projects  using  90  percent  labor 
from  relie(  rolls  and  (or  those  us- 
ing a  minimum  o(  $1400  total  ex- 
penditure per  man  per  year.  An 
estimate  o(  the  number  to  be  em- 
ployed and  the  cost  and  character 
of  materials  will  be  required  (or 
each   project. 

Not  less  than  25  percent  of  ap- 
portionment is  to  be  expended  for 
secondary  projects,  which  are  to  be 
located  off  state  or  Federal  high- 
way systems,  except  where  state 
mileage  includes  all  principal  coun- 
ty roads. 

The  terms  so  far  determined  in- 
dicate on  highway  projects  the  ne- 
cessity for  doing  first-stage  con- 
struction from  work-relief  (unds  in 
order  to  meet  requirements  (or  a 
high  percentage  o(  direct  labor  and 
for  surfacing  with  regular  Fedenil 
aid  appropriations,  engineers  point- 
ed  out. 

In  accordance  with  the  policy  o( 
locating  work  where  the  need  (or 
relie(  is  greatest  the  San  Francisco 
office  of  the  Bureau  has  been  sup- 
plied with  a  tabulation  showing  re- 
lief cases  by  counties.  This  tabu- 
lation shows  261,140  relief  cases  in 
CalKornia,  with  the  distribution 
among  the  (our  most  populated 
counties  as  (ollows:  Los  Angeles, 
117,505;  San  Francisco,  34.4.'?S:  , ^ ' 
ameda.  18,808;  San  Diego,  11  so" 
The  total  in  Nevada  is  5260  and  in 
Arizona  22,056. 

A  memorandum  from  Mr.  Mar 
Donald  giving  advance  information 
relative  to  the  grade  crossing  pro- 
gram with  work-relief  (unds  has 
been  received  by  the  San  Francisco 
office.  The  text  o(  this  memoran 
dum  is  given  below  (or  the  guid 
ance  of  local  engineers  who  are 
preparing  projects  to  include  in  the 
state  program : 

m  Projects  may  be  selectpii 
without  limitation  as  to  location 
except  that  not  less  than  25  pe-- 
cent  of  a  State's  apportionment 
shall  be  applied  to  crossings  wi"i 
secondary  or  feeder  roads  whicli 
roads,  for  the  purpose  of  the  grad" 
crossing    regulations,    will    b&     de- 


fined as  including  roads  outside  o( 
municipalities  or  streets  within 
municipalities  which  are  not  includ 
ed  in  the  approved  system  o(  Fed- 
eral-aid highways  or  extensions 
thereo(.  This  definition  (or  all 
practical  purposes  means  that  there 
will  be  no  limitations  regarding  lo- 
cation o(  grade  crossing  projects 
so  that  (except  as  hereinader  in 
dicated)  they  may  be  selected  en- 
tirely with  respect  to  relative  tra( 
fie  hazards  and  the  possibility  uf 
providing  employment  in  areas 
where  relatively  large  unemploy- 
ment exists. 

(2).  In  order  to  secure  a  reason- 
ably equitable  distribution'o(  bene- 
fits to  the  various  railroads  oper- 
ating in  the  State  grade  crossing 
projects  shall  be  apportioned  wit'i 
in  practical  limits  to  the  several 
railroads  in  such  manner  that  the 
total  cost  of  the  project  or  projects 
for  the  elimination  of  grade  cross- 
ing hazards  on  any  individually  op- 
erated railroad  will  have  approxi- 
mately the  same  relation  to  the  to- 
tal apportionment  to  the  State  as 
the  mileage  of  that  roalroad  ownrd 
or  operated  bears  to  the  total  mili'- 
age  o(  railroads  owned  or  operated 
in   the  State. 

The  mileage  oi;  high  speed  elec- 
tric lines  may  be  considered  by  the 
State  in  programming  projects,  in 
which  event  such  total  mileage 
shall  be  reported  by  a  State  in  sub- 
mitting the  first  increment  o(  its 
program.  Nothing  in  this  method 
o(  distribution  shall  operate  to  pre- 
vent the  elimination  o{  hazards  at 
main  line  crossings  o(  indiv'duH' 
railroad  which  may  have  only  a 
relatively  small  mileage  in  the 
State. 

(3).  The  funds  apportioned  for 
this  program  shall  be  available  to 
pay  the  entire  cost  of  projects  of 
the  (ollowing  character  exclusive 
o(  any  charges  (or  rights  of  wav 
and/or  property  damage. 

(a).  The  separation  of  grades  at 

crossings. 
(h).  The    protection    of    grade 

crossings. 
'c1.  The   reconstruction   of  exist- 
ing  railroad   grade   crossing 
structures. 
fd).  The   relocation   of  highway.^ 
to  eliminate  grade  crossings. 

f4),  Regulations  will  require  that 
90  percent  of  the  persons  emploved 
on  any  project  shall  be  obtained 
from  relief  rolls  and  all  projects 
will  be  measured  for  approval  on 
a  basis  of  .|1,400  total  expenditure 
for  labor,  materials  and  incidentals 


CONCRETE  PLANT  \ 
AT  GRAND  COULEE 
TO  COST  $3,000,000 

Contractor    Completes    Plans  rj 

For  Conveyor  System  To     'j 

Handle  Aggregates  I 


Gravel  -  washing  and  screeningj 
concrete  mixing  and  distributing: 
equipment  representing  an  invest- 
ment o(  nearly  $3,000,000  will  be' 
installed  at  Grand  Coulee  Dam  by 
Mason-Walsh-Atkinson-Kier  to  han- 
dle concrete  work.  | 

Plans  outlined  by  the  company| 
engineering  department  call  for 
such  items  as  three  6000-gallon  per 
minute  pumps,  two  2300-gallon  per 
minute  pumps,  more  than  thrne 
miles  o(  conveyor,  a  16-inch  pipe- 
line 3000  (eet  long,  a  screening  ;i!id 
washing  plant  five  stories  high,  ami' 
40x7S  (t.  in  size,  a  66x36-(t.  cri:sher, 
building,  a  4,500,000  cu.  yd.  waste- 
pile,  two  big  shovels,  a  water  clean-; 
ing  system  composed  o(  two  huge 
tanks  125  (eet  in  diameter,  and 
giant  storage  piles. 

The  following  method  for  pre 
paring  gravel  and  sand  for  the  man 
ufacture  of  concrete  will  be  used: 
Two  pendulum  conveyors,  exactb 
the  reverse  of  the  present  excava 
tion  stacker,  swinging  in  a  semi 
circle,  with  a  diameter  of  460  feet 
and  loaded  by  one  shovel  each  ' 
working  against  a  40-f.t  high  bank 
will  pick  up  the  aggregate  in  thf 
Brett  pit.  high  above  Mason  Jity.  ' 

The  pendulum  conveyors  wil. 
carry  the  material  to  the  niaui  coni 
veyor.  The  centtr  of  the  Breit  pii 
2300  by  900  feet  in  area,  is  aboui'. 
8250  (eet  (rom  the  center  o(  tht 
dam. 

The  main  conveyor,  60  in.  widei; 
with  a  capacity  o(  2500  'ons  pevi 
hour,  will  dump  the  gravel  over  th* 
edge  ol  the  hillside  into  a  natural 
chute  and  create  a  pile.  A  60-incIi 
conveyor  will  pick  up  the  materia 
(rom  the  bottom  o(  this  pile  ano 
transport  it  to  the  primary  screen- 
ing  and  crushing  plant,  where  thi 
larger  rocks  will  be  crushed. 

From  there  the  material  wil'  li' 
taken  by  a  4S-inch  conveyor  to  ; 
balancing  pile,  (rom  which  it  wil 
be  drawn  out  at  a  unKorm  rat' 
without  dependence  on  theuni(orni' 
ity  o(  the  excavation  operations. 

From  the  bottom  o(  this  5000-'o 
balancing  pile,  two  conveyors  wil 
take  the  material  to  the  top  stor 
o(  the  washing  and  screening  pian( 
where  it  will  be  washed  and  segi« 
gated  into  (our  sizes  of  gravel  an 
three  of  sand.  Each  size  will  b 
stored  in  its  own  stock'  pile.  Ahou 
4.400,000  cubic  yards  o(  a£;;!iegat, 
will  be  washed  and  screened. 


per  man  per  year,  or  on  a  basis  ( 
40  percent  of  the  total  cost,  ii 
eluding  cost  of  property  to  go  t 
the  labor  directly  employed  on  th 
project. 

(5).  There  must  be  subniittp 
with  all  programs,  information  g' 
ing  estimated  number  of  m,en  to  1 
employed  (man  hours)  and  estinia 
ed  cost,  quantity  and  character  ( 
materials  required  (or  each  projec  . 


PACIFIC    CONSTRUCTOR 


540,000  FOR 

CITY  SCHOOLS 
ASKED  BY  BOARD 


ducation     Department     Has 
I    Funds  To  Supplement 
!  PWA  Grant 


The  San  Francisco  Board  of  Kdu- 
[<lon  has  ic(iii('slt'(l  Mayoi  Rossi 
I  file  application  with  llie  Fed.-ral 
I  blic  Wortts  Administration  lor 
[grant  to  aid  in  financing  scliool 
[iistruction  to  cost  $f)40,0U0.  Tlic 
lard  desires  a  grant  of  $24^5  (idii. 
:  45  percent  of  the  total  cost,  lot 
Ij  work,  which  it  believes  may  be 
[inplcled  prior  to  Oct.  1.  IBSfi. 

Projects  contemplated  undoi'  lii" 
-lool  department  progiani  includ-^ 
[inacliine  shop  at  (Jeorge  VV:'.sh- 
i<ton  High  School  to  cost  $2riil.- 
II;  a  similar  building  to  cost 
FT5,000  at  Marina  Junior  High 
Fhool;  construction  of  eight  addi 
I  nal  classrooms  at  Aptos  .lunior 
Igh  School  at  a  cost  of  .$811.000 ; 
311  a  $30,000  auditorium  at  Daniel 
\?bster  Elementary   School. 

The  balance  of  the  cost  of  the 
Hidings  not  provided  by  the  Fed- 
?il  government,  $297,000,  would  be 
i.'luded  in  the  school  department's 
1!5-19.S6  budget.  In  its  letter  to 
Tiyor  Rossi  the  board  suggests 
[.it  prompt  application  to  the  P  W 
.■■be  made,  together  with  a  request 
f.'  an  early  decision  by  the  gov- 
piment,  as  the  fina'  hud<rot  '  ■ 
t'   next   fiscal    year   must    be   pub 

led  not  later  than  .Tuly  20. 


^LL  VALLEY  SEEKS 

$50,000  CITY  HALL 


I'lans  for  construction  of  a  $.')0,- 
0)  city  hall  at  Mill  Valley  if  Feri- 
Bils  funds  are  available  to  aid  in 
f'ancing  the  work  was  revealed 
li't  week  when  the  city  council  aiv 
pnted  a  committee  to  investigate 
I',  possibility  of  obtaining  a  grant 
f  the  pro.iect  from  the  Public 
V)rks  Administration. 

Mayor  H.  Walter  Johnson.  Ern- 
'  IJttle.  chairman  of  the  city  hd'' 
'■nmittee.  and  City  Attorney  K 
f  Synionds  were  appointed  to  seek 
Fleral  aid  for  the  pro.iect. 

'roperty  adjacent  to  the  buildine 
"ich  now  houses  the  city  depart- 
nnts  has  been  purchased,  and  it 
i.  possible  that  the  new  buildinsj 
w'uld  be  extended  over  both  pron- 
Pies.  The  city's  share  of  t'lp  cost 
vuld  be  raised  bv  a  bond  issue 

OUNTY  Rim.niNG 

INSPECTORS   NAMED 


Vlameda  County  Board  of  Suiier- 
iors  has  approved  appointment 
I.Abbot  A  Hanks.  Inc..  as  festinc 
"rineers  for  cement,  aggregates, 
lii'gn  of  mixers  and  concrete  cv- 
lirler  compression  tests  for  the 
^imeda  county  court  and  ofce 
h  Idlne  Hersey  Inspection  Bu- 
riu  has  been  appointed  to  inspect 
a^J  test  reinforcing  steel. 


KERN  ADOPTS 

PWA  PROGRAM 

Kern  county  voters  will  pass 
on  a  bond  issue  of  $450,000  at  an 
election  July  30  recommended 
by  a  citizens'  committee  to  pro- 
vide for  seven  county  institu- 
tional buildings.  If  the  bonds  are 
approved  application  will  be  fil- 
ed with  PWA  for  a  grant  to 
bring  the  total  available  for  new 
buildings  to  $665,000.  Projects 
to  be  Included  are;  Central  Li- 
brary, $250,000;  County  Hospital 
Addn.  $250,000;  Detention  Home 
$30,000;  Taft  Natatorlum,  $35,- 
000;  Taft  Library,  $20,000;  Taft 
Hospital,  $40,000;  Delano  Hos- 
pital,  $40,000. 


DAY'S  BUILDING 
PERMITS  IN  S.  F. 
TOTAL  $77,000 

Residential  Work  Applications 

Keep    City's    Bureau 

Busy 


Health  Director 
Recommends  City 
Hospital  Building 


Construction  of  hospitals  to  cost 
$1,868,000  has  been  recommended 
by  Dr.  J.  C.  Geiger.  director  of  the 
San  Francisco  Health  Department 
for  inclusion  in  any  work-relief  or 
PWA  program  approved  by  federal 
officials.  Listed  as  most  important 
in  the  Health  Department  program 
for  future  construction  are  a  $500.- 
000  infirmary  at  Laguna  Honda 
Home,  a  $325,000  convalescent  unit 
at  San  Francisco  general  hospital, 
and  a  maternity  hospital  to  care  for 
maternity  cases  now  handled  in 
general  hospital  wards. 

Also  included  in  the  program  are 
emergency  hospitals  in  the  Bay- 
view,  Park-Presidio  and  Chinatown 
districts. 


MONTANA  ENGINEER 

STAFF  IS  CHANGED 


Col.  D.  A.  McKinnon,  acting  Mon- 
tana state  director  tor  PWA  unti; 
June  1,  has  succeeded  R.  D  R:i 
der  as  chief  engineer  for  the  Mon- 
tana State  Highway  Commission 
Mr.  Rader,  who  has  held  hi«  • 
for  eight  years,  has  been  appointed 
bridge  engineer  to  expedite  con 
struction  of  grade  separation  struc- 
tures. 

Col.  McKinnon  has  recommended 
his  former  assistant.  V.  H.  Walsh, 
to  succeed  him  as  PWA  director  tor 
Montana. 


PWA  MOVES  OFHCES 

TO  HEWES  BUILDING 


San  Francisco  oflices  of  the  Fed 
eral  Public  Works  Administration 
are  now  located  at  Rm  1210,  Hewes 
Building.  995  Market  Street.  A(;tinB 
State  Director  A.  D  Wilder  hae 
announced.  The  new  telephone 
number  is  SUtter  1263. 

Transfer  of  the  offices  from  the 
State  Building,  where  they  have 
been  located  s  i  nc  e  headquarters 
were  established  here,  was  effected 
Saturday. 


Building  permits  for  work  to  cost 
•fTT.OOO  were  Issued  Tue.sday  by  the 
Central  Permit  Bureau  of  the  San 
Francisco  Department  of  Public 
Works,  according  to  S  J.  Kosen- 
hlnm,  head  clerk. 

The  Salvation  Army  received 
(he  largest  single  permit  of  the  day, 
for  alterations  to  their  head>,uar- 
ters  at  115  VaUiicia  Street.  Cost 
of  the  work  is  sit  at  $15,000.  Liml- 
gren  and  Swinerton  are  general 
contractors  for  the  work,  for  which 
plans  were  prepared  by  Architect 
Douglas  I  ^cre  Stone. 

Permits  totaling  $12,000  for  three 
frame  residences  to  be  located  on 
Dewey  boulevard  near  Pacheco  St. 
,vere  issued  to  R.  F.  Galli.  The 
houses  will  cost  $4,000  each. 

D.  Costantino  received  a  permit 
to  erect  a  2-story  frame  flat  build- 
ing on  Lombard  street  near  Brod- 
erick  at  a  cost  of  $10,000.  Plans 
were  prepared  by  C.  M.  Baker. 

Mr.  and  Mrs.  Frank  H.  partholo- 
mew  received  a  permit  for  a  two- 
story  frame  residence  to  cost  $8.- 
900.  The  dwelling  will  be  erected 
at  the  southeast  corner  of  Saint 
Germain  and  Glenbrook  avenues. 
Clarendon  Heights,  by  Frank  F. 
Nelson.  Inc.  Architects  Masten  & 
Hurd  prepared  the  plans. 

Other  permits  issued  Tuesday  in- 
cluded several  frame  residences,  al- 
terations to  warehouses,  flats  and 
dwellings,  and  a  number  of  elect. ic 
sign   installations 


APPROVE  DESIGN  FOR 

BONNEVILLE  FISHWAY 


Design  for  fishways  at  Bonne- 
ville Dam,  cost  of  which  is  estimat- 
ed at  $3,200,000,  has  been  definitely 
determined  by  the  IT.  S.  army  engi- 
neers, according  to  dispatches  from 
Oregon.  The  fishways  are  planned 
to  preserve  the  salmon  industry, 
which  otherwise  would  be  endan- 
gered by  construction  of  the  dam. 

The  fish  ladders,  the  largest  ever 
constructed,  will  be  40  feet  wide 
with  a  gradient  of  one  foot  vertical 
to  16  feet  longitudinal. 

The   fish   locks  are  to  be   20  feet 

wide  and  30  feet  long.  The  water 
supply  will  be  sufficient  to  provide 
a  flow  of  4.5  second  feet  through 
each  linear  foot  of  opening  in  the 
collecting  traps. 


Shipmentse  of  oil  burners  total- 
ed 8.SS0  in  April,  as  compared  with 
5,817  in  March,  according  to  the 
Bureau  of  the   Census. 


PACIFIC    CONSTRUCTOR 


PERMITS  AMD  eOMTRACT; 


SAN   FRANCISCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

550 

Griffin 

Mattock 

4000 

551 

Salvation 

I.indgren 

2200 

552 

Bothin 

Mattock 

4000 

553 

Crane  Co 

California 

1000 

554 

I'nion  . 

Ownei- 

1200 

555 

Ardural 

Rlincoe 

200U 

556 

Kosenblum 

Early 

1000 

557 

Seven  til 

Owner 

2000 

558 

Hilbar 

Barrett 

2000 

559 

Jatobson 

Jones 

6000 

5G0 

Rosenblum 

Early 

4000 

561 

Daniels 

Owner 

4000 

562 

Hunkin 

Jensen 

1600 

563 

Marian  i 

Early 

1000 

561 

Home 

Owner 

3000 

565 

Clavere 

Cob urn 

1000 

566 

Weinstein 

Emanuel 

1750 

567 

Clarke 

Michail 

1250 

568 

Gamble 

El  Rey 

6700 

569 

Edwards  Disst 

in 

4700 

570 

Galli 

Owner 

4000 

571 

New 

Owner 

4000 

572 

Barker 

Owner 

3800 

573 

Barker 

Owner 

3800 

574 

Arico 

Fracchia 

2500 

575 

De  Elsaris 

Hansim 

1200 

576 

S.   P.  Co. 

( )wner 

l'J95 

577 

Chri.<!ten.'!en 

iiwner 

4000 

578 

Galli 

owner 

4000 

579 

Galli 

Owner 

4000 

580 

Sparrows         P. 

ppenhousen 

1000 

581 

Costello 

Owner 

3500 

582 

Licata 

Owner 

2SO0 

ALTERATIONS 

(550)     NO.     3954    WASHINGTON    ST. 

Alter  dwelling. 

Owner F.   Griffin,   %   Contractor. 

Architect — Farr  &   Ward.   68  Post  St.. 

San  Francisco. 
Contractor  —  A.    F.    Mattock   Co.,    212 

Clara  St..  San  Francisco.  $4000 


ALTERATIONS 

(551)  SW  McCOPPIN  AND  STEV- 
enson   Sts.       Alter  gymnasium. 

Owner — S'alvaation  Army.  Ill  Valen- 
cia St..   San  Francisco. 

Engineer J.    M.    Smith,    251    Kearny 

St.,    San    Francisco. 

Contractor Lindgren    it    S'winerton, 

225  Bn.sh  St..  S.   F.  $2200 


ALTERATIONS 

(552)     NO.  910  HARRISON  ST. 

warehouse. 
Owner — Bothin    Real    Estate    Co. 

Mission    St.,    San    Francisco. 
Architect    —   Angus    McSweeney 

iiission  St..  S'an  Francisco. 
Contractor  —  A.    F.    Mattock   Co. 

Clara  St..  San  Francisco. 


.    212 
$4000 


ALTERATIONS 

(553)  SW  SECOND  AND  BRANNAN 
t>ts.      Alter   warehouse. 

Owner — Crane  Co.,   Premises. 

Engineer  —  T.  Ronneberg,  Crocker 
Bldg.,   San  Francisco. 

Contractor California  Steel  Prod- 
ucts Co..   490   Bay   St.  $1000 

ALTERATIONS 

(554)  SW  ARMY  AND  MISSION  &TS. 
.\lter   service    station. 

Owner — Union   Oil   Co.,    220   Bush   St., 

San  Francisco. 
Architect— Not    Given.  $1200 


ALTERATIONS 

(555)  NO.  1680  SANCHEZ  ST.  Alter 
dwelling. 

Ov/ner — Virginia  Ardural,  "/(  Contrac- 
tor. 

Architect— Not  Given. 

Contractor C.  o.   Bllncoe,   2663   15th 

Ave,.    .S'.    F.  ■  $2000 


RBSTROOM 

(556)      SW    SILVER   AVE.    AND    MIS 

sion  St.     Steel  restroom. 
Owner  —  Sophie    Rosenblum 

tractor. 

Engineer Richfield  Oil  Co 

Contractor — Fred     J.     Early 

Pine  St.,  San  Francisco, 


Con- 


Jr,,     369 

$1000 


CHURCH 

(557)     W  MISSION  ST.  30  £>  Laurence 

St.     One-story  frame  church. 
Owner — Seventh   Day  Adventists,    1S44 

Broderick   St.,    San  Francico. 
Architect— Not    Given.  $2000 


ALTERATIONS 

(358)  SE  S-IXTH  AND  BRYANT  STS. 
Alter  warehouse. 

Owner — Hilbar  Properties  Co.,  %  Con- 
tractor. 

Engineer — Ellison  &  Russell,  Pacific 
Bldg.,    San    Francisco. 

Contractor — Barrett  &  Hilp.  918  Har- 
rison St.,   San  Francisco.  $200ii 


25    S    14th 
basement 


I-LATS 

(559)     E    WEST    PORTAL 

Ave.       Two-story     and 

frame  flats. 
Owner — C.  J.  Jacobosn,  212  Gates  St., 

San  Francisco. 
.Architect — Not   Given. 
Contractor— Thos.    M.    Jones,    643    29tli 

Ave.,    .t^-an    Francisco.  $6000 


STATION 

(560)  SW  SILVER  AVE.  AND  Mis- 
sion St.  One-story  steel  service 
station. 

Owner  —  Sophie  Rosenblum,  *^  Con- 
tractor. 

Engineer— Richfield    Oil    Co, 

Contractor — Fred  J.  Early  Jr..  369  Pine 
St,,   San  Francisco.  $4000 


5    W    15th 
basement 


DWELLING 

(561)     S    KIRKHAM    ST.    i: 

Ave,        One-story     and 

frame  dwelling. 
Owner— Harry   J.    Daniels,    1701    Sutter 

St.,    San   Francisco. 
Architect— C.  O.  Clausen,  74C  46th  Ave, 

San   Francisco.  $4U0U 


.ALTERATIONS 

(562)     NO.    35    SAN    LORENZO    WAY. 

Alter  dwelling. 
Owner — S.  J.   Hunkin,   Premises. 
.Architect  —  Henry   H,    Gutterson,    526 

Powell   St.,   San  Francisco. 
Contractor— G.    P,   W.   Jensen  &   Sons, 

Inc.,    320   Market   St.  $1600 


REPAIRS 

(563)     NO.  3354-64  MISSION   STREET 

Repair  fire  damage  to  stores. 
Owner — Victoria  Mariani,  3364  Mission 

St..  San  FrancLsco. 
Architect — Not  Given. 
Contractor— Fred  J.  Early  Jr.,  369  Pine 

9t,,   San   Francisco.  $1000 


DWELLING 

(564)     NE    PALOU    ST.    325    NW    In- 

galls  St.     One-story  and  basement 

frame  dwelling. 
Owner — Home    Constr.    Co.,    3344    24th 

S-t.,  San  Francisco. 
Architect — Not    Given.  $3000 


REPAIRS 

(565)  NO,  526  SEVENTEENTH  AVE, 
Repair  fire  damage  to  dwelling. 

Owner — P,  Clavere.  Premises. 

Architect — Not    Given. 

Contractor— Ira  W.  Coburn,  2048  Mar- 
ket St.,   San  Francisco.  $1000 


ALTERATIONS 

(566)     NO.      33    KEARNY   ST.       Alter 

store. 
Owner — Irving  Weinstein.   Premises.      ; 
Architect — Not   Given. 
Contractor  —  L.   &  E.  Emanuel,  Inc., , 

2655  Jones  St.,  S.  F.  $1750  . 


One- 


DWELLING 

(567)     NO.    451    VALLEJO    ST. 

story   frame  dwelling. 
Owner — Walter  Clarke,    "if   Contractor. 
Architect — Not  Given. 
Contractor — Michail    &    Bomerer,    762 

De  Haro  St.  $1250  • 


FLATS 

(568)     W   FAIR  OAKS   ST.   90   N  22nd 

St.     Two-story  frame  flats. 
Owner — R,  A,  Gamble,  111  Liberty  St,. 

San   Francisco. 
-Architect — Not   Given. 
Contractor— El    Rey    Bldg,    &    Cabinet 

Shop,  430  Holloway  St.  $6700 


ALTERATIONS 

(569)     S  FOLSOM  ST.   55  E  Tenth  St.  I,- 
Alter  laboratory.  jl 

Owner — Leto  Edwards.   Kr  Architect. 

Architect— C.     O.     Clausen.     746    46th 
Ave.,   San   Francisco, 

Contracto  r —  A.   D,   Disston.   666  Mis- 
sion St.,  San  Francisco,  $4700 


DWELLING 

(570)     SE    DEWEY    ST.    361    NE    Pa- 

checo  St.  One-story  and  basement 

frame  dwelling. 
Owner— R.  F.  Galli,   1574  2Sth  Avenue, 

San    Francisco. 
Architect Not  Given.  $4000  i 


ALTERATIONS 

(571)     NO.    2592    MISSION    ST.      Alter  < 

stores. 
Owner   —    New    Mission    Market,    25Si  ■ 

Mission  St.,  San  Francisco. 
Architect— Not  Given.  $4000  i 


DWELLING  1 

(572)  W  CHENERY'  ST,  400  'N  J 
Randall  St.  One-story  and  base- 1( 
ment  frame  dwelling. 

Owner — H.  B.  Barker,  225  College  Ave.  •( 

Ave.,    San    Francisco. 
Architect— Not    Given.  ?3800  ' 

DWELLING 

(573)  SE  THIRTIETH  AND  NOE  ■ 
Sts.  One-story  and  basement  f rame  r 
dwelling. 

Owner  —  H.    B.    Barker,    225    College . 

Ave.,    San   Francisco. 
Architect— Not   Given.  $3800 


ALTERATIONS 

(574)     NO,    2150    NORTH    POINT    ST. 

Alter  dwelling. 
Owner— Rento  Arico,  2153  North  Point 

St..  San  Francisco, 
Architect — Louis      Mastropasqua,      580 

Washington   St.,    San  Francisco. 
Contractor — Fracchia   &   Trufelli,   1996 

21st  Ave.,   S.  P.  $2500 


DWELLING 

(575)     W   ARKANSAS    ST.    50    N   19tll 
St.     Alter  dwelling. 

Owner — Joe   De   Elsaris,   456  Arkansas.; 
St.,  San  Francisco.  \ 

Architect — Not  Given. 

Contractor— H.    S.    Hanson.    5840   Mis- 
sion St.,  San  Francisco.  $1200 


HL 


ALTERATIONS 

(576)  W  FOURTH  ST..  bet.  Channel 
and   Third   Sts,     Alter  warehouse. 

Owner— Southern  Pacific  Co.,  64  Mar- 
ket St.,  San  Francisco. 

Engineer— H.  C.  Steel.  3rd  and  Town- 
end    Depot.  Jl''^ 


PACIFIC    CONSTRUCTOR 


I  DWELLING 

<  (577)     W    TWKNTY-FIHST    A\K.     hi> 

K   Qiilnlarii    St.        One-story      niid 
I  haacmont    frnmc  flwclllnK. 

(  Owner— Herman  Chrl.sti'n.Mi-n,   1122  27lli 
I  Ave,   San   KranclHco. 

Archlte<l— C,    (1.    Claiisi-n,      7  U;       If.lli 

Avp..   S>an   I'Vanolscc.  };  liliKi 


DWKLLINO 

'  (678)     SE    DICWIOV    :t27    NE    Pacheci.. 
I         One-sliiry     and     Ijasement     fronip 
I         dwelling. 
I  Owner — 1{.    F.    (Jalll.    iri74    I'xtli    Avo., 

S'an    Francisco. 
I  Arclillpct— Not   Given.  jukim 

'  DWELLING 

(57D)  SE  DEWEY  ST.  S'JS  NE  I'a- 
j  checo  St.  One-story  and  basement 
I         frame   dwelllnfr- 

I  Owner— R.    F.    Galll.     1574    2Sth    Ave.. 
:         San   Francisco. 
I  Architect — Not   Given.  ,$in(Mi 


1  ALTERATIONS 
(680)     NO.    254    WAWONA    ST.      Alter 
dwelling. 
'  Owner — E.    S.    Sparrowe.    Premises. 
'  Architect— Not    Given. 
Contractor — H.   Papenhausen,  595  Vic- 
toria   SI..  $1000 

DWELLING 
!  (681)     E  THIRTV-SECOND  AVE.    275 
I         S   Lawton      St.        One-story      and 

basement   frame  dwelling, 
j  Owner— Laurence     Costello,     382     17th 

Ave.,    S'an    Fnincisco. 
.\rcliitect — Not  Given.  .f35no 


ST., 


ALTERATIONS 

(582)     NO.       551       CHESTNUT 
Alter  apartments. 

Owner — Luigi   Licata,   Premises. 

Architect — J.  A.  Porporato,  619  Wash- 
ington St..    S.   F.  $2800 


( 

ALAMEDA 

COUNTY 

No. 

Owner 

Contractor 

Amt. 

367 

Firestone 

vVindsor 

1000 

368 

Chamlierlain 

Bradley 

1500 

360 

Reid                    C 

impomenosi 

9340 

3,0 

Jeager 

Han.sen 

55110 

3  a 

Moore 

Netherby 

6000 

372 

S   P  Co 

Owner 

1000 

373 

Tucker 

Moore 

1200 

374 

Alcssi 

Benassini 

2500 

375 

De   .lernii 

Owner 

3000 

3Vb 

Ballinger 

Beckett 

5000 

377 

Braseh 

Owner 

5000 

378 

Frazier 

Owner 

8000 

379 

Chaplin 

Owner 

3300 

380 

Hall 

Stolte 

3000 

381 

Davis 

Dixon 

5000 

382 

Bernet 

White 

1500 

383 

Douglas 

Owner 

5000 

■ALTERATIONS 

(367)     NO.    2964    BROADWAY.    OAK- 
'  LAND.     Alterations. 

jOwncr- Firestone  Tire  &   Rubber  Co., 

Premises. 
>  Architect— Not  Given. 

I'ontractor- Geo.   Windsor,    928   Kings- 
;         ton   Ave..   Piedmont.  $1000 


ALTERATIONS 

(368)  NE  TWELFTH  AND  WASH- 
ingtnn  Sts..  OAKLAND.  Altera- 
tions. 

Owner— Selah    Chamberlain, 
tractor. 

Architect— Miller  &  Pfleuger.  5S0  Mar- 
ket  St..   San   Francisco. 

Contractor— Peter  Bradley,  639  Bran- 
nan  St.,  San  Francisco.  $1500 


Con- 


ROAD, 
9-room 


DWETLLING 

(369)     NO.    976    LONGRIDGE 

OAKLAND.        Two-story 

dwelling. 
Owner w.    M.    Reid.    912    York    St 

Oakland. 
Architect— Miller  &  Warnecke.  Flnan 

cial    Center    Bldg.,    Oakland. 


•  ■"iilractor  —  E.     CnmpomenoBi,     6401 

Broadway  Terrace,  Oakland,  $9340 

IiWKI.LI.NC 

r:i7(l)       2971    ,\(>I{THWOOD    DRIVI.;, 
ALAMEDA;    one-atory    six-room 
dwelling;    frame    with    planter   ex- 
terior. 

tiwner — G.   Jeager,    Alamedo. 

.Vrchltect — Not  Given. 

•  'ontractor— ('.    Hansen.    1500    Sant.i 

Ch.ra  Ave.,  Alameda,  $5."i00 

nWELLING 

1371)  No.  333  I'ERSHING  DRIVE. 
OAKLAND.  Two-Story  7-room 
dwelling. 

Owner — Stanley    A.    Moon',    Premises. 

Architect— Not   Given. 

Contractor— W.  A.  Netherby,  3853  Ly- 
man   Road,    Oakland.  $60on 

ADDITION 

(372)  N  SKVK.VTII  .-VT.  300  E  Fallon 
St.,  OAKLAND.  Add  to  ware- 
house. 

Owner — Southern  Pacific  Co.,  Oakland 
Pier. 

Architect— Not    Given.  $1000 


ALTERATIONS 

(373)     NO.       5800      CHABOT      ROAD. 

OAKLAND.     Alterations. 
<  )wner — T.    C.    Tucker.    Premises. 
.\icliitect— Not    Given. 
Contractor — John    J.     Moore    Co.,     354 

Hobart    St..    Oakland.  $1200 


DWELLING 

(374)  NO.  2521  TWENTY-FIFTH 
Ave.,  OAKLAND.  One-story  4- 
room  dwelling. 

Owner — V.    Alessi.    2517    25th    Avenue, 

Oakland. 
Architect — Not   Given. 
Contractor — Joe     Benassini,     020     51st 

St.,   Oakland.  $2500 

DWELLING 

(375)  NO.  2  OVAL  ROAD,  OAK- 
LAND.    Two-story  five-room  dwlg. 

Owner— Peter   De    Jerno,    915    5Cth    St., 

Oakland. 
Architect— Not  Given.  $30»0 


DWELLING 

(370)  NO.  4750  PROCTOR  AVENUE, 
OAKLAND.  One-story  five-room 
dwelling. 

Owner — Mr,  and  Mrs.  Howard  Ball- 
inger.   Premises. 

■Architect — Not   Given. 

Contractor — A.  T.  Beckett,  224  S-cenic 
Ave.,   Piedmont.  $5000 

DWELLING 

(377)  NO.  868  LEO  WAY,  OAKLAND 
Two-story    six-room    dwelling. 

Owner — M.    P.    Braseh.    1600    Mountain 

Blvd.,    Oakland. 
Architect— Not   Given.  $5000 

DWELLING 

(378)  NO.  2741  DARNLEY  DRIVE. 
OAKLAND.  Two-story  nine-room 
dwelling. 

Owner— Delmer    J.    Frazier,    3522    68th 

Ave.,  Oakland, 
.Architect — Edwin    Lewis    Snyder,    2101 

Shattuck   Ave.,    Berkeley.  $8000 


1  >WELLING 

(379)     NO.    2666    CAMINO    LENADA. 

OAKLAND.      One-Story    five-room 

dwelling. 
Owner— Alta    J.    Chaplin.     2433    Santa 

Clara  Ave.,  Alameda. 
Architect — Not   Given.  $3300 


ALTERATIONS 

(380)     NO.    2960    CLARE^MONT    AVE.. 

BERKELEY.      Alterations. 
Owner — F.  Hall.  Premises: 
Architect — Not   Given. 
Contractor— F.  C.   Stolte  Co..   2455  La- 
guna  St..  Oakland.  $3000 


DWELLING 

(3SI)     NO.    2001      CLEMENS      ROAD. 
OAKLAND.      Two-iitory    nix-room 

dwelling. 
Owner— L.     L.     Davln,    2701    9lli    Ave 

Oakland. 
Architect— Not   Given. 
Contractor— Dixon    &    Roth,     1841    5lli 

Ave.,    Oakland.  $50(ii) 

STORE 

(382)     NO.       2029-2031       TELEGRAPH 

Avenue,     OAKLAND.       One-8tory 

brick   and    tile   store. 
Owner— Ezra  Barnet,  80  Hamilton  PI., 

Oakland, 
Architect- Not  Given. 
Contractor— White    Tavern    Operating 

Co.,  519  Ifith  St.,  Oakland.       $1,500 


DWELLING 

(383)     NO.    492    SPRUCE    ST..     BER- 
'CELEY.        Twti-story      six-room 

frame    dwelling    and    garagi-. 
( iwner— N.    B.    Douglas,     28     Domingo 

Ave.,    Berkeley. 
Architect — Leonard    Ford.  $5000 


BUILDING  CONTRACTS 

SAN    FFiANCISCO   COUNTY 


Shainwald 

Jolinson 

2879 

Griffin 

Mattock 

3594 

Cline 

Gladstone 

2415 

Sullivan 

Moore 

1647 

Capocelli 

Jensen 

3054 

Bothin 

Siegrist 

693 

Slepnikofr 

Fillipis 

375 

Cotter 

Bristol 

6088 

ALTERATIONS 

(123)  NO.  3954  WASHINGTON  ST. 
All  work  for  alterations  to  dwell- 
ing. 

Owner— Frank  W.  Griffin.  %  Contrac- 
tor. 

Architect— Farr  &  Ward,  68  Post  St.. 
San  Francisco. 

Contractor— A.  F.  Mattock,  212  Clara 
St.,  San  Francisco. 

Filed  June  5.    '35.     Dated  May  31.   "35. 

10th   of   each    month 75% 

Usual   35   days 25% 

TOTAL  COST.   $3594.50 

Bond.    none.      Limit,   60   working  days. 

Forfeit,  none.   Plans  and  specifications 

filed. 


ALTERATIONS 

(124)  NO.  3467  PACIFIC  AVE.  Ail 
work  for  alterations  and  remodel- 
ing dwelling. 

Owner — John    W.   Cline. 

Architect  — B.  C.  Corbett,  1720  Pacific 
Ave.,   San   Francisco, 

Contractor— D.  B.  Gladstone.  557  Mar- 
ket  St..   San   Francisco. 

Filed  June  5,  '35.     Dated  April  22.  '35. 

On    1st   of   each    month 75% 

Usual     35     days 25% 

TOTAL  COST.  $2415 

Bond,   none.     Limit,   40  working  days. 

Forfeit,    none.      Plans    and    specifica- 

litms   filed. 


ADDITION 

(125)     NO.    3760    JACKSON    ST.      All 

work    for    one-room    addition    and 

alter.! tions  to  dwelling. 

Owner— Mrs.  J.   F.   Sullivan,   Premises 

Architect — Edgar    Preston    Ames,    251 

Kearny  St..   San   Francisco. 
Contractor  —  Moore    &     Roberts.     693 

Mission    St.,    San    Francisco. 
Filed  June  6,  '35.     Dated  May  29.  '35. 

After     15    days 25% 

When    completed    50% 

Usual   35    days _. 25% 

TOTAL  COST.  $1647 
Bond.  $1647.  Surety,  Standard  Acci- 
dent Insurance  Co.  Limit.  forfeit, 
none.     I'lans  and  specifications  filed. 


FACil-iC    COiNbTRcClOR 


ALTERATIONS 

(126)  NO.  2701  PACIFIC  AVE  All 
work  for  miscellaneous  alteiations 
to  dwelling. 

Owner — Renato   Capoi-ello.    2526   Union 

St..  San  Francisco. 
Architect— Francis    E.    lloyd.    360    Fine 

St..  San  Francisco, 
fonuactor— G.  P.  W.  Jensen,  .120  Mar- 
ket St..   San   Francisco. 
Filed  June  7.   '35.     Dated  June  3,   '35. 

July   1    75% 

When  completed,  amount  neces- 
sary  to   brinK   payment   to 75% 

I'sual   35   days Balance 

TOTAL  COST.  $3054 

Bond.  none.  Limit,  July  12.  1935. 
Forfeit,  none.  Plans  and  ■peeifica- 
tions  filed. 

ALTERATIONS 

(127)  NO.  120S  HOWARD  S'l.  All 
w~rk  for  alterations  to  building. 

Owner— Bothin    Real    Estate    Co..    G04 

Mission    St..    San    Francisco. 
.\rchitect  —  Angus    McSweeney.       604 

Mission    St..    San    Franciscu. 
Contractor— F.  R.  Siegrist.  604  Mission 

St..   San  Francisco. 
Filed  June  6.  3."i.     Dated  June  4.  '35. 

On    loth    of    each    month 75% 

When  comopleted  amount  neces- 
sary  to   bring   payments   to 75% 

Usual    35    days Balance 

TOTAL  COST.  $693 
Bond.  $693.  Surety.  United  State  Fi- 
delity &  Guaranty  Co.  Limit,  forfeit, 
none.     Plans  and  specifications  filed. 


ALTERATIONS 

(128)     NO.    955    CAROLINA    ST.      All 
work  for  exterior  painting;  repair- 
ing stairway,   etc..   of  dwelling. 
Owner— J.  and  A.  Slepnikoff,  Premises 
Architect — Not  Given. 
Contractor— V.    Fillipis,   269   24th   Ave., 

San  Francisco. 
Filed  June  10.  '35.     Dated  May  23,  '35. 
HOLC   Contract. 

TOTAL  COST.  $375 
Bond,  $375.  Surety,  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  forfeit, 
none.     Specifications   only  filed. 


RESIDENCE 

(35)     FOR.  LOT  29  BLK  D,  Piedmont 
Knoll.  Oakland.     All  work  for  two- 
story   and     basement   frame     and 
stucco  residence. 
Owner— R.    A.    Cotter,    Haste    St.    and 

Telegraph  Ave..   Berkeley. 
Architect — Miller  &  Warnecke,  Finan- 
cial   Center    Bldg.,    Oakland. 
Contractor  —  Mark    Bristol    Co.,    Inc., 

1038  McKinley  Ave.,  Berkeley. 
Filed  June  12,  '35.  Dated  June  10.   '35. 

Frame  up  $1522.00 

Brown   plaster   1522.00 

When     completed     1522.00 

Usual    35    days 1522.50 

TOTAL  COST,  $6088.50 
Bond.  $GOSS.  Surety,  f.  S  Fidelity  & 
Guaranty  Co.  Limit,  90  days.  Forfeit, 
none.      Plan.o   and   specifications   filed. 


SAN     FRANCISCO     UNDER    $1000 

ALTER  dwelling,  $200;  554  11th  Ave.; 
owner,  A.  Bonomi.  Prem.;  con- 
tractor, N.  R.  Lindeman,  829  44tjk 
Ave. 

BILLBOARD,  $6.25:  NW  Geneva  Ave. 
and  Naples  St.;  owner.  West 
Coast  Advertising  Co.,  1864  Mar- 
ket   Street. 

SIGN,  electric.  $400;  NW  Van  Ness 
Ave.  and  Jackson  St.:  owner,  Elec. 
Appliance  Co..  Prem.;  contractor, 
Elec.  Prods.  Corp.,  255  Golden 
Gate   Ave. 

FLUES.  $100;  W  Fillmore  St.  274  S 
Retiro  St.;  owner.  Morlconl.  1670 
Chestnut  St.;  contractor,  John  J. 
Delucchl,   1526   Powell  St. 

ALTER  dwelling,  $460;  1024  Sliver 
Ave. ;  owner,  Ada  Barreto,  Prem. 


ALTER  store.  $100;  NE  Pacific  Ave. 
and  Wayne  Place;  owner,  L.  Per- 
asso.    Premises. 

.VLTEK  dwelling,  $500;  178  Delano  St.; 
owner.  Mr.  Jacobs,   635  Geneva. 

FLUES.  $80;  2899  Vallejo  St.;  owner, 
P.  E.  Roberts,  Prem.;  contractor, 
Boegershausen  Bros..  1801  Dlvi- 
sadero  St. 

BILLBOARD,  $6.25;  SW  Ellis  and 
Taylor  Sts. ;  owner,  Foster  & 
Kleiser  Co..  1675  Eddy  St. 

BILLBOARD.  $12.50;  SW  Mission  and 
Main  Sts.;  owner.  West  Coast  Ad- 
vertising Co..   1864  Market  St. 

ALTER  dwelling,  $125;  561  8th  Ave.; 
owner,   C.    Schott.   Premises. 

.\LTER  fruit  stand.  $60;  B  Eighth  St. 
300  S  Market;  owner,  D.  Thomas. 
1175  Market  »t. 

.A.LTER  dwelling.  $500;  2888  Army  St.; 
owner,  Mrs.  B.  Orengo,  Premises; 
contractor,  Carl  Frank  Co.,  355 
Bocana   St. 

ALTER  dwelling,  $400;  3467  Pacific 
Ave.;  owner.  Dr.  John  ClHine.  Prem 

ALTER  store.  $450;  1661  Fillmore  St.; 
owner,  Sig  Marg,  1624  Fillmore 
St.;  contractor.  Royal  Show  Case 
Co.,  770  McAllister  St. 

KLUES.  $110;  E  San  Rafael  St.  195  S 
St.  Francis;  owner.  H.  C.  Clausen. 
732  Clementirui  St.;  ^contractor, 
Pyraniide  Furnace  Co.,  732  Clem- 
etina  Street. 

FLUES.  $100;  88  Sixth  St.:  owner. 
Delta  Hotel,  Prem.;  contractor. 
Pyramid  Furnace  Co..  732  Clem- 
entina St. 

.S'IGN.  electric,  $100;  460  Castro  St.; 
ownetr,  Louis  Grill.  Prem.;  con- 
tractor. American  Elec.  Sign  Co.. 
1740  Eddy  St. 

SIGN,  electric,  $200;  1251  3rd  Ave.; 
owner.  Fern's  Market,  Premises; 
contractor,    Brumfield.   965  Folsom. 

ALTER  flats,  $250;  2022-24  Leaven- 
worth St.;  owntr,  J.  Riemer,  2666 
Bilker  St.;  contractor.  Rome  Car- 
penter  Shop.    1659    Powell   St. 

ALTER  dwelling.  $480;  137  2nd  Ave.: 
owner.  M.  Fanzone.  549  3rd  Ave.; 
contractor,  Hermie  E.  Muser,  2516 
California   St. 

CONCRETE  foundation  for  dwelling. 
$400;  W  12th  Ave.  75  S  Kirkham 
St.;  owner.  The  {Builders'  Ex- 
change, 666  Mission  St.:  contrac- 
tor. N.  F.  Nielsen.  666  Mission  St. 

S-IGN,  electric,  $100;  842  Valencia  St.: 
owner.  Warm  Belt  Tavern.  Prem. : 
contractor.  QKS  Neon  Corp.,  Ltd., 
690  Potrero  Ave. 

SIGN,  electric,  $150;  SE  Sacramento 
and  Polk  Streets:  owner,  Wakelee 
Drug  Co.,  Premises;  contractor, 
Elec.  Prods.  Corp.,  255  Golden 
Gate   Ave. 

ALTER  flats.  JI25:  1558-60  Post  St.: 
owner.  Mrs.  A.  Canavan.  620  Oak 
St. 

.SIGN,  electric.  $100;  988  Market  St.: 
owner.  Club  Oasis,  Prem.;  con- 
tractor. QRS  Neon  Corp..  Ltd.,  690 
Potroro  Ave. 

SIGN,  electric.  $250:  58  Market  Street: 
owner,  Wakelee  Drug  Co..  Prem.; 
contractor.  Elec.  Prods.  Corp..  255 
Golde  Gate  Ave. 

ALTER  sidewalk  lights.  $250;  726  Mis- 
sion St.  (rear);  owner.  Norris 
Beggs  &  Base.  Flatiron  Building; 
contractor.  Phoenix-Simpton  Co.. 
520  Sixth  St. 

ALTER  store.  $75;  276  11th  St.;  owner. 
Laher  Spring  &  Tire  Corp..  Prem. 

ALTER  store.  $475;  359  Sutter  St.; 
owner.  New  England  Mutual  Life 
Insurance  Co.,  Flatiron  Bldg.;  con- 
tractor. A.  M.  Hardy.  736  Clemen- 
tina St. 

ALTER  store,  $350;  1096  Union  St.: 
owner.  J.  Riemer.  2666  Baker  St.; 
contractor,  Rome  Carpenter  Shop. 
1659   Powell  St. 


ALAMEDA  COUNTY   UNDER  $1000 

ADDITION,  $500;  5315  Harboard  Dr., 
Oakland;  owner.  Eva  M.  Stark, 
2340  Lakesliore  Blvd. 

ADDITION  and  one-story  garage,  $203 
1374  E-36th  St.,  Oakland;  owner, 
L.  F.  Jensen,  Premises. 

SHED,  one-story,  $30;  2307  27th  Ave., 
Oakland;  owner.  Ned  Smith,  Prem 

RE-ROOFING,  $84;  3384  Piedmont 
Ave.,  Oakland;  owner,  Mrs.  N.  L. 
Burton,  Prem.;  contractor,  F.  C. 
Meyer,   2642  Harrison  St. 

SIGN,  metal,  $10;  2400  E-14th  Street. 
Oakland;  owner.  Mileage  Gas  Co.. 
354  Hobart  St. 

SIGN,  metal,  $10  5600  Telegraph  Ave.. 
Oakland;  owner,  Mileage  Gasoline 
Co.,  354  Hobart  St. 

SIGN,  cloth,  $10;  1124  Washington  St., 
Oakland:  owner.  Royal  Brant  Shoe 
Co.,   Premises, 

ALTERATIONS,  $950;  4238  Park  Blvd. 
Oakland:  owner,  Mrs.  L.  C.  Win- 
ter, 746  59th  St. 

REPAIRS,  $125:  2600  Rawson  Street, 
Oakland;  owner,  Mr.  Lawson,  2600 
Rawson  St.;  contractor,  Oscar  C. 
Johnson.  1257  Hearst  Ave.,  Ber- 
keley. 

ADDITION,  $150;  3737  Suter  St.,  Oak- 
land;  owner,   L.   E.   Dale,   Prem. 

KE-ROOFING,  $94;  1126  62nd  Street. 
Oakland;  owner.  Wm.  BuchI,  1126 
682nd  St.;  contractor.  J.  H. 
Lammey.  902  31st  St. 

SIGN,  metal.  $18;  2225  Lakeshore  Ave. 
Oakland:  owner.  Jane  Lee  Dress 
Shop.  Prem. ;  contractor.  J.  F. 
Barnes,  5236  Claremont  Ave. 

ROOF  sign,  metal,  $12;  5042  Foothill 
Blvd.,  Oakland;  owner.  Mileage 
Ga.soline  Co..   354  Hobart  St. 

.SIGN,  metal.  $7;  400  Mountain  Blvd., 
Oakland:  owner,  Mileage  Gasoline 
Co.,   354   Hobart   St. 

iSIGN.  electric.  $110;  5012  Telegraph 
Ave.,  Oakland;  owner,  'lap  Buf- 
fet, Premises;  contractor.  Imp 
Elec.  Sign  Co.,  2228  Myrtle  St. 

ALTERATIONS.  $157;  1252  Spruce  St. 
Berkeley:  owner,  E.  A.  Carlson,  796 
Tenth  St..  Oakland:  contractor. 
Sun  Rooflng  Co.,  3044  Blossom  St., 
Oakland. 

ADDITION,  $500;  1105  Court  Street, 
Alameda;  owner.  Otto  Heck.  1105 
Court  St.;  contractor.  Royal  Haul- 
man.    1243   Broadway. 

RE-SHINGLE.  $160:  1531  Wi-lnut  St., 
Alameda:  owner.  Alice  C.  Remer, 
1531  Walnut  St.;  contractor,  Fred 
J.  Dunn,  3597  Mission  St.,  S.  F. 

ALTER  for  2-car  garage,  $400;  1413 
Central  Ave.,  Alameda;  owner,  C. 
Forrest,  Prem.;  contractor.  J.  H. 
Pickrell.    1738   Alameda  Ave. 

Alter  interior  of  club  for  doctor's  of- 
fice, $250;  712  Santa  (Tiara  Avenue, 
Alameda;  owner,  Alameda  Im- 
provement  Club,    Prem. 

RE-ROOR.  $154:  15$2  Grand  St.,  Ala- 
meda; owner,  J.  Carnelius,  Prem. 
contractor.  Jack  Johnson  Rooflng 
Co.,    2323    Foothill    Blvd..    Oakland. 

ALTERATIONS,  $90;  1620  Fourth  St., 
Alameda;    owner,    R.    Rich,   Prem. 

ALTER  front  of  frame  dwelling,  $500: 
1126  Park  Ave..  Alameda;  owner. 
Central  Bldg.  &  Loan  Assn.,  Park 
St.  and  Central  Ave.;  contractor, 
J.   H.    Pickrell,   1738  Alameda  Ave. 

SIGN,  electric  Neon,  $10;  Webster  St. 
and  Pacific  Ave.,  Alameda;  own- 
er, Perata  &  Peirotti,  Prem.;  con- 
tractor. QRS  Neon  Corp..  Ltd.. 
690   Potrero  Ave..   S.   F. 

RE-ROCF,  $120;  423  Central  Ave..  Ala- 
meda: owner.  P.  J.  Winters.  Prem 
contractor.   H.  Granlund.  1041  Re- 

SERVICE  station,  one-story  brick. 
$900;  701  23rd  Ave..  Oakland:  own- 
er, I.  Shemanski.  1017  Market  St.: 
contractor,  B.  Milton,  589  Haddon 
Road. 
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APARTMENTS 


To  Be  Done  By  Day's  Work. 

ALTKIIATKINS  Cost,    $2500 

SAN  FHANCISCtV  No.  2565  Wash- 
ington Street. 

Alterations  to  apartment.^. 

Owner — P'rank  C.  Urodie.  1281  Mis- 
sion St..  San  Francisco. 

Architect — Not  Given. 


Preparing    Working    Drawings. 

APARTMENTS  Cost.  $52,000 

SACRAMENTO.    Sacramento  Co..   Cal. 
Twenty-first   and   W    Streets. 

Three  -  story  frame  and  stucco  apart- 
ment building  (80xl50-feet(  21  2- 
!  and  S-room  apartments;  composi- 
tion roofing,  steam  heating  system 
hardwood  floors,  tile  baths,  steel 
sash.  etc. 

Owner — Chas.   M.    Mackarell. 

Architect— Jens  C.    Petersen.    812   26th 
Street,    Sacramento. 
Plans  will  be  completed  In  about  six 

weeks.  • 


Plans  Completed. 

ALTERATIONS  Cost.    $3000 

!+AN  FRANCISCO.  No.  551  Chestuut 
Street. 

Alterations    to    apartments. 

Owner — Luigi    Licata.   Premises. 

Architect— J.  A.  Porporato.  619  Wash- 
ington St..  .San  Francisco. 


CHURCHES 


Plans   Being    Prepared. 
ALTERATH^NS  Cost.   $3,000 

SAN  raANCISCC.     Sutter  and  Lyon. 
Alterations    to     two    one-story    frame 
cottages  for  church  of  .'>t.  Cyprian 
Mission  (Colored)  new  front,  plas- 
ter exterior,  auditorium  to  seat  100 
Owner — Episcopal  Bishop  of  <":,llfornia 
Architect— Arnold  Constable.   580  Mar- 
ket   Street. 
BMf  will  be  a.sked  in  about  2  weeks. 


To  Be  Done  By  Day's  Work. 

CHURCH  Cost,    $2500 

SAN  FRANCISCO.     W  Mission  St.   30 

S.    Laurence    Street. 
One-story   frame   church. 
Owner — Seventh   Day  Adventlsts.    1844 

Broderick  St.,   San  Francisco. 
Architect— Not   Given. 


Plans  Being  Figured — Bids  Close  June 

21,  10  A.   M. 
CHURCH  Cost.    $30,000 

NORTH    SACRAMENTO.    Sacramento 

County.  Calif. 
One-story   reinforced   concrete    church 

(to  seat  400)  tile  roof,  gas  heating 

system,  etc. 
Owner — Roman    Catholic    Archbishop. 
Architect  —  Harry  Devine.   California 

State  Life  Bldg..  Sacramento. 


Plans  and  «peclflcatlonH  may  be  ob- 
tained from  the  architect.  No  deposit 
ri-cjulrod. 


Being   Done   By  Day's  Work. 
TAHKRNACLE  C^ost.   $2600 

SAN    FKAN<'1.S<^0.      W   Mission   St.   I'.O 

S  Laurence  Street. 
One-story  frame  temporary  tabernacle 
Owner — Seventh   Day  Adventlsts.    1841 

Broderick  i+t..  San  Francisco. 
Architect   —    Albert    R.    Williams,    251 

Post   St..   San  Francisco. 
.Mgr.  of  Constr.  — Robert  Sutton.   Prem. 


4-  FACTORIES  A  WARE- 
HOUSES 

Plans  C«mpleted. 

EXTENSION  Cost.   $60,000 

STOCKTON,   Kan  Joaquin  Co.,   Cal. 
Extension    to   cotton    warehouse    (con- 
crete floors,  brick  walls,  galvaniz- 
ed  Iron   and   wood  siding,    tar  and 
gravel  roof,  etc.) 
Owner — City    of    fHockton    Port    Com- 
mission. 
Plans  by  Engineering  Dept.  of  Owner. 
Financing  arrangements  are  now  be- 
ing discussed. 


Contract   Awarded. 

ALTERATIONS  Cost.   $5000 

SAN    FRANCISCO.      S    Folsom    St.    55 

E  Tenth  Street. 
Alterations  to   laboratory. 
Owner — Leto  Edward. 
Architect   —   C.    O.    Clausen.    746    46th 

Ave..   San   Francisco. 
Contractor^A.  D.  DIseton.  666  Mission 

St..    San   Francisco. 


To  Be  Done   By  Day's  Work. 
ALTERATIONS  Cost.    $2000 

SAN  FRANCISCO.  W  Fourth  St.,  bet. 

Channel   and   Third   Sts. 
Alterations  to  warehouse. 
Owner  —  Southern      Pacific    Co..       65 

Market    St..    San   Francisco. 
Plans  by  Engineering  Dept.  of  Owner 

(J.   H.   Christie.   Engineer). 


Contract  Awarded. 

ALTERATIONS  Cost.    $5000 

SAN   FRANCISCO.     910   Harrison    St. 
Alterations   to   warehouse. 
Owner— Bothin    Real    Estat"    Co..     6(i4 

Mission  Street. 
.Architect  —  Angus    McS'weeney.    604 

Mission  Street. 
Contractor — A.   F.   Mattocl..   212  Clara. 


Excavation  and  Concrete  Contracts 
Awarded. 

FACTORY  Cost.   $12,000 

SAN  FRANCISCO.  NW  Bryant  and 
Oak    Grove    Streets. 

One-story  CTlass  C  concrete  industrial 
plant  (composition  roofing,  con- 
crete  fioors,   etc. 

Owner — O.   J.  and  L.   W.   Williams. 

Architect— Harold  C.  Ferree,  435  Valle 
Vista  Ave.,    Oakland. 

Contractor— G.  P.  W.  Jensen.  320  Mar- 
ket St..   San   Francisco. 

Excavation    and    Concrete    —    Mission 

Concrete  Co..    270   Turk   Street. 

Other  awards   will   be   made  shortly. 


PLANNED 

PHOENIX.  Arizont..  —  Libby  Fruit 
Packing  Co..  George  Libby.  manager. 
Phoenix,  is  having  plans  prepared  for 
a  new  packing  plant  to  replace  the 
company's  existing  building  at  126  S. 
9th  St.,  Phoenix.  It  will  be  equipped 
with  an  j.lr  conditioning  system. 


Plans  To    Be   Prepared, 

WINERY  Cost,    $100,000 

MODESTO.   Btanislfins  Co.,  Cal.  GoW- 


on   State    Hlghw:.y. 

One-story    brick   or  <onnretc    winery. 

Owner- Stanislaus  Winery  (Sam  Ssin- 
flllppo  and  J.  H.  DefosHcl.  prop- 
rietors)   203    Park   St..    Modesto 

Architect — To    Be    Selected. 

Further    details    will    b<-    announced 

in   about   two  weeks. 


Construction   Started. 

DIST.    ACJK.NCY  <;osl.   $15,000 

OAKLAND.  AlaniPda  Co.,  Calif.  ElsI 
Eighth    St.   and   Eighth    Ave. 

Alterations  to  distributing  agency  and 
refrigerated   warehouse. 

Owner — Rainier  Brewing  Co.  (George 
C.  Feldman.  Mgr.  )I550  Bryant  St.. 
San   Fri.ndsco. 

Consulting  Engineer — Floyd  S.  Rich- 
ards. Hutton  Bldg..  San  Francisco 
Mr.,  Rpchards    is    acting   as    manager 

of    construction     for    the    owner,     .nnd 

will    let   the   sub-contracts. 


Plans   Being    Completed. 

WAREHOUSE  &   OFTriCE  Cost.   $— — 

SAN  FRANCISCO.  H;.rrison  and  Ver- 
onica Place. 

One  anti  two-story  reinforced  concrete 
warehouse  and  office  bldg.  (stor- 
age shed,  etc.) 

Owner— Steelform  Contracting  Co..  131 
Perry  Street. 

Engineer — L.     H.    NIshkian,    525    Mar- 
ket   Street. 
Plans  will  be  completed  in  about  one 

week.     Sheds    will    be    constructed    by 

the  owners. 


Contract  Awarded. 

.VLTERATIONS  Cost.   $1500 

SAN    FRANCISCO.        SW   Second   and 

Brannan  Streets. 
Alterations  to  warehouse. 
Owner — Crane  Company.   Premises. 
Engineer  —   T.     Ronneberg,     Crocker 

Bldg..    San   Francisco. 
Contractor— California    Steel    Products 

Co..   490   Bay  St.,  San  Francisco. 


Contract  Awarded. 

ALTERATIONS  Cost.  $$2500 

SAN  FRANCISCO.  SE  Sixth  and 
Bryant  Streets. 

.\lterations   to   warehouse. 

Owner — Hilbar    Properties    Co. 

Engineers — Ellison  &  Russell.  Pacific 
Bldg.,   San  Francisco. 

Contractor— Barrett  &  Hilp.  918  Har- 
rison St.,   San  Francisco. 

5^^  FLATS 

Contract  Awarded. 

FLATS  Cost,  $7000 

SAN  FRANCISCO.     E  West  Portal  225 

S   Fourteenth   Avenue. 
Owner — C.  J.  Jacobson.  212  Gates  St.. 

San  Francisco. 
Architect — Not  Given. 
Contractor— Thos.    M.    Jones.    643    29th 

Ave..    San    Francisco. 

Contract  Awarded. 

FLATS  Cost.    $7,000 

SAN    FRANCISC(>.     W    Fair    Oaks    9u 

N  2and  St. 
Two-.'itory   frame  and  stucco   flats. 
Owner — R.   A.   Gamble.   Ill   Liberty  Si. 
Architect — Not  Given. 
Contractor — El   Rpy  Bldg.  and  Cabli-.e". 

Shop.  430  Holloway  Street. 


6— GARAGES    &    SERVICE 
STATIONS 

Contract  Awarded. 

ALTERATIONS  Cost.    $1500 

OAKLAND.    Alameda    Co..    Cal.      No. 

618  Spruce  Street. 
Alterations   to  residence  and  K'rar*- 
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(.iwner  —  Roy  DeForrest.  1C20  Web- 
ster St.,  Oakland. 

Architect — Not   Given. 

CoiUractor— C.  H.  Thrains.  28  Home 
Pluie.    Oakland. 


To  Be  Done  By  Day's  Work. 
ALTERATIONS  Cost.    JlSOn 

SAN    FRANCISCO.      SW    Army    and 

Mission   Strcet-s. 
Alterations  to  service  station. 
Owner — I'nion   Oil   Co..    220   Bush   St., 

San    Francisco. 
Plans  by  Engineering  Dcpt.  of  Owner. 


Contract  Awarded. 

SERVICE   STATION  Cost.   JoOOO 

S'AX  FRANCISCO.     SW  Silver  Ave.  & 

Mission   Street. 
One-story    steel    service    station    and 

restrooms. 
Owner — Sophie   Rosenblum. 
Lessee — Richfield  Oil  Co. 
Plans  by  Engineering  Dept.  of  Lessee. 
Contractor  —  Fred    J.    Early    Jr.,    369 

Pine  St..  San  Francisco. 


To    Be   Done    By   Day's   Work. 
."SERVICE    ST.\TION  Cost.    $5,000 

SAN  JOSE.   Snnta  Clara  Co..   Cal.     798 

South    First  Street. 
Gasoline  service  station. 
Owner— Seaside    Oil   Co..    79S    Stockton 

Ave..    Sjin  Jose, 
rian.'s  by  Engineering  Dept.   of  Owner, 

Los  Angeles. 


Contract   Awarded. 

REBUILD  SERVICE   STATION 

Cost,   $7500 

RICHMOND,  Contra  Costa  Co..  Calif. 
Fourteenth  Street  and  Macdonald 
Avenue. 

Rebuild  service  station  (steel  con- 
struction). 

Owner — Standard  Oil  Co.,  Financial 
Center  Bldg.,  Oakland. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— F.  C.  Stolte.  3449  Laguria 
St..  Oakland. 

BIDS  WANTED 

SAN  FRANCISCO.— Until  June  21, 
11:30  A.  M.,  bids  will  be  receiv€-d  by 
S.  J.  Hester,  Chief  Deputy  Director, 
Department  of  Public  Works,  Room 
251,  City  Hall,  for  construction  \t  a 
brick  garage  at  San  Jose  and  Palmet- 
to  Avenues.     Estimf.ted  cost    $1,200. 

Plans  and  specifications  may  be  ob- 
tained from  Chas.  Sawyer,  City  Ar- 
chitect. Room  265,  City  Hall,  upon  de- 
posit of  $5.00. 


7—  FEDERAL  BUILDINGS 

FUNDS   ASKED 

HONOLULI'.  T.  H.  —  War  Depart- 
ment has  filed  requests  with  Division, 
of  Application.":  and  ■  Information"  for. 
allotments  from  work-rrlief  j.pproprt.T- 
tlon  as  follows:  $168,013  for  radio  ben-' 
con,  including  head<|uaTtcrs  hut  and 
towers  and  for  hangar  fire  protection. 
Wheeler  Fiekl;  $28,170  general  repairs 
to  buildings  f.nd  utilities.  Tripler  Ge:i-' 
•  ral  Hospital;  $30,000  general  repairs 
to    buildings   and   utilities.    Fort    Shaf- 


FUNDS    ASKED 

WASHINGTON.  D.  C— War  Depart- 
ment has  filed  requests  with  Division 
of  Applications  and  Information  for 
allotments  from  work-relief  ;.ppropria- 
tlon  as  follows:  $15,000  for  general  re- 
pair.* to  buildings  and  utilities.  Fort 
George  Wright,  Spokane;  $70,000  for 
general  rep{.irs  to  buildings  and  ulil- 
itles.  Fort  Lewis.  Tacoma;  $51;400  for 
general  repairs  to  huil-dings  and  util- 
ities,    Vancouver     Barracks.     Vancoii- 


FUNOS    ASKED 

WASHINGTON.  X)  C— Navy  De- 
partment has  filed  requests  with  th? 
Division  of  .Appllcs-tions   and   rnffirma- 


tlon  for  allotments  from  work-relief 
appropriation  as  follows:  $288,000  for 
steel  freight  lighters  to  replace  six 
lighters  worn  out  in  use  at  Breme.ton 
Navy  Yard:  $10,000  for  power  house 
and  accessories  at  Destruction  Island 
direction  finder  stution;  $13,200  for 
improvement  of  water  supply  at  Naval 
Torpedo   Station,    Keyport. 


FUNDS    ASKED 

SAN  DIEGO.  Calif.— Navy  Depart- 
ment has  filed  requests  WJth  Division 
of  Applications  and  Informatio.n  for 
allotments  from  work-relief  i.pproiiia- 
tion  as  follows:  $297,000  grading  and 
improving  aviation  field  and  construc- 
tion of  shelter  and  subsisitnee  bldgs.. 
.San  Clemente  Islund,  60  miles  off  the 
California  coast;  $13,500  repair  and 
improvement  of  buildings  at  Naval 
Supply  Depot;  $73,800  repair  and  im- 
provement of  buildings  at  Nav;.I  Hos- 
pital; $12,500  repair  and  improve  the 
roads,  walks  and  grounds,  Na\'al  Hos- 
pital; $283,500  repair  and  improve  the 
roKds  and  walks.  Marine  Barracks? 
$24,000  repair  and  improve  buiMings, 
Destroyer  Base;  $30,000  complete  sub- 
surface maps  and  records;  S10.300  re- 
pair  and   improve  paving. 


Project  Cancelled. 

POST  OFFICE  Cost.   $178,415 

ALHAMBRA.    Los   Angeles   Co.,    Calif. 
U.   S.   Post  Office  Building. 
Owner — Unit'  I  .Sti.tes  Government. 
Plans  by  Supervising  Architect.  Treas- 
ury Dept.,  Washington.   D.  C. 
Bids    were    scheduled    to    have    been 
opened  June  26.   1  P.  M.  * 


CONTRACT  AWARDED 
VI9ALIA,  Tulare  Co..  Cal.— Neuman 
Bros.,  McMinnville,  Oregon,  at  $830 
awarded  contract  by  Treasury  De- 
partment, for  painting  the  plastering, 
etc..  at  the  U.   S.   Post  Office,   Visalia. 


BUILDING    MATERIALS   APPROVED 

COMPTON.  Los  Angeles  Co..  Calif. 
— Treasury  Department  has  approved 
the  following  building  materials  and 
equipment  awards  for  the  construc- 
tion of  the  U.  S.  post  office  at  Comp- 
ton.  Robert  E.  McKee,  Los  Angeles, 
general   contractor: 

Plumbing  fixtures.  Crane  Co.;  elec- 
tric water  coolers  an*d  drinking  foun- 
tain, Halsey  W.  Taylor;  water  supply 
pipe,  Pittsburgh  Tube  Co.;  hot  water 
heater,  Bastian  &  Morley;  pressure- 
reducing  valve  on  water  sup))!y,  Mc- 
Alear  Mfg.  Co.;  backwater  cesspools, 
Butler,  Mfg.  Co.;  nonconducting  cov- 
ering for  plumbing.  Johns  -  Manville 
Co.;  boiler.  National  Radiator  Co.: 
tube  radiators.  Crane  Co.;  wall  radi- 
ators, Crane  Co.;  nonconducting  cov- 
ering for  heating.  Johns-Manville  Co.; 
angle  radiator  valve,  Jas.  P.  Marsh 
Co.;  air  valves  for  radiators  and  air 
valves  for  ends  of  steam  mains,  Hoff- 
man Specialty  Co.;  lighting  distribu- 
tion panel  .iind  main  switch,  Trumbull 
Elec.  Mfg.  Co.;  receptacles  and  flush 
switches.  Arrow-Hart  &  Hegeman  El. 
Co.;  glassware.  Inland  Glass  Works: 
lighting  flxture.s.  Mutual  Metal  Mfg. 
Company. 


BUILDING    MATERIALS   APPROVED. 

HUNTINGTON  PARK.  Los  Angeles 
Co.,  Calif. — Treasury  Department  has 
approved  the  following  equipment  and 
buil-ding  material  awards  for.  the  con-, 
struction  of  the  U.  S.  post  office  at 
Huntington  Park.  G.  F.  Campbell 
Building  Co.  and  Chas,  p.  Kelly.  Los 
Angeles,    general    contractors. 

Plumbing  fixtures.'  Standard  Sani- 
tary Mfg.  Co.;  electric  water  coolers 
and  drinking  fountain.  H.  W.  Taylor 
C;o.;  gas  water  heater  and  In-direct 
water  heater.  American  Radiator  Co.;. 
water  supply  pipe.  Bridgeport  ..grass 
Co.;  pre;5sure-r.educing  vajve  on  wat- 
er supply',   Mueller  Co. ;   nonconducting 


covering  for  plumbing,  Plant  Rubber 
&  A.sbestos  Works:  boiler.  Kewanee 
Boiler  Corp.;  tube  and  wall  radiators. 
American  Ra'Jiator  Co.;  nonconduct- 
ing covering  for  heating.  Plant  Rub- 
ber &  Asbestos  Works;  angle  radiator 
valves.  Jas.  P.  Marsh  Corp.;  oil  heat, 
er,  air  valves  for  radiators  and  air 
valves  for  ends  of  steam  mains,  Amer- 
ican Radiator  Co.;  lighting  distribu- 
tion panel.  Mullenbach  Elec.  Mfg.  Cr. 
feeder  panel.  Mullenbach  Electrical 
Mfg.  Co.;  receptacles  &  fiush  switch- 
es, Arrow-Hart  &  Hegeman  Electric 
Co.;  pendant  switches,  Pass  &  Sey- 
mour; glassware.  Gill  Glass  &  Fixture 
Co.  i.iKl  Moe  -  Bridges  Co.;  lighting 
fixtures,   Perfeclite  Co. 


BUILDING    MATERIALS   APPROVED! 

ROSEVILLE.  Placer  County,  Calif. 
— Treasury  Department  has  approved 
the  following  building  materials  and 
equipment  awards  for  the  construc- 
tion of  the  U.  S.  post  office  at  Rose- 
ville.  K.  E.  Parker  Co.,  135  South 
Park,  .San  Francisco,  general  contrac- 
tor. 

Plumbing  fixtures.  Standard  Sani- 
tary Mfg.  Co.:  electric  water  cooler 
and  drinking  founti-in.  Halsey-Taylor 
Co.;  pressure  reducing  valve  on  water 
supply.  Bailey  Co. :  non  -  conducting 
covering  for  plumbing,  Johns-Man- 
\'ille  Co.:  brass  pipe.  Chase  Brass  and 
Copper  Co.;  boiler.  National  Radiator 
Co.;  tube  i,r«J  wall  radiators,  Ameri- 
can Radiator  Co.;  nonconducting  cov- 
ering for  plumbing.  Johns-Manville: 
cast-iron  threaded  pipe.  Walworth  Co. 
radiator  valves,  Walworth  Co.;  air 
valves  for  radiators.  Hoffman  Spec- 
ialty Co.:  oil  heater.  American  Ra- 
diator Co.:  lighting  distribution  paiiel, 
Myers  Safety  Switch  Co.;  service  en- 
trance switch.  Trumbull  Electric  Mfg. 
Co.;  r.c.  wire.  General  Cable  Corp.; 
receptacles.  Harvey-Hubbell  Co.;  £.ir 
valves  for  en-ds  of  steam  mains,  Hoff- 
man Specialty  Co.:  flush  switches. 
Harvey-Hubbell  Co. ;  glassware.  Inland 
Glass  Works:  pendant  switch.  Pass  & 
Seymour;  lighting  fixtures.  Mutual 
Metal  Mfg.  Co. 


SUB-BIDS    WANTED 

SAN  PEDRO.   Los  .\ngeles  Co..   Cal. 

Clinton  Const.   Co..   923   Folsom   Street.  .: 

San  Francisco,  desires  sub-bids  on  all  t 

portions  of  the  work  for  the  construe-  -' 

tion    of   the   U.    S.    Post    Office   at  San  i] 

Pedro    for    which    bids   are    being   op-  -' 

ened   on    June   20.    1    P    M..    at   Wash-  ■' 
ington,   D.   C. 


CLUB  BUILDINGS 


BIDS    WANTED 

SANTA  M.\RL4.  Santa  Barbara  Co. 
Cal.— Until  July  1.  10  A.  M.,  bids  will 
be  received  by  Santa  Barbara  county 
supervisors  for  all  labor  and  material 
necessary  for  structural  steel  work 
for  the  Veterans'  Memorial  building  t" 
be  erect«J  at  Santa  Maria.  Plans  and 
specifications  may  be  obtained  at  the 
office  of  Architect  R.  A.  PoUey,  eanta 
Maria,  upon  deposit  of  $5.  Certified 
check  for  10%  must  accompany  each 
bid. 


PREPARING   PLANS 

LONG  BEACH.  Cal— Architect  G. 
D.  Riddle.  2826  Cedar  Avenue.  Long 
Beach,  is  starting  working  drawings 
for  the  one-  and  part  two-story  frame 
and  stucco  Naval  Y.M.C.A.  building 
to  be  built  in  Long  Beach.  It  will 
contain  gymnasium.  offices.  social 
room,  dormitory  locker,  and  shower 
rooms.     Cost.     $50,000. 


Commissioned    To    Prepare    Plans. 
MEMORIAL  BLDG.  Cost.  $3,179     j 

TUOLUMNE.   Tuolumne   Co..   Cal''-  ^ 

One-story   veterans'    memorial   oldg. 
Owner — County  of  Tuolumne. 
Architect— Frank   Mayo.   108   E.   Miner 
St..   Stockton. 


PACIFIC    CONSTRUCTOR 
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I—  HOSi'ITALS 


REPARINO   PLANS  ..  •  ■■  ,  , 

.SAN  l.niS  oniKI'O,  <'(illf.— Archt- 
.Is  A.  U.  Wi.lkrr  nnd  P.  A.  Elsen, 
S  riiclllf  Ciimmcrcc  HldK.,  Loh  An- 
'ICK.  iiro  iJicpaiiiiK  plans  for  a  hnnic- 
r  nKC'l  "K'"  lo  'it'  iicclpd  In  San 
'uls  Oliliipo  by  Ihi'  Snn  l.iils  ("blspo 
iunty  Kiiporvlsnr.s.  The  luilIdlnR  will 
Jive  \vni\ls  nnd  privnie  rooms,  to  tir- 
i')mniodl.te  BO  patients,  culinary  dc- 
iirtment  and  treatment  rooniH.  It 
jlll  lie  a  one-.story.  reinforced  eon- 
ete  structure  with  tile  roof i -,,.,•  j 


lans    Being    Prepared. 

(isriT.M.  I'ost,   f.-ni.ajii 

MJC.M.  Cre.  Stale  Hospital  Rrounds. 
»ie-8tory  avidition  to  present  2-story 
[  tuberculosis  hospital  (reinforced 
;     concrete    and    .'ileel    construction) 

knd   two-.story  reinforced   concrete 
L    niH'ses'  home. 
Wner — State   of   Oregon, 
i-chllect^L.   L,   nougan   &•   WalhVyirli, 

U,    S.    HanU    nidg.,    IVirtlaiul, 


'REPARING  PLANS 
[  TASO  ROBLES.  San  Luis  Obispo 
ix.  Calif.— .Architects  A,  R.  Walker 
hd  P.  A.  Eisen,  70S  Paciflc  Commerce 
Idg.,  Los  Angeles,  have  been  com- 
ilssloned  by  the  Si.n  Luis  Obispo 
lunty  supervisors  to  riesign  and  su- 
•rvise  the  construction  of  a  hospital 
lilding  at  I'aso  Robles.  The  main 
lilding  will  provide  50  beds,  labor- 
ories.  X-ray  roo-fs,  surgery  wings, 
tchen,  clinical  and  emergency  treat- 
ent  rooms  and  nurses'  quarters.  A 
'parate  building  will  house  a  con- 
igious  ward,  providing  l.T  beds  and 
mrters  for  nurses.  They  will  be  re- 
forced  concrete  structures  with  tile 
'Oflng  and  a  low  pres.sure  steam 
■'atlng  system.     Cost.  $48,000. 


ONTRACT   AWARDED 

,SAN  FRANCISCO.— E.  A.  Cornely, 
c,  1452  Rush  St.,  at  $173.80  aw<.rd- 
;  contract  by  U.  S.  Marine  Hospital 
r  repairing  blow-off  line  for  boiler 
heating  plant  at  the  Marine  Hos- 
lal,   14th   Ave.   and   Lake   St. 


sEK    FUNDS 

WHIPPLE.  Ariz.— Veterans'  Admin- 
:tration  has  applied  for  $676,000  from 
;e  works  relief  fund  to  remodel  and 
|ld  to  the  government  hospital  at 
['hippie,  Ariz.  It  is  proposed  to  pro- 
de  several  hundred  more  beds,  ajid 
mstruct  water,  sewer,  steam  .'and 
ectric  systems. 


iONTRACT   AWARDED 

FLAGSTAFF.  Arizona— Don  Jacobs, 
lagstafr,  awarded  contract  for  erec- 
on  of  a.  one-^tory  hospital  building 
0x154  ft.)  near  Flagstaff  for  Dr.  r. 
'..  Sechrist. 


IDS   REJECTED 

^'ENTURA.  Ventura  Co.,  CaJ.— ."V'en- 
ira  county  supervisors  rejected  all 
tds  received  June  7  foV  the  construe- 
on  of  an  isolation  wrard  builijij^g  ;.L 
I'ntura  county  hospital.  Application 
ill  be  made  to  the  PWA  for  govcrn- 
lent  financing  of  the  project.  W.  S. 
eakle,  Ventgra,  submitted  the  only 
■neral  contract  bid  at  $32,470.  H:.r- 
d  E.  Bm-kct,  45."i  E.  Main  St.,  Vcn- 
ira.  architect. 


ids  Wanted — To  Close  June  26. 

t'RSES'  HOME,  ETC.         Cost,  $- — 

ITKA,  Alaska. 

wo-story  reinforced  concrete  nurses' 
home  (40x35  ft.)  living  room,  laun- 
dry, kitchen.  7  bedrooms,  2  bathS; 
shingle  roof,  steam  heating, '  etc. : 
two  -  story  superintendent's  resi- 
dence (31x40  ft.)  and  one-story 
concrete  garage  amcl  power  plant 
(84x34  ft.) 


Owner— AlaHka    F'lone.-rs    Home    (Wni. 

A.    HesHci),    Juneau,.  Alaska), 
Ardiltocl  — Heath,   (iovc    and    rtell.   I'u- 

get    Sound    Hank    Hldn  ,    Tacoma. 


Plans  Being  Figured — Bids  Close  June 

17.   12  Noon. 
.MiDITlOX  Ciisl,    $S,r,Ofl 

SA.\   I'-RANCISCO.     Sixth  "Avenue  and 

lleary    Street. 
Onc-Htory  ;-f|nforcwl    c  o  n  c  r  c  !  q  and 

brick    veneer    addition    to    hospital 

(addition    to   operating  room,    stor- 
„  ago   room,   locker  room,    sink    room 

i.nd  utility  room,  etc.) 
Owner — French    Hospital. 
Architect- Fabre   and    Hildetran*},    110 

Sutter  Street.  .    ^ 

G.  P.  W.  Jensen,  320  Market  Street, 
is  amonp  the  contracto-s  figuring  the 
I)lan7. 

1 1— ICE  &  COLD  STORAGE 
PLANTS  ::? 

BIDS  WANTED  ~^  ' .    "  '' ' 

SAN  DIEGO,  Cal.— Until  June  12. 
1!  A.  M..  bid.s  will  be  received  by  the 
Public  Works  Department,  11th  N.-i- 
val  District.,  San  Diego,  for  repairs 
to  insulation  on  brine  piping  in  cold 
storage  rooms  at  the  Naval  Operating 
Bi.se  (Marine  Corps  Base)  San  Diego: 
Spec.  No.  7960.  The  work  consist.?  of 
the  provision  of  materials  and  tlie' in- 
stallation of  molded  cork  insulation 
to  replace  defective  insulation  on  ap- 
liroximately  270  l.f.  of  miscellaneous 
-sizes  of  existing  piping  carrying  cold 
brine  and  ammonia  v.ipor  Ridding 
data  may  be  obtained  from  the  Dis- 
trict in  San  Diego  upon  deposit  of  a 
check  or  postal  money  order  for  ^10. 
payable  to  the  Chief  of  the  Bureau 
of  Y.ards  and   Docks,   ' '  '  '   "  '  ■     ■  ■ ' 


TAKING   BIDS 

VERNON,  Los  Angeles  Co,,  Ci.lif.— 
.Safeway  Stores.  1!)25  E.  Vernon  Ave.. 
Vernon,  are  taking  bids  for  a  refrig- 
erating system  to  be  installed  in  an 
existing  building  on  the  northeast  cor- 
ner of  Alameda  St.  and  Vernon  Ave.. 
Vernon.     Cost   estimated    j.t    $50,000. 
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POWER  PLANTS 


BIDS    OPENEQ 

YELDOWS-TONE  NATtONAL  PK.. 
Wyoming— H.  S.  Tittl?  Co..  85  Col- 
umbia Square,  San  Francisco,  at  $6112' 
submitted  the  only  bid  receivetj  hy  the 
National  Park  Service,  409  Under- 
wood Bldg.,  S'ari  Francisco.. ,  fpr  _  re- 
modeling power  plant  and  equipment, 
and  installing  two  ne,5Y,300-k,w.  hydro- 
electric units  at  Mammoth  power 
house.  Yellowstone  National  Pa,rl<. 
The  new  units  will,  be  furnished,  by 
the  governjrent.  .• 


13—  PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

Additional   Sub-Contracts   Awarded. 

COURT   HOUSE  Total  Cost.-  $1.-56S.S7.''. 

OAKLAND.  Alameda  Co.,  Cal.  Fallon 
Twelfth.    Oak   and- 13th   Streets.-- 

Twelve-story  fireproof  court  house 
(structural  steel  frame,  reinforced 
concrete  walls,  permanent  a  n  d 
earthquake  -  resistive,  plum-blng. 
heating,  ventilating,  electric  work 
rievatnrs  (to  house  all  <-ounty  of- 
fices and  courts)  three  lower  floors 
to  be  176x245  ft.  and -upper  floors 
116x116   feet   . 

Owner — County  of  Alameda. 

Architects — W.  G.  Corlett.  James  E. 
Plachek.  W>  E.  Sehlrraer..  Carl 
Werner.  H.  A.  Minton,  910  Bank 
of  America  Bldg..  Oakland  (GLen- 
court   2902). 

Consulting,  Mechanical  and  Electrical 
Engineer — G.  M.  Sl-monson.  20  Lo- 
.     reta  Ave.,  Piedmont. 

Contractor — Geo..  .Wagner. .  181     South 


Park,  and  K.  E.  Parker.  Ui  South 
Park.    Han    Francliico.    1948. 674. 

Reinforcing  Steel— .Sonic  .Sti-'-l  (•„.. 
nun  y\rmy  St..   Han   Fraoelhco. 

Steel  Partition*— MIIU  Co.,  965  Way- 
side   Rii:.d.    <;ieveland.    Ohio. 

Rolling  Doors  —  Acme  Partition  Co,. 
Call    Hhlg.,   San  Kranclsco. 

Sheet  Metal— Fire  I'rotecllon  ProductH 
Cn..    1101    16tli   St.,   Han   KranclBco. 

Linoleum  lliggins  Llnol<-um,  2335 
Hr.,.-i(hv.-,y,   Oakland. 

Finish  Hardware- Maxwell  Hardware 
Co.,  1321)  Washington  St..  Oakliind 


CONTRACT    AWARDED 

SAN  FRA.NCISCO  —  Murray  Iron 
Works,  417  M.arkct  .St..  at  $827» 
awarded  contract  by  Constructing 
Quartermaster,  Fort  Mason,  for  tur': 
nishing  and  Installing  one  stejim  tur- 
bine for  present  200  K.W.D.C.  genera- 
tor in  the  power  plant  at  the  Letter- 
man  General  Hospital,  I'resldio,  San 
Franclscp. 


Material    Bids    Being    Taken. 
ALTERATION.S  r„sl    $•>•' 000 

NEVADA  ClTy„J^lacer  Co.,  Calif.  '. 
Alterations  anti  addition  to  courthou.se 
•     (W,^st  addition.  Are  unit)  work  In- 
volves  addition    to   county    clerk's 
office   and    board   of    supervisors' 
qffice. 
Owner— County  of  Nevada. 
.Vrohitect— Geo.  Sellon.  California  Stale 
i-ifu  Bldg..  Sacramento. 
I,,al),pr  will  ,t)e  furnished  by  SERA. 
Bids  oti  the  following  material  an. 
being   received    by    R.    M.    McCormick. 
county  c,lerk,  Nevada  City. 
.  Structural' stcei; 
Cemeiit.;'. " 
Reinforcing  steel; 
Steel   windows: 
Acoustical    nxaterials; 
Metal  Tath  and  plaster. 


Contracts   Awarded. 

.\RMORY  Cost.    $40,000 

LODI.  San  Joaquin  Co..  Calif.  Wash- 
ington  Street. 

One  -  story  armory  (adobe  brick  walls 
and  partitions,  tile  roof,  woofi 
floors,  etc.)  auditorium  to  be  75x 
IBO  feet. 

Owner— City  of  Lodi. 

Architect^  Jos.  Losekann,  I21S  WesI 
Harding  St..   Stockton. 

Cem'ent — Lodi  Lumber  Co.,  Lodi,  $1.- 
691.25.  and  Fred  Sriiekerman.  Lo- 
di,   $1,691.25. 

Steel- Elliott    Lbr.   Co..    Lodi.    $728.54. 

Hardwood  Floors— John  Krause  Lum- 
ber Co..    r.odi.   $3,263.40. 

Sand    and    Gravel— Lodi    Lumber   Co 
Lodi,   $2,281.65. 
La'bor  will  be  furnished  by  SERA. 


Material   Bids  Wanted— To  Close  June 

17,    10   A.    M. 
ADDITION  Cost.  $30,000 

KOSEVILLE.    Placer  Co..   Calif. 
Alterations  and  additions  to  City  Hall 
(concrete    new    wing   and    remodel 
present  building). 
Owner— City   of   Roseville. 
Architect— Chas.    F.    Dean.    California 

State  Life  Bldg..  Sacramento. 
Mgr.   of  Conser.- C.   W.   Wilke.   Rose- 
ville. 

Materials  arc  being  taken  as  follows 

Heating. 

I^hmibinp. 

Electric. 

fainting. 

Linoleum. 
.  Mill  ,Work, 

Lathing  and   Plastering. 

Hardware. 

Building  Paper  and  Insulation. 

Tile   Work. 

Ornamental   Iron  and   Steel 

.Windpw  Shades.  . 

Glass   . 

Sheet'  Metal.  ... 
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BIOS    WANTED 

SAN  FRANCISCO  —  I'ntll  June  J9. 
2:30  P.  M..  bids  will  be  received  by  S. 
J.  HeBter.  Chief  Deputy  Director.  De 
panment  of  Public  Works.  City  Hall, 
for  work  at  the  Public  Llbrar>'  ft»  fol- 
lows: 
(1)  Repairing      and    refinishing      cork 

floors,   estimated   to  cost  11100. 
12)  Granite    pointing.      estimated       to 

cost.  11700. 
(3)   Exterior      and    interior      painting. 

estimated  to  cost  J350O. 
Plans  and  specification.'"  may  be  ob- 
tained   from    Chas.    Sawjer.    City    Ar- 
.■hitect.    Room  265.   aty  Hall. 


BIDS    WANTED 

SAN  FRANCISCO— Until  June  10. 
1:45  P.  M..  Informal  bids  will  be  re- 
ceived by  S.  J.  Hester.  Chief  Dupty 
Director.  Department  of  Public  Works 
Room  251.  City  Hall,  for  repairing  roof 
of  Public  Library.  Larkln  Street,  be- 
tween   McAllister  and   Fulton   SU. 

Specifications  may  be  obtained  from 
Chas.  Sawyer.  City  Architect.  Room 
265.  City  Hall.     No  deposit  required. 


Bids  Wanted— To  Close  July  11,  11::00 
A,  M. 

AUDITORIUM  Cost,  »400,000 

FRESNO.  Fresno  Co..  Calif.  Fresno 
and  O  Streets. 

One-story,  basement,  mezzanine  floor 
and  balcony  auditorium  {to  seat 
2300  on  main  floor  and  1200  In  the 
balcony;  56-ft.  stage,  art  gallery, 
committee  rooms,  kitchen  and 
banquet  room,  central  telephone 
system;  Class  A  construction,  steel 
frame,  concrete  walls,  steel  roof 
trusses,  hot  air  and  steam  heat- 
ing  system,   and   elevators). 

Owner — City  of  Fresno. 

.\rchitects— Allied  Architects  (W.  D. 
Coates.  C.  H.  Franklin,  H.  Rafael 
Lake.  E.  J.  Kump,  Fred  Swartz 
and  E.  W.  Peterson,  304  Rowell 
Bldg..    Fresno). 

Structural  Engineers — F.  W.  Kellberg 
and  Clarkson  Swain,  544  Market 
St..  San  Francisco. 

Mechanical    Engineer — A.    Coddlngton. 

222  Kearny  St..   San  Francisco. 

On  previous  bid  opening  lowest  bids 

were    submitted    by    the    following: 

General  Work:  Dinwiddle  Const.  Co.. 
Crocker  Bldg.,  San  Francisco,  at 
1442.900. 

Mechanical  Work:  Scott  Co.,  243  Min- 
na St..    San   Francisco,    $88,375. 

Electrical  Work;  Wessel*  Electric  Co. 
Rt.   2.    Box  173.   Fresno,   $209,960. 


Bids    Wanted — To    Close    June    17th,    8 

FIRE  HOUSE  Cost.   $12,000 

BELMONT.    San    Mateo   Co..    Calif. 

One-story  frame  and  stucco  fire  house 

(dormitory  to  house  8   men)    work 

involves     concrete,     lumber,     brick 

work,    plastering,     electrical    work, 

tile  roof,  wall  and  floor  tiling,  etc. 

Owner — City  of  Belmont  Board  of  Fire 

Commissioners. 
.Architect— Thos.  Edwards.  9  Geary  St. 
S!.n    Francisco. 
Fjids    are    wantPd     on    thi'    followinB 
materials: 

Rock,  sand  and  gravel;  cement; 
lumber;  millwork;  plumbing  fixtures; 
electrical  materials:  plumbing  mate- 
rials; roofing  tile;  composition  roofing: 
lime;  brick;  ornamenti.I  iron,  etc. 
Labor  will  be  furnished  by  SERA. 
Plans  and  .specifications  may  be  in- 
spectrd    in    the  office   of   the   architect. 


Plans  Being  Figured — Bids  CloM  June 
18,   10   A.    M. 

ALTERATIONS  Cost,   $ 

BERKELEY.  Alameda  Co.,  Cal.  Alls- 
ton  and  Grove  .Streets. 

Alterations  to  attic  in  City  Hall  (work 
Involves  wood  Joists.  complete 
flooring,  new  stairway,  one  parti- 
tion, etc.) 


Owner — City  of  Berkeley. 

Architect — James    Plachek.    Mercantile 

Bank  Bldg..  Berkeley. 
Plans    and    specifications    may    be   ob- 
tained from  the  architect  upon  deposit 
of  $6. 


Architect  —  C.    O.    Clausen,    746    46th 
Ave..  San  Francisco. 


RESIDENCES 


Bid   Opening   Date  Postponed   Until 
June  1*.  6  P.  M. 

RESIDENCE  Cost.   $ 

BURLINGAME,    San    Mateo   Co.,    Cal. 
Two  -  story  and  basement  frame  and 

stucco    residence     (12     rooms,     six 

baths,    3-car  garage). 
Owner — George  Pope. 
-Vrchitect— W.    W.    Wurster,    260    Ci.li- 

fornia  St.,    San    Francisco. 
Bids  are  being  taken  from  a  selected 
list  of  contractors  only. 


Contract    Awarded. 

RESIDENCE  Cost.    $3000 

OAKLAND.    Alameda    Co..    Cal.      No. 

2521    Twenty-fifth    Avenue. 
One-story   frame  residence    (4   rooms). 
Owner —  V.    Alessl.   2517   25th    Avenue. 

Oakland. 
.Architect — Not  Given. 
Contractor  —  Joe   Benassini.    620    Hist 

St.,   Oakland. 


To   Be   Done   By   Day's   Work. 

RESIDENCE  Cost.    $4000 

SAN  FRANCISCO.     Palou  and  Ingalls 

Streets. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner   and    Builder  —   Home   Constr. 

Co.,   3344   24th   St.,   San   Francisco. 
Architect — Not  Given. 


Contract    Awarded. 

ALTERATIONS  Cost,  $2500 

SAN  FRANCISCO.     No.   1680  Sanchez 

Street. 
Alterations  to  residence. 
Owner — Virginia  Ardural. 
Architect — Not  Given. 
Contractor — C.    O.    Blincoe,    2663    15th 

Ave..   San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,   »4009 

SAN  JOSE.  Santa  Clara  Co.,  Cal.  No. 
1976  Park  Avenue. 

One-story  frame  and  stucco  residence 
(5  rooms). 

Owner  —  W.  M.  Williams.  77  Park 
Court,  San  Jose. 

Architect — Not  Given. 

Contractor — Frank  Neves.  891  Harri- 
son St.,  Santa  CHara. 


Contract  Awarded. 

RESIDENCE  Cost,    $6000 

SAN    JOSE,    Santa    Clara    Co.,    Calif. 

No.   77  Ayer  Avenue. 
One-story    and    basement    frame    and 

stucco  residence    (6   rooms). 
Owner  —  E^-nest  Awbrey,    475  N.   San 

Pedro  St.,  San  Jose. 
Architect — Not  Given. 
Contractor — Gibson  Wheeler  Co..  19  N. 

Second  St.,   San  Jose. 


Contract  Awarded. 

RESIDENCE  Cost.  $3500 

San    JOSE.    Santa    Clara    Co..    Calif. 

No.  399  N.  Fourteenth  Street. 
One-story  frame  and  stucco  residence 

(5   rooms). 
Owner— Mrs.  M.  E.  Empey,  425  S.  6tb 

St..   San   Jose. 
Architect — Not  Given. 
Contractor— V.  J.   Sunzeri.   176  N.   31st 

St..   San  Jose. 


To  Be   Done  By  Day's  Work. 

RESIDENCE  Cost     $5000 

SAN  FRANCISCO.     S  KIrkham'  St.  36 

W    Fifteenth    Ayenue. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner— Harry  J.  Daniels,   1701   Sutter 

St..  San  FVanclsco. 


Contract  Awarded 

RESIDENCE  '"om,    $ 

SAN    JOSE.     Santa     Clara    Co..    Calif. 

Rabling  Tract  on   Cali-vcras  Ave., 
Two- story   frame    re.sidence. 
Owner — San  Joso  Better  Hou.siiig  Coiti-r 

mittee.  J 

Architect — Hays   and   Simpson,    eleven 

land,  Ohio.  ' 

Contractor — George  Kocher.  Notre  andi 
Carlyle   Sts..    San   Jose. 


PLANNED 

SAN  JOSE.  Santa  Clara  Co..  Cal.- 
Cooper  &  Lowe.  San  Jose  realtors,  arei 
making  plans  for  the  development  of 
the  Sub-divLsion  of  .sixty  homes  on  s 
12  acre  tract,  bounded  by  McKee  Road 
and  St.  James  St.  and  North  34th  and 
North  35th  Sts.,  San  Jose.  Furtheti 
details  will  be  announced  at  a  later 
date. 


Contract  Awarded 

ALTERATIONS  Cost,    $2,001 

SAN    FRANCISCO.      35     San    Lorenzc 

Way. 
Alterations  to  residence. 
Owner — S.   J.    Hunkin.  premises 
Architect  —  Henry    H.    Gutterson,    62ii 

Powell    Street. 
Contractor — G.    P.    W.    Jensen    &   Son 

Inc.,   320   Market  Street. 


Low    Bidder 

RESIDENCE  Cost,  $ 

OAKLAND,  Alameda  Co.,  Cal.  Lake' 
shore  Highlands. 

Two  -  story  and  basement  frame  !.m 
stucco  residence  (6  rooms.  2  biths 
shingle  roof,  oak  plank  floors,  gai 
heating  system,  colored  tile  baths 

Owner — F.  A.  Naylor. 

Architect— W.  W.  Wurster,  260  Calie 
fornia  St.,    San   Frs.ncl8co. 

Low  Bidder — E  n  o  c  h  Trammel,  48 
Crescent.    Oakland. 


Contract  Awarded 

RESIDENCE  Cost.    $20,00. 

BROCKAWAY,  Placer  Co..  Cal.  Buck. 

Beach. 
New  summer  house. 
Owner— Leslie    W.     Hills.     2     Hi.rrisos 

St.,  San  Francisco.  ' 

Architect— Russell  Mills.  803  Nixon  Stf 

Reno. 
Contractor  —  Norman  Mayfleld,   Tahol 

City. 


Plant   Being   Figured — Bids  Close  Juni 

25th. 
RESIDENCE  Cost.   $10,0C 

BERKELEY.    Alameda   County.    Calli 

Claremont  District. 
Two  -   story  and  basement  frame  an 

stucco     residence     (Mediterranea 

style)    9  rooms,   2  baths;   tile  roo 

hot  !>.ir  heating  system,    hardwoo 

floors,   tile  baths,  etc. 
Owner— Prof.    B.    M.    Woods.    Univei 

sity  of  California.    Berkeley. 
.\rchltect— Warren  C.   Perry.  260  Cal 

fornia  St..  San  Francisco. 


Plana  Being   Prepared. 

ELEVATOR.    ETC.  Cost,    $S,0( 

SAN  FRANCISCO.     1025  Masonic  Av 
Install    electric    elevator   in    St.   Agn< 

Rectory    (alteration    work.    etc.. 

connection    with    installation). 
Owner— Roman  Catholic  Archbishop' 

San  Francisco,  2100  Franklin  St. 
Architect— Arnold  Constable.   580  Ma 

ket  Street. 
Rev.    J.    A.    Butler    is    the    priest  ' 
St.   Agnes  Church. 

Bids    will    be    asked   for   the   alter: 
tlon  work    within  a  few  days. 


Plans    Being    Prepared. 

RESIDENCE  Cost.  $6..i 

BERKELEY,  Al.nraeda  Co..  Calif.    E 

clld   Avenue. 
Two-story  frame  and  stucco  resldenc 
Owner— Mr.   Offord. 
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U.-hltort  — Mich;.*!    Ooodm; 
CfniPr  St.,    Berkeley. 


•ub-BId*   Being    Tiken. 

(ESIUKNCK  Cunt.   I4.O00 

AN  CARLOS,   San   Mateo  <;o..   Calif. 

')n(>-»tory  frame  and  Ktm-co  renldenoe 
(Mve  rooms)  tile  and  eomponlllon 
rooftnit.  Ka.>i  hot  air  heatinK  "y"- 
trni.    hardwddd    (luors.    wtiini    Mash. 

iwner  &  Hulldor— John  McCi.rthy.  To 
Mudnon    St.,    Itedwond   City. 

irihltpct  — n.  K.  Jaekle.  12«  J'ohI  St.. 
San   KranrlHro. 


:ontract  Awarded. 

tESinKNCK  r-ont.    Price,    $4,431 

.-ORTH    HKHKELKY.    Alameda  Co. 
■\vo-Btory  frame  ami  stiioco  rfuldence 
)nner — Ii,   R.   OlRon. 

\rchlt«rt— Ma.sten  Knd   Hurd.  233   I'-mI 
'       St.,   San    KrancKsco. 
•ontractor— A.   T.    Meokett,    224   .ivpnic 
Ave..    I'l.'drni)nt. 


lub-BId*    Being    Taken. 

lESIDENCK  Co.it,    110,300 

(ILLSBOROUaH,  San  Mateo  Co.,  Cal. 
Hayne   Road. 

rwo-6tory  and  hasement  frame  resi- 
dence (Colonli.l  typo)  9  rooms  and 
3  baths:  shingle  roof,  tile  baths, 
gas  hot  air  heating  systfm,  wood 
sash,  hardwood  floors,  etc. 

Iwner — Mr.    Parker. 

Vrchltpct — Iveo  Sharps,  14  7  7  Burlin- 
game  Ave.,    Burllngame. 

'ontractor — Oscar  Ci.vanauBh,  432  Oc- 
cidental Ave.,    San   Mateo. 


Contract  Awarded. 

RESIDENCE  Cost.    $10,000 

'AN  MATEO.  San  Mateo  Co..  Cal.  244 

Virginia  Avenue. 
Two-story  frame  and  stucco  residence 
Inner— E.   Stern.  133  Aragon  St..  San 

Mateo. 
\rchltect— E.  H.  Denke,  1317  Hyde  St. 

San  Francisco, 
•ontractor— H.   Voelker,    S05   Winches- 
ter Place,    San   Mateo, 


:onitructlon    Started. 

tESIDENCE  Cost.   $6000 

>AKLAND,    Alameda    Co.,    Cal.      No. 

4S33   Harboard   Drive. 
Cwo-story  frame  and  stucco  residence 

(six  rooms). 
Iwner— J.    Sexton,    6100    Taft    Avenue. 

Oakland. 
Architect— B.    L.    Snyder,    £101    Shat- 

tuck  Ave..    Berkeley. 
Construction    has   started    under   the 
'Wner's    supervision. 

June  7,   1933 
ro   Be    Done    By    Day'a   Work, 
iESIDENCE  Cost.   $4500 

^URLINGAME.    San    Mateo   Co..    Cal. 

Burllngame  Ave.  and  Bloomfieldr 
:>ne-story  frame  and  stucco  residence 
■>wner  and  Builder— J.  B.  Oswald,  760 

En  Cerrlto.   San   Mateo. 
\rchltect— Not   Given. 


To  Be  Done   By  Day'a  Work. 

RESIDENCE  Cost.   $5000 

»AN    MATEO,    San    Mateo    Co..    Cal. 

Lots  33  and  32,   Portola  Drive, 
^ne-story    and    basement    frame    and 

stucco   residence. 
3wner  and  Builder- Paul  A.  Cleversy. 
Architect— Not  Given. 


Contract  Awarded. 

RESIDENCE  Cost     $ 

MODESTO.  Stanislaus  Co..  Cal. 
rwo-story    wood    frame    residence    (7 
rooms    and    2    baths)    Colonial    style 

shingle   roof,    gas    hot   air   heating 

system,  hardwood  floors,  tile  baths 

wood   sash,    etc. 
5wner— Miss  Anna  Sido. 
\rchitect— G.    N.    Hllburn.    1213    I   St.. 

Modesto, 
"ontractor— M.    O.    Ward,    Rt.    1.    Box 

541.    Modesto. 


rded. 


Contract   Av 

CiTTAGE  Cost,   $3000 

SAN  JOSP,  Santa  Clara  Co,.  Cal.   SW 

Fourteenth    and    Washington   8t«. 
iine-story    frame    cottage   and    garage. 
Owner— M.    E.  Empey.    Kan   Jose. 
Architect  —  Chas.     McKenzle,     Twoliy 

Kldg.,  San  Jose. 
Contractor — V.  J.   Sunaerl,    176  N.   31»t 

St.,  .'4;in  Jose. 


Sub-Contracta  Awarded. 

HK'SIDENCE  Cost,   $7000 

SAN  KHANCISC'O.  NW  Pacheco  and 
Magellan  Aveneue. 

'I'wo-story  frame  and  stucco  residence 
(7  rooms). 

Owner — Bertha    Hutcheons. 

Architect  —  Wm.  1.  Garren,  233  Post 
St..    San    Francisco. 

Cuntractnr— Moore  &  Roberts,  693  Mis- 
sion St.,  St.,  San  Franciaco. 

Lumber— Smith  Lumber  Co..  Fourth 
and  Channel  Sts. 

Mill  Work  —  Brannan  Street  Planing 
.Mill,   560   Hrannan  S't. 

Painting— A.  A.  Zellnsky,  3011  Steiner 
Street, 

Plastering- W.  J.  Coneeny,  172  6th  St. 

Slate  Roof— Alta  Roofing  Co.,  976  In- 
diana  Street. 

Heating  S.  Sheet  Metal— Atlas  Heat- 
ing &  Ventilating  Co..  657  4th  St. 

Plumbing— W.  R.  Trousdale.  422  Turk 
Street. 

Electric— Gpivin   Bros..    1578   29th   Ave. 


Bids   Rejected. 

RESIDENCE  Cost,    $5000 

BERKELEY,  Alameda  Co.,  Calif. 
Shasta  Road. 

Two-story  frame  and  stucco  residence 

Owner — N.  W.   Shock. 

Architect— Chester  Treichel.  696  Cleve- 
land St.,  Oakland. 


Preparing    Working    Drawings, 

RESIDENCE  Cost,  $ 

HILLSBOROUGH,      San      Mateo      Co., 

Calif. 
Two  -  story  and  basement  frame  and 
brick  veneer  residence  (10  rooms, 
3  baths)  Monterey-Colonial  type, 
shake  roof,  gi.s  heating  system, 
wood  sash,  hardwood  floors,  tile 
baths,  etc. 
Owner— Withheld, 

Architect — Leo   Sharps,    14  7  7    Burlln- 
game Ave.,  Burllngame. 
Bids  will  be  asked  in  about   1  week. 


Preparing    Working   Drawings. 

RESIDENCE  Cost.  $ 

HILLSBOROUGH.  San  Mateo  Co.. 
Cal.    Black  Mountain  Road. 

Two  -  story  and  basement  frame  and 
stucco  residence  (U  rooms,  four 
baths)  French  Manor  type,  shingle 
roof,  gas  heating  system,  hard- 
wood floors,  canvas  walls,  wood 
sash,  tile  bathe,  etc. 

Owner— Withheld. 

.Architect— Leo   Sharps,    14  7  7    Burlln- 
gajne  Ave.,  Burllngame. 
Bids  will  be  asked  In  about  10  days. 


Permit  Applied  For. 

RESIDENCE  Cost.     $10,000 

OAKLAND,  Alameda  Co..  Cal.  Lake- 
shore  Highlands,  976  Longridge 
Road. 

Two-»tory  frame  residence. 

Owner— W.  M.  Reld,  912  York  Street. 
Oakland. 

.\rchltect— Miller  &  Warnecke,  Finan- 
cial  Center   Bldg,,    Oakland. 

Contractor  —  E.  Campomenosl.  6401 
Broadway  Terrace.  Oakland. 


Contract  Awarded. 

ALTERATIONS  Cost,    $2415 

SAN    FRAN(n9CO.      No.    3467    Pacific 

Avenue. 
Alterations  and  additions  to  residence. 
Owner — John  W.  CUne. 
Architect  —  B.    Cooper    Corbett.    172« 

Pacific  .^ve..   San   Francisco. 


•ontractor— D.  B.  Gladstone.  M7  Mar 
kft  St..   San   Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.   $6500 

ALAMF;ijA,    Alameda   Co.,   Calif.     2974 

Northwood   Drive, 
owner — O,  Jeager. 
Architect— Not  Given. 
<'ontractor— C     Hansen,     1  .',  0  0    Hania 

Clara   Ave.,   Alameda 


Concrete    and    Grading    Contracts 
Awarded. 

RES-|Di-?NCE  Cost,    $20,0Uii 

SA.N  FRANCISCO.  Lansdale  Avenue, 
Sherwood  Forest  Tract. 

Two  -  story  and  basement  frame  and 
stucco  residence  (ten  rooms)  tll^ 
roof,  oil  heating  system,  hardwood 
floors,    tile   baths,   etc, 

Albert  M.   Vollmer. 

.\rchltect— M  1  I  1  e  r  and  Pflufger.  5Mi 
.Market  Street. 

Contractor— G.  P.  W.  Jensen,  320  Mar- 
ket Street. 

Concrete  and  Grading— Louis  Sarlorlu 
2627    Lombard    Street. 


Plans    Being    Prepared. 
RESIDENCE  Cost,   $4000 

HAY'WARD,   Alameda  Co.,  Cal. 
One-story  frame  and  stucco  residence 

(5  rooms):  shake  roof,  gas  hot  air 

heating    system,    hardwood    floors, 

wood   sash,    etc. 

owner Withheld. 

Architect— Geo.     Patton     Simonds,     192 

Main  St.,   Hayward. 
Bids   will    be   asked    in   about    thirty 
days. 


Sub-Contracts    Awarded. 

RESIDENCE  Cost.   $11,660 

BERKELEY",  Alameda  Co,,  Calif.    1338 

HlUcourt. 

Two  -  story  and  basement  frame  and 
stucco  residence  (8  rooms  and  2 
baths)  shingle  roof,  gas  heating 
Kystem.  tile  baths,  wood  sash, 
hardwood  floors,  elec.  refrigera- 
tion,  etc. 

Owner— W.    W.    Gilmour. 

Architect— James  Plachek.  .MorcKntllo 
Bank  Bldg.,  Berkeley. 

Contractor— S.  O.  MacDonald  &  Son. 
2912  Deakin  St..   Berkeley. 

Roofing — Western  Rooflng  Co..  24  Po,)- 
lar  St.,   Oakland. 

Plumbing — Chas.  Knight.  1634  Grove 
St.,  Berkeley. 

Sheet  Metal— J.  C.  Owens.  1616  Carle- 
ton  St..   Berkeley, 

Tile  Work- P.  J.  Kooym.in,  1616  I^t- 
ayette   St.,   Alameda. 

Concrete — J.  H.  FItzmaurice,  354  Ho- 
bart   St.,    Oakland. 

Wood  Saah— National  Mill  &  Lumber 
Co..   400   High  St.,    Oakland. 

Iron  Grille  Work — Romak  Ornamental 
Iron  Work.s.  itir,  ISth  St..  Oakland. 

Lumbar — E.  K.  Wood  Lumber  Com- 
pany, Fredrick  and  King  Streets, 
Oakland. 

Painting — J.  Turgeon,  2059  Webster 
St..  Oakland. 

Finish  Material— National  Mill  &  Lbr. 
Co.,   400   High  St.,   Oakland. 

Grading — Aris  Knapp,  961  41st  Street, 
Oakland. 

Brick  and  Stone  Work — Victor  Dwight 
Berkeley.  • 


Contract    Awarded. 

RB^SIDENCE  Cost      $10,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
No.   711  Salvatierra  Street. 

Two-story  and  basement  frame  and 
stucco  residence. 

Owner Joseph    and    Sarah    Hinsev. 

Palo  Alto. 

.Architect- Chas.  K.  Sumner,  Decker- 
oak  Bldg..  Palo  Alto. 

Contractor  —  Ralph  C.  Knight,  :95 
Bailey   .we.,    .Mt     View. 


M 
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Plans   Being   Prepared.       __ 

RESIDENCE  Gost^    J5.000 

HAYWARP.   AU.nuda    Co..  Calif. 

One   -   story  anvl   b.iKcment- frame -and 

,         stucco   residence    (5   rooms)    shake 

roof,   gas   hot   air  heating  system, 

hardwood   floors,    wood    sasli,    etc. 

Owner— Withheld. 

Architect — Geo.   P.    Simonds.    192   Main 
St.,    Hayward. 
Bids   will  be  s.sked   shortly. 

Contract   Awarded. 

UESIDEXCE  Cost,    $5,500 

HAYWARD,    Alameda   Co.-,   Cullf. 

l';-story   frame  and  stucco  residence. 

Owner — Withheld. 

Architect — Miller  &  Warnecke.  Finan- 
cial Center   Bldg..   Oakland. 

Contractor — A.  Holyoake,  Main  Street. 
Haynt.rd. 


Contract   Awarded. 

ALTERATIONS  Cost.   $3.600 

SACRAMENTO,   Sacramento  Co.,   Cal. 

3462  L  Street. 
Alterations  to  residence. 
Owner — A.  J.  Klein,  premises.. 
Architect — Not  Given. 
Contractor— C.  J.  Hopkinson,  1810  2Sth 

St..    Sacramento. 


Construction    Postponed    Indefinitely. 

RESIDENCE  Cost,   15,000 

OAKLAND,  Alameda  Co..  Cal.  Pied- 
mont  Pines. 

Two  -  story  frame  and  stucco  resi- 
dence (S  rooms  and  2  baths)  tile 
roof,  gas  hot  air  heating  system. 
hardwood  floors,  wood  sash,  tile 
baths,    etc. 

Owner- Withheld. 

Architect — Geo.  P.  Simonds,  192  Main 
St.,    Hayward. 


Contract  Awarded, 

ALTERATIONS  Cost,    $1200 

SAN  FRANCISCO.  Clay  St.  nr.  Brod- 
erick  Street, 

.\ltprations  to  frame  residence  (work 
Involves  painting,  plumbing,  elec- 
tric  wiring,   etc.) 

Owner— Withheld. 

.\rchiteet— A.  A.  Cantin,  222  Kearny 
St.,   San  Francisco. 

•  Contractor — Frank  Falvey.  447  Walnut 
St..   San  Francisco. 

Contract  Awarded. 

RESIDENCE  Cost.  ?30O0 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
Altadena   Tract. 

<  >ne-story   frame   residence. 

nwner — Edith  L.  Hillis,  San  Jose. 

.\r(hiteet— Wm.  E.  Hlggins.  19  N.  2nd 
St.,  San  Jose. 

Contractor — Frank  Nevis,  891  Harri- 
son  St.,    Santa  Clara. 


Contract  Awarded. 

RESIDENCE  Cost,  $7000 

OAKLAND,  Alameda  Co.,  Cal.  No. 
333    Pershing    Drive. 

Two-story  and  basement  frame  and 
stucco  residence  (7  rooms). 

Owner. Stanley  A.  Moore. 

Architect — Not   Given. 

Cnnlractor— W.  A.  Netherby,  3853  Ly- 
man   Road,    Oakland. 


Contract    Awarded. 

ALTERATIONS  Cost.    $3054 

SAN  FRANCISCO.  No.  2701  Pacific 
Avenue. 

Alterations   to   residence. 

Owner — Renato  Capocelli,  2526  Union 
St.,    San    Francisco. 

Architect— Francis  E.  Lloyd.  360  Pino 
St.,  San  Francisco. 

Contractor— G.  P.  W.  Jensen,  320  Mar- 
ket St.,  San  Francslco. 


Construction   Postponed    Indefinitely. 
RESIDENCE  Cost,    $3,000 

LAFAYETTE.   Contra   Costa  Co..  Cal. 
One   -   .Htory  and  basement  frame  and 

stucco  residence   (4  rooms). 
Owner— Withheld. 


Architfcl— William     G.-    Ambrose.     244 
■•■•'.  Kearny   St..   S.in    FranciBfo. 
■  rOn  bid  opening  loweetibld  •was  sub- 
inittid    by    T.    P.    CourtPB''*;  .S48    51st 
St..    Ot.kland.  •     ■.■,■.• 


Plans  Completed. 

RESIDENCE  Cost,    $9000 

OAKLAND.    Alameda    Co.,    Cal.      No. 

2741    Damley  Drive. 
Two-story    and    basement    frame    and 

stucco   residence    (9. rooms).        ,. ,. 
Owner— Delmer    J.    Frazier.    3822    6Sth 

Ave.,    Oakland.  ■■ 

.\rchitect— E.    L.    Snyder,    1201    S'hat- 

tuck  Ave.,  Berkeley. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,   $6090 

OAKLAND,    Alameda    Co.,    Cal.      No. 

S68   Leo   Way. 
Two-story  frame  and  stucco  residence 

(6  rooms). 
Owner  &   Builder— M.    P.   Brasch,   1600 

Mountain  Blvd,,  Oakland.  i 

Architect — Not  Given. 


To   Be   Don-^   By  Day's  Work. 
RESIDENCE  Cost,  .$4000 

OAKLAND,  Alameda  Co.,   Cal.     No.   2 

Oval  Road. 
Two-story  frame  and  stucco  residence 

(5  rooms). 
Owner  &   Builder — Peter  DeJerno,    945 

5Cth   St.,   Oakland. 
Architect— Not    Given. 


Contract   Awarded.  ■.■'." 

RESIDENCE  Cost,' .J-^ — 

BERKELEY.  Alameda  Co..  Cal-  Ciare- 
mont  District.  .  ' 

Three  -  story  frame  arid  stucco  resi- 
dence (18  rooms,  7  b;.ths)  shingle 
tile  roof,  gas  hot  air  heating  sys- 
tem, wood  sash,  hardwood  floors, 
tile  baths,   etc. 

Owner-^Bartlett  B.   Heard. 

.\rchitect — W.  W.  Wur?ter,-  260  Cf.ll- 
fornia  St.,   San   Francisco. 

Contractor — Walter  Sorensen.  2!Hn 
Piedmont    Ave..    Berkeley. 


To    Be   Done   By   Day's  Work. 
ALTERATIONS  Co..;!.    .$.r;i;ri 

OAKLAND.    Alameda   Co.,   Calif.     2Gf,fi 

Camino  Lenada. 
Alterations   to   five-room   dv.'eUing. 
Owner    and    Builder — Alta    J.    ChapUn. 

2433   Santa   Clar;.   Ave.,    .\lamri';:-,. 
.\rcli  i  tec  t— Not.  Given. 


Contract  Awarded. 

RESIDENCE  Cost,    $4,000 

STOCKTO.N,  S;.n  Joaquin  Co..  Calif. 
1521   W.  Walnut  Street. 

One  -  stor,v  and  basement  brick  resi- 
dence  (5  rooms). 

Owner— George  Ellis,  Jr.,  1446  North 
Hunter  St.,   Stockton.  • 

Architect — Not  Given. 

Contractor — Ecker  Bros..  Route  1,  Box 
15,    Stockton. 


Contract  Awarded. 
ALTERATIONS  Cost.   $3 

BERKELEY,    Alameda   Co.,  Cal.     ; 

Claremont   Avenue. 
Alterations  to  residence. 
Owner— P.   Hall.    2960   Claremont   A 

Berkeley. 
Architect — Not  Given. 
Contractor— F.  C.    Stolte,      453   Lag; 

St.,  0!.kland. 


To    Be   Done   By   Day's  Work. 

RESIDENCE  Cost,    $4,000 

SAN  FRANCISCO.     SE   30th  and  Noe. 
One   -  story  and  ba.sement  frame  and 

stucco   residence. 
Owner  and  Builder- H.  B.'  Barker.  2Zr, 

College   Avenue. 
Architect — Not  Given. 

To   Be  Done  By  Day's  Work. 

RESIDENCE  ■    '  Cost,    $4,00n 

SAN    FRANCISCO,      w    Chenery,    400 
N.  Randall. 


One    -  story  and  basement   fr.im<>. 

stucco  residence'. 
Owner  and  Builder— H.   B.   Barker. 

College  Avenue. 
Architect— Not  Given. 


To    Be   Done   By    Day's  Work. 

RESIDENCES  Cost,  $5,000  eai 

SAN    FRANCI.SCO.      Dewey    and    P: 

checo. 
Three    1-story     and     biusement    Iran 

and  stucco  residence. 
Owner   and    Builder — R.    F.    Galli,    10 

2Sth  Avenue. 
.■Architect— Not  Given. 


Sub-Bids   Wanted. 
ALTERATIONS,  ETC.        Cost.  $25,0( 
PALO    ALTO,    Santa    Clara    Co.,    Cai 

Campus  of  Stanford  llniversity. 
.^Iterations  and  additions  to  fraternit; 

house. 

Owner Kappa    Sigma    Fraternity. 

Architect— Leslie    I.    Nichols.    529    Gi 

inda  St..    Palo  Alto. 
Contractor- H.    H.    Larsen,    64    Sout 

Park,    San   Francisco. 


Low    Bidder. 

ALTERATIONS  Cost,  $15,01 

PALO   ALTO,    Sjinta  Clara   Co.,  Call; 

Campus  of  Stanford    L'niversity. 
Alterations   to  sorority   liouse    (stuct 

exterior,    plumbing,    painting,   wii 

ing,  etc.) 
Owner — Delta  Gamma,  544  Lasuen  St 

Stanford  University,   Palo  Alto. 
Architect— Chas.    K.    Sumner.    Deckei 

nak  Bldg.,   Palo  Alto. 
Low    Bidder  —  Moore    &    Roberts,   fil 

Mission    St..    San    Francisco. 
.Ml  bids  held  under  advisement. 


Sub-Contracts   Awarded. 
■  RESIDENC'E  Cost,    $801 

'  SALINAS.    Monterey   Co.,    Calif.  , 

Two-story    and    basement    frame    ai , 

.stucco  residence  (8  rooms,  2  bath:, 

shake,  roof,    gas    hot   air   heatif.' 

system,  hardwood  floors,  tile  batl; 
Jwner — Harris   Sproles,    Salinas. 
Architect — Chas.  Butner,  51  Maple  SI 

Salinas. 
,  Contractor— F.  C.  Carlsen.  336  LInco. 

Ave..   Salinas. 
Plumbing  —  Ander.son   &   Dogherty  ; 

Hargi.^.    Salinas.  j 

Electric    Wiring— Salinas    Elec.    Wki^ 

Salinas. 
Heating  and  Furnace  and  Sheet  Met! 

Anderson,    Dougherty  and  Harglt 

Salinas. 
Tile  Work— Tynan  Tile  &  Roofing  C( 

Salinas. 
Steel    sash  —  Truscon    Steel   Co.,   6 

Mission  St.,  San  Francisco. 
Mantel— Tynan    Tile    &    Roofing    C( 

Salinas. 
Glass  —  Habernicht    &    Hewlett,    5 

Clay  St.,   San  Francisco. 
Lumber— Tynan  Lumber  Co.,  Salina; 
Finish    Material— Salinas  Planing  Ml 

Salinas. 
Grading — Ed    Ayer.    Salinas. 
Brick  and  Stone  Work— Chas.  Hoosie 

Salinas. 

PJars  Being   Prepared. 

RESIDENCE  Cost.   $- 

WOODSIDE,    San    Mateo   Co..   Calif. 

One  -  story  wood  frame  residence  i 
rooms  and  4  baths)  Colonial  sty 
shake  roof,  oil  hot  fjr  heating  sy 
tern,  wood  sash,  hardwood  flooi 
tile  baths,  etc. 

Owner — Withheld 

Architect— J.    K.    iBallantine,    Jr.,    1 
Harlan    St..    San    Francisco, 
Bids   will   be    asked   in   .Tbout   thii 

days. 


Contract   Awarded. 
ALTERATTONS  Cost,    $30 

SAN     FRANCISCO.       No.    2150  Nor 

Point  Street. 
Alterations  to  frame  residence. 
Own^r  —   Renato  Arico,      2153     Nor 

Point  St.,   San  Francisco. 
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Airhitrit  — I.nuls  Mantropaiiqua,  B"" 
WiLshlnBton  SI..  Snn  KranclKfo. 

I  •onlrnitr)r— Fr.icrhia  &  Triifi'lil.  I'Mxi 
:'lHl   Am'..  Sun  I''r:in<-li"'f.. 

Preparing  Working   Drawingt. 

ItKSIIJlCNCK  CoMt.  % 

HKHK'ICLKV,  AlaPH'du  Co.,  t'nl.  San- 
la    Uai'hara   liuad. 

Two-Ktciry  frame  i.mJ  Htui-co  r«i!'.denci- 
(tile  riiof.  nil  liiirnlne  heating  nyn- 
tem.   hardwiiod  lloorH,   oto.) 

(iwner — Withheld. 

Architect— Nohh-  and   Archie  Now.soin. 
Kiiss   Uldg.,    San    Krancl.s'o. 
HId.s  will   be   asked    "hortly. 


Contract   Awaraed. 

RE'JIDKNCK  Cost,    J60UU 

OAKI.ANIi.    Alameda    Co.,    Cal.      No. 

H750   r'rnctor  Avenue. 
One-story  frame  and   stucco  re-sidence 

(Ti   room.s). 
Owner— Howard    Hallinger. 
Architect- Not    Given. 
Contractor— A.   T.   Beckett,   224   Scenic 

Ave.,   Piedmont. 


Contract  Awarded. 

RESIDENCE  Ccst.   $9,000 

OAKL.\ND.    Alameda    Co.,    Calif.     2741 

Di.rnley  Drive. 
Two  -  story  and  ba.sement  frame  and 

stucco   resldenie   (9  rooms). 
Owner — Delmer    J.     P'razler.    3522    6Slli 

Ave.,   Oakland. 
Architect— E.  L.  Snyder.  2ini  shattuck 

Avenue,   Berkeley. 
Contractor — H.   C.   Johanson,    %  archi- 
tect. • 


Consfuction    Postponed    Indefinitely. 

RKSIDENCE  Cost.    110.000 

.^AX  FRANCISCO.  Clayton  St.  near 
Seventeenth    Street. 

One-story  and  basement  frame  and 
stucco  residence  (8  rooms.  2  baths) 
tile  and  composition  roofing,  gas 
hot  air  heating  system,  wood  sash, 
hardwood   floors,   tile   baths,   etc. 

Owner— Withheld. 

.\rchitect— Albert  Schroepfer,  6S1  Mar- 
ket  St..    San   Francisco. 


Contract   Awarded. 

RESIDENCE  Cost.    $5,000 

BERKELEY,  Alameda  Co.,  Cal,  Pied- 
mont   Pines, 
k  Two-story  fr(.me  and  stucco  residence 
i         (six   rooms)    shingle   roof,   ga.s  hot 
air   heating   system,    wood    sash, 
hai-dwood   floors,    tile   bath,    etc. 
Owner— C.  H.  Chesney. 
I  Architect— E.  L.  Snyder,  2101  Shattuck 

Avenue,   Berkeley. 
[Contractor— Ray  Towers,   2508    B.-nve- 
nue.    Berkeley. 


Contract   Awarded. 

RE.S^I  HENCE  Cost.    $ 

BERKELEY.  Alameda  Co.,  Cal.  Clare- 

mont   District. 
Two-story  frame  and  stucco  residence 

(6  rooms  and  2  baths)  shingle  roof 

wood  sash,   tile  shower,   hardwood 

floors,   gas  hot  air  heating  system. 

2-car  garage. 
Owner— M.   P.   Whitney.   154  Brookside 

Drive,  Berkeley. 

fornia  St..  San  Francisco. 
Contractor— Emil  Person.  829  San  Luis 

Road,   Berkeley. 


Contract   Awarded. 

RESlDENCTi  Cost,    $ 

OAKLAND,  Alameda  Co..  Cal.  Lake- 
shore  Highlands. 

Two-story  and  basement  frame  and 
stucco  residence  (6  rooms,  2  baths) 
shingle  roof,  oak  plank  floors,  gas 
heating  system,  colored  tile  baths. 

I  iwner- F.   A.  Naylor. 

Architect— W.  W.  Wurster,  260  Cali- 
fornia St..  San  Francisco. 

Contractor— Enoch  Tranmal.  483  Cres- 
cent   St..    Oakland. 


Plans  Completed. 

KESIIiE.VCE  Colli,  t— 

SA.V    MATlO'i,    s.in    .Mnloo    Co..    Calif, 

San    Malco    Terraie    (Porlola    I(r. ) 
One-story    and     basonient    fraine    and 

stucco  residence   (5  rooms). 
Owner   and    lliilldcr— c,.    W.    Wllllamx 

Co.,    315    Primrose    Hf)ad,     Uurlln- 

game. 
Architect  —   Henry   H.   Gutterson.   52ii 

Powell  .St..  San  Frunclsco. 
Sub-bids  will  be  taken  in  about  om 


Sub-Bids   Being  Taken. 

RESIIiE.VCE  Cost,   $5000 

SA.V   FKANCIH<"0.     W  21st  Ave.   GO  S 

Qulnfara   Street. 
i)ne-story    and     ba.^enient     frame    and 

stucco    residence. 
(Iwner    and     Builder — Herman     Chris- 

ten.ien,    1422   27th    Ave..    S.    F. 
Architect  —  C.    O.    Clausen,    746    46th 

Ave..    San    Francisco. 


Construction    Started. 

RESIDENCE  Cost.     $4,000 

V.VLLEJO,    Solano  Co..   Cajif. 

One  -  story  and  lia.^ement  frame  and 
stucco  re.iidence  (5  rooms)  com- 
position shingle  roof,  gas  heating 
system,  wood  si»sh,  hardwood 
floors. 

Owner — L.    R.    Schlageter. 

.Architect — Ray  Keefer.  770  Wesley  St. 
Oakland. 

Contractor — James  Bitcon.  62S  Loui.«- 
iana  St..  Vallejo. 


Contract   Awarded. 

RESIDENCE  Cost,    $4000 

OAKLAND,  Alameda  Co.,  Cal.  Clem- 
ens Road. 

One  and  one-half-story  frame  and 
stucco  residence  (6  rooms)  shingle 
roof,  gas  hot  air  heating  system, 
tile  bath,  hardwood  floors,  wood 
sa.sh,  etc. 

Owner— L.  L.  Davis,  2904  9th  Avenue. 
Oakland. 

Plans  by  W.  W.  Dixon,  1844  Fifth  .Ave. 
Oakland. 

Contractor — Dixon  &  Roth.  1S44  5th 
Ave..  Oakland. 
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AWARD     APPROVED 

P.-VSADENA.  Calif.— PW.V  :.pprov,-d 
cnntraot  hetwefn  Pasadena  board  of 
education  and  John  H.  .'^impson.  542 
South  Raymond  .\v.-..  Pasadena,  for 
reconstructing  and  repairing  Ihi-  Mc- 
Kinley  elementary  school.  Contract 
price  is  $.'!3,420.  Walter  C.  Folland. 
15  .S.  Fair  Oaks  Ave..  Pasader3.  archi- 
tect. ^ 

BIDS    WANTED 

LOS  ANOELES.  Cal.— Until  July  2. 
11:30  A.  M.,  bids  will  be  received  by 
Los  .Angeles  boi.rd  of  education  pur- 
chasing bureau,  1425  S.  San  Pedro  St. 
for  the  reconstruction,  rehabilitation 
and  strengthening  of  the  Iwo-story. 
S-rooni  Clas.s  D  brick  annex  building 
at  the  Manchester  Avenue  school.  8608 
S.  Hoover  St.  Arlos  R.  Sedgley,  910 
N.  Serrano  Ave.,  architect.:  Holmes 
&  Narver,  Inc.,  639  S.  Spring  Street, 
structural     engineer.      Cost.     $30,580. 


Preparing  Working  Drawings. 
SCHOOL  Cost.    $50,000 

SAN  RAFAEL,  Marin  Co..  Cal.  Fourth 

and  E  Streets. 
One-story  frame  and   stucco  grammar 
school    (10    classrooms    and    audi- 
torium to  seat  500). 

Owner .San    Rafael   School   District. 

Architect  —  N.    W.    Sexton,    deTouhg 
BIdg..    San    Francisco. 
Bids    will    he    asked    within    a    few 
weeks. 

Bonds  in  the  amount  of  $50,000  were 
recently  voted  by  the  school  district. 


CONTRACT    AWAROeO 

LOS  A.N';EI,ES.  Cal.-  \V  W.  Prt- 
I'-y  .ind  <•  .Mni.liam.  20.'.  Mllld  Fraicr 
Hldg,.  Sanli.  Monl<a.  awarded  con- 
Inict  by  iyOH  Angeles  board  of  erluca- 
lion  at  $148,436  for  new  bulldingH  "A", 
■■B"  and  "C"  to  be  built  at  the  Miles 
Avenue  school,  located  on  the  eaBl 
side  of  Miles  Ave.,  between  Saturn 
and  3Coe  Avenues,  Huntington  Park. 
Ralph  C.  Flcwelllng,  614  Architects' 
lildg.,    Los    Angeles,  architect. 

CONTRACT    AWARDED 

LOS  .iNOELES.  Cal.f.  —  Rlchards- 
Neusl.-dt  Con.<^t.  Co..  5500  S.  Boyle 
Ave..  .iw.-u-.Ied  conlri.ct  by  Los  Ang''- 
les  board  of  education  at  $34,026.  for 
reconstruction.  str<  ngthenlng  and  re- 
construction of  building  No.  2  at  the 
Hammel  Street  schor.l.  Lyie  Nelson 
Barcunie.  5369  Wilshlre  Blvd..  archi- 
tect, i.nd  c.  fJ.  DeSwarte.  structural 
engineer. 


Plans    Awaiting    PWA    Approval. 

HIC.H   SCIKiOL  Cost     $39, 20" 

COVELO.    .Mendocino   Co..   Calif. 

one-story  frame  and  stucco  academic 
building  and  '.-story  frame  gym- 
nasium. 

Owner — Round  V  a  1  I  e  y  High  School 
District  (Vierling  Kersey.  Supt.  of 
Public  Instruction). 

Architect — Herbert  and  Caulkins,  Ros. 
enberg    BIdg..   Santa    Ro.sa. 
Plans   have   been    approved    by   Stat-- 

Division   of   .Architecture.    Sacramento. 

and    upon   approval    hy    the    PW.V    Icd- 

nill   be  askeirl. 


BIDS  WANTED 

TUCSON.  Ariz.— Until  June  20.  2  P. 
M.,  bids  will  be  received  hy  the  Uni- 
versity of  Arizona  for  the  construction 
of  a  museum  building  and  a  humani- 
ties (classroom)  building  on  the  col- 
lege campus  in  Tucson,  a  PWA  proj- 
ect. Propo.sals  may  be  submitted  on 
either  or  both  buildings,  the  basis  of 
award  to  be  on  the  lowest  combina- 
iiort.  Plans  and  specifications  may  Im' 
obtained  at  the  office  of  Architect  Roy 
Place.  11  E.  Pennington  St..  Tucson, 
upon  deposit  of  $10  for  each  set  of 
plans  and  $10  for  each  set  of  speci- 
fications. Certified  check  for  5"^  mils*, 
accompany  each  hid.  The  museum 
will  be  a  two-story  and  basement, 
fireproof  structure.  75x140  feet  in  area: 
concrete  and  ste<  1  construction,  brick 
facing,  terra  cotta  trim,  tile  roof,  stei  I 
windows.  wrouglit  iron.  acoustical 
treatment,  steam  heat.  etc.  The  hu- 
manities building  will  he  a  two-story 
structure.  60x175  feet  in  area,  with 
the  same  exterior  treatment  as  the 
museum.  Other  buildings  to  be  erect- 
ed on  the  site  include  a  women's  ath- 
letic and  recreation  home  and  an  ad- 
ministration building,  bids  for  which 
will  probably  be  advertised  in  July, 
and  a  science  building,  auditorium  and 
stables  to  be  built  later.  Cost  of  the 
entire  program  is  estimated  at  $sl5,- 
000.  Mr.  Place  is  architect  for  all  of 
the  buildings  except  the  university 
farm  structures,  which  are  being  de- 
signed by  Architect  Henry  O.  Jaa- 
stad.   103   Miltonberg  St..   Tucson. 


CONTRACT   AWARDED 

LOS  ANC.ELES.  Cal.— J.  &  B.  Con- 
struction Co.,  5572  Valley  Blvd..  was 
awarded  contract  by  the  Los  Angeles 
board  of  education  at  $40,629.  for  the 
reconstruction,  strengthening  and  re- 
habilitation of  the  three-story  Class 
D  brick  building  at  the  Malabar  Street 
school,  3200  Malabar  Street.  Frederic 
Scholer,  811  W  7th  St..  architect,  and 
Ernest  Seller,  112  N.  Main  St..  struc- 
tural  engineer. 


BIDS  WANTED 

LOS  ANGELES.  Calif.— Until  June 
28.  11:30  A.  M..  bids  will  b  >  rece!ve<l 
by    Los    Angeles    board    of    e-.Iucaiion 


16 


PACIFIC    CONSTRUCTOR 


purchasing  Inire^u.  \iio  )<.  Snn  Pedro 
St..  for  the  reconstruction,  rshabillti- 
tion  and  strengthening  of  the  two- 
stor>-  riasis  11  brick  library  luiildlns 
at  the  Hollywood  high  .vchool.  l.iai  N. 
Highland  Avenue.  .Marsh.  Smith  and 
Powell.  :>1«  .\rohite<ts'  Bldg..  archi- 
tect.      Cost.    $46.2(53. 


BIOS   OPENED 

SAN  FRANCISCO— M.  J.  King.  2343 
Ray  St..  at  $2,044  submittevl  low  bid 
to  Department  of  Public  Works  for 
plastering  the  Excelsior  School,  Excel- 
sior Ave.  between  London  and  Paris 
Streets. 

Complete  bids  follow: 

M.    J.    King   $2,044 

James  F.    Smith  2.S73 

A.   W.  Cordes  2.390 

A.    Knowles   2,650 

J:.mes    Patt   3,085 

Leonard    Bosch    3,118 

Bids   held  under  advisement.         • 

BIDS  WANTED 

SAN  FRANCISCt'.- I'Mtil  Juno  19, 
1:45  P.  M..  bids  will  be  received  by 
S.  J.  Hester,  Chief  Deputy  Director, 
Department  of  Public  Works,  Room 
251,  City  Hall,  for  rewinding  West- 
inghouse  type  C.L.L. — 5-hp..  2-ph:.se, 
1700  -  rpm  motor,  including  removal 
and  replacement,  located  on  pump  in 
boiler  room  of  Laguna  Honda  School 
Seventh  Ave.  between  Irving  and  Ju- 
dah  Streets. 

Further  particulars  may  be  obtain- 
ed from  R.  A.  Chisholm.  Supt.  of  Pub- 
lic  Buildings,    484    11th   Street. 


CONTRACT   AWARDED 

LOS  ANGELKS,  ral.— .Monolith  Con- 
struction Co..  1698';  Cordova  Street, 
awarded  contract  by  the  Los  Angeles 
boi.id  of  education  at  $95,444  for  the 
construction  of  two  1 -story  frame  and 
.stucco  school  buildings  at  the  South 
Park  school,  455  East  Manchester  Av- 
enue. Edwin  Bergslrom.  1129  Citiz- 
ens'   National    Bank    Bldg..    architect. 


PREPARING    PLANS 

LOS  ANGELES,  Calif.  —  Architects 
Allison  &  AllLson,  1014  Edison  Bldg. 
Los  Angeles,  ure  preparing  prelimi- 
nary plans  for  a  new  administration 
building  to  be  built  on  the  campus  of 
the  University  of  California  at  Los 
.\ngeles.  The  building  will  be  a  two- 
story.  Class  A  structure,  of  steel  or 
reinforced  concrete  construction,  ami 
will  conform  in  design  to  the  'j;<lst- 
Ing  buildings  at  tiie  university.  Cost, 
$200,000. 


BONO  ELECTION  POSTPONED 

TRUCKBE.  Nevada  Co..  Cal.— Truc- 
kee  School  District  has  postponed  the 
bond  election  scheduled  to  have  been 
held  on  June  7  in  the  amount  of  $22.- 
000.  proceeds  to  finance  construction 
of  a  new  grammar  .school  in  Truckee. 
Postponement  was  due  to  error  in 
posting  of  the  notice.  New  date  will 
be  set  shortly. 

Preliminary  plans  have  been  pre- 
pared by  Architects  Masten  &  Hurd. 
233  Post  St.,  San  Francisco.  Appli- 
cation has  been  filed  with  the  PWA 
for  a  grant  of  $9000. 


SEEK    FEDERAL    AID 

LINDEN.  San  Joafjuin  Co.,  Cal.— 
Linden  ITnion  High  School  District 
will  file  an  application  with  the  PWA 
for  loan  and  grant  to  a.S8ist  financing 
of  a  new  gymnasium  and  auditorium 
at  Linden.  A  bond  election  Is  being 
held  on  June  18  in  the  amount  of  $16,- 
000. 

Preliminary  plans  prepared  by  Ar- 
chitect Glenn  Allen,  412  K.  Miner 
Ave..   Stockton. 


ted  low  bid  to  Department  of  Public 
Works  for  moving  three  portable 
school  buildings  from  the  RIncon 
School  site  on  Stillman  Street,  bet. 
2nd  and  3rd  Sts.  to  a  school  lot  on 
the  north  side  of  Hayes  St.,  between 
Clayton  and  Ashbury  Sts.  Complete 
bids   follow: 

1>.  J.  &  T.   Sullivan $489.00 

Hanson    Bros 492.50 

Pearson    &   Johnson 770.00 

Bids  held  under  advisement. 


BONO   ELECTION 

HICKMAN.  Stanislaus  Co.,  Cal.— 
Hickman  Grammar  School  District  will 
vote  on  July  2  on  a  proposal  to  Issue 
bonds  in  the  amount  of  $6000,  pro- 
ceeds to  finance  construction  of  an 
auditorium  to  seat  250,  alterations 
and  additions  to  school  building,  re- 
place some  furniture,  etc.,  at  the 
Hickman  Grammar  School. 

Trustees  of  the  district  are  W.  A. 
Merriam,  Ernest  T.  Farrell  and  W. 
K.  Appling. 


CONTRACT    AWARDED 

LONG  BEACH,  Cal.— Pacific  Realty 
.t  Building  Co.,  433  E.  Broadway. 
Long  Beach,  awarded  contract  by  the 
Los  Angeles  board  of  education  at 
.$65,349,  for  reconstruction,  rehablU- 
t.'.tion  and  strengthening  of  the  main 
building  (1919-24  portion)  at  the  Point 
Firmin  school,  San  Pedro.  Paul  J. 
Duncan,  architect;  S.  B.  Barnes,  en- 
gineer, a 


Sub-Contracts  Awarded. 
RECONST.    SCHOOLS        Cost.    $51,997 
REDWOOD  CITY,  San  Mateo  Co..  Cal. 
Reconstruction  and  structural  changes 

to  group  of  eight  school   buildings 

at  the  Sequoia  Union  High  School 

fwork     Involves     structural     steel, 

concrete,  wood  framing  and  gunite 

work). 
Owner  —  Sequoia    Union    High    School 

District. 
Engineer— H,    J.    Brunnier,    Sharon 

Bldg.,    San  Francisco. 
Contractor— p.   J,   Walker  Co..    Sharon 

Bldg.,    San  Francisco. 
Plastering— M.    J.    King,    2343    Bi.y   St., 

San   Francisco. 
Reinforcing     Steel— W.     S.     Wetenhall. 

17th    and    Wisconsin    Streets.    San 

Francisco. 
Structural  Ste^l— Western  Iron  Works, 

141   Beale  St.,   San  Franci.sco. 
Blackboards— Fred  Turner,  557  Market 

St.,   San   Frai'iisco. 
Other  awards  will  be  it.kc'c  shortly. 


Low   Bidden. 

SCHOOL  Cost,    $53,000 

ARROYO  GRANDE,  San  Luis  Obispo 
County,   Calif. 

One-story  frame  and  stucco  grammar 
school  (8  classrooms)  terra  cotta 
tile  roof,  reversible  windows,  hot 
air  heating  system,  drinking  foun- 
tains, etc. 

Owner  —  Arroyo  Grande  Elementary 
School  District. 

Arcihtect— Louis  N.  Crawford,  Jones 
Bldg..   Santa  Maria. 

Structural  Engineer— H.  J.  Brunnier, 
Sharon  Bldg..  San  Francisco. 

Low  Bidder— F.  C.  S'tolte.  3449  Laguna 
Ave.,    Oakland,    $47,700. 
.Second    low    bid    was    submitted    by 

John  W.   Flanagan.     Los  Angeles,     at 

147.900. 
Recommendation   has  been  made   to 

award   contract  to  F.   C.   Stolte. 


BIOS  OPENED 

SAN  FRANCISCO— D.  J.  and  T  Sul- 
livan. 1940  Folsom  St.,  at  $489  submlt- 


CONTRACT  AWARDED 

MARTINEZ,  Contra  Costa  Co..  Cal. 
— Hersey  Electric  Co..  822  Main  St.. 
Martinez,  at  $2570.05  awarded  con- 
tract by  Martinez  Elementary  School 
District  for  electrical  work  on  Build- 
ing No.  2  of  the  Martinez  Elementary 
School.  Only  other  bids  was  sub- 
mitted by  Scott  Buttner  Co.,  Oakland. 


BIOS    REJECTED 

LOS  ANGELES,  Cal— Los  Angele.s 
board  of  education  rejected  all  bids 
received  May  24  for  two  one-story 
frame  and  stucco  school  buildings  to 
be  built  at  the  Santa  Barbara  Ave. 
school,  3990  S.  Western  Ave.  Walker 
&    Eisen,    437   S.    Hill   St.,   architects. 


CONTRACT    AWARDED 

GARDENA,  Los  Angeles  Co.,  Cal.— 
Byerts  &  Dunn.  1131  N  Orixnge  Grove 
Ave.,  awarded  contract  by  Los  Ange- 
les board  of  education  at  $99,800  (pro- 
posal No.  2)  for  reconstruction,  reha-  t 
bilitation  and  strengthening  of  the  ad-  I 
ministration  and  home  economics 
buildings  !.t  the  Gardena  high  school, . 
Normandle  Ave.  and  Gaidena  Blvd., 
Gardena.  Farrell  &  Miller,  731  North 
Marguerita  Ave.,  Alhambra,  archi- 
tects, j^nd  Blaine  Nolce,  5436  Carlton 
Way.   structural  engineer. 


June  12,   1935 

Contracts  Awarded. 

SCHOOL  Cost,   $35,000 

GRIDLEY,   Butte  Co.,   Calif. 

Roofing  and  sheet  metal  for  replacing 
McKlnley  Primi.ry  School  with  1- 
story  frame  and  stucco  building  (t 
rooms)  concrete  slab  floor,  alumi- 
num foil  insulation,  steam  heating 
plant. 

Owner — Grldley  School  District. 

.Architect — George  S  e  1  1  o  n  ,  Califor- 
nia  State  Life   Bldg.,    Sacramento. 

Sheet  Metal— W.  H.  Meyer.  Grldley. 
$1,200. 

Roofing— Bush  Roofing  Co..  1912  K  St., 
Sacramento,   $1,099. 
Complete  bids  follow: 
Sheet  Metal 

W.    H.   Meyer,    Grldley   .$1,200 

F.   W.    Hignell,    Ohico 1,258 

Sacramento   Roofing  and   Insula- 
tion   Co.,     Sacramento 1,293 

Roofing 

Bush   Roofing  Co.,   Sacramento.    $1,099 

F.    W.    Hignell,    Chico 1,259 

Sacramento  Roofing   !.nd    Insula- 
tion  Co.,   Sacramento   1,29.'! 

(4286)  Ist  report  April  17:  14th,  May 
29,  1933,  •  15 


June  12,  1935 
Bids  Opened. 

SCHOOL  Cost.   $ 

TAHOE  CITY,    Placer  Co.,   Calif. 

One-story  wood  frame  grammar  school) 

(three    classrooms,    assembly    andi 

kitchen)   shingle  roof,  wood  floors, - 

Owner — Ti^hoe  City  Elementary  School:! 

District. 
Architect — Charles  F.  Dean,  Callforniai' 

State   Life   Bldg..   Sacramento. 
Ivow  Bidder — W.  C.  Keating,  Forum 
BHg..   Sacramento. 
Complete   bids   follow: 
(1)  deduct    for   omitting    certain    por- 
tions of  the  work. 

W.   C.   Keating,   Sacrs^mento $18,650 

(1)     4,355 

Chas.  Unger,  Sacramento  18,795 

(1)     4,330 

H.    W,   Robertson,    Sacto 19,958 

(1)     5,142 

C.   H.  Lawrence.  Sacramento.  ...  20.188 

(1)     3,891 

N,   R.    Mayfleld,   Tahoe  City 20,987 

(1)     4.562 

Bids  held  under  advisement. 


CONTRACT    AWARDED 

KLAMATH  COUNTY,  Ore.— Harold 
Blake,  400  N.  Thompson,  Portland, 
at  $88,461.50  submitted  low  bid  and 
uwarded  contract  by  the  Oregon  State 
Highway  Commission,  Portland,  June 
6.  for  4.91  miles  of  grading  on  the 
Klamath  Falls-Midland  Section  of  the 
Klamath  Falls-Weed  Highway,  U.  3. 
P.  W.   Project  NRH  205-C. 

Complete  bids  follow: 

Harold    Blake.    Portland $  88.461.30 

Joplln   &   Eldon,   Portfend 92.108.00 

Dunn    and    Baker,    Klamath 

Falls     105.937.0(1 


i.i 


PACIFIC    CONSTRUCTOR 


fsrkn    •    3ohram   C"..   Tort- 

land    111.876.60 

Kern   A.  Klhh#,    Portland  113,»36.0n 

Worrlmm-Kundden  Co.    HoIbp  llS.9R9.Bfl 
iiitliilp  Mi'IioiKtall  Co.  rorl- 

lund     117,420.no 

".    L.    Crooks    &   Co..    Port- 
land      llS.993.no 

f.    A.    LyonH.    Portland  125.64.1.00 

VIcNiitt     nroH..     KuRono  .  127.679.00 

iIaI<'om    &    Hi'11.    I'ortl.ind  135.232.00 

•;.    I,,    r.ntcs.    OnkrKlRp H4.64R.00 

>J.  M.  Hall  and  Larson  RroN., 

Berkeley    148.745.50 

].    I.    Stehblns.    Klamath 

'       Falls     154.600.80 


CONTRACT   AWARDED 

BURLINCAME.  San  Malpo  Co..  Cal. 
-J.  I.noin.in.  125  Park  Road.  Burlln 
tame,  at  $6395  InoIudInK  alternates  V 
ind  3  awarded  oontrart  by  San  Mateo 
'nlon  High  .School  Dl.strlct  for  re- 
lalrs  to  the  Klrl.f'  .shower  and  lockor 
ooms  at  the  Burllngame  High  School, 
'omplete  bids  follow: 

(1)   deduct;    (2)   add;    (3)    add. 
I.    Loomun.     Biirllngame J577.'! 

(1)  96 

(2)  S02 
(S)     302 

lesBetf   Bldg.   Co..    BnrllnBame $5975 

(1)  135 

(2)  287 

(3)  28r. 
,k.    H.    Vogt.    S.    F »6870 

;  (1)    2i; 

(2)     2911 


-umber  and   Mill   Work  Contracts 

Awardett. 

-SCHOOL  Cost,    i- 

,OWER  LAKE.  Lake  Co..  Cal. 
'"Jne-story  brick  grammar  school  bldg. 
.       (three  classrooms)    tar  and  gravel 

floor,  hot  air  heating  system.  Ore- 
.  gon  pine  floors,  plaster  Interior, 
iwner- -Lower  Lake  Grammar  School 

District. 
\rchltect— John  L  Easterly,  302  Grant 

St..    Healdshurg. 
.umber  and   Mill   Work— A.   M.  Akins, 

Lower  Lake. 


>lan*  Approved. 

SCHOOL  Cost.    J45.000 

VARM    SPRINGS.    Alameda   Co.,    Cal. 
*ne-8tory  frame  and  stucco  grammar 

school    (six    classrooms,     domestic 

science  room   &-   auditorium)  com- 
i      poflltlon    roofing,    tile    trim,    steam 

heating  system,  wood  floors,  etc. 
Owner — Warm     Springs     Grammar 

School  District, 
vrchltect— Henry  C.   Smith.   Humboldt 

Bank  Bldg..  San  Francisco. 
Bids  will   be  i.sked  shortly. 


Ildt  Wanted— To   Close   June  20,    1:15 

P.    M. 

SCHOOL  Cost.    ( 

■'ITTSBITRG,    Contra    Costa    Co..    Cal. 
->ne-story    classroom    and    store    room 

at   High   School. 

»wner Pittsburg  High  S^chool  Dlst. 

Vrchltect  —  Louis    Stone,    785    Market 

St..  San  Francisco, 
engineer— R.    H.    Cooley,    354    Hobart 

St.,  Oakland. 
Plans  and  specifications  may  be  ch- 
ained from  the  architect  upon  deoosit 
■f  $26. 


JOND   ELECTION 

RIPON,  San  Joaquin  Co.  Cal— Ripon 
School  District  will  vote  June  18  on 
.  proposal  to  issue  bonds  In  the 
mount  of  .$2S.Ono.  proceeds  to  finance 
onstructlon  of  a  one-story  frame 
hop  building  and  one-story  frame 
ymnaslum  and  auditorium.  Prellm- 
nary  plans  have  been  prepared  by 
irchlteet  W.  H.  Weeks.  525  Market 
|lt.,   San  Francisco. 


Plant    Being    Prepared. 

ALTERATIONS  Cost,   1100.000 

IIEKKKLEY.    Alameda   Co..  Cal.      All 
Mton  Way  and  Grove  Street. 

Alterations     to     gyninaslum.     etc.,     at 
n.-rkelcy   High   School. 

Owner— Berkeley  School   District. 

Architect— John     Keld,    406    Montgom- 
ery St.,   San  Francisco. 

Plane  Being  Prepared. 
ALTERATIONS  Coat.   $59,500 

BERKELEY,    Alameda    Co..    Cal.      L« 

Roy  and  Buena  Vista  Way. 
Alterations  to  Hillside  ijchool. 
Owner — Berkeley  School   District. 
Architect— Eldrldge  T.  Spencer,  Sprec- 

kels    Bldg..    San    Francisco. 

Plans   Being  Completed. 
ALTERATIONS  Cost,    $120,000 

BERKELEY,    Alameda   Co.,   Cal.     No. 

1775    Rose-    Street. 
Alterations    to    Garfield    School. 
Owner — Berkeley    School    District. 
Architect  —  Bakewell    &    Welhe.     261 
Kearny   St.,    San    Francisco. 
Plans   will   be  completed   about  July 
1st. 


CONTRACT    AWARDED 

LOS  ANGELE.?,  Cal.— C.  H.  Fi.sch- 
er,  2405  W  80th  St..  Inglewood,  award- 
ed contract  at  $29,096  by  L*s  Angeles 
board  of  education  for  erection  of  a 
new  1 -story,  frame  and  stucco  school 
building  at  the  Micheltorena  Street 
school.  15U  Micheltorena  St.  PWA 
has  approved  the  project.  J.  R.  Harris 
i.rchltect,  6715  Hollywood  Blvd.,  anJ« 
C.  J.  Derrick,  ctructural  engineei. 
.Vrchltects'    Bldg. 


LOW    BIDDER 

LOP  ANGELES.  Cal.— Lovrlch  and 
Konejevod.  606  N.  Kings  Road,  sub- 
mitted low  bW  to  the  Log  Angeles 
board  of  education  ut  $111,900,  for 
two-story,  22-rocm,  Class  A  reinforc- 
ed concrete  administration  building 
to  be  built  at  the  LaPayette  Junior 
high  school.  1240  Naomi  Ave.  John 
and  Donald  B.  Parkinson,  808  Title 
Insuiance  BWg.,  \jcliltect. 


CONTRACT   AWARDED 

LONG  BEACH,  Calif.  —  Trewhltt- 
Shlelds  Co.,  1501  Pacific  Southwest 
Bldg.,  Fresno  awarded  contract  by  the 
I-«ng  Beach  board  of  education  at  $32- 
361,  for  construction  of  the  Los  Cer- 
rltos  school.  O.  E.  Ross,  1850  Pi-clflc 
Ave..  Long  Beach,  awarded  plumbing 
and  heating  at  $3474.  and  Coast  Elec- 
tric Co.,  2350  Cedar  Ave.,  Long  Beach 
the  electric  wiring  at  $3000.  H.  Alfred 
Anderson,  30  Pine  Ave.,  Long  Beach, 
architect. 


LOW    BIDDERS 

HERMOSA  BEACH,  Los  Angeles 
Co.,  Ci.1.— T.  P.  Schulti,  911  N  Ches- 
ter Ave.,  Compton,  submitted  low  gen- 
eral bid  to  Board  of  Public  Building 
Reconstruction  at  $40,000  for  the  con- 
struction of  an  auditorium  building 
at  the  Pier  Avenue  school  In  Hermosa 
Beach.  Other  low  bids  were:  Charley 
Warner,  1310  N.  Tamarind,  Compton, 
on  plumbing  at  $1848  (use  of  alter- 
nates would  change  the  standing  of 
the  low  normal  bidder  on  plumbing); 
J.  Herman  Co.,  1349  E  Vernon  Ave.. 
Los  Angeles,  on  ventilating  at  $2750; 
Coast  Electric  Co.,  2350  Cedar  Ave.. 
Long  Beach,  electric  wiring  at  $4444. 
Samuel  E.  Lunden.  400  Row!.n  Bldg.. 
Los  .Xngeles.  architect,  and  Paul  Jef- 
fers.  Architects'  Bldg..  Los  Angeles, 
.structural    engineer.  3 


COMPLETING    PLANS 

FL.\GSTAFF.  Arizona.  —  Architects 
Lescher  &  Mahoney.  1100  Title  & 
Trust  BHg..  Phoenix,  are  completing 
working  drawings  for  a  combination 
residence  structure  to  be  erected  on 
the    Arizona     State    Tetchers"    College 


rumpus  In  Flagstaff,  i  rWA  proje'l 
Plans  will  probably  be  ready  for  bids 
by  the  end  of  June,  The  building  will 
be  a,  two-story.  U-shaped  structure. 
220x113  ft.  In  area..  conli.lnInK  a  din- 
ing hall,  cafeteria.  s1p<  ping  rooms  and 
a  four-bed  hosplti.l  ward.  It  will  b<- 
a  fireproof  structure  with  sandstone 
fiicing  and  i.sbcHtos  shingle  r'>of.  i'aui 
InrludiiiR  e'lulpment,  will  total  about 
$160,000.  Lesiher  &  .Mahoney.  will  al- 
no  prepare  plans  for  remodeling  the 
training  school  building  on   the  college 

site. 

LOW    BIDDER 

LOS  ANGELES.  Cal— Andy  Sordal. 
722  Magnolia  Ave.,  Long  Beach,  sub- 
mitted low  bid  to  Los  Angeles  board 
of  education  at  $38,519  for  the  recon- 
struction, rehabilitation  and  strength- 
ening of  the  1924  portion  of  the  main 
building  at  the  Fifty-ninth  St.  school. 
3925  2nd  Ave.  S.  Chas.  Lee.  2404  W 
7th  St..  architect,  and  Grant  &  Bru- 
iier,  607  Ferguson  Bldg..  structural  en- 
Kineer.  i 


BIDS  WANTED 

LOS  ANGELES.  Cal.— Until  June  27. 
11:30  A.  M.,  bids  will  be  received  by 
Ivos  Angeles  board  of  education  pur- 
chasing Bureau.  1425  S.  San  Pedro  St.. 
for  reconstructon  strengthening  and 
rehabilltatloD  of  the  north  building  at 
the  Sheridan  Street  school.  2322  East 
Sheridan  St.  E.  L.  Bruner.  architect: 
Grant  &  Bruner.  structural  engineers. 
Cost.   $51,453. 


Sub-Contract*   Awarded. 

ALTERATIONS  Cost.    $12,000 

SAN  FRANCISCO.     SW  26th  and  Fol- 
som   Streets. 

Alterations  to  school  building. 

Owner  —  Cogswell  Polytechnlcal  Col- 
lege.   Premises. 

Engineer — H.    C.    Vensano.    251    Kear- 
ny St.,   San  Francisco. 

Contractor — H.  C.  Vensano  &  Co.,  251 
Kearny  St.,   San   Francslco. 

Plumbing   and    Heating — J.    V.   Young. 
194   Otis   Street. 

Electric   —   Abbett     Electric     Co.,    126 
Sears    Street. 

Plastering — Leonard  Bosch,   621  Minna 
Street. 

Tile— Art  Tile   &   Mantel   Co.,    221   Oak 
Street. 

i^arble — Vermont  Marble  Co.,  525  Mar- 
ket   Street. 
Bids     are     now     being     received     on 

gluss. 


Preparing   Working    Drawings. 

RECONST.    SCHOOL  Cost,    $80,000 

ALAMEDA,  Alameda  Co.,  Calif.  2915 
Central  Avenue. 

Reconstruct   Lincoln    School. 

Owner — Al.Tnieda  City   School   District. 

Structural  Engineers — L.  H.  Nishkian 
525  Market  St.:  Earl  Hammlll.  381 
Bush  St..  i.nd  Earl  Russell,  pa- 
cific Bldg.,   San   Francisco. 

.\rchltect— H.    A.    Minton,    525    Market 
St.,    San   Francisco. 
Plan.s    will    be    completed    In    about 

sixty  days. 


Preparing    Working    Drawing*. 

RECONST.    SCHOOL  Cost.   $67,000 

ALAMEDA.  Alameda  Co.,  Cal.  J230 
Alameda  Avenue. 

Reconstruct  Porter  School. 

Owner — Alameda   City   School   District. 

Structural  Engineers — L.  H.  Nishkian 
,i25  Market  St.;  Earl  Hammlll.  381 
Hush  St..  ^nd  Earl  Russell,  Pa- 
cific  Bldg.,   San    Francisco. 

.\rchitect— H.    A.    Minton,    525    Market 
St.,   San   Francisco. 
Plans    will    be    completed    in    about 

sixty  days. 


CONTRACT    AWARDED 

IXva  ANGELES.  Calif.  —  Monolith 
Const.  Co..  1698!/i  Cordova  St..  award- 
ed   contract   by  Los  Angeles    bou'd   of 
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MlMCation  st  t42.22:  for  iho  rfccHJ- 
•strnc.tlon.  rehnbilitation  aiiri  strength- 
ening of  the  1927  addition  at  the  Thos. 
A.  Edison  Junior  high  school.  W^illier 
&  Eisen.  70s  Paoiflo  Comnirrce  nidg.. 
architect,  and  Murray  Kricli.  Sll  W. 
7lh   St.,    structui'i.1   engineer.  , 


Preparing   Working    Drawings. 

RECONST.   SCHOOL         Co.st,   $1!I7.0UU 

ALAMEDA.    Alameda   Co..   Calif.     2130 
.    Central  Avenue. 

Reconstruction  of  the  high  school. 

Owner— Alameda   City   School  District. 

Structural  Kngineers — L.  H.  Nishkian 
525  .Market  St.:  Earl  Hammill,  381 
Bush  St..  :.nd  Earl  Russell,  Pa- 
cific  Bldg.,   San   Francisco. 

Architect — Carl  Werner.    1303   Bs^y   St., 
Alameda. 
Plans    will    be    completed    in    about 

sixty  days. 


Preparing   Working    Drawings. 

RECON'ST.   SCHOOL  Cost,   $77,000 

' ALAMEDA.    Alameda   Co..    Calif.     1450 
Eighth  Street. 

Reconstruction  of  Washington   School. 

Owner — Alameda  City  School   District. 

.Structural  Engineer.* — L.  H.  Nishkian 
525  Market  St.:  Earl  Hammill.  381 
Bush  St..  !.nd  Earl  Russell,  Pa- 
cific Bldg..   San    Francisco. 

Architect — Andrew   T.   Hass,    525   Mar- 
ket St.,  San  Francisco. 
Plans    will    be    complf^ed    in    about 

sixty  flays. 


Bids    Rejected. 

SCHOOL  '  Cost,    $55,Ono 

MONMOUTH.   Ore.  Campus  of  Oregon 
State   Normal  School. 

One-story  health  and  physical  educa- 
tion building  (brick  exterior  walls, 
mill  construction,  large  pavilion, 
locker  and  shower  looms,  boxing 
'  room,  corrective  room,  hand  ball 
courts,   etc. 

0^vne^ — State   of   Oregon. 

Architect — John   V.    Bennes.  712  Lewis 
Bldg.,   Portland. 
All   bids  received  June  0th  rejected. 

Lowest  bid  was  submitted   by   Dan  J. 

Malarky,    Jr.,    McKay   Bldg..    Portland, 
-at    $78,000. 


Preparing   Working    Drawings. 

RECONST.   SCHOOL  Cost,   $70,000 

ALAMEDA.  Al!.meda  Co.,  Calif.  2021 
Santa  Clara  Avenue. 

Reconstruction   of    Haight   School. 

Owner — Alameda  City   School  District. 

Structural  Engineers — L.  H.  Nishkian 
525  Market  .St.;  Earl  Hammill,  3S] 
Eu.>!h  St.,  ;.nd  Earl  Ru.ssell,  Pa- 
cific  Bldg..   San    Francisco. 

Architect— Andrew  T.  Hass,  525  Mar- 
ket St..  San  Francisco. 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal.— H.  A.  Nlchol.'S 
936  E.  Slauson  Ave.,  awarded  con- 
tract by  Los  Angeles  board  of  educa- 
tion at  $40,267  for  reconstruction,  re- 
hibilitation  and  strengthening  of  the 
three-story  18-room  brick  annex  bldg. 
(less  third  story)  (it  the  South  Park 
school.  455  E  Mf.nchester  Ave.  Edwin 
Bergstrom,  1136  Citizens'  National 
Rank  Bldg..  architect;  and  Holmes  & 
Narver.  639  S.  Spring  St.,  structural 
engineer. 


Plans  Being   Figured — Bid!  Close  June 

24,  8:00   P.    M. 
SHOP  Cost.  $8000 

KENTFIELD.    Marin   Co.,    Cal. 
One-.story    reinforced      concrete     shop 

building. 
Owner — Marin  Junior  College  District. 

Kentfield. 
Architect  —  A.  A.  Cantin.  557  Market 

St..  San  Francisco. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit of  $6.00. 


16— BANKS,  STORES  AND 
OFFICES 

Preparing    Preliminary    Plans. 

STOKE.S  &   OFFICES  Co-St,    $ 

NEVADA  CITY,  Nevada  Co.,  Calif. 
IMne  and   Spring  Streets. 

Two-story  store  and  office  building  (3 
stores  and  15  offices);  air  condi- 
tioning system',  etc. 

owner— Chas.  M.  Brown  and  W.  R. 
Roddy.    Nevada   City. 

Architect  —  Chas.  F.  Dean,  California 
State    Life    Bldg..    Sacramento. 


Low  Bidder. 

ALTERATIONS  Cost,    $40,000 

SAN  JOSE,  Santa  Cli.ra  Co..  Calif. 
North    First   and    Santa   Clara    Sts. 

Alterations  to  present  3-story  struc- 
ture (third  floor  to  be  removed; 
new  store  fronts,  new  floors,  plas- 
ter walls,  wiring  plumbing!,  mod- 
ernize  elevator,   etc.) 

Owner — Estate  o'f  James  D.  Phelf.n, 
603  Phelan    Bldg.,    San  Francisco. 

Architect — Wm.  I.  Garren,  233  Post 
St..    San   Francisco. 

Low  Bidder— W.  M.  Caldwell.  12  4  1 
Hedding  St..  San  Jose. 


To    Be   Done    By    Day's  Work. 

ALTERATIONS  Cost,   $5,000 

SAN   FRANCISCO.     2592  Mission   St. 
Alterations  to  stores. 
Owner — New  Mission    Market,    25S4 

Mission  Street. 
Architect — Not    Given. 

To   Ask   Bids   Immediately. 

STORE  &  APTS.  Cost.   $ 

TURLOCK,    Stanislaus   Co..    Calif. 

Two-story  reinforced  concrete  store 
and  .-.partment  bldg.  (40x100  feet) 
composition  and  part  tile  roof, 
concrete  floors  in  store,  hardwood 
floors  in  apartments,  hot  air  heat- 
ing system,  air  conditioning  sys- 
tem, etc. 

Owner — Andy    Thorsen. 

Architect— G.    N.    Hiburn.    1213    I    St., 
Modesto. 
Bids   will   be   asked    from    a    selected 

list    of    contractors. 


Planned. 

ALTERATIONS  Cost,  $20,000 

FRESNO,  Fresno  Co.,  Cal.  Fulton 
St.,    bet.    Fresno    and    Merced    Sts. 

Alterations  to  Brix  Building  (work  in- 
volves new  steam  heating  plant, 
refrigeration  system,  electrical  Im- 
provements, two  motor  generator 
sets  for  elevators,  etc.) 

Owner— Brix  Estate  Co..  Brix  Build- 
ing, Fresno. 

Architect — Not  Given. 

Further  details   will     be     announced 

shortly. 

To  Be  Done  By  Day's  Work. 

STORE  Cost,   $2000 

SAN    FRANCISCO.      SW    Forty-sixth 

Ave.  and  Judah   St. 
One-story  frame   store  building. 
Owner— Frank   Mortorana,    1558   Grove 

St.,   San   Francsico. 
.\rchitect — Not    Given. 


TO   ASK    BIDS 

FRESNO.  Cal.  —  Capital  Co.,  625 
Market  St.,  San  Francisco,  will  ask 
bids  on  exterior  and  interior  painting, 
and  steam  cleaning  of  the  exterior  of 
the  Mattel  Building.  Fulton  and  Fres- 
no  Streets,   Fresno,    Monday  June   10. 


Contract  Awarded. 

ALTERATIONS.  ETC.         Cost.  $40,000 
KAN    FRANCISCO.       NE      Eddy     and 

Jones  Streets, 
Alterations,  additions  and  renovation 
of  present  dance  pavilion  (work 
involves  new  maple  floor,  cafe, 
bar  ventilating  system,  alter 
plumbing,  roofing,  stairs,  steel 
.sash,    concrete      composition     and 


maple   flopring,    plastering,    paint 
•  ing  decorating,    tile  work,   electric 

wiring  and     fixtures,     excavation 

sandblasting,      sheet    metal,      ma 

sonry,    mill      work,    cast     cement 

etc.) 
Owner Frank     De    Patta,     %    Con 

tractor. 
Architect  —  Douglas  Stone,  110  Sutte : 

St.,    San  Francisco. 
Contractor Fred    DuPuy.    110    Sut' 

ter  St.,  San  Francisco. 


Contract   Awarded. 

ALTERATIONS  Cost,    $200ii 

OAKLAND,    Alameda    Co..    Cal.      NK 

12th  and   Washington   Sts. 
Alterations    to    building. 
Owner — Selah   Chamberlain. 
Architect — Miller  &  Pflueger,  580  Mar 

ket  St.,  San  Francisco. 
Contractor — Peter    Bradley,    639    Bran 

nan  St.,   San  Francisco, 


Plans  Being  Completed. 

ALTERATIONS  Cost.  $30,00' 

SAN  FRANCISCO.  Powell  St.  nea< 
Sutter    Street. 

Alterations  to  building  for  waffle  sho) 
cocktail  louunge.  coffee  shop,  etc' 
(work  involves  new  front,  plumbi 
ing,  electrical  work,  painting,  deC( 
orating,  restaurant  equipment 
etc.) 

Owner— Tiny's   Waffle   S'hop. 

Architect — A.    R.    Williams   and   C.   W 
Grimes.  251  Post  St.,  S.  F. 
Rids  will  be  asked  within  one  week 


Contracts    Awarded. 
ALTERATIONS  Cost,   $ — 

SAN   FRANCISCO.      No.     955   Markc 

Street. 
Alterations  to  Hewes  Bldg.   (work  In 

volves    plastering    in    lobbies,    al; 

terrazzo    floors,    etc.)  , 

Owner — California  Western   State  Lifl, 

Insurance    Co..    %    Architect, 
Architect — Hertzka  &  Knowles  (W.  S.i 

Hertzka.    Architect),    982   Bryant.r 
Elevator— Otis   Elevator   Co.,   1   Beac: 

St..    $9665. 
Plastering — George  MacGruer,  266  T. 

hama   Street. 
Terrazzo   Re-finishing — California  Ter.' 

razzo   Co..    2085   San   Bruno  Ave.  ^ 
Lintile   Floors    (In    main    lobby  only)-* 

\'an   Freear  Co.,    557   Howard  St.; 


BIDS   OPENED 

OAKLAND.  Culif— Columbia  Ste** 
Co..  Russ  Bldg.,  San  Francisco,  at  $! 
294.50  ,  submitted  low  bid  to  Oaklanir 
City  Council  for  structural  steel  framj 
over  arena  area  of  the  auditorium,  ir 
eluding  furnishing  and  fabricating  1 
new  steel  wire  ropes  and  connectlo 
fixtures  required  for  strengthenmg  <■ 
the  building. 

Complete  bids  follow: 

Columbia    Steel   Co.,    S.    F .$2.294..' 

John  A.   Roeblings  Sons,   S,   F.  2,3S3  1 
Gilson   Elec.   Supply  Co.,  Oak- 
land     2,350 

Bids   held   under   advisement. 


PLANNED 

SANTA  FE  SPRINGS,  Los  Angeh 
Co.,  Cal.— Ralph  -M.  Parsons  Co.;  Rf 
Russell,  chief  engineer,  4800  Santa  I 
Ave.,  Vernon,  will  manage  the  coi 
struction  of  an  administration  buil< 
ing  and  a  machine  shop  at  SantK  I 
Springs  for  the  Wilshirp  Oil  Co.  Tl , 
buildings  are  part  of  a  general  in 
provement  program,  which  includ 
the  construction  of  a  $2,000,000  refii 
ery.  Pouring  of  the  foundations  is 
start  immediately. 


Contract   Awarded. 

ALTERATIONS  Cost.   $3," 

SAN    FRANCISCO.     S'W    McCoppln 

Stevenson   Streets. 
Alterations    to   gymnasium. 
Owner — Slavation  Army.   115  Valenci 
Engineer— J.  M.  Smith.  251  Kearny  .- 
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I  Contraclcft-— Llndgron   unri  •  Swlii«rt<wi. 
I  22S   KiiKli   SIroPt.  


Contracta    Awarded. 

sTditi:  Cost.  $ 

SAl'ltA.MKNTO.   Sacramento  Co.,   Cal. 

Ninth  and  K  Streets. 
Three-atory.    hasfnit'iu    j.nd   inczzntilri*' 

floor    store    bWg.    (structural    steel 

frame,    brick    cxlerinr    walls,    wood 

tloor.t.   wood  roof,   etc.) 
Owner— Withheld. 

Lessee — MontRomery    Ward    Company. 
Plans  by  E.   R.    Rowe,   Architect..  Chi- 
cago. 
Associate  Architect — Benjamin  J.   Mc- 

Dougall,     353     Sacramento     Street. 

S!.n  Francisco,  and  2924  Claremont 

Ave.,    Berkeley. 
Contractor— K.    E.    Tarker  Co..   133  So. 

Park,   San   Francisco. 
Electrical— George  Foss,    1720   8th    St.. 

Sai'ramento 
Heating   and    Ventilating — Hately   and 

Hi.tfly.    1714    Kith  St..   Sacramento. 
K.  E.   I'arker  Company  has  awarded 
the    structural    steel    contract     to    the 
Golden    Cat.-    Iron    Work.«.    l.'>41    How- 
ard St..    San   Francisco. 


Contract  Awarded. 

ALTERATIONS  Cost.    $2001) 

S'AN  FRANCISCO.     No.  33  Kearny  St. 
.Vlterations    and      additions      to    store 

building. 
Owner — Jrvlng  Welnstein,   Premises. 
.•\rchitect    Geo.    deColmesnil,    111    Sut- 
ter St..    San  Francisco. 
Contractor — L.     &     E.     Emanuel.     265.'. 
Jones   9t..   San   Francisco. 


Sub-Contracts  Awarded. 

ALTERATIONS  Cost,    J7.500 

.'iAN   FRANCISCO.     Geary,    Kearny   & 
Mi.rket  Streets. 

..^Iterations   to  restaurant. 

Owner — Stag  Corp..   3  Kearny  Street. 
'  .Architect — Not  Given. 

Contractor — Mullen  Manufacturing  Co. 

60  Rausch  Street. 
■  Plumbing— J.    Irving   &  Co..    1121- Mis- 
sion  i^lreet. 

Electric— Twin    Peaks    Elec.    Co..    1121 
Mission  Street. 


Contract   Awarded. 

REPAIR    STORES  Cost,    $1500 

SAN    FRANCISCO.      No.    3354-64    Mis- 


Str 


et. 


Repair  fire  damage  to  stores. 

Owner — Victoria  Mariani,  3364  Mission 
>        St..    San    Francisco. 
'Architect — Not  Given. 
'Contractor   —    Fred    J.    Early    Jr.,    369 
Pine  St.,   S-an  Francisco. 


Plans   Being    Prepared. 

RESTAURANT  Cost,   $4,000 

SAN  FRANCISCO.    Foot  of  Taylor  St. 

(Fisherman's  Wharf). 
One-story  frame  restaurant  (white  ce- 
'         ment  e.\terior.   tile  roof,  oak  plank 
■         floor,  etc.) 
Owner — Withheld. 

I  Architect— Harry    W.    Abrahams,    461 
Market  St. 


Plans  Being   Prepared. 

iBANK    &    STORES  Cost,    $ 

NAPA,    Napa    Co..    Calif.     Second   and 
'        Brown  Streets. 

One-story  concrete   store   building  and 
i        alterations  and   additions   to   bank 
]        building  (two  entrances;  new  bank 
fixtures.   m;.rble  and  bronze:   mar- 
ble floors,  new  show  windows,  new 
steam  heating  system,  etc.) 
i Owner— Capital    Co.,    6.25    Market    St.. 
1         San  Francisco. 

Plans  by  Construction  Department   of 
the  Capital  Co.,  625  Market  Street, 
San   Frs.ncisco. 
Present   bulhiing  will   be  razed. 


Sub-Bids   Wanted. 

ALTERATIONS  Cost.    $15,000 

SAN   RAFAEL.    Marin   Co..    Calif.     4th 
an-d   E   Streets. 


.Vll-er^tlons   to   ofllcc    bulldlnK. 
owner— Paclllc  (ias  K-    Kh-ctrlc  Co 
I'lantf  liy -Engineering  Pept.  of  Owner, 
(.'nnlractor — Hannah    and    Wooldridgf, 
2BSI    Mi.rkat   St.,   Han   KranclKco. 
.Sub-bids  are  wanted   on   all  portions 
of  the   wtprk. 


Sub-Contracts    Awarded. 
.\l-Tl-;R.\'ri('.VS       Cont.    l'rl(-c.  $ijii,60n 
SACRAMENTO,    Ss.craniento  Co.,   I'al. 

K  and  Tenth   Streets. 
.Vlterations    to    store    building. 
iJwner — Joseph  Cronun. 
.\rchltecl  —   Harry  Devine,    California 

.Stale   Life   itldg. ,   Sacramento. 
Cunlraetor — .-Vzevedo  Const.  Co.,  1120  o 

.<!..    Sacramento. 
Rooting— luish  Roofing  Co..  1912  K  St.. 

S;icrij)iento. 
Plumbing— Leonard     Plumnier,     lolii    J 

St.,   Sacramento. 
Electric    Wiring— Frank    Merwin,    26i3 

Donnifr  St.,    Sacramento. 
Heating — Luppen     &    Hawley,    3126     J 

St.,    Sacramento. 
Sheet    Metal  — -M.    R,    Carpenter,    1820    I 

St..   Sacramento. 
Tile     Wofk— Clervi     Marble     Co..     221 

Bayshore   Blvd.,    Sun   Francisco. 
Steel    Sash— Tru.seon    Steel    Co.,    604 

Mission  St.,  San  Francisco. 
Reinf.   Steel— Truscon   Steel  C<:.   604 

Mission   .St..   San  Francisco. 
Structural    Steel — Palm   Iron   Works,    S 

and  15th   Sts.,   Sacramento. 
Glass— W.    P.    Fuller  &    Co.,    1013    12th 

St..   s'acramento. 
Lumber — Mapes   Lumber  Co..   2430  Rio 

Lindf.    Blvd.,    Sacramento. 
Painting— D.    Zelinsky,    165    Grove    St., 

San   Francisco. 
Finish    Material— National  Mill  &   Lbr. 

Co..   230   California  St.,   San  Fran- 
cisco. 
Terrazzo- H.    P.    Fischer  Tile   .t    Mai - 

bit-    Co..    1219    J    St.,    Sf.cramento. 
Ornamental   Iron — Palm   iron  Works,   S 

and   15th   .Sts..   Sacramento. 


17—        THEATRES 


Planned. 

THEATRE  Cost,  $ 

TRUCKEE.    Nevada  Co..   Calif. 
Two-story   theatre   building    (36x76-ft.l 

apartment   i.bove. 
Owner— V.    S.    Shattuck,   Truckee. 
Architect — Not  Given. 

Further    details    will    be    announeeil 
shortly. 


To   Ask   Bids   In   About  One   Week. 

REMODEL  THEATRE       Cost,   $75,000 

SAN  FRANCISCO.  No.  1329  Fillmore 
Street. 

Remodel  and  refurnish  theatre  build- 
ing (work  involves  remodeling  of 
foyers,  vestibule,  mezzanine  floor, 
complete  re-decorating,  plumbing, 
ventilating  fans,  electric  fixtures, 
new  seats,   etc.) 

Owner — Mission-Fillmore  Theatre  Co. 
(New    Fillmore    Theatre). 

.\rchltect— A.  A.  Cantin.  5.';7  Market 
■    St..  San  Francisco. 


18— WHARVES    &    DOCKS 

Sub-Contracts  Awarded. 

EXTEND   DOCK  Cont.    Price.    $169.77'i 

OAKLAND.    Alamed;.   Co..   Cal      Outer 
Harbor. 

;!00-foot  extension  to  dock  (creosoted 
apron,  concrete  bulkhead  wall 
along  front  and  rear,  two  ship- 
side  railroad  tracks,  two  depresseil 
tracks  along  re^r  of  retaining  wall 
asphalt  surfacing,  etc.) 
•  Ciwner — City  of  Oakland  (Port  Com- 
mission.) 

.\rohitect — Not  Given. 

Contractor- .A.  W.   Kitchen   &  Co..    11" 
Market    St..    San    Francisco. 

Readymix   Concrete — Transit   Concrete 

.       Oo..   2600  Peri.Ua   St..   Oakland. 


Pipe   Work-Pac|flr   pipe  Co..   2(.ih  «n"1 

i"vpr.-.«s  SIS..  Oakland. 
Eucalyptus  Piling- F.    B.   Hanjen.  «73» 

.M.-innr  Crest,  oaklaml. 
Sprinkler  System— Grinnell  Co.  of  the 

Piic-lfir,    5tli    and    lir.-.nnan    Streets. 

.San    Francisco. 

CONTRACTS    AWARDED 

AL(  ATRAZ,  Cal.— Warden.  U.  S. 
I'enltentlary,  Alcatraz.  awarded  the 
following  contracts  for  repairs  to  the 
wharf,  furnishing  and  placing  rip- 
rap   and    aggregate    at    Alcatraz: 

(1)  repairs  to  wharf  include  pile  driv- 
ing. Duncanson  Harrelson  Co.,  de 
Young  Bldg..  San  Francisco,  $1832. 

(2)  furnishing  and  placing  300  pieces 
of  rip-rap.  Hutchinson  Co.,  323 
17th    St..    Oakland.    $1050. 

(3)  furnishing  200  tons  fire  aggregate. 
Hutchinson    Co..    $290. 

(  I)  do  200  tons  coarse  aggregate.  Hut- 
chinson  Co.,    $290. 


19— MISC.  CONSTRUCTION 

Contract  Awarded. 

SWIMMING   POOL  Cost.  $2500 

HAYWARD.  Alameda  Co.,  Cal.  Castro 

Valley. 
Reinforced   concrete     swimming      pool 

(25x45    feet). 
Owner — Withheld. 
Engineer— J.  H.  Piatt,  2024  University 

Ave.,    Berkeley. 
(Contractor- Frank    Stead,    3206    Boise 

.St.,   Berkeley. 


CONTRACT  AWARDED 

SANTA  FE  SPRINGS.  Los  Ange- 
les Co.,  Cal.— Ralph  M.  Parsons  Co.. 
Mt.  Vernon,  Oho,  has  been  awarded 
the  contract  by  the  Wilshire  Oil  Co 
as  manager  of  construction  to  super- 
intendent the  construction  of  a  $2,- 
000,000  plant  to  replace  the  existing 
refinery  at  Santa  Fe  Springs.  The 
proposed  plant  will  be  a  combination 
skimming  and  cracking  plant  and  will 
have  a  capacity  of  12.000  bbls.  crude 
oil  per  day  and  8000  bbls.  cracking 
stock.  Concrete  pouring  on  founda- 
tions for  the  plant  is  to  start  at  once. 
Ray  Russell.  Chief  Engineer  for  the 
contractor,  is  in  charge  of  operations 
and  maintains  an  oflice  at  4800  Santa 
Fe  Ave.,  Vernon.  'V.  D.  Smith,  of  the 
Wilshire  Oil  Co.,  2455  E  27th  Street, 
Vernon,    is  in  charge  of  the  project. 

Southwestern  Engineering  Co..  4800 
Santa  Fe  Avenue.  Vernon,  has  been 
awarded  a  sub-contract  for  furnishing 
and    installing    condensers. 

Other  contracts  awarded  by  the 
company  are:  Worthington  Company, 
pumps;  Griscom-Russell  Co..  miscel- 
laneous equipment;  Alcorn  Combustion 
Co..  furnace.  Contracts  for  the  bubble 
towers  and  other  fractionating  equip- 
ment have  not  been  awarded. 

Construction  of  a  temporary  con- 
tractor's office  at  the  site  has  start- 
ed. Work  will  start  shortly  on  an  ad- 
ministration building  containing  of- 
fices and  laboratory,  and  a  machine 
=liop. 


CONTRACT    AWARDED 

S.\CR.-VMENTO.  Cal. — American  Sig- 
nal Corp..  Milwaukee,  Wis.,  at  $119,800 
awardc.l  contract  by  State  Depi.rt- 
ment  of  Public  Works  for  furnishing 
and  installing  electrical  roil  call  and 
page  call  systems  in  the  A.ssembly 
Cham'.ier.  Californi;.  State  Capitol. 
Sacramento. 


Plans    Being    Prepared. 

AB.\TTOIR  Cost.   $ 

DIXON,    Solano   Co..    Calif. 

-Addition  and  reconstruction  of  i.bat- 
toir  (steel  frame  and  reinforced 
concrete  construction,  tar  and 
gravel  roof,  steel  .sash,  concrete 
floors,   etc.) 

Owner — C.    Bruce   Mace.   Dixon. 
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Engineer— 'W.    E.    Murray.    9ns    Hayes 
St.,    San  Francl.'co. 
Owner  will  take  bids  ixbout  June  IS: 
construction  to  .itart  July  1- 


BIDS   WANTED 

9AN  FRANCISCO— Until  June  17. 
»:30  A.  M..  liids  will  be  received  by 
SMate  Board  of  Harbor  Commissioners. 
Ferry  BIdg..  San  Francisco,  for  re- 
building and  repairing  pile  driving 
barge  for  the  State  Harbo'  Board. 


BIDS    WANTED 

SACRAMENTO,  Cal.— Until  June  20. 
S:15  P.  M..  bids  will  be  received  by 
the  Sacramento  City  Council.  H.  G. 
Denton.  City  Clerk.  City  Hall.  I  St.. 
between  9th  and  10th  Sts..  for  furn- 
ishing and  Installing  a  complete  traffic 
control  signal  system  at  the  Intersec- 
tion of  Y  Street.  Land  Park  Drive  and 
16th  Street. 

Specifications  obtainable  from  the 
above  ofllce.  * 


FUNDS  ASKED 

ARIZONA. — Intern;.tionaI  Boundary 
commission  has  filed  request  with  the 
Division  of  Application.?  and  Informa- 
tion for  J106.700  appropriation  tn  con- 
struct flood  control  works  in  the  No- 
gale.s  Wash  drainage  area. 


20— MISC.  SUPPLIES  AND 
MATERIALS 


June  IJ.   H'35 

LOW    BIDDERS 
SACRAMENTO.  Cal.— Following  are 

the  low  bids  received  by  Lieut.  G.  W. 

Tripp.      Purchasing      and     Contracting 

Officer,  Sacramento  Dfstrict  CCC  June 

10,  under  Bid  No.  5911-35-183.  for  fur- 

ni.shlng    materials    for   construction   of 

buildings  at   various  CCC  camps: 
(A)    Camp    Reno.    BR-37,   four   miles 
south  of  Reno,  Nev..   and  one  mile 
west    of   Reno-Carson    City    High- 
way : 

Lumber— Home  Lumber  Co.,  275  Rals- 
ton.   Reno.     $8,930.39. 

MillvKOrk- Sierra  Mill  &  Lumber  Co., 
201   V    St.,    Sacramento.    $629. 

Hardw/are — Auburn  Lumber  Co..  Au- 
burn.  $820.91. 

Rooflng— American  Fuel  &  Material 
Co.,  2701  Stockton  Blvd.,  Sacra- 
mento,   $624.64. 

Fibre  Board— Bay  City  Lumber  Co., 
48th  Ave.  and  E  St..  Oakland.  $1.- 
484. 

Plumbing  and  Sheet  ductal — Crane  Co. 
1227  Front  St.,  Sacramento,  $1,- 
854.16. 

Electrical    Materials — Auburn    Lumber 
Co.,  $265.15. 
(BX  Camp  Newlands.    BR-134,    with- 
in   the  city   limits  of   Fallon.    Nevada. 

opposite  S.  P.  pasenger  depot: 

Lumber— I.  H.  Kent  Co..  Fallon.  $7. 
930.20. 

Mlllwork— Sierra  Mill  &  Lumber  Co., 
$638.02. 

Hardware — Auburn  Lumber  Co.,  Au- 
burn,   $949.89. 

Roofing — Lyon  Darwin  Hardware  Co.. 
2905  35th  St..    Sacramento.    $696.96. 

Fibre  Board — Western  Asbestos  Co.. 
675  Townsend  St..  Francisco,  $1,- 
484. 

Plumbing  and  Sheet  Metal— Crane  Co. 
$1,861.76. 

Electrical  Material*— C.  H.  Carter  Co  . 
1817   8th    St..    Sacramento,    $265.64. 

Cement— I.    H.    Kent    Co..    $179.22. 
(C)  Camp  English  Hill.  SCS-5.  eight 

miles  north  of  Vacaville.  toward  Win- 
ters: 

Lumber— Bay  City  Lumber  Co..  $S. 
.786.10. 

Mlllwork — Sierra  Mill  &  Lumber  Co.. 
618.64. 

^Hardware — Diamond  Match  Co..  Chlco 
$782. 

Roofing — American     Fuel     &    Material 


Co..    2701     Stockton    Blvd..    Sacra- 
mento. $576. 
Fibre    Board— Western    Asbestos    Co.. 

$1,484. 
Plumbing    and    Sheet    Metal — Dallman 
Supply   Co..   8th  and   R   Sts.,    Sacra- 
mento,  $1,714.96. 
Electrical  Materials — C.  H.  Carter  l^o.. 

$268.58. 
Cement — Diamond    Match    Co.,    Chlco, 
$142.33. 
(D)    Camp    Lovelock.    RB-36.    within 

(D)  Camp    Lovelock,    BR-36,    within 
on   Federal    Highway   40   at    the    junc- 
tion  of  Creamery    Li.ne   and    Amherst 
St.,   opp'ofilte   S.P.R.R.  tracks: 
Lumber— Pitt    Mill    &    Electrical    Co.. 

Lovelock.    $9,090.53. 

Mlllwork— Sierr-a  Mill  &  Lumber  Co.. 
$646.00. 

Hardware— -Auburn  Lumber  Co.,  Au- 
burn,   $949.89. 

Rooflng — Lyon  Di.rwln  Hardware  Co., 
$696.96. 

Fibre  Board — Western  Asbestos  Co.. 
$1,484. 

Plumbing  and  Sheet  Metal — Dallman 
Supply  Co.,  Sth  and  R  Sts.,  Sacra- 
mento.   $1,859.94. 

Electrical  Materials — C.  H.  Carter  Co.. 
$265.64. 

Cement— Pitt  Mill  &  Elec.  Co..  $184.68. 

(E)  Camp  Tahoe.  BR-21.  ';  mile 
from  Tahoe  City  (opposite  dam  on 
the   Truckee  River); 

Lumber— Bay  City  Lumber  Co..  $9.- 
884.48. 

Mlllwork- Sierra  Mill  &  Lumber  Co., 
$629.06. 

Hardware — Auburn  Lumber  Co..  Au- 
burn.  $826.91. 

Rooflng — Lyon  DKrwln  Hardware  Co.. 
$696.96. 

Fibre  Board — Western  Asbestos  Co.. 
$1.4S4. 

Plumbing  and  Sheet  Metal— Crane  Co. 
$1,732.65. 

Electrical  Materials — Auburn  Lumber 
Co.,    $265.51. 

Cement— Auburn   Lumber  Co..    $203. 3n. 
(P)   Camp  Walker   River.    BR-52.   on 

Topaz    Lake,    12    miles    north    of   Colc- 

vllle.    Calif.,    on    Ci.rson    City-Minden- 

Coleville    Highway.     Campsite   2  mileK 

from  highway  on  eastern  shore  of  To- 
paz Lake: 

Lumber — Clover  Valley  Lumber  Co.. 
Ixjyalton,   Calif..    $12,788. 

Millwork- Sierra  Mill  &  Lumber  Co., 
$638.92. 

Hardware — Auburn  Lumber  Co..  Au- 
burn.    $949,89. 

Rooflng — Lyon  Di.rwin  Hardware  Co.. 
$696.96. 

Fibre  Board — Western  Asbestos  Co.. 
$1,484. 

Plumbing    and    Sheet    Metal — Dallman 
Supply   Co..   Sth   and   R   Sts.,    Sacra- 
mento,   $1,866. 

Electrical    Materials — Auburn    Lumber 
Co..    $271.25. 
(O)   Camp  BR-46,    in   the  city  limits 

of  Fallon.   Nevad;..   opposite  the   State 

Fair    Grounds    on    thn    main    highway 

to  Fernley: 

Lumber— I.   H.  Kent  Co.,  $7,930.20. 

Mlllwork— I.    H.    Kent  Co..   $1,310. 

Hardware — Auburn  Lumber  Co.,  Au- 
burn,  $949.89. 

Rooflng — H.  Cowell  Lime  &  Cement 
Co.,    509  I  St.,   Sacramento,   $969.96 

Fibre  Board— Western  Asbestos  Co.. 
$1.4S4. 

Plumbing  and  Sheet  Metal — Crane  Co. 
$1,861.76. 

Electrical  Materials — C.  H.  Carter  Co.. 
$265.64. 

Cement— I.    H.   Kent  Co..    $179.22. 


CONTRACT   AWARDED 

BONNEVILLE,  Ore.  —  Paclflc  Port- 
land Cement  Co.,  Ill  Sutter  St..  San 
Francisco,  at  a  total  of  $916,522  wi-s 
awarded  contract  by  the  U.  S.  Engi- 
neer Office.  Portland,  for  furnishing 
560.000  barrels  of  Portland  puiiolan 
cement  In  bulk  ($1.6198  per  bbl.)  and 
for  5.000   barrels  of    Portli-nd    puszolan 


cement  in  paper  sacks  $1.8868  per  bbl.i 
for  the  construction  of  the  main  spill- 
way dam  and  appurtenant  structures 
of  the  Bonneville  Power  &  Navigation 
Project. 


CONTRACT    AWARDED 

GRAND  COULEE  DAM.  Washing- 
ton— Shell  Oil  Co.  has  been  awarded 
a  contract  for  furnishing  80.000  gals, 
of  asphalt,  f.o.b.  Martinez,  at  $12. ."jn 
per  ton.  for  the  Grand  Coulee  Dam. 


BIDS   OPENED 

SANTA  FE.  Nev/  Mex-o.— Identical 
low  bids  at  $3,641.93  were  submitted 
by  Dunham.  Carrigan  &  Hayden.  Di- 
vision and  Kansas  Sts..  San  Fr!.ncisco 
and  Keystone  Stenl  &  Wire  Co..  1401' 
Franklin  St..  Oakland,  to  the  National 
Park  Service,  F.  A.  Klttredge,  Chief 
Engineer.  409  Underwood  Bldg..  San, 
Francisco,  for  furnishing  fence  m:.te- ■ 
rials  for  the  Bandeller  National  Mon-' 
ument,   including: 

(1)  3476   galv.    steel    line    posts.    6-feet 
long: 

(2)  684  galv.  steel  line  strain  po.sts,  6- 
feet  long; 

(3)  2  galv.   steel  end   posts.   S-ft.  long;  i 

(4)  1  galv.  steel  corner  post.  S-ft.  longr 

(5)  7  galv.   steel  single  gates.    42-ln.  x 
3-ft.  tubular  frt.me; 

(6)  20  galv.  steel  gate  posts  to  fit  Ihet; 
above   gates.    7!^-ft.    long;  \ 

(8)  2  galv.    steel  gate  posts  to  fit  thei' 
above    gates,    one   8-    and   one   10- 
ft.   long; 
(9»   210    spools     (80    rods     ei.ch)    galv. 
barbed    wire.    2    point.    12J^    gauge 
wire. 

Complete   bids   follow: 

Dunham,  Carrigan  &  Hayden.  San 
Francisco,  $3,641.93;  shipping  weight. 
74.815   pounds. 

Keystone  Steel  &  Wire  Co..  Oak- 
land.   $3,641.93;    weight.    74.815   lbs.         | 

San  Jose  Hardware  Co.,  San  Jose,^ 
$4,349.68;  weight.  75.795  lbs.;  delivery-, 
in  10  days. 

Baker.  Hamilton  &  Pacific  Co.,  Sani 
Francisco.  $4,438.24;  wt..  88.275  Ilw.:.^ 
delivery    In    7   days.  ; 

Ducommun  Corp..  San  Franclsco.c 
$4,438.53;  weight,  88,275  lbs.;  dellverr! 
In    5    to   7  days. 

Columbl.-.  Steel  Corp.,  San  Franclsem, 
$4,438.53;  weight  88.275  lbs.;  dellvery!| 
In  7  days.  , 

American  Chain  Co..  Bridgeport.! 
Conn.,  $4,438.53;  weight.  88.275  lbs.:!, 
delivery  in  7  days. 

J.  Korber  &  Co..  .\lbuquerque.  N.' 
M..  $5,346.31:  weight,  105,826  poundejS 
delivery  in  10  days.  | 

Morrison  -  Dunnegan  -  Ryan  Co..  EI 
Paso.  Texas.  $5,346.31;  weight.  105.- 
S26  lbs.;   delivery  in  16  days. 

Santa  Fe  Builders  Supply  Co..  San- 
t;.  Fe.  N.  M.,  $5,346.31;  weight  105,- 
S26  lbs.;  delivery  In  7  to  10  days,  from 
mill. 

All  bids  fob  Santa  Fe  with  a  2%  I' 
days  discount. 

Bids  held   under  advisement. 


June  IS.   1935 
CONTRACT    AWARDED 

HUMBOLDT  COUNTY.  Cal.— Mer 
rer-Fraser  Co..  S-econd  and  Commer- 
cial Sts..  Eureka,  at  $1.55  per  cu.  jrd.i 
submitted  low  hid  and  awarded  con- 
tract by  the  Humboldt  County  Board 
of  Supervisors.  Eureka.  June  11.  foi 
furnishing  and  delivering  1500  or  more 
cu.  yds.  of  river  run  gravel  on  th( 
new  road  between  Kolph  and  Govern- 
ment Life  5?aving  Station  in  Road  Dis- 
trict No. 4.     Complete  bid.s  follow: 

Mercer-Fraser    Co.    Eureka $1.5i 

KJer   Bros..    Areata —  !•*' 

Walter    Selvage.    Eureka t.il 


CONTRACT    AWARDED 

FALLON.  Nevada— I.  H.  Kent  Co. 
Fallon.  Nevada,  at  $939.71  Bubmltte< 
low  bid  and  awarded  contract  by  th^ 
Churchill    County      Board    of     Count: 
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I'ominlHHloncm,    Fallon.    June    10,    for 
rurnlahlng    one    ansorted     riirloart     of 
butt    treated   tnaHn  C   Cedar   puleB. 
t'liinplete  bIdH  follow; 

I.    H.    Kent   Co.,    Fallon $  !t39.71 

ijencnil    Klectrlc    .Supply    Corp. 

San   FrnnciBCO  94S.50 

,'onsolldated     Warehouse     Co., 

Fallon     971.10 

lirayliar  Klec  Co.,   S.   V 997.5f. 

Jo»lyn  Co..  of  Calif.,  ».  F 1002.00 

McCormlck    Supply    Co.,     Inc., 

San    Francisco    1016.75 


(3) 


(2) 


June   1.1.    193R 
BIOS  OPENED 

lOS  AN(iELES,  Cal.— The  followlriK 
Irlds   were   received    by    P.    I'.    Nlckllii. 
purihaslnB  aRcnt   of   the    I.uh    AnRele." 
Water  and    I'ower    Burn.iu.    rciom    740. 
:07  S.   nroadway.  June  3.    for  furnish- 
ing and  dellverlntt  copper  .service  con- 
nection   tubing,    fob    the    depart inent'M 
warehou.se.    410    Ducommun    St.,    undir 
Spec.    No.    16SS.   as  follou-s: 
il)  upprox.     2.000  ft.  H-ln.  tubhie: 
(2)  apprcix.  60.000  ft.  "Vi-ln.  tubing; 
(  3)   approx.  20.000  ft.     1-ln.  tubhiR. 

The    bid.s   were; 

Hacker  I'ipe  &  .Supply  Co.,  (1)  $6.9S: 
(!)  $11.70;  (3)  $14. 95;  Chase,  1%  25th 
of  month    or   10th   prox. 

Petroleum  Equipment  Co.,  (1)  $7.M; 
(2)  I12.60;  (31  $16.10;  Scovllle,  1%  25th 
)f  month  or  10th   prox. 

Crane  Co.,    (1)    $7.62;    (2)    $12.60; 
(16.10;   Revere. 

Ducommun     Corp.,     (1)     $.0714; 
5.1197;  (3)  $.1529;  Anaconda. 

Bridgeport   Brass!   Co.,    (1)    $7.52; 
H2.60;    (3)    $16.10;   Bridgeport. 

Smith  Booth  Usher  Co.,  (1)  $6.96; 
,i2)  $11.64;  (3)  $14.88;  Wolverine,  1% 
20  days. 

Keenan  Pipe  &  Supply  Co.,  (1)  $6.8? 
12)  $11.62;  (3)  $14.72;  American  Tube 
iVorks,  1%  25th  of  month  or  10th  prox. 

Famlll;.n  Pipe  &  Supply  Co.,  (1) 
17.04;  (2)  $11.81;  (3)  $15.08;  Chase.  1% 
10  days. 

Plumbing.  Heating  &  Supply  Co.. 
1)  $7.52;  (2)  $12.60:  (3)  $16.10;  Stream- 
Ine,    1%    25th   of  month  or  10th  prox. 

Chase  Brass  &  Copper  Co.,  (1)  $7.52; 
'!2)  $12.60;  (3)  $16.10:  Chase,  10%  25th 
if  month  or  10th  prox. 

Phelps  Dodge  Copper  Prod.  Corp., 
fl)  $6.52;  (2)  $11.60;  (3)  $15.10,  Phelps 
Dodge. 

Oallf.    Pipe    &    .Supply   Co.,    (1)    $7.52: 

12)  $12.60;    (3)    $16.10;    Bridgeport,    1% 
!5th  of  month  or  10th  prox. 

Grinnell  Co.  of  the  Pacific.  (1)  $7.62: 
'it)  $12.60;  (3)  $16.10;  Bridgeport  or 
■Streamline,  1%  25th  of  month  or  10th 
nrox. 

Union  Hardwi.re  &  Metal  Co..  (li 
i7.52;  (2)  $12.60;  (3)  $16.10;  Revere. 
,%  25Hj  of  month  or  10th  prox. 

Pacific  Metals  Co.  (1)  $7.52:  (2)  $12.- 
■lO;  (3)  $16.10:  Revere,  1%  25th  of  the 
Tionth  or  lOth  prox. 

Shinn  Bros.  Co.,   (1)  $7.05;  (2)   $11.80; 

13)  $16.10;    Chase    or    Streamline.     \% 
!5th  of  month  or   10th   prox. 


BIDS   OPENED 

JUNTORA,  Oregon.— Following  bids 
received  by  the  Bureau  of  Recl:.ma- 
tion,  Denver.  Colo.,  May  27,  under 
Spec.  No.  6S5-D.  for  furnishing  roof 
russes  for  outlet  works  control  house 
lutlet  works  stairways,  floors  and 
walkway,  oil  tanks,  36  -  inch  needle 
tah'e  discharge  guides,  heating  plant 
'tack,  Lnd  miscellaneous  metal  work 
'or  the  Agency  Valley  Dam.  Vale 
l>oject,  Oregon. 
Bids  were  taken   as   follows: 

1)  Roof  trusses,  angle  iwsts: 

2)  Handrails,  brackets,   supports,   an- 

chors,  ladders: 
(S)  Fabrlo-ted  plate  steel  work. 

Complete  bids  follow: 

John  W.  Beam.  Denver:  (1)  $120; 
'2)  $1,746;  (3)  $429:  (4)  combination 
'Ids,  1-3,  all  or  none;  fob  Peotone.  111. 
">%   difcount. 


Silver-Roberts,  Denver:  (1)  $120;  (2) 
$1,760-   fob  Denver.  Net. 

Olson  Mfg.  Co.,  Boise:  (1)  $131;  (2) 
$3,298;  (3)  $768;  fob  Juntura.  Oregon; 
net. 

Western  Pipe  and  Ste(<I  Co.,  San 
Francisco:  (3)  $409:  fob  South  Fan 
Francisco;    net. 

Schrader  Iron  Works.  Sun  Francia- 
eo:  (1)  $146:  (2)  $1,736;  (3)  no  bid; 
(4)  1  arn)  2.  $1,840:  fob  San  Francisco; 
net. 

Ornamental  Iron  Works,  Akron,  O. : 
(I)  $116;    (2)   $1,996:  fob  Juntura:   >A%. 

Omaha  Steel  Works.  Omaha,  Neb.; 
(1)    $175;    (2)    $1,575;    fob  Omaha;   %%• 

Mississippi  Vt.lley  Structural  Steel 
Co.,  Chicago:  (1)  $140:  (2)  $1,600;  fob 
Melrose   Park.    111.;    net. 

Worden  Allen  Co.,  Milwaukee,  Wis.: 
(1)  $120;  (2)  $1,516;  (3)  no  bid;  fob 
Milwaukee;    H%. 

Arthur  J.  O'Leary  &  Son.  Co..  Chi- 
cago: (1)  $230;  (2)  $1,660;  (3)  no  bid; 
Chicago;    '/4%. 

Steel  Plate  Const.  Co..  Portland:  (3) 
$768;  fob  Portland;  net. 

Steel  Tank  &  Pipe  Co.,  Portland: 
(1)  $159:  (2)  no  hid;  (3)  $533.50;  fob 
Portland;   net. 

Hi.nsell  -  Elcock  Co.,  Chicago:  (1) 
$201;   (2)   $1,726-   (3)  $499:  fob  Juntura; 

Valley  Iron  Works,  Yakima.  Wash.: 
(1)  $164:  (2)  $2,533;  (3)  $392:  fob  Tak- 
Ima;   net. 

Galvln  -  Kadala.  Inc.,  Chicago,  (1) 
$125;  (2)  $1,550;  (3)  $450:  fob  Chicago; 
'A%. 

Acme  Orni-mental  Metal  W'ks.  Se- 
attle: (1  and  2)  $1,907;  fob  Juntura; 
net. 

Bid*    lield    under    advisement. 


BIDS   OPENED 

SAN  DIEGO,  Cal.— General  Electric 
Supply  Corp.,  1201  Bryant  Street,  at 
$752.15  fob  San  Diego,  submitted  low 
bid  to  the  National  Park  Service,  F. 
A.  Kittredge.  Chief  Engineer,  for  fur- 
nishing 1400  ft.  of  l}<-in.  conduit,  with 
couplings  and  miscellaneous  fittings, 
for  the  Cabrlllo  National  Monument, 
San  Diego. 

Complete  bids  follow: 

(Delivery  FOB  San   Diego) 

General  Electric  Supply  Corp.,  San 
Francisco:   $752.15;   delivery  1-15  days. 

Lavenson  &  Savasta,  San  Francisco: 
$792.08:   1-15  days. 

Graybar    Electric    Corp.,    San    Pran- 


clico:  $796.66;  1-15  days. 

Coast  Electric  Co.,  San  DIcio;  $797.- 
72;  1  day. 

California    Electric    Supply    Co.,    San 
Francisco:    $799.30;    2-12  days. 

WestlnghouMc    Klectrlc    Supply    Co., 
San   Francisco:  $806.87;   7  days. 

Maydwell  &  Hartzell,  San  Francisco 
$806.87;    8-21    days. 

General    Electric    Supply    Corp.,    San 
Diego:  $816.91. 

Balboa   Elec.  Co.,  San  Diego:  $810. >1 
1-10  days. 

(Delivery    FOB    San    Francisco) 

Coast    EU;<:.    Supply    Co.,    San    Fran- 
cisco:   $793.79:    2-15  days. 

OIlKon  Electric  Supply  Co..  Oakland: 
$799.18;   3-7  days. 

Incandescent  Supply  Co..   San  Fran- 
cisco:   $812.81:   2   days. 

Grey  Electric  Supply  Co..  .San  Fran- 
cisco:   $831.80;   14  days. 

Bids  held  under  advisement. 


Co., 


Inc., 


CONTRACTS    AWARDED 

FRESNO,  Cal. — Contracts  for  fur- 
nishing materials  for  Camp  Crane 
Flat,  Crane  Flat  Raneer  Station.  To- 
semlte  National  Park,  Bid  No.  6905- 
35-117  and  for  Camp  Merced  Grove,  18 
miles  northwest  of  El  Portal,  Bid  No. 
6906-36-116,  have  been  awarded  by 
Lieut.  George  T.  Stump,  Purchasing 
and  Contracting  Officer,  CCC,  414  P 
St.,    Fre.sno,    as    follows: 

Bid   No,  5905-35-117 

(1)  Lumber  and  cement:  United  Lum- 
ber Yards.  Modesto,  $784.43,  2% 
10  days. 

(2)  Hardware:     Barrett  -  Hicks 
Fresno.  $71.17,  2%  30  days. 

(3)  Plumblnfl:     Tay  -  Holbrook. 
Ftesno,    $86.14.   2%   30  days*. 

(4)  Sheet  metal:  Barrett  Hicks  Co., 
Fresno.  $52.02.  2%  30  days. 

Bid   No.  5905-35-116 

(1)  Lumber  and  cement:  United  Lum- 
ber Yards.  Modesto.  $861.09:  2% 
10  days. 

(2)  Millwork:  Hollenbeck-Bush  Plan- 
ing Mill.  Fresno.  $71.84,  2%  10 
days*. 

(3)  Hardware:  Fisher-Glassford  Hard- 
ware Co..  Fresno.  $132.87,  2%  10 
days. 

(4)  Plumbing:    Pioneer    Pipe    Co..    San 
Francisco.    $112.02,    2%    10   days,    1% 

20  days. 

(5)  Sheet  Metal:  Dallman  Supply  Co.. 
Sacramento.    $85.86.    2%   30   days. 

•Awarded  by  lot.  bidders  tied. 


ALCATRAZ  ISLAND  PAINTING 


ALCATRAZ.  Calif.  —  Following  bids 
received  by  Warden.  U.  S.  Peniten- 
tii.ry.  Alcatraz,  for  painting  exterior 
and  interior  of  quarters  buildings  Nos 
4,  7,  8.  9,  10.  12.  13,  14.  15.  22.  28.  39. 
43.  47,  68,  64.  72.  73.  74.  76.  76.  77,  S3 
and  87;   Painting  Invitation    No.   351. 

(1)  All  painting  of  exterior  of  quarters 

buildings: 

(2)  Do   interior; 
(2a)   Interior   of   Bldg.    No.    B4   quaitirs 

only; 

(3)  Fainting    exterior    of    Bldk,.s      Nos. 

31.  33a.  65.  66.  portion  of  67.  80. 
81.  86.  88.  89.  Wall  faces  be- 
tween 64.  22.  77.  65  i.nd  89.  Hot 
■K-etl  and  fuel  oil  tanks.  Frame 
and  brick. 

(4)  All   painting  specified   in    Item    No. 

3.   exclusive  of  concr*'te  or  brick 
exterior    walls    of    BIdgs.    65,    65, 
67,   79,  80  and  81. 

(5)  AU    painting     specified     in    int>_rior 

(A)          (B)  (C) 

(1   ) $  3.835.90  $   4.192  $  3.666 

(!  ) 10,908.00     13.092  12,244 

(2a) 8,906.26       1.435  1,200 

(3  ) 1,869.60       1.924  2,440 

(4   ) 682.60       1,593  1,200 

(5  ) -..       1,206.00       1.629  1,600 

(S  ) 3,186,40       1,907  2,100 

(7  ). 7,604.50       6,202  6,600 

(7a) 1,063.26       1,302  1,760 

(7b).„ 1,091,25       1,653  800 

(7e) 1,005.00       1,199  580 


of    Bldgs.     Nos.    31.    22a.    65.     66. 
portion  67.  80,  SI,  86,  88  and  89. 

(6)  All  painting  specified  on  exterior 
of   Bldg.    No.   68,    Prison    bldg. 

(7)  All  painting  specified  in  interior 
of  Bldg.    No.    68.    Prison   bldg. 

(7a)   Interior   of   Bldg.    68,    Hospiti.l. 

(7b)  Interior  of  basement  rooms  in 
Bldg.  68,  including  bakery  re- 
frigerator, vegetable,  print,  batli 
clothing   and   hallways. 

(7c)    Interior   of  administration  end   of 
rooms    east    of   Cell    Room    Bide. 
No.   68. 
Bidders   were: 

(A)  Jos.  J.  Burdon  &  Sons.  Richmond. 

(B)  W.    G.   Thompson.    Si.n   Franci'^co. 

(C)  R.    P.    Paoli.    San    p'rancisco. 

(D)  Patterson   Bros..  Oakland. 

(E)  Lee  Dixon   Painting  Co..  S.  F. 

(F)  Cramer  Bros.,    San   Francisco. 

(G)  John   G.    Exiey.   San    Franci.sco. 
(H)  Rafael  Co..  San  Francisco. 


(D) 

(E) 

(F) 

(G) 

(H) 

4.733 

t   4,880 

$6,370 

$  4,223.,50 

$4,870 

0.750 

8,420 

9,932 

13,409.00 

1.134 

1.430 

1,430 

540 

1.409.05 

1.634 

1.940 

1,510 

1,985 

1.S8S.50 

1,175 

697 

465. 

1.375 

1.000.00 

378 

1.314 

1,660 

1,145 

1.869.50 

1,506 

2.208 

2,740 

2,790 

2.874.50 

820 

7.141 

11,448 

5,630 

6.983.00 

5,829 

1,080 

1,260 

965 

1,182.00 

968 

1,145 

1,020 

890 

1.297.66 

1,360 

986 

1.150 

635 

731.20 

9M 
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Bid    calls   for  construction    machinery    and    materials    and    miscellaneous  equipment   and    supplies   purchased    by 
Federal,  State,   Municipal  and  other  p  ubiic  agencies. 


BERKELEY  SCHOOL   DIST. 

BERKELEY.  Alameda  Co..  Cal.— 
Until  June  19.  2:30  P.  M.,  bids  will  be 
received  b.v  Clara  F.  Andrews,  Sec- 
retary. Berkeley  Board  of  Education, 
for  furnishing  electrical  materials. 
fans  and  lighting  fixtures  for  the 
School   District. 

Specifications  are  on  file  in  the  of- 
fice of  the  Secretary,  Room  203.  Ad- 
ministration Building.  2325  Milvia  St., 
Berkeley.  • 


BERKELEY.  Cal.  —  Until  June  21, 
2:30  P.  M..  bids  will  be  received  by 
the  Berkeley  Board  of  Education  for 
building  materials  as  follows  for  re- 
ron.'^tructirin  work  in  the  Berkeley 
Elementary  Sciiools: 

Electrical   Materials. 

Paint  Materials.  ? 

Lumber. 

Wallboard. 

Estimated  cost,   $10,000.         • 


RECLAMATION  SERVICE 

YUMA.  Arizona— Until  July  8,  2:00 
P.  M..  bids  will  be  received  by  the  Bu- 
reau of  Reclamation,  Denver.  Colo., 
under  Spec.  No.  631.  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  and/or  Yuma.  Arizona,  for 
furnishing  four  75-foot  by  23-foot  roll- 
er gates  with  operating  mechanisms 
for  the  Ail-American  Canal  Head- 
works.  Imperial  Dam  and  Desilting 
Works.  Ail-American  Canal  System, 
Boulder  Canyon  Project.  All  of  thf 
materials  will  be  installed  by  the 
Government. 

Specifications  obtainable  from  the 
above  office  without  charge  to  bona 
fide  prospectlv  bidders,  to  others,  50c 
not    returnable. 


U.  S.  INDL\N  SERVICE 

ALBUQUERQUE.  N.  M.  —  Until 
June  24.  4  P.  M.,  bids  will  be  received 
by  the  Bureau  of  Indian  Affairs.  Al- 
buquerque Indian  Sanatorium.  Box 
1344,  Albuquerque.  N.  M..  Dr.  A.  J. 
Wheeler,  Superintendent,  for  furnish- 
ing one   slicing  machine. 

Delivery  f.o.b.  bidder's  shipping 
point  and/or  Albuquerque. 

Specifications  obtainable  from  the 
above  office. 


EAST  BAY  UTILITY  DIST. 

OAKLAND.  Cal.— TTntll  June  19.  5:30 
P.  M..  bids  will  be  received  by  the 
East  Bay  Municipal  Utility  District. 
John  H.  Kimball,  Secretary,  512  16th 
St.,  Oakland,  under  Proposal  No.  640. 
for  furnishing  50  tons  of  pig  lead. 

Specifications  obtainable  from  the 
above  office.  • 


WAR  DEPARTMENT 


FORT  MA90X— Until  June  20.  li 
A.  M..  bids  will  be  received  by  the 
Quartermaster  Supply  Officer,  San 
Francisco  General  Depot.  Fort  Ma- 
eon,  under  Order  No.  fi2S-3.i-2S6.  Req. 
No  CCC  311,  Memo.  6767,  for  furnish- 
ing one  electrical  washing  machine, 
cylindrical  type.  Inside  cylinder  no( 
less   than   20-ln.x24-ln.    long. 

Specifications  obtainable  from  the 
above  office. 


ALAMEDA  COUNTY 

SAN  LKANDRO.  Alameda  Co..  Cal. 
—  Until  June  24.  4:00  P.  M.,  bids  will 
lie  received  by  E.  F.  Hutchings,  1120 
East  14tli  St.,  San  Leandro,  for  fur- 
nishing and  spreading  oil  on  street 
surfaces  and  other  public  works  for 
the   fiscal   year  ending  June  30,    1936. 

Specifications  ol:»tainable  from. above 
ofBce. 


NAVY  DEPARTMENT 


SAN  LEANDRO,  Alameda  Co..  Cal. 
—Until  June  24.  4:30  P.  M..  bids  --Mil 
be  received  by  E.  F.  Hutchings,  1120 
East  14th  St..  San  Leandro.  for  bur- 
nishing nt^tural  rock  asphalt  for  the 
fiscal  year  ending  June  30,  193S.    " 

Specifications  obtainable  from  above 
office. 


SAN  LEANDRO,  Alameda  Co..  Cal. 
— Until  June  24.  4:00  P.  M.,  bids  will 
be  received  by  E.  F.  Hutchings.  1120 
East  14th  St.,  Si.n  Leandro,  for  sup- 
plying rock  and  screenings  for  the 
fi.scal  year  beginning  July  1.  1935  and 
ending  June  30,   1936. 

Specifications  obtainable  from  above 
office. 

RECLAMATlbN  BUREAU 

YUMA.  Arizona— Until  July  12,  2:00 
P.  M.,  bids  will  be  received  by  the  Bu- 
reau of  Reclamation,  Denver,  Colo., 
under  Spec.  No.  635,  for  furnishing 
and  delivering  f.o.b.  cars  at  the  Ship- 
ping point  and/or  Yuma.  Arizona,  me- 
chanical apparatus  for  desilting  basins 
at  the  Imperial  Dam  and  Desilting 
Works.  Ail-American  Canal  System. 
Boulder  Canyon  Project.  All  of  the 
materials  will  be  installed  by  the 
Government. 

Specifications  obtainable  from  the 
above  office  without  charge'  to  pros- 
pective bona  fide  bidders:  to  others,  $1 
not    returnable. 


BOULDER  CITY,  Nevada  —  Until 
July  1,  2:00  P.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation. 
Denver.  Colo.,  under  Spec.  No.  691-D, 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  and/or 
Boulder  City.  mLscellaneous  structural 
steel  including  platforms,  railings, 
gratings,  cable  and  bus  supports  and 
air  duct  framing  for  the  Boulder  Pow- 
er Plant.  Boulder  Canyon  Project.  The 
materials  will  be  installed  by  the 
Government. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others,  ?1 
not  returnable. 


BUTTE  COUNTY 


CHICO.  Butte  Co..  Cal.— Until  June 
20,  5  P.  M..  bids  will  be  received  by 
the  Board  of  Education  of  the  City  of 
Chico.  F.  L.  Cummings,  Secretary,  at 
the  Chico  High  School.  Esplanade. 
Chico.  for  furnishing  one  school  bus 
with  a  .seating  capacity  of  not  less 
than  56  elementary  school  pupils: 
chassis  weight  approximately  15,000 
lbs. 

Bidders  are  required  to  include  in 
their  bid  an  allowance  for  one  1924 
Reo  Specdwa^on,  1'4  ton  capacity, 
equipped  with  35-passenger  bys  body. 

Specifications  obtainable  from  the 
above  office.. 


WASHINGTON,  D.  C— Bids  will  be  - 
received  by  the  Bureau  of  Supplies  &  , 
Accounts.  Navy  Dept.,  Washington,  i 
D.   C,  as  follows:  < 

CABLE,    12,000   ft.    inarine   use;    Marer 

Island.      Sch.    5280;   June   IS. 
SHAFTS.    24.000    lbs.    propeller;    Marer 

Island.     Sch.  5321;  June  18. 
ENGINE,    one    150-hp.    Diesel    engine 

and    spares;    Mare    Island.      Sch.  ij 

5313;  June  18.  ; 

TUBES,    3400    lbs.      admiralty      raeUl  J 

condenser;  Mare  Island.     Sch.  6277; 

June    21. 
BRASS',   bronze  and  copper;   East  and  i; 

West  Y'ards.     Sch.  5273;  June  21.    | 
TUBES,      2000    fuel     oil-heater     steel  i 

tubes;     Mare    Island.      Sch.     5309;' 

June  26. 
BRICKS,     100,000      insulating      bricks; 

Mare    Island.      Sch.    5337;    June  25. 

Information    obtainable    from    abovei 

office    and     froin     Headquarteds.     12tlj  i 

Naval    District,    100    Harrison    Street, 

&an   Francisco. 


U.  S.  POST  OFFICE  DEPT. 


SAN  QUENTIN.  Marin  Co.,  Cal.— 
Until  June  19.  (date  postponed  from 
June  10).  bids  will  be  received  by  the. 
Purchasing  Agent.  Post  Office  De- 
partment, Washington.  D.  C,  for  onei 
section  steel  shelving  for  San  Quen-i 
tin  Post  Office.    Proposal  No.  2476.    •  | 


SAN  QUENTIN.  Marin  Co..  Calif.lj 
— Until  June  19.  bids  will  be  received', 
by  Purchasing  Agent.  Post  Office  De-), 
partment.  Washington,  D.  C  for  fur-» 
niture  and  screenline  equipment  forf. 
the  post  office  at  San  Quentin.  Pro-^ 
posi.1    No.    2490.  • 


SAN  JOAQUIN  COUNTY 

MANTECA.  San  Joaquin  County'.t 
Cal. — The  Manteca  City  Council  wllw 
take  bids  for  furnishing  2000  ft.  of  8-, 
in  and  10-in.  concrete  irrigation  pipa' 
for  replacing  connections  at  the  sew-^ 
age  disposal  plant.  Estimated  coat/. 
$600. 


U.  S.  FOREST  SERVICE 


GOVERNMENT  ISLAND.  Cal.— Un 
til  June  17.  2  P.  M..  bids  will  be  re 
ceived  by  Frank  Haynie,  Supply  Offi 
cer.  Forest  Service  Supply  Depot 
Government  Isian-d.  Oakland,  as  fol 
lows: 
BID    NO.    2625:    Fob    bidder's  shippini 

point    and/or    P'orterville:    12    red 

wood    tanks,    water.    6.000   gi-I.   ca 

pacify; 
BID    NO.    2618:    fob    bidder's    shippin, 

point  and/or  San  Diego:  S  suctio 

and   discharge   pressure  pumps; 
BID.  NO.    25."!5:    fob    bidder's    shippin 

point  and/or  Albuquer(iu(*.  N.  M 
, .  ,  two  rotor  type  pumps,  complel 
,-      with    mountings,    belt    and    bypa^ 

valves. 
BID    NO.    2623:    fob    bidder's    shippin 

point    and/or    St.    Helena:    One   Ic 

lumber   for   30-ft.    -n-ooden   lookoi 

tower,   enclosed  type. 
BID    NO.    2622:    fob    bidder's    shippin 

point   and/or   St.    Helena:   One   li 
•    bolta  t.nd  hardware  for   one  3C-i 
■  enclosed  wooden  lookout  tower. 
Spscifica,tions  obtainable  from  .abo-. 
office. 


Pacific  constructor 
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N.— Straata  4   Hllh-  sroundl 

ways  35.— Tunsala 


1—  BRIDGES 


5NTRACT  AWARDED 
MARICOPA  COTNTY.  Ariz.— R.  C. 
,e..  I'hoenix.  Ariz.,  were  awarded 
e  contract  Ijy  the  Arizona  State 
.ghway  Commission,  May  28,  at  $S9,- 
).50,  for  constructing  a  concrete  un- 
rpass  and  incidental  work  on  the 
ite  highway  on  South  17th  St.,  In 
e  City  of  Phoenix  NRM  and  NRH 
.D. 

Pearson  &  Dickerson,  Prescott,  sub- 
■tted  the  second  bid  at  $96,293. 


IDS    WANTED 

MARICOPA    COUNTY,    Ariz.— Until 

no  21.  10  A.  M.,  bids  will  be  receiv- 
I  by  Arizuna  State  Highway  Com- 
■ssion.  Phoenix,  for  constructing  the 
'  ckenburg  bridge  on  the  Phoenix- 
I'scott  Highway,  XRM  31  (1935). 
:"E  536.  The  work,  which  is  located 
KOss  the  Hassayampa  river  at  Wick- 

jurg,    consists    of    the    construction 

a  steel  pl;.te  girder  bridge  resting 
'  concrete  piers  supported  by  either 
itreeated    timber    or    steel    "H"    col- 

n  piling.     The   principal   items   are: 

.750  c.y.  struc.  excav. : 
',123  c.y.  concrete; 

900   lbs.    reinf.    .steel: 
:300  lbs.  structural  steel; 

i500  l.f.    untreated   timber  piles; 

.600  If.  steel  sheet  piling; 

300  sq.    5-ds.    1-grid   steel    flooring; 
'.300  sq.     yds.     plant     mix     wearing 
surface; 

electrical    equipment: 
dismantling  and  removing  the  old 
structure: 

ALTERNATE   ITEMS 

^34  c.y.    concrete: 

650  l.f.   steel   H-coIumn    piles: 

025  l.f.    untreated   timber   piles. 

roposal  guaranty  in  the  sum  of  5% 
'  certified    or    cashier's    check    must 

mpany    each    proposal.      Funds    in 
sum    of    $140,000    have    been    pro- 

mmed  for  this  work.    T.   S.   O'Con- 

.   State   Highway    Engineer. 


BIOS    OPENED 
UNION  COUNTY,   Oregon— Hoffman 

•■nn.^t  Co.,  71,')  Coluinbli..  I'ortlaml, 
at  $89,901  submitted  low  bid  to  the 
Oregon  State  Highway  CommlSBlon, 
Portland,  June  6,  for  the  construction 
of  an  undercroHsing  of  the  O.W.R.R. 
&  No.  C'o.'s  railway  In  La  Grande,  on 
Ihe  La  Crande  Ilndercros-ilng  .Section 
of  Wallowa  L.-.ke  Highway.  U.S.P.W. 
I'i..J.,t  NRM  SO-H. 

i-..iii|il.te  bids    follow: 
HofTiiian    Const.    Co.,    Port- 

l-in^l    $  89.901.00 

.Mountain   States  Const.   Co., 

Eugene    93,696,50 

S.   a.    .Morin,   Spokane 98,495.50 

Clifton    &     Applegate,     Spo- 
kane       107,736.00 

K'uckenberg     and     Wittman. 

Portland 110,277.00 

Kern   &    Klbbe.    Portland 114,828.00 

Wi.rren    Northwest  R'ds  Co. 

Portland     119,606.30 

McRac    Bros.,    Seattle 141,226.50 

Bids   held   under  advisement. 


CONTRACT    AWARDED 

MONTEREY  COUNTY.  Cal.  — E.  T. 
Lesure,  87  Ross  Circle,  Oakland,  5.t 
$92,728  awarded  contract  by  the  State 
Highway  Commission,  Sacramento,  for 
the  construction  of  two  Redwood  tim- 
ber bridges  in  Monterey  County,  be- 
tween 33  and  38  mile.-<  south  of"  Mon- 
terey. One  is  to  be  across  Pfelffer 
Canyon,  consisting  of  one  76-  and  one 
.)7-ft.  deck  truss  span,  and  nine  19- 
ft.  trestle  spans;  the  other  is  to  be 
across  Torre  Canyon,  consisting  of 
one  126-ft.  truss  span  and  approxi- 
matfly   2SS   ft.    of  trestle  spans. 


CONTRACT    AWARDED 

SIERRA  COUNTY,  Calif.— Charles 
Kuppmger,  Box  350,  Lakeport,  at  $35,- 
4.">8.50  awarded  contract  by  the  State 
Highway  Commission,  Sacramento,  for 
the  construction  of  :.  reinforced  con- 
crete bridge  across  the  North  Fork  of 
the  Yuba  River  at  Downieville,  Sierra 
County,  consisting  of  two  40-,  two  31- 
.'ind  two  9-ft,  spans  on  concrete  piers, 
and  grading  road  approaches. 


BIDS   WANTED 

SANTA  CLARA  COUNTY.  Cal.— 
Until  June  24,  11  A.  M.,  bids  will  be 
received  by  the  Santa  Clara  County 
Board  of  Supervisors,  Henry  A. 
I'fister.  Clerk.  Court  House,  San  Jose, 
for  the  construction  of  a  reinforced" 
concrete  bridge  on  Herriman  Ave., 
over  Campbell  Creek,  in  Supervisor's' 
District  No.   5. 

Plans  and  specifications  obtainable 
from  the  office  of  County  Surveyor 
Robert  D.  Chandler,  at  a  charge  of 
$1.  • 


AWARD  APPROVED 

ALA.MEDA  COUNTY.  Cal.— Boar.I 
of  .SupervisorM  ban  approved  award  of 
.1  contract  to  A.  .S»>da  &  Son.  1077  6»lb 
St.,  Oakland,  at  $71,620.47,  for  the 
■  ompli-tion  of  the  approaches  to  the 
Park    .Vireet    Ifi  idg.-. 

BID  OPENING   POSTPONED 

LOS  ANGELES.  Cal.— Until  June  24 
2  P.  M.,  (date  postponed  from  10  A.  M 
June  19)  bids  will  be  received  by  the 
Los  Angeles  county  board  of  supervi- 
sors. 501  Hall  of  Records,  Los  Ange- 
les, for  the  construction  of  a  concrete 
conduit  in  Halls  Canyon  channel  from 
the  debris  dam  to  Verdugo  Wash  in- 
volving: 

(  1)  106,000  c.y.  excavation: 
(  2)  2800   c.y.  compacted  fill; 
(  3)  9900  c.y.  consolidated  fill; 
(   4)   8150  c.y.   backfill; 
(  5)   11,450    c.y.    reinforced    concrete; 
(  6)  1000  lbs.   placing  misc.   metalwsre 
(  7)   200  l.f.  placing  tile  drains; 
(  9)  11,980   l.f.   placing   fence; 
(10)   14,500   lbs.    placing  pipe    railing. 

Plans  and  specifications  obtainable 
from  C.  H.  Howell,  Chief  Engineer, 
Los  Angeles  County  Flood  Control 
District,  205  S.  Broadway,  upon  pay- 
ment of  $2.50  per  set,  not  returnable. 
Mame  B.  Beatty,  Clerk  of  the  Bd. 
Certified  check  or  bond  for  10%  must 
accompany  each  bid. 

CONTRACT  AWARDED 

HUMBOLDT  COUNTS',  Cal.— Wal- 
ler Selvage,  130.",  L  St.,  Eureka,  at 
$3310.49  submitted  low  bid  and  award- 
ed contract  by  the  Humboldt  County 
Board  of  Supervisors,  Eureka,  June 
11.  for  the  construction  of  a  bridge 
over  the  Eel  River,  near  the  mouth  ' 
of  the  Van  Duzen.  Complete  bids 
follow: 

Walter    Selvage.    Eureka $3310.49 

Fred  .Maurer  &  Sons,  Eureka....  3675.00 

A.   H.   Anderson,   Eureka 3474.31 

Thos.    J.    Doyle.    S.    P 4937.00 


22— DREDGING      HARBOR 
WORKS  EXCAVATION 


BIDS    WANTED 

SAN  LUIS  OBISPO.  Cal.  —  Until 
June  21,  3:00  P.  M..  bids  will  be  re-' 
ceived  by  the  U.  S.  Engineer  OflSce. 
751  S.  Figueroa  St..  Los  Angeles,  for 
furnishing  all  labor  and  material  and 
performing  all  work  for  repairing  the 
breakwater  at  San  Luis  Obispo  Har- 
bor, California,  requiring  the  furnish- 
ing and  placing  of  approximately  8000 
tons  of  new  stone  and  the  salvaging 
and  placing  of  about  400  tons  of  old 
stone.  Specifications  may  be  obtained 
at  the  office  of  the  U.  S.  Engineer. 
Major  H.  H.  Stickney.  at  the  above 
address.  • 


'S   HELD   UNDER    ADVISEMENT 
\N    JOAQUIN    COUNTY,    Cal.— All 

received  by  San  Joaquin  County 
rd  of  Supervisors.  Stockton.  Juni- 
or the  construction  of  'a.  204'-foot 
I  drawbridge  over  Honker  Cut. 
iccting    King    Island   an-d    the    Em- 

tract.  are  being  held  under  ad- 
ment  until  June  17.  The  bridge 
consist  of  one  187-ft.  and  one  8.V 
approach  spans,  protection  work 
the  draw  span,  and  construction 
1.    temporary    ferry   landing    to    be 

during  construction  of  bridge, 
hn   Hachman,   P.    o.    Box   20«, 
kton,    at    $66,000    on    Schedule    1. 
at   $72,800  on  "Schedule  2.    submit- 
the  low  bid.     '  ~ 


CAPITAL  CITY 
TITLE  COMPANY 

j.  C.  PALEN. 
Manager 

914  Seventh  Street 
Sacramento  California 


FUNDS   ASKED 

SAN  DIEGO.  Calif.— Navy  Depart- 
ment has  filed  requests  with  Division 
of  Applications  and  Information  for 
allotments  from  work-relief  fund  as 
follows:  $18,000  to  improve  pier  at  Na- 
val Supply  Depot:  $126,000  to  extend 
quay  wall   at    Destroyer  Base. 

APPLICATION    PILED 

NEWPORT  BAY.  Orange  Co..  Cal.' 
—.Application  has  been  made  by  the 
Irvine  Co.,  Tustln.  Calif.,  for  War  De.' 
partment  permit  to  dredge  about  190  - 
"00  c.y.  of  material  from  areas  bor- 
dering the  pre.«^ent  channels  north  and 
east  of  Balboa  Island  and  north  or 
Harbor  Island  in  Newport  Bay  CaJlf 
and   deposit    the   material    in   adjafcent^ 
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PACIFIC    CONSTRUCTOR 


euthorlted  diepoaal  ereas.  Drawings 
("howlnft  the  location  and  plan  of  tho 
proposetl  dredging  may  be  aeen  in  the 
office  of  the  V.  S.  Engineer,  751  South 
Flgueroa  St.,  Los  Angeles,  until  11  A. 
M..  Monday.  June  17..  Major  H.  H. 
tftlckncy.    district    engineer 

FUNDS  ASKED 

WASHINGTON.  —  U.  S.  Kngineerit 
have  filed  request  with  Divisions  of 
Applications  and  Information  for  *1.- 
090.000  appropriation  to  complete  two 
Jettie.s  at  Grays   Harbor. 

23— IRRIGATION  PROJ. 

CONSTRUCTION   SCHEDULE 

YUMA.  Ariiona— A  tentative  sched- 
ule for  the  issuance  of  calls  for  bids 
for  completing  the  All  -  American 
Canal  has  been  announced  unofflcially 
at  Denver,  the  headquarters  of  the 
Burejiu  of  Reclamation,  according  to 
M.  J.  Dowd.  Chief  Engineer  of  the 
Imperial  Irrigation  District,  who  has 
Just  returned  from  a  conference  with 
R.  F.  Walter.  Chief  Engineer  of  the 
Bureau,  and  other  reclamation  of- 
ficials. 

The  Bureau  of  Reclamation  plans  to 
call  for  bids  for  the  furnishing  of  the 
large  roller  gates  of  the  diversion 
works  about  May  31.  There  will  be 
four  of  these  gates,  each  75  ft.  wide, 
of   heavy   steel   construction. 

The  call  for  bids  for  the  equipment 
to  be  installed  in  the  desiltlng  work 
will  be  issued  about  June  15. 

Bids  for  excavating  the  rock  cut  at 
L<aguna  and  the  remainder  of  the 
canal  between  that  point  and  the  di- 
version works  will  be  asked  about 
June  15. 

Proposals  for  constructing  three  or 
four  of  the  large  wash  crossing  struc- 
tures will  be  asked  about  July  15. 

As  soon  as  the  contract  tor  the 
equipment  for  the  desiltlng  works  is 
awarded  the  engineering  department 
will  complete  the  design  of  the  de- 
siltlng plant  and  the  call  for  bids  for 
the  plant  and  for  the  Imperial  Dam 
will  be  issued  about  August  15.  The 
proposed  dam  will  be  of  the  rock-flll 
type,  1770  ft.  in  length  and  about  25 
ft.  high.  The  desiltlng  plant  will  con- 
sist of  six  basins.  1200  ft.  by  110  ft. 
through  which  the  water  from  the  Col- 
orado River  will  be  run  before  being 
turned  into  the  irrigation  canals. 


BIDt>  WANTED 

yUMA.  Arizona— Until  July  8,  10:0i) 
A.  M.,  bids  will  be  received  by  the  Bu- 
reau of  Reclamation,  Federal  Bldg.. 
Yuma.  Arizona,  under  Spec.  No.  633. 
for  the  preparation  of  concrete  a.g- 
gregates  at  Station  90  of  the  All-Ame.r- 
ican  Canal,  Boulder  Canyon  Project, 
Arizona -California-Nevada. 

The  work  is  located  near  Yuma. 
Ariz.,   and   Involves: 

(   1)   60.000    cu.    yds.     stripping    gravel 
deposits: 

(2)   Preparing    and    stockpiling    320.- 
noo  ru.  yds.  of  sand  and  gravel. 

Work  shall  be  commenced  within  30 
days  and  completed  within  40  days 
from  the  date  of  receipt  of  notice  to 
proceed. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation, 
Yuma.  Ariz.;  Denver.  Colo.,  or  Wash- 
ington, D.  C,  without  charge  to  pros- 
pective bidders:  to  others  50c  not  re- 
turnable. • 


The    work    Is    located    near    Odgcn, 

and  involves: 

(   1)  163,100  cu.   yds.  all  classes  of  ex- 
cavation  for  canal; 

(   2)  6580  cu.  yds.  all  all  classes  of  ex- 
cavation  for  structures; 

(  3)  3500  sta.  cu.   yds.  overhaul; 

(   4)  5000  cu.  yds.  compacted  embank- 
ment; 

I   .'.)  31,350    cu.    yds.    backfill: 

(   G)   7060  sq.  yds.  preparing  canal  sec- 
tions  in   rock   for  concrete   lining: 

C  7)  77.550    sq.     yds.     trimming    earth 
sections    for   concrete    lining; 

(  8)  3020   cu.    yds.    concrete    in   struc- 
tures: 

(  9)  son  cu.  yds.  concrete  in  combina- 
tion sections; 
lining: 

(10)  6650    cu.    yds.    concrete    in    canal 

(11)  30  cu.  yds.  rubble  masonry: 

(12)  805   cu.   yds.   dr>'  rock   walls: 

(13)  315    sq.    yds.    dry-rock    paving; 

(14)  500  cu.  yds.  riprap; 

(15)  Placing      637    lbs.      reinforcement 

bars; 
(Ifi)   Laying    1990    lin.    ft.    12-in   to   36- 
in.   diam.   concrete  pipe: 

(17)  Laying   1552   lin.    ft.    4-in.    to  8-in. 

diam.   clay  sewer  pipe; 

(18)  Laying  480  lin.  ft.   12-in.   to  18-in. 

diam.   corrugated  metal  pipe; 

(19)  Erecting  372  lin.  ft.  of  No.  48  and 

No.  144  metal  flume; 

(20)  Erecting   33,200   lbs.   of   structural 

steel: 

(21)  Erecting   69    MFBM    of   timber    in 

structure: 

(22)  Installing   9100   lbs.   of   gates   and 

gate    hoists: 

(23)  Installing      6650    lbs.    of     blow-oft 

valves  and  connections. 

Work  shall  be  commenced  within  30 
days  and  completed  within  320  days 
after   receipt   of   notice  to  proceed. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation,  Og- 
den.  Utah;  Denver,  Colo.;  or  Wash- 
ington, D.  C.  without  charge  to  pros- 
pective bidders;  to  others.  $3.50.  not 
returnable. 


CONTRACTS    AWARDED 

RIVERSIDE,  Riverside  Co..  Calif.— 
n.  S.  Pipe  &  Foundry  Co.  was  award- 
ed the  contract  by  the  Riverside  board 
of  public  utilities  i-t  $19,937  for  fur- 
nishing 4-  6-  and  S-in.  cast  iron  pipe 
for  replacements  to  the  city  water 
mains. 

James  Jonea  Co.  was  awarded  the 
contract  for  brass  fittings  and  copper 
ells  b.t  $508.20  and  five  4-in.  hydrants 
at  $!>0   each. 

Alhambra  Foundry  Co.  was  awrard- 
ed  the  contract  for  25  6-in.  hydrants 
at  $58.24  each,  or  a  toti.1  of  $1456. 


BIDS   WANTED 

CXJDEJN.  Utah— Until  July  8.  10:00 
A.  M.,  bids  will  be  received  by  the  Bu- 
reau of  Reclamation,  Odgen.  Utah, 
under  Spec.  No,  623.  for  the  construc- 
tion of  earthwork,  canal  lining,  and 
structures,  fe'tatlon  0  to  Station  587, 
Ogden  Brigham  Canal,  Ogden  River 
Project,   UUh. 


June  12.  1935 
BIDS   WANTED 

FAIRFIELD.  Mont.— Until  July  8,  2 
P.  M..  bids  will  be  received  by  the 
Bureau  of  Reclamation.  Fairfield. 
Monday,  under  Spec.  No.  626.  for  th« 
construction  of  earthwork  and  struc- 
tures for  Greenfields  Main  Canal  and 
Greenfields  South  Cknal  enlargement 
and  extensions  and  laterals  and  lat- 
eral extensions  and  enlargements, 
Greenfields  Division.  Sun  River  Proj- 
ect, located  near  Fairfield  and  Ash- 
uelot.    Monti.na. 

The   work  will   involve: 
(   1)   186,000   c.y.    excavation,   all   class- 
es, for  canals  and  lateral.": 
(   2)  25,000   sta.    c.y,   overhaul: 
(  3)   4.400   c.y.    excavation.    i.II    classes, 

for  structures: 
(  4)    4,500    c.y.    backfill; 
(  3)  2.150   c.y.    concrete: 
(  6)  SOO  sq.   yds.   grouted  paving: 
(   7)   300  sq.  yds.  dry-rock  paving: 
(  8)  Placing  138,000    lbs.    of  reinforce- 
ment bars; 
(  9)   Erecting    2    MFBM    of    timber   In 

structures: 
(10)  Laying  2.684  l.f.  15-  to  30-In.  dla. 
concrete  pipe; 


(11)  Laying  1.324  l.f.  15-   to  80-in.  dU 

corrugated   metal   pipe: 

(12)  Constructing  845  l.f.  of  city  sew 

er  pipe   underdrains; 

(13)  Installing  52,500  lbs.   of  gates  an 

miscellaneous    metal    work; 

Work  shall  be  commenced  within  S 
days  and  completed  within  320  da> 
after  date  of  receipt  of  notice  to  pre 
Cfed. 

Plans  !.nd  specifications  obtalnabi 
from  the  Bureau  of  Reclamation.  Fai 
field,  Mont.;  Denver,  Colo.,  or  Waal 
ington,  D.  C  without  charge  to  prf 
pective  bidders;  to  others,  $2  not  n 
turnable. 


PERMITS    ISSUED  < 

SACRAMENTO,  Calif.  —  Permits  V 
appropriate  water  Issued  by  the  Di 
partment  of  Public  Works,  Division  ' 
Water  Resources,  during  the  monf 
of   May,    1935: 

4532.  Applici.tion  8229  (Shasta  Co 
issued  to  Daniel  Hightower  of  Schil' 
ing,  Calif.,  for  0.5  cfs  from  South  LIT 
erty  Gulch  for  Irrigation  and  domei 
tic  purposes  on  40  acres.  Estlmatr 
cost  $50. 

4533.  App.   8273   (Inyo  Co.)    issued 
Oliver  A.    Thorson,   of  Darwin,   Calii 
for  2400   gals,   per  day  from   unnam^' 
spring  at  Coso  Diggins  for  mining  ai 
domestic    purposes.     Est,    cost.    $100. 

4534.  App.  821S  (Mendocino  Count 
issued  to  Alonzo  Rusk  of  Femdi.' 
for  0.36  cfs  from  Cedar  Creek  for  fl 
hatchery.     Est.    cost,   $50. 

4535.  App.  8767  (San  Diego  Count 
Issued  to  F^ed  Lan».  National  Cit 
for  1.25  cfs  from  Tubhead  Spri 
Creek  for  irrigation  and  domestic  pu 
poses   on  30  acres.     Eat.    cost  $1,000. 

4536.  App.  8125  (San  Diego  Count 
issued  to  R.  J.  Stauch.  Inglewoc 
for  1.05  cfs  from  a  series  of  5  sprlftj 
for    mining  purposes.     Est.    cost  $50i; 

4537.  App.  8157  (Trinity  County)  : 
sued  to  Elei-nor  I.  Holcombe.  y.[ 
Valley,  for  16,000  gals,  per  day  frd 
a  spring  for  domestic  purposes.  E 
cost,    $100. 

4538.  App.  S148  (Siskiyou  Co.)  i 
sued  to  L.  H.  Thomas.  Victor  Thom 
and  P.  M.  Bennett.  Forks  of  Salmu 
for  2  cfs  from  Hammel  Creek  for  rai^ 
ing  purposes.     Est.  cost,  $500.  I 

4539.  App.  S0S8  (Siskiyou  County)  'I 
sued  to  H.  M.  James,  Happy  Catl* 
for  1  cfs  from  Little  South  Forkr 
Indian  Creek  for  mining  und  domesil 
purposes. 

4540.  App.  S150  (San  Diego  Count 
issued  to  Mary  F.  Baker,  Los  Ann] 
les,  for  0.1  cfs  from  a  spring  in  Gv 
Canyon  for  irrigation  and  dometi 
purposes  on  8  acres.    Est.  cost  $250 

4541.  App.    7809    (Trinity  Co.)    issi^' 
to   T.    D.    Campbell,    Los   Angeles. 
200   cfs  from  Trinity  River  for  min 
purposes.    Est.    cost.   $75,000. 

4542.  App.    8290     (Siskiyou    Co.) 
sued  to  Lester  A.  Bright.  Happy  Ca^ 
for  0.056  cfs  from  a  spring   for  Irrli 
tion  and  domestic  purposes  on  1  »' 
Estimated  cost  $75. 

4543.  App.    8259     (Ixis    Angeles    f 
issued  to  U.  S.  Angeles  National  F 
est.    Los    Angeles,    for    1950    gals. 
dav    from    Upper    Atmore    spring 
fire    protection  &    stock   watering  P 
poses.     Est.   cost,  $250. 

4544.  App.     8260     (Los    Angeles    ( 
issued  to  U.   S.   Angeles  National  F 
est,    Los    Angeles,    for    1300    gals, 
dty  from   Texas   Spring    for   fire  i  ■ 
tection  and  recreation.  Est.  cost,  $  !• 

4545.  App.  8261  (Los  Angeles  <  • 
Issued  to  U.  S.  Angeles  National  I"  • 
est.  Los  Angeles,  for  3250  gal".  ' 
day  from  Shake  Canyon  Spring  for  f 
protection  and  recreation.  E.stim£ ' 
cost.    $1500. 

4546.  App.  8262  (Los  Angeles  <  > 
issued  to  U.  S.  Angeles  National  I  • 
est.  Los  Angeles,  for  1300  gals.  ' 
day  from  Hidden  Spring,  for  fire  )  *■ 
tection.    Est.  cost.  $700. 

4547.  .^pp.    8263    (Los    Angeles   '  ' 


PACIFIC    CONSTRUCTOR 


rued  to  V.  S.  AiigeliH  NiilloiKil  Kiir- 
.  l.oH  AiiKiO.H,  for  1300  Kil".  P<'' 
IV  from  Wi.rm  Si)rliiK  No.  2,  for  lln- 
tectio:).  Ksl.  cost.  $260. 
;648,  App.  SZC't  (Lob  Aiib<-'1<'«  Cn.) 
lied  to  U.  S.  AiiKOli's  Nntionnl  Kor- 
i,  Lo»  AnK<-l''K.  f'lr  1300  Kills,  inr 
f  from  Ruby  .SprliiR  for  lire  i>im- 
illnn  and  rccrfutlon.  i'>t.  iii.st.  JSuO. 
54».  App.  ■mUi.  Sl.sklyou  Co.)  is- 
»d  to  (V  K.  Chancy.  Rimid,  Neviicla. 
I  12  i-fH  form  South  Kork  of  Clear 
••ek,   fur  mining  purposes.     lOst.  cost 

';>50.  App.  8142  (Siskiyou  Co.)  I.m- 
'd  to  O.  E.  Chaney.  Reno.  Nevada. 
.  38  rfx  from  Oi-^quet  Creek,  two 
named  stn-ams.  I  branches  of  tium- 
yt  Creok.  .South  Bn.nch  of  South 
'k  Clear  Creek   an^l   South   Fork   of 

lar  Creek  for  mining  purposes.  Esl. 
..t.  $35,000. 

551.  App.  82i;5  (Butte  County)  i.s- 
ird  to  Jack  L.  Morrison.  Stirling 
:,y,  for  1  cfs  from  Kail  Cre.k  for 
iilng  and  domestic  iiurposes.  Kst. 
■it.   $200. 

■i62,  App.  S212  (Sant;.  Cruz  Co.)  is- 
id  to  T.  J.  Hoover.  Stanford  Uni- 
■slty.  for  100  acre  feet  per  annum 
Ml  Waddell   Creek    for   irrigation   of 

,  acres. 

353.  App.  7744  (Siskiyou  Co.)  is- 
:id  to  Martin  Krull,  et  al.  Seiad 
I  ley.  for  30  cfs  from  Thompson 
■|ek  for  mininR  purixises.    Kstimt.tid 

<:.  $40. 

■|54.    App.    S2!I2     (Yolo    County)     is- 

d  to  The  Amalgamated  Sugar  Co., 
Yksburg,  for  (5.7  cfs  from  Sacra - 
into  River  for  industrial  purposes, 
^■imated   cost.    $8500. 

i55,  App.  8236  (Siskiyou  Co.)  is- 
id  to  Ray  J.  Barber.  Scott  Bi.r.  for 
i'  cfs    from    Scott    River,    for    power 

poses;  887  thp  to  be  developed. 
■:..  cost.   $20,000. 

-),i6,    App.    8237     (Siskiyou    Co.)     is- 

d  to  Ray  J.  Barber.  Scott  B;.r.  for 
I  cfs  from  Scott  River,  for  mining 
p  poses.      Est.    cost.    $20,000. 

i57.    App.    7931    (Sierra    County)    is- 


1^  to  Oibsonvillf  Towiisite  c.old 
i^es  Co..  Downier  .lie.  fi>r  :in  cfs 
rn  Little  Slate  Creek  for  mining 
ijposes.  Est.  cost.  $5,000. 
ii58.  App.  8293  (Trinity  Co.)  issued 
($.  M.  Campbell,  Big  Bar.  for  3  cf.- 
rpn  Manzanita  Creek  for  mining  pur- 


STREET  LIGHTING 
SYSTEMS 


JMTRACT  AWARDED 

OCKWELL  FIELD.  Cal.— V.  R 
^inlB  Constr.  Co..  3911  Fifth  Ave. 
!i  Diego,  awarded  contract  by  Arm> 
^■artment.  at  $3499.  for  the  installs- 
i  of  a  night  lighting  system  al 
t  kwell   Field.  Coronado.  2' 


;mtract  awarded 

ARCH  FIELD,  Riverside  Co..  Cal. 
-.  Soda  &-  Si>n.  1077  65th  St.,  Oak- 
■i.  at  $441)7  awarded  contract  by  the 
l[iy  Department  for  additions  to 
nl  lighting  system   at  March   Field. 

omplete  bids  published   May   27. 

2— MACHINERY  AND 
EQUIPMENT 


>IS   OPENED 

OS  AXGELES,  Cal.— The  followins 
'  '  were  received  by  D.  P.  Xicklin. 
"Chasing  agent  of  the  Los  Angeles 
•^ter  &  Power  Burt-au.  room  74", 
IS.  Broadwiiy.  June  4.  for  furnish - 
1  frequency  changes  under  Spec.  No. 
til. 

he   bidders  were: 

\)  General  Electric  Co.  (l)  or  (2i 
i;  J733,733  with  50-cyc|p  unit  de- 
ned  for  operation  at  16,300  volts 
vhout    reference    to    pondc.ser   capn- 


rlty.  DediKt  $5300  from  (I)  or  li)  if 
spur  track  delivery  Instead  of  truck 
delivery.  AdO  $1225  for  440-volt  mo- 
lors  on  exciter  sets  If  granted  nddl- 
Iloni.l  month  for  dc;;>ri>  prices  will 
be   (1)  $679,511:    (2)   $660.:5r.. 

(li)  WestlnghouHC  Electric  &  Mfg. 
Co..  (1)  or  (2)  all..  $700,000;  with  .'lO- 
rvcle  unit  designed  for  operation  al 
IB,,-,00  volts  without  reference  to  con- 
>lenser  capacity.  Deduct  $5500  from 
items  (1)  or  (2)  If  spur  track  delivery 
Instead  of  truck  delivery.  .\dd  $90.'. 
or  $1625  for  440-volt  motors  on  exciter 
sets  If  granted  additional  month  for 
delivery  prices.  Alterniies  for  excit- 
ers of  different  design  ."oi  lfi.500-voU 
frequency  changer  set  :uld  $1220  or  $2- 
S25. 

The  bids  were: 

(A)  (B) 

(1)     $720,281.00         $656,000,110 

(1    option)    741,567.00  709.000.00 

(2)     699,886.00  632.000.00 

(2   o))tlon)    722.112.00  6S5.000.0o 

(3)     15,015.00  16.000.00 

(3  option)    15.013.00  16.0110. nil 

(4)    8.300.00  14,000.0.1 

(4  oiition)    8.300.00  14.Oiiii.oii 

(3)     8.685.00  8.000.00 

(5  option)   8.685.00  8.100.00 


CONTRACT  AWARDED 
SAN  FRANCISCO— H.  T.  Guerin,  2145 
2»tli  Ave.,  at  $759  awarded  contract  by 
T.  A.  Brooks.  Purchaser  of  Supplies. 
City  Hall,  under  Bid  No.  UR-1377,  for 
the  rental  of  one  40-hp.  Diesel  tractor. 
Complete   bids   pulilished   May   23. 


CONTRACT    AWARDED 

SAN  FRANCISCO  —  Edward  R. 
Bacon  Co..  Folsom  at  17th  St..  San 
Francisco,  at  approximately  $50,000 
awarded  contract  by  the  Transbay 
Construction  Co,,  general  contractors 
for  raising  O'Shaughnessy  Dam.  for 
furnishing  bin  and  batcher  equipment. 

The  plant  includes  a  1300  cu.  yd. 
steel  bin  and  weighing  batchers  with 
recording  apparatus,  designed  and 
built  by  the  C.  S.  Johnson  Co..  Cham- 
paign.   Illinois. 


BIDS    OPENED 

.S'AN  FRANCISCO— Following  bids 
received  by  the  U.  S.  Forest  Service. 
P.  E.  Brown,  Procurement  Engineer, 
S5  Second  St.,  San  Francisco,  under 
Contract  No.  591,  for  furnishing  one  4- 
man  maintenance  trailer,  complete: 
Cochran  &  Celli,  $1027.55.  f.o.b.  Oak- 
land: weight  2750  lbs.;  5%  30  days. 
C.illig  Bros..  $1169.  f.o.b.  San  Francisco 

3670   lbs.;   net. 
.\ugust    Vetter    &    Sons.    $1525,    f.o.b. 
San    Francisco;    4%    10    days,    3% 
20  days,  2%  30  days. 
H.  Nordhausen,  $1940,  f.o.b.  San  Fran- 
cisco;  4900   lbs.:   2%    10  days. 
AVm.  Gibson  Body  Works,  $2180,   f.o.b. 
.S-an    Francisco;    5800    lbs.;    1%    10 
days. 
Koefoed    Body    Co..    $2499.    f.o.b.    San 
Francisco.   $7000  lbs.:   5%   10  days. 
2'~o   20  days. 
Bids  held  under  advisement.       • 


BIDS    OPENED 

STOCKTON.  San  Joxquin  Co..  Cal. 
—Identical  bids  at  $1,434.  2%  30  days, 
were  received  by  the  State  Purchasing 
Agent.  Sacramento,  under  Quotation 
No.  54740.  Req.  No.  8848.  for  furnish- 
ing one  S-ft.  pneumatic-tired.  leaning- 
wheel,  hand  operated  gratler.  with 
scarifier,    from    the  following: 

■Weaver  Rye  Tractor  Co. 

Jenison   Machinery  Co. 

J.  D.  Adams  Co. 

.\ustin-Western  Road  Machinery  Co. 
bid   $1,584.75:    2%    30   days. 

Bids  heM   under   advisement. 


wheel  road  roller,  plus  $93.10  for  •tart- 
er and  battery.  $19.60  for  a  70-Rallon 
water  tank,  and  $49  for  a  100-Kallon 
water  tank,  submitted  low  bM  to  the 
Oakland  City  Council  June  6. 

Spears  Wells  Ma<hlnery  Co.,  Oak- 
land, bid  $4,016,  plus  $95  for  atnrter 
and  battery,  with  no  bid  on  the  wat- 
er tanks. 

Identical  bids  at  $4,015  for  the  roll- 
er, plus  $95  for  starter  and  battery. 
$20  for  70-gal.  water  tank,  and  $50  for 
100-gal.  tank,  were  submitted  by  the 
following:  JenlHon  Mchy.  Co..  Auatln- 
Weslern  Road  Mchy  Co..  and  Edward 
R.    Bacon   Co. 

Bids    held    under  advisement. 


BIDS    OPENED 

STOCKTON.  San  Joaquin  Co.,  Calif. 
— Following  bld.s  received  by  the  Di- 
vision of  Highwf.ys.  R.  E.  Pierce.  Dis- 
trict Engineer.  Stockton.  May  31.  for 
the  rental  of  one  %-  to  H-c.y.  capa- 
city, full  swing  truck  shovel,  convert- 
ible to  crane,  completely  .serviced. 
•  quipped    and    manned: 

C.  E.  Huls.  Merced.  4/10  yd.  capa- 
city; Quick  Way  equipment;  $4  per 
hour;    moving  rate,   $3.30  per  hour. 

C.  Mankel.  Sacri.mento;  % — 14-yr. : 
Model  100;  $4.80  per  hour:  moving  rate, 
$2.50  per  hour. 

Rook  &  Gravel  Trucking  Co.,  Calf- 
land,  M-yd.;  Orton,  $4  per  hour;  mov- 
ing rate,  $3.50  per  hour. 

Western  Crane  Service  Corp.,  Oak- 
land: Vi-yd.:  Universal;  $6  per  hour; 
moving  rate.   $3  per  hour. 
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RAILROADS 


COMPLETE    BID    LISTING 

BONNEVILLE.     Oregon — FVillowlng 
are  the  complete  bids  received  by  the 
I'.    S.   Engineer   OJflce.    Pittock   Block, 
Portland,    June   4.    iinder   Bid   No.    694- 
35-22.   for  furnishing  steel   rails,   angle 
bars  and  compromise  joints  for  use  on 
the    relocation    of    the    Oregon-Wash- 
ington   Railway  and   Navigation   Com- 
pany's   railroad    near    Bonneville: 
Columbia  Steel  Co..  San  Francisco,  (1) 
steel  rails.   No.   1.   $40,935  per  ton: 
(2)    steel    rails   No.    2,    $38,935   per 
ton:      (3)    14     compromise     joints. 
$2.22    per     joint;    (4)      angle    bars. 
$3,175  per  cwt.:  approximate  total. 
$33,167;   delivery   f.o.b.   Portland. 
Bethlehem   Steel  Co..   Bethlehem.    Pa.. 

(1)  $36,335;  (2)  $34,525;  (3)  no  bid 
(4)  $3,025;  approximate  total. 
$29,607:   f.o.b.   Lacawana.   N.   T. 

Arthur   Boeder   .trustee    for   the    Colo- 
rado Fuel  &   Iron  Co..    (1)    $36,625: 

(2)  $34,625;  (3)  $2.52:  (4)  $2.97;  ap- 
proximate total.  $29,959.77;  com- 
promise joints,  f.o.b.  Seattle  or 
Los  Angeles;  rails  and  angle  bars, 
f.o  b.  Minnequa.  Colo. 


CONTRACT  AWARDED 

BONNEVILLE.  Ore —Sam  Orino.  E. 
3104  Boone  St..  Spokane.  Wash.,  at 
$793,191  awarded  contract  by  the  U. 
S.  Engineer  Office,  Portland,  under 
Bid  No.  694-35-1,  for  the  construc- 
tion of  a  portion  of  the  relocated  line 
of  the  O.  W.  R.  R.  &  N  Co's.  railroad 
and  riprap  protection  of  Ruckel  Slide 
between  Railroad  mile  post  37  and 
Cascade  Locks  in  the  vicinity  of 
Bonneville. 


29— STREETS    AND    HIGH- 
WAYS 


BIDS    OPENED 

O.AKLAND.  Cal— Associated  Equip- 
ment Co..  Ltd..  355  Fremont  St..  San 
Francisco.    «t    $3,934,70    for   one  three- 


BIDS  WANTED 

PLUMAS  COUNTY.  Cal.— Until  July 
3.  2  P.  M..  bids  will  be  received  by  the 
Sti.te  Highway  Commission.  Sacra- 
mento, for  about  59.4  miles  of  liqu  il 
asphalt  treatment  in  Plumas  County. 
between  Route  29  anti  .\lm;.nor  Dan., 
.-ind  between  south  end  of  Govern- 
ment Section  and  Route  21:  between 
Keddie    and    Quincy.    between    Blair.*- 
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ci.-n  and  Delleker.  i.nd  between  Quincy 
and   Meadow   Valley. 

The  work  roiiuires  1,2!1T  tnns  liquid 
asphalt.  SC-4. 

rians  and  spoomcations  obtainable 
from  the  above  office  and  on  file  at 
the  office  of  the  District  Engineer  in 
Sian  Francisco.  Los  Angeles,  and  the 
district  in  which  the  work  is  sit- 
nated.  ♦  ■" 


BIDS  OPENED 

MADERA  COUNTY.  Cal.— .\.  Tei- 
chert  &  Son  Inc..  P.  O.  Box  1113.  Sac- 
ramento, at  $94,297.10  submitted  low- 
bid  to  the  State  Highwi.y  Commission 
Sacramento,  for  about  7.8  miles  sur- 
facing with  plant  mixed  surfacing  on 
a  crusher  run  ba-se  in  Madera  County, 
between  Coarse   Gold  and   O'  kh-irst. 

The  work  involves: 
(   1)  450  M.  gals,  water; 
(   2)  217  Stations  finishing  rdwy. ; 
(  3)    26.600  tons  crusher  run  base; 
(  4)   95       tons    liquid      asphalt      MC-2 

prime  coat: 
(  5)  9370       tons       mineral       aggregate 

(plant-mixed  surfacing); 
(   6)   7S0    tons    mineral    aggregate 

(stockpiles): 
(   7)   470    tons    liquid    asphalt    ROMC-4 

(plant-mixed    surfacing); 
(  'S)  565    tons      liquid      asphalt      SC-2 

(shoulders,    ditches    and    dikes); 
(  9)   50,300   sq.    yds.    preparing,    mixing 

and    shaping    shoulders,    ditches 

and  dikes; 

(10)  18  tons  liquid  asphalt  MC-3   (seal 

coat); 

(11)  160  tons  sand  (seal  coat); 

(12)  35    lin.    ft.    S-in,    CM. P.; 

(13)  2   each   spillway  assemblies; 

(14)  246    each    guide    posts. 
Total   bids  follow: 

(A)  A.    Teichert    &    Son.    Inc.,    Sacra- 
mento.   $94,297.10. 

(B)  Union  Paving  Co.,  San  Franciscn, 
$118,947.50. 

(C)  Central    States    Contractins    Co.. 
Ltd..    Oakland,    $157,482.00. 

Unit  bids  follow: 

(A)  (B)  (C) 

(  1) $  1.50  $  3.50  i  3.00 

(  2)„ 9.50  7.00  10.00 

(  3) 2.09  2.80  3.80 

(  4) 24.00  20.00  30.00 

(  5) 2.40  2.95  4.00 

(  6) 2.20  2.85  3.50 

(  7) -....       20.50  24.00  25.00 

(  8) 15.00  15.00  25.00 

(  9) „ 05  .10  .09 

(10) 30.00  35.00  30.00 

(11) 2.50  1.20  5.00 

(12) 1.00  1.00  3.00 

(13) 15.00  15.00  20.00 

(14) 1.60  3.00  3.00 


BIDS   WANTED 

SAX  FRANCISCO— Until  June  21, 
11:3(1  A.  M..  bids  will  be  received  by 
ihe  Department  of  Public  Works,  Wm. 
H.  Worden.  Director,  Room  251,  City 
Hall,  under  S-pecification  No.  18,866, 
for  the  improvement  of  the  roadway 
of  Spruce  Street  between  Jackson  and 
Washington  Streets  by  construction  of 
a  14-foot  concrete  center  strip.  Esti- 
mated cost.   $1125. 

The  work  involves: 

(1)  3576  sq.  ft.  remove  brick  wearing 
surface  ad  replace  with  Class  E 
concrete  center  stri;p 

(2)  194  sq.  ft.  remove  existing  asphalt 
concrete  pavement  and  replace 
with  an  asphalt  concrete  pavement 

consisting  of  a  6-in.  Class  F  con- 
crete base  and  a  2-ineh  a.sphaltic 
concrete  wearing  surface  where 
directed; 

(3)  124  sq.  ft.  remove  and  replace  ex- 
isting brick  pavement  where  di- 
rected. 

Plans  and  specifications  obtainable 
from  City  Engineer  John  J.  Casey, 
Room  351,  City  Hall,  upon  cash  de- 
posit of  $10.  •  » 


RICHMOND  —  Macdonald  Ave.  Resurfacing  —  (City) 


RICH.MOND,  Contra  Costa  Co..  Cal. 
—Union  Paving  Co.,  624  Call  Bldg., 
San  Francisco,  at  $22,066.03.  as  pre- 
viously reported,  submitted  low  bid  to 
the  Richmond  City  Council,  A.  C. 
Faris,  City  Clerk,  tor  the  resurfacing 
of  Macdonald  Ave.  from  Gi.rrard  Blvd. 
to  23rd  Street. 

The  jvork  involves: 

(I)  400  tons  Type  A  asphalt  concrete 

wearing  surface: 

(  2)  3.500  tons  Type  B  do; 

(  3)   300  tons  Type  C  do; 

(  4)  S15  c.y.  10-in.  Portland  cement 
concrete  pavement; 

(  5)  36,900  sq.  ft.  planing  existing 
pavement: 

(  6)  7,000  sq.  ft.  removs.1  of  broken 
or    shattered    pavement; 

(  7)  300  sq.  ft.  Portland  cement  con- 
crete sidewalk; 

(  8)  500  sq.  ft.  Portland  cement  con- 
crete gutter; 

(  9)  400  If.  Portland  cement  concrete 
curb; 

(10)  7.800  sq.  ft.  removal  of  sheet  as- 
phalt pavement  on  account  of 
open   drains; 

(II)  812  each.   Monel  truffle  buttons  to 

be  removed,  cleaned  and  replac- 
ed in  new  pavement; 
(12)    566     each,     Monel    traffic    buttons 


In    be    cleaned    and    installf-d 
new  pavement; 

(13)  141    each,   aluminum  do; 

(14)  828    eE.ch,     aluminum     traffic    b 

tons  to  be  removed,  cleaned.  ;i 
replaced    in   new   pavement; 

(15)  421  each  aluminum  traffic  buti. 

to  be  supplied  by  contractor  ; 
installed    in  new   pavement; 

(16)  one    cement    concrete    catcliba 

(without   cj-stings); 

(17)  10     l.f.     6-in.     vitrified     clay    p 

culvert; 
(IS)    5    l.f.    2%x26Hx2-inch    part-cii 
corrugated    iron    culvert; 

(19)  7   l.f.    2?ix26V4x4-in.  do; 

(20)  164    l.f.    3l4x38x2-in.  do: 

(21)  95    l.f.    3Vix38x4-in,  do; 

(22)  30   sewer   manhole   frames  a 
Total  bids   follow: 

(A)  Union  Paving  Co..   S.   F...$22.666- 

(B)  Peninsula    Paving    Co., 

San  Francisco  22,981 

(C)  Ransome    Co.,     Emery- 
ville      23,55i 

(D)  Southern  California  Roads 

Co.,   Los  Angeles   24.268'' 

(E)  W.    H.    Larson.    Berkeley  24,291 

(F)  Independent    Const.    Co., 
Oakland    24.59S 

(G)  Peres  &  Gatto,  Richmond  26.042 
Unit  bids  follow: 


(  1).. 
(  2).. 
(  3).. 
(  4).. 
(  5).. 
(  6).. 
(  7).. 
(  8).. 
(  9).. 
(10).. 
(11).. 
(12).. 
(13).. 
(14).. 
(15).. 
(16).. 
(17).. 
(18).. 
(19).. 
(20).. 
(21).. 
(22) 


(A) 
$  3.80 
4.00 
4.50 
9.00 
.02 
.10 


IB) 


4.70 

10.70 

.025 


(C) 
$  4.08 
4.24 
4.80 
3.26 
.015 


(D) 
}   4.03 


(E) 
$  4.10 
4.30 


(F) 
$  4.29 


4.29 
10.00 


(g; 

$  4.44 
4.44 


75.00 

26.00 

50.00 

35.00           25.00 

25.00 

1.00 

1.00 

.70 

1.00             2.00 

1.50 

3.00 

4.10 

3.4ft 

6.50             5.40 

4.00 

3.00 

4.10 

3.45 

6.50             3.40 

4.00 

4.50 

5.85 

4.30 

6.50             5.40 

5.00 

4.50 

6.25 

4.55 

6.50             5.40 

5.00 

5.00 

7.50 

5.00 

9.00             5.00 

3.50 

ferred 

to   City 

Engineer 

E.    A.    Hoffman   for 

repor 

t   the 

next  cou 

ncil  meet 

ng.  June  17. 

MONTEREY  COUNTY — Limekiln  &  Vicente  Creek  Bridget 

MONTEREY  COUNTY,  Cal.— Pen- 
insula Paving  Co.,  9  Main  St.,  San 
Francisco,  at  $88,683.75  submitted  low 
hid  to  the  State  Highway  Commis- 
sion, Sacramento,  for  the  construction 
of  two  timber  bridges  in  Monterey 
County,  between  38  and  43  miles  north 
of  San  Simeon.  One  is  to  be  across 
Limekil/i  Creekj,  consisting  of  one 
126-foot  deck  truss  span,  three  40-ft. 
steel  beam  spans,  and  approximate' 
165  feet  of  trestle  spans;  and  the  other 
is  to  cross  Vicente  Creek,  consisting 
of  one  126-foot  deck  truss  span,  two 
40-foot  steel  beam  spans,  and  approxi- 
mately 137  feet  of  trestle  spans. 

The   work   involves: 

(1)  1700  cu.  yds.   roadway  excavation; 

(2)  1100  cu.  yds.  struct,  excavation; 

(3)  373  cu.  yds.   Class  A  Portland   ce- 

ment  concrete; 

(4)  30,500  lbs.  bar  reinf.  steel; 

(5)  314,000  lbs.  structural  metal; 


(6)  326  MFBM  Redwood  timber,  derl 

select   all    heart  structural  gra: 

(7)  123  MFBM  Redwood  timber,  self 

all   heart   structural   grade; 
(S)   1  lot  mis.  items  of  work. 
Total  bids  follow: 

(A)  Peninsula  Paving  Co.,   San  Fra 

Cisco,    $88,683.75. 

(B)  E.   T.   Lesure,   Oakland.   $92,043. 

(C)  M.   B.   McGowan,   Inc..   San  Fra 

Cisco,    $92,256. 

(D)  A.    H.    Vogt   Co.,    Inc..    San  Fr.a 

Cisco,  $92,870. 

(E)  Rocca    &    Co..    San    Rafael,    $9 

558.90. 

(F)  F.    C.      Amoroso      &    Sons,      S 

San   Francisco,    $94,989. 

(G)  R.    R.    Bishop,    Long   Beach,  $9 

173. 
(H)  Harry   J.    Oser,      San     Francis^ 
$97,427. 

Unit  bids  follow: 


(1). 
(2).. 
(3).. 
(4).. 
(5).. 
(6).. 
(7).. 


(A) 

(B) 

(C) 

(D)         (E)         (F)         (G) 

(H) 

.95  $ 

1.50 

$       1.00 

$       1.25  $       1.50  $       1.25  $     2.00 

$    3.0 

2.15 

4.00 

2.00 

2.50           2.00           3.00         2.00 

3.0 

22.25 

21.00 

25.00 

25.00         23.40         26.00       27.00 

26.0 

.045 

.06 

.05 

.05             .945           .06           .05 

.0 

.0675 

.07 

.07 

.0725         .0655         .073         .068 

.0 

118.00 

115.00 

110.00 

110.00       118.80       115.00     125.00 

116.0 

118.00 

120.00 

150.00 

140.00       118.80       130.00     125.00 

116.0 

855.00 

200.00 

1216.00 

1300.00     4800.00     1623.00     500.00 

600.0 
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OW     BIDDER 

CHAHA.M  <'l'rNrV,  .Wmrun.  K.n 
cidKiiiini.  711  I'lyiiKiiilli  Ito.id.  I';is:i- 
•nil.  t'allf.,  at  $54.11^  Mulinilltfd  low 
d  li,  the  Arizona  Stale  Highway 
i)ninil.'<»l"n,  I'lioenix,  .hinr  II.  t"r 
Khwnv  .(inslriK-tlon  nn  the  Safford- 
owlo  .Iimctlon  IIIp:hw!.y  NRS  IIB-A 
!)3B)  AKIO  H\m.  The  work,  which 
(temlH  from  iSafford  sonlh  for  a  dlH- 
ince  of  (!  1/r.  mllcH,  ronslHt.s  of  gnid- 
iK  and  drulnlnit  I  hi'  roadway,  and 
irnlshInK  and  plailnn  anKieRatc  hi.He 
■  ur.'^r.  ' 

IDS  OPENED 

SA.\  DIKCO  COUNTY,  Cal.— Square 
II  Co..  iiir>  Adolie  SI..  Ijos  Angi'Ies, 
ibmlttt'd  low  hid  to  the  DepaitmenI 
r  riihllc  Works.  Dlvl-slon  of  Hlgh- 
nys,  K.  10.  Wallaie,  niKtrict  Enprl- 
peer.  :!10  Union  Bids..  Si.n  Diego, 
une  11.  at  JS.ias.TS  (or  $t;.:!5  per  ton) 
ir  highway  oiling  in  San  niego  Conn- 
■,  between  Knolnita.s  and  Oeeanslde. 
bout  0.7  miles  In  length.  lUiuid  a.-J- 
halt  to  he  furnished  ami  applied,   In- 

ilving  .12:1  ton.s  furni.shing  and  a|ipl.v - 
,g  liiiuld  j.sphalt,   SC-2,    In  place. 
'(The  engineer  reoomnieniled   the  mn- 

nct  he  awarded  the  low  bidder. 

The   other   bids   were: 
(Paulsen   &    March.   $7.4G. 

organ  Bros.,  Huntington  Park,  $7.46. 

Lambs    Transfer    Co.,    Lon'.j    Be.ich, 


ONTRACT   AWARDED 

ORAXOE    <■(!..    fill.— C.    O.    Sparks. 

1O9  E.  !)th  St.,  I.os  Angeles,  at  J39,- 
3.30  (Alt  B.  Portland  cement  con- 
ete)  awarded  contract  by  the  Stf.te 
Ighway  Commission.  Sacramento,  for 
1  mile  grading  and  paving  in  Orange 

:)unty.    between   Anaheim    and    Mira- 
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IDS  WANTED 

SAN  FRANCISCO— Until  June  21. 
;30  A.  M.,  bids  will  be  received  by 
e  Department  of  Public  Works,  Wm. 
;  Wordcn,  Director.  Room  251,  City 
inll,  under  Specification  No.  18,865 
,r  reconstruction  of  the  roadway  of 
iilon  Street  between  Battery  and 
•ont  Streets,  except  that  portion  re- 
ilred  by  law  to  be  kept  in  repair  by 
..•ners  of  the  railroad  tracks  thereon. 
Uimated  cost,  $1000. 
The  work  Involves: 
[)  60  tons  asphaltic  concrete  binder. 
i        in  place; 

j)  136  tons  2-inch  asphaltic  concrete 
I  wearing  surface,  in  place. 
[Plans  and  specifications  obtainable 
om  City  Engineer  John  J.  Casey. 
bom  351.  City  Hall,  upon  cash  de- 
'■sit  of   no.  • 


June   13.    1935 
OS   WmNTED 

IN  FRANCISCO— Until  June  21.  :! 
M.,  bids  will  be  received  by  the 
iblic  utilities  Commission,  Room  2S7 
sty  Hall,  under  Spec.  No.  W.D.  81. 
Ir  the  repaying  of  street  and/or  side- 
[ilk  openings  where  the  paving  has 
en  revomed  for  the  San  Francisco 
later  Department  for  the  fiscal  year 
ding  June  30.  l'»36. 
'The  work  invinves: 
,1)  30,000  sq.  ft.  light  traffic  con- 
I  Crete  paving  base  and  wearing 
j        surface; 

l2)  100  sq.  ft.  heavy  concrete  with 
I  binder  and  wearing  surface; 
i3)  14,000  sq.  ft.  6-in.  Class  E  con- 
t  Crete  pavement; 
14)  BOO  sq.  ft.  brick  pavement  011 
I  concrete  base,  including  brick 
I        gutters; 

I)  100  sq.  ft.  asphaltic  concrete  3V4- 
In.    base    with    IH-in.    wearing 
I       surface; 

|6)  400  sq.    ft.    basalt   blocks   on   con- 
I        Crete  base; 

,)  5000  sq.  ft.  basalt   blocks  on  sand: 
l8)  47.000  sq.  ft.  sidewalks,  all  types; 


(  9)    lOOn    Rq.    ft.      2-ln.    Khoet      .THphalt 
wearing  nurfacc  only; 

(10)  100  sq.    ft.   «-ln.   Clarni   F  concrete 

bane  only; 

(11)  60,000    sq.    ft.    asphaltic    concrete. 

Ci-ln.    base   with    I'/i-ln.    wearing 
surface; 

(12)  100   sq.    ft.    asphaltic   concrete,    S- 

In.      base    with      1V.i-ln.      binder 

course  and  1M:-In.  wearing  surf. 
(KO  Oiled  macadam;  (a)  100  sq.  ft.,  4- 

in.    l>aHe;    (b)    2500    sq.    ft.    8-Ui. 

base. 
Plans    and    specKlcations    obtainable 
at     Room    Ii05.    San    Krancslco    Water 
Depiartment     Hldg..     425     Mason     Wt.. 
upon   deposit   of  $10. 


NOTICE  TO   BIDDERS 

STATE  OP  CALIFORNIA.  —  C.  H. 
Purcell,  State  Highway  Engineer,  has 
announced  the  cost  of  blue  line  prints 
for  the  state  highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  lo- 
c.-.tion  of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  detail 
sheets  will  he  furnished  at  cost  and 
become  the  property  of  the  purchaser. 
The  following  table  shows  the  cost 
of  such  blue  prints  for  the  work  now 
advertised,  bids  to  be  openeii  in  Sac- 
ramento on  June  20  and  in  Los  An- 
geles on  June  27.  1935: 

II-Sls-72-B  bet.  Cougar  i.nd  four 
miles  NE  of  Grass  Lake  Station;  bids 
to  be  opened  June  26:  Pl^ANS  (No.  of 
Sheets)  21;  (Cost)  $2.10:  CROSS-SEC- 
TIONS (No.  of  Sheets)  80  (Cost)  $S; 
(Total)  $10.10. 

IV-Son-1-S.Ro,  in  the  city  of  Santa 
Rosa  between  College  Ave.  and  the 
south  city  limits,  bids  to  be  opened 
June  26:  PLANS  (No.  of  Sheets)  11: 
(Cost)  11.10;  CROSS-SECTIONS,  (No. 
of  Sheets)  19;  (Cost)  $1.90;  (Total)  $3. 
(ween  Los  Angeles  St.  &  Artesla  Av- 
Vn-L.A.-lfi8-A.  Cerritos  Avenue  be- 
enue;  bids  to  be  opened  June  27: 
PLANS  (No.  of  Sheets)  11;  (Cost) 
$1.10;  CROSS-SECTIONS  (No.  Sheets) 
28;   (Cost)  $2.80;   (Total)   $3.90. 

Checks  for  the  ubove  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  the  requests 
for  plans,  specifications  and  proposal 
forms  to  the  office  of  the  State  High- 
wf.y  Engineer,  P.  O.  Box  1499,  Sacra- 
mento,   Calif.  * 


BIDS    WANTED 

STATE  OF  WASHINGTON.— Until 
June  25.  10  A.  M.,  bids  will  be  re- 
ceived by  L.  V.  Murrow.  Director  of 
Highways,  Olympia,  for  highway  con- 
struction as  follows: 

Whatcom  County:  Paving  witn  Port- 
land cement  concrete  on  about  4  miles 
of  StJ.te  Road  No.  1  (Lake  Samish 
Branch)  Lake  Samish  to  Lake  Padden 
'{oad.  Public  Worku  Project  No.  7756. 
in    Whatcom   County. 

Chelan  County:  Constructing  Wash- 
ington Public  Works  Project  consist- 
ing of  a  bituminous  macadam  Class  D 
penetration  type  surface  on  about  20.4 
miles  of  State  Road  No.  2.  end  of  the 
pavement  at  Peshastin  Creek  to  Ble- 
wett  Pass,   in  Chek.n  County. 

Ferry  County:  Constructing  Wash- 
ington Public  Works  Project  consist- 
ing of  a  bituminous  retread  surface 
treatment  on  about  9.4  miles  on  the 
Inland  Empire  Highway.  Eastern  Rte.. 
Junction  of  State  Road  No.  3  (south 
of  Rosalia)  to  Oake.sdale  Section  1. 
in  Whitman  County:  constructing  a 
light  bituminous  surface  treatment 
on  about  23.7  miles  of  State  Road  No. 
6.  Blueslide  to  Metaline  Falls.  Section 
2.  in  Pend  Oreille  County;  producing 
mineral  aggregate  i.nd  constructing 
bituminous  retread  surface  on  about 
27.7  miles  of  State  Road  No.  3.  Kettle 
Falls  to  Laurier.  Section  3,  in  Ferry 
County. 


Chalan  and  Okanogan  Co».:  Con- 
Hlrurilng  a  hilumlnoiis  retread  sur- 
face on  about  99.:)  miles  of  State  Rd. 
.Vo.  10.  chebin  to  British  Columbia 
Line  and  ("Thelan  to  Chelan  Fi.llM.  Pub- 
lic Works  Project  No.  774B.  Unit  2,  In 
("holan    and    Okanogan    Connlles. 

Skamania  and  Klickitat  Cos.;  Wash- 
ington Public  Works  Project  on  Sti.te 
Road  No.  K,  conslHting  of  jiriAlucIng 
mineral  aggregateM  and  conslructlnK 
a  bituminous  retread  surface  on  about 
16.3  miles,  Washougal  East.  Section  I, 
In  Clark  (.nd  Skamania  Counties;  sur- 
facing, producing  mineral  aggregates 
and  constructing  a  bituminous  retread 
surface  on  about  14.4  miles.  Under- 
wood to  Lyle.  Section  2,  In  Skamania 
and   Klickitat  Counties. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit 
of  $2  per  set. 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— Griffith  Co.. 
502  Los  Angeles  Railway  BIdg..  at  $11- 
S75.23  awarded  contract  by  the  I^os 
Angeles  county  board  of  supervisors. 
June  ::.  for  the  improvement  of  Sep- 
ulveda  Blvd.  in  Culver  City,  from  Ven- 
ice Blvd.  southerly  to  Washington 
Blvd.,  2315  ft.  or  0.44  mile,  under  Cash 
Contract  No.  479. 


BIDS   WANTED 

OR.\NGE  CO.,  Ci.l. — Until  June  18. 
2  P.  M..  bids  will  be  received  by  the 
Department  of  Public  Works,  Divi- 
sion of  Highways,  S.  V.  Cortelyou. 
District  Engineer,  808  State  Bldg..  Los 
Angeles,  for  removing  and  stockpil- 
ing existing  railroad  track  material 
between  Walnut  Street  In  the  City  of 
Anaheim  and  Mlraflores.  about  2.1  mi. 
in  length. 

Plans  and  specifications  obtainable 
from  the  above  office. 


BIDS    REJECTED 

MONO  COUNTY.  Cal.— All  bids  re- 
ceived by  the  Bureau  of  Public  Roads. 
807  Sheldon  Bldg..  461  Market  St..  San 
Francisco.  May  14.  for  grading  6.823 
miles  of  Section  A  of  Route  81,  the 
Mammoth  Lakes  National  Forest 
Highway,  Inyo  National  Forest,  Mono 
County,  have  been  rejected. 

Gibbons  &  Reed.  221  E.  San  Fernan- 
do St..  Burbank.  submitted  the  low 
bid  at   $158,716.50. 


CONTRACT    AWARDED 

lIERCEli  COUNTY.  Calif.— Valley 
Paving  &  Construction  Co.,  P.  O.  Box 
1349,  Fresno,  at  $44,036.30  awarded  the 
contract  by  State  Highway  Commis- 
sion, Sacramento,  for  about  one  mile 
grading  and  paving  with  asphalt  con- 
crete in  the  City  of  Merced,  between 
southerly   boumh.ry   and    B    Street. 


CONTRACT    AWARDED 

Mr)XO  COUNTY.  Calif.  —  Kennedy 
Const.  Co..  1140  Chatham  Road.  Oak- 
land, at  $30,222  awarded  contract  by 
the  State  Highway  Commission.  Sac- 
ramento, for  about  2.1  miles  grading 
and  surfacing  with  bituminous  treated 
selected  material  in  Mono  County,  be- 
tween one  mile  north  of  Bodie  Road 
:ind    Point    Ranch. 

BIDS  WANTED 

SANTA  CLARA  COUNTY.  Cal.— 
Until  June  24.  11  A.  M..  bids*  will  be 
received  by  the  Santa  Clara  County 
Board  of  Supervisors.  Henry  A.  Pfls- 
ter.  Clerk.  Court  House.  San  Jose,  for 
the  improvement  of  San  Antonio  Ave 
from  San  Jose-San  Francisco  Road  to 
.\lma  St..  in  Supervisor's  District  No. 
5.  The  work  Involves  construction  ' 
62.000  sq.  ft.  of  oil  macadam  pave- 
ment. 

Plans  and  specifications  obtainable 
at  the  office  of  County  Surveyor  Robt. 
D.   Chandler,   at  a   charge  of  $1. 
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BIDS  WANTED 
SAN    FRANCISCO. — Until    June    1?. 

2:30    P.    M..    bids    will    be    received    by 

the  Departnient  of  Public  Worl<s,  Rm. 

251.   City   Hall,    under   Spec.    No.    18,861 

for  widening  the  roadway  on  Lake  St. 

between  Arguello  Ulvd.  and  Sixth  Ave. 

Efitimated  cost.   $7,725. 
The  work  involves: 

(  1)  2822  l.f.  granite  cui'b.  redres.^cd 
and  reset: 

(  2)   122    l.f.   armore^J  concrete   cui'l>; 

(  J)   10  catchbi.sins.   complete; 

(  4)   4     catchbasins,     complete     (exist- 
ing gratings  to  be   used); 

(   5)  14   concrete  curb  inlets; 

(  6)   7   street  signs  relocated; 

(  7)  SCO  sq.  ft.  remove  existing  as- 
phalt-concrete pave.,  consisting 
of  a  6-in.  concrete  base  and  an 
asphi-ltic  concrete  wearing  sur- 
face,  where  directed; 

(  S)  66  tons  remove  and  replace  as- 
phaltio  concrete  wiaring  surface 
where    directed; 

(  9)  220  sq.  ft.  6-in.  Class  E  concrete 
base; 

(10)  8810  sq.  ft.  8-in.  Class  E  concrete 
pavement: 

(11)  10    tons    asphUtic    concrete    con- 

form pavement; 

(12)  8040  sq.  ft.  1-course  concrete  side- 

walk: 

(13)  300    sq.    ft.    brick    sidewalk,    con- 

sisting of  a  SiA-in.  Class  E  con- 
crete base  and  a  brick  wearing 
surface  set   in  cement  mortar; 

(14)  20    Type    No.    1    galvf.nized    sheet 

iron  pedestrian  cross  walk  mark- 
ers in  place; 

(15)  110   cross  walk   markers   removed 

and  reset; 

(16)  500  sq.   ft.  lawn  removed  and   re- 
planted; 

(17)  14   sycamore   trees,   relocated; 

(18)  2  olive  trees,   relocated; 

(19)  1   acacia   tree   replaced; 

(20)  4   palm   trees,   relocated; 

Plans  and  specifications  obtainable 
from  City  Engineer  John  J.  Casey. 
Room  351.  City  Hall,  upon  cr.sh  de- 
posit   of   ?10.  *  ' 


BIDS    WANTED 

SACRAMENTO.  Cal.  —  Until  June 
20.  S:13  P.  M..  hids  will  be  received 
by  the  Sacramento  City  Council,  H. 
G.  Denton,  City  Clerk,  City  Hall,  I 
St.,  between  9th  and  10th  Sts..  for 
the  planing  and  shaping  to  a  uniform 
cross  section  500,000  .sq.  ft.,  more  or 
less,   of  pavement. 

Specifications  obtainable  from  the 
above  office.  • 


CONTRACT    AWARDED 

LOS  ANGELES  COUNTY,  Cal.— J. 
R.  Mcintosh,  1842  Gardena  Ave..  Glen- 
dale,  and  Walker-Martin  Corp..  Ltd.. 
1307  W.  48th  St..  Los  Angeles,  f>t  $9.- 
104.50  awarded  contract  by  the  Staff 
Highway  Commission,  .Sacramento,  for 
the  construction  of  a  reinforced  con- 
crete culvert  on  Foothill  Bl\-d.  at  Hall 
Beckley  Canyon  Wash. 


CONTRACT   AWARDED 

.MARIN  COUNTY.  Ct.l.  — E.  A.  Furdc 
640  Rfdhill  Ave.,  San  Anselmo,  at 
$4,210  sumitted  low  bid  and  awarded 
contract  by  the  Marin  County  Board 
of  Supervisors,  San  Rafael,  for  the 
treatment  with  a  s  p  h  !.  I  t  i  c  oil  and 
screenings    of    the    following   strefts: 

Laurel  Grove  Ave.  from  Ross  City 
Limits  to  the  Kentfield-Green  Brae 
Road,  a  distance  of  3575  feet  (heavy 
armor  coat). 

Old  State  Highway  from  Kentfield- 
Green  Brae  Road  to  Kentfield  Rail- 
road   Statlon(    shoulders,   armor  coat). 

Elm  Ave..  Kentfield,  from  the  Kent- 
fleld-Green  Brae  Road  easterly  for 
approximately   600   feet    (armor   coat). 

Terrace  Ave..  Kentfield.  from  the 
Kentfield-Green  Brae  Road  easterly 
for  approximately  600  feet  (armor 
eoat). 


Sims  Street,  California  Park,  from 
the  San  Rafael-San  Quentln  State 
Highway  easterly  for  a  distance  of  ap- 
proximately   1200    feet(    armor    eoat). 

San  Kafael-San  Quentln  Road  via 
California  Park,  from  San  Rafael  City 
Limits  to  Jacoby  Street,  California 
Park,  approximately  for  a  distance  of 
5700    feet   (armor   coat). 

Olive  Ave..  Lomita  Park,  a  distance 
of  approximately  1100  feet  (armor 
coat). 

The  work   Involves; 

(1)  200  bbls.  light  oil; 

(2)  SO  tons  heavy  oil; 

(3)  675    tons   rock; 

(4)  350  tons  screenings; 

(5)  50    tons    birdseye   rock. 
Complete  bids  follow: 

E.  A.   Forde,   San  Anselmo $4,210.00 

P.  S.  Harless,  San  Rafael 4.322..iO 

Pala    Alto    Road    Materials   Co., 

Palo  Alto  4.447.70 


BIDS  WANTED 

COCONINO  COUNTY'.  Ariz.— Until 
June  25.  2  P.  M.,  bids  will  be  received 
by  the  Bureau  of  Public  Roads.  807 
siieldon  Bldg..  461  Market  Street,  San 
Francisco,  for  furnishing  approximate- 
ly 180  tons  asphaltic  road  material  95 
plus,  for  use  on  Sections  B  and  C  of 
Route  4,  the  Ashfork  -  Flagstaff  -  An- 
gell  National  Forest  Highway,  Kaibab 
Nationr.l  Forest,  Coconino  County. 

Specifications  obtainable  from  the 
Bureau  of  Public  Roads,  807  Sheldon 
Bldg..  461  Mi.rket  St.,  San  FrancLsco. 
or  802   Title    &   Trust   Bldg..   Phoenix. 


CONTRACT   AWARDED 

SAN  FRANCISCO— Piombo  Bros.  & 
Co.,  1571  Turk  St.,  at  $123,880  awarded 
contract  by  the  Public  Utilities  Com- 
mission. City  Hall,  under  Airport  Con- 
tract No.  34.  for  the  construction  of 
field  fill  tor  extension  of  landing  field 
at   the   San   Francisco  Airport. 


BIDS    WANTED 

SAN  MATEO  COUNTY,  Cal.— Un- 
til July  3.  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Commis- 
sion. Sacramento,  for  3.6  miles  grad- 
ing, surfacing  with  crusher  run  base, 
and  applying  bitumious  surface  treat- 
ment in  San  Mateo  County  between 
Edgemar  and  Thornton. 

The  work  involves: 
(   1)   250,000  c.y.  rdwy.   excav.,  unclass. 
(   2)   1,1^0,000    sta.    yds.    overhaul: 
(  3)   5.200  c.y.   struc.    excav.; 
(   4)   188    sta.    finishing    rd^vy, ; 
(  5)    10,500   tons    crusher   run    base; 
(   6)    150  tons   asphaltic   emulsion: 
(   7)    2,150  tons  screenings; 
(  8)   120  c.y.  Class  A   Portland  cement 

concrete    (structures); 
(   9)    11,500  lbs.  bar  reinf.  steel   (struc.) 

(10)  28    MFBM    rrtlwood    timber  select 

all   heart   structural   grade; 

(11)  1,100  l.f.   8-in.   CMP: 

(12)  2,800  l.f.   10-in.  CMP; 

(13)  1,500  l.f.  18-ln.  CMP: 

(14)  942   l.f.    24-in.   CMP; 

(15)  352  l.f.  30-in.  CMP: 

(16)  228   l.f.    30-in.  CMP   (at  Sta.   223); 

(17)  14    l.f.   existing  CMP  culverts  re- 

moved  and   .salvaged: 

(18)  800  l.f.   8-in.   pert,    metal   pipe  un- 

derdrains; 

(19)  430  l.f.    12-in.  do; 

(20)  330  c.y.   rock  filling  material  (im- 

derdrains); 

(21)  12    each    embankment    protectors: 

(22)  200   each  guide  posts; 

(23)  0.3  mile  new  property  fences; 

(24)  0.15   mile   special    property  fence.=. 

Type  A; 

(25)  0.35   mile  do.   Type   B: 

(2U)  60  each  monuments  complete  in 
place. 
Plans  and  specifications  obtainabl*' 
from  the  above  ofllce  and  on  file  nt 
the  offices  of  the  District  Engineer  in 
San  Francisco.  Los  Angeles,  and  the 
district  in  which  the  work  is  situated. 


BIDS     WANTED 

VENTURA  and  Los  .Vngeles  Coun- 
ties. Cal.— Ufitll  July  11,  2  P.  M.,  bids 
will  be  received  by  the  State  Highway 
Engineer,  State  Bldg.,  Los  Angeles, 
for  about  5.6  miles  grading  and  pav- 
ing with  Portland  cement  concrete, 
and  widening  two  bridges,  in  Ventura 
and  Los  Angeles  Counties,  between 
Little  Sycamore  Canyon  and  Encinal 
Canyon. 

The  work  involves:  '.M 

(  1)  299  sta.  clearing  and  grubbing  the' kB 
right  of  way;  'I 

(   2)   5,200   M.   gals,   water;  ■ 

(   3)    258,500  c.y.  rdwy.  excav.,  unclass.  '.a 
(   4)   6,080   c.y.   struc.   excav.;  '^ 

(   5)   1,700    c.y.    ditch    and    channel    ex- 
cavation; 
(   6)   835,000   sta.   yds.   overhaul; 
(  7)   490    c.y.   removing    existing  cone.; 
(   8)   9,150  c.y.  sand; 
(   9)   55,000    sq.    yds.    blending  subgrade 

(10)  50.500  sq.  yds.  preparing  subgrade 

(11)  299    sta.    finishing  rdwy.; 

(12)  2,200  sq.  yds.  asph.  paint  binder; 

(13)  700  tons  mineral  agg.   (plant-mix- 

ed surfacing) ; 

(14)  40    tons    liquid    asphalt    MC-5    or  ij 

MC-extra  heavy    (plant    -    mixed  i| 
surfacing) ; 

(15)  65   tons   liquid   asph.    SC-2    (prime 

coat); 

(16)  680  tons  liquid  asph.  SC-2  (shoul- 

ders) ; 

(17)  54,000    sq.   yds.    preparing,    mixing 

and   shaping  shoulders; 

(18)  70  tons  liquid   asphalt  90-95    (seal 

coat) ; 

(19)  800   tons   screenings   (seal   coat): 

(20)  9,400  sq.  yds.  preparing  and  shap- 

ing gutters; 

(21)  10,100    c.y.    Class    A    Portland   ce- 

ment concrete  pavement; 

(22)  139,000  lbs.  bar  reinf.  steel   (pave- 
ment,  bridges   and   structures); 

(23)  13.650  each  pavement  dowels; 

(24)  1.075    c.y.    Class    A    Portland    ce-    - 

ment   cone,    (bridges  and  struc.)    ) 

(25)  13.5  c.y.  Class  F  Portland  cement  ,i» 

concrete   (bridge  railing); 

(26)  435  lbs.  misc.  iron  and  steel: 

(27)  650   lbs.    bronze   expansion   plates; 

(28)  338  l.f.    temporary  timber  railing: 

(29)  1   lot   misc.    items  of  work; 

(30)  830  l.f.  18-in.  standard  reinf.  con- 

crete pipe; 

(31)  600  l.f.  24-in. 

(32)  180  l.f.    30-in. 

(33)  410  If.   24-in.    extra 

(34)  380  l.f.  30-in. 

(35)  90   l.f.    36-in. 

(36)  1.920   l.f.   8-in.   CMP; 

(37)  50  l.f.  18-in.  CMP; 

(38)  100  l.f.  24-in.  CMP; 

(39)  60   each   spillway  assemblies; 

(40)  90   each   culvert   markers; 

(41)  1.2  miles  new  property  fences; 

(42)  12  each  drive   gates; 

(43)  10. »    miles    moving    and    resetting 

property   fences; 

(44)  SO  each  monuments. 

Plans  and  specifications  obtainahlp 
from  the  State  Highway  Commission. 
Public  Works  Bldg.,  Sacramento,  and 
on  file  at  the  office  of  the  district  en- 
gineers in  San  Francisco  and  Los  An- 
geles. 


BIDS    OPENED 

TUOLUMNE  COUNTY',  Cal.— Paci- 
fic Truck  Service.  Inc.,  646  Park  Ave., 
San  Joso.  at  $16.45  per  ton,  total  $1,- 
398.25  ;.ubmitted  low  bid  to  the  Bureau 
of  Public  Roads,  807  Sheldon  Bldg., 
161  Market  St.,  S'an  Francisco,  for  ap- 
plying a  bituminous  dust  palliative 
on  7.206  miles  of  Section  C  of  Route 
38.  the  Sonora  Pass  National  Forest 
Highway,  and  Section  A  of  Route  83. 
the  Pine  Crest  National  Forest  High- 
way, Stanislaus  National  Forest,  Tuol- 
umne  County. 

The  work  Involves  furnishing  and 
applying  85  tons  of  liquid  asphalt  road 
material.  Type  S.C.  1-A.  Complete 
bids  follow: 

(A)  Pacific    Truck    Service,    Inc.,    San 
Jose,  $16.45  per  ton;  toUl.  $1,398.25 


do; 

strength  do; 


do; 
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B)   Pain    Alto    noBcI      .Mnfprlalf      Co. 

Pain  Alio,  J19  per  Ion:  total.  |I81S. 
'O   HaywHrtl       Ifldg.     .MnlorlalN      Co.. 

lliiywMid.   J20  per  Ion;   total   JI7nii. 
jD)  J.    1".    Hreen.    Saorampnto,   }21   ix-r 

Ion;  total.  ?17S,'>. 
K)   Lamli.s  Tran»fer  Co..  I-onn  Bearli. 

t2".4ri  per  ton;  total.  (2333.26. 
F)  Engineers   E.stlnialc.    Jl.s   per    t<pii. 
'      total   »1.".30. 
KUIs    held    iiiuli  r    advlspmont. 


lONTRACT  AWARDED 
SOl'TH  .s-AN  KUAXCI.SCX)— Union 
'avInK  Co..  621  Call  Bldg..  San  Fran- 
I.SCO.  at  $.5971. 75  (.Schedule  1)  award- 
d  contract  by  the  South  San  Pran- 
|8C0  City  Council  for  pavement  re- 
alrs  on  Orand  .\venue,  between  Mis- 
Ion  Uoad  and  Linden  Ave.;  on  Lin- 
en Ave.,  between  Armour  Ave.  and 
:allroad  Ave.,  and  on  Railroad  Ave., 
•etwecn  Linden  Ave.  and  a  point  50" 
?et   westerly    therefrom. 


IIDS  WANTED 

SAN  LUIS  OBISP(_>  COUNTY.  Cal. 
-Until  June  24.  2  P.  M..  bld.>!  will  be 
eceived  by  the  Department  of  Public 
Vork.i.  Divi-sion  of  Highways.  L.  H. 
ilbson,  District  Engineer.  !iO  Higuer.i 
t.,  San  Luis  Obi-spo.  for  the  construc- 
lon  of  about  2.6  miles  property  fence.s 
1  San  Luis  Obispo  County,  between 
lorro  and  Atascadero. 

The  work  involves: 

1)  .5.45  miles  new  property  fence; 

2)  17  each,  drive  gates. 
Specilications    obtalnatile     from     the 

■hove   office.      "^  * 


IDS    WANTED 

GRAHAM  COUNTY.  Arizona.— Until 
une  11.  10  A.  M..  bids  will  be  re- 
,'lved  by  the  Arizona  State  Highway 
ommission,  Phoenix,  for  highway 
onstruction  on  the  Saftord  -  Bowie 
jnction    Highway.    NRS    115-A    (1935) 

FE  SI03.     The    work,    which    extend.-, 
om    Saftord    south    for   a    distance   of 
X    and    one-fifth     miles,     consists    of 
-ading  and  draining  the  roadway  and 
irnlshing  and  placing  aggregate   base 
'>urse.     The    principal    items   and    ap- 
'oximate  Quantities  are: 
1.500   c.y.    roadway    excav. : 
1.600  sta.   yds.   earth  overhaul: 
■.900  c.y.    mi.   earth  haul; 
7.100  c.y.    imported    borrow    (CIP); 
.100  c.y.   aggregate  base   couree,    CIP 

154  c.y.    concrete; 
.'.700  lbs.  reinf.  steel; 

724  l.f.    bituminous    coated    CM    pipe 
(various  sizes); 
1.780  l.f.    line    fence; 

600  l.f.  construct  fords  to  section; 
I     39  MEM  treated   timber; 

2  MBM    untreated    timber; 
.460  l.f.    treated  timber  piling- 
i.600  If.  gravel  walk; 

and  other  incidental  items. 

.\  proposal  guarantee  in  an  unen- 
•rsed  certified  or  cashier's  check  of 
pt  less  than  5%  of  the  gross  amount 

the  bid.  made  payable  to  the  State 
reasurer  of  Arizona,  is  required, 
unds  have  been  programmed  for  the 
instruction  of  this  project  in  amount 
f  $66,297.46.  In  the  event  contract 
nit  prices  indicate  a  total  cost  of 
le  project  as  planned  in  excefis  of 
le  amount  of  funds  programmed  for 
'e  project,  the  length  of  the  work 
ill  be  shortened,  if  necessary,  to 
•ep  the  cost  within  the  funds  aJ- 
,'tted.  T.  S.  O'Connell.  gtafe  High- 
ay   Engineer. 

lOTICE  TO  BIDDERS 
RIVERSIDE  AND  SAN  BERNAR- 
■  INO  COUNTIES.  Cal.— A  represen- 
Uive  of  the  District  Ofllce  will  ac- 
ompany  prospective  bidders  over  the 
rnposed  project  in  Riverside  and  San 
Sernardino  Counties,  between  6  miles 
orth  of  BIythe  and  Vidal.  Road  XI- 
tiv.9Bd-146-C.  D.  E.  A,  for  which 
Ids   are    to   be    received    in    Lob    An- 


geloK  on  .lune  20.    1935. 

Said  representative  will  meet  proii- 
pecllve  bidders  at  intersection  Blylhe- 
\"idal  Road  and  Route  64  (U.S.  60)  on 
Kriday.  Juno  7.  and  Friday,  June  H. 
1935,  at   10:00  A.   M. 

Prospective  bidders  arc  nrged  to  co- 
operate with  the  District  Offlce  and 
arrange  to  make  their  field  inspection 
on  the  above  dates, 

BIDS    WANTED 

ST.\TK  OF  WASHI.NGTON.— Until 
June  25.  2  I'.  M..  bids  will  be  re- 
ceived by  L.  V.  Murrow,  Director  of 
Highways,  Olympia,  for  highway  con- 
struction  as   follows: 

Pend  Oreille  County:  Washington 
Public  Works  Project  consisting  of 
producing  mineral  aggregrtes  and 
constructing  a  light  bituminous  sur- 
face treatment  and  non-skid  seal  on 
about  2.S  miles  of  State  Road  No.  3. 
.\ddy  to  Blue  Creek,  Section  1,  in 
Stevens  County;  constructing  bitumi- 
nous macadam  Class  D  penetration 
type  on  about  4.7  miles  of  State  Road 
No.  3.  Deer  Park  to  Clayton.  Section 
2,  in  Spokane  and  Stevens  Countiea: 
constructing  bituminous  macadam 
Class  D  penetration  type  on  about  6.0 
miles  and  a  non-skid  seal  on  about 
9.7  miles  of  State  Road  No.  6.  Bear 
Creek  to  Rogers  Pass,  In  Pend  Oreil- 
le  County. 

Pacific  County:  Washington  Public 
Works  Project  on  State  Road  No.  12 
consisting  of  producing  mineral  aggre- 
gate ami  constructing  a  bituminous 
surface  treatment  on  about  14.2  miles 
Palix  River  to  Johnson's  Landing. 
Section  1,  In  Pacific  County;  surfacing 
and  producing  mineral  aggregate  and 
constructing  a  bituminous  surface 
treatment  on  about  17.9  miles  John- 
son's Landing  to  Grays  River.  Section 
2.  in  Pacific  and  Wahkiakum  coun- 
ties; and  producing  mineral  agifre- 
gates  and  constructing  a  bituminous 
surface  treatment  on  about  6.6  miles. 
Bear  River  to  Ilwaco.  Section  3,  in 
Pacific  County. 

Wahkiakum  Co.:  Washington  Public 
Works  Projects.  State  Road  No.  12. 
consisting  of  surfacing,  producing  min- 
eral aggregates  and  constructing  bi- 
tuminous surface  treatment,  on  about 
19.5  miles.  Coal  Creek  Slough  to  Cath- 
lanet.  Section  1.  in  Cowlitz  and  Wah- 
kiakum Counties;  producing  mineral 
aggregates  and  constructing  a  bitumi- 
nous surface  treatment  on  about  7.9 
miles.  Cathlamet  to  Skamokawa.  Sec- 
tion 2.  in  Wahkiakum  County;  con- 
structing a  bituminous  surface  treat- 
ment on  about  10.7  miles,  Eastside  of 
K.  M.  Mountain  to  Grays  River.  Sec- 
tion 3.  In  Wakhiakum  County. 

Plans  and  specifications  obtainable 
from  the  above  office  u,  on  deposit  of 
$2.00  per  set. 


BIDS  WANTED 

SHASTA  &  SISKIYOU  COUNTIES. 
Cal. — Until  June  27,  2:00  P.  M..  bids 
will  be  received  by  the  Bureau  of 
Public  Roads.  807  Sheldon  Bldg..  461 
Market  St.,  San  Francisco,  for  grad- 
ing and  placing  subgrade  reinforce- 
ment on  a  portion  of  Section  D,  and 
bituminous  treatment  (light  surface 
application)  on  the  portion  of  Section 
D,  and  on  a  portion  of  Section  E, 
Route  77.  the  Mt.  Shasta-Mt.  Lassen 
National  Forest  Highway,  Shasta  Na- 
tional Forest.  Siskiyou  and  Shasta 
Counties.  The  length  of  the  portion 
of  Section  D  Is  0.718  miles;  and  of 
SH-ction  E.  3.18  miles. 

The  work  involves: 
(   1)  5.5  acres  clearing; 
(   2)  38,400   cu.   yds.   unclassified   exca- 
vation; 
(  3)  670  cu.  yd.s  do  for  structures; 
(  4)  118.000  sta.  yds.  overhaul; 
(   5)  680  lin.  ft.  corrugated  metal  pipe 
(  6)   2  each   Type  A   spillway  inlets; 
(   7)  321   cu.    yds.   concrete; 


(   »)  3S.nnri    |h».    r-lnforcing    steel; 

I   9)   20'i    cu.    yds.      crushed    rock      or 

gravel  for  backfill; 
(KM  r.   each   right-of-way   nionumenlii; 
III)   110   lln.   ft.    6-ln.   ca»l   Iron   water 

pipe; 

(12)  1500    cu.    yds.    placing    stockpiled 

subgrade  reinforcement; 

(13)  100  tons  liquid  asphaltllc  road  ma- 

terial-Type   S.C.-2. 
Plans    and    specifications    obtainable 
from   the  above  offlce   upon  deposit  of 


BIDS    OPENED 

COCONINO  COI.NTY,  Ariz.— J.  A. 
I'asson.  Phoenix,  at  J133.775  submit- 
ted low  bid  to  the  Bureau  of  Public 
Roads,  S02  Title  &  Trust  Building, 
Phoenix,  for  placing  bituminous  treat- 
••d  crushed  rock  surfacing  on  14.605 
miles  of  Sections  Al  and  A2  of  Route 
1,  all  of  Route  2,  and  on  headquarters 
-service  roads.  Canyon  National  Park, 
Coconino  County. 

Complete  toul  bids  follow: 

(A)  J.  A.  Casaon,  Phoenix,  $133,775. 

(B)  Phoenix-Tempe   Stone  Co.,    Phoe- 

nix,   $142,296.25. 

(C)  R.    C.    Tanner    and    W.    E.    Hall. 

Phoenix,  $149,767.50. 
(I>)   Engineer's  Estimate,   $81,660. 
I'nit  bids  will  be  published  .shortly. 


BIDS   OPENED 

COCONINO  COUNTY',  Ariz.— Iden- 
tical bids  at  $12.60  per  ton,  total  ,$16.- 
191,  for  furnishing  approximately 
1285  tons  of  emulsified  asphalt  for  use 
on  Sections  Al  and  A2  of  Route  1,  all 
of  Route  2,  and  on  headquarters  serv- 
ice roads.  Grand  Canyon  National 
Park.  Coconino  County,  were  received 
by  the  Bureau  of  Public  Roads  807 
Sheldon  Bldg..  San  Francisco,  from 
the  following: 

Union  Oil  Co.,  Los  Angeles;  Gilmore 
Oil  Co..  Los  Angeles;  American  Bltu- 
muls  Co..  Los  Angeles,  and  the  Rich- 
field on  Co.,  Los  Angeles,  by  William 
McDufBe,  Receiver. 

The  Shei:  OH  Co..  San  Francisco,  bid 
$0.0525  per  gal.  or  $12.60  per  ton. 

All  bids  f.o.b.  Los  Angeles. 

Bids   held   under  advisement. 

30— RESERVOIRS  &  DAMS 


CONTRACT    AWARDED 

PUENTE.  Los  Angeles  Co.,  Calif.— 
A.  J.  FYazier.  No.  Whittier  Heights, 
at  $17,869.75  awarded  contract  by  the 
Whittier  Mutual  Water  Co..  Pijente. 
May  27  for  constructing  a  reinforced 
concrete  storage  reservoir.  156  ft.  in 
diameter,  with  a  capacity  of  2.000.000 
gals.  Edward  R.  Bowen.  1132  Central 
Bldg..  Los  -Angeles,  consulting  engi- 
neer.    The   other  bids   were: 

C.    W.    Johnston.    $18,235.00. 

Brock   &    Clark.    L.    A..    $20,381.92. 

W.   H.   McCune.   Monrovia,   $21,000. 

Cresmer  .Mfg.  Co.,  Riverside.  $21  - 
100.00. 

Valley  Pipe  Y'ard.   Puente.  $22,511.70. 

H.    A.    Teget.    Ontario.    $22,685.00. 

Case   Const.   Co..    $23,232.00 

Robt.   E.   McKee.   $23,500.00. 

Bids    were    opened   May   24. 


CONTRACT    AWARDED 

BONNEVILLE.  Ore— General  Elee. 
Co..  Schnecfady.  X.  y..  at  $1.144..8.S0 
fob  Sohnectady.  awarded  cnrtract  I.y 
the  U.  P.  Engineer  Offlce,  627  Pittock 
Block.  Portland,  under  Bit?  No.  698- 
35-603.  for  construction  ajid  installa- 
tion in  complete  operating  condition 
of  two  43.200-kw..  vertical  shaft  al- 
ternating current  generators  in  the 
power  plant  of  the  Bonnevill..  Dam. 

Coinplete    bids   published    May  29. 


PLANS    APPROVED 

BONNEVILLE  DA.M.  Ore.  —  Plans 
for  flfihways  at  Bonneville  Dam  hav% 
been  definitely  determined  bv  the  V. 
S.    .\rniy    Engineers,    according    I.,   the 
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PACIFIC    CONSTRUCTOR 


state  Fish  Commission.  Total  cost  of 
provisions  to  conserve  salmon,  four 
fish  ladders,  one  on  each  side  of  main 
channel,  one  i.t  north  end  of  power 
house,  and  one  on  Oregon  shore  be- 
tween Tanner  Creek  and  Bradford 
slough:  pasjwge  for  fish  between  tail 
race  and  navigation  lock;  two  double 
fish  locks,  one  on  Washington  shore 
:.nd  one  at  south  end  of  power  house; 
collecting  trap  built  into  downstream 
face  of  power  house,  connecting  with 
ladder  at  north  end  of  power  house 
and  with  both  flsh  lock  and  fish  pas- 
sage at  south  end  of  power  house; 
two  collecting  traps,  one  on  each  side 
of  main  chi.nnel  and  three  fingering 
passes,  one  at  each  end  of  spillway 
and  one  at  south  end  of  power  house. 

Fish  ladders  will  be  40-ft.  wide  with 
gradient  of  1-ft.  vertical  to  IG-fl 
longitudinal.  Fish  locks  will  be  20-ft 
wide  and  30-ft.  long.  Water  supply 
will  be  sufficient  to  provide  flow  of 
4.5  second  feet  through  ei.ch  foot  of 
opening    in    collecting    traps. 

Maior  Chas.  K.  Williams.  Di.strirt 
Kngineer.   IV21  Pittock   Block,    Portlnnvl. 


CONTRACT    AWARDED 

GRAND  COULEE  DAM.  Washing- 
ton.—Colby  Steel  &  Engineering  Co.. 
Central  Building.  Seattle,  has  been 
awj.rded  a  contract  by  the  Mason- 
Walsh-.Atkinson-Kier  Company,  gener- 
al contractors  for  the  construction  of 
the  Grand  Coulee  Dam,  to  furnish  and 
install  four  steel  cantilever  cranes  to 
open.te  on  three  railroad  track  tres- 
tles across  Columbna  River  at  Grand 
Coulee  Dam.  Trestle  is  100-ft.  high, 
crane  reach  24S-ft.  form  outside  points 
downward  250-below  boom  level,  with 
a  capacity  of  11  tons  each,  to  be  elec- 
trically operated  with  about  a  250- 
hp.  motor.  Estimated  cost  $160,000  to 
S17.-,.0ft0. 


BID    OPENING    POSTPONED 

BONNEVILLE  DAM.  Oregon— Until 
July  9.  3:00  P.  M..  bid  opening  date 
postponed  from  June  25.  3:00  P.  M.. 
previou.'ly  reported,  bids  will  be  re- 
ceived by  the  U.  S.  Engineer  Office. 
Second  Portland  District,  627  Pittock 
Block,  Portland,  Major  C.  F.  Williams. 
District  Engineer,  under  Bid  No.  694- 
3S-29,  for  furnishing,  erecting  in 
place  at  the  site,  and  putting  in  an 
operating  condition  seven  steel  intake 
gates  for  the  powerhouse,  nine  sections 
of  steel  draft  tube  stop  logs,  nineteen 
sleel  gates  for  the  spillway  dam,  one 
130-ton  gantry  crane  for  the  power- 
house intake,  one  30-ton  gantry 
crane  for  the  powerhouse  draft  tubes. 
two  350-ton  gantry  cranes  for  the 
.spillway  dam.  lifting  beams  for  use 
with  the  cranes  and  accessories,  for 
the   Bonneville  Dam. 

Complete  list  of  bid  items  and  de- 
scription published  June  3.       • 


BIDS   WANTED 

CASPER.  Wyo.— Until  July  15,  10 
A.  M..  bids  will  be  received  by  the 
Bureau  of  Reclamation,  Casper,  Wyo., 
under  Spec.  No.  590,  for  the  construc- 
tion of  the  Alcova  D:,m,  Casper-AI- 
cova   Project,  Wyoming. 

The  work  is  located  neur  Ca-sper. 
and  will  include  the  following  prin- 
cipal items: 

(   1)   1.651,300   c.y.   all    clas.ses   of   open- 
cut  excavation    for  dam; 
(  2)    1.720    c.y.    spillway    tunnel    i.nd 

shaft    excavation; 
(  3)    1.500  c.y.   backfill; 
(    4)   1.500   c.v.    riprap   at  spillway   out- 
let; 
(  5)   935.300   c.y.    earth    fill    in   embank- 
ment; 
(  6)   127,000  c.y.   sand,  gravel  and  cob- 
ble  fill   in   embankment; 
(  7)   388.000    c.y.     rock     fill    in    down- 
stream  portion    of  embankment: 
(  8)  61,000    c.y.     riprap     on     up.'^tream 
slope  of  embankment: 


(  9)  275  c.y.  gravel  fill  on  trash-rack 
structure; 

1 10)  730  c.y.  concrete  in  drainage  tun- 
nels ami  shaft; 

(11)  920  c.y.  concrete  in  gate  cliuni- 
ber  and  tunnel  plug; 

U2>  20,130   c.y.   concrete   in    spillway; 

(13)  3.185  c.y.  concrete   in  other  parts 

of  dam; 

(14)  150,000    cu.   ft.   pressure  grouting; 

(15)  Placing   2,200,000   pounds   of  rein- 

forcement   bars; 

(161  Drilling  54,000  l.f.  of  grout  and 
drainage  holes; 

(17)  Drilling  3.700  l.f.  of  holes  for  an- 
chor bars; 

(IS)  Constructing  6,130  l.f.  of  4-  to  15- 
in.  clay  pipe  drains: 

(19)  Installing    1,754.800    lbs.    of    meta! 

work ; 

(20)  Installing     6,500    l.f.    of     electrical 

conduit. 

Tlic  work  shall  be  commenced  with- 
in 30  days  and  completed  within  930 
days  from  the  date  of  receipt  of  notice 
to  proceed. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Casper,  Wyo.;  Denver,  Colo,  or  Wash- 
ington. D.  C;  without  charge  to  pros- 
liective  bidders;  to  others.  $3  not  re- 
turnable. 


31  _  PIPE  LINES  &  WELLS 


CONTRACT  AWARDED 

SAN  MATEO  COUNTY,  Cal.— M.  J. 
Lynch.  Barnevald  &  Oakdale  Aves.. 
San  Francisco,  at  $2170  awarded  con- 
tract by  the  Public  Utilities  Commis- 
sion, City  Hall,  San  Francisco,  under 
Spec.  No.  W.  D.  78.  for  relocating  a 
portion  of  the  Alameda  Pipe  Line  on 
El  Camino  Real  in  the  City  of  San 
Mateo. 

32— SEWERS    &^EWAGE 
DISPOSAL  PLANTS 

LOW    BIDDER 

LOS  ANGETLES.  Cal.— Joe  Sutalo. 
476  Camulos  St.,  Los  Angeles. at  $18,- 
680  submitted  low  bid  to  the  Los  An- 
geles Board  of  Public  Works,  City  Hall 
June  5.  for  constructing  vitrified  clay 
pipe  sanitary  sewer  and  appurten- 
ances in  Inglewood  Blvd..  between  Vic- 
toria Ave.  and  Venice  Blvd.,  and  por- 
tions of  other  streets  and  alleys  in 
the  Mountain  View  Ave,  and  Venice 
Blvd.  Sewer  District. 


CONTRACT    AWARDED 

CONTRA  COSTA  COUNTY.  Calif.— 
Diamond  Building  Materials  Co..  An- 
tioch  Road  and  Harbor.  Pittsburg,  at 
$5,167.50  awarded  contract  by  Contra 
Costa  County  Board  of  Supervisors 
for  furnishing  sewer  pipe  and  fittings 
fob  trench,  at  the  Rivercrest  Sewer 
District,  about  two  miles  west  of 
Pittsburg. 

As  perviously  reported,  the  SERA 
has  allocated  $31,136  for  labor. 


CONTRACT    AWARDED 

SAN  FRANCISCO.  —  J.  B.  Rogers 
Co..  no  Sutter  St..  at  $675  awarded 
contract  by  the  Department  of  Public 
Works.  City  Hall,  under  Spec.  No.  18.- 
855.  for  digging  test  pits  and  making 
borings  at  the  site  of  the  Marina  Sew- 
age   Pumping    Plant    and    fore,'    main. 


BIDS   WANTED 

GRANTS  PASS,  Ore.  —  Until  June 
28.  10:30  A.  M.,  bids  will  be  received 
by  the  Grants  Pass  City  Council.  C. 
R.  Duer.  City  Recorder,  for  the  con- 
struction of  a  sewage  treatment  plant 
to  be  located  near  the  present  point 
of  discharge  of  the  city  sewer  system 
into  Rogue   River. 

The  plant  consists  of  a  diversion 
manhole.  screen  chamber,  settling 
tank  (rectangular  or  circular  alter- 
nates) with  mechanisms,  sludge  well. 
chlorinating   chamber,    pump    and    op- 


erating house,  digester,  and  glass  co\ 
ered  sludge  drying  beds,  with  all  net 
essary   equipment. 

Bids  will  be  taken  as  follows: 
Section  1  Excavation,  2170  c.y.; 
Section  1   (a)    Excavation,    2170  c.y.; 

(b)  Reinf.  concrete,   480  c.y 

(c)  Misc.      piping,      appurtf 
nances,   etc.; 

Section  2  (a)  Glass    sludge    bed   cov./ 

5240   sq.    ft.; 
Sections    (a)   Settling    tank    cleani, 

mechanism; 
Section  4   (a)   Sludge     pumps,     recipr^ 

eating  type; 
Section  5   (a)   Gas     burning    hot    wati 

heating  equipment; 
Section  6   (a)   Chlorinator. 

Plans  and  specifications  obtainali 
from  the  office  of  the  City  Recorder  c 
from  Barr  &  Cunningham.  Spaldin: 
BIdg.,  Portland,  upon  payment  of  $1 
for  Section  1,  and  $5  for  Section  :i 
which  will  be  refunded  in  case  a  reg 
ular  and  bona  fide  bid  is  made  an: 
the  documents  returned.  Speciflca 
tions  covering  Sections  3,  4  an  5  wii 
be  supplied  without  charge  to  nianui 
facturers. 

The  PWA  has  allotted  $45,000  to  ai 
in  construction. 


BIDS  WANTED 

LOS  ANGELES.  Cal.— Until  July 
3:30  P.  M..  bids  will  be  received  1) 
County  Sanitation  District  No.  2,  i: 
N.  Broadway,  for  constructing  a  sul: 
merged  pipe  line  for  the  ocean  outfa 
of  the  Joint  Outfall  Sewer  at  White 
Point,  in  accordance  with  plans  an' 
specifications  prepared  by  A.  K.  Wai 
ren.  Chief  Engineer.  The  proposf 
line  will  consist  of  66S  ft.  of  doubl; 
line  60-in.  pipe  and  4310  ft.  of  sing)' 
line  60-in.  pipe.  Alternate  bids  wi 
be  taken  on  cast  iron  and  on  reirj 
forced  concrete  pipe.  The  project  wi 
include  the  construction  of  a  cut-o 
wall.  21  manholes,  and  a  diffusa^ 
structure  at  the  ocean  end.  The  firf 
2260  ft.  of  the  line  will  be  embeddel' 
in  tremie  concrete  below  the  bed  (I 
the  ocean,  the  balance  of  the  line  t-; 
be  laid  on  the  bottom.  Plans  an 
specifications  will  be  ready  .shortlT 
A  charge  of  $5  (not  returnable)  wi' 
be  made  for  each  set.  A.  A.  SouIm 
secretary.  1 


BIDS    OPENED 

SAN  FRANCISCO— Chas.  L.  Harneji 
443  Call  Bldg.,  San  Francisco,  at  $3.4: 
per  lin.  ft.  total  $952  submitted  loi! 
bid  to  the  Department  of  Publil 
Works.  City  Hall,  under  Spec.  No,  18,1 
864,  for  the  extension  of  the  Blankel 
St.  .sewer  from  Gillette  Avenue  south 
easterly  to  the  existing  box  sewer,  in 
volving  280  lin.  ft.  of  24-in.  vitrifie 
clay  pipe  sewer  in  place. 

Complete    bids    follow: 
(Thas.  L.  Harney  (1)  per  lin.  ft..  $3.4f 

(2)    total.   $952. 
W.  C.  Akard.    (1)   $3.89;   (2)   $1089.20. 
Fay   Improvement    Co..    (1)    $3.90;    (2 

M.  J.   Lynch,   (1)   $4.10;   (2)  $1148. 
James  T.   Tobin.    (1)   $4.20;    (2)   $1176 
Bayshore    Constr.    Co.,    (1)    $4.24;    C 

$1187.20. 
C.  C.  W.  &  H.  H.  Haun.   (1)  $4.25;  C 

$1190. 
Theo.  Cohn.   (1)  $4.85;   (2)  $1358. 
E.  J.   Treacy.    (1)   $4.32;    (2)   $1209.60. 
W.    J.    Tobin,    Oakland,    (1)    $1.10;    (' ■ 

$1148. 
All  bidders  of  San  Francisco. 
Bids    held    under   advisement. 


CONTRACT   AWARDED 

SAN  FRANCISCO.  —  Union  Pavlt 
Co.,  624  Call  Bldg.,  at  $58,893.20  w: 
awarded  contract  by  the  Departmei 
of  Public  Works.  City  Hall,  und 
Spec.  No.  18,797.  for  the  constructii 
of  sewers  and  appurtenances  In  tl 
area  adjacent  to  the  crossing  of  18 
and   Folsom   Streets. 
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DISTRICT   FORMED 

liAUSTdW.  San  noini.rdlno  Co.. 
(•iil.-'riio  forniiilliiri  iif  the  BBrstou 
Sanltiiry  DlHtrlct  curled  at  the  «i).- 
chil  electliin  June  4.  The  cos!  i.f  Ih.' 
pnipoHed  workH,  IncliulliiK  h  M"-\vH(ie 
ill8|ioHnl  plant.  In  exthni.ted  :ii  $411. Onu. 
The  MKinheiH  elected  were:  Newton 
,\.  Henderson,  Sanitary  AHseHsor;  ('. 
L.  Carver,  Carl  J.  Underwood,  E.  L. 
While.  1-.  P.  Whitney  and  W.  A. 
Knacga. 

33^  WATER  WORKS 


CONTRACT     AWARDED 

VK.NTUKA,  Vintura  tdnnly.  Cal.— 
Western  I'ipc  ^-  Steel  Co.,  .'iTl?  S.-.nta 
Fe  Ave.,  I>os  Angeles,  at  $1,7G0,  plus 
dnle.s  l.i,\.  awardej  contract  by  Ven- 
tura County  .Supervl.sors  June  7  for 
furnl.shinK  and  ereetlnj;  a  bolted  steel 
water  tank  of  126.000  gallons  ci.pacity. 
with  installation  of  the  necessary  fit- 
tings to  connect  to  existing  water  line 
at  the  tank  site,  located  at  Moorpark. 
r..r  County  W:,ler  Works  Tlistrlct  Xo. 
I.    I'.-ish  Contract   No.    921. 


BID    OPENING    POSTPONED 

•SUTTKK  Cdl'NTY,  Cal.— Until  July 
9,  3  P.  M.,  hid  opening  date  extended 
from  June  25.  X  P.  XI..  previously  re- 
ported, bi\ls  will  he  received  by  the 
V.  S.  Engineer  Office.  Capti.ln  J.  G. 
Drinkwater,  District  Knginecr,  Room 
208,  Post  Office  Bldg..  Sacramento,  un- 
der Spec.  No.  0757.  for  the  construction 
of  three  drainage  pumping  plants 
along  the  eas- _>rly  levee  of  Sutter  By- 
Pass  in  Sutter  County. 


PLANS   AWAITING   APPROVAL 

PAN  FRANCISCO.  — Plans  and  spec- 
ifications for  installing  Section  B  of 
the  Park-Presidio  District  Extension 
to  tile  Auxiliary  Water  Supply  Sys- 
tem for  Fire  Protection  have  been  sub- 
mitted to  Clifton  E.  Hickok,  Northern 
California  District  Engineer  of  the 
FWA. 

Estimated    cost.    $72,000. 


BIOS    WANTED 

VENTURA    COUNTY,    Calif.  —  Until 
!    June  7.   10  A.   II..    (date  changed    from 
\    June  21)    previously  reported,  liids  will 
be     received     by    the    Ventura    county 
supervisors    for   furnishing   and    erect- 
ing a  bolted   steel  water  tank  of  126.- 
'    000  gals,    capacity,   with   instf-llation   of 
'    the    neces.sary    fittings    to    connect    to 
existing    water    line   at   the   tank   site. 

■  located  a^  Moorpark.  for  County  Wat- 

■  er   Works    District    No.    1.     Cash    Con- 
I    tract     No.     921.      Ph.ns    and    specifica- 
tions may  he  obtained  from  Chas.    W. 
Petit.     County     Surveyor.      Deposit    or 
certified   check   for    10%    must    accom- 

,    pany  each  bid.    L.  E.  Hallowell.  coun- 
ty clerk. 


PROPOSAL    DEFEATED 

I  MONTEREY  COUNTY,  Cal.— A  pro- 
posal to  form  the  Monterey  Peninsula 
Municipal  Public  Utility  District,  com- 
prising the  cities  of  Monterey.  Car- 
,  mel  and  Pacific  Grove,  for  the  aquis- 
'  ition  of  the  existing  privately-owned 
water  system,  was  defeated  by  a  vote 
of  2.107  to  1.03S.  at  a  special  election 
held  June   4. 


I    BIDS  OPENED 

SAN  CARLOS.  Ariz— Bids  for  fur- 
nishing and  erecting  one  2500-hbl.  ca- 
pacity steel  oil  fuel  storage  tank  for 
the  San  Carlos  Project  No.  261,  Cool- 
idge,  Ariz.,  under  Bid  No.  0175.  were 
opened  by  the  U.   S.    Indian  Irrigation 

I    Service.    Room    524.    751    ?.    Figueroa 

i    St.,   Los  Angeles,   June   4. 

I       The  bids  were: 

j  Lacy  Mfg.  Co..  Los  Angeles.  J2900 
fob   site   or   $1375   fob   cars   Los   Ange- 

,  lea;  shipping:  weight.  31,000  pounds. 
Shipment  within  ten  days;  erection 
■  ■•'mplcted  within   15  days. 


Chicago  Bridge  &  Iron  Works  (F. 
W.  Schooley,  contracting  engineer)  608 
S  Hill  St.,  LoM  AngeleH.  »23S6  fob  "He 
nr  $1.S75  foil  ears  Chicago:  Khlpping 
wilght,  30,noo  lbs.  TerniH  net.  Ship- 
ment within  10  days;  erection  com- 
pleted   within    15  days. 

Ciin.solldated  Steel  Corp..  Ltd..  Loe 
Angeles.  $l«;iii  fob  cars  Lo.i  Angeles; 
shipping  wt.,  2'.). 1100  lbs.  Terms  net. 
Shipment  within  ten  days;  erection 
completed  within  15  di.ys. 

Western  Pipe  &  Steel  Co..  Los  An- 
geles. $1595  fob  site  or  $1802  fob  San 
Carlos:  .shipping  weight.  :il,O00  lbs. 
Terms  net.  Shipment  from  Los  Angi- 
les  within  10  days:  erei'tion  completed 
within  15  days. 

National  Tank  &  .Mfg.  Co.,  Los  An- 
geles, $2405  fob  site  or  $2078  fob  cars 
Los  Angeles;  shipping  weight,  33,00fi 
lbs.  Shipment  from  Los  Angeles  with- 
in 10  days;  erection  completed  within 
15  days.    Terms  net.  ' 


BIOS    WANTED 

.lACKSONVlLLE.  Oregon  —  Until 
June  27.  bids  will  be  received  by  the 
Jack.sonville  City  Council  for  water- 
works improvements,  including  the 
construction  of  a  fixS-ft.  tunnel  ap- 
proximately 200-ft.  long,  with  portals; 
furnishing  and  installing  about  S500 
feet  of  6-in.,  and  about  1330  ft.  of  8-in. 
water  pipe  with  necessary  connec- 
tions, fittings,  valves,  specials,  and 
other  accessories.  All  materials  are 
to  be  furnished  f.o.b.  Jacksonville. 

.Separate  contracts  will  be  let  for: 

(1)  Tunnel: 

(2)  Furnishing  materials; 
(31   Labor: 

(I)    Installing  pii>e  and   fittings. 

Plans  and  specifications  obtainable 
frnm  Engineer  D.  T.  McDonough.  City 
Hall.    Medford,    upon   deposit   of  $5. 

Work  will  be  financed  in  part  by 
PW.\    funds. 

The  hid  opening  was  postponed  from 
May   27.    previously   reported. 


trntlon    Paelllty.    Lou    AngcleK.      BIdi 
were   scheduled    to    hove   been   opened 

June  25,  2;3n  p.   M.  • 

34  —  PARKS   AND   PLAY- 
GROUNDS 


BIDS   WANTED 

SA.N  FKANCISCC- Until  June  19, 
1:45  P.  M..  bids  will  be  reciived  by 
g.  J.  Hester,  Chief  Deputy  Director. 
Department  of  Public  Works.  Room 
251.  City  Hall,  for  erecting  a  chain 
link  double  gate  !.t  the  entrance  to 
the  cafeteria  of  the  San  Miguel  School 
locjited  on  San  Jose  Ave.  and  Seneca 
Street. 

Frame  to  be  copper-bearing  tubular 
steel,  galvanized  fi.brlc  to  be  copper- 
bearing  steel.  two-in<h  mesh.  .\o.  9 
gauge   galvanized   after   weaving. 

Further  particulars  may  be  obtain- 
ed from  R.  A.  Chisholm.  Supt.  of  Pub- 
lic   Buildings,    484    llth    Street. 


BID    CALL    CANCELLED 

LOS  ANGELES.  Cal —Veterans'  Ad- 
ministration has  cancelled  the  call  for 
bids  for  furnishing  f.nd  installing  deep 
well  pumps  at  the  Veterans'  Adminis- 


33_  WATER  WORKS 

BIDS   WANTED 

SALT  L.\KE  CITY.  Utah.  —  Until 
July  8.  10  A.  M..  bids  will  be  re- 
ceived l)y  the  Bureau  of  Reclamation. 
336  Federi.l  Bldg..  Salt  Lake  Citj.  un- 
-.ler  Spec.  No.  fiii2,  for  the  construc- 
tion of  Ephraini  Tunnel  and  Spring 
City  Tunnel.  Ephraim  and  Sprmg  City 
Divisions,    Sanpete    Project,    Utah. 

The  work  is  located  near  Ephraim 
and  Spring  City,  and  involves: 

(1)  3,100    c.y.    all    classes    of    open-cut 

exc&vation: 

(2)  16,440    c.y.    excavation    in    tu'iu'-'; 

(3)  2,230  c.y.  concrete  in  tunnel; 

(4)  5,700  cu.   ft.  of  gunite  tunnfl  coat- 

ing; 

(5)  placing    1.300   lbs.    of  reinf.    bars: 

(6)  furnishing  and   erect :".g    60   XIFBM 
of    permanent    timber    in    tunnel. 

Work  shall  be  commenced  within 
30  days  and  completed  within  625 
days  after  date  of  receipt  of  notice 
to   proceed. 

PU.ns  and  specifications  obtainable 
from  the  Bureau  of  Peclamation,  Salt 
Lake  City,  Utah;  Denver,  Colo.,  or 
Washington,  D.  C,  without  charge  to 
prospective  bidders;  to  others,  $0.75 
trot   returnable. 


New  Manufacturing   Methods  Give 

Pennvernon  Window  Glass 

extreme  flatness — uniform  thickness — clearer  visibility 
higher  luster  on  both  sides  and  freedom  from  defects 

W.  p.  FULLER  &  CO. 

301  MISSION  STREET,  SAN  FRANCISCO 

259  TENTH  ST.,  OAKLAND  ~  Phone  HOliday  4163 

Pacific  Coast  Distributors 


STEEL  BUILDING  SPECIALTIES 

Steel  Windows  —  Roller  Screens  —  Dura  Steel  Products 

Dumb  Waiters  —  Incinerators 

Barcol  Overdoor  Garage  Doors 

Venetian  Blinds  —  Roller  Shades 

calL  us  for  estimates 

BATES  -  CARPENTER  &  COMPANY 


604  MISSION   ST. 
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Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 
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?.28  First  Street,  San  Francisco  308  E.  Third  St..  Los  Angeles 
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Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 
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lostpone  State  Highway  Contract  Bids 
To  Meet  New  Federal  Regulations 


The  California  State  Highway  Commission  yesterday  readvertised 
a  construction  contracts  now  out  for  bids,  that  include  Federal  money, 
i  order  to  insert  new  government  procurement  regulations.  The  order 
<ects  six   projects. 


Bid  openings  scheduled  today 
Ls  Angeles  and  those  scheduled  fo 
died  and  new  dates  have  been  set 
p"he  caiuellatious  followed  in- 
iiictions  from  Washington  to  the 
L  S.  Bureau  o£  Public  Roads  dis- 
[Lt  engineers  that  all  contracts 
jarded  after  June  12,  in  which 
;>  government  participates,  must 
)igate  the  contractor  to  conform 
:. whatever  hour  and  wage  condi- 
tiis  may  be  imposed  by  Congress. 
l|e  instructions  were  issued  on 
rhority  of  Director  of  Procure- 
ant  C.  J.  Peoples, 
.^tate  contracts  will  contain  a 
ipulation  similar  to  the  follow- 
i:  which  has  been  added  to  con- 
:;ct  forms  for  forest  highway 
ftrk  now  advertised  by  the  Bu- 
■  u  of  Public  Roads: 

"Bids    are    requested    on    the 
pasis   that    of   subsequent     leg- 
slation    shall     require    observ- 
ince   of   minimum    wages   and/ 
ir   maximum   hours   of  employ- 
nent    and  or    limitation    as    to 
ige    of    employes     in    the    per- 
ormance    of    government    con- 
racts  any  contract  entered   in- 
0  shall  be  subject  to  modifica- 
'ion  to  accord  with  such  statu- 
ory  requirements  to  the  extent 
luthorized   or   required  by  law." 
'he   order   affects    all    California 
I'te  jobs    now   advertised   except- 
*    five    small    oiling    contracts 
vich    are    financed    entriely    from 
;lioline  tax  funds, 
'following   are   the   contracts   for 
vich  new  bid  opening  dates  were 

Sonoma  County:  Widening  and 
'ing  1.2  miles  in  the  city  of  San- 
:Rosa;  postponed  from  June  26 
'July  3. 

Siskiyou  County.  Grading  S.2 
les  between  Cougar  and  4  miles 
ithea.st  of  Grass  Lake  Station; 
'itponert  from  June  26  to  July  3. 
Stanislaus  County.  Grading  and 
'ifaring  (roadmix)  4.5  miles  be- 
■'en  Newman  and  south  of  Crows 
iding:  postponed  from  June  Ifl 
■July  3. 

Jiiverside  and  San  Bernardino 
-.unties.     Asphalt    treatment     on 


in    Sacramento    and    tomorrow    in 
r   June  26  and  27   have    been   can- 


EUREKA  VOTES 

$65,000  BONDS 

A  bond  issue  of  $65,000  for 
construction  of  a  civic  audito- 
rium was  approved  by  Eureka 
vcjters  at  a  special  election  this 
week.  The  buildinq  is  to  be 
erected  on  a  site  at  Eleventh 
and  F  streets  now  owned  by  the 
school  district.  Preliminary 
plans  for  the  auditorium  have 
been  prepared  by  Architects 
Newton  Ackerman  and  Frank 
Georgeson   of   Eureka. 


33.5  miles  between  6  miles  north 
of  Blythe  and  Vidal;  postponed 
from  June  20  to  July  11. 

Los  Angeles  County.  Grading 
and  paving  2.1  miles  on  Cerritos 
Avenue  between  Los  Angeles  St. 
and  Artesia  Ave.;  postponed  from 
June  27  to  July  11. 

Ventura  and  Los  Angeles  Coun- 
ties. Grading  and  paving  5.6  miles 
and  widening  two  brid/jes  between 
Little  Sycamore  canyon  and  En- 
cinal  cayon;  bid  opening  July  li 
as  originally  scheduled,  but  under 
new   regulations. 


COLLINS  CHAIRMAN 

OFS  F   ENGINEERS 


Frank  Collins  of  Pan-Aniorican 
Engineering  Company,  Mills  Bldg  . 
has  been  elected  chairman  of  the 
San  Francisco  Section,  American 
Society    of    Mechanical    Engineers. 

for  the  year  19:* '"•" 

for  the  ensuing  year  are  Robert  T.. 
Grutzmacher.  vice-chairman:  K.  B. 
.•\nderson,  secretarv-trm^n  — 
Grutzmacher  is  with  Natural  Gas 
Efiuipment.  Inc..  1123  Har'-i=nn  Pt  . 
and  Mr.  Anderson  with  Coast  In- 
dn.strial  Gas  Co.,  225  Bush  street. 


SEGREGATE  BIDS 
ON  REBUILDING 
LOWELL  SCHOOL 


City   Splits    Contracts    In 

Readvertising 

Project 


Reconstruction  of  Lowell  High 
School,  estimated  to  cost  approxi- 
mately ^Sl,700,  has  been  advertis 
ed  by  the  San  Francisco  Depart- 
ment of  Public  Works  under  seven 
segregated  contracts.  Bids  on  three 
contracts  will  be  opened  Wednes- 
day, June  26,  and  on  the  remaining 
four  Friday,  June   2S. 

Work  for  which  proposals  will 
be  received  June  26  includes  gen- 
eral work,  to  cost  $40,000;  orna- 
mental iron  and  steel,  to  cost  *ti,- 
700;  and  brick  work,  cost  of  which 
is  estimated  at  approximately  $7,- 
000. 

On  June  2S  the  Department  will 
open  bids  for  metal  furring,  lath- 
ing and  plastering,  estimated  lO 
cost  $18,000;  slate  blackboard: 
cork  and  linoleum  to  cost  $4,500; 
sheet  metal  work,  estimated  at  $3,- 
500;  and  roofing,  cost  of  which  is 
set  at   approximately  $2,000. 

Work  includes  repairing  fire 
damage  to  drawing  rooms,  attic, 
roofing,  ceiling  and  other  portions 
of  the  building.  L.  H.  Nishkian  is 
engineer  for  the  project. 

The  project  previously  was  ad- 
vertised under  a  single  general 
contract,  but  bids  received  at  that 
time  exceeded  the  funds  available 
for  the  work  and  were  rejected. 
At  that  time  L.  H.  Petersen  sub- 
mitted the  low  proposal,  at  $140,- 
3S2. 

The  school  is  located  on  the 
block  bounded  by  Hayes.  Ashbury, 
Grove  and  Masonic  Avenue. 


WATER  MEASUREMENT 
BULLETIN  PUBLISHED 


"Measuring  Water  for  Irrigation" 
is  the  title  of  a  bulletin  ju'='  "•■ 
lished  by  the  Agricultural  Experi- 
ment Station  of  the  University  o*' 
California.  J.  E.  Christiansen,  jun- 
ior irrigation  engineer,  is  the  au- 
thor. The  materi'il  has  hp"n  n-e- 
pared  primarily  for  fo-^^-^-o  rut^h- 
tenders  and  county  agents,  but  in- 
'■'••'l"s  an  explanation  of  soni"  n— "■• 
cip'es    of   water   nieasurempr't   a"d 

ponio  methods   which    will   <"•" 

students  and  engineers. 


PACIFIC    CONSTRUCTOR 


ICKES  ORDERS 
COULEE  DAM 
PLAN  CHANGES 


M-W-A-K  Contract  Revised  to 

Lay  Foundation  For 

High  Structure 


Plans  for  Grand  Coulee  Dam 
have  been  altered  extensively  un- 
der an  order  approved  b^  Secre- 
tary of  the  Interior  Ickes.  The  or- 
der calls  for  construction  up  to  a 
height  of  177  feet  of  the  complete 
section  for  the  475-ft.  dam  ulti- 
mately  contemplated. 

Tne  work  now  under  contract 
called  for  construction  of  a  297-ft. 
power  dam  and  a  permanent  cof- 
ferdam, both  of  which  eventually 
would  be  incorporated  into  the 
larger  structure.  The  latter  will 
create  a  reservoir  15  miles  long 
to  store  5,200,000  acre-ft.  jf  water 
for  use  in  irrigating  about  1,200,- 
000  acres  of  arid  land  in  the  Co- 
lumbia Basin  and  installation  of 
power  generators  with  a  capacity 
of  1,890,000  kw.  The  revised  plans 
abandon  immediate  power  develop- 
ment. 

When  the  Grand  Coulee  contract 
was  let  it  was  planned  to  construct 
a  low  dam  for  hydro-electric  power 
production  pending  the  time  when 
the  Columbia  Basin  project  should 
be  developed  completely.  Since 
then  authorization  of  other  power 
dams  in  the  Pacific  Northwest  have 
reduced  the  need  for  an  immediate 
power  development  at  Grand  Cou- 
lee. Another  consideration  in  mak- 
ing the  change  was  that  the  en- 
gineering problems  connected  with 
bonding  the  proposed  high  dam  to 
the  low  dam  as  now  being  built 
would  be  much  more  serious  than 
those  connected  with  bonding  it  to 
the  flat  foundation  surface  now 
planned.  Since  excavation  has  been 
under  way,  rock  slides  from  the 
cUfSs  above  the  streambed  have 
demonstrated  the  advisability  of 
completing  the  full  foundation  for 
the  high  dam  immediately  to  avoid 
the  future  necessity  of  duplicating 
excavation  work. 

W;jrk  done  by  the  contractors, 
Silas  Mason  Company,  Inc.,  Walsh 
Construction  Co.,  and  Atkinson- 
Kler  Co.  to  date  can  be  utilized 
fully  without  waste  in  construction 
of  the  dam  now  planned.  Of  the 
$15,000,000  allotted  by  PWA  tor 
Grand  Coulee,  nearly  $8,000,000  has 
been  spent  at  the  damsite  in  ex- 
cavating and  other  preparations 
for  actual  mixing  and  pouring  of 
the  concrete. 

The  low  dam  at  Grand  Coulee 
would  have  cost  $63,000,000  togeth- 
er with  installation  of  generating 
equipment.  Engineers  of  the  Bu- 
reau of  Reclamation  estimate  that 
the  revised  plans  will  call  for  some- 
what less  expenditure.  While  no 
generating  equipment  is  called  for 
in  the  new  plans  foundations  will 
be  built  for  both  power  houses 
planned  in  connection  with  the 
proposed  high  dam.  Original  plans 
called  for  the  construction  of  only 
one  of  these  power  houses. 


$400,000  Courts 
Building  Planned 
By  Monterey  Board 


Monterey  county  supervisors 
have  directed  Architects  Charles 
Butner,  Salinas,  and  Robert  Stan- 
ton, Pebble  Beach,  to  prepare 
sketches  of  a  new  county  court 
house  to  cost  $400,000. 

The  supervisors  hope  to  obtain 
a  PWA  grant  of  45  per  cent  of  the 
cost  and  to  finance  the  balance 
through  a  bond  issue.  The  bond 
proposal  probably  will  be  submit- 
ted at  an  election  August  13,  the 
Kame  date  as  the  bond  election 
for  financing  new  construction  at 
state  institutions. 

A  tentative  site  has  been  select- 
ed in  Salinas  on  county-owned  prop- 
erty on  Cayuga  St.  between  How- 
ard and  West  Alisal. 

The  supervisors  also  have  au- 
thorized Architect  Butner  to  draw 
plans  for  a  small  wing  addition  at 
the  Monterey  county  hospital  to 
relieve   overcrowding. 


Sacto.  Exchange 
Display  Dwelling 
Cost  $12,258 


Pinal  cost  of  "Lucky  Manor",  the 
display  home  sponsored  by  the  Sac- 
ramento Builders'  Exchange,  is  $12- 
182,  according  to  a  report  by  Mar- 
tin C.  Bolts,  treasurer  of  the  Mod- 
ernize Sacramento  Committee.  The 
home  is  now  open  for  inspection. 

The  campagin  budget,  including 
cost  of  the  house,  is  $15,000. 

Bolts'  statement  shows  the  re- 
ceipts from  ticket  sales  to  date 
are  $10,258.35.  Unreported  sales  are 
estimated  at  $2,000,  making  a  total 
estimated  income  of  $12,258.35.  An 
additional  income  from  ticket  sales 
of  $4,516.65  will  be  required  to  meet 
all  campaign  costs  and  refund  $1,- 
775  which  the  campaign  commit- 
tee advanced.  This  advance  was 
the  balance  of  proceeds  realized  in 
public  auction  of  the  modernize 
"Inspiration  House,"  sponsored  by 
the  Exchange  last  fall. 

Allyn  L.  Burr,  chairman  of  the 
campaign  committee,  said  the  group 
hopes  to  restore  the  original  fund 
balance  and  use  it  in  another  Bet- 
ter Housing  program  later  this 
year. 


BAKERSFIELD  SCHOOL 
BUILDING  PROGRAMMED 


Bakersfield  school  directors  have 
approved  a  building  program  total- 
ing $106,275  to  be  started  this  year. 
Projects  include  a  classroom  add' 
tion  to  Longfellow  school  to  cost 
$30,000  and  new  building  at  Emer- 
son school  costing  $41,000.  Archi- 
tects Chas.  Biggar  and  E.  J.  Sym- 
mes  have  been  commissioned  to 
prepare  plans. 


STATE  TO  LET      | 
OILING  JOBI 


Five    Contracts     Pending    I 

Northern  California 

Counties 


Bids  on  five  State  highway  pri 
ects  Involving  asphalt  treatme:, 
will  be  opened  in  the  next  t\ 
weeks,  four  by  district  enginee' 
and  one  by  the  State  Highw: 
Commission  in  Sacramegto.  T 
projects  are  located    as  follows: 

Butte,  Colusa  and  Glenn  Con 
ties:  Approximately  41  miles  of  1.; 
uid  asphalt  treatment  at  six  dj 
ferent  locations.  The  work  wi 
require  a  total  of  about  735  tons  i 
liquid  asphalt.  C.  H.  Whitmon: 
district  engineer  at  Marysvil, 
will  open  bids  June  24. 

Tuolumne  County:  About  2: 
miles  of  Hqnid  asphalt  treatmei 
between  Hump  Siding  and  Sonoi 
Pass.  Approximately  385  tons 
liquid  asphalt  will  be  requlri 
Bids  will  be  opened  June  24  i. 
R.  E.  Pierce,  district  engineer  i 
Stockton.  I 

Amador  and  'Alpine  Countie*' 
About  21.9  miles  of  asphalt  tre 
ment  between  Cooks  Station  a 
Picketts.  Work  will  require  'i. 
tons  of  liquid  asphalt.  Bids  (xn  11 1 
project  will  be  opened  June  25 !; 
Stockton  by  District  Engineer  r 
E.  Pierce.  ' 

Siskiyou  County:  Applying  Claj 
"B"  seal  coat  on  approximately  1 
miles  between  D  o  r  r  i  s  "and  fol 
tenths  of  a  mile  east  of  Mt.  Ii 
bron.  The  work  involves  170  to' 
of  liquid  asphalt  and  2,020  tons  i 
screenings.  P.  W.  Haselwood,  d, 
trict  engineer  at  Redding,  will  ilj 
en  bids  July  2.  ■ 

Plumas  County:  About  59.4  mh 
of  asphalt  treatment  at  five  diffi: 
ent  locations  in  the  county.  T 
work  requires  1,297  tons  of  Uqii 
asphalt.  Bids  will  be  opened ;( 
Sacramento  July  3  by  the  Stt 
Highway   Commission.  '._ 


PAVING  BRICK 

STANDARD  REVISI 

Simplified  Practice  Recommen ' 
tion  Rl-35,  Vitrified  Paving  Brii 
has  been  accorded  the  required  i, 
gree  of  acceptance  by  the  indusij 
and  became  effective  June  15,  1£ 
according  to  an  announcement  i 
the  Division  of  Simplified  Practln 
National  Bureau  of   Standards.    ■ 

The  original  Simplified  Pract' 
Recommendation,  covering  the  ■ 
es  and  varieties  of  vitrified  pav., 
brick,  was  formulated  by  the  ; 
dustry  in  1922.  The  current  r( 
sion  was  proposed  and  develoj 
by  the  Permanent  Committee 
the  Simplification  of  Varieties  i 
Sizes. 

Until  ready  in  printed  form,  C( 
plimentary  copies  of  this  Sim 
fied  Practice  Recommendation, 
mimeographed  form,  may  be 
tained  from  the  Division  of  S 
plified  Practice,  National  Bun 
of  Standards,  Washington,  D.  C 
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PERMIToS  AMD  eOM^RACT; 


8AN  FRANC 

(SCO  COUNTY 

4(    Owner 

(• 

'onlractor 

Amt. 

(i    ('onnci-N 

IIii 

cnciKarcIt 

30(1(1 

«      KIllMHIIlHtUl 

Owner 

10000 

,S    Stnni'H.Hi 

(ivvnir 

nono 

8.  Snllic 

Owner 

.i(i(i| 

,«    SaniP 

Owner 

300(1 

;«.!  Sanip 

Owner 

3000 

S   Naylor 

Owner 

7500 

,»  Union 

Early 

6000 

,9  Y    M   O   A 

Wasner 

42.S0(F 

,5  Heyman 

Ijlndsay 

39r,0 

,9   MorRan 

M 

eInlierKer 

3000 

9  Austin 

Owner 

3000 

,:i   Heynmn 

I^lndsay 

39nn 

11   Heyman 

Undsay 

3000 

ii  Chan 

Owner 

1100 

!i   Heyman 

Lindsay 

3950 

n   h.  C  Archbishop 

Coburn 

1000 

0:  McKales 

Owner 

8000 

111  Lurie 

Jones 

1000 

11   Strand 

Owner 

8000 

n  Clnrk 

McSheey 

2687 

ifELLING 

5")     W  PACHECO  ST.    50   S  Dewey 

"Blvd.     One-story     and     basement 

frame  dwelling, 
iner — I.  M.  Conners,   1830  19th  Ave., 

9an  Francisco, 
nltect — Not  Given, 
'(tractor  —  D.   G.    Huenergardt,    120 

jMontalvo  St.,   S.   F.  $3000 


I  ELLING 

))  NW  GREEN  and  Calhoun;  2- 
story  and  basement  frame  dwell- 
ing. 

'ler— Dr.  Hans  Klussmann,  <)"i!) 
Clayton   Street. 

nltect— Louis    Schalk,    %    owner. 
;  $10,000 

Jelling 

>.)  S  CAYUGA  250  E  Geneva  Ave.: 
|One  -  story  and  basement  frame 
dwelling. 

yer — Stoneson    Bros..    1630    Ocean. 

nltect— Chas.    Strothoft.    %    owner. 

'  $3,000 

TELLING 

{)  S  CAYUGA  200  E  Geneva  Ave.; 
|one  -  story  and  basement  frame 
idwelling. 

liier— Stoneson    Bros.,    1630    Ocean. 

filtect— Chas.    Strothoff,    %    owner. 

$3,000 


lELLING 

*)  S  CAVUGA  225  E  Geneva  Ave.; 
,one  -  story  and  basement  frame 
dwelling. 

er— Stoneson  Bros..  1630  Ocean, 
iiltect— Chas.  strothoft,  %  owner. 
i  "  $3,000 


JELLING 

,)     E  27th   AVE  50  N   Vicente:    1- 

I'tory   and   basement   frame   dwell- 

ling. 

tter— Stoneson    Bros.,    1630    Ocean, 
nltect— Chas.    Strothoft,    %    owner. 

!  $3,000 

,!'ERATIONS 

)      437-39    POWELL    Street:    alter 

restaurant. 

ler— Tiny  Naylor,   premises. 

nltect- A.     R.    Williams,    251    Post 

^'"^f'  $7,500 


:VICE    STATION 

)     NW  TENTH   ST.   and    Mission; 

one-story  steel   service   station. 

ler— Union   Oil   Co.,    Mills    Bldg. 

IS  by  Owner. 

tractor— Fred    J.     Early.     Jr.,      361 

Pine   Street.  j6.000 


cLun   iious'E 

(591)     E    BUCHANAN    100    9    Geary; 
two-story    frame    clubhouse. 

Owner — Y.   M.   C.   A.  of  San   Krancisco 
,tru,HteeK,    220    Golden    Gate    Ave. 

Archltect-rl'^red.     H.     Meyer,     Under- 
wood  Bldg. 

Contractor — Geo.    Wagner    anrl    K.     E. 
Parker  Co.,    181    South    Park. 

$42,800 


DWELLING 

(592)  E  27th  AVE.  50  S  Cabrlllo;  1- 
.stnry  and  basement  frame  dwell- 
ing. 

Owner— Heyman   Bros.,  742  Market  St. 

Architect — R.    R.    Irvine,    %    owner. 

Contractor — C.  T.  Llnd.say,  140  Du- 
boce  Avenue.  $3,950 


ALTERATIONS 

(593)  888  MARKET  ST.;  alter  store. 
Owner — Morgan  Jewelry  Co.,  premises 
Architect— Bliss    &    Fairweather,    1001 

Balboa  Ave. 
Contractor — H.     S.     Melnberger,     956 

Folsom    Street.  $3,000 


STORE 

(594)     NE   CHURCH  AND   DAY   STS. 

One-story  frame  store. 
Owner— Geo.  Austin,  2401  Jackson  St., 

San  Francisco. 
Architect  —  Ed.    Musson    Sharpe,    625 

Market  St.,  San  Francisco.       $3000 


DWELLING 

(595)     E   WEBSTER    ST.    100    N    Bay. 

One-story    and      basement     frame 

dwelling. 
Owner  —   Heyman   Bros., 

St.,  San  Francisco. 
Architect — Not  Given. 
Contractor — C.  T.  Lind.say 

Ave..    San   Francisco. 


742  Market 


140  Duboce 
$3950 


DWELLING 

(596)  W  DUNSMUIR  ST.  165  N 
Silver  Ave.  One-story  and  base- 
ment  frame   dwelling. 

Owner  —  Heytnan  Bros.,  742  Market 
St.,  San  Francisco. 

Architect — Not    Given. 

Contractor- C.  T.  Lindsay.  140  Duboce 
Ave.,    San    Francisco.  $3000 


ALTERATIONS 

(597)  NO.  5  AND  7  KEYBS  ALLEY. 

Alter  flats. 
Owner— Lacke   Chan.    947  Jackson   St., 

San    Francisco. 
Architect — Not    Given.  $1100 


DWELLING 

(598)     E  WEBSTER  ST.  75  N  Bay  St. 

One-story     and    basement     frame 

dwelling. 
Owner  —   Heyman    Bros.,    742   Market 

St.,  San  Francisco. 
Architect — Not  Given. 
Contractor — C.  T.  Lindsay,  140  Duboce 

Ave.,    San    Francisco.  $3950 


ALTERATIONS 

(.i99)     NO.    719    VAN    NESS    AVE    SO. 

Alter  hall. 
Owner — Roman     Catholic     Archbishop. 

9r    Contractor. 
Architect — Not    Given. 
Contractor — Ira    W.    Coburn    Jr.,    204S 

Market  St..  San  Francisco.       $1000 


STATION 

(600)     NW    TWENTY-FOURTH   AND 

Valencia   Sts.     One-story   Class   A 

service  station. 
Owner  —  McKale's     Inc..     1002     CTaus 

Spreckels  Bldg.,  San  Francisco. 
Architect — Not   Given.  $8000 


ALTERATIONS 

(601)     NO.  429  BUSH  ST.     Alter  hotel 

Owner— The   Lurle  Co..   333   Montgom- 
ery St.,   San   FranclBco. 

Architect— Not  Given. 
Contractor— Paul  K.  Jones.  GC6  Mlfislon 
St.,    San   Francisco.  $1000 


FLATS 

(602)  W  TWENTY-FIFTH  AVE.  254 
N  Fulton  St.  Two-story  and  base- 
ment frame   flats. 

Owner— T.  I.  Strand,  670  Victoria  St.. 
San   Francisco. 

Architect— Not   Given.  $8000 


REPAIRS 

(603)  NO.  2245  LARKIN  ST.  Repair 
fire   damage   to   apartments. 

Owner— Fred  J.   Clark,   Premises. 

Architect— Not  Given. 

Contractor— J.  B.  McSheehy.  137  Clif- 
ford  Terrace.,    S.    F.  $2687 


ALAMEDA   COUNTY 


No 
(384 
385 
386 
387 
388 
389 
.190 
391 
392 
393 
394 
395 
396 
397 
398 
399 
400 
401 
402 
403 
404 
405 


Owner 
)     Delabriar 
City 

Potter 

Chesney 

Ingram 

Bern  is 
Shock 
Variety 
Herrick 
Gellette 
State 
State 
Reynolds 
Filippi 
Fong 
Rainier 
Brock 
Westling 
Dean 
Selbald 
Woolsey 
Conti 


Contractor  Amt. 
Owner       2750 

Rose  13S3 
Bristol  6000 
Owner       4000 

Owner  2000 

Owner  3250 
Owner      4000 

QRS  1001 
Webb       2100 


Confer 

Overaa 

Overaa 

Grubb 

Owner 

Owner 

Moore 

Independent 

Windsor 

Owner 

Owner 

Dildien 

Faramia 


1058 
1190 
3100 
2400 
1600 
1400 
3000 
7000 
2000 
1400 
1000 
2800 


STATION 

(384)  2547  E-TWENTY  -  SEVENTH 
St..  OAKLAND.  One-story  con- 
crete  service   station. 

Owner — A.    Delabriandias,    Premises. 

Architect— Not  Given.  $2750 


FIELD   HOUSE 

(385)       CITY     PARK.     PIEDMONT; 

field    house. 
Owner— City  of  Piedmont. 
Architect — Not    Given 
Contractor— A.   H.   Rose.   478  25th   St.. 

Oakland.  $1383.00 


DWELLING 

(386)  1065  WINDSOR  AVE..  PIED- 
MONT;   dwelling. 

Owner— R.   A.    Potter. 

Architect— Miller  &  Warnecke,  Oak- 
land. 

Contractor— Mark  Bristol  &  Co..  103S 
McKinley  Ave.,   Oakland.         $6,000 


DWELLING 

(387)  5960  ASCOT  DR..  OAKLAND; 
two-story    5-ronni    dwelling. 

Owner  and  Contractor — R.  H.  Ches- 
ney,  942  Vermont  St.,   Oakland. 

Architect— E.  L.  Snyder,  2101  Shat- 
tuck   Ave..   Berkeley.  $4000 


DWELLING 

(388)  64  HERMOSA  AVENUE,  OAK- 
LAND;  one-story  5-room  dwell- 
ing. 

Owner  and  Builder — W.  S.  Ingram.  67 
Norman    Lane,    Oakland. 

Architect — Not    Given.  $2000 


PACIFIC    CONSTRUCTOR 


DWELLING 

(389;      554!)    SNAKK    RO..    OAKLAND! 

one-story    5-room   dwelling. 
Owner    and    Builder— Kred    L.    Bemis. 

9S5    Post   St..   San  Francisco. 
Architect — Not    Given.  $3250 

DWELLING 

(390)  2909  SffASTA  ROAD,  BERKE- 
LEY; 1-story  4-room  frame  dwell- 
ing and  parage. 

Owner — N.  W.  Shock.  1347  La  Lonia, 
Berkeley. 

Architect— C.  H.  Treichel,  696  Cleve- 
land   St..   Oakland.  $4.n00 


SIGN 

(391)  5556  COLLEGE  AVE.,  OAK- 
LAND;   electric   sign. 

Owner — The    Varsity,    premises. 
Architect — Not    Given 
Contractor — Q.R.S.     Neon     Corp.,     690 
Potrero  Ave..   San  Francisco. 

$1001 

DWELLING 

(392)  4633  DAVENPORT  AVENUE. 
OAKLAND;  one  -  story  six  room 
dwelling    (unfinished). 

Owner — F.  H.  Herrick,  4747  Daven- 
port   A.'e..    Oakland. 

Architect — Not   Given. 

Contractor — Webb  and  Whalin.  2930 
22nd    Ave..    Oakland.  $2100 

RESIDENCE 

(393)  191  SANDRINGHAM  ROAD, 
PIEDMONT.  Two-story  9-room 
residence   and   garage. 

Owner  —  R.    C.    Gellette.    5S56    Picardy 

Drive,  Oakland. 
Architect— F.    L.    Confer.    2812    Russell 

St.,  Berkeley. 
Contractor — F.    W.    Confer,    1328    Arch 

St..   Berkeley.  $ 


ALTERATIONS 

(394)      NO.   705  THIRTV-EIGHTH  ST. 

OAKLAND.     Alterations. 
Owner — State  of  California,   Premises. 
Architect — Not  Given. 
Contractor — Carl    Overaa.    2105    Roose- 


velt Ave..    Richmond.  $1058 

ALTERATIONS 

(395)  NO.  715  THIRTY-EIGHTH  ST., 
OAKLAND.     Alterations. 

Owner — State    of   California.    Premises 
Architect — Not  Given. 
Contractor— Carl    Overaa,    2105    Roose- 
velt Ave.,    Richmond.  $1190 

DWELLING 

(396)  NO.  10515  B-ltEED  AVE.,  OAK- 
LAND. One-story  5-room  dwell- 
ing and  one-story  garage. 

Owner— E.    Peynolds,    1801    109th    Ave., 

Oakland. 
Architect — Not   Given. 
Contractor— Jas.    B.   Grubb.    1801    1091b 

Ave..  Oakland.  $3100 

DWELLING 

(397)  NO.  S7l  STANFORD  AVENUE. 
OAKLAND.  One-story  five-room 
dwelling. 

Owner— D.   Filippi.   1016  61st  St.,  Oak- 
land. 
Architect— Not    Given.  $2100 

DWELLING 

(39S)  NO.  X76  THIRTIETH  STREET, 
OAKLAND.  One-story  8-room 
dwelling  and  one-story  garage. 

Owner— Richard  Fong.  650  10th  St.. 
Oakland. 

Architect— Not   Given.  $1600 

ALTERATIONS' 

(399)  NO.  751  E-EIGHTH  ST.,  OAK- 
LAND.    Alterations. 

Owner — Rainier    Brewing    Co..    Preni. 

Architect — Not    Given. 

Contractor — John  J.  Moore.  354  Ho- 
bart   St..    Oakland.  $1400 


ST.VTION 

(400)     NO.    1101    UNIVERSITY    A\'E.. 

BERKELEY.       One-Story     steel 

service  station. 
Owner  —  C.   W.    Brock.   Genevieve   A. 

Chas.    S.    and    Clarence    R.    Bren- 

nan  . 
Plans  by   Standard   Oil  Co.,    225   Bush 

St.,    San   Francisco. 
Contractor — Independent    Iron    Works, 

821  Pine  St.,  Berkeley.  $3000 


DWELLING 

(401)  NO.  37  HILLWOOU  PLACE, 
OAKLAND.  Two-story  7  -  room 
dwelling. 

Owner — L.  .^L.  Westling.  801  Wesley 
Ave.,  Oakland. 

Architect — Not  Given. 

Contractor — Geo.  Windsor.  92S  Kings- 
ton Ave.,   Piedmont.  '57000 


ALTERATIONS 

(402)     NO.    3440  FOOTHILL    BLVD., 

OAKLAND.  Alterations. 
Owner — J.  P.  Dean,  5533  Morse  Drive, 

Oakland. 

Architect— H.  F.  Slocombe,  1331  Monte 

Cresta  Ave.,  Oakland.                $2000 


DWELLING 

(403)     NO.  8815  'PLYMOUTH  STREET 

OAKLAND.        One-story      3-room 

dwelling. 
Owner — Chas.    C.    Seibald.    Premises. 
Architect— Not   Given.  $1400 


DWELLING 

(404)     NO.      6015-17-19-21       SHAFTEK 

Ave..    OAKLAND.      One-story    13- 

room   dwelling. 
Owner — Leon  H.  Woolsey.  6001  Broad- 
way.   Oakland. 
Architect — Not   Given. 
Contractor — Dildine    &    McKibben,    350 

63rd  St.,  Oakland.  $10,000 


DWELLING 

(405)  NO.  1633  CTIRTIS  ST.,  BER- 
KELEY. One-story  5-room  frame 
dwelling  and   garage. 

Owner — Victor  Conti.    Premises. 

Architect — Not   Given. 

Contractor — John  Faramia,  877  Madi- 
son St..  Albany.  $2800 


BUILDING  CONTRACTS 

SAN    FRANCISCO   COUNTY 

109 

Shalnwald 

Johnson 

2879 

129 

Latham 

Murray 

170 

130 

Williams 

Jensen 

14650 

131 

Porter 

McCabe 

8650 

132 

Bielawski 

Tipton 

165 

136 

Weith 

Sorensen 

210 

137 

Saxon 

Batchelor 

98 

PAINTING 

(129)     NO.  242  SEVENTEENTH  AVE. 
All   w^ork    for   painting    exterior   of 
residence  and   replace  deteriorated 
flue   casing. 
Owner — Arthur   J.    and    Clara   W.    La- 
tham,  Premi-ses. 
Architect — Not  Given. 
Contractor — John  J.  Murray,  35  Jersey 

St.,    San   Francisco. 
Filed  June  12.  '35.     Dated  June  10,  '35. 
HOLC  Contract. 

TOTAL  COST,  $170 
Bong.  $170.  Surety.  Hartford  Acci- 
deV-  &  Indemnity  Co.  Limit,  for- 
feit,  none.     Specifications  only  filed. 


SHOP  AND   OFFICE 

(130)  -NW  BRYANT  S'f.  .^.ND  OAK 
Grove  Ave.  All  ■work  for  one- 
story    -ihop   and   office   building. 

Owner Oliver    J.    and    Leontine    M.     , 

Williams.    745   Bryant    St.,    S.    F.        ■..] 

Architect — Harold  C.  Ferree.  435  Valle  » 
Vista  Ave.,  Oakland.  MkI 

Contractor — G.  P.   W.  Jensen  &  Sons.^i 


320   Market    St..    San,  Francisco. 
Filed  June  12,   '35.     Dated  June  4,  '3 

On  15th  of  each  month 75' 

Completed,      sum     sufficient     to 

bring  payment  to   75' 

Usual  35  days Balanc 

TOTAL  COST,  $14,6; 
Bond,  $7325.  Surety.  Columbia  Casu 
alty  Co.  Limit.  50  working  days.  For 
feit,  none.  Plans  and  specification 
filed. 


DWELLING 

(131)  S  NORTH  P-^INT  154  W  Bi 
chanan;  two-^tcy  and  basemei 
frame  dwelling. 

Owner — Dr.  C.    C.    Porter,    135  Alhan 

bra    Street. 
Architect — Not    Given 
Contractor — James     W.     MiCalif,     71 

UUoa    Street. 
Filed  June  13,   '35.   Dated  June  12.  '3 

When    roof    is   on    $2,6ii 

Brown    coated    2.00 

Completion     2.00 

Usual   35   days   2.00 

TOTAL,  COST,    $8,(5:, 
Limit,    90   working   days. 
PAINTING 

(132)  199    15th    AVE.;    painting    e\ 
rior  wood   work  and  metal  wfu 

Owner — Margaret    Bielawski,    199    151 

Avenue. 
Architect — Not    Given 
Contractor — Tipton    &   Soanes. 
Filed.  June  13.   '35.  Dated  June  12,  '3 
HOLC   Contract. 

TOTAL  COST,  $165.ri 
Bond,  $165.  Sureties.  The  Fidelity  * 
Casualty  Co.  of  New  York.  Sped, 
fications   filed. 


SERVICE    STATION 

(38)  MARKET  and  Buchanan;  ser 
vice  station  at  above  address  (ex 
cept  steel  building  to  be  furnish  ; 
ed  and  erected  by  others:  pumpsr 
tanks,  etc..  to  be  furnished  by  th  i 
owner;  asphalt  paving  by   others. v 

Owner — Union  Oil  Co.  of  Californian 
220   Bush  Street.  ' 

Architect — Not    Given 

Contractor— Robt.  P.  Kelly,  2227  20111, 
Avenue. 

Filed  June   14   '35.    Dated  Apr.   24.  '35' 

Within    5    days   of  acceptance 75?5 

Usual    35   days 25K> 

TOTAL    COST.    $6.27,1 

Bond.    $6,276.     Sureties.    Coast    Suretri 

Corp.;     Limit,     35    days.      Plans    ar.c, 

Spec,   filed. 


SERVICE    ST.'^TION 

(39)  TENTH  and  Mis.<;ion  Sts.;  ser^^ 
vice  station  at  above  address  (ex. 
cept  steel  building  to  be  furnish : 
ed  and  erected  by  others;  pumps 
tanks,  etc..  to  be  furnished  by  th.' 
owner;  asphalt  paving  by  others.; 

Owner— Union  Oil  Co.  of  California. 
220   Bu.sh   Street. 

Architect — Not    Given 

Contractor — Fred  J.  Early,  Jr.,  3fi 
Pine    Street. 

Filf'l  June  14.   '35.    Dated,  May  2S. 

Within    5   days   of  acceptance 7 

LTsual    35   days 2.v 

TOTAL   COST,    $4,981.0 

Bond,   $4,981.     Sureties,  Columbia  Caf  , 

ualtyCo.     Limit.    35  days.     Plans  am 

Spec,    filed. 


DWELLING 

(40)      S   KIRKHAM  135   W   15th  Ave. 
one  -  story    and    basement    fram 
dwelling. 
Owner— Harry  J.   Daniels.   1701  Sutte 

Street. 
Architect — C.  O.  Clausen,  746  46th  Av 

enue. 
Contractor — James    E.    Fennell. 
Filed  June  14.   '35.    Dated  June  12,    3 

Completion    of    roof 26^ 

Brown    coated    J^^ 

Completed   and    accepted 2=/. 

U     Usual    35    days --^l^' 

I  TOTAL  COST.   $4.3o 

fc-     Limit.    Sept.    15,    1935. 


PACiFIC    CONST  [<UCTOR 


)       22     [lom.K     UOAl),     KitUcIpv; 

.luclMnit. 

irr— Harriett  If.  and  Winifred  C. 
il.iird.  Hi  IlrldKc  Itoad,  ni'fk.'lc'.\ . 
.ii.i'l  — W.  W.  Wurslor,  2nii  ('.ill- 
iril.i  St.,  San  Kranclsco. 
M.|oi— Walter  Sonnsen,  2  !)  4  D 
I  (liiKint  Ave.,  Oakland. 
riirie   m.   '3.';.   Dated  June  H.    M.-i. 

implete    $ln,7'l.^.n'l 

I     coat     pla.sler 10,74.'>.00 

■inTilellnn     ,.. 10. 74.'). on 

II. il    Sr,    ila.VH 10, 74.';. on 

TOTArj  COST.    $42.'.isil.(in 
il.    Nn.    1,    i:i:!.-,.      I'liins   and    Spec. 


ALTKISATIONS 

•13C)     NO.  1030  KANSAS  ST.  All  work 
for    palntinR    exterior    of    dwelllnK 
I       and  repairing  pla.ster  of  Ijathroom 
I       celling. 

bwner — Anna  M.   Welth,   Premises. 
Architect — Not   Given, 
bontraetor  —  J.    Wm.      Sorensen,     42 
f       Dvvlght  St.,  San  l<Yanci.sco. 
Piled  Juno  IS,  '3r,.     Dated  May  12,  '35. 

miLC  Contract, 
t  TOTAL,   COST,    .$210 

Bond,  $2in.  Surety.  Coast  Surety  Corp. 
Limit.  I'orfeit,  none.  Spcciflcations 
|)nly  llled. 

kLTERATIONS 

l';i37)  NO.  342  TV/FNT  >'  FOURTH 
Ave.  Ail  work  foi  ir.terior  and  ex- 
terior painting  and  niiscellaneou.s 
repairs    to   dwelling. 

^wner — George  and  Madelon  Saxon, 
Tremises. 

Vrchitcet — Not  Given. 

:!ontractor— G.  H.  Batchelor  &  Son. 
4.i0  Hayes  St.,  San  Francisco. 

'■■lied  June  1,S.  '35.     Dated  June  12,  '35. 

I   HOLC  Contract. 

t  TOTAL   COST,    JOS.?."-. 

[*)nd.   $98.7.").     Surety,   Hartford   Acci- 

lent  &  Indemnity  Co.     Limit,   forfeit, 

plans    and     specifications     none. 


ALAMEDA   COUNTY 


"Jo.  Owner 
i6  Naylor 
is     Herrick 


Contractor    Amt. 

Trammel     101.S7 

Webb       2U11 


DWELLING 

36)      LOTS    1)    and    10    HLK    3,    Lake- 
snore    Highland,     Oakland:    dwell- 
ing, 
wner — Forest   U.   and   Mildred   Marie 
Naylor,    415    Uellevue,    Oakland. 
[\rchitcct— William    W.    Wurster,    1730 
Jones    St.,    San    Francisco, 
ontractor— Enoch    T  r  a  ni  in  a  1  ,     4.SJ 

Crescent,    Oakland, 
lied  June  14,   '35.    Date-d,  Juiu;  11,   '35 

Frame     complete     $2541!. 'i  5 

Brown    plastered    2541). 75 

Completion     _  2540.75 

Usual   35    days 2546.75 

TOTAL  COST  $10.1.S7 
limit,  70  days.  Plans  and  Speciflca- 
ions  filed. 


IDWELLING 

1(37)      LOT    11    BLK   5,    Claremont   Ti(. 
I       Oakland:   dwelling. 
Owner— M.  P.  and   Margaret  L.   Whit- 
ney,   154    Brookside    Dr.,    Oakland. 
.\rchitcct — William    W.    Wurster,    1730 

Jones    St.,    San    Francisco. 
Contractor   —    Emil    Person,    829    San 

Luis   Road,    Berkeley. 
Filed,  June  14.  '35.  Dated.  June  13,  '35 

Frame    complete    $2251.47 

Plastered     2251.47 

Completion     2251. 4S 

Usual   35   days 2251. 4S 

TOTAL  COST,  $9,005.90 
Limit.  Sept.  22,  1935.  Plans  and  Spec, 
filed. 


'iwner — Mr.    and    Mr».    F.    H.    Herrlck, 

4717   Davenport  Ave.,  Oakland. 
Arclhtefl  — Not  Given. 
Conlrailnr— ThoH.    Webli    and    Don.iiri 
VVhalln,    2930    22nd    Ave..    Oaklanil. 
Filed  ,lune  Itl,  '35.     Dated  June  10.  '35. 

Riiflers    In    place $880.45 

When    completed    680.45 

Usual    35    days 680.45 

TOTAL  COST.  $2041.35 
Honil,  none.  Limit,  4  day.s.  Forfeit, 
$10  pir  day.  Plans  and  spocincationK 
liled. 


HOUSE 

(39)     LOT  5   BLK  57,   PARK   PLACE, 
Oakland.     One-story   house. 


SAN     FRANCISCO     UNDER    $1000 

ALTIOR   store,    $875:    S    Fulton    St.    182 
W  Gough   St.;  owner,  J.   F.  Leahy 
and  P.  H.  Sturtevant.  Vc  Architect 
architect,    A.    A.    Schroepfer,    214 
Kearny    St.;      contractor,      W.    L. 
Jose,  710  Arguello  Blvd. 
ALTER  hotel,  $114;  62  Third  St.;  own- 
er.  Hynian  Bros.  Co.,  Kohl  Bldg.; 
contractor,    Schrader   Iron   Work.s, 
1247  Harrisoa  St. 
FLUB,    $21;   N   16th   St.    60  W  Mission 
St.;  owner,  Wm.  F.  S'chosser,  301;) 
16th     St;     contractor,     Robert     J. 
Neilan,   39  Isis   St. 
SIGN,  electric,   $250;  2592  Mission  St.: 
owner,    Burt's      Shoes  ,    Premises; 
contractor.  Novelty  Elec.  Sign  Co. 
66  Wasiiburn  St. 
SIGN,  electric,  $350;  56  Mason  Street; 
owner.   Hotel  Bristol,   Prem.;   con- 
tractor,  Brumfield   Elec.   Sign  Co., 
965  Folsom  St. 
ALTER  for  restaurant,  $450;  254  Cali- 
fmia    St.;    owner,    Welch    Bldg., 
244    C.lifornia;    contractor,    Fran- 
zen   &   Parent.   145   Natoma   St. 
ALTER  store,   $400;   2275  Chestnut   St. 
owner,    H.    L.    Detten,    1495    Fran- 
cisco  St.;    contractor,    T.    Macder- 
niand,  2175  Lombard  St. 
ALTER    hotel,    $200;    1482    Sutter    St.; 

owner,   G.   B.   Curtis,   Premises. 
FLUE,     $40;     280     Divisadero     Street; 
owner,   C.   Lindberg,    1   Naylor   St.; 
contractor.    New      Mission      Sheet 
Metal    Works,    3401    Mission    St. 
BARBER    pole,    $4;    113    Jones    Street; 
owner,   Alfred   Escobar,    Premises; 
contractor,    Deckelman    Mros..    48 
Turk    St. 
ALTER    hotel,    $487;    210    Ellis    Street; 
owner,  Crocker  First  Nat'l.  Bank, 
Post   and    Montgomery    Sts. ;    con- 
tractor,  Patterson   &   Koster  Iron 
Works. 
BOARD  fence,  $100;NE  Third  and  Fol- 
som  Sts.;    owner,   United   Building 
Constr.  Co.,  321  Bush  Street. 
ALTER  theatre,  $300;  933  Taraval  St.; 
owner.   Golden   State   Theatre   Co., 
25  Taylor  St. 
SIGN,    electric,    $75;   252   Eddy   Street; 
owner.  El  Tay  Parking,  Premises; 
contractor,  Elec.  Prods.  Corp.,  255 
Gnlden  Gat©  Ave. 
ALTER  dwelling.  $350:  50  20th  .\ venue 
owner,    E.    N.    Kierluff,    Premises; 
architect,    Bakewell   &   Weihe,    251 
Kearny   St.;     contractor,     E.     W. 
Yount.   315   Avila  St. 
ALTER  dwelling.   $500;   389  Edinburgh 
St.:    owner,      Mrs.      Marie     Sxirbi. 
Premises;     contractor,    John    An- 
tone.  Vr  Owner. 
SIGN,  cloth.  $13;  525  Grant  Ave.;  own- 
er. M.  Shinkai,  Premises;  contrac- 
tor, Al.  Neill  Sign  Co.,  911  Folsom 
ALTER  flats,  $150;  507  5th  Ave.;  own- 
er.   N.    Leyca,    Prem.;    contractor, 
A.   W.   Cordes,   666   iMission   St. 
SIGN,   electric,   $300;   46   West   Portal; 
owner.    Tunnel    Ice   Cream    Co.,    46 
West  Portal:   contractor.   Electric- 
al Products  Corp.,  255  Golden  Gate 
SIGN,  electric,  $10:  847  Clay  St.;  own- 
er. Dr.  Lee,   Premises. 
ALTER  dwelling,   $250;   432  Buchanan 
St.;    owner,    J.    Woebcke.    497    Oak 
St.:  contractor.  L.  M.  Coggins,  1128 
Oak   St. 


ALTER    dwelllnn.      »B0;    84      Adhhury 

Terrace;   owner,   Walter  McGuIre, 

I'reml»eK. 
ALTKR    olTlccg,    $150;    358    Butter    »!.; 

owner.    J'aul    Shoup,    16   California 

Street. 
ALTER  dwelllnK.   $9.50;   1580   Plymouth 

.S't.;  owner.  Oien  E.  Smith.  I'rcm. 
AI-TKR    «tore      and    l<,fl«,    $985;      219 

Suiter  SI.;   owner,   G.   H.   Najarlan 

Co.,     Prem.;    contractor.     S»;ymour 

Showcase    and    Fixture    fV)rp.,    251 

Post   Street. 
ALTER    dwelllnK.       $100:     456      Silver 
Ave.;    owner,      R.    J.    and      Edna    M. 

Eldred.    Premises. 
SIG.V.    electric,    $75;    1698    Fell    Slreel; 

owner.      Standard      Statlonii,      225 

Bush   St.:   contractor,    Elec.    Prods. 

Corp.,    255   Golden   Gate   Ave. 
ALTER   dwelling.    $150;    14    Edna    St.: 

owner.    Victor    Stormon,    2566    17th 

Avenue. 

ALTER  nals.  $200:  57  Cumberland  St.; 

owner.    R.    Ilodge,   PremL'-es. 
BILLBOARD,    $6.25;    NE    Bayshore    & 

Jerrold  St.;  owner,  Foster  &  Klel- 

ser  Co.,  1675  Eddy  St. 
ALTER,  stores,    $875;   807   Market   St., 

Pacific   Bldg.:   owner,   Morris  Ben- 

atar,  Prem.;  contractor.  P.  O.  Llnd 

Inc..   2745  16th  St. 


ALAMEDA   COUNTY   UNDER  $1000 

ADDITION.  $450;  1812  E-24th  St.. 
Oakland;  owner,  Mrs.  M.  Cornett. 
Premises. 
ALTICRATIONS,  $250;  4128  West  St.. 
Oakland;  owner,  B.  Rimotto,  4128 
West  St.:  contractor,  E.  P.  Riep. 
529  Stannage  Ave.,  Albany. 
ALTERATIONS.  $25;  389  8th  Street, 
Oakland;  owner,  Lim  Ben.  606  25th 
Street. 

ALTERATIONS,  $50;  4601  Telegraph 
Ave.,  Oakland;  owner,  J.  Bertola, 
Premises;  contractor,  E.  Cam- 
pomenosi,  6401   Broadway  Terrace. 

REPAIRS.  $20;  980  63rd  St.,  Oak- 
land: owner.  Mrs.  D.  B.  Bank- 
head,    Premises. 

SIGN,  electric,  $175;  4001  E-14th  St.. 
Oakland;  owner,  Fruitvale  Motors 
Co.,  Premises;  contractor.  Getz 
Elec.  Sign  Co.,  1009  Fruitvale  Ave. 

SIGN,  electric,  $90;  1204  Fruitvale  Ave 
Oakland:  owner,  J.  &  J.  Liquor 
Store.  Premises;  contractor,  Getz 
Elec.  Sign  Co.,  1009  Fruitvale  Ave. 

BILLBOARD,  $25;  W  20th  St.  453  W 
Telegraph  Ave..  Oakland:  owner. 
Foster  &  Kleiser  Co..  22nd  and 
Market  Sts. 

REPAIRS,  $25;  928  Grove  St..  Oak- 
land; owner.  C.  Carbio,  Premises; 
contractor,  L.  C.  Dynes,  313  10th 
Street. 

ALTER  garage,  $175;  714  43rd  St.. 
Oakland;  owner.  Thos.  Hancock. 
Prem.;  contractor,  G.  Tribuzio, 
425  Market  St. 

FIRE  repairs,  $400;  350  Vernon  Street, 
Oakland;  owner,  Mrs.  Evers,  % 
Contractor:  contractor,  W.  K.  Von 
Bokkelen.   354   Hobart   St. 

RE-ROOF,  $160;  4428  Fleming  Ave., 
Oakland;  owner,  Victor  Loveland. 
Prem.;  contractor.  Crown  Roof- 
ing Co.,   1911  E-12th  St. 

ALTERATIONS,  $45;  1539  Trestle 
Glen  Road.  Oakland;  owner,  W. 
A.  Richards,  Premises;  contrac- 
tor, M.  Cretich,  2515  Adeline  St. 

SIGN,  electric,  $125;  1301  Fruitvale 
Ave.,  Oakland;  owner,  Dave  Ross. 
Prem.;  contractor,  Getz  Flee.  Sign 
Co.,    1009    Fruitvale   Ave. 

SIGN,  electric.  $90:  3943  Broadway, 
Oakland;  owner.  Union  Oil  Co., 
Premises;  contractor,  Getz  Elec. 
Sign  Co.,   1009  Fruitvale  Ave. 

SIGN,  electric.  $90;  4001  Hopkins  St., 
Oakland;  owner.  J.  &  J.  Liquor 
Store,  Premises;  contractor,  Getz 
Elec.  Sign  Co.,  1009  Fruitvale  Ave. 
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APARTMENTS 


Construction  Started. 

APARTMENTS  Cost,    J 

AUBURN,   Placer  Co.,   Cal. 

Two-story  frame  and  stucco  apart- 
ments (7  apts.  and  9  single  rooms) 

Owner Matt  Langstaff. 

Architect  —  W.  E.  C'oftman,  Forum 
Bldg. ,  Sacramento. 

Contractor— W.    H.    Griffith,    Auburn. 


Contract   Awarded. 

REPAIR   APTS.  Cost.    $3500 

SAN  FRANCISCO.  No.  2265  Larkin 
Street. 

Repair  fire  damage  to  apartments. 

Owner Mr.   Chaput. 

Architect — Not   Given. 

Contractor— Miller  &  McGillis,  527  19th 
Ave.,    San    Francisco. 

Plumbing — Higgins  &  Kraus,  741  Te- 
hama St..   San   Francisco. 

Electric— Collonan  Elec.  &  Mfg.  Co.. 
3201  Mission  St.,  San  Francioco. 


CHURCHES 


Preparing   Working    Drawings, 

ADDITION  Cost.    $2000 

COLUSA,  Colusa  Co.,  Cal. 

Addition  to  Sunday  Scheol  at  St. 
Stephens  Episcopal  Church  (add 
one  large  room  &  kitchen)  frame 
construction). 

Owner  —  Episcopal  Bishop  of  Sacra- 
mento. 

Architect— Arnold  Constable,  580  Mar- 
ket St.,  E'en  Francisco. 
Bids    will    be    asked    in    about    two 

weeks. 


Sub -Contracts   Awarded. 

DIOCESAN   HOUSE  Cost  $50,000 

SAN  FRANCISCO.  SW  Taylor  and 
Sacramento   Streets. 

Two-story  reinforced  concrete  dioce- 
san house  (slate  roof,  steam  heat- 
ing system,  steel  sash,  etc.) 

Owner— Protestant  Episcopal  Dioceses 
of  California.  Premises. 

Architect— Lewis  P.  Hobart.  525  Mar- 
ket St.,   San   Francisco. 

.Structural  Engineer.s— T.  Ronneberg 
and   R.  J.   Fisher.  Crocker  Bldg. 

Contractor  —  Dinwiddle  Construction 
Co.,  Crocker  Bldg. 

Roofing— Alta  Roofing  Co.,  976  Indiana 
Street. 

Plastering- Peter  Bradley,  639  Bran- 
nan    Street. 

Mill  Work— Pacific  Mfg.  Co.,  454  Mont- 
gomery Street. 

Painting— D.  Zelinsky,  165  Grove  S't. 

Glass- \V.  P.  Fuller  &  Co.,  301  Mis- 
sion  Street. 

Tile— Malott  &  Peterson,  20th  and 
Harrison  Streets. 

Ornamental   Iron— Artistic  Ornamental 


Iron  &  Wire  Works,  341  Van  Ness 

A\e.,   South. 
Vault  Doors — Herring  Hall  Marvin,  214 

California    Street. 
Electric— Atlas    Electric    Co.,    343    4th 

Street. 
Plumbing  and   Heating — Jas.  H.  Pink- 

erton,  927  Howard  St. 
Hardware — Palace   Hardware   Co.,    581 

Market  St. 
Steel  Sash— Soule  Co.,  1750  Army  St. 
As  previously  reported,  reinforcing 
steel  awarded  to  Gunn,  Carle  &  Co., 
20  Potrero  Ave.;  plaster  models  to 
Herman  Bosch,  621  Minna  St.;  grad- 
ing to  Sibley  Grading  &  Teaming  Co., 
165  Landers  St. 


forces  under  the  supervision  of  Chas. 
Dana,  Tracy. 


To  Ask  Bids  June  27. 
ALTERATIONS  Cost,    $3000 

SAN    FRANCISCO.      Sutter   and    Lyon 

Streets. 
Alterations    to    two    one-story    frame 
cottages  for  church  of  St.  Cyprian 
Mission  (Colored)  new  front,  plas- 
ter exterior,  auditorium  to  seat  100 
Owner — Episcopal  Bishop  of  California 
Arcihtect — Arnold  Constable,  580  Mar- 
ket St.,   San  Francisco. 

4-  FACTORIES  &  WARE- 
HOUSES 

Electrical  Contract  Awarded. 

MILK   PLANT  Cost,    $ 

ORLAND,    Glenn   Co.,   Calif. 

Two-story  brick  and  steel  milk  dehy- 
drating plant  (62x102  feet);  steel 
stairways. 

Owner — Golden  State  Creamery  Co., 
425  Battery  St.,  San  Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Mgr.  of  Constr.  —  B.  W.  Perkins,  425 
Battery  St.,   San  Francisco. 

Electric — Enterprise   Electric  Co..   1164 
Mission    St..    San    Francisco. 
Roofing  bids  will  be  taken  in  about 

thirty  days.     Other  awards  previously 

reported. 


Sub-Contracts  Awarded. 

FACTORY  Cost,    $12,000 

SAN  FRANCISCO.  NW  Bryant  and 
Oak  Grove  Streets. 

One-story  Class  C  concrete  industrial 
plant  (composition  roofing,  con- 
crete  fioors,    etc. 

Owner— O.   J.   and   L.   W.   Williams. 

Architect— Harold  C.  Ferree.  435  Valle 
Vista  Ave.,  Oakland. 

Contractor— G.  P.  W.  Jensen,  320  Mar- 
ket St.,   San  Francisco. 

Reinforcing  Steel— W.  S,  Wetenhall, 
17th  and  Wisconsin  Sts. 

Steel  Sash— Soule  Steel  Co.,  1750  Army 
St.,  San  Francisco. 
As    previously    reported    excavation 

and  concrete  awarded  to  Mission  Con- 
crete Co.,   270  Turk  St. 

Contract  Awarded. 

WINERY  Cont.  Price,  $44,093 

KINGSBURG,  Fresno  Co.,  Calif. 

Construct   new  winery. 

Owner — Muscat  Co-Operatlve  Winery 
Assn.  (C.  W.  Tremper,  President). 

Architect— E.  G.  Ernst.  9  W.  Cleve- 
land &t.,  Stockton. 

Contractor — John  C.  Meyers,  Rt.  1, 
Box   439,   Stockton. 

Being    Done   By   Day's   Work. 

WAREHOUSE  Cost,    $6000 

TRACY,    San   Joaquin    Co.,    Cal. 

Concrete  and  corrugated  iron  ware- 
house  (60x120  feet). 

Owner— Denver  Alfalfa  Milling  &  Pro- 
ducts Co.,  Merchants  Exchange 
Bldg.,    San    Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 
Work  Is  being  done  by  owner's  own 


CONTRACT   AWARDED 

LOS  ANGELES.  Cal.— Austin  Com- 
pany of  California,  777  E.  Washing- 
ton Blvd..  awarded  contract  for  the 
erection  of  a  one-story  steel  frame 
and  concrete  foundry  building  on  Riv-  . 
erside  Drive  near  Randolph  St.,  for 
Magnus  Co.,  Inc.,  860  N.  Main  Street 
Cost,    $90,000. 


Contract  Awarded. 

WAREHOUSE,    ETC.  Cost,    $2,822  . 

BURLINGAME,  San  Mateo  Co.,  Cal. 
NW  Anita   Road  and  Peninsula. 

0»e-story  warehouse,    etc. 

Owner — Associated  Oil  Co.,  79  New- 
Montgomery  St.,   San  Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor — Lindgren  and  Swinerton, 
225    Bush    St.,    San   Francisco. 


To   Be  Done  By   Day's  Work. 

WAREHOUSE   &   OFFICE  Cost,  $ 

SAN  FRANCISCO.  Harrison  and  Ve- 
ronica Place. 

One-  and  two-story  reinforced  con- 
crete warehouse  and  office  bldg. 
(storage  shed,  etc.) 

Owner — Steelform  Contracting  Co.  131 
Perry   Street. 

Engineer — L.  H.  Nishklan,   525   Market 
Street. 
Work   will    be   done   by  day's   work 

by  owner's  own  forces. 
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FLATS 


To   Be   Done   By   Day's  Work. 

ALTERATIONS  Cost.  $2,000  I' 

SAN    FRANCISCO.     5-7    Keyes  Alley,  i'. 
Alterations  to  fiats. 

Owner — Lacke   Chan.    947   Jackson   St.    I 
Architect — Not   Given. 

6— GARAGES    &    SERVICE  f 
STATIONS 

steel  Building  Contract  Awarded.  ) 

SERVICE   STATION  Cost,    $5000    C 

SAN  FRANCISCO.     SW  Silver  Ave.  &   f 

Mission  Street. 
One-story    steel    service    station    and    ' 

restrooms. 
Owner — Sophie  Rosenblum. 
Lessee — Richfield  Oil  Co. 
Plans  by  Engineering  Dept.  of  Lessee. 
Contractor   —   Fred    J.    Early   Jr.,    369 

Pine   St..    San   Francisco. 
Steel    Building— G.      T.      Gettins,      830 

Market  St.,   San  Francisco. 


Contract    Awarded 

SERVICE   STATION  Cost,  $6,276 

SAN  FRANCISCO.  Market  and  Bu- 
chanan Streets. 

Steel  service  station. 

Owner — Union  Oil  Company  of  Cali- 
fornia, 220   Bush  Street. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— Robert  P  Kelly,  2227  20th 
Avenue, 


Plans  Being   Figured. 

SERVICE  STATION  Cost,   $ 

LIVERMORE,   Alameda  Co.,   Cal. 

Steel   service  station. 

Owner— Standard    Oil    Co.,     Financial 

Center  Bldg.,   Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 


June  19.   1935 

Plans  Completed. 

SERVICE   STATION  Cost.    $10,000 

SAN  FRANCISCO.  NW  24th  and  Va- 
lencia Streets. 

One-story  Class   A   .service  station. 

Owner— McKale's,  Inc.,  1102  Claus 
Spreckels  BhJg. 


PACIFIC    CONSTRUCTOR 


PlanH  by  EnKlnccrlnR  Dept.  of  Owner. 
Bids    an-    In    and     will    l>»i    awurdid 
Hhmtl.v. 


To   Be   Done    By    Day'»  Work. 

.SKItVICl-;    .STATION  Ci>»t.    $3,000 

gAN   JOSK.   Santa  (Mara  County,   Oal. 

445    E.     William     Slrc-ct. 
Gasoline  sorvloe   Htntlon. 
Owner— H.    U    Allen,    38    SoiiUi    Fifth 

St.,    San    Jose. 
Architect— Not  Given. 


Contract*  Awarded. 

SKUVICK    STATION  Co.st.    $4,000 

HKHKKMOY,    Alameda   Co.,    Cal.     1101 

University    Avenue. 
Oni'-Mtory    steel   service  station. 
Owner— Standard  Oil  Co..  225  Bush  St. 

San  Francisco. 
Plans  by  Knglneerlng  Dept.  of  Owner. 
Contractor— K.   C.  Stolte,   3449  Laguna 

St.,  Oakland. 
Steel  Building — Independent  Iron  W'ks 

821   Pine   St.,    Oakland. 


7—  FEDERAL  BUILDINGS 

BID  OPENING  DATE  POSTPONED 
AMERICAN  LAKE,  Wash.  —  Until 
July  16,  2:30  P.  M..  (date  postponed 
from  June  18)  bids  wlH  be  received 
by  Veterans'  Administration.  Arling- 
ton Bide.,  Wasl.inBton,  D.  C,  for  con- 
structing transformer  station  and 
transmission  line  at  the  Veterans'  Ad- 
ministration Facility,  American  Lake, 
Washington. 


BID   OPENING    DATE    POSTPONED 

WALLA  WALLA,  Wash.  —  Until 
July  16,  2:30  P.  M.  (date  postponed 
from  June  18)  bids  will  be  received 
by  Veterans'  Administration.  Room 
764,  Arlington  Bldg.,  Washington.  D. 
C,  for  constructing  Ice  cream  mak- 
ing plant  at  the  Veterans'  Adminls- 
.tratlon  Facility,  Walla  Walla.  Plans 
and  specifications  may  be  obtained 
from  above  office  and  from  the  Su- 
pervising Superintendent  of  Construc- 
tion. Veterans'  Administration  Facil- 
ity. Palo  Alto.  Calif.  No  deposit  re- 
quired  for  plans. 


CONTRACT    AWARDED 

MARE  ISLAND,  Cal.— Frederick  W. 
Snook  Co..  596  Clay  St..  San  Fran- 
■nlsco,  at  $17,792  awarded  contract  by 
Navy  Department  for  furnishing  and 
installing  the  necessary  apparatus  to 
pquip  four  boilers.  Numbers  11  to  14 
inclusive,  to  natural  gas  operation 
ind  for  furnishing  (but  not  installing) 
:he  necessary  apparatus  to  equip  two 
aoilers.  Nos.  9  and  10  for  natural  gas 
operation,  all  in  the  Central  Power 
Plant.  BVdg.  No.  121  at  the  United 
■states  Navy  Yard.  Mare  Island;  Spec. 
!^o.   7920. 


CONTRACT   AWARDED 

SAN  DIEGO.  Cal.— R.  V.  Morris  & 
7o.,  San  Diego  at  $1,100  awarded  con- 
tract by  Public  Works  Oflicer.  San 
Diego,  for  improvements  to  fire  pro- 
tection system  at  the  Naval  Operat- 
ing Base  (Air  Station)  San  Diego; 
Spec.   No.   797-8. 


Bid    Opening    Bate      Postponed      Until 
July  23.  1   P.  M. 

POST  OFFICE  Cost,  $178,415 

ALHAMBRA.   Los   Angeles   Co..   Cal. 
ir.   S.  Post  Office  Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect.  Treas- 
ury   Dept..    Washington,    D.    C. 
Plans  and  specifications  may  be  ob- 
tained  from  above  office.     No  deposit 
required    for    one    set    of    plans    and 
specifications. 


Bid   Opening   Date   Postponed   Until 
July   22nd,   1    P.    M. 

CUSTOMS   HOUSE  Cost.    $870,000 

DENVER.   Colorado. 

United   States  customs  house. 


C>wner — United  States  Government. 
Plans  by  the  Supervising  Architect. 
Treasury  I)<  pt..  Washington.  D.C. 
Plans  and  HpecKlcallnnH  may  Ixr  ob- 
talmd  from  abiive  ntflce  upDn  diposit 
(,f    $!,'■,. 00.  • 


CONTRACT   AWARDED 

ALCATRAZ.  Cal.  —  Lee  Dixon.  18 
Eureka  St..  at  $19,200  awarded  con- 
tract by  Warden,  U.  S.  Penitentiary. 
Aloatraz.  for  painting  exterior  and  In- 
terior quarters  buildings  Nos.  4.  7.  8. 
!>.  10.  12,  13,  14.  15,  22.  28.  39.  43.  47. 
58,  64,  72,  73,  74,  75,  76.  77.  83  and  87; 
Painting  Invitation  No.  351. 

Contract  awarded  on  Items  1.  2,  3,  E 
and  6. 

Bid    Opening    Date      Postponed     Until 

July   3.    1    P.    M. 
PO!*T   OFFICE  Cost.   $57,200 

VAN    NUYS.    Los    Angeles    Co..    Cal. 
Sylvan    St.    bet.    Van    Nuys    Blvd. 
and  Vesper  Street. 
One-    and    two-story    reinforced    con- 
crete Post  Office  Building;  tile  roof 
steam   heat,   etc. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept.,  Washington,  D.  C. 
Plans  and  specifications  may  be  ob- 
tained from  above  ofHce. 

Date  was  previously  set  for  June  17, 
1  P.  M. 


Bid    Opening    Date      Postponed      Until 

July  5,   1    P.   M. 
POST   OFFICE  Cost.    $568,840 

SAN    PEDRO.    Los    Angeles   Co.,    Cal. 
Beacon   St..   bet.   8th   and   9th   Sts. 
Three-story    and     basement     Class     A 
Post  Office  building   (250x100  feet) 
to  house  Post  Office,  Customs  De- 
partment,   immigration   and  public 
health    service,    shipping    commis- 
sion and  hydrographic  offices. 
Owner — United  States  Government. 
Architect — Gordon    B.    Kaufmann,    610 
Union    Bank    Bidg.,    los    Angeles. 
and  W.  Horace  Austin.  532  Chest- 
nut Ave.,  Long  Beach. 
Plans  and  specifications  may  be  ob- 
tained from  above  office. 

Date  was  previously  set  for  June  20. 
1   P.   M. 


CONTRACT    AWARDED 

CORVALLIS,  Ore.— Newman  Bros., 
McMinnvilie.  Ore.,  at  $797  awarded 
contract  by  Treasury  Department  for 
painting  the  piaster,  etc.,  in  the  U. 
S.    post   office   building   at    Corvaliis. 


BUILDING  MATERIALS  APPROVED 

HOLLISTER,  San  Benito  Co.,  Cal. 
— Treasury  Department  has  approved 
the  following  equipment  and  material 
awards  for  the  construction  of  the 
U.  S.  Post  Office  at  Hollister.  K.  E. 
Parker  Co.,  135  South  Park  St.,  San 
Francisco,  general  contractors:  boiler 
to  Kewanee  Boiler  Corp.,  and  oil  and 
gas  burner  to  Ray  Burner  Company. 


BUILDING   MATERIALS  APPROVED 

McMINNVILLE,  Oregon.- Treasury 
Department  has  approved  the  follow- 
ing buiWing  material  and  equipment 
awards  for  the  construction  of  the 
U.  S.  Post  Office.  McMinnvilie:  Hoff- 
man Const.  Co.,  Portland,  general 
contractors:  lighting  distribution  pan- 
el to  Fouchs  Electric  Mfg.  and  light- 
ing  fixtures    to    Perfeclite    Company. 


Bid   Opening    Date    Postponed    Until 
July   9th.   1    P.    M. 

POST    OFFICE  Cost.    $64,900 

SAN  RAFAEL.  Marin  Co..  Cal.  D  and 
Third    Streets. 

One  -  story,  mezzanine  floor  and  part 
basement  post  office  building  (65x 
75  feet)  steel  frame,  wood  roof, 
composition  roofing,  one-pipe  low 
pressure  steam  heating  system, 
steel  columns  and  girders,  plaster 
exterior,    cast    stone   steps,    etc. 


Owner — United    States   Government. 
Plans    by    the    Supervising    Architect, 
Tr<-asury  Dipt..   Washington,   I).  C 

Plans  and  HpiciflcalionH  m.iy  be  ob- 
tained from  above  olllee.  No  deposit 
lequlrcd    for    one    set. 

Bids  were  previously  achedulerl  to 
be  opened  on  June   25.   1  P.   M. 


BID    OPENING     DATE     POSTPONED 

DENVER.  Colo.- Until  July  2,  1  P. 
M.,  (o[itfnlng  date  posti)oni-d  from 
June  IS)  bids  will  be  received  by  the 
TreiLsury  Department.  procurement 
Division,  Public  Works  Branch,  Wash- 
ington, D.  C  for  installing  a  com- 
plete elevator  plant  in  the  extension 
of  the  U.  S.   custom  house  at  Denver. 

8^1       CLUB  BUILDINGS 

Sub-Bids   Being   Taken. 
CLUBHOUSE  Cost.    $35,000 

SAN    FRANCISCO.     E    Buchanan    St. 

100  S  Geary  Street. 
Two-story    and    basement    frame    and 
stucco    clubhouse    (tile    and    com- 
position   roofing,     steam     heating 
system,   wood  and  linoleum   floors, 
gymnasium      to      have      hardwood 
floors,  etc.)  provision  made  to  add 
swimming  pool  at  later  date. 
Owner — Japanese  Y.  M.  C.  A. 
Architect — Fred    H.    Meyer,    525    Mar- 
ket .St.,   San  Francisco. 
Contractor— Geo.    Wagner.    181    South 
Park.  San  Francisco. 
Sub-bids  are  being  taken  on  all  por- 
tions of  the  work. 


HOSPITALS 


Materials    Being    Purchased. 

ADDITION  Cost.  $14,000 

HEALDSBURG.     Sonoma  Co..     C^allf. 

Lytton  Home  Grounds. 
One-story  brick  hospital  (12  beds)  as- 
bestos shingle  roof;  steam  heating 
system   to  connect   to  main  plant, 
tile   and   linoleum   floors,   etc.;    90x 
39  feet. 
Owner — Dr   C.    W.   Weaver.    Memorial 
Hospital    (Colonel    W.    G.    White. 
Supt.).  Healdsburg. 
Architect— John  1.  Easterly.  302  Grant 
St..   Healdsburg. 
Following   materials   are   being  pur- 
chased by  Colonel  W.  G.  White,  Supt., 
Healdsburg. 

(1)  Carpentry; 

(2)  Lumber; 

(3)  Mill    Work. 

(4)  BricW  and  Masonry; 

(5)  Plumbing; 

(6)  Heating; 

(7)  Painting. 

Preliminary    Plans  Completed. 

ADDITION  Cost,    $ 

AUBURN.    Placer   Co..    Cal. 
One-story    reinforced     concrete    ward 

addition   to  county     hospital     (80- 

bed     ward);    composition    roofing. 

steel  sash,   steam  heating  system. 
Owner — County  of  Placer. 
Architect    —    W.    E.    Coftman.    Forum 

Bldg..    Sacramento. 
Working    drawings    will    be    started 
shortly. 


Plans  Being  Prepared. 

WARD  Cost.    $150,000 

MEDICAL   LAKE,    Washington. 

New   female  ward   building    (to   house 

150  patients);   (concrete  and  brick 

construction). 
Owner — State  of  Washington. 
Architect  —  Rigg  &  Vantyne,   Peyton 

Bidg.,  Spokane. 


TO    ASK    FUNDS 

SONOMA  COUNTY,  Cal.— Board  of 
Supervisors  has  directed  County  Sur- 
veyor E.  A.  Peugh  to  apply  to  PWA 
for  loan  and  grant  of  $230,000  to 
finance  county  hospital  building.  Pre- 
liminary plans  are  for  a  200-bed  CTlass 
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PACIFIC    CONSTRUCTOR 


B   structure   with    reinforced   concrete 
walls. 

Contracts    Awarded. 

HOSPIT.^L.   ETC.  Cost.  $ 

ORLEANS.    Humboldt   Co.,    Cal. 

One-story  wood  frame  hospital  unit 
and  community  center  (63x3G  ft.) 
shingle  roof,  wood  floors,  etc. 

Owner  —  Episcopal  Bishop  of  Sacra- 
mento. 

Architect — .\rnold  Constable,  581  Mar- 
ket St..   San  Francisco. 
Building    to   be   constructed   for   the 

Mi.ssion    of    the    Holy    Spirit(    Rev.    C. 

W.   Sills.   Pastor). 

Carpentry — K.  E.   Camp,   Orleans. 

Plumbing  and  Sheet  Metal  —  J.  H. 
Lowsley.   Orleans. 

Rough   Lumber — J.  Waldner.  Somesbar 


Plans    Being    Prepared. 

WARD    BLDG.  Cost,    $265,000 

MEDICAL    LAKE,    Washington. 

Ward  building  to  house  306  male 
patients  (brick  and  concrete  con- 
struction). 

Owner — State  of  Washington. 

Architect — George  M.  Rasque.  Spo- 
kane Savings  &  Loan  Bldg.,  Spo- 
kane, Wash. 


Plans    Being    Prepared. 
WARD    BLDGS.    &    CHAPEL 

Cost,   $125,000 
MEDICAL  LAKE.  Washington. 
Tno    small    ward      buildings     and      a 

chapel. 
Owner— State   of  Washington. 
Architect — Geo.    M.    Rasque,    Spokane 

Savings   &    Loan   Bldg.,    Spokane. 
Bids   will    be    asked    by   Olaf   Olsen. 
Director  c'  Finance.  Budget  and  Busi- 
ness, Olympia,  Wash. 


Planned. 

HOSPITAL  Co.n.    $25,000 

NEWMAN,   Stanislaus  Co..    Cal. 

New  hospital  building. 

Owner— City   of  Newman. 

Architect — Not   Selected. 

Application  will  be  filed  with  the 
PWA  for  a  loan  and  grant  to  finance 
construction. 


Plans   Being   Prepared. 

HOS-PITAL.   ETC.  Cost,   $235,000 

SEDRO  WOOLET.  Wash.  Northern 
State  Hospital. 

Two-story  fireproof  hospital  and  clin- 
ical center  (concrete  exterior 
walls,  interior  tile  partitions,  lino- 
leum, terrazzo  or  tile  flooring 
etc.) 

Owner— State  of  Washington. 

Architect  —  James  M.  Taylor,  Arcade 
Bldg.,  Seattle,  and  James  E. 
Blackwell.  Medical  Arts  Building 
Seattle,  Wash. 


Plans    Being    Prepared. 

WARD    BLDGS..    ET(^    Cost,    $500,000 

FORT    STEILACOOM,    Washington. 

Two  wand  buildings,  central  kitchen. 
dining  rooms  and  recreation  hall 
(reinforced  concrete  construction, 
rough  texture  brick  exterior  walls 
etc.) 

Owner— State   of   Washington. 

Architect — Heath,    Gove    &    Bell,    P    S 

Bank  Bldg.,  Tacoma. 


ID- 


HOTELS 


Contract  Awarded. 

COCKTAIL  LOtJNGE.  ETC.         $15,000 

REDDING.  Shasta  Co.,  Calif. 

Cocktail  lounge  in  Hotel  Redding 
(chromium  bar.  decorating,  fur- 
nishing.?.  Venetian   blinds,   etc.) 

Owner— Hotel  Redding  (Mrs.  Ora  Mc- 
Keown.  Mgr.),  Redding. 

Architect— Not  Given. 

Contractor— J.  P.  Brennan.  Redding. 

Plans   Being    Prepared. 

ALTERATIONS,  ETC.  Cost    $ 

SAN    FRANCISCO.      No.    433    Powell 


Street. 

Alterations  and  additions  to  Chancel- 
lor Hotel. 

Owner — Chancellor    Hotel. 

Architect— Hertzka  &  Knowles  (W.  S. 
Hertzka,  Architect),  982  Bryant 
St..   San  Francisco. 

Planned. 

ADDITION  Cost,    $6,500 

YREKA,    Siskiyou    Co.,    Calif. 

Addition  to  Clarendon  Hotel  (add  7 
rooms  and  office  space)  reinforc- 
ed concrete   construction. 

Owner — Clarendon   Hotel. 

Architect — Not  Given.  ) 


Owner   Taking    Bids. 

ABATTOIR  Cost,    $ 

DIXON,   Solano  Co.,  Cal. 

Addition  and  reconstruction  of  abat- 
toir (steel  frame  and  reinforced 
concrete  construction,  tar  and 
gravel  roof,  steel  sash,  concrete 
floors,   etc.) 

Owner — C.  Bruce  Mace,  Dixon. 

Engineer — W.    E.    Murray,    908    Hayes 
St.,  San  Francisco. 
Owner   is   taking     general     contract 

bids. 

12—       POWER  l-LANTS 

CONTRACT   AWARDED 

SEATTLE,  Wash.— Allis  -  Chalmers 
Manufacturing  Co.,  Smith  Tower.  Se- 
attle, i.t  $75,028  awarded  contract  for 
furnishing  and  installing  a  steam-tur- 
bo-alternator con^ienser  and  auxili- 
aries, switch  board  and  switch  gear 
t^nd  bridge  crane  for  the  power  house 
addition  under  construction  at  Seat- 
tle. Only  other  bid  was  submitted  by 
the  Westinghouse  Electric  &  Mfg.  Co. 
at   $75,115.  •  • 


BIDS    WANTED 

SEATTLE.  Wash.  —  Until  June  27, 
10  A.  M.,  bids  will  be  received  by 
Paul  Fredrickson,  Purchasing  Agent, 
511  County  -  City  Bldg..  Seattle,  for 
furnishing  lighting  fixtures  and  wir- 
ing  devices   for  Diablo   Power    House. 

Specifications  obtainable  from  above 
office.    G.   W.   Roberge.   Secretary. 


13_  PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

Planned. 

COURTHOUSE  Cost.    $300,000 

SALINAS.    Monterey    Co.,    Cal.      Site 

to  be  Selected. 
New  County  Courthouse. 
Owner — County  of  Monterey. 
Architect — Chas.  Butner,  51  Maple  St., 

Salinas,  and  Robert  Stanton,  Car- 

mel. 
Application  will  be  filed  with  the 
PWA  for  a  loan  and  grant  to  finance 
the  proposed  project.  'If  accepted,  a 
bond  election  will  be  called.  Further 
details  will  be  announced  at  a  later 
date. 


BIDS    WANTED 

BERKELEY,  Alameda  Co..  Cal. — 
Until  June  27,  11  A.  M..  bids  wilt  be 
received  by  the  Regents  of  the  Univer- 
sity of  California,  for  an  installation 
of  library  stacks  and  flooring  on  part 
of  the  eighth  tier,  southwest  block 
of  stacks  at  the  University  Library, 
University  of  California,    Berkeley. 

Plans  and  specifications  may  be  ob- 
tained from  (Cashier's  Window  No.  1, 
California  Hall.  University  of  Califor- 
nia.   Berkeley,    upon   deposit   of   $10.00. 


Preliminary  Plans   Being   Prepared. 

JAIL  and  Sheriffs  Office       Cost,   $ 

AUBURN,   Placer  Co..   Cal. 
Two-story    reinforced      concrete      jail 

building  and   sheriff's  office. 
Owner — County  of  Placer. 
Architect  —  W.    E.    Coffman,      Forum 

Bldg.,    Sacramento. 


PREPARING     PLANS 

LOMPOC,  Santa  Barbara  Co..  Cal 
— Arch.tects  Soule  &  Murphy.  116  E. 
Sola  St.,  Santa  Barbara,  are  prepar- 
ing plans  for  the  first  unit  of  thf 
Veterans'  Memorial  building  to  be 
erected  in  Lompoc  by  the  Santa  Bar- 
bara county  supervi-sors.  Will  house 
an   .luditorium  56x80  ft.    Cost.    $29,000 


COMMISSIONED  TO  PREPARE 
PLANS. 
MOJAVE.  Kern  Co.,  Calif.— Archi  i 
tect  Edwin  J.  Symmes.  Habferfeldtl' 
Bldg.,  Bakersfield.  has  been  commis- 
sioned b.v  the  Kern  county  supervi- 
sors to  prepare  plans  for  an  addition 
to   the    Kern  county   jail   in    Mojave. 


Material    Bids  Wanted — To  Close  Jul)< 

1st,   8   P.    M. 
ARMORY  Cost.    $40,001 

LODI.  San  Joaquin  Co..   Calif.    Wa8ll.^ 

ington  Street. 
One  -  story  armory  (adobe  brick  wall; 

and    partitions,    tile    roof,    wooc 
.    floors,  etc.)   auditorium   to   be  75> 

150  feet. 
Owner — City   of  Lodi. 
Architect — ^os.    Losekann,    1218    Wes'« 

Hardttig   St.,    Stockton. 
Bids  '  are    being    taken    on    the    foil 
lowing   materials: 

(1)  Plumbing,    piping    and    plumbing r 

fixtures; 

(2)  Electrical    supplies,     conduit    am 

(3)  Hardware. 

Plans  and  specifications  may  be  ob 
tained  from  the  City  Clerk.  Labor  i; 
being    furnished    by    the    SERA. 

Other    awards    reoorted    June   10. 


BIDS    OPENED 

S-A^N  QUENTIN.  Marin  Co.,  Cal.-' 
H.  P.  Fischer  Tile  &  Marble  Co.,  Uli 
J  St..  Sacram'ento,  at  $888  submitte«j 
low  bid  to  .Department  of  P  u  b  1 1  V 
Works  for  tile  work  at  tlt^, State  P€n'( 
itentiary,    San    Quentin.  '    ''"  "'  ' 

Complete   bids  follow: 
H.  P.   Fischer  Tile  &  Marble  Co. 

Sacramento    $   88 

American   Art  Tile   C*-.,    S.    F l,06.j 

Sunset    Tile   Co..    S.    F 1,1S:,' 

Bids   held   under   advisement. 


Bids  Opened. 

ALTETRATIONS  Cost,    $ 

BERKELEY,  Alameda  Co.,  Cal.    Alls  1 

ton  and  Grove  Streets. 
Alterations  to  attic  in  City  Hall  (worli 

involves     wood      joists,      compleM 

flooring,  new  stairway,  one  parti  r 

tion,   etc.) 
Owner — City   of   Berkeley. 
Architect — James   Plachek,   Mercantilf 

Bank   Bldg.,    Berkeley.  ; 

Low    Bidder — Lawrence    Sullivan,   3901' 

Loma  Vista  Ave.,  Oakland. 
Complete  bids  follow: 

Lawrence    Sullivan,    Oakland... $69' 

Frank    Slead,     Berkeley _ 77 

Walter  Sorensen,  Berkeley.- -  89  ' 

Connor  &   Connor,    Berkeley 89 

Bids  held  under  advi^ment. 


PLANNED 

SOUTHERN  CALIFORNIA— Martli 
bill,  providing  $4,000,000  for  a  stat 
penitentiary  to  be  constructed  I: 
Southern  California,  has  been  passe 
by  both  the  senate  and  the  assembb 
Initial  capacity  of  the  new  prison  i 
set  at  1200.  The  measure  carries 
$4000.000  appropriation  for  the  acqui 
sition  of  a  site. 


NEW    BIDS   WANTED 

SAN  FRANCISCO.— Until  June  2! 
11:30  A.  M.,  new  bids  will  be  receiv 
ed  by  S.  J.  Hester.  Chief  Deputy  Di 
rector.  Department  of  Public  Work: 
City  Hall,  for  repairing  and  refinlsh 
ing  cork  floors  and  for  granite  point 
ing  at  the  Public  Library.  No  bid 
were  received  June  19  tor  the  sani 
work.  • 


PACIFIC    CONSTRUCTOR 


n 


IDS   VOTED 

ItKKA.  Hunilioldl  Co..  Cnl.— City 
un-l.:i  viii.Ml  bnnds  In  tin'  iuiiduiU 
;r..000  I'll  June  17  111  llnaiu-i'  cdii- 
■tkin  i>f  II  I'lvir  iunlitoiiimi  In  Kii- 
.      BulldlnK    will    bu     UOxl'JU    f.-t  t 

will  have  n  seating  capacity  of 
oximatcly   3,000. 

Dllmlnary  plans  prepared  by  Ar- 
ets  Krank  GcnrKcson  and  New- 
Ackerman,   Eureka. 


S    OPENED 

N  KR.VN'L'ISCO.— American  Hldg. 
tenancc  Co.,  407  O'Farrell  Street. 
^.698  submitted  low  bid  to  De- 
lient  of  Public  Works  for  exte- 
and  Interior  painting  at  the  Pub- 
.ibraiy. 

wpiete  bids   follow: 
riean    Building    Maintenance 

'ompany     _ T2.698 

elin.sky    2,897 

i.    Thompson „ _ 2,999 

-.    Paoli   - 2,999 

lael    Company    3.0S0 

Exley  3,690 

Is   held    under   advisement.  • 


■)  WANTED 

KLAND.  Cal.— Until  June  25,  2 
I.,    bids   will    be    received    by    the 

•ind  City  Council,  W.  W.  Chap- 
::Clty  Clerk,  City  Hall,  for  furnlsh- 
;ind  installing  acoustical  material 
derating  room  of  Fire  Alarm  Cen- 
i  Station. 

rjclflcations  obtainable  from  the 
ie  ofBce. 

|->    OPENED 

•N   FRANCISCO  —  J.   W.   Bender 

ng  Co.,  1999  Bryant  St.,  at  $488 
liitted  low  bid  to  Department  of 
lie  Works  for  repairing  roof  of 
10  Library,  Larkin  Square,  bet. 
■  lister  and  Fulton  Sts.  Complete 
1  follow: 

.  Bender  Roofing  Co $488 

I    Roofing     Co - — .  557 

rre   Roofing   Co 575 

lis  held  under  advisement. 


i-       RESIDENCES 

oring  Working    Drawings, 

■:  DENCE  Co.-it,    $ 

ICED,    Merced    Co.,    Calif. 

I    -    story   all-wood    residence    (Co- 

■mial    type)     10     rooms,     3     baths: 

hake   roof,   wood   sash,   hardwood 

mors,   tile    baths,    etc. 
vtr— Withheld, 
■iritect — Kent   &   Hass.    525    Market 

t..   San   Francisco. 

a,  Being  Completed. 

:  DENTE  Cost,    $7000 

I-MONT.  Alameda  Co.,  Cal.     Pied- 

lont  Pines, 
iistory  frame  and  stucco  residence 

!;  rooms  and  2  baths). 
I-  r— Wm.  J.  Killen. 
'»■  tect — Miller  &  W'arnecke,  Finan- 

ial   Center   Bldg.,    Oakland. 
I'.s  will  be  asked  shortly. 


3'   Being  Completed. 

CADENCE  Cost,    $4000 

i"    FRANCISCO.        Twenty-second 

ve.  and  Moraga  St. 
it'.itory    and    basement    frame    and 

ucco     residence      (6   rooms)    tile 

.nd     composition     roofing,     wood 

[ish.    tile    bath,    hardwood    floors, 

:c. 
VI  r  &  Builder— John   Carlson,   2239 

iTant  St..   San  Francisco, 
■o'tect— D.   E.  Jaekle,   126  Post  St., 

an  Francisco, 
^i-bids  will  be  taken  within  a  few 


>r^act  Awarded. 

ICiDENCE  Cost,    $4000 

A  )  ALTO.   Santa  Clara  Co.,   Calif. 

,0.  126  Harriet  Street, 
ii'-tory  frame  and  stucco  residence 


(iwnii— J.     li.     .S.'iirH,     1120     I'lirklnHon 

St  ,    I'liln   Alio, 
Arcliltecl— Not  (JIven. 
Cnritraitor  -  C.    A.    I'ellyrnontiler,    liS'. 

Itiiilcy    Ave..     I,.i.s    Angeles. 


To   Be   Done   By   Day's  Work. 
ADDITION  Cost,    $2500 

I'AI.O  Al/ro,   Santa  Clara  Co.,   Calif. 

No.   364    Poe   Street. 
Frame   addition    to   residence, 
owner  and    Huildcr— W.   F.    Klay,    1726 

Fulton   St.,   Palo  Altii. 
Architect— Not  Given. 


Contract   Awarded. 

RESIDENCE  Cost.    $4,000 

SAN    FRANCISCO.     W    Dunsmuir   165 

N   Silver   .\venue. 
One  -   story  anvl  basement   frame  and 

stucco  residence. 
Owner — Heyman    Bros.,    742     Market. 
Architect— Not  Given. 
Contractor— C.     T.     Lindsay,     140     Du- 

boce  Avenue. 


Plans  Being  Figured — Bids  Close  June 

24th,   12  Noon. 
RESIDENCE  Cost,    $8,000 

ORINDA,  Contra  Costa  Co.,  Calif. 
One  -  story  and  basement  frame  and 
stucco  residence  (7  rooms  and  2 
baths)  some  b.isalite  work;  tile 
roof,  oil  burning  heating  system, 
steel  sash,  hardwoc-d  floors,  etc. 
Owner — Withheld. 

.■\rchitect— Williams    and    Wastell.    374 
17th    St.,    Oakland. 
Following  will   submit   bids: 
Albert    Haskell,    255    Ridgway   Ave., 
Oakland. 

F.    A.   Kurtz.  364  41st  St.,   Oakland. 
H.    K.     Henderson,    393    40th    Street, 
Oakland. 

A.    T.    Beckett,    224    Scenic    Avenue, 
Piedmont. 

Harry    Kane.    921    Ramona.    Albany. 


Plans    Being    Revised. 

RESIDENCE  Cost,    $20,000 

PIEDMONT,  Alameda  Co..  Cal.  Up- 
per Piedmont   Estates. 

Two  -  story  frame  and  brick  veneer 
residence  (12  rooms,  4  baths)  gas 
hot  air  heating  system,  shingle 
roof,  canvas  walls,  oak  floors, 
steel    sash,    etc. 

Owner — Withheld. 

Architect— Williams  and  Wasiell,  371 
17th    St.,   Oakland. 


Preparing    Working    Drawings. 

RESIDENCE  Cost.    $9500 

SAUSALITO.    Marin    Co.,    Calif. 
Two-story  frame  and  stucco  residence 

(7  rooms,    3   baths)    slate  roof,   hot 

air  heating  system,  steel  sash,  oak 

floors,   tile   baths,   etc. 
Owner— Withheld. 
Architect — F.    L.    Confer,    2S12    Russell 

Street.    Berkeley. 
Bids    will    be    asked    in    about    three 
weeks.  * 


Preparing    Working    Drawings. 

RESIDENCE  Cost,     $7,500 

OAKLAND,  Alameda  Co.,  Cal.  Pied- 
mont Pines. 

Two-story  frame  and  stucco  residence 
(6  rooms,  2  baths)  tile  roof,  gas 
hot  air  heating  system,  hardwood 
floors,    tile    baths,    steel   sash,    etc. 

Owner — Mr.    O'Brien. 

Architect — F.    L.    Confer,    2812    Russell 
Street,    Berkeley. 
Bids   will   be   asked    in   about   thirty 

days.  • 


Contract   Awarded. 

RESIDENCE  Cost.    $4,000 

O.VKLAND,   Alameda  Co..   Calif.    10515 

Breed    Avenue. 
One   -   story  and   basement   frame  and 

stucco   residence    (5   rooms). 
Owner— E.    Reynolds.   ISOl   109th  Ave.. 

Oakland. 
Architect — Not   Given. 
Contractor— Jas.    B.    Grubb.    1801    109th 

Ave.,    Oakland. 


Contract  Awarded. 

I!KS11)EN<  ES  Cost.    $,'•,.000    each 

.'-AN    FRANCISCO.     K    WcbBler  Street 

.\    Hay    Street. 
Two    one-Ktory     and    liaj«  meni    frame 

and    Htucuo    residences. 
Owner — Heyman     Bros.,    "42    Market. 
Architect— Not   Given. 
Contractor— C.    T.     Lindsay,     140     Du- 

bocc  Avenue. 


June  20.   1935 
Completing    Plans 

RESIDENI.'ES  Cost    $5,000    each 

.SAN   FRANCI.SCO.    Monterey  Heights. 

Fernwood  and  Homewood  Sts. 
Cape  Cod,  Early  California  and  Co- 
lonial type  two-story  frame  and 
stucco  residences  (6  rooms,  two 
baths,  plank  floors,  flreplaces, 
composition  shingle  roofs,  gas- 
flred  hot-air  furnace). 
Owner— Withheld. 

Architect  —  Mario  Corbett,  Benjamin 
Franklin  Hotel,  San  Mateo. 
Owner  will  take  bids  from  sub- 
contractors on  all  portions  of  the  work 
commencing  Monday.  June  24.  Three 
houses  are  to  be  built  immediately 
and  plans  are  for  immediate  develop- 
ment of  tract  with  25  or  more  of  sim- 
ilar design. 


Preparing    Plans. 

RESIDENCE  Cost.    $5,000 

MERIDAN.    Colusa    Co..    Calif. 

One  -  story  wood  frame  residence 
(board  and  batten  exterior,  shake 
roof,   oil   burning    heating   system) 

Owner — George  Tarke. 

Architect— Masten  &  Hurd,  233  Post 
St.,   San   Francisco. 


Sub-Contracts    Awarded. 

RESIDENCE  Cost,    $ 

ATHERTON.     San    Mateo    Co.,    Calif. 
Two-story  and  basement  brick  veneer 

residence    (9    rooms    and    4    baths) 

shake     roof,     gas     furnace,     wood 

sash,    hardwood    floors,    tile    baths. 
Owner — Arthur   Kates. 
Architect — Gardner     Dailey,    210     Post 

St.,    San    Francisco. 
Contractor — R.    S.    Silverberg    405 

Montgomery    St.,    San    Francisco. 
Lumber— Roth    Maier,    2S00    Third    St., 

San    Francisco. 
Reinforcing    Steel — W.     S.     Wetenhall, 

17th    and    Wisconsin    Streets.    San 

Francisco. 
Cement     and     Concrete     Aggregates — 

Peninsula   Building   Materials    Co., 

Palo    Alto. 
Plumbing— Scott    Co.,    243    Minna    St., 

San    Francisco. 
Electric — General   Repair   Electric  Co., 

1051   Mission    St.,    San   Francisco. 
Brick    Work— Paul    Messner.    1386    Pa- 

lou   St.     San   Francisco.  • 


To   Be   Done    By    Day's   Work 

RESIDENCE  Cost.    $4,500 

SAN  JOSE.  Santa  Clara  County.   Cal. 

2098  Park   Avenue. 
One  -   story  and   basement  frame  and 

stucco   residence    (5    rooms). 
Owner   &    Builder— R.    D.    Herschbach. 

1078    W'.    Willow    Glen    Way.     San 

Jose. 
.Architect — Not    Given. 


To   Be   Done    By   Day's  Work. 
RESIDENCE  Cost.    $5,000 

SAN  JOSE.   Santa  Clara  County.   Cal. 

Ninth  Street  near  Hester. 
One   -   story  and   basement   frame  and 

stucco    residence    (5    rooms). 
Owner   and    Builder — V.    F.    Van    Dal- 

sem.  2S5  South  First  St..   San  Jose 
Architect — Not    Given.  1 


Contract  Awarded. 

ALTERATIONS  Cost.    $4000 

SAN    JOSE.    Santa    Clara    Co..    Calif. 

No.   443  N.   Second  Street. 
Alterations  to  frame  duplex. 
Owner — Adele    P.    Plummer,    Premises. 
Architect — Not  Given. 


12 


t^AClFIC    CONSTRUCrOP 


Contractor— Morrison    W.    Reese.    1210 
Minnesota   Ave..    San   Jose. 


To   Be   Done   By   Day's  Work. 
RKSIUE.N<.K  Cost.  $5000 

SAN  JlifE.  Santa  Clara  Co.,  Cal.     No. 

1045  Hamline  Street. 
One-story    and    basement    frame    and 

stucco  residence   (5  rooms). 
Owner  and  Builder— C.  W.  Poole,  Box 

618.   Rldgeview  Ave.,   San  Jose. 
Architect — Not  Given. 


Contract  Awarded. 

ALTERATIONS  Cost,   $2,500 

BURLINGAME.  San  Mateo  Co..  Calif. 
1437   Bellevue  Ave. 

Alterations   to   residence. 

Owner— S.  R.   Mathia. 

Architect— Not  Given. 

Contractor— C.  E.  Fowler.  829  Edge- 
hill.   Burlingame. 


Segregated   Bids  Being  Taken. 

RESIDENCE  Cost,    $ 

SANTA  ROSA.  Sonoma  County.  Cal. 
Proctor  Drive  and  Austin  Way. 

Two  -  story  and  basement  frame  and 
stucco  residence  (6  rooms)  shake 
roof,  gas  hot  air  heating  system, 
wood  sash,  hardwood  floors,  tile 
baths,  etc. 

Owner— Santa  Rosa  Better  Housing 
Campaign    Committee. 

Architect— Herbert  and  Caulkins,  Ros- 
enberg   Bldg..    Santa     Rosa. 


To   Be  Done  By  Day's  Work. 
RESIDENCE  Cost.    $5000 

SAN    MATEO.    San    Mateo   Co.,    Calif. 

Lot  15  Blk  5,  Avila  Road  (Aragon 

Tract). 
One-story    and    basement    frame    and 

stucco   residence. 
Owner  &  Builder — Leadley  &  Wiseman 

207  Second  Ave..  San  Mateo. 
Architect— Not    Given. 


To  Be  Done  By  Day's  Work. 

RES-IDENCE  Cost.    $7000 

BURLINGAME.    San    Mateo    Co.,    Cal. 

Lot  12  Blk  6.  Poppy  Drive. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner  and  Builder— Richard  P.  Minor, 

1444   Burlingame  Ave.,  Burlingame 
Architect— Not  Given. 


Contract   Awarded. 

ALTERATIONS  Cost,    $2500 

PALO  ALTO,   Santa  Clara  Co..   Calif. 

No.  840  Homer  Avenue. 
Alterations  to  residence. 
Owner — Fred  W.  Kruse.  Premises. 
Architect — Not   Given. 
Contractor  —  J.    G.    Causey,    2338    Ra- 

mona   St..   Palo  Alto. 


Bids   Rejected— Plans   Being    Revised. 

RESIDENCE  Cost,    $ 

HILLSBOROUGH  PARK,  San  Mateo 
County.  Calif. 

Two-story  and  basement  frame  and 
stucco  residence  (11  rooms  and  4 
baths)  Provincial  French  type; 
wood  shake  roof,  gas  hot  air  heat- 
ing system,  hardwood  floors,  tile 
boths,   etc. 

Owner— George  Taylor. 

Architect— Harold    Stoner,    West   Por- 
tal  and    Portal   Drive,    San   Fran- 
cisco. 
New   bids  will   be  asked   at   a   later 

date. 

Complete  bids  published  May  31. 


Contract    Awarded 

RESIDENCE  Cont.    Price    $4350 

SAN  FRANCISCO.  S  Kirkham  Street 
W   Fifteenth  Avenue. 

One  -  story  and  basement  frame  and 
stucco   reshlence. 

Owner— Harry  J.  Daniels,  1701  Sutter 
Street. 

Architect — C.  O.  Clausen,  746  46th  Av- 
enue. 

Contractor— J'ame.s  E.  Fennell,  care 
architect. 


Contract    Awarded 

RESIDENCE  Cost,     $3,000 

OAKLAND.  Alameda  Co.,  Calf.  4G33 
Davenport    Avenue. 

One  -  story  and  basement  frame  and 
stucco  residence  (6  rooms)  un- 
finished. 

Owner- F.  H.  Herrick.  4747  Daven- 
port Ave.,   Oakland. 

.Architect — Not   Given. 

Contractor— Webb  &  Whalin,  2930  22nd 
Ave.,    Oakland.  * 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost,    $5,000 

OAKLAND,   Alameda  Co.,    Calif.     5549 
Snake  Road. 
One   -    story  .id    basement   frame   and 

stucco  residence   (5  rooms). 
Owner   and    Builder — Fred.    L.    Bemis. 

985   Post   St..    San   Francisco. 
Architect— Not  Given. 


To   Be   Done   By   Day's  Work. 
RESIDENCE  Cost.    $3,000 

OAKLAND.    Alameda    Co..     Calif.      64 

Hermosa   Avenue. 
One-story   frame  and  stucco  residence 

(five   rooms). 
Owner   &    Builder— W.    S.    Ingram.    67 

Norman   Lane.    Oakland. 
Architect — Not  Given.  • 


Plans   Being   Figured — Bids  Close  June 

24th,   5    P.    M. 

RESIDENCE  Cost.    $ 

ATHERTON,    San  Mateo  Co..  Calif. 
One-story    rustic    residence    (7    rooms. 
2   baths;   3-car   garage)    shake 

roof,     oil    heating    system,    tile 

baths,   hardwood  floors,    wood  sash 
Owner — W.   H.   Moebus. 
Architect— E.    L.     Snyder,    2101    Shat- 

tuck   Ave.,   Berkeley. 


Plans   Being    Prepared. 

RESIDENCE  Cost,  $ 

SANTA  ROSA.  S«noma  Co..  Cal. 
Rincon    Heights    Subdivision. 

Two-story  frame  and  stucco  residence 
(10  roome  and  4  baths)  Mediter- 
ranean type;  tile  root,  wrought 
iron  rails  and  balisters,   etc. 

Owner  —  Mr.  and  Mrs.  Tom  Proctor, 
Santa    Rosa. 

Architect— Herbert    &    Caulkins,    Ros- 
enberg   Bldg..    Santa    Rosa. 
Bids    will    be    asked    in    about    one 

week. 


Construction   To  Start   Shortly. 

RESIDENCE  Cost,    $9000 

YUBA   CITY,   &utter  Co.,   Cal. 

Tv.'o-story  frame  and  stucco  residence 
(6  rooms  and  2  baths)  (General 
Electric  New  American  Home); 
copper  roof,  gas  furnace,  air  con- 
ditioning system,  hardwood  floors 
tile  baths,   etc. 

Owner  &  Builder— A.  McMullin.  Tuka 
City. 

Architect  —  John  E.  Dinwiddle,  360 
Pine   St.,   San   Francisco. 


Prospective   Bidders. 

RESIDENCE  Cost,    $10,000 

BERKELEY,    Alameda   County,    Calif. 

Claremont  District. 
Two-story  and  basement  frame  and 
stucco  residence  (Metiterranean 
style)  9  rooms.  2  baths;  tile  roof, 
hot  air  heating  system,  hardwood 
floors,  tile  baths,  etc. 
Owner — Prof.    B.    M.    Woods,    Univer- 

.■sity  of  California,   Berkeley. 
Architect— Warren  C.   Perry.   260  Cali- 
fornia St..   San  Francisco. 
Following  have  procured  plans.  Bids 
close  June  25. 

Frank  G.  Appelbe,  2405  Acton  Place 
Berkeley. 

Harold  L.  Paige,  5651  Oakgrove  Ave. 
Oakland. 

Wm.    Livingston,    1152   Euclid   Ave., 
Berkeley. 

G.  P.  W.  Jensen,  320  Market  Street, 
San   Francisco. 


J.    Dawson,   1507  Lincoln  St.,  Be. 


ley 


Low  Bidder. 

RESIDENCE  Cost,    $1  ki 

BERKELEY,  Alameda  Co.,  Cal.  ( 

ton    Road. 
Two-story  frame  and  stucco  resid 

(S  room.s.  3  baths)   shake  roof, 

hot  air  heating  system,  tile  b  « 

hardwood  floors,   etc. 
Owner — Reese  Clark. 
Architect— W.    H.    Ratcliff  Jr.,  C 

ber  of   Commerce    Bldg.,    Ben.» 
Low    Bidder — A.    Cederborg,    1455  it- 

celsior  Ave.,  Oakland. 


Being   Done  By  Day's  Work. 

RESIDENCE  Cost, 

BERKELEY,   Alameda  County,  '  _ 

Shasta    Road. 
Two-story  frame  and  stucco  reslc  n 
Owner— N.  W.   Shock. 
Architect — Chester  Treichel,  696  C;> 
land  St.,   Oakland. 
Construction  will  be  started  sb  1; 
on  a  day's  work  basis  under  thi  i- 
pervislon   of  the  architect. 


To  Be  Done  By  Day's  Work. 
RESIDENCES  Cost,  $5000^4 

SAN  FRANCISCO.     S  Cayuga  A-  I 

Geneva  Avenue. 
Four   one-story   and   basement   '■ 

and   stucco   residences. 
Owner   and   Builder  —  Stoneson  )  >.. 

1630  Ocean  Ave.,  San  Francis 
Architect— Chas.    Strothoft.    2274   H 

St..  San  Francisco. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  cost,    $  » 

SAN  FRANCISCO.       NW  Green   i< 

Calhoun    Streets. 
Two-story    and   basement    frameiai 

stucco   residence. 
Owner  —  Dr.     Hans    Klussmann:5i 

C^layton   St..   San   Francisco. 
Architect— Louis   Schalk,    %  Owi 


Contract  Awarded. 

RESIDENCE  Cost,^« 

SAN   MATEO,    San   Mateo  Co.,     1' 

23rd  and  Floren  Streets. 
One-story    and    basement    frar 

stucco    residence. 
Owner— C.    De   Bennedetti,   916    •  u 

Humboldt  St..   San  Mateo. 
Architect — Not  Given. 
Contractor — Gordon    Hess,    1446  ' ' 

lingame   Ave.,    Burlingame. 


Contract  Awarded. 

RESIDENCE  Cost,    » 

PALO  ALTO,    Santa  Clara  Co.,    Jl 

No.   716   Salvatierrra   Street. 
Two-story  frame  aiKj  stucco  res  n 
Owner— John   A.    Sellards. 
Architect— John  K.   Branner,  21(  " 

St.,   San  Francisco. 
Contractor— E.  J.  Schmalling,  86!  « 

ville  St.,  Palo  Alto. 


Contract    Awarded  « 

RESIDENCE  cost,   « 

SAN  FRANCISCO.    S  North  Po  » 

154  W  Buchanan  St. 
Two  -  story  and  basement  fran  n 

stucco   residence. 
Owner— Dr.  C.  C.    Porter,  135  A 

bra  Street. 
Architect— Not  Given.  _ 

Contractor— Jas.   W.   McCabe,    .  " 

loa   Street.  | 

Contract    Awarded  „    »    1 

RESIDENCE  Cost,  f 

SAN    FRANCISCO.     E    27th  A 

S.    Cabrillo   Street.  ^ 

One  -  story  and   basement  fr?" 

stucco  residence. 
Owner— Hey  man    Bros.,    742 
Architect— R.    R.    Irvine,    3431 
Contractor— C.     T.    Lindsay,    H 

boce   Avenue. 


PACIFIC    CONSTRUCTOR 
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orrructlon    To    Start    Immedlataly, 

E.'DKNCK  Cost,    { 

K  MOND,  (Jontra  Costa  Co.,  Cal. 
Ichmnnd  Shore. 

ncitory  rclnfnrced  concrete  (P.  C. 
,.  HiilldliiK  UnlLs)  re.sldcnee  (3 
loniH  and  1  hath)  reinforced  con- 
cto  nodrs.  flat  tar  and  gravel 
)0f,  gas  ho.itlng  nyHleiii,  wood 
mh,   etc. 

ffir— Mr.  and  Mr.s.  Ilohert  Shaw. 

•ctecto — W.  W.  Wurator,  2C0  Call- 
i)rnla  St.,  San  Krancisco. 

prtRCtor— C.  ().  UradhDff,  9U  55tli 
t..  Oakland. 


inact  To  Be  Awarded. 

jrATOU.  KTC.  Cost,  $3000 

I.- KRANCISCO.     No.   1025  Masonic 

venue. 
Btl  electric   elevator   In   St.   Agne.s 

ectory   (alteration  work,   etc.,    in 

innectlon  with  installation), 
irir — Roman  Catholic  Archbishop  of 

■in  Francisco,  1100  Franklin  St. 
elect— Arnold  Constable,  680  Mar- 

H  St.,  San  Francisco, 
nactor — A.  Nelson,  Inc.,  242  Ocean 

ve.,    San   Francisco. 
{    J.    A.    Butler   Is    the    priest    at 

jnes  Church. 
•Uor— Atlas   B;ivator  Co.,    34   Har- 

'^t  St.,  San  Francisco. 


nact    Awarded 

irtlENCE  Cost,    $8,000 

J>AND.   Alameda  Co.,   Cal.     Pied- 

[ont    Pines. 
(|-  story  and   basement  frame  and 

lucco    residence    (8   rooms    and    3 

iths)     shake    roof,    gas    hot    air 

patlng    system,    hardwood    floors. 

le  baths,   steel   sash,   etc. 
rr— Dr.  D.  J.  Frazier,  532  15th  St. 

HklantJ. 

Vect— E.  L.  Snyder,  2102  ShattiicU 

ve.,    Berkeley, 
ikctor— H.  C.  Johansen.   %  archi- 

ct, 

lact    Awarded 

HiENCE  Cost,    $10,000 

■..\IOi\T.    Alameda   Co.,    Calif.     131 

indrlngham    Road. 

■  story  and   basement  frame  and 

ucco   residence    (9    rooms), 
'jr— R.  C.  Gellett,  5856  Ficardy  Dr. 

akland. 

tect—F.    L.    Confer,    2S12    Russell 

.,   Berkeley. 

iactor— F.    W.   Confer,    132S    Arch 
'..   Berkeley. 


Being    Prepared. 

'KNCE  Cost,    $ 

CELEY,  Alameda  Co.,  Cal.  Ber- 
,!ley  Highlands  Terrace. 
•  story  and  basement  frame  and 
ucco  residence  (10  rooms  and  4 
iths)  tile  ropf,  gas  hot  air  heat- 
ig  system,   steel  sash,  moiiel  met- 

sinks.  hardwood  floors,  etc. 
r— John  H.   Jones, 
tect— E.    L.    Snyder,     2101    Shat- 
ick    Ave..    Berkeley. 
s   will   be  asked   about   July    15. 


e  Done  By   Day's  Work. 

DENCE  Cost.    $2,000 

VOOD  CITY,   San  Mateo  County 

ihf.     135    Regent   Street. 

tory  frame  residence  (4   rooms) 

r    and    Builder— Thos.     Cox      709 

irst   Ave.,    San    Mateo. 

tect— Not  Given.  i 

s   Done   By   Day's   Work. 

T'F?L  Cost.    $2,500 

>   ALTO.    Santa  Clara   Co.,    Cal. 
i  Tennyson  Avenue, 
ion   to   frame   residence, 
r— Vern    James,    premises. 
tect— Not   Given.  ; 

iring    Working    Drawings. 
°.E^CE  Cost,    $5,000 

'VAKD,    Alameda    Co.,    Calif 
story  and  basement  frame  and 


stucco  rcHldenco  (5  ronms)  shako 
r'lof.  gas  hoi  air  heating  syhti'm, 
hardwiiod    floors,    wood   saiih.    etc. 

Owner— Withheld. 

Architect— (Joo.    I'.   Slmonda,   192  Main 
.St.,    Ilayward. 
Bids    will    be    asked    In    al)Out    throe 


Contract   Awarded   . 

ALTERATIONS  Cost     f^.^ilC 

.SAN    MATEO.    San    Mateo   Co.,    ('Mlif. 

Whipple  Road. 
Alterations  to  fr.ime   resklence. 
owner — Arnold    Marson,    Premises. 
Architect— Not  Given. 
Contractor— Reynold    Pitzker,    2003 

liroadway.    Redwood  <^lty.  , 


Contract  Awarded. 

RESIDENCE  Cost,    $7.57'J 

ATHERTON,    San     Mateo    Co.,    Ci.llf. 

Selby  Tract. 
Two-story  frame  and  stucco  residence. 
Owner— Henry     E.     Kcyes,      950     Fifth 

Ave.,  San  Mateo. 
Architect — Not  Given. 
Contractor— J.   H.    Stedman,   151    Santa 

Rita,   Palo  Alto. 


Contract  Awarded. 

MODEL  HOME  Cost,   $ 

MARnNEZ.    Contra    Costa    Co.,    Cal. 

La  Salle  Heights  Tract. 
Model  home. 
Owner   &    Builder— Peter    Lyhnc,    1127 

B.  Main  St.,  Martinez. 
Architect — Not  Given. 


Contract   Awarded. 

RESIDENCE  Cost,  $5000 

MARTINEZ,    Contra    Costa    Co..    Cal. 

Pine  and  Arreba  Streets. 
One-story  frame  and  stucco  residence 

(6   rooms). 
Owner — Joseph  Curtin. 
Architect — Not  Given. 
Contractor  —  A.    Castrucci,    Fairvlew 

S't.,   Martinez. 


Contract  Awarded. 

RESIDENCE  Cost,    $6,088 

OAKLAND.  Alameda  Co.,  Cal.  Pied- 
mont Knoll. 

Two  -  story  and  basement  frame  and 
stucco  residence. 

Owner— R.  A.  Cotter,  Haste  and  Tele- 
graph Ave.,   Berkeley. 

Architect — Miller  and  Warnecke,  Fi- 
nancial Center  BIdg.,    Oakland. 

Contractor  —  Mark  Bristol  Co.,  Inc.. 
1038   McKinley  Ave.,   Oakland. 


Contract  Awarded. 

ALTERATIONS  Cost.    $1,500 

SAN  FRANCISCO.     254  Wawona  St 
Alterations    to    frame    residence. 
Owner— E.    S.    Spi.rrowe,    Premises. 
Architect— Not  Given. 
Contractor — Henry    Papenhauser,    595 
Victoria  Street. 


To   Be   Done   By  Day's  Work. 

RESIDE.NCE  Cost,    $4,000 

S.\N  FRANCISCO.    E  32nd  Avenue  275 

S  Lawton  Street. 
One   -   story   and   basement   frame   and 

stucco  residence. 
Owner— Laurence     Costello,    3S2    17th 

Avenue. 
Architect — Not   Given. 


Construction    Postponed    Indefinitely. 
RESIDENCE  Cost.    $9,500 

KENTFIELD,    Marin    Co..    Calif. 
Cne-story    frame    and    brick    residence 

(8  rooms  and  2  baths)   shake  roof, 

gas    heating    system,    tikd     l.aths. 

hardwood  floors,   etc. 
Owner — Louis  Podesto. 
.\rchitect — Chas.     Strothoft.     2274     15th 

St.,   San  Francisco. 


Contract   Awarded   . 

ALTERATIONS  Co.st.    $5,000 

COLMA.    San    Mateo    Co.,    Calif.     San 

Pedro  Road. 
Alterations  to  residence. 
Owner- Roman  Catholic  Archbishop  of 


San    Franr-lsco.    1100    Franklin    St., 

San   Francisco. 
Architect — Not  f;lven. 
Contractor— Ira   W.  (.'r-burii,   204N   M.ir- 

kct  St.,   Hi.n  Fran-iH.o. 


Reviled  Plans  Being  Completed.  4 

nESIDENC:E  Cost,    $ 

OAKLAND,    AIamc<la   Co.,    Cal.   Clare- 

mont    I'lncs;    Margarido   Drive. 
Two   -  story  and   baHcment  frame  and 

.stucco    residence    (10    rooms   and    3 

baths)    shingle    roof,    gas    furnace. 

hartlwood  floors,  tile  baths,  etc 
(.•wner— (\   S.   Morse. 
Architect— E.   G.   Bangs,    411   30th   St.. 

Oakland. 
Whether    or    not    new    bids    will    be 
asked     has    not    been    determined    at 
this  time. 


Contracts   Awarded 

Mor>EL  HO.ME  Cost,  $6,800 

BAKERSFIELD.   Kern  Co.,  Cal.    First 
St.   near  Oleander  Ave. 

One-story  frame  and  adobe   residence. 

Owner  —  Bakersfleld     Better     Housing 
Committee. 

Architect— Clarence  Culllmorc,   10  Ole- 
ander St.,  Bakersfleld. 

Contractor— Alva  Hackney   Haberfelde 
BMp.,    Bakersfleld. 

Adobe  Work— P.  F.  Moreno. 

Lumber— Bakersfleld    Building    Mate- 
rials Company, 

Electric    Wiring — Lou    Bauer. 

Plumbing— Roy  Foley. 

Plumbing      Fixtures     and     Hardware— 
Bakersfleld  Sandstone  Brick  Co. 

Heating— George    Wilson. 

Painting^Joe  Magathan. 

Plastering— Chas.  Conklin. 

Flooring— Thomas  Frasier. 

Tile    Work— W.    A.    Berna. 

Brick  Work— W.   A.   Berna. 
All  of   BakerstTeld. 


Contract   Awarded   . 

RESIDENCE  Cost,    $3,800 

VALLEJO.    Solano    Co.,    Calif.      Glenn 

St.    beet.    Illinois   and    Nebraska. 
One   -    story  and   basement   frame  and 

stucco  residence   (5  rooms). 
Owner— R.   A.   Wright. 
.Architect — Not   Given. 
Contractor  —  R.    B.    Hathaway,    120  1 

Tennessee  St..   Vallejo.  I 


Sub-Contracts   Awarded. 

RESIDENCE  Cost,  $ 

KENTFIELD,    Marin   Co.,   Calif.     Alta 

Mira   Tract. 
Two-story  frame  and  stucco  residence 

(S  rooms.  2  baths)  shake  roof,  gas 

hot  air  heating  system,   hardwood 

floors,   tile  baths,   etc. 
Owner Carl     F.     Cromme,     Masonic 

Bldg..   San  Rafael. 
Plans  by  Owner. 
Contractor  —  Leibert  &   Trobock,    409 

Albert  Bldg.,   San  Rafael. 
Plumbing— Ernest    Ongaro,    47    Scenic 

Road.  Fairfax. 
Electric— H.  R.  Eklund,  425  B  St.,  San 

Rafael. 
Mill    Work  —  Pacific   Mfg.    Co.,    Santa 

Clara. 
Lumber — Henry   Hess.   San   Rafael. 

Contract   Awarded. 

reside:nce  cost.  $4000 

SAN   FRANCISCO.     W   Pacheco   50   S 

Dewey  St. 
One-story    and    basement     frame    and 

stucco  residence. 
Owner  —  J.     M.     Conners.     1830     19th 

Ave..    San    Francisco. 
Architect— Not    Given. 
Contractor  —  D.    G.    Huenergardt.    120 

Montalvo  Street.  San  Francisco. 


Plans  To    Be    Revised. 

RESIDE.VCE  Cost.    $ 

WOODSIDE.    San    Mateo   Co..    Calif. 

Two-story  frame  residence  (10  rooms 
and  4  baths)  French  style:  shake 
roof,  oil  heating  system,  hardwood 
floors,   tile   baths,    etc. 

Owner- Withheld. 
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Construction   To    Start   Shortly. 

RESIDENCE  Cost.    $9,000 

SAN  ANSELMO,   Marin  Co.,   Calif. 

Two-story  frame  and  stucco  residence 
(6  rooms,  2  baths)  (General  Elec- 
tric New  American  Home)  copper 
roof,  gas  furnace,  air  condition- 
ing system,  hardwood  floors,  tile 
baths,    etc. 

Owner  and  Builder— Frank  H.  Allen. 
232  Sir  Francis  Drake  Blvd..  San 
Anselmo. 

Architect  —  John  E.  Dinwiddle.  360 
Pine   St..   San  Francisco. 


Plans   Completed. 

RESIDENCE  Cost.    $5,000 

WOODLAND.    Yolo   Co.,   Cal.     S.   Pen- 

degast     St.    bet.    College    ad    Elm. 
One   -   story  and  basement  frame  and 

stucco    residence    {5   rooms)    shake 

roof,   gas  hot  air   heating   system, 

hardwood   floors,    tile   baths,   wood 

sash,    etc. 
Owner— Woodland    Better   Housing 

Committee. 
Architect — Dragon    &     Schmidts.     2068 

AUston  Way,   Berkeley. 
Construction    will    be    started   imme- 
diately. 


Sub-Contracts    Awarded. 

RESIDENCE  Cost,    $7,000 

BURLINGAIIE.  San  Mateo  Co..  Cal. 
Lot   29   Block   47,   Drake   Street. 

Two-story  frame  and  stucco  residence 

Owner — E.    G.  Houchin. 

Architect — Not   Given. 

Contractor — Aetna  Const.  Co..  238  Ar- 
leta    St..    San   Francisco. 

Sheet  Metal— E.  C.  Cottier,  San  Ma- 
ten. 

Furnace— Montague  Co.,  1131  Mission 
St..    San  Francisco. 

Tile  Work— Benetti  Tile  Co.,  San  Ma- 
teo. 

Concrete— Aetna  Const.  Co.,  238  Ar- 
leta    St.,    San    Francisco. 

Wood  Sash — Warden  Bros.,  2501  Army 
St.,    San   Francisco. 

Mantel— Karlberg  &  Bosin,  367  Bay- 
shore   Blvd.,  San   Francisco. 

Glass— Hovious  Glass  Co.,  4861  Mission 
St..   San   Francisco. 

Iron  Grill  Work- San  Mateo  Forge 
Co..    San   Mateo. 

Lumber— Sudden  Lumber  Co.,  Evans 
and    Quint    Sts.,    San    Francisco. 

Plastering — Francis  Stephens,  3  4  8  1 
Pierce    St..    San   Francisco. 

Finish  Materials— Waiden  Bros.,  2501 
,\rmy   St..   San   Francisco. 

Grading  and  Foundations — Aetna  Con- 
struction Co..  238  Arleta  Street, 
San   Francisco. 

Brick  and  Stone  Work- Karlberg  and 
Bosin.  367  Bayshore  Blvd.,  San 
Francisco. 

Ornamental      Iron — San     Mateo     Forge 
Co.,    San   Mateo. 
Bids   are  being  received   on    roofing, 

roof  tile  and   painting.  '■ 

15—  SCHOOLS 

LOW    BIDDERS 

LONG  BEACH.  Cal.— W.  E.  Allen. 
752  W  Anaheim  St.,  Long  Beach, 
submitted  low  bid  to  Long  Beach 
board  of  education  at  $84,299,  for  re- 
pairing and  strengthening  both  the 
elementary  and  high  school  liuildings 
at  Avalon.  Andy  Sordal  submitted 
the  low  bid  at  $46,004  for  the  ele- 
mentary building  an-d  H.  B.  Nicholson 
submitted  the  low  bid  at  $41,791  for 
the  high  school.  Harold  C.  Wildman. 
3710  Lime  Ave.,  Long  Beach,  archi- 
tect. 

CONTRACT  AWARDED 

SAN  FRANCISCO- D.  J.  &  T.  Sul- 
livan. 1940  Folsom  St.,  at  $489  award- 
ed contract  by  Department  of  Public 
Works  for  moving  three  portable 
school    buildings      from    the      Eincon 


School  site  on  Stillman  Street,  bet. 
2nd  and  3rd  Sis.  to  a  school  lot  on  the 
north  side  of  Hayes  street,  between 
Clayton  and  Ashbury   Sts. 


BIDS    WANTED 

TULE  LAKE.  Siskiyou  Co.,  Cal.— 
Until  June  29.  2:30  P.  M..  bids  will 
be  received  by  E.  H.  Kaupp,  Clerk, 
Siskiyou  Union  High  School  District, 
Yreka,  for  the  installation  of  plumb- 
ing and  heating  system  in  the  gym- 
nasium  building   at   Tule   Lake. 

Plans  prepared  by  Architects  Starks 
&  Flanders,  Forum  Building,  Sac- 
ramento. 

Plans  and  specifications  may  be  ob- 
tained from  the  architects  and  from 
the  High  School  District  Superinten- 
dent, Park  Hotel  Bldg.,  Mount  Shas- 
ta,  upon    deposit  of  $10.00. 


BIDS  OPENED. 

WATSONVILLE,  Santa  Cr-jz  Co.. 
Cal. — Golden  Gate  Iron  '"Vorks,  1541 
Howard  St.,  San  Francisco,  and  Her- 
rick  Iron  Works,  18th  and  Campbell 
Sts.,  Oakland,  at  $4400  submitted  iden- 
tical bids  to  the  Watsonville  Union 
High  School  District  for  furnishing 
and  erecting  structural  steel  for 
strengthening  the  new  high  school 
building  in  Watsonville.  Only  other 
bid  was  submitted  by  Schrader  Iron 
Works,    San    Francisco,    at   $5175. 

W.  H.  Weeks,  525  Market  St.,  San 
Francisco,  architect.  Bids  held  under 
advisement. 


BIDS  WANTED 

SAN  RAFAEL,  Mar'..!  Co.,  Cal  — 
Until  June  27,  8  P.  M..  bids  will  be 
received  by  San  Rafael  Board  of  Ed- 
ucation for  razing  two  buildings  lo- 
cated at  Fourth,  E  and  Shaver  Sts., 
San   Rafael. 


Seek    Funds. 

GYMNASIUM  Cost,     $70,000 

CHICO,    Butte   Co..    Calif.      Campus   of 

C'hico  High  School  . 
One-story     reinforced     concrete     gym- 
nasium  (72x185  feet)   steel  trusses, 
maple    floors,    composition    roofing, 
steam   heating   to   connect   to   cen- 
tral   plant,       hung      bleachers      to 
wall,     acme     folding     doors,     steel 
sash. 
Owner — Chico  School  District. 
Architect —  CJhester  Cole,   Chico. 
Structural  Engineer  —  W.  Adrian,  417 
Market   St.,    San   Francisco. 
Application   will   be     filed   with      the 
PWA    for    a    loan    and    grant    in    the 
amount  of  $79,000  to  finance  construc- 
tion. 


Contract   Awarded. 

SCHOOL  Cont.    Price.    $18,650 

TAHOE  CITY,   Placer  Co.,   Calif. 
One-story  wood  frame  grammar  school 

(three    classrooms,    assembly    and 

kitchen)  shingle  roof,  wood  floors. 
Owner — Tahoe  City  Elementary  School 

District. 
Architect — Charles  F.  Dean,  California 

State    Life    Bldg..    Sacramento. 
Contractor  —  W.    C.    Keating,    Forum 

Bldg..    Sacramento. 


BIDS    WANTED 

COURTLAND,  Sacramento  Co.,  Cal. 
—Until  June  27.  7:30  P.  M.,  bids  will 
be  received  by  L.  C.  Peck.  Clerk. 
Bates  Joint  Union  School  District,  for 
refinishing  and  repainting  halls  and 
auditorium  of  the  Occidental  School 
at  Courtland. 

Further  information  may  be  obtain- 
ed from  Miss  Willa  H.  Buckley,  Court- 
land. 


PAINTIN^i  CONTRACT  AWARDED 

MENLO  PARK.  San  Mateo  Co.,  Cal. 
—Ferdinand  Terheyden,  940  Divisa- 
dero  St.,  San  Francisco,  at  $18,892 
awarded  contract  by  Roman  Catholic 
Archbishop  of  San  Francisco,   for 


painting    interior   and    exterior    of 
Patricks      Seminary    at     Menlo    Pj 
John  J.   Foley,   770  Fifth  Aveune,    i 
Francisco,    architect. 


Complete   bid    Listing. 

SCHOOL  Cost,    $5; 

ARROYO  GRANDE,    San  Luis  Ob 

County,  Calif. 
One-story  frame  and   stucco  grtm 

school    (8    classrooms)    terra  c 

tile   roof,    reversible   windows,'^ 

air  heating  system,  drinking  ft 

tains,   etc. 
Owner — Arroyo  Grande  Elemen« 

School  District. 
Architect — Louis    N.     Crawford,    Ji 

Bldg..    Santa  Maria. 
Structural    Engineer — H.    J.    Brum 

Sharon   Bldg..    San  Francisco. 
Low  Bidder— F.  C.  Stolte,  3449  Lag 

Ave.,   Oakland. 
Complete  bids  follow: 

F.  C.  Stolte,  Oakland  $47! 

J.  W.  Flanagan,  Los  Angeles....  4? 
Doane  Bldg.  Co.,  Santa  Maria...  51 
Theo.    Maino,    San    Luis  Obispo..  52 


Preparing    Working    Drawings. 
SCHOOL  Cost.   $30t 

SAN    FRANCISCO.     Twenty-flfth   i 

Bryant  Streets   (Sunshine  -  Bil 

Vista  School). 
One  -  story  reinforced  concrete  sc 

(18    classrooms,    dining    room. 

cercise  room,  vocational  room, 

rooms,  auditorium  lo  scat  500) 
Owner — City  and  County  of  San  Fi 

Cisco. 
Architect— Martin    J.    Rist,    Phel 

Bldg.;    Charles    F.    .Stiothoff. 

15th  St.;  Smith  O'Brien,  2032  E 

er   St.,    and   Albert   Schroepfer. 

Market  .Street. 
Structural    Engineer— H.    J.    Brunii 

Sharon   Building. 
Mechanical    and    Electrical   Enginei 

A.    R.   McLaren,    611   Howard  a 
Plans  will   be  completed  about  fit 
1st. 


Preliminary  Plans  Approved. 
ALTERATIONS  Cost,  $5S1) 

BERKELEY,    Alameda    Co.,    Cal.   '.: 

Roy  Ave.  and  Buena  Vista  Wal 
Alterations  to  Hillside  School.  ; 

Owner — Berkeley  School  District  tl 
Architect— Eldridge  T.  Spencer,  Sp.S- 

kels  Bldg.,  San  Francisco. 
Engineer— Thos.     F.     Chace,    Berk  ■ 

Board  of  Education,  Berkeley,  i 


Preliminary  Plans  Approved. 

ALTERATIONS  Cost,  $12Cil 

BERKELEY,    Alameda  Co.,   Cal. 

1775  Rose  Street. 
Alterations  to  Garfield  School. 
Owner — Berkeley  School  District 
Architect  —   Bakewell    &    Weihe.   I 

Kearny  St.,  San  Francisco. 
Engineer— Thos.    F.    Chace,    Berk  ' 

Board  of  Education,  Berkeley. 


Preliminary    Plans    Approved. 

ALTERATIONS  Cost.   $10(  1 

BERKELEY.   Alameda  Co..   Cal.      ■ 

ston   Way  and   Grove   Street 
Alterations     to    gymnasium,    etc..  t 

Berkeley  High   School. 
Architect— John    Reid,    405    Montg  • 

ery  St.,  San  Francisco. 
Engineer— Thos.    F.    Chace.    Berk  ' 

Board  of  Education,   Berkeley. 


BIDS    WANTED 

FORT  BRAGG,  Mendocino  Co., 
—Until  July  2,  8  P.  M.,  bids  wil 
received  by  Roy  Woodward,  CI 
Fort  Bragg  Union  High  School 
trict,  for  the  erection  of  a  shop  bi 
ing    at    the    Junior      School     in   '■ 


Plans  and  specifications  may  be 
tained  from  above  office  and  from 
Architect,  Norman  R.  Coulter 
Kearny   St.,   San  Francisco. 
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IS 


'relimlnary  Plans  Completed. 
IKJII    SCIIOOI,  OiMt.    $12.1. nod 

UIHUCKI.K.  ColilBH  (••>..  ('ill. 
)ne-Hli>r.v    reinforced      roncrcto      lilKh 

BclKinl   <10  <ln.s«room.M,   nudiloiliini 
>      to  »i'nt  1!M,  (tymnaHlum  shop);  flat 

(•(imposition    rnonnK,    Htoam    heat- 

InK  Hystrm.  maple  floorg,  wood  and 

ulecl   Ha.Hh,   etc) 
)wner   —    Pleroe    Union    High    School 

niatrlct. 
\rchltcet    —    W.    K.    Coffrnan,    Koriiin 

KM);..    Sacramento. 
WorklnB    drawlnR.s    will    be    Htaited 
Vlthin  one  week. 


;ONTRACT    AWARDED 

SAN    .M.\TI';(\    .San    Maleo    Co..    Cal. 

William  .Makin,  2HI  LlvinRton  St., 
)iU<land,  at  $S.ri73  aw.--rde<l  contract 
y  Run  Mntpo  Union  Hlph  School  Di.s- 
rlct  for  lathlnf;  and  plastcrlnp.  palnt- 
iiR  and  decorathiK.  etc..  required  in 
he  reconstruction  work  to  the  main 
.ulldInK  of  San  Mateo  7-IlBh  School, 
larold  K.  Hammill.  DSl  Rush  Street. 
an    Krancl.sco.    engineer. 

Complete  l)ld.s   follow: 
I)  Work   complete   exchiding   end   iia- 
1  villous  and   corrhlor.s; 

12)  Lathini;   and    plasterinR    of   second 
floor  end   pavili(in.s  and   c(»rrldor; 
3)  Work    required    for    patchinp;    two 

sq.   yds.   or    more,   per   sq.    y^.: 
[i)  Do,  2  .sq.   yds.  or  less,   per  sq.  yd.; 
5)  Lathing  and  plastering  the  second 
[         story    ceilings    for    one    or    more 
room.s,    per  sq.    yd. 

'Vm.    Makin,    Oakland (1)  $8,573.00 

[  (2)       479. nn 

1  _ (3)  i.r.o 

(4)  2.00 

(5)  .70 

I.     Wolvl.    S.    F (1)  $8,7S7.00 

(2)  727.00 

(3)  2.50 

(4)  .5.00 

(5)  .no 

as.    K.    Smith.    S.    F (1)  $8,S27.00 

'                          (2)  fiSO.OO 

I                          (3)  2.50 

(4)  3.00 

■  (5)  i.nn 

,/[.   3.   King,    S.    F.4 j (1)  $9,330.00 

(2)  300.00 

(3)  2.00 

....V (4)  2.50 

(5)  1.50 

'atterson    Brothers,   Oak- 
land      (1)  $9,040.00 

;                         (2)  1.280  00 

■                          (3)  1.71) 

I                           (4)  2.20 

,                          (5)  1.35 

1.   W.    Cordes,    S.    F (1)  10.930.00 

(2)        400  on 

(3)  l.fiO 

(4)  1.80 

(5)  .ro 


;ontraet  Awarded. 

SCHOOL  Cont.  Priuo,  $72,800 

.AKEVIEW,    Oregon. 

>ne-  and  'wo-story  reinforced  con- 
crete and  brick  high  school  (steam 

i       heating  system,  large  auditorium) 

")wrter— School    District    No.    7,    Lake- 

I       view. 

Architect— Howard  R.  Perrin.  Under- 
wood  Bldg.,    Klamath    Falls.    Ore. 

'ontractor — B.  A.  Howkins.  1182  Mar- 
ket St.,   San  Francsico. 


BIDS  WANTED 

KINGSBURG.  Fresno  Co.,  Cal.— 
I'ntil  June  27.  8  P.  M.,  bids  will  be  re- 
eived  by  Ewald  A.  Larson,  Clerk, 
Kingsburg  Joint  Union  High  School 
District,  for  furnishing  building  ma- 
terials as  follows  for  the  construction 
of  a  music  cottage  at  the  High  School 
site  In  Kingsburg; 

Lumber. 

Cement,  rock  and  sand. 

Roofing. 

Reinforcing  steel. 

Rough  and  finish  hardware. 


I'^lectrical  equipment,  etc. 
S|ieeilliatlonH  may  be  obtained  from 
I  lie    High    .School. 

Bids    Wanted — To    Close    June     2e,    2 

P.    M. 

Ui:i',\llt   S<-H()(il,  f'oHt.   $ 

SAN    FUANCISCf).      Hayes,    Ashbury, 

flrove  and    Masonh;   Avenue. 
Repair   tire    damage    to  attl(^    drawing 

rooms,  roofing,  celling,  etc.,  to  the 

Lowell    High    School, 
Owner— City  and  County  of  San  Fran- 

cl.sco. 
Engineer — L.    H.   Nishklan,   525  Market 

.Street. 
Bids  are   being  taken   as   follows: 

Est.    Cost 

f;eneral    Work    $40,000 

Ornamental    Iron   &   Steel 0,700 

Brick     Work     i 7,000 

Plans  and  specifications  may  be  ob- 
tained from  Chas.  Sawyer,  City  Ar- 
chitect, upon  deposit  of  $25.00  for 
each  set. 

NOTE:  Contractor  must  work  two 
shifts,  as  work  must  be  completed 
by   Oct.    I.    1935. 


BOND    ELECTION 

TRUCKEE.  Nevada  County.  Cal.— 
Truckee  School  District  will  vote  July 
9  on  a  proposal  to  issue  bonds  in  the 
amount  of  $22,000.  proceeds  to  finance 
construction  of  a  new  grammar  school 
in  Truckee. 

Preliminary  plans  have  been  pre- 
pare;! by  Architects  Hasten  &  Hurd. 
233  Post   St.,   San   Francisco. 

Application  has  been  tiled  with  the 
rW.\  for  a  grant  of  $9,000. 


SUB-CONTRACTS  AWARDED 
RIRLINGAME.  San  Mateo  Co..  Cal. 
— J.  Looman,  125  Park  Road,  Burlin- 
ganie,  awar(led  following  sub-con- 
tracts for  alterations  and  repairs  to 
girls'  shower  and  locker  rooms  at  the 
Burlingame  High  School.  Cost.  $6396. 
Roofing — L.    S.    Case.      Inc.,      7th    and 

Daggett   &ts.,    San    Francsico. 
Plumbing — Park    Plumbing    Co.,    Bur- 
lingame. 
Sheet    Metal  —  G.    &   M.   Sheet   Metal 

Works,  San  Mateo. 
Tile    Work   —    Benetti    Tile    Co.,    San 

Mateo. 
Conci^ete  —   San   Mateo  Concrete  Co., 

San  Mateo. 
Reinforcing  Steel — Soule  Steel  Co.,  1750 

Army  S-t..   San  Francisco. 
Glass — Peninsula  Glass  Co.,  San  Mateo 
Lumber — San  Mateo  Lumber  Co..   San 

Mateo. 
Hardware — Wlsnom   Lumber  Co.,   San 

Mateo. 
Painting — J.     Masoro.     Burlingame. 
Lathing    and    Plastering- C.    B.    Hen- 
derson.  San  Mateo. 
Finish   Materials — Burlingame  Lumber 

Co..    Burlingame. 
Grading— San  Mateo  Feed  &   Fuel  Co. 
San  Mateo. 

Plans   Being    Prepared. 

LIBRARY  Cost.    $50,000 

McMIXNVILLE,  (iregon.  Campus  of 
Linfleld  College. 

Two-story  and  basement  library  (15 
rooms,  etc.) 

Owner— Linfield  College  (Dr.  E.  J.  An- 
derson,  President). 

Architect — A.  E.  Doyle  and  Associates, 
Pacific   Bldg.,   Portland. 


Plans    Being    Prepared. 

SCHOOL  Cost.    $65,699 

VANCOUVER,  Washington  (State 
School   for  Blind). 

Two-story  brick  primary  school  (dor- 
mitory, school  rooms,  dining  rooms 
and  hospital  ward  for  primary 
grades). 

Owner — State  of  Washington. 

Architect  —  Joseph  Wohleb.  Olympia. 
and  Donald  J.  Stewart,  Vancou- 
ver, Wash. 


BIDS    OPENED 

.SAN  FRANCISf.'O— H.  C.  Thomp- 
son, 930  Evans  Street,  at  $1980  sub- 
mitted low  bid  to  State  Board  of  Har- 
bor C'ommlHHion«rrH  for  rebuilding  and 
repairing  pile  driving  barge  for  the 
Stale  Hoard  of  Harbor  CommissloncrH. 
Complete  bids  follow: 

H.    C.    Thompson $1980 

General  Engr.  &   Drydock  Co 2)30 

Anderson  &  Crlstofanl 2175 

Crowley  Launch  &  Tugboat  Co 2200 

fJeorge    Kneasc    2437 

Brucr  &  Slemer  3050 

Bids   held    under  advisement. 


BIDS   WANTED 

SAN  FRAaN'(JIS<","0— Until  June  28. 
11:30  A.  M..  bids  will  be  received  by 
S.  J.  Hester,  Chief  Deputy  Director, 
Department  of  Public  Works.  Room 
251.  City  Hall,  for  following  work  for 
repairs  to  the  Lowell  High  School  lo- 
cated on  Hayes,  Ashbury,  Grove  and 
Masonic  Ave.  L.  H.  Nishklan,  525 
Market  St.,  Structural  Engineer. 

(1)  Metal  furring,  lathing  and  plaster- 
ing, estimated  cost,  $18,000. 

(2)  .Slate    blockboards.    cork    and    lino- 
leum,  estimated  cost,   $4500. 

(3)  Roonng,    estimated    cost.    $2000. 

(4)  Sheet  metal,  estimated  cost.  $3500. 
Plans  and  specifications  may  be  ob- 
tained from  Chas.  Sawyer,  City  Archi- 
tect. City  Hall,  upon  deposit  of  $25 
for  each  set. 

Bids  on  the  general  work,  orna- 
mental iron,  steel  and  brick  work  will 
be  opened  on  June  26.  2  P.  M. 


BIDS    WANTED 

LOS  ANGELES.  Calif.— Until  July 
2.  11:30  A.  M.,  bids  will  be  received 
by  the  Los  Angeles  board  of  educa- 
tion purchasing  bureau.  1425  S.  San 
Pedro  St..  for  the  reconstruction,  re- 
habilitation and  strengthening  of  the 
two-story.  8-room.  Class  D  brick  an- 
nex building  at  the  Manchester  Ave. 
school.  8608  S.  Hoover  St.  Arlos  R. 
Sedgley.  910  N.  Serrano  Ave.,  archi- 
tect. Holmes  and  Narver,  Inc.,  639  S. 
Spring  St..  structural  engineers.  Cost 
$30,580. 


Plans    Awaiting     PWA    Approval. 

HIGH    SCHOOL  Cost.    $39,200 

COVELO.    Mendocino  Co..  Cal. 

One-story  frame  and  stucco  academic 
building  and  1-story  frame  gym- 
nasium. 

Owner — Round  Valley  High  School 
District  (Vierling  Kersey.  Supt. 
of  Public  Instruction). 

.\rchitect— Herbert  &  Caulkins,  Ros- 
enberg   Bkig.,    Santa  Rosa. 


PREPARING    PLANS 

BAKERSFIELD.  Kern  Co..  Cal.— 
Architect  Edwin  J.  Symmes,  215  Ha- 
berfelde  Eldg..  Bakersfleld,  is  pre- 
paring plans  for  remodeling  the  Em- 
erson grammar  school  in  Bakersfield. 
Home  economics  and  indust^'al  arts 
rooms  will  be  provided  in  the  admin- 
istration building  and  a  warehouse 
.imi  garage  will  tie  constructed  on  the 
site.  Cost.  $41,000.  Application  will 
be  made  to  the  PWA  for  partial  fi- 
nancing. 


PLANS     APPROVED 

BAKERSFIELD.  Kern  Co..  Cal  — 
Bakersfield  board  of  education  has  ap- 
proved plans  prepared  by  Architect 
Chas.  Biggar.  554  Haberfelde  Bldg  . 
Bakersfield,  for  an  addition  to  the 
Longfellow  school  in  Bakersfield.  The 
addition  will  contain  one  cla.ssroom. 
primary  room  and  kindergarten  and 
will  cost  approximately  $30,000.  Ap- 
plication will  be  made  to  the  PWA 
for    partial    financing. 


BOND    ELECTION    CANCELLED 

BAYWOOD.  San  Mateo  Co..  Cal.— 
Baywood-Aragon  School  District  has 
rescinded   bond   election,   scheduled   to 
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have  been  held  on  July.  16  in  the 
amount  of  $25,000.  It  is  planned  to 
have  an  election  at  a  later  date  for 
amount  of  J32.000.  proceeds  to  finance 
construction  of  the  Baywood  Aragon 
School  and  additional  work  at  the 
Reresford  Park  and  Lawrence  Schools. 


LOW    BIDDER 

LOS  ANGELES.  Cal.— Los  Angeles 
board  of  education  rejected  low  bid 
submitted  by  lyovrich  &  Konjevod. 
due  to  an  error  in  the  bid.  for  a  two- 
story.  22-room  Class  A  reinforced 
concrete  administration  bijUding  to  be 
built  at  the  LaFayette  junior  high 
school.  1240  Naomi  Ave.  John  and 
Donald  B.  Parkinson.  SOS  Title  In- 
surance  Bldg..    architects. 


June  20.  1935 
Contract   Awarded. 

SCHOOL  Cost,   J47.000 

ARROYO  GRANDE,  San  Luis  Obispo 
County,  Calif. 

One-story  frame  and  stucco  grammar 
school  (8  classrooms)  terra  cotta 
tile  roof,  reversible  windows,  hot 
air  heating  system,  drinking  foun- 
tains,   etc. 

Owner  —  Arroyo  Grande  Elementary 
School    District. 

Architect — Louis  N.  Crawford,  Jones 
Bldg..  Santa  Maria. 

S-tructural  Engineer — H.  J.  Brunmier, 
Sharon  Bldg..   San  Francisco. 

Contractor— F.  C.  Stolte,  3449  Laguna 
Ave..  Oakland. 


LOW    BIDDER 

LONG  BEACH,  Cal.— W.  E.  Allen, 
752  W.  Anaheim  St.,  Long  Beach, 
submitted  low  bi-d  to  Long  Beach 
board  of  education  at  $84,229  for  re- 
pairing and  strengthening  both  the 
elementary  and  high  school  buildings 
at  Avalon.  Andy  Sordal  submitted 
the  low  bid  at  $46,094  for  the  ele- 
mentary building  and  H.  B.  Nichol- 
son submitted  the  low  bid  at  $41,791 
for  the  high  school.  Harold  WiWman, 
3710  Lime  Ave.,  Long  Beach,  archi- 
tect. 


CONTRACT   AWARDED 

CLAREMONT,  Los  Angeles  Co..  Cal. 
— C.  T.  and  W.  P.  Stover,  116  Alex- 
ander Ave.,  Claremont.  awarded  con- 
tract for  erection  of  a  100-room  addi- 
tion to  Hardwood  court  dining  hall  at 
Pomona  College,  Claremont.  Walter 
Webber,  627  S.  Carondelet  St..  Los 
Angeles,   architect. 


BIDS    WANTED 

NAPA,  Cal.— Until  July  1,  8  P.  M., 
bids  will  be  received  by  Sutro  A. 
Frost,  Clerk,  Napa  School  District,  for 
exterior  painting  of  the  Lincoln 
Grammar  School   in  Napa. 

Specifications  may  be  obtained  from 
C.   ',.  Hunt.  989  2nd  St.,  Napa. 


TO   ASK    BIDS 

OAKLAND.  Alameda  Co.,  Cal.— 
Oakland  Board  of  Education  will  ad- 
vertise for  bids  shortlyy  for  the  con- 
struction of  seven  temporary  school 
buildings  at  the  Oakland  High  School, 
Park  Blvd.  and  Hopkins  St.,  Oakland. 


CONTRACT    AWARDED 

SAN  FRANCISCO.  —  M.  J.  King, 
2343  Bay  Street,  at  $2,044  awarded  the 
contract  by  Department  of  Public 
Works  for  plastering  the  Excelsior 
School,  Excelsior  Ave.  between  Lon- 
don and  Paris  Streets. 

16—  BANKS.  STORES  AND 

omcEs 

Preparing  Sketches 

ADDITION  Cost.   $40,000 

SANTA     BARBARA.     Santa     Barbara 

Co.,   Calif. 
Two— story    and    basement    reinforced 

concrete  addn.    to   telephone    bldg. 


(stucco  exterior,  tile  work,  steam 
heating   system,    steel   sash,    etc.) 

Owner— Santa  Barbara  Telephone  Ex- 
change. 

Architect— Masten  &  Hurd.  233  Post 
St.,   San  Francisco. 


Plans  To   Be   Prepared. 

ALTERATIONS  Cost.    $ 

OAKLAND,  Alameda  Co.,  Calif.  484 
12th  Street. 

Alterations  to  store  bldg.  (new  fur- 
nishings, decorating,  new  store 
front,    etc.) 

Owner — Selah  Chamberlain,  526  Powell 
St..  San  Francisco. 

Architect— Miller  &  Pflueger,  580  Mar- 
ket   St.,    San    Francisco. 

Lessee — Foreman  &  Clark.  484  12th 
St.,  Oakland  (Henry  Combe.  Mgr.) 


Contract   Awarded   . 

MARKET  Cost,    $2,965 

SACRAMENTO.    Sacramento  Co.,  Cal. 

Third.    Fifth.   B   and  G   Streets. 
One-story    frame    market. 
Owner — Sacramento    Farmers   Market, 

Inc.,    2630   5th   St.,    Sacramento. 
Architect — Not   Given. 
Contractor — J.    A.    Saunders,    1045  45th 

St.,    Sacramento. 


Contract   Awarded. 

ALTERATIONS  Cost,   $10,000 

STOCKTON.  San  Joaquin  Co.,  Calif. 
49  North  A  Street. 

Alterations   to   building. 

Owner — Richmond  Chase. 

Architect — Not   Given. 

Contractor— O.  H.  Chain,  41  So.  Sut- 
ter   St..    Stockton. 


Contract    Awarded, 

ALTERATIONS  Cost.    $10,000 

STOCKTON.  San  Joaquin  Co.,  Calif. 
417-21    E    Weber    Street. 

Alterations  to  store  building. 

Owner — Eliza   F.    Middlecoff. 

Architect — Not   Given. 

Contractor— O.  H.  Chain,  41  So.  Sut- 
ter   St..   Stockton. 


Contract  Awarded. 

ALTER  S'TORE  SCost,   $20,000 

STOCTKTON,    San   Joaquin   Co..    Calif. 

No.  417-421  E.  Weber  Avenue. 
Alterations     and     additions     to   store 

building   (new  show  windows,  new 

lighting    system,    furnishings,    new 

passenger   and     freight     elevator. 

etc.) 
Owner — Burnham   Bros.,    40  N.   Sutter 

St..  Stockton. 
Architect — Not   Given. 
Contractor — O.   H.   Chain,    41   S-Sutter 

St.,   Stockton. 


preparing   Wcrking    Drawings. 

ALTERATIONS  Cost.    $ 

SAN  FRANCISCO.    Ill   Sutter  Street. 

Alterations  to  ground  floor  of  Hunter 
Dulin  Bldg.  (interior  alterations, 
electrical  work,  plumbing,  paint- 
ing,   plastering,    floor   covering) 

Owner— Dean  Witter  &  Co.,  486  Cali- 
fornia Street. 

Architect — Kent  &  Hass,  525  Market 
Street. 


Contract  Awarded. 

BAR  Cost,    $2000 

SAN  FRANCISCO.  W  ^'lllmore  St.  N 
Lombard  Street. 

Alterations  to  bar  (new  bar,  modernis- 
tic front,  painting,  decorating, 
etc.) 

Owner — Mr.  Cervelli. 

Architect— R.  R.  Irvine,  3431  Market 
St..   San   Francisco. 

Contractor — San  Francisco  Constr.  Co.. 
3159  Fillmore  St..   San  Francisco. 

Plumbing,    Heating   and    Electric    Bids 

Wanted. 
OFFICE    BLDG.  Cost,    $150,000 

OAKLAND.    Alameda    Co.,    Calif.     SE 

Broadway  and   Thirteenth   St. 
Two   -    story   steel  and   concrete  ofBce 


building   (to   contain   45.000  sq.   ft. 
of  floor  space). 

Owner — Charles    Jurgens  Company. 

.Architect— H.    A.    Minton,    525    Market 
St.,    San    Francisco. 

Agent — Lionel  Wachs  Company,   Bank 
of    America    Bldg.,    Oakland. 

Contractor — F.    A.    M  u  1 1  e  r  ,    Syndi- 
cate   Bldg.,    Oakland. 
Sub-bids    are   wanted    on    plumbing. 

heating    and     electrical    work. 


Plans  Being  Prepared. 

STORE  Cost,   $- 

SACRAMENTO.   Sacramento  Co.,  Ca 

SE  Fourth  and  K  Streets. 
One-story   brick   store      building   (.SH 

160  feet). 
Owner — Max  Marthowitz  Co.,  Inc. 
Architect — Frederick  S.  Harrison,  1005 

Tenth  St..  Sacramento. 
Present  building  on  site  is  now  be- 
ing razed. 


Plana  Being  Completed. 

TELE:PH0NE   bldg.       Cost,   $100,000  11 

WALLA  WALLA,  Washington. 

Two-story  and  basement  Class  A  steel  si 
frame  fireproof  telephone  build-  h 
Ing  (cable  vault  below  portion  of  ■ 
first  floor). 

Owner  —  Pacific  Telephone  and  Tele- 
graph  Company. 

Architect — A.  H.  Albertson  and  Joseph 
W.    Wilson   and   Paul    Richardson, 
Washington. 
Installation    of   equipment   will   cost 

approximately  $300,000. 

General    bids    will    be    asked    about 

July  15. 


To    Be   Done    By   Day's   Work. 

ALTERATIONS  Cost.   $3,000 

SAN    FRANCISCO.      NE    Church    and  . 

Day  Streets. 
Alterations  to  frame  and  stucco  store  r 

building   (tar  &  gravel  roof,   wood  < 

floors,   etc.) 
Owner — George    Austin,    2401    Jackson 

Street. 
Architect  —  Ed.    Musson    Sharpe,    ,  ii  . 

Market  Street. 


BIDS   WANTED 

FRESNO.  Fresno  Co,  Calif.— Until  J 
June  26,  12  Noon,  bids  will  be  re-  e' 
ceived  by  the  Capital  Co..  625  Market  ^ 
St.,  San  Francisco,  for  exterior  and  li 
interior  painting  and  steam  cleaning  i 
of  the  exterior  of  the  Mattel  Bldg.,  ; 
Fulton  and   Fresno  Sts.,   rFesno. 


Contract  Awarded. 

ALTERATIONS  Cost,  $2,000 

SACRAMENTO,   Sfxcramento  Co..  Cal. 

1000  K   Street. 
Alterations  to  store  front. 
Owner — A.   D.   Moates.   Premises. 
Architect — Not  Given. 
Contractor— A.    Fisher,    800    35th    St., 

Sacramento.  ' 


Contract  Awarded. 

ALTERATIONS  Cost,   $4,000 

SACRAMENTO,  Sacramento  Co..  Cal. 
1012   K   Street. 

Alterations  to  store  front  of  Sacra- 
mento Hotel. 

Owner — Sacramento   Hotel,   Premises. 

Architect— Not  Given. 

Contractor— A.  Fisher,  800  35th  St., 
Sacramento. 


To  Be  Done  By  Da>'s  Work, 

RESTAURANT  Cost,   $ 

OAKLAND,  Alameda  Co.,  Calif.    2039- 

2031   Telegraph   Avenue. 
One-story  brick  and  tile  restaurant. 
Owner — Erza  Barnet,  80  Hamilton  PI-. 

Oakland. 
Lessee — White  Tavern   Operating  Co., 

519  16th   St.,   Oakland. 


Plans   Being   Completed. 

ALTERATIONS  Cost.    $ 

OAKLAND,    Alameda   Co.,    Cal.     1430 

Franklin  Street. 
Alterations  and  additions  to  store. 


I- 
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(Vncr— KaHt    Flay   Title   In.iurHncp  Co. 
/ihltcft— !•;.  T.  Koulki'H,  357  I2th  St., 
Oaklaml. 
(Ids   will   1)0  iiHkod    i.bout   July    1. 


an»  Being    Prepared. 

.  IPITION  Co.1t.    ^ 

(CBAMKNTO.   SiicTameiito  Co..   Cal. 

1308-10  K  Street. 
( (>-story  addition   to  office   building, 
(.ner— Security     Acoi'ptatice    Co.     (S. 

P.    Korre.st,   Jr..    rresldrnt). 
(ntrartor — Krank      Maloney,     3172     T 

.St..   .Sacraiiienlo. 


iins  Being  Completed. 
.,TEHATIONS  Cost.  12.1.000 

;.N  FRANCISCO.     Kearny  Street  at 

Maiden    I^ane. 
.leratlona  to  department  store   bldg. 
i/ner — Welnstein    Co.    (Isador   Weln- 

steln.    President). 
.  I'hitct— Hyman  &  Appleton,  68  Post 

Street.   San  Francisco. 
Hlds   will   be   asked   in   two   or   three 
•>eks. 


.'b-Contracts    Awarded. 

."ORK  &  APT3.     Cont.  Price,  $16,900 
iiKMBI..     Monterey     Co.,     Cal.       NE 

Ocean  and  San  Carlos  Streets. 
'Vo-8tory     frame     and     stucco     store 

and    apartment    building    (Spanish 
'   style)   tile  roof.   etc. 
wner — Mrs.  Mary  A.  Gould. 
.  chltect— Guy   Koepp.    Carmel. 
i.ntractor — M.  J.   Murphy,  Carmel. 
loflng — C.    L.    Frost,    Monterey. 
lumblng,   Heating  and  Sheet   Metal — 

Anderson,    Dougherty    &    Hargins, 

Salins. 
le   Work — C.    L.   Frost,   Monterey 
!!el  Sash— Soule  Steel  Co.,  1750  Army 

St.,   San   Francisco. 
:ruetural  steel— Soule  Steel  Co.,  1750 

Army  St..   San   Francisoo. 
thing  and  Plastering — F.  Overhulse, 

Carmel. 
Other  work  being  done  by  the  gen- 
III  contractor. 


•  INTRACT   AWARDED 

3AKLAND,  Cal.  —  Safety  Switch - 
lard  Mfg.  Co.,  960  Howard  Street, 
l^n  Francisco,  at  $1197  awarded  con- 
iict   by    East    Bay    Municipal    Utility 

strict  for  furnishing  one  electrio 
.'  Itchboard  for  the  general  oflice 
Hiding  at   512    16th    Street,    Oakland. 

oposal  No.  L.S.   150.  • 

■  ntract  Awarded. 

iORES  Cost.     $6000 

MISALITO,  Marin  Co..  Cal. 
'vo-story  frame  and  stucco  store  and 

office   building, 
uner — George  Ohlemutz,  Sausalito. 
-chltect- Not  Given. 
<ntractor — V.    Maggiori,    15   Harrison 

St.,   Sausalito. 


int   Being    Prepared. 

'ORE  &   OFFICES  Cost.   $16,nu0 

.ACERVILLE.    Eldorado    Co..    Calif. 

vo-story   brick  store  and  office  bldg. 

(54xB0-ft,)  composition  roofing.  Ore- 
gon pine  floors,  steel  sash. 

'ner — Dillinger's   Furniture  Co. 

■chltect- Jens  C.  Petersen,  812  26lh 
St.,  Sacramento. 

Rids  will  be  asked   in  one  week. 


ntract    Awarded 

.TERATIONS  Cost.   $4000 

iN'    FRANCISCO.     888    Market    St. 

terations    to   store    building. 

^"T— Morgan  Jewelry  Co..  prem- 
ises. 

■rhitect— Bliss  &  Fairweather,  Bal- 
boa  Building. 

mtractor  —  H.  S.  Meinberger.  936 
Folsom    Street. 


ds  To  Be  Opened   Late  Today. 

;.TERATIONS  Cost.    $30,000 

kN    FRANCISCO.      Powell    St.    near 

Sutter  Street, 
terations  to  building  for  waffle  shop 


cocktail  lounge,  coffee  shop,  etc., 
(work  InvolvcM  new  front,  plumb- 
ing, electrical  work,  painting,  dec- 
orating, reiitaurant  equipment, 
etc.) 

Owner — Tiny'a  Waffle  Shop. 

Architect— A.  It.  WllllamH  and  C.  M. 
f;rlmeB.   251   Post  fH.,  S.   F. 

17—        THEATRES 

Contract  Awarded. 

THEATRE  Cont,    $16,000 

TRIICKEE,   Nevada  Co.,  Cal. 

Two-story  frame  and  stucco  theatre 
(75x36  feet)  to  seat  215;  sound 
equipment,  furnishings,  etc.)  six 
room  apartment  on  second  floor. 

Owner — V.  O.  Shattuck.   Truckee. 

Architect— Not  Given. 

Contractor  —  Ralph  Cochrane,  P.  O. 
Box  338.  Grass  Valley. 


Plans   Being   Prepared. 

THEATRE  Cost.    $30,000 

COI^FAX.  Wash.  Canyon  and  Mill 
Streets. 

Two-stnry  reinforced  concrete  theatre 
(41x100  feet)  to  seat  400.  stores 
and  apartments;  heating  plant, 
air  conditioning  system,  sound 
equipment,  etc. 

Owner — F.  C.  Weskil.  Sandpolnt.  Idaho 
and  LaVance  Weskil,  Rose  Thea- 
tre,   Colfox.    Wash. 

Architect— Byarne  H.  Moe,  2318  2nd 
Ave..    Seattle.    Wash. 


19— MISC.  CONSTRUCTION 

PLANNED 

PASADENA.  Cal.— The  City  of  Pas- 
ardenjv  is  having  plans  prepared  under 
the  supervision  of  Architects  Hunt  & 
Chambers.  Continental  Bldg..  Los  An- 
geles, for  improvements  to  the  Rose 
Bowl  in  Pasadena.  The  work  will  in- 
clude the  erection  of  a  new  fence, 
increased  comfort  station  facilities 
and  drainage  improvements.  The  city 
h;.s  bmJgeted  $20,000  for  the  work  and 
applications  have  been  made  to  the 
SERA  for  grants  of  between  $100,000 
and  $200,000.  ) 


Foundations   Started. 

DEPOT  Cost.   $100,000 

SAN    JOSE,    Santa    Clara    Co..    Calif. 

San    Fernando   and    The    Alameda. 
Two-story   steel    frame  depot    (256x80- 
ft.)  pressed  brick  walls,  stucco  ex- 
terior,    concrete     foundations,     tile 
roof,    steam    heating    system,    etc. 
(wainting  room.    80x40   feet)    glass 
enclosed  concourse   leading  to  the 
trains,    passenger   and    freight  de- 
partment   offices,    etc. 
Owner — Southern   Pacific  Co.,   65   Mar- 
ket St.,  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner 
(J.   H.  Christie.  Engineer). 
Foundation  work  started  by  owner's 
own  forces.     Whether  general  bids  will 
be   asked   for   the   construction   of  the 
building  is  not  determined  at  this  time 

Contract    Awarded 

MAUSOLEUM  Cost.    $2,200 

CHICO.    Butte    Co..   Calif. 

Reinforced  concrete  private  mauso- 
leum (marble  and  bronze  interior) 
to  contain   16   crypts 

Owner— Withheld. 

Architect— Jens  C  Petersen.  812  26th 
St..    Sacramento. 

Contractor — J.  C.  Meyers,  Route  1. 
Box    439.    Stockton. 


Contracts    Awarded. 

MAUSOLEUM  Cost,   $ 

LAWND.\LE.  San  Mateo  County.  Cal. 
Home  of  Peace  Cemetery. 

Reinforced  concrete  mausoleum  (mar- 
ble and  bronze  interior)  500  crypts 
1000  niches. 

Owner  —  Congregaton  Temple  Eman- 
uel. 


Architect  —  C.'han.   Strothoff,   2274  16lh 

til.,    Kan   Krandnco. 
Contractor— H.    H.    Larscn   Co.,  M  So. 

Park    St..    Siin    Francisco. 
Marble — Jos.   .MuHto  Sons  Kecnan  Co., 
535  North  Point  St,  Han  Francisco 

Contract    Awarded 

FIELD    HOUSE  COHt,   $1,500 

PIEDM(jNT,     Alameda    County,    Calif. 

Oakland   City  Park. 
Field   house. 

Owner — City    of    Piedmont. 
Ar<-hitect— .Not    Given. 
Contractor— A.    H.    Hose.    478    25th    St., 

Oakland.  ( 


BIDS   OPENED 

HAMILTON  FIELD.  Marin  County, 
Calif.— D.  E.  Manning.  118  Virginia 
Ave..  San  Franilsco.  at  $1,288  submit- 
ted low  bid  to  the  Signal  Officer, 
Headquarters  Ninth  Corps  Area.  Pre- 
sidio, under  Proposal  No.  1084  SC 
35-7,  f«r  the  installation  of  an  an- 
tenna and  a  buried  ground  system 
for  the  Radio  Transmitter  Radiation 
System,    Hamilton  Field. 

Complete  bids  follow: 

D.    E.    Manning.    S.    F $1,288 

Hotchner    Bros..     S.    F 1,6T1 

H.    S.    Tittle  Co.,    S.    F 2,307 

Bids   held   under  advisement. 


Planned. 

DRILL  TOWER  Cost.   ( 

S.\N   CARLOS,    .oan    Mateo  Co.,   Calif. 
Laurel   Street. 

Three  -  story    drill    tower    (frame    and 
stucco    construction). 

Owner — City   of   San  Carlos. 

Plans  by  H.  A.   Brown.   1308  Mills  Av- 
enue,   Burlingame. 
Further    details    will    be    announced 

at  a  later  date. 


Plans    Being    Completed. 

ORPHANAGE  Cost,    $60,000 

SAN  FRANCISCO.  Hahn  and  Sunny- 
dale    Streets. 

Group  of  eight  buildings  for  orphanage 
frame  construction)  dormitories, 
administration   bldg.,    power  plant. 

Owner — Salvation  Army.  115  Valencia 
Street. 

Architect— D.  D.  Stone.  110  Sul.er  St. 
Plans   will  be  completed  in   three  or 

four   weeks. 


CONTRACT    AWARDED 

HAMILTON  FIELD.  Marin  Co.,  Cal. 
— D.  E.  Manning,  118  Virginia  Ave., 
San  Francisco,  at  $1,288  awarded  con- 
tract by  the  Signal  Officer.  Headquar- 
ters Ninth  Corps  Area.  Presidio,  un- 
der Proposal  No.  1084  SC  35-7,  for 
the  installation  of  an  antenna  and  a. 
buried  ground  system  for  the  Radio 
Transmitter  Radiation  System.  Ham- 
ilton  Field. 


BIDS   OPENED 

SAN  FRANCISCO— Keyna  Electric 
Works.  1681  Folsom  St..  at  $40  sub- 
mitted low  bid  to  Department  of  Pub- 
lic Works  for  rewinding  Westlnghouse 
type  C.L.L.— 5-hp.,  2-phase,  1700-rpni 
motor.  Including  removal  and  replace- 
ment, located  on  pump  in  boiler  room 
of  Laguna  Honda  School.  Seventh 
Ave.,    between    Irving   and  Judah   Sts. 

Complete   bids   follow: 

Reyna   Electric    Works $40.00 

Weidenthal   Gosliner   Elec.    Co —  41.60 

Kuchel    &    Slevers 44.00 

Westlnghouse  Elec.   &  Mfg.  Co...  54.00 

Bids  held  under  advisement. 


20— MISC.  SUPPLIES  AND 
MATERIALS 


BIDS  OPENED 

BOULDER  CITY.  Nev.  —  Following 
bids  received  by  the  Bureau  of  Recla- 
mation. Denver.  Colo..  June  3.  under 
Spec.  N6.  628.  for  furnishing  and  de- 
livering   twelve    72-inch    diameter    In- 
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lfrn;il  dilTeiinti;.!  noi  dio  vmImvs  for 
installation  in  the  tunnel  pluR  outUt 
works  at  Boulder  Dam,  Roiilder  Can- 
yon Project: 

Babcock  ^'  Wilcox  Co.,  Denver,  fob 
Barberton.  Ohio:  (1)  valves,  $260,0.50: 
(2)   templates.    $175. 

Thomas  SpacinR  Machine  Co.,  Pitts- 
burg,   Ps..,   fob   Pittsburg,    (1)    S21t,000; 

Brds  held   under  advisement.  20 

(2)  $100. 

Bartlett  Hayward  Co..  Baltiniore 
Md..  fob  Baltimore:  (1)  $264, OUO;  C) 
60, 

American  Locomotive  Co.  New  Tork 
City,  fob  Dunkirk,  N.  Y.:  (1)  $2.11,9011: 
(2)   $1,750. 

Consolidated  Steel  Corp.,  l,td.,  T-os 
Angeles,  fob  Boulder  City:  (1)  $253.- 
000:.  (2)   $.100. 

Hardie-T>-nes  Mfg.  Co.,  Birmingham 
Ala.,  fob  Birmingham:  (1)  $217,375; 
(2)  $395. 

Joshua  H  e  n  d  y  Iron  Works,  S.'.n 
Fruncisco.  fob  Sunnyvale:  (1)  $258,- 
718:   (2J   $185. 

Stacey-Schmidt  Mfg.  Co.,  York.  Pa., 
fob   York:    (1)   $243,000:    (2)    tb40. 


Cincinnati  Mfs.  Co..  Cincinnati.  O., 
(3)    $8,042:    fob   Cincinn;,ti. 

Gorham  Co.,  Providence,  R.  1.:  (3) 
$15,655;    fob    Providence. 

Bids  held   under  advisement 


Bid  No.  13()2,  for  furnishing  and  de- 
livering to  the  San  Francisco  Water 
Department  Yard  at  639  Bryant  St.. 
approximately  690,082  pounds  of  iron 
castings. 


BIDS   OPENED 

MODESTO.  Stanislaus  Co.,  Calif.— 
(".round  I.uniher  Co.,  Tuolumne  BIdg., 
Modesto,  at  $20,540  submitted  low  bid 
to  the  Modesto  Irrigation  Di.strict,  C. 
S.  Abbott.  Secretary,  823  l)th  Street. 
Modesto,  June  10.  for  furnishing  12.- 
000  barrels  of  cement. 

Complete   bivls    follow: 
Ground   Lumber   Co.,    Modestr^ ..  SLO,540 
Pacific     Portland     Cement    Co., 

Francisco    - 21,840 

Stanislaus    Lbr.    Co..    Modesto..     21.840 
United  Lumber  Y^ards,  Inc.,  Mo- 
desto   21,840 

The  Cowell  Lime  &  Cement  Co.,  San 
Franc'sco,  subrnftted  "  a  bid'of  $4,820 
for  2,000   barrels. 

"Bids  held  under  advisement.  ^ 


Bin<5    OPENED 

B.'ULDER  CITY,  Nev.  —  Following 
bids  received  by  the  Bureau  of  RecU.- 
mation.  Denver,  June  6,  under  Spec. 
No.  625,  for  furnishing  aluminum  and 
steel  pipe  railings,  aluminum  doors, 
steel  doors,  and-Mructural  and  archi- 
tectural metal  work  for  Boulder  Dam 
power  pUvUt  and  appurtenant  w'orks. 
Bnulder  Canyon   Project: 

Kawneer  Co..  Nilcs.  Mich.:  (1)  $112- 
750;  (2)  $9,940;  (3)  $9,429.98;  combina- 
tion bid  1,  2  and  3,  $128,000;  fob  Niles; 
yi%   discount. 

Flour  City  Ornamental  Iron  Co.. 
Minneapolis,  Minn.:  (1)  $105,317:  <2) 
$10,164:    (3)    $10,698;    fob   Minneapolis. 

General  Bronze  Co.,  Long  Island 
City.  N.  Y,:  (1)  $90,600;  (3)  $6,165; 
combination  1,  and  3,  $95,765;  Schetl- 
ule  1.  96,000  lbs.  fob  Long  Island  City, 
91,500  lbs.,  Chicago,  and  79,000  pounds 
Jamestown;  Schedule  3.  fob  Long  Is- 
land City. 

Michaels  Art  Bronze  Co..  Coving- 
ton. Ky.:  (1)  $101,351;  (3)  $9,640;  com- 
bination 1  and  3,  $110,350;  fob  Cov- 
ington; 1%   discount. 

VuVcan  Rail  &  Const.  Co..  Maspeth. 
N.  Y.;  (2)  $6,300;  fob  Maspeth;  $7,600 
fob    Boulder   City. 

Federal  Ornamental  Iron  &  Bronze 
Co.,  San  Franci.sco.  (2)  $8,120  fob  San 
Francisco. 

Atlas  Ornamental  Iron  &  Steel  Co., 
Huntington  Park:  (2)  $14,530;  fob 
Huntington  Park. 

Associated  Piping  &  Engr.  Co.,  Los 
Angeles:  (2)  $8,140;  fob  Boulder  City; 
2%    discount. 

North  America  Iron  &  Steel  Co., 
Inc.,  Brooklyn.  N.  Y.:  (2)  $5,585;  fob 
Brooklyn;    '/%   discount. 

A.  J.  Bayer  Co..  Los  Angeles:  (3) 
$10,129;   fob  Los  Angeles. 

Superb  Bronze  and  Iron  Co.,  Inc., 
Brooklyn.  N.  Y. ;  (3)  $10,980;  fob 
Brooklyn;   1%  rjiscount. 


BIDS   OPENED 

OAKLAND,  Cal.— Identical  bids  at 
$5,346.50  plus  $0.08  ea  h  tor  quicklime 
sacks,  were  receivtd  by  the  Kast  Bay 
Municipal  Utility  District.  John  H. 
Kimball.  Secretary,  under  Proposal 
No.  625.  from  the  following  for  fur- 
nishing quicklime   and   hydrated   lime: 

California  Chemical  Co.,  San  Fran- 
cisco. 

Diamond  Springs  Lime  Co.,  San 
Francisco. 

U.  S.  Lime  Products  Corp..  San 
Francisco. 

Holmes  Lime  &  Cement  Co.,  San 
Francisco. 

Chubbuck  Lime  Co.,  San  Fran- 
cisco. 

Henry  Cowell  Lime  &  Cement  Co.. 
San   Francisco. 

LTnit   b''ds  were: 

(1)  250  tons,  more  or  less,  quicklime, 
delivered  to  Orinda  Filter  Plant,  Orin- 
da,  $3,755. 

(2)  75  tons,  more  or  less,  quicklime, 
delivered  to  San  Pablo  Filter  Plant, 
EI  Cerrito,   $1,126.50. 

(3)  25  tons,  more  or  less,  hydrated 
I'me.  delivered  to  Upper  San  Lean- 
dro  Filter  Plant.  Oakland,  $465. 

Bids    held    under  advisement. 


BIDS    OPENED 

OAKLAND.  Cal. --Identical  bids  at 
$10,500  for  furnishing  approximately 
200,000  gals,  for  emulsified  asphalt  un- 
der Spec.  No.  LS  148.  were  received 
by  the  East  Bay  Municipal  Utility 
District,  John  H.  Kimball,  Secretary, 
from  the  Shell  Oil  Co.,  Union  Oil  Co.. 
and    the    American    Bitumuls    Co. 

Bids  held   under  advisement. 


BIDS   OPENED 

OAKLAND.  Cal.— Stauffer  Chemical 
Co..  636  California  St..  San  Francisco, 
at  $10,571.25  submitted  the  only  bid 
received  by  the  East  Bay  Municipal 
Utility  District,  John  H.  Kimball,  Sec- 
retary, under  Proposal  No.  628,  for 
furnishing  approximately  375  tons  of 
aluminum  sulphate. 


BIDS    OPENED 

OAKLAND,  Cal.— Linde  Air  Prod- 
ucts Co.,  114  Sansome  St..  S'an  Fran- 
cisco, at  $2410  for  200,000  cu.  ft.,  more 
or  less,  of  oxygen  gas.  and  at  $3997.50 
for  l.iO.OOO  cu.  ft.,  more  or  less,  of  dis- 
solved acetylene  gas,  submitted  low 
bid  tn  the  East  Bay  Municipal  Utility 
District.  John  H.  Kimball,  Secretary, 
under  Proposal  No.  626. 

Air  Reduction  Sales  Co..  San  Fran- 
cisco, at  $2800  for  oxygen  and  $4275 
for  acetylene,  submitted  the  only  other 
bid. 


BIDS   OPENED 

S.\N  FRANCISCO.— D  e  v  i  n  c  e  n  z  i 
Bros.  &  Co.,  150  Collins  St.,  at  $0.34 
per  c.y.,  submitted  low  bid  to  T.  A. 
Brooks,  Purchaser  of  Supplies,  City 
Hall,  under  Bid  No.  1387,  for  fur- 
nishing approximately  5.000  c.y.  of 
loam   for  Golden  Gate  Park   . 

Complete   bids   follow: 

Devincenzi  Bros.  &  Co.,  $.54  per  c.y. 

L.    Devincenzi    &   Co.,    $0.57. 

Max   Rosenberg,    $0.64. 

Bayshore    Const.     Co.,    Inc.,    $0.68. 

San  Francisco  Paving  Co.,  $0,709. 

All    bidders   of    San    Francisco. 

Bids   held   under  advisement. 

CONTRACT    AWARDED 

SAN  FRANCISCO.— U  n  i  t  e  d  Iron 
Works.  580  Second  St.,  Oakland,  at 
$0,036  per  lb.,  total  $24,842.95.  award- 
ed contract  by  T.  A.  Brooks,  Pur- 
chaser   of   Supplies,    City    Hall,    under 


LOW    BIDDERS 

SACRAMENTO,  Cal.— Following  are 
the  low  bids  received  by  Lieut.  G.  W.. 
Tripp,  Purchasing  ,fc  Contracting  Qf-i 
ficer,  Sacramento  Disti-ict  ('('C.  JunrV 
12,  under  Bid  No.  5911-35-84,  and  Bidl 
No.  5911-35-185,  for  furni.shing  mate- > 
rials  for  construction  of  buildings  at ; 
CCC    camps. 

BID  NO.  5911-35-184: 

(A)  Camp  Walker  River.  BR-52.  oin 
Topaz  Lake.  12  miles  north  of  Cole-i 
ville  on  Carson  City-Coleville  High- 1 
way.  Camp  site  two  miles  from  thcl 
highway  on  eastern  shores  of  Topaz; 
Lake: 

Lumber — Clover  Valley  Lumber  Co..' 
Loyalton,  $4,844. 

Mill  Work- Sierra  Mill  &  Lbr.  Co.. 
201   V   St..    Sacramento,    $297.99. 

Hardvifare — Auburn  Lumber  Co.,  Au- 
burn.   $258.79. 

Roofing  &  Felt — American  Fuel  and 
Material  Co.,  2701  Stockton  Blvd..( 
Sacramento,    $186.19. 

Fiber  Board — Auburn  Lumber  Co.,i 
$255.00. 

Plumbing  and  Sheet  Metal — Dallman 
Supply  Co.,  8th  and  R  Sts..  Sac- 
ramento,   $738.20 

Electric  Material — ^luburn  Lbr..  Co., 
$160.49, 

Cement— Fob  Camp.  I.  H.  Kent  Co., 
Fallon,  Nev  ,  $219.05. 

Cement— Fob  1  allon,  I.  H.  Kent  Co., 
$85.35. 

(B)  Camp     Tahoe,     BR-21     /,    mile, 
from  Tahoe  City,  opposite    lam  on  the 
Truckee    River    at    Lake    Tahoe: 
Lumber— Bay    City    Lumber   Co.,   iUW 

Avo.  and  E  St..   Oakland.   $3,750,015' 
Mill    Work — Auburn   Lumber  Co.,  Au-. 

burn.    $210.71. 
Hardw/are — Auburn    Lumber    Co.,    Au-( 

burn.    $237.32. 
Roofing   and    F*lt — American  Fuel  andi 

Materials    Co.,    $186.19. 
Fiber      Board — Auburn     Lumber     Co.,' 

$255. 
Plumbing    and    Sheet    Metal — Dallmani; 

Supply   Co..    Sth    and   R   Sts.,    Sac-aJ 

ramento.    $672.60.  ' 

Electric     Material — Auburn    Lbr.    Co.,' 

$157.52. 
Cement — Fob  Camp.   ."Auburn  Lbr.  Cc 

$165.15. 

BID    NO.    5911-35-185: 
(A I    C.Tr-.p    Scott,    A-1.    Fort  Barry.  > 
Lumber — Diamond    Match    Co.,    Chico.- 

$".492.20. 
Mill  Work— Diamond  Match  Co.  $950.51 

pany.    $9r,0.51| 
Hardware— Diamond  Match  Co.,  556.8! 
Roofing     and     Felt — Zellerbach     Papei 

Co..     534    Battery    St.,    San    Fran- 
cisco.   $300.24. 
Fiber    Board — Western     Asbestos    Cn. 

675   Townsend   St.,   San    Francisco 

$1,327.35.  ..    ._ 

Plumbinq    and    Sheet^.Melal— Dallmar 

Supply   Co.,    $1.4i;4;7S.,  ,,.     .    . 
Cement— Diamond   Mgtch'  CO-.^ffil.^" 
Concrete  Footing— Diarflond  Matrh'JfJo 

$93.75. 
Shingles— Diamond  Match  Co.,  $798.20 


CONTRACTS   AWARDED,  ,„, . 

MONTEREY.      Cal.— Contratis..  .fp> 
furnishine  miscellaneous  mat'et^als /oi 
construction  of  CCC  Camps  have  (ifier 
awarded  by  Major  John  T.  .Sallee,  j?is- 
trict  Quartermaster,   Presidio  of  Mon- 
terey, as  follows:  ^i.r,'.- 
BID  No.  5917-35-76:  CCC  Camp  While- 
house    Creek.    SP-37.    located    ap 
proximately      15    miles      north     o 
Davenport.     Santa    Cruz    County 
l>ids  opened  June  4: 
Plumbing— Oakland   Sheet   Metal  Sup 

ply    Co.,    Oakland.    $1288.70. 
Roofing  and  Felt— M.  J.  Murphy.  Car 


mel._$530.58. 
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Fibre    Board  —  Ilolircm    I.iimlior    Co., 
s.iiuii  cni/..  jiinn.ris. 

Lumber- H.imiMoiul    I>iiml)ei-   Co.,    Sail 

|.'niri(lMi-o.    $10,DS3.Sr). 
Millwork    —    I'luMllc    Mfg.    Co.,    Santa 

ClMl-a,    J920.8ri. 
Hardware— San    Jo.se    Hardware    Co., 

.■^un    JoHC,    $084.01. 
Electrical  —  (Jeneral     Kleclrlc     Corp., 

Smji    Kniiu-lsco,    $182. IB. 
Cement  &   Bi'ick— Henry  Cowell  Lime 

.>i  CiMnent  Co..  Santa  Cruz,  $20t. 
Hill  Si>.  r,:il7-:t.'i-77:  CCC  Camp  Apio.-f. 

SKS-7,  located  %  mile  nortliea.st  of 

Aptos,    Santa    Cruz    County;    bids 

opened  June  4: 
Lumber — Hammond   Lumljcr  Co..    San 

I''r:iM(isoo.  $10.307.r,B. 
Hardware— San    Jo.se    Hardware    Co., 

Knii   .To.se.    $564.61. 
Rooflno— Hebron    Lumber    Co.,    Santa 

Cruz.    $rill.8(i. 
Fibre     Board  —  Hebron    Lumber    Co., 

Santa  Cruz,  $1482.24. 
Cement  &   Brick— Henry  Cowell  Lime 

iV-  C.nuMit  Co.,  Santa  Cruz,  $197. 
Millwork  —  I'acinc    Mfg.     Co.,     Santa 

Clara,   $920.85. 
Plumbing    and    Sheet    Metal — Oakland 

iflieet     Metal     Supply     Co.,     OaJ<- 

land,   $1547.59. 
BID  No.    5917-33-7S:   CCC  Camp  Pinto 

Lake.  SES-S,  located  5  miles  nortli 

of    Wat.sonville,    S'anta    Cruz    Co.: 

bid.s   opened   June   4; 
Lumber — Hammtmd   Lumber  Co.,   San 

Francisco,    $10,272.03. 
Millwork — Peter.son  Planing  Mill,  Wat- 

sonville,    $851.50. 
Roofing— Homer    T.    Hayward,    Pacific 

Crovc.     .?511.S6. 
Fibre     Board  —  Homer    T.     Hayward. 

Pacific  Grove,   $1482.24. 
Plumbing  and   Sheet  Metal  —  Oakland 

Sheet  Metal  Co..  Oakland.  $1593. 
Cement    and    Brick  —  Central    Supply 

Co.,  Pacific  Grove,  $174. 
Hardware — Holman    Department  Store 

Pacific    Grove,    $535.20. 
Electrical — General    Electric    Co.,    San 

Francisco,    $182.15. 
Bin   No.    2917-35-79:    CCC   Camp    Ord, 

A-3,  approximately  6  miles  west  of 

Salina.s;    bids  opened   June   8: 
Lumber— Tom    Hambey    Lumber    Co.. 

Soledad.   $6560.72. 
Millwork — Sechrest    Lumber    Co.,     Sa- 
linas,   $801.12. 
Fibre  Board — San  Jose  Hardware  Co., 

San  Jose,  $1448.45. 
Roofing    —    M.    J.     Murphy,     Carmel, 

$518.12. 
Plumbing  —  Richmond    Sanitary    Co., 

San  Francisco,  $1452.55. 
Electrical — Incandescent     Supply     Co., 

San    Francisco,    $223.76. 
Cement    and    Brick  —  Tom      Hambey 

Lumljer  Co..    Soledad,   $209.50. 
Hardware — Holman  Department  Store. 

Pacific  Grove.  $505.28. 


CONTRACTS     AWARDED 

SAN  FR.ANCISCO.  —  Schrader  Iron 
Works,  Inc.,  1247  Harrison  Street  .at 
$1,580.  for  steel  work;  and  Michel  & 
Pfefter  Iron  Works.  Inc.,  Harrison 
and  10th  Sts.,  at  $500.  for  win-dow.^, 
awarded  contracts  by  T.  A.  Brooks. 
Purchaser  of  Supplies.  City  Hall,  un- 
der Bid  No.   UR   1375. 


CONTRACT    AWARDED 

LOS    ANGELES.       Cal.  —  Southern 

Pipe    &•    Casing    Co..    Azusa.    at    $5090 

"warded  contract  by   the  Los  Angeles 

Water  &   Power  Commission,  June   IS 

for    furnishing    10,000    ft.    14-in.,    I.D.. 

N'o.    14.    v.    S.    S.     Gauge,     asphaltum 

dipped,    welded    steel    drive    pipe    for 

i*se    in     the    Mono    Craters    tunnel     in 

Mono    Basin,    under    specification    No. 

710.     The  items  were: 

(a)  for  1000  ft.  pipe,  complete  delivery 

w'.thin  5  days  after  date  of  award 

f.o.h.     trucks      bidder's      shipping 

point; 


(|j)  6000  ft.  pipe  delivered  at  1000  ft. 
Iiir  month,  liCKlnnlnK  30  days  after 
(late  of  award  f.o.b.  trucks  de- 
partment's East  Portal  Camp  site 
In  Mono  ituflin. 
'I'lic   lilds   were; 

Southern  Pipe  &  Casing  Co.,  (a) 
$.509;  (1))  $.509,  Azusa,  price  deduct 
$.06  per  ft.  Delivered  In  Los  Angelcn 
deduct  $.05  per  ft.     Terms  net. 

Consolidated  Steel  Corp.,  (a)  $.5C; 
(b)  $.60,  shipping  point  Los  Angeles. 
Terms  net. 

Western  Pipe  &  Steel  Co.,  (a)  $.49; 
<b)  $.61.  sliipping  point  Los  Angeles. 
Terms  net. 

American  I'ipe  &  Steel  Corp.,  (a) 
$1760;  (b)  $2640,  shipping  point  Alhain- 
bra.     Terms  net. 

BIDS    OPENED 

SA.N  FI!,\.\ciSCO.— James  L.  Hall. 
Mills  lildf;..  at  $0,784  each  submitted 
low  bivl  to  T.  A.  Brooks,  Purchaser 
of  Supplies.  City  Hall,  un^er  Bid  No. 
1384.  for  furnishing  2,500  6-in.  x  8- 
in.  X  S-ft.  No.  1  split  California  Red- 
wood  ties. 

Complete   bids   follow: 

James  L.   Hall,  $0,784  each. 

Henry  P.  Zill,   Westport,  $0,795. 

Gamcrston  &  Green.  $0.sn. 

Hammond    Lumber   Co.,    $0,815. 

Christenson    Lumber    Co.,    $0,848. 

Chas.  Nelson  Co..   $0,855. 

J.    R.    Hanify    Co.,    $0,864. 

E.    K.    Wood   Lumber  Co. 

All   bidders  of   San    Franc 
otherwise   noted. 

Bids    held   under   advisement. 


$1,225. 
SCO   unle.xs 


CONTRACT    AWARDED 

S.VCRAMKNTO.  Cal.— N.  M.  Min- 
nix  Co.,  at  $123.50  awarded  contract 
by  Post  Office  Department  for  fur- 
nishing one  steel  map  case  for  the 
post    office    at    Sacramento.  " 


CONTRACT  AWARDED 

GUNNISON.  Colo.  —  United  States 
Portland  Cement  Co.,  Denver,  at  $53.- 
400  awarded  contract  by  the  Bureau  of 
Reclamation,  Denver,  under  Spec.  No. 
65S-D.  for  furnishing  cement  for  the 
Taylor  Park  Dam,  Uncompahgre  Pro- 
ject,   near   Gunnison,    Colorado. 

BIDS   OPENED 

LCS  ANGELES,  Cal.— Bids  for  fur- 
nishing treated  Douglas  fir  or  south- 
ern pine  telephone  poles,  roofed  and 
framed  for  two  cross-arms  at  2-ft. 
spacing,  fob  bidder's  shipping  point 
for  delivery  to  Placentia,  Calif.,  under 
Bid  No.  DPM  lOSO,  were  opened  by 
the  U.  S.  Forest  Service,  751  S.  Fig- 
ueroa   St.,   Los  Angeles,  June  17. 

Bids   were    taken    on    the    following: 

(1)  120  poles  20-ft.  long; 

(2)  10  poles  25-ft.  long; 

(3)  5  poles  30-ft.  long. 
The    bidders    were: 


(A)  J.  H.  naxler  &  Co.— DouRlan 
fir  poIi'H.  I>cliv>  ry  In  :!0  days  fob  plant 
at   Jjong    Ilcaoh.     Tornm   net. 

(Hj  Graybar  Ebctr  i-  c...:  Southern 
pIno  poles.  Deltvory  fe.b  KIIMuIre, 
Texas,  In  15  days.    Terms  net. 

(C)  Texas  CreosolInK  '■''>■:  Southern 
pine  poles.  Delivery  fob  (.)rnnge,  Tex., 
in   15  days.    Terms  net. 

(D)  American  Lunibi'r  &  Treating 
Co.:  Douglas  llr  poles.  Delivery  fob 
Wilmington,  Cal  r  .    in    4."i  days. 

(E)  <;onHolidaii  d  l.br.  Co.:  Douglas 
fir  poles.  Delivery  fob  .Seattle  In  35 
days,    subject   to    utrlke   i-ondltlons. 

(F)  General  Elei-.  Supply  Co.:  De- 
livery  fob  De  R.d-.Ier.    La..   In   13  days. 

(G>  Chas.  R.  MeCormIck  Lbr.  Co.: 
Douglas  (Ir  pob ».  Delivery  fob  can 
Placentia.     Terms    ne'.. 

<H>  Chas.  R.  .MeCormick  Lbr.  Co. 
(alternate):  Douglas  fir  poles.  Delivery 
fob  Wilmington.  Calif.  35-day  deliv- 
ery. 

(I)  Joslyn  Co.  of  California:  South- 
ern pine  poles.  Delivery  fob  Winfleld, 
La.  Terms  net.  Delivery  to  Placen- 
tia.   in   approximately   three   weeks. 

The   bids   follow: 


(1) 

(2) 

(3) 

(A)   

$3.75 

$5.00 

$6.25 

(B) 

3  0? 

4.27 

5.67 

(C) 

1  98 

2.75 

3.65 

(D) 

3  73 

4.62 

6.17 

(E) 

3  05 

4.10 

5.30 

(F) 

2  12 

2.94 

3.Ti 

(G) 

3  77 

5.11 

6.31 

(H) 

35; 

4.78 

5.90 

2.16 

2.88 

3.96 

BIDS   OPENED 

SACRAMENTO.  Cal.  —  Following 
bids  received  by  Ihs  U.  S.  E^igineer 
Office,  Capt.  J.  G.  Drinkwater,  Dist. 
Engineer.  208  Post  Office  Bldg.,  Sac- 
ramento, under  Spec.  No.  7387,  for 
furnishing  and  operating  one  tug  boat 
to  tow  the  u:  &'.  Government  Dredge 
"Sacramento"  from  the  vicinity  of 
Stockton  to  either  Collinsville,  Junc- 
tion Point  or  Sacramento: 
Shipowners    &    Merchants    Tug    Boat 

Co.:  To  Sacramento.  $720. 
Heringer    &    Stock,      Rio      Vista:    To 
Junction     Point.     $112.50;     Collins- 
ville,  $142.50;   Sacramento,   $315. 
Crowley   Launch    &    Tugboat    Co.,    San 
Francisco:  To  Junction  Point,  $455 
Collinsville.  $400;  S-acramento.  $700 
Harbor  Tug  &   Barge   Co..    San   Fran- 
cisco:    To     Junction     Point,     $400; 
Collinsvill.    $325;    Sacramento,    $600 
Rio   Vista   Lighterage   Co..    Rio  Vista: 
To    Junction     Point.     $123.55;    Col- 
linsville,       $123  55;        Sacramento, 
$247.50. 
Bay  &  Ocean  Towing  Co.,   San  Fran- 
cisco:    To     Junction     Point,     $349; 
Collinsville,  $274;  Sacramento,  $449 
Bids  held  under  advisement.       * 


50-  70-  75-h.p.  Firebox  Boilers 

125-  and  150-th.  W.   P.,  A.S.M.E.  Code  built  at  Taft:    Coalnga   and 
San    Francisco.      Write   for   Details. 


MA  rket  0462 


OCEAN    SHORE    IRON    WORKS 
550  Eighth   Street 


DICKEY  Burned  Clay  Products 

Mastertlle  •   Partition  Tile  -  Fate   Brick  -   Drain  Tiie       F're    Bnck 

Common    Brick   and   Mortar  Colors 

SAN    FRANCISCO    OFFICE: 

116    New    Montgomery    Street  Telephone    SUtter    4345 

Sar    Francisco:    Seventh  and   Hooper  Streets 

OAKLAND   OFFICE    AND   YARD: 

First   and   Jackson   Streets  ■  Telephone   GLencouit   2027 


20 


PACIFIC    CONSTRUCTOR 


nttructlon    machinery   and    material*  and   miaeellaneou*  equipment  and   suppllea   purohaaed   by 

ilelnal    mnH    nihmr    D         ubllA    aaenciaa. 


Bid   calla  for  eo _ 

Federal,  State,   Municipal  and  other  p       ubilo  aoencies 


SAN  FRANCISCO  CITY 


CALIFORNIA  STATE 


SAN  FRANCISCO— Until  July  1.  3 
P.  M..  bids  will  be  received  by  T.  A. 
Brooks.  Purchaser  of  Supplies.  Room 
270  City  Hall,  under  Bid  No.  1400.  for 
furnishing: 

PROPOSAL,    A 

(1)  100  6-in.  diam.  non-rinsing  stem 
double  disc  gate  valves  for  IBO 
lbs.  water  working  pressure. 

(2)  100     8-ln.  do. 

(3)  24    12-ln.    do. 

(4)  25    16-in.    do. 

PROPOSAL  B 
Combination  of  Items  1,  2,  3  and  4  of 
Proposal  A. 
Specifications    obtainable    from    the 
above    office.  • 


SAN  FRANCISCO— Until  July  1,  3 
P.  M..  bids  will  be  received  by  T.  A. 
Brooks.  Purchaser  of  Supplies.  Room 
270  City  Hall,  under  Bid  No.  1401,  for 
furnishing  miscellaneous  lengths  of 
cold  rolled  steel,  mild  steel.  Tobln 
zronze.  galvanized  Iron  sheets,  brass 
rods  and  strips. 

Specifications  obtainable  from  the 
above    office.  • 


SAN  FRANCISCO— Until  July  1.  3 
P.  M..  bids  will  be  received  by  T.  A. 
Brooks.  Purchaser  of  Supplies,  Room 
270  City  Hall,  under  Bid  No.  1399,  for 
furnishing  approximately  6850  lbs.  of 
Kalsomine  for  the  School  Department. 

Specifications  obtainable  from  the 
above  office.  • 


SAN  FRANCISCO— Until  June  24.  3 
P.  M..  bids  will  be  received  by  T.  A- 
Brooks.  Purchaser  of  Supplies.  Room 
270.  City  Hall,  under  Bid  No.  1392. 
for  furnishing  1600  oak  chair  desks 
for  the  School  Department. 

Specifications  obtainable  from  above 
office. 


SAN  FRANCISCO.— Until  June  28, 
3  P.  M..  bids  will  be  received  by  T. 
A.  Brooks.  Purchaser  of  Supplies. 
Room  270.  City  Hall,  under  Bid  No. 
1397.  for  furnishing  10.000  ft.  of  6-in. 
Class   150  cast   iron   water    pipe. 

Specifications  obtainable  from  above 
office. 


SAN  FRANCISCO.— Until  June  24. 
3  P.  M..  bids  will  be  received  by  T. 
A.  Brooks.  Purchaser  of  Supplies, 
Room  270.  City  Hall,  under  Bid  No. 
1394.  for  furni.shing  15  tons  of  pig 
lead,  and  approximately  12.550  lbs. 
of  1-  and  %->n.  lead  pipe,  for  the 
San   Francisco    Water  Department. 

Specifications  obtainable  from  above 
office. 


SAN  FRANCISCO.— Until  June  24. 
3  P.  M..  bids  will  be  received  by  T. 
A.  Brooks,  Purchaser  of  Supplies.  Rm. 
270.  City  Hall,  under  Bid  No.  1395. 
for  furnishing  fencing  for  the  Hetch 
Hetchy  Project,   as   follows: 

(1)  872  l.f.  fencing.    7-ft.    high; 

(2)  872  If.   1%-ln.   galv.   pipe,   top   rail 

(3)  two    3-ft.    swing   walk   gates; 

(4)  three    12-ft.     swing    double    drive 

gates; 

(5)  two   2'/4-ln.    galv.    pipe   end    posts; 

(6)  ten   2K-ln.   galv.   walk  gate  posts; 

(7)  thirteen  2i/4-in.  galv.  corner  posts. 
Speciflcations  obtainable  from  above 

office.  • 


STOCKTON.  San  Joaquin  Co.,  Cal. 
—Until  June  25.  3  P.  M.,  bids  will  be 
received  by  W.  H.  Riechel.  Superin- 
tendent of  Equipment.  Division  of 
Highways.  1200  North  Center  Street. 
Stockton,  for  the  sale  of  the  follow- 
ing equipment: 
CHC    448    Grader.    Adams    7-ft.    blade 

leaning  wheel.   S.    R.  tires; 
CHC    45S     Grader,     Rome    8 -ft.    blade 

leaning  wheel,  with  sci^rifier,  S.  R. 

tires; 
CHC  150   Kettle,   asphalt,   Alco  65-gal. 

with  geared  hand  pump,  2  wheels, 

S.  R.  tires; 
CHC    156    Kettle,    asphalt.    Spearwell. 

110-gal.  with  geared  hand  pump,  2 

wheels,   S.   R.   tires; 
CHC  57  Mowing  Machine,  McCormick- 

Deering,  5-ft. 
CHC  72  Mowing  Muchine,  McCormick- 

Deering,  5-ft. 
The  above  equipment  may  be  in- 
spected at  the  Division  of  Highways 
Yards.  1144  South  Wilson  Way.  Stock- 
ton, on  any  working  day  between  the 
hours  of  9:00  A  M.  and  5:00  ?.  M. 


FRESNO,  Fresno  Co.,  Calif.— Until 
June  25.  3  P.  M..  bids  will  be  received 
by  F.  F.  Green.  Superintendent  of 
Equipment.  Shop  6.  Division  of  High- 
ways. 645  West  Olive  Ave.,  Fresno,  for 
the  sale  of  the  following  equipment: 
CHC  3943  Ford  Touring  Model  "A"; 
CHC     152     Trailer,     shopmiide.     6-ton. 

flatrack: 
ONE  only  1^-yd.  Plate  Dipper  for  No. 

700  P  &  H  Shovel; 
WHITE    Truck     Parts:    Miscellaneous 
for  Model  55. 

All  of  the  equipment  listed  may  be 
inspected  at  the  Division  of  Highways 
Yards,  645  West  Olive  Ave..  Fresno, 
from  8:30  A.  M.  to  4:30  P.  M..  on  any 
working  day. 


EUREKA,  Humboldt  Co.,  Cal.— Un- 
til June  25.  3  P.  M..  bids  will  be  re- 
ceived by  W.  H.  Pierce.  Superinten- 
dent of  Equipment,  Shop  1.  Division 
of  Highways.  Eureka,  for  the  sale  of 
the  following  equipment: 
CHC    2815    Truck.    Graham    %  -  ton 

Screenside— 1928; 
CHC  3775  Truck,  Ford  1-ton  AA  chas- 
sis with  cab— 1931; 
CHC   5    Bulldozer.    8-ft.   McMillan,    hy- 
draulic lift  for  "30"  tractor; 
CHC    140    Drill.     Ingersoll-Rand    DC-R 

230  jackhammer- 
CHC    471    Grader.    Rome.    10-A    8-toot 

leaning  wheel.   S.   R.  tires; 
CHC   124   Kettle,   asphalt,    two  110-gal. 
capacity.  Littleford  mounted  on  2- 
ton  trailer; 
CHC    95   Pump.    Byron  Jackson   5-inch 
centrifugal  direct  connected  to  50- 
hp.    Cadillac    engine,    ;.ll    mounted 
on  skids. 
CHC'S    2815.    140.    95    and    5    may   be 
inspected    at    the    Division    of    High- 
ways'   Yards  at   Eureka,   from   8:30    A. 
M.   to  4:30  P.  M.  on  any  working  day. 
and  CHC'S    3775.    471    and    124   mf.y  be 
inspected  at  the  Division  of  Highways' 
Yards  at    Willitts   from    8:30   A.    M.    to 
4:30  P.  M.,  on  any  working  day. 


SACRAMENTO.  Cal.— Until  June  25, 
3  P.  M.,  bids  will  be  received  by  R. 
H.  Stalnaker.  Equipment  Engineer, 
1805  34th  St..  Sacramento,  for  the  sf.le 
of  the  following  equipment: 
CHC  2517  Truck,  Mack  S'A-yd.  hy- 
draulic dump  body,  Model  AC — 
1927; 


CHC  3043  Truck,  F.W.D.  3!^ -ton  chas- 
sis.   Model   Com.    Utility    6—1929; 

CHC  3098  Truck.  Moreland.  two-ton 
chassis.    Model    RR6— 1929. 

CHC  3310— Truck,  Dodge  ?4-ton,  6-oyl- 
inder.    Screenside — 1929; 

CHC  3884  Automobile.  Hudson,  8-cyl- 
inder  Sedan— 1931; 

CHC  4175  Automobile.  Pontiac  8-cylin- 
der   Sedan — 1932; 

CHC  197  Drill  for  rock.  Ingersoll-Rand 
Model  S-49; 

CHC  168  Grader-Tractor,  Austin  Mc- 
Cormick-Deering  DuU  Drive,  dual 
pneumatic  tires,  lo-ft.  blade,  front 
scarifier; 

CHC  191  Kettle,  asphalt.  Chausser 
with  geared  hand  pump,  Trom- 
bone type  burner,  two  wheels,  S. 
R.   tires; 

CHC  56  Roller.  Acme  6-ton.   3  wheels, 
rear    scarifier    tractor    tracks;    set 
for  Allis  Chalmer."  "35"  tractor. 
The    above    equipment     may    be    in- 
spected  at   the   Division   of   Highways' 

Yards    at    1805    34th    St..    Sacramento. 

from  5-30   A.   M.   to  4:30   P.   M.  on  any 

'vorking  das. 


SAN  FRANCISCO— Until  June  25,  3 
P.  M.,  bids  will  be  received  by  J.  W. 
Grace.  Superintendent  of  Equipment, 
Shop  4,  Division  of  Highways,  State 
Bldg..  San  Francisco,  for  the  sale  of 
the  following  equipment: 
CHC    3403    Truck,    Federal    H4-2   Ton 

Chassis,    Pneu.    Tires.    Model   A-6, 

1930. 
CHC     3508      Truck.       Dodge       %-Ton 

Screenside,  Pneu.  Tires,  Model  BF 

1930. 
CHC  3547  Truck,  Moreland,  H4 -2-Ton 

Chassis,   Pneu.   Tires,   Model  RR6. 

1930. 
CHC    3579    Truck,    Kleiber    H4 -2-Ton 

Chassis,   Pneu.   Tires,   Model  52-S, 

1930. 
The  above  equipment  may  be  in- 
spected at  the  Division  of  Highways' 
Yard  at  1045  Derby  Avenue,  Fruitvale 
(Oakland),  on  any  working  day  bet. 
the  hours  of  8:30  A.  M.  and  4:30  P.  M. 


EAST  BAY  UTILITY  DIST. 

OAKLAND.  Cal— Until  June  25.  8 
P.  M..  bids  will  be  received  by  East 
Bay  Municipal  Utility  District.  John 
H.  Kimball.  Secretary.  512  16th  Street 
Oakland,  under  Proposal  No.  624.  for 
furnishing   250.000   gallons   of   gasoline. 

Specifications  obtainable  from  above 
ofl^ce.  • 


NAVY    DEPARTMENT 


BREMERTON.  Wash.— Until  July  2 
10  A.  M..  bids  will  be  received  by  the 
Supply  Officer.  Puget  Sound  Navy 
Yard.  Bremerton,  under  Req.  No. 
445  NSA.  for  furnishing  30.000  ft.  b.m. 
hardwood  oak  lumber,  for  ship-use, 
rough   plank. 

Specifications  obtainable  from  above 
office. 


Rio  Linda  School  District 

RIO  LINDA.  Sacramento  Co.,  Cal. 
—Until  June  28,  5  P.  M..  bids  will 
be  received  by  W.  F.  Hertel.  Clerk, 
Rio  Linda  Union  School  District,  for 
building  materials  to  be  delivered  on 
the  school  grounds  of  the  Rio  Linda 
School. 

Lists  of  speciflcations  may  be  ob- 
tained from   above  office. 
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SpeelflcatlonB  obtainable  from  the 
Counly  Clerk  mid  from  W.  E.  Em- 
Miett,  yOl  KiiMH  r<l<lK.,  Sun  K'ranclsco, 
lit    a    ihiirge    of   |1. 


21—  BRIDGES 


BIDS   WANTED 

PIMA  COtlNTY,  Arizona  —  Until 
June  28,  10  A.  M.  bids  will  be  received 
by  the  Arizona  State  Highway  Coni- 
nil.s.>!lon.  Phoenix,  for  highway  con- 
struction on  the  Tucson-Florence 
Highway.  N.R.M.  9— A.F.E.  528.  The 
work  lies  within  the  city  limits  of 
Tucson  on  Stone  Ave.,  approximately 
between  Toole  Ave.  and  Sixth  St.,  and 
consists  of  the  construction  of  a  rein- 
forced concrete  underpass  and  appur- 
tenances. The  principal  items  and 
approximate  quantities  are: 

(1)  15,300    cu.    yds.    struc.    excavation; 

(2)  72,500   cu.   yds.    mi.   haul  of  struct. 

excavation; 

(3)  2000  cu.  yds.  concrete: 

(■()  312,000  lbs.   reinforcing  steel; 

(5)  2000  lin.  ft.  of  vitrified  clay  or  con- 
crete pipe  of  various  sizes; 

(7)   6000  sq.  yds.  concrete  pavement. 

Furnishing  and  placing  curbs. 
gutter,  catchbasins,  sidewalks, 
manholes,  etc.,  furnishing  and 
installing  a  complete  lighting 
system  and  pumping  system. 
Certified  or  cashier's  check.  5%.     T. 

S.  O'Connell,  State  Highway  E^ngineer. 


CONTRACT    AWARDED 

MENDOCINO  COUNTY.  Cal.— C.  W. 
Caletti  &  Co.,  P.  O.  Box  243,  San  Ra- 
fael, at  $148,980  awarded  contract  by 
the  State  Highway  Commission,  Sac- 
ramento, for  the  construction  of  two 
timber  bridges  with  concrete  decks 
and  about  0.7  mile  of  grading  and 
surfacing  with  creek  run  gravel  base 
and  road  mix  surfacing  at  Red  Moun- 
tain Creek  and  McCoy  Creek  in  Men- 
docino County. 


CONTRACT    AWARDED 

SAN  JOAQIN  COUNTY,  Cal.— John 
Hachman.  P.  O.  Box  206,  Stockton, 
at  $66,000  (Schedule  1)  awarded  con- 
tract by  the  San  Joaquin  County 
Board  of  Supervisors.  Stockton,  for 
the  construction  of  a  204-ft.  steel 
drawbridge  over  Honker  Cut,  con- 
necting King  Island  and  the  Empire 
tract,  consisting  of  one  187-ft.  and 
one  85-ft.  approach  spans,  protection 
work  for  the  draw  span,  and  con- 
struction of  a  temporary  ferry  land- 
ing to  be  used  during  construction 
of  the    bridge. 


BIDS   WANTED 

PLACER  COUNTY.  Cal.— Until  July 
2.  10  A.  M.,  bids  will  be  received  by 
the  Placer  County  Board  of  Super- 
visors, Court  House,  Auburn,  for  the 
erection  of  a  65-ft.  steel  through  plate 
girder  span  on  steel  H  pile  founda- 
tions, in  Placer  County  about  S  miles 
northwest  of  Rosevllle,  Bridge  No.  e 
on  Road   No.   27. 


PLANS    AWAITING    APPROVAL 

ALA.MKDA  I'OI'.NTV.  < 'alif.  — Plans 
and  siieiilicatlons  fur  coiistrurtlon  of 
barriers  and  bumpers  for  the  Park 
Street  Bridge  have  been  submitted 
to  Clifton  E.  HIckok,  Northern  Cali- 
fornia District  Engineer  of  the  PWA. 
for   approval.  1 


BIOS   WANTED 

GOVERNMENT  ISLAND,  Cal.— Un- 
til June  26,  2  P.  M.,  bids  will  be  re- 
ceived by  Frank  Haynle.  Supply  Of- 
ficer, Forest  Snirvice  Supply  Depot. 
Government  Island,  Oakland,  under 
Bid  No.  2631.  for  furnishing  one  55-ft. 
standard  thru  truss  span.  Including  all 
structural  steel,  bolts  for  field  con- 
nections, etc.,  for  the  Kosh  Creek 
Bridge. 

Delivery  f.o.b.  bidder's  shipping 
point  and/or  Redding  and/or  bridge 
site,  approximately  55  miles  northeast 
of  Redding. 

Specifications  obtainable  from  the 
Forest  Service,  Bridge  Engineer,  85 
Second  St,,  San  Francisco.  • 

22— DREDGlNvl      HARBOR 
WORKS  EXCAVATION 


CONTEMPLATED 

HUENEME,  Ventura  Co.,  Calif.— 
The  Hueneme  Dock  Corp.  has  an- 
nounced that  the  proposed  harbor  at 
Hueneme  will  be  financed  by  private 
capital  in  view  of  the  recent  rejec- 
tion by  the  Public  Works  Administra- 
tion of  the  corporation's  application 
for  federal  aid.  Plans  as  submitted 
to  the  government  provide  for  im- 
provements costing  $2,500,000.  Of  this 
sum.  $900,000  was  to  be  provided  by 
private  capital  and  $1,600,000  by  loan 
and  grant.  The  proposed  work  in- 
volves construction  of  a  channel  pro- 
tected by  a  stone  jetty,  a  central 
turning  basin,  wharfage  facilities, 
transit  sheds,  trackage,  and  neces- 
sary highways.  Col.  Chas.  T.  Leeds, 
605  W.  10th  St.,  Los  Angeles,  Is  the 
Chief  Engineer.  Richard  Bard  is  pres- 
ident, Harold  A.  Forbes,  vice-presi- 
dent and  Herbert  G.  Lyttle,  secre- 
tary. 

23— IRRIGATION  PROJ. 

APPLICATIONS    FILED 

SACRAMENTO,  Cal.  —  Applications 
for  permit  to  appropriate  water  filed 
with  the  State  Department  of  Public 
Works.  Division  of  Water  Resources, 
during  May,   1935: 

8329    (Placer  County)    A.  W.    Lackey 


CAPITAL  CITY 
TITLE  COMPANY 

▼ 

J.  C.  PALEN. 

Manager 

w 

914  Seventh  Street 
Sacramento  California 


Alta,  for  25  cfs  from  Blue  Canyon 
Creek  tributary  to  North  Fork  Amer- 
ican River  to  be  diverted  for  mining 
purpoHCH.      Est.    cost.    $30,000. 

8330  (Sierra  County)  J.  K.  Lalla. 
Downleville,  for  0.125  ctM  from  spring 
tributary  to  f.'oyote  Ravine  and  the 
North  Fork  of  the  Yuba  River  to  be 
diverted  for  Irrigation  and  domestia 
purposes  oji  3  acres, 

8331  (Siskiyou  County)  Charles  P 
(Goodrich,  Somes  Bar.  for  3  cf»  from 
Tom  Payne  Creek  tributary  to  Sal- 
mon River  to  be  diverted  for  mining 
purposes.     Est.   cost   $250. 

8332  (Inyo  County)  LeRoy  E.  Kaln. 
Trona,  for  5  cfs  from  Pleasant  Can- 
yon tributary  to  Panamlnt  Valley,  to 
be  diverted  for  mining  and  domestic 
purposes.     Est.    cost   $100. 

8333  (San  Diego  County)  Albert 
Vancso,  Borego,  for  1  cfs  from  Hell 
Hole  Creek  tributary  to  Coyote  Creek 
to  be  diverted  for  irrigation  purposes 
on    20   acres.     Est.    cost,    $2500. 

8334  (Inyo  County)  Chas.  L.  Beatty 
Los  Angeles,  for  1  cfs  from  Jail  Can- 
yon stream  tributary  to  Panamlnt 
Desert  to  be  diverted  for  mining  and 
domestic    purposes.     Est.    cost    $575. 

8335  (Inyo  County)  Theo.  Peter- 
son, Darwin,  for  1  cfs  from  Darwin 
Wash  to  be  diverted  for  irrigation 
purposes  on   20  acres.     Est.   coat,   $800. 

8336  (Siskiyou  County)  H.  A.  and 
L.  A.  Ball.  Cecilville,  for  50  cfs  from 
East  Fork  of  the  South  Fork  of  Sal- 
mon River,  to  be  diverted  for  minine 
purposes. 

8337  (Placer  County^  A.  W.  Lackey, 
%  Chas.  E.  Crook,  Colfax,  for  2'yi 
cfs  from  a  spring  tributary  to  Amer- 
ican River  to  be  diverted  for  domes- 
tic  purposes.      Est     cost,    $5000. 

S33S  (Contra  Costa  County)  Marie 
Sproule,  %  Chadwiek  &  Sykes,  Inc., 
San  Francisco,  for  37  cfs  from  Old 
River.  Italian  glough  and  Dredger 
Cut,  to  be  diverted  for  irrigation  pur- 
poses on   2360   acres. 

8339  (Calaveras  County)  Camanche 
Placers,  Ltd.,  555  Post  St.,  San  Fran- 
cisco, for  2  cfs  from  Mokelumne  Riv- 
er tributary  to  San  Joaquin  River  to 
be  diverted  for  mining  purposes.  Est. 
cost.   $1,000. 

8340  (Siskiyou  County)  John  and 
Edna  C.  Nefroney.  Etna,  for  6  cfs 
from  South  Russian  Creek  tributary 
to  North  Fork  of  Salmon  River,  to  be 
diverted  for  power  purposes;  133  thp 
to  be  developed.     Est.  cost,   $3,000. 

8341  (San  Bernardino  County)  Fred 
W.  Alexander.  Fontana.  for  .10  cfs 
and  1  ac.  ft.  per  annum  from  an  un- 
named seepage  tributary  to  Mojave 
River  drainage  area  to  be  diverted  for 
mining   and    domestic    purposes. 

8342  (Placer  County)  Herstle  Jones. 
Soda  Springs,  for  15  cfs  from  South 
Fork  of  Yuba  River,  tributary  to  the 
Yuba  River,  to  be  diverted  for  power 
purposes.    Est.  cost  $3500. 

8343  (Placer  County)  Herstle  Jones. 
Soda  Springs,  for  0.156  cfs  from  two 
unnamed  springs  tributary  to  South 
Fork  of  Yuba  River,  to  be  diverted 
for  domestic  and  fire  protection.  Est. 
cost,   $1500. 

8344  (Humboldt  Co.)  U.  S.  Trinity 
National  Forest,  Weavervllle,  for  .011 
cfs  from  Boise  Creek  tributary  to 
Willow  Creek  to  be  diverted  for  rec- 
reational  purposes.     Est.    cost   $150. 

8345  (Riverside  County)  Grace  L. 
Williams,  Skyforest,  for  1000  gallons 
per  day  from  a  spring  tributary  to 
South  Fork  of  San  Jacinto  Rivtr.  to 
be  diverted  for  domestic  and  stock 
purposes.     Est.   cost  $10. 

8346  (Siskiyou  County  L.  A.  Strouss 
Clear    Creek,    for    1    cfs    from    Carter 
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Creek  tributary  to  Klamath  River,  to 
be  diverted Tjpi;  jitrlsatlon  -jjnd  do- 
mestic inirp<^s'  o^  25  acres.  Esti- 
mated   cKst'jj'MO.     ,*    "■ 

SS47  (Mendocino  Co.)  H.  M.  Carroll, 
L,aytonvilIe.  for  .025  cfs  from  Mill 
Creek  tributaiy  to  Eel  River  to  be 
diverted  for  domestic  purposes.  Est. 
cost   $100. 

S34S  (Amador  Co.)  Raymond  Silva, 
Sairaniento.  for  270,000  ac.  ft.  per  an- 
ntim  from  Cosumnes  River,  tributary 
I'*)'  Jlokelumnc  River,  to  be  diverted 
fbr  power  purposes;  1336  thp  to  be 
d<-veloped. 

SS49  (Amador  Co.)  Raymond  Silva, 
Sacramento,  for  270.000  ac.  ft.  per  an- 
num from  Cosumnes  River,  tributary 
to  Mokelumne  River,  to  be  diverted 
for    municipal    purposes. 

8350  (Lassen  County)  C.  M.  Wick- 
ham,  Portlaml.  Ore.,  for  20.000  ac.  ft. 
per  annum  from  Deep  Cut  Creek 
tributary  to  Secret  Creek  to  be  di- 
verted for  irrigation  purposes.  Est. 
cost.  «45,000. 

8351  (San  Bernardino  County)  San 
Bernardino  Valley  Water  Conserva- 
tion Dist.,  Rt.  1,  Box  219,  Redlands. 
for  24.000  ac,  ft.  per  annum  from 
Santa  Ana  River  tributary  to  Pacific 
Ocean,  to  be  diverted  for  irrigation 
purposes.  i 


CONTRACTS   AWARDED 

OWYHEE  PROJECT.  Oregon-Idaho 
— Winters  &  Ashcroft.  Route  1.  Nyssa, 
Oregon,  at  J7469.50  on  Schedule  1:  and 
Fife  &  Co.,  Adrian.  Oregon,  at  $13.- 
274.50  on  Schedule  2,  awarded  con- 
tracts by  the  Bureau  of  Reclamation. 
Ontario.  Oregon,  under  Spec.  No.  681- 
.D.>f|i|^  the  construction  of  structures, 
Xorth  Canal  laterals  N.C.  9.9-10.5:  10. 
5-0.3;  10.5-0.6;  10.5-1.2;  10.5-1.8;  10.5- 
2.1;  11.0;  11.7;  12.4;  2.4-0.4;  12.9;  13.6; 
13.6-0.2:  13.6-0.8  and  13.6-1.1.  Mitchell 
Butte  Division,  Owyhee  Project,  near 
Dunaway,  Orep-on. 


CONTRACT    AWARDED 

OWYHEE  PROJECT.  Ore.— Joseph 
P.  Brumbach.  Parma.  Idaho,  at  $16.- 
550  awarded  contract  by  the  Bureau  of 
Reclamation.  Ontario.  Oregon,  under 
Spec.  No.  679-D.  for  the  construction 
of  earthwork.  North  Canal  Laterals. 
25.4  to  27.8-0.7,  Mitchell  Butte  Di- 
vision, Owyhee  Project.  The  work 
is  located  near  Dunaway  and  Nyssa, 
Oregon. 


24 —  STREET  LIGHTING 
SYSTEMS 

BIDS  OPENED 

LUKE  FIELD.  T.  H.— H.  H.  Wal- 
ker, 1323  Venice  Blvd..  Los  Angeles. 
at  $10,125  submitted  the  only  bid  re- 
ceived by  the  Quartermaster,  Fort 
Shatter,  T.  H.,  for  the  construction 
of  a  night  lighting  system  at  Luke 
Field.   Honolulu. 


BIDS    WANTED 

SAN  FRANCISCO.— Until  June  24. 
3  P.  M.,  i)ids  will  be  received  by  the 
Public  Utilities  Commission,  Rm.  287, 
City  Hall,  under  L.  &  P.  Contract 
No.  7,  for  the  installation  of  an  orna- 
mental street  lighting  system  on  the 
Emtjarcadero,  between  Market  and 
Howard    Street. 

The  work  involves: 

(1)  9  each  ornamental  iron  standards; 

(2)  9    each    luminaries    with    compen- 
sators: 

(3)  9     each     4.000     lumen     15     ampere 
Mazda   street   series  lamps; 

(4)  9     each    concrete    foundations    for 
standards; 

(5)  1.150  feet   l'/4-in.   black   conduit: 

(6)  2.800    ft.    5.000    volt   single   conduc- 
tor No.  8  AWOR  and  L  C   wire. 

Plans  and  specificitions  obtainable 
at  Rom  605,  San  Francisco  Water  De- 
partment BIdg..  425  Mason  St..  San 
Francisco,   upon    deposit   of  $10. 


25— MACHINERY  AND 
EQUIPMENT 

BIDS   OPENED 
SAN     FRANCISCO— Following     bids 

received  by  the  U.  S.  Forest  Service, 
P.  E.  Brown,  Procurement  Engineer, 
85  Second  S't.,  San  Francisco,  under 
Contract  No.  593,  for  furnishing  one  % 
yard  shovel  and  trailer: 

(1)  Price;  <2)  Model;  (3  f.o.b.  point; 
(4)  Discount;  (5)  Shipping  weight;  (6) 
Delivery  time: 

Harnischfeger  Sales  Corp..  (1)  $5485; 
(2  Model  100;  (3)  Milwaukee;  (4) 
2%  15  days-;  (5)  22,000  lbs.;  (6)  3IJ 
days. 

Harnischfeger  Sales  Corp.,  (1)  $6540; 
(2)  Model  200;  (3)  Milwaukee;  (4) 
2%  15  days;  (5)  29,000  lbs.;  (6) 
30  days. 

Byers  Machine  Co.,  by  Edward  R. 
Bacon.  (1)  $6025;  (2)  Model  55;  (3) 
Ravenna.  Ohio;  (4)  2%  15  days; 
(5)   31.900  lbs.;    (6)   4  days. 

Norris  K.  Davis  Co.,  (1)  $4500;  (2) 
Model  32-L;  (3)  Tiffin,  Ohio;  (4) 
2%  10  days;  (5)  24,000  lbs.;  (6)  25 
days. 

Norris  K.  Davis  Co.,  (1)  $5825;  (2) 
Model  32;  (3)  Tiffin,  Ohio;  (4)  2% 
10  days:  (5)  32,500  lbs.;  (6)  25  days 

Jenison  Machinery  Co.,  (1)  $6559;  (2) 
Orton-3;  (3)  Huntington,  Indiana; 
(4)  1%  10  days;  (5)  25,300  lbs.  (op- 
perating   weight;    (6)    30   days. 

Bucyrus-Erie  Co.,  (1)  $6225;  (2) 
Model  W13;  (3)  Erie,  Pa.;  (4)  2% 
15  days;  (5)  21,500  lbs.;   (6)  4  days. 

Robinson  Tractor  (jo.,  (1)  $7106;  (2) 
Speeder  A-2;  (3)  Oakland  or  Los 
Angeles:  (4)  2%  10  days;  (5)  35,- 
000  lbs.;    (6)   22  days. 

Spears-Wells  Machinery  Co..    (1)   $6050 

(2)  Michigan:  (3)  Oakland:  (4)  2% 
15  days;  (5)  20,000  lbs.  (shovel 
only);    (6)    25  days. 

Garfield  &  Co.,  (1)  $6175;  (2)  Bay  City 
27;    (3)    Bay   City,    Mich.;    (4)    2% 
15  days;  (5)  33,100  lbs.;  (6)  3  days. 
Bids  held  under  advisement. 


BIDS    OPENED 

SONOMA  COUNTY,  Calif.— Charles 
Kuppinger,  Box  356,  Lakeport,  at  $3.50 
per  hour  submitted  low  bid  to  the  De- 
partment of  Public  Works,  Division 
of  Highways,  Jno.  H.  Skeggs.  District 
Engineer,  State  Bldg.,  San  FYancisco, 
for  the  rental  of  one  pow'er  shovel  of 
not  less  than  %  c.y.  capacity,  for  ap- 
proximately 160  hours,  to  be  used  in 
the  vicinity  of  Cloverdale,  Sonoma  Co. 

Complete  bids  follow: 

Chas.   Kuppinger,  Lakeport,  $3.50. 

Robinson  an-d  Cowan,  Healdsburg, 
$3.75. 

Fred  A.  Lance,  San  Jose,  $4.00. 

Edward  R.  Bacon  Co..  San  Fran- 
cisco,  $4.50. 

Johnson  &  Nelson,  San  Anselmo, 
$4.50. 

J.   Locatelli,   Boulder   Creek,   $4.89. 

Western  Crane  Service  Corp.,  Oak- 
land,  $5.75. 

Harry  C.  Collins  Machinery  Com- 
pany,  Los  Angeles,    $6.50. 

Consolidated  Crane  Service,  Los  An- 
geles,  $7:W. 

Brds    held    under  advisement. 

BIDS    OPENED 

SONOMA  COUNTY,  Calif.— C.  H 
.Speering,  Whittier,  at  $1.29  per  hour 
submitted  low  bid  to  the  Departmen' 
of  Public  Works,  Division  of  High- 
ways. Jno.  H.  Skeggs.  District  Engi- 
neer, State  Bldg.,  San  Francisco,  for 
the  rental  of  two  pneumatic  tired 
dump  trucks,  chassis  weight  not  less 
than    2800    pounds,    body    capacity   not 


Truck  Contracting  Equipment  Co., 
.VI.Tyward.    $1.33. 

Jack  Leonard.  Oakland:  and  F.  W. 
T   ttm.  Oakland.   $1.35. 

Roy  Parsons,  Marysville:  and  W.  L. 
Morgan,    Pasadena,   $1.38. 

Daniel  Gallagher,  San  Francisco 
$1.39. 

Fae   Erickson.    Lomita  Park,   $1.40. 

Walter    Ryals,    Pasadena,    $1.43. 

Joe  Cunha.  Haywafd,  $1.48. 

Ware  Bros.,  San  Bernardino;  and 
F.    Mullineaux,    Oakland.    $1.49. 

L.  A.  Herlyck,  Los  Angeles;  V.  S. 
Boren,  Holl>nvood;  V.  M.  Kimble.  Van 
Nuys.  and  Rock  &  Gravel  Trucking 
Co.,    Oakland,  $1.50. 

A.  Texeira,  Oakland;  Eugent  Delia 
Rosa,  Martinez:  and  Lambretti  Bros., 
Mill   Valley,    $1.53. 

A.    L.    Green,    OaklamJ,    $1.60. 

Fred   Montauk,    oLs   .4ngeles.    $1.68. 

A.  C.    Bussey.    Riverside.    $1.68. 

B.  B.   Smedley.    Bellfiower.  $1.75. 

N.  P.  Van  Valenburgh.  Los  Ange- 
les,  $1.77. 

H.    G.    Miller,    Oakland,   $1.80. 
Bids   held   under  advisement. 


BIDS    OPENED 

NORTH  HOLLYWOOD.  Los  Ange- 
les Co..  Cal. — Following  bids  received 
by  the  State  Purchasing  Agent.  Sac- 
ramento, under  Quotation  56733,  Req. 
7335,  for  furnishing  one  tractor,  fob 
North  Hollywood: 

Smith  Booth  Usher:  Gross  $2450; 
trade-in  allowance,  $650;  net  ,  $1800; 
2%   30  days. 

Shepherd  Tractor  &  Equipment  Co. 
R-3  Caterpillar;  $2414.56  gross:  allow- 
ance. $600;  net.  $1814.56;  Model  "40" 
Caterpillar;  $2930  gross;  allowance, 
$600:  net,  $2330:  Mcrdel  '■40"  Diesel: 
$3705.94  gross:  allowance,  $500-  net, 
$3103.94:   2%   30  days. 

Crook  Company:  Gross.  $2,678;  al- 
lowance,  $600;   net.-  $2087;   2%  30  days. 

J.  D.  Adams  Co.:  Gross,  $2867.50; 
allowance,  $685;  net,  $2182.50;  5%  30 
days. 

Bids   held   under   advisement. 


CONTRACTS    AWARDED 

BOULDER  CITY.  Nevada— Grinnell 
Co.  of  the  Pacific.  Los  Angeles,  at 
$880.60  for  Items  1,  2  and  3;  and  the 
Day  &  Night  Water  Heater  Co.,  Los 
Angeles,  at  $1195  for  Items  4  and  5. 
awarded  contracts  by  the  Bureau  of 
Reclamation,  Denver,  Colorado,  under 
Spec.  No.  666-D,  for  furnishing  one 
electric  water  heater  with  tank  and 
motor-driven  circulating  pump;  two 
30-ga.  and  one  120-gal.  electric  stor- 
age water  heaters:  seven  electric 
"water  coolers  (3  gals,  per  hour  ca- 
pacity) and  four  electric  water  cool- 
ers (6.5  gals,  per  hour  c§.pacity)  for 
installation  in  the  Boulder  Power 
Plant.    Boulder  Canyon    Project. 


CONTRACT    AWARDED 

OAKLAND.  Cal.— Austin  -  Western 
Road  Machinery  Co.,  435  Brannan  St., 
San  Francisco,  at  $4,015  awarded  the 
contract  by  Oakland  City  Council  for 
furnishing    one    3 -wheel    road    roller. 

CONTRACT  AWARDED 

BOULDER  CANY'ON.  Nev.  —  Bab- 
cock  &  Wilcox  Co..  Denver,  at  $18,000 
awarded  contract  by  the  Bureau  of 
Reclamation.  Denver,  under  Spec.  No. 
OSO-D,  for  furnishing  twelve  discharge 
guides  for  72-in.  needle  valves  for  in- 
stallation in  the  tunnel  plug  outlet 
works  at  Boulder  Dam,  Boulder  Can- 
yon Project. 


less    than    U 


for   approximately 


320  hours,   to  be    uS'to  Irr  the  vicinity 
of  Cloverdale,  Sonoma  County. 
Complete  bi-ds  follow:    ''      -" '    ' 
C.    H.    Sperring,    Whittier,    $1.29. 


BIDS   OPENED 

HILO.  Hawaii — Following  bids  re- 
ceived by  the  National  Park  Service. 
F.  A.  Kittredge.  Chief  Engineer.  409 
Underwood  Bldg..  San  Francisco,  for 
furnishing  one  gasoline-driven  sickle 
mower  for  the  Hawaii  National  Park: 

H.  V.  Carter  Co.,  52  Beale  St..  San 
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TAnclHcu,    $3&2.04    f.o.b.    Hllo;    (336    f. 
I).    San    KniML'lHco. 

I'hnrli'M    liiTK      Impleitioril      Co..    310 
/iishliiKloii  St..  Sihi  I-'rtintflseo.  $1)52. Ill 
o.b.    llihi;    J.'f3."j    r.o.b.    UiiiiLiar,    WtMl 
Irglnia;  2%   10  days. 
Bids  held   under  advisement.   * 


IDS   OPENED 

SAN  KHANC.US<'0.— Kollowlng  bld.s 
■oelvt-d  liy  (he  Forest  Service,  Jas. 
Korstir,  Assistant  I'rocurenieiit 
nglnoer.  S5  Second  St.,  San  Kraii- 
sco.  under  Contract  No.  .lUD.  for 
irnlshInK  one  small  .stationary  uir 
)mpressor.  gas  engine-driven: 
DcVllbIss  Co.,  S.  F.:  J142.G0  fob  San 
lego;    net. 

Schott  &  Katz,  S.  F. :  $150  fob  San 
lego;  2%   10  days. 

Ingersoll-Rand  Co..  S.  F.;  $208.55  t 
b  San  Diego;  net. 

Gardner-Denver  Co.,  S.  F.:  $230  f 
b  San    Diego;    net. 

Worthington  Co.,  S.  F. :  $234.00  fob 
an    Diego;    net. 

Balicr-Hansen  MfR.  Co..  Alameda, 
;38.50  fob  Alameda;  Alt.,  $200;  1% 
I  days. 

Krati!  &  McClelland.   S.   F.:    $214    fob 
.ansing.    Mich.;    2%    in    days. 
Bids   held   under   advisement. 

!6 RAILROADS 

IDS    OPENED 

OAKLAND.  Alameda  to.,  Cal.— 
acific  Coast  Steel  Co..  20th  and  Illin- 
is  Sts.,  San  Francisco,  at  $4381.05 
ibmltted  only  bid  to  City  of  Oak- 
.  nd  Port  Commissinn  for  furnishing 
nd  delivering  track  matt.ials  on  the 
lick  at  the  .Seventh  Street  Unit,  Out- 
-  Harbor  Terminal,  Oakland. 

Bids  held  under  advisement. 


18  — FIRE  EQUIPMENT 

IDS    OPENED 

OAKLAND.  Cal. — Following  bids  re- 
vived  by   the    Oakland   City   Council, 
une   13.    for   furnishing   10.000    feet  of 
%-ln.   fire  hose: 
abric  Fire  Hose  Co.,   Oakland,    $1.40, 

$1.30  and  $1.20. 
merican   La  France   &   Foamite  Co., 

Oakland.  $1.27. 
ameron's    Inc.,    Oakland,    $120,    $1.30 

and  $1.40. 
ioneer  Rubber  Mills,    San    Francisco, 

$1.17. 
merican    Rubber   Mfg.    Co.,    Oakland, 

$1.17. 
hermoid   Rubber  Co.,   San  Francisco, 

$1.0425. 
All  bids  held  under  advisemerttf. 

.WARD    RECOMMENDED 

SAN  DIKCO,  Cal.— R.  V.  Morris  & 
0.,  1202  Kettner  Blvd.,  Saji  Diego, 
t  $1,100  submitted  'low  bid  and  rec- 
nimended  for  award  of  contract  by 
ie  Public  Works  Officer,  San  Diego, 
nder  Spec.  No.  7!l"R.  for  improve- 
lents  to  the  fire  protection  system 
t  the  Naval  Operating  Base  (Air 
tation),    San  Diego. 

The  other   bids  were: 

eorge    Hess.    Los    .Vngeles $1,173 

'yrout  Co..    Inc..   N.    Y.    C 1.221 


!»— STREETS    AND    HIGH- 
WAYS 

)IDS   OPENED 

LOS  ANGELES  COUNTY.  Cal.— G. 
:.   Curtis    Paving  Co.,    2440    East    26th 

t.,  Los  Angeles,  at  $77,357.43  sub- 
littcd  low  bid  to  the  Los  Angeleb 
ounty  board  of  supervisors,  501  Hall 
f  Records,  I^ns  Angeles,  June  17,  for 
he    Improvement    of    Mission    St.    and 

asadt'na  Ave.,  In  the  city  of  South 
•asa'dena,  from  Fair  Oaks  .\ve.  to  the 

est  city  boundary  at  .\rroyo  Verde 
:oad,  a  total  distance  of  8512  l.f.,  or 
.61  miles,  under  Cash  Contract  No 
"4,    designated    as    Unit     20    of    Fed- 


eral   Public    Works    Project    .No.    312:',. 

The   total   bltlH   were: 
Geo.    It.    CnrtlM    pav  ng    Co.,    2440    Ea.xl 

2illh    SI.,    LoH    Angeles,    $77,357.43. 
Grllllth   Co.,    502    Los    Angeh  «    Hallway 

Uldg.,    Los    Angeles,    $78,219.30. 
10.    T,.    Fleming,    P.    O.    Box   109,   or  .546 
\V.   San    Fernando   Road,    Olendale, 
Bids    taken    uiuler    advisement. 

CONTRACT    AWARDED 

OAKLAND,  Cal.— W.  H.  Larson, 
432  Michigan  Avenue,  Berkeley,  at 
$0,439  per  sf|.  yd.  awarsled  contract 
by  the  Oakland  City  Cornell  for  the 
improvi  ment  of  portions  of  Snake 
Road  and  Skyline  Blvd.,  involving 
20,730  sq.  yds.  penetration  macadam 
surfacing,  including  preparation  of 
subgrade. 


BIDS     WANTED 

VENTURA  and  Los  .\ngeles  Coun- 
ties, .Cal.— Tntll  July  11,  2  P.  M.,  bid.s 
will  be  received  by  the  State  Highway 
Engineer,  State  BIdg.,  Los  Angeles, 
for  about  5.6  miles  grading  and  pav- 
ing with  Portland  cement  concrete, 
and  widening  two  bridges.  In  Ventura 
and  Los  Angeles  Counties,  between 
Little  Sycr.more  Canyon  and  Encinal 
Canyon. 

The  work  involves: 
(   1)   299  sta.  clearing  and  grubbing  the 

right  of  way; 
(  2)   5.200   M.   gals,  water: 
(  3)    25S.500  c.y.  rdwy.  excav.,   unclass. 
(  4)  6  080  c.y.  struc.   excav.; 
(  5)   1.700   c.y.    ditch   and   t;hannel   ex- 

cavc.tion: 
(  6)   835,000   sta.   yds.  overhaul; 
(  7)   490    c.y.   removing    existing  cone: 
(  8)   9.150  c.y.  sand; 
(   9)   55.000   sq.    yds.    blending  subgrade 

(10)  50.500  sq.  yds.  preparing  subgrade 

(11)  299    sta.    finishing  rdwy.; 

(12)  2.200  sq.  yds.  asph.  paint  binder; 

(13)  700  tons  mineral  agg.   (plant-mix- 

ed surfacing) ; 

(14)  40    tons    liquid    asphalt    MC-5    or 

MC-extra  heavy  (plant   -    mixed 
surfacing): 

(15)  65    tons    liquid   asph.    SC-2    (prime 

coat) ; 

(16)  (JSO  tons  liquid  asph.   SC-2  (shoul- 

ders) ; 

(17)  54,000    sq.    yds.    preparing,    mixing 

and    shaping   shoulders; 

(18)  70   tons  liquid   asphalt   90-95    (seal 

coat); 

(19)  800   tons   screenings   (seal   coat); 

(20)  9.400  sq.  yds.  preparing  and  shap- 

ing gutters; 

(21)  10.100    c.y.    Class    A    Portland    ce- 

ment  concrete   pavement; 

(22)  139.000  lbs.  bar  reinf.  steel   (pave- 
ment,  bridges    and   structures); 

(231    13.650   each  p;.vement  dowels; 

(24)  1.075    c.y.    Class    A    Portland    ce- 

ment  cone,    (bridges   and  struc.) 

(25)  13.5  c.y.  Class  F  Portland  cement 

concrete   (bridge  railing) ; 

(26)  435  lbs.   misc.   iron  and  steel: 

(27)  650    lbs.    bronze   expansion    plates; 

(28)  338   l.f.    temporary  timber  railing; 

(29)  1    lot   misc.    items  of  work; 

(30)  830  If.  IS-in.  standard  reinf.  con- 

crete pipe: 

(31)  600  If.  24-in.  do; 

(32)  ISO   l.f.    30-in.  do; 

(33)  410   If.   24-in.    extra  strength  do; 

(34)  380  l.f.  30-in.  do; 

(35)  90   l.f.    36-in.  do; 

(36)  1,920   l.f.    8-in.    CMP; 

(37)  50  l.f.   18-in.  CMP; 

(38)  1(10  l.f.  24-in.  CMP; 

(39)  60   each   spillway  assemblies; 

(40)  90   each   culvert   markers; 

(41)  1.2  miles  new  property  fences; 

(42)  12  each  drive   gates; 

(43)  10.5    miles    moving    and    resetting 

property   fences; 

(44)  SO  each  monuments. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commi.ssion. 
Publi-e  Works  Bldg.,  Sacramento,  and 
on  file  at  the  pfllco  of  the  district  en- 
gineers in  San  Francisco  and  Los  An- 
geles. 


NOTE — Thii  contract  wai  advertli- 
ed  previously  for  bid*  to  be  opened 
on  the  same  date,  July  11,  2  P.  M.,  and 
ii  being  readvertlted  In  order  to  incor- 
porate new  contract  provUlone  requir- 
ed to  comply  with  Federal  Oovernment 
procurement  regulation!. 


BIDS    WANTED 

.STA.MSLAI'S  COUNTY.'  Cal.— Un- 
til July  3,  2  P.  M.,  liidH  will  be  re- 
ceived by  the  Slate  Highway  Com- 
missiun,  Sacramento,  for  about  4'.5 
nillea  grading  and  placing  road  mix 
surfacing.  In  Stanislaus  County,  bet. 
0.8  mile  north  of  Newman  and  0.2  mile 
south   of  Crows   landing. 

The   work   involves: 
(    1)  Clearing    and    grubbing    highway 

right-of-way; 
(  2)  1800  M.   gals,   water; 
(  3)  37,500  cu.   yds.  rdwy.  excav.   (un- 
class.); 
(   4)   15,000  sta.  yds.  overhaul; 
(  5)   3250    cu.    yds.    structure    excav.'; 
(  6)  37,000  cu.  yds.  imported  borrow; 
(  7)   214   stations   irrigation   dlk^s: 
(  8)   330   cu.    yds.   remove   concrete; 
(  9)  240   stations    finishing,  rdwy.; 

(10)  9200    cu.    yds.    untreated    crushed 

gravel  or  st^ne  base; 

(11)  56  tons  licii^d  asphalt  SC-2  (prime 

coat) ; 

(12)  5800    cu.    yds.    mineral    aggregate 

(road    mix    surfacing); 

(13)  386    tons    liquid    asphalt   MC-5   or 

MC-extra  heavy   (road   mix  sur- 
facing); 

(14)  45  tons  liquid  asphalt  MC-3   (seal 

coat,   road  mix  surfacing); 

(15)  345  tons  sand  (seal  coat,  road  mjx 

surfacing) ; 

(16)  88  tons  natural  rock  asphalt  sur- 

facing; 

(17)  200  tons  liquid  asphalt  SC-3  (road 

mix    surface    treatment,    should- 
ers) ; 

(18)  31,600   sq.    yde.    preparing,    mixing 

and  shaping  shoulders  (road  mix 
surface   treatment); 

(19)  6000    lbs.    bar    reinf.    steel    (struc- 

tures) ;  .  .    ■.  1 

(20)  160  cu.  yds.  Class  A  Portland  ce- 

ment concrete   (structuree); 

(21)  111       MFBM       redwood       timber, 

dense,     select,     all    heart     struc- 
tural grade; 

(22)  22  MFBM   redwood  timber,   select 

all   heart,   structural  grade; 

(23)  3490    lin.    ft.    furnishing   creosoted 

Douglas   fir  piles; 

(24)  120    each    driving    piles; 

(25)  114    lin.    ft.      8-in.    CMP; 

(26)  200    lin.    ft.    15-in.    CMP; 

(27)  276    lin.    ft.    18-in.    CMP; 

(28)  408    lin.    ft.    24-in.    CMP; 

(29)  364    lin.    ft.    30-in.    CMP; 

(30)  270    lin.    ft.    36-in.    CMP; 

(31)  100    lin.    ft.    42-in.    CMP; 

(32)  54    lin.    ft    48-in.    CMP; 

(33)  390   lin.   ft.   clean  and   relay  CMP 

culverts; 

(34)  299  lin.  ft.  clean  and  salvage  pipe 

culverts: 
(3o)  iO    each    IS-in.    automa,tic    drain- 
age gates; 

(36)  1   only  24-in.  hand  operated  slide 
^     gate; 

(37)  1    only   30-in.  do; 

(38)  1  only  cast  steel  frame  and  covSr 

for  drop   inlet; 

(39)  48   each    monuments   complete    in 

place; 

Plans  and  specifications  obtainable 
from  the  above  office  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Francisco,  Los  Angeles,  and  the 
district  in  which  the  work  is  situated. 

NOTE — This  contract  is  being  adver. 
tised  in  order  to  incorfporate  new  con- 
tract provisions  required  to  comply 
with  Federal  Government  procurement 
regulations. 

BIDS    WANTED 

SO.  SAN  FRANCISCO.  San  Mateo 
Co.,    Cal.— Until     June    24.     8     P.    M., 
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bids  will  be  received  by  the  South 
San  Francisco  City  Council.  Daniel 
McSweeney.  City  Clerk,  for  cutting 
all  weeds  in  parking  areas  and  the 
areas  between  sidewalks  and  proper- 
ty lines  on  certain   streets. 

Specifications    obtainable    from    the 
above   office. 


BIOS    WANTED 

LOS  ANGELES  COUNTY,  Calif.— 
Until  July  11.  2  P.  M..  bids  will  be 
received  by  the  State  Highway  Engi- 
neer. State  BIdg..  Los  Angeles,  for 
about  2.1  ralles  grading  and  paving 
with  asphi.lt  concrete  or  Portland  ce- 
ment concrete  In  Los  Angelee  County 
on  Cerritos  Ave.  between  Los  Ange- 
les St.  and  Artesia  Ave. 

The   work   involves: 
(  1)  110     sta.     clearing     and     grubbing 

right  of  way; 
(   2)   550   M.   gals  water; 
(  3)   20.500  c.y.   rdwy.   excav.,   unclass. 
(  4)  1.066,000  sta.   yds.  overhaul; 
(  5)  250    c.y.    struc.    excav. ; 
(  6)  600  c.y.  sand: 

(  7)  3.600  eq.  yds.  blending  subgrade; 
(  8)  29.700  sq.  >-ds.  preparing  subgrade 
(  9)  110    stations    finishing    rdwy.; 

(10)  90  tons  mineral  aggregate  (plant- 

mixed  surfacing); 

(11)  5     tons     liquid    asphalt    MC-5    or 

MC-extra  heavy    (do); 

(12)  1  ton  liquid  asphalt  MC-2   (prime 

coat) ; 

(13)  25   tons  liquid   asphalt    SC-2   (do); 

(14)  315    tonfl    do     (road    mix    surface 

treatment) ; 

(15)  25.000    sq,    yds.    preparing,    mixing 

and    shaping    shoulders; 

(16)  27   tons  liquid    asphalt   90-95    (seal 

coat); 

(17)  320   tons  screenings   (do); 

(18)  4.000  lbs.   bar  reinf.    steel   (struc.) 

(19)  45  c.y.  Class  A  Port,  cement  con- 

crete   (structures); 

(20)  50  l.f.   cleaning  and   .salvaging  ex- 

isting CMP  culverts; 

(21)  2   each   culvert   markers; 
{22}  22  each   monuments: 

ALTERNATIVE   ITEMS 
Alternative    "A" 

(23)  12,400    tons   asphalt    coecrete; 

Alternative  "B" 

(24)  5.535    c.y.    Claas    A    Portland    ce- 

ment  concrete    (pave.); 

(25)  14.800  lbs.  bar  reinf.  steel  (pave.); 

(26)  8.000   each    pavement  dowels; 

(27)  1    temporary    pave,     crossing    de- 

vice. 

Note;  Alternative  "A"  'icts  forth 
the  necessary  item  for  the  construc- 
tion of  the  pavement  with  asphalt 
concrete.  Alternative  "B"  sets  fortk 
the  necessarj-  iteme  for  the  construc- 
tion of  the  pavement  with  Portland 
cement  concrete. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commi.^Jlcn. 
Public  Works  Bldg..  Sacramento,  and 
on  file  at  the  ofBce  of  the  District  En- 
gineer In  San  Francisco  an-l  Los  An- 
geles. 

NOTE— This  conti-act  was  advertis- 
ed previously  for  bids  to  be  opened 
June  27,  2  P.  M.,  and  is  being  readver- 
tised  In  order  to  incirporate  new  con- 
tract provisions  required  to  comply 
with  Federal  Government  procurement 
regulations. 


BIDS    OPENED 

LOS  ANGELES  COUNTY,  Calif.— 
Osborne  Co.,  1570  San  Pasquel  Ave.. 
Pasadena,  at  $22,074.77  submitted  the 
low  bid  to  the  Los  Angeles  county 
board  of  supervisors  June  17  for  the 
Improvement  of  Santa  Anita  Road. 
In  the  cities  of  San  Marino  and  San 
Gabriel,  from  Longdfn  Ave,  to  Hunt- 
ington Drive,  a  total  distance  of  3,- 
754  l.f..  or  0.71  mile,  under  Cash  Con- 
tract No.  478.  designatfd  as  Unit  19 
of  Federal  Public  Works  Project  No. 
3123. 

The  total  bids  were: 
Osborne  Co..    1570    San   Pasqual   Ave.. 
Pasadena,   $22,074.77. 


Geo.    R.    CurUs    Paving   Co.,    2440    E. 

2fith    St..    Los   Angeles.    $24,115.77. 
Griffith  Co..    502   Los    Angelfs    Railway 

Bldg..    Los    Angeles.    $24,391.69. 
Oswald    Bros..     366    E    58th    St..     Los 

Angeles,    $32,781.38. 
The  two  low  bids  were  taken  under 
advisement.  ^ 


BIDS   WANTED 

SONOMA  COUNTY.  Calif.  —  Until 
July  3.  2:00  P.  M..  b'ls  will  be  re- 
ceiveu  by  the  State  Highway  Com- 
mission. Sacramento,  for  about  1.2 
miles  widening  and  paving  with  Port- 
land cement  concrete  and  asphalt 
concrete  In  the  City  of  Santa  Rosa, 
Sonoma  County,  between  College  Ave. 
and   the  south  city  limits. 

The   work   involves: 
(  1)   11  stations  clearing  and  grubbing 

right  of  way; 
<  2)  13.720  sq.    yds.   rdwy.   excav.,    un- 
class. ; 
(  3)  3.070   c.y.   creek   run   gravel   b.-vse; 
(  4)  6.460   tons   asphalt   concrete; 
(  5)  705  c.y.   Class  A  Portland   cement 

concrete    (pave.); 
(  6)   1,210  each  pavement  dowels; 
(   7)  16.000  lbs.  bar  reinf.  steel  (struc.) 
(  8)  165  c.y.   Class  A  Portland  cement 

concrete  (struc); 
(  9)  550     l.f.     removing     existing    cul- 
verts; 

(10)  326  c.y.  Class  A  Portland  cement 

concrete    (curbs,    gutters,    side- 
walks) ; 

(11)  25.100  sq.  yds.  asph.  paint  binder: 

(12)  585     c.y.     concrete    removed    and 

disposed  of; 

(13)  1,400  l.f.   removing  existing  gran- 

ite curbs; 

(14)  22  ea.  manholes  adjusted  to  grade 
(16)   16.500    sq.     yds.    planing    existing 

pavement; 

(16)  124   l.f.    30x5-in.    part  circle   CMP. 

8   gauge; 

(17)  144  l.f.   do.    12  gauge. 

Plans  and  specifications  obtainable 
from  the  above  office,  and  on  file  at 
the  office  of  the  District  Engineer  In 
San  Francisco,  Los  Angeles,  and  the 
district  in  which  the  work  is  situ- 
ated. 

NOTE — This  contract  was  advertis- 
ed previously  for  bids  to  be  opened 
June  26,  2  P.  M.,  and  is  being  readver- 
tised  in  order  to  incorporate  new  con- 
tract  provisions  required  to  comply 
with  Federal  Government  procurement 
regulations. 


BIDS  WANTED 

SISKIYOU  COUNTY,  Calif.  —  Until 
July  3  2:00  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission, Sacramento,  for  about  8.2 
miles  grading  in  Siskiyou  County  be- 
tween Cougar  and  four  miles  north- 
east of  Grass   Lake  Station. 

The  work   involves: 
(  1)   42    acres    clearing    and    grubbing 
highway    right    of    way     (inside 
slope  line); 
(  2)   59    acres    clearing    highway    right 

of  way    (outside    slope   line); 
(  3)   157.000  c.y.   rdwy.  excav.,   unclass. 
(  4)    881,000   sta.    yds.  overhaul; 
(  5)  670    c.y.    ditch    and    channel    ex- 
cavation; 
(  6)  58,000    c.y.    imported    borrow; 
(  7)   720   c.y.  'struc.    excav.; 
(  8)   435    sta.    finishing   rdwy.; 
(  9)  10.800  lbs.  bar  reinf.  steel  (struc.) 
(10)140    c.y.   Class   A  Portland   cement 
concrete    (struc): 

(11)  76   l.f.    12-in.   CMP; 

(12)  956    l.f.    I8-in.    CMP; 

(13)  108   l.f.    24-in.   CMP: 

(14)  52  l.f.    30-ln.   CMP; 

(15)  72   l.f.   48-in.  CMP; 

(16)  54    each    monuments    complete    in 

place. 
Plans  and  specifications  obtainable 
from  the  above  office,  and  on  file  at 
the  office  of  the  District  Engineer  In 
San  Francisco,  Los  Angeles,  and  the 
district  in  which  the  work  is  situ- 
ated. 


NOTE — This  contract  was  advert 
ed  previously  for  bids  to  be  open 
June  26,  2  P,  M.,  and  Is  being  readvi 
tised  in  order  to  incorporate  new  co 
tract  provisions  required  to  comi 
with  Federal  Government  procuremc 
regulations. 


BIDS   OPENED 

PASADENA,  Los  Angeles  Co,,  C 
— Osborn  Co.,  1570  San  Pasqual,  Pas' 
dena,  at  $12,200  submitted  low  " 
to  the  Pasadena  City  Directors,  Ju. 
17,  for  paving  and  otherwise  imprO' 
ing  Fair  Oaks  Avenue  between  Col 
rado  Street  and  Washlngtoa  Street, 
the  City  of  Pasadena,  a  total  leng 
of   8300   lin.   ft.    under   Casta  Contra. 

The  total  bids  were: 

Osborn  Co..   Pasadena.  $12,200. 

Griffith  Co.,   Los  Angeles.   $12,801.; 


CONTRACT    AWARDED 

OAKLAND.  Cal.— Ransome  Co.,  411 
Hollis  St.,  Emeryvillt.  awarded  co 
tract  at  prices  shown  below  for  r 
pair  of  asphalt  and  bituminous  pav/ 
ment  for  the  fiscal  year  ending  Jul 
30.    1936: 

(1)  Wearing   surface   in  orders  of  le 

than    500   sq.    ft.,    $0.18; 

(2)  do  in  orders  over  500  sq.  ft.,  $0. 

(3)  Base,    per  cu.    ft.,    $0.43; 

(4)  Resurfacing,    in    orders    less    th; 

25    tons,   per  ton.    $5.75; 

(5)  do   in  orders  of  25  to  50  tons,  p 

ton.  $5.00; 

(6)  do  in  orders  over  50  tons,  per  t 
$4.25.  • 


BIDS  WANTED 

RIVERSIDE  &  SAN  BERNARDIN 
COUNTIES.  Cal.— Until  July  11,  2 
M.,  bids  will  be  received  by  the  Sta 
Highway  Engineer,  State  Bldg.,  L 
Angeles,  for  about  33.5  miles  llqui 
asphalt  treatment  in  Riverside  ai 
San  Bernardino  Counties,  between  • 
miles   north  of  Blythe  and  Vidal. 

The  work  involves; 

(1)  1190  tons  liquid  a-sphalt  SC-I; 

(2)  625  tons  liquid  asphalt  SC-4; 

(3)  356,300  sq.   yds.   preparing,  mllin) 

and  shaping  roadbed; 

(4)  8000   sq.    yds.      preparing,     mixin) 

and  shaping  slopes. 

Plans  and  specifications  obtainab' 
from  the  State  Highway  Commissia. 
Sacramento,  and  on  file  at  the  offl<' 
of  the  District  Engineer  in  San  Fra>" 
Cisco  and  Los  Angeles. 

NOTE — This  contract  was  adverti! 
ed  previously  for  bids  to  be  open« 
June  20,  2  P.  M..  and  is  being  rea-^ 
vertised  in  order  to  incorporate  n« 
contract  provisions  required  to  con 
ply  with  Federal  Government  procur; 
ment  regulations. 

CONTRACT    AWARDED 

KITSAP  AND  MASON  CWUNTIE 
Wash.— Independent  Asphalt  Pavli 
Oil..  914  Seaboard  Bldg.,  Seattle, 
$57,178  submitted  the  only  bid  ai 
awarded  contract  by  L.  V.  Murro> 
Director  of  Highways.  Olympia,  Ju: 
11,  for  surfacing  with  crushed  stoi 
and  stockpiling  crushed  stone  ai 
mineral  aggregates  (oil  rock)  on  abo 
8.6  miles  of  State  Road  No.  14,  Td 
water  Creek  to  Union  River,  Unit 
of  P.W.  Project  5915.  in  Kitsap  ai 
Mason  Counties. 


CONTRACT   AWARDED 

KITTITAS  COUNTY.  Wash.— J- 
Forbes.  110  E.  Union  Street,  Olympl 
June  11,  for  constructing  a  bitumino 
retread  surface  on  about  19.9  mil 
of  State  Road  No.  3.  Teanaway 
Ellensburg.  Section  1,  constructing 
non-skid  seal  treatment  on  about 
miles  of  State  Road  No.  7,  Ellensbu 
to  Highline  Canal,  Section  2,  and  co 
structing  bituminous  macadam  CB 
D  penetration  type  surface  on  »«K> 
8.9  miles  of  State  Road  No.  7,  AlaK; 
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I^H    to    Vantage    Ferry    Bridge,    Sec- 
t(i  3,   all   In   Killltaa  County. 

'.  C  Coniptdn,  McMlnnvllle,  Oregon, 
»»6»,332:  and  Halilcr  Ifros.,  Portland, 
«'J70.873  .lulimltted  second  and  third 
|,i    Mils,    rr.siiecllvely. 

B3S  WANTED 

LKO  COUNTY,  Nevada  —  Until 
Jie  2li,  2:30  R  M.,  bids  will  he  re- 
cited by  the  Nevada  State  HlRhway 
Ueetor.s,  Robert  A.  Allen,  State 
H:hway  Engineer.  Heroes  Memorial 
Rg..  Ciir«on  City,  for  the  con.'itruc- 
Ifi  of  an  asphaltic  roadinix  surface 
D»  porlion  of  the  State  highway  sys- 
td  In  KIko  County,  Route  13,  Section 
qfroni  Wells  to  the  Nevada-Idaho 
S  te  Line,  a  length  of  approximately 
B',  5   miles. 

he  work  Involves: 
;H927-I  tons  asphaltic  road  material. 

Type  SC-2; 
i:  447.3  tons  a.sphaltic  road  material. 

Type  MC-2; 
[;  67.92  miles  roadmlx; 
[■•.  «7.92  miles  finish  roadway; 
r  254  each  culvert  markers; 
|(  385  each,  guide  posts: 
;  2470  lln.   ft.   metal  guard  rail. 
Jans    and    specifications    obtainable 
rn  the  above  oflice  upon  deposit  of 
;fof  which  amount   $2.»ii   will    he   re- 
liable:  and  on   file  at  the  office   ot 
1  Bureau  of  Public  Roads.  807  Shel- 
ls  Bidg..  461  Market  St..   San  Fran- 


US  REJECTED 

ITSAP  COU.N'TV.  Wash.— All  bids 
I  Ived  by  L.  V.  Murrow,  Director  of 
l,hways,  Olympia,  June  11,  for 
I  kpiling  about  4340  cu.  yds.  of 
leral  aggregate  (oil  rock)  materials 
c  about  4.3  miles  of  State  Road  No. 
IBremerton  to  Chico  Creek,  Section 
:or  about  12.4  miles  of  State  Road 
Ij  21,  Keyport  Junction  to  Port 
:ible.  Section  2;  and  for  about  3.9 
i-s  of  State  Road  No.  14,  Tidewater 
i-'k  to  Port  Orchard.  Section  3. 
e  rejected, 
ne  bids  were: 

•eral  Construction  Co.,  Seattle.  J9.- 
926. 

I  pendent  Asphalt  Paving  Co.,  Seat- 
tle,  {10,068.  ^ 

•4TRACT  AWARDED 

KANOGAN     COUNTY,      Wash.    — 

1  C.  Wachter,  Stevenson,  Wash.. 
:f31,142  submitted  low  bid  and 
•,rded  contract  by  L.  V.  Murrow. 
ictor  of  Highways,   Olympia,   June 

for    grading    and    surfacing    with 

hed  stone  about  1.3  miles  of  the 
how  Valley  High%vay,  Methow  vi- 
i;y.    Section    2.    P.W.    Project    5335, 

ikanogan  County. 

>mplete  bids  follow: 

•1  C.   Wachter.   Stevenson $31,142 

'al  Constr.   Co..   Seattle 32,823 

eran    Bros.,    Seattle 33,920 

S  WANTED 

HITB  PINE    COUNTY.    Nevada- 

il  June  26.  3:30  P.  M..  bids  will  be 

Ived  by  the  Nevada  State  High- 
Directors.   Robert  A.   Allen,   State 

iway    Engineer,    Heroes    Memorial 

,'.,  Carson  City,  for  the  construc- 
of  an  asphaltic  road  mix  surface 

'   portion     of  the   State     Highway 

em   in   White   Pine   County,    Route 

Section    B.    betwsen    Preston    and 

■tion  with  State  Route  4,  a  length 

pproxlmately  7.35  miles. 

ie  work  involves: 

49ri  tons  asphaltic  road  material. 
Type  SC-2; 

43^   tons   asphaltic   road   material. 

_  Type  MC-2; 

".35  miles  roadmix; 

46   each,    culvert    markers; 

'.35  miles  finish  roadway. 

»ns   and    specifications    obtainable 

I  the  above  office  upon  deposit  of 


J.i,  of  which  amount  I2..50  will  be  re- 
turnable; and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads,  807  Shel- 
don   BIdg.,   461    Market   St..   SJan   Fran- 

cb.-n.  • 


BIDS    WANTED 

l.ANDKK  COUNTY.  Nevada— Until 
June  26,  2  P.  M..  bids  will  be  received 
by  the  Nevada  State  Highway  Di- 
rectors. Robert  A.  Allen,  State  High- 
way Engineer,  Heroes  Memorial  BIdg., 
Carson  City,  for  the  construction  of 
a  portion  of  the  State  Highway  system 
In  lender  County  from  Austin  Ceme- 
tery to  a  point  12  miles  east  of  Aus- 
tin, Route  2,  Sections  D  &  E,  a  length 
of  12.41   miles. 

The  work  Involves: 
(  1)  40  lln.  ft.  remove  fence; 
(  2)  413  lln.  ft.  remove  culvert  pipe; 
(  3)  20    each,    remove    culvert    head- 
walls; 
(  4)  21.500   cu.    yds.    roadway   excava- 
tion; 
(  5)  67,125  sta.  yds.  overhaul: 
(  6)  480  cu.  yds.  structure  excavation; 
(  7)  2.31   miles  subgrade; 
((8)  10.10   mi.   reshape  roadway; 
(  9)   12.41  ml.  finish  roadway; 

(10)  22,500   cu.    yds.    selected   material 

surface; 

(11)  946    tons    asphalt    road    material. 

Type  MC-2; 

(12)  12.41   mi.   roadmix; 

(13)  17  cu.  yds.  Class  B  concrete; 

(14)  750   lbs.    reinforcing  steel; 

(15)  3006  lln.   ft.   Redwood  curb; 

(16)  162    lin.    8-in.    CM. P.; 

(17)  696  lin.   ft.    12-in.   CM. P.; 

(18)  32  lin.   ft.  CM. P.; 

(19)  172  lin.   ft.   IS-in.   C.M.P.; 

(20)  20  lin.   ft.   24-in.  CM. P.; 

(21)  230  lin.  ft.  8-in.  perforated  under- 

drain; 

(22)  25  cu.  yds.  gravel  backfill; 

(23)  242  lin.   ft.   relay  culvert  pipe; 

(24)  1   each,    move  pipe  culvert  head- 

walls; 

(25)  200  lin.  ft.  metal  guard  rail; 

(26)  8  each,   remove  and   reset  monu- 

ments: 

(27)  3027  lin.  ft.  stone  gutter; 

(28)  2570   lbs.   castings; 

(29)  9  each  embankment  protectors; 

(30)  40  lin.   ft.   reconstruct  fence; 

(31)  33   lin.   ft.   construct  fence; 

(32)  113  each,   culvert  markers; 

(33)  10  each  monuments. 

Plans  and  specifications  obtainable 
from  the  above  oflice  upon  deposit  of 
?5.  of  which  amount  $2.50  will  be  re- 
turnable; and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads.  807  Shel- 
don BIdg.,  461  Market  St.,  San  Fran- 
cisco. • 


CONTRACT    AWARDED 

S.A.N  DIEGO  COUNTY.  Cal.— Square 
Oil  Co..  916  Adobe  St..  iM^  .\ngeles. 
at  $3,333.75  awarded  contract  by  the 
State  Highway  Commission.  Sacra- 
mento, for  highway  oiling  in  San  Di- 
ego County,  between  Encinitas  and 
Oceanside,  about  9.7  miles  iji  length, 
liquid  asphalt  to  be  furnished  and  ap- 
plied, involving  furnishing  and  apply- 
ing   523    tons   of  liquid   asphalt.    SC-2. 


BIDS  WANTED 

"DOUGLAS  COUNTY.  Nevada— Until 
June  26,  3  P.  M.,  bids  will  be  received 
by  the  Nevada  State  Highway  Direc- 
tors, Robert  A.  Allen.  State  Highway 
Engineer.  Heroes  Memorial  BIdg!, 
Carson  City,  for  the  construction  of 
an  asphaltic  roadmix  surface  on  a 
portion  of  the  State  Highway  system 
in  Douglas  County.  Route  37,  Section 
A.  from  California-Nevada  State  Line 
to  4  miles  south  of  Minden,  a  length 
of  approximately  3.86  miles. 

The   work   involves: 
(1)  2S9.3  tons  asphaltic  road  material. 
Type  SC-2; 


(2)  25.4   tons  asphaltic   road   material. 

Type  MC-2; 

(3)  3.8«    miles    roadmix; 

(4)  3.86  miles  finish   roadway; 

(5)  40  each,   culvert  markers. 

Plans  and  specifications  obtainable 
from  above  office  upon  deposit  of  %S. 
of  which  Ami.  $2.50  will  be  returnable 
and  on  file  at  the  office  of  the  Bureau 
of  Public  RoadH.  S07  Sheldon  BIdg., 
461    .Vlark.-t    St.,    San    Francisco. 


BIDS   WANTED 

LYON  COUNTY.  Nevada  —  Until 
June  26,  2:45  P.  M.,  bids  will  be  re- 
ceived by  the  Nevada  Stale  Highway 
Directors,  Robert  A.  Allen,  State 
Highway  Engineer,  Heroes  Memorial 
BIdg.,  Carson  City,  for  the  construc- 
tion of  an  asphaltic  roadmix  surface 
on  a  portion  of  the  State  highway 
system,  in  Lyon  County,  Route  2B, 
Section  B,  from  Wabuska  to  a  point 
8.5  miles  north,  a  length  of  approxi- 
mately 8.54   miles. 

The  work  involves: 

(1)  562.6  tons  asphaltic  road  material. 

Type  SC-2: 

(2)  56.3   tons   asphaltic   road   material. 

Type  MC-2: 

(3)  8.54   miles  roadmix; 

(4)  S.54  miles  finish  roadway; 

(5)  56   each,   culvert   markers. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$5.  of  which  amount  $2.50  will  be  re- 
turnable; and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads,  807  Shel- 
don BIdg..  461  Market  St.,  San  Fran- 
cisco. • 


ENGINEER   APPOINTED 

VALLEJO.  S-olano  Co..  Cal.— H.  J. 
Brunnier,  Sharon  BIdg..  San  Francisco, 
has  been  commissioned  consulting  en- 
gineer for  proposed  repaving  of  city 
streets  and  construction  of  storm 
sewers,  for  which  a  bond  issue  of 
$300,000  was  voted  April   2. 

City  Engineer.  T.  D.  Kilkenny  is 
preparing  plans. 


CONTRACT    AWARDED 

WHITMAN  COUNTY.  Wash.— Clif- 
ton &  -■Vppiegate  and  G.  D.  Lyon  & 
Co..  Hutton  BIdg.,  Spokane,  bidding 
jointly,  at  $128,870  submitted  low  bid 
and  awarded  contract  by  L.  V.  Mur- 
row, Director  of  Hihghays,  Olympia, 
June  11,  for  grading  and  surfacing 
with  crushed  stone  and  constructing 
a  treated  timber  trestle  on  about  6.4 
miles  of  State  Road  No.  3.  Dusty  East, 
P.W.  Project  7750,  in  Whitman  Coun- 
ty. Complete  bids  follow: 
Clifton   &   Applegate   and   G.    C.    Lyon. 

Spokane.    $128,870. 
Mathieson    Construction    Co.,    Sunny- 
side,    $131,664. 
Fred  G.  Redmon.  Yakima.  $133,924. 
Triangle    Construction     Co..    Spokane 

$139,675. 
L.    Romano   Engineering   Corp.,    Seat- 
tle.  $140,582. 
Elliott  &  Co.,    Inc..   Seattle.    $157,637. 
F.  H.  DeAtley  &  Co.,  Lewiston,  Idaho, 

$162,802. 
P.  L.  Crooks  &  Co..  Portland,  $173,954 


BIDS    WANTED 

SISKIYOU  CO..  Cal.  — Until  July  2, 
2  P.  M..  bids  will  be  received  by  the 
Department  of  Public  Works,  Divi- 
sion of  Highways,  F.  W.  Haselwood. 
District  Engineer,  Redding,  for  f.p 
plying  Class  "B"  seal  coat  on  about 
13.7  miles  in  Siskiyou  County  between 
0.4  mile  east  of  Mt.  Hebron  and  Dor- 
ris. 

The  work  involves: 

(1)  170  tons  liquid  asphalt.   90-95; 

(2)  2,020  tons  screenings. 

Plans    and    specifications   obtainable 
from   t.bove   office       ■■" 
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BIDS   WANTED 

BUTTE.  Colusa  and  Glenn  Countiop, 
Cal.— Until  June  24.  10:30  A.  M..  bids 
will  be  receivevi  by  the  Department 
of  Public  Works.  Division  of  High- 
ways, C.  H.  Whitmore,  District  Kngi- 
neer,  T03  B  Street.  Marysville.  for  41 
miles  liquid  asi)hi.lt  treatment  at  va- 
rious locations  in  Butte.  Colusa  and 
Glenn  Counties,  between  Stations  570 
and  756.  between  Miners  Ranch  and 
Berry  Creek,  between  mile  posts  22 
and  31.  between  2.SI.T  miles  and  a.55 
miles  north  of  Yolo  county  line,  and 
between  Ord  Bend  and  Hamilton  City. 

The  work  involves: 

(1)  45    tons    liquid    asphalt    SC-4    (Lo- 

cation A); 

(2)  145  tons    do    (Location   B-1); 

(3)  90  tons  do.   SC-3    (Loc.  B-2); 

(4)  45  tons  do   (Location  C-1): 

(5)  80  tons  do.  SC-2  (Loc.  C-2); 

(6)  330   tons   do,    SC-3    (Loc.    D). 
Specifications  obtainable  from  above 

office  ; 


BIDS    WANTED 

AMADOR  AND  ALPINE  CCS.,  Cal. 
—  Until  June  25.  3  P.  M.,  bids  will  be 
received  by  the  Department  of  Public 
Works.  Division  of  Highways.  R.  E. 
Pierce.  District  Engineer.  1200  North 
Center  St..  Stockton,  for  about  21. H 
miles  liquid  asphalt  treatment  in  Am- 
ador and  Alpine  Counties  between 
Cooks   Station  and  Picketts. 

The  work  involves: 

(1)  40    tons    liquid   asphalt.    SC-4    (Lo- 

cation A) ; 

(2)  255  tons  do.   SC-2  (Loc.  A); 

(3)  40    tons  do.    (Location   B) ; 

(4)  60  tons  do.   SC-4    (Loc.   B). 

Plans  and  specifications  obtainable 
from  the  i.bove  office.  • 


BIDS    WANTED 

TUOLUMNE  COUNTY.  Cal.— Until 
June  24,  3  P.  M..  bids  will  be  received 
by  the  Department  of  Public  Works, 
Division  of  Highways.  R.  E.  Pierce. 
District  Engineer.  1200  North  Center 
St..  Stockton,  for  about  21.1  miles  of 
liquid  a^halt  treatment  in  Tuolumne 
County,  between  Hump  Siding  and  So- 
nera Pass. 

The  work   involves: 

(1)  235   tons  liquid  asphalt.   SC-2   (Lo- 

cation A) : 

(2)  150   tons  do  (Locf^tion  B). 

Plans  and  specifications  obtainable 
from  the  i.bove  office.  •  ^ 


BIDS    WANTED 

LANE  COUNTY,  Ore.— Until  June 
26,  10  A.  M.,  bids  will  be  received  by 
the  Bureau  of  Public  Roads,  316  New 
PostofRce  BIdg..  Portland,  for  con- 
ctructing  15.237  miles  of  the  Willa- 
mette Highway  Subgrade  Reinforce- 
ment. Project  FHEC  21-E3.  F3.  Gl. 
National  Forest  Road  Project,  located 
within  the  Willamette  Nation;.l  For- 
est. Lane  County. 

The  work  involves: 
(  1)  4,000   c.y.   unclass.    excavation; 
(  2)   58,000  tons  subgrade  reinf. ; 
(  3)   15.237  miles   fine  grade,    subgrade 

and  shoulders; 
(  4)  11.000  tons  crusher  rock  or  gravel 

top  course; 
(  5)   600   tons   supple,    crushed    rock   or 

gravel   (Cla-ss  A) ; 
(  6)   2.000  M.   g£.ls.   watering; 
(  7)  Lump   sum.   providing   and   main- 
taining roller  on  job; 
(  8)  200  days  operation  of  roller; 
(  91  3.000  c.y.  mi.  overhaul; 

(10)  2.000  c.y.  binder; 

(11)  600  tons  supplemental  crushed 

rock  or  gravel  (Class  B): 

(12)  400  c.y.   loose  riprap.  Type   2. 
Plans    and    specifications   obti,inable 

from   the  above  office  upon  deposit  of 
$10.00. 


BIDS    OPENED 

BONNEVILLE.  Oregon.  —  Warren 
Northwest.  Inc.,  P.  O.  Box  5072,  Port- 
land., ta  $29,640  submitted  low  bid  to 
the  U.  S,  Engineer  Cfflce,  Second 
Portland  District,  627  Pittock  Block. 
Portland,  June  11.  under  Bid  No.  094- 
35-34,  for  the  construction  of  asphal- 
tic  concrete  paving  on  permanent 
roads,  drivew^iys  and  walks  at  Bon- 
neville: 
Complete  l)ids  follow: 

Warren    Northwest.    PortU.nd $29,640 

Cascade    Const.    Co.,    Portland ...  30.730 
Parker-Schram    Co..    Portland...  30.730 

Kern  &  Kibbe.   Portland 31.620 

Harold    Blake.    P'ortland 34.190 

Jacobsen-Jensen   Co.,    Portland..  37,920 

Engineer's  estimate  42,550 

Bids  held  under  fidvisement. 


BIDS   OPENED 

OAKLAND,  Cal.— Rasome  Co..  41 
Hollis  St..  Emeryville,  submitted  t, 
only  bid  received  by  the  Oakland  C 
Council  June  13.  for  repair  of  asph 
and  bituminous  pavement  for  the  f 
cal  year  ending  June  30,  1936,  as  t. 
lows: 

(1)  Wearing  surface   m   orders  of  li 

than  500  sq.   ft.,    $0.18; 

(2)  do  in  orders  over  500  sq.  ft..  $0.; 

(3)  Base,   per  cu.   ft.,   $0.43;  'i 

(4)  Resurfacing,    in    orders    less   th  ' 

25  tons,  per  ton.  $5.75; 

(5)  do  in  orders  of  25  to  50  tons,   i 

ton,   $5; 
(G)  do  in  orders  over  50  tons,  per  li 
$4.25.  ,, 

Bids   held   under   advisement.         ' 


SAN  FRANCISCO  —  PARK-PRESIDIO  "A' 


(CITY)' 


SAN  FRANCISCO.— Lowrie  Paving 
Co.,  Inc..  1540  16th  St..  at  $58,094.40 
submitted  low  bid  to  the  Department 
of  Public  Works.  City  Hall,  under 
Spec  No.  18.844.  for  installing  Section 
"A"  of  the  Park-Presidio  District  Ex- 
tension to  the  Auxiliary  Water  Sup- 
ply System  for  Fire  Protection. 

The  work  will  be  located  on  the  fol- 
lowing streets: 

Twelfth  Ave.:  Cabrillo  to  California. 
California  St.:  12th  Ave.  to  Arguello. 
Arguello  Blvd.:   California  to   Sacra- 
mento St. 

Sacramento    St.:    Arguello    Blvd.    to 
Lyon   St. 
Lyon  St.:   Sacramento  to  Pacific  St. 
Pacific  St.:  Lyon  to  Divisadero  St. 
Bids    will    be  taken   as    follows: 
Cast   Iron   Pipe  and   Special 
Castings   in    Place: 
(   1)   30    I.f.     14-in.    Class    E    bell    and 

spigot,    lugged; 
(   2)   1157    I.f.    12-in.    Class    G    bell   and 

spigot,  plain; 
(  3)    120    I.f.    12-in.    Class    G    bell    and 

spigot,    lugged; 
(  4)    8016    I.f.    12-in.    Class   F    bell    and 

spigot,  plain; 
(  5)   576    I.f.    12-in.    Class    F    bell    and 

spigot,    lugged; 
(  6)  3865   i.f.    12-in.   Class   E  bell    and 

spigot,  plain; 
(  7)   240    I.f.    12-in.    Class    E    bell    and 

spigot,    lugged; 
(  S)  425    I.f.    8-in.    Class    G    bell    and 

spigot,   lugged; 
(  9)   1    12-in.   gate   valve,    in  place; 

(10)  23   10-in.    do; 

(11)  32   8-in.    do; 

(12)  32  stand,  h.p.  hydrants,   in  place; 
Note:    Items    Ito   12.    inclusive.    Cast 

Iron.  Pipe.  Valves.  Hydrants,  and  Spe- 
cUA  Castings,  will  be  furnished  by  the 
city. 

(131   70.000  lbs.  pig  lead,  furnished  and 
delivered; 


(  1) 
(  2) 
(  3) 
(  4). 
(  5). 
(  6). 
(  7). 
(  8) 
(  9) 
(16) 
CU). 
(12). 
(13). 
(14). 
(15). 
(16). 
(17). 
(18). 
(19). 
(20). 
(21). 
(22). 
(23). 
(24). 
(25). 
(26). 
(27) 


(14)  S.OOOO  Ib.=.   cast  steel  special  ca;. 

ings.    furnished    and    delivered 

(15)  80.000   lbs.    cast    iron  special  ca^ 
ings,  furnished  and  delivered; 

(16)  23.300  lbs.  manhole  and  valve  b 

cast  iron  frames,  covers  a 
dust  pans,   furnished  and  plac 

(17)  25,500    lbs.    wrought    iron    bol 

nuts  and  washers,  furnished  al; 
placed; 

(18)  85   lbs.   reinforcing  steel,  fumlfi 

ed  and  placed: 

(19)  22   c.y.  Class  B  concrete  in  pla.i 

(20)  8070   c.y.    excavation  and  backf 

(21)  38.400     sq.     ft.     asphalt  -  concn 

pavement  (2-in.-6-in.)  Class 
concrete: 

(22)  620  sq.   ft.   concrete  pavement 

in.)    Class  E  concrete; 

(23)  520  sq.  ft.  concrete  sidewalk  (c 

course): 

(24)  20  c.y.  crushed  rock,  furnished 

placed: 

(25)  40    tons   bell   and   spigot   pipe 
double    spigot    pipe,    without    lu: ; 

In  Classes  C  to  H.  inc..  and  n 
nominal  dia.  of  8-  to  IS-in.  in' 

(26)  4    tons    bell    and    spigot    pipe  ■>\ 

double  spigot  pipe,  with  boltir 
lugs,  in  classes  C  to  H  inc.,  a; 
in  nominal  dia.  of  8-  to  18  ; 
Inclusive:  | 

(27)  250    sq.    ft.    asphalt-conc.   wei^rii 

surface.  2-in.    thick.  i 

Note:    Items   13    to   27,    inclusive;  i 

material,   including  Pipe,   shall  be  fi?! 

nished   by   the  Contractor.  ) 

Total    bids    follow:  i 

(A)  Lowrie  Paving  Co.,   Inc...$58,094i, 

(B)  Eaton    &    Smith 59,270i' 

(C)  M.    J.    Lynch 60.1.=;?: 

(D)  Pay    Imp.    Co 64.52' 

(E)  Union    Paving   Co 65": 

(F)  Herman    Lawson    Co 65.;. 

(G)  Chas.    L.    Harney 66.881 

(H)    MacDonald    &   Kahn   Co.  09,818.^ 

Unit   bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

$  7.50 

$  2.30 

$  3.00 

$  2.11 

$  1.58 

$19.00 

$  3.00 

$  8.10 

1.85 

1.60 

1.55 

1.96 

2.00 

1.85 

2.30 

2.00 

1.85 

1.70 

1.75 

2.11 

1.99 

4.50 

2.50 

2.00 

1.40 

1.66 

1.55 

1.96 

1.78 

1.35 

2.30 

2.00 

2.20 

1.70 

1.72 

2.11 

1.93 

4.00 

2.50 

3.60 

1.50 

1.60 

1.50 

1.96 

1.78 

1.40 

2.20 

2.31 

3.00 

1.70 

1.70 

2.11 

1.94 

5.45 

2.50 

2.n'i 

4.00 

8.75 

2.50 

2.48 

1.93 

3.85 

2.60 

5.00 

15.00 

60.00 

15.00 

45.15 

69.00 

27.00 

60.00 

36.(1" 

15.00 

45.00 

15.00 

50.90 

36.30 

36.00 

35.00 

40.00 

15.00 

36.00 

20.00 

45.15 

33.13 

25.00 

25.00 

38.00 

10.00 

45.00 

25.00 

50.90 

39.37 

18.00 

40.00 

39.00 

.043 

.03 

.04 

.03 

.041? 

.03 

.039 

.04: 

.20 

.IS 

.20 

.20 

.20 

.05 

.18 

.20 

.05 

.05 

.03 

.05 

.05 

.02 

.05 

.05 

.05 

.055 

.05 

.0575 

.05 

.05 

.07 

.05 

.0825 

.0825 

.0825 

.08 

.08 

.07 

.04 

M. 

.05 

.05 

.05 

.05 

.04 

.05 

.05 

.06 

20.00 

20.00 

18.10 

18.00 

12.00 

20.00 

20.00 

20.00 

1.25 

1.00 

1.35 

1.25 

1.95 

2.80 

1.25 

1.20 

.25 

.18 

.25 

.20 

.15 

.18 

.18 

.23: 

.18 

.18 

.30 

.27 

.15 

.14 

.18 

.13 

.15 

.12 

.14 

.20 

.13 

.16 

.15 

1.00 

2.00 

2.50 

3.00 

2.00 

3.00 

3.00 

3.00 

30.00 

50.00 

60.00 

50.00 

50.00 

27.50 

48.50 

40.00 

60.00 

60.00 

60.00 

60.00 

37.50 

69.00 

60.00 

All  bids  referred  to  the  City  Engineer  and  the  PWA. 


PACIFIC    CONSTRUCTOR 


27 


IDS  OPENED 


ChI.-   Kii 


■lii:)(i 


lOAKI-AND 

liolils  SI..  i':iii<T.vviiii-.  :ii  .fi(;.;inn  .sni.- 

iiltloil  liiw  hid  I"  (lie  lOn.sl  Itiiy  Mu- 
Jolpal  IKIIIIy  ni.Mlrlct,  John  H.  Klm- 
|:ill,  Sn-Mliuy.  uniiiT  Spec,  No.  I,S 
119,  for  furnl.sliiiij;  iiiatorl.'il  and  iier- 
irniliiK  work  for  Mie  repi'lr  of  ap- 
iroNiniiKoly  45.0011  sq.  ft.  of  anphallii- 
I  rc'ct  pavpinent  whcrp  rpinovcl  for 
jie  purpose  of  coMstrutcion,  nialiite- 
Jince,  etc.,  of  llio  distrllnitlori  .sy.-;- 
I'ln  durliiK  the  yi'ar  enrtliiK  June  ?,0, 
•1.16. 

i  BId.'i  were  taken  h.s  follow.s: 
))   I.IIOO  eu.   ft.  asphallie  eono.   base; 
))  4n.0(iO  sq.  ft.  asphalt  for  ."iurfacing; 
1)   l.Ono   s(i.    ft.    a.sphalt    for  patching; 
I)  1.000  c.y.  concrete,   wet  mix. 

Total   bids   follow: 
^)    Rnnsonie   Co..    ICmeryville  .  fin.nOII 

U)    W.   H.   1-arson,   Berkeley 17. Kin 

I')     Independent      Con.st.      Co., 

I     Oakland    lO.SlO 

Unit   bids   were: 


(A) 

1  $    300.00 

1  8,190.00 

1  100.00 

I  8,310.00 

Transit    Concrete; 


(R) 
300.00 
.i.-jO.OO 
40.00 
.270.00 
Rh 


(C) 
$       300.00 
11,250.00 

no. 00 

S. 210. 00 
and 


(ennedy.  Melrose  Building  Materials 
k>.,  and  Chas.  S.  Hughes  submitted 
entical   bids  at   $S,30S  on    Item  No.   4 

tiiy. 


ilDS  WANTED 

|K9MERALL)A  COUNTV,  Nevada— 
;ntll  June  2G.  3:15  I'.  M.,  bids  will  be 
rceived  by  the  Nevada  State  High- 
ay  Directors,  Robert  A.  Allen,  State 
lighway  Engineer,  Heroes  Memorial 
idg.,  Car.son  City,  for  the  construc- 
J>n  of  an  asphaltic  roadmix  surface 
>  a  portion  of  the  State  highway 
^stem.  in  Esmeralda  County,  Route 
I  Sections  V  and  K,  from  four  miles 
est  of  Millers  to  Coaldale,  a  length 
\  approximately  23.2  miles. 

The  work  invplves; 
;)  1735.21    tons    asphaltic    road    ma- 
I        terial,   Type  SC-2; 
I)  162.69  tons  asphaltic  road  material 

Type  MC-2: 
|)  23.2  miles  roadmix; 

)  23.2  miles  finish  roadway; 
')  196  each,  culvert  markers. 

Plans    and    specifications    obtainable 

om  the  above  office  upon  deposit  of 

\,  of  which    $2.50  will   be  returnable: 

lid  on  file  at  the  office  of  the  Bureau 

Public    Roads,    807    Sheldon    Bldg., 

1  Market   St.,    San   Francsico. 


iONTRACT    AWARDED 

SNOHOMISH  AND  SKAGIT  COUN- 
IE9.  Wash.— L.  J.  Dowell,  Inc.,  1437 
lliott  St.  W.,  Seattle,  at  $78,005  sub- 
.'itted  low  bid  and  awarded  contract 
f  L.  V.  Murrow,  Director  of  High- 
iays,  Olympia,  June  11.  for  grading. 
faining  and  constructing  a  treated 
|le  and  timber  trestle  on  about  4.4 
liles  of  State  Road  No.  1,  Conway- 
buth,  P.  W.  Project  7759,  in  Snoho- 
|ish  and  Skagit  Counties. 
.Complete  bids  follow: 
;.  J.  Dowell,  Inc..  Seattle,  $78,005. 
jeorge  V.  Nolte.  Bellingham,  $84,311. 
lavis  Constr.  Co..  Mt.  Vernon,  $84,- 
I     314. 

■ilder  &  Montfort,   Blaine,  $84,851. 
j.  Flnrito,  Seattle,  $85,198. 
lOrthwest   Constr.   Co.,    Seattle,    $85,- 
1     360. 

I'lllott  &  Co.,  Inc..   Seattle,  $89,539. 
Ilex  Besoloff  Co..   Seattle,   $90,899. 
jilonial    Construction     Co.,     Spokane, 
I     $94,656. 

[angus   Espeland,    Seattle,    $95,228. 
'erne   Construction   Co.,   Seattle,   $98,- 
050. 

Thos.  Scalzo.  Seattle,  $98,948. 

.    C.    Sisson,    Bellingham.    $109,937. 


BIDS   WANTED 

('(K'ONINO  COUNTY,  Ariz.— Until 
July  II,  10  A.  M..  bIdH  will  be  received 
by  the  Bureau  of  Public  Uoadw, 
S02  Title  &  Trust  Hldg.,  Phoenix,  for 
grading  and  pliu-ing  selected  ujali-rlal 
suligra\li'  reinforcement  on  3. HOC.  ml. 
of  Secllon  V  of  Route  3,  the  FlaK- 
.■.taff  -  CllntH  Well  National  Forest 
Highway,  Coconino  National  Forest, 
i.'oconino  County,   Ariz. 

The  work  Involves: 
(1)17  acres  clearing; 
(   2)  36,700    c.y.    unclass.    excav.; 
(."ij   351   c.y.    do  for  striietures: 
(   4)   27.000    c.y.    do    for    borrow; 
(  5)    25,000    sta.   yds.    overhaul; 
(  6)  8,300   c.y.   ml.    borrow   haul; 
(  7)   9,400    c.y.    subgrade    relnf. ; 
(  8)   134    c.y.    Class   A   concrete; 
(   0)   14,400   lbs.    reinf.    steel; 
(10)    104   c.y.    cement   rubble   masonry; 
111)  860   l.f.   CMP  in   place; 

(12)  12,000   l.f.   Type   I  protection  ditch 

(13)  5,300   l.f.    remove  and  reset  fence 

(14)  3,420   l.f.   fence; 

(15)  15   ea.    right   of  way   monuments. 
Plans    ami    specifications   obtainabl* 

from  the  Bureau  of  Public  Roads,  802 
Title  &  Trust  Bldg..  PTioenix,  and  807 
Sheldon  Bldg.,  461  Market  St.,  San 
Francisco,    upon   deposit    of    $10.00. 


CONTRACT    AWARDED 

SAN  FRANI'ISCO.— Chas.  L.  Har- 
ney. 443  Call  Bldg.,  at  $38,207.50  was 
awarded  contract  by  the  Department 
of  Public  Works,  City  Hall,  under 
Spec.  No.  18.798,  for  changing  the 
alignment  of  ploat  Blvd.  between 
39th   and   42nd  Avenues. 


contrmct  awarded 
i.incf.'ln,    si'okanf,    &  cra.nt 

(^'OUNTIES,  Wash.  —  F.  K.  Hr-wltt. 
420  W.  22nd  St..  Spokane,  at  $101, B4B 
submitted  low  hid  and  awardiril  con- 
tract by  I,.  V.  .Murrow,  Director  of 
Highways,  01ymi)ia,  June  11,  for  con- 
si  ruitlng  Washington  Public  Workii 
Project  conBlstlng  of  producing  min- 
eral aggregiites  (oil  rock)  .'ind  a  non- 
skid  seal  treatment  on  about  10.3 
miles  of  State  Road  No.  2,  CJreston  to 
Telford  and  Hawk  Creek  to  Telford, 
Section  1,  In  IJncoln  County;  con- 
structing a  light  liitumlnouH  surface 
treatment  on  about  8.5  miles  of  Slate 
Road  No.  22,  Davenport  to  Inkster 
I.,ake.  Section  2,  In  Lincoln  County; 
constructing  a  non-skid  seal  treat- 
ment on  about  9.2  miles  of  State 
Road  No.  7.  Odessa  to  Ijimona,  Sec- 
tion 3,  in  Lincoln  (bounty;  producing 
mineral  aggregates  (oil  rock)  and 
constructing  a  light  bituminous  sur- 
face treatment  on  about  4.1  miles  and 
non-skid  treatment  on  about  6.8  ml. 
of  State  Road  No.  11.  Fishtrap  West 
and  P'ishtrap  to  Tyler.  Section  4.  In 
Lincoln  and  Spokane  Counties;  con- 
structing a  non-sk  d  seal  treatment 
on  about  27.4  miles  of  the  Grand 
Coulee  Highway.  Coulee  City  to  Grand 
Coulee  Dam,  Section  5,  in  Grant  Co. 
Total    bids   follow: 

F.    R.   Hewett.    Spokane,    $101,545. 


Standard     Asphalt     P: 
kane,   $109,582. 


ing     Co.,     Spo- 


O.    Dail   and    Warren    Bros.,    Aber- 
deen,   $110,778. 


SAN  FRANCISCO— LAKE  STREET  WIDENING— (CITY) 


SAN  FRANCISCO— E.  J.  Treacy,  309 
Call  Bldg.,  San  Francisco,  at  $7146.80 
submitted  low  bid  to  the  Department 
of  Public  Works,  City  Hall,  under 
Spec.  No.  18,861  for  widening  the  road- 
way on  Lake  St.,  between  Arguello 
Blvd.  and  Sixth  Ave. 

The  work  involves: 

(  1)  2822  l.f.  granite  curb,  redressed 
and  reset; 

(  2)   122    l.f.   armored  concrete   curb; 

(  3)   10   catchbf.sins,   complete; 

(  4)  4  catchbasins,  complete  (exist- 
ing gratings  to  be   used): 

(  5)  14   concrete  curb  inlets; 

(  6)   7   street  signs  relocated; 

(  7)  800  sq.  ft.  remove  existing  as- 
phalt-concrete pave.,  consisting 
of  a  6-in.  concrete  base  and  an 
asphfiltic  concrete  wearing  sur- 
face,  where  directed: 

(  8)  66  tons  remove  and  replace  as- 
phaltic concrete  wearing  surface 
where   directed; 

(  9)  220  sq.  ft.  6-ln.  Class  E  concrete 
base; 

(10)  8810  sq.  ft.  !-in.  Class  E  concrete 
pavement; 


(11)  10    tons     asphj.itic    concrete    con- 

form  pavement; 

(12)  8040  sq.  ft.  1 -course  concrete  slde- 

%valk; 

(13)  300    sq.    ft.    brick    sidewalk,    con- 

sisting of  a  3^4-in.  Class  E  con- 
crete base  and  a  brick  wearing 
surface  set   in   cement  mortar; 

(14)  20    Type    No.    1    galvj.nized    sheet 

iron  pedestrian  cross  walk  mark- 
ers in  place; 

(15)  110    cross   walk    markers   removed 

and  reset; 

(16)  500   sq.   ft.  lawn  removed  and  re- 
planted; 

(17)  14   sycamore   trees,   relocated; 
(IS)  2  olive  trees,    reloci-ted: 

(19)  1   acacia   tree   replaced: 

(20)  4   palm  trees,    relocated; 
Total   bids   follow: 

(A)  E.  J.   Treacy.   $7146.80. 

(B)  M.    J.    Lynch.    $7153.60. 

(C)  CTias.   L.  Harney.  $7214.80. 

(D)  Fay  Improvement  Co..  $7279.22. 

(E)  Theo.    Cohn.    $7519.00. 

(F)  Pacific   Pavements   Co.,   Ltd.,   $7.- 

905.80. 

(G)  U.  Peira  &  Son,  $9187.20. 
All  bidders  of  San   Francisco. 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(  1) 

$     .50 

$     .40 

$      .40 

$     .40 

$     .40 

$     .40 

$     .80 

(   2)            

1.00 

1.00 
90.00 

.65 
80.00 

.72 
76.00 

1.00 
74.00 

.75 
80.00 

1.00 

(   3) 

70.00 

80.00 

(   4) 

50.00 

60.00 

60.00 

65.00 

58.50 

65.00 

70.00 

(   5)     

10.00 

7.00 
2.00 

6.00 
6.00 

11.00 
5.50 

7.50 
5.00 

15.00 
7.50 

10.00 

(  6) 

5.00 

6.08 

(  7) 

.07 

.08 

.05 

.10 

.10 

.12 

.10 

(  8) 

6.00 

10.00 

8.00 

8.00 

7.00 

6.00 

5.00 

(  9) 

.25 

.25 

.14 

.28 

.30 

.28 

.25 

(10)           

.30 

.28 
10.00 

.28 
7.00 

.2775 
7.00 

.32 

5.00 

.33 
6.00 

.36 

(11) 

5.50 

6.00 

(12) — 

.12 

.11 

.16 

.14 

.12 

.14 

.15 

(13)  

.40 

.20 

.20 

.19 
.30 

,297 
.20 

.40 
.30 

.60 
.25 

.50 

(14) 

.20 

.20 

(15) 

.10 

.06 

.12 

.10 

.20 

.15 

.10 

(16) 

.05 

.05 

.10 

.16 

.20 

.20 

.06 

(17)    

10.00 

15.00 
15.00 
25.00 
15.80 

12.50 
12.50 
12.50 
20.00 

18.00 

30.00 

4.00 

10.00 

20.00 
25.00 
30.00 
26.00 

15.00 
50.00 
25.00 
20.00 

20.00 

(IS)    

10.00 

25.00 

(19) 

10.00 

25.00 

(20) 

18.00 

25.00 

All  bids  referred  to  the  City  Engineer. 


28 


PACIFIC    CONSTRUCTOR 


NEW     BIDS    ASKED 

COCOXINO  COUNTY.  Ariz.— Until 
July  1.  10  A.  M.,  new  bids  will  be  re- 
reived  by  Bureau  of  Public  Roads. 
S02  Title  &  Trust  Bldg..  Phoenix,  for 
placing  bituminous  treated  crushed 
rock  surfacing  on  Sections  Al  and 
A2  of  Route  1,  all  of  Route  2.  and 
one  headquarters  service  roads  In 
Grand  Canyon  National  Park,  Coco- 
nino County,   a  length  of  14.605   miles. 

The  work  involves: 
(   1)  600  tons  crushed   rock    for    shoul- 
ders; 
(  2)  75  tons  supplemental  crush,   rock 

for    shoulders; 
(  3)   17,250    tons    bituminous    treated 

crushed  rock; 
(5)    150   tons    applying    Govt,   furnished 
asph.     material    for    prime    coat 
and  seal  coat; 
(  6)   1.370    tons    screenings    for    .seal 

coat; 
(  7)    175    M.    gals,    watering. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Public  Roads.  .S02 
Title  &  Trust  Bldg..  Phoenix,  and  .<i07 
Sheldon  Bldg..  461  Market  St..  San 
Francisco,    upon   deposit    of    $10.00. 

Bids  on  this  contract  were  pre- 
\'iously  opened  June  6.  and  subse- 
quently rejected.  J.  A.  Casson,  Phoe- 
nix, submitted  the  low  bid  at  $133.- 
775.     Engineer's    estimate.    $81,660. 


BIDS   OPENED 

OAKLAND,  Cal. — Following  bids  re- 
ceived by  the  Oakland  City  Council, 
June  13,  forf  the  improvement  of  por- 
tions of  Snake  Rd.  and  Skyline  Blvd., 
involving; 

Proposal  "A" — 20.730  sq.  yds.  pene- 
tration macadam  surfacing,  including 
preparation   of   subgrade. 

Proposal  "B" — 20.730  sq.  yds.  emul- 
sified stabilized  crusher  run  quarry 
base  with  surface  treatment  of  screen- 
ings and  emulsified  road  oil,  including 
preparation  of  subgrade. 

W.  H.  Larson,  Berkeley,  (A)  $0,439; 
(B)   No  bid. 

Heafey  -  Moore  Co.,  Oakland,  (A) 
$0.44;   (B)  $0.66. 

Lee  J.  Immel,  Berkeley,  (A)  $0.56; 
(B)  No  bid. 

Bids   held    under   advisement. 


COMPLETE   BID   LISTING 

GRAHAM  COUNTY,  Arizona.— Ken 
Hodgman,  714  Plymouth  Road,  Pasa- 
dena. Cal.,  at  $54,118.71,  as  previous- 
ly reported,  submitted  low  bid  to  the 
Arizona  State  Highway  Commission, 
Phoenix,  June  11,  for  highway  con- 
struction on  the  Safford-Bowie  Junc- 
tion Highway  NRS  115-A  (1935)  AFE 
8103.  The  work,  which  extends  from 
Safford  south  for  a  distance  of  6  1/5 
miles,  consists  of  grading  and  drain- 
ing the  roadway,  and  furnishing  and 
placing  aggregate    base  course. 

The  work   involves; 
(  1)   26,469   c.y.    drwy.    excav.,    unclass 
(  2)   1936    c.y.   drainage         do; 
(  3)  822  c.y.  structural  do; 

(  4)   1.000    c.y.    bororw  do; 

(  5)   8581   sta.   yds.   earthwork  overhaul 
(  6)  7870   c.y.    mi.    earthwork   haul; 
(  7)   27.065    c.y.    imported   borrow.    CIP 
(  8)  622   c.y.    select    material    )CIP); 
(  9)   11.145   c.y.    agg.    base   course,    CIP 
(10)   154    c.y.    Class    A     concrete     (in- 
cluding  cement); 
fll)   12.710  lbs.   reinf.  steel  bars   (CIP) 

(12)  316     l.f.     18-in.     bit.     coated     CM 

pipe.    CIP    (inc.    bands); 

(13)  80  l.f.   24-in.  do; 

(14)  132    l.f.    30-ln.  do; 

(15)  196   l.f.    36-ln.  do; 

(16)  50  l.f.  reset  18-in.  CM  pipe   (CIP) 
((17)  305    l.f.    reset    24-in.     do; 

(18)  28    l.f.    reset    30-in.  do; 

(19)  259   l.f.   plain    riprap   (CIP); 

(20)  19,675  l.f.  standard  line  fence  CIP 

(21)  6  each   13-ft.   standard   line  fence 

gates    (CIP); 

(22)  7  each  18-ft.  do: 

(23)  6000   l.f.    grader  ditches; 


(24)  60    01. f.    grading   and   constructing 

fords  to  section: 

(25)  39  MBM    treated   timber    (CIP); 

(26)  2    MBM    untreated    timber    (CIP); 

(27)  23  ea.  treated  timber  foot  bridges 

(CIP): 

(28)  1460   l.f.    treated  timber  piles  CIP 

(29)  125  l.f.  do  cutoff: 

(30)  3S  each  right  of  way  posts   (CIP) 

(31)  88   each  guide  posts   (CIP); 

(32)  175    M.    gals,    sprinkling    (CIP): 

(33)  175    hours    rolling; 

l34)  322  sq.  yds.  furnishing  and  plac- 
ing oil-mix  (for  bridge  floor) 
CIP: 

(35)  71    sq.    yds.    do    (for    bridge    side- 

walk) ;   . 

(36)  997  gals,   road  oil   (CIP);  for  road 

mix    and    seal    coat; 

(37)  15,600  l.f.    gravel  walk    (CIP); 

(38)  1  each  water  barrel    (CIP); 
The   total   bids   were: 

(A)  Ken    Hodgman.    Pasadena.    $54,- 
118.71. 

(B)  All-Arizona    Engr.    &   Const.    Co., 
Clifton.    Ariz.,    $60,915.39. 

(C)  Geo.    W.    Orr,    Globe,    Ariz.,    $65,- 
000.57. 

(D)  White   &    Miller,    Tucson,    Ariz. 
$68,078.58. 

(E)  O.    F.    Fisher   Co.,    Phoenix,    $65,- 
842.12. 


Unit 

bids    follow: 

(A) 

(B) 

(C) 

(D) 

(E) 

(  1).. 

$     .33 

$     .35 

$     .50 

$     .40 

$     .45 

(  2).. 

.30 

.40 

.40 

.40 

1.00 

(  3).. 

1.00 

1.00 

1.00 

1.00 

1.50 

(  4).. 

.30 

.30 

.25 

.40 

.30 

(  5).. 

.01 

.04 

.03 

.03 

.03 

(  6).. 

.10 

.30 

.20 

.35 

.35 

(  7).. 

.44 

.40 

.50 

.60 

.48 

(   8).. 

.45 

.80 

1.00 

.75 

.73 

(  9).. 

.63 

.88 

.80 

1.00 

1.13 

(10).. 

23.00 

23.00 

22.00 

25.00 

25.00 

(11).. 

.06 

.065 

.       .06 

.06 

.07 

(12).. 

2.25 

2.80 

2.25 

2.50 

2.25 

(13).. 

3.25 

3.80 

2.75 

3.00 

3.50 

(14).. 

4.25 

5.60 

3.75 

4.00 

4.00 

(15) 

6.00 

7.60 

6.00 

6.00 

6.00 

(16).. 

1.00 

1.50 

1.00 

1.00 

2.25 

(17) 

1.50 

2.00 

1.25 

1.25 

3.50 

(18).. 

2.00 

2.00 

1.25 

1.50 

4.00 

(19).. 

2.50 

4.00 

4.00 

3.00 

3.50 

(20).. 

.07 

.07 

.08 

.09 

.10 

(21).. 

20.00 

10.00 

15.00 

5.00 

14.00 

(22).. 

25.00 

10.00 

20.00 

10.00 

15.00 

(23).. 

.05 

.04 

.03 

.05 

.05 

(24).. 

4.00 

3.50 

4.50 

5.00 

5.50 

(25).. 

137.50 

120.00 

115.00 

135.00 

140.00 

(26).. 

137.50 

100.00 

100.00 

100.00 

165.00 

(27).. 

10.00 

8.00 

12.00 

10.00 

20.00 

(28).. 

1.28 

1.60 

1.25 

1.60 

1.50 

(29).. 

.96 

1.20 

.937 

5     1.20 

1.12," 

(30).. 

2.00 

2.00 

3.00 

3.00 

5.00 

(31)-. 

3.00 

2.50 

2.00 

2.00 

3.50 

(32).. 

3.00 

2.50 

3.00 

2.50 

3.50 

(33).. 

4.00 

4.00 

3.50 

3.00 

3.50 

(34).. 

.50 

.50 

.50 

..50 

2.00 

(35).. 

.l.S 

.50 

.50 

..50 

1.00 

(36).. 

.15 

.20 

.10 

.15 

.10 

(37).. 

.08 

.20 

.22 

.10 

.25 

(3S).. 

10.00 

10.00 

20.00 

15.00 

3.00 

BIDS   WANTED 

STATE  OF  WASHINGTON— Until 
July  2.  10  A.  M..  bids  will  be  received 
by  L.  V.  Murrow.  Director  of  High- 
ways. Olympia,  for  highway  construc- 
tion  as  follows: 

Yakima  County — Grading  and  surf- 
acing with  crushed  stone  about  15.7 
miles  of  State  Road  No.  5,  Tieton 
Canal  Intake  to  Naches  River,  Public 
Works  Project  No.  7574.  in  Yakima 
County,  involving  about  7280  cubic 
yards  of  excavation,  14,040  cubic 
yards  of  shoulder  material  and  ballast, 
42.430  cubic  yards  of  crushed  stone 
surfacing  and  other  items. 

Lewis  Ceunty — Constructing  Wash- 
ington Public  Works  Project  on  State 
Road  No.  5,  consisting  of  producing 
mineral  aggregates  and  constructing  a 
Light  Bituminous  Surface  Treatment 
on  about  2.9  miles.  Mayfield  to  Klic- 
kitat Creek,  Section  1:  producing  min- 
eral   aggregates    and    constructing    a 


Bituminous  Retread  Surface  on  about 

3.5  miles,  Morton  to  West  Fork,  Sec- 
tion 2;  surfacing,  producing  mineral 
aggregates  and  constructing  a  Light 
Bituminous  Surface  Treatment  on 
about  29.8  miles,  Kosmos  to  Pack- 
wood,  in  Lewis  County. 

Klickitat      County    —    Constructing 
Washington    Public   Works   Project  on 
State    Road    No. 3.    consisting    of    pre- 
ducing    mineral    aggregates    and    con-  i 
structing  a   Bituminous   Retread  Sur-  " 
face    on    about    4.1    miles,    Centerville  1 
Junction    to     Goldendale,      Section    1;  I 
producing      mineral    aggregates      and 
constructing     a     Bituminous     Retread 
Surface   on   about   19.5   miles.   Golden-  ^ 
dale    to    Satus     Creek,    Section     2,   In 
Klickitat   County. 

Lewis  and  Pacific  Counties  —  Con-  . 
structing  Washington  Public  Works  ■ 
Project  on  State  Road  No.  12,  con-  i 
sisting  of  grading  and  surfacing  on  r 
about  0.5  miles,  McCormick  Vicinity,  i' 
Section  1;  Producing  mineral  aggreg- ; 
ates  and  constructing  Bituminous  Ma-  i 
cadam  Class  "D"  Penetration  Type  i: 
on  about  7.4  miles.  Beam  Road  to  PIu-  ij 
vius.  Section  2;  producing  mineral  ag-  [. 
gregates  and  constructing  a  Light  r 
Bituminous  Surface  Treatment  on  ii 
about  4.9  miles,  Pluvlus  to  Frances,  i 
Section  3;  surfacing,  producing  min-  \ 
eral  aggregates  and  constructing  Bl-  1 
tuminous  Macadam  Class  "D"  Pen- 
etration Type  on  about  13.8  miles, 
France    to    (Cramers    Crossing,    Section 

4,  in  Lewis  and  Pacific  Counties. 
Mason,    Kitsap  and   Jefferson   Coun- 
ties:— Constructing  Washington  Public 
Works     Project,      consisting     of     con- 
structing  a   Non-Skid   S'eal   Treatment 
on  about  4.3   miles  of  State  Road  No. 
21,    Bremerton    to    Chico    Creek,    Sec- 
tion 1;  constructing  a  Bituminous  Re- 
tread  Surface   on   about   12.7   miles  of 
State   Road   No.   21,   Keyport  Junction  i 
to  Port  Gamble,   Section   2;   construct-  I; 
ing  a  Bituminous  Retread  Surface  on  )i 
about  3.3  miles  of  S-tate  Road  No.  14,  ' 
Tidewater    Creek      to    Port      Orchard,  ( 
Section    No.    3;    constructing    a    Non-  i 
Skid  Seal  Treatment  on  about  3.8  mi,  i, 
of  State  Road  No.  9,  Duckabush  North,  l! 
Section    4;    constructing    a    Light   Bl-  I 
tuminous  Surface  Treatment  on  about  i 

8.6  miles  of  State  Road  No.  14,  Public  I, 
Works  Project  No.  5915,  Unit  2,  Tide-  ij 
water  Creek  to  Union  River.     Section  )| 

5,  in  Mason,  Kitsap  and  Jefferson  ) 
Counties. 

King  and  Snohomish  Counties — Con-  t 
structing    Washington     Public    Works  \ 
Project    on    State    Road    No.    15,    con-  i| 
sisting    of    producing    Mineral    Aggre-  e 
gates  and  constructing  Light  Bitumin-  i' 
ous    Surface    Treatment    on    about   5.6 
miles.   Money  Creek   to   Halford,   Sec- 
tion   1;    on    about    7.0    miles    Index    to 
Goldbar  Section  2;   on  about  0.6  miles 
Sultan    Hill,    Section    3;    in    King   and 
Snohomish  Counties. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$2  per  sent.  3 


BIOS    WANTED 

'SAN    FRANCISCO.— Until   July   3rd. 

2:30    P.    M..    bids    will    be    received   by  I 

the  Department  of  Public  Works,  Bm.  ni 

251,    City    Hall,    under    Spec.    No.    18.-' 

851.    for   the    improvement    of   Houston 

Street    bet.    Jones    St    .and    Columbus 

Ave.     Estimated    cost.    $3,115. 
The  work  involves: 

(  1)   4.008    sq.    ft.    6-in.    Class    E    con- 
crete pavement; 

(  2)   478    l.f.    armored    concrete    curb; 

(  3)  2,611    sq.   ft.   1-course  cone,   side- 
walk; 

(  4)  33    l.f.    10-in.    Type   C   cone,    cop- 
ing: 

(  5)   12   c.y.    Class   B   2500   lb.    concrete 
in   stairway; 

(  6)  12   c.y.   Class   D   1800   lb.  concrete 
in  walls; 

(  7)   766   lbs.    bar  reinforcing  steel; 
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8)  78  l.f.  3-plpe  rail  fence  with  c;on- 
I        creto   posts; 

9)  36    l.f.    wood    fence; 

,0)   1    hrlc'k    iniinhole,    coinpk-te: 

1)  2  iMili   taper  tube   llBhllng  alaiwl- 
'        ards; 

2)  90   l.f.   l!^-ln.    black   conduit  NKC 

standard; 

3)  300  If.  No.  8  solW  single  conduc- 
tor,   600    VR    and    LC    wire,    NKC 

standard; 

4)  2   each   concrete   base»   for   light- 

ing standards,   complete. 
'Plans    and    speoillcatlona    obtnln;ibli.' 
om    City    KtiKlneer    John    J.     Casey, 
oom    351.    City   Hall,    upon    cash    de- 

)8lt    of    $10.  • 


ID  CALL   CANCELLED. 

'sAN  MATEU  COUNTY,  Cal.— The 
late  Highway  Conimls.slon,  Saora- 
lento,  ha.s  cancelled  a  call  for  bids. 
1  have  been  opened  July  3,  2  P.  M., 
ir  3.0  miles  grading,  surfacing  with 
-usher  run  base,  and  applying  bl- 
'jmlnous  surface  treatment  in  San 
luteo  County  between  ISdgemar  and 
'hornton. 

;0— RESERVOIRS  &  DAMS 


(IDS   WANTED 

.BONNKVILI^E,    Ore.— Until   July    10, 

■  P.   M.,    hid.s  will   be   received    by  the 

S.  Engineer  Office,  Second  Port- 
,nd  District,  Major  C.  F  .Williams, 
istrlct  Engineer,  627  Pittock  Plock, 
ortland,  under  Bid  No.  694-35-52,  for 
instruction  and  installation  of  upper 
nd  lower  miter  gates,  four  Tainter 
alves,  four  complete  machines  for 
Aerating  miter  gates,  four  complete 
lachines  for  operating  Tainter  valves 
X  floating  mooring  bitts,  floor  plates 
nd  grating  for  the  navigation  lock 
t  Bonneville  Dam. 
'Bids  will   be  taken   as   follows: 

1)  1,550.000    lbs.    struc.    carbon    steel: 

2)  1,41».000  lbs.  struc.  silicion  steel; 
'3)   16.600    lbs.    chrome-nickel    steel; 

4)  600   lbs.    machine   steel; 

5)  520   lbs.   cold    rolled    steel; 

■  6)   ISO  lbs.  key  steel; 

7)  500  lbs.   tool    steel: 

8)  700   lbs.   spring  steel; 

9)  14.000   lbs.   bolt   steel; 

10)  500   lbs.    corrosion-resisting   steel; 

11)  7,000   lbs.   rail   steel; 

12)  122.000  lbs.  carbon  steel  forgings; 
■13)    15,000   lbs.    nickel    steel    forgings; 

14)  482.000   lbs.    carbon    steel    castings 

15)  500     lbs.     nickel     steel     castings; 

16)  16.600  lbs.    iron   castings; 

17)  100   lbs.    brass   castings; 

18)  10.000    lbs.    bronze   castings: 

19)  1,600    lbs.    phosphor   bronze; 

20)  1,000  lbs,    Tobin  bronze: 

21)  2,S00    lbs.    babbitt    metal; 

22)  9,000  lbs.    steel   pipe; 
.23)   1,000  lbs.  brass  pipe; 

,24)  300   lbs.   copper   plate  and   wire; 

25)  56,000   lbs.    floor   plates; 

26)  17,000  lbs.   floor  grating: 

27)  250  lbs.   steel  wire    cable; 
"S)   2,600    lbs.    roller    chain; 

29)  500   lbs.    miscellaneous    metal; 
3»)  200    lbs|.    misc.    non-metal; 

31)  5   lbs.    lubricating  fittings; 

32)  1    Job    lubrication    equipment; 

33)  2.100   lbs.    rubber   seals; 

34)  20   FMBM  oak  timber; 

35)  1  job  miter  gate   pumping  equip- 

ment   complete; 
,36)  1  Job  gear  reducers  complete,  mi- 
[  ter  gate  machines: 

37)  1  Job  gear  reducers  complete, 
i  Tainter   valve    machines; 

:38)  1  job  electrical  equipment  com- 
;  plete,    miter   gates; 

39)  1  job  do  for  Tainter  valves; 

40)  6  each  floating  mooring  bitts,  as- 

sembled  complete. 

Bids  will  be  taken  under  two  alter- 
lates  as   follows: 

Alternate  "A":  Bidders  shall  quote 
irloes  for  performing  the  work,  etc., 
IS  specified,  except  that  the  Govern- 
nent  will  pay  the  cost  of  transpor'.- 
ng    equipment    and    materials    which 


are  to  lie  made  a  part  of  the  com- 
pleted units  from  bidder's  Hhipplng 
liiiinl.'i    1(1    llonni'vllle,    Oregon: 

Alternate  "I!":  Hlddcrs  kImII  quni,- 
prices  f"r  performing  tlu'  work,  ('Ic, 
as  speclfled,  with  the  understanding 
that  all  transportation  charges  from 
tlie  factory  shipping  points  to  Bonne- 
ville arc  Included  In  said  prices  and 
will   be   paid  by  the   bidder. 

Plans  am]  specifications  obtainable 
from  the  above  office  upon  deposit  of 
U.  S,  money  order  or  certified  check 
for  $5,  payable  to  "The  Disbursing 
Omcer,  U.  S.  Engineer  Office,  Sec- 
ond Portland  District.  627  Pittock 
Block,    Portland."  • 


BID    OPENING    POSTPONED 

I.O,S  .ANGEMCS,   l.'ul.— Until  June  24 
2    P.    M.,    (date   postponed    from    10   A. 
M.,    June    19)    as    previously    reported, 
bids   will   be  received    by   the   Los    An- 
geles county   board  of  supervisor.-^,    501 
Hall  of  Records,    Los  Angeles,    for  the 
construction  of  a  debris  basin  ;.iid  ap- 
purtenant  struoMires    in   Pickei.s   Can- 
yon,  ncir    Montrose,   Involving: 
(  1)  c2.fC0   c.y.   Claut,   A    excavation; 
(   2)   G2'0   c.y.  Cl  i^H   B  cxiavalion; 
(  3)  780  c.y.   Class  C   excavation; 
(  4)   065    c.y.    coinpa,;led    fill    by    alter- 
nate methods  at  follows: 

(a)  by  rolling; 

(b)  by  dyking  and  flooding, 
(  5)  875   c.y.  Class  A   backli:;; 

(  «)    100   c.y.    Class    B   backflll; 

(  7)   25  c.y.   remove   existing  concrete; 

(  S)    600  c.y.   Class   A   concrete: 

(  9)   1300    c.y.    CIS.SS    B    concrete; 

(10)  13,000   sq.    ft.  pneumatically 'plac- 

ed concrete; 

(11)  400  lbs.  placing  misc.   metalware; 

(12)  25   l.f.   drilling  dowel  boles; 

(13)  100    l.f.    placing   tile   drains. 
Plans    and     specifleations    obtainable 

from  C.  H.  Howell,  Chief  Engineer, 
Los  Angeles  Flood  Control  District, 
205  South  Broi.dway,  upon  payment  .if 
$2.50   per  set,   not   returnable. 

Mame  B.  Beatty  Clerk  of  the 
Board.  Certified  check  or  bond  for  10 
jiercent   must  accompany   each   bid. 


CONTEMPLATED 

SAN  BERNARDINO,  Cal.— The  San 
Bernardino  Valley  Water  Conserva- 
tion District  has  applied  to  the  state 
division  of  water  resources  for  a  per„ 
mit  to  appropriate  water  in  the  San'a 
Ana  River  as  a  part  of  a  general  flood 
control  plan  involving  the  construc- 
tion of  concrete  or  rubble  masonry 
dam  at  Fiiirea  below  Seven  Oaks  to 
cost  between  $900,000  and  $1,000,000. 
The  proposed  darri  will  be  450  ft.  in 
length  at  the  top  and  will  create  a 
storage  reservoir  of  6000  acre-feet.  E. 
D.  Petterson  is  president  of  the  dis- 
trict. 


BIDS   OPENED 

MODOC  COUNTY.  Cal.— J.  P.  Bren- 
nan.  Redding,  at  $88,192  on  Section  A 
(Dam)  $10,715  on  Section  B  (Ditch) 
total  $98,907,  submitted  low  bid  to  the 
South  Fork  Irrigation  District,  AI- 
turas.  S.  A.  Mushen,  District  Engi- 
neer, for  the  construction  of  (a)  Res- 
ervoir Embankment  for  West  Valley 
Reservoir,  and  (b)  Diversion  Dam  and 
Supply  Ditch  for  West  Valley  Reser- 
voir. The  work  includes  construction 
of  a  roiled  earth-fill  dam  6o-ft.  high 
across  West  Valley  Creek  in  Modoc 
County,  and  excavating  a  two-mile 
supply   ditch. 

liids   were   taken   as   follow's: 

Section   "A"— Dara. 
(   1)   2.100  c.y.   stripping: 
(  2)   6.200    c.y.    excavation    cutoff: 
(  3)   25.900    c.y.    spillway    excavation; 
(  4)   6.000    c.y.   do    wasted; 
(   5)   16,800    cy.    clay    material; 
(  6)    983    c.y.    outlet    excavation; 
(   7)   2.S00   sq.    >^is.   rock   riprap: 
(  8)   63,000    lbs.    steel    outlet    pipe; 
(  9)  385    c.y.   plain   cone,   pipe   Jacket; 
(10)   141    c.y.    reinforced   concrete; 


(11)2  36x60-ln.  sluice  gates; 

(12)  2,450    lbs.    steel    trashrack; 

(13)  3.4   .VIFH.M   limber; 

(14)  98   ft.   air   vent  pipe; 

(15)  800    c.y.    rclnf.    concrete; 
Kcction    "B"— Ditch: 

(16)  60   c.y.    excava.    (diversion   dam); 

(17)  12    c.y.   concrete    (do); 

(18)  200  c.y.   excavation   (headgates); 

(19)  66  c.y.  relnf.  cone,   (do); 

(20)  2   30-ln.    slide  gates; 

(21)  1    12-ln.   slide  gate; 

(22)  16    ft.    I2-in.   corrugated  pipe; 

(23)  0.174    MFBM   Oregon   pine   gate 

protection; 

(24)  2   metal   trash   screens; 

(25)  21.000   c.y.   ditch   excavation. 
Total    bids   follow: 

(A)    J.   P.    Brennan.   Redding:   Section 

A,  $88,192;    Section    B,     $10,715;    total 
$98,907. 

(B)  A.  Telchert  &  Sons.  Inc.,  Sac- 
ramento:   Section   A.   $108,130;   Section 

B.  $22,981;    total   $131,111, 

(C)  Hanrahan- Wilcox  Corp.:  Sec- 
tion A  only.   $143,698. 

Unit   bids   follow: 

SECTION    "A" 
(A)  (B)  (C) 

(  1) $       2.00       $       1.00       $       4.00 

(  2) 1.25  1.30  3.00 

(   3) .75  .95  1.25 

(   4) .60  .95  1.25 

(  5) .67  .95  1.25 

(   6) 3.50  4.00  4.00 

(  7) «...  .35  1.50  2.50 

(  8) .07  .10  .14 

(  9) 20.00     20.00     20.00 

(10) 27.00     30.00      34.00 

(11) 1700.00    1400.00    1800.00 

(12) .11       .12       .12 

(13) 70.00  60.00  70.00 

(14) 2.00  2.50  2.50 

(15) 24.00  27.25  24.00 

SECTION   "B" 

(16) 2.00  6.00  

(17) 25.00  32.00  

(18) 3.50  3.80  

(19) 28.00  35.00  '. 

(20) 100.00  80.00  

(21) 40.00  25.00  

(22) 2.50  2.00  

(23) 10.00  60.00  ....'. 

(24) 60.00  50.00  

(25) .35  .90  

All  bids  referred  to  the  PWA. 

FVed  C.  Hermann.  Consulting  En- 
gineer. 1104  Merchants'  Exchange 
Bldg..    San    Francisco. 

33_  WATER  WORKS 

BIDS    WANTED 

WESTWOOD.  Lassen  Co..  Cal.  — 
Until  July  1.  bids  will  be  received  by 
T.  R.  Wills,  Red  River  Lumber  Co.. 
Westwood.  for  labor  only,  for  install- 
ing lining  in  Hydro  flume.  16.800  ft. 
long,  8-ft.  wide;  height  of  lining  is 
3  ft.,  to  be  of  4/4  lumber.  Corner 
strips  and  bottom  now  installed  must 
be  removed  before   lining  is  installed. 

Bids  may  be  made  for  entire  Job  or 
for  portion  of  it.  If  bidding  on  entire 
Job  sufficient  crew  must  be  used  to 
complete  job  in  30  working  days;  work 
to  commence  July  15. 

Further  information  obtainable  from 
Bud  Morrison.  Red  River  Lumber  Co.. 
Westwood.  • 


32 — SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 

PLANS    APPROVED 

SAN  FRANCI.SCO.— Clifton  E.  Hie- 
kok.  Northern  California  District  Kn- 
gineer  of  PWA.  has  approved  plans 
and  specifications  for  the  Installation 
of  the  Sunset  District  Extension  to  the 
Auxiliar>-  Water  Supply  System  for 
Fire   Protection. 

Bids  will  be  asked  shortly  by  the 
Department  of  Public  Works. 


CONTRACT    AWARDED 

LOS    ANGELES.    Cal.— SI  e  r  r  i  t  t  - 
Chapman  &  Scott  Corp..  720  Wilmlng- 
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son  and  Eastern  Aves.,  Los  Angeles, 
awarded  contract  by  the  Los  Angeles 
hoard  of  public  works.  City  Hall,  June 
17,  at  prices  shown  below,  for  the 
construction  of  work  trestle  extension 
over  north  outfall  sewer.  Section  No. 
1,  ocean  outfall  at  Hyperion  sewage 
treatment  plant  (cash  contract).  The 
schedule    of   prices    was   as    follows: 

(la)  Construction  of  480  1.1.  of  cre- 
osoted  wooden  pile  bent  trestle  with 
all  required  .appurtenances  complete 
in  accordance  with  PUui  No.  D-3S31, 
lump    sum,    $9,999.00. 

(lb  Per  2-pile  bent  for  bents  No. 
99  and  No.  100.  including  bracing, 
rails,  superstructure  and  appurten- 
ances  complete: 

(a)  S-ft.    span.    $275.00; 

(b)  IG-ft.    span.    $300.00. 

The  bids  wire  opeiud  June   12. 

CONTRACT    AWARDED 

SAN  FRANCKSCl'.— fhas.  L.  Har- 
ney, 443  Call  Bide-.,  at  $952  awarded 
contract  by  the  Department  of  Pub- 
lic Works,  City  Hall,  under  Spec.  No. 
18,864,  for  the  extension  of  the  Blan» 
ken  Street  sewer  from  Gillette  Ave. 
southesterly  to  existing  box  sewer. 

BIDS   OPENED 

LOS     ANGELES.     Cnl.  —  Hoagland 
Engineering      and    Construction      Co.. 
First      National     Bank       BIdg.,      Long 
Beach,   at  $31,576    (Schedule   I)    submit 
ted    the    low    bkl    to    the    Los    Angeles 
County      Board      of    Supervisors,      501 
Hall    of     Records.    June    10,    for     con- 
structing a    concrete   lined   channel   on 
Verdugo    Wash    fmm    the   debris   danri, 
approximately    1700   feet    southerly: 
The   bids  were    tnk'  n    ns   follows: 
SCHEDULE  NO.  I 
(1  )   6000  cu.  yds.   till: 
(la)  4800  cu.  yds.  compacted  fill; 
(2  )  2375  cu.  yds.  reinforced  concrete; 
(3   )  150  cu.   yds.   crushed  rock  drains; 
(4  )   1425  lin.  ft.  placing  tile  drains; 
(5  )  100  lbs.   placing   miscellaneous 

metal  ware; 
(6  )  100  lin.   ft.   drilling  dowel  holes. 

SCHEDULE  NO.  II 
(1  )  6000   cu.    yds.    fill; 
(la)  4890  cu.  yds.   compacted  fill; 
(2  )   1730  cu.  yds.  reinforced  concrete; 
(3  )  150  cu.  yds.   crushed  rock  drains; 
(4  )   1425  lin.  ft.   placing  tile  drains; 
(5  )  100  lbs.  placing  miscellaneous 

metal  ware; 
(6  )   100  lin.  ft.  drilling  dowel  holes; 
(7  )   645  cu.  yds.  pneumatically  placed 

concrete. 
The  total  bids  were: 

(A)  Hoagland   Engrg.    &   Constr.    Co., 

Schedule   No.    I,    $31,576;    Sched. 
No.    11,    $33,314.50. 

(B)  Griffith  Co.  (no  bids  under  Sched- 

ule  No.   11);    total   Schedule   No. 
I,   $32,583.25. 

(C)  Contracting      Engineers,      Inc.    — 

Schedule  No.  I,  $32,935;  Schedule 

No.   II,   $31,645. 
The  unit  bids  were: 

SCHEDULE    NO.    I 

(A)  (B)         (C) 

(1  ) $     .60       $  .60       $     .70 

(la) 42        1.00  .80 

(2  ) 10.52         9.73         in.no 

(3  ) 3.50         4.25  2.50 

(4  ) 30  .24  .40 

(5  ) 20  .20  1.9(1 

(e  )..._ 50  .75  1.00 

SCHEDULE   NO.    II 

(1  ) 60  70 

(la) 42  SO 

(2  ) 10.20  ....         10.00 

(3  ) 3.50  ....  2.50 

(4  )..._ 30  40 

(5  )  20  ....  1.00 

(6  ) 50  ...  1.00 

(7  )         14.00  ....  8.00 


dam  approximately  1700  ft.  southerly, 
have  been  rejected  and  the  project 
will    be    readvertised. 

Hoagland  Engineering  &  Constr.  Co. 
First  Nat'l.  Bank  Bldg.,  Long  Beach, 
at  $31,576  (Schedule  1)  submitted  the 
low  bid. 


BIDS    WANTED 

LOS  ANGELES.  Cal.— Until  July  2. 
3:30  P.  M.  (as  previously  reported) 
bids  will  be  received  by  County  San- 
itation District  No.  2,  139  N.  Broad- 
way, for  consti'ucting  a  submerged 
pipe  line  for  the  ocean  outfall  of  the 
Joint  Outfail  Sewer  at  White's  Point 
in  accordance  with  plans  and  speci- 
fications prepared  by  A.  K.  Warren, 
Chief  Engineer,  and  General  Manager. 
The  proposed  line  will  consist  of  668 
ft.  of  double  line  60-in.  pipe  and  4310 
ft.  of  single  line  60-in.  pipe.  Alter- 
nate bids  will  be  taken  on  cast  iron 
and  on  reinforced  concrete  pipe.  The 
project  will  include  the  construction 
of  a  cut-off  wall,  21  manholes,  and  a 
diffuser  structure  at  the  ocean  end. 
The  first  2260  ft.  of  the  line  will  be 
entirely  embedded  in  tremie  concrete' 
below  the  bed  of  the  ocean,  the  bal- 
ance of  the  line  to  be  laid  on  the  bot- 
tom. Plans  and  specifications  may  be 
obtained  from  the  office  of  the  Chief 
Engineer,  139  N.  Broadway,  upon  pay- 
ment of  $5  per  set.  not  returnable. 
Certified  check  or  bond  for  10%  must 
accompany  each  bid.  A.  S.  Soule, 
secretary. 

The   bid   schedules   follow: 

(1)  Cut-off  wall,  at  approx.  Station 
49  plus  72,  complete  in  place,  lump 
sum; 

(2)  667  l.f.  of  a  double  line  of  60-in. 
internal  dia.  cast  iron  pipe,  including 
manhole  openings  and  covers,  clamps 
and  wedges,  between  approx.  Station 
49  plus  78  and  approx.  Station  43  plus 
11,  complete  in  place: 

(a)  Class    A   pipe; 

(b)  Class   B   pipe. 

(2a)  (Alternate  to  Item  No.  2):  667 
l.f.  of  a.  double  line  of  60-in.  internal 
dia.  reinf.  concrete  pipe,  including 
manhole  openings  and  covers,  clamps 
and  wedges,  between  approx.  Station 
49  plus  78  and  approx.  Station  43  plus 
11,    complete   in   place; 

(3)  1593  l.f.  of  single  line  of  sixty 
60-in.  internal  dia.  cast  iron  pipe,  inc. 
manhole  openings  and  covers,  clamps 
and  wedges,  between  approx.  Station 
43  plus  11  and  approx.  Station  27  plus 
18,    complete   in    place: 

(a)  Class    A    pipe; 

(b)  Class   B   pipe. 

(3a)  (Alternate  to  Item  No.  3): 
1593  l.f.  of  single  line  of  sixty  60-inch 
internal  dia.  reinr.  concrete  ijipe.  inc. 
manhole  openings  and  covers'  clamps 
and  wedges,  between  approx.  Station 
43  plus  11  and  approx.  Station  27  plus 
IS,   complete  in  place; 

(4)  550  l.f.  of  a  single'  line  of  60-in. 
internal  dia.  cast  iron  pipe,  including 
manhole  openings  and  covers,  clamps 
and  wedges,  between  approx.  Station 
27  plus  18  and  approx.  Station  21  and 
68,    complete   in   place; 

(4a^  'Alternate  to  Item  No.  4): 
550  l.f.  of  a  single  line  of  60-inch 
internal  dia.  reinf.  concrete  pipe,  inc. 
manhole  openings  ana  covers,  clamps 
and  wedges,  between  approx.  Station 
27  plus  18  and  a,  prox.  Station  21  plus 
68,  complete  in  place; 


BIDS   REJECTED 

LOS  ANGELES,  Cal.— All  bids  re- 
ceived by  the  Los  Angeles  County 
Board  of  SupervL-iors.  June  10.  for  the 
construction  of  a  concrete  lined  chan- 
nel on  'Verdugo  Wash  from  the  debrl.'i 


BIDS    OPENED 

FOIjSOM.  Sacramento  Co.,  Calif. — 
W.  S.  Weyland.  Walnut  Creek,  at 
$10,385  submitted  low  bid  to  the  State 
Department  of  Public  Works  tor  fur- 
nishing and  installing  one  300-h.p. 
water  tube  boiler  and  equipment  at 
the  State  Prison,  Folsom. 

Only  other  bid  was  submitted  by 
Luppen  &  Hawley,  Sacramento,  $13,- 
990.     Bids  held   under  advisement. 


33— -  WATER  WORKS 

BIDS    WANTED 

SAN  FRANCISCO.— Until  June  2ii 
2:30  P.  M.,  bids  will  be  received  b; 
the  Department  of  Public  Works,  Rni. 
251,  City  Hall,  under  Spec.  No.  18. i 
846  for  installation  of  the  Sunset  Disi 
trict  Extension  to  the  Auxiliary  Wat^ 
er  Supply  System  for  Fire  Protection 
The  work  is  located  on  the  foUowiii' 
streets: 

(a)  Parnassus   St.   bet.   Clayton    Stree  c,  ' 
and  5th  Ave.; 

(b)  Judah    St.    between    5th    and    6tb" 
Avenues; 

(c)  Sixth   Ave.    bet.    Judah   and  Irvinii'. 
Streets; 

(d)  Irving    St.    between    6th    .and    lot! 
Avenues. 

Estimated  cost,   $44,000. 
The  work   involves: 
Cast    Iron    Pipe    and    Special    Casting 

in    Place: 
(   1)   788    l.f.    12-in.     Class    G    bell    am 
spigot,   plain;  \ 

(  2)  147    l.f.    12-in.    Clas     G    bell   ancil 

spigot,   lugged; 
(3)   839    l.f.    12-in.    Class    F    bell    am, 

spigot,   plain; 
(  4)   140    l.f.    12-in.    Class    F    liell    anci 

spigot,   lugged; 
(   5)   5182    If.     12-in.    Clas    E    bell    an( 

spigot,    plain; 
(   6)   950    l.f.    12-in.    Class    E    bell   am 

spigot,    lugged; 
(  7)  211     l.f.    S-in.    Class    G    bell   am 

spigot,    lugged; 
(  S)   14   10-in.    gate   valves,    in   place; 
(  9)  24  8-in.  do; 

(10)  24   stand,    hp.   hydrants,   in  place 
NOTE:     Items     1     to     10,      inclusive 

Cast  Iron  Pipe,  'Valves,  Hydrants,  am 
special  castings,  will  be  furni.shed  b; 
the  City. 

(11)  48,000  lbs.  pig  lead,  furnished  anai, 

delivered;  i 

(12)  3.337  lbs.   cast   steel   special  oast'i' 

ings,    furnished    and    delivered;'. 

(13)  53,000   lbs.   cast  iron  special  casti; 

ings.    furnished    and    vlelivered:- 

(14)  15,000  lbs.  manhole  and  valve  bo:!' 

cost     iron     frames,     covers    ant. 
dust  pans,  furnished  and  placed- 

(15)  21,100     lbs.     wrought     iron     boUF)'| 

nuts    and    washers,    furbished   fl| 
placed;  , 

(16)  15'/5    cy.  Clas  B  concrete  in  plac^^ 

(17)  450     lbs.     reinforcing     steel,    furf, 

nished  and  placed; 

(18)  4,600    cy.    excavation    and   backJ 

fill;  j 

(19)  22.000    sq.    ft.    asphalt    -    coneretrl 

pavement     (2-in.-6-in.)    Class    l-'j 
concrete; 

(20)  500  sq.  ft.  do  wearing  surface  (2 

inch) ; 

(21)  216  sq.   ft.  concrete  sidewalk  (on 

course) : 

(22)  12  cy.  crushed  rock,  furni.shed  i 

placed; 

(23)  21    tons    bell    and    spigot    pipe    ' 
double    spigot    pipe,    -without   lii^ 

in   Classes  C   and  H    inc.   and   . 
nominal  dia.  of  8-  to  18-in.  inc. 

(24)  5    tons    bell    and    spigot    pipe    o, 

bolting    lugs.      In    Classes    C    t  ^ 

H    inc..    and    in    nominal  dia.   c 

8-    to   18-in.,    inc.  , 

NOTE:     Itfems    11    to    24,    inclusive 

all  materials,   including  Pipe,   shall  bi 

furni.shed   by   the   Contractor 

Plans  and  specifications  obtalnabl 
from  City  Engineer  John  J.  Case> ; 
Room  315,  City  Hall,  upon  cash  de 
posit  of  $10.00.  * 


BIDS    WANTED 

SAN  FRANCISCO.— Until  July  3r( 
2:30  P.  M..  bidte  will  be  received  b 
the  Department  of  Public  Works.  Rn 
251,  City  Hall,  under  Spec.  No.  IS. 
845,  for  installing  Section  B  of  th 
Park  -  Presidio  District  Extension  ( 
the  Auxiliary  Water  Supply  Systet 
for  Fire  Protection.  Estimated  cos 
$56,000. 


PACIFIC    CONSTRUCTOR 
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Wiiilt   will  lie  local<<l  nri   111.'   follow- 
InR   »lit:i-I«: 

Caliilllo   l"-t.    I21I1    Avi'.    .Mill    Armifl- 
lo    Hlvd,; 

Al-KUfllii      Blvd.      l)ct.      r:iliilll,i      ;iii,l 
Turk    Slri'Ct. 

Turk     St.    bet.     ArKu.llo     HIviI.     iiriil 
ParkiT   Ave. 

I'arkcr  Ave.  bet.  Turk  :iiiil  l''nllMn. 
Sliriuler  St.  bet.  Kulloii  ^iid  Cruvi-. 
Grove  St.  hot.  Slirader  and  ('laylMii. 
Clayton  S'  bet.  '^rove  and  Oak  Sis. 
Tlie  woik  i-ivolves: 
Cast     Iron    Pipe    and    Special    Castings 

in  Place 
(  U    10:11    l.f.    M-ln.    t'l.-ix.s    F    In  M    .uiil 

.splRot.    iilaia; 
(  2)  2S8    l.f.    14-ln.    Class     F    lii'll    and 

spigot.   liigKed: 
(  8)    l(i2G    l.f.    14-ln.    Cla.s.s    K    boll    air.I 
'  splRot.    plain; 

(4)420    If.     14-ln.    Class     K    b.Il    nnil 
j  spigot,  lugged; 

!(B)3!i:i.S    l.f.    12-in.    Class    F    brll    .-111.1 
I  spigot,    plain; 

'  «>  720     l.f.     12-in.    Class    F    bell    and 
spigot,   lugged; 


(  7)  829  l.f.  12-ln.  Cla«»  F  bell  and 
Hplgot.    plain:' 

(  S)  ;iil  l,n  fl  12-ln.  Clans  F  ImH  and 
spigot,  lugged: 

(  9)  :iHO  l.r.  S-in.  Cla.SM  12  !■•  n  ■""' 
spigot,   lugged: 

(1(1)   1    IG-ln.    gate   valve.    In   place; 

I II)  X    12-ln.  do; 

(12)   II    10-ln.  do; 

(l.f)  20   8-ln.  do; 

place; 
Note;    Itoms    1   to   14.    Inclusive.   Cast 

Iron   Pipe.   Valves.   HydrantH  and   Sp'v 

rial  Castings,  will  -:  fiirnlslied  by  th<- 

Clly. 

(I.'))  54.000  lbs.  pig  lead,  furnisbed  & 
delivered; 

(ir.)  10.000  lbs.  cast  steel  special  ca.=  l- 
ings.     furnished    and    delivered; 

(17)  SO. 00  lbs.  cast  Iron  special  cast- 
ings,   furnished    and   delivered; 

(IS)  18.000  lbs.  manhole  and  valve  box 
cast  Iron  frames,  covers  and 
dust    pans,   furnished    and   plnnd 

(19)  25,000    lbs.     wrought    Iron    bolts. 

nuts    and    washers,    furnislnd    .^i 
placetl ; 

(20)  2600    lbs.    reinforcing    steel,    fur- 


nished and  placed; 

(21)  50  c.y.   Class    U  concrete.   In  place 

(22)  .1800  c.y.   excavation  and  backfill; 
12:!)   2».00(i    Hi|     n.    uHiilialt     -    i iriu- 

pavement  (2-ln.xC-ln.)  CbmH  K 
concrete; 

(24)  300  sq.  ft.'  asphalt-concrete  wear- 

ing  surface.    2-ln.    thick; 

(25)  400    sq.    ft.    concrete    sidewalk    (I 
course) ; 

(2C)   12  c.y.  crushed  rock,   furnished  & 
placed; 

(27)  27    tons    bell    and    spigot    pipe   or 

double  pipe,  without  lugs.  In 
Classes  C  to  H  Inclu.slve.  and  In 
nominal  dia.  of  8-  to  IS-ln.  Inc.; 

(28)  5    tons    bell     and    spigot     pipe     or 

double   spigot   pipe,   with   bolting 

lupgs.     In    Classes   C    to   H    Inc. 

and   In  nominal  dla.  of  8-  to  18- 

In.   Inclusive. 
Note:    Items   15    to   28,   Inclusive;   all 
materials.   Including  Pipe  shall  be  fur- 
nished   by   the   Contractor. 

Plans  and  specifications  obtainable 
from  City  Engineer  John  J.  Casey, 
Uoom  S.tI,  City  HaJl,  upon  cash  de- 
posit of   $10.  •  • 


SAN  MATEO  —  SEWER  SYSTEM  —  (CITY) 


SAN  MATIOO.  .<;an  Maloo  Co..  Cal, 
—As  previously  reported.  W.  J.  To- 
bin.  :i701  Halfour  Ave..  Oakland,  at 
»67,772.15  (cast  iron  pipe  alternate) 
for  construction  of  Unit  1,  the  outfall 
sewer  .system;  and  H.  A.  Teget.  13:! 
I'rineeton  St.,  Ontario,  at  $05,550  on 
I'nit  2.  Disposal  plant  with  sludge 
beds,  submitttd  low  bids  to  the  Pan 
Mateo  City  Council  for  the  construc- 
tion of  the  municipal  sewage  disposal 
plant  and  treatment  works  to  serve 
San  Mateo  and  the  south  portion  of 
Hillsborough. 

Bids    were    taken   as   follows: 

Unit    1 — Outfall    Sewer  System 

(:i)    121    l.f.    12-in.    vitrifie-.l  clay    pipe; 

(b)  1,158    l.f.    21 -in.  do: 

(c)  0,980    l.f.    24-in.  do; 

(d)  2,753    l.f.    27-in.  do; 

(A) 


(<•)    771;    l.f.    :u;-in.  do; 

(f)  SO   c.y.   Class   C   concrete; 

(g)  24    each,    concrete    inanholes; 
(h)   1    control    manhole: 

(j)  2730   l.f.    20-in.   cast   iron   pipe; 
(k)   080  l.f.   24-in.  wood  stave  pipe; 

Total,   Unit  1; 

(1)  2730   20-in.   wood   stave  pipe    (Alt.) 

Unit   2 — Disposal    Plant    with    Sludge 

Beds 

Unit  2  (Alt.)— Disposal    Plant   Without 

Sludge   Beds 
(a)   Timber  pile  over   40-ft.,    per   ft. 
The   bidders  were: 

(A)  H.   A.   Teget.   Ontario. 

(B)  W.  J.   Tobin.   Oakland. 

(C)  Gogo    &    Rados,    Los    Angeles. 

(D)  Oakland  Sewer  Constr.  Co.,   Oak- 
land. 

(E)  Fredrickson      &    Watson     Constr. 

Co.,  Oakland. 

(F) 


(F)  Fred  J.  Early,  Jr.,  San  Francisco. 

(G)  MacDonald  &  Kahn  Co.,  Ltd.,  San 

Francisco. 
(H)     Barrett  &  Hilp,   San  Francisco. 
(I)  Chas.   L.   Harney.   San  Francisco. 
(J)  Katon  &   Smith.   San  Francisco. 
Total  bids  follow: 

(1)  (2)     (2-Alt.) 

(A) $  $05,550.00  $62,950.00 

(B) 07,772.15  78,770.55  73,970.55 

(C) 71.758.00   - 

(D) 74,009.76   

(E) 75,750.11  90.622.20  86.622.80 

(F) 83.970.00  80.970.00 

(G)  84,971.60  84,616.00  80.786.00 

(H) 85,667.00  83.000.00 

(I) 93,028.30  86,750.00  83,880.00 

(J) 125.886.13   _ 

Unit   bids   were: 


(k) 

Tola 

(1) 

Unit 

Unit 

(a) 


(B) 

(C) 

(D) 

(E) 

1.94 

$       2.20 

$        2.00 

$         2.10 

3.30 

3.30 

4.00 

3.12 

3.85 

3.80 

4.30 

4.00 

5.03 

6.00 

5.20 

5.55 

7.40 

8.30 

8.66 

8.85 

8.00 

8.00 

S.OO 

8.00 

100.00 

90.00 

l.'.il.iifi 

90.00 

300.00 

5S0.00 

00(1.00 

515.00 

4.00 

4.50 

4.00 

5.80 

4.04 

3.70 

3.50 

3.90 

1,    Unit    1 07.772.15 

(Alternate)    3.10 

2    05.550.00  78.770.55 

2    (Alt.) 62.950.|00  73,970.55 


71758.00     74,069.70 
2.97  3.00 


3.00        

4.41        

6.00        

10.00        

8.00        

170.00        

740.00        

6.00        

4.60        

75.750.11     84.971.60        

3.45     4.20        

90.022.20    83.970.00     84.016.00  85.667.00 

80,022.80    80.970.00     80.780.00  83.000.00 


1.25 


1.00 


.90 


2.00 


1.60 


1.50 


(I) 

(J) 

$         1.50 

$       10.02 

4.10 

5.45 

5.25 

7.89 

7.50 

8.91 

10.50 

14.62 

8.00 

8.00 

122.00 

137.00 

600.00 

1.610.00 

5.80 

6.80 

3.90 

4.72 

93.028.30 

125.886.13 

3.50 

4.45 

86  750.00 

83.880.00 

1.00 

The   three   low    bids 


each   unit  were    held    under   advisement   and    ref  erred   to  the  FWA. 


MEDFORD,  OREGON  —  SEWAGE  PLANT,  ETC.  —  (CITY) 


MEDFOnn.  Oregon— Following  is  a 
complete  tabulation  of  the  bids  re- 
ceived by  the  Medford  City  Council. 
June  12.  for  the  construction  of  a 
sewage  treatment  plant  and  appur- 
tenances: 

The  bidders  were: 
(1)  R.   I.   Stuart  &   Sons.   Medford. 


(2)  Huffman   Constr.   Co..    Portland. 

(3)  Fred  J.  Early  Jr..   San   Francisco. 

(4)  Warren  Northwest.   Inc..  Portland. 

(5)  Parker-Schram    Co..    Portland. 
(0)  Dunn  &   Baker.  Klamath  Falls. 
(7)  Engineer's  Estimate. 

(la)   Including   movable   cover,    higher 
electrical   alternate   and   all   struc- 


tures. 

(2a)  Omitting  movable  cover  and  In- 
cluding lower  electrical  and  other 
alternates  and  fixed  cover. 

(3a)  Omitting  movable  cover,  contact 
tank  and  two  sludge  beds  and  In- 
cluding lower  elternates  and  fixed 
cover. 


(1) 

(2) 

(3) 

(4) 

(5) 

(0) 

(7) 

ab 

$102,903.75 

$100,053.85 

$112,804.79 

$113,590.91 

$123,432.15 

$120,377.75 

$103,260.65 

aB 

105,021.25 

109.722.30 

110.878.92 

120.802.91 

127.407.35 

123.704.42 

104.724.45 

AB 

105.120.25 

110.073.80 

117.904.54 

121.552.11 

127.525.45 

124.207.07 

104.989.45 

Ab 

102,072.75 

107,255.35 

114.503.90 

118.105.11 

123.535.25 

121.765.40 

103.519.65 

ab 

97,871.75 

101. Git. 05 

107.793.89 

108,569.21 

121.397.85 

118.632.15 

99.546.80 

aB 

100.499.25 

105.2S3.10 

111.808.02 

115,781.21 

125.013.05 

121.958.82 

101.010.60 

AB 

99.998.25 

100,234.00 

112.833.04 

116.530.41 

125.491.15 

122.521.47 

101.275.60 

Ab 

97,550.75 

102.816.15 

109.493.00 

113,083.41 

121.500.05 

120.019.80 

99,906.80 

ab 

94,082.75 

96.947.55 

103,148.00 

104.192.71 

116.456.10 

113.582.55 

95.478.55 

aB 

90.710.25 

100.616.00 

107.102.13 

111.404.71 

120.071.30 

116.909.22 

96.942.35 

AB 

90.209.25 

101.507.50 

108.187.75 

112.153.91 

120.549.40 

117.471.87 

97.207.35 

Ab 

93,701.75 

98.149.05 

105.847.17 

108.706.91 

116.559.20 

114.970.20 

95.737.55 

NOTE:— a — Round  preliminary  tank:   b — Hound  final  tank;   A — Rectangular    preliminary    tank;    B — Rectangular 
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IT  $320,000 
NEVADA  STATE 
HIGHWAY  JOBS 


'ive  Contracts  Awarded;  One 
Held  For  Bureau 
Recommendation 


CARSON  CITY,  Nev.— June  26. 
-Contracts  approximating  $32u,uOU 
ere  awarded  today  by  the  Nevada 
tatte  Highway  Directors  on  five 
rojects  for  which  bids  were  re- 
,eived  this  afternoon.  Bids  on  a 
xth  contract  were  held  under  ad 
Isenient  and  were  referred  to  the 
i.  S.  Bureau  of  Public  Roads  for 
"commendation. 
I  Contracts  were  let  as  follows: 

Esmeralda  County:  Asphaltic  sur- 
<cing  (road-mix)  23.2  miles  from 
est  of  Miller's  to  Coaldale  to  U. 
.  Lee,  San  Leandro,  Calif.,  $42,- 
R3. 

White  Pine  County:  Asphaltic 
lirfacing  (road-mix)  7.3  miles  be- 
^veen  Preston  and  Junction  with 
late  Route  4.  to  Dodge  Construe- 
:on  Co..  Fallon,  $15,569. 

Douglas  County:  Asphaltic  sur- 
icing  (road-mix)  3.S  miles  from 
ae  California-Nevada  state  line  to 

miles  south  of  Minden  to  U.  B. 
ee,  San  Leandro,  $79,089. 

Lander  County:  Construction  of 
2.4  miles  from  Austin  Cemetery 
>  a  point  east  of  Austfn.  to  Dod^e 
onstruction    Co..    Fallon,    $69,7S!>. 

Elko  County:  Asphaltic  surfac- 
ig  (road-mix)  67.9  miles  from 
/'ells  to  the  Nevada-Idaho  line,  to 
.  F.  Fredericksen  &  Sons,  Lower 
>ake,  Calif.,  $121,751. 
A  contract  for  surfacing  S.5  miles 
1  Lyon   County  from  Wabuska   to 

point  8.5  miles  north  was  held 
nder    advisement.     The    low    bid 

as  submitted  by  U.  b.  Lee,  San 
eandro. 


ERKELEY  SCHOOL 
ALLOCATION   REDUCED 


A  loan  and  grant  of  $117,000  al- 
icated  by  PWA  to  the  Berkeley 
:hool  district  for  school  recon- 
ruction  has  been  reduced  to  $76. 
|)0  due  to  curtailed  pla^s  for  the 
uilding  program.  It  is  proposed 
3  use  the  money  for  reconstruc- 
on  of  the  main  buildTngs  of  Long- 
?llow  elementary  and  Oarfield  jun 
T  high  schooU. 


LET  CONTRACT 

FOR  BRIDGES 


SACRAMENTO,  June  25.— 
Contract  for  «onstruction  of  two 
timber  bridges  in  Monterey 
county  on  the  Carmel-San  Sim- 
eon route  was  awarded  today 
to  Peninsula  Paving  Co.,  San 
Francisco,  by  the  State  Divi- 
sion of  Highways.  The  bridges 
are  to  span  Limekiln  Creek  and 
Vicente  Creek,  about  38  and 
43  miles  south  of  Monterey,  re- 
spectively. The  contract  price 
Is  $88,683. 


Sacramento  Council 
Approves  $1,048,000 
Projects  for  PWA 


Sacramento  city  council  has  ap- 
proved a  program  totaling  $1,04S,- 
000  in  proposed  public  works  to  be 
financed  with  PWA  aid.  City  Man- 
ager James  S.  Dean  has  "been  di- 
rected to  prepare  data  for  an  ap- 
plication to  the  Federal  authori- 
ties. 

Improvements  In  the  water  de- 
partment have  been  recommended 
by  the  National  Fire  T^derwriters 
board  and  proposed  construction  is 
as  follows: 

Two  concrete  water  reservoirs, 
of  3,000,000  gallons  capacity  each. 
$300,000;  extension  of  water  mains 
and  the  enlargement  of  downtown 
mains,  $125,000;  construction  of  a 
10,000,000-gal.  filtered  water  tank 
at  the  filtration  plant,  $100,000; 
new  reserve  filtration  plant  pumps 
and   building   repairs,  $90,000. 

Other  expenditures  will  be  divid- 
ed as  follows: 

Enlargement  of  storm  sewer 
mains  in  downtown  district  and 
in  some  residential  districts.  $155- 
000;  installation  of  new  fire  alarm 
systems,  and  central  alarm  office, 
$230,000;  addition  to  library  build- 
ing and  book  racks.  $30,000;  con- 
struction ot  pound  building  with 
lethal  gas  chamber,  $11,000,  and 
pedestrian  underpass  on  Freeport 
boulevard,    $7,000. 


April  orders  for  diVillate  oil 
burners  numbered  4,586  as  com- 
parei  with  3,181  in  March,  reports 
the   Bureau  of  the  Census. 


TWO  SURFACING 
CONTRACTS  FOR 
BIDS  JULY  17-18 


Napa  and    Los    Angeles-Kem 

Route  Improvements 

Authorized 


SACRAMENTO,  June  2.5.— The 
State  Division  of  Highways  today 
issued  bid  calls  for  two  surfacing 
contracts,  one  located  in  Napa 
county  and  one  in  Los  Angeles  and 
Kern   counties. 

Bids  will  be  opened  in  Sacra- 
mento, July  17,  for  the  Northern 
California  work  and  in  Los  An- 
geles, July  18,  for  the  project  in 
Southern    California. 

The  Napa  county  contract  is  for 
grading  and  surfacnig  with  erush- 
er  run  base  and  plant-mixed  mate- 
rial about  1.1  miles  at  various  lo- 
cations between  Carnergs  Creek 
and  Napa. 

The  Los  Angeles-Kern  contract 
is  for  applying  road  -  mix  surface 
treatment  to  the  existing  roadbed 
shoulders  for  a  distance  of  about 
13.7  mSles  and  applying  bitumi- 
nous seal  coat  to  treated  shoulders 
tor  a  distance  of  about  24.9  miles 
between  Lancaster  and    Mojave. 

Readvertlsing  of  the  contract  for 
grading  and  surfacing  approacf-s 
to  the  Sacramento  river  bridge  at 
Redding  was  authorized  today.  The 
bids  are  to  be  received  July  8  by 
P.  W.  Haselwood,  districrt  engineer, 
at  Redding.  This  contract  was  ad- 
vertised previously,  but  was  can- 
celled  to  changes  in  provisions  re- 
lating to  code  compliance. 


ANNOUNCE  NEW  MODEL 

LINK-BELT  SHOVEL 


Two  new  models  of  crawler- 
mounted  shovels,  cranes,  draglines 
to  be  known  as  models  K-40  and 
K-45,  have  been  placed  on  the  mar- 
ket by  Link-Belt  Company,  910  S. 
Michigan   Ave..    Chicago,    111. 

The  new  models,  like  those  they 
replace,  may  be  used  as  shovels, 
cranes,  draglines  or  trench  hoes. 
Among  the  improvements  listed  by 
the  manufacturer  are  a  centralized 
lubricating  system  on  the  rotating 
frame  and  an  improved  two-tread 
steering  arrangement. 
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VETS^  HOSPITAL 
WORK  TO  COST 
$754,000  ASKED 

Bay    District    Facilities    Listed 

In  Improvement  Fund 

Application 


The  Veterans  Administration  has 
filed  additional  requests  for  appro- 
priations from  the  Federal  work- 
relief  fund  for  betterments  at  va- 
rious facilities,  including  projects 
at  hospitals  in  three  western  states 
aggregating  $754,500. 

Projects  proposed  in  California. 
Oregon  and  Arizona  announced  by 
the  Division  of  Applications  and 
Information  are: 

SAN    FRANCISCO 

Walks,  painting,  drainage, 
additional  parking  space, 
greenhouse,  landsc^Tping 
etc..    Fort    Miley $  2.S,500 

PALO    ALTO. 

Road  construction,  painting, 
new  service  lines,  inciner- 
ator, garages,  sewage  dis- 
posal plant,  revision  of  heat- 
ing plants  and  miscellaneous 
repairs     135,500 

LIVERMORE. 

Incinerator,  pfrsonnel  g  a  - 
rages,  enlargement  of  staff 
quarters  and  recreation  bldg. 
miscellaneous  repairs  &  bet- 
terments         84,500 

LOS   ANGELES. 

Development  of  grounds,  re- 
modeling boiler  house,  con- 
struction of  crematorium,  re- 
arrangement of  underground 
service  lines,  cold  storage 
building,  garages  and  miscel- 
laneous   repairs 232,000 

SAN  FERNANDO. 
Personnel  garages,  road  sur- 
facing, grounds  development 
irrigation  reservoir,  under- 
ground electric  line,  general 
bettfrments    104,000 

PORTLAND. 

Lan'Uscaping,  building  con- 
version, enclosing  open  cor- 
ridors, alterations  to  patho- 
logical laboratory,  recondi- 
tioning porches,  extension     of 

parking  area,   relocation  of 
roads    and    repair.s C4,000 

TUCSON,  Arizona. 
Personnel  garages,  glazing 
porches,  land.scaping,  ground 
drainage,  painting  and  stuc- 
co work,  general  repairs  and 
betterments     72,000 

WHIPPLE    BARRACKS,    Arizona. 

CJeneral  repairs  and  improve- 
ments          34,000 


SELECTING    DEALERS. 


Pneucrete  Equipment  Company, 
Chamber  of  Commerce  Bldg.,  Los 
Angeles,  is  appointing  dealers  for 
the  spherical  pneucrete  placer  man- 
ufactured by  the  concern.  The  im- 
proved equipment  reduces  costs 
materially  for  pneumatically  plac- 
ing concrete,  it  is  claimed. 


Daily  Shipments 
of  Gate  Bridge 
Cable  Scheduled 


The  first  shipment  of  steel  wire 
for  the  36%  inch  cables  of  the 
Golden  Gate  Bridge  is  enroute  to 
San  Francisco,  and  arrangements 
have  been  made  tor  daily  consign- 
ments from  now  on,  Chief  Engineer 
Joseph  B  Strauss  announces  in  his 
weekly  report  to  the  board  of  di- 
rectors of  the  Golden  Gate  Bridge 
&  Highway  District 

The  shipment  consists  of  190S 
tons,  according  to  advices  from 
John  A.  Roebling  Sons  Company, 
cable  contractors,  who  are  prepar- 
ed to  make  shipments  aggregating 
725  tons  a  week.  A  total  of  16,532 
tons  of  wire,  or  76.9  per  cent,  of 
the  cable  wire  has  been  accepted 
for   storage   and   shipment 

Other  operations  for  cable  spin- 
ning of  the  longest  suspension  span 
in  the  world  are  going  ahead  speed- 
ily. Preparations  for  the  anchor- 
ages for  the  cat  walk  for  cable 
workers  are  being  made  on  both 
sides  of  the  Golden  Gate,  rails  for 
the  spinning  wheels  have  been  in- 
stalled on  both  sides,  and  eight 
cable  spinning  machines  are  being 
set  up. 

The  McCIintic-Marshall  Corpora- 
tion, tower  contractors,  announce 
they  will  turn  the  completed  San 
Francisco  tower  over  to  the  cable 
contractor  about  Friday.  Riveting 
at  the  top  of  the  tower,  and  low- 
ering of  the  cable  saddles  into  ad- 
justed positions  is  underway.  Some 
field  painting  on  the  tower  remains 
to  be  done. 

At  the  San  Francisco  anchorage 
forms  have  been  raised  and  rein- 
forcing steel  is  being  placed  for 
another  lift,  or  tier  on  Pylon  S-2. 
The  cable  contractor  has  installed 
two  derricks  atop  the  cable  anchor- 
age and  housing  roof.  Excavating 
for  the  north  abutment  of  the  ap- 
proach span  on  the  Marin  side  is 
underway. 

Progress  is  being  made  on  the 
Marin  Approach  Road,  where  foun- 
dation work  for  the  second  unit  of 
the  low  viaduct  is  underway.  The 
Northwest  timbermen's  strike  is 
causing  some  delay  in  pile  driving 
operations  of  the  approach. 

From  the  eastern  mills  and  shops 
comes  word  that  590  tons  of  the 
stiffening  trusses  and  floor  steel 
for  the  deck  of  the  bridge  has  been 
shinned   to   the  fabricating  shop. 

Approximately  470  men  were  em- 
ployed on  the  project  during  the 
past  week,  including  about  200  men 
in  the  finishing  work  on  the  San 
Francisco  tower. 


CONDUIT    BOOKLET 

An  illustrated  booklet  describing 
the  Therm  -  O  -  Tile  underground 
steam  conduit  system,  for  protec- 
tion, support  and  insulation  of  un- 
derground pipelines,  has  just  been 
published  by  H.  W.  Porter  &  Com- 
pany, 825  Frelinghuysen  Avenue, 
Newark,  N.  3.  Copies  of  the  pub- 
lication, known  as  Bulletin  No.  351 
may  be  obtained  by  writing  the 
manufacturer, 


KELHAM  HEADS 
ARCHITECTS  FORi 
BAY  EXPOSITIOR 


Six    Named    on    Architecturii 

Commission  To  Flan 

World's  Fair 


A  commission  of  six  San  Fraji* 
Cisco  architects  was  appointed  X\ 
directors  of  San  Francisco  Bay  E' 
position.  Inc.,  at  a  meeting  Fridsi 
to  begin  designs  for  the  19J 
World's  Fair  on  Y  e  r  b  a  Bueri 
shoals.  I 

The  architects  named  are:  i 

George   W.  Kelham. 
Arthur   Brown,  Jr. 
Timonthy    Pflueger. 
Ernest  Weihe. 
William   G.   Merchant. 
Lewis   Hobart. 

Appointment  of  Mr.  Kelham  « 
chairman  of  the  commission  wil 
announced  by  Leland  W.  Cutlet! 
president  of  the  exposition  coi;| 
pany,  immediately  after  directoil 
had  approved  the  commission.     ' 

Mr.  Kelham  was  chief 'of  ai'Cl' 
tecture  for  the  Panama  Pacific  I 
ternational  Exposition  in  1915.  I 
is  supervising  architect  for  tl 
University  of  California.  Amoi 
the  San  Francisco  buildings  of  h 
design  are  the  Standard  Oil  Bull 
ing.  Shell  Oil  Building  and  tl 
Russ  Building. 

He  has  been  interested  in  tl 
exposition  program  since  its  ince. 
tion  and  with  Architect  W.  P.  Dl 
was  co-author  of  the  report  whiik 
recommended  selection  of  Yerlfj 
Buena  shoals   as   the   site.  | 

Mr.  Day  is  engineer-in-chiet  f 
the  exposition  and  is  directing  pi 
liminary  work  at  the  site.  A  boai 
of  consulting  engineers  will  ij 
named    by   the   directors  shortly.! 

Mr.  Cutler  reported  to  the  tj 
position  directors  he  found  Fedei 
al  oflScials  in  Washington  "ve^ 
sympathetic  toward  the  expositi'i; 
program  and  professed  a  desire 
cooperate    in   the   undertaking." 

"The  Federal  government  is  p: 
ticularly   interested    in   the   expo 
tion   program  by  reason  of  the 
timate    development    of   an   airpi 
on    the    Yerba    Buena    Shoals   a 
the    part    that    this    might   play 
national    defense    in    the    event 
an  emergency,"   said   Mr.   Cutler 

The  directors  appropriated  $2f 
to  cover  preliminary  drafting  ■ 
penses  of  the  Architectiiral  Co 
mission,  but  the  members  of  t 
commission  will  serve  without  co 
pensation. 


MOVE  OFFICES 


OflSces  and  display  rooms  of  El 
trie    Appliances,    Inc.,    are    to 
moved    from    401    Sutter   Street 
2001    Van    Ness    Avenue,    effect 
July  1. 


Shipments  of  electric  industr 
trucks  and  tractors  during  the  fi 
five  months  of  1935  numbered  3 
as  compared  with  303  in  the  c 
responding  period  last  year  a 
120  during  the  first  five  months 
1933,  according  to  the  Bureau 
the  Census 


f*OBLI' 
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m69,000  Appropriation  Available 
For  State  Hospital  Building;  Plans 
Rushed  to  Start  Work  this  Summer 

The  State  Division  of  Architecture  has  started  plans  for  buildings 
li  improvements  authorized  at  state  hospitals  by  the  legislature  to 
cit,  $3,769,500.  The  money  will  be  available  July  1  and  contracts 
KJ  be  let  as  soon  thereafter  as  plans  can  be  completed,  according  to 
Site  Director  of   Institutions   Harry   Lutgens. 

This  building  program  will  be  carried  forward  independently  of 
1^  funds  that  may  be   provided   through   federal   aid  or  by  the  special 

lilding  bond  issue  to  be  voted  on  

s  summer.    I'rovision   was   made  I 

3  the  legislature  for  work  con- 
sered  immediately  essential  to 
■ieve  overcrow^ding  at  the  lies- 
Ills.  The  snte  bond  issue  Iiallot 
\1  include  a  proposal  tor  JS,500,- 
I  more  to  be  used  for  Iio.-ipital 
ilitions.  From  this  amount,  how- 
'T,  the  governor  is  autliorized 
(deduct  money  to  reimburse  the 
;^eral  fund  for  the  $3.7G9,GtiO  ap- 
1  priated  The  deduction  is  not 
indatory  and  is  to  be  made  only 
l.be  condition  of  the  general  fund 
1  aires  repayment. 


he  available  money,  bolli  llie  ap- 
)  priated  portion  and  that  which 
ly  be  authorized  by  the  apeciil 
'  ;tion,  can  be  supplemented  by 
•"leral  grant  of  PWA  money.  A 
"ference  with  Acting  PWA  Di- 
•  tor  A.  D.  Wilder  is  apheJuled 
li  week  to  learn  what  terms  tlie 
l*.e  may  expect  if  application  is 
nJe  for  PWA  money. 

Toposals  for  state  bonds  to  fi- 
iice  $13,950,000  in  new  build- 
I  will  be  on  the  special  election 
irot,  August  13.  They  include  the 
cowing  items:  Southern  Califor- 
I  penitentiary,  $3,500,000;  addi- 
ii  to  state  building  at  Los  Ange- 
f  $1,000,000;  addition  to  State 
•litol,  $950,000;  additions  at  state 
I  itutions,    $8,500,000. 

istitutional  building  in  the  bond 
iiposal  is  apportioned  as  follows: 
■narillo,  $1,235,000;  Patton,  $320- 
(;  Mendocino,  $385,000;  Agnew. 
M.OOO;  Napa,  $580,000;  Sonoma. 
pMO;  Pacific  Colony,  $765,500. 
"s  program  is  planned  on  the  as- 
iiption  that  the  general  fund 
'  be  reimbursed  from  the  bond 
ney  for  the  current  appropria- 
!■  ■  If  that  money  is  not  with- 
twn,  additional  work  will  be  un- 
caken  during  the  biennium. 

ollowing  is  the  detail  of  the 
'?ram  provided  under  the  legis- 
i  re's  appropriation  of  |3, 769. 500: 

"1ARILL0    STATE     HOSPITAL. 

nnplete  dorniitoiy   for  cus- 

dial  group  of  males $1,050,000 

dustrial    buiWing    75,000 

ning  room   (seat   450) 85.000 

lilcr  and  mechanical  work 

ound    liphting.    we!!,    etc...  55,000 

ood    control    20,000 

"•""dry     75000 

itendants'    quarters,     bldg. 

d    garage    140.000 

'Iry    and    poultry    bidgs 100.000 

•immissary   &    refrigeration  120.000 

°^eue    - 10.000 

"■ns^s    lO.OOfi 

I'nbudgeted  Reserve)   150.000 


MILL  OUTPUT 

IN  SMALL  GAIN 


Northwest  lumber  mills  re- 
ported production  for  the  week 
ended  June  15  at  33,879,359  bd. 
ft.,  about  1,400,000  feet  over  Ihe 
preceding  week.  The  average 
weekly  production  of  this  group 
of  mills  in  1935  has  been  72,- 
567,994  feet;  during  the  same 
period  in  1934  their  weekly  av- 
erage was  80,739,014  feet,  the 
West  Coast  Lumbermen's  Asso- 
ciation  states 

In  the  week  of  June  15  ship- 
ments were  under  production 
7.8  per  cent  and  current  sales 
were  over  production  by  52.3 
per  cent.  The  unfilled  order  file 
gained  approximately  20.000.000 
feet  over  the  week  previous.  Ag- 
gregate inventories  are  21  per 
cent  less  than  at  this  time  last 
year. 


NORWALK. 

Dormilory  for   120   patients. $    115.000 
Boiler,    piping    15,000 


Total     $    130,000 

PATTON    STATE    HOSPITAL. 

Dcrmitory     $    130,000 

Doririitory   220.000 

Wand    building  at   farm 30,000 


Total 


..$    380.000 


MENDOCINO    STATE    HOSPITAL. 

Complete   custodial   unit   for 
criminal     in.»;ane.     cell-block 

plan    $    300.000 

.\ddition   to  sewage  plant 20.000 


Total    „ i  320.000 

STOCKTON    STATE    HOSPITAL. 

Dormitories   at    main    insti- 
tution  and    farm    i  SOO.OOC 

.\ddition     to     kitchen     and 

dining    room    at    farm 100.000 

.Mtendants'    qtrs.    at    farm...  94.500 

Boiler    house  at  farm 15.000 

Boiler,   piping,    etc 15,000 

Addition     to    sewage     plant 

at   farm    25.000 


"*'    - $1 .890.000 


Total     «1.049'.50ii 

All  plans  for  this  work  are  be- 
ing prepared  in  the  State  Division 
of  Architecture  under  supervision 
of  State  Architect  Geo.  M.  Mac- 
Dougall.  Since  many  of  the  units 
contemplated  are  closely  similar 
to  existing  structures,  plans  can 
be  completed  at  an  early  date.  Be- 
cause of  the  immediate  need  for 
new  facilities  the  state  admini.^ 
tration  intends  to  start  as  many  of 
these  units  this  summer  as  pos- 
sible. 


CITIES  LISTED 
FORJJ.  S.  JOBS 

$6,250,000   L.  A.    Building   In 

Group  Authorized  By 

Congress 


An  approi)iiatlon  of  $58,000,000 
for  public  buildings  outside  the 
District  of  Columbia  is  contained 
in  the  second  deficiency  bill  which 
was  passed  by  the  House  of  Rep- 
resentatives last  Friday.  This  bill 
will  provide  money  for  erecting 
l)uildlngs  In  about  483  cities.  It  Is 
estimated  by  Treasury  Department 
ofHcials. 

The  cities  to  receive  buildings 
will  be  selected  from  a  list  of  ap- 
proximately 1200  where  new  quar- 
ters have  been  recommended  for 
the  post  office  or  other  Federal  of- 
fices. 

California  cities  on  the  eligible 
list  set  up  under  the  bill,  together 
with  the  maximum  expenditure 
where  such  recommendations  were 
made,  include  post  offices  unless 
otherwise   specified): 

Alturas,  $66,000;  Auburn.  $75,000 
Banning,  $67,000;  Brawley,  $90,000 
B  u  r  b  a  n  k,  $126,000 ;  Burlingame. 
$203,000;  Calexico,  $76,000;  Carmel 
$69,000;  Colusa,  $67,000;  Corona. 
$7-1.000;  Covina.  $67,000;  Crescent 
City,  $66,000;  Culver  City,  $106,000. 
Downey.  $66,000;  Escondido.  $66 
000;  Fresno.  $800,000;  Fullerton 
$92,000;  Gilroy,  $67,000;  Hemet, 
$65,000;  Lindsay.  $70,000;  Liver- 
more,  $67,000;  Los  Angeles  (cus- 
toms house),  $6,250,000;  Los  Gatos 
$72,000. 

Martinez.  $95,000;  Monrovia. 
$116,000;  Mountain  View,  $69,000; 
Ontario.  $99,000;  Oxnard.  $89,000: 
Pacific  Grove,  $67,000;  Paso  Robles 
$62,000;  Richmond,  $100,000;  Riv- 
erside,  $300,000. 

San  Diego  (buildings)  $500,000; 
San  Diego,  post  office.  $225,000.  in 
addition  to  $410,000  previously  ap- 
propriated; San  Diego  f remodeling 
customs    house)    $50,000. 

San  Francisco  (appraisers' 
stores)  $1,185,000;  Santa  Maria 
$84,000;  South  San  Francisco.  $6S. 
000;  Snsanville.  $63,000;  Tulare. 
$79,000;  Upland.  $70,000;  Ukiah. 
$83,000:  Venice.  $101,000. 

Watsonville.  $135,000;  Wilming- 
ton. $101,000;  Yreka.  $66,000;  Yuba 
City.  $72,000;  Arcadia.  Avalon.  De- 
lano. Chula  Vista.  Dunsmuir.  Eu- 
reka. Gardena.  Glendora.  Nevada 
City.  Ojai.  San  Francisco  (parcel 
post  building),  Taft.  Placerville. 
Quincy.  Terminal  Island.  West- 
wood.  Willows,  Yosemlte  National 
Park. 


REDWOOD  MILLS 

BUSINESS  IMPROVED 


Shipments  from  redwood  mills 
reported  by  the  California  Redwood 
Association  for  the  week  ended 
June  8  were  6. 807.000  feet  ;  produc- 
tion 6.240.000  feet:  new  business 
8.524,000  feet.  Fifteen  identical 
mills  reported  production  12  per 
cent  less  and  new  business  82  per 
cent  greater  than  for  the  same 
week  last  year.  Week-end  orders 
on  hand   aggregated   ."in.Sfig.OOO   ft. 


PACIFIC    CONSTRUCTOR 


PWA  Housing  Division  Issues  Manual 
For  Architects  On  Low-rent  Projects 

A  comprehensive  manual  on  architectural  plans  for  low-rent  hous- 
ing projects  has  been  published  by  the  Housing  Division  of  the  Public 
Works   Administration.  -i      *      u 

Showing  typical  room  arrangements,  site  plans  and  details  to  be 
followed  in  planning  a  low-rent  housing  project,  the  book  gives  a  fore- 
taste of  the  features  of  the  slum  clearance  and  housing  projects  now 
being  developed  by  the   Housing   Division   in   more  than   sixty  cities. 

The  publcation  was  developed  to  

serve  as  a  handbook  for  architects 
employed  on  Housing  Division 
projects.  It  sets  forth  the  various 
tvpes  of  building  unit  arrange- 
ments adaptable  to  low-rent  hous- 
ing requirements  and  shows  in  ac- 
tual plans  desirable  room  arrange- 
ment, best  group  of  apartments  for 
maximum  efficiency  and  minimum 
expense,  and  treatment  of  site 
plans  for  best  orientation  of  build- 
ings. 

Indicative  of  the  requirementi 
set  for  low-rent  housing  projects, 
the  book  reveals  that  relatively 
high  standards  will  prevail  in  the 
room  arrangement,  size  and  equip- 
ment of  low-rent  apartments  on 
the  PWA  slum  clearance  program. 
Minimum  dimensions  are  set  for 
all  rooms,  the  smallest  measure- 
ment set  for  an  apartment  living 
room  being  11  feet  with  a  mini- 
mum area  of  150  square  feet.  Like- 
wise main  bedrooms  must  contain 
at  least  100  square  feet  with  a 
minimum  dimension  of  10  feet. 
Kitchens  must  contain  at  least  65 
square  feet. 

The  book  also  discloses  that 
plans  for  a  low-rent  housing  proj- 
ect ask  for  cross-currents  of  air 
for  kitchens  wherever  possible;  for 
location  of  kitchens  near  entrances 
and  require  careful  arrangement 
of  equipment  to  obviate  lost  mo- 
tion. Bathrooms  are  required  to 
have  standardized  layouts  to  effect 
economy. 

Incinerators  are  required  for 
apartment  buildings  and  every 
apartment  must  have  a  coat  closet, 
a  linen  closet  and  a  closet  in  every 
bedroom.  Emphasizing  the  import- 
ance of  light  and  air,  each  dwell- 
ing unit  is  required  to  have  win- 
dows equal  to  at  least  one-tenth 
of  floor  area  and  never  less  than 
12  square  feet.  At  least  one  bed- 
room per  apartment  must  be  able 
to  accommodate  twin  beds. 

Aiming  at  privacy,  the  plans  dis- 
close that  each  dwelling  is  to  be 
arranged  so  that  bedrooms  may 
be  reached  from  the  entrance  with- 
out it  being  necessary  to  cross  the 
living  room.  This  is  accomplished 
In  most  instances  by  crossing  thru 
the  klchen,  as  an  alternate  route. 
Such  arrangement  makes  it  pos- 
sible to  utilize  the  living  room  for 
sleeping  quarters  with  complete 
privacy. 

Care  in  design  of  rooms  is  em- 
phasized. "After  a  minimum  sched 
iile  of  room  sizes  has  been  adopt- 
ed, it  will  be  found  in  most  cases 
the  efficiency  of  a  unit  will  be  bet- 
ter satisfied  through  a  proper  se- 
quence and  arrangement  of  rooms 
rather  than  by  simply  Increasing 
the  room  dimensions,"  the  book 
states.  "A  well-designed  kitchen 
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ed  fixtures  and  equipment  is  more 
useful  than  a  larger  room  in  which 
little  or  no  thought  has  been  given 
to  room  layout." 

In  all,  some  64  possible  plans 
covering  possible  low-rent  housing 
arrangements  are  presented.  Low- 
rent  housing  is  defined  as  that  kind 
of  housing  "which  provides  shelter 
embodying  modern  standards  of 
planning,  construction  and  sanita- 
tion at  rentals  not  to  exceed  one- 
fourth  of  the  average  family  in- 
come of  those  in  the  lower  income 
group."  It  is  pointed  out  that  ulti- 
mate success  of  a  project  is  depen- 
dent on  low  land  cost,  efficient  de- 
sign, sound  and  economical  con- 
struction, low  interest  rates,  long 
periods  of  amortization,  capable 
management  and  low  operating  and 
maintenance  costs. 

In  developing  projects,  the  book 
points  out,  four  major  features 
must  be  considered:  1.  Location  of 
the  project:  2.  Design  of  the  build- 
ings: 3.  Treatment  of  grounds; 
4.  Costs  as  determined  by  selec- 
tion  of  materials   and   equipment. 

The  plans  as  presented  by  the 
book  are  unit  plans,  that  is  group- 
ings of  apartments  into  single 
building  units  of  varying  types, 
such  as  Tees,  Crosses,  Ribbons,  etc. 

The  book  was  assembled  by  the 
Housing  Division  from  its  working 
blueprints  chiefly  as  a  means  of 
simplifying  the  work  of  architects. 
The  presentation  of  various  com- 
binations of  dwelling  units  which 
may  be  assembled  into  compact 
groups  permits  the  architect  to  de- 
vote a  good  part  of  his  time  to  the 
proper  assemblage  and  orientation 
of  the  units  rather  than  to  the  cre- 
ation of  workable  plan  combina- 
tions. The  chief  function  of  the 
unit  plans  will  be  as  guides,  as  no 
attempt  has  been  made  to  solve 
individual  problems  or  local  site 
conditions.  According  to  the  text, 
the  "effort  has  been  made  to  pre- 
sent typical  layouts  covering  dif- 
ferent units  and  combinations  of 
units  in  the  belief  that  the  archi- 
tects will  use  them  as  aids  to  de- 
velop their  own  ideas,  both  for  the 
individual  unit  and  the  group  plan." 

As  an  aid  toward  determining 
what  type  of  housing  is  most  fea- 
sible for  different  categories  of 
sites,  a  table  is  included  which 
shows  the  relation  of  land  cost, 
number  of  rooms  per  acre,  number 
of  stories,  basements,  construction 
and  maintenance  cost.  Also  includ- 
ed in  the  book  are  a  number  of  in- 
effective plans  which  point  out 
what  should  be  avoided  in  plan- 
ning a  project  for  the  PWA  slum 
clearance  and  low  -  rent  housing 
program. 


S.  F.  EARTHQUAKE 
HAZARD  SURVEY 
TO  BE  RESUMEL 


Budget  Provision  Asstires  WorU 

Will  Continue;  Cope 

Reports  Results 


The  earthquake  hazard  surve;. 
of  downtown  buildings  which  hasi 
been  conducted  for  the  past  tW( 
years  by  the  San  Francisco  Burear 
of  Building  Inspection  will  be  re 
sumed  as  soon  as  the  $5,000  proi 
vided  in  the  1935-36  budget  bei 
comes  available,  Supt.  Erie  L 
Cope    said    yesterday. 

Two  inspectors  will  be  assignee 
to  the  survey,  according  to  Mr\ 
Cope.  They  probably  will  work  ir 
the  area  north  of  Market  Street  be 
tween  Taylor  Street  and  V§ri  Nessf 
Avenue. 

The  inspectors  examine  build 
Ings,  devoting  particular  attentloi 
to  parapet  walls,  root  tanks,  signs 
marquees  and  similar  details  whic! 
at  the  time  of  an  earthquake  an 
usually  the  first  to  give  way,  Mr 
Cope  said.  Their  findings  are  thet 
reported  to  the  owner  of  the  prop 
erty  with  recommendations  fo: 
needed  alterations. 

The  response  of  property  owner; 
to  the  recommendations  of  the  Bui 
reau  thus  far  has  been  very  en 
couraging.  according  to  Mr.  Cope 
many  acting  immediately  to  remr 
edy  the  situation  and  nearly  all  in 
dicating  their  intention  of  bringinji 
their  property  into  a  safe  condh 
tion  as   soon  as   possible. 

Of  the  1046  buildings  examinefa 
lu  the  survey  to  date,  665  required 
strengthening;  11  per  cent  of  2.1 
045  signs  were  found  faulty;  15  peijl 
cent  of  155  marquees  inspected  re ' 
qplred  some  correction;  and  96  pe? 
rent  of  217  roof  tanks  were  con:i 
eldered  inadequately  braced  to  re 
sist    earthquakes. 

Thus  far  the  survey  has  coven' 
ed  both  sides  of  Market  Stree't 
from  the  Ferry  Building  to  Va^' 
N'ess  Avenue;  the  blocks  between- 
Montgomery  and  Kearny  Street' 
from  Market  to  Washington;  wes 
side  of  Kearny  Street  from  Marke 
to  Washington:  blocks  betweei' 
Kearny  and  Stockton  Streets  froni 
Market  to  Clay;  the  blocks  be 
tween  Stockton  and  Taylor  Street 
between  Market  and  California 
the  three  blocks  between  Tayroi 
Jones,  California  and  Sutter  Sts. 
and  the  east  side  of  Montgomer 
Street  from  Market  to  Washingto 
Streets 

Future  plans  tor  the  survey  ir 
elude  the  industrial  district  sout^ 
of  Market  Street.  Mr.  Cope  statet; 
The  coming  year  will  be  th 
third  in  which  the  earthquake  ha* 
ard  survey  has  been  conducter 
?5,000  having  been  allotted  tb 
work  each  year. 


IN    NEW    LOCATION 


Allied  Industries,  Inc.,  manufai 
turers  representatives,  will  occup 
new  quarters  at  1135  Harrison  S 
next  Mondav.  The  company  is  nio\ 
ine  from   453-455  Second  street 


PACIFIC    CONSTRUCTOR 


p.  L.  WOLD  LOW 
ON  REBUILDING 
i    LOWELL  SCHOOL 


!ids 


Opened    On   Portions   Of 
Work  To  Be  Let 
Separately 


.  Hids    Cor    tlireo    portions    of    tlio 

owoll  High  Scliool  lecoiisti  utliou 
ji'ojt'ct  and   tor  installution  of   tlic 

unset  District  high  pressure  niuiu 
ixtensions  were  opened  yesterday 
;y  the   San   Francisco   Departmout 

(   Public    Works,   and    a    contract 
.>r   installing    the    first    section    of 
;ie  Embarcadero  District  main  ex 
jjnsions   was   advertised. 
,  C.    L.    Wold    Construction    Coiu- 

any.  Ltd.,  submitted  a  low  pro- 
.osal  of  $-ll,S77  for  general  work 
It  Lowell  High..  The  only  other 
ids  received  on  this  portion  of 
;ie  work  were  those  of  O.  Monsoa 
t  $42,7-10,  and  F.  C.  Amoroso  and 
:on  at  $51,270. 

For  brick  work  J.  L.  Collins,  6G6 
ilission  Street,  was  low  bidder  at 
16,495.  Other  bidders  were:  White 
t  Gloor,  $6,767;  Wm.  A.  Rainey 
;  Son,  $6,975;  and  Emil  Hogberg. 
7,390. 

iFair  Manufacturing  Company,  617 
iryant  Street,  submitted  a  low  bid 
f  $4,790  for  structural  steel  and 
;on  work.  Other  bids  were:  Gold- 
n  Gate  Iron  Works,  $4,900;  Jud 
on-Pacific  Co,.  $6,642;  and  Schra- 
ler  Iron  Works,  $6,930. 

Bids  taken  previously  for  the 
Dwell  High  School  reconstruction 
?ere  rejected  as  too  high.  It  is 
•nderstood  that  segregated  bids 
.ere  asked  owing  to  the  peculiar 
nnditions  surrounding  the  project, 
lid  that  future  work  under  the 
chool  bond  issue  will  be  let  un- 
er  the  general  contract  system  as 
II  the  past.  The  building  was  dam- 
ged  by  fire  while  under  recon- 
•  ruction.  and  contracts  now  being 
^t  will  complete  the  work,  includ 
ig  repairing  the  fire  damage, 
•lans  were  prepared  by  L.  H.  Nisli- 
'ian,  structural  engineer. 
■  A  low  bid  of  $.S3,307  for  ingtall^ 
•ng  the  Sunset  District  extension 
T  the  city's  high-pressure  fire  pro 
GCtion  mains  was  submitted  by 
'acifio  States  Construction  Coni- 
any.  70S  Call  Building.  Total  bids 
in  this  contract  were: 

i'aclflc   states   Cnn.^t.    Co $33,307 

llprman    Lawson    Co 34.40." 

SI-   J.    Lynch   SsisST 

faton    &    Smith 87.51.S 

'has.    L.   Harney   37.6S.') 

racDonald   &   Kahn   Co..    IM.  .  37.910 

I'-  C.   W.   &  H.   H.   Haun 37.9SS 

I'ay   Improvement    Co 38,549 

Uwrie   Paving  Co 39,311 

Rids  for  installing  Section  "A" 
,'f  the  Embarcadero  District  exten- 
ion  to  the  high  -  pressure  mains 
vill  be  opened  by  the  Department 
uly  10.  Cost  of  this  section  of 
he  main  extensions  is  estimated 
ly  City  Engineer  .John  J.  Casey  at 
ipproxiniately  $32,000.  The  high-  . 
iressure  main  extension  program 
^  financed  in  part  by  a  grant  from 
he  Federal  Public  W^orks  Artmin- 
stration. 


Federal  Loans  To  Heavy  Engineering 
Work  Under  PWA  Exceed  $200,000,000 


More  than  $200,000,000  worth  of  bridges,  tunnels,  subways  and 
other  engineering  structures  are  being  added  to  the  nation's  useful 
structures  as  the  Public  Works  Administration  is  completing  its  orig. 
inal  two-year  program. 

About  250  of  PWA's  19,000  projects  are  classified  as  engineering 
structures.  Outstanding  among  them  are  several  in  New  York  City, 
which  are  providing  a  large  amount  of  direct  employment  on  con- 
struction  sites  in  a  center  of  un- 
employment and  widely  scattered 
industrial  employment  in  many 
other  localities  where  materials 
are  being  manufactured  for  use  on 
the  sites. 


MATERIAL  PRICE 

AVERAGE  GAINS 


Higher  lumber  prices  brought 
the  price  index  of  the  U.  S.  Bu- 
reau of  Labor  Statistics  for  the 
building  material  group  to  85.1, 
a  new  high  point  for  the  year, 
in  the  week  ended  June  8.  The 
group  average  is  still  3.1  per 
cent  below  the  level  of  the  cor- 
responding week  in  1934,  how- 
ever. Paint  materials  prices 
were  lower  in  the  week,  while 
other  items  registered  little  or 
no  fluctuation.  The  building  ma- 
terial price  increase  was  con- 
trary to  the  trend  in  most 
wholesale  commodity  prices  for 
the  week  of  June  8,  the  general 
index  average  registering  a  de- 
cline of  four-tenths  of  one  per 
cent. 


New  Vets'  Board 
Chairman  Promises 
Home  Loan  Action 


Thomas  M.  Foley  of  San  Fran- 
cisco will  succeed  John  P.  Brennaa 
as  chairman  of  the  Veterans  Wel- 
fare Board,  under  a  decision  by 
the  State  Supreme  Court.  Mr.  Fo- 
ley was  appointed  to  the  post  by 
Governor  Merriam,  but  the  action 
was  contested  by  Mr.  Brennan, 
who  refused  to  vacate. 

The  Veterans  Welfare  Board  ad- 
ministers the  veterans  home  loan 
bond  fund  and  the  dispute  over 
chairmanship  is  blamed  for  delay 
in  disbursing  funds  for  home  build- 
ing 

Mr.  Foley  announced  he  would 
direct  every  effort  toward  rapid 
accommodation  of  home  loan  ap- 
plicants with  the  $30,000,000  now 
available  in  bonds  and  cash. 

"A  program  has  Tjeen  formulat- 
ed that  will  give  the  veterans  bet- 
ter homes  and  better  construction 
and  equipment  than  ever  before," 
he  said.  "The  full  facilities  of  re- 
search and  experience  of  the  board 
will  be  brought  to  the  fore  in  as- 
sisting veterans  to  acquire  homes 
and  farms." 


Request  for  $2,048,000  for  a  road 
building  program  in  Alaska  has 
been  filed  by  the  Alaska  P,jad  Com- 
mission with  the  Division  of  Ap 
plications  and  Information.  Six- 
teen projects  are  listed,  eight  of 
them  having  received  $742,200  pre 
riouslv  in  PWA  funds. 


The  largest  of  the  New  York 
City  projects  is  the  Tri-Borough 
Bridge,  for  which  PWA  made  a 
loan  and  grant  of  $44,200,000  to 
the  Tri-Borough  Bridge  Authority. 
Built  in  the  shape  of  a  Y.  this 
bridge  will  connect  Long  Island 
with  both  Manhattan  Island  and 
mainland  of  New  York  State.  This 
will  greatly  relieve  one  of  the 
most  congested  traffic  situations  in 
the  country.  Work  on  the  Tri-Bor- 
ough Bridge  has  been  under  way 
for  more  than  a  year  and  is  prog- 
ressing rapidly. 

To  connect  Manhattan  Island 
with  New  Jersey  and  relieve  con- 
gestion at  the  Holland  Tunnel  and 
George  Washington  Bridge.  PWA 
made  a  loan  of  $37,500,000  to  the 
Port  of  New  York  Authority  for 
another  tunnel  under  the  Hudson 
River.  Work  on  this  project  com- 
menced on  October  20,  1933,  and 
is  being  pushed  rapidly  to  comple- 
tion. 

An  allotment  of  $23,000,000  was 
made  to  enable  New  York  City  to 
complete  work  on  an  18-mile  sec 
tion  of  its  municipally  owned  and 
operated  subway  system.  Up  to 
the  time  that  work  was  suspended 
because  of  the  depression  the  city 
had  spent  several  hundred  million 
dollars  on  its  municipal  lines. 

With  a  PWA  grant  of  $1.193.0(i(i 
New  York  City  is  completing  three 
of  the  largest  steamship  piers  in 
the  world.  The  completed  piers 
will  cost  about  $14,000,000.  and 
about  $10,000,000  had  been  spent 
before  the  city  had  to  call  on  PW.A 
for  aid  in  finishing  them.  One  of 
the  new  piers  will  be  used  by  the 
new  superliner,  Normandie.  of  the 
French  Line,  and  another  will  be 
used  by  the  Queen  Mary,  now  be- 
ing built  in  England. 

In  Philadelphia  the  Great  Cam- 
den Bridge  across  the  Delaware 
River  is  being  completed  by  instal- 
lation of  a  high-speed  shuttle  li.ie 
connecting  with  the  Philadelphia 
subway  system.  PWA  made  a  loan 
and  grant  of  $10,000,000  for  this 
work. 

A  new  bridge  is  spanning  the 
Mississippi  River  between  Rock  Is- 
land, Illinois,  and  Davenport.  Iowa, 
because  of  a  PWA  loan  and  grant 
of  $1,500,000  and  another  one  is 
crofeslng  the  Missouri  between  Om- 
aha and  Council  Bluffs'  as  a  result 
of  a  loan  and  grant   of  $1,740,000. 


PACIFIC    CONSTRUCTOR 


PERMIToS  AMD  eOM^  JRACT; 


SAN    FRANCISCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

S04 

King 

Wilbe 

8950 

SOS 

Ambassador 

Royal 

1500 

606 

Stone 

Sbarboro 

3000 

607 

Chaput 

MlUer 

3000 

608 

Standard 

Standard 

6000 

609 

Krantz 

Llndberg 

3900 

610 

RUS3 

Muller 

2500 

611 

Russ 

Muller 

1300 

612 

Prentice 

Tassi 

1000 

613 

Mooy 

Callaghan 

1666 

614 

Carlson 

Owner 

4500 

615 

Eberhard 

Jacks 

1000 

616 

General 

Owner 

4000 

617 

California 

Cobum 

1900 

618 

SaK-ation 

Lindgren 

40000 

(19 

Allied 

Boiler 

1000 

620 

Gardner 

Galli 

4000 

621 

SteeHorm 

Owner 

4000 

DW'ELLING 

(604)     E    SAN     PABLO   60     N    Terba 

Buena.     Two-story  and   basement 

frame  dwelling. 
Owner — Helen  King,  %  Contractor. 
Architect— Martin   Rist.    Phelan   Bldg., 

San    Francisco. 
Contractor — A.  J.  Wilbe,  Phelan  Bldg.. 

San    Francisco.  ?8950 


ALTERATIONS 

(605)     NO.  101  EDDY  ST.     Alter  store 

Owner — Ambassador  Buffet,  Inc.,  Ma- 
son and  Eddy  Sts..  San  Francisco. 

Architect — Not  Given. 

Contractor — Royal  Show  Case  Co. ,770 
McAllister    St..    S.    F.  |1500 


ALTERATIONS 

(606)     S  FRANCISCO  ST.  93  B  Brod- 

erlck  St.     Alter  dwelling. 
Owner — Mrs.  M.  Stone,  Premises. 
Architect — Not  Given. 
Contractor  —  Sbarboro   &   Jorgensen. 

2225  North  Point  St..  S.  F.       J3000 


REPAIRS 

(607)     NO.  2265  LARKIN  ST.     Repair 

fire  damage  to  apartments. 
Owner — Mrs.  Martha  Chaput,  Prem. 
Architect — Not   Given. 
Contractor— Miller  &  McGillis.  527  19th 

Ave..  San  Francisco.  J3000 


STATION 

(608)     NB  THIRD  AND  BERRY  STS. 

Class  service  station. 
Owner  —  Standard   Stations,   Inc..   200 

Bush   St..   San  Francisco. 
Engineer— Standard  Oil  Co..   226  Bush 

St..    San    Francisco. 
Contractor    —    Standard    Oil    Co..    225 

Bush  St..  San  Francisco.  J6000 


ALTERATIONS 

(609)  NO.  1256  EIGHTH  AVENUE. 
Alter  apartments. 

Owner — Ethel  Krantz,  Premises. 
Architect— C.  McNally,  257  Waller  St.. 

San  Francisco. 
Contractor- C.  Llndberg,  1  Naylor  St.. 

San   Francisco.  $3900 

ALTERATIONS 

(610)  235  MONTGOMERY  ST.  (18th 
floor  Russ  BHg.) 

Owner— Russ  Bldg.  Co..  235  Montgom- 
ery  Street. 

Architect — Not    Given. 

Contractor— A.  G.  J.  Muller.  243  7tli 
Street.  $2,500 


ALTERATIONS' 

(611)  235  MONTGOMERY  ST.  (30th 
floor   Russ    Bldg.) 

Owner— Russ  Bldg.  Co..  235  Montgom- 
ery   Street. 

Architect — Not    Given. 


Contractor — A. 
Street. 


243   7t!i 
$1,300 


ST. 


ALTERATIONS 

(612)     NO.  1333     WASHINGTON 

Alter  flats. 
Owner  —  Mrs.   Claire   E.    Prentice.    % 

Contractor. 
Architect — Not  Given. 
Contractor — J.    A.    Tassi,    268    Market 

St.,  San  Francisco.  $1000 


ALTERATIONS 

(613)  NO.  1205  WILLARD  STREET. 
Alter  apartments. 

Owner^ — Mrs.  E.  Mooy,  Premises. 

Architect— Not   Given. 

Contractor — Jack  Callaghan,  900  Clay- 
ton St.,  San  Francisco.  $1666 


DWELLING 

(614)     W     TWENTY-SECOND     AVE. 

175   S   Moraga   St.     One-story   and 

basement  frame  dwelling. 
Owner — John  Carlson.  2239  Bryant  St. 

San  Francisco. 
Architect— Donnell       E.     Jaekle.       126 

Post  St..    San   Francisco.  $4500 


ALTERATIONS 

(615)  NO.  290  FIRST  ST.  Altera- 
tions to  building. 

Owner — Geo.    H.    Eberhard.    Premises. 
Architect — Not   Given. 
Contractor — Jacks  &  Irvine.   620  Mar- 
ket St.,   San  Francisco.  $1000 

STATION 

(616)  SW  PACIFIC  AVE  AND  POLK 
St.  One-story  Class  C  service 
station. 

Owner  —  General      Petroleum     Corp.. 

Pier  and  Ferry  Sts..   Oakland. 
Architect — Not   Given.  $4000 


ALTEmATIONS 

(617)  NO.  1760  CLA7  ST.  Alter 
clubhouse. 

Owner — California  Club.  %  Contrac- 
tor. 

Architect — Not  Given. 

Contractor— Ira  W.  Coburn.  2048  Mar- 
ket St.,   San  Francisco.  $1900 


HOME 

(618)  SW  SUNNYDALE  &  HAHN 
Sts.  One  and  two-story  and  base- 
ment  children's   home. 

Owner— Salvation  Army.  115  Valencia 
St.,   San  Francisco. 

Architect  —  D.  D.  Stone.  110  Sutter 
St..   San  Francisco. 

Contractor  —  Lindgren  &  Swinerton. 
225  Bush  St..   S.  F.  $40,000 


ALTERATIONS 

(619)  NW  POST  AND  STOCKTON 

Sts.    Alter  hotel. 
Owntr— Allied    Properties.    Cllft    Hotel 

San  Francisco. 
Architect — Not  Given. 
Contractor— Boiler.   Tank   &  Pipe  Co.. 

800   75th  Ave..   Oakland.  $1000 


DWELLING 

(620)  W  TWENTIETH  AVE.  150  N 
Lawton  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner— T.    E.    J.    Gardner,    1427    Wil- 

lard   St.,    San   Francisco. 
Architetct— Not  Given. 
Contractor— R.  F.  Galli,  1674  28th  Ave 

San   Francisco.  $4000 

SHED 

(621)  S  VERONA  ST.  100  E  Third 
St.     Class  B  storage  shed. 

Owner  —  Steelform  Contracting  Co.. 
688    Harrison    St..    San    Francisco 

Engineer— L.  H.  Nlahklan.  525  Mar- 
ket St..   San  Francisco.  $4000 


ALAMEDA   COUNTY 


No. 

Owner 

Contractor 

Ami 

406 

Kihn 

Haulman 

4fli,l 

407 

California 

Monson 

275' 

408 

Houdlette 

Owner 

1951 

4US 

Bowman 

Capital 

SOU 

409 

Scammell 

Owner 

SOOi 

410 

Taylor 

Carlson 

380! 

411 

Busche 

Paige 

2648-. 

412 

City 

Gerwlck 

645V, 

413 

Rainier 

Moore 

200^ 

414 

Santa 

Owner 

100 

415 

Duckworth 

Anderson 

370- 

416 

Merlino 

Webb 

694<^ 

417 

Lee 

Vila 

246e 

41S 

Whltne.v 

Person 

90(lt 

419 

Reliable 

Robson 

Bone 

420 

Heard 

Sorensen 

42ll«f 

421 

Naylor 

Tranmal 

10181 

422 

Wallin 

Owner 

Bno(. 

423 

Pleitner 

Watson 

m* 

424 

Hult 

Bokkelen 

1001 

425 

Perino 

Melrose 

24()( 

426 

Chaput 

Taylor 

4B0« 

427 

Randolph 

Pressler 

400( 

428 

General 

Truscon 

350(1 

429 

Kelley 

Whalln 

1S(K 

430 

Glbbs 

Brass 

S80( 

DWELLING 

(406)     NO.      971    PEARL      ST.,    ALA., 

MEDA.     Two-story  6-room  frame 

and  stucco  dwelling. 
Owner— H.  J.  Kihn.  1407  Page  Street! 

Alameda. 
Architect — Not   Given. 
Contractor — P.    Royal    Haulman,    124S 

Broadway.  Alameda.  $4000 


ALTERATIONS  \ 

(407)     BUENA  VISTA  AVE.  nr.  Sherii' 

man  St..  ALAMEDA.     Remove  oM 
fices  in  warehouse  from  one  end  of. 

building  to  the  other.  ; 

Owner — California   Packing  Corp..  101 

California  St..  San  Francisco. 
Architect — Not  Given. 
Contractor — Monson    Bros..    475    Sixth 

St..  San  Francisco.  $2750 


ALTBniATIONS 

(408)     NO.    317    PALA    AVE..     PIED-: 

MONT.     Alterations. 
Owner — L.    Houdlette.    Premises. 
Architect— Not  Given.  $1960 


ALTERATIONS 

(408)     NO.    3900    HOPKINS    STREET. 

OAKLAND.     Alterations. 
Owner — S.    R.   and  M.    D.   Bowman,  % 

Acacia  Mutual  Life  Insurance  Co., 

404  Golden  Gate  Bldg..   S.  F. 
Architect — Not    Given. 
Contractor  —  Capital  Co..   625  Market 

St..   San  Francisco.  $3000 


DWELLING 

(409)  NO.  15  ELSTON  COURT.  OAK- 
LAND.    One-story  6-room  dwlg. 

Owner  —  J.  W.  Scammell,  424  Scenic 
Ave.,    Piedmont. 

Architect— Not  Given.  $6000 


ALTERATIONS 

(410)     NO.  2138  KITTRIDGE  STREET 

BERKELEY.      Alterations. 
Owner — Mr,   Taylor.    Premises. 
Architect — Not  Given. 
Contractor    —    Victor      Carlson,      3021 

Deakin  St..  Berkeley.  $3800 


DWELLING 

(411)       77    BOWLING     DRIVE,    OAK 
LAND;   two-story   14-room  dwelling. 

Owner — Miss   Grace    Busche.    359   Per- 
ry St..  Oakland.  i 

Architect — F.     E.    Barton,    Crocker  ■ 
Bldg.,    San  Francisco. 

Contractor — Harold     Paige,     6651    0»k 
Grove    Ave.,    Oakland.  $26,484 


PACIFIC    CONSTRUCTOR 


IVHARF  &   WHARF-  REPAIRS 

(412)  SEVENTH  St.  Unit  Outer  Har- 
bor Terminal,  Oakland;  wharf  nin1 
wharf  ropnirs. 

:)wni'r— Clly  of  Oakland,  Orove  .Street 
Pier. 

Plans  by  Port  of  Oakland,  Grove  .St. 
Pier. 

fontractor— Ben  C.  Gerwick,  112  Mar- 
ket St.,  San  Francl.seo.  $r,4,ril.'i 


nONS 

(41S)  751  E  EIGHTH  ST.,  OAKLAND; 
roof    signs. 

Owner — Kalnler  Brcwlnp;  Co..  Prem- 
ises. 

Contractor  —  John    J.     Monrc     Co.,    S.'il 

'       Hobart  St.,   Oakland.  $2.0iiii 


,\DDITION 

-,414)       U75     hUh     AVE.,     OAKLAND: 

addition   on    roof. 
'>wner  and  Builder — Santa  Cruz  Pack- 
I       Ing   Co.,    1175   B7th    Ave.,   Oakland. 
\rchlteot— Not  Given.  $1000 


DWELLING 

'415)     2001    TIPKIN    RD.,    OAKLAND; 

one-story  5-room  dwelling, 
jwner — Geo.     Duckworth,     premises. 
\rchitect— F.   H.   Slocomlie,   131  Monte 
'      Cresta   Ave..   Oakland, 
'^"ontractor — A.  P.  Ander.'ion,  2024   22nd 
'       Ave..    Oakland.  $3700 


:)WELLING 

416)  NO.  681  APGAR  ST.,  OAKLAND 

Two-story   9-room   dwelling. 
Owner— J.    Merllno,    679   Apgar  Street, 

Oakland. 
\rchitect — Not    Given. 
:rontractor  —  Webb    &    Whalin,     2930 

22nd  Ave.,  Oakland.  $5940 


ALTERATIONS 

417)  NO.  561  THIRTY-EIGHTH  ST., 
OAKLAND.  Alterations  and  one- 
story  garage. 

Owner — Frederick  Lee,   Premises. 

Architect — Not    Given. 

'ontractor — Joe  Vila.  1207  Solano  Ave., 
Albany.  $2450 


DWELLING 

418)  NO.  116  THE  UPLANDS,  BER- 
KELEY.  Two-story  8-room  frame 
dwelling  and  garage. 

'iwner— M.  P.  Whitney.  154  Brook- 
side  Drive,    Berkeley. 

irchltect— W.  W.  Wursten,  260  Cali- 
fornia St.,  S«n  Francisco. 

Contractor — Emll  Person,  829  San 
Luis  Road.  Berkeley.  $9000 


)WELLING 

<19)  NO.  6501  LONGWALK  DRIVE. 
OAKLAND.  Two-story  five-room 
dwelling. 

)wner— Reliable  Homes,  Inc.,  1733 
Seminary  Ave.,   Oakland. 

irchltect— Chester  Treichel,  696  Cle- 
veland Ave.,   Oakland. 

"ontractor— Wm.   H.   Robson,   708  11th 

*      St..   Oakland.  $5000 


tBSIDENCE 

420)  NO.  10  THE  UPLANDS,  BER- 
KELEY. Three-story  20  -  room 
residence  and  garage. 

)wner— Bartlett  B.  Heard,  19  Ridge 
Road,  Berkeley. 

irchltect- W.  W.  Wurster.  260  Cali- 
fornia St.,    San  Francisco. 

Contractor  —  Walter  Sorensen,  2940 
Piedmont  Ave.,   Berkeley.-  $42,980 


)WELHNa 

421)  NO.  868  PARAMOUNT  ROAD. 
OAKLAND.  Two-story  eight-room 
dwelling. 

)wner— Forest  U.  Naylor.  415  Belle- 
vue  Ave..   Oakland. 

architect- W.  W.  Wurster,  260  Cali- 
fornia St.,  San  Francisco. 

'ontractor  —  Enoch  Tranmal,  483 
Crescent    St.,    Oakland.  $10,188 


DWELLING 

(422)  NO.  2941  SEVENTY  ■  FIFTH 
Ave..  OAKLAND.  Two-story  6- 
room    dwelling. 

Owner— Folko   Wallin.    2150    BOth   Ave., 

San    Francisco. 
Architect— Not    Given.  $5000 

DWELLING 

(423)  NO.     2759    E-TWENTY-THIRD 
.St..    OAKLAND.     One-story   6-room 

dwelling. 

Owner— H.  A.  Pleltner,  4021  E-14th 
St.,   Oakland. 

Architect — Not    Given. 

Contractor— Wm.  Watson,  4750  Mel- 
don   Ave..   Oakland.  $4850 


REPAIRS 

(424)     NO.    1443    ST.    CHARLES    ST., 

ALAMEDA.     Repalre  fire  damage 

to  frame  dwelling. 
Owner — Elizabeth   Hult.   Premises. 
Architect— Not   Given. 
Contractor — W.  K.  Van  Bokkelen,  354 

Hobart    St.,    Oakland.  $1000 


DWELLING 

(425)  NO.  433  LINCOLN  AVENUE. 
ALAMEDA.  One-story  five-room 
frame  stucco   and   rustle  dwelling. 

Owner — Dominco     Perino,     Premises. 

Architect — Not  Given. 

Contractor  —  Melrose  Builders,  1700 
47th   Ave.,    Oakland.  $2400 


DWELLING 

(426)  W  COCHRAN  AVE.  217  N  Ag- 
nes St..  OAKLAND.  Two-story 
6-room  dwelling. 

Owner  — •  Norman  R.  Chaput,  1140 
Channing  Way,  Berkeley. 

Architect — Not  Given. 

Contractor— F.  S.  Taylor,  P.  O.  Box 
95.   Fruitvale.  $4500 


DWELLING 

(427)  NO.  4131  LYMAN  RD.  OAK- 
LAND.     One-story    B-room    dwig. 

Owner— M.  E.  Randolph,  5121  Miles 
Ave..    Oakland. 

Architect — Not  Given. 

Contractor — Walter  Pressler,  1419  Ex- 
celsior Ave.,   Oakland.  $4000 


COMPRESSOR   HOUSE 

(42S)  FOOT  OR  FIFTH  AVENUE, 
OAKLAND.  One-story  steel  com- 
pressor house. 

Owner — General  Engineering  &  Dry 
Dock  Co.,    Premises. 

Architect — Not   Given. 

Contractor  —  Truscon  Steel  Co., 
Youngstown,   Ohio.  $3500 


ALTERATIONS 

(429)  NO.  3454  LAGUNA  AVENUE, 
OAKLAND.  Alterations  and  ad- 
dition. 

Owner — Ida    May    Kelley,    Premises. 

Archtect — Not   Given. 

Contractor— Whalin  Bros..  2942  23rd 
Ave.,    Oakland.  $1500 


DWELLING 

(430)     NO.    1825   SAN    LORENZO   ST.. 

BERKELEY.    One-story    six-room 

frame   dwelling  and  garage. 
Owner— S.    W.    Gibbs. 
Architect— Theo.    G.    Ruegg,    2068   All- 

ston  Way,    Berkeley. 
Contractor— J.    P.    Brass,    4050    Maple 

Ave.,    Oakland.  $5800 

"building  contracts 

SAN    FRANCISCO  COUNTY 


Unit       6150 


138     Tiny's 


ALTERATIONS 

(138)  NO.  437-439  POWETLL  STREET 
general  work  for  waffle  shop  and 
bar  room,  including  construction 
and  installation  of  fixtures  and 
other  alterations. 

Owner — Tiny's  Waffle  Shop,   Inc. 

Architect — Williams  &  Grimes  (Albert 
K.  Williams),  251  Post  St.,  San 
Francisco. 


Contractor    —    Unit   Bllt    Fixture   Co., 

963   Harrison  St.,   8.    F. 
Filed  Juno  26,  "35.  Dated  June  20,  '$5. 

When    'A    completed 26% 

When    ?s    completed 25% 

When    completed    - 25% 

90    dayi    after 25% 

TOTAL  COST.  $6160 
Bond,  none.  Limit,  August  17,  1935. 
Forfeit  none.  Plans  and  specifica- 
tions filed. 


BUILDING  CONTRACTS 

ALAMEDA 

COUNTY 

No 

.     Owner 

Contractor     Amt. 

40 

Busche 

Paige    26484 

No 

Owner 

Contractor    Amt. 

41 

Regents 

Ransoma        6202 

42 

Fredericks 

Holyoake       6509 

43 

American 

Schnoor     12196 

RESIDENCE 

(40)     NO.  77  BOWLING  DRIVE,  Oak- 
land.     All      work    for      two-story 
residence  and  garage. 
Owner — Grace   Busche,    359   Perry   St., 

Oakland. 
Architect  —  F.    Eugene     Barton,      522 

Grand  Ave..  Oakland. 
Contractor  —  Harold    L.    Paige,    5651 

Oak  Grove   St.,    Piedmont. 
Filed  June  20.  '35.     Dated  June  20.  '35. 
20th    of    each    month    labor    and 

materials   to   date   

Contractors  tired  fee  of  $1200 
payable  on  completion  and  pay- 
ment of  all  bills 

TOTAL  COST.  $26,484 
Bond.  none.  115  days.  Forfeit,  none. 
Plans  and   specifications   filed. 


TENNIS  COURTS 

(41)     UNIVERSITY  OF  CALIFORNLA 
Campus.      All    %vork    for    six    tenis 
courts. 
Owner — Regents  of  University  of  Cali- 
fornia,  Berkeley. 
Architect— Herbert  Foster,  U.  C.  Cam- 
pus, Berkeley. 
Contractor — Ransome   Co.,   4030   Hollls 

St.,  Emeryville. 
Filed  June  24,  '35.     Dated  June  4,  '35. 

On   1st  of  each  month 75% 

Usual   35    days Balance 

TOTAL  COST,  $6202.04 
Bonds,  (2)  $3500  labor  and  materials; 
$3500  performance.  Surety.  Paciflc 
Indemnity  Co.  Limit.  30  days.  For- 
feit. $25  per  day.  Plans  and  specifica- 
tions filed. 


RESIDENCE 

(42)     LOT    7    POR.    LOTS    6    AND    8 
Blk    B,    Hampton    Terrace,    Hay- 
wards.       All    work    for    two-story 
residence   and   garage. 
Owner — Edw.  C.   Fredericks. 
Architect — Miller  &  Warnecke,  Finan- 
cial  Center  BIdg.,    Oakland. 
Contractor— Arthur   Holyoake.    2839    E 

Ave.,    Hayward. 
Filed  June  24.  '35.     Dated  June  16.  '35. 

Frame  completed  $1627.00 

Brown   coated   1627.00 

When  completed  1627.00 

Usual    35    days.._ 1628.60 

TOTAL  COST,  $6509.50 
Bond,  none.  Limit.  75  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


EXACVATING.    ETC. 
(43)     POTTER   TR.\CT.    Berkeley.  All 
work  for  excavating  and  concret- 
ing. 
Owner — American    Forge   Co.,    25    Te- 
hama  St..    San  Francisco. 
Aicitehet  —  K.  Theill.  580  Market  St., 

San  Francisco. 
Contractor — Schnoor  Bros.,  6016  Clare- 

mont  Ave.,  Oakland. 
Filed  June  24.   '35.     Filed  May  27.   '34. 

On  10th  of  each  month „     75% 

Usual    35    days „ 25% 

TOTAL  COST.  $12,196 
Bond,  $12,196.  Surety,  Maryland  Casu- 
alty Co.  Limit,  forfeit,  none.  Plans 
and  speciflcatlons  filed. 
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NEWSINDEX 

For    convenier 
reports    in    this 
fied   as  follows: 

t    reference,    news 
section    are    classi- 

1. — Ap&rtmenls 
2. — Bond! 
3— Churches 
A. — Fattorles  and 
Wu-eNouus 

OtTices 
II. —  Ice   and    Cold 

Storage  Plants 
12. — Power    Plants 
13.— Public     Buildings, 

Fire     Houses    and 

5.— Flats 

6 — Garages  and   Ser 

Vict  Stationi 
7.— Federal    Build- 
ings, 
t.— Club   Bulldirv 
9.— Hosollals 
iO.— Hotels 

Jails 
14. — Residences 
15. — Schools 
IS.— Banks.  Stares  and 
17.— Theatrea 
18— Wharves   &    Docks 
19— Misc.    Const. 
20.— Misc.   Supplies  & 

1— 


APARTMENTS 


Contract  Awarded. 

REPAIR  APTS.  Cost,  $3000 

SAX  FRANCISCO.  No.  2245  Larkin 
Street. 

Repair   Hre   damage    to   apartments. 

Owner— Fred  J.   Clark,   Premises. 

Architect — Not   Given. 

Contractor— J.  B.  McSheehy,  137  Clif- 
ford Terr.nce.  San  Francisco. 


Contract  Awarded 

ALTERATIONS  Cost,   $3900 

SAN  FRANCISCO.       No.  1256     Eighth 

Avenue. 
Alterations  to  apartments. 
Owner— Ethel   Krantz,    1256    Sth    Ave., 

San  Francisco. 
Architect— C.  McNally,  257  Waller  St., 

San  Francisco. 
Contractor— C.  Lindberg,  1  Naylor  St., 

San  Francisco. 


June  25,   1935 

Contract  Awarded. 

ALTERATIONS  Cost,    $2625 

HEL.MoNT,  San  Mateo  Co.,  Cal.  El 
Camino  Real. 

Alterations  and  additions  to  apart- 
ments. 

Owner— Mucleus  Building  &  Loan  As- 
sociation. 

Architect— Not   Given. 

Contractor E.    Anderson,    Mariposa 

Ave.,   Mt.   View. 


Contract  Awarded 

^I'JI=Pvy^IO^'»  Cost.   $2,000 

.S.A.N     FRANCISCO     1205    Willard    Sf 
-Altijrations  to  apartments. 
Owner- Mrs.   E.    Mooy.   premises 
Architect— Not    Given. 
Contractor— Jack  Callaghan.    900  Clay- 
ton   Street. 


CHURCHES 


Contract  Awarded. 

v^t5£"c.^  '^°"'-    ^"''^-    «23,300 

NOKTH    SACRAMENTO,    Sacramento 

County,  Calif. 
One-story   reinforced   concrete   church 

(to  seat  400)  tile  roof,  gas  heating 

system,   etc. 
Owiier— Roman   Catholic   Archbishop. 
Architect  -  Harry  Devine,  California 

State  Life  Bldg.,  Sacramento. 
Contractor  _  Chas.    linger,    2426    7th 

•St..   Sacramento. 

Preparing    PianT         ~ 

COLUSa"-^^  ,  ^  ^ost,    $2,000 

<-OLIj.SA,    Colu.sa   Co.,   Calif 

Addition  to  .Sunday  School  at  Saint 
Stephens  Episcopal  Church  (add 
1  large  room  and  kitchen)  frame 
construction.  name 

Owner— Episcopal  i:  i  .»  h  o  n  r,f  Sac- 
ramento. 


.\rchitect — .\rnold   Constable,   5S0  Mii 
ket    St.,    San   Francisco. 
Bids   will    be  asked   about    July  15- 


Plans  Being  Figured — Bids  Close  July 
3rd,  2   P.   M. 

ALTERATIONS  Cost,   $3,000 

S.AN  FRANCISCO.  Sutter  and  Lyon 
Streets. 

.Alterations  to  two  1-story  frame  cot- 
tages for  church  of  St.  Cyprian 
Mission  (Colored)  new  front,  plas- 
ter exterior,  auditorium  to  seat 
100. 

Owner — Episcopal  Bishop  of  Califor- 
nia. 

Architect — Arnold  Constable.  5S0  Mar- 
ket  Street. 

4^-  FACTORIES  &  WARE- 
HOUSES 

Contract  Awarded, 

ALTERATIONS  Cost,   $2,750 

.ALAMED.A,     Alameda    Co.,    Cal.      Bu- 

ena  Vista  Ave.  near  Sherman  St. 
Alterations  to  warehouse   (offlce  space 

etc.) 
Owner — California  Packing   Corp.,    101 

California    St..    San    Francisco. 
Plans  by  Engineering  Dept.   of  Owner. 
Contractor — Monson   Bros.,    475   6th    St. 

San    Francisco. 


Low   Bidder. 

ALTERATIONS  Cost.  $5000 

SAN  FRANCISCO.     N  Folsora  St.   125 

E  Sixth  Street. 
Alterations  to  sheet  metal  shop. 
Owner— H.  D.  Stirm  &  H.  R.  Klenck, 

980  Folsom  St.,   San  Francisco. 
Architect — William    Henry    Rowe,    2044 

Bryant  St.,   San  Francisco. 
Low   Bidder— Clinton   Constr.    Co.,    923 

Folsom  St.,  San  Francisco. 


PLANS    BEING    PREPARED 

PHOENIX.  Ariz.- Gila  Meat  Co.: 
B.  D.  Reed,  president,  Fhoenix,  is 
having  plans  prepared  for  a  new 
packing  plant  to  be  erected  at  Sev- 
enth Ave.  and  Watkins  Rd.,  Phoenix, 
to  replace  the  plant  destroyed  by  fire 
May  1.  Improvements  will  include  a 
main  processing  building  and  two 
smoke  houses.  They  will  be  reinforc- 
ed concrete  structures  and  will  have 
refrigeration  equipment.  The  plans 
will   be   ready   for   bids   about   July   1. 


Contracts  Awarded. 

WINERY  Cont.  Price,  $44,093 

KINGSBURG,  Fresno  Co.,  Cal. 

One-story  reinforced  concrete  wine 
storage  building,  distillery,  fer- 
menting cellar  and  cement  fermen- 
ters. 

Owner — Muscat  Co-Operative  Winery 
Assn.   (C.  W.  Tremper,  President). 

Architect— E.  G.  Ernst,  9  W.  Cleve- 
land St.,   Stockton. 

Contractor — John  C.  Meyers.  Rt.  1, 
Box   439,    Slockton. 

Water  System — Wintroat  Pump  Co., 
Alhambra. 

Well  Boring — Herman  Nelson,  Kings- 
burg. 

Still  —  Oscar  Krenze  Co.,  612  Bryant 
St.,  San  Francisco. 


CONTRACT    AWARDED 

HUENEME,  Ventura  Co.,  Calif.— A, 
Schroeder,  300  G  St.,  Oxnard,  has 
been  awarded  a  contract  for  the  erec- 
tion of  a  new  lemon  packing  plant  in 
Hueneme  for  the  Oxnard  Citrus  As- 
sociation; J.  D.  McGrath,  president: 
E.  A.  Hooker,  manager.  The  building 
will  have  over  100,000  square  feet  of 
floor  apace  and  will  cost,  including 
equipment.  $200,000.  Contruction  will 
•tart  Sept.   1, 


Bids  Opened. 

ADDITION  Cost.    $ 

SAN  JOSE,   Santa  Clara  Co.,  Cal.  No. 

1777  Lafayette   St. 
One-    and    three-story    and    basement 
extension  to  present  plant   (GO.xlOu 
feet)   rustic  exterior,  etc. 
Owner — Walnut    Growers    Association. 

Premises. 
Engineer— William    Lotz,    35    W.    San 

Carlos   St.,    San   Jose. 
Low   Bidder— Frank   Neves,    S91    Har- 
rison  St.,    Santa   Clara. 
Complete   bids   follows.     All   bidders 
of  San  Jose   unless   otherwise   noted: 

Frank  Neves.   Santa  Clara $10,894 

Carl   N.    Swenson 12,274 

N.   J.   Nielsen 12.428 

Guy    M.    Latta 12^442 

Earl   Heple    12,748 

M.   W.   Reese   13,300 

Wm.    Caldwell    14^460 

J.    Newell    14|744 

Bids  held  under  advisement. 

FIRE   LOSS 

STOCKTON.  San  Joaquin  Co.,  Cal. 
—Fire  destroyed  the  Taylor  Milling 
Co..  located  on  West  Weber  Avenue, 
June  25.  Damage  estimatetl  at  $400,- 
000. 

lb  is  planned  to  rebuild  in  the  near 
future  and  further  details  will  be  an- 
nounced in   about  one  week. 

Contract   Awarded. 

BOTTLING  PLANT  Cost,   $15,000 

SACRAMENTO,    Sacramento  Co.,  Cal. 

Eleventh  and   Q   Sts!    (100x160  ft.) 
One-story  brick  bottling  plant. 
Owner  —  Golden    State    Soda    Works, 

1715  15th  St.,   Sacramento. 
Plans  by  J.  A.   Saunders. 
Contractor — J.  A.   Saunders,   1045  45tli 

St.,   Sacramento. 

5^^  FLATS  ~ 

To    Be    Done   By   Day's   Work. 
FLATS  Cost,   $10,000 

&AN    FRANCISCO.      W    Twenty-fiftli 

Ave.    254    N   Fulton   St. 
Two-story    and    basement    frame   and 

stucco  flats. 
Owner  and   Builder— T.   I.   Strand,   670 

Victoria   St.,    San   Francisco. 
Architect — Not  Given. 

Contract  Awarded 

ALTER.ATIONS  Cost.    $1,500 

SAN   FRANCISCO.     1333    Washineton. 
Alterations   to   flats. 
Owner — Mrs.    Claire    E.    Prentice. 
.Architect — Not    Given. 
Contractor — J.     A.     Tassi.    26.8    Jfarket 
Street. 


Contract  Awarded 

FLATS  Cost,   $10,184 

BURLINGAME,  San  Mateo  Co.,  Cal. 
Burlingame   Terrace. 

Two  -  story  and  basement  frame  and 
stucco  flats. 

Owner — Margaret    Carles. 

Architect — John  F.  Beuttler,  110  Sut- 
ter St.,  San  Francisco. 

Contractor— Thos.  N.  Gesso,  1201  A'an- 
couver    Ave.,    Burlingame. 


6— GARAGES    &    SERVICE 
STATIONS 

Bids    In — Under   Advisement. 

SERVICE   STATION  Cost.   $5,000 

BERKELEY,  Alameda  Co.,  Cal.  Ade- 
line and  Grove  Streets. 

Steel   service   station. 

Owner — Standard  Oil  Co.,  Financial 
Center    Bldg.,    OaJiland. 

Plans  by   Engineering  Dept.  of  Owner. 
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II 


aiDS  OPENED 

SAN     FHANCISCO— O.    Moneon,    475 
;th  SI  .  at   f2i:>~  «ul)mittcd  low   bid  <" 

)cpt.  of  ruhllc  WorkH  for  the  con- 
ilructlon  of  B  brick  garage  nt  San 
lose    and    Talmetto    Aves.      Completo 

>id8  follow: 

•>.  Monson  I24B7 

OeLuca    &    Son 2518 

(.  Harold  Johnson 2B57 

;.   L.    Wold 2787 

Fred  DuPuy  2797 

■•'.    C.    Amoroso    2998 

(.'rank  J.  Rellly 3171 

\I.    E.    Vukicevlch 3227 

\.  Nelson.   Inc 3398 

H.   a    Sllverberg 3B79 

Bids  held  under  advisement. 


'Ian»  Completed. 

iKRVlLIO    .-STATION  Cost.    $7,000 

iAN     KRANCISCO.       NK     Third     and 

Berry  Streets, 
"lass  A  service  station. 
?wner— Standard    Oil    Co.,    225    Bush, 
^lans  by  Engineering  Dept.  of  Owner. 


Planned. 

WILDING  Cost,    $ 

;ARMEL.    Monterey    Co.,    Cal.      NW 

Seventh  and  San  Carlos  Streets, 
s'l-w  autoniobilo  agency   building  and 

service  st.^tion. 
^wner — Fred    Leidig.    Carmel. 
Uchitect — Not  Given. 


Contract  Awarded 

■ERVICE    STATION  Cost,    $3,000 

.IVERMORE.    Alameda    Co.,    Calif. 

•teel  service  station. 

iwner — Standard    Oil    Co.,     Financial 

Center  Bldg.,    Oakland. 
Mans  by  Engineering  Dept.  of  Owner, 
ontractor — George   W.   An-derson.    211 

Hanover   Ave.,   Oakland. 


iub-Contracts  Awarded. 

;ERVICE   STATION  Cost,    $5000 

;AN  FRANCISCO.   SW  Silver  Avenue 

and   Mission   Street. 
me  -  story  steel   service   station   and 

rest  rooms. 
iwner — Sophie  Rosenblura. 
,essee — Richfield   Oil   Company. 
Mans  by  Engineering  Dept.  of  Lessee, 
'ontractor  —  Fred    J.     Early,    Jr.,    369 

Pine    Street. 
ilectric — CoUonan    Electric    Co.,    3201 

Misison   Street. 
'iumbinfl— Scott    Co.,   243   Minna    St. 
As  j)reviously    reported.    Steel    BHg. 
warded    to   G.    T.    Gettins,    830    Mar- 
et  St. 


iub-Contracts  Awarded. 

ERVICE    STATION  Cost,    $10,000 

AN  FRANCISCO.  Tenth  and  Mis- 
sion Streets. 

teel  service  station. 

iwner— nUion  Oil  Co..  220  Montgom- 
ery Street. 

Mans  by  Engineering  Dept.  of  Owner. 

'ontractor  —  Fred  J.  Early,  Jr.,  369 
Pine    Street. 

ixcavation — Sibley  Grading  &  Team- 
ing Co..    165   Landers   Street. 

ilectric — Collonan  Electric  Co.,  3201 
Mission    Street. 


>lan(  Completed.  / 

AN    FRANCISCO.      SW     Pacific    an\l 

Polk  Streets, 
ine-story  Class  C   service   station. 
)wner    —    General    Petroleum    Corp.. 

Pier   and    Ferry    Sts.,    Oakland. 
Mans  by  Engineering  Dept.  of  Owner. 

f—  FEDERAL  BUILDINGS 

:ONTRACT    AWARDED 

FORT  MASON.  Call.'.— Thor  Pacific 
'0..  739  Bryant  St..  at  $198.75.  1%  10 
lays,  awarded  contract  by  Quarter- 
naster  Supply  Officer.  San  Francisco 
ieneral  Depot,  Fort  Mason,  un^er  Or- 
ler  No.  928-35-286.  Req.  No.  CCC  311. 
.lemo  6767.  for  furnishing  one  elec- 
!ERV1CE   STATION  Cost.    $5,000 


trlca)  washing:  machine,  cylindrical 
type.  Inside  cylinder  not  less  than  2f>x 
24-ln.    long. 

Hurley  Machine  Co..  Chicago.  III., 
at  $197.50  delivered  at  Fort  Mason, 
submitted    the    only   other    bid. 


Bid    Opening    Date    Postponed    Until 

July  24,  1   P.  M. 
POST    OFFICE  Cost.    $63,200 

SOUTfl   PASADENA.   Los  Angeles  Co. 
One-story    U.   S.   post   ofHce   building. 
Owner — United    State   Government. 
Plans    by    the    Supervising    Architect. 
Treasury   Dept.,   Washington,   D.C. 

Plans  and  specifications  may  be  ob- 
talend  from  above  office.  No  deposit 
required    for   one  set. 

On  previous  bid  opening  lowest  bid 
was  submitted  by  L.  F.  Dow  Co.,  Los 
Angeles. 


BIDS    REJECTED 

PAWTELLE.  Los  Angeles  Co..  Cal. 
—  Veterans'  Administration  rejected 
all  bids  received  May  21  for  furnish- 
ing and  Installing  metal  cubicle  par- 
titions in  Bldgs.  Nos.  162  and  164  at 
the  Veterans'  Administration  Facility 
Sawtelle;  Project  No.  992.  A.  J.  Bay- 
er Co.  submitted  the  low  bid  at  $6.- 
990. 


Bids    Wanted— To    Close    July  25,    1:00 

P.   M. 

MINT  Cost.    $1,225,000 

SAN    FRANCISCO.      Duboce    Avenue, 

Herman.    Buchanan    and    Webster 

Streets. 

juiiu    8ja.iouo.5    paojojuisj    .{jojs-.ino^^ 

(may  have  granite  base). 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept..   Washington.  D.  C. 
Plans  and  specifications  may  be  ob- 
tained  from   above  office. 


Bids  Wanted— To   Close  July  29. 

POST   OFFICE  Cost,    $137,000 

FLAGSTAFF,    Arizona. 

Three-story  an-d   basement  Post  Office 

building  (80x83  feat). 
Owner — United  States  Government. 
Plans  by  Supervising  Architect  of  the 

Treasury  Dept.,   Washington,    D.C. 


CONTRACT   AWARDED 

PENDLETON,    Ore.— L.   J.   McAtee, 

I'endleton,  at  $3881  awarded  contract 
by  Treasury  Department  for  interior 
painting  of  the  U.  S.  Post  Office  at 
Pendleton. 


BIDS    WANTED 

DENVER.  Colo.— Until  July  22.  1  P. 
M.,  bids  will  be  received  by  Treasury 
Department,  Procurement  Division. 
Public  Works  Branch,  Washington. 
D.  C  for  extending  and  remodeling 
steel  vault  entrances  of  the  United 
States  Mint  at  Denver.  Plans  may  be 
obtained  by  general  contractors  from 
the  Treasury  Department  in  Wash- 
ington;  no   deposit  required. 


BID    OPENING    DATE    POSTPONED 

PORTLAND.  Ore.  —  Until  July  16, 
2;30  P.  M.  (date  postponed  from  June 
4)  bids  will  be  received  by  the  Vet- 
erans' Administration.  Arlington  Bldg. 
Washington.  D.  C  for  constructing 
alterations  to  elevator  In  Building  No. 
4  at  the  Veterans  Administration  Fa- 
cility  at   Portland. 


BUILDING  MATERIALS  APPROVED 
SAN  MATEO.  Caiif. — Treasury  De- 
partment approved  following  building 
materials  for  the  construction  of  the 
U.  S.  Post  Office  at  San  Mateo.  Frank 
J.  Reilly,  6350  Fulton  St..  San  Fran- 
cisco,  general   contractor: 

Plumbing  fixtures.  Standard  Sani- 
tary Mfg.  Co.:  electric  water  coolers 
and  drinking  fountains.  Halsey-Tay- 
lor  Co. ;  indirect  water  heater.  Amer- 
ican Radiator  Co.;  water  supply  pipe. 
Republic  Steel  Corp.;  nonconducting 
covering   for    plumbing.    Carey    Asbes- 


tos Co.;  boilers.  Ideal-American  Ra- 
diator Co.;  tube  and  wall  ra/llators. 
American  Radiator  Co.;  nonconduct- 
ing covering  for  heating,  Carey  As- 
bestos Co.;  angle  radiator  valves,  Mil- 
waukee Valve  Co.;  air  vaU'cs  for  ra- 
diators and  air  valves  for  ends  of 
steam  mains.  American  Radiator  Co.; 
lomblnatlon  oil  and  gas  burner,  S. 
T.  Johnson  Co.;  water  softener,  Pcr- 
mutlt  <'o.;  lighting  distribution  panel 
and  lighting  service  entrance  switch. 
Bull  Dog  Electric  Products  Co.;  rub- 
ber-covered wire.  Circle  Flexible  Con- 
duit Co.;  receptacles  and  flush  switch- 
es. Arrow  Co.;  pendant  switches. 
Pass  &  Seymour;  glassware.  Gill  Glass 
Co.  and  Moe  -  Bridges  Co.;  lighting 
fixtures,   Perfecllte  Co. 


SUB-BIDS   WANTED. 

SAN  PEDRO,  Los  Angeles  Co..  Cal. 
—A.  A.  Thomas.  IT.  S.  Fidelity  and 
Guarantee  Co.,  340  Pine  Street,  San 
Francisco,  desires  sub  -  bids  on  all 
portions  of  the  work  for  the  con- 
struction of  the  U.  S.  post  office 
building  at  San  Pedro,  for  which  bids 
will  be  opened  on  July  5.  1  P.  M..  In 
Washington.  D.   C. 


BUILDING  MATERIALS  APPROVED 
SAN  FRANCISCO.  —  Treasury  De- 
partment has  approved  the  following 
building  materials  for  construction  of 
the  plague  laboratory  in  San  Fran- 
cisco M.  E.  Vukicevlch,  general  con- 
tractor: 

Nonconducting  covering  for  heat- 
ing and  plumbing.  Plant  Rubber  and 
Asbestos  W'ks;  angle  radiator  valves 
Hoffman  Specialty  Co.;  lighting  dis- 
tribution panel.  Meyer  Safety  Switch 
Co.;  rubber  -  covered  wire.  Collyer 
Wire  Mfg.  Co.;  flush  switches.  Bryant 
Electric   Mfg.   Co. 


BIDS   OPENED 

SAN  FRANCISCO  —  LIndgren  & 
Swlnerton.  225  Bush  St.,  at  $10,650 
submitted  low  bid  to  Custodian,  U. 
S.  Post  Office.  San  Francisco,  for  re- 
modeling the  granite  base  at  the 
Post  Office  Building,  Seventh  and 
Mission  Streets.  Complete  bids  fol- 
low: 

LIndgren    &    Swlnerton $10,650 

Barrett    &    Hllp _ „_  10,797 

Frank    J.    Reilly _ 11.171 

Thomas    M.    Jones 11,293 

Nick    Hemmlnga    „ 11.300 

C;allfornia  Cut  Stone  &  Granite 

Company     13,250 

Bids  referred  to  Washington  for 
award. 


Bid    Opening      Date    Postponed      Until 

July  24,  1   P.  M. 
POST    OFFICE  Cost,    $568,840 

SAN    PEDRO,    Los   Angeles   Co.,    Cal. 
Beacon  St.,  met.  8th  and  9th  Stts. 
Three-story    and    basement    Class    A 
Post  Office  building   (250x100  feet) 
to  house  Post  Office.  Customs  De- 
partment,  immigration  and  public 
health    service,    shipping    commis- 
sion and  hydrographlc  offices. 
Owner — United  States  Government. 
Architect — Gordon    B.    Kaufmann,    610 
Union    Bank    Bldg..    Los    Angeles, 
and  W.  Horace  Austin.  532  Chest- 
nut Ave.,  Long  Beach. 
Plans  and  specifications  may  be  ob- 
tained from  above  office. 

Date  was  previously  set  for  July  5. 
1  P.  M. 


Bids   Wanted— To    Close   July  30,    1:00 
P.   M. 

POST    OFFICE  Cost.    $67.00u 

TRACT.   San   Joaquin   Co.,   Cal. 
U.    S.    Post   Office. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect.  Treas- 
ury  Dept..    Washington,    D.    C. 
Plans   and  speclfiations  may  be  ob- 
tained from  above  office. 
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8—       CLUB  BUILDINGS 

Sub-Contracts   Awarded. 

CLUBHOUSE  Cot.1.    $35,000 

SAN  FRANCISCO.  E  Buchanan  St. 
100  S  Geary  Street. 

Two-story  and  basement  frame  and 
stucco  clubhouse  (tile  and  com- 
position Tooflng,  steam  Jieatlng 
system,  wood  and  linoleum  floors, 
gymnasium  to  have  hardwood 
floors,  etc.)  provision  made  to  add 
swimming  pool  at  later  date. 

Owner — Japanese  Y.  M.  C.  A. 

Architect— Fred  H.  Meyer,  525  Mar- 
ket St.,   San  Francisco. 

Contractor — Geo.  Wagner,  181  South 
Park,   San  Francisco. 

Plumbing  and  Heating— Jas.  Pinker- 
ton.    927   Howard   Street. 

Electric— Decker  Electric  Co.,  538  Bry- 
ant  Street. 

Lumber — J.  H.  McCallum,  Bryant  and 
Oakgrove   Streets. 


HOSPITALS 


June  21.  1935 

Plans  Being  Revised. 

WARD  ADDITION  Cost,  $20,000 

SALINAS,  Monterey  Co..  Cal.  County 
Hospital. 

One-story  frame  and  stucco  tubercu- 
losis ward  addition  at  the  County 
Hospital  (22  bed  unit),  composi- 
tion roof,  wood  floors,  steam  heat- 
ing system  to  connect  to  central 
heating  plant,   etc. 

Owner — County  of  Monterey. 

Architect — Charles    Butner.    61    Maple 
St.,  Salinas. 
New    bids    will    be    asked    in    about 

thirty  days. 
On  previous  bid  opening  lowest  bid 

was  submitted  by  Coolidge  &  Hughes, 

Salinas,   at  $20,380. 


CONTRACT    AWARDED 

SAN  FRANCISCO.  —  R.  S.  Silver- 
berg,  405  Montgomery  St..  at  $163. .'.0 
awarded  contract  by  Treasury  De- 
partment for  installing  flashing  win- 
dows, waterproofing,  otc,  on  the  we.^t 
enclosed  portico  of  nurses'  tiuarter-p 
at  the  Marine  Hospital,  14th  Avenue 
and  Lake   St. 


BIDS   OPENED 

C.\MARILLO,  Ventura  Co..  Calif.— 
C.  C.  Moore  &  Co.,  450  Mission  St.. 
San  Francisco,  at  $9.2G7  submitted 
low  bid  to  the  Department  of  rublir 
Works,  Sacramento,  for  furnlshinK 
and  installing  water  softeners  in  boil- 
er plant  building  at  the  Camarllln 
State  Hospital. 

Complete  bids   follow: 

C.   C.    Moore   &   Co..   S.    F $  9,2fi7 

Paddock  Engr.  Co.,   L.   A 9,S7.T 

A.    LoPre.st,    San    Franci.sco lO.lOO 

Permutit    Co.,    Los    Angeles 10. lo.-, 

California   Filter    Co.,    S.    F 11.194 

Bids    held    under    advisement. 


Plans  Being  Completed. 

HOSPITAL  Cost     $60,000 

NEVADA   CITY,   Nevada  Co..   Cal. 

Men's  ward  to  accommodate  22  and 
women's  building  to  accommodate 
40;  concrete  walls,  tile  roof,  steam 
heating  system,  steel  sash,  wood 
and  linoleum   floors,   etc. 

Owner — County  of  Nevada. 

Architect  —  George    Sellon,    California 

State    Life   BIdg.,    Sacramento. 

Final  plans  will  be  submitted  to  the 

Board    of    Supervisors    on    July   2    for 

approval. 
Labor  will  probably  be  furnished  bv 

the  9ERA. 


Preparing  Working   Drawings. 
ADDITION  Cost,    $32,000 

AUBURN,  Placer  Co.,  Cal. 
One-story    reinforced    concrete    ward 
addition    to    county    hospital    (80- 


bed    ward);     composition    roofing, 
steel  sash,   steam   heatiijg  system. 

Owner — County   of   Placer. 

Architect  —   W.    E.    Coft'man,    Forum 
Bldg.,  Sacramento. 
Bids  will   be  asked   shortly. 


Plans  Being  Prepared. 

I.MF'R()\-E    HOSPITAL  $72,000 

S.\LINAS,  Monterey  Co.,  Cal.  County 
Hospital. 

One-story  frame  and  stucco  tubercu- 
losis ward  addition  (22  bed  unit) 
barracks  building  to  accommo- 
date 50;  20,000  gallon  steel  tower; 
new  well,  etc;  buildings  will  have 
composition  roof,  wood  fioors, 
steam  heating  system  to  connect 
to   main   plant,   etc. 

Owner — County  of  Monterey. 

Architect — Chas.  Butner.  51  Maple  St. 
Salinas. 
Application    filed    with    PWA    for    a 

grant    to   assist    financing   work. 


Preparing    Preliminary    Plans. 

HOSPITAL  Cost,    $100,000 

RED    BLUFF,    Tehama    Co.,   Calif. 

One-  and  two-story  reinforced  con- 
crete hospital   (100   beds). 

Owner — County   of   Tehama. 

Architect — W.  E.  Coffman,  Forum 
Bldg.,    Sacramento. 
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HOTELS 


Contract  Awarded. 

ALTERATIONS  Cost.  $1500 

SAN   FRANCISCO.      No.   429   Bush  St. 

Alterations  to  hotel. 

Owner — The  Lurie  Co.,  333  Montgom- 
ery St.,  S'an  Francisco. 

Architect — Not   Given. 

Contractor — Paul  K.  Jones,  666  Mis- 
sion St..  San  Francisco. 


Construction   Postponed    Indefinitely. 

ALTERATIONS,   ETC.  Cost.    $8,000 

SANTA  CRUZ,  Santa  Cruz  Co.,  Calif. 
131   Pacific  Avenue. 

.^Iterations  to  hotel  (new  cocktail 
lounge  in  patio)  new  bar,  plumb- 
ing, heating,  wiring,  plastering, 
mirrors,   etc.;    Spanish  style. 

Owner — Palamar    Hotel    Company. 

Architect — S.  Heiman.  605  Market  St., 
San  Francisco. 


13—  PUBUC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

Preliminary    Plans    Prepared, 

MEMORIAL    BLDG.  Cost,    $25,000 

TUOLUMNE,    Tuolumne   Co.,   Calif. 
One-story   brick   and    concrete    memo- 
rial    building     (composition     roof, 
probably    electric    heat,    etc.) 
Owner — County    of     Tuolumne. 
Architect— Frank    V.    Mayo,     108    East 
Miner   St.,    Stockton. 
Application   has   been   filed   with   the 
PWA   for  funds   to   finance    the    proj- 
ect. • 


Planned 

LIBRARY  Cost.    $30,000 

CHICO,    Butte    Co.,    Calif. 
New    library   building. 
Owner— City  of  Chico. 
.Architect— Not    Given. 

Application    will    be    filed    with    the 
PWA  for  funds  to  finance  the  project. 


Contracts   Awarded. 

ADDITION  Cost,    $30,000 

ROSEVILLE,    Placer  Co.,    Calif. 

Alterations  and  additions  to  City  Hall 
(concrete  new  wing  and  remodel 
present   building). 

Owner— City   of   Ro.seville. 

Architect— Chas.  F.  Dean,  California 
.State   Life    Bldg.,    Sacramento. 

-Mgr.  of  Const.— C.  W.  Wilke.  Rose- 
vlUe. 

Sheet  Metal— Prank  C.  Ahl,  2116  "P" 
St.,    Sacramento,    $329. 

Building  Paper  and  Insulation— Dia- 
mond   Match   Co.,    Rosevllle   $455.63 


Lath    and    Plaster— Sterling    Lbr.   Co., 

RosGville,    $1,573.49. 
Vault     Door — Hermann    Safe    Co.,    200 

Howard    St.,    San    Francisco,    $736. 
Mill    Work— O.    A.    McAlpin,    Rosevllle, 

$1,456. 
Ornamental     Iron — Ailing     Iron     Com- 
pany,  5th  and  X  Sts.,   Sacramento  ' 

$566. 
Tile   Work— H.   B.    Fisher,    $89. 
Finish     Hardware — Sterling    Lbr.    Co.,  i 

Roseville,    $449.10. 
Heating — Crane   &  Co.,   San  Francisco 

$1,649.84. 
Painting — Wolf   and    Royer,    Rosevllle, 

$163.75. 
Composition    Roofing — Wolf    &    Royer, 

Roseville,    $128.81. 
Tije    Roofing — W.    J.     Anderson,    3825' 

Army   St.,   San   Francisco.    $85. 
Following     bids    were    rejected    and  i 
materials    will    be    purcliased     in    the  i 
open  market: 

Plumbing,  electrical  materials  and  v 
linoleum. 

Bids  on  blinds  and  sh.ades  were  re-  t 
Jected  but  no  order  issued  to  buy  In  \ 
the   open   market. 


Planned. 

ADDITION  Cost,   $18,000 

WOODLAND,    Yolo  Co..    Cal. 
Addition  to  City  Hall  (frame  &  stucco 

construction). 
Owner — City   of  Woodland. 
.\rcihtect — Chas.    F.    Dean,    California 

State  Life  Bldg.,  Sacramento. 
Application    will    be    filed    with    the 
SERA   to    furnish    labor   for   the   pro- 
posed work. 


CONTRACT    AWARDED 

SAN  FRANCISCO— American  Bldg.  ,_ 
.Maintenance  Co.,  467  O'Farrell  Street  i, 
at  $2,698  awarded  contract  by  the  De-  6 
partment  of  Public  Works,  City  Hall,  I' 
tor  exterior  and  interior  painting  at 
the    Public    Library. 

Complete  bids  published  June  20. 

Preparing    Prelimtnary    Plans,  '■ 

COURTHOUSE  Cost,    $300,000  li 

S.'^LINAS,    Monterey    Co.,    Calif.     Site  t 

to    be    Selected. 
New  County  Courthouse.  | 

Owner — County  of  Monterey. 
Architect— Chas.   Butner,  51  Maple  St..  : 

Salinas,  and  Robert  Stanton,  Car- 

mel. 
Application  will    be   filed  with  PW.^ 
for   funds    to    finance    the   project.     If 
."ipproved,    a    bond    election    will   prob- 
■ibly   be   he'd   .\ugust   13. 


BID    OPENING    POSTPONED 

BERKELEY,  Alameda  Co.,  Calif.— 
Until  July  5,  11  A.  M..  (date  postpon- 
ed from  June  27,  previously  reported' 
bids  will  be  received  by  the  Regents 
of  the  University  of  California  for  an 
installation  of  library  stacks  and  floor- 
ing on  part  of  the  eighth  tier,  south- 
west block  of  stacks  at  the  University 
Library.  University  of  California,  Ber- 
keley 

Plans  and  specifications  may  be  ob- 
tained from  Cashier's  Window  No.  1. 
California  Hall,  University  of  Califor- 
nia,   Berkeley,    upon  deposit    of  $10.00. 


CONTRACT    AWARDED 

SAN  FR.\NCISCO.— J.  W.  Bender 
Roofing  Co.,  1999  Bryant  Street,  at 
$488  awarded  contract  by  Department 
of  Public  Works  for  repairing  roof 
of  the  public  library.  Civic   Center. 


CONTRACT    AWARDED 

OAKLAND,  Cal.  —  Johns-Manvllle 
Co.,  159  New  Montgomery  St.,  San 
Francisco,  at  $1845  awarded  contract 
by  the  Oakland  City  Council,  W.  D. 
Chappell,  City  Clerk,  for  furnishing 
and  installing  acoustical  material  In 
operating  room  for  Fire  Alarm  Cen- 
tral Station.  Complete  bids  follow: 
Johns-Manville  Co.,  9an  Francisco. 
$1845. 
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Woatcrn    Aabontos      Co.,    San      Fran- 

cIhco,    tlOGO. 
M.   L.  Cramer,   Sail   Francisco,   J2045. 
Joncii  Bros.,   Asbestos  Co.,   San   Friin- 
(       Cisco   (bid   llleRnI),   $1129. 


'Planned. 

AUDITK^N  fost,    .$220,000 

STOCKTON.    San    Ji.:ii|iiln    Co.,   Ciilil. 
rivr-story    n*Iltlon    to    county    I'oiirt- 

house    (new   Jail,    h.nll   of    rocords. 

kitchen,    new   steam   lientlnR   plant 

In   basement,   etc.) 
Owner — County  of   San  Juaquln. 
Architect— .1.    U.   Clowdsley,    ExchiinRe 

Bldf,'.,   Ptockton. 
Propo.sed   building  Is   In  a  very  j)re- 
llmlnary   st.aRo    and    con.structlon    will 
(irobalily  not   KO   ahcaO   for  at   lea.st  a 
tear. 


'plans    Completed. 

LIBRARY  Co.sl,    $U),UUO 

i:HICO,    Butte    Co.,    Calif. 

One-story    reinforced   concrete   library 

:        (tile  roof,  steel  sash,  etc.) 

Ownv— City  of  Chlco. 

Architect — Chester    Cole,    Chico. 

Application   will   be  filed   with    I'VVA 
for  funds  to   finance   project. 


Preparing    Working    Drawinjs. 

.MEMORIAIi    BT.lx:.  Cost.    ?25,0U0 

rUOLUMNE,    Tdolunmu   Co.,  Calif. 

?nc  -  story  brick  and  c.mcrete  memo- 
rial bidg.  (composition  roof,  prob- 
ably  electric  heat,  etc.) 

,Dwner— County   of   Tuolumne. 

Architect— Frank    V.    Mayo,    108    East 
Miner  St.,   Stockton. 
Application   filed  with   the   PWA   for 

unds  to  finance   project. 


CONTRACT    AWARDED 

SAN  CJUENTIN,  Marin  Co.,  Cal.— 
H.  P.  Fischer  Tile  &  Marble  Co.,  1219 
I  St.,  Sacramento,  at  $888  awarded 
■ontract  by  Department  of  Public 
Works,  tor  tile  work  at  the  State  Pen- 
itentiary,  San   Quentin. 


RESIDENCES 


Contract  Awarded. 

liBSIDENCE  Cost,    $6000 

lAKLAND.  Alameda  Co.,  Cal.  No. 
6501   Longwalk  Drive. 

Two-story  frame  and  stucco  residence 

I       (5  rooms). 

Owner  —  Reliable    Homes,    Inc.,    1733 

!       Seminary  Ave.,  Oakland. 

Architect— Chester  Treichel,  696  Cle- 
veland Ave.,   Oakland. 

Contractor— W.  H.  Robson  708  11th 
St.,    Oakland. 


Plans   Being   Completed. 

RESIDENCE  Cost,    $ 

HILLSBOROUGH,    San    Mateo   County 

Calif.    Black  Mountain  Road. 
Two  -  story  and  basement  frame  and 
'       stucco   residence   (U   rooms   and   4 
[       baths)  French  Manor  type,  shingle 
roof,    gas    heating    system,    hard- 
wood   floors,    canvas    walls,    wood 
sash,   tile  baths,   etc. 
Owner — Withheld. 

Architect— Leo    Sharps,    14  7  7    Burlin- 
game   Ave.,    Burlingame. 
Bids  will  be  asked  about  July   1. 


Contract  Awarded 

ALTERATIONS  Cost.    .?3.0fin 

OAKLAND,  Alameda  Co.,  Calif.  601 
3Sth    Street. 

Alterations  to  residence  and  1 -story 
garage. 

Owner — Frederick    Lee,    premises. 

Architect — Not    Given. 

Contractor— Joe  Villa.  1207  Solano  Av- 
enue.  Albany. 

Preparing    Preliminary    Plans. 

RESIDENCE  Cost.    $ 

HILLSBOROUGH.   San    Mateo  County 

Calif.     Las    Canada   Road. 
Two-story  residence  (siding  and  brick 

exterior,    probably  .ihake   roof,   gas 


hot  ,-ilr  he.'iting  system,  hardwood 
doors,   tllo   baths,  wooti   sanh,  etc.) 

Owner— VVlthheM. 

Architect — Leo  Sharps,  1  4  7  7  Burlln- 
eamo    Ave.,    Burlingame. 


Plans    Being    Figured — Bids   Close    July 
Ist. 

UESIDENCIG  Cos!,    $ 

lULI^SHOROUCH,    San    ,\fatco  County 

Calif. 
Two  -  story  and  basement  frame  and 
brick  veneer  residence  (10  rooms, 
S  l>ath.«)  Monterey-Colonial  type, 
shake  roof,  gas  heating  system, 
wood  sash,  hardwood  floors,  tile 
baths,  etc. 
Owner— Withheld. 

Architect— Leo   Sharps,    14  77   Burlin- 
game   Ave.,    Burlingame. 
Following  will  submit   bids: 
t^scar  Cavanagh,  432  Occidental  Av- 
enue,  San   Mateo. 

LengfeW    &    Olund,    220    Third   Ave., 
.'^.an  Mateo. 

Carl  Bcsselt.   820  Walnut  Ave.,   Bur- 
lingame. • 


Plans   Being   Figured — Bids  Close  July 
11,    6    P,    M. 

RESIDENCTE  Cost.    $ 

PIEDMONT,   Alameda  Co.,   Cal. 
Two-story    frame    residence    (Califor- 
nia   Colonial    style)    2    rooms    and 
4    baths;    cedar    shingle    roof,    gas 
hot  air  heating  system,  hardwoood 
floors,    tile   baths,   wood  sash,    etc. 
Owner — Wallace  E.  Breuner. 
Architect— W.    W.   Wurster,    260   Cali- 
fornia St.,  San  Francisco. 
Bids  are  being  received  from  a  se- 
lected  list   of   contractors   only. 


Plans   Being  Completed. 

RESIDENCE  Cost.    $4000 

SAN  FRANCISCO.  Twenty-eighth 
Street  near  Noe. 

One-story  and  basement  frame  and 
stucco  residence  (5  rooms)  tile 
and  composition  roofing,  gas 
heating  system,  canvas  walls,  tile 
bath,  hardwood  floors,  wood  sash, 
etc. 

Owner  and  Builder — Gust.  L.  Peter- 
son, 4386  26th  St.,  San  Francisco. 

Architect— D.   E.   Jaekle,    126  Post  St. 
San    Francisco. 
Sub-bids  will  be  taken  within  a  few 

days. 


Sub-Contracts  Awarded.    , 

RESIDENCE  Cost.    $20,000 

SAN  FRANCISCO.  Lansdale  Avenue, 
Sherwood  Forest  Tract. 

Two  -  story  and  basement  frame  and 
stucco  residence  (ten  room.s)  tile 
roof,  oil  heating  system,  hardwonj 
floors,    tile    baths,    etc. 

Owner — Albert  M.    Vollmcr, 

Architect — M  i  1  1  e  r  and  Pflueger.  .iSn 
Market  Street. 

rontractor — G.  P.  W.  Jensen.  320  Mar- 
ket Street. 

Plumbing— Scott  Co..   243   Minna   St. 

Furnace — Howe  Furnace  Co.,  2222 
Bush   Street. 

Reinforcing    Steel — W.     S.     Wetenhnll. 
17th    and    Wisconsin    Streets. 
As  previously  reported,  concrete  and 

grading    awarded    to    Louis    Sartorio. 

2627  Lombard    Street. 

Contract  Awarded. 

RESIDENCE  Cost     $5434 

SAUSALITO,    Marin   Co.,    Cal. 
Two-story    and    basement    frame    and 

stucco  residence. 
Owner — Joseph  Wright,  Sausallto. 
Architect— Carl   Geiltuss,    1095   Market 

St.,  San  Francisco. 
Contractor  —  Albert   W.    Tcather,    403 

Cazaneau   St.,    Sausalito. 


Contract  Awarded 

RESIDENCE  Cost,    $3,700 

OAKLAND.   2001    Tiffin   Road. 
One-story   B-room    residence. 
Owner— George    Duckworth.    2001    Tif- 
fin Road.   Oakland. 


Architect— F.   H.   Blocombe.   131   Monte 

t-'msta   Ave.,    r)aklnnd. 
Contractor— A.   F.  Anderson,  2024  22nd 

Ave,    Oakland.  ■ 


Contract  To  Be  Awarded. 

RESIDENCE  (;o»t.   $10,000 

PIEDMONT,   Alameda   Co..   Calif.   Sea 

View    Avi'nue. 
Two  -   story  and   basement    frame  and 

stu<:o    resldince    (7    rooms). 
Owner— A.    Edwards. 
Architect— WllllamH    and    Wastell.    37* 

17th   St..   Oakland. 
Contractor — H.   K.  Henderson,   20   Avi» 

Road,    Berkeley. 


Contract  Awarded 

RESIDENCE  Cost,    $6,O0ip 

OAKLAND.    Alameda    Co.,    Calif.     681 

Apgar  Street. 
Two-story  frame  and  stucco  residence 

(9   rooms). 
Owner — J.    Merllnn.    079   Apgar   Street. 

Oakland. 
Architect — Not    Given. 
Contractor — Webb    and    Wbalin,    2930 

22nd  Ave.,  Oakland.  , 


Contract    Awarded. 

ALTERNATIONS  Cost,    $4,000 

SAN    FRANCISCO.     S    Francisco   93    E 

Rroderick   .Street. 
Alterations   to  residence. 
Owner — Mrs.    M.    Stone.    Premises. 
Architect — Not   Given. 
Contractor — Sbarboro    and    Jorgensen. 

2225  North   Point  St.  I 


Sub-Contract  /warded. 

RESIDENCE  Cost,    $757* 

ATHERTON,    San     Mateo   Co.,     Calif. 

Selby  Tract. 
Two-story  frame  and  stucco  residence. 
Owner  —  Henry   E.   Keyes,   950   Fifth 

Ave.,  San  Mateo. 
Architect — Not  Given. 
Contractor— J.  H.   ijtedman.   151  Santa 

Rita  St.,   Palo  Alto. 
Roofing  —  Marshall   Shingle   Co.,    3729 

Telegraph  Ave.,   Oakland. 
Plumbing— Ural  Williams,  Palo  Alto. 
Heating  and  Sheet  Metal— Geo.  Mead. 

Mayfield. 
Tile    Work— Palo   Alto    Tile   Co.,    Palo 

Alto. 
Concrete— B.   C.   Hooker,    Palo   Alto. 
Steel  Sash— M.  Arthur,   Palo  Alto. 
Hardwood     Floors  —  H.    L.    Heilburg, 

Redwood'  City. 
Lumber  —  Merner    Lumber   Co.,    Palo 

Alto. 
Grading— Nels  Johnson,  Palo  Alto. 
Foundation— B.   C.   Hooker,   Palo  Alto. 


Contract  Awarded. 

RESIDENCES  Cost,    $4000    each 

SAN  RAFAEL.  Marin  Co.,  Cal.  Mar- 
inita   Park. 

Two  one-story  frame  and  stucco  resi- 
dences. 

Owner — Jacob  Albert.   San  Rafael. 

Architect — Not   Given. 

Contractor  —  Leibert  &  Trobock,  Al- 
bert BIdg.,  San  Rafael. 


Contract  Awarded. 

ALTERATIONS  Cost.    $10,000 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
713  Santa  Ynez  Ave.  (Campus  of 
Stanford    University). 

Alterations  to   sorority    house. 

Owner — Gamma    Phi  Beta. 

.Architect — Not  Given 

Contractor— E.  J.  Schmaling.  S63  Mel- 
ville Ave.,   Palo   Alto. 


Contract  Awarded. 

RESIDENCE  Cost,    $5,000 

ALAMEDA.    Alameda    Co.,   Calif.     971 

Pearl    Street. 
Two-story  frame  and  stucco  residence 

(six   rooms). 
Owner— H.  J.   Kihn,   1407  Page   Street. 

Alameda. 
Architect — Not  Given. 
Contractor— P.    Royal    Haulman,    1242 

Broadway.    Alameda. 
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Contract  Awarded. 

RESIDENCE  COBt.    $2,500 

WOODSIDE.     San     Malco     Co..     C.-\lif. 

Canada   Road. 
One-story   frame    residence. 
Owner — F.   Romero.  1681  B  .St.,  Wood- 

slde. 
Architect — Not  Given. 
Contractor — R.     D.    Squlre.s.    San     B'>- 

nlto  Ave.,   Atherton. 

Plans   Being   Completed. 
RESIDENCE  Cost,   $6,500 

OAKLAND.   Alameda  Co..  Cal.  Clare- 

mont    Pines. 
Fwo-storj'  frame  and  /itucco  residence 
Owner — Frank   Dutra. 
Architect — Ray    Keefer,     770    Wesley. 

Oakland. 


Contract   Awarded. 

RESIDENCE  Co.st.    $9,000 

SAN    FRANCISCO.     San    Pablo   Street 

near    Terba   Bueiia    Avenue. 
Two-story  frame  and  stucco  residence 

(7    rooms    and    2    baths)    tile   roof. 

Bas  hot   air  heating  system,   wood 

and    steel    sash,    hardwood    floors. 

tile   baths,    etc. 
Owner — Mrs.  H.  B.  King. 
Architect— M.   J.   RIst.   Phelan   Bldg. 
Contractor — A.    J.   Wilbe.   318   Kearny. 


Plans   Being   Reflgured. 

RESIDENCE  Cost,     $10,000 

OAKLAND,    AlamerJa    Co.,    Cal.    'Vrild- 

wood   Gardens. 
Two  -  story  and  basement  frame  and 

stucco   residence. 
Owner — Matthew   Wahraftig. 
Architects— H.    A.    Schary,    605   Market 

St.  and  W.   I.  Garren.  233  Post  St., 

San   Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.    $8000 

OAKLAND.    Alameda    Co..    Cal.      No. 

37  Hillwood  Place. 
Two-story  frame  and  stucco  residence 

(7   rooms). 
Owner— L.    L.    Westling.    801    Wesley 

Ave.,  Oakland. 
Architect — Not  Given. 
Contractor    —    George    Windsor,     928 

Kingston   Ave.,   Piedmont. 


Contract  Awarded. 

RESIDENCE  Cost,    $3000 

BERKELEY,  Alameda  Co.,  Cal.  No. 
1633  Curtis  Street. 

One-story  frame  residence   (5  rooms). 

Owner — Victor  Contl.   Premises. 

Architect — Not   Given. 

Contractor — John  Taramla,  827  Madi- 
son  St.,   Albany. 


Contract    Awarded. 

RESIDENCE  Cost.    $ 

OAKLAND,  Alameda  Co.,  Cal.  No. 
6015-17-19-21  Shaffer  Avenue. 

One-story  frame  and  stucco  residence 
(13  rooms). 

Owner — Leon  H.  Woolsey,  6001  Broad- 
way,  Oakland. 

Architect — Not  Given. 

Contractor— Dildlne  &  McKibben,  360 
63rd   St.,   Oakland. 


Preparing    Working    Drawings. 

RESIDE.NCE  Cost.   % 

HERKELET.  Alameda  Co.,  Cal.  Bow- 
ling Drive. 

Two-story   and    basement    frame    and 
stucco  residence  (10  rooms). 

Owner — H.  C.  Cheek. 

Architect  —  Roland  I.   Stringham.   625 
Market  St.,  San  Francisco. 
Bids  will  not  be  asked   for  at  least 

."ix  weeks. 


Contract   Awarded. 

RESIDENCE  Cont.    Price,    $26,484 

BERKELEY.  Alameda  Co.,  Cal.  Pied- 
mont Pines    77  Bowling  Drive. 

Two  -  stor}'  and  basement  frame  and 
stucco  residence  (12  rooms  and  3 
baths). 

Architect — F.   Eugene  Barton,  Crocker 


Bldg.,    San   Francisco. 
Contractor— Harold    Paige,     5651     Oal< 

Grove    St.,    Piedmont.  * 

(6563)      1st  report  April  11,   1935.         14 
Owner— Grace    Busche.   359   Perry   St., 

Oakland. 

To   Be  Done   By  Day's   Work. 
RESIDENCE  Cost,    $6,000 

SACRAMENTO,    Sacramento  Co..   Cal. 

1342  Third  Avenue. 
One   -  story  and   basement  frame  and 

stucco   residence. 
Owner— E.    W.    Plachett,    4820    Seventh 

Ave.,   Sacramento. 
Architect— Not   Given.  • 

Sub-Bids   Being  Taken, 

RESIDENCE  Cost.    $4,000 

SAN     FRANCISCO.        Twenty-second 

Ave.  and  Moraga  Street. 
One-story    and    basement    frame    and 

stucco   residence    (six   rooms)    tile 

and    composition      roofing,      wood 

sash,    tile   bath,    hardwood    floors, 

etc. 
Owner  &  Builder — John  Carlson,   2239 

Bryant  St.,  San  Francisco. 
Architect— D.    E.   Jaekle,    126   Post   St., 

San  Francisco. 


Owner    Taking    Bids. 

RESIDENCES  Cost,    $5,000    each 

SAN   FRANCISCO.   Monterey  Heights. 

Fernwood  and  Homewood  Sts. 
Cape  Cod,  Early  California  and  Co- 
lonial type  two  -  story  frame  and 
stucco  residences  (6  rooms,  ftvo 
baths,  plank  floors,  fireplaces, 
composition  shingle  roofs,  gas- 
fired  hot-air  furnace.) 
Owner— P.    A.    Wolter,    Jr.,    201    Terba 

Buena  Ave. 
Architect  —  Mario  Corbett,  Benjamin 
Franklin  Hotel,  San  Mateo 
Owner  will  take  bids  from  sub-con- 
tractors on  all  portions  of  the  work 
commencing  Monday,  June  24,  be- 
tween the  hours  of  1  and  5  P.  M. 
Three  houses  are  to  be  built  imme- 
diately aid  plans  are  for  immediate 
development  of  tract  with  25  or  more 
of  similar  df-sign.  • 


Contract  Awarded. 

ALTERATIONS  Cost.    $18,300 

PALO  ALTO,  Santa  Clara  Co..  Calif. 
Campus  of  Stanford  University. 

Alterations  to  sorority  house  (stucco 
extrior,  plumbing,  painting,  wir- 
ing, etc.) 

Owner — Delta  Gamma,  544  Lasuen  St., 
Stanford    University,    Palo   Alto. 

Architect — Chas.  K.  Sumner.  Decker- 
oak  Bldg.,  Palo  Alto. 

Contractor— Moore  &  Roberts.  693  Mis- 
sion St.,  San  Francisco. 


Plans  Being  Revised. 

RESIDENCE  Cost,  $5000 

BERKELEY,  Alameda  Co.,  Cal.    Griz- 
zly   Peak    Boulevard. 

Two-story    frame    residence    (Califor- 
nia-Colonial style). 

Owner— Boyce  Clark. 

Architect — Noble  and  Archie  Newsom, 
Russ   Bldg.,   San   Francisco. 
New    bids    will    bf    asked   at    a   latir 

date. 


Contract  Awarded. 

RESIDENCE  Cost,  $ 

OAKLAND.  Alameda  Co.,  Cal.  Clare- 
mont  Pines. 

Two-story  frame  and  stucco  residence 
(8  rooms  and  3  baths)  tile  roof,  oil 
heating  system,  tile  baths,  steel 
.sash,    hardwood   floors,   etc. 

Owner — Frank   Dutra. 

Architect— Ray  Keefer,  770  Wesley  St. 
Oakland. 

Contractor— C.  E.  Bardwell  Jr.,  794 
Calmar  St.,   Oakland. 


Sub-Contracts  Awarded. 
RESIDENCE  Cont.    Price,    $5,378 

STOCKTON.    San    Joaquin   Co..    Calif. 
Oxford  Manor. 


Two  -  story  frame  and  stucco  model 
home  (6  rooms,  one  bath)  shingle 
roof,  gas  furnace,  tile  bath,  hard- 
wood floors,   steel  sash,   etc. 

Owner — Better  Housing  Campaign 
Committee. 

Architect — Jos.  Losekann,  1218  West 
Hartling  St..    Stockton. 

Contractor — C.  Elves  Totten,  404  East 
Harding  St.,   Stockton. 

Roofing — Stockton  Roofing  Co.,  736  N 
Hunter    St.,    Stockton. 

Plumbing— B.  F.  Schirle,  535  N  Edi- 
son   St.,    Stockton. 

Electric  Wiring — Home  Wiring  Com- 
pany, 522  E  Washington  Street, 
Stockton. 

Heating  and  Sheet  M^tal — Home  Wir- 
ing  Company. 

Trie  Work— Sanberg  Tile  Co.,  1846  Mt. 
Diablo    Ave.,    Stockton. 

Steel  Sash— Walter  Zerwick,  517  E. 
Channel    St.,    Stockton. 

Hardwood  Floors — McLean  Co..  108  N 
Sutter    St.,    Stockton. 

Lumbei Diamond  Match  Co.,  Fre- 
mont and  Stockton  Ave.,  Stock- 
ton. 

Hardware — Turner  Hardware  &  Im- 
plement Co.,  24  N.  American  Ave., 
Stockton. 

Lathing  and  Plastering  —  L.  Crisptn, 
Sinclair   Ave.,    Stockton. 

Finish  Materials — Alpine  Mill  &  Mfg. 
Co.,    3411   N  Sutter   St.,    Stockton. 

Ornamental  Iron — Schaffer  Iron  W'ks, 
S30   South   Ophir,    Stockton. 


Owner    Taking    Bids. 

RESIDENCE  Cost.    $6000 

OAKLAND.  Alameda  Co.,  Cal.  Pied- 
mont  Pines. 

Two-story  frame  and  stucco  residence 
(6   rooms). 

Owner — Syndicate  Idora,  Bank  of 
America    Bldg..    Oakland. 

Architect  — Fred  Reimers.  233  Post 
St.,   San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,   $ 

WOODSIDE.    San    Mateo   Co.,    Cal. 

Two-story  frame  residence  (10  rooms 
and  4  baths)  French  style;  shake 
roof,  oil  heating  system,  hard- 
wood  floors,   tile  baths,   etc. 

Owner — W.   C.  Morsehead. 

Architect  —  W.  B.  Farlow,  1478  16th 
Ave.,    San   Francisco. 

Contractor — G.  W.  Williams  Co.,  315 
Primrose   Road,    Burlingame. 


Construction     Postponed     Indefinitely. 
RESIDENCE  Cost,    $5,500 

SALINAS,   Monterey   Co.,   Cal.     Maple 

Park. 
One   -   story  and  basement  frame  and 

stucco   residence    (5   rooms)    shake 

roof,   gas   hot   air   heating  system. 

hardwood    floor,    tile    bath,    etc. 
Owner — Mr.   Foust. 
Architect— Chas.   Butner,   51  Maple  St.. 

Salinas. 


Contract   Awarded. 

ALTERATIONS  Cost.   $4,000 

BERKELEY.    Alameda    Co.,    Cal.     2138 

Kittridge. 
.Alterations   to   residence. 
Owner — M.    Taylor,    Premises. 
..Architect — Not  Given. 
Contractor— Victor   Carlsen,   3021   Dea- 

kin,    Berkeley.  ' 


To   Be   Done   By   Day's   Work. 
RESIDENCE  Cost,    $6,000 

O.VKLAND,    Alameda    Co.,     Calif.      15 

Elston   Court. 
One   -    story  and  basement  frame  and 

stucco    residence    (6   rooms). 
Owner   and   Builder — J.   W.    Scammell, 

424    Scenic   Ave..    Piedmont. 
.\rchitect — Not  Given.  t 


Owner    Taking    Segregated    Bids. 
RESIDENCES  Cost,    $5000  each 

SAN  FRANCISCO.    W  Twenty-second 

Ave.  N  Riverla  St. 
Fifteen  one-story  and  basement  fram« 


PACIFIC    CONSTRUCTOR 


IS 


iiiiU  Nliicco  I'csldcnros  (fi  rooniH 
oach)  tllo,  coinposltlim,  shake  unci 
nIiIiirIu  niiits,  wood  sash,  hard- 
wood floors,  gns  hot  air  lipatlng 
syHlein,  canvas  walls,  etc. 

nor  and  Builder  —  S.  Young,  117 
Alontgomery  St.,  San  Francisco. 

■liltoct  —  C.  O.  Clausen,  7(C  «tli 
Ave,   San   Francisco. 


Bids   In — Held   Under   Advisement. 
KKSIDKNCE  Cost,    J— 

ATHIOHTON'.    San    Mateo   Cd.,    Calif. 
Onc-.slory    ru.slic    residence    (7    rooms, 

2  baths;  3-car  garage)  shake  roof, 

nil     heating     system,      tile     baths. 

hardwood   floors,  wood  sash. 
I  '\\  nor — W.    H.    IMoobus. 
.\r.liltect— E.    I.,.    Snyder,     2101     Shat- 

tuok   Ave.,    lierkeley. 
.\nnouMcrnioiit    will    be    made    within 


Thiy.v 


Bids    Rejected. 

HESIDENCE  Cost,    $ 

MODESTO,    Stanislaus    Co.,    Calif. 

One  -  story  and  basement  frame  and 
stucco  residence  (S  rooms  and  2 
baths)  tile  roof,  hardwood  floors, 
gas  hot  air  heating  system,  tile 
baths,   steel   sash,   eto. 

Owner — Mr.    Carmichael.   Modesto. 

Architect— G.    N.    Hilburn,    1213    I    St.. 
Modesto. 
Plans   will   be  revised   and    new  bids 

asked  shortly. 


Plans   Being   Figured. 

RESIDENCE  Cost.    $5,000 

■MERIDIAN,    Colusa    Co..    Calif. 
One    -    story   woovl    t  r  a  m  e   residence 
Cboard  and   batten  exterior,   shake 
roof,   oil  burning  heating   system). 
Owner — George   Tarke. 
Architect— Masten    &    Hurd,    233    Post 
5t.,    San  Francisco. 
Bids  will   be  received  by  the   owner. 
Moore    &    Roberts,    G93    Mission    St., 
"an   Francisco,   is  figuring  the  plans. 


Plans  Being  Figured — Bids  Close  July 
8th,  2    P.    M. 

PESIDENCE  Cost,    $4,500 

San   C.\RI^0S,    San    Mateo  Co..   Calif. 

One  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  tile 
and  composition  roofing,  gas  hot 
air  heating  system,  hardwood 
floors,   wood   sash,    etc. 

Owner — Otto    and   Anna    Schmitt. 

Architect— Resing  &  McGuinness,  4SS 
Pine   St..   San   Francisco. 


Plans    Being    Prepared. 

REACH    HOUSE  Cost.    $ 

APTOS.    Santa   Cruz   Co.,   Calif. 

Two-story  frame  beach  house  (eight 
rooms,    four   baths). 

Owner — Winston    Cowgill. 

Architect— W.  W.  Wurster.  260  Cali- 
fornia   St.,    San   Francisco. 


Contract  Awarded 

RKSIDENOE  Cost,    $6,300 

REDWOOD  CITY.  San  Mateo  County. 
Calif.     117  Hudson  Street. 

One-story  frame  and  stucco  residence. 

Owner— Paul  A.  JlcCarthy,  7S9  Hop- 
kins St.,   Redwood  City. 

Architect— Henry  C.  Collins,  Decker- 
oak   Bldg..    Palo  Alto. 

Contractor— L.  N.  Pollard,  55  Brew- 
ster   St..    Redwood   City. 


To    Be    Done    By    Day's   Work. 

RESIDENCE  Cost,    $ 

OAKI..\ND.    AlamcTla    Co.,    Calif.     2941 

75th   Avenue. 
Two-story  frame  and  stucco  residence 

.  (six  rooms). 
Own.er    and     Builder  —  Folke    Wallin. 

2150    50th    Ave.,    Oakland. 
Architect- Not  Given 


Contract  Awarded 

RESIDENCE  Cost,    $5,000 

OAKLAND,   Alameda  Co-r  Calif.    2759 
East  23rd  Street. 


One-.Htory  frame  and  hIucio  ri-slvlenre 
(six    rooms). 

owner— H.  A.  I'lelttior,  4021  K  14lli 
St.,    Oakland. 

Architect— Not    Given. 

Contrai'tor- Wm.  Watson.  47.-,0  Mel- 
don   Ave.,   Oakland.  1 


Sub-Contracta    Awarded. 

i!i:siiii;.N(io  CoHt.  $ 

HEltKELKV,  Alameda  Co.,  Cal.  Clare- 
niont   District. 

Three  -  story  frame  and  stuco  resi- 
dence (18  rooms.  7  baths)  shingle 
tile  roof,  gas  hot  air  heating  sys- 
tem, wood  sash,  hardwood  floors, 
tllo    baths,   etc. 

(."wner- Bartlett  B.  Heard. 

.\rchitcct— W.  W.  Wurster,  260  Cali- 
fornia  St.,   San  Francisco. 

Contractor — W  alter  Sorensen.  2940 
I'iedniont   Ave.,   Berkeley. 

Excavation— J.  Catucci,  1212  18th  Ave. 
Oaklanrl. 

Plumbing— Jevons  Plumbing  Co.,  1514 
University  Ave.,   Berkeley. 

Mill  Work— Pacific  Mfg.  Co.,  Santa 
Clara. 

Lumber — Tilden  Lumber  Co.,  foot  of 
University    Ave.,    Berkeley. 


Contract  Awarded 

REPAIRS  Cost,    $1,500 

.\LAMEDA,   Alameda  Co.,   Calif.     144:; 

St.   Charles   Street. 
Repair  fire  damage  to  frame  residence 
Owner— Elizabeth    H  u  I  t ,    1443    Saint 

Charles  St.,    Alameda. 
.Vrchitect — Not   Given. 
Contractor — W.   K.    Van   Bokkelen,   354 

Hobart    St.,    Oakland. 


Contract  Awarded 

RESIDENCE  Cost,    $3,500 

ALAMEOA,    .\lameda    Co.,    Calif.     433 

Lincoln  Avenue. 
One-story    frame,    stucco    and     rustic 

residence    (5   rooms). 
Owner — Dominco    Perino,    433    Lincoln 

Ave.,   Alameda. 
Architect — Not   Given. 
Contractor — Melrose  Builder,   1700  47th 

Ave.,   Oakland.  j 


Contract  Awarded 

RESIDENCE  Cost,    $10,000 

PALO  ALTO,  Santa  Clara  Co..  Cal. 
155   Dana   Avenue. 

TW'O-story    brick    residence. 

Owner — Geo.  Paddleford,  1753  Cow- 
per  Ave.,   Palo  Alto. 

Architect — Not   Given. 

Contractor— W.  F.  Klay.  124  Univer- 
sity  Ave..   Palo  Alto. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,    $5000 

WOODLAND,   Yolo  Co.,   Cal.     S.   Pen- 

dergast  St.,  bet.  College  and  Elm. 
One-stor.v    and    basement    frame    and 

stucco   residence    (5   rooms)    shake 

roof,   gas  hot   air  heating  system. 

harwdood   floors,    tile   baths,   wood 

sash,  etc. 
Owner   —    Woodland    Better    Housing 

Committee. 
Architect— Dragon    &    Schmidts,    206S 

Allston    Way,    Berkeley. 


Low   Bidder. 

RESIDENCE  Cost.    $10,000 

OAKLAND,  Alameda  Co.,  Cal.  Wild- 
wood   Gardens. 

Two-story  and  basement  frame  and 
stucco  residence. 

Owner — Matthew    Wahraftig. 

Architects— H.  A.  Schary,  605  Market 
St.  and  W.  I.  Garren,  233  Post  St.. 
San   Francisco. 

Low  Bidder — George  Maurer,  50  York 
Drive.   Piedmont. 


Plans   Being   Completed. 
RESIDENCE  Cost,     $6BO0 

BERKELEY,   Alameda  Co..   Cal.     Eu- 
clid Avenue. 
Two-story  frame  and  stucco  residence 
Owner — Mr.  Offord. 


Architect    —    Mlchiiel    Ooodman.    2163 
Center  81.,   Berkeley. 
Rids   will   bo   asked  about   July   1. 

Contract  Awarded 

HESIDIO.\f:E  CoBl.    |B,7fl5 

RKRKiOLEY,  Alumcdu  Co.,  Cal,  San 
Lorenzo  .Street. 

One  -  story  and  basement  frame  and 
•tucco  residence  (S  rooms)  wood 
■hlnglc  roof,  gas  hot  air  heating 
uystem.  steel  sash,  hardwooil 
floors,   tile  baths,  etc. 

Owner- S.    W.    GIbba. 

Architect— Theo.  G.  Ruegg.  1515  Ty- 
ler  St.,    Berkeley. 

Contractor— J.  P.  Brass,  4050  Maple 
Ave.,   Oakland. 


Sub-Contracts   Awarded. 

ADDITION  Cost,    12600 

ROSS,    Marin    Co..    Cal.      Wordsworth 

Avenue. 
.Addition    to   residence     (new     garage 

with    servants'      quarters     above, 

etc.) 
Owner — Russell    Smith. 
Plans  by  L.  J.  Hendy.  Capital  Co..  625 

Market   St.,    San   FVanclsco. 
'"ontraetor  —  Moore     &     Robert-s,     693 

.Mission    St.,    San    Francisco. 
Plumbing— J.    Duggan,    San   Rafael. 
Painting  —  Herbert     Tattersfleld,     132 

Commonwealth   Ave..    S.    P. 
Lumber — .9mith    Lumber    Co..    Fourth 

and   Channel   Sts.,   San   Francisco. 
Mill     Work — Brannan    Street    Planing 

.".till   Brannan   St..    San   Francisco. 
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SCHOOLS 


Bids  Opened. 

REPAIR    SCHOOL  Cost,$ 

SAN    FR.\NCISCO.      Hayes.    Ashbury. 

Grove  and  Masonic  Avenue. 
Repair   fire  damage   to   attic,   drawing 
rooms,  roofing,  ceiling,  etc.,  to  the 
Lowell   High   School. 
Owner — City  and  County  of  San  Fran- 
cisco. 
Engineer — L.  H.  Nishkian,  525  Market 
St..   San  Francisco. 
Low   bidders   were: 
General    Work— C.   L.  Wold,    4412  Ful- 
ton   St.,    $41,877. 
Brick    Work— J.    L.    Collins.    666    Mis- 
sion   St..    $0495. 
Structural    steel    and    Iron — Fair  Mfg. 
Co.,   617   Bryant   St..    $4790. 
Complete  bids  follow: 

General  Work 

C.    L.    Wold    M1.877 

O.    Monson    42.740 

F.   C.   Amoroso   &   Sons 51.270 

Brick   Work 
(1)   add;    (2)   deduct  Unit  Price 

J.   L.    Collins   $6495.00 

(1)        4.00 
(2) 
White     &•     Gloor 6767.00 

(1)  4.50 

(2)  2.99 
Wm.   A.   Rainev  &   Son 6976.00 

(1)         4.50 
(2) 
Emil     Hogherg    7390.00 

(1)  4.00 

(2)  3.25 
structural    Steel    and    Iron 

Fair    Manufacturing    Co $4790 

Golden   Gate   Iron   Works 4900 

Judson    Pacific    Co __ _  6642 

Pphrader    Iron    Works _ S930 

Bids   held   under  advisement. 


BIDS  WANTED 

PASADENA.  Los  Angeles  Co..  Cal. 
—Until  July  9,  11:00  A.  M..  bids  will 
be  received  by  Pasadena  Board  of 
Education  for  the  construction  of  the 
primary  buildings  and  assembly  build- 
ing at  the  Thomas  Jefferson  Elemen- 
tary School,  located  on  Villa  St.,  bet. 
Sierra  Bonita  and  Hamilton  Aves..  a 
PWA  project.  Plans  and  speclflca- 
tions  may  be  obtained  at  320  E.  Wal- 
nut   St.,    Pasadena,    upon    deposit    of 
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PACIFIC    CONSTRUCTOR 


$25.     Marston   &    Maybury.    25   S.   Eu- 
clid  Ave..    Pasadena.    Architect* 


BIDS    WANTED 

LOS  ANGELES.  Cal.— Until  July  10. 
11:30  A.  M.,  bids  will  be  received  by 
the  Los  Angeles  Board  of  Education 
Purchasing  Bureau,  1425  S.  San  Pedro 
St..  for  construction  of  16  frame  and 
stucco  bungalows  and  a  stucco  craft 
building  at  1650  Sclby  Ave.,  West 
Los    Angeles.      Cost.    $70,000. 


To  Seek  Funds 

HIGH    SCHOOL  Cost.   $700,000 

SACRAMENTO.    Sacramento  Co..  Cal. 

Southeastern   section  of   city. 
Construct  new  high  school. 
Owner — Sacr.Tmcnto  School  District. 
Architect— Starks   &   Flanders.    Forum 

Building,    Sacramento. 
Application   will   be    filed    with   PWA 
for   funds    in    the    amount   of   $700,000 
to  finance  the  proposed  project. 


Preparing  Working    Drawings. 

GYMNASIUM  Cost.    $45,000 

TUOLUMNE.   Tuolumne  Co..  Calif. 

One    -    story   reinforced    concrete   high 
school  gymnasium. 

Owner — Summerville  High  School    Dis- 
trict. 

Architect — Prank    V.    Mayo,    108    East 
Miner   St..    Stockton. 
Application   filed  with   the   PWA   for 

funds   to   finance    prnject. 


CONTRACT    AWARDED 

WATSONVILLE,  Santa  Cruz  Co.. 
Cal. — Golden  Gate  Iron  Works.  1541 
Howard  St..  S'an  Francisco,  at  $4400 
awarded  contract  by  Watsonville 
Union  High  School  District  for  fur- 
nishing and  erecting  structural  steel 
fod  strengthening  the  new  high  school 
building  in  Watsonville. 

W.  H.  Weeks.  525  Market  Street. 
San  Francisco,  architect. 


Preparing   Working    Drawing*. 
GYMNASIUM  Cost.     $60,000 

AUBURN.  Placer  Co.,  Calif. 
One-story   steel   concrete   gymnasium. 
Owner — Auburn  School  District. 
Architect   —   W.    E.    Coffman.    Forum 
Bldg..   Sacramento. 


BOND    ELECTION 

TULARE.  Cal.— Tulare  High  School 
District  will  vote  on  July  25  on  a 
proposal  to  issue  bonds  in  amount  of 
$90,000.  proceeds  to  finance  construc- 
tion of  two  new  classroom  buildings 
and  repairs  to  the  gymnasium. 

Preparing  Working   Drawings. 

IMPROVE  SCHOOL  Cosa,  $ 

KING   CITY.   Monterey  Co..   Cal. 
Structural    change    and    improvements 

to  grammar  school. 
Owner — King    City    Grammar    School 

District. 
Architect  —  Chas.    Butner,    51    Maple 

St..    Salinas. 
Structural  Engineer — F.   W.   Kellberg. 

320  Market  St..   San  Francisco. 

Contract  Awarded. 

ADDITION  Cont.    Price.    $10,600 

BRENTWOOD.  Contra  Costa  Co..  Cal. 
Brick   addition      to    grammar     School 

(add  two  classrooms). 
Owner — Brentwood-Deer  Valley  Gram- 
mar   School    District. 
Architect— F.  L.  Reimers.  233  Post  St.. 

San  Francisco. 
Contractor — Victor  A.   Kaufenberg.   80 
E  5th  St.,  Pittsburg. 
Complete  bids   follow: 
Victor    A.      Kaufenberg.      Pitts- 
burg     $10,600 

Carl    Nelson.    Stockton 10,798 

L.    Ubels.    Rlpon    ..._ _  11.160 

John    E.    Branagh.    Oakland 11.492 

C   M.    Norgrove,    Berkeley „..  11.675 

SUno    Bros..    Pittsburg 12,978 

Joseph    Ceea.    Antloch    13.800 


Plant    Being    Completed. 

SCHOOL  Cost,   $16,000 

AUBURN.   Placer  Co.,  Calif. 

One-story  frame  grammar  school  ad- 
dition (six  classrooms)  rustic  ex- 
terior. 

Owner  —  Auburn  Union  Grammar 
School   District. 

Architect— W.  E.  Coffman,  Forum 
Bldg..    Sacramento. 


Plans    Being    Completed. 
IMPROVE    SCHOOL  Cost.    $30,000 

SALINAS.    Monterey   Co..   Calif. 
Structural    changes    to    domestic    sci- 
ence building  of  the  Salinas  Union 
High    School    (1st    unit). 
Owner  —  Salinas    Union   High    School 

District. 
Architect — Chas.   Butner.  51  Maple  St. 

Salinas. 
Structural   Engineer— F.    W.   Kellberg, 
320   Market   St..    San  Francisco. 
Plans  will  be  forwarded  to  State  Di- 
vision   of    Architecture,     Sacramento, 
for  approval  within   one  week. 


BIDS    WANTED 

ANTIOCH  Contra  Costa  Co..  Cal.— 
Until  July  2t,  8  P.  M..  bids  will  be 
received  by  H.  F.  Hunnell,  Clerk.  An- 
tioch-Live  Oak  Union  School  Di.^t.. 
321  Fourth  St.,  Antloch.  for  the  fol- 
lowing  work   at    the   Antloch    schools: 

1.  Replace  piping  system  of  heat- 
ing plant  in  Antloch  grammar  school. 
Work  to  be  done  in  accordance  with 
plans  and  specifications  prepared  by 
.Albert  Coddington,  which  may  be  ob- 
tained from  the  Clerk  of  the  Bo.ird. 
Bids  must  be  accompanied  by  n  cf-r- 
tifled  check  In  the  amount  of  10%  of 
the   bid.   made   payable   to   the   ClfrKv 

2.  Resurfacing  court  of  the  gnini 
mar  school,  about  22,500  sq.  ft.,  .ijid 
the  playground  of  the  primary  schnnl. 
about  20.000  sq.  ft.  Surface  to  be  1'A 
inches  thick,  of  material  similar  tn 
that  used  in  street  repair.  For  fur- 
ther details  see  J.  N.  Chri.stian,  201 
Sixth    St..   Antioch. 

3.  Extend  surfaced  area  r>f  arifni- 
mar  school  playgro^^d,  using  rnok 
and  du.ot  similar  to  that  in  the  pres- 
ent finished  playgrotmd.  Area  to  be 
finished  about  200x200  sq.  ft.  north- 
east of  building.  Also  lay  a  gravel 
walk  6-ft.  wide  along  the  line  of  posts 
west  of  the  building  to  F  Street.  For 
further  details  see  J.  N.   Christian. 

4.  Supply  and  erect  a  steel  wire 
fence  along  the  east  side  of  the  gram- 
mar school  playground  from  the  hi"li 
school  line  to  13th  St..  approximately 
570  ft.  Pence  to  be  6-ft.  high.  No.  9 
gauge  wire.  2-in.  mesh  of  Keystone. 
Cyclone.  Pittsburgh  or  other  stand- 
ard make.  For  further  details  see  Mr. 
Christian. 

These  four  Jobs  are  each  separate 
and  distinct.  A  contractor  may  bid 
on  any  one  or  all  of  them  as  he  sees 
fit.  All  work  must  be  completed  bv 
August    31.    1935. 


Planned 

SCHOOL  Cost.    $ 

TULELAKE.    Siskiyou    Co..    Calif 

New   grammar  school. 

Owner— Tulelake    Grammar    School 

District    (R.   n.    Dennis.   Supt.) 
Plans  by  Karl  Gentry. 

A  bond  election  will  probably  be 
held    in    the   near   future. 

The  school  district  will  rote  in  the 
near  future  on  a  proposal  to  issue 
bonds    to    finance    proposed    structure. 


BIDS   WANTED 

LOS  ANGELES.  Cal.— Until  Julv  11 
11:30  A.  Af..  bids  will  be  received  by 
Los  Angeles  board  of  education  pur- 
chasing bureau,  1425  S.  San  Pedro 
St..  for  the  construction  of  two  new  1- 
story  claa.sroom  buildings,  to  contain 
13  units,  at  the  Florence  Ave.  school. 
1904  E.  Florence  Ave.  Theo.  R.  Jac- 
obs,  Homer  Laughlln  Bldg,,  architect. 


PLANS   COMPLETED 

SANTA  MARIA.  Santa  Barbara  Co. 
Cal.— Architect  E.  K.  Lockard.  117  E. 
De  la  Guerra.  Santa  Barbara,  has 
completed  plans  for  the  first  unit  of 
a  new  Junior  college  plant  to  be  erect- 
ed in  Santa  Maria  by  the  Santa  Ma- 
ria Union  High  School  District.  A  re- 
vised application  will  be  filed  with  the 
PWA    for   additional    financing. 


PLANS    TO    BE    PREPARED  i 

SANTA  BARBARA  COUNTY.  Cal.  .; 
—Architect  E.  Keith  Lockard,  117  E.  . 
De  la  Guerra,  Santa  Barbara,  will  I 
prepare  plans  for  a  recreation  build-  ■ 
ing  to  be  erected  in  Santa  Barbara  i 
County  for  College  Grammar  School  I 
District,  near  Santa  Ynez.  Applica- 
tion will  be  made  to  the  PWA  for  • 
government   financing. 


BIDS    REJECTED 

SANTA  BARBARA  COUNTY,  Cal.  .'. 
Santa  Ynez  Valley  Union  High  School  I, 
District  rejected  all  bids  received  on  i\ 
June  IS  for  the  construction  of  new 
school  buildings  at  the  Santa  Ynez 
high  school,  a  PWA  project.  The 
school  board  instructed  Architect  E. 
K.  Lockard.  117  E.  De  la  Guerra. 
Santa  Barbara,  to  make  a  study  of 
the  plans  and  specifications  prelimi- 
nary to  making  revisions  to  reduce 
the  cost.  The  project  will  be  read- 
vertised  at  a  later  date.  The  build- 
ings will  be  wood  frame  structures 
with  stucco  exteriors,  tile  roofing, 
concrete  and  wood  floors,  heating 
plant,   etc. 

Low  bid  was  submitted  by  Wigg 
Const.  Co.  at  (O  work  complete,  $122- 
310;    (2)    administration   bldg.,    $60,094: 

(3)  domestic     arts    building.    $38,348; 

(4)  shower  and  locker  room  building, 
$24,430. 


CONTRACT    AWARDED 

BERKELEY.  Alameda  Co.,  Cal.  — 
Berkeley  Steel  Constr.  Co..  Second  & 
Camelia  Sts..  Berkeley,  at  $481  award- 
ed contract  by  Berkeley  Board  of  Ed- 
ucation for  furnishing  and  installing 
smoke  stack  at  the  John  Muir  School. 


Bids  Wanted— To  Close  July  8,  a  P.  M. 

ADDITION  Cost.    $28,000 

SHAFTER.    Kern  Co.,   Calif.     Shafter 

High    School    Campus. 
Addition    to   high     school    (new     shop 

building  and  study  hall). 
Owner — Shafter  High   School   District. 
Architect — Edwin  J.   Symmes.   Haber- 

felde  Bldg..   Bakersfield. 
Plans  and  specifications  may  be  ob- 
tained   from    the    Architect    upon    de- 
posit of  $10. 


Contract  Awarded. 

SCHOOL  Cont.    Price,    $3789 

PITTSBURG.    Contra   Costa   Co.,    Cal. 
One-story    classroom    and    store    room 

at  High   School. 
Owner  —  Pittsburg  High  School  Dlst. 
Architect  —  Louis  Stone,   785  Market 

St.,   San  Francisco. 
Engineer— R.    H.    Cooley.    354    Hobart 

St.,   Oakland. 
Contractor — Morris    Siino,    Pittsburg. 
Complete   bids   follow: 

Morris    Siino.    Pittsburg $3789 

Angelo    Davi.    Pittsburg 3120 

Jos.    H.    Siino.    Pittsburg 5397 


Preparing    Preliminary   Plans. 

IMPROVE  SCHOOL  Cost.  $30,000 

.SALINAS.   Monterey  Co..  Cal. 

Structural  changes  to  domestic  sci- 
ence building  of  the  Salinas  Union 
High   School   (1st  unit). 

Owner  —  Salinas  Union  High  School 
District. 

Architect— Chas.  Butner,  51  Maple  St.. 
Salinas. 

Structural  Engineer— F.  W.  Kellberg. 
320  Market  St..  San  Francisco. 
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lam  Approvad 

IGH  SCHOOL  Cost,   |S9.20i) 

OVELO.    Mendocino  Co.,   Calif, 
nf-atory  frame   iirid   Hturco  acadf*mlr 

building    and    1-atory    fianio    gyin- 

nnsluni. 
wnor— Round    Valley   High   .School 

DIst.     (VlerlUiB    Kersey,     Supt.    of 

Public   In.-itrucUon). 
lehltoct— Hi-rbert  and  Caulklns,  Ros- 

enberg    Hide.,    Snnta    Rosa. 
Plans    have    been    approved    by    thi) 
WA  and   bKls  will   be  aslttd   Inimcdl- 
oly. 


ONTRACT  AWARDED 
liERKELKY.  Alameda  Co.,  Calif.— 
eel  Tank  and  I'Ipe  Co.,  1100  Fourth 
.,  Berkeley,  at  J390  awarded  con- 
act  by  Berkeley  Boai^i  of  Kduea- 
}n  for  furnishing  and  installing  a 
noke  stack  at   the  Jefferson   school. 


rcllmlnary    Plans    Prepared. 

VMNASIUM  Cost,    $45,000 

aOLUMNE,    Tuolumne  Co..   Calif. 

ne  -  story  reinforced  concrete  high 
school    gymnasium. 

,vner— Sunimervllle  High  School  Dis- 
trict. 

rchltect — Frank  V.  Mayo,  108  East 
Miner   St.,    Stockton. 

Application    will    be     filed     with    the 

(VA  for  funds   to   finance   project. 

id!  Wanted— To  Close  July  2,  7:30 
P.  M. 

DDITION  Cost,   $S,500 

OCDLAND.  Yolo  Co..  Calif. 

idltlon  to  bleachers  (frame  con- 
struction; comfort  station,  team 
rooms,   showers,   etc.) 

.vner— Woodland    High    School    Dist. 

■chitect— Dragon  &  Schmidts,  Room 
205,    2068    Allston    Way,    Berkeley. 

Bids  are  being  taken  as  follows: 

)  Mill  work,   glass  and  glazing; 

)  lx4-in.  and  Ii4x4-in.  T  and  G  ma- 
terial   (Oregon    pine); 

)  bleacher  seat  materials  (Redwood 
and  Oregon    pine); 

)  Furnishing  and  Installing  com- 
position roofing. 

Bidders  are  to  submit  separate  bids 
all   classes   of  materials. 

Specifications  may  be  obtained  from 

e  architects  and  at  the  office  of  the 

cretary   of   the   Boai-d  of  Education, 

oodland   High   School. 

JNTRACT    AWARDED 

.SAN  FRANCISCO.— H.  C.  Thomp- 
n.  930  Evans  Street,  at  $1,980  was 
.arded  contract  by  State  Board  of 
irbor  Commissioners  for  rebuilding 
d  repairing   pile   driving  barge. 


)MMISSIONED    TO     PREPARE 
PLANS 

LAS  VEGAS,  Nev.— Architect  Or- 
le  Clark,  369  N.  Ridgewood  Place. 
8  Angeles,  has  been  commissioned 
I  the  Las  Vegas  board  of  education 
prepare  plans  for  a  one-story  frame 
d  stucco  grammar  school  (14  class- 
5ms)  to  replace  the  one  destroyed 
tire  in  Las  Vegas  last  year.  Cost, 
)0.000. 


)W    BIDDER 

rUCSON,  Arizona,— Jay  J,  Garfield 
!ig.  Co.,  725  E  16th  St..  Tiicson. 
hmitted  low  combined  bid  to  the 
iiverslty  of  Arizona  at  $160,000  for 
e  construction  of  a  museum  bldg, 
d  a  humanities  (classroom)  build- 
r  on  the  college  campus  in  Tucson, 
PWA  project.  Plans  were  prepared 
Architect  Roy  Place,  U  E  Pen- 
Jgton  St..  Tu.-snn  The  mu.seuui 
11  be  a  two-story  ami  b.T.>-eintnt. 
pproof  structure.  75x140  ft.  in  area 
ncrete  and  steel  constructi-.n.  bricl; 
'ing,  terra  cotta  trim,  lile  roof 
'el  wmdows,  wrought  Iron,  acous- 
al  treatment,  steam  heat  etc  Tlip 
nianlties  building  will  be  a  2-story 
■ucture,  60x175  feet  in  arcH,  with 
e    same    exterior    treatment    as    the 


musoum,  (>tlier  liulldlngH  to  be  erect- 
ed on  the  site  later  Include  a  wo- 
men's athletic  and  recicitlnn  home 
ami  nn  administration  hulldlrn,  MdM 
f'T  which  will  probably  b<;  adverllM- 
id  In  July  and  a  »ci('n<'o  building,  au- 
ditorium and  stables  to  bo  built  later. 
Cost  of  entire  project  estimated  at 
$815,000. 


Low   Bidders 

DfiH.Mri'dUY  Cost.    $500.(1(1(1 

SEATTLIO,  WiL-ih.  University  of 
Washlngttm   Campus 

Three  -  story  and  basement  fireproof 
dormitory  (250x318-ft.)  brick  and 
cast  stone  exterior,  oak  floors,  one 
elevator,  four  cast  stone  fireplaces 
kitchen.  4  dining  rooms,  75  sleep- 
ing   rooms,    linoleum    fiooring. 

Owner— State   of   Washington. 

Architect— David    J.    Myers,    43t    Cen- 
tr.il  Bldg,,  and  John  Graham,  Dex- 
tcr-Horton    Bldg..    Seattle. 
Low    liiddcrs    follow: 

General  Work— Shcble  Const.  Co.,  Se- 
cuiitips     Hldg,,     .Seattle,     $338,800. 

Plumbing  and  Heating  —  University 
riunihing  and  Heating  Co..  3939 
University    Way.     Seattle,     $90,920. 

Wiring— C.  A,  Carlson,  2212  Second 
Ave.    Seattle.    $28,289. 

Kitchen  Equipment — General  Sheet 
.M>'t:il  Co.,  Inc,  2012  Westlake,  Se- 
attle.   $8,494. 

Refrigeration— A.     Gv     Ru.shlight.     407 
SE   Morrison,    Portland,   $5,572. 
Complete    bids    on    file    in    the    office 

of    Daily    Pacific    Builder   and    may    be 

inspected    by    those    interested. 

BIDS    WANTED 

PASADENA,  Cal.— Until  July  9.  U 
A.  M.,  bids  will  be  received  by  the 
Pasadena  board  of  education  for  con- 
struction of  tiie  primary  buildings  and 
assembly  building  at  the  Thos.  Jef- 
ferson elementary  school,  located  on 
Villa  St.  between  Sierra  Bonita  and 
Hamilton  Avenues,  a  PWA  project. 
Plans  and  specifications  may  be  ob- 
tained at  320  E.  Walnut  St.,  Pasadena 
upon  deposit  of  $25.  Cashier's  or  cer- 
tified check  Or  iiond  for  5%  must  ac- 
company each  l)d,  Marston  &  May- 
bury,  25  S  ICuclid  Ave,.  Pasadena,  ar- 
chitects.    Cost,    $104,000. 


BIDS  WANTED 

PULLMAN,  Wash.— Until  July  IB, 
1:30  P.  M.,  bids  will  be  received  by 
the  Board  of  Pegents.  State  College 
of  Washington.  Davenport  Hotel,  Spo- 
kane, for  built-in  furniture  for  chem- 
istry building.  Including  laboratorj- 
tables.  Plans  may  be  obtainable  from 
Architect  Stanley  Smith.  State  Col- 
lege, Pullman,  AVash.,  upon  deposit 
of  $5. 


Bids  Wanted — To   Close  July  16. 

ADDITION  Cost     $16,000 

NORTH  SACKAMENTO.  Sacramento 
Co.,    Calif. 

One-story  frame  and  litucco  -wing 
addition  to  school  (add  four  class- 
rooms). 

Owner— Hagginwood  School  District. 

Architect  —  Harry  Devine.  California 
State    Life    Bldg.,    Sacramento. 


Preliminary  Plans  Completed. 

AUDITORIUM  Cost,    $85,000 

(5ILROY^   Santa  Clara  Co.,   Cal. 

One-story    reinforced    concrete    audi- 
torium  (to  seat  1400), 

Owner   —    Gilroy    Union    High    School 
District. 

Architect— W.   H.   Weeks.    525   Market 
San    Francisco. 
Application   has  been   filed  with   the 

PWA  for  funds  in  the  amount  of  $85.- 

onn   to   finance   the   structure. 


Ono-atory    frame   shower   room    build- 
ing at  High   School. 

Owner    —    .San    Kcnlto    County    High 
School    District. 

Architect- W.    H.    Wccka.    52S   Market 
St.,   San  Francisco. 
Financing     arrangcmcnta     arc     now 

being  discussed. 


Additional  Sub-Contracta  Awarded. 
KKCd.VST.   .SCHOOLS         Cost.   $51,997 
REDWOOD  CITY,  San  Mateo  Co,,  Cal, 
Keconstructlon  and  structural  changes 

to  group  of  eight  school   buildings 

at  the  Setiuola  Union  High  School 

(work     Involves     structural     steel. 

concrete,  wood  framing  and  gunlte 

work). 
Owner  —  Sequoia  Union  High  School 

District. 
Engineer   —    H.    J.    Brunnler,    Sharon 

Bldg..   San   Francisco. 
Contractor— P.  J.   Walker  Co..   Sharon 

Bldg,,    San   Francisco. 
Plumbing— P.   E.   Brand.   650  Jefferson 

Ave,,    Redwood   City. 
Roofing,  Tile  and  Magnaslte- Malott  & 

Peterson,    20th    and    Harrison    Sts. 

San    Franci.sco, 
Sheet   Metal  —  Redwood     City     Sheet 

.Metal  Works,  Redwood  City. 
.•\s  previously  reported,  plastering 
awarded  to  M.  J.  King.  2343  Bay  St.. 
San  Francisco;  reinforcing  steel  to  W. 
S.  Wetenhall.  17th  and  Wisconsin  Sts. 
San  Francisco;  structural  steel  to 
Western  Iron  Works.  141  Beale  St.. 
San  Francisco;  blackboards  to  Fred 
Turner,  557  Market  St..  S.  F. 
Other  awards  will  be  made  shortly. 


Preparing    Plans.         , 

SCHOOL  Cost,    $50,000 

CHICO,    Butte   Co..    Calif. 

One-story   elementary  school    (concrete 

exterior,    tile    roof,    steam   heating 

system,  steel  sash  finish) 
Owner— City  of  Chico. 
Architect— Chester    Cole,    4418    Second 

St.,   Chlco. 


PLANNED 

TUCSON.  Arizona.  —  Tucson  school 
board  has  approved  a  building  pro- 
gram that  will  add  16  rooms  to  Tuc- 
son schools  at  a  coot  of  approximate- 
ly $152,000.  Tentative  plans  call  for 
additions  to  the  Mansfield,  Govern- 
ment Heights,  Dunbar  and  Davis 
schools,  a  new  building  at  Yaqui  vil- 
lage to  replace  the  present  adobe 
structure  and  an  .iddition  to  the  high 
school  stadium.  Application  -will  be 
made  to  the  PWA  for  a  government 
loan.  , 


Bids   Wanted   —   To   Close   July    12    8 

P.   M. 
HIGH    SCHOOL  Cost.    $39,200 

COVELO,   Mendocino  Co.,   Calif. 
One-story  frame  and  stucco  academic 
building   and   1-story   frame   gym- 
nasium. 
Owner  —   Round   Valley   High    School 
Dist.     (Vierling    Kersey,    Supt.    of 
Public    Instruction). 
Architect— Herbert    &    Caulklns.    Ros- 
enberg Bldg.,   S'anta   Rosa. 
Plans  and  specifications  may  be  ob- 
tained   from    the   architects    upon   de- 
posit of  $15. 


Preliminary    Plans    Completed. 
SHOWER    ROOMS  Cost,    $8000 

HOLLISTER.    San    Benito  Co..   Cal." 


Contract   Awarded. 

SHOP  Cont.   Price.   $6,937 

KENTFIELD.  Marin  Co..  Calif. 

One   -    story   reinforced   concrete  shop 

building. 
Onwer— Marin  Junior  College  District. 

Kentfleld. 
Architect— A.    A.    Cantin,    557    Market 

St..    San    Francisco. 
Contractor— DeLuca  &  Sons.   1745  Fil- 
bert St..   Sar    Francisco. 
Contract    awarded    accepting    Alter- 
nate No.  7. 
Complete   bids    follow: 

(1)  add  for  steel  sash  and  glass; 

(2)  add   for  concrete   floors   and   stairs 
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(3)  add   for  roofing  and   shot   metal: 

(4)  add  for  plumbing; 

(5)  add  for  mill  work; 
(£)  add  for  pnintlng; 

(7)  add    for   all   finish    i-arpentry. 

DeLuca  &  Sons,  San  Francisco.  J5. 
297:  (1)  $93D:  (2)  J9B9;  (3)  $S70;  (4i 
1300:   (5)   J900:   (6)   J430:   (7)   $1640. 

W.  C.  Akard.  San  Francisco,  $5.- 
544:  (1)  J92r>;  (2)  J1043;  (3)  $970;  (4l 
t350:    (5)   5SS0:    (6)  »390;   (7)   $1587. 

John  E.  Branagh.  Oakland.  $5. .340: 
(1)  $$S65:  (2)  $823:  (3)  $930;  (4)  $332: 
(5)    $962;    (6)    $390;    (7)    $2410. 

Hannah  &  Wooldridgc.  San  Fran- 
cisco. $5,694:  (1)  $974:  (2)  $900:  (3) 
$1012;  (51  $307;  (5)  $964;  (6)  $471:  (7) 
$1899. 

Leo  Epp.  San  Francisco.  $5,730;  (1) 
$878;  (2)  $930;  (3)  $834:  (4)  $400;  (5) 
$690:    (6)    $3.i0;    (7)    $1935. 

Frank  J.  Reilly.  San  Francisco,  $5  - 
Rll;  (1)  $900;  (2)  $795:  (3)  $959:  (4) 
$419:    (5)    $895:    (6)    $400;    (7)    $1816. 

Carcano-Siemcr.  San  Ansclmo,  $5,- 
836-  (1)  $1058:  (2)  $997;  (3)  $1402;  n> 
$425:   (5)   $1250;    (6)   $450;   (7)  $2000. 

Lcibert  &  Trnhock.  San  Rafael,  $6.- 
173:  (1)  $9.57;  (2)  $977;  (3)  $975:  (i\ 
$419:    (5)    $898;    (6)    $250:    (7)    $2176. 

Monson  Bros.,  San  Francisco.  $r,.- 
276;  (1)  $891:  (2)  tl090:  (3)  $922;  (4) 
$344:    (5)    $824:    (6)    $439;    (7)    $2482. 

Nielson  &  Lahti.  Berkeley,  $7,871: 
(1)  $1326;  (2)  $1193;  (3)  $1014;  (4)  $414 
(Bl    $1114:    (6)    $478;    (7)    $2035. 

Main  bid  covers  concrete  work,  ex- 
cavation and   steel. 

16— BANKS,  STORES  AND 
OmCES 

Sub-Contracts   Awi.ded. 

ALTERATIONS  Cost,  $15,000 

SAX  RAFAEL.  Marin  Co.,  Cal.  Fourth 
and   E    Streets. 

Alterations   to    office   building. 

Owner— Pacific  Gas  &  Electric  Co. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor  —  Hannnh  &  Wooldridge, 
268  Market  St.,   San  Francisco. 

Brick  Work  —  Wm.  A.  Ralney,  323 
Clementina  St. 

Plumbing— F.  W.  Spencer,  2085  Hayes 
Street. 

Grading  A.  Concrete — M.  Bottini.  San 
Rafael. 

Heating — Pacific  Heating  &  Ventilat- 
ing Co..  2059  Webster  St..  Oakland. 


Contract  Awarded. 

STORE  Cost,    $35,000 

RENO.   Nevada.      No.   151   Sierra   St. 
One-story    and    basement    brick    and 

concrete  store  building. 
Owner — Barengo  Bros. 
Architect— Not  Given. 
Contractor  —  Roy     W.     Burrows,     15 

Thoma    St.,    Reno. 


Contract  Awarded. 

ALTERATIONS  Cost.    $2000 

SAN  FRANCISCO.     No.   101  Eddy  St. 

Alterations    to    store    building. 

Owner — Ambassador  Buffet,  Inc.,  Ma- 
son and  Eddy  Sts.,  San  Francisco. 

Architect — Not  Given. 

Contractor — Royal  Show  Case  Co.,  770 
McAllister   St.,    San   Francisco. 


Contracts   Awarded. 

ALTERATIONS  Cost.   $30,000 

SAN  FRANCISCO.  Powell  St.  near 
Sutter  Street. 

Alterations  to  building  for  waffle  .-thop 
cocktail  lounge,  coffee  shop,  etc., 
(work  Involves  new  front,  plumb- 
ing, electrical  work,  painting,  dec- 
orating, restaurant  equipment, 
etc.) 

Owner — Tiny's  Waffle   Shop. 

Architect— A.  R.  Williams,  251  Post 
St..  San  Francisco. 

Contractor— Unit  Bllt  Fixture  Co..  963 
Harrison  St..  San  Francisco. 

Electric — W.   B.   Baker,  15  Harriet  St. 

Sheet  Metal  —  Reliable  Sheet  Metal 
Works,    472  Fifth   Street. 


TO    ASK     BIDS 

LOS  ANGELES.  Cal.  —  Architect 
Milton  J.  Black.  6369  Wllshire  Blv^.. 
is  completing  plans  and  bids  will  be 
taken  from  a  closed  selected  list  of 
contractors  for  a  one-  and  part  two- 
story  brick  and  concrete  film  ex- 
change building  (80x90  feet)  to  be 
built  at  the  corner  of  Vermont  Ave. 
and  20th  St.   for  Mr.   Johnston.  1 


Contract  Awarded 

ALTERATIONS  Cost,    $3,800 

SAN  FR.'VNCISCO.  235  Montgomery 
St.  (18th  and  30th  floors  of  Rusb 
BIdg.) 

Alterations   to  offices. 

Owner — Russ  Building  Co.,  235  Mont- 
gomery  Street. 

Architect— Not    Given. 

Contractor— A.  G.  J.  Muller.  243  7th 
Street.  ' 


Plans   Being  Completed. 

BANK  &  STORES  Cost,   $ 

NAPA,  Napa  Co.,  Calif.  Second  and 
Brown    Streets. 

One-story  concrete  store  building  and 
alterations  and  additions  to  bank 
building  (two  entrances:  new  bank 
fixtures,  marble  and  bronze;  mar- 
ble floors,  new  show  windows,  new 
steam  heating  system,  etc.) 

Owner— Capital  Co.,  625  Market  St.. 
San  Francisco. 

Plans  by  Construction  Department  of 
Capital  Co..  625  Market  St.,  San 
Francisco. 

Present  building  on  site  will  be  razed. 
Bids    will    be    asked      in   about     two 

weeks. 


Contract   Awarded. 

ALTERATIONS  Cost.   $ 

BERKELEY.  Alameda  Co.,  Cal.  No. 
2138   Kittredge    Street. 

Alterations  and  additions  to  restau- 
rant. 

Owner — Pepper  Tree  Inn  (Mr.  Taylor, 
Proprietor). 

Architect— Fred  L.  Confer.  2812  Rus- 
sell  St.,    Berkeley. 

Contractor— Victor  Carlson,  1612  Ox- 
ford St.,  Berkeley. 


Sub-Contracts    Awarded. 

OFFICE  BLDG.  Cost.   $150,000 

OAKLAND,   Alameda    Co..    Calif.      SE 

Broadway  and  Thirteenth  St. 
Two-story    steel    and    concrete    office 

building   (to   contain   45.000   sq.   ft. 

of  floor  space). 
Owner — Charles    Jurgens    Company. 
Architect— H.    A.    Minton.    525    Market 

St..  San  Francisco. 
Agent — Lionel  Wachs  Company.  Bank 

of  America   Bldg..   Oakland. 
Contractor    —    F.    A.    Muller,    Syndi- 
cate Bldg..   Oakland. 
Plumbing  and   Heating — Scott  Co.,  113 

Tenth   St.,   Oakland. 
Electric  —  Scott     Buttner,     23rd     and 

Webster   Sts.,    Oakland. 
Sub-bids    are    now    being    taken    on 
sheet    metal,    roofing,    glass,    plaster- 
ing, painting,  ornamental  iron,  etc. 


IT- 


THEATRES 


Work  To  Start  Immediately. 

ALTERATIONS  Cost,  $ 

LAKEPORT,    Lake    Co.,    Cal. 

Alterations  to  theatre  (remodel  ex- 
terior of  luiildlng.  Neon  marquee, 
new  lighting  fixtures,  new  drapes, 
new  stage  curtain,   etc. 

Owner — The  Orpheum  Theatre,  Leo. 
M.  Reese.  Proprietor).  Lakeport. 

Architect — Not   Given. 


Plastering   Contract  Awarded. 
REBUILD   THEATRE 

Contract    Price.    $11,352.72 
SAN  MATEO.  San  Mateo  Co.,  Calif. 
Rebuild  Fox  West  Coast  Theatre  (re- 
cently destroyed  by  fire). 


Owner — Fox  West  Coast  Theatres,  ! 

Market  St.,  San  Francisco. 
Architect— A.    A.    Cantln.    557    Mart 

St.,   San  Francisco. 
Contractor — James  L.  McLaughlin,  ; 

Kearny   St.,    San   Francisco. 
Plastering — The    Great    Cummingha 

Premises. 
Plastering  has  been  started. 


Plans    Being    Prepared. 
THEATRE  Cost.    Si 

BAKERSFIELD.    Kern    Co.,    Ca:, 
and   ISth   Streets   (66x115  feeti 
One-story   concrete   theatre  and  si 

building. 
Owner — Woodmen   of   the    World. 
Architect — Edwin   J.   Symmes,   Hab 

felde   Bldg..   Bakersfield. 
Lessee — William    Gleason. 

Present  building  on  the  site  will 
razed. 

The    following    comprise    the   bui' 
ing  committee  for  the  owners: 

H.    E.    Mattson,    Roy   Hubbard   a 
Charles  Taylor. 


Plans   Being   Figured. 
ALTER   THEATRE  Cost,   $75,( 

SALINAS.   Monterey  Co..   Calif. 
Alterations  and  addition  to  Fox  The 

tre  (new  projection  room,  remoi. 

interior,   new  stairs,   carpets,  ft 

nishing,  painting,  decorating,  et 
Owner — Fox  West  Coast  Theatres,  : 

Market   St..    San   Francisco. 
Architect— A.    A.    Cantin.    222    Kear 

St.,    San    Francisco. 
Engineer— F.  W.  Kellberg,  320  Marl 

St.,  San  Francisco. 
Date    of   opening    bids    will   be  8 
nunced  within  a  few  days. 


PLANS    BEING    COMPLETED 

SAN  FRANCISCO— Plans  are  be 
completed  by  Architect  A.  A.  Cant 
557  Market  St.,  for  a  new  marqi 
for  the  following  theatres  in  5 
Francisco,  for  Nassar  Bros.  Cost> 
estimated  at  $3000  each. 

(1)  Royal   Theatre;   Polk   St.   at  C; 

fornia. 

(2)  Alhambra.    Polk    and    Green   SI 

(3)  Castro    Theatre.    Castro    at    1 
Street. 

Bids  will  be  a'lked  within  a  t 
daj-s. 


Contract  Awarded. 
THEATRE    &    STORE       Cost,    $20,: 
AVENAL.    Kings   Co..    Calif. 
One-story  Class  C  reinforced  concr 

store  and  theatre  building. 
Owner— Standard  Oil  Co..  225  Bush 

San   Francisco. 
Plans  by  Engineering  Dept.  of  Ow 
Contractor— R.   P.   Moore.   3662  Ver 

St..    Fresno. 

18— WHARVES    &    DOC  i 

CONTRACT  AWARDED 

SAN  FRANCISCO— Aristo  Paint 
Co..  473  Brj-ant  St..  at  $1385  awar 
contract  by  State  Board  of  Har  ' 
Commisioners  for  whitewashinging 
terior  of  .ihed  and  bulkhead  build 
on  Pier  No.  25,  San  Francisoco.  Fr 
G.  White,  Elngineer.  Complete  1 
follow: 

Aristo    Painting    Co -S 

Patterson    Bros..    Oakland 

A.  Nelson,   Inc 


AWARD     RECOMMENDED 

SAN  DIEGO,  Cal.— Charles  and  • 
W.  Steffgen,  2015  Bay  Front,  San  ■ 
ego.  at  $13,400  (as  previously  rep  • 
ed)  submitted  low  bid  and  rec  " 
mended  for  award  of  contract  by  '■ 
Public  Works  Officer.  Headquart  , 
nth  Naval  District,  foot  of  Broad  ' 
San  Diego,  under  Spec.  No.  7938,  ' 
repairs  to  ways  of  Marine  Railwa: 
the  Naval  Operating  Base  (Destr.  ■ 
Base)  San  Diego. 
..    Complete  bids  follow. 


J 


PACIFIC    CONSTRUCTOR 
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naa.   and   F.    W.    StefTgen,    Ban 

Diego    _ - ♦13.400 

till,    Smale    &     Ramage,     mc, 

WllmlnRton 13.7«7 

crrltt -Chapman    &   Scott,    San 

Pedro 13.998 

eo.    Hess,    I>08   Angeles 22.373 

R.    Dennis    Const.    Co.,    San 
Diego    23,350 

ONTRACT  AWARDED 
SAN  nilC«0.  fill— Charles  and  V. 
■.  StelTgcn,  2015  Buy  Kront.  San  Dl- 
ro.  at  $13,400  awarded  contract  by 
le  Public  Works  Ofllcer,  Hcadiiuar- 
■rs.  11th  Naval  District.  San  Diego, 
fider  Spec.  No.  7938,  for  repairs  to 
ays  of  Marine  Railway  at  the  Naval 
perating  Base  (Destroyer  Base)  San 
iego. 

9— MISC.  CONSTRUCTION 

lans    Approved 

ATATORIUM  Cost,    J75.000 

AYWARD,  Alameda  Co,  Cal.  Hay- 
ard  Memorial  Park. 

einforced  concrete  natatorium  (60  ft. 
wide,  SZ'/i  meters  long;  children's 
pool,    60x60    ft.)    tile    scum    gutter. 

wner — City  of  Hayward. 

rchltect— Jas.  Narbett,  474  31st  St.. 
Richmond,  and  Geo.  P.  Simonds. 
192  Main  St..   Hayward. 

tructural  Engineer  —  Walter  Huber. 
Crocl«er  First  National  Bank  Bidg. 
San  Francisco. 

echanical  Engineer — Leland  &  Ha- 
ley. 5S   Sutter   St.,    San   Francisco. 

Clifton    E.    Hickok.    Northern    Cali- 

rnia   District  Engineer  of  the  PWA. 

IS  approved    plans    and    bids   will    be 

'ke6  shortly. 


10  CALL  CANCELLED 

PORTLAND,  Oregon— The  U.  S.  En- 
ineer  Office.  First  Portland  District, 
16  Customhouse,  Portland,  Major 
'ilo  P.  Fox.  District  Engineer,  has 
nnounced  cancellation  of  a  call  for 
ids  under  Bid  No.  698-35-629,  to  have 
?en  opened  June  25,  3  P.  M.,  for  con- 
ructing  and  delivering  afloat  at 
overnment  Moorings.  No.  8015  NW 
t.  Helens  Road,  Portland,  one  single 
:rew  Diesel  electric  driven  survey 
Dat. 

The  work  will  be  readvertised  at  an 
irly  date.  • 


ilDS   WANTED 

SAN  BERNARDINO  and  Riverside 
OS..  Cal..  and  Clark  Co.,  Nev.— Until 
ugust  20,  10  A.  M..  bids  will  be  re- 
■ived  by  the  Metrpolltan  Water  Dis- 
■ict.  306  We.<-t  3pd  St.,  Los  Angeles. 
>r  constructing  a  230  -  kv  electric 
jwer  transmission  line  in  accord- 
ice  with  Spec.  No.  104.  The  work 
1  located  in  Clark  County.  Nev..  and 
I  San  Bernardino  and  Riverside  Cos., 
allf..  and  comprises  the  construction 
'  approx.  237  miles  of  230-kv  steel 
iwer  transmission  line  between  the 
oulder  Dam  power  plant  antl  the 
olorado  River  Aqueduct  pumping 
lants  and  designated  as  Gene,  Iron 
(ountain.  Eagle  Mountain  and  Hay- 
fid.  Bids  will  be  taken  on  alterna- 
ve   schedules    as    follows: 

Schedule  1:  With  hollow  copper  con- 
uctors,  the  District  to  furnish  the 
eel  for  towers  in  accordance  with 
'e  District's  design. 

Schedule  2:  With  steel-reinforced 
lumlnum  conductors,  the  District  to 
irnish  the  steel  for  towers  in  ac- 
irdance  with    the   District's  design. 

Schedule  3:  With  hollow  copper  con- 
usors, the  Contractor  to  furnish  the 
leel  for  towers  in  accordance  with 
le  contractor's    design. 

Schedule  4:  With  steel-relnforced 
lumlnum  conductors  ,the  contractor 
)  furnish  the  steel  for  towers  In  n- 
srdance    with    contractor's  design. 

Plans  may  be  obtained  from  the  ot- 
cc  of  the  General  Man.-iger  and  Chief 


Engineer,  F.  E.  Weymouth,  Rm.  1004 
308  West  3rd  St..  Los  Angeles,  upon 
payment  of  }5  per  set,  not  returnable. 
A  proposal  for  Schedules  1  and/or  2 
only  must  he  accon)Danied  by  a  cer- 
tlflMl  check  or  <H«hier'H  check  In  the 
amount  of  150.000.  A  proposal  in- 
cluding bids  upon  Schedules  3  and/<^r 
4  must  be  accompanied  by  a  certlded 
or  cashier's  check  In  the  amount  of 
»100,000, 

A  bidder  on  the  District's  Spec.  No. 
102  for  insulators  and  No.  103  for  con- 
ductors may  stipulate  In  his  bids  on 
Schedules  3  and  4  of  .Spec.  No.  104, 
the  reduction  In  the  total  contract 
price  which  will  be  allowed  by  the 
bidder  in  the  event  he  Is  al.so  award- 
ed contracts  under  Spec.  102  and  103. 
for  insulators  and  conductors,  respec- 
tively. 


Contracts   To    Be    Awarded. 

TRANSMITTING   STA.         Cost,   J5,000 
STOCKTON,    San    Joaquin    Co..    Calif. 

Manteca    Highway. 
One    -     story    steel    frame    .ind    stucco 

transmitting    station     (20x30-ft.) 
Owner— E.    F.    Peffer,    40    South    Cali- 
fornia St.,   Stockton. 
Architect — Frank    V.    Mayo,    108    East 

Miner  St.,   Stockton. 
Contractor — Selected — Name    Withheld 
Equipment    contract    has    also    been 
awarded  and   names  will   be   announc- 
ed   shortly. 


BIDS  OPENED 

ODAIR,  Wash.— Following  bids  re- 
ceived by  the  Bureau  of  Reclamation, 
Denver,  Colo..  June  14  under  Spec.  No. 
690-D.  for  furnishing  structural  steel 
roof  trusses  for  the  garage  and  fire 
station  at  the  Government  Camp  at 
Grand  Coluee  Dam,  Columbia  Basin 
Project: 

California    Steel      Products    Co.,      San 
Francisco.     (1)     $2792;     (2    weight, 
62.000    lbs.;     (3)     f.o.b.     point,    San 
Francisco;    (4)    discount,    net. 
Pacific  Coast  Steel  Corp.,  Alameda,  (1) 
$2647;  (2)  61.800  lbs.;  (3)  Alameda; 
(4)  net. 
John    W.    Beam,      Denver.      Colo.,    (1) 
$1836;    (2)   53,500  lbs.;    (3)   Peotone, 
III.:   (4)    %%. 
John  W.   Beam,   Denver,   Colo.,   Alter- 
nate,   (1)   $1040:    (2)   53,50(1  lbs.;    (3) 
Peotone,  III.;   (4)  net. 
Omaha  Steel  Works,  Omaha.   (1)  $2400 

(2)  61,000  lbs.;  (3)  Omaha;  (4)   'A% 
Midwest      Steel    &    Iron      Works    Co.. 

Denver,    (1)    $2387;    (2)    60.000   lbs.; 

(3)  Odair,    Wash.;    (4)    %%. 
Spuck  Iron  &  Foundry  Co..   St.  Louis. 

Mo.,    (1)    $2863;    (2)    63,000  lbs.;    (3) 

Odair;   (4)  net. 
Wallace  Bridge  &  Structural  Steel  Co. 

Seattle,    (1)   $2674;   (2)   $59,400  lbs.; 

(3)    Seattle:    (4)'  hiVc. 
Pacific  Car  &  Foundry  Co.,  Seattle.  (1) 

$2930    (2)    62,500    lbs.;    (3)    Renton, 

Wash.;    (4)    net. 
Pennsylvania    Iron    &    Steel    Co..    Los 

Angelea,    (1)   $2858;   (2)   63,460  lbs.; 

(3)  Los  Angeles;    (4)    net. 
Pennsylvania  Iron  &  Steel  Co..  Los  An- 
geles,  (1)  $3170;   (2)  63,450  lbs.;   (3) 
Odair;  (4)  net. 

Valley  Iron  Works.  Yakima,   (1)  $4082; 

(2)    58.269;    (3)    Yakima;    (4)    net. 
Minneapolis-Mollne    Power    Implement 

Co..   (1)   $2200;    (2)      61,000  lbs.;   (3) 

Minneapolis:   (4)   net. 
AVisconsin    Bridge    &    Iron    Co..    Mil- 
waukee .Wis..    (1)  $2745:   (2)   61,000 

lbs.;    (3)   Odair;    (4)   net, 
Des    Moines    Steel     Co.,    Des     Moines. 

Iowa,   (1)  $2670;  (2)  62.400  lbs.;  (3) 

Odair;    (4)    H%. 
Ingalls     Iron       Works,       Birmingham. 

Ala.,    (1)   $2710;   (2)   64.400  lbs.;   (3) 

Odair;   (4)  net. 
.'^•tar    Iron    &    Steel    Co.,    Tacoma,    (1) 

$2950:    (2)   64,000  lbs.:  (3)  Tacoma; 

(4)  net. 

Pittsburgh-Des  Moines  Steel  Co.,  Des 


Moines.   Iowa,    (1)   12268;   (2)   60,000 
lbs.  ;(  3)  Des  Moines;  (4)H%. 
American  Bridge  Co.,  Denver,  (1)  $2,- 

900;    (2)   62,000  lbs.;    (3)   Odair;    (4) 

net. 
.S;    Paul  Foundry  Co.,  St.  Paul,  Minn.. 

(1)  $27S6;    (2)   no  weight;    (3)   Od- 
air;    (4)     net. 

I'liftln    Iron    Co..    Chicago.    (1)    $2035; 

(2)  62,000    lbs.;     (3)    Chicago     :(4j 
H%. 

!•:.  J.  While.  Seattle,  (1)  $2597;  (2) 
58,000    lbs.;    (3)    Seattle;    (4)    net. 

E.  J.  White.  Seattle.  (1)  $2768;  (2) 
5S.0O0  lbs.;(   3)   Odair;    (4)   net. 

K.  J.  White.  Seattle,  Alternate.  (1) 
$2860;  (2)  58.000  lbs.;  (3)  Odair; 
(4)    net. 

Silver-Roberts  Iron  Works.  Inc.,  Den- 
ver. (1)  $3200;  (2)  64,000  lbs.;  (3) 
Odair;    (4)    net. 

.Silver-Roberts  Iron  Works,  Inc.,  Den- 
ver, (1)  $2800;  (2)  64,000  lbs.;  (3) 
Denver;    (4)   net. 

.McClintic  Marshall  Corp.,  Chicago.  (1) 
$2600;  (2)  61.800  lbs.;  (3)  Chicago; 
(4)    net. 

Clinton   Bridge   Works.    CHlnton,    Iowa, 

(1)  $2070;   (2)  61,400  lbs.;   (3)  Clin- 
ton;   (4)     14%. 

Joseph  T.  Kyerson  &  Son,  Inc.,  Chi- 
cago. (I)  $2200;  (2)  63.850  lbs;  (3) 
Chicago;    (4)     14%. 

\ireinia  Bridge  &  Iron  Co.,  Roanoke, 
Va.,  (1)  $1812;  (2)  60.400  lbs.;  (3) 
Birmingham:    (4)    net. 

Isaacson  Iron  Works.  Seattle,  (1)  $2584 

(2)  58.513  lbs.:  (3)  Seattle:  (4)    hi% 
Worden  -  Allen   Co.,   Milwaukee,   Wis., 

(1)    $2494;    (2)    59.780  lbs.;    (3)    Od- 
air;   (4)    14%. 
Midland    Structural    Steel   Co.     Cicero. 

III.,    (1)    $2709;    (2)    60.500  'lbs.;    (3) 

Odair;    (4)    14%. 
Stupp    Bros.    Bridge    &    Iron    Co.,    9t. 

Louis,     Mo.,     (1)    $2057;     (2)     60,000 

lbs.;  (3)  St.  Louis;  (4)  net. 
Belmont  Iron  Works,  Philadelphia,  Pa. 

(1)  $2113;  (2)  63,100  lbs;  (3)  Eddy- 
stone,    Pa.;    (4)    14%. 
Steel   Fabricators,      Inc.,    Seattle,      (1) 

$2549;    (2)    57,900  lbs.;    (3)    Seattle; 

(4)   net. 
Milwaukee  Bridge  Co.,  Milwaukee,   (1) 

$2725;    (2)    62,000    lbs.;    (3)    Odair; 

(4)  net. 
Bethlehem    Fabricators.    Inc.,    Bethle- 

3)   Bethlehem;    (4)  net. 
Bids  held  under  advisement.  19 

hem.   Pa..    (1)   $2145;  2)   64.541  lbs.; 
BIDS  OPENED 

BOULDER  CITY.  Nev.  —  Following 
bids  received  by  the  Bureau  of  Recla- 
mation, Denver,  June  17,  under  Spec. 
No.  688-D,  for  furnishing  two  sets  of 
oil  storage  tanks  with  platforms,  lad- 
ders, handrails  and  appurtenances  for 
the  Boulder  Power  Plant: 
California    Steel     Products     Co..      San 

Francisco,    (1)    $7747;    (2)    weight. 

148,800    lbs.;    (3)    f.o.b.    point.    San 

Francisco. 
Buehler  Tank  &  Welding  Works.  Los 

Angeles,  (1)  $7830;  149,000  lbs.;  (3) 

Los  Angeles. 
John  W.  Beam,  Denver,   (1)  $9436;   (2) 

146,400   lbs.;    (3)    Chicago. 
Western  Pipe  &  Steel  Co..  Los  Angeles 

(1)  $8560;   (2)  150.000  lbs.;   (3)   Los 
Angeles. 

Consolidated  Steel  Corp.,  Ltd.,  Los 
Angeles,  (1)  $9500;  (2)  139,500  lbs.; 

(3)  Los  Angeles. 

Grover  Tank  &  Mfg.  Co..  Inc..  East 
Chicago.  Ind.,  (1)  $7422;  (2)  140.- 
200  lbs.;    (3)   East  Chicago. 

Steel  Tank  &  Pipe  Co..  Portland.  (1) 
$8660:  (2)  190.000  lbs.;  (3)  Port- 
land. 

Columbian  Steel  Tank  Co..  Kansas 
City,  Mo.,  (1)  $9052;  (2)  143,000 
lbs.;    (3)   Kansas  City,  ilo. 

National  Tank  &  Mfg.  Co.,  Los  An- 
geles, (1)  $9445;  (2)  146.200  lbs.; 
(3)   Los  Angeles. 

Lacy  Mfg.  Co.,  Los  Angeles.   (1)  $8995 

(2)  152.000  lbs.;   (3)  Los  Angeles. 
Southwest  Welding   &    Mfg.    Co.,   Inc.. 
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Alliambrn.  (1)  18531;  (2)  160, ,000 
lbs.:  (3)  Alhambra. 

Eaton  Metal  Products  Co.,  Denver.  (1) 
$9425:  (2)  139,800  lbs.;  (3)  Denver. 
Following  incomplete  bids  were  re- 
ceived: 

Berkeley  Steel  Constr.  Co.,  Inc..  Ber- 
keley. (1)  J4030:  (2)  81,000  lbs.; 
(3)  Berkeley. 

Brown  Srheet  Iron  &  Steel  Co.,  St.  Paul 
Minn..  (1)  $3328:  (2)  69,000  lbs.; 
(3)    Minnesota   Transfer. 

Chicago  Bridge  &  Iron  Co.,  Chicago. 
(1)  $6748  ;(2)  75,000  lbs;  (3)  Boul- 
der City. 

Valley  Iron  Works,  Inc.,  Takima, 
Wash.,  (1)  $4675;  (2)  63,635  lbs.; 
(3)   Yakima. 

Heine  Boiler  Co.,  St.  Louis,  Mo..  (1) 
$4350;  (2)  73,000  lbs.;  (3)  St.  Louis 
Bids   held   under   advisement. 


CONTRACT    AWARDED 

WESTERN  STATES  —  George  H. 
Buckler  Co..  Lewis  Bldg.,  Portland, 
at  approximately  $115,000  have  been 
.awarded  contract  by  the  Construct- 
ing Quartermaster,  Presidio  of  San 
Francisco,  for  the  construction  of  five 
CC'C  Camps  in  Oregon,  Washington, 
and  Idaho.  Each  camp  will  consist 
of  thirteen  Douglas  Fir  buildings  with 
insulated  walls  and  roof,  ranging  up 
to  170  feet  in  length,  including  a  mess 
hall,  kitchen,  wellfare  building,  of- 
ficers' quarters,  headquarters,  store 
houses,  bath  houses,  several  barracks 
and   other  utilities. 

The  contract  will  require  approxi- 
mately   1.250,000    MFBM    of    lumber. 

Bids  on  roofing,  insulating  mater- 
ials, hardware,  mill  work,  painting, 
and  other  items  will  be  taken  through 
George   Buckler  Company's  offices. 


Contract  Awarded 

ORPHANAGE  Cost,    $60,000 

SAN  FRANCISCO.  Hahn  and  Sunny- 
dale   Streets. 

Group  of  eiglit  buildings  for  orphanage 
frame  construction)  dormitories, 
administration  bldg.,   power  plant. 

Owner — Salvation  Army,  115  Valencia 
Street. 

Architect— D.  D.   Stone.  110  Sutter  St. 

Contractor — Lindgren  and  Swinerton, 
225   Bush- Street. 


BIDS   OPENED 

SACRAMENTO,  Cal.— Acme  Traflic 
Signal  Co..  1716  Naud  S-t.,  Los  Angeles, 
at  $1483.25  submitted  low  bid  to  City 
Council  for  furnishing  and  installing 
complete  traffic  control  signal  system 
at  the  intersection  of  Y  Street.  Land 
Park  Drive  and  16th  Street.  Sacra- 
mento. Complete  bids  follow: 
Acme  Traffic  Signal  Co..  Los  Angeles. 

$1,483.25. 
Luppen  &  Hawley,  Sacramento,  $1760. 
Gamewell    Co.,    Los    Angeles.    $1762.35 
A.  Soda  &  Son,  Oakland,  $1990. 

Bids  held  under  advisement. 


TO   ASK    BIDS   SHORTLY. 

OCEANSIDE,  San  Diego  Co.,  Cal. 
— Oceanside  city  council  will  call  for 
bids  within  a  few  days  for  a  municipal 
plunge  and  natatorium  to  be  con- 
structed in  Oceanside,  a  PWA  proj- 
ect. Cost  is  estimated  at  $63,500. 
Plans  prepared  by  Architect  William 
Lodge.  California  Bank  Bldg..  San  Di- 
ego, and  Architect  Virgil  WcstbrooU. 
San   Clemente.  1 


20— MISC.  SUPPLIES  AND 
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CONTRACT    AWARDED 

OAKLAND.  Cal.— Stauffer  Chemical 
Co.,  636  California  St.,  San  Francisco, 
«t  $10,671.25  awarded  contract  by  the 
East  Bay  Municipal  Utility  District, 
John  H.  Kimball,  Secretary,  for  fur- 
nlsbtng:  approximately  375  tons  of 
aluminum  sulphate  \mder  Proposal 
No.   828. 


CONTRACT    AWARDED 

OAKLAND.  Cal.— Bunker  Hill  and 
Sullivan  Mining  &  Concentrating  Co., 
Crocker  BWg.,  San  Francisco,  at  .$S2.- 
50  per  ton  submitted  the  only  bid  and 
awarded  contract  by  the  East  Bay 
Municipal  Utility  District,  John  H. 
Kimball,  Secretary,  under  Proposal 
No.  640.  for  furnishing  50  tons  of  pig 
lead. 


CONTRACT    AWARDED 

OAKLAND,  Cal.— Linde  Air  Prod- 
ucts Co.,  114  Sansome  St..  San  Fran- 
cisco, at  $2,410  for  200,000  cu.  ft., 
mole  or  less,  of  oxygen  gas.  and  at 
$3,997.50  for  150,000  cu.  ft.,  more  or 
less  of  dissolved  acetylene  gas,  award- 
ed contracts  by  the  East  Bay  Munic- 
ipal Utility  District,  under  Proposal 
No.    626. 


CONTRACT     AWARDED 

OAKLAND  Cal. — American  Bitum- 
uls  Co.,  4525  San  Leandro,  Oakland, 
at  $10,500  awarded  contract  by  East 
Bay  Municipal  Utility  District,  John 
H.  Kimball,  Secretary,  for  furnishing 
approximately  200,000  gals,  of  emulsi- 
fied a.sphalt,  under  Spec.  No.  L.  S.  148. 


BIDS    OPENED 

SAN  FRANCISCO.— Following  bids 
received  by  T.  A.  Brooks,  Purchaser 
of  Supplies,  City  Hall,  under  Bid 
No  1394,   for  furnishing: 

(1)  15  tons  pig  lead; 

(2)  6   reels    (about    5800    lbs.)    %-in.    B 

lead   pipe; 

(3)  6  reels   (about  5800  lbs.)    %-in.  AA 

lead   pipe; 

(4)  1    reel    (about    950    lbs.)    1-in.    AA 
lead   pipe. 

The   bids  were: 

Federated  Metals  Corp..  75  Folsom 
St.:  (1)  $4.30  per  cwt.;  (2)  $8.88  per 
cwt.;  (3)  $8.88  per  cwt.;  (4)  $8.88  per 
cwt. 

Bunker  Hill  &  Sullivap  Mining  and 
Concentrating  Co..  Crocker  Bldg.:  (1) 
$86  per  ton;  (2)  $8.80  per  cwt.;  (3) 
.$8.95  per  cwt.:    (4)    $8.95  per  cwt. 

Bids  held  under  advisement. 
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Long  Term 
Home  Loans 

Federal  Insured 
Mortgage  Plan 

Homes  covered  by  these  loans 
can]  be  bought  on  a  small 
down  payment,  without  second 
mortgage  financing.  Buyer  has 
up  to  2o  years  to  repay  in 
uniform  monthly  install- 
ments, like  rent. 
Inquire  at  our  nearest  office. 

AMERICAN  TRUST 
COMPANY 

Since  1854 

N    Commercial  Banking -.Savings  -.Trust   N 


CONTRACT    AWARDED 

SAN    FRANCISCO— Devlncenzi    Bii 
&  Co..  150  Collins  St..  at  $0.64  per 
yd.    awarded      contract      by      T. 
Brooks,    Purchaser    of    Supplies,    C  • 
Hall,    under    Bid    No.    1387.    for    f 
nishing    approximately    5000    cu.    y . 
of  loam   for  Golden   Gate   Park. 


BIDS   OPENED 

BERKELEY.    Alameda    Co,,    Cali 
American   Concrete  &   Steel   Pipe  < 
4635  Firestone  Blvd..   South  Gate,  c 
the   California   Concrete   Products  ( 
1700   S  First   St..   San  Jose,   subraltu 
identical    bids    to    the    Berkeley   C- 
Coundil     for    furnishing    cement    c(i 
Crete  pipe. 

The   bids   were   deductions   from  )\ 
price  as  follows:  ] 

$    500  to  $1,499.  2%. 

$1,500  to  $2,499.  3%. 

$2,500  to  $3,999,   5%. 

Bids    held    under    advisement. 


BIDS   OPENED 

SAN  LEANDRO.  Alameda  Co.,  C 
— San  Leandro  Rock  Co.,  2485  Was 
ington  St.,  San  Leandro,  submitt 
the  only  bid  received  by  San  Leant 
City  Council  for  supplying  rock  a 
screenings  for  the  fiscal  year  begi 
ning  July  1,  1935  and  ending  Ju 
30.   1936. 

The   bid   follows: 

Red  rock  macadam,  $1.05  per  c.y. , 
Red  rock,  1-in.,  $1.05  per  c.y.  : 
Red  rock  screenings,  $1.05  per  c 
Rock  fill,   $0.75  per  c.y.  ' 

Crushed  rock,  $1.45  per  c.y.  t 

Cryshed    rock    screenings,    $1.45   jl 
cubic  yard. 
Birdseye,   $1.65  per  c.y. 
Rock   dust,    $0.75   per  c.y. 
Bids    held    under   advisement. 


CONTRACTS    AWARDED  ' 

BERKELEY.     Cal.— Berkeley    Boai 

of    Education    awarded    the    foUowi* 

contracts  for  materials  for  the  schd 

district:  ' 

Electrical    Material* 

Crescent    Electric    Co $    88  1 

Electric    Corporation    321:' 

General    Electric    Supply    Co 650  ' 

Gilson    Electric    Supply   Co 3,871': 

Graybar    Electric    Co 4.875i 

Lavenson   &    Sebastian   , l,035i' 

Westinghouse  Elec.   Supply  Co.    760'i 

White   Electric   Co 674,1 

Stucco 
Contra   Costa    Bldg.    Materials 

Company    ......$  47  ' 

Chas.    Hughes    "...  261.'i 

Transit  Concrete  Co 243' 

Zellerbach    Paper   Co 85' 

Lumber  and   WallBoard 

Tilden    Lumber  Co $6.362i 

Davis   Hardwood   Co 156  I 

Henry  Cowell  Lime   &  Cement 

Company 1,707 

Paint    Material*  ' 

F.   W.    Dunne  $2,134. 

M.    Friedman 584 

W.    P.   Fuller   &    Co 60 

General   Paint  Co 1,870 

National   Lead    Co 260 

Pacific    Paint    &    Varnish    Co...        85 
Sherwln  Williams  Paint  Co 1.691 


BIDS   OPENED 

SAN  FRANCISCO— Following  blj 
received  by  T.  A.  Brooks.  Purchasii 
of  Supplies,  City  Hall,  under  Bid  N 
1392,  for  furnishing  1600  oak  chs 
desks  for  the  School  Department: 
Rucker-FuUer    Co.,    $6.29    each;    al 

$6.29  each. 
General  Seating  Co.,   $8.47;  Alt..  »6. 
Stevenson    &    Son.    $7.85;    Alt.,    %l.il\, 
R.   BTandleIn   &  Co.,   $8.50. 
American   Seating  Co.,   $6.59. 
Heywood   Wakefield  Co..   $6.98. 
Fred    E.    Turner,    $7.10. 
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Bid   cair*   for  eonitructlon    machinery    and    material*   and    mieeellanaoue   equipment    and    lupplle*   purohasad    by 
Fadaral,   State,   Municipal  and  othar  p       ubiio  ao«nelaa. 


RECLAMATION  SERVICE 


IWYHEE  PROJECT,  Oregon-Idaho 
-Jntll  July  12,  2  P.  M.,  bids  will  be 
r^elved  by  the  Biiri'iiu  of  Reclama- 
in,  Denver,  Colorado,  under  Spec. 
I.  696-D,  for  furnishing  and  dellver- 
l',  f.o.h.  cars  at  the  shipping  point 
Ill/or  Homedale.  Idaho,  cast-iron  and 
rllal  gates,  gate  hoists,  miter  and 
l3-wny  bevel  gear  sets,  shaftings, 
rlings,  and  niisrelianeous  ipetnl  worlt 
f  the  South  Canal,  Station  0  to  Sta- 
in 73r>.  Succor  Creek  Division,  Owy- 
l!  Project,  Oregon-Idaho.  The  ma- 
I  lals  will  be  installed  by  the  Gov- 
ciment. 

ipeclfications  obtainable  from  the 
Dve  office  without  charge  to  proa- 
rtlve  bona  fide  bidders;  to  others, 
t  not  returnable. 


MOULDER  CITY,  Nevada  —  Until 
j)y  22,  2  P.  M.,  bids  will  be  received 
I  the  Bureau  of  Reclamation,  Den- 
y.  Colorado,  under  Spec.  No.  629,  for 
[nishing  and  delivering  f.o.b.  cars 
1  the  chipping  point  and/or  Boulder 
:y,  two  168-inch  diameter  butterfly 
I  ves  and  two  butterfly  valve  bulk- 
"ids  'or  installation  in  the  Boulder 
l.ver  Plant,  Boulder  Canyon  Project. 
le  valves  and  bulkheads  will  be  in- 
Uled  by  the  Government. 

peclflcations  obtainable  from  the 
live  office  without  charge  to  pros- 
;  tlve  bona  fide  bidders;  to  others,  $3 
1    returnable. 


:OULDBR  CITY,  NEVADA  —  Until 
^y  11,  2  P.  M.,  bids  will  be  received 
.  the  Bureau  of  Reclamation,  Den- 
I,  Colo.,  under  Spec.  No.  695-D,  for 
nishing  and  delivering  f.o.b.  cars  at 
shipping  point  and/or  Boulder 
y,  four  switchyard  oil  storage  tanks 
I  two  oil  sump  tanks  and  appurten- 
•es  for  the  Boulder  Power  Plant, 
jider  Canyon  Project.  The  tanks 
J  be  installed  by  the  Government, 
peclflcations  obtainable  from  the 
,>V6  office  without  charge  to  pros- 
Itlve  bona  fide  bidders;  to  others. 
j  not  returnable. 


MET.  WATER  DISTRICT 

.OS  ANGELES,  Cal.— Until  Aug. 
10  A.  M.,  bids  will  be  received  by 
Metropolitan  Water  District,  306 
St  Third  St..  Los  Angeles,  for  fur- 
hlng  electrical  conductor,  connec- 
,  repair  sleeves,  suspension  clamps 
lin  clamps,  armor  rods,  and  vi- 
tlon  dampers  for  the  230-kv.  trans- 
<slnn  line  between  Boulder  Dam 
1  the  Colorado  River  Aqueduct 
nping  plants,  in  accordance  with 
■ciftcations  No.  103.  Bids  may  be 
■mitted  for  furnishing  of  hollow 
per  and  steel  reinforced  aluminum 
ductor.  Certified  or  cashier's  check 
.000,  must  accompany  each  pro- 
al.  Specifications  may  be  obtained 
^  the  office  of  the  General  Manager 
I  Chief  Engineer,  F.  E.  Weymouth, 
>m  1107,  306  West  3rd  St.,  Los  An- 
es.  upon  payment  of  $2  per  set,  not 
urnable. 


OS  ANGELES.  Cal.— Until  Aug.  20 
/^-  M.,  bids  will  be  received  by  the 
Iropolltan  Water  District.  306  W. 
St.,  Los  Angeles,  for  furnishing 
iroximately  50,000  suspension  insu- 
>rs  for  230-kv  transmission  line 
iccordance  with  Spec.  No.  102.  cop- 
of   which    may    be    obtained    from 


the  office  of  F.  E.  Weymouth,  chief 
engineer  and  general  manager.  Room 
1007,  upon  payment  of  }2  per  set,  not 
returnable.  Certified  or  cashier's 
check   for   10%. 

Contr.'ictors  who  have  procured 
specifications  are: 

Ohio  Brass  Co.,  508  Subway  Ter- 
minal Bidg,,   Los  Angeles. 

Joslyn  Co.  of  California,  GlOO  Dis- 
trict  Blvd.,    Los   Angeles 

Graybar  Electric  Co.,  201  Santa  Fe 
Ave.,  Los  Angeles. 

General  Electric  Supply  Co.,  385 
E.  2nd  St.,  Los  Angeles. 

Chas.  Cooper  &  Co..  1562  E.  Slau- 
snn  Ave..    Los  Angeles. 

Westinghouse  Electric  &  Mfg.  Co.. 
420   S.    San    Pedro   St.,   Los   Angeles. 

Maydwell  &  Hartzell,  455  Colyton 
St.,  Los  Angeles. 


WAR  DEPARTMENT 


FORT  MASON,  Cal.— Until  July  24, 
10  A.  M.,  bids  will  be  received  by  the 
Quartermaster  Supply  Officer,  San 
Francisco  General  Depot,  Fort  Mason, 
under  Older  No.  92S-35-302,  R.  M. 
343,    Memo   6943,   for  furnishing: 

(1)  763    asli    or    garbage    cans,    steel, 
corrugated,    galvanized; 

(2)  1656     mop     handles,     spring    lever 
type; 

(3)  8,928  cotton  mops,  narrow-band  12 
lbs.   per  dozen; 

(4)  439    ash   and   garbage   can    covers, 
Specifications  obtainable  from  above 

office. 


MET.   WATER   DISTRICT 


LOS  ANGELES.  Cal.— Until  August 
20,  10  A.  M..  bids  will  be  received  by 
the  Metropolitan  Water  District.  306 
West  Third  St..  Los  Angeles,  for  fur- 
nishing steel  towers  for  use  in  the 
construction  of  a  230-kv  transmission 
line  in  accordance  with  Specification 
No.  105.  The  work  to  be  contracted 
for  comprises  the  furnishing  of  fab- 
ricated steel  for  towers  and  tower 
foundations  for  approximately  237  mi. 
of  230-kv  transmission  line  to  be  built 
between  Boulder  Dam  and  the  Colo- 
rado River  Aqueduct  Pumping  Plants. 

Alternate  bids  are  invited  for  fur- 
nishing steel  towers  for  use  with  hol- 
low copper  conductors  under  Sched- 
ule 1,  of  for  use  with  steel-reinforced 
aluminum  conductors  under  Schedule 
2. 

The  bidders  must  furnish  as  part 
of  his  proposal  the  name,  location  and 
description  of  the  plant  or  plants  in 
which  the  tower  steel  will  be  manu- 
factured and/or  fabricated. 

Certified  check  or  cashier's  check 
in  the  amount  of  $50,000  must  accom- 
pany each  proposal. 

Copies  of  the  plans  and  specifica- 
tions may  be  obtained  from  the  office 
of  F.  E.  Weymouth,  General  Man- 
ager and  Chief  Engineer,  Room  1007. 
306  West  Third  St.,  upon  the  payment 
of  $5  per  set. 


KERN  COUNTY 


DELANO.  Kern  Co.,  Cal.— Until  July 
.'*.  3:30  P.  M..  bids  will  be  received  by 
the  Board  of  Trustees  of  the  Delano 
Union  Grammar  School,  for  furnishing 
one  bus  chassis  and  bus  body,  45-50 
grammar  school  student  capacity. 
Bidders  are  requested  to  appraise  the 
old  Chevrolet  bus  in  grammar  school 
earaga    for    trade-in.      Bid    on   chassle 


and  body  complete  not  to  exceed  $3000. 
Specifications    obtainable    from    the 
above   office.      Karl    Garner,    Clerk    of 
the  Board. 

NAVY  DEPARTMENT 

WASIIINGTO.V.  1>.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  & 
Accounts,  Navy  Department.  Wash- 
ington. D.  C.  for  furnishing  miscel- 
laneous supplies  and  equipment  as 
follows: 
Bearings,  ball;  Mare  Island.     Sch.  B373 

July  5. 
OUTFITS,    10   portable,    oxy-acetylene 
cutting  and   welding  outfits:   Mare 
Island.     Sch.  5407;  July  9. 
SOCKETS,   1300  steel  wire  rope  sock- 
ets;   Mare   Island;   Sch.   6425;   July 
12. 
Information    obtainable    from    above 
office   and     from    Headquarters,      12th 
.Naval    District,    100   Harrison    St.,    San 
Francisco. 

OAKLAND  CITY 

OAKLAND,  Cal.— Until  July  9,  bet. 
1  and  2  P.  M.,  bids  will  be  received 
by  Oakland  City  Council,  W.  W. 
Chappell.  City  Clerk,  for  furnishing 
expansion  joint  filler  for  the  fiscal 
year   1935-1936. 

Specifications  obtainable  from  the 
aitove  office.  • 


BUTTE  COUNTY 

BUTTE  COUNTY,  Cal.— Until  July 
9.  2  P.  M.,  bids  will  be  received  by 
the  Butte  County  Board  of  Supervi- 
sors, Court  House.  Orovllle.  for  fur- 
nishing approximately  5000  tons  of 
crushed  rock  for  the  road  department 
for  the  fiscal  year  1935-1936. 

Specifications  obtainabale  from 
County  Engineer,  J.  A.  Bumgarner. 
Court   House,    Oroville. 

Clara  A.  Osborn,  Clerk  of  the  Board. 


Oakland  Board  Of  Education 

OAKLAND,  Cal.— Until  July  9,  4  P. 
M..  bids  will  be  received  by  John  W. 
Edgemond,  Secretary,  Oakland  Bd. 
of  Education  for: 

(1)  Paintings. 

(2)  Oils. 

(3)  Varnishes. 

(1)  Painting   materials. 

(5)  Shade   cloth. 

(6)  Roofing  material. 

(7)  Glass. 

Specifications  may  be  obtained  from 
the  Director  of  Purchasing,  Room  113, 
Administration    Bldg.,    Oakland. 


SAN  FRANCISCO  CITY 

.S-AN  FRANCISCO— Until  July  S~ 
P.  M..  bids  will  be  received  by  T.  A. 
Brooks,  Purchaser  of  Supplies,  Room 
270,  City  Hall,  under  Bid  No.  1405,  for 
the  delivery  and  return  of  voting  ma- 
chines during   the   fiscal   year   1935-36. 

Specifications  obtainable  from  the 
above  office. 

SAN  FRANCISCO— Until  July  5,  J 
P.  M.,  bids  will  be  received  by  T.  A. 
Brooks.  Purchaser  of  Supplies,  Room 
270.  City  Hall,  under  Bid  No.  UR-140X 
for  furnishing  pipe,  valves,  fittings, 
etc..  for  Unemployment  Relief  (Sharps 
Park). 

Specifications  obtainable  from  the 
above  office. 
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21—  BRIDGES 


BIOS  OPENED 

LOS  ANGELES,   Cal.— R.   A.   Watt- 
son,  1026  N.  McCadden  Place,  Los  An- 
geles, at  $119,860.50,  submitted  low  bid 
to   the  Los  Angeles  County   Board  of 
Supervisors,   501  Hall  of  Records,  Los 
Angeles,    June    19,    for    the    construc- 
tion of  a  concrete  conduit  in  Pickens 
Canyon  channel  from  the  debris  basin 
Id  Verdugo  Wash,   Involving: 
(  1)  78,000  cu.   yds.   excavation; 
(   2)   100  cu.  yds.  compacted  fill; 
(  3)  14,300  cu.  yds.  consolidated  fill; 
(  4)  4750  cu.  yds.  backfill; 
(  B)  11,500  cu.  yds.  reinf.  concrete; 
(  6)   1500    lbs.     placing     miscellaneous 

metalware; 
(  7)  200  lin.  ft.  placing  tile  drains; 
(   8)  25  lin.  ft.  drilling  dowel  holes; 
(  9)  9100  lin.  ft.  placing  fence; 
(10)   12.500  lbs.  placing  pipe  railing. 

The  total  bids  were; 

(A)  R.  A.  Wattson,  Los  Angeles,  |119,- 

860.50 

(B)  Gunther  &  Shipley,  Beverly  Hills, 

$124,347. 

(C)  T.  A.  Allen  Constr.  Co.,   Los  An- 
geles.   $135,000. 

(D)  Grifl^th  Co.,  Los    Angeles,     $141,- 

851.25. 

(E)  Bent     Bros.,      Inc.,    Los     Angeles, 

$144,265. 

(F)  Geo.  Hess,  Los  Angeles,  $197,416. 
Tlie   unit   bids  follow: 

(A)  (B)  (C)  (D)  (E)  (F) 
(  1)..  $  .45  $  .44  $  .36  $  .38  $  .50  $  .55 
(  2)..  .60  .30  .88  .50  1.00  .60 
(  3)..  .19  .16  .15  .30  .20  .18 
(  4)..  .15  .12  .20  .30  .22  .12 
(  5)..  6.95  7.43  8.90  9.06  8.60  12.85 
(  6)..  .08  .08  .10  .15  .05  .10 
(  7)..  .25  1.15  1.00  .45  .50  1.50 
(  8)..  1.00  1.00  1.00  1.25  1.00  2.00 
(  9)..  .06  .09  .07  .10  .10  .07 
(10)..  .05  .04  .03  .08  .10  .10 
The  three  low  bids  were  taken  un- 
der advisement. 


LOW    BIDDERS 

MARICOPA  CODNTY,  Ariz,— F.  D. 
Shuftelbarger,  Albuquerque,  N.  M., 
submitted  low  bid  to  the  Arizona  State 
Highway  Commission,  Phoenix,  June 
21,  at  $125,339  (alternate  $127,756)  for 
constructing  the  Wlckenburg  bridge 
on  the  Phoe-Prescott  Highway,  NRM 
31  (1935)  AFE  536.  The  work,  which 
Is  located  across  Hassayampa  River 
at  Wickenburg,  consists  of  the  con- 
struction of  a  steel  plate  girder  bridge 
resting  on  concrete  piers  supported 
by  either  untreated  timber  or  steel 
"H"   column  piling. 

Wl.sconsln  Bridge  &  Iron  Co.  sub- 
mitted the  second  bid  at  $127,145;  al- 
ternate.   $128,089. 


the  Forest  Service,  P.  E.  Brown,  Pro- 
curement Engineer,  85  Second  Street, 
San  Francisco,  under  Contract  No. 
006.  for  furnishing  one  30-ft.  struc- 
tural steel  stringer  .'ipan  for  the  Low- 
er Hall's  Gulch  Bridge. 
Complete   bids  follow: 

(A)  Western    Iron    Works,    $295   fob 
San  Francisco;  net. 

(B)  Independent    Iron    Works,    $315 
fob   Oakland;   net. 

(C)  Judson-Paclflc  Co.,  $319  fob  Sao 
Francisco;    net. 

(D)  Golden    Gate    Iron    Works,    $324 
fob   San   Francisco;    '/i  of  1%   10  days. 

(E)  Pacific   Coast    Steel    Corp.,    $327 
fob   Alameda;   net. 

(F)  Schrader    Iron    Works,    !fiZS    fob 
San   Francisco;   net. 

Bids  held    under  advisement. 


BIDS    OPENED 

GOVERNMENT  ISLAND,  Cal.— Fol- 
lowing bids  received  by  H.  R.  Marsh. 
Assistant  Supply  Officer,  Forest  Ser- 
vice Supply  Depot.  Government  Island 
Oakland,  under  Bid  No.  2G28,  for  fur- 
nishing one  50-ft.  beam  span,  includ- 
ing all  structural  steel,  bolts  for  field 
connections,  etc.,  with  no  splice,  for 
the  Coffee  Creek  Bridge,  66  mile-s 
northwest  of  Redding  Alternate  bids 
were  received  for  he  span  allowing 
one  splice  per  beam: 

Moore  Dry  Dock   Co.,  Oakland.  $629. 

Judson-Paciflc  Co.,  San  Francisco, 
$592;    Alt.,    $738. 

Golden  Gate  Iron  Works,  San  Fran- 
cisco,  $615;  Alt.,   $709. 

Schrader  Iron  Works,  San  Fran- 
cisco,  $695. 

Minneapolis  Steel  &  Machinery  Co., 
Los  Angeles,   $786;    Alt.,   $932. 

Independent  Iron  Works,  Oakland. 
$593;  Alt.,    $673. 

The  bid  of  the  Pacific  Coa.st  Steel 
Co.,  San  Francisco,  at  $547,  with  al- 
ternate of  $660  was  not  acceptable, 
due  to  not  meeting  delivery  require- 
ments. 

Bids  held   under  advisement. 


BIDS   OPENED 

GOVERNMENT  ISLAND,  Cal.— 
Golden  Gate  Iron  Works,  1541  How- 
ard St.,  San  Francisco,  at  $795  sub- 
mitted low  bid  to  H.  R.  Marsh,  As- 
sistant Supply  Officer,  Forest  Service 
Supply  Depot,  Government  Island,  un- 
der Bid  No.  2627,  for  furnishing  one 
90-ft.  continuous  beam  span,  includ- 
ing all  structural  steel,  bolts  for  field 
connections,  etc.,  for  the  Rattlesnake 
Creek  Bridge,  approximately  85  miles 
east  of  Eureka  and  west  of  Redding. 

Complete  bids  follow: 

Golden  Gate  rion  Works.  San  Fran- 
cisco,   $795. 

Pacific  Coast  Steel  Corp..  San  Fran- 
cisco, $845. 

Herrick   Iron   Works,    Oakland,    $872. 


SAN  FRANCISCO.— Western  Iron 
Works,  141  Beale  St.,  at  $295.00  fob 
San   Francisco,    submitted   low    bid    to 
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TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


Independent  Iron  Works,  Oakla, 
$900. 

Judson-Paciflc  Co.,  San  Prancin 
$909.  ^1 

Schrader  Iron  Works,  San  Vt!  < 
Cisco,   $985. 

Moore  Dry  Dock  Co.,  Oakland,  0 
005.  I 

West  Iron  Works,  San  Franclsfe 
$1,049    .  I 

Minneapolis  Steel  &  Machinery  C;l 
Los  Angeles,    $1,235.  I 

Bids   held   under  advisement.         i 


CONTRACT  AWARDED 

SANTA  CLARA  COUNTY,  Cal ' 
Collins  &  Martin,  1139  Glenn  Ave.,  S 
Jose,  at  $4463  submitted  low  bid  a 
awarded  contract  by  the  Santa  Cla 
County  Board  of  Supervisors  of  S 
Jose,  for  the  construction  of  a  rei 
forced  concrete  bridge  on  Herrlmi 
Ave.  over  Campbell  Creek,  in  Supe 
visor's  Distri'.t  No.  5. 

Complete  bids  follow: 

Collins  &  Martin,   San  Jose $4J 

Earl  W.   Heple,  San  Jose 5i 

Carl   N.    Swenson,    San   Jose 5E 

John   C'arcano,    San   Rafael 6E 

Renati    Bros $41 

Engineer's    Estimate    _ 4G ; 


BIDS   WANTED  ^ 

ALAMEDA  COUNTY,  Cal.  —  Un 
July  16,  10:30  A.  M.,  bids  will  be  n. 
ceived  by  the  Alameda  County  Boa 
of  Supervisors,  Court  House,  Oa 
land,  for  furnishing  and  instalU: 
two  yielding  barriers  and  sprk 
bumpers  for  the  Park  Street  Bridp 
Estimated   cost,    $15,000. 

Plans    and    specifications   obtalnail 
from    the    County    Clerk's    office  up 
deposit  of  $25. 
Burnet  Hamilton,   County  Engine?! 


BIDS    OPENED 

,SAN  FRANCISCO.  —  GoKJen  Gi , 
Iron  Works,  1541  Howard  Street  • 
$293  fob  San  Francisco,  submitted  t< 
apparent  low  bid  to  the  Forest  Sd' 
vice,  P.  E.  Brown,  Procurement  E 
gineer.  85  Second  Street,  under  C(i 
tract  No.  602,  for  furnishing  one  * 
foot  structural  steel  stringer  Bpanjj 
the  Upper  Moores   Creek  Bridge.    !] 

Complete   bids   follow:  i 

Golden  Gate  Iron  Works,  $293,  f!, 
San  Francisco;    '/i%.  , 

Kyle  &  Co.,  Fresno,  $312  fob  Ftm 
2%    10  days. 

Judson-Paciflc  Co..  $319  fob  f 
Francisco:    net. 

Pacific  Coast  Steel  Corp.,  $327;  I, 
Alameda;    net.  ^ 

California  Steel  Products  Co.,  $3  ; 
fob   San  Francisco;   net. 

Schrader  Iron  Works,  $346  fob  f 
Francisco:   net. 

Bids    held   under  advisement. 


CONTRACT    AWARDED 

PORTLAND,  Oregon— Pacific  Co 
Steel  Corp.,  P.  O.  Box  44,  Alame' 
at  $29,260  fob  Pottstown,  Pa.,  awa 
ed  contract  by  the  U.  S.  Engln 
Office.  627  Plttock  Block,  Portia, 
under  Bid  No.  698-35-605,  for  furni: 
Ing  ready  tor  erection  and  field  rlv 
ing  two  168-ft.  rivted  truss  sp: 
complete  with  shoes,  anchor  bo 
lead  plates,  field  rivets,  etc.,  appro 
mate  weight,   950.000  lbs. 

CONTRACT   AWARDED 

MONTEREY  COUNTY.  Cal.-P^ 
insula  Paving  Co.,  9  Main  St..  - 
Francisco,  at  $88,683.75  awarded  « 
tract  by  the  State  Highway  Comm 
slon,  Sacramento,  for  the  constri 
tlon  of  two  timber  bridges  In  MOn 
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iinly.  botwftcn  38  and  43  miles 
)f  San  SImcnn.  Ono  la  to  he 
Mnicklln    Creek,    consistlni:    of 

;;-font  deck  truss  span,  three 
leel  beam  8pan«.   and  approxl- 

I  165  feet  of  trestle  spans;  the 
<  to  cross  Vicente  Creek,  con- 
of   one    12G-foot      deck      truss 

,wo    40-foot    steel    beam    spans 

nproximately   137   feet   of   trestle 


hRING    PLANS 

I'UUA  Ct)UNTy.  Cal.— Robert 
.Ventura  County  Surveyor,  Is 
mft  plans  for  a  wooden  bridge- 
■iRhths  of  a  mile  In  length,  to 
i;  across  the  Santa  Clara  Riv(>r 

I  pom  Beach.  Application  for  a 
nd    grant     of    PWA    funds    will 

lie  as  soon  as  the  necessary 
as  been  assemblt-5l.  The  pro- 
U>rldKe,  which  is  roughly  esti- 
^at    $150,000.    will    consist    of    a 

I I  deck  bridge  sot  on  piling 
lort    pile    bents. 


;)PENEO 

>KRNMKNT  ISLAND.  Cnlif.  — 
•Gate  Iron  Works.  1541  Howard 
;n  Francisco,  at  5880  fob  San 
ICO,  aiihmilted  the  apparent  low 
iFrank  Haynie.  Supply  Offlcer. 
*  Service  Supply  Depot.  Govern- 

jland,   Oakland,    under   Bid   No. 

ir  furnishing  one  55-ft.  stand- 
;  ough  truss  span,  including  all 
iral  steel,  bolts  for  field  con- 
I  s.  etc..  for  the  Kosh  Creek 
;  approximately  55  miles  north - 
■  Redding, 
ilete  bids  follow: 
'Gate  Iron  Works.  $8S0  fob  San 
'  nclsco. 

i^    Iron   W'ks.    J920   fob   Oakland. 
)Pacific   Co.,    $945    fo    S.    F. 
fDry  Dock  Co.,  $986  fob  Oakland 
IT  Iron   Works,    $1,025    fob    San 
', nclsco. 

!■  Coast  Steel  Corp.,  $1,155  fob 
imeda. 

H>olis  Steel  &  Machinery  Corp., 
!    fob   Los   Angeles. 
I  held    under  advisement. 


OREDGINo      HARBOR 
ORKS  EXCAVATION 

^T   ASKED 

>DIEGO,    Cal.— -Application    has 

ade  by  the  Commandant,  llth 
IDistrict  for  War  Department 
i  to  install  a  seaplane  runway 
?i  the  two  existing  runways  at 
nth  beach  of  the  U  S.  Naval 
Stion,  North  Island.  San  Diego 
extend  about  1,10  feet  clian- 
1  of  the  present  pierhead  line, 
t  dredge  incidental  thereto,  the 
:■  material  to  be  deposited 
i'lrd  of  combined  pierhead  and 
I  d  line.  Drawing  showing  the 
i'     and     plan    of     the     proposed 

ay  be  seen  in  the  office  of  the 
.Engineer,  751  S.  Figueroa  St., 
-geles,    until    11    A.    m",    Satur- 

ne  29.  Major  H.  H.  Stickn.  y, 
l>  engineer.  " 


.  -  Oakland  Bay  Bridge 
htrical  Work — (SUte) 

:  FRANCISCO.— Alta  Electric  & 
1  ical  Co.  and  the  American 
ig  Maintenance  Co.,  467  O'Far- 
?.  at  $442,939,  as  previously  re- 
;•  submitted  low  bid  to  the  De- 
int  of  Public  Works,  San  Fran- 
'  Dakland  Bay  Bridge  Division. 
1  Sll.  500  Sansome  Street,  June 
'<  the  construction  of  the  elec- 
I'-ork  on  the  San  Franclsco-Oak- 
ay  Bridge  and  its  highway  ap- 
c?s. 
d  were  taken   as  follow*; 


5.  F.-OAKLAND  BAY  BRIDGE  ELEC.  WORK  —  (STATE) 
Continued 

Contract  No.  11    (Bridge) 

(  1)  Supply  stations,  lump  (iim 
(  2)  Substation  No.  1,  lump  sum: 
(  I)  Substation  No.  2,  lump  sum: 
(  4)  Substation  No.  3,  lump  sum: 
(  6)  SubstLtion  No.  4,  lump  sum; 
(  8)  Substation  No.  6,  lump  sum; 
(  7)  Battery  station,  lump  sum; 
(  8)  Control  station,  lump  sum: 
(  S)  Distribution  cable,  lump  sum; 

(10)  Control  cable   ,lump  sum; 

(11)  Communication  equip.,   lump  sun 

(12)  Do   wiring,    lump    sum: 


Contract    No.    11A    (Approach*!) 

(38)  Substation    No.    6.    lump   sum; 

(39)  Distribution     cs.ble.    lump   sum: 

(40)  Control  cable,  lump  sum: 

(41)  Communication  equip.,  lump  aun 

(42)  do  wiring,   lump  sum; 

(48)  Service  circuits,  lump  sum: 

(44)  16    lighting   standards.    Type    A; 

(46)  S2  do.   Type  B; 
.4«)  SB  do.  Type  C: 

(47)  61  do,   Type  K; 

(48)  16  do.   Type    A; 

(49)  176  do.    Type    B; 
(60)  44  do.   Type  G: 


(IS)    Navigation     lights     and     airways    (61)  29   do.   Type  H 


beacon  equip.,  lump  sum; 
(14)   Nt-vlgatlon     lights     and     Airways 

Deacon  wiring,  lump  sum; 
(16)   Fog  signal  equipment,  lump  sum: 

(16)  Fog  signal  wiring,  lump  sum; 

(17)  Service    circuits,    lump   sum; 

(18)  78  lighting  standards.  Type  B; 

(19)  4   do.    Type  C; 

(20)  32  do.  Type  D; 

(21)  36  do.  Type  E; 

(22)  110  do.   Type  F; 

(23)  48  do.   Type  G; 

(24)  4   do.    Type  H; 
(26)   14  do.  Type  J- 

(26)  2  do.  Type  L;' 

(27)  2  do.  Type  M; 

(28)  310   luminalre   units.   Type  B; 

(29)  14  do.   Type  C; 

(30)  20  do.  Type  D; 

(81)  176  do.  Type  B; 

(82)  64  do.    Type  F; 

(33)  6  do.   Type  G: 

(34)  14  do.   Type  J- 
(36)   4  do.    Type  K; 

(36)  Roadway    lighting   cable,    lump 

sum; 

(37)  Spare   equipment,    lump   sum; 


lump 


(62)  Roadway   lighting    cable, 

sum; 

(63)  Spare  equipment,  lump  sum. 
Complete  total  bids  follow: 

(A)  Alta  Electric  &  Mechanical  Co. 
and  American  Building  Maintenance 
Co.:  (11)  $."153,324:  (llA)  $89,615;  total 
$442,939. 

(B)  NePage-McKenny  and  McKen- 
ny  Bros.:  (U)  $356,624;  (llA)  $89,221; 
total.    $445,845. 

(C)  Radelfinger  Bros.:  (11)  $365,373; 
(llA)    $93,042;    total,    $458,415. 

(D)  Clinton  Const.  Co.:  (11)  $404.- 
444:    (llA)    $93,856;    total,    $498,300. 

(E)  Newbery  Electric  Corp.,  Los 
Angeles:  (11)  $405,469:  (llA)  $104,117; 
total,  $509,586. 

(F)  Bridge  BulMers.  Inc..  Oakland: 
(U)  $522,247:  (UA)  $125,530;  total. 
$647,777. 

(G)  C.  C.  Moore  &  Co.:  (11)  $537,985 
(llA)    $110,944.90;    total,    $648,929.90. 

All  bidders  of  San  Francisco  unles.<i 
otherwise    noted. 


Complete  unit  bids  follow: 


(A) 

(  1) $  5,137 


(  2).. 
(  3).. 
(  4). 
(  5)... 
(  6)  . 
I  7)... 


6,213 
3,714 

5,906 
7.117 
6.828 
1.778 

(  8) 3.567 

(  9) 56.228 

(10) 62.642 

(11) 4.863 

(12) 899 

(13) 7.839 

(14) 19.209 

(15) 1,299 

(16) 16,113 


(17) 

(18) 

(19) 

(20) 

(20) 

(22) 

<23) 

(24) 

(26) 

(26) 

(27) 

(28) 

(29) 

(30) 

(31) 

(S2) 

(S3) 

(34) 

(SB). 


18,758 


90 
100 


86 
160 


80 


(36) 41,482 


4,882 
3.107 
7,723 
8,837 
253 
148 
1.362 


(S7) 

(38) 

(39) 

(40) - 

(41) 

(42) 

(43) 

(44) 

(45) 80 

(46) 80 

(47) 75 

(48) 65 

(49) 86 

(60) 160 

(61) 160 

(52) 25,569 

(53) 321 


(B) 

$  6,790 

7,615 

5,077 

7,902 

9,609 

8,717 

2,426 

4,285 

49.994 

60,128 

6.339 

732 

9,754 

16,470 

1,892 

11,486 

14,393 

89 

96 

106 

116 

94 


110 

112 

115 

112 

113 

200 

92 

109 

27,961 

5,648 

4.032 

5.667 

7.473 


1.424 
111 


87 
71 
109 
200 
203 
17.749 
378 


(C) 

$  6. 465.00 

8.182.00 

5.434.00 

8.288.00 

9.828.00 

9.428.00 

2.148.00 

4,666.00 

.50.539.00 

61.087.00 

6.760.00 

694.00 

9.880.00 

16.975.00 

1.846.00 

11.180.00 

14.525.00 

93.50 

100.00 

111.00 

122.00 

98.00 

98.00 

45.00 

100.00 

95.00 

89.00 

113.00 

120.00 

116.00 

116.00 

113.00 

212.00 

78.00 

114.00 

29.056.00 

6.001.00 

4.291.00 

5.840.00 

8.456.00 

271.00 

84.00 

1.485.00 

117.00 

93.00 

100.00 

91.00 

94.00 

114.00 

214.00 

217.00 

16.942.00 

407.00 


(D) 

$  7.000 

8,300 

5.700 

8.800 

10.600 

9.700 

2.600 

6.000 

61.000 

70.000 

7.500 

1.000 

12.300 

20,500 

1,300 

16,000 

21,000 

67 

72 


113 

121 

115 

130 

117 

205 

85 

120 

34,000 

5,800 

4,400 

6.300 

8.800 

300 

100 

2.350 

113 

67 

72 

88 

78 

113 

205 

210 

20.600 

300 


(E) 

$  7.846 

8.300 

5.200 

9.325 

S.OOO 

11.073 

2,958 

4.827 

57.550 

67.650 

7.340 

807 

11.930 

21.035 

1.390 

14.990 

18.634 

103 

110 

121 

131 

106 

108 


100 

122 

131 

124 

123 

111 

230 

83 

122 

31.318 

5.364 

4.235 

11.511 

8.125 

319 

169 

1.729 

124 

101 

98 

99 

80 

128 

254 

226 

17.491 

406 


(F) 

$  8.500 

12.500 

8.700 

12.800 

14.600 

13.600 

3,100 

12,300 

79,505 

89.600 

12.400 

900 

12.400 

21.700 

2.900 

15.700 

19.300 

121 

128 


129 
124 
117 
144 
144 
143 
143 
146 
273 
104 
143 

44.000 
7.400 
7.500 

10.300 

10.700 
550 
200 
2.660 
147 
121 
128 
119 
100 
144 
273 
279 

22.900 
60« 


(G) 

$  9.320.00 

12.240.00 

8.430.00 

12.950.00 

14.750.00 

14.240.00 

3.540.00 

C. 480. 00 

71.300.00 

86.200.00 

11.800.00 

1.868.00 

17.800.00 

35,200.00 

11.360.00 

26,400.00 

27.100.00 

110.40 

115.00 

132.60 

161.30 

106.10 

121.10 

59.70 

117.50 

115.40 

111.60 

138.00 

149.50 

143.50 

142.00 

138.60 

248.50 

99.30 

136.90 

35.S00.0« 

7.230.00 

7.080.00 

6.400.00 

9.420.00 

469.00 

162.00 

1.896.00 

145.60 

119.46 

128.40 

117.30 

92.80 

127.30 

248.00 

252.00 

20.100.00 

446.00 
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nage.    2000:     (minimum    of    1600    tons 
or   maximum   of   2500    tons). 

(2>  Lifting  and  re-seating  of  rock 
now  In  place  in  breakwater  above  an 
elevation  of  5  ft.  below  mean  lower 
low  water;  estimated  number  of  rocks 
20. 


COMPLETE    BID    LISTING 

SAN  DIEGO.  Cal.— Chas.  and  F.  W. 
Steffgen.  2015  Bay  FVont,  San  Diego, 
at  $66,070.45.  submitted  low  bid  and 
recommended  for  award  of  contract 
by  the  Pacific  Works  Officer,  Head- 
quarters, nth  Naval  District,  foot 
of  Broadway.  San  Diego  under  Spec. 
No.  7994,  for  the  construction  of  two 
concrete  runways  for  seaplanes  at 
the  Naval  Operating  Base  (Air  Sta- 
tion)  San  Diego. 

The  work  includes  the  provision  of 
materials  for  the  construction  of:  (a) 
a  concrete  platform  and  approach 
ramp  on  the  shore;  (b)  an  inclined 
concrete  seaplane  runway  35  ft.  wide 
extending  outboard  over  and  into  the 
water,  a  distance  of  approximately 
244  ft.;  (c)  a  second  inclined  concrete 
seaplane  runway  35  ft.  wide  connect- 
ed to  an  existing  seawall  and  extend- 
ing outboard  over  and  into  the  wat- 
er, a  distance  of  approximately  174  I.f. 
The  work  also  includes  cofferdams  as 
required  for  installation  of  the  con- 
crete runways  and  dredging  inci- 
dental to  the  construction  and  use  of 
the  runways.  Runways  will  be  paved 
in  part  with  granite  blocks  and  will 
be   founded   on  precast  concrete   piles. 

Complete  bids  follow  : 
Chas.  and  F.  W.   Steffgen.  San  Diego. 

$66,070.48. 
Parish    Bros..    Los    Angeles.    $68,684. 
Merritt-Chapman   &   Scott  Corp..    San 

Pedro.    $71,099. 
V.   R.    Dennis   Const.   Co.,   San  Diego. 

$74,181. 
J.   A.   Hunt.   San   Diego.   $76,000. 
Ben  C.   Gerwick,   Inc.,   San   Francisco. 

$76327. 
Geo.  Hess  Los  Angeles.  $84,643. 
Shofner  &  Gordon,  Los  Angeles,   $149- 

448.  22 

23— IRRIGATION  PROJ. 

BIDS    WANTED 

OWHYEE  PROJECT,  Oregon-Idaho. 
—Until  ,Tuly  15,  10  A.  M..  bids  will 
be  received  by  the  Bureau  of  Recla- 
mation. Ontario,  Oregon,  under  Spec. 
No.  694-D  for  the  construction  of 
structures.  North  Canal  laterals  N.C. 
25.4  to  25.4-4.8.  Mitchell  Butte  Divi- 
sion. Owyhee  Project. 

The  work  is  located  near  Dunaway. 
Oregon,   and   involves: 
(1)   3.560  c.y.  all  classes  of  excavation 

for  structures; 
<2)  2.700  c.y.    backfill; 

(3)  980  c.y.  concrete   in  structures: 

(4)  1.750   sq.   yds.    dry-rock  paving; 

(5)  placing   56.000    lbs.    of   reinf.    bars; 

(6)  laying    1.800    I.f.    of   15-    to   48-inch 

diameter   concrete   pipe; 
(7>   installing    9.300    lbs.    of    gates    and 

gate  hoists; 
(8)  erecting  3  M  F  B  M  of  timber  in 
structures. 
Work  shall  be  commenced  within 
30  calendar  days  and  completed  witli 
in  180  calendar  days  after  date  of 
receipt  of   notice   to   proceed. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Ontario.  Oregon,  and  at  Denver,  Colo, 
without  charge  to  prospective  bid- 
ders;   to    others,    $3    not    returnable. 

24—  STREET  LIGHTING 
SYSTEMS 


tern     on     the     Embarcadero     between 
Market    and    Howard    Streets 
The  work  involves: 

(1)  9  each  ornamental  iron  standards; 

(2)  9    each    luminaries    with    compen- 
sators; 

(3)  9     each    4.000    lumen     15    ampere 
Mazda   street   series  lamps; 

(4)  9     each    concrete    fountlatlons    for 
standards; 

(5)  1.150   feet  15i-In.   black   conduit: 

(6)  2,800    ft.    5.000    volt    single   conduc- 
tor No.   8  AWGR  and  L  C   wire. 

Complete    bids    follow: 

R.    Flatland   $3,250 

H.  C.   Reid  &  Co 3,311 

Geo.    E.    Brayer    Co 3,365 

Scott  -    Buttner  Elec.  Co 3.420 

Abbett    Elec.    Co 3,566 

Central   Electric   Co 3.670 

Enterprise    Electrical    Works 3.708 

A.   Soda  &    Son.   Oakland 3.848 

Weidenthal-Gosliner,    Inc 3,970 

All   bidders  of  San   Francisco   unless 
otherwise   noted. 

Bids  held   under  advisement. 


25— MACHINERY  AND 
EQUIPMENT 

BIDS   OPENED 

BOULDER  CANYON.  Nev.— Follow- 
ig  bids  received  by  the  Bureau  of  Rec- 
amation,  Denver.  June  18.  under  Spec. 
No.  689-D,  for  furnishing  two  gages 
for  indicating  the  water  levels  In  the 
forebay  and  tailrace  and  one  gage  for 
indicating  and  recording  water  levels 
in  the  river  at  the  gaging  station,  for 
installation  in  the  Boulder  Power 
Plant: 
Leupold,    Volpel    &     Co.,    $1867     f.o.b. 

Portland;   net. 
Julien  P.  Friez  &  Sons.  Inc.,  $2194;  Alt 
$2374;    f.o.b.    Baltimore;    %%. 

Bids  held  under  advisement. 


BIDS    OPENED 

SAN  FRANCISCO.  —  R.  Flatland, 
15th  and  Mission  Sts.,  at  $3,250  sub- 
mitted low  bid  to  the  Public  Utilities 
Commission,  City  Hall,  under  L.  & 
P.  Contract  No.  7.  for  the  installation 
of  an   ornamental   street  lighting  sys- 


BIDS   OPENED 

NORTH  HOLLYWOOD,  Cal.— Fol- 
lowing bids  received  by  .State  Pur- 
chasing Agent,  323  State  Capitol,  Sac- 
ramento, June  21.  under  Quotation 
No.  57006.  Req.  No.  7343.  for  furnish- 
ing one  %  cu.  yd.  gasoline  powered 
shovel: 

Crook  Co..  bidding  on  a  Bucyrus- 
Erie  10-B.  with  trailer.  $6,368;  2%  30 
days. 

Shepherd  Tractor  &  Equipment  Co.: 
.Seater  with  trailer.   57.025. 

Spears  Wells  Machinery  Co.:  bid- 
ding on  Michigan  crawler  with  Mc- 
Cormick-Deering  Model  20  power  unit 
$6,150;   2%    15  days. 

Austin  Western  Road  Machinery  Co. 
Austin  Badger  with  RHCl  30  motor, 
for  transport  truck,  no  canopy  or  cab, 
$6,250. 

General  Excavation  Co.;  bidding  on 
General  Excavator  mounted  on  crawl- 
ers.  $5,750;  2%  5  days. 

O.  R.  Peterson  Co.:  biding  on  Uni- 
versal 310,  with  trailer,  no  cab,  $5.- 
850. 

Harnsichfeger  Sales  Corp.:  bidding 
on  P  lb  H  Model  100.  with  trailer,  $5- 
894.60;  discount.    $107.70.   15  days. 

Brown  Bevis  Equipment  Co.:  bid- 
ding on  Bay  City,  with  Austin  West- 
ern or  standard  Bay  City  Model  20 
trailer.  $5770;  additional  $150  for  can- 
opy top  and  side  curtains;  $110  for 
McCormick  Deering  30  power  unit  in 
place   of  Model  20. 

Norris  K.  Davis  Co.:  bidding  on 
Model  32L  Hanson  with  trailer,  $5,- 
415;  2%;    15  days. 

Collins  Machinery  Co.,  bidding  on 
Hansen  used  shovel.  53.350-  on  Model 
32L.    with    trailer.    $5,422 

Garlinghouse  Bros.:  bidding  on  a 
standard  Bear  Cat,  Jr..  $4,815;  addi- 
tional $150  for  power  -  driven  boom 
hoist;  $175  for  semi-cab;  2%;  30  days. 

Harron.  Rickard  &  McCone:  bidding 
on  Insley.  with  trailer,  no  canopy  or 
cab.    $5,205. 

Bids   held    under    advisement. 


CONTRACT    AWARDED 

SAN  LUIS  OBISPO.  Calif.— Ausi 
Western  Road  Machinery  Co.  at  $. 
216.  2%  30  days,  awarded  contract  ,' 
the  State  Purchasing  Agent.  Saci- 
mento.  under  Quotation  No.  573. 
Requisition  54,  for  furnishing  one  n 
tor  grader   fob  San  Luis  Obispo. 

Austin     Western     Road     Machini  • 
Co.;    Weaver    Rye    Tractor   Co.;    J."; 
Adams    Co..    and    Smith    Booth    Usl- 
submitted   identical   bids   at  $1,216, 
30   days. 

26 RAILROADS 


NEW    BIDS    ASKED 

OAKLAND,  Cal.— Until  July  8,  4 
P.  M.,  new  bids  will  be  received 
the  City  of  Oakland  Port  Commissi 
for  furnishing  and  delivering  tra 
materials  on  the  dock  at  the  Sever 
Street  Unit.  Outer  Harbor  Terrain, 
Oakland. 

The  only  bid  received  June  18,  tl;. 
of  the  Pacific  Coast  Steel  Co.,  2C 
and  Illinois  Sts.,  San  Francisco.  • 
J4.381.65.   has  been   rejected. 

Specifications  obtainable  from  abo 
office. 

28  —  FIRE  equipment" 

BIDS    OPENED 

OAKLAND.  Cal.  —  Following  bl 
received  by  the  Oakland  City  Counc 
W.  W.  Chappell.  City  Clerk,  for  tv 
nishing  10,000  ft.,  more  or  leas,  j 
2^4-in.   fire  hose:  , 

Pioneer    Rubber    Co.,    San    Franclac 

$0.96.  ' 

Fabric   Fire  Hose   Co.,    Oakland,   $1. 

and  $1.10. 
American   Rubber  Mfg.   Co..   Oaklan 

$0.96. 
Cameron's    Inc.,     Oakland,     $1.20    a 

$1.30. 
Bids  held  under  advisement. 


TO   ASK    BIDS 

SANTA  CRUZ,  Santa  Cruz  Co.,  C 
— City  Council  has  ordered  plans  a, 
specifications  prepared  for  a  SOO-g., 
pumper,  and  bids  will  be  asked  shoi( 

ly-  I 


29— STREETS    AND    HIGK 
WAYS 

June   27.   193.'^ 
FENCE    ESTIMATES    AVAILABLE. 

VENTURA  and  Los  Angeles  Co! 
Cal. — E.  Jameson.  Fence  Contract! 
Box  1171.  Sacramento  (Main  8184)  ci 
furnish  estimates  or  sub-bids  on  t 
fence  and  items  pertaining  to  fen 
for  the  grading  and  paving  with  Poi 
land  cement  and  widening  of  f 
bridges  in  Ventura  and  Los  Angel 
counties  for  the  State  of  Californ 
for  which  bids  will  be  opened  Ji 
11.  2  P.  M..  by  the  State  Highw 
Engineer  in  Los  Angeles. 


BIDS   OPENED 

SAN  LEANDRO.  Alameda  Co..  O 
— Heafey-Moore  Co..  344  High  Strei 
Oakland,  at  $3.24  per  barrel  submi 
ted  low  bid  to  the  San  Leandro  Ci 
Council  for  furnishing  and  spreadii 
oil  on  street  surfaces  and  other  pu 
lie  works  for  the  fiscal  year  endi: 
June  30.   1936. 

Hayward  Building  Supply  Co..  Ha. 
ward,     at    $13    per    ton.    delivered 
Corporation   Y'ard.   submitted   the  on 
other   bid.   which  was  disqualified  b 
cause  not  accompanied  by  a  bid  bon 

Bid   held    under   advisement. 


CONTRACT    AWARDED 

ESMERALDA  COUNTY  Nev. — 
B.  Lee.  1059  Carpentier  Street.  Si 
Leandro.  Calif.,  at  $41,527.23  subml, 
ted  low  bid  and  awarded  contract  1 
the  Nevada  State  Highway  Dlrectoi 
Robert  A.  Allen.  State  Highway  E 
gineer,  Carson  City,  for  the  constru 
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on  of  an  nsphaltic  roadmix  mirfncp 
1  a  portion  of  the  State  Highway 
yatem    In    Ksm«ralda    County,    Routo 

Sections  D  and  E,  from  four  mile* 
eat  of  Millers   to  Coaldale,   a   length 

approximately  23.2   miles. 

Dodge  Construction,  Inc.,  Fallon, 
f42.78S.17  submitted  second  low 
d. 


IDS    WANTED 

SAN  DIKGO  COUNTY.  Cal.— Until 
aly  IS,  2  P.  M.,  bids  will  bo  r«-- 
■Ived  by  the  Bureau  of  Public 
cads,  807  ShpHon  Bldg..  4f.l  Market 
t.,  San  FrancLsco,  for  grading  and 
aclng  subgradc  reinforcement  on 
).98B  miles  of  Sections  C  and  D  of 
cute  73,  the  Laguna  National  Forest 
Ighway,  Cleveland  National  Forest, 
to  Diego  County. 

A    portion     of    the    contract     (6.886 
■lies.   Section    C)    was  previously   ad- 
irtlsed  and   bids   rejected. 
The  work   Involves: 
.1)  57  acres  clearing; 
,2)  347,500    c.y.    unclass.    excav.; 
3)  2.300  c.y.    do   for  structures: 
)  1,141,500   eta.    yds.    overhaul: 

5)  69.200    c.y.    ml.    overhaul' 

6)  4,680  l.f.   CMP; 

7)  331    c.y.    concrete; 

8)  18,100  lbs.  reinforcing  steel; 

9)  28    each    steel    gates; 

0)  2each,    Type    A    spillway    inlet.'^; 

1)  214   l.f.    wood  guard   rail; 

,2)  190    l.f.    6-ln.    porous    tile    under- 
draln; 

3)  12,000  l.f.  Type  I  protection  ditch 

4)  6  each   fence   gates; 

'5)  96  each,    culvert  markers; 
,6)  86  each  right  of  way  monuments. 
Plans    and    specifications    obtainable 
am  the  above  otHce   upon  deposit  of 
'(1.00.  •  I 


IDS   OPENED 

SOUTH  SAN  FR.\NCISCO.  San  Ma- 

0  Co.,  Cal.— Identical  bids  at  $.02 
r  l.f.  for  cutting  all  weeds  in  park- 
g  areas  and  the  areas  between  the 
iewalks   and   property    lines  on    cer- 

1  streets,  were  received  by  South 
in  Francisco  City  Council  from  An- 
■lo  Monettini  and  A.   Perajiti. 

Bids    held    under   advisement. 


ONTRACT    AWARDED 

WHITE  PINE  COUNTY.  Nevada.— 
'>dge  Construction,  Inc.,  Fallon,  at 
S. 669. 45  sumltted  low  bid  and  award- 
;  contract  by  Nevada  State  High- 
ay  Directors,  Robert  A.  Allen,  State 
Ighway  Engineer,  Carson  City,  for 
e  construction  of  an  asphaltic  road- 
ix  surface  on  a  portion  of  the  State 
ighway  System  in  White  Pine  Co., 
Jtite  38,  Section  B,  between  Pres- 
n    and    Junction     with    State    Route 

a  length  of  approximately  7.35  mi. 
J.    C.    Compton,     McMinnville,    Ore.. 

$16,858.50  submitted  second  low  bid. 
Complete  bids  will  be  given  shortly. 


IDS  OPENED 

LYON    COUNTY,    Nev.— U.    B.    Lee. 

59  C.iri>entier  St.,   San  Leandro.  Cal. 

$13,789.80  suhmitti-a  low  bid  to  the 
evada  State  Highway  Directors.  R. 
Allen.  State  Highway  Engineer. 
irson  City,  for  the  construction  of 
I  asphaltic  roadmix  surface  on  a 
rtlon  of  the  State  Highway  System 
Lyon    County,    Route    2B,    Section 

from  Wabuska  to  a  point  8.5  miles 
rth,  a  length  of  approximately  8.54 
ilea. 

J.    A.    Casson.    Hayward.    at    JI4.74t; 
bmltted  second  low  bid. 
Bids    held    umjer   advisement    pend- 
B  recommendation  by  the  U.  S.  Bu- 
au  of  Public  Roads. 
Complete  bids  will  be  given  .«ihortIy. 


partment  of  Public  Works,  Division 
of  Highways,  L.  H.  Gibson,  District 
Engineer,  S»an  Luis  Obispo,  for  the 
construction  of  about  2.6  miles  of 
property  fences  In  San  Luis  Obispo 
County,  between  Morro  and  Atasca- 
dero. 
The  work    Involves: 

(1)  6.45  ml.  new  property  fence; 

(2)  17   each,    drive   gates; 
Complete  bids  follow: 

L.   A.   Brlsco,   Arroyo  Grande,    (1)   $495 

(2)   $18;   total,   $3003.75. 
Theo.  M.   Maino,  San  Luis  Obispo,   (1) 

$576;    (2)    $14.49;    total   $3385.53. 
Jas.    S.    Butler,    San    Luis   Obispo,    (1) 

$600;     (2)    $20;    total,    $3610. 
Walter   B.    Rosellp,    San   Luis    Obispo, 

(1)  $638;   (2)   $17.55;   total,   $3775.45 
J.    R.    Reeves.    Sacramento,     (1)    $800; 

(2)  $30;    total,    $4870 


BIDS   WANTED 

LOS  ANGELES  &  KEKN  COUN- 
TIES, Cal.— Until  July  18,  2  P,  M., 
bids  will  be  received  by  the  State 
Highway  Engineer,  State  Bldg.,  Los 
Angeles,  for  applying  road  mix  sur- 
face treatment  to  existing  roadbed 
shoulders  for  a  distance  of  about  13.7 
miles,  and  applying  a  bituminous  seal 
coat  to  treated  shoulders  for  a  dis- 
tance of  about  24.9  miles,  in  Los  An- 
geles and  Kern  Counties,  between 
Lancaster  and  Jlojave. 

The  work  involves: 

(1)  134,000   sq.    yds.   preparing,    mixing 

and     shaping     shoulders     (road- 
mix   surface    treatment); 

(2)  140     tons      liquid       asphalt,       SC-2 

(prime  coat); 

(3)  1100     tons       liquid    asphalt,       SC-2 

(road-mix    surface    treatment) ; 

(4)  220   tons   liquid  asphalt  90-95    (seal 

coat); 

(5)  2550    tons   screenings    (seal  coat). 
Plans    and    specifications    obtainable 

from  the  State  Highway  Commission, 
Public  Works  Bldg.,  Sacramento,  and 
on  file  at  the  office  of  the  District 
Engineer  in  S*an  Francisco  and  Los 
Angeles.  •  9 


BIDS    WANTED 

NAPA  COUNTY,  Cal.— UnUl  July 
17,  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission,  Sac- 
ramento, for  about  1.1  miles  grading 
and  surfacing  with  crusher  run  base 
and  plant-mixed  surface,  at  various 
locations  in  Napa  County,  between 
Carneros  Creek  and  Napa. 

The  work  involves: 

(1)  45.000    gals,    water; 

(2)  450    eu    yds.    roadway    excavation, 

unclassified; 

(3)  4300  cu.   yds.   imported  borrow; 

(4)  2800  tons  crusher  run  base; 

(5)  15    tons      liquid      asphalt,       MC-2 

(prime  coat); 

(6)  2050       tons       mineral       aggregate, 

(plant-mixed    surfacing); 

(7)  110    tons    liquid    asphalt,    MC-5    or 

MC   Extra    Heavy    (plant-mixed 
surfacing); 

(8)  10  tons  liquid  asphalt,  MC-3   (seal 

coat); 
(?)   125    tons    screenings    (seal    coat). 

Plans  and  specifications  obtainable 
from  the  above  office  and  on  file  at 
the  office  of  the  District  Engineer  in 
San  Francisco.  Los  Angeles,  and  the 
district  In  which  the  work  is  situated. 


OS   OPENED 

SAN  LUIS  OBISPO  COUNTY.  Cal. 
L.  A.  Brlsco,  Arroyo  Grande,  at  $3,- 
3-"5   submitted    low    bid    to    the   De- 


NOTICE    TO    BIDDERS 

STATE  OK  C..LIFORNIA.— C.  H. 
Purcell,  State  Highway  Engineer,  has 
announced  the  cost  of  blue  line  prints 
for  the  highway  work  now  advertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  lo- 
cation of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  de- 
tail sheets  will  be  furnished  at  cost 
and  become  the  property  of  the  pur- 
chaser. 


The  following  tabl<-  shows  the  cost 
of  auch  blue  prlnta  for  the  work  now 
advertised,  bids  to  be  opened  In  Sac- 
ramento on  July  3  and  In  Loa  Ange- 
les on  July    11: 

n-Sls-72-B  between  Cougar  and  4 
miles  northeast  of  Grass  Lake  Slii, 
tlon,  to  be  opened  July  2:  PX.ANS 
(No.  of  .Sheets)  21;  (Cost)  $2.10: 
CROSS-SECTIONS  (No.  of  Sheets)  80 
(Cost)    $8;    (Total)    $10.10. 

rV-Son-1-SRo,  In  the  City  of  Santa 
Rosa,  between  College  Ave.  and  aouth 
city  limits,  to  be  opened  Julv  3: 
PLANS  (No.  of  Sheets)  II;  ((Tost) 
$1.10;  CROSS  -  SECTIONS  (No.  of 
Sheets)    19;   (Cost)   $1.90;    (Total)   $3. 

X-Sta-41-B,  between  0.8  mile  north 
of  Newman  and  0.2  mile  south  of 
Crows  Lamling,  to  be  opened  July  3: 
PLANS  (No.  of  Sheets)  18:  (Cost) 
$1.80;  CROSS  -S  ECTIONS  (No.  of 
Sheets)  166;  (Cost)  $16.60;  (Total) 
$18.40. 

VII-L.A-168-A,  Cerrltos  Avenue  be- 
tween Los  Angeles  St.  and  Artesia 
Ave.,  to  be  opened  July  II:  PLANS 
(No.  of  Sheets)  27:  (Cost)  $2.70; 
CROSS-SECTIONS  (No.  of  Sheets^ 
ISO:    (Cost)    $18:    (Total)    $20.70. 

XI-Riv-SBd-146-CDE&A.  between  6 
miles  north  of  Blythe  and  VIdal,  to 
be  opened  July  11:  PLANS  (No.  of 
Sheets)    2;    No    charge. 

Checks  for  the  above  should  be 
m.ide  payable  to  the  Department  of 
Public  Works.  Division  of  Highways, 
and  should  accompany  requests  for 
p  1 ,1  n  s  .  specifications  and  proposal 
forms  to  the  office  of  the  State  High- 
way Engineer,  P.  O.  Box  1499,  Sax; 
ramento. 


NOTICE    TO    BIDDERS 

STANISLAUS  COUNTY.  Calif.  —  A 
representative  of  the  District  Office 
will  accompany  prospective  bidders 
over  the  proposed  project  in  Stani- 
slaus County  between  0.8  mile  north 
of  Newman  and  0.2  mile  south  of 
Crows  Landing,  for  which  bids  are  to 
be   received  In   Sacramento  on  July  3. 

Said  representative  will  meet  pros- 
pective bidders  at  Crows  Landing  on 
Thursday,   June   27.   at   10   A.   M. 

Prospective  bidders  are  urged  to 
cooperate  with  the  District  Office  and 
arrange  to  make  their  field  Inspec- 
tion  on    the   above    date. 


BIDS    OPENED 

COCONINO  COUNTY.  Ariz.— Iden- 
tical bids  at  $10  per  ton,  total  $1800 
were  received  by  the  Bureau  of  Pub- 
lic Roads,  807  Sheldon  Bldg.,  461 
Market  St..  San  Francisco,  for  fur- 
nishing approximately  ISO  tons  as- 
phaltic road  material  93  plus,  for  use 
on  Sections  B  and  C  of  Route  4,  the 
Ashfork  -  Flagstaff  -  Angell  National 
Forest  Highway,  Kaibab  National 
Forest.   Coconino  County. 

The  bidders  were: 

Gilmore   Oil    Co..   f.o.b.    Bakersfield. 

Union  Oil  Co.,   f.o.b.   Bakersfield. 

Shell  Oil  Co.,  f.o.b.  Bakersfield. 

Standard  Oil  Co.,  f.o.b.  Bakersfield 
or    Seguro. 

Bids   held   under  advisement. 


CONTRACT    AWARDED 

DOUGL.\S  COUNTY,  Nev.— U.  B. 
Lee.  1059  Carpentier  St..  San  Lean- 
dro. Calif.,  at  $72,012.84  submitted  the 
low  bid  and  awarded  contract  by  the 
Nevada  State  Highway  Directors.  R. 
A.  Allen,  State  Highway  Engineer, 
Carson  City,  for  the  construction  of 
an  asphaltic  roadmix  surface  on  a 
portion  of  the  State  Highway  System 
in  Douglas  County,  Route  37,  Sec- 
tion A.  from  the  California-Nevada 
State  Line  to  4  miles  south  of  Min- 
den.  a  length  of  approximately  3.86 
miles. 

Jack    Casson,     Hayward,     Calif.,     at 
$79,08>.10    submitted    second    low  bid. 
Complete  bid.s  will  be  given  shortly. 
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BIDS   WANTED 

■VVHATCOM  COfNTY,  Wash.— Un- 
til July  9.  10  A.  M..  bids  will  be  re- 
ceived by  the  Bureau  of  Public  Roads. 
m  New  rostofflce  BIdg.,  Portland, 
W.  H.  Lynch.  District  Engineer,  for 
constructing  the  Baker  River  Recon- 
struction. Grading  an^l  Bridges  Proj- 
ect NR-25-A4.  B.'!.  National  Forest 
Road  Project,  located  within  Mt.  Ba- 
ker National  Forest.  Whatcom  Coun- 
ty,   Wash. 

The    work    involves: 

(1)  2  acres  clearing; 

(2)  7.300  c.y.   unclass,   cxcav. ; 

(3)  6  only   log  stringer  span."!  in   place 

(4)  1.250   I.f.    logs    In  log  bents: 
(.i)   65    c.y.    Class    S    concrete; 
(6)  2,000  c.y.  loose  riprap. 

Plans  and  specifications  obtain- 
able from  the  above  ofBce  upon  de- 
posit of   110.  ) 


AWARD     RECOMMENDED  , 

TEHAMA  COUNTY,  Calif.— Tiffany 
Const.  Co..  5."!5  N.  Seventh  St..  San 
Jose,  at  $4.19S  submitted  low  biVi  and 
recomended  for  award  of  contract  by 
the  Bureau  of  Public  Roads.  .<!07  Shel- 
don Bldg..  San  Francisco,  fop  4.911 
miles  of  bituminous  treatment  (light 
surface  application)  of  Section  B,  the 
Southwest  Approach  to  Lassen  Vol- 
canic National  Park.  Lassen  Nation- 
al   Forest.    Tehama    County. 

The    work    involves: 
(1)  200  tons  liquid  asphaltic  road  ma- 
terial. Type   sc-a: 
(2>   Extra    work,    .sanding   pavement: 
(3)    Extra    work,    maintaining    traffic. 

Complete  bids  follow: 

Tiffany  Const.  Co..  San  Jose:  (1) 
$18.74:   <2)   $250:   (3)   J200:  total.  t4.19S. 

C.  F.  Fredrlcksen  &  Sons.  Lower 
Lake:  (1)  !(23:  (2)  $250;  (3)  «200;  to- 
tal.  $5,050. 

Engineer's  estimate:  (1)  $23;  (21 
$250:    (3)    $200;    total,    f*.050. 


BIDS   OPENED 

COCONINO  COUNTY.  .\riz.  —  Ari- 
zona Sand  &  Rock  Co..  Box  1522 
Phoenix,  at  $18,580  submitted  lowest 
of  four  bids  received  by  the  Bureau 
of  Public  Works,  802  Title  and  Trust 
Bldg.,  Phoenix,  for  placing  a  seal  coat 
on  15.448  miles  of  Sections  B  and  C 
of  Roiite  4,  the  A.shfork-FIagstaft-An- 
gell  National  Forest  Highway.  Kai- 
b.ab    National   Forest.   Coconino  Co. 

Total   bids   follow: 
'A)    Arizona    Sand  &   Rock  Co..  Phoe- 
nix.   $18,580. 
<B)   Tanner  &  Hall.   Phoenix,   $19,050. 
<C)     Pearson    &    Dickerson.    Prescott, 
$19,240. 

(D)  Phoenix-Tempe    Stone    Co..    $19,- 
275. 

(E)  Engineer's   estimate.    $14.2(50. 
Unit    bids   will  be  given  shortly. 


Jime  2fi,  1935 
CONTRACT    AWARDED 

RICHMOND,  Contra  Costa  Co..  Cal. 
—Union  Paving  Co..  624  Call  Bldg.. 
San  Francisco,  at  $22,666.05  awarded 
contract  by  the  Richmond  City  Coun- 
cil, for  the  resurfacing  of  Macdonald 
Avenue  .rom  Garrard  Blvd.  to  25rd 
Street. 


BIDS    OPENED 

AMADOR  AND  ALPINE  COUN- 
ties,  Cal. — Lee  J.  Immel,  1031  Evelyn 
St..  Berkeley,  at  $7845  submitted  low- 
hid  to  the  Department  of  Public 
Works.  Division  of  Highways,  R.  E. 
Pierce.  District  Engineer.  Stockton, 
for  about  21.9  miles  liquid  asphalt 
treatment  In  Amador  and  Alpine 
Counties,  between  Cooks  Station  and 
PIckettB. 

The  work  Involves: 

(1)  40   tons   liquid   asphalt.    SC-4    (Lo- 

cation A); 

(2)  255    tonfs   do,    SC-2    (Location   A); 

(3)  40   tons   do,    (Location    B); 


(4)  60  tons  do,   SC-4    (Location  B). 
Total   bids  follow: 

(A)  Lee  J.  Immel,   Berkeley,  $7845. 

(B)  Hayward    Building    Material    Co.. 

Hayward.   $9048. 

(A)  (B) 

(1) $22t00         $24.40 

(2) 19.00  22.40 

(3) 20.00  22.40 

(4) 22.00  24.40 

Bids    held    under   advisement. 


Independent     Const.     Co..     Ltd..     4i 
Ave.    and    Clement   St.,    Oaklam 
(4)  1,000  c.y.  concrete,  wet  mix, 
210. 


CONTRACT    AWARDED 

LOS  ANGELES  COUNTY,  Calif.— 
Geo.  R.  Curtis  Paving  Co..  2440  East 
2fith  St..  Los  Angeles,  at  $77,357.43 
awarded  contract  by  the  Los  Angeles 
County  Board  of  Supervisors  for  the 
improvement  of  Mission  Street  and 
Pasadena  Avenue  in  the  City  of  South 
Pasadena,  from  Fair  Oaks  Avenue  to 
the  west  city  boundary  at  Arroyo 
Verde  Road,  a  total  distance  of  8512 
I.f..  or  1.61  miles,  under  Cash  Con- 
tract No.    474. 


CONTRACT    AWARDED 

LANDER  COUNTY.  Nev.  —  Dodge 
Construction.  Inc..  Fallon,  at  $68.- 
473.20  submitted  low  bid  and  award- 
ed contract  by  the  Nevada  State 
Highway  Directors,  Robert  A.  Allen, 
State  Highway  Engineer,  Car.son  City 
for  the  construction  of  a  portion  of 
the  State  Highway  System  in  Lander 
County  from  Austin  Cemetery  to  a 
point  12  miles  east  of  Austin,  Route 
2,  Sections  D  and  E,  a  length  of  12.41 
miles. 

Isbell  Construction  Co..  Reno,  at 
$69,788.60   submfitted  second  low  bid. 

Complete  bids  will  be  given  shortly. 

CONTRACT   AWARDED 

ELKO  COUNTY,  Nev.— C.  P.  Fred- 
ericksen  &;  Sons,  Lower  Lake.  Calif., 
at  $121,751.75  submitted  low  bid  and 
awarded  contract  by  Nevada  State 
Highway  Directors.  Robert  A.  Allen. 
State  Highway  Engineer,  Carson  City 
for  the  construction  of  an  asphaltic 
roadmix  surface  on  a  portion  of  the 
State  Highway  System  In  Elko  Coun- 
ty, Route  13,  Section  C,  from  Wells 
to  the  Nevada-Idaho  State  Line,  a 
distance  of  approximately  67.95   miles. 

Geo.  French,  Jr..  Stockton,  at  $122,- 
357.80   submitted   second    low   bid. 

Complete  bids  will  be  given  shortly. 


BIDS    OPENED 

TUOLUMNE  COUNTY,  Calif.— 
Lambs  Transfer  Co.,  828  Cowles  St.. 
Long  Beach,  at  $7,544.60  submitted 
low  bid  to  the  Department  of  Public 
Works.  Division  of  Highways.  R.  E. 
Pierce,  District  Engineer,  Stockton, 
for  about  21.1  miles  of  liquid  asphalt 
treatment  in  Tuolumne  (bounty,  be- 
tween Hump  Siding  and   Sonora  Pass. 

The  work  involves: 

(1)  235  tons  liquid  asphalt,  SC-2  (Lo- 

cation A); 

(2)  150   tons  do    (Location   B). 
Complete   bids   follow: 

Lambs  Transfer  Co.,  Long  Beach: 
(1)    $19.16;    (2)    $20.28;    total.    $7,544.60. 

Hayward  Bldg.  Materials  Co..  Hay- 
ward: (1)  $22.30;  (2)  $22.Z0;  total  $8.- 
585.50. 

Bids  forwarded  to  Sacramento  for 
award.  *  J 


CONTRACTS    AWARDED 

OAKLAND,  Calif.— The  East  Bay 
Municipal  Utility  District  has  award- 
ed contracts  under  Spec.  No.  L?  149 
for  furnl-shing  material  and  perform- 
ing work  for  the  repair  of  approxi- 
mately 45,000  sq.  ft.  of  asphaltic  street 
pavement,  as  follows: 
Ransome  Co.,  4030  Hollls  St.,  Emery- 
ville: 

(1)  1.000    cu.    ft.     asphaltic    concrete 
base,  $300: 

(2)  45.000     sq.     ft.     asphalt     for    sur- 
facing,   $8,190; 

(3)  1,000    sq.    ft.    asphalt    for   patch- 
ing.  $100. 


June  21,  193; 
BIDS    WANTED 

SHASTA  COUNTY,  Cal.— Until  Ji 
16.  2  P.  M..  bids  will  be  received 
the  Bureau  of  Public  Roads.  > 
Sheldon  Bldg..  461  Market  St..  S 
Francisco,  for  grading  4,839  miles 
Section  G  of  Route  77,  the  Mt.  Sliae 
and  Lassen  National  Forests,  S'has, 
County.  I 

The  work  Involves: 
(  1)  32  acres  clearing; 
(  2)  75   acres   cleanup   clearing; 
(  3)  5400  cu.   yds.   unclassified  exca' 
(  4)  130  cu.  yds.  for  structures: 
(  5)   65.300    cu.    yds.    unclassified    e 

cavatlon   for  borrow; 
(  6)   4.839    mi.    finishing    earth-gradir 
road :  j 

(  7)  18,000  sta.  yds.   overhaul; 
(  8)  67,000  cu.   yds.   mi.  borrow  hau' 
(  9)   1400    M.    gals,    watering; 

(10)  23  cu<  yds.  concrete; 

(11)  225  lbs.   reinforcing  steel; 

(12)  530  lin.    ft.    C.M.P.; 

(13)  28   each  culvert  markers; 

(14)  14  each,  right-of-way  monumer. 

(15)  15.3   MFBM   untreated  timber.   , 
Plans    and    specifications    obtalnat, 

from  the  above  office  upon  deposit 
$10.  • 


CONTRACT    AWARDED 

SAN  FRANCISCO.  —  Fay  Improv 
ment  Co.,  760  Market  Street,  at  $ 
021.87  submitted  low  bid  and  awai 
ed  contract  by  Department  of  Pubf 
Works,  City  Hall,  under  Spec.  1; 
18,866,  for  the  improvement  of  iji 
roadway  of  Spruce  Street  betwej 
Jackson  and  Washington  Streets  v 
construction  of  a  14-foot  concrete  cfi 
ter  strip 

The  work  involves: 

(1)  3576   sq.   ft,   remove  brick  weart: 

surface  and  replace  with  Cli, 
E  concrete  center  strip; 

(2)  194  sq.  ft.  remove  existing  asphi 

concrete  pavement  and  replt' 
with  an  asphalt  concrete  pai; 
ment  consisting  of  a  6-ln.  CI:; 
F  concrete  base  and  a  2-inch  a 
phaltic  concrete  wearing  si 
face    where    directed;  i 

(3)  124  sq.  ft.  remove  and  replace  »( 

isting  brick  pavement  where  v 
rected. 
Total  bids   follow: 

(A)  Fay   Improvement   Co.,    $1,021.8 

(B)  R.    S.    Sllverberg,   $1,124.52. 

(C)  Theo.   Cohn,    $1,168.20. 

(D)  U.  Peira  &  Son.  $1,183.30. 

(E)  M.   Bertolino,  $1,190.30. 

(F)  Chas.  L.   Harney,  $1,229.13. 

(G)  E.   J.   Treacy,    $1,351.48. 
All   bidders   of   San   Francisco. 
Unit  bids  follow: 

(1)  (2)  ( 

(A)     $0.26  $0'.315         $0 

(B)     27  .50 

(C)     30  .30 

(D)    SO  .25 

(B)    30  .45 

(F)     31  .385 

(G)    33  .50 

June  24,  193 
CONTRACT    AWARDED 

SAN  FRANCISCO.  —  Pacific  Pa'; 
ments  Co.,  Ltd.,  85  Barstow  Stre 
at  $829.95  submitted  low  bid  and  v 
awarded  contract  by  the  Departm 
of  Public  Works,  City  Hall,  uni ' 
Spec.  No.  18,865,  for  reconstruct!, 
of  the  roadway  of  Union  Street  I- 
tween  Battery  and  Front  Streets,  ( 
cept  that  portion  required  by  law 
be  kept  in  repair  by  owners  of  I 
railroad  tracks  thereon.  Estlmat 
cost.    $1,000. 

Tlie  work   Involves: 
(1)   69   tons    asphaltic    concrete   bind 
in   place: 
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!)  138  tona  2-Inch  anphaltlc  concrete 
wearing;   surface.    In    place. 

Complete   bids  follow: 

Pacific  Pavements  Co..  Ltd.:  (1) 
1.76;   (2)    14.20;    (3)   total.   JS20.9B. 

Fay  Improvement  Co.:  (1)  J6;  (2) 
,.ii:    (3)    $1,072.60. 

Chas.  U  Harney:  (1)  $5.80;  (2)  »5; 
I)   $1,080.20. 

Theo.  Cohn:  (1)  $6.70;  (2)  $5.70;  (3) 
«,1«8.S0. 

All  bidders  of  San  Franelaco. 


;ONTRACT  AWARDED 
SAN  FRANCI.SCO.  —  K.  J.  Trcacy. 
OS  Call  BMk,.  San  Framlsco.  at  $7.- 
17.80  awarded  contract  by  the  De- 
artment  of  Public  Works,  City  Hall, 
nder  Spec.  No.  18.8S1,  for  widening 
ne  roadway  on  Lake  Street  between 
Tguello   Blvd.   arrf   Sixth   Avenue. 


IIDS  OPENED 

SAN  KR.\NCISCO.— Chas.  L.  Hur- 
ey,  443  Call  Bldg..  San  Francisco,  at 
35,284  submitted  low  bid  to  the  Pub- 
,c  Utilities  Commission.  City  Hall, 
inder  Spec.  No.  W.  D.  81.  for  the 
ipaving  of  street  and/or  sidewalU 
penlng-s  where  the  paving  has  been 
emoved  for  the  San  Francisco  Water 
)epartment,  for  the  fiscal  year  ending 
une  30.  1936. 

The  work    invoWes: 

1)  30,000    sq.    ft.    llsht    trafHc    con- 

crete   paving;   base    and    wearing 
surface; 

2)  100    sq.    ft.    heavy    concrete    with 

binder  and  wearing  surfac*: 

3)  14.000   sq.    ft.    l-ln.    Class   E   con- 

crete  pavement; 

4)  600    sq.     ft.     brick    pavement    on 

concrete     base,     including    brick 

gutters; 
,'6)  100  sq.  ft.  asphaltlc  concrete  SV4- 

In.     base    with     H4-ln.     wearing 

surface; 
I)  400  sq.    ft.    basalt  blocks  on   con- 
,         Crete  base; 

7)  5000  sq.  ft.  basalt  blocks  on  sand; 
J)  47.000  sq.  ft.  sidewalks,  all  types: 
9)  1000   sq.    ft.     2-in.    sheet     asphalt 

wearing  surface  only; 
,10)  100  St.  ft.   6-in.  Class  F  concrete 

base  only; 
11)  60,000   sq.    ft.    asphaltic    concrete, 

6-in.    base  with   IH-in.    wearing 

surface; 
13)  100  sq.   ft.    asphaltic  concrete,    8- 

in.      base   with      l>4-in.      binder 

course  and  l',4-in.  wearing  surf 
IS)  Oiled  macadam:  (a)  100  sq.  ft..  4- 

in.    base;    (b)    2500    sq.    ft.    8-in. 

base. 
Total  bids  follow: 

A)  Chas.    L.   Harney,    San   Francisco, 

$35,284. 

B)  Pacific  Pavements  Co.,   Ltd.,    San 

Francisco.    $38,040. 

C)  Department  of  Public  Works.  San 

Francisco.  $41,848. 
Unit  bids  follow: 

(A)          (B)  (C) 

<l  > $0.25         $0.28         $0.31 

<*  ) —         .40  .40  .50 

<'  ) 19  .25  .28 

(*  ) 55  .50  .60 

'5  ) 20  .25  .28 

<6  ) - 32  .30  .26 

<'  ) -        .105  .10  .08 

<«  ) 185  .17  .20 

<9  ) -~        .08  .10  .08 

""> 18  .20  .25 

(11) .25  .28  .30 

'12> 35  .40  .35 

''3a) OS  .05  .06 

'•.'b) 12  .10  .08 

Bids  held  under  advisement. 

'IDS    OPENED 

SACRAMENTO.    Cal. A.    Teichert 

=  Son.  Inc..  P.  o.  Box  1113.  Sacra- 
^1" llu  "  """"  P^""  «1-  "•  submitted 
w  bid  to  the  Sacramento  Cltv  Coun- 
II.  June  20,  for  planing  and  shaping 
o  a  uniform  cross  section,  500.000  sq 
'■.  more  or  less,  of  pavement. 


Complete  bids  follow: 

A.  Teichert  *  Son,  Inc..  .Sacto $0,009 

J.    H.    Reeves,    Sacramento 01 

Asphalt    Pavement    Planing    Co., 

Oakland  012 

Bids  held   under  advisement. 


CONTRACT    AWARDED 

TUOLU.MNK  COUNTV.  Cal.— I'aelfic 
Truck  Service.  Inc..  646  I'ark  Ave., 
.San  Jose,  at  $16.45  per  ton.  total,  $1,- 
398.25  awarded  contract  by  the  Bu- 
reau of  I'ubllc  Roads.  807  Sheldon 
Bldg..  461  Market  St.,  .San  Francisco, 
for  applying  a  bituminous  dust  pallia- 
tive on  7.200  miles  of  Section  C  of 
Route  38.  the  Sonora  Pass  National 
Forest  Highway,  and  Section  A  of 
Route  83.  the  Pine  Crest  National 
Forest  Highway,  Stanislaus  National 
Forest,    Tuolumne    County. 


CONTRACT   AWARDED 

•SWNTA  CLARA  COUNTY.  Cal.— A. 
J.  Ral.sch.  Burrell  Bldg.,  San  Jose,  at 
$3344  submitted  low  bid  and  awarded 
rontract  by  the  Santa  Clara  County 
Board  of  Supervisors.  San  Jose,  for 
the  Improvement  of  San  Antonio  Ave. 
fnim  San  Jose-San  Francisco  Road  to 
.\lma  St.,  in  Supervisor's  District  No. 
.",.  involving  construction  of  62.000  sq. 
ft.  of  oil  macadam  pavement.  Com- 
plete bids   follows: 

A.   J.    Raisch,   San  Jose $3344 

Earl  W.   Heple,   San  Jose 3393 

L.   F.    Piazza,   San  Jose 3500 

O.    G.    Ritchie.    San   Jose _....  4290 

Palo    Alto    Road      Materials      Co., 

Palo   Alto   „...  4991 

ETngineer's   Estimate  _ SgOO 


NOTICE    TO    BIDDERS 

RIVERSIDE  and  San  Bernardino 
Cos..  Calif. — A  representative  of  the 
district  office  will  accompany  pros- 
pective bidders  over  proposed  project 
in  Riverside  and  San  Bernardino  Co.-;. 
between  six  miles  north  of  BIythe  an-d 
Vidal.  for  which  bids  are  to  be  re- 
ceived   in   Lop   Angeles   on   July   11. 

Said  representative  will  meet  pros- 
pective bidders  at  intersection  of 
Routes  146  and  64  on  Friday,  July  5 
at   10  A.   M. 

Prospective  bidders  are  urged  to 
cooperate  with  the  district  office  and 
arrange  to  make  their  field  inspection 
on   the  above  date. 


NOTICE    TO    BIDDERS 

VENTUR.\  and  Los  Angeles  Coun- 
ties. Calif. — A  representative  of  the 
district  office  will  accompany  pros- 
pective bidders  over  the  proposed 
project  in  Ventura  and  Los  Angeles 
Counties,  between  Little  Sycamore 
Canyon  and  Encinal  Canyon,  for 
which  bids  are  to  be  received  in  Los 
Angeles  on   July  11. 

Said  representative  will  meet  pros- 
pective bidders  at  Los  Angeles-Ven- 
tura county  line  on  Tuesday.  July  2 
at    10:30  A.    M. 

Prospective  bidders  are  ureed  to 
cooperate  with  the  district  office  and 
arrange  to  make  their  field  inspection 
on    the  above  date. 


CONTRACT    AWARDED 

BONNEVILLE.  Oregon— \V  a  r  r  e  n 
Northwest.  Inc..  P.  O.  Box  5072.  Port- 
land, at  $29,640  awarded  contract  by 
the  IT.  S.  Engineer  Office.  Second 
Portland  District.  627  Pittock  Block. 
Portland,  under  Bid  No.  694-35-34.  for 
the  construction  of  asphaltic  concrete 
paving  on  permanent  roads,  drive- 
ways  and  walks  at   Bonneville. 


AWARD    RECOMMENDED 

BUTTE.  Colusa  and  Glenn  Coun- 
ties. Cal.— E.  F.  Hilliard,  1355  43rd  St.. 
Sacramento,  at  $11,620  submitted  low- 
bid  and  recommended  for  award  by 
the  Department  of  Public  Works.  Di- 
vision of  Highways.  C.  H.  Whitmore. 
District    Engineer.    703    B    St.,    Marys- 


vlllc,  for  41  miles  of  lIciuM  asphalt 
treatment  at  various  locations  In 
Butte,  Colusa  and  Glenn  Counties,  be- 
tween Stations  670  and  756,  between 
Miners  Ranch  and  Berry  Creek,  be- 
tween mile  posts  22  and  31,  between 
2.95  miles  and  9.55  miles  north  of 
Yolo  county  line,  and  between  Ord 
Bend  and  Hamilton  City. 
The  work   Involves: 

(1)  45    tons    liquid    asphalt    SC-4    (Lo- 

cation  A); 

(2)  145  tons  do  "(Location  B-1); 

(3)  90   tons  do.    SC-3    (Loc.    B-2): 

(4)  45   tons   do   (Location  C-li; 

(5)  80  tons  do.    SC-2    (Loc.  C-2); 

(6)  330   tons  do,   SC-3    (Loc.   D). 
Total   bids    follow: 

(A)  E.    F.    Hilliard,    Sacramento,    $11.- 

620.00. 

(B)  C.  F.   Frederick.sen   &  Sons,   Low- 

er Lake,    $12,105.00. 

(C)  Lee  J.    Immel,    Berkeley.   $12,818. 

(D)  A.    Teichert    &    Son,    Inc.,    Sacra- 

mento,   $13,655.50. 

(E)  Hayward     Bldg.     Materials     Co.. 
Hayward.    $14,587.75. 

Unit   bids  follow: 

(A)        (B)        (C)        (D)        (E) 

(1) $17.00  $16.00  $19.00  $25.50  $19.30 

(2) 16.50     19.50     19.00     21.50     20.80 

(3) 17.00     21.50     20.00     24.70     21.05 

(4) 14.50     15.00     18.00     16.50     19.45 

(5) 12.50     13.50     14.00     15.50     17.70 

(6)_....       16.00     14.75     16.60     16.50     19.75 

All     bids    forwarded    to    Sacramento 
for   award.  • 


30— RESERVOIRS  &  DAMS 


BIDS   OPENED 

BONNEVILLE  DAM,  Oregon— Elec- 
tric Machine  Mfg.  Co..  1331  Tyler  &t., 
N.  E..  Minneapolis.  Minn.,  at  $61,473 
f.o.b.  Minneapolis,  submitted  the  ap- 
parent low  bid  to  the  U.  S.  Engineer 
Office,  Second  Port  and  District,  627 
Pittock  Block,  Portland.  June  18,  un- 
der Bid  No.  694-35-20.  for  furnishing 
and  installing  one  4000  kw.  vertical 
shaft,  alternating  current  generator. 
2400  volts.  60  cycles.  257  rpm.  with 
auxiliaries  and  spare  parts,  in  the 
Bonneville   Power   Plant. 

Delivery  f.o.b.  cars  at  factory  ship- 
ping point  for  shipment  on  Govern- 
ment bills  of  lading.  The  contractor 
shall  unload  and  handle  all  materials 
and  machinery  from  cars  at  point  of 
destination. 

Complete    bids   follow: 
Electric    Machine    Mfg.    Co.,    Minnea- 
polis,   $61,473    f.o.b.    Minneapolis. 
Allis-Chalmers    Mfg.    Co.,    Milwaukee. 
Wis..     $66,000     f.o.b.     West    Allis. 
Wis. 

General  Electric  Co.,  Schenectady, 
New  Y'ork,  $69,052  f.o.b.  Schenec- 
tady. 
Westinghouse  Electric  &  Mfg.  Co., 
Portland.  Oregon,  $68,330  f.o.b. 
East  Pittsburgh,  Pa. 
Bids  held  under  advisement.     • 


CONTRACT    APPPROVED 

SAN  DIEGO.  Calif.— The  contract 
between  the  government  and  the  city 
of  San  Diego  providing  for  a  federal 
loan  to  the  city  for  the  completion  of 
the  El  Capitan  Pipe  Line  and  ro.id 
project  has  been  signed.  The  con- 
tract provides  a  government  grant  up 
to  $219,000  the  city  to  provide  $341.- 
000  in  bonds  and  cash  now  in  the  El 
Capitan  dam  fund. 


AWARD    APPROVED 

MODOC  COUNTY.  Cal.— Award  of 
a  contract  to  J.  P.  Brennan.  Redding, 
at  598.907.40  for  the  construction  of 
reservoir  embankment  and  diversion 
dam  and  supply  ditch  for  the  West 
Valley  Reservoir  in  Modoc  County  has 
been  approved  by  Clifton  E.  Hickok. 
Northern  California  District  Engineer 
of  the  FWA. 
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PACIFIC    CONSTRUCTOR 


BIDS   WANTED 


CASPER.  Wyo.— Until  July  22.  10 
A.  M..  bWs  win  be  received  by  the 
Bureau  of  Reclamation,  Casper,  un- 
der Spec.  No.  C30.  for  the  construc- 
tion of  the  Seminoe  Dam  and  Power 
Ptent.  Casper-Alc»\"a  Project,  near 
Casper. 

The  work  will   involve: 
(  1)  541.500    c.y.    all    classes    of   open- 
cut   e.xcavation; 
(  2)   22.000    c.y.    tunnel    excavation: 
(  3)   5.600    c.y.    backfill; 
(  4)    1.000  c.y.    riprap; 
(  5)  330    c.y.    rubble    masonry; 
(  6)  190,340   c.y.   concrete; 
(  7)  90   c.y.   porous  concrete; 
{  8)  29,600    cp.    ft.    presure    grouting: 
(  9)  drilling  28,100  l.f.  of  grout,  drain- 
age, weep,  and  anchor  bar  holes 

(10)  placing  2,550,000  lbs.  of  reinforce- 

ment bars  and  fabric; 

(11)  constructing   610   l.f.    of   4-    to    12- 

in.  diameter  sewer   pipe   drains: 

(12)  manufacturing    and    placing    7.100 

l.f.   of  porous  concrete  draintile; 

(13)  installing     397,000     lbs,     of     metal 

pipe   and   fittings; 

(14)  installing    1,002,000    lbs.    of   gates 

and  appurtenances; 

(15)  installing  339.000   Ibst  of  power 

penstock    and    outlet    pipes; 

(16)  installing    1.542.000    lbs.    of    needle 

valves  and  misc.  metal  work; 

(17)  installing  8.400  sq.   ft.   of  asphalt- 

saturated    felt    roofing; 

(18)  installing   25.700    l.f.    of   electrical 

conduit; 

(19)  installing    10,000    If.    of    electrical 

cable   for  testing  apparatus; 

(20)  furnishing,    installing    and    oper- 

ating  a    concrete    cooling   plant: 

(21)  transporting     30.000     hundredw't. 

of   freight  for  the   Government. 

The  work  shall  be  commenced  with- 
in thirty  calendar  days  and  complet- 
ed within  950  calendar  days  from  the 
date  of  receipt  of  notice  to  proceed. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Casper,  Wyo.;  Denver,  Colo,  or  Wash- 
ington; D.  C.  without  charge  to  pros- 
pective bidders;  to  others.  $5.  not  re- 
turnable. * 


PLANS    REVISED 

GRAND  COULEE.  Wash.  —  Order 
changing  plans  for  Grand  Coulee  dam 
has  been  signed  by  Secretary  of  the 
Interior  Harold  Ickes  as  recommend- 
ed by  Chief  Engineer  R  F.  Walter 
and  Commissioner  Klwood  Mead  of 
the   U.    S.    Bureau  of   Reclamation. 

The  order  calls  for  the  construction 
of  a  dam  !77-ft.  high  with  foundations 
of  sufficient  strength  to  permit  eco- 
nomical construction  of  a  higher  dam 
when  deemed  advisable,  without  ne- 
cessity of  expensive  alterations  of  the 
original   structure. 

principal  changes  in  the  Mason- 
Wash-Atkinson-Kier  contract  are:  (1) 
Increased  excavation  including  exca- 
vation for  tailracc  channels  for  both 
ea«t  and  west  power  houses  and  con- 
struction of  retaining  and  training 
walls   and   backfill    and   riprap. 

(2)  Change  In  shape  and  dimen- 
sions  for   placing   concrete. 

(3)  Elimination  of  permanent  cof- 
ferdams below  spillway  section  of 
dam  and  revision  of  plans  for  perma- 
nent cofferdams  below  power  plant 
section. 

(4)  Spillway  will  be  shortened  150 
ft.  and  west  power  plant  will  be  mov- 
ed corresponding  distance  toward  the 
river.  Penstock  Intake  structure  and 
tailrace  will  be  changed  to  accord 
with   relocated   west    pfjwer   house. 

(5)  Downstream  gravity  wall  at 
center  of  spillway  section  will  be 
eliminated  and  gravity  walls  and  end 
of  spillway  will  be  modifiL-d  in  de- 
sign. 

(6)  Constructing  all  penstocks  from 


power  houses  up  to  approximate  ele- 
vation 990. 

(7)  Install  in  mass  concrete  of  dam 
metal  tubing  and  fittings  required  for 
cooling   concrete. 

(S)  Provide  shafts  and  galleries  re- 
quired for  cooling  and  grouting  oper- 
ations. 

(9)  Eliminate  all  power  house  con- 
struction above  level  of  turbine  floor 
at  elevation  949. 

(10)  Eliminate  penstock  trashrack 
structure. 

(11)  Eliminate  installation  of  all  the 
traveling  and  gantry  cranes  and  pen- 
-•^tock    gates. 

(12)  Eliminate  all  except  three  bot- 
tom hays  of  slide  gate  trashrack 
structure. 

(13)  Eliminate  all  ■  "A"  grout  holes 
less  than  50-ft.  deep  and  more  than 
150-ft.  deep. 

(14)  Eliminate  all  drainage  holes 
less  than  50-ft.  deep  and  more  than 
100   ft.   deep. 

(15)  Eliminate  all  .special  finishings 
on  concrete  faccs. 

(16)  Eliminate  installation  of  hoists 
operating  mechanisms  and  bonnet 
covers   for   slide   gates. 

(17)  Eliminate  installation  of  all 
metal    stairways.  '^ 


BIDS   OPENED 

LOS  ANGELES,   Cal.— Geo.  J.  Bock 
Co.,  1120  N.  Las  Palmas  Ave.,  Los  An- 
geles,   submitted    low   bid    to    the   Los 
Angeles  County  Board  of  Supervisors, 
501    Hall    of    Records,     Los    Angeles, 
.Tune  19.  at  $37,401.25  (bidding  on  com- 
pacting   fill    either    by    rolling    or    by 
diking  and  flooding),  for  the  construc- 
tion of  the  Hall  Beekley  debris  basin 
and    appurtenant    structures,    located 
near  Montrose,  involving: 
(  1)  35,000,  cu.  yds.   Class  A  excav.; 
(  2)   4600  cu.   yds.  Class  B  excav.; 
(  3)  750  cu.  yds.  CHass  C  excav.; 
(   4)  715  cu.  yds.   compacted  fill  by  al- 
ternate methods  as  follows: 

(a)  by    rolling: 

(b)  by  dj'king  and  flooding; 
(  5)  740  cu.  yds.  Class  A  backfill; 

(  6)  100  cu.   yds.    Class   B  backfill; 

(  7)  21  cu.  yds.  remove  existing  cone. 

(  8)  560  cu.  yds.  CTlass  A  concrete; 

(  9)  1250  cu.   yds.  Class  B  concrete; 

(10)  14.800  sq.  ft.  pneumatically  placed 

concrete; 

(11)  400     lbs.     placing     miscellaneous 

metalware; 

(12)  23    lin.    ft.    drilling  dowel   holes; 

(13)  100  lin.   ft.   placing  tile  drains. 
The  total  bids  were: 

(A)  Geo.    J.    Bock    Co..    Los    Angeles, 

excluding      either       (4b)     or(4a). 
$37,401.25. 

(B)  J.    B.    Haddock,    Ltd.,    Pasadena. 

(1)   excluding  (4b)   $41,567,25;   (2) 
excluding  (4a)  $41,603. 

(C)  Case    Constr    Co.,    Alhambra,     (1) 

$42,252.81;   (2)   $42,098.37. 

(D)  Geo.  Hess.   (1)  $58,619;  (2)  $59,619. 

(E)  Hoagland    Engrg.    &    Constr.    Co., 

Long  Beach,   (1)  $62,162;   (2)  $62,- 
090.50. 


The    unit    bids    follow: 


(1  ).. 
(2  )  . 
(3  ).. 
(4a).. 
(4b).. 
(5  ).. 
(6  ).. 
(7  ).. 
(8  ).. 
(9  ).. 
(10).. 
(11).. 
(12). 
(13). 


(A)  (B)        (C)       (D) 

$     .40  $     .27  $     .345  $ 

.60  .76         .427 

1.50  1.50 

.25  .15 

.2S  .20 

.60  .75 

.25  .25 

6.00  10.00 

7.00  13.00     11.50 

10.00  13.00     11.50 

.15  .20         .172 


1.78 
.54 
.324 
.484 
.325 

6.25 


(E) 
35  $  .85 
1.00 
1.50 
.70 
.60 
1.00 
.50 


.20 


.15 


.50       1.00 
.50         .50         .25 
The  three  low  bids  were  t 
der  advisement. 


.50 
5.00 

1.20     10.00 
1.20     13.00 

.20         .22 

.10 


.20 
,50 
,30 
ken  un- 


TO    ASK    BIDS   SHORTLY 

BONNEVILLE,  Ore.— Bids  will  b< 
asked  about  July  15  by  Major  Chas 
Williams,  District  Engineer.  Secont 
Portland  District,  627  Pittock  Bloek. 
Portland,  for  construction  of  the  su- 
perstructure for  Bonneville  Dam  pow- 
er house. 

Following  have  indicated  their  in 
tention  to   bid  on  the  project: 

General  Const.  Co.,  3840  Iowa  St 
Seattle, 

J.  F.  Shea  Co..  Henry  Bldg.,  Port- 
land. 

Guy  F.  Atkinson  Co.,  Porter  Bldg. 
Portland,  • 


2,00 


SPECIFICATIONS    REVISED 

BONNEVILLE  DAM,  Cre.  — Until 
July  9,  3  P.  M.,  as  previously  reported, 
bids,  under  revised  specifications,  will 
be  received  by  the  U.  S.  Engineer 
Oflice,  Second  Portland  District,  €27 
Pittock  Block,  Portland,  Major  C.  F. 
Williams.  District  Engineer,  under 
Bid  No.  694-35-29,  for  furnishing, 
erecting  in  place  at  the  site,  and; 
putting  in  an  operating  condition  7 
steel  intake  gates  for  the  powerhouse, 
nine  sections  of  steel  draft  tube  stop- 
logs,  twenty  steel  gates  for  the  spill- 
way dam,  one  130-ton  gantry  crane 
for  the  powerhouse  intake,  one  30- 
ton  gantry  crane  for  the  powerhouse: 
draft  tubes,  two  350-ton  gantry  cranes 
for  the  spillway  dam,  lifting  beams 
for  use  with  the  cranes,  gate  dogs  and 
latches,  and  other  accessories,  for  the 
Bonneville  Dam. 

Bids  will  be  taken  under  two  alter- 
nates as  follows: 

ALTERNATIVE  "A":  Bidders  shall 
quote  prices  for  performing  the  work, 
etc.,  as  specified,  except  that  the  Gov- 1 
ernment  will  pay  the  cost  of  trans- ) 
porting  the  equipment  and  materials  [ 
which  are  to  be  made  a  part  of  the 
completed  units  from  bidder's  .ship- ; 
ping  points  to  either  Bonneville,  Ore,,' 
or  North  Bonneville,  Wash.,  shipment  ' 
to  be  made  on  Government  bills  of , 
lading.  The  contractor  must  load  and  ) 
unload  materials   from  cars. 

ALTERNATIVE   "B":    Bidders   shall 
quote  prices  for  performing  the  work, 
etc.,    with    the    understanding  that   all  , 
transportation   charges    from  the  fac-  J 
tory  shipping  points   to  either  Bonne-  , 
ville.  Ore.,  or  North  Bonneville.  Wash, 
are    included    in    said    prices    and    W'ill 
be  paid  by  the  bidder. 

Bids  will  be   taken   as  follows: 

SCHEDULE    I 

Gantry  Cranes  for  Powerhouse 

(   1)   1     each    furnishing    and    erecting 

30-ton    draft    tube   gantry  crane: 

(  2)   1     each    furnishing    and     erecting 

130-ton  intake  gantry  crane: 
Lifting  Beams  for  Powerhouse  Cranei 
(  3)   27.000  lbs.  structural  carbon  steel 
(  4)  2.000  lbs.  carbon  steel  caetings: 
(  6)   3,000   lbs.    nickel   steel    castings; 
(  6)   2.500  lbs.  machine  steel; 
SCHEDULE    II 
Seven    Steel    Intake    Gates    for 
Powerhouse 
(  7)    508,000   lbs.    struct,    carbon    steel; 
(  8)    386.000   lbs.    struc.    silicon  steel: 
(  9)   64,000   lbs.    carbon    steel   castings; 

(10)  1.600    lbs.    machine    steel; 

(11)  600    lbs.    cold    rolled   steel; 

(12)  800  lbs.   iron  castings; 

(13)  28.600   lbs.   chrome   nickel  steel; 

(14)  56.000   pounds   rolled   carbon   steel   , 

wheels; 

(15)  2.400    lbs.    bronze,    except    bronze 

bolts; 
(15A)3.200   lbs.    bronze  bolts: 
(IS)  92    wheel    assembly    roller    bear- 
ings  (160.000    lbs.    capacity): 

(17)  5.500  lbs.   rubber  seals; 

Nine    Steel    Draft    Tube    Stop-Lo| 
Sections  for  Powerhouse 

(18)  155,000    lbs.    struct,    carbon   steel: 

(19)  224.000    lbs.    struc.    silicon   steel; 

(20)  11.000   lbs.   carbon   steel   eastrng'-: 

(21)  300  lbs.   spring  steel: 

(22)  2,800  lbs.   bronze   bolts: 

(23)  1.600    lbs.    rubber    seals; 


PACIFIC   CONSTRUCTOR 
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SCHEDULE    III 
Qjintry  Cranes  for  Spillway  Dam 
(  )  Z  eurh  fiirninhinK  and  creeling  all 
f       mechnniral    and    electrlcul    appa- 
I       ratus  for  350-ton   gantry  cranea. 
not  Inclirdlng  strurtiira!  steel  for 
'       brMne    frames; 
()  450,000  IbH.  structural  carbon  etefl 

for  two  350-ton  gantry   I'n.nns; 
I  Twenty  Steel  Gates  for 

I'  Spillway   Dam 

l|l)  3,877.000    Ills,   stni.-liirul  <•  :i.  r  1)  o  n 
steel; 
7)  5,197.000     lbs.     structural     silicon 

steel; 
I)  300,000  Ihs.   carbon  steel  castings: 
I)  380.000   lb.li.   nickel   steel  castings; 
))  472.000  lbs.    rolled   carbon  steel 

wheels; 
1)  68.000  Ili.s.   rolled  nickel  steel: 
'I)  137,000    lbs.    chrome    nickel   steel; 
))  66.000    lbs.    machine    steel; 
'.U  1.000    Ib.s.    iron    castings; 
i)  25.000   lbs.   bolt   steel,   nickel; 
5A)   2,000    lbs.    bolt    steel,    carbon; 

6)  1,200  Is.   cold  rolled  .steel; 

7)  2.300  lbs,  pipe,  galv.  wrought  iron 

5)  40,000    lbs.    phosphor   bronze: 

;9)  700     Iba.      Tobin     bronze,     except 
bolts  and  screws; 

0)  6,300  lbs,   Tobin   bronze  bolts  and 

screws; 

1)  530    wheel    assembly    roller    bear- 

ings (210,000  lbs.  capacity): 
,2)  2.000    ft.     PM    6.\S-in.    White    oak 
timber; 

3)  1,072   each   bearing  seals; 

4)  23,000  lbs.  rubber  seals  and  cush- 

ions; 

6)  38   sets    Thrustors   600   pound   ca- 

pacity.  6-in.    stroke  with  wiring 

to   and    including   fixed    collector 

bars. 

Under   Alternative  "A",    award  may 

'  made  separately  for  each  schedule, 

for  any  combination  of  schedules, 
■  for  all  schedules  as  a  whole  to  one 
dder;  or  under  Alternative  "B", 
vard  may  be  made  separately  for 
.oh  .schedule,  or  for  any  combination 

schedules,  or  for  all  schedules  as 
whole  to  one  bidder;  or  award  may 
!  made  for  two  schedules  under  Al- 
•rnative  "A"  and  one  schedule  un- 
>r  Alternative  "B"  or  vice  versa, 
0  schedule  will  be  divided  in  mak- 
g  award. 

Plans  and  specifications  obtainable 
om  the  U.  S.  Engineer  OfBce.  Sec- 
id  District,  627  Pittock  Block,  Port- 
nd,  or  from  the  U.  S.  Engineer  Of- 
:e,  401  Customhouse,  San  Francisco 
jon   deposit   of  $5   in    the   form   of  a 

S.  money  order  or  a  certified  checlt 
-yable  to  "The  Disbursing  Officer,  U, 
.  Engineer  Office,  Second  Portland 
istrict,  627  Pittock  Block,  Portland, 
regon." 


il  —  PIPE  LINES  &  WELLS 

ONTRACT  AWARDED 
WESTWOOD.      Lassen      Co.,    Cal.— • 

i';ilter  Blackwood,  Westwood,  at  $2.95 

er    M.    awarded    contract    by    T.     R. 

.'ills.   Red   River   Lumber  Co.,   West- 

ood.  for  hauling  and  stacking  along 
17,000    ft.    flume,    approximately   300 

I.   4/4x4-in.-6-in,-8-in.    random    leng- 

is.  maximum  length  16  feet. 

Complete  bids  follow: 

'alter    Blackwood,     Westwood,     $2.95 
per  M. 

Itred  Luond,   Standish,   $2.95. 

.  J.  Marquis.   Westwood,   $3,00. 
A.    Prince   and   E.   Emerick,   West- 
wood,  $4.65. 

aul  W.  Brown,   Red  Bluff,   $6.50. 


2— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 

WARD    APPROVED 
SAN   MATEO.    San   Mateo   Co..    Cal. 
Award  of  contracts   to  W.  J.  Tobin. 
01    Balfour   Ave..    Oakland,    at    $67.- 


772.15  for  Iho  outfall  sewer  system 
and  to  H.  A.  Teget.  133  Princeton  SI. 
Ontario,  at  $65,550  for  disposal  plan 
with  sludge  binis,  have  boon  approvei 
by  Clifton  K.  Hlckok,  Northern  Call 
fornla    District    Rnglncir  of  the   PWA 


CONTRACT    AWARDED 

A  VENAL.  Kings  Co..  Cal.— Stroud 
Bros.  &  Seabrool<.  Union  Avenue  and 
Subway,  Bakcrsfieid,  awarded  con- 
tract by  the  Standard  Oil  Co.,  225 
Bush  St..  San  Francisco,  for  con- 
structing extensions  to  the  sewer  sys- 
tem. 


CONTRACT    AWARDED 

SEATTLE,  Wash. — L.  Colucoio  and 
Co.,  2019  Third  Ave.,  Seattle,  at  $244,- 
394  awarded  contract  by  the  Seattle 
Board  of  Public  Works  for  the  con- 
struction of  the  Ballard  Trunk  Sewer. 
The  bids  is  on  the  basis  of  using 
concrete  sewer,  centrifugal  cast  pipe 
on   all  alternates,   and  a  wooti   siphon. 


BIDS   OPENED 

LOS  ANGELES,  Cal.— P.  W.  Web- 
er. S442  California  Ave.,  South  Gate, 
submitted  low  bid  to  the  Los  Ange- 
les board  of  public  works,  June  19  at 
$12,500  (using  Rensselaer  valves  and 
cat  iron  pressure  pipe)  for  furnishing 
and  installing  a  pumping  plant  for  the 
Terminal  Island  sewage  treatment 
plant.  Terminal  Island,  San  Pedro 
(cash  contract)  PWA  Project  No.  5633 
Unit  No.   3B. 

The  other  bids  were: 

Harry  Barkelew  Co.,  using  Ken- 
nedy valves  and  Class  No.  150  pres- 
sure  pipe,    $12,896. 

Long  Beach  Iron  W'ks,  using  Chap- 
man -  Merco  -  Nordstrom  valves  and 
centrifugal  cast  iron  flanged  pressure 
pipe,  $13,400;  alternate,  deduct  $125 
if   Yeoman   Bros,    pump   is   acceptable. 

Lehman  Brothers,  using  Kennedy 
valves  and  Class  150  centrifugal  pres- 
sure  pipe,    $13,897. 

R.  H.  Travers,  using  Columbian, 
or  any  other  standard  make  of  valve 
and  Universal  cast  iron  bolted  joint. 
Federal  specification  WWP  423  pres- 
sure   pipe,    $15,344. 

Howe  Bros.,  using  Crane  valves  and 
Class  150  centrifugal  pressure  pipe, 
$15,674. 

L.  W,  Odell,  using  Crane  or  Rensse- 
laer valves  and  cast  iron  pressure 
pipe,   $16,856, 

J,  B.  Welsh— Bid  not  signed;  was 
not  declared.  ! 


TO   WITHDRAW    BIDS 

SAN  MATEO,  San  Mateo  Co.,  Cal. 
—City  Council  will  permit  H.  A.  Te- 
Set.  133  Princeton  St.,  Ontario,  to 
wlth(4''aw  his  low  bid  of  $65,550  for 
construction  of  sewage  disposal  plant, 
•iubmitted  June  17,  subject  to  approv- 
al of  the   PWA. 

The  Council  has  recommended  the 
award  to  W.  J.  Tobin,  3701  Balfour 
Ave..  Oakland,  second  low  bidder,  a' 
approximately  $73,000.  and  awaid  to 
W.  J,  Tobin  for  Unit  1,  Outfall  Sew- 
er System  on  his  low  of  $67,772. 

Final  awards  will  be  made  at  a 
meeting  of  the  Council  July  1,  If 
PWA  approval  is  received  by  that 
time. 


BIDS   OPENED 

GLENDALE,  Los  Angeles  Co..  Cal. 
— United  Concrete  Pipe  Corp.,  1347 
W.  208th  St.,  Los  Angeles,  at  $21,- 
779.40  submitted  low  bid  to  Glendale 
city  council  June  25  for  furnishing, 
delivering  and  laying  in  trench  cen- 
trifugally  spun  reinforced  concrete 
pipe  for  storm  drain  to  be  construct- 
ed in  Verdugo  Road  from  Colorado 
St.  to  Acacia  Ave.  and  in  Acacia  Ave. 
from  Verdugo  Road  to  Chevy  Chase 
Drive. 


33—  WATER  WORKS 

PLANS    APPROVED 

SAN  FRANCISCO.— Clifton  E,  Hlc- 
kok, Northern  California  District  En- 
gineer for  the  I'WA,  has  approved  the 
plans  and  specifications  for  the  Instal- 
lation of  Section  "A"  of  the  Embar- 
cadero  District  Extension  to  the  Au- 
xiliary Water  Supply  System  for  Fire 
Protection.      Estimated    cost,    $11,000. 


CONTRACT    AWARDED 

KINGSBURG.  Fresno  Co.,  ^allf.— 
Wintroath  Pump  Co.  has  been  .-iward- 
ed  a  contract  by  the  Muscat  Coop- 
erative Winery  Association  for  the 
Installation  of  a  water  system  at  the 
company's  new  plant  at  Mountain 
View    Ave    and    Highway    99. 


Contract  Awarded. 

FOLSOM,  Sacramento  Co.,  Cal.  — 
Walter  S.  Leiand,  Walnut  Creek,  at 
$10,385  awarded  contract  by  Depart- 
ment of  Public  Works  for  furnishing 
and  installing  one  300-hp.  water  tube 
boiler  and  equipment  at  the  State 
Prison.    Folsom. 


PLANS    APPROVED 

ROSEVILLE,  Placer  Co.,  Calif.— 
Olifton  B.  Hiqkok,  Northern  Cali- 
fornia District  Engineer  of  the  PWA, 
has  approved  plana  and  specifications 
for  the  installation  of  the  second  sec- 
tion of  the  Rosevllle  water  mains 
project.    Estimated  cost,   $50,000. 


BIDS    OPENED 

LOS  ANGELES.  Cal.— Case  Const. 
Co.,  Inc.,  905  Westminster  Ave.,  Al- 
hambra,  at  $58,975  submitted  low  bid 
to  the  Metropolitan  Water  District 
306.  W  Third  St..  Los  Angeles,  June 
20  for  constructing  the  Copper  Basin 
.syphon  and  surge  tank  of  the  Colo- 
rado River  Aqueduct,  in  accordance 
with  Spec.  No.  101.  The  site  of  the 
work  is  on  the  line  of  Colorado  Aque- 
duct in  San  Bernardino  County,  about 
11  miles  northeast  of  Earp.  The  work 
comprises  the  construction  of  a  rein- 
forced concrete  syphon  16  ft.  in  diam- 
eter and  approximately  450  feet  in 
length  and  appurtenant  works. 

The   items   are    as   follows: 

(1)  5000  c.y.   excavation; 

(2)  1350    c.y.    concrete    in    siphon    bar- 

rel: 

(3)  220  c.y.   concrete  in  transition  and 

surge   tank; 

(4)  250.000   lbs.    placing    reinforcement 

steel   in   siphon; 

(5)  25.000    lbs.     placing    reinforcement 

steel    in    transition    and   surge 
tank; 
(i;)   S.OOO    lbs    .installing    miscellaneous 
metal   work; 

(7)  2500   ton-miles   hauling   steel: 

(8)  8000  ton-miles  hauling   cement: 

(9)  overhaul    of    concrete    aggregates 

(fixed  at  ten  cents  per  c.y.  mi.) 
The  total  bids  were: 

(A)  Case  Const.   Co.,   Alhambra,   $58.- 

975. 

(B)  Geo.   K.    Thompson,   Los  Angeles, 
$62,490. 

(C)  Griffith    Co..    Los    Angeles,    $66,- 
430. 

The   unit   bids   ftillow: 

(A)  (B)  (C) 

(1) $  3.50         $  2.00         $   2.00 

(2) 23.00  27.00  31.20 

(3) 27.00  27.00  25.00 

(4) 01  .03  .02 

(5) 01  .03  .02 

(6) 05  .10  .12 

(7) 15  .10  .30 

(8) 12  .10  .20 

(9) 10  .10  .10 


BONDS   VOTED. 

CALIENTE,  Nev.— Bond  issues  to 
finance  the  construction  of  municipal 
water  works  and  sewage  system  have 
been  approved  by  the  voters  in  the 
City    of  Callente.    Lincoln  Co..    Nev. 
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TO   ASK    FUNDS 

SANTA  CRUZ.  Santa  Cruz  Co..  Cal. 
— City  Council  ha.«  been  niithorizcd  to 
request  $30,000  from  the  FWA  to  fi- 
nance exten.sions  to  the  municipal 
water  system. 

Alvin  Weymouth,  Water  Commis- 
sioner. 


BIDS    WANTED 

SAX  FRANCISCO.— Until  July  10. 
2:30  P.  M..  bids  will  be  received  by 
the  Department  of  Public  Worlds,  Rm. 
351.  City  Hall,  under  Spec.  No.  IS.- 
850,  for  the  installation  of  Section  A 
of  the  Erabarcadero  District  Exten- 
sion to  the  Auxiliary  Water  Supply 
System  for  Fire  Protection.  Estimat- 
ed  cost,    $32,000. 

The  worii  is  located  on  Folsom  St. 
between  Beale  St.  and  the  Embarca- 
dero  an\i  on  the  Embarcadero  between 
Polsom   St.   an    Pier  22yi. 

Bids  will   be   taken  as   follows: 
Cast    Iron    Pip    and    Special 
Castings   In    Place: 

(  1)  1880  I.f.  14-in.  Class  H  double 
spigot,    lugegd; 

(  2)  60  I.f.  14-inch  Class  H  double 
spigot,  lugged  (under  bulkhead 
wharf) : 

(  3)  60  I.f.  10-lnch  Class  H  double 
spigot,    lugged: 

(  4)  60  I.f.  8-inch  Class  H  bell  ahd 
spigot,    lugged; 

(  5)   6   12-in.    gate   valves,    in   place; 

<  6)  1   10-in.  do- 

(  7)   4  8-in.   do; 

(  8)  1  12-in.  check  valves,  with  by- 
pass,  in  place; 

(   9)   4  standard  h.p.  hydrants  in  place 

(10)  1    standard    fire    boat    dock    mani- 

fold,   in   place ; 
Note:    Items   1    to   10,    inclusive,   cast 
iron   pipe,   valves,    hydrants,   and   dock 
manifold,    will     be    furnished    by    the 
city. 

(11)  28,000   lbs.    pig    lead,    furnished   & 

delivered; 

(12)  15,600  lbs.  cast  steel  special  cast- 

ings,  furnished  and  delivered: 
(1.3)   4.000   lbs.    cast   iron  do; 

(14)  2.000   lbs.    special  cast   steel  cast- 

ings furnished,  delivered  and 
placed; 

(15)  6,300    lbs.    cast    iron    valve    boxes. 

frames,  covers  and  dust  pans 
for  manhole  and  valve  boxes, 
furnished    and    placed; 

(16)  66,900     lbs.     wrought     iron     bolts, 

nuts  and  washers,  furnished  & 
placed; 

(17)  1,930      lbs.      galvanized      wrought 

iron  bolts,  nuts  and  washers, 
furnished    and    placed; 

(18)  1,660    lbs.     reinforcing    steel,    fur- 

nished and  placed; 

(19)  33  c.y.  Class  B  concrete,  in  place 

(20)  1,400   c.y.    excavation   and   backfill 

(21)  2.300    sn.    ft.    asphalt    -    concrete 

pavement  (IV4-IV2-8)  Class  "F" 
concrete; 

(22)  4,240  sq.   ft.  basalt  rock  pavement 

(23)  400    sq.    ft.    asph.    concrete   wear- 

ing surface    (2-in.   thick); 

(24)  64  sq.   ft.  concrete   sidewalk   (one 

course): 

(25)  3  c.y.   crushed  rock,   furnished   & 

placed; 

(26)  9    galv.   steel    pipe   brackets,   fur- 

nished  and   placed; 

(27)  1  galv.   steel  dock  manifold  base, 

furnished  and  placed; 

(28)  10    tons    bell    and    spigot    pipe   or 

double   spigot  pipe,   with   bolting 
lugs,    in    classes   C    to   H   inclu- 
sive   and    in    nominal   dia.    of   8- 
to   18-in.    inclusive. 
Note:   Items   11   to  28,    inclusive;   all 
materials,  including  pipe,  shall  be  fur- 
nished  by   the   contractor. 

Plans  and  specifications  obtainable 
from  City  Engineer  John  J.  Casey, 
Room  351,  City  Hall,  upon  cash  de- 
posit of  $10.00.  • 


34 —  PARKS   AND   PLAY- 
GROUNDS 


BIDS    OPENED 

SAN  FRANCISCO.  —  Identical  bids 
at  $1,319.56  for  furnishing  fencing  for 
the  Hetch  Hetchy  Project  were  re- 
ceived by  T.  A.  Brooks,  Purchaser  of 
Supplies.  City  Hall,  under  Bid  No. 
1395,   from    the   following: 

Anchor   Post   Fence  Company. 

Kamlan    Fence   Company. 

Western   Steel  &   Wire  Company. 

West    Coast   Wire   &    Iron    Works. 

Trask    &    Squier  Wire   Co. 

C.    J.    Waterhouse    Company. 

Standard  Fence  Company. 

Michel    &    Pfeffer   Iron  Worki. 


CONTRACT    AWARDED 

BERKELEY,  Alameda  Co.,  Calif 
Ransome  Co..  4030  Hollis  St..  Emcr 
ville.  at  $6,202.04  awarded  contract 
Regents  of  the  University  of  Callfo 
nia  for  constructing  six  tennis  oour 
on  the  campus  of  the  University 
California,   Berkeley. 


Wickwire  Spencer  Sales  Corp. 
All  bidders  of  San  Francisco. 
The   work   involves: 

(1)  872  I.f.   fencing,   7-ft.   high; 

(2)  872    I.f.   1%-in.   galv.    pipe,    top  « 
(33  two    3-ft.    swing   walk   gates;       : 

(4)  three  12-ft.  swing  double  drive  d 

(5)  two  2V2-in.   galv.    pipe   end    post 

(6)  ten   2y,-in.  galv.   walk  gate  post 

(7)  thirteen  2V4-in.   galv.  corner  post 


SAN  FRANCISCO  —  Sunaet  Water  Extension  —  (City) 


SAN  FRANCIS'CO  —  Pacific  States 
Constr.  Co.,  708  Call  B'ldg.,  San  Fran- 
cisco, at  $33,307.33  submitted  low  bid 
to  the  Department  of  Public  Works, 
City  Hall,  under  Spec.  No.  18,846,  for 
installation  of  the  Sunset  District  Ex- 
tension to  the  Auxiliary  Water  Sup- 
ply System  for  Fire  Protection. 
The  work  is  located  on  the  following 
streets: 

(a)  Parnassus   St.   bet.   Clayton   Street 
and  5th  Ave.; 

(b)  Judah    St.    between    5th    and    6th 
Avenues: 

(c)  Sixth   Ave.    bet.    Judah   and   Irving 
Streets: 

(d)  Irving    St.    between    6th    and    loth 
Avenues. 

Bids    were    taken   as    follows: 
Cast    Iron    Pipe   and    Special    Castings 

in   Place: 
(  1)  788    I.f.    12-in.    Class    G   bell   and 

spigot,    plain; 
(  2)  147    I.f.    12-ln.    Clas     G    bell    and 

spigot,   lugged; 
(  3)   839    I.f.    12-in.    Class    F    bell    and 

spigot,   plain; 
(  4)   140    I.f.    12-in.    Class    F    bell    and 

spigot,    lugged; 
(   5)   5182    if.     12-in.    Clas    E    bell    and 

spigot,    plain; 
(  6)  950    I.f.    12-in.    Class    E   bell   and 

spigot,   lugged: 
(  7)  211     I.f.    8-in.    Class    G    bell    and 

spigot,    lugged; 
(  8)   14    10-in.    gate    valves,    in    place; 
(  9)  24  8-in.  do; 

(10)  24   stand,    hp.    hydrants,    in  place; 
NOTE:     Items     1     to     10,      Inclusive, 

Cast  Iron  Pipe,  Valves,  Hydrants,  and 
special  castings,  will  be  furnished  by 
the  City. 

(11)  48,000  lbs.  pig  lead,  furnished  and 

delivered; 

(12)  3,337  lbs.  cast   steel  special   cast- 

ings,   furnished    and    delivered: 

(13)  53,000   lbs.   cast  iron  special  cast- 


ings,   furnished    and    delivered 

(14)  15,000  lbs.  manhole  and  valve  h<: 

cost    iron     frames,     covers    ai 
dust  pans,  furnished  and  place 

(15)  21,100    lbs.     wrought     iron     boll 

nuts   and    washers,    furaished 
placed; 

(16)  Ib'A   cy.  Clas  B  concrete  in  pla. 

(17)  450    lbs.     reinforcing    steel,    fu 

nished  and  placed; 

(18)  4,600    c.y.     excavation    and    bad 

fill; 

(19)  22,000   sq.    ft.   asphalt    -    concre 

pavement     (2-in.-6-in.)    Class 
concrete; 

(20)  500  sq.  ft.  do  wearing  surface  ( 

inch); 

(21)  216  sq.   ft.  concrete  sidewalk  (01 

course) : 

(22)  12  c.y.  crushed  rock,  furnished 

placed; 

(23)  21    tons   bell    and    spigot   pipe   r 
double   spigot    pipe,    without  lug 

in  Classes  C  and  H   inc.  and  -i 
nominal  dia.  of  8-  to  18-in.  inc. 

(24)  5    tons    bell    and    spigot    pipe   •, 

bolting    lugs.      In    Classes   C   'j 

H    inc.,    and    in    nominal   dia.   -l 

8-    to   18-in.,    inc.  | 

NOTE:     It!ema    11    to    24.    inclusiv! 

all  materials,   including  Pipe,   shall  \i 

furnished   by   the   Contractor  i 

Total  bids  follow:  i 

(A)  Pacific    States    Constr.    Co..    $S3i 

307.33. 

(B)  Herman    Lawson,    $34,405.23. 

(C)  M.    J.    Lj-nch,    $36,937.74. 

(D)  Eaton    &    Smith,    $37,518.18. 

(E)  Chas.    L.    Harney,   $37,685.56. 

(F)  MacDonald      &    Kahn     Co.,    Ltd 

$37,910.09. 

(G)  C.    C.    W.    &    H.    H.    Haun,    $37 

988.90. 
(H)  Fay   Improvement    Co..    $38,549.6 
(I)   Lowrie    Paving    Co.,    $39,311.55, 

All  bidder^  of  San  Francisco. 

Unit  bids  followo: 


9.6 

i 


(10) 

(11) 

(12) 
(13) 
(14) 
(15) 
(1«) 
(17) 
(18) 
(19), 
(20) 
(21) 
(22). 

(23) 50.00 

(24) 80.00 


17.00 
.043 
.20 
.05 
.06 
.085 
20.00 
.06 
1.25 
.20 
.085 
.18 
1.26 


.05 
.07 
20.00 
.05 
1.25 
.18 
.10 
.16 
8.00 
27.50 
37.50 


1.60 
1.80 
1.65 
1.80 
2.50 
18.00 
20.00 
25.00 
.04 
.20 
.05 
.05 
.08 
40.00 


1.82 
2.58 


(A)         (B)         (C)       (D)       (E)       (F)       (G) 
(  1) $   1.30  $  3.00  $  1.60  $   1.90  $  2.20  $  1.00  $  1.?! 

(  sC^Z'ZZZ 

(  4) 

(   5) 

(   6) 

(  7) 

(  8)  12.00 

(  9) 12.00 


1.95 
1.80 
1.% 
1.30 
2.25 
4.20 


6.50 
2.17 
4.80 
1.45 
2.26 
5.39 
40.00 
35.00 
30.00 
.03 
.05 


2.00 

1.90 

2.00 

1.90 

2.00 

8.25 

50.00 

40.00 

50.00 


2.30 

2.20 

2.30 

2.20 

2.30 

2.10 

40.00 

30.00 

40.00 


.055 
.0825 
15.00 


2.50 
60.00 
60.00 


2.00 
50.00 
60.00 


10.00 
.05 
1.20 


1.00 
48.50 
58.60 


6.00 
54.00 
33.00 
45.00 

.041 

.20 

.05 

.06 

.0825 
20.00 

.06 
1.25 


3.40 

1.35 

3.30 

1.30 

3.00 

4.00 

25.00 

20.00 

25.00 

.043 

.20 


(H)       (I) 
$  2.02  $  2.00 
2.13       2.26 


2.02 

2.13 

2.02 

2.13 

3.65 

31.50 

31.50 

21.50 

.03 

.20 


3.00 
60.00 
60.00 


All  bids  referred  to  the  City  Engineer  and  the  PWA 


.05 

.05 

.0825 
22.00 

.05 
2.00 

.20 

.10 

.20 
2.60 
40.00 
60.00 


.05 


18.00 
.05 
1.35 
.20 
.10 
.20 
3.00 
50.00 
60.00 


1.66 

2.40 

1.65 

3.00 

4.00 

20.00 

20.00 

20.00 

.043 

.20 

.05 

5     .05 

.0826 

16.00 

.02 

1.40 

.30 

.08 

.16 

1.50 

40.00 

40.00 
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CONTRACT   AWARDED 

nEKKKLEY.  AlnmcfJa  Co..  Cal.— 
Standard  Fence  r*n..  untli  and  Lowell 
Std.,  Oakland,  at  $:i274  awarded  con- 
traet  liy  RoBents  nl  the  University  of 
California  fnr  fencing  for  the  bIx 
tennis  courts  to  be  constructed  on  the 
campus  of  the  University  of  Califor- 
nia, Berkeley.  As  previously  report- 
ed Ransome  Co..  4030  Hollls  Street, 
Enicryvllle.  at  $0202.04  awarded  con- 
tract   for   the    tennis   courts.  •  ( 
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TUNNELS 


BIDS    WANTED 

LOS  ANGRLES  COUNTY,  Calif.— 
Until  July  2.'!.  10  A.  M.,  bids  will  be 
received  by  the  Metropolitan  Wat»r 
Di.strict,  306  W.  3rd  St..  Los  Ange- 
les, for  constructing  Monrovia  No.  4 
and  San  Rafael  Nos.  1  and  2  tun- 
nels and  appurtenant  works.  In  ac- 
cordance with  Spec.  No.  107.  The 
Monrovia  No.  4  tunnel  is  located  in 
the  San  Gabriel  Mountains  in  the 
northerly  part  of  the  city  of  Monrovia 
Los  Angele.-!  County;  the  San  Rafael 
Nos.  1  and  2  tunnels  are  located  In 
the  .southerly  portion  of  tlie  San  Ra- 
fael Hills  between  Linda  Vista  Ave. 
and  Glenoaks  Blvd.  in  the  cities  of 
Glen\lale.  Pasadena  and  Los  Angeles. 
The  work  to  be  bid  upon  consists  of 
the  excavating  and  lining  of  three 
circular  water  supply  pressure  tun- 
nels. 

The  San  Rafael  tunnels  and  the 
east  portion  of  the  Monrovia  No.  4 
tunnel  are  to  be  lined  with  reinforced 
concrete  and  will  have  a  finished  in- 
terior diameter  of  10  ft.  For  the  west 
portion  of  the  Monrovia  Xo.  4  tun- 
nel. Ijivls  may  be  submitted  on  a  lin- 
ing of  welded  steel  cylinders,  backed 
with  concrete  and  lined  with  gunite; 
and  on  a  lining  of  precast  concrete 
pipe,  backed  with  concrete  and  rein- 
forced with  steel  cylinders.  The  nu- 
nite-lined  section  will  have  an  inte- 
rior diameter  of  9  ft.  9  in.;  the  pre- 
cast pipe.  6  ft.  6  in.  The  work  has 
been  divided  into  three  schedules,  as 
follows; 

Schedule  No.  1;  San  Rafael  Nos.  1 
and  2  tunnels  having  an  aggregate 
length  of  1.85   miles. 

Schedule    No.    2:    Monorovia    No.    4. 
tunnel,   length  1.53   miles. 
Schedule  No.   3;  Alternate   to  No.   2, 
Plans  may  be  obtained  from  tl^  of- 
fice of  the  General  Manager  and  Chief 
Engineer.  F.   E.   Weymouth.   Rm.   1007, 
306    W.     3rd    St.,     Los    .\ngeles.     upon 
payment  of  $5  per  set,   not  returnaljle. 
Certified  or  cashier's  check.  10%   must 
accompany    each    proposal. 
The   schedule   and   items   follow    : 

SCHEDULE  NO.  1 
Construction  of  the  San  Rafael  Nos. 
1  and  2  tunnels  and  the  appurtenant 
works.  Tunnel  length  9738  ft.,  diam- 
eter 10  ft.  Lining  reinforced  con- 
crete; 

(  1)  .soon  c.y.  excav.  In  approach  cuts; 
(  2)  55.000   c.y.   excav.   In   tunnel: 
(  3>  100    c.y.     excav.     for    tunnel    en- 
largement: 
(  4)  300    tons    erecting    steel     eupport 

in   tunnel; 
(  5)  390  MFBM  furnish  and  place  per- 
manent timbers  in  tunnel; 
(  6)  100  c.y.   gunite  coating  of  rock  in 

tunnel; 
(  7)  6500  l.f.   drilling  grout   holes; 
(  8)  1300  connections   for  grouting: 
(  9)   475  c.y.   mixing  and  placing  grout 
flO)  to   (15)   do  not  appiv  here: 

(16)  1.450.000   lbs.    placing   reinf.    steel; 

(17)  25.000  c.y.    concrete   in  tunnel; 

(18)  to   (20)   do  not   apply  here; 

(21)  360   ton-mile  hauling   steel: 

(22)  25.000    ton-mile    hauling   cement. 

SCHEDULE  NO.   2 
Construction  of  Monrovia  No.  4  tun- 
nel  appurtenant   work.     East   portion, 
length    2S56    ft.,    diameter.    9    ft.      Sin.. 


portion. 


"f    reinforced    concrete; 
length    2Sfifi    ft.,    diamele 
lining   of  steel   cylinders   with   conrretn 
backing  anrl  Inner  lining  of  gunite. 
(   I)   2000   c.y.   excav.    in    approach   rut; 
(  2)    45.000    c.y.    excav.    In   tunnel; 
(   3»    100    c.y.     excav.     for     tunnel    en- 
largement: 
(    4)   275  tons   erecting  steel  support   in 

tunnel; 
(  3)   375   MFBM    furnish    &    place   per- 
manent timbers  in   tunnel: 
(  6)   100  c.y.   gunite   coating  of  rock  In 

tunnel; 
(   7)   5000   lin.    ft.    drilling  grout   holes: 
(  S)   1000   connections   for   grouting: 
(  9)   400  c.y,   mixing  and  placing  grout 
(10)  504    l.f.    furnish   and   Install    %-ln. 

plate   steel   cylinders; 
(in   539    If.    furnish    and    install    5/16- 

in.    plate   steel   cylinders; 
(12)    539   If.    furnish    and   install    %-ln. 

plate    steel    cylinders; 
113)   555    l.f.    furni.s'h    and    install    7/lfi- 

in.   plate  steel   cylinders- 

(14)  539    l.f.    furni.«h    and   install    \i-\n 

plate   steel    cyinders; 

(15)  185    l.f.    furnish   and    install    9/16- 

in.   plate  steel  cylinders; 

(16)  1,700.000   lbs.   placing  reiiif.   steel; 

(17)  14.120    c.y.   concrete  in   tunnel  be- 

hind   steel    forms; 
(IS)   6875    c.y.    concrete    in    tunnel    he- 
hind  steel  cylinders; 

(19)  2861     l.f.     gunite     lining     of     steel 

cylinders; 

(20)  does   not   apply   here: 

(21)  3100  ton-miles  hauling  steel; 

(22)  17.000    ton-miles   hauling   cement. 
SCHEDULE  NO.   3    (Alt.   to   2) 

Construction  of  Monrovia  No.  2  tun- 
nel and  appurtenant  works.  East  por- 
tion, length  5240  ft.,  diameter  10  ft., 
lining  reinforced  concrete^  west  por- 
tion, length  2856  ft,  diameter  9  ft  6 
in.,  lining  of  steel  cylinder,  reinforced 
precast  concrete  pipe  backed  with  con- 
crete: 


(   I)   2000   c.y.  excav.    In   approach  cut; 

(  2)   o«.500  cy.   excav.   in  approach   ctit 

(  3)  100  c.y.  excav.  for  tunnel  en- 
largement; 

(  4)  275  tons  erecling  steel  nupport  In 
tunnel; 

(  5)  375  MKHM  furnish  &  place  per- 
manent  timbers  in   tunnel: 

(  6)  100  c.y.  gunite  coaling  of  rock  In 
tunnel; 

(  7)   5000  lin.   ft.  drilUng  grout  holes; 

(  8)   1000    connections    for    grouting; 

(  9)   400  c.y.  mixing  and  placing  grout 

(10)  548    l.f,   furnish   and    Install   '^-In. 

plate    steel   cylinders; 

(11)  532    l.f.    furnish   and    install    5/16- 

In.   plate  steel  cylinders; 

(12)  533   l.f.   furnish   and   install    H-ln. 

plate    steel    cylinders; 

(13)  548  l.f.   furnish     and  Install   7/l«- 

in.  plate  steel  cylinders- 

(14)  533   l.f.   furnish   and   install   ',4 -In. 

plate  steel   cylinders; 

(15)  48    l.f.    furnish    and    install    9/16-  . 

in.   plate  steel  cylinders- 

(16)  1,700.000   lbs.    placing  reiiif.   steel: 

(17)  14.120   c.y.  concrete  In  tunnel  be- 

hind   steel    forms; 

(18)  7200  c.y.  concrete  in  timnel  he- 
hind  steel  cylinders; 

(19)  does   not   apply  here; 

(20)  2861    l.f.    precast    concrete   pipe    in 

cylinders; 

(21)  3100  ton-miles   hauling  steel; 

(22)  18.500    ton-miles    hauling    cement. 
(Bids  to  show  the  lengths   (in   feet) 

used    in    casting  the    precast    concrete 
pipe). 


ENGINEER    APPOINTED  ' 

ALAMEDA.  Alameda  Co.  Cal. — City 
Council  has  appointed  Walter  P.  Koe- 
titz.  1424  Fountain  Ave..  Alameda,  to 
supervise  test  borings  at  site  of  the 
proposed  tube  under  the  estuary  be- 
tween Alameda  and  Oakland.  Coun- 
cil has  appropriated  $1300  for  the 
tests 


LOS  ANGELES— VERDUGO  WASH  CONDUIT— COUNTY 


LOS  ANGELES.  Cal.— Gogo  &  Ra- 
dos.  10.024  S.  Figueroa  St..  Los  Ange- 
les, at  $66,899.70  submitted  low  bid 
to  the  Los  Angeles  county  board  of 
supervisors,  501  Hall  of  Records,  Los 
Angeles,  June  19,  for  the  construction 
of  a  concrete  conduit  on  Verdugo 
Wash,  from  Kenilworth  Ave.  to  Los 
Angeles    River. 

The  work  will  include  the  following 
items; 

(1)  37,500  c.y.   excavation- 

(2)  325   c.y.   compacted  fll'l; 

(3)  1575  c.y.  fill  in  river  levees; 

(4)  11.000    c.y.    backfill; 

(5)  8800   c.y.    reinf.    concrete; 

(6)  2900   lbs.    placing   misc.    metal; 

(7)  80   c.y.    crushed   rock; 

(8)  100   l.f.    placing   tile  drains; 

(9)  160   l.f.   drilling  dowel  holes; 

(10)  7797   l.f.   placing  fence. 


The   total   bids   were; 

(A)  Gogo  &  Rados,  Los  Angeles,  $66,- 
899.70. 

(E)  Brock  &  Clark,  Ltd.,  Los  Ange- 
les, $69,080.79. 

(C)  R.  H.  Travers,  Los  Angeles.  $70.- 
993.00. 

(D>  V.  Ix>vrich  and  L.  B.  Konjevod. 
Los  Angeles,    $75,413.82. 

(E)  Oscar  Oberg,  Los  Angeles,  $76,- 
678,79, 

(F)  J.  L.  McClain.  Los  Angeles.  $81.- 
850.01. 

(G)  Lynch-Cannon  Engr.  Co.,  Los 
Angeles.    $83,703.07. 

(H)    Morrison-Knudsen   Co..   Inc.,    Los 

Angeles.   $84,467.85. 
(I)     Bent    Bros..     Inc.,     Los    Angeles, 

$91,265.64. 
(J)  Geo.  Hess,  Los  Angeles,  $99,848.04. 
The  unit  bids  follow: 


(  1).. 

(  2).. 

(  $). 

(  4).. 


(A)  (B)  (C)  (D)  (E)  (F)  (G) 

$  .20  $.28  $.25  $.30  $.30  $.48  $.50 

50  .15  .15  .40  .30  .10  .50 

50  .15  .50  .20  .30  .25  .25 

.20  .15  .12  .25  .18  .25  .15 

(  B) 6.20  6.S2  6.56  6.81  7.00  6.75  7.00 

(  6) ^ 10  .04  .20  .05  .07  .05  .07 

(  7)..._ 5.00  2.85  4.00  3.50  4.00  4.00  4.00 

(  8) .50  .20  .30  .20  .50  .25  .60 

(  9) 1.00  .75  1.00  .80  1.00  1.00  .60 

(1(W - 10  .07  .08  .06  .07  .08  .06 

The  three  low  bids  were  taken  under   advisement. 


(H) 

(I) 

(J) 

$.40 

$.40 

$.30 

.25 

1.00 

.20 

.25 

.40 

.15 

.18 

.30 

.15 

7.50 

8.00 

9.64 

.05 

.05 

.06 

4.00 

4.00 

2.50 

.30 

.50 

1.50 

.80 

1.00 

1.00 

.05 

.12 

.07 

GLADDING,    McBEAN    &     CO. 
Manufacturers 

CLAYPRODUCTS 

660  Market  Street,  San  Francisco  •  Phone  DOuglas  0540 

Salesyard:  445  Ninth  Street 
2207  Market  Street,  Oakland        -        Phone  HIgate  0261 
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DAILY 

NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 


Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 

In  Forty-fifth  Year 
U7  MISSION  STREET  SAN  FRANCISCO 


Subscription  Rates— $20  a  Year  (Paid  in  Advance)  $2  by  the  Month. 
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TAPPAT  Gecuic  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  ,  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

228  First  Street,  San  Francisco  308  E.  Third  St..  Los  Angeie 

KEarny  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 

Uniform  Quality  :  Service  :  Satisfactioi 


CP.C: 
r  Co.; 

'Colton 


Manufactured  by^  1 

CALIFORNIA  PORTLAND  CEMENT  COMPANY  | 

800  Edison  BWg.,  601  West  Fifth  Street  { 

Mills  at  Colton,  California  TR.    1271  Los  Angeli' 


Phone  TRinity  0241  Sor 

Rock  •  Sand  •  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Jime  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 
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CITY  PERMITS 
TOTAL  $504,726 
DURING  MONTH 

June  Figure   Under  May;   Pri- 
vate  Building   Holding 
Steady 


t  San  Francisco  building  permits 
in  June  totaled  $504,726,  according 
jto  figures  released  by  the  Central 
Permit  Bureau.  A  decline  of  about 
$600,000  from  the  $1,137,323  figure 
for  the  preceding  month  is  due 
chiefly  to  large  public  school  build- 
ing contract  awards  in  May. 

The  number  of  permits  issued 
was  467,  as  compared  with  570  in 
I  May,  and  364  in  June  last  year. 
I  Building  permits  issued  in  June. 
,1934.  totaled  $597,051,  of  which  ap- 
' proximately  $320,000  was  work  fi- 
nanced by  the  city  and  Federal 
I  governments.  Permits  were  issued 
for  no  public  buildings  in  June  this 
year. 

Permits  for  frame  buildings  to- 
taled $249,859  in  June  as  compared 
wlU)  $42,795  in  the  same  month  last 
year.  Totals  for  alterations  were 
$221,492  in  June,  1935  and  $217,- 
314  in  June  1934. 

Following  is  the  comparison  for 
various  classes  of  work  in  June  as 
reported  to  Director  of  Public 
Works  Wm.  H.  Worden  by  S.  J. 
Rosenblum,  chief  clerk  for  the  per- 
mit bureau: 

June, 1935     June,    1934 

No.  of     Est.      No.  of     Est. 

Cllis.  P'mts  Cost     P'mts     Cost 

A     1  %     S.OOO     %  

B     

C     „..     7       25,375         1         3,000 

Frames    „ 56     249.859       IS      42.795 

Alterations    ....403     221.492     33fi     217. 3U 

Public    6     274.450 

U.    S.    Govt 4       45,742 

Harbor    1       13,750 

Total     467  $504,726     364  $597,051 

♦ — 

BOOKS  CLOSED  BY 

LOAN  ASSOCIATION 

The  Home  Owners'  Loan  Cor- 
poration closed  its  books  to  appli- 
cants for  relief  on  mortgage  obli- 
gations at  midnight,  June  27.  In 
the  next  few  months  the  corpora- 
tion win  complete  review  of  the  ap- 
plications and  terminate  lending 
activities,  according  to  John  H.  Fa- 
hey.  HOLC  chairman 


President  Okehs 
$23,000,000  for 
Grand  Coulee  Dam 


Allotment  of  $23,000,000  to  the 
Bureau  of  Reclamation  to  continue 
construction  of  Grand  Coulee  dam 
has  been  approved  by  the  Presi- 
dent. The  amount  is  sufficient  to 
finance  construction  for  another 
year. 

Grand  Coulee  Dam  was  started 
with  an  allotment  of  $15,000,000  by 
the  Public  Works  Administration. 
Total  cost  of  the  present  construc- 
tion  will   approximate   $60,000,000. 

The  contractors  are  employing 
4.000  men  and  are  expending  about 
$2,000,000  a  month.  They  have  ex- 
cavated 4,986,473  cubic  yards  of 
material  in  addition  to  construc- 
tion of  a  railroad  and  highway  to 
the  dam  site.  This  new  allotment 
will  complete  the  excavation  for 
the  dam  foundation  and  will  pro- 
vide for  the  pouring  of  a  sizeable 
portion  of  the  concrete.  The  ex- 
cavation will  be  completed  thi.:- 
fall.  The  contractors  now  are  pre 
paring  to  set  up  their  m  i  x  i  n  k 
plantf 


Completing  Plans 
For  Montgomery  St. 
Office  Building 


Plans  for  a  ten-story  office  build- 
ing to  be  erected  at  417  Montgom- 
ery street  will  be  ready  for  con- 
tractors in  about  th^ty  days,  it 
was  reported  yesterday  by  Archi- 
tect W.  D.  Peugh.  The  building 
will    cost   about   $500,000. 

It  is  to  be  erected  for  the  Lurie 
Investment  Co.  of  which  Louis  Lu- 
rie  is  president. 

Details  of  the  building  plans  are 
not  ready  to  make  public. 

A  portion  of  the  space  has  been 
leased  to  several  state  depart- 
ments, maintaining  offices  in  San 
Francisco,  according  to   Mr.  Lurie. 


Shipments  of  hand  flre  extin- 
guishers during  the  first  5  nlonth^ 
of  1935  totaled  131,235,  as  compar- 
ed with  100.387  in  the  correspond- 
ing period  last  year,  according  to 
the   Bureau  of  the   Census. 


BIDS  JULY  26 
ON  BAY  BRIDGE 
OFFICE  BLDG. 


Administration    Quarters,    Ga- 
rage and  Toll  Booths 
In  Contract 


Bids  for  erecting  the  Adminis- 
tration Building  and  constructing 
the  Toll  Plaza  on  the  east  approach 
to  the  San  Francisco-Oakland  Bay 
Bridge  will  be  opened  in  San  Fran- 
cisco, July  26,  Chief  Engineer  C 
H.  Purcell   announced  yesterday. 

A  single  contract  will  be  let  for 
the  entire  job.  It  will  include  the 
Administration  Building,  a  two- 
story  and  basement  structure,  a 
one-story  garage,  nine  tool  booths 
and  canopy  over  them,  and  paving 
of  the  Toll   Plaza. 

The  Administration  Building  will 
be  75  by  75  feet,  built  of  reinforced 
concrete,  with  terra  cotta  exterior. 
It  will  house  all  offices  of  the 
bridge  administrative  personnel. 
The  garage  building  will  be  70  by 
90  feet  and  will  be  built  of  steel 
and  concrete.  The  canopy  will  be 
structural  steel  with  concrete  roof. 

Paving  will  require  about  2,000 
square  yards  of  Portland  cement 
and  asphalt  concrete. 

Plans  and  specifications  will  be 
ready  for  contractors  Friday  at  the 
Bridge  Division  offices.  500  San- 
some  street,  upon   deposit   of  $50. 


Claude  C.  Wood 
Low  Bidder  on 
Shasta  Contract 


Claude  C.  Wood,  Stockton,  yes- 
terday submitted  the  low  bid  to  the 
U.  S.  Bureau  of  Public  Roads,  for 
grading  and  subgrade  reinforce- 
ment on  Section  D  of  the  Mt.  Shas- 
ta-Mt. Lassen  National  Forest  High- 
way. The  bid  was  $48,664.  approx- 
imately $6,000  under  the  engineers' 
estimate. 

Following  bids   were  received: 

Claude   C.  Wood,  Stockton....$4S.664 

Isbell  Const.   Co.,  Reno 49.251 

Harms   Bros..    Sacramento... 

J.    C.    Chlgris,   S.   F 56.994 

Hanrahan-Wllcox  Corp.,  San 

Francisco    57,572 


PACIFIC    CONSTRUCTOR 


Classic  Design  For  $1,225,000  Mint; 

Plans  Here  Disclose  Building  Detail 


Plans  and  specifications  for  the  $1,225,000  San  Francisco  Mint,  for 
which  bids  will  be  opened  in  Washington,  D.  C,  July  25,  have  been 
received  here  and  are  on  file  in  the  office  of  the  Treasury  Department, 
Procurement  Division,   Seventh   and   Mission   Streets. 

The  new  Mint  Building  will  be  situated  on  the  block  bounded  by 
Duboce,  Buchanan,  Hermann  and  Webster  Streets,  with  the  main  en- 
trance   facing    Duboce.     It    will    be 


four  stories  in  height  and  archi- 
tecturally will  follow  the  classic 
tradition. 

The  building  will  cover  a  rectan- 
gular area  approximately  207  by 
1S5  feet,  with  a  court  iu  the  cen- 
ter. It  will  be  of  structural  steel 
frame  construction,  with  reinforced 
concrete  floor  slabs  and  concrete 
exterior  walls  with  stone  or  terra 
cotta  facing. 

On  the  first  floor  a  large  lobby 
is  situated  just  beyond  the  en- 
trance, with  a  guard  room  on  one 
side  and  a  timekeeper's  room  on 
the  other.  On  this  flooi-  will  be  lo- 
cated the  receiving  department. 
storage  vaults,  melting  and  refining 
vault,  plumbing,  carpenter  and 
blacksmith  shops,  boiler  room  and 
motor  generator  room  with  control 
panels  and  other  electrical  equip- 
ment. 

The  second  floor  will  be  occu- 
pied by  melting  rooms,  a  loUing 
room,  annealing  room,  coiner's 
weigh  room  and  vault,  and  a  press 
room  and  offices. 

On  the  third  floor  will  be  the  re- 
finer's melting  room,  cell  room,  a 
machine  shop,  assay  laboratory, 
and  a  number  of  offices,  including 
that  of  the  building  superintendent. 

The  top  story  will  contain  rec- 
ord rooms,  an  electric  shop,  the 
precipitator  system  machine  room, 
and  a  lunch  room  and  kitchen  for 
mint  employees.  Lavatories  and 
washrooms  are  located  on  each 
floor. 

Partitions  throughout  the  build- 
ing, with  a  few  exceptions,  will  be 
of  reinforced  concrete  and  will  be 
provided  with  the  most  modern 
protective   equipment   available. 

Alternate  proposals  in  the  bid- 
ding schedule  call  for  either  as- 
|)halt-block  or  composition   roofing 

The  general  contract,  now  out 
for  bids,  does  not  include  installa 
tion  of  passenger  and  freight  ele- 
vators, vault  doors  and  equipment, 
and  certain  special  lighting  fix- 
tures. 

Plans  for  the  new  Mint  were 
prepared  by  Architect  Gilbert  Stan- 
ley Underwood  of  Los  Angeles  and 
members  of  the  Treasury  Depart- 
ment   supervising   architect's   staff. 

A  unique  architectural  feature  of 
the  building  will  be  a  series  of 
large  stone  coins  applied  against 
the  face  of  the  outer  facade.  The 
disks,  each  of  which  will  be  three 
feet  in  diameter,  are  planned  to 
tell  the  history  of  coinage  from 
ancient  times  down  to  the  present 
day. 


MILL  OUTPUT 

50%  OF  AVERAGE 

Production  at  northwest  lum- 
ber mills  increased  during  the 
week  ended  June  22  to  35,500,000 
feet,  a  gain  of  55  per  cent  from 
the  low  week  of  May  25.  In  the 
last  week  reported  by  the  West 
Coast  Lumbermen's  Association 
production  was  fifty  per  cent  of 
the  weekly  average  for  the  year 
to  date. 

Shipments  were  over  produc- 
tion by  7.1  per  cent  and  their 
current  sales  were  over  produc- 
tion by  37.2  per  cent.  The  or- 
ders booked  last  week  by  thi$ 
group  of  identical  mills  were 
under  the  total  in  the  preceding 
week  by  about  3,000,000  feet  or 
approximately   5.4    per    cent. 


Builders  Vote 
Appreciation  of 
Chairman's  Work 


Endorsement  of  the  state  bond 
issue  for  institutional  building, 
which  will  be  submitted  to  a  vole 
August  13.  was  voted  at  the  meet 
ing  of  the  Building  Industry  Leg- 
islative Conference  held  last  week 
in  Oakland. 

Members  of  the  conference  heard 
a  report  from  S.  G.  .Tohnson,  chair- 
man, who  represented  the  group  at 
Sacramento  during  the  last  session 
of  the  legislature.  In  appreciation 
of  his  services  the  delegates  adopt- 
ed the   following  resolution: 

WHEREAS.  S.  G.  Johnson  has 
faithfully  and  efficiently  represent- 
ed the  building  business  in  legis- 
lative matters  at  the  recent  ses- 
sion  of  the   state   legislature,  aud, 

WHEREAS,  He  has  given  devot- 
edly and  freely  of  his  time  without 
compensation  or  thought  "f  rec- 
ompense, therefore, 

BE  IT  RESOLVED:  That  the 
Building  Industry  Legislative  Con- 
ference hereby  expressed  to  Mr 
Johnson  its  sincere  apprectation  of 
his  volunteer  services  and  the  suc- 
cess  attending  his  efforts. 


Shipments  of  aistlllate  oil  burn- 
ers totaled  5,825  in  May,  as  com- 
pared with  4.381  in  May  last  year, 
according  to  the  Bureau  of  the  Cen- 


STEEL  HOUSE  BOOKLET 

A  booklet  describing  the  Berloy 
Steel-Frame  House  is  a  recent  pub- 
lication of  the  Berger  Mfg.  Co.,  a 
subsidiary  of  Republic  Steel  Corp. 
Copies  may  be  obtained  by  writ- 
ing the  Berger  Mfg.  Co..  Steel 
Frame  House  Division,   Canton,  O. 


STEEL  LINK     ^ 
TO  EASTBAY 
COMPLETED 


Ready    To    Pave    Spans    Con- 
necting   Upper    Bridge 
Deck  With  Fill 


The  San  Francisco-Oakland  Bay 
Bridge  has  been  tied  to  land  at  the 
east  end,  according  to  the  weekly! 
progress  report  of  Chief  Engineer 
C.  H.  Purcell  filed  with  State  Di-. 
rector  of  Public  Works  Earl  Lee 
Kelly. 

The  girder  spans  which  bringi 
the  upper  deck  of  the  bridge  down 
between  the  forks  of  the  truck 
lanes  have  been  completed,  bring- 
ing the  upper  deck  down  on  to  the 
sand  fill  in  the  Oakland  tidelands. 
All  that  remains  now  to  tie  the 
upper  deck  of  the  bridge  to  land 
Is  to  pave  these  girder  spans. 
San   Francisco 

Construction  of  the  main  viaduct 
and  the  on-ramp  has  been  contin- 
ued by  the  Healy-Tibbitts  Construc- 
tion  Company. 

West  Bay  Superstructure 

Spinning  operations  continued 
during  the  past  week,  and  the  first 
set-up  of  four  strands  should  be 
completed  for  the  south  cable'dur- 
ing  the  coming  week  hy  the  Co- 
lumbia Steel  Company, 

Verba  Buena  Island 
A  total  of  120  I-beam  ribs,  or 
two-thirds  of  the  steel  arch  sup- 
ports for  the  roof  of  the  world's 
largest  bore  tunnel  have  been  plac- 
ed in  the  Verba  Buena  Island  ve-^ 
hicular  bore. 

A  total  of  SO  feet  of  the  540  feel 
of  the  roof  has  been  lined  with 
concrete  to  date.  A  second  steelr 
torm  for  pouring  the  concrete  lin-: 
Ing  has  been  set  up  by  the  Clinton  i 
Construction  Company  so  that  fu-' 
ture  progress  on  the  tunnel  lining 
should  be  40  feet  per  week. 

East   Bay  Superstructure 

Except  for  two  panels,  the  weati 
anchor  arm  has  been  completed  by 
Columbia  Steel  Company.  When 
these  two  panels  of  steel  are  erect- 
ed the  bridge  work  on  the  Island 
will  have  reached  Pier  E-2. 

The  last  of  the  five  .508-foot  thru 
truss  spans  is  now  65  per  cent 
complete. 

The  distribution  structure,  car- 
rying the  bridge  over  the  railroad 
tracks  on  the  Alameda  County  bay 
shore,  is  now  well  under  way.  and 
Barrett  and  Hilp,  contractors,  have 
placed  the  concrete  footings  for 
the  columns  supporting  the  via 
duct. 

J.  F.  Knapp,  contractor  for  the 
$117,478  Folger  Avenue  subway  for 
IJerkeley  approach  to  the  bridge. 
has  started  excavation. 


APPOINTED 


Simonds  Saw  and  Steel  Co.,  22.'' 
First  Street,  San  Francisco,  has 
been  appointed  Pacific  Coast  repre- 
sentatives for  Abrasives  Products 
Company  of  South  B.-aintree,  Mass. 


PACIFIC    CONSTRUCTOR 


FERMITE  WORK 
i  CONFLICT  SEEN 
IN  NEW  LAWS 


^Contractor's  Qualification  Urg- 
ed   For    Structural    Pest 
Exterminators 


Conllict  between  pioviHions  ol' 
he  new  Contractors  License  Act 
ind  another  statute  passed  by  tlie 
state  legislature  is  seen  it  both 
Jills,  which  are  now  awaiting  the 
Governor's  signature,  become  laws. 

I  AB-2382,  Introduced  by  Assem- 
jlywoman  Eleanor  Miller  of  Pasa- 
lena,  establishes  a  State  Pest  Co'i- 
•;rol  Board  in  the  Department  ol 
Professional  and  Vocational  Stand- 
irds  and  provides  lor  the  licensing 
if  structural  pest  control  opera- 
ors  as  well  as  those  concerns  op- 
■rating  primarily  as  rodent  exter- 
ninators  and  fumigators.  Accord 
ng  to  persons  familiar  with  tlio 
bill  it  would  convey  jurisdiction 
)ver  termite  exterminators  from 
he  Contractors'  License  Bureau  to 
he  Pest  Control  Board.  However. 
:he  new  Contractors'  License  Act 
ilso  establishes  a  classification  of 
'tructural  pest  control  contractor. 
It  both  bills  are  signed  the  oper- 
itor  in  the  business  of  termite  ex- 
ermination  apparently  will  be  re- 
luired  to  obtain  a  contractor's  li- 
[■ense.  but  will  not  be  qualified  to 
.tractice  until  he  also  has  ^ualilied 
with  the  Pest  Control  Board  and 
las  obtained  a  license  from  this 
division.  The  question  of  whether 
:hose  qualified  by  the  Pest  Control 
Board  must  also  be  licensed  con- 
ractors  is  of  concern  to  the  build, 
ng  industry. 

A.  A.  Brown,  structural  engineer 
if  San  Francisco,  who  is  one  oil 
he  leading  authorities  on  termites, 
vesterday  declared  that  jurisdic- 
ion  over  this  type  of  pest  control 
ohould  be  kept  in  the  building  in 
iustry.  Inspection  and  extermina- 
ion  of  termites  is  a  business  only 
for  persons  who  are  qualified  as 
builders.  Mr.  Brown  asserted 
Widespread  infestation  of  build 
ngs  as  disclosed  by  the  SERA  sur- 
vey now  in  progress  in  San  Fran- 
cisco indicates  the  necessity  for 
prompt  action  to  control  termites, 
aut.the  killing  of  colonies  when 
hey  are  found  is  not  sufficient  to 
ender  damaged  buildings  safe  for 
occupancy.   Mr.   Brown   declared. 

The  survey  made  thus  far  indi- 
cates more  than  ten  percent  of  all 
structures  will  require  emergency 
failure  due  to  weakening  of  columns 
allure  ue  to  weakening  of  columns 
ind  beams.  This  condition  de- 
mands that  inspections  be  made 
->y  persons  familiar  with  building 
lesign  in  order  that  owners  may 
>e  accurately  advised.  Mr.  Brown 
iioints  out. 


May  sales  of  residential  niechan- 
cal  stokers  numbered  1.704.  the 
Bureau  of  the  Census  reports,  as 
^■ompared  with  902  in  May    1934 


Oakland  Paving,  Santa  Clara  Underpass 
Among  Eight  Highway  Contracts  Advertised 


SACRAMENTO,  July  2 — Six  major  construction  jobs  and  two  oil- 
ing contracts  were  released  today  by  the  State  Division  of  Highways 
for  bids  to  be  opened  in  Sacramento  and  Los  Angeles,  July  24  and  25, 
respectively.  The  work  includes  reconstruction  of  portions  of  Thirty- 
eighth  street  and  Moss  avenue  in  Oakland,  one  of  the  bridge  route 
arterlals,  and  construction    of  an   underpass  at  the   Agnew  intersection 

of    the   state   high  w  a  y   with    the  

Southern  Pacific  Railroad   in  Santa 
Clara  county. 

The  State  Division  of  Architec- 
ture today  also  issued  a  call  for 
bids  for  construction  of  the  $100.- 
000  sewage  disposal  plant  at  Cam- 
arillo  State  Hospital.  Bids  will  bo 
opened  July  30. 

Following  is  a  summary  of  tlu' 
contracts  advertised  today.  (Com- 
plete list  of  bid  items  appears  in 
the  Advance   Report   Section): 

Alameda  County:  Grade  and  pave 
with  Portland  cement  concrete  and 
asphalt  concrete  about  nine-tenths 
of  a  mile  In  the  city  of  Oakland, 
on  Thirty-eighth  street  and  Moss 
avenue,  between  Market  street  and 
Broadway. 

Santa  Clara  County:  Construct 
an  undergrade  crossing  under  the 
tracks  of  the  Southern  Pacific  Rail- 
road, one  and  one-haif  miles  south 
of  Agnew.  consisting  of  two  con- 
crete abutments  with  wing  walls, 
and  pave  approaches  with  Portland 
cement  concrete. 

Madera  County:  Surface  about 
seven  and  eight-tenths  miles  with 
plant  mix  on  a  crusher  run  base, 
between  Coarse  Gold  and  Oak- 
hurst. 

Kern  County:  Grade  and  pave 
with  either  asphalt  concrete  or 
Portland  cement  concrete  about  one 
mile  and  construct  reinforced  con- 
crete underpass  abutments,  one 
mile  south  of  Delano. 

Modoc  and  Siskiyou  Counties: 
Grade  about  five  and  one-half  mi. 
between  a  point  southeast  of  Tule 
Lake  and  the   Oregon   State  Line. 

Kings  and  Tulare  Counties:  Seal 
coat  treatment  to  be  applied  on 
about  23.3  miles  in  the  vicinity  of 
Corcoran.  Tulare  and  Lindsay. 

Tulare  &  Fresno  Counties:  Road- 
mix  surface  treatment  of  shoulders 
for  a  distance  of  34.9  miles  be- 
tween Visalia  and  Orange  Cove 
and  Visalia  and  Wood  Lake. 

San  Bernardino  County:  Grade 
and  pave  with  Portland  cement  con- 
crete or  asplialt  concrete  one  and 
nine-tenths  miles  in  the  city  of  Red 
lands. 


PLAN  HOSPITAL 
BUILDING  WITH 
PWA  ASSISTANCE 

County  Plants  To  Be  Improved 

Under  Work-Relief 

Program 

Initial  steps  toward  construction 
of  county  hospital  facilities  under 
the  new  PWA  program  were  tal«en 
by  two  Northern  California  coun- 
ties this  week.  Three  other  coun- 
ties have  outlined  similar  building 
programs  already. 

Fresno  board  of  supervisors  di- 
reeted  Fresno  Allied  Architects  to 
prepare  preliminary  plans  for  a 
kitchen  and  nurses'  home  unit  to 
cost  about  $150,000.  The  supervi- 
sors will  apply  for  a  PWA  grant 
of  45  per  cent  of  the  cost.  The  bal 
ance  of  the  money  will  be  included 
in  the  193.5-36  budget.  A  new  re- 
frigeration unit  for  the  county  hos- 
pital and  an  additional  boiler  in- 
stallation also  will  be  required,  ac- 
cording to  N.  E.  James,  county 
building  superintendent. 

Tehama  county  supervisors  have 
authorized  Architect  W.  E.  Coff- 
man,  Sacramento,  to  prepare  pre- 
liminary plans  for  a  new  county 
hospital  building  to  cost  $100,000. 
Application  will  be  made  for  a  P 
W  A  loan  and   grant. 

Sonoma.  Santa  Clara,  and  Monte- 
rey county  officials  already  have 
announced  plans  for  replacing  or 
adding  to  their  hospital  plants. 


SERA  COMPLETING 

ROAD  CONSTRUCTION 


Snake  road  alignment  and  grad- 
ing being  done  as  an  SERA  project 
by  the  city  of  Oakland  is  89  per 
cent  complete,  according  to  Chas. 
F.  B.  Roeth.  SERA  administrator. 
Approximately  210  men  have  been 
employed  continuously  on  the  job. 
The  total  cost  is  reported  at  ap- 
proximately $1S8,000. 


DEMONSTRATION    HOME 
VISITED  BY  200,000 

The  Eastbay  Exposition  Home  at 
22nd  Street  and  Broadway  in  Oak- 
land will  be  open  Sunday  evening, 
July  7,  for  the  last  time,  according 
to  R.  W.  Breuner,  chairman  of  the 
executive  committee  of  the  Home 
Planning  Bureau,  display  home 
sponsor.  More  than  200.(100  visi- 
tors ba-»e  examined  the  model  home 
since  its  opening  four  months  ago, 
It  is  reported. 

The  home  wa*  designed  bv  Ar- 
chitects Miller  &  Warnecke."  and 
built  by  Contractor  Geo.  Windsor. 
Materials  were  donated  by  a  group 
of  Eastbay  manufacturers  and 
building  material  dealers,  working 
through  the  Home  Planning  Bu- 
reau, a  non  -  profit  organization 
whose  aim  is  to  furnish  informa- 
tion on  all  phases  of  home  build- 
ing and  modernization. 


PACIFIC    CONSTRUCTOR 


PERMITS  AMD  eOMTRACT; 


SAN    FRANCISCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

622 

Wolter 

Owner 

5000 

623 

General 

QRS 

2000 

624 

Cavagnaio 

Oliva 

1600 

625 

Dastague 

Anza 

3500 

626 

Doelger 

Owner 

4000 

627 

Doelger 

Owner 

4000 

62S 

Doelger 

Owner 

4000 

629 

Dastague 

Anza 

3500 

630 

Huntington 

MacDonald 

lOOOB 

631 

Peterson 

Peterson 

3000 

632 

Carmichael 

Sharman 

4000 

633 

Twoomey 

Sharman 

6000 

634 

Norwood 

Bernhardt 

1000 

635 

Baxter 

Grosman 

3000 

636 

Baxter 

Grosman 

1000 

637 

Parodi 

Huggard 

2000 

63S 

Devincenzi 

Amoroso 

2000 

639 

Standard 

Owner 

3000 

640 

Anza 

Owner 

Bonn 

641 

Anza 

Owner 

300(1 

642 

Winterbcrg 

Owner 

2S00 

643 

Lawrence 

Stoneson 

1000 

644 

Biandi 

Faggionl 

5000 

645 

Salvation 

Lindgren 

4000 

646 

Salvation 

LIndgren 

4000 

647 

Salvation 

Lindgren 

8000 

648 

Salvation 

Lindgren 

5000 

649 

O'Brien 

Dinwiddle 

8000 

651 

Salvation 

Lindgren 

4000 

650 

Salvation 

Lindgren 

4000 

652 

Salvation 

Lindgren 

4000 

633 

Salvation 

Lindgren 

7000 

DWELLING 

(622)     W  FBRNWOOD  Drive  100  NW 

Brentwood.        Two  -  story      frame 

dwelling. 
Owner— Paul  A.  Wolter  Jr.,  201  Yerba 

Buena  Ave.,   San  Francisco. 
Architect  —  Mario  Corbett.   Benjamin 

Franklin  Hotel,   San  Hateo.     $5000 


SIGN 

(623)  NO.  1  DRUMM  ST.  Electric 
sign. 

Owner — General  Petroleum  Co..  Prem. 

Engineer — L.  H.  Nishkian,  525  Mar- 
ket  St.,    San   Francisco. 

Contractor — QRS  Neon  Corp..  Ltd.. 
690  Potrero  Ave.,  9.  F.  $2000 


ALTERATIONS 

(624)     NO.    2362    BRYANT    ST.      Alter 

dwelling. 
Owner — Mr.  Cavagnaro,   Premises. 
Architect — Not  Given. 
Contractor — Victor    'Oliva,     2731     24th 

St.,   San  Francisco.  $1600 


DWELLING 

(625)     W   WEBSTER    87    S    Chestnut. 

One  -  story    and    basement    frame 

dwelling. 
Owner — Josephine   Dastugue   et  al,    % 

Contractor. 
Architect — Not   Given. 
Contractor  —  Anza   Home    Bldg.    Co.. 

1498   36th   Ave.,    S.    F.  $3500 


DWELLING 

(626)  E  THIRTY-FIRST  AVE.  175 
N  Judah  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Henry  Doelger  Builder,  Inc. 
320   Judah   St.,    San   Francisco. 

Architect  —  C.  O.  Clausen.  746  46th 
Ave..    San    Francisco.  $4000 


DWELLING 

(627)  E  THIRTY-FIRST  AVE.  150 
N  Judah  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Henry  Doelger  Builder.  Inc. 
320   Judah   St..    San   Francisco. 

Architect  —  C.  O.  Clausen.  746  46th 
Ave..    San    Francisco.  .  $4000 


DWELLING 

(638)  E  THIRTY-FIRST  AVE.  '80 
N  Judah  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Henry  Doelger  Builder.  Inc. 
320   Judah    St..    S«n   Francisco. 

Architect  —  C.  O.  Clausen.  746  46th 
Ave..    San    Francisco.  $4000 


DWELLING 

(629)     W   WEBSTER   112   9  Chestnut. 

One  -  story    and    ba.seraent    frame 

dwelling. 
Owner — Josephine   Dastugue   et   al.    % 

Contractor. 
Architect — Not   Given. 
Contractor  —  Anza   Home    Bldg.    Co., 

1498   36th   Ave..    S.    F.  $3500 


ALTERATION? 

(630)  SE  CALIFORNIA  and  Taylor; 
alter  apartments. 

Owner  —  Huntington  Apartments.  SE 
California   and   Taylor    Streets. 

Architect — W.  P.  Day.  Financial  Cen- 
ter Bunlding. 

Contractor — MacDonald    &    Kahn   Co.. 

Ltd..    200    Financial   Center    Bldg.. 

$10,000 


DWELLING 

(631)  S  28th  ST.  180  W  Noe;  one- 
Btory  and  basement  frame  dwelling. 
Owner — Olga  Peterson,  %  contractor. 
Architect — Donnell  Jaekle.  126  Post. 
Contractor — G.  L.  Peterson,  229  Bon- 
view.  $3,000 


DWELLING 

(632)      NW    32nd    AVE.    and    Cabrillo; 

one    -    story   and   basement   frame 

dwelling. 
Owner — J.    Carmichael,    %    contractor. 
Architect — Not   Given. 
Contractor  —  Thos.    R.    Sharman.    S700 

Broderick    Street.  $4,000 


FLATS 

(633)  W  GUERRERO  47  S  Duncan; 
two  -  story  and  basement  frame 
nats. 

Owner — D.    Twoomey,    %    contractor. 
Architect — Not   Given. 
Contractor  —  Thos.    R.    Sharman.    3700 
Broderick   Street.  $6,000 

ALTERATIONS 

(634)  2451   30th  AVE.;   alter  dwelling. 
Owner — Gus   Norwood,    premises. 
Architect — Not    Given. 

Contractor — Bernhardt  &  Cowen.  924 
Taraval    St.  $1,000 


STORE 

(635)  SW  14th  ST.  and  Shotwell;  1- 
story   brick  store. 

Owner— A.    M.    Baxter,    393    Eddy    St. 

Architect— Not   Given, 

Contractor— Wm.  E.  Grosman.  1  New- 
ton  St.  $3,000 


CLEANING  PLANT 

(636)  SW  14th  .ST.  and  Shotwell;  1- 
story    Clas.q    A    cleaning    plant. 

Owner— A.    M.    Baxter.    393    Eddy   St. 

Architect— Not    Given. 

Contractor — Wm.  E.  Grosman.  1  New- 
ton  Street.  $1,000 


ALTERATIONS 

(637)       NB    THIRD    ST.    and    Revere; 

alter   auto   supply  station. 
Owner— Philip    Parodi.    premises. 
Architect— Not   Given. 
Contractor— John   W.   Huggard.   Rialto 

Building.  $2,000 


ALTERATIONS 

(638)     1362  KEARNY  ST.;   alter  flats. 

Owner — A.    Devincenzi,    premises. 


Architect — Not   Given. 
Contractor — F.    C.    Amoroso     &    Sons. 
Wallace  antJ   Keith    Sts.  »2,00(' 


DWELLING 

(639)     E  TWELFTH  AVE.  125  N  Mor- 

aga  St.     One-story  and   basement 

frame    dwelling. 
Owner  —  Standard     Bldg.     Co..     1600 

Judah    St..    San    Francisco. 
Architect — Not   Given.  $3000 


FLATS 

(640)     W    ROOSEVELT    WAY    63    N 

Clifford    Terrace.      One-story   and 

basement  frame  flats. 
Owner — Anza    Home    Bldg.    Co..    1498 

36th  Ave..  San  Francisco. 
Architect F.  F.  Amandes,  1879  18th 

Ave..    S.   F.  $3001), 


DWELLING 

(641)     S  JUDAH    ST.    95   E  22nd  Ave. 

One-story      and    basement     frame 

dwelling. 
Owner — Anza    Home     Bldg.     Co..    1498 

36th  Ave..  San  Francisco. 
Architect F.   F.  Amandes.  1879  18th 

Ave..    S.    F.  $3000 


ALTERATIONS 

(642)  NO.  2720  BRODERICTK  STREETT 

Alter    dwelling. 
Owner — W.   H.   Winterberg.   Premlse.i. 

Architect — Not   Given.  $2800 


ALTERATIONS 

(643)     NO.      54       BRENTWOOD      ST. 

Alter  dwelling. 
Owner — Dr.     Lawrence,     Premises. 
Architect — Not   Given. 
Contractor    —    Siuneson      Bros.,      1630 

Ocean  Ave..   S.   F.  $1000 


DWELLING 

(644)     W    THIRD    ST    75    S    Paul    St.- 

Two-story   and     basement     frame, 

dwelling  and   store. 
Owner — Joseph     Biandi.     1504    McKin- ■ 

non  .St..  San  Francisco. 
Architect — Not    Given. 
Contractor — C.     A.     Faggionl     and  G. 

Barsotti,    1567   Revere   St.  $5000' 


CHILDREN'S   HOME 

(645)     SW  SUNNYDALE  AND  HAHN 

Sts.      One-story    frame    children's 

home. 
Owner — Salvation  Army.   115  Valencia 

St..  S-an  Francisco. 
Architect— D.  D.   Stone,   110  Sutter  St. 

San  Francisco. 
Contractor  —  Lindgren 

Inc.,   225   Bush. 


vinerton. 

$4000 


CHILDREN'S    HOME 

(646)     S'W  SUNNYDALE  AND  HAHN 

Sts.      One-story    frame    children's 

home. 
Owner — Salvation   Army,    115   Valencia 

St.,  San  Francisco. 
Architect— D.  D.  Stone,   110  Sutter  St. 

San  Francisco. 
Contractor  —  Lindgren    &    Swinerton. 

Inc..   225  Bush.  $4000 


ADMINISTRATION    BLDG. 

(647)  SW  SUNNYDALE  AND  HAHN 
Sts.  Two-story  frame  adminis- 
tration  building. 

Owner— Salvation  Army,  115  Valencia 
St.,  San  Francisco. 

Architect— D,  D.  Stone,  110  Sutter  St. 
San  Francisco. 

Contractor  —  Lindgren  &  Swinerton. 
Inc.,    225    Bxish    St.  $8000 


PACIFIC    CONSTRUCTOR 


IIAIIN 
cllnlriK 


ININO   KOOM 

.48)     SW  SUNiNVDAIJ';  AND 

I    room. 

Wncr — Siilviitlon    Ainiy.    UD    Valencia 

St..  Siin  Kranolsco. 
rchllcct— D.   n.   Stone,    111)  Suttor  SI. 

San   FrancLseo. 
jntractor  —  LlndRfcn    *i    Swinerton, 
I     Inf.,   225  BuHh  St.  $B000 

Ilterations 

\m     SW     SUTTKIl     AND     LARK  IN 

I     Sts.     Alter  for  garage. 

rwner  —  James    K.    O'Brien.    Smart.s- 

'     vllle.    Calif. 

nglneer — Niirman    B.    Green.    Sliarcm 

BUIk-.    yan    FrancLsco. 
imtractor    —    Dinwiddle    Constr.    Co. 

210   Crocker    BIdg.  $.snuo 


HILDRI'IN'S    IlOMlO 

•fiO)     SW  SUNNYDALK  AND  HAHN 

St.s.      One-.":tory    frame    chlldren'.s 

home, 
wner — Salvation   Army,    ll^i    A'aleneia 

St.,  S-.in  Franci.sco. 
rchitpct— D.   D.   Stone.    110  Sutter  St. 

San   Francisco, 
.ontractor  —  l.indgren   &   Swinerton, 
I     Inc..    225    Bush    St.  $4000 


'HILDRHr^'S'  HOMK 

i51)     SW  &UNNYDALE  AND  HAHN 

'     Sis.      One-Story    frame    children's 

home, 
wner — Salvation  Army,   115   Valencia 

St.,  San  Francisco, 
rchltect— D.  D.   Stone.   110  Sutter  St. 

San   Francisco, 
ontractor  —   Lindgren    &    Swinerton. 

Inc..    22.'">    Bush    St.  $4000 


HILDREN'S   HOME 

■..■iZ)     SW  SUNNYDAI.E  AND  HAHN 

Sts.      One-story    frame    children's 

home, 
■wner — S.ilvation   Army,    115   Valencia 

St.,  S-an  Francisco, 
rchltect— D.   D.   Stone,   110  Sutter  St. 

San   Francisco, 
ontractor  —    Lindgren    &    Swinerton. 

Inc.,    225   Bush    St.  $4000 


lELP'S    QUARTERS 

653)  S-W  S-UNNYDALE  AND  HAHN 
Sts.  One-story  frame  helps'  quar- 
ters. 

'wner— Salvation  Army,  115  Valencia 
St.,  S'an  PYancisco. 

rchitect— n.  D.  Stone,  110  Sutter  St. 
San    Francisco. 

ontractor  —  Lindgren  &  Swinerton, 
Inc.,   225  Bush   St.  $700(1 


ALAMEDA 

COUNTY 

lo. 

Owner 

Contractor 

Amt. 

:n 

Lee 

Cob urn 

2000 

;)2 

OConnell 

Jones 

1000 

33 

Thayer 

Cone 

3500 

34 

Dutra 

Bardwell 

10000 

35 

•Joint 

Six  2,; 

129,25.'; 

36 

Haas 

Baker 

1123 

3? 

Brasch 

Owner 

1400 

3S 

Heywood 

reterson 

3500 

3!) 

Fickett 

Nordstrom 

4000 

40 

Sigwald 

Owner 

7500 

41 

Recraft 

Owner 

1000 

42 

Donnelly 

Rednous 

inon 

lEPAIRS 

431)  NE  BAY  PLACE  AND  HAR- 
rison  St..  OAKLAND.  Fire  re- 
pairs. 

Hvner — Don   Leo,   Premises. 

irchiteet— Not   Given. 

■ontractor— Ira  W.  Coburn,  204S  Mar- 
ket St..  San  Francisco.  $2000 


ALTERATIONS 

<32)     NO.  8«  THIRTY-EIGHTH  ST. 

OAKLAND.      Alterations, 
iwner— Mrs.     O'Connell,     Premises. 
Architect— Not   Given. 


Ciintraclor  —  .S'.    Jones,     JS29    Lawtun 
Avenue,  Oakland.  $1000 


ALTERATIONS 

(433)      577    14th    STREIOr.    OAKLAND: 

alteratlonH. 
Owner — Thayer     EHlali-    Co.,    .-,77    Hlh 

Street.    Oakland. 
Arihitert— E.   T.   Foulkes,   357   12th  St. 

Oakland. 
<'ontrartor— W.  C.   Conn.    60S    16th   St.. 

Oakland.  $3,500 


DWELLING 

(434)  filU  ACACIA  AVENUE.  OAK- 
LAND; two-story  8-room  dwell- 
ing and   1 -story  garage. 

owner— PVank  J",  Dutra,  Box  84,  Con- 
cord. 

.\rchlte('t  —  Ray  Kccfer,  770  Wesley 
Ave..    Oakland. 

Contractor— Chas.  E.  Bardwell.  Jr.. 
794   Calmar  Ave..    Oakland.    $10,000 


TUNNEL   &    KLDGS 

(435)      BROADWAY    and   Keith   Ave.. 

OAKLAND;    concrete    tunnel    and 

buildings, 
owner— Joint    Highway    Dist.    No.    13. 

144S    Webster   St..    Oakland. 
Architect— Not   Given. 
Contractor — Six  Companies  of  Califor- 
nia,  P.  O.   Box  120,  Berkeley. 

$2,329,255 


ALTER.\TIONS 

(436)      829    38th    ST..    OAKLAND;    al- 
terations. 
Owner— Helen    M.    Hass,    831    38th    St.. 
Oakland. 

Given. 
J.    Baker,    2255    Ran- 


Architect— 
Contractor- 


some    Ave.,    Oakland. 


$1123 


ALTERATIONS 

(437)  NO.  1811  PARK  BLVD.,  OAK- 
LAND.     Alterations    and    repairs. 

Owner — M.  P.  Brasch.  1600  Mountain 
Blvd.,   Oakland, 

Architect- Not   Given.  $1400 


ALTERATIONS 

(438)     NO.    1844    UNIVERSITY    AA'E., 

BERKELEY.      Alterations. 
Owner- L.  Heywood.  1401  Walnut  St., 

Berkeley. 
Architect — Not  Given. 
Contractor — G.    Peterson.    825    Evelyn 

Ave.,    Berkeley,  $3500 


ALTERATIONS 

(439)     NO.      55      CAMBRIAN      ROAD. 

PIEDMONT.      Alterations. 
Owner — James    E.    Fickett,    Prem. 
Architect — W.    E.    Schirmer,    Bank    of 

America  Bldg.,   Oakland. 
Contractor- David    Nordstrom,        $4000 


RESIDENCE 

(440)     NO.    54fi    BLAIR    AVE..    PIED- 
MONT.    Two-story  7-room   frame 

residence   and   garage. 
Owner — Sigwald  Bros.,  916  Alma  Ave., 

Oakland. 
Architect  —  Ray    Keefer.    770    Wesley 

Ave..   Oakland.  $7500 


TANK 

(441)     NO.    9253   SAN    LEANDRO   ST.. 

OAKLAND.      Steel    tank. 
Owner— Bercraft    &    Norling.    Inc..    421 

E-12th    St.,    Oakland. 
Architect— Not  Given.  .'tOOn 


ADDITIONS 

(442)  NO.  2729  STUART  ST..  BER- 
KELEY.    Additions. 

Owner — C.    H.    Donnelly,   Premises. ' 

■Architect- Not    Given. 

Contractor  —  C.  E.  Rednous.  2144 
Spaulding    St.,    Berkeley:  $1000 


BUILDING  CONTRACTS 

SAN    FRANCISCO   COUNTY 


No.     Owner 

139  Gardner 

140  DaMtague 

141  Daslague 
ir,     Alameda 


Contractor    Amt. 

Gain       5650 

Anza       5350 

Anza       4950 

Wagner  121914 


BUNGALOW 

(139)     W    TWENTIETH    AVE.    150    N 
Lawton   9t.     All   work   for  5-room 
Patlo-plan   bungalow. 
Dwner— Thos.  E.  J.  and  Mary  J.  Gar- 
dner.   1427    Wlllard   St.,    8.    F. 
Architect— Not  Given. 
Contractor  —  R.    F.     Galll,     1574    2Sth 

Ave..    .San    Francisco. 
Filed  June  27.  '35.     Dated  June  24,  '35. 

Contract   signed   $  250 

Work    started    500 

Tar  and  gravel  roof  on 1225 

Brown   coat  plaster   on 1225 

When    completed    1225 

Usual    35    days 1225 

TOTAL  COST,  $5650 
Bond,  $5650.  Surety,  Maryland  Casu- 
alty Co.  Limit,  100  working  days. 
Forfeit.  $2  per  day  Plans  and  specl- 
licatlons,    none. 


DWELLING 

(140)     W  WEBSTER  8v-6  S  Cl-.estnut: 
one  -  story    and     basement    frame 
dwelling. 
Owner — Mrs.  Josephine  and   Miss  Na- 
thalie  Dastague.   care  contractor. 
Architect — Not   Given. 
Contractor — Anza     Home    Bldg.,     Co.. 

1498   36th    Ave. 
Filed  J-une'  28,    •35.     Dated  May  7.  '35. 
Frame   work    up    and    readv    for 

roof    .^ 25% 

Bi-own    coated   25% 

Completed    25% 

Usual    35    days 25% 

TOTAL  COST,  $5,350.00 
Bond,  $5,350.  Sureties.  Massachusetts 
Bond  &  Insurance  Co.  Limit,  120 
working  days.    Plans  and  Spec,   filed. 


DWELLING 

(141)  W  WEBSTER  112-6  S  Chestnut: 
one  -  story    and     basement    frame 
dwelling. 
Owner — Mrs.   Josephine   and   Miss  Na- 
thalie  Dastague.   care  contractor. 
Architect— Not   Given. 
Contractor — .'Vnza     Home     Bldg..     Co.. 

1498   36th    Ave. 
Filed  June  28,    '35.     Dated  May  7.  '35. 
Frame   work    up   ami    ready   for 

roof     „ 25% 

Brown    coated   -.25% 

Completed    25% 

Usual   35   days 25% 

TOTAL  COST,  $4,950.00 
Bond.  $4,950.  Sureties,  Massachusetts 
Bond  &  Insurance  Co.  Limit.  120 
working  days.    Plans  and  Spec,   filed. 


BUILDING  CONTRACTS 

ALAMEDA   COUNTY 


No.     Owner 

44  Wadsworth 

45  Fickett 

46  Alameda    Co. 

47  Alameda    Co. 


'Contractor     Amt. 

Dixon       7750 

Nordstrom       4478 

Makin  121914 

Monarch     41583 


LATHING.   ETC. 

(4  6)     TWELFTH  AND  FALLON  STS 

Oakland.       All     work     for     lathing 

and   plastering  new  courthouse. 
Owner — Alameda    County    Courthouse. 
Architect— W.    G.    C'orlett.    et   al. 
General   Contractor — K.   E.   Parker. 
General  Contractor — K.  E.  Parker  and 

George    Wagner.    181    South    Park. 

San    Francisco. 
Sub-Contractor— William     Makin.    2141 

Livingston   St..   Oakland. 
Filed  July  2.   '35.     Dated  May  H.   '35. 
25th    of   each    month 75% 


PACIFIC    CONhTRUClOR 


Completed     and     accepted 26% 

TOTAL,  COST,  1121. 914 
Bond.  SCO. 957.  Surety.  Fidelity  & 
Casualty  Co.  of  New  York.  Limit, 
forfeit,  plans  and  specifications,  none. 

MODERNIZATION 

(44)      NE   COR.    E    14th    ST.    and    5tli 
Ave..     Oakland;     modernization    of 
cliapel. 
Owner — H.   A.    Wadsworth   and   C.    M. 
Hanrahan,     2704    9th    Ave.,    Oak- 
land. 
Architect — Not    Given. 
Contractor— W.  W.  Dixon.  L.  W.  Roth 

1S44  5th  Ave..  Oakland. 
Filed,  June  29.  '35.  Dated  June  21.  '35. 

Frame    in   place    $1400 

First    coat   of  interior  plaster...  1400 
Interior    finish   and    1st    coat   of 

plaster    for    exterior  1400 

Completion    1775 

Usual   35   days 1400 

60    days   after    acceptance 375 

TOTAL,  COST.   $7,750 
Plans  and   Specifications    filed. 


ADDITIONS 

(45)     NO.       55       CAMBRIAN       AVE.. 
Piedmont.     All  work  for  addition." 
and  alterations  to  residence. 
Owner — Jas.    E.    Flckett. 
Architect — Wm.  Edw.  Schirmer,  Bank 

of  America  Bldg.,   Oakland. 
Contractor   —    David     Nordstrom,     15 

Nace    St..    Oakland. 
Filed   July   1.    '35.     Dated  July   1.    "35. 

Usual    35    days $1119.50 

Balance  paid  in  week  in- 
stallments in  accordance 
with      application      approved 

by     Architect     _ 3358.50 

TOTAL,  COST,  $4478.00 
Bonds.  (2)  $2239  performance;  $2239 
labor  and  material.  Surety,  Mary- 
land Casualty  Co.  Limit  ,  21  days. 
Forfeit,  none.  Plans  and  speclflca- 
tlons  filed. 


ORNAMENTAL  IRON  WORK 

(47)     TWELFTH  AND  FALLON  STS. 

Oakland.      Ornamental    iron   work. 

etc.,   for  courthouse. 
Owner — Alameda    County    Courthouse. 
Architect— W.    G.   Corlett  et  al. 
Contractor — K.     E.     Parker    and    Geo. 

Wagner.      181    South      Park.    San 

Francisco. 
iJub-Contractor — Monarch  Iron  Works. 

262  7th   St.,   San  Francisco. 
Filed  July  2.   '35.  Dated  Mar.  26,   '35. 

On    25th    of   each    month 76% 

Completed   and   accepted 25% 

TOTAL  COST.  $41,583 
Bond.  $41583.  Surety.  Standard  Ac- 
cident Insurance  Co.  Limit,  May  15, 
1936.  Forfeit,  none.  Plans  and  speci- 
fications,   none. 


SAN     FRANCISCO    UNDER    »1000 

ALTER  market.  $65;  1060  Grant  Ave.; 
owner.    A.    E.    Devato.    2430    Lake. 

ALTER  dwelling,  $150;  456  Vienna  St. 
owner.  Richard  Kohler,  548  Brazil 

ALTER  dwelling.  $475;  511  Potrero 
Ave.;  owner,  Marie  Mollnaire, 
Prem.;  contractor.  Victor  Oliva. 
2731    24th    St. 

ALTER  dwelling,  $150;  651  22nd  Ave.; 
owner.    W.    Rodgers.    Premises. 

ALTER  flats,  $490;  111  Lyon  Street; 
owner.  Ralph  E.  Belghley,  135 
Carl   Street. 

HOTHOUSE,  one-story  frame.  $300; 
W  Delta  262  9  Sunnydale;  own- 
er.   C.    Martorella.    60    Ocean    Ave. 

SIGN,  electric.  $475;  291  Geary  .ft., 
roof  or  &t.  Paul  Bldg.:  owner. 
Western  P.Tcific  Co..  Mills  Bldg.; 
contractor,  Elec.  Prods.  Corp.,  255 
Golden  Gate  Ave. 

ALTER  store,  $40;  742  Grant  Ave.; 
owner,  Geo.  Lee,  Prem.;  contrac- 
tor. Wong  Chee  Kee,  890  Wash- 
ington St. 


ALTER  stors.  $100;  4348  Misaion  St.; 
owner.  Vincent  Tamraaro.  2790 
2Srd    Street. 

I'LAYHOUSE.  frame  one-etory,  $200 
SW  C.-ilhoune  and  Union  Sts. ; 
owner.    Marie   Maretti,    285   Union. 

.\LTER  fiats,  $90;  1220  Geary  Street; 
owner.  Eva  Muir,  Premises. 

FLUES.  $50;  S  Seneca  St.  50  E  De- 
lano St.;  owner,  Boyd  C.  Lind- 
say, 183  Oxford  St.;  contractor. 
Walter  Furnace  &  Sheet  Metal 
Works,   3410  17th  St. 

ALTER  dwelling.  $125;  76  Oakwood; 
owner,  Mrs.  I.  M.  Broadmarket, 
Premises. 

ALTER  hotel.  $400;  178  Fourth  St.; 
owner,  Mr.  Grialow,  132  Gene- 
burn  Way;  contractor,  Stoneson 
Bros.,    1630  Ocean  Ave. 

ALTER  flats,  $40;  1398  Geary  Street; 
owner.  E.   9.  Arata.   1388  Geary. 

ALTER  apartments,  $200;  861  Sutter 
St.;  owner,  Mrs.  Tobin,  %  Con- 
tractor; contractor,  G.  P.  W.  Jen- 
sen  &   Sons,    Inc.,    320   Market  St. 

SIGN,  electric,  $60;  1301  Van  Ness 
Ave.;  owner,  Pacific  Nash  Co., 
Premises;  contractor,  Brumfleld 
Elec.    Sign  Co..   965  Polsom  &t. 

9IGN.  electric,  $50;  1301  Van  Nesa 
Ave.;  owner.  Pacific  Nash  Co./ 
Premises;     contractor,     Brumfleld, 

965  Folsom  St. 

SIGN,  electric,  $100;  1301  Van  Ness 
Ave.;  owner.  Pacific  Nash  Co., 
Premises;     contractor,     Brumfleld, 

966  Folsom  St. 

FLUES.    $150;    E    Mission    St.    100    N 
Russia  Ave.;  owner,  A.  B.  Frank, 
4607   Mission   St.;    contractor.    Carl 
Downall,     6084    Mission    St.,    Daly 
City. 
SIGN,    electric.    $100;    176    6th    Street; 
owner,    Dudley   Market,    Premises; 
contractor.  Neon  Sign  Service  Co. 
1707  Polsom  St. 
SIGN,    electric,    $100;      160  1    Franklin 
St.;   owner,   Kearn   Garage,    Prem. 
contractor,  Neon  Sign  Service  Co. 
1707  Folsom  St. 
ALTER    dwelling.     $200;     700    Kansas 

St.;    owner,    John    Gober,    Prem. 
ALTER     dwelling,     $400;     2609     Gough 
St.;  owner.   Mrs.  Allyne.  Premises 
contractor,     John     Ferguson,     1739 
Union  St. 
ALTER  apartments  and   stores.   $415; 
9E  14th  tnd  Valencia  Sts. ;  owner, 
Keystone    Realty     Co.,     307     Val- 
encia  St.;   contractor,   S.    F.   Plas- 
tering and  Concrete  Co..   107  27th 
Street. 
FLUE,    $25;    3134    Fulton    St.;    owner. 
Mrs.     M.     Ryan,     Premises;     con- 
tractor,    National       Sheet       Metal 
Works,  3168  Mission  St. 
SIGN,  electric,   $175;   3239   Balboa  St.; 
owner.  Cinderella  Cleaners.   Prem 
contractor.    Brumfleld    Elec.    Sign 
Co.,  965   Folsom  St. 
SIGN,   electric.      $50;    1301    Van     Nese 
Ave.;     owner,     Pacific     Nash     Co., 
Premises;    contractor,     Brumfleld. 
965  Folsom  St. 
SIGN,  electric,   $150;  2793  Mission  St.; 
owner.    Mission     Shoe     Renewing. 
Prem.;    contractor,    Burmfleld,    965 
Folsom    St. 
SIGN,  electric,  $200;  1536  Pacific  Ave. 
owner.    Herb  ^chow,    Prem.;    con- 
tractor,  Brumfleld,   965  Folsom  St. 
SIGN,   electric.   $200:   4086  18th  Street; 
owner.  Valley     Inn..  Prem.;     con- 
tractor, Brumfleld.   965  Folsom  St. 
SIGN,  electric.  $100;  2263  Mission  St.; 
owner.   Harry  Plynn,   Prem.;   con- 
tractor,   Neon    Sign    Service    Co., 
1707   Folsom   St. 
SIGN,  electric,   $100:  1661  Fillmore  8t. 
owner.   SIg  Marg.   Prem.;  contrac- 
tor.   Neon    Sign    Service    Co.     1707 
Folsom   St. 
ALTER   flats.    $350;    4407   20th    Street; 
owner,     H.     911k,     Premises;     con- 
tractor,   Calif.    Terrazzo   Co..    2086 
San  Bruno  Ave. 


ALAMEDA  COUNTY   UNDER  |10 

RE-ROOF  garage  and  alter  to  ate 
$35;  3835  Hopkins  St.,  Oaklan '■ 
owner.  Pacific  States  Bldg.  j 
Loan  Co.,  745  Market  9t.,  S.  ■ 
contractor,  H.  W.  Raines.  > 
Fresno  Ave..  Berkeley. 

TERMITE  repairs,  $35;  37  Linda  A. 
Oakland;  owner,  Mrs.  Koenig, if 
Linda  Ave.;  contractor.  Broi 
hurst  Tile  Co.,  2819  Shattuck  A 
Berkeley. 

SIGNS  (2)  metal,  $10  each;  8016  P'. 
hill  Blvd..  Oakland;  owner,  Hut 
en  &  Son's  Market.  Prem.;  cii 
tractor,  American  Creamery  C 
14th  and  Poplar  Sts. 

ADDITION.  $490;  3140  E-27th  Stre' 
Oakland;  owner,  E.  J.  Knetzg. 
Premises. 

REPAIRS.  $450;  SW  3rd  and  Al. 
Sts..  Oakland  J  owner,  H.  R.  G 
san,  9S7  Sunnyhills  Road;  cc 
tractor.  Harold  L.  Paige.  6661  C; 
Grove  Ave.  i 

TERMITE  repairs,  $10  and  $27;  26  al 
27  Linda  Ave.,  Oakland;  owni 
I.  T.  MacArthur.  37  Linda  Ayi 
contractor.  Brockhurst  Tile  C 
2819   Shattuck  Ave.,    Berkeley.    ,' 

ADD  to  garage.  $40;  1708  Auseon  A' 
Oakland;  owner.  Wm.  A.  McP; 
land.    Premises. 

9IGN.  metal,  $10;  1921  84th  Aveni 
Oakland;  owner,  Hunt  &  Brow 
Premises;  contraotor.  Am.erlc 
Creamery    Co..    14th    and    Popla 

ALTERATIONS.  $70;  2511  Benven 
Ave..  Berkeley;  owner,  Emi 
Palmer,    Premises. 

ALTERATIONS.     $30:     2163     Shattu 
Ave.,     Berkeley;      owner,      A. 
Goodsen.   Prem.;  contractor,  C.  ' 
Rednous,    2144    Spaulding    St.      ' 
ALTERATIONS.     $300;     1646     Allsti.' 
Way.    Berkeley:    owner,    Lee,   13' 
Bancroft   Way;    contractor,    J.    ' 
Greei.   231S  West  9t. 
ALTERATIONS.     $100;     2809    Webst 
St..   Berkeley;   owner,  W.  R.  Ro 
enberger.   Premises. 
ALTERATIONS.    $700;    2314^4    Park 
St..    Berkeley;      owner,    Plorenct 
Adams,    Premises;    contractor,   i 
V.    Harris.  | 

SIGN,     electric,       $110;     3232      Footh 
Blvd..   Oakland;   owner.   Bouleva> 
Tailors.     Prem.;     contractor.    Gt 
Elec.  Sign  Co..  1009  Fruitvale  Av 
SIGN,  cloth.    $6;  3728  Hopkins  Strer 
Oakland;    owner.      Regal      Corn 
Cleaner.s.     Prem. ;     contractor. 
Goodsell.  3656  38th  Ave. 
SIGN,    metal.    $10;    2141    23rd    Avenu 
Oakland;     owner.     Model     Beau 
.Shop.    Premises;    contractor.  J. 
Warren.   4335  E-14th   St. 
ALTERATIONS..  $700;  433  Moss  AV4 
Oakland;    owner,    Patrick   Gayno 
465  Moss  Ave. 
ALTERATIONS,  $300;  950  38th  Stret 
Oakland   owner,    C.    A.    Davis,   9 
38th    Street. 
GARAGE,     one-story.     $125:     1442    5' 
Ave.,   Oakland;  owner.  Mrs.  G.  ; 
Turner,    907   Portal  Ave. 
RE-ROOF.    $89;    3830    Piedmont   Av< 
Oakland;  owner.  Mrs.  N.  T.  Jone 
Premises;  contractor,  F.  C.  Mey, 
2640    Harrison    St. 
ALTERATIONS.    $175;    1212    Prankl' 
St.,     Oakland;       owner.     Red       Lie 
Tavern,    Premises;    contractor.    I 
T.    Caskey,    4215   Carson   St. 
Ave.,   Oakland;  owner,  Levi  Con 
Premises. 
SIGN,    metal,    $15;      2511      Broadwa; 
Oakland:    owner.    Precision    Beai 
ing.  Inc..   Premises;  contractor,  . 
F.   Barnes,   5236  Claremont  Ave. 
SIGN,   electric.  $50;  1429  Harrison  9t 
Oakland;  owner.   T.  Lloyd.  Prem 
contractor.    Brumfield    Elec.    Slg 
Co.,   965  Folsom  St.,   S.  F. 
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1—        APARTMENTS 


Contract  Awarded. 

ALTERATIONS  Co.st,    »10,000 

iAN  FRANCISCO.  SE  California  and 
Taylor   Streets. 

ilteratlons    to   apartment    building. 

Jwner — Huntington    Apartments. 

architect— W.  P.  Day,  Financial  Cen- 
ter Building. 

'ontraotor— MacDonald    &    Kahn,    Fl- 

,      nanclal  Center  Bldg. 


CHURCHES 


;OMMISSIONED     TO     PREPARE 
'LANS 

HOLLYWOOD,  Los  Angeles  Co., 
:al.— Archltecaa  Douglas  McLellan  & 
illen  McGlll,  806  Architects  Bldg., 
lave  been  commissioned  to  prepare 
>lan8  for  a  group  of  new  buildings  to 
je  erected  at  Selma  and  Las  Palmas 
Ives.,  for  the  First  Baptist  Church  of 
lolly  wood;  Dr.  Harold  L,  Proppe, 
jsstor.  The  architects  are  complet- 
ng  preliminary  sketches  this  week 
ind  win  start  the  preparation  of 
vorking  drawings  shortly.  Several 
lulldlngs  will  be  erected  on  the  site, 
vhlch  covers  an  area  of  185x175  feet. 
Tovldlng  an  auditorium  to  seat  S.io 
)er8ons,  Sunday  school  department  to 
■ccommodate  1100,  a  chapel  to  seat 
50,  and  a  fellowship  hall  to  seat  fillO. 
I'hey  will  be  reinforced  concrete 
itructures.  The  church  that  formerly 
►ccupled  the  c'fe  was  destroyed  by 
Ire   May   S. 


Contract  Awarded. 

:HURCH  Cost,    145,000 

3AKLAND,   Alameda  Co.,   Cal.     Park 

Blvd.  and  &t.  James  Drive, 
^ne-story   reinforced   concrete   church 

(to  seat   1000)   organ,   etc. 
5wner — Roman  Catholic  Archbishop  of 

San   Francisco.    1100   Franklin   St.. 

San   Francisco. 
Architect— George     Rossi,     %     Father 

Bdwin  J.  Keller,  Pastor,  4925  Park 

Blvd.,    Oakland. 
::ontractor— John    H.    Schnieder,    6621 

Shafter  Ave.,   Oakland. 
General    contract    price    is    approxl- 
nately    $22,000.      Organ    bids    will    be 
aken  In  about  thirty  days. 

3UB.BIDS  WANTED 

SAN  FRANCISCO.  —  Fred  DuPuy, 
10  Sutter  Street,  desires  sub-bids  on 
ill  portions  of  the  work  for  the  al- 
eratlons  to  church  on  Sutter  and 
-yon  Streets  for  the  Episcopal  Bishop 
)f  California  for  which  bids  will  be 
opened  July  3  at  i  P.   M. 

Plans  prepared  by  Architect  Ar- 
lold   Constable,    580    Market    Street. 


4-  FACTORIES  A  WARE- 
HOUSES 

Contract    Awarded, 

ADDITION  CODt,    $6000 

I'KGON,   San   Joaquin   Co.,   Cal.' 

On«i-Btory  galvanized  Iron  and  frame 
boiler  house  and  alteratlonn  to 
main   winery. 

Owner— Lodl  Winery  Co.  (3.  E  Man- 
ning, President),  Lodl  and  San 
Pranclsco. 

Plans  by  Owner. 

Contractor — Hamilton  t  Bursette, 
Oakland  and  Lodl. 


Reinforced   Steel  Contract  Award«d. 
WAREHOUSE,    ETC.        Cost,    $60,000 
ASTI,    Sonoma    Co.,    Calif. 
Reinforced     concrete     warehouse    and 

wine  tanks. 
Owner    —    ItalLan    .Swiss    Colony,    871 

Beach  St.,  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Cahlll   Bros.,   206  Sansome 

St.,    San   Francisco. 
Reinforcing    Steel  —  Soule    9teel    Co., 

1750  Army  St.,  San  Francisco. 


FLATS 


Contract  Awarded 

ALTERATIONS  Cost,   $2,500 

SAN  FRANCISCO.     1S62   Kearny  St. 
Alterations  to   flats. 
Owner — A.    Devlncenzi.    premises. 
Architect — Not   Given. 
Contractor — F.    C.    Amoroso    &    Sons, 
Wallace  and  Keith   Streets. 


Contract  Awarded 

FLATS  Cost,   $7,000 

.«AN  FRANCISCO.    W  Guerrero  South 

Duncan    Street. 
Two  -  story  and  basement  frame  and 

stucco   flats. 
Owner — D.   Twoomey. 
Architect — Not   Given. 
Contractor— Thos.     R.    ijharman,    3700 

Broderiok    Street. 


To    Be    Done    By    Day's    Work. 

FLATS  Coat,    $6,000 

SAN  FRANCISCO.    W  Roosevelt  AV'ay 

63   N  Clifford  Terrace. 
One-story   and    basement    frame    flats. 
Owner  and  Builder — Anza  Home  Bldg. 

Co.,   1499  86th  Ave. 
.\rchltect— F.    F.    Amandes,    1879    ISth 

Avenue. 


6— GARAGES   A    SERVICE 
STATIONS 

Contract  Awarded. 

SERVICE   STATION  Coat,    $10,000 

SAN  FRANCISCO.  NW  Twenty- 
fourth    and    Valencia   Sts. 

One-story  Class  A   service  station. 

Owner  —  McKale's,  Inc.,  1102  Claus 
.Spreckels   Bldg. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor  —  Robert  P.  Kelly,  2227 
20th  Ave.,   San  Francisco. 


Contract   Awarded, 

ALTERATIONS  Cost,    $3,000 

SAN  FRANCISCO.  NE  Third  and  Re- 
vere Streets. 

.^Iterations    to   auto    supply    station. 

Owner — Philip    ParodI,     premises. 

Architect— Not   Given. 

Contractor — John  W.  Huggard,  RIalto 
Building. 

Contract    Awarded. 

ALTERATIONS  Cost,    $10,600 

3AN  FRANCISCO.  SW  Sutter  and 
Larkln   Streets. 


Alti-rations  to  garage. 

Owner — James    K.     O'Brien,     Smarta- 

vllle,   Calif. 
Engineer — Norman    B.    Green,    Sharon 

Building. 
Contractor— Dinwiddle  Const.   Co.,   210 

Crocker    BWg. 


Sub-Contracts   Awarded. 

SERVICE    STATION  Cost.    $6,276 

SAN  FRANCISCO.  Market  and  Bu- 
chanan   Streets. 

.Steel   service   station. 

Owner — Union  Oil  Company  of  Cali- 
fornia,  220   Bush   Street. 

Plans  by  Engineering  Dept.  of  Cwnor. 

Contractor— Robert  P.  Kelly,  2227  20th 
Avenue. 

Plumbino— Thomas  Smith,  1483  Palou 
Avenue. 

Electric  Wiring— Aetna  Ek-ctrlc  Co., 
1435   Eddy   Street. 

Electric  Fixtures — Benjamin  &  Gray- 
bar   Electric    Company. 

Sheet  Metal,  Structural  Steel,  Steel 
Sash,  Etc.— -Michel  &  Pfeffer  Iron 
Works.   Harrison   &    10th    Streets. 

Tiie  Work— Burgess  Tile  Co.,  72  Bruce 
Avenue. 

Reinforcing  Steel — W.  C.  Hauck  and 
Co.,    280    San    Bruno    Ave. 

Iron  Grille  Work — Enterprise  Foun- 
dry,   2902    19th   Street. 

Lumber— San  Francisco  Lumber  Co., 
Beach  and  Powell  Streets. 

Hardware — Jacksion   Hardware  Co. 

Painting— Chas.  Siller,  1914  Vine  St., 
Berkeley. 

Grading— Thomas   O'Brien. 

Concrete— Bode  Gravel  Co.,  236  Ala- 
bama   Street. 


7—  FEDERAL  BUILDINGS 

Bids  Wanted— To  Close  July  25,  1:00 
P.   M. 

MINT  Cost,   $1,225,000 

SAN  FRANCISCO.  Duboce  Ave.,  Her- 
mann, Buchanan  and  Webster 
Streets. 

Four-story  structural  steel  frame 
mint  (207.9x185.1  feet)  (reinforced 
concrete  floor  slabs;  exterior  con- 
crete walls  with  stone  or  terra 
cotta  facing,  reinforced  concrete 
vaults,  composition  or  asphalt 
block  rooflng,  6-ln.  steel  studded 
plaster  partitions,  special  lighting 
fixtures,  elevators,  vault  doors, 
etc.) 

Owner — United  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury Dept.,  Washington.  D.  C,  and 
Gilbert  .^rtanley  Underwood,  408  S. 
Spring   St..   Los  Angeles. 
Bids   are   being   taken   on   a   general 

contract,     excepting     elevators,     vault 

doors,   and   special   lighting  flxtures. 
The    following    ofBces,    etc..    will    be 

housed: 

First  Floor — Storage  vaults,  melting 
and  reflnlng  vault;  (receiving  de- 
partment); plumbing,  carpentry 
and  blacksmith  shops,  motor  gen- 
erator room  and  control  panels, 
timekeeper's  room  and  guard's 
room. 

Second  Floor — Melting  rooms,  rolling 
room,  annealing  room,  coiner's 
weigh  room;  vault;  pressroom  and 
offices. 

Third  Floor — Refiners  melting  room 
(cell  room)  machine  shop,  assay 
laboratory;  building  superinten- 
dent's offices,  etc. 

Fourth  Floor — Precipitator  system  ma- 
chine room:  electric  shop;  record 
rooms;  lunch  room  and  kitchens. 

Lavatories    and    wash     rooms    on    all 
floors. 
Rids  are   being   taken   as   follows: 
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(1)  Work  complete,  excepting  eleva- 
tors, vault  doors  and  special  Itglit- 
iiig  fixturi's; 

(a)  Add,  if  limestone  for  exterioi 
ashlar  of  building  is  used  in  lieu 
of  stone  or  granite; 

(b)  Add  if  granito  for  exterior  ashlar 
Is   used; 

(c)  Deduct  for  omitting  asphalt  bloeU 
roofing  and  substituting  composi- 
tion   roofing: 

(d)  Add  or  deduct  for  substituting 
marble,  tile  and  metal  in  lieu  of 
structural  glass  in  certain  specifi- 
ed locations: 

(e)  Add  or  deduct  for  furnishing  and 
installing  Type  n  electric  clocl< 
system  in  lieu  of  Type  A  system. 

Plans  and  specifications  may  be  ob- 
tained from  Treasury  Department, 
Washington,  D.  C.  No  deposit  re- 
quired  for  one  set. 

SUB-BIOS    WANTED 

SAX  FRANCISCO— U.  S.  Flreproot- 
ing  Co.  (general  contractors)  228  N. 
La  Salle  St.,  Chicago,  111.,  desires 
sub  bids  on  all  portions  of  the  worl< 
for  the  construction  of  the  U.  S.  Mint 
in  San  Francisco,  for  which  bids  will 
be  opened  by  the  Treasury  Depart- 
ment, Washington.  D.  C.  on  July  25, 
1    P.    M. 

CONTRACT    AWARDED 

GRAND  COULEE  DAM,  Wash.— A. 
S.  Hansen  &  Co..  22n0  25th  Ave..  Se- 
attle, at  $21..'i04  awarded  contract  by 
Bureau  of  Reclamation  at  Coulee  Dam 
for  the  con.struction  of  a  garage  and 
fire  station  at  Grand  Coulee  Dam,  Co- 
lumbia   Ba.«in    Project.    Wash. 


CONTRACT    AWARDED 

LONG  BEACH.  Cal.— Fred  J.  Ward, 
1247  W  First  St.,  Long  Beach,  has 
been  awarded  contract  by  llth  Nav.il 
District  at  ?1963  for  improvements 
to  heating  system  at  the  Naval  Re- 
serve Air  Base,  Municipal  Plying  Field 
Long    Beach;    Spec.    8005. 


PLANNED 

LOS  ANGELES.  Cal.— Treasury  De- 
partment officials  state  that  condem- 
nation proceedings  will  be  started  at 
once  to  acquire  property  at  Alameda 
and  Macy  Sts.,  owned  by  the  Los 
Angeles  Union  Passenger  Terminal, 
as  the  site  for  the  new  postal  dis- 
tributing building.  It  will  be  a  four- 
story.  Class  A  structure,  costing  ap- 
proximately .$2,500,000.  Plans  will  be 
prepared  in  Washington  under  the 
supervision  of  Architect  Gilbert  Stan- 
ley Underwood,  a  member  of  the  Fed- 
eral Board  of  Architects.  Construc- 
tion is  expected  to  get  under  way 
early  in   1936. 


Plans   To   Be    Prepared. 

POST   OFFICE  Cost,   $66,000 

YREKA.    Siskiyou    Co.,    Calif. 
Unittd  States  post  office  building. 
Owner — United    States    Government. 
Plans    by    the    Supervising    Architect, 
Treasury  Dept.,  Washington,  D.  C. 


BIDS    WANTED 

SAN  FRANCISCO— Until  July  25,  1 
P.  M..  bids  will  be  received  by  Treas- 
ury Department.  Washington,  D.  C. 
for  furnishing  and  installing  elevators 
in  the  U.  .?.  Mint.  San  Francisco. 

General  contract  bids  will  be  opened 
on  the  .same  date. 


Low    Bidders. 

POST    OFFICE  Cost,    $57,200 

SAN  GABRIEL,  Los  Angeles  Co.,  Cal. 

U.  S.  Post  Office  Building. 

Owner — United    States   Government. 

Plans  by  Supervising  Architect  Wash-  • 

Ington,  D.  C. 
Low    Bidder— Atlas     Constr.     Co..     39 

Congress   St..    Pasadena. 
Three  low  bidders  follow: 
Atlas   Constr.   Co.,    Pasadena $•(4.50(1 


Wm.   P.  Neil  Constr.  Co.,   L.   A.   46, 85" 
■i^as:    Dorfman,    Los    Angeles...  52.960 
Complete      bids     will     be     published 
shortly.  • 

Bids    Wanted— To    Close    July   31,    1:00 

P.  M. 
I'O.ST  OFFICE  Cost,    $79,200 

REDDING.   Shasta  Co..  Calif. 
U.    S.    Post    Office    Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury  Dept.,    Washington,    D.    C. 
Plans  and  specifications  may  be  ob- 
tained  frora  above  office.     No  deposit 
required    for    one    set    and    additional 
seta    may    be    procured    at    a    cost    of 
$5.00. 


Bids    Wanted — To    Close    July   31,    1:00 
P.    M. 

POST  OFFICE  Cost,  $160,000 

GRANTS   PASS,    Oregon. 
U.  S.  Post  Office  Building. 
Owner— United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury   Dept.,    Washington,    D.    C. 
Plans  and  specifications  may  be  ob- 
tained  from  above  office.     No  deposit 
required    for    one    set    and    additional 
sets  may  be  procured  -Jf  a  coat  of  .1:3. 


BUILDING    MATERIALS    APPROVED 

BELL,  Los  Angeles  Co.,  Cal,— The 
Treasury  Department  has  approvt-d 
the  following  building  materials  and 
equipment  awards  for  the  construc- 
tion of  the  U.  S.  post  office  at  Bell. 
L.  F.  Dow  Co.,  Los  Angeles,  general 
contractors: 

Water  heating  boiler.  U.  S.  Radia- 
tor Co.;  boiler,  Fitzgibbons  Boiler  Co. 
hack  water  valves,  J.  A.  Zurn  Mfg. 
Company. 


BUILDING    MATERIALS   APPROVED 

KELSO.  Wash.  —  Treasury  Depart- 
ment approved  the  following  building 
materials  and  equipment  awards  for 
the  construction  of  the  U.  S.  post  of- 
fice at  Kelso.  Hoffman  Construction 
Co.,    Portland,    general     contractors.: 

Plumbing  fixtures.  Crane  Co.;  elec- 
tric water  cooler  and  drinking  foun- 
tain. Halsey  Haylor  Co.;  indirect  wat- 
er heater.  Bell  and  Gossett  Co.;  wat- 
er supply  pipe.  Revere  Brass  &  Cop- 
per Co.;  pressure  reducing  valve  on 
water  supply,  McAlear  Mfg.  Co.; 
backwater  valve.  Blake  Mfg.  Co.; 
backwater  cesspools,  Thos.  F.  Butler 
Co.;  non  -  conducting  covering  for 
plumbing,  Johns  -  Manvllle  Co.;  re- 
ceptacles.  General  Electric  Co. 

Boiler.  Fitzgibbons  Boiler  Co.;  tube 
and  wall  radiators,  American  Radia- 
tor Corp.;  nonconducting  covering  for 
heating,  Johns  -  Manvllle  Co.;  angle 
radiator  valves.  Marsh  Valve  Co.; 
air  valves  for  radiators,  American  Ra- 
diator Co.;  air  valves  for  ends  of  the 
steam  mains.  J.  P.  Marsh  Co.  ^  main 
entrance  switch  and  lighting  distribu- 
tion panels,  Trumbull  Elec.  Mfg.  Co.; 
r.c.  wire.  Hazard  Insulated  Wire  Wks. 
receptacles  and  flu.'»h  switches.  Gener- 
al Electric  Co.;  glassware.  Perfection 
Glass  Co.,  Gill  Glass  Co.  and  the  Per- 
feclite  Co.;  pendant  switches.  Bryant 
Electric  Co.;  lighting  fixtures,  Per- 
feclite  Co. 


BUILDING   MATERIALS   APPROVED 

INGLEWOOD.  Los  Angeles  Co.,  Cal. 
— Treasury  Department  has  approved 
the  following  equipment  and  building 
material  awards  for  the  construction 
of  the  U.  S.  post  office  at  Inglewood. 
Theo.  A.  Beyer  Corp.,  Los  Angeles, 
general   contractor: 

Gas  fired  water  heater.  Pittsburgh 
Water  Heater  Co.;  sump  pump.  Impe- 
rial Brass  Mfg.  Co.;  air  valves  for 
radiators.  Hoffman  Specialty  Co.;  ser- 
vice entrance   switch.    Bulldog  El.   Co. 


—  Treasury  Department  has  approv 
ed  the  following  equipment  and  build 
ing  material  awards  for  the  construe 
tion  of  the  U.  S.  post  office  in  E 
Monte.  N.  A.  Anderson,  414  Rowai 
Bldg.,  Los  Angeles,  general  contrac 
tor: 

Glassware,  Gill  Glass  Co.  and  Moe 
Bridges  Corp.;  pendent  switch.  Pas 
&  Seymour;  lighting  fixtures,  Perff.^ 
lite  Co.;   gas  water  heater.   Crane  C  i 


Bids    Wanted— To    Close    July   31,-1:0( 
P.    M. 

POST  OFFICE  Cost.   $55,00f 

LODI,    San  Joaquin  Co.,   Cal. 
U.   S.   Post  Office  Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas-i 
ury  Dept.,  Washington,  D.  C. 
Plans  and  specifications  may  be  ob- 
tained from   above  office.     No  deposit 
required    for    one    set    and    additional 
sets    may    be    procured    at    a    cost   ol 


PLANNED 

MARE  ISLAND,  Calif.— Navy  De- 
partment. Bureau  of  Yards  &  Dock.s 
has  filed  retjuest  with  Di\'ision  of  Ap- 
plications and  Information  for  fol- 
lowing allotments  from  work  -  reliel 
funds:  $20,000  for  service  building  and 
accessories;  $800,000  for  ."(tore  house 
and  accessories:  $90,000  for  additional 
quay  wall  along  Naval  Ammunltior 
Depot. 

8^       CLUB^UILDINGS 

Contract  Awarded. 

ALTER.-VTIONS  Cost.    $2000' 

SAN  FRANCISCO.  No.  1750  CTay 
Street. 

Alterations  to  clubhouse. 

Owner— California   Club,    Premises. 

Architect — Not    Givf  ■- 

Contractor— Ira  W.  C'oburn,  2048  Mar- 
ket  St.,    San   Fra.icisco. 

9^^^^  HOSPITALS 


PREPARING     PLANS 

LONG  BEACH.  Calif.— Architect  I. 
E.  Loveless.  102  S.  Robertson  Blvd.,i 
Beverly  Hills,  is  preparing  plans  for^ 
a  Class  A  hospital  building  to  be 
erected  at  Tenth  St.  and  Linden  Ave.. 
Long  Beach,  for  the  Sisters  of  Char- 
ity of  the  Incarnate  Word.  It  will 
be  a  five-story,  reinforced  concrete: 
structure,  providing  75  beds,  and  will', 
have  a  steam  heating  system.  A  1- 
story  service  building  will  also  be 
erected   on   the    site. 


BUILDING   MATERIALS   APPROVED 

EL   MONTE,    Los   Angeles   Co.,    Cal. 


Preparing   Preliminary   Plans. 

NURSES'    HOME    AND    KITCHEN 
Cost,    $150,000 

FRESNO.  Fresno  Co.,  Cal.  County 
Hospital. 

Kitchen  and   nurses'  home. 

Owner — County   of   Fresno. 

Architect— Allied  Architects  of  Fres- 
no (comprising,  W.  D.  Coates,  C. 
W.  Franklin.  H.  Rafael  Lake.  E. 
J.  Kump,  Fred  Swartz  and  E.  0. ; 
Petersen). 

Foundation   Started. 

ADDITION  Cost,    $14,000 

HEALDSBURG.  Sonoma  Co.,  Calif. 
Lytton  Home  Grounds. 

One-story  brick  hospital  (12  beds)  as- 
bestos shingle  roof;  steam  heating 
system  to  connect  to  main  plant, 
tile  and  linoleum  floors,  etc.;  90x 
39  feet. 

Owner — Dr.  C.  W.  Weaver,  Memorial 
Hospital  (Colonel  W.  G.  White. 
Supt.),    Healdsburg. 

Architect— John  I.  Easterly,  302  Grant 
St.,   Healdsburg. 

Mgr.  of  Constr— J.  Pordon.  Healds- 
burg. 

Concrete   Aggregate  —  Harvey  Taylor. 
Healdsbure. 
Other  awards  will   be   made   shortly 


PACIFIC    CONSTRUCTOR 


II 


'lans    Being    Prepared. 
lOSriTAI,  Cost,    125.000 

UiWMAN,   .stiiniHliius  Co..  Calif. 
yi-Bt»ry    rolnforcnd    concrete    hoHpltal 
\      (25  bcdB)   nurses'   uuurters;    Bteani 
'      heutinK  plant,   air  cooling  Hystem) 
twniT — City    of    Newman, 
.rchltcct— O,    N.    llillnini.    1213    I    .St.. 
Modesto. 
Application    ha.s    been    (lied    with   the 
'WA  for  a  loan  and  grant  to   flnamc 
he  construction.  • 


3ldi   Opened. 

\TTKNDANT   QTRS.       Cost.    »1BO,000 

•AMAItlLLO,   Ventura  Co..  Cal.  Cam- 

arlllo  Slate   Hospital, 
'our    one-    and    two-story    reinforced 
concrete  attendant  quarters  build- 
ings tile  roof,   steam   heating  sys- 
tem to  connect  to  main  plant,  etc.) 

Owner— State    of    California. 

Vroihtect — George  B.  McDougall,  State 
Architect.  Public  Works  Building, 
Sacramento. 

,ow  Bidder — Los  Angeles  Contracting 
Co.  and  C.  C.  Wopschall.   4816  W. 

1       Pico   Blvd.,    Los   Angeles. 

•  Complete   bids  follow: 
(1)  deduct  for  omitting  certain  por- 

jon.%  of  work. 
(!)  deduct  for  omitting  certain  por- 

•ions  of  work. 

'>0B  Angeles  Contracting  Co.  & 

C.   G.    Wopschall,    L.   A $108,000 

(1)  5,000 

(2)  2,700 
I.   A.    Hunt.    ,San    Diego 113,300 

(1)  6,300 

(2)  3.D00 

iVlgg  Con.str.   Co..    Pacoima 119,737 

I  (1)       6,709 

i  (2)       3,981 

J.  A.  Gei.sler.   Hunting  Park....  121,820 

(1)  4,670 

(2)  2,285 

K.  H.    \'ogt,   San  Prancisco 127,500 

,  (1)       4,000 

(2)       2,500 
:   Awards    on    other    portions    of    the 
.vork  were  made  as  follows: 
Heating  —   Scott   Co.,   243   Minna   St., 

.'»an    Francisco.    $6872. 
Plumbing— Scott   Co.,    243    Minna    St., 

San  Francisco,  $12,787. 
Electrical   Work— H.    H.    Walker,    1323 

Venice    Blvd.,    Los   Angeles,    $7427. 


ID- 


HOTELS 


CONTRACT    AWARDED 

VAN  NUYS,  Los  Angeles  Co.,  Cal. 
— Lindgren  &  Swincrton.  Inc.,  build- 
•rs,  605  W.  Olympic  Blvd.,  applied 
'or  a  building  permit  to  erect  a  two- 
«tory,  84  -  room,  reinforced  concrete 
-onvent  hotel  building  (120xl71-ft.)  at 
15231  Magnolia  Blvd.,  Van  Nuys  DIst.. 
for  Poor  Si.sters  of  Nazareth  of  San 
l-'iego,  owners,  1518  N.  Kenmore  Ave. 
I.  E.  Loveless,  architect,  102  S.  Rob- 
rrtson  Blvd.,  Beverly  Hills.  Co-st. 
!170,000. 

13-     PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

BIDS    OPENED 

SAN  FRANCLSCO- McGilvray-Ray- 
inond  Corp.,  9  Potrero  Ave.,  at  $1,683 
submitted  low  bid  on  granite  point- 
ing, and  McNelly  Lacquer  Service  Co., 
:it  $1,050  submitted  low  bid  for  cork 
floors,  to  Department  of  Public  Works 
for  repairing  .and  refinlshing  cork 
floors  and  for  granite  pointing  at  the 
Public  Library.  Complete  bids  fol- 
low: 

Granite    Pointing 

McGllvray  -   Raymond   Corp $1,685.00 

Wm.  A.  Ralney  &  Son.c 1,950.00 

Cork  Floors 
McNelly  Uicquer  Service  Co. ..$1,050. 00 

Alternate 180.00 

Royal  Floor  &  Linoleum  Co 1,052.90 

Alternate'. 190.00 


BIdi    In— Held    Under    Adviaement. 

ARMOIIV  Cost,    $40,000 

LODI.  San  Joafjuin  Co.,  Calif.  Wash- 
ington Wreet. 

One-story  armory  (adobe  brick  walls 
and  partitions,  tile  roof,  wood 
floors,  etc.),  auditorium  to  be  75x 
150   feet. 

Owner — City   of    Lodi. 

Architect— Jos.     I»Hckann,     1218    West 
Harding    St.,    Stockton. 
Announcement   will   be    made   within 

a    few   days. 


Contracts   Awarded. 

FIRE   HOUSE  Cost,   $12,000 

BKL.MONT,    San   Mateo  Co.,   Calif. 

(.>ni'-story  frame  and  stucco  fire  house 
(dormitory  to  house  8  men)  work 
involves  concrete,  lumber,  brick 
work,  plastering,  electrical  work, 
tile  roof,  wall  and  floor  tiling,  etc. 

Owner — City  of  Belmont  Board  of  Fire 
Commissioners. 

.Architect — Thomas  Edwards.  9  Geary 
St.,  San  Francisco. 

.'•'upt.  of  Const. — Frank  O'Brien,  Bel- 
mont. 

Mill  Work— Pacific  Mfg.  Co..  Santa 
Clara,    $794. 

Rock    and    Aggregate — Albert   Hansen. 
Belmont,   $2   per  yard. 
Other  awards   will  be  made  shortly. 


STEEL   CONTRACT   AWARDED 

SANTA  MARIA,  Santa  Barbara  Co., 
Cal.— C.  D.  Reily,  423  Salispuedes  St., 
Santa  Barbara,  was  awarded  contract 
by  the  Santa  Barbara  County  Super- 
visors July  1,  at  $3067.84,  for  all  labor 
and  material  necessary  for  structural 
steel  work  for  the  Veterans'  Memor- 
ial building  to  be  erected  at  Santa 
Maria.  Other  bids  were:  Mlnne- 
apolis-Moline  Power  Implement  Co., 
$2934;  Doane  Building  Co.,  $3796.10. 
R.   A.   Polley,   Santa  Maria,   Architect. 


July  3,   1935 
Material    Bids   Wanted — To  Close  July 
8  8  P.   M. 

vOMPLETE  CITY  HALL,   ETC.   $ 

CLOVERDALE,    Sonoma    Co.,    Cal. 

Complete  city  hall  and  fire  house  (48x 
58  feet)  (reinforced  concrete  con- 
struction). 

Owner — City  of  Cloverdale. 

Architect — Herbert    &    Caulkins,    Ros- 
enberg Bldg.,  Santa  Rosa. 
Bids   are    being   taken    on    material." 

as  follows: 

Est.  Cost 

(1)  Glass     _ ..$  56.00 

(2)  Paint    65.00 

(3)  Shades    28.00 

(4)  Fire   door   _ 295.00 

(5)  Vault  door  200.00 

(6)  Plaster     200.00 

(7)  Slieet    Metal    180.00 

(8)  Miscellaneous   iron   150.00 

(9)  Hot  air  heating  system  ma- 

terials       300. nn 

Plans  and  specifications  may  be  ob- 
tained from   the  architects. 

14—        RESIDENCES 

CONTRACT    AWARDED 

•VLTERATIONS  Cost,  $1500 

SAN  FRANCISCO.     No.  54  Brentwood 

Street. 
Alterations  to  residence. 
Owner — Dr.    Walter    Lawrence,    Prem. 
Architect — Not    Given. 
Contractor   —    Stoneson      Bros..      1630 

Ocean  Ave..  San  Francisco. 


Contract  Awarded. 

RESIDENCES  Cost.   $5,350   each 

SAN     FRANCISCO.      W    Webster    St. 

S   Chestnut. 
Two    one-story    and    basement    frame 

and   stucco  residences. 
Owner — Jlrs.    Josephine    Dastague. 
Architect — Not  Given. 
Contractor — Anza   Home   Building  Co., 

1498  36th  Ave.  = 


Contract   Awarded. 

REHIDE.NCE  Cost,    |S.n«o 

SA.V    FUA.NCI.SCO.     ,NW    32nd   Avenue 

and  Cabrlllo   Street. 
One    -    story  and   basement   frame    and 

stucco  residence. 
Owner — J.   Carmlchael. 
Architect — Not    (Slvcn. 
Contractor— Thos.    R.    Sharman.     3700 

Broderick  Street. 


Plans   Being   Completed. 
RESIDENCE  Cost,    $3,500 

BERKELEY,  Alameda  Co.  Cal.  Wood- 

mont  Avenue. 
One-story  frame  residence. 
Owner — T.    L.    Kloss. 
Architect— Fred.  Reimers,  233  Post  St. 

San    Francisco.  • 


Plans   Being    Completed. 
RESIDENCE  Cost.    $3,500 

LAFAYETTE.   C(mtra    Costa  Co..   Cal. 
One-story   frame    res'dence    (4   room.") 

rustic   exterior. 
Owner — Mr.    Nordstroii,. 
Architect— Fred.  Relmirs,  233   Post  St. 

San    Fr.incisco.  • 


Preparing   Werklng   Drawings. 
RESIDENCE  Cost.    $4000 

HAYWARD.    Alameda    Co..    Cal. 
One-story  frame  and  stucco  residence 

(5  rooms);  shake  roof,  gas  hot  air 

heating    system,    hardwood    floors. 

wood  sash,   etc. 
Owner— Withheld. 
Architect— Geo.    Patton    Simonds,    1»2 

Main  St..   Hayward. 
Bids  will  be  asked  In  about  2  weeks. 


Sub-Bids    Being    Taken. 

np:sfDENcrE  cost.  $4000 

SAN  FRANCISCO.  Twenty-eighth 
street  near  Noe  Street. 

One-story  and  basement  frame  and 
stucco  residence  (5  rooms)  tile 
and  composition  roofing,  gas 
heating  sysiem,  canvas  walls,  tile 
bath,  hardwood  floors,  wood  sash, 
etc. 

Owner  and  Builder — Gust.  L.  Peter- 
.son.   4386   26th  St..   San   Francisco. 

Architect— D.  E.  Jaekle.  126  Post  St.. 
San   Francisco. 


Contract   Awarded. 

RESIDENCE  Cost.    $5,000 

MILLBRAE,    San    Mateo   Co.,    Calif. 
One   -   story  and   basement  frame  and 

stucco   residence. 
Owner — Robeh    Lawson. 
Architect — Not    Given. 
Contractor — Henry    Papenhausen.     595 

Victoria   St..    San   Franci.sco. 


Contract    Awarded. 

RESIDENCE   &   STORE     Cost,    $5,000 

SAN    FRANCISCO.      W    Third    St.     75 

S  Paul. 
Two   -   story  and   basement  frame  and 

stucco    residence    and   store. 
Owner — Jos.    Biandi.     1504    McKinnon. 
Architect — Not    Given. 
Contractor —  C.    A.    Faggioni    and    G. 

Barsotti,    1567    Revere. 


Sub-Contracts    Awarded. 

ALTERATIONS  Cost,    $18,300 

PALO  ALTO.  Santa  Clara  Co..  Calif. 
Campus    of    Stanford    University. 

.Mterations  to  sorority  house  (stucco 
exterior,  plumbing,  painting,  wir- 
ing,  etc.) 

Owner — Delta  Gamma,  544  Lausen  St.. 
Stanford    University.    Palo    Alto. 

.Architect — Chas.  K.  Sumner,  Decker- 
oak   Bldg..   Plao  Alto. 

Contractor — Moore  &  Roberts.  693  Mis- 
sion  St..   San    Francisco. 

Plumbing — Lee    &    Sharp.    Palo   Alto. 

Mill  Work  —  Brannan  Street  Planing 
-Mill.  560  Brannan  St..  San  Fran- 
cisco. 

Sheet  Metal  —  Lowell  Davison,  375 
Monterey    Blvd..     San    Francisco. 

Glass — Palo  Alto   Glass  Co..    Palo  Alto 
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Lumber — SnilMi  Lumber  Co.,  4th  and 
Channel    Sts.,   San   Francisco. 

Electric  —  American  Electric  Co..  466 
Bryant    St.,    San    Francisco.   ' 


Plans    Being    Reflgured. 

RESIDENCE  Cost.    | 

MODESTO,  Stanl.ilaus  Co.,  Calif. 
One   -   story  and   basement   frame   and 

stucco    residence    (8    rooms   and    2 

baths)    tile    roof,    hardwood    floors. 

gas    hot    air    heating    system,    tile 

baths,    steel  sash,    etc. 
Owner — Mr.    Carmichael,     Modesto. 
.■\rchUect— G.    N.    Hllburn,    121S    I    St.. 

Modesto. 

Plans    Being    Figured. 

RESIDENCE  Cost.   »5000 

WOODLAND.   Yolo  Co.,   Cal.     S.   Pen- 

dergast  St.,  bet.  College  and  Elm. 
One-story    and    basement    frame    and 

stucco   residence    (5   rooms)   shake 

roof,   gas   hot   air  heating  system. 

hardwood   floors,    tile   baths,   wood 

sash,  etc. 
Owner   —    Woodland    Better    Housing 

Committee. 
Architect— Dragon    &    Schmidts,    2068 

Allston   Way,  Berkeley. 


To   Be   Done   By  Day's  Work. 

RESIDENCE  Cost,    ?4,000 

SAN  FRANCISCO.  S  Judah  Street  95 
E  22nd  .\venue. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner  &  Builder — Anza  Home  Build- 
ing Co.,  1498  36th  Avenue. 

Architect — Not  Given.  t 


To  Be  Done  By  Day's  Work. 
ALTERATIONS  COot.  $3,000 

SAN  FRANCISCO.    2720  Broderick. 
Alterations  to  frame  residence  . 
Owner — W.  H.   Winterberg,   premises. 
Architect — Not  Given.  i 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    JB.OOO 

SAN    MATEO,    San    Mateo  Co.,    Calif. 

Avllla  Street. 
One-story  frame  and  stucco  residence. 
Owner   and    Builder — Geo.    H.   Arthur. 

16  W.  Santa  Inez.  San  Mateo. 
Architect — Not  Given.  I 


Contract   Awarded. 

RE9IDE7NCE  Cost.   $10,000 

OAKLAND,  Alameda  Co..  Cal.  Wild- 
wood  Gardens. 

Two-story  and  basement  frame  and 
stucco   residence. 

Owner — Matthew  Wahraftig. 

Architects — H.  A.  Schary,  605  Market 
St..  and  W.  I.  Garren,  233  Post  St.. 
San  Francisco. 

Contractor — eGorge  Maurcr,  50  York 
Drive.   Piedmont. 


Contract   Awarded. 

RESIDENCE  Cost,    $20,348 

CARMEL.  Monterey  Co..  Cal.  James 
Meadows  Tract. 

One-story  frame  and  stone  residence. 

Owner — Allen  Griffin,  460  Colton  St., 
Monterey. 

Architect — Reginald  Johnson,  Archi- 
tects  Bldg..   Los   Angeles. 

Contractor — Harold  C.  Geyer,  980  Hel- 
1am   St.,    Monterey. 


Plans  Being  Prepared. 

RESIDENCE  Cost.    $7000 

ORINDA,    Contra    Costa    Co.,    Cal. 

Two-story  frame  and  stucco  residence 
(6  rooms);  tile  roof,  gas  heating 
system,   hardwood  floors,   etc. 

Owner — Withheld. 

Architect — Miller  &  Warnecke.  Finan- 
cial Center  Bldg.,  Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,    $26,450 

BURLINGAME,    San    Mateo    Co..    Cal. 

Bromfleld   Road. 
Two-story    and    basement    frame    and 

stucco  residence  (12  rooms  6  baths 


and  3-car  garage). 

Owner — George   Pope. 

Architect— W.  W.  Wurster.  260  Cali- 
fornia St.,   San  Francisco. 

Contractor  —  D.  B.  Gladstone.  657 
Market   St.,    San   Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,    $7,000 

SACRAMENTO,    Sacramento   Co.,    Cal. 

3648    Lincoln    Street. 
Two-story  frame  and  stucco  residence 
Owner— M.     Brickley,     2720     Florence. 

Sacramento. 
Architect — Not  Given. 
Contractor— N.    H.    Lund,    2549     Sixth 

Ave..    Sacramento. 


Cantract  Awarded. 

RESIDENCE  Cost,    $8,000 

FRESNO,  Fresno  Co.,  Cal.  1505  Wlsh- 
on  Street. 

Two-story  frame  and  stucco  residence 

Owner — Mrs.    L.    George. 

Architect — Not  Given. 

Contractor — Murray  Cabinet  &  Show- 
case Co.,   1225   E  St.,   Fresno. 


Plans  Being   Prepared. 

RESIDENCE  Cost.     $8500 

PIEDMONT,  Alameda  Co..  Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  3 
baths)  shake  roof,  gas  heating 
system,  hardwood  floors,  tiled 
baths,   wood  sash. 

Owner  &  Builder— SIgwald  Bros..  916 
Alma  Ave.,  Oakland, 

Architect — Ray  Keefer,  770  Wesley 
St..   Oakland. 


Contract  Awaraed. 

RESIDENCE  Cost.   $6500 

STOCKTON,    S'an    Joaquin    Co..    Cal. 

No.   2721  Clarendon  Avenue. 
Two-story    brick    veneer   residence    (5 

rooms). 
Owner — Bruce  Ross. 
Architect — Not   Given. 
Contractor  —  F.    P.    Dobson,    1150   AV. 

Harding   St.,    Stockton. 


Plans    Being    Figured. 

RESIDENCE  Cost,   $5000 

BERKELEY,  Alameda  Co..  Cal.  Grii- 
zly  Peak  Boulevard. 

Two-f  '.ory  frame  residence  (Califor- 
nia-Colonial  Style). 

Owner — Boyce  Clark. 

Architect — Noble  and  Archie  Newsom, 
Ruas  Bldg.,   San  Francisco. 


Contract   Awarded. 

ALTERATIONS  Cost,   $4,478 

PIEDMONT.    Alameda    Co.,    Calif.     55 

Cambrian   Avenue. 
Alterations  and  additions  to  residence. 
Owner — Jos.    E.    Tickett,    premises. 
Architect — W.     E.    Schlrnier,    Bank    of 

America   Bldg..    Oakland. 
Contilactor — David  Nordstrom,  15  Nace 

St.,    Oakland. 


Contract   Awarded. 

ALTERATIONS  Cost.    $7,760 

OAKLAND,  Alameda  Co.,  Calif.  East 
14th  Street  and  Fifth  Ave. 

Alterations  to  funeral  parlor  (new 
chapel,  modernize  first  floor,  stuc- 
co exterior  of  building,  etc.) 

owner  —  Hanrahan  Wadsworth,  Pine 
and  Borba,  510  E.  14th  St.,  Oak- 
land. 

Plans  by  W.  W.  Dixon,  1844  Fifth  Av- 
enue.  Oakland. 

Contractor— Dixon  &  Roth.  1844  Fifth 
Ave..    Oakland. 


Plans   Being    Figured. 

RESIDENCE  Cost.   $- — ■ 

SANTA  ROSA,  Sonoma  County.  Cal. 
Rincon    Heights    Subdivision. 

Two. story  frame  and  stucco  residence 
(10  rooms  ami  4  baths)  Mediter- 
lanean  type;  tile  roof,  wrought 
Iron    rails  and   balusters,    etc. 

Owner  —  Mr.  and  Mrs.  Tom  Proctor, 
Santa  Rosa. 


Architect— Herbert  and  Caulklns,  Ro 
enberg  Bldg.,   Santa   Rosa. 
Bids   are   being   taken    on   a   genet 
contract.  • 


Plans  Being  Figured — Bids  Close  Ju 
11th. 

RESIDENCE  Cost.  $— 

HILLSBOROUGH,  San  Mateo  Coun 
Calif.     Black    Mountain    Road. 

Two  -  story  and  basement  frame  a 
stucco  residence  (11  rooms  andi 
baths)  French  Manor  type.  ;hlngi 
roof,  gas  heating  system,  har 
wood  floors,  canvas  walls,  wor 
sash,   tile  baths,    etc. 

Owner — Withheld 

.Vrehitect — Leo  Sharps,  14  7  7  Burll; 
game   Ave.,    Burllngame. 


Preparing    Working    Drawings, 
RESIDENCE  Cost,  $— 

HILLSBOROUGH,    San    Mateo  Coun 

Calif.  Las  Canada  Road. 
Two-story  residence  (siding  and  brl< 
exterior,  probably  shake  roof,  gi 
hot  air  heating  system,  hardwoc 
floors,  tile  baths,  wood  sash,  etc! 
Owner— Withheld. 

.\rchitect — Leo   Sharps,    14  7  7   Burlli 
game  Ave.,   Burllngame. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    $4,0' 

SAN  FRANCISCO.    E  12th  Avenue  1 

N  Moraga  St. 
One   -   story  and  basement  frame  ai 

stucco  residence. 
Owner  and  Builder — Standard  BulWli 

Co..  1500  Judah  Street. 
Architect — Not  Given. 


Plans  Completed. 

RESIDENCE  Cost,  $— 

PALO  ALTO,   Santa  Clara  Co.,   Call 

Crescent  Park. 
Two-story  frame,  stucco  and  comrao 

brick    residence    (7    rooms    and  < 

baths)     shake      roof,    tile      bathi 

hardwood  floors,  wood  sash,  etc.  ■ 
Owner  and   Builder — W.    R.   Voorhie; 

Inc..  Alameda  de  las  Pulgas,  Red 

wood  City. 
Architect  —  Mario    Corbett,    Benjamii 

Franklin   Hotel,   San  Mateo. 


Revised  Plans  Being  Completed. 

RESIDENCE  Cost,    $ — 

HILLSBOROUGH   PARK,    San   Mate 
County,   Calif. 

Two-story  and  basement  frame  an: 
stucco  residence  (11  rooms  and 
baths)  Provincial  French  typ» 
wood  shake  roof,  gas  hot  air  heal 
ing  system,  hardwood  floors,  til 
baths,    etc. 

Owner — George  Taylor. 

Architect — Harold    Stoner,    West   Poi 
tal   and    Portal   Drive.    San   Frar 
Cisco. 
New  bids   will  be  asked   in  about 

weeks. 


Contract   Awarded 

RESIDENCE  Cost.  $— 

MILL  VALLEY,  Marin  Co..  Calif. 
Two-stury  frame  and  stucco  residenc 
Owner — Robert  and  E.  D.   Brown,  Ml 

Valley. 
Plans  by  Conrad  T.  Kett,  Mill  Valle: 
Contractor— Melvln    Klyce,    34    Euger 

St.,    Mill   Valley. 


To   Be   Done   By   Day's  Work. 
COTTAGE  Cost.  $— 

RICHMOND.    Contra    Costa  Co.,  Call 

E.    Western    Drive,    Harrison    an 

McKinley. 
One-story   frame   and    stucco   cottagSj 
Owner    and     Builder — M.     Terek.    3( 

Harrison    St.,    Richmond. 
Architect — Not  Given. 


CONTRACT    AWARDED 

SANTA  BARBARA,  Calif.— P.  W 
Noble,  Hill  Acres  ranch.  Goleta,  h» 
been    awarded    contract    tor    erectio 
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of  n  larKc  reiildf!nc»  at  210n  Lad  Tu- 
nrm  Rond.  f-'mitn  Hiirhrd,  for  Mrs.  M 
R.  Dennloon.  Trcnionto  Uoad,  ?antn 
DBrbarn.  It  will  ciiat  npproxlmatoly 
lU.Ono.  Work  has  benn  ntartod  on 
the   fmiinlatlons. 


Contract   Awarded 

ALTKRATIONS  Com.    »2.000 

OAKLAND.    AlaniPda    Co..    Calif.     Sl.'H 

Laguna  Ave. 
Alterations  and  additions   to  reaidenrti 
Owner — Ida    May    Kelley.    3454    Laguna 

Ave..   Oakland. 
Arciilteet — Not   Given. 
Contractor— Wlialln     nro.«..     2:I43     23rd 

Ave..    OaklanTi. 


Contract  Awarded. 

RESIDKXCIC  Cost,    $6000 

OAKLAND.  Alameda  Co.,  Cal.  No. 
4131   Lyman  Road. 

One-story  and  baseniont  frame  and 
stucco  residence  (6  rooms). 

Owner— M.  E.  Randolph,  .ini  Miles 
Ave.,    Oakland. 

Architect— Not  Given. 

Contractor— Walter  Pressler.  1419  Ex- 
celsior   Ave.,    Oakland, 


Contract  Awarded. 

RESIDENCE  Cost,   $6000 

OAKLAND.     Alameda     Co.,     Cal.       W 

Cochran   Ave.   217   N  Agnes  St. 
Two-story    frame    &    stucco    residence 

6   rooms). 
Owner— Norman       R.       Chaput,       1140 

Channing   Way,    Berkeley. 
Architect— Not   Given. 
Contractor — F.    S.    Taylor,    P.    O.    Box 

95,    Fruitvale. 


Contract  Awarded. 

RESIDENCE  Cost,    $5000 

SAN  FRANCISCO.   W  Twentieth  Ave. 

150  N  Lawton  St. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner— T.    E.    J.    Gardner,    1427    Wil- 

lard  St.,  San  Francisco. 
Architect — Not  Given. 
Contractor  —  R.    F.    Galll.     1674    28th 

Ave..    San    Francisco. 


Contract  Awarded 

RESIDENCE  Cost,    $5,650 

SAN  FRANCISCO.  W  20th  Ave.  160 
N  Lawton  Street. 

One  -  story  and  basement  frame  and 
stucco    residence    (5    rooms). 

Owner— Thos.  and  Mary  Gardner,  1427 
Wlllard   Street. 

Architect- Not   Given. 

Contractor— R.  F.  GaJli.  1574  2Sth  Av- 
enue. 


Contract  Awarded 

RESIDENCE  Cost.    $4,000 

SAN     FRANCISCO.      W    Webster    St. 

112   S  Chestnut   St. 
One  -   story  and  basement   frame  and 

stucco  residence. 
Owner — Josephine  Dastugue.   rt  al. 
Architect— Not  Given. 
Contractor— Anza    Home    Building    Co. 

1498  36th  Avenue.  I 


Contract  Awarded 

RESIDENCE  fo-it.    $5,000 

SAN     FRANCISCO.      W    Web.'<ter    St. 

87  S.  Chestnut  St. 
One  -   story  and  basement  frame  and 

stucco  residence. 
Owner — Josephine   Dastugue,    et   al. 
Architect— Not  Given. 
Contractor— Anza    Home    Building    Co. 

1498  36th  Avenue.  i 


Contract  Awarded 

ALTERATIONS  Cost.    $2,000 

SAN  FRANCISCO.     2362   Bryant    St. 
Alterations    to   frame    resMence. 
Owner— Mr.    Cavagnaro.    premises. 
Architect— Not   Given. 
Contractor— Victor    Ollva.    2  7  3  1    24th 
Street.  . 


Plana    Being    Figured. 

OAKLA.N'D.    Alameda    Co.,    Cal.      Joa- 
(juln    Miller   Tract. 

One-story    frame   residence    (4    rooms) 

Owner — M.   Sunderland. 

Architect- Albcn    Froberg,    1965    Web- 
ster St..  Oakland. 
Bids  are   being   taken   from  selected 
list  of  contractors. 


Sub-Contracts  Awarded. 

KESIDENCK  Cost.    $7000 

C)AKLAND,  Alameda  Co..  Cal.  No. 
333   Pershing   Drive. 

Two-story  and  basement  frame  and 
stucco   residence    (7  rooms). 

Owner — Stanley   A.    Moore. 

Architect— Not   Given. 

Contractor— W.  A.  Nethcrby,  3853  Ly- 
man  Road,  Oakland. 

Lumber — Loop  Lumber  Co.,  Broad- 
way and  Blandlng  St..  Alameda. 

Steel  Sash  —  Soule  Steel  Co.,  1750 
Army  SI.,   San  Francisco. 

Glass— East  Bay  Glass  Co..  621  5th 
St.,    Oakland. 

Heating  and  Sheet  Metal— Atlas  Heat- 
ing ft  Ventilating  Co.,  1451  32nd 
St..    Oakland. 


Low   Bidder. 

RESIDENCE  Cost.    $8000 

ORINDA.   Contra   Costa  Co..   Cal. 

One-story  and  basement  frame  and 
stucco  residence  (7  rooms  and  2 
baths),  some  basallte  work;  tile 
roof,  oil  burning  heating  system, 
steel    sash,    hardwood    floors,    etc. 

Owner— W.   C.    Corbett. 

Architect  —  Williams  &  Wastell,  374 
17th   St.,   Oakland. 

Low  Bidder — Harry  Kane,  921  Ra- 
mona    St.,     Albany. 


Sub-Bids    Being   Taken. 
ALTERATIONS  Cost,    $5000 

SAN    FRANCISCO.      Lakeview   Ave. 
Alterations    to    two-story    frame    resi- 
dence. 
Owner — Withheld. 
Architect — Not  Given. 
Contractor— Phillip    Miller    &    Son.    384 
San   Miciiel   Ave..   S-an   Francisco. 


To   Be   Done   By   Day's  Work. 
RESIDENCES  Cost,   $5000  each 

SAN  FRANCISCO.  E  Thirty-first  Ave. 

N    Judah    Street. 
Two    one-story    and    basement    frame 

and   stucco   residences. 
Owner    and    Builder — Henry    Doelger. 

320   Judah    &t..    San   Francisco. 
Architect  —  C.    O.    Clausen,    746    46th 

Ave..    San   Francisco. 


Contract    Awarded. 

RESIDENCE  Cost,    $3869 

LOMITA  PARK.    San   Mateo  Co..   Cal. 
One-.story  board   and   batten   cottage. 
Owner — Dr.     Robert     G.     Lawson,     210 

Post   St.,    San   Francisco. 
Architect— Masten    &    Hurd,    233    Post 

St.,  San  Francisco. 
Contractor — Henry    Fapenhausen,     595 

Victoria   St.,   San  Francisco. 


Plans   Being   Prepared. 
RESIDENCE  Cost,    $8200 

BURLINGAME.   San  Mateo  Co.,  Cal. 
Two-story   half-timber   common    brick 
residence      (6    rooms     and      2    baths); 

shake   roof,    tile    baths,    hardwood 

floors,   wood   sash,    etc. 
Owner — Karl  Mooney,   Esq.  Pen  Real- 
t.v    Co.,     1164    Burlingame    Ave..     Bur- 

lingame. 
Architect  —  Mario  Corbett,    Benjamin 

Franklin   Hotel.    San   Mateo. 


Plans   Being  Completed. 
RESIDENCE  Cost.   $6000 

SAN  FRANCISCO.     St.  Francis  Wood. 
Two-story  frame  and  stucco  residence 

(6  rooms  and  2  baths)  shake  roof. 

gas  hot  air  heating  system,  hard- 


wood floors,  tile  Liutlis,  wood  sash, 
etc. 

Owner — D.   P.    McKelvcy. 

Architect  —  Jas.     H.    Anderson.     2812 
Russell  St.,   Berkeley. 
Kids    will     be    asked     In     about     one 

week. 

Plans    Being    Prepared. 

RESIDENCE  Cost,    $6800 

BURLINGAME.    San    Mateo    Co..    Cal. 

One-story  common  brick  and  stucco 
residence  (French  Provincial 
Type);  6  rooms,  1  bath;  shake 
roof,  tile  hath,  hardwood  floors, 
wood  sash  .etc. 

Owner — Karl  Mooney.  Esq.  Pen  Real- 
ty Co.,  14G4  Burlingame  Avenue, 
Burlingame. 

Architect  —  Mario  Corbett,  Benjamin 
Franklin   Hotel,    San   Mateo. 


Sub-Contracts    Awarded. 
RESIDENCE  Cost.     $10,000 

PALO   ALTO.    .Santa  Oara  Co..   Calif. 

No.    711    Salvatierra    Street. 
Two-story    and    basement    frame    and 

stucco  residence. 
Owner   —   Joseph    and    Sarah    HInsey. 

Palo    Alto. 
Architect — Chas.    K.    Sumner,   Decker- 
oak    BIdg.,    Palo   Alto. 
Contractor    —    Ralph    C.     Knight,     595 

Bailey    Ave.,    Mt.    View. 
Electric   Wiring — Erskine   Electric   Co. 

Redwood  City. 
Heating — George  Mead,   Palo  Alto. 
Sheet    Metal  —  Spangler    Sheet    Metal 

Works,    Palo  Alto. 
Tile  Work— Art  Tile  &  Mantel  Co..  221 

Oak  St.,  San  Francisco. 
Lumber — Shopke  &  Burke.   Palo  Alto. 
Painting — Otto   Freeborn.    Mt.   View. 
Lathing     and     Plastering  —  E.     Sllva. 

Menlo  Park. 
Finish    Hardware  —  Pacific    Mfg.    Co., 

Santa  Clara. 
Brick  and  Stone  Work — Walker  Bros., 

Menlo   Palk. 


Sub-Conracts    Awarded. 
RESIDENCE  Cost.    $12,284 

MT.    VIEW,    Santa    Clara    Co..    Calif. 

Grant   Road  near  the  Highway. 
Two-story  frame  and  siding  residence 

(10    rooms,    3    baths)    shingle   roof. 

gas  hot  air  heating  system,   wood 

sash,    hardwood   floors,    tile   baths. 
Owner — Shabuya  Co.,    Ltd. 
Architect — Dole     Ford     Thomson.     179 

Lincoln   Ave.,    Palo   Alto. 
Contractor — Ralph    Knight,    Mt.    View. 
Electric    Wiring— Valley    Electric    Co., 

Mt.  View. 
Heating— Spangler  Sheet  Metal  Wks., 

Palo    Alto. 
Sheet    Metal  —  Stanford    Sheet    Metal 

Works,    Palo  Alto. 
Tile  Work— Art  Tile  &  Mantel  Co..  221 

Oak   St..    San    Francisco. 
Lumber— Pacific  Mfg.  Co.,  Santa  Clara 
Painting — Otto   FYeeborn,   Mt.   View. 
Lathing    and     Plastering — J.    C    Chlri. 

Mt.    View. 
Finish    Material  —  Progress   Mill,    Mt. 

View. 
Brick    and    Stone    Work- C.    E.    Mills. 

Palo   Alto. 


Contract   Awarded- 

RESIDENCE  Cost.   $6,000 

PIEDMONT.  Alameda  Co..  Cal.  Wind 
sor  Avenue. 

l'/3 -story  frame  ana  stucco  residence. 

Owner — Withheld. 

Architect — Miller  &  Warnccke.  Finan- 
cial Center   BMg..   Oakland. 

Contractor— Mark  Bristol.  1038  McKin- 
ley    Ave..    Oakland. 


Plans    Completed. 

RESIDENCE  Cost.   J 

ATHERTON.   San  Mateo  Co.,  Cal. 
Two-story  frame,  stucco  and  common 

brick    residence,    French    style,    (9 

rooms    and    6    baths)    shake    roof. 

tile   baths,    hardwood    floors,    wood 

sash.   etc. 
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Owner  and  Builder — W.  R.  Voorhies. 
Inc..  Alameda  de  las  Pulgas.  Red- 
wood City. 

Architect  —  Mario  Corbett.  Benjamin 
Franklin   Hotel.   San   Mateo. 


Low  Bidder 

RESIDENCE  Coat,   $10.0011 

BERKELEY.  Alameda  County,  Calif. 
Claremont  District. 

Two-story  and  basement  frame  and 
stucco  residence  (Mediterranean 
style)  9  rooms.  2  baths;  tile  roof, 
hot  air  heating  system,  hardwood 
floors,   tile  baths,  etc. 

Owner — Prof.  B.  M.  Woods.  Univer- 
sity of  California.   Berkeley. 

Architect— Warren  C.  Perry,  260  Cali- 
fornia St.,  San  Francisco. 

Ixiw  Bidder  —  G.  P.  W.  Jensen.  320 
Market   St..    San   Francisco. 


Contract    Awarded. 

."SALINAS.  Monterey  Co.,  Cal. 

RESIDENCE  Cost,    $ 

One-story  wood  frame  residence  (Col- 
onial style)  6  rooms  and  2  baths; 
shingle  roof,  gas  hot  air  heating 
system,  hardwood  floors,  tile 
baths,  wood  sash,  etc. 

Owner — George  Gould. 

Architect — Chas.  Lutner,  51  Maple  &t. 
Salinas. 

Contractor — J.  Frank  Laughton,  Rt. 
1,   Box  1158,   Salinas. 


Contract  Awarded. 

ALTERATIONS  Cost,    »200O 

STOCKTON,    San    Joaquin    Co.,    Calif. 

No.   2186   Linden   Road. 
Alterations  to  residence. 
Owner — George  Cogorno,   Premises. 
Architect — Not  Given. 
Contractor — I.   R.   Dryden,   Kamp  Ave. 

Stockton. 


Contract   Awarded. 

RESIDENCE  Cost,    $471.". 

SAN    MATEO,    San   Mateo   Co.,   Calit. 

Aragon    Tract. 
One    and    one-half-story     frame    and 

stucco   residence. 
Owner  —  A.shby   R.   Earless,   151   Elm 

&t..  Hillsborough. 
Architect— Not  Given. 
Contractor — Wallace  Waterhouse,   1747 

Palm  Ave..   San  Mateo. 


Plans    Completed. 

RESIDE7NCE  Cost.    $ 

ATHERTON.    San   Mateo   Co..    Cal. 

Two-story  frame,  stucco  and  com- 
mon brick  residence  (7  rooms  and 
3  baths)  shake  roof,  tile  baths, 
hardwood  floors,  wood  sash,  etc. 

Owner  and  Builder— W.  R.  Voorhies, 
Inc..  Alameda  de  las  Pulgas.  Red- 
wood City. 

Architect  —  Mario  Corbett,  Benjamin 
Franklin   Hotel,   San   Mateo. 


IS— 


SCHOOLS 


Plane  Being   Prepared. 

HEATING    SYSTEM  Coat.    $8000 

SANTA    ROSA.      Sonoma      Co..    Calif. 

Junior  College  Campus. 
Installation    of    boilers    and    radiation 
for  heating  system  in  gymnasium 
building. 
Owner — Santa  Rosa  Junior  College. 
Architect — Herbert    &    CJ&ulklns.    Ros- 
enberg Bldg..  Santa  Rosa. 
Other    Improvements     are     contem- 
plathed    for    the    buildings,     including 
flnlshing  ot  the  science  building,   new 
equipment,  alteration,-!  to  Administra- 
tion   building,    tennis    courts,    hockey 
field;   motion   picture     talking     equip- 
ment, etc. 


CONTRACT    AWARDED 

VAN  NUYS,  Los  Angeles  Co.,  Cal. 
— Llndgren  &  Swinerton,  60,',  W  10th 
St..  Los  Angeles,  have  signed  con- 
tract at  $172,335  for  conHtiuctlon  of 
a  home  for  boys  at  Magnolia  and  Sep- 


ulvcda  Bl\-d8.,  southwest  of  Van  Nuys 
for  the  Sisters  of  Nazareth  of  Ham- 
mersmith. London.  Buildings  to  be 
constructed  at  this  time  Include  a  2- 
story  administration  building,  to  con- 
tain ofUces,  Sisters'  convent  and  a 
chapel;  a  tlormltory  to  house  approxi- 
mately 60  boys,  refectory  building  to 
contain  three  dining  rooms,  kitchen 
and  helps'  quarters;  and  a  service 
building  to  contain  a  laundry  and 
boiler  plant.  Another  dormitory  and 
classroom  building  will  be  built  later. 
The  buildings  will  be  Class  A.  rein- 
forced concrete  structures,  with  stuc- 
co exteriors,  art  stone  trim,  clay  tile 
roofs,  steam  heat,  lockers,  etc.  I.  E. 
Loveless,  architect,  102  S.  Robertson 
Blvd.,    Beverly  Hills.  i 


CONTRACT    TO    BE    AWARDED 

SANTA  BARBARA,  Cal.— Associat- 
ed Architects  of  Santa  Barbara.  116 
E.  Sola  St.,  have  recommended  to  the 
Santa  Barbara  board  of  education  that 
a  contract  be  awrded  to  D.  H.  Mc- 
Quiddy.  716  Stte  St.,  Santa  Barbara, 
at  $56,000  (inclirding  painting)  for  al- 
terations and  repairs  tp  the  Jefferson 
school  In  Santa  Barara.  The  build- 
ing will  be  reinforced  with  steel  and 
other  improvements  made.  Paul  Jef- 
fers.  Architects'  Bldg.,  Los  Angeles, 
structural    engineer. 


Preliminary   Plans  Approved. 

SCHOOL   BLDGS.  Cost,    $ 

BERKELEY,  Alameda  Co.,  Cal. 
Auditorium,      gymnasium     and     main 

building  at   the   Willard   School. 
Owner — Berkeley  School  District. 
Architect — Bldridge  T.  Spencer,  Sprec- 

kels  Bldg..   San  Francisco. 


Preliminary   Plans  Approved. 

AUDITORIUM.    ETC.  Cost,    $ 

BERKELEY,  Alameda  Co.,  Cal.  Clare- 
mont Ave.,  bet.  Ashby  Ave.  and 
Webster  Street. 

South  wing  and  auditorium  at  John 
Muir    School. 

Owner — Berkeley   School    District. 

Architect — Eldridge  T.  Spencer,  Sprec- 
kels   Bldg.,    San   Francisco. 


Preliminary    Plans    Approved. 

SCHOOL    UNITS  Cost,    $ 

BERKELEY,  Alameda  Co.,  Cal.     Alls- 
ton  Way  and  Grove  Street. 

Gymnasium    and    two      new    units      at 
the  Berkeley  High   School. 

Owner — Berkeley    School    District. 

.Architect — John    Reid.    405    Montgom- 
ery  St.,    San    Francisco. 
Further    details    will    be    announced 

.shortly. 


Revised   Plans  Completed. 
ADDITION  Cost,    $1B,000 

ROSEVILLE.  Placer  Co.,  Calif.  At- 
lantic Street. 
Addition  to  school  building  (add  two 
classrooms  and  lunch  room)  At- 
lantic Street  School,  brick  con- 
struction, composition  roofing,  ex- 
tension of  present  steam  heating 
system,  wood  floors,  etc. 
Owner  —  Roseville   Elementary   School 

District   (Pete  Priest,   Clerk). 
Architect— Chas.    F.    Dean,    California 
State  Life  Bldg.,    Sacramento. 
Upon  approval  of  plans  by  State  Di- 
vision   of    Architecture,    bids    will    be 
asked. 


Preliminary    Plans    Approved. 

SCHOOL  UNIT  Cost.  $ 

BERKELEY,    Alameda   Co..    Cal.      No. 

2235   Russell   Street. 
Construct    new    unit    at    the    LeConte 

School. 
Owner— Berkeley  School  District. 
Architect   —    Bakewell    &    Welhe.    251 
Kearny  St..  San  Francisco. 
Further    details    will    be    announced 
.shortly. 
(6562)  1st  report  April  11,    1935.      •     16 


Plans    Awaiting    Approval. 

ADDITION  Cost.    $18,000 

.SACRAMENTO  COUNTY,  Calif. 

One-story  frame  and  stucco  addition 
to  elementary  school  (two  class- 
rooms and  assembly  hall). 

owner — Arden  Elementary  School  Dis- 
trict. 

Architect— Charles  F.  Dean.  California 
State   Life  Bldg..   .Sacramento. 
Upon  approval  of  the  plans  by  Stati 

Division   of   Architecture,    bids  will  be 

asked. 


BOND    ELECTION 

BRISBANE.  San  Mateo  Co.,  Cal.- 
B-risbane  Elementary  School  District 
will  vote  on  July  30,  on  a  proposal  to 
i.=sue  bonds  in  the  amount  of  $25,000, 
proceeds  to  finance  construction  of  a 
one-story  frame  and  stucco  grammar 
school  to  contain  four  classrooms  in 
Brisbane. 

Preliminary  plans  have  been  pre- 
pared by  Architect  Thomas  EdwavdB. 
it    Geary    St..    San    Francisco. 


i 


NEW    BIDS    WANTED 

LOS  ANGELES,  Cal.— Until  July  10. 
11:30  A.  M.,  new  bids  will  be  received 
by  the  Los  Angeles  Board  of  Educa- 
tion Purchasing  Bureau,  1425  S.  San 
Pedro  St..  for  two  one-story  frame 
and  stucco  school  buildings  to  be  built 
at  the  Santa  Barbara  Avenue  School, 
3990  9.  Western  Ave.  Walker  &  Elsen, 
437  S.  Hill  St.,  Architects.  Previous 
bids  were  rejected. 


CONTRACT    AWARDED 

LONG  BEACH.  Los  Angeles  Co., 
Cal.— W.  E.  Allen,  752  W.  Anaheim 
St..  Long  Beach,  awarded  contract  by 
Long  Beach  Board  of  Education  at 
$84,299  for  construction  of  the  ele-' 
mentary  and  high  school  buildings  at. 
Avalon.  Harold  C.  Wildman.  3710' 
Lime  Ave..  Long  Beach,  Architect. 


BIDS   WANTED 

SEBASTOPOL,  Sonoma  Co..  Calif., 
—Until  July  15,  8  P.  M.,  bids  will  be 
received  by  B.  Best,  Clerk,  Analyi 
Union  High  School  District,  for  fur-i 
nishing  and  installing  furniture  and» 
equipment  in  the  high  school  buildingi 
now  under  construction  in  Sebasto-i 
pol.    Bids  are  wanted  as  follows:  i 

(1)  Auditorium    seats: 

(2)  Stage    and    Auditorium    drapes; 

(3)  Window   shades; 

(4)  Lavatory   furniture; 

(5)  Library  furniture  and  .sewing  fur-i 

niture; 

(6)  Locker  locks. 

Bids  may  be  offered  for  complete 
.lob  and/or  for  any  separate  item  or 
combination   of  items. 

Plans  and  specifications  may  be  ob 
tained  from  above  office  upon  deposit 
of   $5.00. 


CONTRACTS    AWARDED 

MILL  VALLEY.  Marin  Co.,  Cal.— 
Mill  Valley  School  District  awarded 
the  following  contracts  for  certain  al-' 
terations  and  repairs,  consisting  of 
painting  the  exterior  of  Home.stead 
.-ind  nf  Old  Mill  schools,  placing  new 
roof  on  Summit  School  and  Home- 
.'■■tea-d  School,  painting  six  classrooms 
and  adjoining  cloakrooms.  Also  steel 
wire  fence  at  Park  School. 
Fencing 

Standard    Fence    Co.,    440    Bayshore 
Blvd.,    San    Francisco,    $649.53. 
Roofing 

Marin  County  Roofing  Co.,  Lark- 
spur. $353  (Summit  School);  $143.75 
(Homestead    School). 

Painting 

Hans   Larsen,    Mill   Valley.    $166.00. 


BID  OPENING  DATE  POSTPONED 
FORT  BRAGG.  Mendocino  Co..  Cal. 
—Until  July  9,  8  P.  M.,  (date  post- 
poned from  July  2)  bids  will  be  re- 
ceived by  Roy  Woodward.  Clerk,  Fort 
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.Iragsr  Union  High  School  Diiitrlrt.  for 

ho  erection  of  a   nhnp  building  at  the 
Iimlnr  School    In    Fort   Bragg. 

Plans  and  specldcatlonH  may  lie  oh- 

ftlnid  from  above  ofTlce  iind  from  thf 

Vrchltoct,      Norman      R.      Co\iltor,  46 
.'enriiy  St.,   San   Krancl.Mro. 


)IDS   OPENED 

,  SAN  KRANCISCO— Following  bidK 
■ccelved  by  Departmint  of  Tublh' 
.Vork.s,  for  repalr.s  to  the  IjOWoII  High 
ichool,  located  on  Haye.s,  Ashbury. 
irove  Stfi.  and  Masonic  Ave.  1...  H. 
^IlBhkian,  ri2r)  Markot  St.,  Htrncliiral 
■nglneer: 

Lathinfl   and    Plastering 

il.  J.   King,   234:!    Bay   St Jhl.iHT 

lame.s    F.     Smith 15,97,'i 

,eonnrd    Ho-sch     18,D7.'i 

Sheet    Metal 
VIorrl.-ion  &  Co.,   74  Duboce  Ave...$529C 

tullfoy    Cornice   Work.s 5700 

Roofino 
\lta  Kooflns  Co.,  976  Indiana  St...»2187 
I.    W.    Ui-nder    Roollnp   &    Paving  220.S 
vlallott    &    Peter.son 2290 

Blackboards,    Cork    and    Linoleum 
Munthe      Equipment    Co.,       7 

Front    Street    $  9,360.00 

ieneral    Seating    Co 9,887.20 

tucker    Fuller    Co 9,970.00 

American   Seating   Co in.4,'il.00 

Bids  held  under  advl.sement. 


LOS  ANGELES,  Cal.— Herbert  M. 
laruch  Corp.,  625  S.  Olive  St.,  aub- 
iilttcd  low  bid  to  the  Los  Angeles 
ioard  of  Education  at  $48,636  for  re- 
'onstruotion,  strengthening  and  re- 
labltitatlon  of  the  north  building  at 
he  Sheridan  Street  School,  2322  E. 
iherldan  St.  E.  L.  Bruner,  archi- 
ect;  Grant  &  Bruner,  structural  en- 
;ineers   .  : 


:ONTRACT   AWARDED 

SAN  RAFAEL,  Marin  Co.,  Cal.— 
•Ve.st  Coast  Linoleum  and  Carpet  Co. 
'703  Mission  St.,  San  Francisco,  at 
;1360  awarded  contract  by  San  Rafael 
toard  of  Education  for  furnishing 
md  laying  linoleum  In  the  High 
School    building    in    San    Rafael. 


30NDS    VOTED 

SMITH  FLAT,  Eldorado  Co.,  Cal.— 
?mlth  Flat  School  District  voted 
)0nd8  In  the  amount  of  $4000  June  28, 
iroceed.s  to  finance  construction  of  a 
lew  school  building  In  Smith  Flat, 
vppllcation  will  be  filed  with  the 
lERA    to    furnish    labor. 


^lans   Approved. 

\DMIN.    BLDG.  Cost,    .1i.SO,000 

rAFT,  Kern  Co.,  Calif.  Taft  Union 
High   School  Campus. 

Cwo-story  reinforced  concrete  admin- 
istration building  (concrete  Joist 
floors,  steam  heating  system,  flat 
roof,  awning  type  patent  win- 
dows). 

")wner— Taft  Union  High  School  Dis- 
trict. 

Architect— W.    H.    Weeks,    525   Market 
St.,   San   Francisco. 
Bids  will   be  asked    shortly. 


BOND    ELECTION 

MILLBRAE,  San  Mateo  Co.,  Calif. 
-Mlllbrae  Elementary  School  District 
Hill  vote  on  July  24  on  a  proposal  to 
.•'.■'ue  bontls  in  the  amount  of  $32,000, 
iiroceeds  to  finance  construction  of 
improvements  to  the  Mlllbrae  Ele- 
nentary  School  on  Chadbourne  Ave., 
Mlllbrae,  and  the  Lomlta  Elementary 
school  on  Santa  Helena  Ave.,  Lomlta 
Park. 

Floyd  Huff  and  Claude  C  Brown. 
alUbrae,  are  trustees  of  the  school 
district. 

July  3,   19S5 
-OW   BIDDER 

NAPA.  Napa  Co.,  Cal.— A.  M.  Car- 
•avajal.  431  Bi'own  St.,  Napa,  at  $720 
■ubmltted    low    bid     to    Napa    School 


nistrlrt.    for    pxtorlor    painting    of    iho 
Lincoln    Grammnr    School    In    Napa. 


BANKS.  STORES  AND 
OFFICES 


Contract   Awarded, 

STf)RKS  Coat.    $16,000 

FRESNO,    Fresno  Co.,   Cal.     No.   1386- 

1344   Fulton   Street. 
One-.Htory   store   building. 
Owner — Fred    Black. 
Architect— Not    Given. 
Contractor    —    Trewhltt    Shields    Co., 

Paclllc    Southwest    B'ldg.,    Fresno. 

Plans    Being    Prepared. 

OFFICE   BLDG.  Cost.   $500,000 

SAN      FRANCISCO.     No.    417     Mont- 
gomery  Street. 

Ten-story     reinforced     concrete    office 
building. 

Owner — Louis   I.,urie,   333   Montgomery 
St.,   San   Francisco. 

Architect— W.    D.    Peugh,    333    Mont- 
gomery  St.,    San    Francisco. 
Bids  will  probably  be  asked  in  about 

thirty  days.     Present  building  on  site 

is   now    being   razed    by    Symon    Bros. 

wreckers. 


PREPARING    PLANS 

SAN  DIEGO,  Cal.— C.  R.  Hlte,  Hol- 
lywood Roosevelt  Hotel,  7006  Holly- 
wood Blvd.,  is  preparing  plans  for  ex- 
tensive alterations  to  an  eight-story 
store  building  at  Fifth  Ave.  and 
Broadway,  San  Diego,  for  the  Walker 
Scott  Corp.  Cost,  $50,000.  R.  M. 
Walker,  proprietor  of  the  Fifth  Street 
Store  in  Los  Angeles,  president  of 
Walker   Scott   Corp. 

Contract    Awarded. 

STORE  Cost,   $10,000 

STOCKTON,    San    Joaquin   Co.,    Calif. 

No.    Ill   S.   Eldorado   Street. 
One-story    brick    store    building. 
Owner — Jeromina    Sangulnettl. 
Architect — Not  Given. 
Contractor — E.    Merlo,     Route 

232,    Stockton. 


Box 


Sub-Contracts    Awarded. 
ALTERATIONS  Cost,    $15,000 

SAN  RAFAEL,  Marin  Co.,  Cal.  Fourth 

and    E    Streets. 
Alterations  to  office  building. 
Owner— Pacific  Gas  &  Electric  Co. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor  —   Hannah    &    Wooldrldge. 

268  Market  St.,   San  Francsico. 
Electric— Armstrong  Electric  Co..   ISS.S 
Van   Ness   Ave.   South,   San   Fran- 
cisco. 
Steel    Sash    and    Iron — Peerless    Orna- 
mental   Iron    &    Bronze   Co.,    1528 
Folsom   S't.,    San   Francisco. 
As    previously   reported,    brick    work 
awarded  to  Wm.  A.  Rainey.  323  Clem- 
entina  St.:   plumbing  to   F.   W.   Spen- 
cer,  2085  Hayes  St.;  grading  and  con- 
crete to  M.  Bottinl,  San  Rafael;  heat- 
ing Co..  2059  Webster  St.,  Oakland. 


Contract  Awarded. 

LOFT    BUILDING  Cost.    $500, OOU 

SAN  FRANCISCO.  No.  417  Mont- 
gomery Street. 

Ten-story  reinforced  concrete  loft 
building  (tar  and  gravel  roof,  steel 
sash,  two  elevators,  steam  heat- 
ing system,  etc.) 

Owner — Louis  Lurie,  333  Montgomery 
St.,   San   Francisco. 

.\rchitect— W.  D.  Peugh,  333  Mont- 
gomery St..  San  Francisco. 

Contractor — Cahlll  Bros.,  206  Sansome 
St..    San    Francisco. 

Contract   Awarded. 

STORE   ALTERATIONS      Cost.    $2,000 

BURLINGAME,    San    Mateo   Co.,    Cal. 

1217    Burllngame    Avenue. 
Alterations    to   store   building. 
Owner — Roy   R.   Wager. 
.Architect — Not    Given. 


<'V'ntra'rtor— Thos.  E.  Daley,  II"*  Van- 
•■ouver    Av,.    Burllngame 

Contract  Awarded. 

STORE  Cost.    $4,000 

SAN  FRANCISCO.  SW  14th  and  Shot- 
well    Streets. 

One-Story   brick   store    buitding. 

Owner— A.    M.    Baxter,    393    Kddy    HI. 

Architect— Not    Given. 

Contractor — Wm.  E.  Grosman,  1  New. 
ton    Stri-et.  5 

Contract   Awarded. 

ALTERATION."  Cost.    $4,000 

OAKLAND,    Alameda    Co..    Calif.     677 

I4th   Street. 
Alterations    to  building. 
Owner— Thayer    Estate    Co.,    577     14th 

St.,    Oakland. 
Architect— E.  T.   Foulkf-s.  357  12th  St., 

Oakland. 
Contractor — W.   C.  Cone.   608   16th   St., 

Oakland. 


CONTRACT    AWARDED 

..TUCSON.   Ariz.— Winner   Const.    Co., 

Tucson,  awarded  a  contract  for  re- 
modeling a  department  store  building 
at  35  N.  Stone  Ave.,  Tucson,  for  Al- 
bert Stelnfcid  &  Co.  Winner  Company 
KUblet  structural  work  to  Frank  Put- 
ter Const.   Co..    Tucson.    Cost.    $45,000. 


Plans    Being    Prepared. 

OFFICE  &  SALES  ROOM     Cost.  $ 

PASO  ROBLES,  San  Luis  Obispo  Co.. 

Cal.     Thirteenth  Street. 
One-story    and    basement    brick    and 

concrete  office  and  sales  room  (25x 

70  ft.)  to  contain  office,  sales  room 

and  shop  building  concrete  floors. 

composition  roof,   gas  furnace.   In- 

.sulatlon   materials,   etc. 
Owner — Santa  Maria  Gas  Company. 
Architect— Louis    N.    Crawford,    Jones 

Bldg.,    Santa   Maria. 


Contract  Awarded. 

-ALTERATIONS  Cost,    $ 

OAKLAND,    Alanieda    Co.,    Calif.     530 

ISth   Street. 
.^Iterations    and    additions     to    ofHce«i 

(partitions,     etc.)     work     involves 

mill  work,  glass  and  glazing,  atee! 

aash,    painting,    plumbing   fixtures. 

some  plastering,   etc. 
Owner— California    State    Employment 

Service. 
Architect  —  Otto    G.    Hintermann,    126 

Post  St..   San  Francisco. 
Contractor — Jensen    &    Pedersen.    3443 

Adeline   St..   Oakland. 


Bids   Wanted— To    Close    July   26,    2:00 

P.   M. 
ADMINISTRATION    BLDG    &    TOLL 

PLAZA.  Cost.    $ 

OAKLAND,    Alameda    Co.,    Cal.      On 
approach    to    San    Francisco-Oak- 
land  Bay   Bridge. 
Administration    building    (2-8tory   and 
basement,     75x75    feet);    one-story 
garage    (70x90    ft.);    9    toll    booths 
and  canopy;   2000  sq.   yds.   cement 
and  asphalt  concrete  paving  in  toll 
plaza;  administration  building  will 
bo   reinforced   concrete  with    terra 
cotta    exterior;    garage    and    can- 
opy  of   structural    steel    and   con- 
crete. 
Owner— State    of   California. 
Plans   by   Engineering   Department   of 
San   Francisco-Oakland   Bay  Bridge, 

500  Sansome  St..  San  Francisco. 
Bids  will  be  opened  July  26.  2  P.. 
by  Chief  Engineer  C.  H.  Purcell.  San 
Francisco  -  Oakland  Bay  Bridge.  Di- 
vision of  State  Department  of  Public 
Works.  500  Sansome  St..  San  Fran- 
cisco. 

Plans  will  be  ready  for  contractors. 
Friday.  July  6.  on  deposit  of  $60.  of 
$40    is   returnable. 


Bid     Opening     Date     Postponed     Until 

July   16,    12   Noon. 
OFFICE  Cost.     $500« 
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?AN  FPvANCISCO  Market  Street  and 
Van  Ness  Avenue. 

dne-story  Class  C  brick  office  build- 
ing; flat  roof,  wood  floors,  wood 
sash,   etc. 

Owner    —    Pacific    Finance    Corp.,    56 

Montgomery  St.,   San  Francisco. 
Architect  —  W.   D.   Peugh,    Z33   Mont- 
Eomery   St.,    San   Ftanclsco. 


application  for  loan  and  grant  of  ffd- 
«ral  funds  for  constructing  municipal 
power,  light  and  water  Rysteni.  R. 
H.   Hill    is  city   engineer. 


Contract    Awarded. 

ALTERATIONS       Cent.    Price.   153,126 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
North  First  and   Santa  Clara  Sts. 

Alterations  to  present  3-story  struc- 
ture (third  floor  to  be  removed: 
new  store  fronts,  new  floors,  plas- 
ter walls,  wiring,  plumbing,  mod- 
ernize elevator,   etc.) 

Owner — Estate  of  James  D.  Phelan, 
603   Phelan   Bldg.,   San   Francisco. 

Architect  —  Wm.  I.  Garren,  233  Post 
St.,  San  Francisco. 

Contractor — Wm.     M.     Caldwell,     1241 
Hedding  St.,   San  Jose. 
Construction   will   start  July   S. 

17—        THEATRES 

Plans   Being  Figured — Bids  Close  July 

9,    12   Noon. 
ALTER  THEATRE  Cost.   $75,000 

SALINAS.   Monterey  Co.,   Calif. 
Alterations  and  addition  to  Fox  Thea- 
tre (new  projection  room,  remodel 
interior,   new   stair.'*,   carpets,   fur- 
nishing, painting,  decorating,  etc.) 
Owner— Fox  West  Coast  Theatres,  988 

Market    St.,    San    Francisco. 
Architect — A.    A.    Cantln,    222   Kearny 

St..    San    Francisco. 
Engineer— F.  W.  Kellberg,  320  Market 
St.,    San    Francisco. 
Following  will   submit   bids: 
Cahill   Bros.,    206   Sansome   St.,    San 
Francisco. 

James    L.    McLaughlin,    251    Kearny 
St.,    San    Francisco. 

Alfred  J.  Hopper,  1769  Pleasant  Val- 
ley Road,   Piedmont. 

Salih    Bros.,    25    Taylor    Street,    9an 
Francisco. 

G.    P.    W.    Jensen,    320    Market    St., 
San  Francisco. 


Bids    In — Held    Under  Advisement. 

ALTERATIONS  Cost,    $ 

VALLEJO.   Solano  Co..  Calif. 
Alterations    and    additions    to    Strand 

Theatre    (work    involves    painting. 

decorating,   remodeling  of  exterior 

and   Interior,   etc.) 
Owner — Fox  We.st  Coast  Theatres.  988 

Market   St.,    San    Francisco. 
Engineer — F.  W.  Kellberg,   320  Market 

St..   San   Francisco. 
Announcement   will   be  made   within 
a  few  days. 


Contract   Awarded. 

ALTERATIONS  Cost.     $3000 

OAKLAND.  Alameda  Co.,  Cal.  San 
Pablo  Ave.  and  Stanford  St. 

Alterations  to  Gateway  Theatre  (con- 
crete construction)  remodel  lobby 
and  front. 

Owner  —  Golden  State  Theatres,  25 
Taylor   St.,   San   Francisco. 

Architect— A.  A.  Cantln.  557  Market 
St..  San  Francisco. 

Contractor  —  Alfred  J.  Hopper.  1769 
Pleasant  Valley   Blvd..   Oakland. 


Cost,    $- 


THEATER 

Planned. 

NAPA.  Napa  Co.,  Cal.     Main  St..  bet. 

First  and   Pearl   Streets. 
New  theatre  building. 
Owner  —  Fox    West    Coast    Theatres. 

988  Market   St..    San   Francisco. 
Architect— Not  Given. 

19— MISC.  CONSTRUCTION 

CONTEMPLATED 

SPARKS.  Nev.— City  officials  have 
held  conferences  with  State  PWA  En- 
gineer J.   L.    Vahdiver   preliminary   to 


PLANS    BEING    FIGURED 

LOS  ANGELES.  Cal.— Arcihtect  M. 
J.  Black,  5360  Wil.shire  Blvd..  is  tak- 
ing bid.'*  from  a  closed  selected  list 
of  contractors  for  a  one  -and  part 
two-story  brick  and  concrete  film  ex- 
change building  (80x90  ft.)  to  be  built 
at  the  corner  of  Vermont  Avenre  and 
20th   St    for  W.  D.   Johnston. 

Sub-Contracts    Awarded. 

CONVENIENCE    STATION 

Cont.    Price.    $395S 

SAN    FRANCISCO.      Lands   End. 

One-story  reinforced  concrete  conven- 
ience  station. 

Owner — Board  of  Park  Commissioneis 
Park   Lodge,   Golden  Gate   Park. 

Architect — George  Kelham.   315  Mont- 
gomery  St..    E'en    Francisco. 

Contractor— De  Luca  &  Son.  1745  Fil- 
bert St.,   San  Francisco. 

Roofing — W.    J.    Anderson.    3825    Army 
Street. 

Plumbing— Skelly   &   Kohler.    1342   9th 
Avenue. 

Tile    Work- Richmond    Tile    Co..    3421 

Reinforcing    Steel  —  W.    S.    Wetenhall 
Co..   17th  and  Wisconsin  Sts. 

Iron    Grill    Work— F.    Kern    Sons.    517 
Sixth   St. 

Hardware  —  Marshall    Newell    Supply 
Co..    Spear    and    Mission    Streets. 

Toilet    Partitions — Clervi    Marble    Co.. 
1721  San  Bruno  Ave. 


20— MISC.  SUPPLIES  AND 
MATERIALS 


CONTRACTS    AWARDED 

FRESNO.  Cal.— Standard  Lumber  & 
Mill  Co..  1710  Blackstone  Ave.,  Fres- 
no, at  $168.05  for  lumber,  and  the 
Valley  Lumber  Co.,  P  O.  Box  1341, 
F'resno,  at  $85.26  for  hardware,  award- 
ed contracts  by  Lieut.  George  T. 
Stump,  Purchasing  and  Contracting 
Officer.  Fresno  District  CCC.  414  P 
St..  Fresno,  under  Bid  No.  5905-35-137 
BIDS  OPENED 

SAN  FRANCISCO— American  Cast 
Iron  Pipe  Co..  Sharon  Bldg..  San 
Francisco,  at  $0.63  per  ft.,  submitted 
low  bid  to  T.  A.  Brooks.  Purchaser  of 
Supplies.  City  Hall,  under  Bid  No. 
1397.  for  furnishing  10.000  ft.  of  6-in. 
Class  150  cast   iron   water  pipe. 

Complete  bids  follow: 
American    Cast    Iron    Pipe    Co.,    $.063 

per  ft. 
United    States    Pipe    &    Foundry    Co.. 

$0.64. 
Grinnell  Co.  of  the  Pacific.  $0.65. 
Rolph   Mills    &   Co..    $0.65. 
Central   Foundry   Co..   $0.67. 
Paclflc    States    Cast      Iron    Pipe     Co.. 

$0.67. 
Utilities   Supply  Co.,   $0.70. 


BIDS  OPENED 

SAN  LEANDRO.  Alameda  Co..  Cal. 
— Calrock  Asphalt  Co..  525  Market  St.. 
San  Francisco,  at  $4.24  per  ton.  foh 
distributing  plant.  Oakland,  submit- 
ted the  only  bid  received  by  the  San 
Leandro  City  Council  for  furnishing 
natural  rock  asphalt  for  the  fiscal 
year  ending  June   30.   1936. 

Bid   held   under  advisement. 
CONTRACT   AWARDED 

OAKLAND.  Cal.— Diamond  Springs 
Lime  Co..  100  Howard  St..  San  Fran- 
cisco, awarded  contract  by  the  East 
Bay  Municipal  Utility  District.  Oak- 
land, under  Proposal  No.  625.  for  fur- 
nishing quicklime  and  hydrated  lime, 
as    follows: 

(1)  250  tons,  more  or  leas,  quicklime 
delivered  to  Orlnda  Filter  Plant,  Orln- 
da,   $3,755. 

(2)  75  tons,  more  or  less,  quicklime 
delivered  to  San  Pablo  Filter  Plant, 
El  Cerrlto,  $1,126.50. 


(3)  25  tons,  more  or  less,  hydrated 
lime,  delivered  to  Upper  San  Lean. 
dm    Filter    I'lant,    Oakland,    $465. 

BIDS    RECEIVED 

LOS  ANGELES,  Cal.— Bids  for  fur- 
nishing structural  steel  "I"  beam  ribs 
with  appurtenant  splice  plates,  base 
plates,  bolts,  and  nuts,  for  support  In 
16-ft.  tunnel.  Spec.  No.  113,  were  op  i 
ened  by  the  Metropolitan  Water  Dis- 
trict July  1.  The  bids,  which  were 
referred  to  the  engineering  depart- 
ment,  were: 

Youngstown  Steel  Car  Corp.,  Niles, 
Ohio  (Chas.  Cooper  &  Co..  Los  Ange- 
les, local  representative):  (1)  $14.15 
per  rib;  total  $22,640;  fob  cars  or' 
trucks,  Niles,  Ohio.  Discount  1%,  10 
days. 

Consolidated  Steel  Corp.,  Ltd.,  Los 
Angeles:  (1)  $18.97;  total,  $30,352  pluBi 
California  sales  tax;  fob  Los  Angeles; 
net   30   days. 

Commercial  Shearing  &  Stamping 
Co.,  Los  Angeles:  (1)  $14.35;  total, 
$22,960;  fob  cars  Youngstown.  Ohio. 
Discount.    1%   10  days. 

Arthur  J.  O'Leary  &  Son  Co.,  Chi- 
rago:  (1)  $32.25;  total.  $51,600  cars  or' 
trucks,  Chicago.  Discount  'A  of  1%. 
Delivery:  First  shipment  30  tons  In 
45  days,  and  30  tons  every  18  days 
thereafter. 

Los  Angeles  Shipbuilding  &  Dry 
Dock  Corp..  San  Pedro:  (1)  $34;  total 
$54,400;  fob  San  Pedro.  Add  3%  sales 
tax   if  not   exempt.  "> 


BIDS    RECEIVED 

LOS  ANGELES.  Cal.— The  follow- 
ing bids  were  received  by  D.  P.  Nlck- 
lin.  Purch.asing  Agent  of  the  Los  An- 
geles Water  and  Power  Bureau.  July 
1,  for  furnishing  and  delivering  eight 
only  30-ft.  sections  of  steel  forms  for 
concrete  tunnel  lining  fob  depart- 
ment's Long  Valley  dam  site  under' 
Spec.    No.    1712: 

Western  Pipe  &  Steel  Co.  of  Cali- 
fornia. $48.95  per  lln.  ft.;  option  to 
purchase  four  additional  sections  dur- ' 
ing  period  of  one  year  from  date  of' 
award  of  contract.  $45  per  lln.  ft.' 
Terms  net. 

Consolidated  Steel  Corp..  $58.20  per.; 
lin.  ft.:  option  to  purchase  four  ad-^ 
ditional  sections  during  period  of  one" 
year  from  date  of  award  of  contract.' 
$52  per  lin.    ft.    Terms  net.  1 


BIDS    OPENED 

SACRAMENTO,  Cal.— The  following- 
bids  received  by  the  State  Purchasing 
Agent,  Sacramento,  under  Spec.  No. 
58.  for  furnishing  90.000  gals,  of  white 
traffic   lacquer  and   thinner: 

Golberg    Paint    Co..    San    Francisco: 

(1)  lacquer   fob   San   Francisco.    $1.89; 

(2)  lacquer  fob  Los  Angeles.  $1.89;  (3)  ■ 
thinner  fob  S.  F..  $0.99;  (4)  thinner' 
fob  L.  A..  $0.99. 

Dan  T.  Maher:    (1)   $1,252:    (2)   $1,277 

(3)  $0.65;    (4)    $0.68;    2%    30  dayg. 
Parafflne    Companies.     Inc..    S.     F.: 

(1  and  2)   $1.26;   (3  and  4)   $0.66. 

W.  P.  Fuller  &  Co.:  (1  and  2)  $1.26; 
(3  and   4)   $0.66;   2%   30  days. 

Arco  Paint  Co..  San  Francisco:  (1 
and  2)  $1.63;   (3  and  4)  $0.96. 

Pacific  Paint  &  Varnish  Co.:  (1) 
$1.29;    (2)    $1.31:    (3)    $0.97;    (4)    $0.98. 

Sherwin-Williams  Co.:  (1  and  2) 
$1.23;    (3  and   4)   $0.67. 

General  Paint  Co.:  (1  and  2)  $1.64; 
(2  and   3)    $0.75. 

National  Lead  Co.:  (1  and  2)  tl.81; 
(3   and    4)    $1.00. 

Scrlven  &  Qulnn:  (1  and  2)  $1.38; 
(3  and   4)   $0.78. 

Mauer  Mfg.  Co.:  (1)  $1.48:  (2)  $1.54; 
(3)    $0.82    (4)    $0.86. 

Superior  Paint  Co..  Los  Angeles: 
(1  and  2)   $1.50;   (3  and  4)   $.80. 

Pittsburgh  Plate  Glass  Co.:  (1)  no 
bid;    (2)    $1.40;   (3)   no  bid;   (4)  $0.90. 

Glldden  Co..  San  Francisco:  (I  and 
2)   $1.63;    (S  and  4)   $0.71. 

Bldg   held   under  advisement. 
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MACHIMERT  &'  MATERIAL 


Bid    calls   for  conitruetlon    machlner/    and    matariala    and 
radaral,   Stata,    Municipal   and   othar  P       ubiio  aoaneiaa. 


lacallanaoua  equipment    and    auppllea   pur«haa«d    toy 


RECLAMATION  BUREAU 

BOIILDEU  CITY,  Nevada  —  Until 
July  9,  2  P.  M..  hlda  will  be  received 
by  the  Bureau  of  Reclamation,  Cus- 
tom HouKp,  Denver.  Colo.,  for  fur- 
nishing suspension  type  Insulators 
under  Bid  No.  A-23,034-A.  f.o.b.  shlp- 
plnsr  point  and/or  Boulder  City.  Nev. 
A.    McD.    Brooks,    Purchasing    Agent. 

The  items  are; 
(1)  .'5300  insulator  units  with  follow- 
ing characteristics:  Diameter  of 
Porcelain,  10  in.;  spacing  of  units, 
5-ln.,  with  plus  or  minus  toler- 
ance of  H-ln.;  leakage  distance 
not  less  than  11.8  in.  Kated  com- 
bined mechanical  strength  not  less 
than  11,000  lbs. 
(J»  3000  insulator  units  with  follow- 
ing characteristics:  Diameter  of 
porcelain.  10  H  in.:  spacing  of 
units,  6  in.,  with  plus  or  minus 
tolerance  of  3/16-ln.  Leakage  dis- 
tance not  less  than  4.5  in.  Rated 
combined  mechanical  and  elec- 
trical strength  not  less  than  15,00n 
lbs. 
($)  685  Insulator  units,  spider  insert 
type  hardware  with  alloy  bonding 
in  addition  to  bids  on  the  speci- 
fied cap  and  stud  type  with  ce- 
ment bonding.  The  characteristics 
shall  he  as  follows:  Diameter  of 
porcelain,  llH-in.  Spacing  of 
units,  fi  H  in.  with  plus  or  minus 
tolerance  of  3/16-in.  Leakage 
distance  not  less  than  11  inches. 
Rated  combined  mechanical  and 
electrical  strength  not  less  than 
10.000  pouds.  The  glaze  shall  be 
blue. 


BOULDER  CITY.  Nev.— Until  July 
16.  2  P.  M.,  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
Colorado,  under  Spec.  No.  698-D.  for 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  and/or  Boulder 
City,  eight  safety  doors  and  appur- 
tenances for  penstock  anchor  pa.os- 
ageways  at  Boulder  Dam.  Boulder 
Canyon   Project. 

Specifications  obtainable  from  the 
above  office  without  charge  to  prs- 
pectlve  bona  flde  bidders:  to  others. 
76c   not    returnable. 


LOS  ANGELES  COUNTY 

LOS  ANGELES.  Cal.— Until  July  .«. 
I  .P.  M..  bids  will  be  received  by  the 
Ix)s  Angeles  County  Board  of  Super- 
visors. 501  Hall  of  Records,  for  fur- 
nishing cement  and  reinforcing  steel 
for  use  in  the  construction  of  a  con- 
crete-lined channel  on  Verdugo  Waish 
from  the  debris  dam  1700  ft.  soutn- 
'rly,    Involving: 

(1)  3(!00   bbls.    cement   in   cloth    sacks: 

(2)  133,800   lbs.   reinf.   steel,  as  follows 

(a)  1    cwt.     %-in.    round    deformed 
Bteel; 

(b)  1  cwt.  4/8-in.  do: 
fc)  228  cwt.  H-ln.  do- 
(d)  1307  cwt.    %-\r\.            do: 

'e)  1  cwt.   >4-in.  round  plain  steel. 

Bids  will  also  be  received  at  the 
same  time  for  hauling  the  cement  lo 
the  site  of  the  work  or  to  Union  Pa- 
cific siding.  Glendale. 

Mame   B.    Beatty.   Clerk   of   Board. 

Specifications  obtainable  from  C.  H 
Howell,  Chief  Engineer  of  the  Lo> 
Angeles  County  Flood  Control  District 
'06  S.  Broadway,  upon  pavment  of 
'1.50  per  set. 


LOS  ANfJELES.  Cal.  — Until  July  S. 
2  P.  .M.,  bids  will  bo  received  by  th.- 
Los  Angeles  County  Board  of  Super- 
visors, 501  Hall  of  Records,  for  fur- 
nishing cement  am]  reinforcing  steel 
for  use  in  the  con.><truction  of  a  con- 
crete conduit  on  Verdugo  Wash  ami 
Del  Valle  Ave.  to  the  existing  con- 
duit   above    Mountain    St..    involving; 

(1)  13.500     bbls.     Portland      cement     in 

cloth   sack.": 

(2)  957,500    lbs.    round   deformed    rein- 

forcing steel  as  follows: 

(a)  1   cwt.    %-in.   steel; 

(b)  1164    cwt.    »4-ln.    steel; 

(c)  4200   cwt.    %-in.   steel; 

(d)  3030   cwt.    '/i-ln.    steel: 

(e)  1180   cwt.    %-in.   steel. 

Bids  will  also  be  received  at  th- 
.«ame  time  for  hauling  the  cement  to 
the  site  of  the  work  or  to  Union  Pa- 
cific siding  at  Lexington  and  Glen- 
dale  Aves.,   Glendale. 

Mame   B.    Beatty.   Clerk   of   Board. 

Specifications  obtainable  from  C.  H. 
Howell.  Chief  Engineer  of  the  Los 
Angeles  County  Flood  Control  District 
205  S.  Broadway,  upon  payment  of 
Jl  oO  per  set. 


NAVY     DEPARTMENT 

WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  & 
.Accounts,  Navy  Department,  Wash- 
ington, D.  C,  fr  furnishing  miscel- 
laneous supplies  and  equipment  as 
follows: 
REFRIGERATOR,     mechanical:     Mare 

Island.     Sch.  5433:  July  12. 
TUBING,  seamless,  steel;  Mare  Island 

Sch.  5429:  July  12. 
FIRE   EXTINGUISHERS,    three   35-lb. 

carbon    dioxide    stationary:    Mare 

Island.    Sch.    5424:    July    12. 
ZINC-OXIDE,    120.000    lbs.    dry;    Mare 

Island.     Sch.  5441;  July  16. 
TITANIUM     pigment.       400.000       lbs.; 

Mare  Island.     Sch.  3439;  July  16. 
BURNERS,   fuel   oil.   11;   Mare   Island. 

Sch.    5464;   July  19. 
BATTERIES,    spare    parts    and    20,000 

separators;      Mare    Island.        Sch. 

5489:   July  19. 
PETROLEUM  -  RETSHJUUM,      300,000 

lbs.:  Mare  Islar<d.     Sch.  5473;  July 

19. 
Information   obtainable    from    above 
office    and     from     Headquarters.     12th 
Naval   District.    100    Harrison    St.     San 
Francisco. 

NATIONAL  PARK  SERVICE 

SAN  FRANCISCO  —  Until  July  11. 
at  2:30  P.  M.,  bids  will  be  received  by 
F.  A.  Kittredge,  Chief  Engineer.  Na- 
tional Park  Service.  Room  409.  Under- 
wood Bidg.,  San  Francisco,  for  fur- 
nishing pipe  and  fittings  for  Colorado 
National  Monument  to  be  delivered 
f.o.b.  cars  at  factory  shipping  point. 
Items  include  gate  valves,  pressure 
relief  valves,  air  and  vacuum  valves, 
automatic  air  release  valves,  flanged 
fittings,  screwed  pipe  fittings,  galvan- 
ized pipe,  gaskets  and  bolts.         * 

SAN  FRANCISCO  CITY 

SAN  FRANCISCO— Until  July  26,  3 
P.  M..  bids  will  be  received  by  T.  A. 
Brooks.  Purchaser  of  Supplies.  Room 
270.  City  Hall,  under  Bid  No.  1406.  for 
furnishing  16-in.-20-in.-24-in.-30-in. 
36-ln.-42-ln.  and  B4-in.  gate  valves  for 
the  San  Francisco  Water  Department. 

Specifications  and  proposal  blanks 
obtainable  on  application  to  above 
office.  • 


KERN  COUNTY 


BAKERSFIELD.  Kern  Co..  Calif  — 
Until  July  8.  II  A.  M..  bids  will  be 
received  by  F.  E.  Smith,  Clerk.  Board 
of  Supervisors,  Bakersfieid.  for  fur- 
nishing approximately  84.900  ft.  b.m, 
"tructural  redwood  and  300  steel  brac- 
es and  bolts  ami  4304  steel  brackets 
and  bolts  for  the  construction  of  a 
grandstand  at  the  Kern  County  Fair- 
grounds,   Bakersfieid. 

Plans  and  specifications  may  be  ob- 
tained from  the  County  Purchasing 
Agent,    Bakersfiehl. 


WAR  DEPARTMENT 

FORT  MASON.  Cal —Until  July  26. 
10  A.  M..  bids  will  be  received  by  the 
Quartermaster  Supply  Officer,  San 
P'ranclsco  General  Depot,  Fort  Mason, 
under  Order  No.  928-35-303.  R.  M. 
CCC  359.  Memo  6973.  for  furnishing 
200  folding  camp  tables. 
■  Specifications  obtainable  from  above 
office. 


SAN  FRANCISCO.— Until  July  9,  10 
A.  M.,  bids  will  be  received  by  the 
Quartermaster  Supply  Officer.  Fort 
Mason,  under  Bid  No.  928-35-305  for 
furnishing  450  galvanized  steel  coal 
hods.  • 

Specifications  obtainable  from  above. 


MET.  WATER  DISTRICT 

LOS  ANGELES.  Calif.— Until  July 
8.  10  A.  M..  bids  will  be  received  by 
S.  A.  Joseph.  Purchasing  Agent  of  the 
Metropolitan  Water  District.  306  W, 
3rd  St..  Los  Angeles,  for  the  sale  of 
one  Class  A  drill  steel  sharpener,  and 
one  Cochise  "40"  rock  hammer,  wet 
type,  with  1-in.  hex.  chuck  under  Bid 
No.  S.  M.  35.  The  equipment  may  be 
inspected  at  the  District's  warehouse 
at  Indio. 


LOS  ANGELES,  Calif.— Until  July 
16,  10  A.  M.,  bids  will  be  received  by 
Metropolitan  Water  District,  306  W. 
3rd  St..  Los  Angeles,  for  furnishing 
40  steel  batch  car  bodies  for  use  in 
concrete  work,  in  accordance  with 
Spec.  No.  HI.  copies  of  which  may 
be  obtained  from  the  district  engi- 
neering department,  room  1007,  upon 
payment  of  J2  per  set.  F.  E.  Wey- 
mouth, General  Manager  and  Chief 
Engineer.  Certified  or  cashier's  check 
for    $1000    must   accompany    each    bid. 

U.  S.  FOREST  SERVICE 

GOVERNMENT  ISLAND.  Cal.— Un- 
til July  S.  2  P.  M..  bids  will  be  re- 
ceived by  H.  R.  Marsh.  Assistant 
Supply  Officer.  U.  £.  Forest  Service, 
Government  Island,  for  furnishing  760 
pieces  of  galvanized  steel  sheets  and 
11  pieces  of  ridge  roll  for  roofing 
warehouses,   under  Bid  No.  2673. 

Bids  are  to  be  taken  for  delivery 
fob  bidder's  shipping  point  and/or  Por- 
terville.  Calif.  • 

EAST  BAY  UTILITY  DIST. 

OAKL.\ND.  Cal.— Until  July  10.  S 
TP.  M..  bids  will  be  received  by  the 
East  Bay  Municipal  Utility  District. 
John  H.  Kimball.  Secretary.  512  16th 
St..  Oakland,  under  Spec.  No.  LS  152 
for  furni.shing  2400  concrete  meter 
boxes  and   250   concrete  covers. 

Specifications  obtainable  from  above 
ofllce.  » 
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BRIDGES 


PLANNED 

SEATTLE.  Wa.sli.  —  King  county 
commissioners  have  concluded  agree- 
ment with  Puget  Sound  Bridge  and 
Dredging  Co..  2929  16th  St..  SW.  Se- 
attle, to  design  and  supervise  con- 
struction of  a  toll  bridge  over  Lake 
Washington  to  connect  Mercer  Is- 
land   with    Seattle    at    Seward    Park. 

The  construction  firm  is  to  acquire 
all  franchi.se  rights  of  the  Seattle  Toll 
Bridge  Company. 

King  county  officials  will  apply  for 
federal  fun-ds  to  finance  construction 
estimated  at   $2,750,000. 


PREPARING    PLANS 

SAX  JOSE,  Santa  Clara  Co..  Cal.— 
Wm.  D.  Lotz.  35  W.  San  Carlos  St., 
San  Jose,  is  preparing  plans  for  a 
concrete  rigid  frame  bridge.  125-ft. 
span,  50-ft.  wide  on  concrete  piles,  to 
be  constructed  over  Guadalupe  Creek 
connecting  Prevost  and  River  Streets. 
Estimated   cost,    $20,000. 

Plans  will  be  completed  and  bids 
will  be  called  by  the  San  Jose  City 
Council   the  latter  part  of  July. 

Plans  are  also  being  prepared  for 
a  bridge  to  connect  Bird  and  Mont- 
gomery Sts.,  but  the  project  will  not 
go  ahead  until  next  spring. 

Wm.   I.   Popp,   City  Engineer. 


LOW     BIDDER 

PIMA  COUNTY.  Ariz.— M.  .M.  Sundt 
Const.  Co..  Tucson,  at  $112,997.11  sub- 
mitted low  bid  to  the  Arizona  State 
Highway  Commission,  Phoenix.  June 
28.  for  highway  construction  on  the 
Tucson-Florence  highway.  NRM  9 — 
AFE  52S.  The  work  lies  within  the 
city  limits  of  Tucson  on  Stone  Ave., 
approximately  between  Toole  Avenue 
and  Sixth  Street,  and  consists  of  the 
construction  of  a  reinforced  concrete 
underpass   and   appurtenances. 

22 — DREDGING      HARBOR 
WORKS  EXCAVATION 

BIDS   OPENED 

SAN  LUIS  OBI.SPO,  Cal.— Bids  for 
repairing  the  breakwater  at  San  Luis 
Obispo  Harbor,  involving  the  furnish- 
ing and  placing  of  (1)  8000  tons  of 
new  stone,  and  (2)  the  salvaging  and 
placing  of  400  tons  of  old  stone,  were 
opened  by  the  U.  S.  Engineer  Offlcc. 
751  S.  Figueroa  St.,  Los  Angeles,  on 
June  26.  The  bids  were: 
•  Merritt-Chapman  &  Scott:  (1)  $3.79 
(2)  $5;  total  $32,320.  Stone  from  Dee- 
lezvtlle.  Rate  90c  per  ton,  170  lbs.. 
40   days. 

Shannahan  Bros.:  (1)  $5.80  per  ton; 
(2)  $2  per  ton;  total  $47,200.  Stone 
from  bidder's  quarry  near  Ormond  on 
U.  P.  Railway.  Rate  $2.63.  All  rail, 
165   lbs.,    70  days. 


Rohl-Cunnelly  Co.:  (1)  $5.60  per  ton 
(2)  $10  per  ton;  total  $48,800.  Stone 
from  Catalina  Island;  164  lbs..  60  days. 


BIDS    RECEIVED 

S.\NTA  MONIC.\.Los  Angeles  Co.. 
Cal.— Rohl-Connolly  Co..  4351  Alham- 
bra  Ave.,  I^os  Angeles,  submitted  the 
low  bid  to  Santa  Monica  city  coun- 
cil July  1.  at  $S200.  for  reconditioning 
and  repair  of  the  breakwater  in  San- 
ta Monica  Bay  in  accordance  with 
Spec.  No.  64.  Plan  No.  859  and  Plan 
No.  617.  The  bids  were  referred  to 
Howard  B.    Carter,   City  Engineer. 

The    items   were: 

(1)  Furnishing  all  sizes  of  rock  in 
place  in  breakwater,  estimated  ton- 
nage: 2000  (minimum  of  1500  tons  or 
maximum  of  2500   tons); 

(2)  Lifting  and  re-seating  of  rock 
now  in  place  in  breakwater  above  an 
elevation  of  5  ft.  below  mean  lower 
low  water;  estimated  number  of  rocks 
20. 

The  bids  were: 

Rohl-Connolly  Co.:  (1)  $8,000:  (2) 
.?200:    total.    $8200. 

Merritt-Chapman  &  Scott  Corp.:  (1) 
SIO.OOO;  (2)  $300;  total,  $10,300,  Alter- 
nate bid:  1200  to  2000  tons  of  2000 
lbs.    each,   $4.10  ton.  • 


BIDS    WANTED 

LOS  ANGELES.  Cal.— July  22.  3:0n 
P.  M.  bids  will  be  received  by  U.  S. 
District  Engineer.  751  South  Figueroa 
St..  Los  Angeles,  for  furnishing  all 
labor  and  materials  and  performing 
all  work  for  constructing  a  composite 
type  breakwater  approximately  2000 
feet  long  In  Los  Angeles-Long  Beach 
Outer  Harbors.  Work  is  financed 
with  $1,000,000  appropriation  of  Emer- 
gency Work-Relief  funds. 

Bids   will  be   taken   as   follows: 

(1)  155,000  tons  Class  A  stone; 

(2)  150,000    solid    cubic    yards,    exclu- 

sive of  voids.   Class  B  stone; 

(3)  215,000     cu.    yds.    place     measure- 

ment, dredging  for  sand  and 
clay  core. 
Drawings  and  specifications  obtain- 
able from  above  office  and  on  file  at 
the  office  of  Pacific  Division,  U.  &.  En- 
gineers, Custom .  House,  San  Fran- 
cisco. • 


23— IRRIGATION  PROJ. 

QUANTITIES    LISTED 

YUMA,  Ariz. — Approximate  quan- 
tities and  items  for  the  preparation 
of  concrete  aggregates  at  Station  90. 
All-American  Canal,  Boulder  Canyon 
Project,  for  which  bids  will  be  open- 
ed by  the  Bureau  of  Reclamation, 
Yuma.  Arizona,  July  8,  at  10  A.  M. 
(M.S.T.),  previously  noted,  are: 
(1)  60,000   cu.   yds.   excav.,   all  classes. 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


stripping  gravel  deposits; 

(2)  98,000  cu.  yds.  preparing  anf 
stockpiling  sand: 

(3)  35,000  cu.  yds.  preparing  &  stock 
piling  gravel,  3/16-in.  to  H-in.  i 
size; 

(4)  56,000  cu.  yds.  preparing  &  stock, 
piling  gravel,  >4-in.  to  1-in.  ii 
size;  -| 

(5)  32,000  cu.  yds.  preparing  &  stock:: 
piling  gravel,  1-in.  to  lV4-in,  i{: 
size;  \ 

ill)  19,000  cu.  yds.  preparing  &  stock 
piling    gravel,    IH-in.    to    3-in.    i 


BIDS    WANTED 

SEATTLE,  Wash.— Until  July  16. 
P.  M.,  bids  will  be  received  by  U.  S 
District  Engineer,  Lt.-Col.  H.  j.  Wir 
Federal  Office  BIdg.,  Seattle,  for  re' 
building  part  of  south  jetty  at  the  en 
trance  to  Grays  Harbor,  Washingtor 
Work  includes  construction  of  unr 
loading  wharf,  trackage  connectin 
unloading  wharf  w^ith  base  of  jett> 
tramway  on  enrockment  of  old  jett>' 
furnishing  and  installing  two  derricks' 
one  track  scale,  scalehouse  and  ga 
rage  and  placing  about  80,000  tons  c 
stone    in    south    Jetty. 

.\Ilotment  of  $410,000  federal  fund, 
has  been  made  for  the  first  unit  c 
this  project,  the  total  cost  of  whi&' 
will    be    $4,565,000.  [ 

Specifications  obtainable  from  th* 
above.  *  ' 

I 

I 

BIDS    WANTED 

SEATTLE.  Wash.— Until  July  11. 
P.  M..  bids  will  be  received  by  U.  S 
District  Engineer.  Lt.-Col.  H.  J.  Wil.. 
Federal  Office  Building,  Seattle,  fo, 
dredging  Willapa  River  to  form  cut. 
off  channel  in  bend  immediately  abovi 
"Narrows"  and  below  Raymond' 
Wash.  ! 

Work  involves  removal  of  about  1. 
000.000  cubic  yards  of  mud,  clay  anJ 
soft  sand.  103. onn  cubic  yards  com' 
pacted  sand,  clay  and  gravel  and  4.' 
noo  cubic  yards  ledge  rock. 

Allotment  of  $207.0ou  federal  fund^ 
has  been  made. 

.Specifications  obtainable  from  th; 
above.  *  I 


24—  STREET  LIGHTING 

SYSTEMS 


CONTRACT    AWARDED 

SAN  FRANCISCO  —  R.  HatlantJ 
15th  and  Mis-^ion  ijts..  Ssn  Francisco 
at  $3250  awarded  contract  by  the  Pubi 
lie  Utilities  Commission.  City  Hall 
under  L.  &  P.  Contract  No.  7  for  th 
installation  of  an  ornamental  stree 
lighting  system  on  the  Embarcaderc 
between    Market   and    Howard    Sts. 

25— MACHINERY  AND 
EQUIPMENT 

BIDS   OPENED 

FOF,T  M.\SON.  Cal.— Following  bid 

received    by    the    Quartermaster    Sup 

ply    Officer.    San      Francisco      Genera 

Depot.    Fort    Mason,    under   Order  Nc 

928-35-289.    Req.    No.    QM    398-4049-3: 

Memo.   6S40.   for  furnishing  two  gaso 

line,    heavy  duty   type   tractors: 

Clark  Tractor  Co..  Battle  Creek.  Mich 

$826.25   f.o.b.   Battle  Creek;  $858.9 

f.o.b  New  York;  $889.04  f.o.b.  For 

Mason. 

DeHuff  &  HopUngs.  Philadelphia.  Pa. 

$840  f.o.b.   Fort  Mason;   $775  f.o.t 

St.    Louis.    Mo.;    Discount,    1%    1 

days. 
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H.   Mnnufactuior'»  Co.,   Inc..   Long 

BPnch,  $815  f.o.b.  Fort  Maeon;   1% 

10  days. 
iiiHliiK  Co.   of   Delaware,   San   Fran- 

cliico.   $950  f.o.b.  Fort  Mason;   10% 

10  days, 
•■rcury   Mfg.   Co.   .CTilcngo,   111.,   $1260 

f.o.b.    Fort    Mason, 
iver    Farm    ICqiilpmcnt      Sales     Co., 

Oaklnnd.   11625   f.o.b.   Fort   Mason; 

AltPrnalP.  $1476  f.o.b.  Fort  Mason; 

lOTo  30  days, 
•escott   Iron   Works,    Seattle,    Wash., 

|94.''i   f.o.b.    Seattle, 
ipcrlor    Grinding      &    Motor      Parts 

Co..    San      Francisco,      $790      f.o.b. 

Fort    Ma.son;    1%    10    days, 
iwniotor.     Inc.,       Cleveland,       Ohio, 

$1545  f.o.b.  Cleveland;  2%  10  days. 
Bids   ;ield    under   advisement. 


8  — HRE  EQUIPMENT 

ONTRACT  AWARDED 
OAKI>AND.  Alameda  Co..  Calif.— 
merlcan  Rubber  MfR.  Cn.,  park  Ave. 
rid  Watts,  Oakland,  at  $0.96  per  ft.. 
warded  contract  by  the  Oakland  City 
ounell  for  furnishing  10.000  ft.,  more 
•  less,  of  2% -in.  Are  hose. 


ONTRACT    AWARDED 

nENICIA.  Solano  Co.,  Calif.— I.,ep 
nder.'ion,  Cordelia,  at  $3,950  award- 
I  contract  by  the  Benicia  County 
ire  Protection  Di.strlct  Directors  tor 
irnlshing  a  fire  fightinB  equipment 
•uck    mounted    on    a    White    chas.sls. 


LANNED 

SAN  JOSE.  Cal.— City  Council  has 
nder  consideration  appropriation  of 
15,000  in  the  current  year's  budget 
ir  additional  equipment  and  replace- 
lents  for  the  Fire   Department. 

:9— STREETS   AND    HIGH- 
WAYS 

ONTRACT  AWARDED 
BUTTE,  COLT'SA.  &  GLENN  COS., 
al.— E.  F.  Hilliard.  1355  43rd  St., 
acramento.  at  $11,620  awarded  con- 
■act  by  the  State  Highway  Commls- 
lon.  Sacramento,  for  41  mile?  of 
quid  asphalt  treatment  at  various 
ications  in  Butte.  Colu.sa  and  Glenn 
'ountles,  between  Stations  570  and 
56,  between  Miner.':  Ranch  and  Perry 
'reek,  between  mile  posts  22  and  31. 
etween  2.95  miles  and  9.55  miles 
nrth  of  Yolo  County  Line,  and  bet. 
ird  Bend  and   Hamilton   City. 


IIDS   WANTED 

SAN    FRANCISCO.— Until    July    10, 
:30   P.    M..    bids   will   be   received   by 
he  Department   of  Public  Works,  Rm. 
51,  City  Hall,  under  Specitlcatiun  No. 
S,868,    for  construction    of  a   concrete 
enter    strip    on    Pacific    Avenue    be- 
ween  Presidio  Ave.   and  Lyon  Street, 
estimated   cost,    $2,040. 
The   work   involves: 
1)  6.770    sq.    ft.    remove    brick    wear- 
ing surface  and  replace  with  Cla«« 
E  concrete    center   strip, 
3)  194    sq.     ft.     remove    existing     as- 
phalt  concrete   pavement    and    re- 
place   with    an    asphaltic    concrete 
pavement    consisting    of    a    6-inch 
Class  F  concrete  base  and  a  2-in. 
asphaltic     concrete     wearing     sur- 
face  where    directed; 
,3)   94  sq.   ft.    remove  and   replace   the 
existing     brick      pavement      where 
directed; 
(4)  30   l.f.   granite  curb   redressed  and 
reset. 
Hans   and    specifications    obtainable 
'rom    City    Engineer    John    J,    Casey. 
Room    351     City   Hall,    upon    cash    de- 
posit of  $10.  ♦  ^ 


ed  contract  by  L.  V.  Murrow,  Director 
of  HlghwayH.  Olympla,  June  25,  for 
paving  with  I'ortland  cement  concrete 
on  nbi>nt  4  miles  of  State  Road  No. 
1  (Lake  Samlah  Branch)  I>ake  Smith 
to  l^ikc  Padden  Road,  P.W.  Project 
7756,   In  Whatcom  County. 

Goetz  &  Brennan,  Seattle,  at  $117,- 
U02;  and  Northwest  Constr.  Co.,  Seat- 
tle, at  $119,473  submitted  second  and 
third   low   bids,    respectively. 


BIDS    WANTED 

SHASTA  COUNTY,  ("al.— Until  .luly 
S.  2  P.  M..  bids  will  be  received  by 
State  Division  of  Highways,  F.  W. 
Haselwood,  District  Engineer,  Redding 
for  gradiijg  and  surfacing  with  road- 
mlx  surf.acing  on  crusher  run  base 
about  0.1  mile  In  the  city  of  Redding 
between  Court  and  California  Streets, 
approaches  to  the  overhead  crossing 
of  the  Southern   Pacific  Railroad. 

The   work    involves: 
(   1)   175  M.  gals,  water: 
(  2)   190   c.y.   roadway   excavation,   un- 
classified; 
(   3)    100    c.y.    structure    excavation; 
(4)   C.OOO  c.y.    imported   borrow; 
(   5)   7    stations    finishing    roadway: 
C   6)   150   c.y.   untreated  crushed  gravel 

or   stone   surfacing; 
(  7)   36  c.y.   crusher   run   base: 
(  S)  3.5    tons    of    liquid    asphalt.    Type 

SC-2' 
(  9)  220   c.y.    mineral   aggregate   road- 
mix  surfacing; 
(10)    15  tons  liquid  asphalt  Type  MC-3 

or  MC-4    (road   mix  surfacing): 
(U)   3.5  tons  do   (seal   coat): 

(12)  20   c.v.   screenings: 

(13)  10   c.y.    Class   A   Portland   cement 

concrete; 

(14)  24  If.  8-in.  corrugated  metal  pipe 
(13)  230  l.f.  12-in.  do; 

(16)  20    c.y.    Class   A    Portland    cement 

concrete    (curbs); 

(17)  470  c.y.   sand    (blended  subgrade). 
This  work  previously  advertised  and 

withdrawn  to  permit  notice  to  bidders 
to  insert  the  following  signed  state- 
ment with   their  proposal: 

"The  undersigned,  in  connect  on 
with  and  as  a  part  of  his  bid  and 
proposal  with  reference  to  the  above 
project,  hereby  agrees,  in  the  event 
.said  contract  is  awarded  to  him.  to 
comply  with  all  Federal  laws,  rules, 
and  regulations  applicable  to  high- 
way projects  upon  which  Federal 
funds  are  expended,  including  but  not 
restricted  to  those  laws,  rules  and 
regulations  limiting  the  hours  of  la- 
bor to  30  hours  per  week,  not  with- 
standing the  fact  that  the  provisions 
of  Sections  653c-l  of  the  California 
Penal  Code,  as  added  by  Chapter  632. 
Statutes  of  1933.  cease  to  be  effective 
on   July   1,    1935." 


CONTRACT    AWARDED 

WHATCOM  COUNTY.  Wash.  —  N. 
Florlto,  844  W.  48th  St..  Seattle,  at 
?111,491  submitted  low  bid  and.award- 


LOW   BIDDERS 

COCONINO  COUNTY,  Ariz.— Jack 
Casson.  319  Warren  St.,  Hayward.  at 
$126  932  50  submitted  low  bid  to  the 
Bureau  of  Roads,  802  Title  &  Trust 
Bldg.,  Phoenix,  for  placing  bitumi- 
nous treated  crushed  rock  surfacing 
on  Sections  Al  and  A2  of  Route  1. 
all  of  Route  2.  and  on  headquarters 
■iervice  roads  in  Grand  Canyon  Na- 
tional Park.  Coconino  County,  a 
length   of   14.605   miles. 

M.  J.  B.  Constr.  Co..  Stockton,  at 
$127,732.50  submntted  second  low  b'd: 
and  the  Southern  California  Roads 
Co.,  Los  Angeles,  at  $128,660.50  sub- 
mitted third   low  bid. 

ETngineer's  estimate.   $81,660. 

BIDS    OPENED 

SANTA  CRUZ  COUNTY,  Cal.— Lee 
.1.  Immel,  1031  Evelyn  St.,  Berkeley, 
al  $5490  submitted  low  bid  to  the  De- 
partment of  Public  Works.  Division  of 
Highways,  Jno.  H.  Skeggs,  District 
s:ngineer.  State  Bldg..  San  Francisco, 
for    about    0.4    mile    resurfacing    with 


natural  rock  asphjll  In  the  City  of 
Panta  Crusi,  Santa  Cruz  County,  on 
Oceain  ■  Street,  between  tt>'ce  and 
Wati'r    Streets. 

Bids  were  taken  as  follows: 
(1)  87.000  sq.   (t.  existing  asphalt  sur- 
face  removed   and   disposed   of; 
'2)   10,000  »q.  yds.  asphalt  paint  bind- 
er.  In   place: 
<3)  800   tons   natural    rock   asphalt,    In 
place. 
Complete  bids  follow: 
Lee  J.   Immel,  Berkeley,   (1)   $0.01;   (2) 

$0.03;    (3)    $5.40;   total,    $5490. 
Union   Paving  Co.,  San  Francisco,    (1) 
$0,015;    (2)    $0.05;    (3)    $5.'0;    total, 
$6365. 
Pacific  States  Constr.  Co.,   San  Fran- 
cisco,    (1)    $0.0275;     (2)     $0.04;     (J) 
$5.75:    total.    $7392.50. 
Rids    forwarded    to    Sacramento    for 
»ward  * 

June   28,    1936 
NO    BIDS    RECEIVED 

CLAKK  COUNTY,  Nev,— No  bids 
were  received  by  the  Bureau  of  Public 
Koads.  807  Sheldon  Bldg.,  461  Market 
St.,  San  Francisco,  for  placing  bi- 
tuminous treated  surfacing  (road  mix) 
on  3.661  miles  of  Section  A  of  Route 
11.  The  Mt.  Charleston  National  For- 
est Highway,  Dixie  National  Forest, 
Clark  County. 

Project  protiably  will  be  readver- 
tised.  * 


BIDS    WANTED 

SAN  FRANCISCO.— Until  July  10. 
2:30  P.  M..  bids  will  be  received  by 
the  Department  of  Public  Works.  Rm. 
251.  City  Hall,  under  Specification  No. 
18,869.  for  the  reconstruction  of  the 
roadway  on  Rlvoli  Street  between  Bel- 
vedere St.  and  Cole  St.  Estimated 
cost    $1,300. 

The   work  involves: 

(1)  50  l.f.  granite  curb  redressed  and 
reset; 

(2)  3,230  sq.  ft.  6-in.  Class  E  con- 
crete  center   strip  pavement; 

(3)  190  sq.  ft.  remove  existing  pave- 
ment and  replace  with  asphalt 
concrete  pavement  consisting  of  a 
6-in.  Class  F  concrete  base  and  a 
2-ln.     asphaltic    concrete    wearine 

surface; 

(4)  20  tons  asphaltic  concrete  binder 
in  place; 

(5)  4.522  sq.  ft.  2-in.  asphaltic  con- 
crete  wearing  surface; 

(6)  125  sq.  ft.  asphaltic  concrete  cop- 
form  pavement. 

Plans  and  specifications  obtainable 
from  City  Engineer  John  J.  Casey, 
Room  351,  City  Hall,  upon  cASh  de- 
posit of  $10.  •  ^ 


NOTICE    TO    BIDDERS 

STATE  OF  CALIFORNIA— C.  H. 
Purcell.  State  Highway  Engineer.  Sac- 
ramento, has  announced  the  cost  of 
blue  line  prints  for  the  state  highway 
work    now    advertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  lo 
cation  of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  detail 
sheets  will  be  furnished  at  cost  and 
become  the  property  of  the  purchaser. 
The  following  shows  the  cost  of 
such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramento on  July  17.  and  in  Los  An- 
geles on   July   IS.    1935: 

IV-Nap-S-A.  at  various  locations, 
between  Carneros  Creek  and  Napa. 
Bids  to  he  opened  July  1"  (PLANS) 
No.  sheets.  10;  cost,  $1.00:  (CROSS - 
SECTIONS).  No.  of  sheets.  22.  cost. 
$2.20;   total.  $3.20. 

VlI-L.A-Ker  -  23  -  G  &  A.  between 
Lancaster  and  Mojave.  Bids  to  be 
opened  July  IS.  (PLANS)  No.  of 
.sheets,  none;  (CROSS-SECnONSl. 
No.  of  sheets,  none 
Checks    for    the    above    should  .  be 
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made  payablf  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  requests  for 
plans,  specifications  and  proposal 
forms  to  the  otflce  of  the  State  High- 
way Engineer.  P.  O.  Dox  1499,  Sac- 
ramento, Calif. 


BIDS    REJECTED 

MADERA  COUNTY,  Cal.— All  bid.s 
received  by  the  Stale  Highway  Com- 
mission Sacramento.  June  12.  for 
about  7.8  miles  surfacing  with  plant 
nn'xed  surfacing  on  a  crusher  run  ba.^e 
in  Madera  County,  between  Coarse 
Gold  and  Oakhurst,  have  been  reject- 
ed and  the  project  will  be  readvertis- 
ed.  A.  Tcichert  &  Son.  Inc.,  P.  O. 
Box  1113.  Stecramento.  at  $94,297.10 
was  low  bidder. 


CONTRACT    AWARDED 

C.RANT  COUXTY,  Ore.— Coos  Bay 
Const.  Co..  743.'!  N  Jersey  St.,  Port- 
land, at  |59,fi35  awarded  contract  by 
the  Bureau  of  Public  Roads.  Portland 
for  the  construction  of  1.021  miles  of 
the  John  Day-Burns  Reconstruction 
Grading  Project  NR-35-A3.  National 
Forest  Road  Project,  located  within 
the  Malheur  National  Forest,  Grant 
County. 


CONTRACT    AWARDED 

TILLAMOOK  COUNTY,  Ore.— Bab- 
ler  Bros..  2407  N.W.  2Sth  St.,  Port- 
land, at  $14,86S.fiO  awarded  contract 
by  the  Bureau  of  Public  Roads,  W.  H. 
Lynch.  District  Engineer,  Portland, 
for  the  McMinnville-Tillamook  bitum- 
inous surfacing  treatment  project  F 
H  E  C  1-A3,  Bl,  Siuslaw  National 
Forest.    Tillamook    County. 


CONTRACT  AWARDED 

CHELAN  COUNTY.  Wash.— Babler 
Bros..  2407  N.  W.  2Sth  St.,  Portland. 
at  $71,944  submitted  low  bid  and 
awarded  contract  by  L.  V.  Murrow, 
Director  of  Highways,  Olympia,  June 
25.  for  constructing  a  bituminous  ma- 
cadam Class  D  penetration  type  sur- 
face on  about  20.4  miles  of  State 
Road  No. 2.  end  of  the  pavement  at 
Peshastin  Creek  to  Blewett  Pass,  in 
Chelan  County. 

J.  F.  Forbes.  Olympia,  at  $72,002; 
and  the  Standard  Asphalt  Paving  Co.. 
Spokane,  at  $72,002  submitted  second 
and  third  low  bids. 


CONTRACT    AWARDED 

FERRY.  WHITMAN  AND  PEND 
Oreille  Counties,  Wash.  —  Standard 
Asphalt  Paving  Co.,  Chronicle  BIdg.. 
Spokane,  at  $67,344  .submitted  low  bid 
and  awarded  contract  by  L.  V,  Mur- 
row, Director  of  Highways,  Olympia, 
June  25,  for  construction  of  a  bitum- 
inous retread  surface  treatment  on 
about  9.4  miles  on  the  Inland  Empire 
Highway,  Eastern  Route,  junction  of 
State  Road  No.  3  (south  of  tvosalia) 
to  Oakesdale  Section  1.  .n  Whitman 
County;  constructing  a  light  bitum- 
inous surface  treatment  on  about  23.7 
miles  of  State  Koad  No.  6.  BluesUdc 
to  Metaline  Falls.  Section  2.  In  Pend 
Oreille  County;  producing  mineral  ag- 
gregate and  constructing  bituminous 
retread  surface  on  about  27.7  miles  of 
State  Road  No.  3,  Kettle  Falls  to 
Laurier,  Section  3,  In  Ferry  County. 

Warren  Northwest,  Inc.,  Portland, 
at  $70,315,  and  J.  C.  Compton,  Mc- 
Mlnnvllle.  at  $77,986  submitted  second 
and    third    low    bids,    respectively. 


CONTRACT    AWARDED 

CHELAN  AND  OKANOGAN  COS.. 
Wash. — Standard  Asphalt  Paving  Co.. 
Chronicle  Bldg.,  Spokane,  at  $82,797. 
submitted  low  bid  and  awarded  con- 
tract by  L.  V.  Murrow.  Director  of 
Highways.  Olympia,  June  25.  for  con- 
structing a  bituminous  retread  sur- 
face on  about  99:5  miles  of  State  Road 


No.  10,  Chelan  to  British  Columbia 
Line  and  Chelan  to  Chelan  Falls,  P. 
W.  Project  7745.  Unit  2,  In  Chelan 
and   Okanogan   Counties. 

Hargrave  Constr.  Co.,  Cedar  Rapids, 
Iowa,  at  $85,621:  and  J.  C.  Compton, 
McMinnville.  at  $92,043  submitted  sec- 
ond  and   third   low   bids,   respectively. 

BIDS    WANTED 
BERKELEY.   Alameda  County.    Cal. 

—Until    July    16,    10    A.    M..    bids    will 

he   received   by  Berkeley  City  Council. 

Florence    i^urner,    City   Clerk,    for    the 

widening    of    Adeline     Street    between 

Woolsey  and   Grove   Streets. 
The  work  Involves: 

(  1)  260  c.y.   grading; 

(  2)  10    c.y.    grading   below   subgrade; 

(   3)   5,900   sq.   ft.   asph.  concrete  pave- 
ment; 

(  4)   135    tons   asphalt   concrete   resur- 
facing; 

(  5)   1.170    l.f.    concrete   curb    and    gut- 
ter; 

(  6)  2.300  sq.   ft.   concrete   sidewalk: 

(   7)  300    sq.    ft.    concrete    driveways; 

(  8)   120    l.f.    10-in.    part   culvert; 

(  9)   15    l.f.    15-in.    part   culvert; 

(10)  7   curb   inlets; 

(11)  38     redwood     posts,     complete     in 

place; 

(12)  10  electroliers,    to   be   reset; 

(13)  2  sewer  traps  to   be  rebuilt; 

(14)  100    If.    new    electrolier    cable: 

(15)  100  l.f.   new   electrolier  conduit. 
Plans    and    specifications    obtainable 

from  the  office  of  City  Engineer  Har- 
ry Goodrldge   upon  deposit  of   $10. 


BIDS  WANTED 

MADERA  COUNTY.  Cal.— Until  July 
24,  2  P.  M.,  bids  will  be  received  by 
State  Division  of  Highways,  Depart- 
ment of  Public  Works,  Sacramento, 
for  surfacing  about  7.8  miles  with 
plant-mix  surfacing  on  a  crusher  run 
base  between  Coarse  Gold  and  Oak- 
hurst. Madera  County. 

Bids  will  be  taken  as  follows: 
(   1)   450  M.  gals,  water; 
(    2)   217    sta.    finishing    roadway; 
(   3)   20,600   tons  crusher  run   base; 
(   4)  95    tons      liquid      asphalt       MC-2 

prime  coat; 
(  5)   9370      tons      mineral      aggregate 

plant  mixed   surfacing; 
(   6)   780  tons  mineral  aggregate  stock- 
piles; 
(  7)   470    tons    liquid    asphalt    ROMC-4 

plant  mixed  surfacing; 
(  S)   565    tons      liquid      asphalt      9C-2 

shoulders,   ditches  and  dikes; 
(  9)  50,300   sq.    yds.    preparing   mixing 

and    shaping    shoulders,    ditches 

and  dikes: 

(10)  IS   tons   liquid   asphalt   MC-3    seal 

coat; 

(11)  160  tons  sand  seal  coat; 

(12)  34   lin.   ft.    8-in.  CMP; 

(13)  2  each  spillway  assemblies; 

(14)  246  each  guide  posts. 
Specifications  and   drawings   obtain- 

.Hble  from  above  and  nn  file  at  the  of- 
fices of  the  District  ]?ngineer  in  San 
Francisco  and  Los  Angeles  and  the 
di.=;trict  in  which  the  work  is  situated. 


BIDS    WANTED 

KERN  COUNTS  ,  Cal.  —  Until  July 
24,  2  P.  M.,  bids  will  be  received  by 
the  State  Division  of  Highways,  Pub- 
lic Works  Building,  Sacramento,  for 
grading  and  paving  with  either  as- 
phalt concrete  or  Portland  cement 
concrete  about  1  mi.  and  constructinR 
reinforced  concrete  underpa.ss  abut- 
ments, between  one  mile  south  of  De- 
lano and   Delano.    Kern   County. 

Bids  will  be  taken  as  follows; 
(  1)   1175   M.   gals,   water; 
(  2)  40.000   cu.    yd.'i.    roadway   excava- 
tion  without   class.; 
(  3)  34.000   sta.    yds.   overhaul: 
(  4)  1000  cu.  yds.  struct,  excav.; 
(   5)   9900   cu.    yds.   imported   borrow; 


(   6)    46   sta.    finishing   roadway: 

(   7)   420  tons  mineral  aggregate  roa 

mix  surfacing; 
(  SI   125  tons  SC-2  liquid  asphalt  ro;j 

mix      surfacing      and      should 

treatment: 
(    ii)    14.000    .sq.    yds,    preparing   mlxii 

and  shaping  road  mix  surfaci: 

shoulders; 

(10)  59.000  lbs.  bar  reinf.  steel  struc 

(11)  55   cu.   yds.   Class   A  Portland  c 

ment   concrete   structures; 

(12)  1000    cu.    yds.    Class    B    Portia. 

cement  concrete: 

(13)  650  cu.  yds.  Class  A  Portland  c 

ment  concrete  slope  paving; 

(14)  1090    lin.    ft.    12-in,    CMP; 

(15)  36  lin.  ft.  15-in.  CMP.; 

(16)  52  lin.  ft.   IS-in.  CMP.; 

(17)  3200  lin.  ft.  8-in.  pref.  metal  piji 

underdrains;  > 

(18)  232  cu.   yds.   rock  filling  materij 

underdrains; 
(191   1120   lin.   ft.   12-in.   plain  concreil 
pipe;  1 

(20)  212  cu.  yds.  Class  A  Portland  c. 

ment    concrete    curbs   and    sidi 
walks;  ' 

(21)  1140    lin.    ft.      laminated      timbcj 

guard  rail:  1 

(22)  1.0  mile  new  property  fence;       I 

(23)  6  each   fence  gates; 

(24)  30    each    monuments    complete   4 

place;  j 

(25)  1890    lbs.    cast    steel    frames    ar 

covers    for    catehbasins; 

(26)  1  lot  misc.   items  of  work; 

(27)  1  lot  pumping  equipment; 

Alternative    Items 
Alternative  A 

(28)  20    cu.    yds.    exist,    pavement    ri 

moved  and  disposed  of; 

(29)  17,800     sq.     yds.     preparing    sul 

grade   for   pavement; 

(30)  700  sq.  yds.  asphalt  paint  binde, 

(31)  7840    tons    asphalt    concrete;       ' 

Alternative   B 

(32)  150    cu.    yds.    existing    pavemea' 

removed  and  disposed  of;  . 

(33)  40   tons   grade   E  asphalt   cemeti 

subgrade  treatment; 

(34)  18.650     sq.     yds.     preparing    sul] 

grade  for  pavement; 

(35)  3715    cu.    yds.    Class    A    PortlanJ 

cement    concrete    pavement:      j 

(36)  9400  lbs.    bar  reinf.   steel  pave.; 

(37)  5050  each  pavement  dowels. 
Drawings  and  specifications  obtain 

able  from  above  and  on  file  at  the  o)J 
fices  of  the  District  Engineer  in  Sa:, 
Francisco  and  Los  Angeles  and  tli 
district   in  which  the  work  is  locatedi 


CONTRACT    AWARDED  j 

SKAMANIA.  KLICKITAT  A  N  ?] 
Clark      Counties  Wash.  —  Warre 

Northwest,  Inc.,  Box  5072,  Portlant 
at  $76,238  submitted  low  bid  an 
awarded  contract  by  L.  V.  Murrov 
Director  of  Highways,  Olympia,  Jur 
25.  for  producing  mineral  aggregate 
and  constructing  a  bituminous  retrea 
surface  on  about  16.3  miles.  Wash 
ougal  East.  Section  1.  in  Clark  an 
Skamania  Counties;  .surfacing,  pre 
ducing  mineral  aggregates  and  cor 
structing  a  bituminous  retread  sui 
face  on  about  14.4  miles.  Underwoo 
to  Lyle.  Section  2,  in  Skamania  an 
Klickitat    Counties. 

Balber  Bros..  Portland,  at  $79,9« 
and  J.  C.  Compton.  McMinnville,  ai 
$86,067  submitted  second  and  thir 
low  bids  respectively. 


BIDS    OPENED 

WHITE  PINE  and  Nye  Cos..  Ne-! 
— W.  W.  Clyde  &  Co.,  Sprlngvillv 
Utah,  at  $48,824.60  submitted  low  bi' 
and  recommended  for  award  by  tt 
U.  S.  Bureau  uf  rjblic  Roads.  8(. 
SheMon  Bldg.,  461  .Market  St..  Sa; 
Francisco,  C.  H.  Sweetser.  distrli 
engineer,  for  18.381  niMes  of  bitinn 
nous  surface  treatment  (road-mlx>  o 
flections    A    and    B    of    Route    12.    th 
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llnntl  Trnll  (CiirrBnt  rrcplo  Nb- 
inl  Korcol  HlKhway.  Ni'vad.-i  N;i 
,,l|  I'nii'Kl.  lilKl  on  Sirtlon  C  nf 
IcrBl  I.nmis  TIlKhwuy  I'rojict  No. 
part  of  Mldliiiul  Trail)  Kly-Tono- 
HlKlnvay.  Whitp  V\\u-  and  Nye 
intlcH. 

he  work   Involvi-s: 
1412  tons   llnuld  uspli.    road   mate- 
rial,   Typft    SC-2: 
S7   Ions   do.   Type    MC-2; 
18.3f.S    miles    mlxlns    and    roIIinK. 
(impletc    total    l)Ms    follow: 
W.    W.   Clyde    \-    fo.,    SprlnRyllle, 
Utnh.    $4S,S2'l.fiO. 

J,     A.     r.-ifison.     Tlayw.-ud.     ralif.. 
J54.r,7S.fln. 

DodRe  Const..    Inn.,    l''allon.    Nov., 
»56,03S.40. 
,  J.  G.  Compton,   McMlnnvllle.   Ore. 
J8b,778.20. 

EnRlneer'.'    e.'stlmate.    $4fi,194.S0. 
inlt  prices  follow: 

(A)        (B)        (C)        (D)        (E) 
123.50  $29.00  J27.00  $32.00  $23,011 

1 30.00     30.00     SS.OO     40.00     29.00 

1 700.00  600.00  SOO.flO  fi.'in.on  600.00 

3S    WANTED 

ULARE  and  Fresno  Cos..  Calif.— 
til  July  24,  at  2  P.  M..  bids  will  be 
elved  by  State  Division  of  Higli- 
ys.  Public  Works  Bldg.,  Saeramen- 
for  road-mix  surface  treatment  of 
lulders  for  a  distance  of  about  34.9 
es  between  Visalia  and  Orange 
e  and  between  Visalia  and  Wood 
<e,  Tulare  and  Fresno  counties, 
lids  will  be  taken  as  follows: 
620  tons  liquid  asphalt.  Type  SC-2 
153,000    sq.    yds.    preparing,    mixing 

and  shaping  shoulders, 
peclfications  obtainable  from  above 
ij  on  tile  at  the  offices  of  the  Di.s- 
:t  Engineer  in  San  Francisco,  Los 
ccles  and  the  district  In  which  the 
■j-k   is  located.  •  i 

DS   WANTED 

lODOC  an-d   Siskiyou  Counties,  Cal. 
'ntll  July  24,  at   2   P.    M..   bids  will 
received    by    the   State    Division    of 
Ijhways,    Public    Works    Bldg.,    Sac- 
•lentd,    for    grading    about    5.5    miles 
;  ween    2'i;    miles    southeast    of    Tule 
Ue  and   Oregon    State    Line. 
:ids   will   be   taken   as   follows: 
1)  2,700  M.  gals,   water; 
I)  39,400  c.y.   rdwy.   excav.,    unclass. 
()  82")  c.y.  ditch  and   channel   excav. 
( )  83,500   c.y.    imported    borrow: 
(')  2.390   c.y.    structure   excavation; 
(1  286    sta.    finishing    rdwy.: 
I  )  440  c.y.   Class  A   Portland   cement 

concrete   structures; 
n  57,000  lbs.   bar  reinf.    steel   struc; 
I)  90  M  ft.   b.m.   treated  Douglas  fir 

timber; 
()  24    M.    ft.     b.m.     redwood    timber 

dense  .select   all   heart   structural 

grade; 
( )  8,610    I.f.    furnish,    treated    Dou-^- 

las  fir  piles,   including  teat  piles; 
I  )  282    each    driving    treated    do; 
I  t  364   I.f.    18-in.    CMP; 
I  )  2,864   I.f.    24-in     CMP; 
I  )  234  I.f.   36-in.   CMP; 
(■)   206   I.f.    54-in.    CMP; 
( )  65  I.f.   existing  CMP    culverts    re 

moved   and   salvaged; 
I )  20  I.f.   existing   CMP  culverts  re- 
moved  and   relaid; 
")  75  I.f.   laminated   guard   railing; 
'1  59    each    monuments   complete    in 

place ; 
'  )  1  lot  existing  bridges  removed, 
drawings  and  specifications  obtain- 
:l6  at  the  above  office  and  on  file  at 
1^  ofllce  of  the  District  Engineers  in 
'n  Francisco.  Los  Angeles,  and  the 
I  trlct  In  which  the  work  Is  located. 


13.7  mlleii  In  Siskiyou  County  hetwrn-n 
0.4  mllo  <-a^^^  of  Mt.  Ilehron  and  Dor 
ria. 

BIOS    WANTED 

SAN  inOKNAIlDINO  COUNTY.  Cal. 
—Until  July  25.  2  P.  M..  l)ldH  will  be 
received  by  slate  Highway  Engineer, 
State  Bldg..  Los  Angeles,  for  grading 
and  paving  with  Portland  cement  con- 
crete or  asphalt  concrete  about  l.H 
miles  In  Ihv  City  of  Rcdlands.  bet. 
Alabama    Street    and    State    Street. 

Bids  will  bo  taken  as  foliow»: 
(   1 )  2000   M.    gals,   water; 
(   2)    26,000    cu.    yds.    roadway    excava- 
tion  without   class.; 
(    3)   54,000   sta.    yds.   overhaul; 
(   4)   26,000    cu.    yds.    Imported    borrow; 
(  5)   lOSO  cu.   yds.   struct,   excav.; 
(  fi)  2980   cu.   yds.   cone,    removed   and 

disposed  of; 
<   7)   22,500    sq.    yds.    subgrade    prepa- 
ration; 
(   S)   103    Sta.    finishing   roadway; 
(  9)   350      tons      liquid      asphalt      SC-2 

shoulders; 
110)   42,200   sq,    yds.    preparing,    mixing 
and   shaping  shoulders: 

(11)  45  tons  liquid  asphalt  SC-2  prime 

coat; 

(12)  44    tons   liquid   asphalt   90-95   seal 

coat; 

(13)  352  cu,  yds.  screenings  seal  coat; 

(14)  7700  lbs.   bar  reinf.  steel  structs. ; 

(15)  73   cu.   yds.   Class  A  Portland  ce- 

ment concrete  structs.; 

(16)  80  cu.   yds.   rubble  masonry; 

(17)  50    lin.    ft.    12-in.    CMP; 

(18)  966  lin.    ft.   18-In.  CMP; 

(19)  128  lin.    ft.    24-ln.  CMP; 

(20)  610  cu.  yds.  Class  A  Portland  ce- 

ment   concrete   curbs   &    gutters 

(21)  275  cu.  yds.  Class  A  Portland  ce- 

ment  concrete   sidewalks; 

(22)  0.8   mile   new  property   fences; 

(23)  3    each    gates; 

(24)  6    each      manholes      adjusted    to 

grade ; 

(25)  1  each  cast  steel  frame  and  cover 

tor  drop  Inlet; 

(26)  45    each    monuments   complete    in 

place; 

Alternative  Item* 

Central    20-foot     Portion 

Alternative  A 

(27)  9600   tons  asphalt  concrete; 

Alternative   B 

(2S)   4D00    cu.     yds.     Class    A     Portland 

cement    concrete    pavement; 

(29)  9300  lbs.  bar  reinf.  steel  pave.: 

(30)  6100  each  pavement  dowels. 
Drawings  and  specifications  obtain- 
able at  the  above  office  and  on  file  at 
the  office  of  the  District  Engineers  in 
.San  Francisco.  Los  Angeles,  and  the 
district    in   which   the  work   !s  located. 


ItW    BIDDER 

'ISKIYOU  COUNTY,  Cal.— Dunn  & 
'ker,  Klamath  Falls,  Ore.,  at  $9,975 
^bmitted  the  low  bid  to  State  Di- 
"  ion  of  Highways.  F.  W.  Hasel- 
^od.  District  Engineer.  Redding,  for 
Allying  Class    B    seal    coal    on   about 


BIOS    WANTED 

ALAMEDA  COUNTY.  Calif.— Until 
July  24.  at  2  P.  M..  bids  will  be  re- 
ceived by  State  Division  of  Highways. 
I'ublic  Works  Bkig. .  Sacramento,  for 
grading  and  paving  with  Portland  ce- 
ment and  asphalt  concrete  about  0.9 
mile  in  the  city  of  Oakland,  on  Thir- 
ty-eighth street  and  Moss  avenue,  be- 
tween  Market   street   and    Broadway. 

Bids    will    be    taken    as    follows: 
(   1)    1    lot    buildings    to    be    demolished 

and  removed; 
(  2)   1.400    c.y.    salvaged    base   material 
(   3)   300   c.y.    structure   excavation; 
(  4)   75   c.y.    Class    A    Portland    cement 

concrete   structures; 
(  5)   9    each  Type    B  catchbasins; 
(  6)   12  each   Type   B   storm   water  in- 
lets; 
(  7)   24   each   new   manholes; 
(  8)   11   each    existing   manholes   to  be 

adjusted   to  grade; 
(  9)   2    each    lampholes; 
(10)  2.450  I.f.  S-in.  vitrified  sewer  pipe 
(U)   180   If.    10-in.  do; 

(12)  1.290  l.t.    12-in.  do; 

(13)  1.500   I.f.    15-ln.  do; 

(14)  6i   I.f.    IS-in.  do: 


Alterrutlve    Itemi 
Alternate   A 
(l.'i)    23,700  c.y.   rdwy.  excav.,   uncUiR.) 
(Hi)   11,820    Ions    Imported    base   mate- 
rial : 
(17)    12,260    Ions    asphalt    concrete; 
(IS)  31,700  Hq.  yds.  asph.   paint  binder 

(19)  1,090    c.y.    Class    A    Portland    ce- 

ment   concrete    pavement; 

(20)  2.200   each   pavement   dowels: 

1 21)  960  p.y.  Class  A  Portland  ce- 
ment sidewalks,  curbs  and  gut- 
ters; 

(22)    11.000    lbs.    bar   reinf.    steel    pave- 
ment and   structures. 
Alternate    B 

(28)   21,930   c.y.    rdwy.    excav..    unclaan. 

(24)  7.720    tons    Imported    base    mate- 

rial: 

(25)  1.200   tons   asphalt   concrete; 

(26)  4,300   sq.   yds.   asph.   paint  binder; 

(27)  6.660    c.y.    Class    A    Portland    ce- 

ment   concrete    pavement; 

(28)  9.250    each    pavement    dowels; 

(29)  690    c.y.    Class     A    Portland     ce- 

ment  sidewalks,    curbs  and  gut- 
ters; 

(30)  39.100    Iba.    bar   reinf.    steel   pave- 

ment and   structures. 

NOTE:  Alternative  A  sets  forth  the 
necessary  items  for  the  construction 
of  the  central  width  of  pavement  with 
asphalt  concrete.  Alternative  B  sets 
forth  the  necessary  Items  for  the  con- 
struction of  the  entire  pavement  with 
Portland  cement  concrete  except  con- 
necting   areas    at    street    intersections. 

Drawings  and  specifications  obtaln- 
.able  from  above  office  and  on  file  »t 
the  offlca  of  the  District  Engineer  In 
San    Francisco  and  Los  Angeles. 


BIDS    REJECTED 

PACIFIC  COUNTY,  Wash.— All  bids 
received  by  L.  V.  Murrow,  Director  of 
Highways,  Olympla.  June  25.  2  P. 
M..  for  producing  mineral  aggregate 
and  constructing  a  bituminous  sur- 
face treatment  of  about  14.2  miles 
Palix  River  to  Johnson's  Landing,  Sec- 
tion 1,  in  Pacific  County:  surfacing 
and  producing  mineral  aggregate  and 
constructing  a  bituminous  surface 
treatment  on  about  17.9  miles  John- 
son's Landing  to  Grays  River,  Section 
2,  in  Pacific  and  Wahkiakum  Coun- 
ties; and  producing  mineral  aggre- 
gates and  constructing  a  bituminous 
surface  treatment  on  about  6.6  miles. 
Bear  River  to  Ilwaco,  Section  3,  in 
Pacific  County,   were  rejected. 

A.  Milne.  7253  N.  E.  Broadway. 
Portland,  submitted  low  bid  at  $162.- 
929. 


CONTRACT    AWARDED 

PEND  OREILLE.  SPOKANE  AND 
Stevens  Counties.  Wash. — Standard 
Asphalt  Paving  Co..  Chronicle  Bldg.. 
Spokane,  at  $58,817  submitted  low  bid 
and  awarded  contract  by  L,  V.  Mur- 
row. Director  of  Highways.  Olympla. 
June  25.  for  producing  mineral  ag- 
gregates and  constructing  a  light  bi- 
tuminous surface  treatment  and  non- 
skid  seal  on  about  2.8  miles  of  State 
Road  No.  3.  Addy  to  Blue  Creek.  Sec- 
tion 1.  in  Stevens  County:  construct- 
ing bituminous  macadam  CTlass  D 
penetration  type  on  about  4.7  miles  of 
State  Road  No.  3.  Deer  Park  tA  Clay- 
ton. Section  2.  In  Spokane  and  Stev- 
ens Counties;  constructing  bitumi- 
nous macadam  Class  D  penetration 
type  on  about  6.0  miles  and  a  non- 
skid  seal  on  about  9.7  miles  of  State 
Road  No.  6.  Bear  Creek  to  Rogers 
Pass,   in  Pend  Oreille  County. 

J.  C.  Compton,  McMinnvllIe.  at  $60.- 
395  submitted  second  low  bid,  and 
Babler  Bros.,  Portland,  at  $63,551  sub- 
mitted third  low  bid. 


CONTRACT   AWARDED 

WAHKIAKUM  &  COWLITZ  COS.. 
Wash.- Harold  Blake.  400  N.  Thomp- 
son St..  Portland,  at  $128,317  sub- 
mitted low  hid  and  awarde'  contract 
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by  L  V,  Mtirrow,-  DirecTOr  of  High- 
ways. Olympia.  June  25.  for  surfac- 
ing, producing  mineral  aggregates  and 
constructing  bituminous  surface 
treatment,  on  about  19.5  miles.  Coal 
Creek  Sough  to  Cathlanet.  Section  1. 
Cowlitz  and  'WTiakiakum  Counties: 
producing  mineral  aggregates  and 
constructing  a  bituminous  surface 
treatment  on  al>out  7.9  miles.  Cath- 
lament  to  Skamokawa.  Section  2,  in 
Wahkiakum  County;  constructing  a 
bituminous  surfa^^e  treatment  on 
about  10.7  miles.  Eastside  of  K.  M. 
Mountain  to  Grays  River.  Section  3. 
in   Wahkiakum   County. 

The  other  bids  were; 
Newport   Constr.    Co..    Portland,    $136.- 

329. 
Homer   Johnson.    Portland.    $157, 77C. 

H.    P.    Dorsey.    Bellingham.    $218,770. 


BIDS    OPENED 

LAXE  COUNTY.  Oregon  —  Theo. 
Arenz,  10509  N.  E.  Sandy  St..  Port- 
land, at  $83,417  submitted  low  bid  to 
the  Bureau  of  Public  Roads.  316  New 
Post  Office  Bldg..  Portland.  June  2(;, 
for  15.287  miles  of  the  'Willamette 
Highway  Subgrade  Reinforcement 
Project  FHEC  21-E3.  F3.  Gl.  Nat'I. 
Forest  Road  Project,  located  within 
the  Willamette  National  Fore.st.  Lane 
County,  Oregon. 

Total   bids   follow; 

Theo.    Arenz.    Portland.    $83,417.40. 

McNutt   Bros..    Eugene.    $96,137.75. 

Edelfsen-Weygandt  Co..  Portland. 
$104,355.40. 

Newport  Constr.  Co.  &  Kern  &  Kibbe. 
Portland.    $104,941.97. 

E.  C.   HaU.   Eugene.   $116,716.10. 

Homer  C.  Johnson.  Portland.  $121.- 
261.10. 

A.    T.    Dolan.    Tillamook.    $138,353.75. 

R.  O.  Dale  and  Warren  Bros..  Aber- 
deen.  $118,852.95. 


BIDS    WANTED 

KINGS  ami  Tuiare  Counties.  Cal — 
I'ntil  July  24.  at  2  P.  M..  bids  will  be 
rt-ceived  by  State  Division  of  High- 
ways. Public  Works  Bldg..  Sacramen- 
to, for  seal  coat  treatment  to  be  ap- 
plied on  about  20.3  miles  between  one 
mile  east  of  Corcoran  and  Tulare  and 
between  Lindsay  and  4.3  miles  west, 
in  Kings  and  Tulare  counties. 

Bids    will  be   taken   as  follows: 
(1;  230   tons    liquid    asphalt   90-95: 
(21  2.750    tons   screenings. 

Speciflcationa  obtainable  from  above 
and  on  file  at  the  offices  of  the  Dis- 
trict Engineer  in  San  Francisco,  Los 
Angeles  and  the  district  in  which  the 
work   1.=  located.  •  i 


30— RESERVOIRS  &  DAMS 


BIOS    OPENED 

LO.«  ANGELES.  Cal. — Case  Constr. 
Co..  Inc..  905  Westminster  Ave.,  Al- 
bambra,  submitted  low  bid  to  the 
Los  Angeles  County  Board  of  Super- 
visors. 501  Hall  of  Records.  Los  An- 
geles. June  24.  at  $44,291  (using  dyk- 
ing and  flooding  method  of  compact- 
ing fill),  for  the  construction  of  a 
debris  basin  and  appurtenant  struc- 
tures in  Pickens  Canyon,  near  Mont- 
rose,  involving: 

(   1)   52,000  cu.  yds.  Class  A  excav.; 
(  2)   S200  cu.    yds.    CHass   B   excav.; 
(  3)  "SO  cu.  yds.  Class  excavation; 
(  4)  665  cu.  yds.  compacted  fill  by  al- 
ternate methods   as  follows: 

(a)  by    rolling; 

(b)  by  dyking  and   flooding; 

(  5)  875   cu.   yds.   Class  A   backfill: 
(  6)  100  cu.   yds.  Class  B  backfill: 
(  7)  25  cu.   yds.   remove  existing  con- 
crete; 
(  8)  600  cu.  yds.  Class  A  concrete: 
(  9)  1300  cu.  yds.  Class  B  concrete: 
(10)  13,000  sq.  ft.   pneumatically  plac- 
ed concrete: 


SHASTA  &  SISKIYOU  COUNTIES— Grade&Surface — Govt. 


SH.^STA  and  .^;  =  kivou  Counties. 
Calif.— Claude  C.  Wood.  669  Bedford 
Road.  Stockton,  at  $48,664  submitted 
low  bid  and  recommended  for  award 
by  the  Bureau  of  Public  Roads. 
807  Sheldon  BHg..  461  Market  Street. 
San  FVanclsco.  fnr  grading  and  plac- 
ing subgrade  reinforcement  on  a  por- 
tion of  Section  D.  and  bituminous 
treatment  (light  surface  application) 
on  the  portion  of  Section  D.  and  on 
a  portion  of  Section  E.  Route  77.  the 
Mt.  Shasta-Mt.  Lassen  National  For- 
eat  Highway.  Shasta  National  For- 
est. Siskiyou  and  Shasta  Counties. 
The  length  of  the  portion  of  Section 
D  is  0.718  miles:  and  of  Section  E. 
3.18  miles. 

Bids   were  taken   as   follows: 
(  1)  5.5    acres   clearing; 
(  2)  38.400  c.y.   unclass.    excav.: 
(  3)  670    c.y.    do    for   structures: 
(  4>  118. 000  sta.  yds.   overhaul; 
(  5)  472    l.f.    10-ln.    CMP.    perforated; 
(  S)  «0   Lf.    8-in.  do; 

(  7)  148    l.f.    24-in.  do: 


(  »- 

(  a)- 
(  »)- 
(  *)- 

<  S)- 

(  f- 

(  7J- 

<  «)- 
(  9)_ 
(10)_ 
(U)_ 
(U)- 
(U)_ 
««- 
<1B)_ 
(16)- 
(17)_ 


I    ^1   2    each.    Type    A    spillway    inl-t."^: 
(  9)   317   c.y.  Class  A  concrete: 

(10)  4  c.y.   Class  E  concrete; 

(11)  38.000    lbs.    reinforcing    steel: 

(12)  200    c.y.    crushed    rock    or    gravel 

for  backfill: 

(13)  6   each,   right   of  way  monuments 

(14)  110  l.f.  6-in.  cast  iron  water  pipe; 

(15)  1500   c.y.    placing   stockpiled   sub- 

grade   reinforcement; 

(16)  160  tons  liquid  asphaltic  road  ma- 

terial.  Type   SC-2: 

(17)  extra      work,     sanding     asphaltic 

materiaL 
Total  bids  follow: 

(A)  Claude  C.    Wood.    Stockton.    $48.- 
664.00. 

(B)  IsbeU  Const.    Co..    Reno.    $49,251. 

(C)  Harms    Bros.,    Sacramento.    $5S.- 
473.00. 

(D)  J.     C.     Chjgris.     San    Francisco. 
$56,994.00. 

(E)  Hanrahan  -  'Wilcox   Corp..    S.    F.. 
$57,572.00. 

(F)  Engineer's    estimate.    $54,938.00. 
fnit    bids   follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

$450.00 

$550.00 

$800.00 

J450.00 

$600.00 

$400.00 

.52 

.55 

.70 

.82 

.73 

.80 

3.50 

3.50 

4.00 

2.00 

2.28 

2.00 

.02 

.01 

.01 

.02 

.01 

.02 

1.62 

1.40 

1.00 

1.50 

1.25 

1.50 

1.50 

1.25 

.90 

1.40 

1.25 

1.10 

4.«0 

2.60 

3.00 

3.50 

3.00 

3.00 

22.00 

25.00 

20.00 

20.00 

17.00 

15.00 

32.50 

30.00 

30.00 

27.00 

40.00 

27.00 

30.00 

30.00 

30.00 

27.00 

30.00 

27.00 

.07 

.00 

.06 

.07 

.07 

.07 

4.00 

5.00 

3.00 

4.00 

5.00 

3.30 

5.00 

3.50 

3.00 

3.00 

3.00 

3.50 

1.80 

2.00 

2.50 

1.50 

1.50 

1.75 

.»0 

1.00 

.60 

1.50 

.60 

.78 

SO.  00 

28.00 

22.00 

20.50 

30.00 

23.00 

100.00 

lOfl.M 

100.00 

100.00 

100.00 

190.00 

Bids    held    under    advisement. 


'ID   400    lbs.      placing      miscellane' 
metal  ware; 

(12)  25  lin.   ft.   drilling  dowel  holes 

(13)  100  lin.  ft.  placing  tile  drains. 
The  total  bids  were: 

(A)  Case    Constr.    Co..    Los    Angel 

(1)  total,  excluding  Item  (4' 
$44,490.50;  (2)  total,  excludi 
item    (4a),    $44,291. 

(B)  Contracting   Engineers,    Inc.   L 

Angeles.    (1)   $44,444.50;   (2)  $4 
4U.M. 
(CT)  (Jeo.    J.    Bock    Co..    Lob   Ancel' 
(1)    $48,590.    (2)    $48,590. 

(D)  R.    H.   Travers.   Los  Angeles,    . 

$48,822.    (2)    $48,888.50. 

(E)  United   Ckjncrete   Pipe   Corp..   I. 

Angeles.    (1)    $50,837,    (2)   $50,i. 
The  unit  bids  follow: 

(A)  (B)  (C)  (D)  (B)r 
(1  )_  $  .27  $  .32  $  .45  $  .35  f  . 
(2  )._  .40         .50         .60         .50 

(3  )._        1.70       1.30       1.50       1.00      L 
(4a)_         .80        .20        .25        .30 
(4b).._  .30 

(5  ) 90 

(«  )_  .33 

(7   )._.        5.00     10.0 

(8  )__        9.70       9.00       7.00     10.00     11.' 

(9  )_       12.90     11.80     10.00     13.50    U, 

(10)._  .20         .15         .15         .15 

(11)  .  1.5         .20         .10         .20 

(12)  ..        1.00       1.00         .50       1.50      1 
(13)-.  .25         .50         .50         .50 

The  two  low  bids  were  taken  und 
advisement. 


.20  .25  .30 

.20  .25  .40  .11 

.50  .75  .80  .{I 

.25  .75  .75  .fl 

1.00  6.00  4.00  S.' 


PLANS   COMPLETED 

GP^ND  COULEE  DAM.  Wash. 
The  Mason-'Walsh-Atkinson-Kier  O 
general  contractors  for  the  constm 
eion  of  the  Grand  Coulee  Dam,  ha 
completed  plans  for  construction  of  i 
electrically  operated  cement   plant. 

Units  included  in  the  plant  are:  ti 
mixing  plants,  each  capable  of  ban-. 
ling  640  cu.  yds.  of  concrete  an  hoo 
3500-ft.  suspension  bridge  with  thrl 
towers,  two  of  which  will  be  300  )' 
high  supporting  two  spans  1437-f, 
long;  15.000  ft.  of  2%-ln.  cable  . 
support  spans;  ten  cement  sHos,  eat 
with  a  capacity  of  500  bbls. ;  ten  1 ' 
ion    Diesel-electric   l(x:omotives, 

A  36-in.  conveyor  will  carry  sa£ 
and  gravel  from  storage  bins  to  ea 
mixing  plant  and  over  suspensi'. 
bridge  to  plant  on  west  side  of  rive 
A  bridge  10-ft.  wide  -will  carry,  in  a; 
dition  to  the  conveyor,  two  walks  a: 
an  11-in.  pipe  tlirough  which  cerr.- 
will  be  brought  by  compressed 
from  storage  silos  on  west  sifi- 
river. 

The  two  plants  will  each  have  : 
4 -yd.  mixers.  After  the  concre:^ 
mixed  it  will  be  poured  into  «■:• 
containers  loaded  on  flat  cars.  Dieae 
electric  locomotives  will  haul  <aT»  ar 
containers  on  high  trestles  to  "whi 
lies"  which  will  lower  the  concre 
containers  to  wooden  forms  In  U 
dam.  Eight  silos  will  hold  dlSerei 
blends  of  cement  needed  for  varloi 
types  of  concrete.  Screw  conveyo 
will  transport  cement  in  proper  qnai 
titles  first  to  mixing  silos,  then 
storage  tanks.  Mixed  cement  will  t 
shot  through  the  11-in.  pipe  by  eon 
pressed  air.  under  100  lbs.  pres«ur 
to  mixing  plants  as  needed. 


BIDS    WANTED 

Rr%-ERSIDE  COUNTY,  CaL— Cn 
August  5.  at  10  A.  M-.  bids  will  1 
received  by  the  Metropolitan  Wat 
District.  306  'West  Third  Street.  If 
Angeles,  for  constructing  Cajalco  da 
and  dike  and  appurtenant  featW' 
of  the  Cajalco  storage  reservoir. 
accordance  with   Spec.   No.  112. 

The  work  is  located  about  10  Mil' 
southwesterly  from  the  city  of  Eire' 
side  In  Riverside  County  and  due  ea 
from  Corona.  The  work  to  be  b 
upon  comprises  the  excavation  at 
lining  of  diversion  and  outlet  tonoe 
9  ft.   and   14   ft.   in  diameter  and  t» 
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nnd  ISfi,-.  ft.  In  longlh  rrspiviivrly.  tlu 
CDnBtnirtion  nf  .-in  rarlh  HII  tUun  with 
a  vvvsl  linsth  of  2581  ft.  ami  a  maxi- 
niiini  height  »f  ahoiit  VJ\  ft..  «"  carlh 
nil  lilke  with  a  crest  IciiKth  of  7574 
ft.  and  a  inaxlniiini  hclRhl  of  about 
90  ft.,  and  a  sollway.  outlet  tower 
and  brkise  supports;  and  the  excavu- 
tlon  of  an  approat-h  channel  to  th<- 
outlet  tower.  The  capacity  under  the 
present  development  will  be  100.000 
acre-feet. 

Copie.'j  of  the  speclllcatlons  will  not 
be  ready  until  the  latter  part  of  the 
week,  about  July  '>  or  C,  at  which 
time  they  may  be  obtainevl  at  the 
offlie  of  the  enginecrinK  department. 
Room  1007,  SOfi  West  3rd  St..  Loe 
Angeles,  upon  payment  of  $."1  per  set. 
not  returnable. 

Kach  bid  must  be  accompanied  by 
a  certified  or  cashier's  check  In  the 
amount  of  $100,000.  payable  to  the 
District.  F.  E.  Weymouth,  General 
Manager  and   Chief   Engineer. 

32— SEWERS    &.    SEWAGE 

CONTEMPLATED 

RIVKRSIDE.  Riverside  Co..  Cal.— 
J.  R.  Eiliutt.  city  engineer,  has  been 
authorized  to  prepare  plans  for  a  city- 
wide  sewer  system,  involving  a  main 
outfall  sewer  and  sewage  disposal 
plant,  with  laterals  and  trunk  lines. 
The  cost  is  estimated  at  $808,720.  t)r 
this  total,  $386,680  would  be  expended 
for  materials.  The  segregated  cost 
follows: 

North   side  system.   $146,870. 

North  side  outfall.   $65,850. 

Magnolia  Center — Washington  St.- 
ra.-^.i    Blanca   system,    $315,540. 

.■\ilington    outfall.    $41,140. 

.\I.-iin   outlall,    $103,300. 

hi.spo.-^al    plant.    $146,920.  ■" 


BIDS    WANTED 

SAN  FTtAXClSCO.— Until  July  5th, 
10.45  A.  M.,  informal  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works.  S.  J.  Hester,  Chief  Deputy 
Director.  Room  2,".l.  City  Hall,  under 
Spec.  No.  18,871.  for  m.iking  test  bor- 
ings for  the  main  tunnel  and  pipe 
inlet.  Richmond-Sunset  Sewage  TretU- 
ment  Plant,  from  Lake  Street  and 
26th  Avenue,  to  Cabrillo  Street  and 
34th  Avenue,  to  Fulton  Street  and 
34th  Avenue. 

Bidders  must  file  bonds  of  not  less 
than  50%  of  the  price.  Further  infor- 
mation available  from  City  Engineer 
John    J.    Casey.    Room    351.    City    Hall. 


BIDS    OPENED 

GRANTS    PASS,     Oregon.  —  Warren 
Northwest,  Inc..  P.  O.  Box  5072,  Port- 
land.-  at    $28,197     (rectangular    tanks) 
and   at    $27,565.50    (alternate   if    round 
tanks    are    used)    subinitted    the    low- 
bid   to  Grants  Pass  City  Council   June 
28    on    the    general    contract    for    con- 
struction    of     the      municipal     sewage 
ilisposal    plant. 
FoUow-ing    bids    were    received: 
Section   1 — General   Contract 
Warren    Northwest,    Inc.,    Portland, 
rectangular  tanks  $28,197;  round  tanks 
$27,565.50. 

Parker-Schram    Co.,    Portland,    $28,- 
891.50;   $28,079.50. 

Hoffman  Const.   Co..   Portland.   $29.- 
036.70;    $28,845.20. 

F.     J.     Early,     Jr.,      San     Francisco, 
$32,122.90;    $31,068.90. 
Section  2 — Glassover  for  Sludge   Bed 

Greenhouse  Mfg.  Co $4,983.00 

Section    3 — Settling    Tank    Mechanism 

Link  Belt  Co..  L.  A $3,350 

Jeffrey  Mfg.  Co.,  Columbus.  0 3,410 

Chain   Belt  Co.,   Portland 3,458 

Waterworks  Supply  Co.,   S.  F 3.495 

(Alternate) 3,730 

Section  4 — Sludge   Pump 

Palmer    Supply   Co..    Seattle $504.00 

F.  J.   Early    (Barnes)   S.   F 575.00 

Waterworks  Supply  Co.,  S.  F._.  595.00 


I'alnur    Supply  Co  .    (Alt.) 597.00 

Gordon   &    FInkbelner,    Portl.ind  620.0" 

Chain   Belt   Co..    Portland 64700 

Elec.    Welding    &    Machine   Co.. 

Grants    Pass    647.00 

Hove    Eng.    Co.,    Lansing,    Mich.  696.00    - 

Section   5 — Heating    Equipment 
Consolidated    Sup.    <'u..     I'ortI'd  $473.05 
Crane     (."o..     Portlanvl  493.55 

Palmer    Supply    <'o..    Seattle 528.00 

Waterworks  Sup.  Co.,   S.   F 78o.00 

Section  6 — Chlorinator 
Pacific   Water  Works  Sup.  Co., 

Seattle    »  9"-'"' 

Chem.    E(iuip.    Corp.    of   Calif., 

Lcs    Angeles    1000.00 

Wallace    &    Tiernan,    Newark, 

New    Jersey    1524.00 

Waterworks    Sup.    Co.,    S.    F.  .  1524.00 

BIDS   WANTED 

CAMAillLLO,  Ventura  Co.,  Cal.— 
Until  July  30,  2  P.  M..  bids  will  be 
received  by  George  B.  McDougall, 
State  Architect,  Public  Works  Bldg., 
nth  and  P  Sts.,  Sacramento,  for  the 
construction  of  a  sewage  disposal 
pLint  at  the  Camarlllo  State  Hospital. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of   $25. 

Cost  estimated  at  $100,000.       • 

33_  WATER  WORKS 

PLANS. APPROVED 

.■;AN  FRANCISCO.— Clifton  E.  Hic- 
kok.  Northern  California  District  En- 
gineer for  the  PWA,  has  approved 
plans  and  specifications  tor  the  in- 
stallation of  Section  B  of  the  Embar- 
cadero  District  Extension  to  the  .Aux- 
iliary Water  Supply  Svsteni  for  Fire 
Protection. 

Estimated    cost.    $19,000. 

Bids  will  be  asked   shortly. 


BIDS    OPENED 

JACKSONVILLE.  Ore.— Consolidat- 
ed Supply  Co..  139  SW  Stark  Street. 
Portland,  at  $5,616.74  submitted  low 
hid  to  the  Jacksonville  City  Council 
June  27  for  furnishing  material  for 
the  construction  of  a  new  water  sys- 
tem. 

No  bids  were  received  for  the  in- 
stallation of  8.000  ft.  of  pipe,  or  for 
construction   of   300    ft.    of  tunnel. 

Other  bids  received  for  furnishing 
material-s    were: 

Crane   Co.,   Portland,   $5,654.12. 

Public  Water  Works  Supply  Co., 
Inc.,    $5,684.45.  * 

CONTRACT    AWARDED 

SAN  FR.\NCISCO.— Lowrie  Paving 
Co.,  Inc.,  1540  16th  St.,  San  Fran- 
cisco, at  $58,094.40  awarded  contract 
by  the  Department  of  Public  Works, 
City  Hall,  under  Spec.  No.  18,844  for 
installing  Section  "A"  of  the  Park- 
Presidio  District  Extension  to  the 
Auxiliary  Water  Supply  System  for 
Fire  Protection. 


BIDS    OPENED 

SAN     FRANCISCO— Following     bids 
received   by   T.    A.    Brooks,    Purchaser 
of     Supplies.     City     Hall,     under   .Bid 
No.   1400,   for  furnishing: 
PROPOSAL  A 

(1)  100     6-in.    diam.     non-rising    stem 

double   disc   gate   valves   for   150 
lbs.   water  working  pressure. 

(2)  100  S-in.  do. 
(31  24  12-in.  do: 
(41     25    16-in.   do. 

PROPOSAL   B 
Combination  of  Items  1,  2.  3  and  4  of 

Pixjposal    A. 
General  Engineering  &  Dry  Dock  Co., 

Proposal   A:    (3)    $1062.50;    (4)    $1.- 

737.50. 
Tow-a    Valve   Co..   Proposal   A:    (1)    $2.- 

605.90:     (2)     $4027.30;     (3)     $2155.27; 

(4)    $4268.83:    Proposal  B,   $12,677. 
M.    Greenberg's   Sons.   Proposal  A:    (1) 


J1S96.25;    (2)    $2921.25.     (i)    I114»; 

(4)    $1865.60;    Proponal    B.    17640. 
Filch   Mfg.   Co..    Ltd..    Propoiwl   A:    (1) 

$2350;     (2)     $3910;     (3)     $1693;     (4) 

$4144.50. 
Jenkins    Bros.,    Proposal    A:    (1)    $2530; 

(2)  13910;    (4)   $2092.50;    (4)  $4144.50 
Proposal    B,    $12,077. 

Cliapman  Valve  Mfg.  Co..  Proposal  A: 
(1)  $2605.90;  (2)  $4027.30:  (3)  $2,- 
155.28;  ($)  $4268.83:  Proposal  IS. 
$12,677. 

Crane  Co.,  Propo.sal  A:  (1)  $2630:  (2) 
$3910;  (3)  $2092.50;  (4)  $4144.50; 
Proposal  B.  $12,677. 

S.-\n  Francisco  Water  Department. 
I'prposal    A;    (1)    $1406;    (2)    $2060; 

(3)  $1061.25;    (4)    $1746;    Proposal 
B:    $6277.25. 

Bids   held    under    advisement. 

34  — PARKS  AND  PLAY- 
GROUNDS 

CONTRACT    AWARDED 

SAN  FK.ANCISCO.- A  n  c  h  o  r  Post 
Fence  Co.,  460  5th  St.,  at  $59.24  was 
:iwarded  contract  by  Department  of 
Public  Works  for  erecting  a  chain 
link  -Jouble  gate  at  the  entrance  to 
the  cafeteria  of  the  San  Miguel  school 
located  on  San  Jose  Ave.  and  Seneca 
.Street. 


35—         TUNNELS 


BIDS    WANTED 

LOS  ANGELES  COUNTY,  Calif.— 
Until  July  30.  10  A.  M..  bids  will  be 
r.-ceived  by  the  Metropolitan  Water 
District,  300  West  3id  St.,  Los  Ange- 
les, for  constructing  concrete  -  lined 
tunnels  or  precast  concrete  pipe  lines 
:ind  appurtenant  works  of  the  Colo- 
rado River  Aqueduct  distribution  sys- 
tem between  Stations  2887  plus  00  and 
2951  plus  50,  and  betw-een  Stations 
3061  plus  00  and  3117  plus  14  of  the 
Upper  Feeder.  The  work  is  located 
within  the  County  of  Los  Angeles  and 
principally  within  the  cities  of  Sierra 
Madre  and  Pasadena. 

The  work  to  be  bid  upon  consists  of 
the  excavation  and  lining  of  water 
supply  pressure  tunnels  with  ap- 
proaches of  jointed  cast-ln-place  con- 
struction of  precast  concrete  pipe 
lines  having  interior  diameter  of  9 
ft.  10  in.,  and  has  been  divided  into 
.-schedules  as  follows: 

Length   in  miles 
Sched.  Pipe  Pipe 

No.  Tunnel       Cast  in       Pre- 

Place  cast 

1  1.14  COS 

•>  1.04  0.02 


Total     2.18 


0.10 


0.93 
1.06 


Total     0.29  1.99 

Schedules  1  and  3  are  alternative. 
also  Schedules  2  and  4  are  alternative. 
Specifications  No.  110  will  not  be 
ready  until  about  July  6.  at  which 
time  copies  may  be  obtained  at  Room 
1007.  306  W.  3rd  St..  upon  payment 
of  $5   per  set,   not  returnable. 

Certified  or  cashier's  check  for  10% 
must  accompany  each  bid.  F.  E.  Wey- 
mouth. General  Manager  and  Chief 
Engineer.  *  * 


30— RESERVOIRS  &  DAMS 


PLANS    COMPLETED 

MARIN  COUNTY,  Cal.  —  Marin 
Water  District  directors  have  approv- 
ed plans  and  specifications  for  con- 
crete spillway  at  Lagunitas  Dam  and 
have  authorized  James  Peters,  dis- 
trict manager.  468  Fourth  St..  San  Ra- 
fael, to  proceed  with  construction 
with  the  district's  own  forces.  Esti- 
mated  cost.    $11,500.  30 
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st  Half  Building  Contracts  Nearly 
Double  1934;  June  Total  $10,320,390 


,Building  contract  awards  in  the  western  states  during  the  first  six 
ths  of  1935  nearly  doubled  in  value  over  the  like  period  of  1934. 
Icipal  city  and  county  building  inspection  departments  in  seven 
6S  reported  a  total  of  $61,860,189  in  value  of  permits  issued  in  the 
half  of  the  year.  For  the  first  half  of  last  year  the  total  was 
)57,043. 


'  greatest  gains  over  last  year's 
res  were  made  in  the  second 
Iter,  which  is  attributed  large- 
.0  the  effect  of  the  Federal 
sing  Administration  campaigns 
new  residential  building.  This 
i  of  work  has  increased  par- 
arly  in  California  cities.  Com- 
clal  and  industrial  work  re- 
is  slow.  Excepting  a  large 
lol  building  program  in  prog 
in  Southern  California  cities, 
icipal  and  other  public  build- 
construction  accounts  for  a 
ively  small  portion  of  the 
's  work  to  date. 

ospects  are  good  for  a  contin- 
;ain  over  corresponding  monllis 
I8t  year  during  the  balance  of 
year.  A  further  increase  of 
lential  building  is  expected. 
to  the  stimulation  of  the  Fed- 
Housing  Administration  pro- 
1.  Although  much  of  the  build- 
contemplated  by  local  goveru- 
ts  with  the  aid  of  the  new 
l  fund  will  not  reach  the  con- 
;  stage  until  next  year,  a  sub- 
tial  sum  probably  will  be  ex- 
led  by  the  Federal  government 
;tly  on  its  own  projects  before 
end  of  the  year.  Army  and 
f  and  Treasury  Department 
ilng  programs  now  awaiting 
ment  of  Federal  work  -  relief 
s  include  extensive  develop- 
Is,  particularly  in  the  San 
iclaco  district,  which  can  be 
ed  under  contract  as  soon  as 
ey  is  available. 

le  Stale  of  California  also  is 
laring  to  let  contracts  before 
end  of  the  year  for  addition.'; 
tate  hospital  plants  for  which 
ey  was  appropriated  by  the 
legislature. 

onthly  building  totals  in  the 
halt  reached  a  peak  in  April, 
eding  $13,000,000,  the  highest 
thly  total  reported  in  nearly 
years.  The  June  total  was 
It  10  per  cent  lower  than  Mav. 
maintained  the  proportionate 
ease  over  the  corresponding 
tn  last  year. 


BUILDING  PERMIT 

MONTHLY  TOTALS 

Building  permit  totals  report- 
ed  by  inspection  departments  of 
principal  cities  in  seven  western 
states: 

1934 

Permits       Value 

January    5447     $4,434,236 

February    5122       5,442,120 

March    5490       6,732,727 

April    5729       5,068,765 

May    5481        5,775,565 

June  5691       5,203,830 

July    5523       5,130,440 

August    6734       5,307,474 

September   7490       5,454,163 

October    9173       8,607,019 

November    6891        5,681,180 

December    5913       5,709,858 

1935 

Permits       Value 

January     6413     $7,429,496 

February    6460       8,833,638 

March    8253     10,546,030 

April      9227     13,128,042 

May  8976     11,602,953 

June     7901      10,320,390 


GILROY  MAINS  COST 

5%  UNDER  ESTIMATE 


The  city  of  Gilroy  recently  has 
completed  the  municpal  water- 
works  main  pipeline  replacement 
at  a  total  cost  of  approximately  $1- 
300  less  than  the  $30,000  estimated 
for  the  project,  according  to  May- 
or Elmer  Chesljro, 

The  final  accounting  report  on 
the  project  showed  it  had  been 
completed  tor  nearly  five  percent 
less  than  it  was  expected  to  cost. 
Mayor  Chesbro  said.  The  Gilroy 
waterworks  improvements  were 
financed  in  part  by  a  grant  from 
the  Federal  Public  Works  Admin- 
istration. Raymond  Fischer  is  city 
engineer. 


FRESNO  FIRMS 
LOW  BIDDERS 
ON  AUDITORIUM 


Trewhitt-Shields  &  W.  J.  Ochs 

Offer  Joint  Proposal  Of 

$276,008 


FRESNO,  July  11.— A  combina- 
tion of  low  bids  aggregating  $395,- 
S34  was  received  here  today  by 
the  Fresno  City  Commission  for 
construction  of  the  municipal  audi- 
torium. This  figure  may  be  alter- 
ed somewhat  through  selection  of 
alternate  proposals  included  in  the 
bidding  schedule. 

For  general  work  the  low  figure 
was  submitted  by  \V.  J.  Ochs  and 
Trewhitt-Shields  Company.  Pacific 
Southwest  Bldg.,  Fresno,  at  $276.- 
OOS.  The  only  other  bidder  for 
the  general  contract  was  Dinwid- 
dle Construction  Company  of  San 
F'rancisco,  with  a  proposal  of  $279,- 
100. 

American  Electric  Co..  462  Bry- 
ant St.,  San  Francisco,  was  low 
bidder  at  $58,979  for  electrical 
work.  Second  and  third  low  pro 
posals,  respectively,  for  this  con- 
tract were  Electric  Construction 
Co.,  Fresno,  $59,379;  and  Newberry 
Electric    Co.,  Los  Angeles,  $59,712. 

M.  J.  Reeves  Heating  Company, 
959  Natoma  Street,  San  Francisco, 
submitted  a  low  proposal  of  $42,- 
746  for  mechanical  work.  Scott 
Company.  San  Francisco,  at  $47,- 
4S7  and  Barrett-Hicks  Co.,  Fresno, 
at  $48,309  were  second  and  third 
low  bidders. 


CAPT.  DRINKWATER 

LEAVES  SACRAMENTO 

Capt.  J.  G.  Drinkwater,  U.  S.  Dis 
trict  Engineer  at  Sacramento,  has 
left  for  Washington,  D.  C.  where 
he  has  been  transfered  by  the 
Chief  of  Army  Engineers.  He  will 
be  succeeded  on  September  1  by 
Lieut.  Col.  Lincoln  B.  Chambers 
who  has  been  on  duty  in  the  Pan- 
ama Canal  Zone.  Capt.  Drinkwater 
has  been  district  engineer  at  Sac- 
ramento for  the  past  three  and 
one-half  years. 

Prior  to  his  departure  he  was 
the  guest  of  honor  at  banquets  ten- 
dered by  civic  organizations  of 
both   Sacramento  and   Stockton 


PACIFIC    CONSTRUCTOR 


HIGHWAY  JOB 
IN  SAN  MATEO 
READVERTISED 


New  Bid    Date  For    Edgemar- 

Thornton    Grading;    Two 

Contracts  In  Colton 


SACRAMENTO,  July  y.  —  Four 
contracts  for  highway  construction 
and  improvement  in  San  Mateo. 
San  Bernardino  and  Riverside 
counties  were  authorized  tor  ad 
vertising  today  by  the  State  High 
way  Commission.  Bids  will  be  oji 
ened  July  31  and  August  1  in  Sac- 
ramento and  Los  Angeles.  Proj- 
ects for  which  bids  were  asked  to- 
day are: 

San  Mateo  County:  Grading,  sur 
facing  with  crusher  run  base  and 
applying  bituminous  surface  treat- 
ment to  about  3.6  miles  between 
Edgemar  and  Thornton.  The  Com 
mission  had  cancelled  a  previous 
bid  call  for  this  week,  and  the  proj 
ect  is  being  readvertised.  Bids  will 
be  opened  July  31  in  Sacramento. 
The  work  involves  approximately 
250,000  cubic  yards  unclassified  ex 
cavation;  1,150,000  station  yards 
overhaul:  15.S00  tons  crusher  run 
base,  and  numerous  other  items. 

San  Bernardino  County:  Two 
contracts  for  work  in  the  city  of 
Colton.  One  calls  for  grading  anil 
paving  about  1.3  miles  and  con- 
structing a  reinforced  c<mcret<' 
bridge  on  steel  pipes  on  "1"  Si 
The  other  calls  for  roadniix  sur- 
facing on  about  one  mile  and  con 
struction  of  reinforced  concrete 
abutments  for  an  underpass,  the 
work  being  located  between  the 
Santa  Ana  River  and  "M"  Street 
Bids  on  both  contracts  will  be  op 
ened  August  1  by  the  State  Higli 
way  Engineer  in  Los   Angeles. 

Riverside  County:  Applying  seal 
coat  to  about  50.1  miles  between 
Valle  Vista  and  Route  187.  Bids 
open    in   Los    Angeles   August   1. 


POMEROY  TO  ADVISE 

S.  CRUZ  PLANNERS 


Hugh  Pomeroy,  planning  engi- 
neer, has  been  tentatively  engaged 
by  the  new  Santa  Cruz  County 
Planning  Commission  as  technical 
advisor.  Mr.  Pomeroy  is  now  ad- 
viser to  the  planning  commissions 
of  San  Mateo,  Santa  Clara  and 
Kern  counties'- 

County  Surveyor  Lloyd  Bowman 
is  secretary  of  the  Santa  Cruz  com- 
mission, which   has  just  organized. 


ALAMEDA  COURT  HOUSE 
STEEL  COMPLETED 


Steel  work  on  the  Alameda  Coun- 
ty Court  House  building  is  com- 
plete, W.  G.  Corlett,  chairman  of 
the  board  of  architects,  reported 
to  the  Board  of  Supervisors.  Con- 
struction oi  the  12-story  building 
1b  on  schedule,  Mr.   Corlett  stated. 


EPP  LOW  ON 

SAN  RAFAEL  P.  O. 


WASHINGTON,  D.  C,  July  9 
—  Low  bid  of  $56,680  was  sub 
mitted  by  Leo  Epp,  4745  Geary 
St.,  San  Francisco,  today  to  the 
Treasury  Department  for  erect 
ing  the  post  office  building  at 
San  Rafael.  Second  and  third 
low  bids  respectively,  were  $56, 
920  by  K.  E.  Parker  Co..  San 
Francisco,  and  Liebert  &  Tro- 
bock,  San  Rafael. 

The  San  Rafael  post  office 
building  contract  was  readver- 
tised under  revised  specifica- 
tions, providing  for  a  slightly 
larger  structure  than  the  one  on 
which  bids  originally  were  tak- 
en   several    months  ago. 


FRED'K  SNOOK 
LOW  BIDDER  ON 
PUMPING  PLANTS 


Six  Firms  Offer  Proposals  For 

Sutter  By-Pass  Drainage 

Machinery 


SACRAMENTO,  July  9.— Frede 
rick  \V.  Snook  Co.,  596  Clay  Street, 
San  Francisco,  submitted  the  ap- 
parent low  bid  today  to  the  U.  S. 
Engineers  here  for  constructing 
tljree  pumping  plants  in  Sutter 
By-Pass,  a  portion  of  the  Sacra- 
mento River  Flood  Control  proj- 
ect. The  Snook  Co.  bid  for  the 
three  plants  complete,  less  an  al- 
lowance for  used  equipment,  was 
$212,175. 

Following  bids  were  received: 

Frederick    W.    Snook    Co $212,175 

C.   C.   Moore  &  Co 222,100 

Youdall    Construction    Co 232,727 

Scott    Company    264,300 

MacDonald    &    Kahn   Co.,    Ltd.  324,810 

One  bid  was  received  for  con- 
struction of  Pumping  Plant  No.  3. 
only.  It  was  submitted  by  Sterling 
Pump  Corp.,  and  Pomeroy-Sinnock 
Co..  Stockton,  at  $65,410  for  West- 
inghouse  equipment,  and  $65,SSo 
for  General  Electric  equipment. 
The  government  estimate  on  this 
plant  was  $61,275. 

The  estimate  for  the  three  plants 
complete  was  $308,008. 

The  contract  includes  removing 
existing  buildings  and  equipment, 
construction  of  new  buildings,  op- 
erators' residences,  furnishing  and 
installing  all  pumps,  motors  and 
controls,  domestic  water  supply 
and  miscellaneous  items  of  work. 

The  pumping  plants  are  for  the 
purpose  of  draining  into  the  Sut 
ter  By-Pass  run-off  water  intercept 
ed  by  the  easterly  levee  of  the 
by-pasb  wTien  conditions  are  such 
that  this  water  will  not  enter  the 
bypass  by  gravity  flow.  All  sites 
are  in  Sutter  County  in  the  vicin- 
ity ot  Yuba  City 

For  the  purpose  of  comparison, 
bidders  were  required  to  include 
an  estimate  of  demand  and  electric 
energy  charges  for  all  three  plants 
over  a  20-year  period,  computed 
by  formula   In  the  specifications. 


ENGINEERS  HERE 
TUESDAY  TO  ?Uh\ 
HIGHWAY  WOF( 


Contractors'  Gathering  FoIM's 
State-Federal  Conference  C 
$79,000,000  Program 


Plans  are  being  completed  f. 
gathering  here  next  Tuesday  ol 
gineers  and  contractors  from  elt 
western  states,  assembled  to 
the  work-relief  highway  consi 
tion  program. 

Preston  G.  Peterson  ot  the  I  i. 
State   Road   Commission   yestei 
confirmed    the    announcement 
the    Western    State    Highway 
cials   Association,    of    which  hi  s 
chairman,  would  meet  in  San  F  i- 
Cisco  Tuesday  morning.    The  a> 
elation  is  composed   ot  state  hli- 
way    engineers    from    each    of  'e 
eleven  western  states. 

State  Highway  Engineer  C.  I. 
Purcell  has  arranged  for  the  1 1- 
ferences  to  be  held  at  the  Pal^e 
Hotel,  starting  Tuesday  moriig 
and  continuing  probably  until  n  n 
Wednesday.  , 

The  highway  engineers  will  njt 
U.  S.  Bureau  of  Public  Roads  h- 
resentatives  to  discuss  regulatt,a 
for  highway  and  grade  separaijii 
construction  under  the  new  |> 
gram.  Officials  who  will  attendiie 
conference  will  be  directly  resn'i- 
sible  for  spending  more  than  j|,- 
000,000  allotted  western  sts"8 
from  work-relief  funds  for  emi';- 
ency  highway  construction  i 
regular  Federal-aid  highway  ii|i- 
ects.  ; 

Engineers  and  contractors  reg|d 
the  session  here  as  the  startig 
signal  for  the  greatest  road-bi  I- 
ing    program    ever    undertaken 

Highway  contractors  will  n  ;t 
on  Wednesday  immediately  toWi- 
ing  the  engineers'  conference.  I  '• 
resentatives  from  contractors' 
sociations  from  every  state  are 
ing  invited  to  attend  the  meet  ; 
according  to  Floyd  O.  Booe,  se  '• 
tary-nianager  of  the  Northern  ( i- 
fornia  Chapter,  Associated  Gemil 
Contractors. 

Directors  of  the  Northern  jd 
Southern  A.G.C.  chapters  will  e 
here  and  one  or  more  officers  fi  n 
each  other  western  chapter  are  't- 
pected. 

Mr.  Booe  in  a  statement  yesr- 
day  urged  individual  contract  8 
to  attend  the  meeting  if  possii. 
He  pointed  out  that  it  would  be  a 
opportunity  to  learn  at  first  h  i 
what  will  be  expected  of  the  <(• 
tractor  in  the  new  program.  I;l- 
eral  and  state  engineers  and  h  i- 
way  commission  officials  will  * 
speakers  on  the  program,  wl  3 
is  being  arranged  by  the  A.( ' 
committee. 


PACIFIC    CONSTRUCTOR 


JBIlMIToS  AMD  eOM^  JRACT; 


SAN   FRANC 

ISCO  COUNTY 

'owne- 

Contractor 

Amt. 

Stcffrnsi-n 

Owner 

3500 

Wells 

Karly 

lono 

Harris 

Windsor 

2noo 

WlmrhartlK 

Mauror 

7000 

Crcenwoiifl 

Wookholm 

18000 

Albcrs 

Jonea 

4000 

(JouIk 

Rose 

3000 

( Inreniiint 

Nelson 

6400 

Cluromont 

Nelson 

B300 

riareniont 

Nelson 

5300 

Clarprnont 

Nelson 

5300 

Standard 



4000 

Assncintcd 

Owner 

2500 

Benner 

Owner 

4000 

Reader 

Reese 

1000 

Stuil.-n(K 

Owner 

2000 

SpltlcT 

Dawe 

3000 

Medical 

Owner 

1500 

Scammel 

(iwner 

5000 

Symoiis 

Wells 

2000 

State 

Jensen 

2700 

Correr;i 

Petersen 

6300 

Lamore 

Monez 

5500 

Lynch 

Brass 

2000 

Wadswortli 

Dixon 

7000 

Warren 

Owner 

3500 

Lyon 

Owner 

3450 

Langren 

Owner 

2000 

Erlckson 

Early 

1000 

Aebl 

Owner 

1000 

Aebl 

Owner 

1000 

3LLING 

NO.  3218  KINGSLAND  AVE., 
)AKLAND.  One-story  five-room 
welling. 

!r— J.    P.    Steffensen.    1300    Web- 
iter   St.,    Oakland, 
itect— Not   Given.  .13500 


AIRS 

NO.    441   ELEVENTH   STREET 
)AKLAND.      Fire    repairs. 
;r— Florence     Wells,      Premises, 
itect— Not  Given. 

ractor  —  Fred    J.    Early    Jr.,    366 
0th    St..    Oakland.  $1000 


ITIONS 

NO.      135    THE       UPLANDS, 
iERKELEV.      Additions. 
■r— T.    Harris,    Premises. 
Itect— Not    Given, 
ractor— Geo.   Windsor,    928   Kings- 
on   Ave..    Berkeley.  $2500 


IDENCE 

58  WILDWOOOD  GARDENS, 
'lEDMONT.  Two-story  8-room 
e.*5idence  and  garage. 
!r— Mr.  &  Mrs.  Matt  Wharhaftlg, 
109  Clarendon  Crescent, 
itect- Wm.  I.  Garren  and  H,  A. 
ichary.  624  Mariposa  Ave.,  Oak- 
ind. 

ractor  —  Geo.  J.  Maiirer,  50  York 
>rlve.   Piedmont.  $7000 

IDENCE 

NO,  61  KING  AVE.,  PIEDMONT 
rwo-story     12-room     frame     resi- 
lence  and  garage, 
er— G.   M.  Greenwood,   21   La  Salle 
^ve..    Piedmont. 

itect    —    Clarence      A.      Tantau, 
>hreve  Bldg.,   San  Francisco, 
ractor— Chas.  Stockholm,  425  Rus.-. 
^dg.,  San  Francisco.  $18,000 

ERATIONS 

FOOT  OF  SEVENTH  STREET. 
pAKLAND.  Alterations  and  ad- 
lition. 

er— Albers   Bros.    Milling   Co.     Ft 
'f  Seventh   St..   Oakland, 
iltect— Not   Given, 
ractor— Jones   Hettlesator  Constr. 

O;    Kansas    City.    Mo.  $4000 


UKI'AIRS 

(449)     NO.   1719  E-KOUriTEENTH  ST. 

OAKLAND.      Fire  repairs, 
owner— A.   Goiilg.   1729   E-14th   Street. 

Oakland. 
Architect — Not   Given. 
Contractor— A    H.    Rose,    478    25th    St.. 

Oakland.  $3000 


DWELLING 

(450)  NO.  751  ALVARADO  ROAD, 
OAKLAND.  Two-story  6-rooiii 
dwelling. 

Owner — Claremont  Heights  Co..  391 
Sutter  St.,  San  Francisco. 

Architect- Not  Given. 

("ontractor — Frank  F.  Nelson,  2  Edge- 
hill  Way.   San  Francisco.         $6400 


DWELLING 

(451)     NO.     769     ALVARADO     ROAD. 

OAKLAND.     Two-story  five-room 

frame  dwelling, 
owner — Claremont     Heights    Co..     391 

Sutter  St..  San  Francisco, 
Architect- Not  Given. 
Contractor — Frank  F.  Nelson.  2  Edge- 

hlll    Way.    San    Francisco.        $5300 


DWELLING 

(452)     NO.     745    ALVARADO     ROAD, 

OAKLAND.      Two-Story  five-room 

dwelling. 
owner — Claremont     Heights     Co.,     391 

Sutter  .St..  S'an  Francisco. 
Architect— Not  Given. 
Contractor — Frank  F.  Nelson,  2  Edge- 

hill    Way,    San    Francisco.        $5300 


DWELLING 

(453)     NO.     775     ALVARADO     ROAD. 

OAKLAND..    Two-story   five-room 

dwelling. 
Owner — Claremont     Heights     Co.,     391 

Sutter  St..  S'an  Francisco. 
Architect — Not  Given. 
Contractor — Frank  F.  Nelson,  2  Edge- 

hlll    Way,    San    Francisco.        $5300 


STATION 

(454)  NO  .3360.  GROVE  ST....  BER- 
KELEY. One-story  4-room  service 
station  and   service  building. 

Owner — Standard  Stations  Inc.,  Finan- 
cial  Center   Bldg.,   Oakland. 

Architect— J.  M.  Evans,  226  Bush  St., 
San    Francisco. 

Contractor — Not    Given.  $4000 


STORE  ROOM,  ETC 

(455)  NO.  2321  FULTON  ST.,  BER- 
KELEY. One-story  3-room  grease 
and   store   room. 

Owner — Associated  Oil  Co..  79  New- 
Montgomery  St..  San  Francisco. 

Arcihtect — Not   Given.  $250ii 


ALTERATIONS 

(456)  NO.  3421  HOLLIS  ST..  OAK- 
LAND.    Alterations. 

Owner — Benner  &  Nauman.  3486 
Haven  St..  Oakland. 

Architect— Not    Given.  $4000 


GARAGE 

(457)  NO.  637  BEACON  ST..  OAK- 
LAND.    One-story  tile  garage. 

Owner — S.  H.   Reader.  Premises. 

Architect — Not   Given. 

Contractor — T.  O.  Reese.  2557  63rd 
Ave..   Oakland.  $1000 


ALTERATIONS 

(458)  NO.  2315  DWIGHT  WAT.  BER 
KELEY,     Alterations. 

Owner — U.   C.    Students   Corp.,    Assn. 
Architect— Not  Given.  $2000 

DWELLING 

(459)  NO.      760      GRIZZLT      PEAK 
Blvd..   BERKELEY.     Two-story  6- 


room    frame   dwelling   and    garag'- 
Owner— E.   C.   Spltler,   815  Oxford   St., 

Berkeley. 
Plans  by  Owner. 

Contractor — Leslie    Dawe,    729    Coven- 
try St.,  Berkeley.  $3000 


ALTERATIONS 

(160)     NO.  411  THIRTIETH  STREET. 

OAKLAND.      Alterations, 
owner — Medical  Center  Properties.  411 

30th  St..  Oakland. 
Architect- Not    Given.  $1500 


DWELLING 

(461)     NO.    1675    E-THIRTY-KIGHTM 

St.,   OAKLAND.  One-story  6-room 

dwelling. 
Owner — J.    W.    Scammell.    421    Scenic 

Ave..    Piedmont. 
.Architect— Not    Given.  $5000 


ALTERATIONS 

(162)      NO.    2812    CHERRY    ST..    BER- 
KELEY.    Alterations. 
Owner — Mrs.    H.    Symons,    Premises. 
Architect — Not  Given. 
Contractor— W.    B.    Wells,    2511    Grove 
St.,   Berkeley.  $2000 


ALTERATIONS 

(463)     NO.     530     E.GHTEENTH     ST.. 

OAK..AND.      Alterations. 
Owner— State    of    California.    T'nth    & 

Franklin    Sts..    Oakland. 
Architect — Otto  Hintermann,   126  Post 

St..   Sxin   Francisco. 
Contractor — Jensen    &    Pedersen,    3443 

Adeline    St.,    Oakland.  $2700 


DWELLINGS 

(464)  NO.  1327-1333  FIFTIETH  AVE., 
OAKLAND.  Two  one-story  five- 
room  dwellings. 

Owner— J.  B.  Correra,  4929  E-14th  St., 
Oakland. 

Architect — Not  Given. 

Contractor  —  J.  B.  Petersen  &  Son, 
4021   Agua  Vi.sta  Ave.,   Oakland. 

$3150  each 


DWELLING 

(466)  NO.  4366  BRIDGEVIEW  DR.. 
OAKLAND.  Two-story  five-room 
dwelling. 

Owner — D.  B.  Lamore.  82  Tenth  St.. 
Oakland. 

Architect — Not   Given. 

Contractor.  A.  H.  Monez.  4133  Oak- 
more  Road,  Oakland.  $BOO0 


DWELLING 

(466)  NO.    2829   BIRDSALL  AVENUE. 

OAKLAND.         One-story      4-room 

dwelling. 
Owner — C.    Lynch.    Premises. 
Architect — Not  Given. 
Contractor— J.    P.    Brass,     4050    Maple 

Ave..    Oakland.  $2000 


ADDITION 

(467)     NO.   510   E-F0URTEE:NTH   ST. 

OAKLAND.     Addition. 
Owner — H.    Wadsworth.    Premises. 
Architect — Not  Given. 
Contractor— Dixon    &    Roth.    1844    6th 

Ave..    Oakland.  $7000 

DWELLING 

(168)  NO-  2619  FIFTY-SEVENTH 
Ave.,  OAKLAND.  One-story  five- 
room   dwelling. 

Owner— Weldon  H.  Warren.  3502  Foot- 
hill  Blvd..   Oakland. 

Architect- Not   Given.  $3500 

DWELLING 

(469)     NO.   1  VETERAN  WAT.  OAK- 

LAND.      One-story    f;-room    dwll- 

ing. 


PACIFIC    CONSTRUCTOR 


Owner — C.  D.   Lyon,   6501   Buena  Ven- 
tura St..  Oakland. 
Architect— Not  Given.  $3450 


OFFICE 

(470)     NO.   2931   CHAPMAN  STREET. 

OAKLAND.  Office  and  store  room 
Owner— A.  S.   I..angren,   2934  Ford  St.. 

Oakland. 
Architect— N"t    Oiven.  $2000 


REPAIRS 

(471)  NO.    2332  COOLIDGE   AVENUE. 

OAKLAND.      Fire    repairs. 
Owner — K.    Erickson.     Premises. 
Architect— Not    Given. 
Contractor  —  Fred    J.    Early    Jr..    36i; 
40th   St..   Oakland.  $1000 


ALTERATIONS 

(657)     NO.      1733    POLK      ST.      . 

laundry. 
Owner — P.   Verdier.    Premises. 
.Moliitect— Fabre     &     Hildebrand, 

Sutter    St..    San    Francisco, 
(^'ontraclor  —  G.    P.    W.    Jensen, 

Market  St.,   Stin  Francisco.       I 


ALTERATIONS 

(65S)     NO.    1143    MARKET    ST.      Alter 

store. 
Owner  —   Provident  Mutual   Life    Ins. 

Co.    of    Philadelphia,    Russ    Bldg., 

San    Francisco. 
Engineer — L.    H.    Nishkian,    %    Owner. 
Contractor — M.     Baran,     721    E.     62nd 

St.,   Los  Angeles.  $10,000 


Owner — Gabrielle    Fanfelle.    3301  m, 

more  St.,   San   Francisco. 
Architect — Not   Given.  ')0( 


STORES 

(008)     NE    FORTY-SECOND    AV 

Balboa  St.  One-story  frame  s-es 
Owner  —  M.    P.    Storheim,    475  i  lid 

Ave.,  San  Francisco. 
Architect — Not   Given.  toi 


DWELLING 

(669)      E     FORTY-SECOND     AVt  6! 

N  Balboa  St.  One-story  anfl  ll^ig. 

ment    frame   dwelling. 
Owner  —  M.    P.    Storheim,    475   Elld 

Ave..  San  Francisco. 
.\rchitect — Not  Given.  00 


GREENHOUSE 

(472)  NO.  1536  OREGON  ST..  BER- 
KELEY.    Greenhouse. 

Owner — Frederick  Aebi.  1547  Russell 
St..   Berkeley. 

Architect— Not   Given.  $1000 


GREENHOUSE 

(473)  NO.  153S  OREGON  ST..  BER- 
KELEY.    Greenhouse. 

Owner — Frederick  Aebi.  1547  Russell 
St.,  Berkeley. 

Architect— Not  Given.  $1000 


ALAMEDA 

COUNTY 

No. 

Owner 

Contractor 

Amt. 

654 

McCarthy 

Anza 

3500 

655 

Geneva 

Owner 

6800 

656 

Gerson 

Phoenix 

lOOO 

657 

Verdier 

Jensen 

1200 

658 

Provident 

Baran 

10000 

659 

Glrard 

Jensen 

1300 

660 

Fanning 

McSheey 

2215 

661 

Wolter 

Owner 

5000 

662 

Montani 

Faggioni 

4500 

663 

Coghlan 

Larsen 

2000 

664 

Associated 

Bowman 

1000 

665 

Wolter 

Owner 

5000 

666 

Associated 

Martinelli 

1200 

667 

Fanfelle 

Owner 

6000 

66S 

Storheim 

Owner 

4000 

669 

Storheim 

Owner 

3500 

670 

Doelger 

Owner 

4000 

671 

Doelger 

Owner 

4000 

672 

Cuniberti 

Miller 

1000 

673 

Doelger 

Owner 

4000 

674 

Seaside 

McCabe 

5000 

675 

Otis 

Fink 

1800 

676 

Witter 

Ostlund 

15000 

677 

F'ederated 

Barrett 

4000 

678 

Romey 

Malloch 

1000 

679 

Baldwin 

Owner 

14750 

680 

Wallach 

Aetna 

2000 

681 

Doelger 

Owner 

4000 

682 

Doelger 

Owner 

4000 

683 

Harmeson 

Bowman 

1000 

684 

Gilmore 

Michel 

J'lOii 

68.^ 

Doyle 

Owner 

3500 

DWELLING 

(654)     SW    TWENTY-SECOND    AVE. 

and    Judah    St.         One-story    and 

basement   frame   dwelling. 
Owner — Geo.  H.  and  M.  E.  McCarthy. 

%   Contractor. 
Architect — Not  Given. 
Contractor  —  Anza    Home    Bldg.    Co.. 

1498   36th   Ave..    S.   F.  $3500 


BUILDING 

(655)  W  SCHWERIN  ST.  400  E  Sun- 
nydale  St.  One-story  frame  ship- 
ping building. 

Owner — Geneva  and  Sunnydale  Nur- 
sery. 798  Geneva  Ave.,  San  Fran- 
cisco. 

Architect— Not  Given.  $6800 


ALTERATIONS 

(656)     NO.     500      COLUMBUS       AVE 

Alter   restaurant. 
Owner — I.   Gerson.   %  Contractor. 
ArcBltect-iNbt  'Given. 
Contractor^Phoenix-&lmpton   Co..    520 

Sixth   St..   San  Francisco.  $1000 


ALTER.\TIONS 

(659)     NO.    2730    VALLEJO    ST.    Alter 

dwelling. 
Owner — Mrs.   Olney   Glrard,    Premises. 
Architect — Warren   Charles   Perry,    260 

California   St..    San   Francisco. 
Contractor — G.   P.   W.   Jensen  &  Sons. 

Inc.,   320  Market  St.  $1300 


REPAIRS 

(660)     NO.    2635-45    McALLISTER   ST. 

Repair  fire  damage  to  apartments 
Owner — J.     W.     Fanning.     46     Parsons 

St..   San   Francosco. 
-•Vrchitect — Not  Given. 
Contractor — James    B.    McSheehy,    137 

Clifford    Terrace  .  $2215 


DWELLING 

(661)  W  FERNWOOD  180  N  Brent- 
wood. Two-story  and  basement 
frame   dwelling. 

Owner— Paul  A.  Wolter  Jr..  201  Yerba 
Buena   Ave..    San   Francisco. 

Architect — Mario  Corbett,  San  Mateo. 
$5000 


DWELLING 

(662)  N  OILMAN  ST.  275  W  Jen- 
nings Two-. story  and  basement 
frame   dwelling. 

Owner — L.  Montani.  1358  Oilman  St., 
San    Francisco. 

Designer— N.  Herman,  200  Green  St.. 
San  Francisco. 

Contractor — C.  A.  Faggioni  and  G.  B. 
Barsotti.    1567    Revere   St.  $450C 


ALTERATIONS 

(663)     NO.     2813     SCOTT     ST.       Alter 

dwelling. 
Owner — John    P.    Coghlan.     Premises. 
Architect — Not   Given. 
Contractor  —  H.    H.    Larsen    Co 

South    Park. 


64 


ALTERATIONS 

(664)     PARNASSUS  AVE.  near  Argu- 

ello    Blvd.      Alter    cafeteria. 
Owner — Associated     Dental     Students, 

Affiliated     Colleges,     Premises. 
Architect — Not   Given. 
Contractor   —   M.      M.    Bowman,      118 

Church  St.,  San  Francisco;       $1000 


DWELLING 

(665)  E  FERNWOOD  80  N  Brent- 
wood. Two-story  and  basement 
frame   dwelling. 

Owner — Paul  A.  Wolter  Jr..  201  Yerba 
Buena   Ave.,    San   Francisco. 

Architect — Mario  Corbett,  S-an  Mateo.. 
$500C 


ALTERATIONS 

(666)     SW  GEARY  ST.  &  TWELFTH 

Ave.     Alter  greasing  station. 
Owner — Associated    Oil    Co.,     79    New 

Montgomery  St.,   San  Francisco. 
Architect — Not   Given. 
Contractor — Grant    Martinelli    Constr. 

Co..  44  Mary  St..   S.  F.  $120i) 


LAUNDRY.    ETC. 

(«67)     S    GREENWICH     ST.     131     W 

W  Fillmore  SI.     Two-story  frame 

laundry  and  flats. 


DWELLING 

(670)  W  TWENTY-FIFTH  AVI» 
S  Lawton  St.  One-story  and  de- 
ment   frame    dwelling. 

Owner — Henry    Doelger    Builder, 
320   Judah   St.,    San   Francisco 

Architect — Not    Given.  :  00 


DWELLING 

(671)  W  TWENTY-FIFTH  AVB.SO 
S  Lawton  St.  One-story  and  lie- 
ment    frame    dwelling.  I 

Owner — Henry  Doelger  Builder,  •.., 
320  Judah   St..   San  Francisco, 

Architect — Not    Given.  !  00 


.ALTERATIONS 

(672)     NO.     1259      DIVISADERO    JT, 

Alter   store   and   dwelling. 
Owner — D.    Cuniberti,    Premises,   i 
Architect — Not   Given. 
Contractor  —  Miller    &     McGillls,  ;27 

19th   Ave..    San   Francisco.       (loO 


DWELLING  I 

(673)     W    TWENTY-FIFTH    AVE.76 

S  Lawton  St.  One-story  and  b|e- 

ment    frame    dwelling. 
Owner — Henry    Doelger    Builder,    ,:., 

320  Judah  St.,   San  Francisco. 
Architect— Not    Given.  )  )0 


STATION 

(674)     SE    TWENTY-FOURTH    J\D 

Valencia  Sts.  Class  C  steel  ser.|;e 

station. 
Owner— Seaside    Oil   Co..    2121   3rd   ., 

San    Francisco. 
Engineer— V.   R.  Cede,  516  Valle  ^  a 

Ave..   S^n  Francisco. 
Contractor— D.  C.  McCabe.  Call  B  .. 

San   Francisco.  )  " 


ALTERATIONS 

(675)     NO.   1231   MARKET  ST.     i  d 

Whitcomb.     Alter   restaurant. 
Owner — James  Otis.  Trustee,  444  ( i- 

fornia  St.,  San  Francisco. 
Architect- George    Rushforth,    21    ^n 

Mateo    Road.    Berkeley. 
Contractor   —   The   Fink   &    Schlrjr 

Co.,   552   Brannan   St.  V 


ALTERATIONS 

(676)     NO.    55      MONTGOMERY     C 

Alter  offices. 
Owner  —  Dean    Witler    &    Co.,    1  il 

Bldg..   San  Francisco. 
Architect— Kent    &    Haas,    525   Ma  it 

St.,   San  Francisco. 
Engineer  —  T.     Ronneberg.      Cro  ;r 

Bldg..   San  Francisco.  ' 

Contractor— Ostlund    &    Johnson,     H 

Bryant   St.  JH  " 


ALTERATIONS 

(677)     NO.    75   HARRISON    ST.     J>  " 

industrial    building. 
Owner  —  Federated    Metals   Corp.  » 

Harrison  Et..   San  Francisco. 
Engineers— Ellison    &    Russell,    Pa  « 

Bldg.,    San  Francisco. 
Contractor— Barrett   &    Hilp.   918  1  ' 

rison   St..   San  Francisco.         $  " 


ALTERATIONS 
(678)     NO.    1659    HAIGHT    ST. 
market. 


PACiFlC    CONSTRUCTOR 


pwiier— A.  J.   Romey  &  Son,  Prem. 
.rchltcct— Not   (Jlven. 
^ontrnctor — J.  S.  Malloch.   666  Mission 
St..  San  Kranclsco.  JIOOO 


.LTKItATIONS 

■679)     SIC  O'KAURKI.L  AND  STOCK- 

ton    Sts.     Alter  store, 
^wnor— U^ilJwIn  &   l''lnkenstcln  Estate 

%   Architect, 
irchitict  — Hi-rnard  J.  Joseph,   74  New 

Monlgomery  St.,  S.  F.  ?14,750 


ALTERATIONS 

680)     NO.     258     TWENTY   -  NINTH 

Ave.     Alter  dwclllnB. 
>wner — Harry    Wallaoh.    Premises, 
irchitoct — Swmuei     I./iKhtner    Hyman, 

68   I'ost   St..   San   Francisco, 
■ontractor — Aetna     Cotlstr.     Co.,     238 

Arlcta  St..  San  Francisco.         ?200fi 


'>WBr>MNG 

681)     K    THIRTY-THIRD    AVE.     250 
S   Kirkham      St.      One-story     and 
'      basement  fr.ime  dwelling, 
iiwner— Henry    DoelRer    Builder.    Inc.. 

320  Judah   St..   San   Francisco. 
Vrehitcct — Not  Given.  14000 


DWELLING 

682)  K  THIRTY-THIRD  AVE.  22,-> 
S  Kirkham  St.  One-story  and 
basement  frame  dwelling. 

Mwner— Henry  Doelger  Builder,  Inc.. 
321)  Judah   St..   San   Francisco. 

Vrchitect— Not  Given.  $4000 


ALTERATIONS- 

683)     NO.    142    TWENTY-SEVENTH 

St.     Alter   flats. 
iwner— R.     E.     Harmeson,     3626     17th 

St..   San  Francisco. 
Vrchitect — Not  Given, 
'ontractor   —   M.    M.      Bowman.      118 

Church  St..  San  Francisco.       $1000 


STATION 

684)     SAN    JOSE    AVE.    AND    FAR- 

allones.      One-story    steel    service 

station. 
Iwner  —  Gilmore   Oil  Co..    Third   and 

ISth  Sts..   San  Francisco, 
engineer— John    W.    Huggard.    Rialto 

BIdg.,   San   Francisco, 
'ontractor  —  Michel    &    Pfeffer    Iron 

Works,   10th  &  Harrison  Sts.  $3000 


'WELLING 

685)  W  FORTY-FOURTH  AVE.  200 
N  Lawton  St.  One-story  and 
basement  frame  dwelling. 

iwncr — James  and  Lenore  Doyle.  105 
21st   Ave..    San    Francisco. 

Architect— Not   Given.  $3500 


BUILDING  CONTRACTS 

SAN   FRANCISCO   COUNTY 


^0. 

Owner 

Contractor 

Ami. 

42 

Heyman 

Lindsay 

5300 

43 

Heyman 

Lindsay 

5300 

Heyman 

Lindsay 

4250 

4o 

Miner 

Fricke 

123 

.46 

King 

WUbe 

8950 

i4V 

Cleary 

Morris 

199 

148 

Terkel 

Anza 

8240 

inVELLING 

'142)     E    WEBSTER    ST.    75    N    Bay. 
All  work  for  one-story  and   base- 
ment  frame  dwelling. 
Iwner  —    Heyman    Bros..    742   Market 

St..  San  Francisco. 
Vrchitect— Not  Given, 
•ontractor  —  Claude   T.   Lindsay.   140 

Duboce  Ave..  San  Francisco. 
Filed  July  5.   ■35.     Dated  June  14.   '35. 

Flat    roof    completed $1325 

Brown    plastered     1325 

When    completed     1325 

L'sual  35  days  1325 

„      .  TOTAL  COST.   $5300 

"onfl.  none.  Limit,  90  working  days, 
forfeit.  $10  per  day.  Plans  and  speci- 
ncations.  none. 


DWELLING 

(143)     !•:    WEBSTER   ST.    100    N    Bay. 
All   work   for  one-atory  and    base- 
ment   frame   dwelling. 
(Hvrii-r   —    Heyman    Bros.,    742    Market 

.St..  Siin  FranclBco. 
Ar.hlleil- Not  Given. 
Contractor  —  Claude    T.    Lindsay,    140 

Duboce  Ave..  San  Francisco. 
Filed  July  6,   '35.     Dated  June   14.   '35. 

Flat    roof    completed $1325 

Brown    plastered    132b 

When    completed    _.  1325 

Usual   35   days 1325 

TOTAL  COST,  $5300 
Kond.  none.  Limit,  DO  working  days. 
Forfeit.  $10  i)er  day.  Plans  and  specl- 
licutitms,    none. 


liWKLLINCi 

(111)     W  DIJNSMUIR  ST.  165  N  Silver 
Ave.     All   work    for  one-story  and 
basemrnt  frame  dwelling. 
(Hvmr   —    Heyman    Bros.,    742   Market 

St.,  San  Francisco. 
Architect — Not  Given. 
Contractor  —  Claude  T.   Lindsay,    140 

Duboce    .\ve.,    San    Francisco. 
Filed  July  5.    '35.     Dated  June   14,    '35. 

Flat   roof  completed   $1037.50 

Blown    plastered    1037.50 

When    completed    1037.50 

f.sual    35    days : 1037.50 

TOTAL  COST.  $4150.00 
Bund.  none.  Limit.  90  working  days. 
Forfeit.  $10.  I'lans  and  specifications 
none. 


PAINTING 

(145)     NO.   27   HOWTH  ST.     All  work 

for  painting  exterior  of  dwelling. 
Owner — Fred    L.   and   Mazie   F.   Miner. 

Premises. 
.•Architect — Not    Given. 
Contractor— Henry   Fricke,    664   Fulton 

St..  San  Francisco. 
Filed  July   S,    '35.     Dated  July   2.    '35. 

HOLC   Contract    

TOTAL  COST.  $123 
Bond,  $123.  Surety,  Glen  Falls  In- 
demnity Co.  Limit,  forfeit.  none. 
Specifications  only  filed. 


1  iWELLLNG 

H16)  E  SAN  PABLO  AVENUE.  Ptn 
Lots  34  and  35  Blk  26,  St.  Francis 
Wood  Extension  No.  2.  All  work 
for  two-story  and  basement  frame 
dwelling. 
Owner  —  Preston  W.  and  Helen  B 
King.  184  Arguello  Blvd..  San 
Francisco. 
Architect    —    Maitin    J.    Rist.    Phelaii 

Bldg..    San    Francisco. 
Contractor— A.    J.    Wilbe.    318   Kearny 

St.,   San  Francisco. 
Filed  July  9,   '35.     Dated  July  6,   '35. 
Garage,  house  foundations  and 

1st  floor  joists   in   place $1118.75 

Balance  of  frame  up  and  roof 

sheathed   1118.75 

Brown    plastered    _ 2237.50 

When    completed    2237.50 

Usual    35    days 2237.50 

TOTAL  COST,  $8950.00 
Bond.  none.  Limit.  100  w^orking  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


PAINTING 

(117)  NO.  1251  THIRTY-SEVENTH 
Ave.  All  work  for  exterior  paint- 
ing and  miscellaneous  roofing  and 
stucco    repairs    to    dwelling. 

Owner — Lillian  S.  Cleary.  1251  37th 
Ave.    San    Francisco. 

Architect — Not  Given. 

Contractor — A.  T.  Morris  &  Sons.  5400 
Fulton  St..  San  Francisco. 

Filed  July  9.    '35.     Dated  May  20.   '35. 

HOLC    Contract    

TOTAL  COST.  $199.80 

Bund,  $199.80.     S-urety,  Central  Surety 

4i     Insurance    Corp.      Limit,     forfeit, 

plan.';  and  specifications,  none. 


DWELLING 

(118)  W  ROOSEVELT  DRIVE  61-11 
N  Clifford  Terrace.  All  work  for 
one-story  and  baxement  frame 
dwelling  (contract  contingent  upon 
owner  receiving  20-year  5%  loan, 
for  which  application  has  been 
made). 
Owner — A.  and  Ix'iura  P.  Terkel. 
Architect— P.    Frederic    Amandes,    18'i9 

ISth   Ave..    .San   Francisco. 
Contractor  —  Anza   Home  Bldg.,   Co., 

3Gth   Ave.   and  Kirkham   St. 
Filed  July  10.  '35.     Dated  May  20,  '35. 

Foundations   completed    - 20% 

Frame  up  ready  for  roof 20% 

Brown    plastered    20% 

When    completed    15% 

Usual  35  days 25'/; 

TOTAL  COST,  $8240 
Bond,  none.  Limit.  120  working  days. 
Forfeit.  $10  per  day.  Plans  and  speci- 
lications  filed. 

ALAMEDA   COUNTY 


No.     Owner 
49     McCombs 
US     Central 


Contractor    Amt. 

Henderson       529'' 

Kruse       3693 


STEAM  HEATING  PLANT 
(4.S)     NO.    1445    HARRISON    STREET, 
Oakland.      All      work    for      steam 
ht-ating   and   hot   water  boilers. 
Owner  —  Central    Bank    of    Oakland. 

14th  and  Broadway.   Oakland. 
Architect — Not  Given. 
Contractor  —  L.    J.    Kruse    Co.,    6247 

College   Ave.,   Oakland. 
Filed    July    9.    '35.      Dated   July   8.    '35. 

When    completed    30% 

Usual    35    days 75% 

TOTAL  COST.  $3693 
Bond,  $3693.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  45  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


ALTERATIONS 

(49)     NO.  1033  MILLER  ST..  Berkeley 
All  work  for  additions  to  residence 
Owner — Philip  N.  and  Clareda  A.  Mc- 
Combs.   Premises. 
Architect — Scott    Haymond. 
Contractor  —   Herbert   K.   Henderson. 

398    40th    St..    Oakland. 
Filed  July  10.   '35.     Dated  July  9.   '35. 

Frame  up  ond  roof  on 25% 

Brown    coat    plaster   on 25% 

'  When    completed    25% 

Usual    35    days 25% 

TOTAL  COST.  $5296.50 
Bond,  none.  Limit.  90  days.  Forfeit. 
none.      Plans   and   specifications   filed. 

SAN     FRANCISCO    UNDER    $1000 

ALTER  dwelling.  $500;  1449  Lake  St.: 

owner.    Dora   R.   Roche.    Premises: 

contractor.     San     Francisco    Bldg. 

&  Constr.  Co..  2212  Polk  St. 
ALTER  store.   $250:   282  35th  Avenue; 

owner.   J.   D.   Feldmann.   1530  Por- 

tola. 
ALTER   stores    and    garage.    $400:    XE 

Third    and    Fol.'om     Sts.:     owner. 

United  Bldg.  Constr.  Co..  321  Bush 
.\I.TER    flats.      $35;    3508      Sacramento 

St.;   owner.   E\elyn   Alder.    520  3rd 

Avenue. 
BILLBOARD.    $6.25:    N    O'Farrell    192 

■W    Octavia   St.:    owner.    Foster   & 

Kleiser  Co..    1675   Eddy   St. 
ALTER    flats.    $200;    729    Filbert    St.; 

owner.  F.  Depaoli.  200  Bush  St. 
ALTER   dwelling.    $500;   312  HoUaday: 

owner.    Elsie   Vannuucci.    753   Ala- 
bama St. 
ALTER  market.  $200:  2525  Mission  St. 

owner.   P.  Grclhel.   405  Waller  St.; 

contractor.    H.    J.    Keneally.    2175 

Green    St. 
ALTER    apartments.    $15;     2741    Clay 

St.:      owner.      Israel     Greensteln. 

Premises. 
ALTER   dwelling,    $50:    4106   19th    St.: 

owner.    Doris    Valadao.    Prem.' 


FACihlC    CONbTRuClOR 
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1— 


APARTMENTS 


Contract   Awarded. 

APARTMEXTS-  Cost,   $7000 

MARTINEZ.  Contra  Costa  Co..  Calif. 
Lasell  Heights. 

Two-story  frame  and  stucco  apart- 
ments (12  rooms). 

Owner— Harry  Melnick.  631  Main  St.. 
Martinez. 

Architect— Not  Given. 

Contractor— H.    B.   Curtis.    Martinez. 


Contract  Awarded. 

REPAIR  APTS.  Cost.  J3000 

SAN  FRANCISCO.  No.  2635-46  Mc- 
Allister S-treet. 

Repair    fire    damage    to    apartments. 

Owner  —  J.  W.  Fanning.  46  Parsons 
St.,  San  Francisco. 

.^chitect — Not  Given. 

Contractor— James  B.  McSheehy,  137 
Clifford  Terrace,  S.  F. 


CHURCHES 


Planned 

RE-ROOF   MISSION  Cost,    $5,000 

CARMEL,    Monterey   Co.,    Calif. 
Re-roof  Carmel    Mission. 
Owner — Carmel  Mission. 
Architect— Milton    Latham.    P.    O.    Eox 
1257.   Carmel. 
Drive   is   under  way   to  raise    funds 
to  finance  the  work. 


4~  FACTORIES  &  WARE- 
HOUSES 

Contract  Awarded. 

ALTERATIONS  Cost.    $1600 

SAN  FRANCISCO.     No.   1733  Polk   St. 

Alterations    to    laundry. 

Owner— P.   Verdier,   Premises. 

Architect— Fabre  &  Hildebrand,  110 
Sutter  St..   San   Francisco. 

Contractor— G.  P.  W.  Jensen.  320  Mar- 
ket St..  S?an  Francisco. 


Contract   Awarded 

ALTERATIONS  Coat,  $5,000 

OAKLAND.    Alameda    Co.,    Cal.     Foot 

of  Seventh  Street. 
Alterations  to  factory. 
Owner— Albers   Bros.  "Milling  Co..   foot 

of  Seventh  St.,   Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— Jones     Hettlesator    Const. 

Co..    Kan.sas    City,    Mo. 

ELECTRICAL    CONTRACT 

AWARDED 
SAX  DIEGO,  Calif— Capitol  Electric 
Co.,  3S32  Fifth  Ave.,  San  Diego,  was 
awarded  contract  at  approximately 
J40.000  for  electrical  work  for  manu- 
facturing plant  under  construction  at 
3302  Atlantic  St..  San  Diego,  for  the 
Consolidated  Aircraft  Corp.  Building 
win  cover  an  area  of  300x900  ft.  B. 
O.    Larsen.     1340    E    St.,     San    Diego] 


general  contraotor;  L.  B.  Norman, 
1034-B  17th  St.,  Santa  Monica,  is  su- 
pervising construction   for   the  owner. 


Roofing  —  General    Roofing    Co.,    3! 
Beach    St..    Oakland. 


To   Be    Done    By   Day's   Work. 

LAUNDRY  Cost.    $7,000 

SAN  FRANCISCO.  S  Greenwich  131 
W    FiUmore    Street. 

Two-story    frame   laundry    and   flats. 

Owner— Gabrlelle  Fanfelle.  3301  Fill- 
more Street. 

Architect — Not  Given. 


Contract  Awarded 

ADDITION  Cont.    Price,    $10,894 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
1777   Lafayette    Street. 

One-  and  three  -  story  and  basement 
extension  to  present  plant  (60x100 
feet)  rustic  exterior,  etc. 

Owner — Walnut  Growers'  Association. 
Premises. 

Engineer— Wm.  Lotz.  35  W.  San  Car- 
los St..    San  Jose. 

Contractor — Frank  Neves.  891  Harrl- 
.son   St..    Santa  Clara.  * 


Contract  Awarded 

ALTERATIONS  Cost.    $21,000 

EMERYVILLE.     Alameda    Co..     Calif. 

53rd    and    Horton    Streets. 
Alterations    to    reinforced    cone.    bldg. 

(laboratory  wings). 
Owner— Shell   Oil   Co..    Shell    BulMlng, 

San  Francisco. 
Plans   by  Engineering  Dept.  of  Owner 
Contractor — Lindgren    and    Swinerton, 

1723  Webster   St.,   Oakland. 


Contract   Awarded. 

ALTERATIONS  Cost.    $5,000 

SAN    FRANCISCO.     75    Harrison    St. 

Alterations  to    industrial   building. 

Owner — Federated   Metals  Corp. 

EIngineers — Ellison  &  Russell.  Pacific 
Building. 

Contractor— Barrett  &  Hllp.  918  Har- 
rison   Street. 


Cost,   $25,000 


Planned. 

FACTORY 

NAPA.  Napa  Co..  Cal. 

New  factory. 

Owner — Rough  Rider  Mfg.  Co.  (Na- 
than Bothman,  Prop.).  175  12th 
St..  San  Francisco. 

Architect — Not   Selected. 
Further    details    will    be    announced 

shortly. 


Contract  Awarded. 

ALTERATIONS  Cost.   $4000 

RURLINGAME.    San   Mateo   Co.,   Cal. 

Burlingame  Ave.,   bet.   EI   Camino 

Real   and   Primrose  Road. 
Alterations    to   building   for   milk   di.s- 

tribution  plant. 
Owner— Golden  State  Co.,   426  Battery 

St..    San    Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— G.    W.    Williams    Co.,    315 

Primrose     Road,     Burlingame. 

(Driveway  changes). 


Sub-Contracts   Awarded. 

ALTERATIONS  Cost,    $21,000 

EMERYVILLE,     Alameda    Co.,     Calif. 

Fifty-third   and   Horton   Streets. 
Alterations      to     reinforced      concrete 

building   (laboratory  wings). 
Owner— Shell   Oil   Co..    Shell   Building. 

San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor  —  Lindgren    &    Swinerton. 

1723  Webster  St..  Oakland. 
Lumber — W.     J.     Wood     Lumber    Co., 

Fredrick  and  Kings  Sts..  Oakland. 
Steel  —  McGrath    Steel    Co.,    364    Ho- 

bart   St.,    Oakland. 
Ornamental    Iron   —  Frauneder  Orna- 
mental   Iron    Works,    335    8th    St., 

Oakland. 


FLATS 


Contract  Awarded,  ' 

PLATS  Cost,    m 

STOCKTON.     S'an    Joaquin    Co.,    C 

No.  411  E.  Flora  Street. 
Two-story    frame    and    stucco    flat» 
Owner — H.   W.    Bennett. 
Architect— Not  Given. 
Contractor— T.  E.  Williams,  P.  O.  B. 

93,  Stockton. 


6— GARAGES   &   SERVIO 
STATIONS 

Contracts    Awarded. 

SERVICE   STATION  Cost.    $7,t 

SAN     FRANCISCO.      NE     Third    a 

Berry   Streets. 
Class   A    service  station. 
Owner- Standard    Oil    Co..    225    Bush 
Plans  by  Engineering  Dept.  of  Owm 
Concrete— Barrett    &    Hilp.    918    Ha 

ri.son    Street. 
Plumbing— Scott    Co.,    243    Minna    SI 
Wiring— Buzzell   Electrical   Works,   1 

Eighth  Street.  • 


Contract   Awarded. 

ALTERATIONS  Cost,    $15i 

SAN  FRANCISCO.  SW  Geary  St.  ar 

Twelfth  Avenue. 
Alterations   to   greasing   station.  ; 

Owner — Associated    Oil    Co..    79    Ne^ 

Montgomery  St..  San  Francisco,  t, 
Plans  by  Engineering  Dept.  of  Owner 
Contractor— Grant    &    Martinelll   Cor^i 

structlon    Co.,     44    Mary    St.,    Sa! 

Francisco. 


Contract    Awarded. 

SERVICE  STATION  Coat.  $6,01 

SAN    FRANCISCO.     SE  24th   and  Vi 

lencia   Streets. 
Class   C   steel   service  station. 
Owner — Seaside    Oil   Co.,    2121    3rd   S 
Engineer— V.    R.    Gede,    516  Valle  Vln 

ta.   Oakland. 
Contractor— D.    C.    McCabe.   Ca^l   BWi 

Sub-Contracts  Awarded. 

SERVICE    STATION  Cost,    $700 

.SAN  JOSE,  Santa  Clara  Co.,  Calif. 

Steel  service  station. 

Owner — Mr.    McDaniels. 

Architect — Not   Given. 

Contractor    —    John    Huggard,    Rialt 

Bldg.,   San  Francisco. 
Concrete— Peter   Newgren.   357  N.  6t; 

St..   San  Jose. 
Steel  Building — Independent  Iron  Wks 

S21   Pine  St..  Oakland. 


Plans    Being    Figured. 

SERVICE    STATION  Cost,    $7.0" 

OAKLAND,    .\lameda   Co.,   Cal.    Foot 

hill    Blvd.    antl   Fruitvale. 
Steel  service  station   (stucco  exterior 
Owner — Standard     Oil     Co.,     Financis 

Center  Bldg.,   Oakland. 
Plans  by  Engineering  Dept.  of  Owner 


Contract    Awarded. 

SERVICE    STATION  Cost.    $5.00 

BERKELEY.   Alameda   Co.,    Cal.   Ade 

line    and    Grove    Streets. 
Steel   service   statio'n. 
Owner— Standard     Oil    Co.,     Financia 

Center  Bldg.,   Oakland. 
Plans  by  Engineering  Dept.  of  Owner 
Contractor — George    W.    Antlerson.   21 

Hanover   St.,   Oakland.  • 


Contract    Awarded. 

SERVICE    STATION  Cost,    $600( 

SAN  FRANCnSCO.     San  Jose  Ave.  and 
Farallones    Street. 


PACIFIC    CONSTRUCTOR 


re-»tor.v    steel    service    station, 
rner— Ollmnre    Oil    Co.,     Third    iinrt 

ISth   St»,.   San   Francisco. 
|-(tlnrci— John     W.     Uncgnrrt.     RIalln 

lIldR..    San    r'nanclaco. 
<  itractiir— John    W.    Huggard.    Rlaltn 

Bldg..   Han    Krancl.ico. 
(lel   Bolldlna— Michel    &    PfelTer   Iron 

Work.-i,    Ilarrl.son    and    Tenth    St8.. 

San    Francl.sco. 

-  FEDERAL  BUILDINGS 

IDS    REJECTED 

■:IjKO.  Nevada.— Treasury  Depart- 
rnt  rejected  all  bids  for  painting 
t'  plaster,  etc.,  at  the  U.  S.  post 
r  .-e  at  Elko.  On  hid  opening  low 
[  was  suhmlttrd  hy  .\rthnr  M  riel- 
:i,  rhicago.   at   $1.1(4. 


I'NTRACT  AWARDED 
f'ALLON,  Nevada— W.  N.  Nelson, 
lllon,  Nevada,  at  fl704  awarded  con- 
let  hy  Treasury  Department  for 
rscellancous  repair.i  and  painting  at 
ll"  U.  S.   Post   Office,   Fallon. 

I'MPLETE    BIDS 

DENVER,  Colo— As  previously  rc- 
^•ted,  Westinghouse  Electric  Eleva- 
■  Co..  1  Montgomery  S't.,  San  Fran- 
co, at  $3.1,8.S9  submitted  low  hid  to 
casury  Department  for  furnishing 
d  Installing  complete  elevator  plant 
the  extension  of  the  U.  S.  Customs 
■use  at  Denver. 
Aimplete  bids  follow: 
'stlnghouse  Elee.  Elevator  Co.,   San 

Francisco,  $33.SS9. 
Is    Elevator      Co.,     San       Francisco. 

»34,335. 
.ughton    Elevator    &    Machine    Co., 

Washington,    D.   C,   $36,982. 
)ntgomery  Elevator  Co.,   Mollne,   111, 

J37.293. 
lantic   Elevator  Co..    Inc.,    Philadel- 
phia,  Pa.,  $38,297. 
lids  held   under  advisement. 


iNTRACT    AWARDED 

UKERSFIELD,  Kern  Co..  Calif.— 
'k  Heniminga,  627  3Sth  Ave.,  San 
inci.sco,  awardi-J  contract  by  the 
?asury  Department  at  $1242.50,  for 
•airing  and  painting  the  U.  S.  post 
ce  In   Bakersfield. 


NTRACT  AWARDED 
IILO,  T.  H.— Mario  Valdastri.  710 
fridan  St.,  Honolulu,  awarded  a 
tract  by  Treasury  Dept.,  at  $19.10. 
acoustical  work  in  court  room  in 
Hilo   post   office. 


33    WANTED 

lOLT.TWOOD.  Los  Angeles  Co., 
.—Until  July  30,  bids  will  be  re- 
red  by  Treasury  Department, 
shlngton.  D.  C.,  for  pl.ister  models 
the  Hollywood   Post   Office. 


Cost,   $- 


l«   Rejected, 

ST  OFFICE 
AVBERG,  Oregon. 
Ited  States  Post  Office  Building, 
ner— United  States  Government. 
1'  by  the  Supervising  Architect. 
Treasury  Dept..  Washington,  DC. 
'n  previous  hM  opening  lowest  bid 
»  submitted  by  Hoffman  Construc- 
\  Co.,  715  Columbia  St.,  Portland 
JS6,870. 


I«   Rejected. 

ST    OFFICE  Cost.    $69,900 

lODLAND,    Yolo  County.    Calif. 
Ited    States    Post    Office    Building, 
ner— United    States   Government, 
ns    by    the    Supervising    Architect 

Treasury   Dept..   Washington,   D.c! 

II    bids   rejected.     Lowest   bid   was  ■ 
mltted    by    George     Petersen,    San 
indro,   at    $39,800. 

■nplete   Bid    Listing. 

.MtBELLO,  Los  Angeles  Co.,  Cal. 


United   Stales  Po.st  Offlce  Building 
Owner— I-nlted    States    Government. 
F'lnnn    by    (he    8upervl^lng    Archlterl. 
T^e.^^ury   Dept.,    Washington,    DC. 
Low   Dixlder— V.   O.   Hrunzi-ll.   Gardena. 

Com|)lete  bids  follow: 

V.    O.    Ilrunzell,    Gardena:    (1)    $37,- 
100:    (2)    $37,200. 

T.     I>.    .Sihultz.    Compton:     (1)     $43,- 
.".15;    (2)    $43,300. 

Chas.  J.   Dorfman.   Lo»   Angeles:   (li 
144.600;    (2)    $43,600. 

Wm.    P.  Nell  Co..   Ltd.,    I..08  Angeles 
(I)   $44,800;    (2)   $43,600. 

N.    A.    Anderson.    Los    Angeles:    (1) 
$4.->,000:    (2)    $43,600. 

L.    F.    Dow    Co..    Los    Angeles:     (1) 
$47,000;    (2)    $45,900. 

Atlas  Const.  Co..  Pasadena:   (1)   $47- 
500;    (2)    $46,200. 

Schuler  &   McDonald.   Inc..   Oakland 
(1)    $47,500;    (2)    $46,497. 

Wesco  Const.  Co.,   Los  Angeles:   (1) 
$47,700;    (2)    $46,300. 

Theo.  A.   Beyer  Corp.,   Los  Angeles: 
(1)    $50,000;    (2)    $49,350. 


Complete    Bid    Listing. 

POST    OFFICE  Cost.    $ 

SAN  PEDRO.    Los   Angeles  Co..    Calif. 

Beacon   St.   bet.   8th  am3   9th   Sts. 
Three    -    story   and    basement   Class   A 
post    office   building    (250x100    feet) 
to   house   post  office,    customs   de- 
partment,  immigration  and  public 
health    service,    shipping    commis- 
sion  and   hydrographic   offices. 
Owner — United    States    Government. 
Architect — Gordon    B.    Kaufmann.    610 
Union    Bank    Bldg..    Los    Angeles, 
and  W.  Horace  Austin.  532  Chest- 
nut Ave..  Long  Beach. 
Low    Bidder — Sarver   &    Zoss.    1015   W. 
Fourth    St.,    Los    Angeles. 
Complete  bids  follow: 
Sarver   &    Zoss.    Los  Angeles ....$358,600 

Clinton    Const.    Co..    L.    A 370.000 

J.  W.  Howard.  Cheyenne.  Wyo.  418.500 

Theo.   A.   Beyer  Corp..   L.    A 429,078 

H.   M.  Hodges  and  C.  G.  Wop- 

schaJl.    Los    Angeles 434,700 

R.    E.   Campbell,   Los   Angeles..  439,777 
Wm.     MacDonald     Const.     Co., 

St.    Louis    497.433 

Schuler    and    McDonaM,     Inc.. 

Oakland     600,000 


BIDS    REJECTED 

LONG  BEACH.  Cal.— Treasury  De- 
partment has  rejected  all  bids  re- 
ceived for  painting  the  plaster,  etc.. 
in  the  U.  S.  post  office  at  Long  Beach. 


Complete  Bids. 

POST    OFFICE  Cost.    $57,200 

VAN   NUTS.    Los    Angeles   Co^    Calif. 
Sylvan    St.    bet.    Van    Nuys    Blvd. 
and  Vesper  Street. 
One-    and    two-story    reinforced    con- 
crete post  office  building  (tile  roof 
steam  heat,   etc.) 
Owner — United    States   Government. 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept..   Washington.  D.C. 
Low    Bidder — Schuler    and    McDonald. 
Colton. 
Complete    bids   follow: 

Schuler   &   McDonald.   Colton $49,500 

add 775 

G.   F.  Campbell  and  C.   P.  Reil- 

ly.    Los   Angeles    52.91.1 

deduct 500 

Theo.    A.   Beyer.   Los   Angeles ...  54.429 

deduct...- 400 

Wm.   MacDonald  Const.   Co 54.719 

add 100 

Harold     Hansen     67,864 

deduct 720 

N.    A.    Anderson    58.300 

deduct 640 

Bids  held   under  advisement. 


Bids  Rejected. 

INSPECTION   STATION  Cost.   $66,000 

NACO.    Arizona, 

r.    S.    Government   inspection   station. 

Owner — United    States    Government. 

Plans  by  Supervising  Architect.  Treas- 


ury Dept..  Washington.  D.  C. 
New  bids  will  he  asked  at  a  later 
date.  On  previous  bid  opening  lowest 
bid  was  submitted  by  T.  H.  Johnson 
and  W.  .M.  Martin.  Dallas.  Texas  at 
$.".2,200. 

BIDS    OPENED 

SA.V  FRANCISCO— R.  P.  Paoll.  3159 
Fillmore  St..  at  $780  submitted  low 
bid  (o  Custodian.  U.  S.  Marine  Hos- 
pital. San  Francisco,  for  dampproof- 
ing  basement  walls  of  buildings  Nos. 
11.  12,  13,  14,  15  at  the  U.  S.  Marine 
Hospital,  San  Francisco.  Only  other 
bid  was  submitted  by  Conrad  B. 
ivovlg.   at  $1120. 

Kids  referred  to  Washington  lor 
award. 


Complete    Bid    Listing. 
I'OST   OFFICE  Cost.   $57,200 

SAN  GAlfKlEL.  Los  .-Vngeles  Co..  Cal. 
r.   S.   Post  Office  Building. 
Owner — T'nited    States   Government. 
I'lans  by  Supervising  Architect,  Wash- 
ington.   D.    C. 
Low    Bidder   —   Atlas    Constr.    Co..    39 
Congress    St..    Pasadena. 
Complete  bids  follow: 
Atlas    Constr.    Co..    Pasadena.  ...$44,500 
Wm.   P.   Neil  Constr.   Co..   L.  A.  46.850 

('has.    Dorfman.    Los  Angeles 49.700 

Wm.   H.   McCune.   Monrovia 52,960 

N.    A.    Anderson,    Los    Angeles..  54,440 

Wm.    MacDonald    Constr.    Co 56.355 

Wesco  Constr.  Co..  Los  Angeles  56.600 
Harold    Hansen.    Los   Angeles....  56,750 

Theo.    A.    Beyer   Corp..    L.    A 58.253 

Bids  held  under  advisement. 

ELEVATOR    BIDS    WANTED 

SAN  PEDRO.  Los  Angeles  Co..  Cal. 
—Until  July  29.  1:00  P.  M..  bids  will 
be  received  by  the  Treasury  Depart- 
ment. Procurement  Division.  Public 
Works  Branch.  Washington.  D.  C, 
for  elevators  to  be  installed  in  the  U. 
9.  Federal  Building  to  be  constructed 
in   San   Pedro. 

Plans  and  specifications  may  be  ob- 
tained from  above  office.  No  deposit 
required. 


Low    Bidders. 

POST    OFFICE  Cost.    $64,900 

SAN  RAFAEL.  Marin  Co..  Cal.  D  and 

Third   Streets. 
One   -  story,   mezzanine  floor  and  part 
basement   post  office  building  (65x 
75  feet)   steel  frame,  wood  roof. 
composition    roofing,    one-pipe    low 
pressure     steam     heating    system. 
steel  columns  and   girders,   plaster 
exterior,    cast    iron    steps,    etc. 
Owner— United  States  Government. 
Plans    by    the    Supervising    Architect. 
Treasury  Dept..    Washington.   D.C. 
Low  Bidder — Leo  Epp.   4745  Geary  St.. 
San  Francisco. 
Three   low  bids  follow: 

Leo    Epp.    San  Francisco $56,680 

K.    E.   Parker  Co..   S.   F 56.920 

Leibert   &   Trobock.    San   Rafael  57.900 
Complete  bids  will  be  given  shortly. 

S^       CLUB  BUILDINGS 

July  9.   1935 

Contract    Awarded. 

ALTERATIONS  Cost     $3086 

RURLING.^ME.    San    Mateo   Co..   Cal. 

Alterations  and  additions  to  bar  room 
at   Burlingame  Country  Club. 

Owner — Burlingame   Country   Club. 

Architect — Arthur  Brown  Jr..  251 
Kearny  St..   San   Francisco. 

Contractor— C.  H.  Bessett.  826  Wal- 
nut  Ave..   Burlingame. 

9—  HOSPITALS 


Plans   Approved. 

HOSPITAL  Cost.    $60,000 

NEVADA    CITY.    Nevada    Co..    Calif. 

Men's  ward  to  a-^commodate  22  and 
women's  building  to  accommodate 
40;  concrete  walls,  tile  roof,  steam 
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heating    bvsttm.    steil    sash,    wood 

and  linolpum  floors,  etc-. 
Owner — ("nunty  i  I  Nevada. 
Arohitect  —   neorge   Sillnn.  ralifornia 

State    Life.    Bids..    Sacramento. 
Upon    approval    of    appliralion    filed 
with   the   SER.\   to   fiirnisli   lalior.    ni.i- 
terial  bids  will  be  asked  by  111.'  eoun- 
ty    jniroh.isinK  ^1e>artnif nt.  • 


CONTRACT    AWARDED 

CAMAUILLO.  Ventura  Co..  Cal.— 
('.  r.  Moore  &  Co..  450  Mi.ssion  St.. 
San  Francisco,  at  $92G7  awarded  con- 
tract by  Department  of  Public  Works, 
for  furnishing  and  installing  water 
-softeners  in  boiler  plant  building  at 
the   Camarillo    State    Hospital. 


Bids    Wanted— To    Close    July   26,    2:00 
P.   M. 

INFIRMARY  Cost.    $ 

SEATTLE.    Washington.      Campus    of 

the  University  of  Washington 
Four-story     fireproof    infirmary      (two 
wards    of    13    beds   and    ten    2-bed 
rooms,    diet   kitchens,    ultra   violet 
treatment    laboratories,    surgeries, 
offices,  library,   etc.) 
Owner — State  of  Washington. 
Architect — A.     H.     Albertson,     Joseph 
Wilson  and   Paul  Richardson,   As- 
sociates,   Northern      Life      Tower. 
Seattle,    Wash. 
Plans  and  specifications  may  be  ob- 
tained  from    the   architects    upon    de- 
posit   of  $25.      Bids   will   be  opened   by 
the   Regents  of  the  University.   Henry 
nidg..    Seattle,    Wash. 


PLANNED 

AUSTIN,  Nevada  —  Lander  County 
Supervisors  will  file  an  application 
with  the  PWA  for  a  loan  and  grant  ii. 
the  amount  of  $40,000  to  finance  con- 
struction of  a  county  hospital  at 
Austin  and  Battle  Mountain.  Each 
building  is  estimated  to  cost  $20,00n. 
If  the  application  is  approved  a 
bond   election   will  be  called. 


Contracts   Awarded. 

ATTENDANTS'     QUARTERS 

Contract    Price,    $100,300 

CAMARILLO,  Ventura  Co.,  Cal.  Cam- 
arillo State   Hospital. 

Four  one-  and  two  -  story  reinforced 
concrete  attendant  quarters  build- 
ings (tile  roof,  steam  heating  sys- 
tem   to  connect    to    main    plant). 

Owner — State   of    California. 

Architect— Geo.  B.  McDnugall,  State 
Architect,  Public  Works  Building, 
Sacramento. 

Contractor — Los  Angeles  Contiacti^ig 
Co.,  and  C.  C.  Wopschall,  4S16  W. 
Pico  Blvd..  Los  Angeles, 

Heating— Scott  Co..  113  10th  St..  Oak- 
land.  .$6,477. 

Plumbing— Scott  Co.,  243  Minna  St., 
San    Francisco.    $12,033. 

Electrical  Work— H.  H.  Walker.  132.1 
Venice   Blvd..   Lns   .\nge|ps.    $7.2S7. 


i: 


POWER  PLANTS 


Planned. 

SUB-STATION  Cost,    $123,0fi0 

ALAMEDA,    Alameda    Co.,    Calif. 
New    sub     -    station    for    electric    light 

plant. 
Owner— City    of    Alameda 
Plans  by  Engineering  Dept.  of  Owner. 
An   application    probably   will   be   fil- 
ed    with    the     I'WA     for    a    loan    and 
urant    to   finance   the   work 

13-     PUBLIC  buildings" 
FIRE  HOUSES  &  JAILS 

CONTRACTS     AWARDED 

SAN  FRANCISCO— McCilvray-Ray- 
mond  Corp..  5  Potrero  Ave.,  at  $1.(!S5 
for  granite  pointing,  and  McNelly 
Lacquer  Service  Co.,  at  $1,050  for 
cork  floors,  awarded  contracts  by  De- 
partment of  Public   Works  for  granite 


g     and    refinish- 
fublir    Librnry. 


Planned. 

FIRE   STATION  Cost.    $20,000 

CARMEL.    Monterey    Co.,    Cal.      Sixth 

St.,    liet,    San   Carlos   and    Mission 

Streets. 
Class  B  fire  station  (64x40  feet). 
Owner — City    of   Carmel. 
Architect— Not  Selected. 

Ways   and    means   of   raising    funds 
finance  project   is  now  under  way. 


BIDS  WANTED 

VISALIA,'  Tulare  Co..  Cal.— Until 
July  23.  10  A.  M.,  bid.s  will  be  received 
by  Glayds  Stewart.  Clerk,  Tulare 
County  Board  of  Supervisors,  for  al- 
terations to  the  Tulare  County  Court 
House. 

Plans  and  specifications  prepared 
by  Architect  Ernest  J.  Kump.  Rowell 
i:ldg..   Fresno. 


Contracts  Awarded. 

ARMORY  Cost.    $40,000 

LODI,  San  Joaquin  Co.,  Cal.  Wash- 
ington Street. 

One-story  armory  (adobe  brick  walls 
and  partitions,  tile  roof,  wood 
lloors,  etc.).  auditorium  to  be  75x 
150  feet. 

Owner — City  of  Lodi. 

Arcliitect — Jos.  Losekann,  121S  West 
Harding   St..    Stockton. 

Electrical  Material — Emery  &  Brown. 
105  S.   School  St..   Lodi.  $850.34. 

Plumbing  and   Sheet   Metal   Material — 
Henderson  Bros.,  9  N.  Sacramento 
St..   Lodi,   $1077. 
ruiier  awards  previously  reported. 

APPROVED 

KERN  COUNTY.  Cal.— Kern  Coun- 
ty budget,  aijproved  by  the  board  of 
supervisors  last  week,  includes  allo- 
cations for  public  building  construc- 
tion as  follows:  Central  library  build- 
ing. Bakersfield,  $160,000:  receiving 
hospital.  Delano.  $40,000:  receiving 
hospital.  Taft,  $40,000;  old  people's 
home,    Arvin,    $40,000. 


Contracts    Awarded. 

COMPLETE    CITY  HALL   Cost,    $ 

CLOVERDALE,    Sonoma   Co..   Calif. 
Complete  city  hall  and  fire  house  (4Sx 
58    feet;    reinforced    concrete    con- 
struction). 
Owner — City    of    Cloverdaie. 
Architect — Herbert    &    Cauikins.    Ros- 
enberg Bldg..   Santa  Rosa. 
Sheet    Metal  — Kin  dig    Sheet    Metal 

Works.    Santa  Rosa.   $217.95. 
Fire    Doors — Bates   Carpenter   Co.,    604 

Mission    St..    San    Francisco,    $295. 
Plaster    Materials— M.    C.    Triplett, 

Cloverdaie,    $174.55. 
Mill    Work— M.   C.    Triplett.    $650.00. 

Following  bids  received  but  con- 
tracts not  awarded,  on  vault  door 
and  hot  air  heating  system  mate- 
rials. 

Vault  Door 
Dieliold  Safe  &  Lock  Co.,  130  Bat- 
tery St.,   San  Francisco $233.00 

Alternate 136.00 

Herring  Hall   Marvin  Co.,    S.    F.  249.00 

Alternate 158.50 

Hot    Air    Heating    System    Materials 
Santa     Rosa     Oil    Burner    Co..     Santa 
Rosa:    (1)    full    automatic    control. 
$471;    (2)    manual   control.    $415. 
Kindig   Sheet    Metal    Works,    Santa 
Rosa:    (1)    $635.80;    (2)    $600.86. 
No    bids    were    received    on    shade*, 
miscellaneous    iron    and    glass. 


BIDS    OPENED 

SAN  FRANCISCO  —  Saa  Francisco 
Elevator  Co.,  860  Folsom  St..  at  $185.57 
submitted  low  bid  to  Department  of 
Public  Works  for  furnishing  and  In- 
F-talling  new  hoisting  cables  in  eleva- 
tor No.  6.  City  Hall.  Cables  shall 
consist  of  six  strands  1.2-ln.   in  diam. 


special  traction  steel  cable  of  19  vi\i 
•  ach. 

Only  other  bids  was  submitted  y 
the  VVestinghouse  Electric  Eleviir 
Co..    at    $201.75. 

B'ids  held   under  advisement. 


CONTRACT   AWARDED 

OAKLAND,  Calif.— Higgins  Aw  ig 
and  Linoleum  Co..  2335  Broadly, 
Oakland,  at  $689  awarded  contrac  ly 
Board  of  Library  Directors,  Oakl  J, 
tor  furnishing  linoleum  for  the  G  i- 
view  Branch  of  the  Oakland  Free  j. 
brary.  ' 


RESIDENCES 


To    Be   Done   By   Day's  Work. 

RESIDENCE  Cost,    $ 

BURLINGAME,    San    Mateo    Co., 

Burlingame    Gables. 
One-story   frame  and  stucco  reside 
Owner  and  Builder — J.   B.  Oswald. 

El   Cerrlto   St.,    San    Mateo. 
Architect — Not   Given. 


Contract   Awarded. 

RESIDENCE  Cost.  $10 

.SAN    MATEO,    San    Mateo      Co..    ( 

Lot   2   Blk   4.    Edenburgh   Stree 
Two-story  frame  and  stucco  reside  ; 
Owner— W.  P.  Blump. 
Architect — Not  Given. 
Contractor — G.    W.    Williams   Co.,    ; 

Primrose    Road.    Burlingame. 


Contract    Awarded. 
.ALTERATIONS  Cost,  $: 

SAN    MATEO,    San    Mateo   Co..   Cs 

No.   549  Edgewood  Road. 
.Alterations  to   frame   residence. 
Owner — B.   P.   Gold.    Premises. 
Architect — Not   Given. 
Contractor — G.    W.    Williams   Co.. 

Primrose     Road.     Burlingame. 


Contract  Awarded. 
RESIDENCE  Cost.   $£  ' 

VALLEJO.    Solano    Co.,    Cal. 
One-story    and    basement    frame    : 

stucco   residence   (5   rooms)   sh. 

roof,    hardwood    floors,    tile    br 

steel    sash,    gas    hot    air    heat 

system,  etc. 
Owner — Al.    Gunther. 
.Architect — Ray  Keefer.  770  Wesley 

Oakland. 
Contractor  —  Arthur    Erickson,     1 

Sutter  St.,   Vallejo. 


Plans  Being   Figured — Bids  Close  J 

16,  12  Noon. 
ADDITION  Cost.   J-  • 

PALO  ALTO,   Santa  Clara  Co.,  Ca. 
Campus  of  Stanford  Universlts 
Addition  to  Fraternity  House. 
Owner— Theta  Cfh\. 
Architect   —  W.    G.    Corlett,    Bank  ' 
America  Bldg.,   Oakland. 

Following  will  submit  bids: 

George    J.    Maurer,    50    York    Dri 
Piedmont. 

W.     G.     Thornally.    354    Hobart    ! 
Oakland. 

S'.  J.   Bertelsen,   30  Estrella  Aven 
Piedmont. 

S.  G.  Johnson,  4652  Dolores  Aven 
Oakland. 

Moore    &    Roberts.    693   Mission   i 
.San    Francisco. 

F.    C.    Stolte,    3455   Laguna   Aven 
Oakliind. 

Charles    Stockholm     &    Sons,     R 
Bldg.    San    Francisco. 

Wells     P.     Goodenough,     569    Low 
Ave.,    Palo  Alto. 


Contract  Awarded. 

RESIDENCE  Cost.  $6, 

OAKLAND.    Alameda   Co..    Calif.   -1 

Bridgeview  Drive. 
Two-story  frame  residence   (6  roon 
Owner— D.   E.    Lamore.   82   Tenth   : 

Oakland. 
Architect— Not  Given. 
Contractor— A.    H.    Monez.     413:)    O: 

more    Road.    Oakland. 
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P(«n»    Baino     Figured — Bid*    Close 

July  15,   4    P.    M. 
inEFIUBNCK  <^>Hl.    fS.. inn 

•lAKI/ANI).  Al.nmcd.i  I'o..  Calif.  Ocean 

View  Avenue. 
r»o-Htory  frame  and  stucco  residence 

(6  room.«,  2  baths)   shake  roof,  Ra.s 

hot    air    headnpr    system,    etc. 
nwner— J.    10.    Brown. 
LArClillect  —  Chester    H.     Trelchel.     filK! 
f       Cleveland   Ave..    Oakland. 

Contract  Awarded. 

]tK.>^n>ION('l.;.><  Ciisl    Jl.noo    ea.-h 

(lAKLANIi,    Alameda   Co..    Cal.     1327- 

l.ISS  ,^Oth  ..\ venue. 
Two   one  -  story    and   basement   frame 

and   stucco   residences. 
Owner— J.    1).   Correra,   4029   10   Htli   SI. 

t\iklnnd. 
Architect— Not  Given. 
Contractor — J.    C     I'eler.sen    and    Son. 

4021    ARua    Vi.-ita    Av.'..    dakiand. 


Sub-Bids  Being  Taken. 

UESiniONCE  Cost,    $S50n 

PIEDMONT,    Alameda    Co.,    Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  3 
baths)  shake  roof,  gas  heating 
system,  hardwood  floors,  tiled 
baths,   wood   sash. 

Owner  &  Builder— SIgwald  Bros.,  916 
Alma   Ave.,    Oakland. 

Architect— Ray  Keefer,  770  Wesley  St. 
Oakland. 


SUB-BIDS    WANTED 

SAN  FRANCISCO,  Cal.— Fred  Du 
Puy.  110  Sutter  St.,  desires  sub-bids 
on  all  portions  of  the  work  for  the 
construction  of  the  two-story  resi- 
dence to  be  erected  in  Ashbury  Ter- 
race for  Dr.  Anderson  for  which  bids 
will  be  opened   July   15. 

Plans  prepared  by  Architect  F.  F. 
Amandes,   1879   18th   Avenue. 


Contract   Awarded. 

liE.SIDEXCES  Cost,    $0,000    each 

MILLBRAE.     San    Mateo    Co.,     Calif. 

Hazel  Street. 
Two    one-story    and     basement    frame 

and   stucco  residences. 
Owner— Mills    Schultz. 
Architect— Not  Given. 
Contractor— Schultz  Const.  Co..  1  Hill- 

<rest   Blvd.,   Millbrae. 

Contract   Awarded. 

ALTERATIONS  Co.-it,     $2,000 

STOCKTON,  San  Joaquin  Co..  Calif. 
122.'>   W.   Acacia    Street. 

.\lterations    to   residence. 

Owner— Howard  Bissell,  327  E.  Chan- 
nel   St.,   Stockton. 

Architect— Not  Given. 

Contractor— H.  W.  John.son.  1229  "\V. 
Magnolia    St.,    Stockton. 


Contract   Awarded. 

RESIDENCE  Cost,    $12,000 

KRESNO.   Fresno  Co.,    Calif.    610  Pine 

Street. 
Two-story  frame  and   stucco  residence 
Owner— Clayton    I.    Chandler,    520    Yo- 

semite  Ave..    Fresno. 
Architect— Not  Given. 
Contractor  —  Harris     Const.     Cr^,     577 

McKInley   Ave.,    FVesnn. 


Contract   Awarded. 

RESIDENCE  Cost.    $10,000 

BAYWOOD.   San   Mateo   Co..   Calif. 
I !i -story   frame    and    stucco    residence 

(8  rooms,  2  baths)   terra  cotta  tile 

roof,    air    conditioning    s  y  s  t  e  ni  . 

hardwood    floors,    tile    baths,    wood 

sash,  etc. 
Owner— Mr.    WIssIng. 
Architect  —  F.  F.  Amandes,   1879  18th 

Ave.,  San  Francisco. 
Contractor— A  etna     Const.     Co.,     Ida 

Miramar   Ave.,    San    Francisco. 


To   Ask   Bids  July  15. 
RESIDENCE 
9AUSALITO.    Marin  C 


Two  Ktory  frame  and  ntucoo  residence 
'7  rooms.  3  balhn)  Klat<>  roof,  hoi 
air  heatlnpr  system.  stee|  Kasli.  nnh 
floors,    tile    baths,    pIc. 

Owner— Withheld. 

Ari'hiteet  — F.  L.  Confer,  2812  Russell 
Street,    Berkeley. 


Plans   Being   Figured — Bids  Close   July 
18,   3   P.   M. 

RIO.'>II)ENCES  Cost,     $ 

SAN  KI;anCISCO.  Moncada  Way, 
Two  two-story  and  basement  frame 
,ind  stucco  residences  (5  rooms, 
breakfast  nooks,  2  baths,  etc.)  tile 
roofs,  hot  air  furnaces,  steel  and 
wood  sash,  hardwood  floors,  tile 
baths,  etc.) 
Owner — Withheld. 

Architect  —  Martin     J.     RIst,     Phelan 
BIdg.,   San  Francisco. 
Fred   DuPuy,   110   Sutter  St.,    Is   fig- 
uring   the   plans   and    deslre.s   sub-bids 
iin  all  portions  of  the  work. 


Contract   Awarded. 

IMOSIDEXCE  Cost.   $10,000 

KIOKKELEY.  Alameda  County.  Calif. 
Clareniont    District. 

Two  -  story  and  basement  frame  and 
stucco  residence  (Mediterranean 
style)  9  rooms.  2  baths;  tile  roof, 
hot  air  heating  system,  hardwood 
floors,    tile   baths,    etc. 

Owner— Prof.  B.  M.  Woods,  Univer- 
sity of  California,    Berkeley. 

Architect — Warren  C.  Perry,  260  Cali- 
fornia St.,    San  Francisco. 

Contractor— G.  P.  W.  Jensen.  320 
Market    St..    San   Franci.sco. 


Plans  Being  Figured — Bids  Close  July 
15th. 

RESIDENCE  Cost.    $7,500 

PAN    FRANCISCO.     Ashbury   Terrace. 

Two-story  frame  residence  (Colonial 
style)  8  rooms,  2  bathS;  composi- 
tion shingle  roof,  gas  hot  air 
heating  system,  wood  sash,  hard- 
wood  floors,    tile   baths,   etc. 

Owner — Dr.   Anderson. 

Architect— F.  F.  Amandes.  1S79  IStli 
Avenue. 


Contract   Awarded. 

ALTERATIONS  Cost.  $1500 

SAN  FRANCISCO.  No.  2730  Vallejo 
Street. 

Alterations  to  frame  residence. 

Owner — Mrs.    OIney   GIrard.    Premises- 

Architect— Warren  Perry,  260  Cali- 
fornia St.,  S«n  Franci-sco. 

Contractor  —  G.  P.  W.  Jensen.  320 
Market  St.,  San  Francsico. 


Contract    Awarded. 

RESIDENCE  Cost.  $5000 

SAN  FRANCISCO.  SW  Twenty-second 

Ave.   and  Judah  St. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner — George  McCarthy. 
Architect— Not  Given. 
Contractor  —   Anza  Home   Bldg.    Co., 

149S   36th   Ave.,   San   Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.    $7000 

miRLlNGAME,   San  Mateo  Co..  Calif. 

Lot  20  BIk.  33.  Clarendon  St. 
One-story    and    basement    frame    and 

stucco  residence. 
(Twner — George    Francis    Gerhing,    332 

N.   Claremont  St.,   Burllngarae. 
.Architect — Not  Given. 
Contractor  —  Burlingyame     Realty     & 

BIdg.     Co.,     1090     Burllngame    Sq.. 

Burllngame. 


Cost. 
Calif. 


Contract  Awarded. 

RESIDENCE  Cost.    $5000 

SAN    M.\TBO.    San   Mateo   Co..    Calif. 

Lot  12  BIk  5.  AvIIa  Street. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner— Ashley   Farllsa,    151    Elm    St.. 

San  Mateo. 
Architect — Not  Given. 


Cnntrartor— Wallace    Waterhoun".  1747 
Palm    Ave..   San    Mateo. 


Contract   Awarded. 

ItlOSIDE.NCrO  Cost,  $6500 

PALO  ALTO.   Sania  Clara  Co.,   Calif. 

No.  590  Washington  Avenue. 
One-Htor.v    brick    residence. 
Owner- Walter  Drugg,  1050  Creek  Dr., 

Menio  Park. 
.\reliltect— Not  Given. 
Contractor— A.    A.    Smith.     130    Byron 

St..   Palo  Alto. 


Plans  Being.  Completed. 

RESIDENCES  Cost.  $5000  each 

.S'AN  FRANCISCO.  Kenwood  St.  and 
Darien  Way  (Mt.  Davidson  Manor) 

Two  two-story  and  basement  frame 
and  stucco  residences  (6  rooms.  2 
baths  each)  tile  and  composition 
roofing,  wood  and  steel  sash,  gas 
hot  air  heating  .systems,  canvas 
walls,    tile    and    linoleum,     etc.) 

Owner— W.  H.  and  E.  F.  Penaat.  Ill 
Sutter  St.,   San   Francisco. 

Architect- D.   E.  Jaekle,   126  Post  St., 
San  Francisco. 
Construction  will  go  ahead  In  aboui 

ten  days. 


Plans    Being   Completed. 

BEACH   HOUSE  Cost,   $ 

APTOS.    Santa  Cruz  Co..   Calif. 

Two-story    frame    beach    house    (eight 
rooms,   four  baths.) 

Owner — Winston  Cowglll. 

Architect— W.    W.    Wurster.    260    Cali- 
fornia St..  San  Francisco. 
Bids   will   be   asked     In    about     one 

week. 


Contract    Awarded. 

RESIDENCE  Cost,  $6000 

LOMITA  PARK.    San   Mateo  Co..   C^al. 

San  Juan  Avenue. 
One-story  frame  and  stucco  residence 
Owner — G.   Gulsto. 
Architect — Not   Given. 
Contractor — D.  J.   Daly.   56  Cavour  St. 

Daly  City. 


Contract  Awarded. 

RESIDENCE  Cost.    $10,000 

WOODSIDE,  San  Mateo  Co..  Calif. 
Pringle   Road. 

Two-story  frame  residence. 

Owner — W.    M.    Mendell. 

Architect — Not  Given. 

Contractor — C.  W.  Kemper.  125  Bry- 
ant  St..    Palo   Alto. 


Plans   Being   Completed. 
RESIDENCE  Cost.    $5000 

HAYWARD,    Alameda  Co.,    Calif. 
One-story    and    basement    frame    and 

stucco   residence    (5   rooms)   shake 

roof,   gas   hot  air  heating  system. 

hardwood  floors,  wood  sash,  etc. 
Owner — Withheld. 
Architect  —  G.    P.   Simonds.    192  Main 

St..    Haj'ward. 
Bids   will   be     asked    In   about      two 
weeks. 


Contract  Awarded. 

RESIDENCE  Cost.    $7000 

REDWOOD  CITY.  San  Mateo  Co.. 
Cal.         No.    117    Hudson    St. 

Two-storj-  frame  and  stucco  residence 
(6  rooms  and  2  baths). 

Owner — Not   Given. 

Architect — Not   Given. 

C;ontractor — L.  N.  Pollard.  55  Brew- 
ster Ave.,   Redwood  City. 


Contract  Awarded. 

RESIDENCE  Cost.    $5000 

SAN   FRANCISCO.     N   Oilman  St.   275 

W  Jennings  S'treet. 
Two-story    and    basement    frame    and 

stucco  residence. 
Owner— L.   Montani,    1358   Gllman   St.. 

San  Francisco. 
Plans   by   N.    Herman.    300   Green   St.. 

San  Francisco. 
Contractor   —   C.    A.    Faggloni    and   G. 
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Barsottl.     16fiT      Rovere    St..       San 
Francis.-'.. 


To  Be   Done   By   Day's  Work. 

KE9IDEXCB  Cost     $5000 

STOCKTON.  San  Joaquin  Co'.,  Cal. 
Xo.  1630  Baker  Street. 

Two-storj-  frame  and  brick  veneer 
residence  (6  rooms). 

Owner— Richard  Reas.  1447  E.  Hazel- 
ton  St.,   Stockton. 

Architect— Xot    Given. 


Contract   Awarded. 

RESIDENCE  Cost,    |5000 

.-^AXTA  CLARA  S.nnta  Clara  Co.,  Cal. 

El  Camlno  Park. 
Two-story  frame  and  stucco  residence 
Owner  —  M.   Simmons,   John   Pasetta 

et  al. 
Architect   —    Martin    J.    Rist.    Phelan 

Bldg.,   &an  Francisco. 
Contractor— A.    J.    Wilbe,    31S    Kearny 

St.,   San   Francisco. 


Contract  Awarded 

RESIDENCES  Co.^t,    $6,000    each 

OAKLAND,    Alanifda    Co.,    Calif.     745- 

751-769    and    775    Alvarado   Road. 
Four   two-story    and    basement    frame 

and  stucco   residences   (five  rooms 

each). 
Ownei^Claremont    Heights    Co.,    3  9  1 

Sutter   St.,    San   Francisco. 
Plans   by  Owners. 
Contractor— Frank  F.   Nelson.   2  Edse- 

hlll   Way,    San   Francisco. 

Sub-Contracts   Awarded. 
RESIDENCE  Cont.    Price,    $26.4S4 

BERKELEY,  Alameda  Co..   Cal.   Pied- 
mont Pines.   77   Bowling  Drive. 
Two   -  story  and  ba.qement  frame  ajul 

stucco   residence    (12   rooms  and   i 

baths). 
Owner— Grace    Busche,    359    Pcrrv    St.. 

Oakland. 
Architect— F.   Eugene  Barton,  Crocker 

BMg.,    San    Francisco. 
Contractor — Harold    Paige,    5  6  5  1    Oak 

Grove  St..   Piedmont. 
Reinforcing    Steel— McGrath   Steel  Co.. 

354  Hobart  St..   Oakland. 
Lumber — Sunset  Lumber  Co.,  400  Hleh 

St.,  Oakland. 
Concrete — Schnoor    Bros..    601C    Clare- 

mont,   Oakland. 


Contract   Awarded 

RE.SIDEXCE  Cost,    »20,000 

PIEDMONT,    Alameda    Co.,    Calif.     61 

King  Avenue. 
Two   -  story  and  basement  frame  and 

.stucco   residence    (12   rooms). 
Owner — G.    M.    Greenwood,    21    LaSalle 

Ave.,    Piedmont. 
Architect  —  Clarence     Tantau,     Shreve 

Bldg..   San  Franci-sco. 
Contractor  —  Charles     Stockholm,     425 

Russ    Bldg.,    San    Francisco. 


Sub-Bid*  Wanted. 

KESIDENCES  Cost.   $5000  each 

SAN   FRANCISCO.    Monterey   Heights 

Fernwnod  and  Homewood  Sts. 
Cape  Cod,  Early  California,  and  Co- 
lonial type  two-story  frame  and 
stucco  residences  (6  rooms,  two 
baths,  plank  floors,  fireplaces, 
composition  shingle  roofs,  gas- 
fired  hot-air  furnace). 
Owner— P.    A.    Wolter   Jr.,    201    Yerba 

Buena  Ave..   San  Francisco. 
Architect— Mario     Corbett.     Benjamin 
Franklin  Hotel,   San  Mateo. 
Owner     is     taking     sub-bids     on     all 
portions  of  the  work. 

Three  houses  are  to  be  built  Im- 
mediately and  plans  are  for  immediate 
development  of  the  tract  with  25  or 
more  of  .similar  design. 


Contract  Awarded. 

RESIDENCE  Cost.    $3446 

LOS  GATOS.  Santa  Clara  Co.,  Cal. 
One-story    frame    residence. 
Owner  —  Mrs.    Carrie    L.    Miles.    310n 
College   .\ve.,    Berkeley. 


Architect— W.  B.  Mllwain.  1503  Oak- 
land Ave  .  Oakland. 

Contractor— A.  M.  Jen.sen.  300  Santa 
Cruz    Ave.,    Los   Gato.s. 

Low   Bidder. 

UlC^lDEXCE  Cost,    $ 

UKRKELEY,  Alameda  County,'  Calif. 
Santa  Barbara  Road. 

Two-.stor.v  frame  and  stucco  residence 
(tile  roof,  oil  burning  heating  sys- 
tem,   hardwood   floors,    etc.) 

Owner— Withheld. 

Architect — Noble  and  Archie  Newsom. 
Rus.s   Bldg.,    San   Francisco. 

Low  Bidder— Jensen  &  Peder.sen.  344:; 
Adeline  St.,  Oakland. 


Plans   Being    Figured. 

RESIDENCE  Co.st,    

EMERALD    BAY,    Eldorado  Co.,   Calif. 
One    -    story    Colonial    type    resitlence 
(frame   construction,    shingle   roof, 
oak    and   linoleum    floors,    linoleum 
and    tile    in    bathrooms,    tile  drain- 
board,    electric   heating   system). 
Owner— J.    B.    Tinnell. 
Architect— Robt.    H.    Ainsworth,    Cen- 
tral   Bldg.,    Pa.sadena. 
Bids   are  being   received   from  a   se- 
lected  list    of   contractors. 


Bids    Opened. 

RESIDENCE  Cost.    $ 

STOCKTON,    San    Joafjuin    Co.,    Calil. 

Two  -   story  and  basement  frame  ano 

stucco    residence    (Mission    Htyle): 

tile    roof,     gas    heating    system, 

hardwood    floors,    tile    baths. 

(  nvner — Mrs.    Montgomery. 

.\rchitect — Jos.    Losekann,    1218    HarJ- 

Ing  St.,   Stockton. 
7>Mv    Bidder— W.    J.    Scott,    1661    West 
Poplar  St.,   Stockton. 
Complete  bids  follow: 

W.    J.    Scott    $7,566 

W.    T.     Williamson 7,976 

W.    Buck    &    Sons 7,795 

H.     W.     Johnson 7,890 

Ecker    Bros 8,196 

H.    H.    Henning s[zsti 

J.     Harrington    8,391 

K.    C.    Carlsen    9,34n 

I.     Dryden    9.581 

.\11  bidders  of  Stockton. 

Bid.s    held    under    advi.sement.        • 


Contract   Awarded 

RESIDENCES  Cost   $5,300   each 

SAN    FRANCISCO.     Webster    N.    Bay 

and  Dunsmuir,   N   Silver  Ave. 
Three   one-story  and    basement    frame 

and   stucco   residences. 
Owner — Heyman    Bros.,    742   Market. 
Architect — Not  Given. 
Contractor— Claude      T.     Lindsay.     140 

Duboce   Avenue. 


July   S,    1935 
Contract   Awarded 

-ALTERATIONS  Cost     »  300 

SAN   FRANCISCO.     2813    Scott    .Street. 
Alterations   to  residence. 
Owner— John    P.    (Joghlan.    premises. 
Contractor— H.    H.    Larsen   Co.,    64    J5o 
Park. 


Contract   Awarded. 

ALTERATIONS  Cost,   $2,500 

BERKELEY.    Alameda   Co      Cal      2812 

Cherry    Street. 
Alterations   to   residence. 
Owner— Mrs.    H.     Symons,    premises. 
Architect— Not  Given. 
Contractor— W.    B.    Wells,    2514   Grove 

St.,    Berkeley. 


To   Be  Done   By  Day's  Work. 

RESIDENCE  Cost,    $6,000 

0.\KLAND,    Alameda  Co.,    Calif     1676 

E   38th    Street. 
One  -   story  and  basement  frame  ana 

stucco   residence   (6   rooms) 
Owner  and   Builder— J.   w.    Scammell 

424   Scenic  Ave..    Piedmont. 
Architect— Not   Given. 


To   Be   Done    By   Day's  Work. 
RESIDENCE  Cst.    $4.50c 

SAN     FRA.N'CISCO.      E     42nd    Avenu< 

62    N    Balboa    St. 
f'ne   -    story   and   basement    frame  an( 

.stucco    residence. 
Owner   and    Builder — M.    P.    Storheim 

475    Euclid    .\venuG 
.Architect- Not  Given. 


To   Be   Done   By   Day's  Work. 
RESIDENCES  Cost,    $5,000    ear 

SAN   FRANCISCO.    W  25th  Avenue 

Lawton    Street. 
Three    one-story   and   basement  fram 

and   stucco   residences. 
Owner    and     Builder — Henry    Doelger 

320    Judah    Street. 
Architect— Not   Given. 


Plans   Being    Figured — Bids   Close  July 
19,   2   P.    M. 

RESIDENCE  Cost.   $ 

SANTA    ROSA,    Sonoma   County,    Cal. 

Rincon   Heights  Subdivision. 
Two-story  frame  and  stucco  residence 
(10   rooms   and   4   baths)    Mediter- 
ranean  type;      tile   roof,     wrought 
iron   rails  and   balusters,   etc. 
Owner  —  Mr.  and   Mrs.   Tom  Proctor. 

Santa   Rosa. 
Architect — Herbert    &    Caulkins,    Ros- 
enberg Bldg..   Santa  Rosa. 
Following  will  submit  bids: 
A.  Ahlstrom,  411  Short  7th  St.,  Santa 
Rosa. 

L.    Halvorsen,    128    Dutton   Avenue, 
.Santa   Rosa. 
W.  Rapp.   1413  17th  St.,  Santa  Rosa 
Jos.    Chirhart,    431    10th    St.,    Santa 
Rosa. 


Low    Bidders 

RESIDENCE  Cost,    $6,000 

MODESTO.    Stanislaus   Co.,    Calif. 

One  -  story  and  basement  frame  and' 
stucco  residence  (6  rooms)  -tlJe 
roof,  steel  sash,  gas  hot  air  heat- 
ing system,   hardwood  floors,  etc. 

Owner — Mr.   Mellis. 

Architect— G.  N.  Hilburn.  1213  I  St  , 
Modesto. 

Low  Bidders — Ira  Cotner,  Modesto,  on 
Prop.  No.  1,  and  Arnold  Brother.^. 
Modesto,  on  Prop  No.  2. 


Contract   Awarded. 

ADDITION  Cost.    $13,00 

PALO  ALTC,   Santa  Clara  Co..   Calif 

Campus    of    Stanford    University. 
.Alterations   and    additions    to   3  -  story 

sorority  house. 
Owner — Withheld. 
Architect — Bakewell    &    W  e  i  h  e  ,    251 

Kearny  St.,   San  Francisco. 
Contractor— Geo.    Wagner.     185    Soutli 

Park,   San  Francisco. 


Contract   Awarded. 

RESIDEJNCE  $3696 

WATSONVILLE,  Santa  Cruz  Co..  Cal. 

San  Juan  Road. 
Alterations   to   residence. 
Owner — Mrs.   Catherine  D.   Rowe,  San 

Juan   Road,   Watsonville. 
Architect — Not  Given. 
Cnntractor— T.  H.  Rosewall,  422  Third 

St.,   Watsonville. 


Contract  Awarded. 

RESIDENCE  Cost.    $4000 

BERKELETY,  Alameda  Co..  Cal.  No. 
760   Grizzly   Peak  Drive. 

Two-story  frame  and  stucco  residence 
(6  rooms). 

Owner— E.  S.  Spitler.  815  Oxford  St.. 
Berkeley. 

Architect — Not  Given. 

Contractor — Leslie  Dawe.  729  Coven- 
try Road,   Berkeley. 


Plans    Being   Completed. 

RESIDENCE  Cost,    $15,000 

NORTH    BERKELEY,     Alameda    Co. 

Two-story  and  basement  frame  and 
stucco  residence  (9  rooms  and  2 
baths);  tile  roof,  gas  hot  air  heat- 
ing system,  oak  floors,  tile  baths, 
etc. 
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iwncr — Withheld. 

rchllort— K.    L.    SiiyclHr.    L'HM     SIkiI- 

tuck    Ave..    Berkeley. 
BIdH  will   be  Hfikod  shortly. 

:ontract  Awarded 

.DDITION  Cost,   $7,880 

•.\L0  ALTO.    Santa   t'lara   Co..  Calif. 

215   Lowell  Aveinie. 
.dTlltlon   to  frame  rcsldenee    (add    five 

rooms). 
'wner— Harry    M.   C^reech,    215    Lowell 

Ave.,   I'alo  Alto, 
.rchileot— Leslie    Nieliols.    ,-23    Guinda 

St.,    Pnio   Alto, 
'ontrnclor — Wells  P.    Cioodenoiigh,    569 
,      Lowell    Ave.,    I'nio    Alto 


;ontract  Awarded 

iESlDENCK  Cost.   .$(;.000 

iACRAMKNTO,    Sac-ramiiito   Co.,   Cal 

1912    12th   Avenue, 
'wo-story  fr.nnie  and  stucco  rcsidcncu 
iwner — A.    Hoffman. 
Architect— Not  Given, 
"ontractor — N.     H.     Lund.     2549     Sixth 

Ave..    Sacramento  '. 


SCHOOLS 


'lans    Awaiting    PWA    Approval. 

\DDITION  Co.st.    $15,000 

tOSEVILLE,  Placer  Co..  Calif.  At- 
lantic   Street. 

Vdditlon  to  school  building  (add  two 
classrooms  and  lunch  room)  At- 
lantic Street  School,  brick  con- 
struction, composition  roofing,  ex- 
tension of  present  steam  heating 
system,   wood   fioors,   etc. 

)wner  —  Roseville  Elementary  Sciiool 
District   (Pete  Priest.  Clerk). 

Vrchitect — Chas.    F.     Dean.    California 
State  Life  BIdg.,   Sacramento. 
Upon  approval  of  plans  hy  tlif  PW.\ 

■ids  will  be  asked. 

Sub-ContracLs   Awarded. 

iEPAIR  SCHOOL  Cont.   Price.  $42,740 

5AN    FRANCISCO.     Hayes,    Ashhury. 

Grove  and   Masonic   Avenue, 
lepair  fire  damage   to   attic,   drawinq: 

rooms,  roofing,  ceiling,  etc..  to  the 

Lowell   High    School, 
iwncr— City  and  County  of  San  Fran- 
cisco, 
engineer— L.   H.    NLshkian.    525  Market 

Street, 
"ontractor — O.    Monson.    475    fith    St. 
ilill    Work— Acme    Mfg.    Co.,    1845    San 

Bruno  Ave.,    $6,000. 
lolling    Partitions — Cha.s.    Christensen 

Co.,  557  Market  St.,   $106.60. 
Slass   and    Glazing — Crowe   Glass    Co., 

675  Golden   Gate  Ave.,    $2,392. 
vliscellaneous    Iron — Monarch    Iron 

Works.   262   7th   St..    $1,200. 
\sphalt    Tile — Western    Asbestos    Co., 

675    Townsend    St.,    $575. 
«aple    Floors  —  Royal    Floor    Co..    475 

Sutter    St.,    $1,012. 
;oncrete  —  Readymix    Con.    Co.,    18th 

and  Carolina   Sts.,   $7.42   per  c.y. 
ilarble- J.  E.  Back  Co.,  1533  San  Bru- 
no  Ave.,    $135. 
=leintorclng— Concrete   Engr.    Co.,    12S0 

Indiana    St.,    $357.19. 
As     previously     reported,      following 
iwards    mavle    by    the    Department    of 
I'ublic    Works    July    7: 

Brick  work  awarded  to  J.  L.  Col- 
ins,  666  Mission  St.,  $6495:  structural 
^leel  and  iron  to  Fair  Mfg.  Co.,  617 
iiryant  St.,  $4790:  lathing  and  plas- 
:frlng  to  M.  J.  King.  231  Franklin 
*t..  $15,647:  sheet  metal  to  Morrison 
^-  Co..  74  Duboce  Ave.,  $5296:  roofing 
n  Alta  Roofing  Co.,  976  Indiana  St., 
'21S7:  blackboard,  cork  and  linoleum 
to    Munthe    Equip.    Co.,    7    Front     St.. 


9360. 


31DS    WANTED 

SANTA  ROSA.  Sonoma  Co.,  Cal.— 
Lntll  July  22,  8  P.  M.,  bids  will  be 
■ecelved  by  Sara  J.  Pryor,  Secretary. 
>anta  Ropa  School  District,  for  con- 
structing a  roof  equal  to  a  Pabco  20- 
^etar  bonded  roof  on  the  Cafeteria  of 


tlie  nigh  .School  and  on  the  main 
liulUlIng  of  the  Fremont  School  In 
.Sanlii    Itosa. 

.SpcclficationH    may    be    obtained    »i 
756    Himiboldt    St..    Santa    RoHn. 

Contract  Awarded. 

ADDITION  Cost,    $5000 

GONZALEJ^,   Monterey  Co.,   Cal. 
Addition    to      high    school      auditorium 

(hou.se    Hhowera.     dressing    room.s. 

locker     room,     storjige     space    and 

offlce). 
I  iwner— flonxjiles    Union     High    School 

District. 
Architect— Not  Given. 
Contractor    —    P.    T.    Wallstrum,    .sr,4 

Main  St.,   Watsonvllle. 


Work   Started. 

RECO.V.    SCHOOL  Co.st.    $29,769 

E.MERYVILLE,    Alameda    Co..    Cal. 

Reconstruction  of  Anna  Yates  School 
(work  involves  reconstruction  of 
outside  walls  of  brick  and  reinf. 
concrete,  plastering,  enlarging  the 
fouirdation  footings,  repairing  the 
roof,  painting,  carpentry  work, 
plumbing,  sheet  metal.  pipc>  lit- 
tlug,  and  electrical  work). 

Owner — Emeryville    School    District. 

.^.rchitect — Not  Given. 

Mgr.    of    Const.— Walter    Nottingham, 
care    Alameda   County    Emergency 
Relict   Administration,    2111    Web- 
ster St.,   Oakland. 
Labor   is    being  furnished   by    .SERA. 


BIDS   WANTED 

SAN  FRANCISCO.— Until  July  12. 
11:30  A.  M.,  bids  will  be  received  by 
S.  J.  Hester,  Department  of  Public 
Works,  Room  251,  City  Hall,  for  Inte- 
rior and  exterior  painting  the  follow- 
ing  schools; 

Est.  Cost 
Laguna    Honda    School,    7th    Ave. 

and    Irving    Street    $2,450 

Parkside    School,    25th    Ave.    and 

Ulloa    Street    2,350 

Sheridan     School.     Capitol    Ave. 

and  Lobos   Street  2,750 

High    School   of  Commerce,   Van 

Ness  Ave.    and   Hayes   St 2.150 

S.    F.    Continuation    School.    16th 

and    Mission    Sts 1,700 

Portola    Jr.   High   School,    Bacon 

and    Berlin    .Streets 1,800 

Columbus  School,   12th  Ave.  and 

Kirkham     Street     .„ 1.950 

Jefferson   School,    19th   Ave.   and 

Irving    St 2.450 

Plans  and  specifications  may  be  ob- 
tained from  Chas.  Sawyer.  City  Ar- 
chitect, city  Hall.     No  deposit   requir- 


ed. 


BIDS   WANTED 

RICHMOND,  Contra  Costa  Co..  Cal. 
—Until  July  16.  3:30  P.  M.,  bids  will 
be  received  by  W.  T.  Helms.  Secre- 
tary, Richmond  Union  High  Sehool 
District,  for  furnishing  materials  and 
labor  for  the  erection  of  a  steel  frame 
in  the  Roosevelt  Junior  High  School 
Auditorium.  Louis  Stone.  7S5  Market 
St.,  San  Francisco,  architect,  and  R. 
H.  Cooley,  structural  engineer,  354 
Hobart  St.   Oakland. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  de- 
posit  of  $20.00. 


Plans   Being   Completed. 

SCHOOL  Cost,    .t4o.non 

CLOVERDALB,   Sonoma  Co.,  Calif. 

One-story  frame  and  stucco  academic 
bldg.  (6  classrooms)  and  one-story 
frame  &  stucco  gymnasium  (com- 
position roofing,  steam  heating 
system,  wood  fioors  and  showers). 

Owner — Cloverdale  Union  High  School 
District. 

-'Architect— Herbert    &    Caulklns.    Ros- 
enberg Bldg.,   Santa  Rosa. 
Bids   will   be    asked    In    about    three 

weeks. 


Preliminary   Plant  Completed. 
IIIOII  SCHOOL  Cost.  $60. '".10 

I'EDARVILLE,    .Modoc   Co.,   Cal     . 
1  >ne-Htory      frame    and      stucco      high 
H<'hool     (12    classrooms    and    stud\ 
hall)  composition  roof,  steam  heat- 
ing system,    wood   floors,   etc. 
Owner  —  Surprise  Valley  Union  High 

School  District. 
Architect  —  Jens  Petersen,  812  26th 
St..  Sacramento. 
Application  will  be  filed  Immediately 
with  the  PWA  for  a  loan  and  grant 
lo  finance  the  project.  If  approved 
a   bond  election  will  be  called. 


Cost.    $IS,fiOO 
Nevada. 


Planned. 

GYMNASIU.M 

AUSTIN,   Lander  C 

.New   gymnasium. 

Owner — Austin    School    District. 

Architect — Not  Given. 

Application  has  been  filed  with  the 
I'WA  for  a  grant  of  $8000  to  assist 
financing. 

Planned. 

IIYMNASIUM   &    SHOPS  $60.00" 

.SEL.MA,     Fresno    Co.,     Cal.       Campus 

of  Selma  High  School. 
Gymnasium     and     shop     buildings     at 

Selma   High   School. 
Owner — Selma  High  School  District. 
Architect — Not    Selected. 

An  application  has  been  filed  with 
I  hi-  PWA  for  a  loan  and  grant  to 
finance  the  project. 


Preliminary    Plans   Completed. 
GYM   &   POOL  Cost.    $150,000 

DALY    CITY,    San    Mateo    Co.,    Calif. 
One-story    gymnasium    and    swimming 
pool     (reinforced    cone,     construc- 
tion). 
Owner — Jefferson    Union    High    School 

District. 
Architect— Resing  &  McGuinness.  4S8 
Pine  St.,  San  Francisco. 
Application  has  been  filed  with  the 
PWA  for  funds  to  finance  construc- 
tion and  if  approved  a  bond  election 
will  be  held  by  the  district. 


Planned. 

SCHOOL  Cost.   $6.5no 

LATON,    Fresno   Co.,    Calif. 
New  .school  building  (to  replace  pres- 
ent structure). 
Owner — Grant    School  District 
Architect — Not   Selected. 

Application  has  been  filed  with  the 
SERA  to  furnish  labor  for  the  pro- 
posed   building. 


Planned. 

SCHOOL  Cost,    $25.iiOi> 

DEL  REY,   Fresno   Co.,   Calif. 

New    school   building. 

Owner — Prairie   School   District. 

Architect— Not    Selected. 

Application  will  be  filed  with  PWA 
for  a  loan  and  grant  to  finance  the 
work. 


Preparing     Working     Drawings. 

HIGH   SCHOOL  Cost.   $125,000 

ARBUCKLB.    Colusa    Co..    Cal. 

One-story  reinforced  concrete  high 
school  (10  classrooms,  auditorium 
to  seat  750,  gymnasium  shop):  flat 
composition  roofing,  steam  heat- 
ing system,  maple  fioors.  wood  and 
steel  sash,   etc.) 

Owner  —  Pierce  Union  High  School 
District. 

.\rchitect  —  W.  E.  Coffman.  Forum 
Bldg..    Sacramento. 


CONTRACT  AWARDED 

TUCSON.  Arizona — Jay  J.  Garfield 
Bldg.  Co.,  725  E-16th  St.,  Tucson,  at 
$160,000  awarded  contract  by  Univer- 
sity of  Arizona,  for  the  construction  of 
a  museum  building  and  a  humanitle.* 
(classroom)  building  on  the  college 
campus  In  Tucson,  a  PWA  project. 
Plans  were  prepared  by  Architect  Hoy 


M 


PACIFIC    CONSTRUCTOR 


Place.  U  E.  Pennington  St.,  Tucson. 
The  museum  will  he  a  two-story  and 
basement,  fireproof  structure.  75x140 
ft.  In  area;  concrete  and  steel  con- 
struction, brick  facing,  terra  cotta 
trim,  tile  roof,  steel  windows,  wrought 
Iron,  acoustical  treatment,  steam  heat 
etc.  The  humanities  building  will  be 
a  two-story  structure,  60x175  feet  In 
area,  with  the  same  exterior  treat- 
ment as  the  museum.  Other  buildings 
to  be  erected  on  the  site  later  include 
a  women's  athletic  and  recreation 
home  and  an  administration  building. 
bids  for  which  will  probably  be  adver- 
tised in  July  and  a  science  building, 
auditorium  and  stables  to  be  huilt 
later.  Cost  of  entire  project  estimat- 
ed at  JS15.000. 


Contracts  Awarded. 

REPAIR  S-CHOOL  Cont.  Price,  $42,740 

SAN    FRANCISCO.      Hayes.    Ashbury, 

Grove  and   Masonic  Avenue. 
Repair   fire   damage    to    attic,    drawing 

rooms,  roofing,  ceiling,  etc.,  to  the 

Lowell  High  School. 
Owner — City  and  County  of  San  Fran- 
cisco. 
Engineer — L.  H.  Nishkian.  525  Market 

St.,  San  Francisco. 
Contractor — O.    Monson,    475    6th    St., 

San   Francsico. 
Brlcl<  Work — J.  L.  Collins,  666  Mission 

St..  $6495. 
Structural    Steel   and    Iron — Fair   Mfg. 

Co..    617   Bryant  St.,   $4790. 
Lathing    and    Plastering — M.    J.    King. 

231   Franklin   St.,   $15,647. 
Sheet   Metal — Morrison  &  Co.,   74  Du- 

boce  Ave.,   $5296. 
Roofing — Alta  Roofing  Co..  976  Indiana 

St.,  $21S7. 
Blackboards,   Cork     and     Linoleum  — 

Munthe    Equipment    Co.,    7    Front 

St..   $9360. 


Preparing   Preliminary   Plans. 

SCHOOL  Cost,  $50,000 

QUINCT,    Washington. 

Two-story  brick  semi-fireproof  school 
(gymnasium    and    auditorium). 

Owner — Quincy    School    District. 

Architect — George  M.  Rasque,  Spo- 
kane Savings  &  Loan  Bldg.,  Spo- 
kane. 


BIDS   OPENED 

BERKELEY,  Alameda  Co.,  Cal.— 
M.  G.  West  Co.,  117  Front  St.,  San 
Francisco,  at  $4255  submitted  low  bid 
to  Regents  of  the  University  of  Cali- 
fornia for  furnishing  and  installing 
library  stacks  and  flooring  on  part  of 
the  eighth  tier,  southwest  block  of 
stacks  at  the  University  Library,  Uni- 
versity  of   California,    Berkeley. 

Only  other  bid  was  submitted  by 
J.  L.  Davidson,  at  $4341.45.  Bids  held 
under  advisement. 


CONTRACT    AWARDED 

COURTLAND.  Sacramento  Co.,  Cal. 
— W.  H.  Raymond  Co.,  2710  Donner 
Street,  Sacramento,  at  $940  awarded 
contract  by  Bates  Joint  Union  School 
District  for  refinishing  and  repainting 
halls  and  auditorium  of  the  Occiden- 
tal School  at  Courtland. 
Complete  bids  follow: 
W.  H.  Raymond  Co.,  Sacramento..$  94ii 

Henry    A.    Dewing,    Vorden 1142 

I'alterson     Bros.,     Berkeley 1472 


BIDS    WANTED 

SEBASTOPOL.  Sonoma  So.,  Cal.— 
Until  August  1.  S  P.  M.,  bid.s  will  be 
received  by  Mrs.  ,\.  W.  Mayhorn. 
Clerk,  Sebastopol  Union  Grammar 
School  District,  for  painting  the  pri- 
mary building  in    Sebastopol. 

Specifications  may  be  obtained  from 
above  ofBce. 


structlon;    comfort    station,     team 

rooms,    showers,    etc.) 
Owner— Woodland    High    School    Dlst. 
Architect — Dragon   &    Schmidts.    Room 

205.    206S    AUston    Way,    Berkeley. 
Complete    bnls   follow: 

(1)  Mill   work,   glass  and    glazing; 

(2)  lx4-in.  and  l'.4x4-ln.  T  and  G  ma- 

terial   (Oregon   pine); 

(3)  bleacher   seat    materials    (Redwood 

and  Oregon   pine) ; 

(4)  Furnishing    and     installing    com- 

position roofing. 
Davis  Hardwood  Co.,  S.   F...(l)    $848.50 

(3)     625.70 

Bids   include  sales   tax. 
Diamond    Match  Co.,    Chico  (1)     832.50 

(2)  1175.24 

(3)     349.92 

Bids  do   not   include   sales   tax. 
Woodland    Lbr.    Co.,    Wood- 
land       (1)     850.00 

(2)  1151.57 

(3)     365.97 

(tax    included) (4)     147.50 

Bids   do   not   include   sales   tax. 
Sacramento    Roofing   &    Insu- 
lation    Service,     Saeto (4)     119.00 

All   bids   held   under  advisement. 


BIDS   WANTED 

POND,  Kern  Co.,  Calif.— Until  July 
22,  5  P.  M.,  bids  will  be  received  by 
H.  L.  Hamlin.  Clerk.  Pondham  Union 
School  District,  for  construction  of 
repairs  to  the  Pondham  School  at 
Pond,  Calif. 

Plans  atKl  specifications  may  be  ob- 
tained from  Architect  Chas.  H.  Big- 
gar,  554  Haberfelde   Bldg.,   Bakersfield 

AWAITING    PWA    APPROVAL 

OAKLAND,  Cal.— Plans  and  speci- 
fications for  seven  temporary  school 
buildings  at  the  Oakland  High  School. 
Park  Blvd.  and  Hopkins  St.,  Oakland, 
are  awaiting  the  approval  of  PWA. 
Upon   approval   bids    will   be  asked. 

BONDS   VOTED 

TRUCKEE.  Nevada  County.  Cal.— 
Truckee  School  District  voted  bonds 
in  the  amount  of  $22,000  on  July  9. 
Proceeds  will  finance  construction  of 
a  new  grammar  school  In  Truckee. 
Preliminary  plans  prepared  by  Ar- 
chitects Masten  &  Hurd,  233  Po.'*; 
.St.,   San  Francisco. 


Plans    Being    Completed. 

SCHOOL    UNITS  Cost.    $ 

ANGWIN,    Napa    Co.,    Calif. 

Two-story  frame  and  stucco  class- 
room and  library  (16  classroom.-.) 
composition    roofing,    wood    floors. 

Owner — Pacific  LT  n  1  o  n  College  (Di'. 
Smith,    President). 

Architect  —  Chester  H.  Trnichel.  696 
Cleveland    Ave..    Oakland. 


BIDS  WANTED 

LOS  ANGELES.  Cal.— Until  July  31 
11:30  A.  M..  bids  will  be  received  by 
Los  Angeles  board  of  education  pur- 
chasing bureau.  1425  S.  San  Pedro 
St..  for  reconstruction,  rehabilitation 
and  strengthening  of  the  annex  bldg.. 
classroom  section,  at  the  Woodcrest 
school.  1021  W.  109th  St.  Heth  Whar- 
ton. 6237  Drexel  Ave.,  architect,  and 
J.  J.  Rees  Engr.  Co..  Byrne  Bldg., 
structural    engineer.      Cost,    $32,556. 


Bids  Opened. 

ADDITION  Cost.    $8,500 

WOODLAND,   Yolo  Co.,  Calif. 
Addition   to   bleachers    (frame    con- 


LOW    BIDDER 

LOS  ANGELES.  Cal.— Atlas  Const. 
Co.,  39  Congress  St.,  Pasadena,  sub- 
mitted low  hid  to  Los  Angeles  board 
of  education  at  $37,500  for  reconstruc- 
tion, rehabilitation  and  strengthening 
of  the  1928  adtlition  at  the  Riggin  Av- 
enue school,  4865  E.  Riggin  Avenue. 
Arthur  L.  Acker,  1345  S,  Sycamore 
Ave.,  architect;  Maurice  Sasso,  I.  W. 
Hellman     Bldg..     structural    engineer. 

LOW    BIDDER 

PASADENA.  Cal.— Myers  Bros.,  3407 
San  Fernando  Road,  Los  Angeles,  sub- 
mitted  low  bid   to   Pa.sadena   board  of 


eiJuratlon  at  $135,680.  for  construe 
tlon  of  the  primary  huildings  and  aS' 
sembly  building  at  the  Jefferson  ele 
mentary  school  site.  Marston  &  May 
bury,  25  S.  Euclid  Ave..  Pasadena 
architects. 


Plans   Being   Figured — Bids  Close  Jul 

16.   7:30   P.    M. 
ADDITION  Cost.  $16.00 

NORTH    SACRAMENTO,    Sacrament 

County,  Calif. 
One-story    frame      and    stucco      wlni 
addition  to  school  (add  four  class 
rooms). 
Owner — Hagginwood    School    District 
Architect  —  Harry  Devine,   (?alifornl; 
State   Life   Bldg.,   Sacramento. 
Following  will  submit  bids: 
Azevedo  Constr.  Co..  920  O  St.,  Sas 
ramento. 

M.    R.    Peterson.    1116   O   St.,    Sacra 

mento. 
H.    W.    Robertson,    3004    F   St.,    Sac 
ramento. 

Campbell  Constr.   Co.,   800  R  Street 
Sacramento. 

C.  H.  Lawrence,  5372  9th  Ave.,  Sac 
ramento. 

P.    F.   Bender,   1012   Del   Paso  Blvd. 
Sacramento. 

Chas.     Unger.     2426     .Seventh     Ave. 
•Sacramento. 

A.    W.    Sweet.    112     W.     Bassettlaw 
Ave.,    North    Sacramento. 


BIDS    WANTED 


evel^H 


OAKLAND,  Cal.— Until  July  2S| 
P.  M.,  bids  will  he  received  by 
Oakland  Board  of  Education  for  se 
portable  buildings  on  the  grounds 
the  Oakland  High  School,  located  a 
Park  Blvd.  and  Hopkins  St.,  Oakland 
Plans  and  specifications  may  be  ob< 
tained  from  the  Department  of  Ar-i 
chitecture  and  Engineering,  Oaklana 
Board  of  Education,  upon  deposit  01' 
$25. 


Contract  Awarded. 

ADDITION  Cont.    Price,    $23,23! 

SHAFTER,    Kern   Co.,   Calif.      Shaftei 

High  School  Campus. 
Addition    to    high    school    (new    shor 

building  and  study  hall). 
Owner — Shatter   High   School  District 
Architect — Edwin  J.    Symmes,   Haber- 
felde   Bldg..    Bakersfield. 
Contractor— W.   A.  Croft,   1605  Brund- 
age    Lane,    Bakersfield. 
Complete   bids   follow; 

W.    A.   Croft   $23,23; 

Trewhitt    Shields   Co..    Fresno-..  23,68f 

Alva     Hackney _ 23,950 

W.   K.   Michael  _ _ 24,191 

Williams   &   Greenough _- 24,894, 

Adolph    Hansen    _ 24,900!, 

Henry    Eissler    28,900' 

All   of   Bakersfield    unless   otherwise 
ncited. 


BIDS    WANTED 

SAN  FRANCISCO— Until  July  24. 
2:30  P.  M.,  bids  will  be  received  by 
S.  J.  Hester,  Chief  Deputy  Director. 
Department  of  Public  Works,  for  fur-^, 
nishing  and  installing  heating  system* 
in  the  Douglas  School.  Collingwood  & 
19th  Streets.  Estimated  cost,  $4700. 
Specifications  may  be  obtained  fronii 
Chas.  Sawyer,  City  Architect.  City 
Hall,    upon   deposit  of  $15, 


TO   ASK    BIDS 

SAN  FRANCISCO— Department  of. 
Public  Works  will  ask  bids  shortly  on 
blackboards,  flooring,  painting,  plast- 
er repairs,  etc.,  at  the  Douglas  School. 
Collingwood    and    19th    Streets. 

Chas.  Sawyer,  City  Architect.  City 
Hall. 


PACIFIC    CONSTRUCTOR 


IS 


—  BANKS,  STORES  AND 
OFRCES 


/  Bidder. 

.-ICK  Cost.    If.'iOnn 

.1    FRANCISCO.      Market    St.    and 
Van  Nc.HS  Avenue, 
-gtory   Class   C   hrick   office   build- 
ing   (flat    roof,    wood    floors,    wood 
sash,  etc.) 

ler  —  raoKlc  Finance  Corporation. 
jS   Montsomery   Street, 
hitiil— W.     1).     Peugh.    333    Mont- 
KomiTy   Street. 

f    Bidder— Cahlll     Bros.,     206    San- 
some   Street, 
ilds   held    under   advlspment. 


warded. 


Cost. 
.    Calif. 


t-Contracts   A 

TERATIONS 

KLANI).     Alai 
ISlh  Street. 

S>rations  and  .idditions  to  offlce.s 
(pnrtltiiins,     etc.)      work     Involves 

'  mill  work,  glass  and  glazing,  stfel 
sash,    painting,    plumbing    n.\turcs, 

'  .some  plastering,    etc. 

ner — California    State    Employment 

'  Service. 

■hitcct  —  Otto  G.  Hintermann.  136 
Post   St.,  San   Francisco. 

itraetor — Jensen  &  Pedorspn,  SH?, 
Adeline   St.,    Oakland. 

mber— California  Mill  and  Ijumber 
Co.,    1829    Webster    St.,    Alameda. 

I  Work— I,nnnnm  Bros.  Mfg.  Co., 
Fifth  and  Magnolia   Sts.,    Oakland. 

ctric— T.  L.  Rosenberg,  411  Web- 
ster St.,   Oakland. 

imbing— Carl  T.  Doel,  467  21.st  St.. 
O.ikland. 

el  Sash— Cobblivliik  -  Kihbe  Class 
Cn .  Washington  St.  at  .Ird,  Oak- 
land. 


NTRACT  AWARDED 
)AKLAND.  Cal.— Central  Bank  nf 
kland,  14th  and  Broadway,  awarded 
lontrait  to  L.  J.  Kruse  Co.,  6247 
lege  Ave.,  Oakland,  at  $3,693  for 
nishing  and  installing  steam  heat- 
•  .system,  an^  hot  boiler  in  the 
Iding    at    1445    Harrisr.n    St.,    Oak- 


b-Contracts    Awarded. 

ORES  Cost.    $3,500 

:RKELEY,  Alameda  Co..  Cal.  Uni- 
versity Ave.  and  Grove  St. 

ime  stores  on  the  grouml  floor  of 
apartment    building. 

'ner — Mrs.    Heywood. 

gineer- J.  H.  Piatt,  1401  Walnut 
St..   Berkeley. 

ritractor  — G.  Petersen,  S25  Evelyn 
Ave..    Albany. 

uctural  Steel— Herrick  Iron  Works, 
18th    and   Campbell    Sts..    Oakland. 

m*nt— A.  A.  Johnson,  2121  Grant 
St.,   Berkelev. 


ntract   Awarded 

.TERATIONS  Cost.    $10.0uO 

X    FRANCISCO.     1143    Market    St. 

lerations    to    store    building. 

"ler— Provident  Mutual  Life  Insur- 
ance Co.  of  Philadelphia.  Russ 
Building. 

igineer— L.  H.  Ni-shkian.  525  Market. 

infractor- M.  Baran.  721  E.  62nd  St. 
Los  Angeles. 


Julv    5.    1935 
IDS  WANTED 
OAKLAND,    Cal.— Until    July    26.    at 

P.  M..  (previously  reportedl  bids 
11  be  received  by  State   Department 

Public  Works.  San  Francisco-Oak- 
:id  Bay  Bridge  Division.  Room  811. 
n  Sansome  St..  San  Francisco,  Chief 
igineer  C.  H.  Purcell.  for  construc- 
)n  of  the  Administration  BuiMlng 
id    Toll    Plaza,    located    in    the    city 

Oakland  on  the  East  approach. 
Bids   will   be    taken  as   follows: 


(   1)    I7,r>0o   c.y.    excavation; 
(  2)  660    driving    timber    pMch; 
(   3)  550   c.y,   concrete   seal; 
(    4)   1,500    c.y.    foundation    concrete; 
(  5)   2.200    I'.y.    structural    concrete; 
(  6)   40    c.y.    concrete   railings: 
(  7)   600,000    lbs.    reinforcing    and    mis- 
cellaneous  steel; 
(    S)   lump    sum    waterproonng: 
(   9)    1.300    c.y.    solectt^i    base   material; 

(10)  2.000  tons  crusher  run   base: 

(11)  2.000    tons   asphalt    concrete; 

(12)  2    truck    scales,    30-ft..    30-ton: 
il;0   2    truck     scales.    60-ft..     40-ton: 

(14)  lump   sum,    Administration    BIdg.. 

general    construction; 

(15)  Lump  sum.  Toll  Booths  and  Can- 

opies,   general    construction; 

(16)  Lump   sum.   Heating   and    Plumb- 

ing; 

(17)  Lump   sum.    Electrical   Work; 

(18)  Lump    sum.    Administration   Bldg 

steel   furniture: 

(19)  2   each,    flag   poles; 

(20)  2.000  bbls.  extra  portland  ct-ment. 
Plans     and     specifications     available 

from  above  office  on  deposit  of  $50.  of 
which   $40   is  returnable. 


Contract  Awarded. 

STORE  Cost.    $1,500 

SAN    MATEO.    San   Mateo   Co.,   Calif. 
Bayshore  and  Birch  Street. 
One-story  frame   store  building. 
Owner — George     Bllgh.     150     Dnnohne 

St..  East  Palo  Alto. 
Architect— Not   Given. 
Contractor— J.    F.    Collins    &    Son,    2ot 

Parkinson  Ave..  East  Palo  Alto. 


Sub-Contracts  Awarded. 

OFFICE    BLDG.  Cost.    $6,000 

S.\N   FR.^NCISCO.     Bayshore    Blvd. 

One  -  story  frame  and  stucco  office 
building   (flat  roof,  wood   floors). 

Owner — Bodinson  Mfg.  Co.,  2401  Bay- 
shore    Boulevard. 

.\rchitect— W.    H.    Weeks,    525   Market. 

Contractor — A.  Holyoake,  East  Ave.. 
Hayward. 

Roofing — Bayshore  Roofing  Co..  Bay- 
shore  Blvd. 

Electric    Wiring— Quality    Elec.    Co. 

Heating  and  Sheet  Metal  —  Pyramid 
Furnac.<    Co..    732    Clementina    St. 

Concrete — Bayshore  Concrete  Co.,  164 
Talbert   Street. 

Wood  Sash— T.  P.  Hogan,  Alice  St., 
OaJcIand. 

Lumber  —  Loop  Lumber  Co..  Central 
Basin. 

Painting— Griffin  &  Sons,  1051  Valen- 
cia  Street. 

Lathing  and  Plastering — McGallange. 
1448   Hopkins    St..    Burlingame. 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— Austin  Co.. 
777  E.  Washington  St.,  Los  Angeles  at 
approximately  $100,000  awarded  con- 
tract by  the  Consolidated  Film  Indus- 
tries, 933  N.  Seward  St..  Los  Angeles, 
for  alterations  to  Class  A  building 
at  5515  Melrose  Ave.  R.  E.  Ward.  777 
E.  Washington  St.,  Los  Angeles,  E^i- 
gincer.  AVork  consists  of  changing 
film  laboratory  into  a  broadcasting 
station,  soundproofing,  structural  and 
reinforcing  steel,  tile  and  marble 
work,  toilets,  gas  heating,  electric 
wiring  and   plastering. 


Contract    Awarded. 

.ALTERATIONS  Cost.   $1,500 

SAN    FRANCISCO.      1259    Divisadero. 
.Alterations    to    store   and   residence. 
Owner — D.   Cuniberti.  premises. 
.Architect— Not  Given. 
Contractor— Miller     and     McGillis.     527 
19th   Avenue.  i 


Bids    In — Held    Under    Advisement. 

OFFICE  Cost.    $5,000 

S.AN  FR.ANCISCO.  Market  St.  and 
Van    Ness    Avenue. 

One-story  Class  C  brick  office  build- 
ing (flat  roof,  wood  floors,  wood 
sash,   etc.) 


Owner—  Pacific    Finance    Corporall'pn. 

55  Montgomery  Street. 
Architect— W.     I).     Peugh.     333     .MonI . 
gomery  Street. 
Announcement    will    be    marl*,    witliln 
a   few  days. 

Plans.  Being    Figured. 

STOKE  &   APTS.  Cost.   $ 

TURL(X;K.   Stanislaus   Co..   Calif. 

Two  -  story  reinforced  concrete  store 
ami  apartment  bldg.  (40x100  feel  i 
composition  and  part  tile  roof, 
concrete  floors  in  store,  hardwood 
floors  In  apartments,  hot  air  heal- 
ing system,  air  ctmditloning  sys- 
tem,   etc. 

Owner — Andy   Thorsen. 

Architect— G.  N.  Hllburn.  1213  I  St.. 
Modesto. 

Contract  Awarded. 

ALTERATIONS  Cost.    $200" 

PALO    ALTO.    Santa    Clara    Co.,    Cal. 

N(i.    126   University   Avenue. 
Alterations   to   store   building. 
Owner — Paul  Werner. 
Architect— Farr  &  Ward,   68   Post  St  . 

San   Francisco. 
Contractor- A.   F.   Mattock.    212   Clara 

St..   San  FVancisco. 


CONTRACT    AWARDED 

ALTERATIONS  Cost,    $ 

CARMEL.   Monterey  Co..   Calif.    South 

Ocean   Ave.    bet.    Mission    and    San 

Carlos  Street. 
Alterations    to    building    for    store    and 

shop  building. 
Owner — E.   H.   Ewig. 
Architect — Not  Given. 
Contractor — M.    J.     Murphy.     Carmel. 


Plans   Being   Figured — Bids  Close  July 

26,  12  Noon. 
BUILDING  Cost.   $15,000 

SAN  JOSE.  Santa  Clara  Co..  Cal.  San 

Fernando   and   The   Alameda. 
One-story    brick    Class    C    brick    rail- 
way express     building     (composi- 
tion  roofing,   concrete   fioors.   steel 
sash,   etc.) 
Owner  —  American     Railway     Express 
Co..  85  Second  St..  San  Francisco. 
Plans   by   Supt.    of   Building.    Railway 
Express    Agency,     85     Second     St.. 
San  Francisco. 
Following  will  submit  bids: 
W.  F.  Klay.   124  University  Avenue. 
Palo  Alto. 

G.    W.    Williams    Co..    315    Primro.se 
Road.   Burlingame. 

Chas.  A.   Thomas,   127  Clayton  Ave.. 
San  Jose. 

Herman    Lawson.    465    Tehama    St.. 
San   Francissco. 

Clinton  Constr.  Co..  923  Folsom  St.. 
S*an   Francisco. 

P.    J.    Walker.     Sharon    Bldg.,     San 
Francisco. 


Contract    Awarded. 

ALTERATIONS  Cost.    $3,646.50 

SAN  FRANCISCO.  SE  Second  and 
Mission    Streets. 

.Alterations  to  offices  (office  parti- 
tions, painting,  glass  and  glazing, 
hardware,   etc.) 

Owner — California  State  Employment 
Service. 

.\rchitect — Otto  G.  Hintermann.  12« 
Post  Street. 

Contractor — Fink  and  Schindler.  552 
Brannan    Street. 

Contract  Awarded. 

.ALTER.ATIONS  Cost.    $2,000 

SAN    FRANCISCO.    1231    Market   St. 

Alterations  to  restaurant  in  'Whit- 
comb  Hotel. 

Owner— James  Otis.  Trustee.  444  Cal- 
ifornia  Street. 

Architect— George  Rushforth.  21  San 
Mateo   Road.    Berkeley. 

Contractor— Fink  &  Srhindler  Co..  552 
Brannan  Street. 


16 


PACIFIC    CONSTRUCTOR 


Contract  Awarded. 

ALTERATIONS  t'ost,    Jlj.OO" 

SAN  FRANCISCO.    Ill   Sutter   Street. 

Alterations  to  ground  door  of  Hunter- 
Dulln  Bldg.  (interior  .Titerations. 
electrical  work,  plumbing,  paint- 
ing, plastering,  floor  covering). 

Owner— Dean  Witter  &  Co.,  4Sf,  Cali- 
fornia  Street. 

Architect— Kent  &  Hass,  525  Market 
Street. 

Contractor— Ostlund  &  Johnson,  1901 
Bryant   Street. 


Plans  Completed. 

ALTERATIONS  Cost,    fl.l.OOO 

S.\N   FRANCISCO.     SE   O'Farrell    ami 

Stockton    Streets. 
Alterations  to  store  building. 
Owner — Baldwin  &  Flnkenstein  Est. 
Architect — Bernard    J.     Joseph.    74 

New    Montgomery    Street. 


Planned. 

ADDITION  Cost.    $ 

SAN     RAFAEL,       Marin     Co.,       Calif. 

Fourth  and  B  Streets. 
Add    one-story    to    present    four-.story 

office  building. 
Owner — Jacob    Albert,    S«n    Rafael. 
Architect — Not    Selected. 


Construction    Under   Way. 

ALTE7RATION9  Cost,    $ 

BURLINGAME,  San  Mateo  Co.,  Cal. 
Chula    Vista   Avenue. 

Alterations  to  store. 

Owner — G.  B.  Hays,  Broadway  Ave., 
Burlingame. 

Plans  by  J.  B.  Oswald. 

Contractor— J.  B.  Oswald,  1150  Indus- 
trial   Ave.,    Burlingame. 


Contract   Awarded 

ALTERATIONS  Cost,    $1,500 

SAN     FRANCISCO.       Parnassus     Ave. 

near  Arguello  Blvd. 
Alterations  to  cafeteria. 
Owner  —  Associated    Dental    Students, 

Affiliated  Colleges. 
Contractor — M.     M.     Bowman,     118 

Church   Street. 
Architect — Not  Given. 


To   Be  Done  By   Day's  Work. 
STORES  Cost,   15,000 

SAN    FRANCISCO.     NE    42nd   Avenue 

and   Balboa   Street. 
One    -    story    frame   and    stucco    store 

building. 
Owner   and    Bulkier— M.    F.    Storhelm, 

475    Euclid   Avenue. 
Architect — Not    Given. 


IT- 


THEATRES 


Plans  Being   Prepared, 

ALTERATIONS  Cost,    i 

NAPA,  Napa  Co.,  Calif.  Main  Street 
between  First  and   Pearl. 

Alterations  to  old  Opera  House  for 
theatre. 

Owner — Fox  West  Coast  Theatres,  98S 
Market   St.,    San    Francisco. 

Architect- A.  A.  Cantin,  537  Market 
St.,   San  Francisco, 

Engineer — F.  W.  Kellberg,  320  Mar- 
ket  St.,    San  Francisco.  • 


FIRE   LOSS 

SAN  FRANCISCO— Fire  destroyed 
a  portion  of  the  Coliseum  Theatre.  lo- 
cated at  Ninth  Ave.  and  Clement  St.. 
San  Francisco,  July  2.  Damage  esti- 
mated at  $15,000.  The  theatre  is  own- 
ed by  the  San  Francisco  Theatres. 
Inc.,   25  Taylor  St.  ' 


Sub-Contracts    Awarded. 

REBUILD  THEATRE 

Contract    Price.    .$11,352.72 

SAN  MATEO,   San   Mateo  Co.,  Calif. 

Rebuild  Fox  West  Coast  Theatre   (re- 
cently tiestroytd    by   Are). 

Owner— Fox  West  Coast  Theatres,   988 
Market   St.,    San    Francisco. 

Architect— A.    A.    Cantin,    557    Market 
St..    San    Franci.sco. 


Contractor — James  L.    McLaughlin,  251 
Kearny   St.,   San   Francisco. 

Hardware — Palace    Hardware   Co.,    681 
Market   St.,   San   Francisco. 

Mill    Work— Paciflc   Mfg.   Co.,    Santa 
Clara. 
As    previously     reported     plastering 

contract  awarded   to  The  Great  Cum- 

mingham. 


July  10,    1935 

Bids   In — Held   Under   Advisement. 

ALTER    THEATRE  Cost,   $75.00" 

S.\LINAS,    Monterey   Co.,   Calif. 

.\lterations  and  addition  to  Fox  The- 
atre (new  projection  room,  re- 
model interior,  new  stairs,  car- 
pets, furnishing,  painting,  decorat- 
Inf.   etc) 

iiwner — Fox  West  Coast  Theatres,  98S 
Market   St.,    San   Francisco. 

.\rchitect — A.  A,  Cantin,  222  Kearny 
St..    San   Francisco. 

Engineer— F.  W.   Kellberg.   320  Market 
St..    San   Francisco. 
.■\nnouncement  will  he  made  shortly. 


Planned. 

THEATRE  Cost,   $40,000 

BRENTWOOD.  Contra  Costa  Co.,  Cal. 

New   theatre   building. 

Owner — Chas.    Petersen.    Room   625.    25 

Taylor   St..   San   Francisco. 
Architect — Not    Selected. 

Further    details    will    be    announced 
in   about  one  week. 
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Bids  Wanted  —  To  Close  August  7, 
8:00   P.   M. 

NATATORIUM  Cost,  $75,000 

HAYWARD,  Alameda  Co.,  Cal.  Hay- 
ward   Memorial   Park. 

Reinforced  concrete  natatorium  (60  ft. 
wide  33%  meters  long;  children's 
pool.   60x60  ft.)    tile  scum  gutter. 

Owner — City    of    Hayward. 

Architect — Jas.  Narbett,  474  31st  St., 
Richmond,  and  Geo.  P.  Simonds, 
192   Main   St.,    Hayward. 

Structural  Engineer  —  Walter  Huber, 
Crocker  First  National  Bank  Bldg. 
San  Francisco. 

Mechanical    Engineer — Leland    &    Ha- 
ley. 68  S'utter  St.,  San  Fi-ancisco. 
Bids  are  being  taken  as  follows: 

(1)  General  work  complete. 

(2)  Segregated   general   bid. 

(3)  Segregated   mechanical   bid. 

(4)  Segregated  electrical  bid. 

(5)  Segregated   equipment   bid. 
Plans  and  specifications  may  be  ob- 
tained  from   the  architects,    upon   de- 
posit of  $25. 


Contracts    Awarded. 

ABATTOIR  Cost,    .$ 

DIXON,   Solano   Co.,   Calif. 

.\ddition  and  reconstruction  of  abat- 
toir (steel  frame  and  reinforced 
cone,  construction,  tar  and  gravel 
roof,    steel   sash,    concrete    floors). 

Owner— C.    Bruce  Mace,   Dixon. 

Engineer— W.  E.  Murray.  908  Hayes 
St.,    San   Francisco. 

Contractor — Campbell  Const.  Co.,  800 
R   St.,    Sacramento,    $35,000. 

Steel — Moore  Drydock  Co.,  foot  of 
Adeline    St.,    Oakland,    $7,500. 


To    Be    Done    By   Day's   Work. 

BUILDING  Cost,$7000 

SAN  FRANCISCO.  W  Schwerln  St. 
400  E  Sunnydale  St  . 

One-story  frame  shipping  building. 

Owner— Geneva  and  Sunnydale  Nur- 
sery, 798  Geneva  Ave.,  S.  F. 

Architect — Not    Given. 


CONTRACT   AWARDED 

SACRAME:NT0,  Cal.  —  Luppen  & 
Hawley.  3126  J  St.,  Sacramento,  at 
.$1760  awarded  contract  by  Sacra- 
mento City  Council  for  furnishing  and 
installing    complete    traffic    control 


signal  system  at  the  Intersection 
Y  Street,  Land  Park  Drive  and  SI 
teenth   street.  ' 


BIDS    WANTED 

LOS  ANGELES.  Cal.— Until  Aug. 
10  A.  M.,  as  previou.sly  reported,  hi 
will  be  received  by  Metroi>olitan  V/i 
er  Dist.,  306  W.  3rd  St..  Los  Anger 
for  constructing  telephone  lines 
accordance  with  Specifications  No.  1 
copies  of  which  may  be  obtained  trr 
the  district  engineering  departmei 
Room  1007,  306  West  3rd  St.,  Los  A 
geles.  upon  payment  of  $5  per  st 
not  returnable.  The  work  is  locatt 
in  Clark  County.  Nevada,  and  in  Si 
Bernardino  and  Riverside  Countle 
California  and  comprises  the  constru 
tlon  of  approximately  140  miles 
telephone  trunk  line  and  the  conve 
sion  of  approximately  8  miles  of  e 
isting  spur  line  to  trunk  line  coi 
struction.  Certified  or  cashier 
check,  $7000,  must  accompany  ea( 
bid.  F.  B.  Weymouth,  General  Mai 
ager  and  Chief  Engineer. 

The  items  are: 

(1)  Convert  3.6  mi.  of  existing  sp 
line  bet.  Hayfleld  Junction  and  Ha 
field  pump  lift  to  trunk  line  constru 
tlon    (per   pole    line   mile): 

(2)  Convert  4.2  mi.  of  existing  sp 
line  between  Iron  Mt.  Junction  ai 
Iron  Mt.  pump  lift  to  trunk  line  coi 
struction    (per   pole   line   mile); 

(3)  Construct  50  mi.  of  trunk  lii 
from  Iron  Mt.  pump  lift  to  Gofts  Jun' 
tion    (per   pole    line    mile); 

(4)  Construct  1.3  miles  of  trui 
line  from  Goffs  Junction  to  Go^ 
switching  station  (per  pole  line  mile 

(5)  Construct  85.6  miles  of  trui 
line  from  Goffs  Junction  to  Junctic 
with  U.  S.  Govt,  line  near  Bould 
City   (per  pole   line   mile); 

(6)  Construct  2.6  miles  of  trut 
line  from  Intake  Junction  to  intal 
pump   lift    (per  pole   line   mile): 

(7)  Furnish  and  erect  at  the  optl'i 
of  the  district,  if  ordered  within  li, 
days  after  date  of  contract,  on  a  po 
lead  to  be  provided  by  the  dlstrld 
materials  at   prices   stated   by  bldde- 

(a)  230  single  arm  assemblies,  ai 
hardware  per  Drawing  C-898,  wii 
pins  and  insulators  for  one  pa 
of  wires    (per   assembly); 

(b)  15  double  arm  assemblies,  ai! 
hardware  per  Drawing  C-888,  wll' 
pins  and  insulators  for  one  pa 
of  wires    (per   assembly); 

(o)  10  double  arm  assemblies,  ai 
hardware  per  Drawing  C-1030  wl' 
clevis  insulators  for  one  pair 
wires  (per  assembly) ; 
(d)  7  circuit  miles  of  No.  6  AW 
(2  -  conductor)  circuit,  equippi 
with  transposition  brackets  ai 
tie  wires    (per  assembly); 

(e)  15  guy  and  anchor  assemblle 
assembled  with  materials  P' 
Drawing   C-888    (per   assembly). 


Being    Done   By   Day's   Wor«. 

REFINERY..-,  Cost,    $75,01 

STOCKTON,    San   Joaquin  Co..   Call 

Rough  and  Ready  Island. 
Oil  refinery  (steel  buildings). 
Owner— City    of    Stockton    Port   Con 

mission. 
Lessee— Stockton    Oil   Co.    (George  I 

Corse),    405   Montgomery   St.,   Sa 

Francisco. 
Plans  by  Engineering  Dept.  of  Lessf 
Work   is   being  done  by  day's  labc 
by  lessee's  own  forces. 


Plans  Being   Prepared. 

SPORTS  ARENA  Cost.   $26,0(1 

SANTA    BARBARA,      Santa     Barbar 

Co..   Calif. 
Remodel    brick      building     for     sport 

arena      (heighten      walls.      Insta 

dome  root). 
Owner — Lou  Daro. 
.\rchitect — Winsor   Soule,    116   E.   Sal 

St.,    Santa    Barbara. 


PACIFIC    CONSTRUCTOR 
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20— MISC.  SUPPLIES  AND 
MATERIALS 


CONTRACT    AWARDED 

SAN  FRANCl.StO— lUic-kir  -  Fulltr 
Co..  r>3U  Market  St.,  at  $0.20  each, 
awarded  contract  by  T.  A.  Hrooks. 
Purchaser  of  Sui)|)lies.  <:ity  Hall,  un- 
der Hkl  No.  1392  for  furnishing  IfiOn 
oak  chair  desks  for  the  School  De- 
partment. 


CONTRACT  AWARDED 
SAN  FRANCISCO — American  Brake 
Shoe  &  Foundry  Co..  South  San  Fran- 
cisco, at  $0.03,15  per  lb.,  awarded  con- 
tract by  T.  A.  Brooks,  Purchaser  of 
Supplies,  City  Hall,  under  Proposal 
No.  1372  for  furnishing  castlng.s 
(brake  shoes  for   Municipal   Ry). 


CONTRACT    AWARDED 

SAN  FRANCMSCO.— James  L.  Hall, 
Mills  Bldg.,  at  $0.7!?4  each  awarded 
contract  by  T.  A.  Brooks,  Purchaser 
of  Supplies,  City  Hall,  under  BM  No. 
1384  for  furnishing  2,500  6x8-in.  x  8- 
ft.  No.  1  siillt  California  Redwood 
ties. 


BIDS   OPENED 

OAKLAND,  Cal.— Identical  bids  al 
prices  shown  below  were  submitted 
by  the  Bay  City  Asbestos  Co..  1S8  10th 
St..  Oakland,  and  Jones  Bros.  Co., 
370  Second  St..  San  Francisco,  to  th.^ 
Oakland  City  Council  for  furnishlns; 
expansion  Joint  filler  for  the  fi.scal 
year: 

%x4-in.,  $3.,S4; 

14xS-ln.,   $7.68: 

Hx6-ln.,  $7.20: 

%x8-in.,  $9.60: 

</,xK-\T\..  $12.12. 

Bids   held    under   advisement. 


BIDS   OPENED 

OAKLAND,  Cal.— Melrose  Building 
Materials  Co.,  4501  Tidewater  Ave.. 
Oakland,  and  Rhodes  &  Kennedy,  101 
4th  St.,  Oakland,  submitted  identical 
bids  at  prices  shown  below  for  fur- 
nishing wet  concrete  mix  for  the  fis- 
cal year: 

Class  A,  $7.90; 

Class  B  $7.28- 

Class  C.  $6.79: 

Class  D.  $8.62. 

Bids  held    under   advisement. 


BIDS   OPENED 

SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Santa  Ro.sa  Oil  and  Burner  Co.,  101 
■Santa  Rosa  Avenue,  Santa  Rosa,  at 
$.03875  per  gallon  submitted  only  bid 
to  Board  of  Education  of  the  City 
High  School  District  for  furnishing 
fuel  oil  of  specific  gravity  18  Baume 
and  for  maintaining  and  repairing  oil 
burners  and  furnaces  operated  by  the 
Board. 


CONTRACT    AWARDED 

SAN  LEANDRO,  Alameda  Co.,  Cal. 
—San  Leandro  Rock  Co.,  24S5  Wash- 
ington St..  San  Leandro.  awarded  the 
lontract  by  City  Council  for  supply- 
ing rock  and  screenings  for  the  fiscal 
year  ending  June  30,  1936. 

The  award  was  made  on  the  fol- 
lowing Items: 

Red   rock   macadam.    $1.05   per   c.y.; 

Red  rock.   1-in.,   $1.05   per  c.y.i 

Red  rock  screenings.   $1.05   per  c.y.: 

Rock   fill,    $0.75   per    c.y.; 

Crushed  rock,  $1.45  per  c.y.: 

Crushed  rock  screenings,  $1.45  pir 
cubic  yard. 

BIrdseye,  $1,65  per  c.y.; 

Rock  dust.   $0.75  per  c.y. 


CONTRACTS    AWARDED 

BOULDKR  CITY,  Nev.  —  General 
Bronze  Co.,  Long  Island  City,  N.  T., 
at  $96,765  (Schedules  I  and  III)  and 
North    American    Iron    &     Steel    Co., 


Brooklyn.  N.  Y.,  at  $5585  (.Schedule 
II)  awarded  contrncta  by  U.  9.  Bureau 
of  Reclamation,  Denver,  for  furnish- 
ing aluminum  and  steel  pipe  railings, 
aluminum  doors,  ateel  doors  and  struc- 
tural and  architectural  metal  work 
for  Boulder  Dam  power  plant  and  ap- 
purtenant works,  Boulder  Canyon 
I'rfijoct.    under    Specification    No.    625. 


BIDS   OPENED 

OAKLAND,  Cal.— Following  bid.')  re- 
ceived by  the  Oakland  Board  of  Edu- 
t-ation  for  furnishing  electrical  sup- 
plies and  rJidlo  enuipment  and  sup- 
plies  for   Ihe  schools: 

Electrical    MateriaU 
.\meric:(M     Brass     and    Copper 

Supply    Company    $      96.07 

Haker,    Hamilton     &    Paclflc...  1,915.93 

Crescent     Electric    Co 1,064.37 

Dunham,  Carrigan  &  Hayden..      986.18 

Electric    Corporation    2.312.00 

General    Electric    Sup.    Co 2,348.88 

Gilson     Electric    Co 2.501.J7 

.1.    A.    Roebling's    Sons   Co 818.33 

State    Electric   Supply    Co 1.529.37 

Graybar     Electric    Co.     (total    bid    not 
available). 

Radio    Equipment,    Etc. 

W.    D.    Drill    Company $1,523.79 

Electric     Supply    Co 1.441.23 

Okerbach    Electric    Co 1,383.9* 

Radio    Television    Supply    Co...  1,523.52 

E.   C.    Wengar   Company 1,258.41 

Wholesale   Radio  Supply  Co 1,252.38 

Bids    held    under    advisement. 


BIDS    OPENED 

SAN  FRANCISCO— John  McCarthy 
&  Son,  300  California  St.,  at  $4.35  each 
submitted  low  bid  to  T.  A.  Brooks, 
Purchaser  of  Supplies,  under  Bid  No. 
1405.  for  delivery  and  return  of  voting 
machines  during  the  fiscal  year  1935- 
1936. 

Complete  bids  follow: 

John   McCarthy   &    Son 4.35 

Farnsworth     &     Ruggles 4.50 

Federated     Terminals 4.525 

f)verland    Freight    Transfer   Co...  4.55 

Carley   &    Hamilton.    Inc 4.53 

J.   A.   Clark   Draying  Co 4.55 


BIDS    OPENED 

('AKLAND,  Calif. — Higgins  Awning 
and  Linoleum  Co..  2335  Broadway, 
Oakland,  at  $4,250  submitted  low  bid 
to  the  East  Bay  Municipal  Utility 
District,  John  H.  Kimball,  Secretary. 
July  3,  under  Spec,  No.  LS  151,  for 
furnishing  2,380  sq.  yds.  of  No.  6 
plain  brown  linoleum  with  border 
stripes. 

The  other  bids  were: 

Jackson  Furniture  Co.,  Oakland,  $4- 
850.52. 

Van  Fleet-Freer  Co.,  San  Francisco 
$5,056.00. 

Bids    held    under    advisement. 


CONTRACT    AWARDED 

SAN  LEANDRO.  Alameda  Co.,  Cal. 
— Calrock  Asphalt  Co.,  525  Market  St.. 
San  Francisco,  at  $4.24  per  ton.  fob 
distributing  plant,  Oakland,  awarded 
contract  by  the  San  Leandro  City 
Council  for  furnishing  natural  rock 
asphalt  for  the  fiscal  year  ending 
June    30,    1936. 


CONTRACT    AWARDED 

RIO  LINDA.  Sacramento  Co..  Cal.— 
Sacramento  Lumber  Co..  Twelfth  and 
North  B  Sts..  Sacramento,  at  $2020. 
awarded  contract  by  Rio  Linda  Union 
High  School  District  for  furnishing 
materials  to  be  delivered  at  the  School 
grounds. 


LOW    BIDDERS 

FRESNO,  Fresno  Co.,  Calif.  —  I..OW 
bids  received  by  Lieut.  Geo.  T.  Stump 
Purchasing  and  Contracting  Officer, 
Fresno  District  CCC,  414  P  Street, 
Fresno,  under  Bid  No.  5905  -  35  -  140. 
July  2,  for  furnishing  miscellaneou* 
materials  for  construction  of  cam|> 
buildings  at  Camp  Greeley,  F-37I.  7 
miles  north   of  Coultervllle: 

Incandescent  Supply  Co..  Sec.  VII, 
Fresno.    $197.71. 


Co..    Sec.    IV. 


Dallman    Supply 
ramento,   $12.31. 


Dallman    Supply    Co.,    Sec.    V,    .Sac- 
ramento,  $15.82. 


Ill,   Fresno. 
$1.- 


Sec,  II,  Lone- 
Sec.  III.  Lone- 
Sec.  IV,  Lone- 
Section  Vlll-b. 
Sec.    IX.    Lone- 


Barrelt-Hlcks   Co..   Se< 
$98.11. 

•Crane    Co..    Sec.    VI,    Fresno. 
763.95. 

Merced  Lumber  Co.,  Sec.  Vlll-b. 
Merced.    $119.00. 

United  Lumber  Yards.  Sec.  I,  Mo- 
desto,   $501.93. 

United  Lumber  Yards,  Sec.  II.  Mo- 
desto.   $69.68. 

United  Lumber  Yards.  Sec.  IX.  Mo- 
desto,  $34.30. 

Low  bids  received  July  2,  under  Bid 
No.  5905-35-141.  for  'urni&hing  mis- 
cellaneous materials  for  construction 
of  camp  buildings  at   Camp   Inyokern: 

Proposal    No.  5905-35-141 

Dallman  Supply  Co.,  Section  V,  Sac- 
ramento,   $13.82. 

•  Dallman  Supply  Co..  Sec.  VI,  Sac- 
ramento. $1,932.54. 

incandescent  Supply  Co.,  Sec.  VII. 
Fresno,    $195.21. 

Lonepine  Lumber  Co.,  Sec.  I,  Lone- 
pine.    $022.28. 

Lonepine    Lbr.    Co. 
Dine.    $67.07. 

Lonepine    Lbr.    Co. 
pine.  $128.62. 

Lonepine    Lbr.    Co 
pine.    $24.70. 

Lonepine    Lbr.    Co. 
Lonepine,    $117.04. 

Lonepine    Lbr.    Co. 
pine,   $28.50. 

•Contract  r.warded  to  Crane  Co., 
l-Tesno:  Dallman  Supply  Co..  Sacra- 
mento,   bv  lot 


Long  7erm 
Home  Loans 

Federal  Insured 
Alortgage  Plan 

Homes  covered  by  these  loans 
can  be  bought  on  a  small 
down  payment,  ■witboul  second 
mortgage  financing.  Buyer  has 
up  to  20  years  to  repay  in 
uniform  monthly  install- 
ments, like  rem. 
Inquire  al  our  nearest  office. 

AMERICAN  TRUST 
COMPANY 

Since  1854 

K    Commercial  Banking:  Savings -.Triul  Q 
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BRIDGES 


BIOS    WANTED 

SANTA  CLARA  CO.,  Calif.— Until 
.July  24.  at  2  P.  il.,  bids  will  be  re- 
eeivfd  by  State  Divisinn  of  Highways, 
Public  Works  BWg.,  Sacramento,  for 
constructing  an  undergrade  crossing 
under  the  tracks  of  the  Southern  Pa- 
cific Railr.>ad,  one  and  one-half  miles 
south  of  Agnew,  consisting  of  two 
concrete  abutments  with  wing  walls 
and  approximately  0.29  mile  roadway 
to  be  graded  and  paved  with  Portland 
cement   concrete. 

Bids    will    be    taken    as    follows: 
(  1)  28,000   c.y.   rdwy.   excav.,   unclass. 
(  2)   1,100    c.y.    structure    excavation; 
(  3)   1,910  c.y.   imported  borrow; 
(  4)  400,000    sta.    yds.    overhaul; 
(  o)  7,800   sq.    yds.   subgrade  for  pave- 
ment: 
(  6)  800  tons  crusher   run  base; 
(   1)   6    tons  liquid  asphalt  SC-IA   sub- 
grade    treatment; 
(  8)  10   tons  Grade  E  asphalt  do; 
(  i)  1,365    c.y.    Class    A    Portland    ce- 
ment   concrete    standard    pave.; 

(10)  3,080    c.y.    Class    B     Portland    ce- 

ment concrete   thick  pavement; 

(11)  320  c.y.   Class  A   Portland  cement 

concrete   sub-slab; 

(12)  1,872   each   pavement   dowels; 

(13)  99,000   lbs.    bar   reinf.    steel; 

(14)  870  c.y.  Class  A   Portland  cement 

concrete  structures; 

(15)  340   c.y.   Class   B  do; 

(16)  6,960   lin.   ft.    furnishing   creosoted 
Douglas    fir    piles,     including     test 

piles; 

(17)  174  each  driving  do; 

(18)  340  c.y.   Class  A   Portland  cemenl 

curbs,    gutters    and   sidewalks; 

(19)  1,300   l.f.    pipe   handrail; 

(20)  1,350    l.f.   new   wire   mesh    fence; 

(21)  1,450    If.    new   barbed    wire  fence; 

(22)  5  each  drive  gates; 

(23)  5,500    eq.    yds.    membrane    water- 

proofing; 

(24)  48   l.f.   8-in.    CMP; 

(25)  150    l.f.    12-in.    CMP; 

(26)  16   l.f.    18-in.  CMP; 

(27)  2,420    l.f.    8-in.    perf.    metal    pipe; 

(28)  940  l.f.  12-in.  cast  iron  pipe; 

(29)  200    c.y.     rock     filling    mattri.il; 

(30)  1,530    If.    copper   strips; 

(31)  1,200  lbs.   misc.    steel; 

(32)  1    lot    drainage   pumping    equip.; 

(33)  1    lot    irrigation    pumping    equip.; 

(34)  1    lot    irrigation    distribution   sys- 

tem; 

(35)  1  lot  misc.    items  of  work. 
Drawings   and    specifications   obtain- 

the   office   of   the   District    Engineer   in 
San  Francisco  and  Los  Angeles, 
able   from   above  office  and  on   file  at 


CONTRACT   AWARDEO 

PLACER  COUNTY.  Cal.-  Loid  "d 
Bishop.  Native  Sons  Bldg.,  Sacra- 
mento, at  $3,626  submltUd  low  bid 
and   awarded   contract    by    the    Placer 


County  Board  of  Supervisors,  A.  S. 
Fleming.  County  Clerk,  for  the  erec- 
tion of  a  65-ft.  steel  through  platr- 
girdfr  span  on  .iteel  H  pile  founda- 
tions, in  Placer  County  about  8  miles 
northwest  of  Roseville,  Bridge  No.  G 
i.n   Road  No.   27. 

Lord  c&  Bishop  submitted  an  alter- 
nate   bid   of   $3,700. 

John  Hachman,  Stockton,  at  ?5.200 
submitted  the  only  other  bid.  W.  E. 
Enimett,  901  Russ  Bldg..  San  Fran- 
i.'i.sco.   engineer.  * 


BIDS    WANTED 

COWLITZ  COUNTY,  Wash.— Until 
July  23  10  A.  M.,  bids  will  be  re- 
ceived at  the  office  of  the  Director  of 
Highways,  L.  V.  Murrow,  Olympia, 
for  grading  and  constructing  a  240-ft. 
steel  span  with  two  60-ft.  concrete 
girder  approach  spans  on  State  Road 
No.  1,  Toutle  River  Bridge,  involv- 
ing: 

(1)  14,310  c.y.   excavation; 

(2)  1.731   c.y.    concrete; 

(4)  660,000    lbs.     structural    steel; 
(.1)  4.5  MPBM   treated   timber  &  lum- 
ber; 
(6)    4.400    l.f.    steel    piling. 

22— DREDGING   HARBOR 
WORKS  EXCAVATION 

BIDS   WANTED 

SAN  JOAQUIN  COUNTY,  Cal.— Un- 
til July  16,  at  2  P.  M..  bids  will  be 
received  by  Ohm  &  Raab,  civil  engi- 
neers, 109  E  Weber  Ave.,  Stockton, 
for  leveling,  ditching  and  checking 
about  196  acres  of  land,  located  about 
.seventeen  miles  south  of  Stockton,  for 
the  Pacific  States  Savings  and  Loan 
Company. 

The  area  has  been  divided  into 
four  separate  jobs  of  approximately 
50  acres  each.  Tractors  and  Fresno 
scraper   will   be   required. 

Plans  and  specifications  obtainable 
from   the  office   of  Ohm  &   Raab  ' 


BIDS   WANTED 

OREGON  -  WASHINGTON.— Until 
July  17,  at  3  P.  M.,  bids  will  be  re- 
reived  by  U.  S.  Engineer  Office,  First 
Portland  t)istrict,  306  Custom  House, 
Portland.  Major  Milo  P.  Fox,  District 
Engineer,  for  dredging  approximate- 
ly 1.000.000  cubic  yards  of  material 
from  channel  in  the  Columbia  River, 
extending  from  the  Interstate  High- 
way Bridge  at  Vancouver,  Wash.,  to 
tlie    mouth    of   the    Willamette    River. 

Drawings  and  specifications  obtain- 
able on   application    to   above. 


BIOS   WANTED 

SAX  DIEGO.  Cal.— Until  August  r,. 
X  p.  M..  bids  will  be  received  by  tlu- 
T.  S.  Engineer  Office,  Major  H.  H. 
Stickney,     District    Engineer,    751    So 


CAPITAL  CITY 
TITLE  COMPANY 

▼ 

J.  C.  PALEN, 

Manager 

914  Seventh  Street 
Sacramento      ::      California 


Figueroa  St.,  Los  Angeles,  for  fur- 
nishing all  plant,  labor  and  materials 
and  performing  all  work  for  dredg- 
ing about  13,910,000  cubic  yanjs  of  ! 
material  in  San  Diego  Bay;  for  con- 
structing a  retaining  dike  and  mak- 
ing a  fill  of  the  dredged  material;  and 
for  excavation  of  about  6,000  cubic 
jards  material  t»  provide  for  an  out- 
let ditch  from  Whaler's  Bight  to  tlie 
Pacific  Ocean. 
Bids   will   be   taken   as   follows: 

(1)  Section   A,    4,540,000    c.y.    dredging 
to  depth;  .210,000  c.y.   over  depth; 

(2)  Section    B,    4.720.000    c.y.    dredging 
to   depth:    200,000    c.y.    over  depth; 

(3)  Section    C,    4,030,000    c.y.    dredging 
to   depth;    210,000    c.y.    over  deptli. 

The  project  is  financed  with  $1.- 
800,000  allotment  of  Emergency  Work 
Relief  funds. 

Dradings  and  specifications  may  be 
inspected   at   the   office   of   the   Pacific 

Drawings   and   specifications   may  be 
House,      San     Francisco,      and     copies 
may  be   obtained   on   application   to  U. 
S.    Engineer,    751    S.    Figueroa   St.,   Los    • 
Angeles.  *  I    i 


CONTRACT    AWARDED 

S.A.N  DIEGO.  Cal.— Chas.  and  F.  W. 
Steffgen,  2015  Bay  Font,  San  Diego, 
at  $66,070.48  awarded  contract  by  the 
Navy  Department,  Bureau  of  Yards 
and  Docks,  unde  Spec.  No.  7994,  for 
constructing  two  concrete  runways 
for  seaplanes  at  the  Naval  Operating 
Base    (Air    Station)    San    Diego. 


CONTRACT    AWARDED 

SAN  LUIS  OBISPO,  Cal.— Merritt- 
Chapman  &  Scott  Corp.,  P.  O.  Box 
698,  San  Pedro,  at  $27,920  awarded 
contract  by  U.  S.  Engineer  Office,  Los 
Angeles,  for  repairing  the  breakwater 
•  at    San    Luis    Obispo   Harbor. 


CONTRACT    AWARDED 

SANTA  MONICA.  Cal.— Rohl-Con- 
noUy  Co.,  4351  Alhambra  Ave.,  Los 
Angeles,  at  $8200  awarded  contract 
by  Santa  Monica  City  Council  for  re- 
conditioning anl  repair  of  the  break- 
water in  Santa  Monica  B.-iy. 


BIDS   WANTED 

OREGON  AND  WASHINGTON— 
Until  July  19.  3  P.  M..  bids  will  be  re- 
ceive* by  United  States  Engineer  Of- 
fice. Second  Portland  District,  Major 
C.  F.  Williams,  627  Pittock  Block. 
Portland.  Ore.,  for  channel  improve- 
ment in  Columbna  River,  Oregon  and 
Washington,  from  Celilo  Falls  to 
Wallula. 

The  work  involves: 

(1)  46,400    cu.    yds.    rock    excavation: 

(2)  131.000  cu.  yds.  gravel  excavation. 
Specifications   and   drawings   obtain- 
able on  application  to  above. 


BIDS    WANTED 

OREGON— Until  July  16,  3:00  P.  M.. 
bids  will  be  received  by  United  States 
Engineer  Office.  First  Portland  Dist. 
Major  MIlo  P.  Fox,  306  Custom  House. 
Portland,  Oregon,  for  clearing  and 
grading  river  bank  and  constrlucting 
approximately  4310  lin.  ft.  of  protec- 
tive gravel  fill  and  removal  and  relay- 
ing of  approximately  7200  square  feel 
nf  stone  revetment,  all  in  the  Wil- 
lamette River  near  Independence,  Ore. 

The  work  involves: 

(1)  4400    cu.     yds.    grading,     including 

clearing; 

(2)  204.000    cu.    yds.    protective    gravel 

fill  in  place: 

(3 1   7200    sq.    ft.    removing    and    relay- 
ing   existing    stone    revetment. 
Specifications  and  drawings   obtaln- 

alOe    on   application    to   above. 
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ludinR  concTfti?  curbs,  sirvlce  piping 
nd  (lltliisa  at  the  Naval  Submarine 
Easie.  Coco  Solo. 
I'lans  ami  .«iic<in(atiiins  obtain.iliN- 
roni  the  Cuniniandnnt,  15th  Naval 
:ilstrlct.  Balboa,  C.  Z..  on  deposit  of 
10.00. 

;lection  called 

SA.VT.A  ci-.Mt.V  COUNTY.  Calif.— 
l"nr<l  of  .Siipirvi.'tors  have  called  a 
peclal    election    AuBU.st    27    to    submit 

proposal  for  forminK  the  San  Jose 
larbor  District.  Includinc  the  citie.s 
•  t  San  Jnsc,  Santa  Clara.  Alvlso  and 
inlncori>or.itnl  area  In  the  imniedi- 
te  vicinity. 

Estimates  prepared  for  the  San 
lose  Deep  Water  Port  .Association 
ilace  the  cost  of  Initial  development 
iroposed  at  $1,750,000.  Application 
ins  been  filed  with  PWA  for  a  grant 
'.f  J675.000  toward  the  construction 
ost. 

City  Engineer  W.  L.  Popp  of  S.in 
ose  estimates  construction  Items  a* 
ollows:  DredginB  2.362.000  c.y.  In  the 
naln  channel  and  turning  basin,  and 
iOO.OOO  c.y.  around  docks,  $300,000: 
-ock  facing.  16.000  tons.  $25,000:  26.- 
lOO  l.f.  highway.  30.000  l.f.  railroad 
rack,  6484  If.  spur  track.  $475,000: 
evees.  $1,S0.000:  wharves.  $295,000: 
varehouses.  $125,000:  water  system, 
■onveyors.    etc.,    $100,000. 

If  the  port  project  is  undertaken 
he  Federal  government  will  spend 
iSOO.OOO  in  dredging  channel  in  ad- 
lltlon  to  port  di-strict   dredging. 


23— IRRIGATION  PROJ. 

3IDS   OPENED 

YUMA,  Ariz.  —  Triangle  Rock  and 
".ravel  Co.  aivd  Chas.  Holmes.  West 
highland  .\ve..  San  Bernardino.  Cal.. 
ubmitted  low  bid  to  U.  S.  Bureau  of 
Reclamation.  Yuma.  July  8  at  $149.- 
00.  for  furnishing  all  labor  and  ma- 
erials  and  performing  all  work  for 
he  preparation  of  concrete  aggre- 
rates  at  Station  00  of  the  All-Amer- 
can  Canal.  Boulder  Canyon  Project. 
\rlzona-CaIifornia-Nevada.  in  accord- 
mce  with  Spec.  No.  633.  The  work 
s  located  near  Yuma. 

The  principal   items  are  as   follows: 

1)  60.000   c.y.    excavation,    all    classes. 

stripping   gravel    deposits: 

2)  9S.000    c.y.    preparing    and    .-itock- 

piling  sand: 

3)  55.000    c.y.    do    gravel.     A-    to    ''.- 

in.  In   size: 

4)  66.000  c.y.  tlo.   H-  to  1-in.  in  size: 

5)  32.000  c.y.  do.  1-  to  l<A-in.  in  size: 

size. 

6)  19.000  c.y.  do.   I'i-  to  3-in.  in  size. 
Totals  of  the   three   low  bids    were: 

A)     Triangle     Rock    and     Gravel    Co. 
and   Chas.    Holmes.    $149,900. 

R>    Acme    Cravel    Co.,    San    Antonio. 
Texas.    $170,000. 

C)  V.  R.   Dennis  Const.   Co..   San  Di- 
ego. $178,360. 
Unit   prices   for   the   low    three    bid- 

lers    follow: 

(I)       (2)       (3)       (4)       (5»       (6) 

A)         $,]S  $..M5  $.535  $.535  $.535  $.535 

"'  •"«     .64       .64       .64       .64       .64 

<"*  "5     .50       .78       .78       .78       .78 

The  totals  of  the  other   bids  were: 

■■acme  Rock  &  Gravel  Co..   Los 

AiReles    $182.41(1 

mperlal  Rock  Co..   L.  A 186.040 

3ecker  County   Sand   &    Gravel 

Co.,    Crosby.    Minn 191.000 

■rlffith  Co.,   I.os  Angeles 195.400 

■Y.     E.     Callahan     Const.     Co.. 

Long   Beach    199.580 

<ay   Schweitzer.    L.    A 217  400 


Con.»olidated    Rock     Prod.     Co., 

L'lH     Angeles     221.200 

White  &  .Miller,  Tucson.  Ariz.  224,400 
Hoyce  &  Igo,  Baton  Rouge,  La.  238,200 
I'eninsula  Paving  Co.,  S.  K.  240,000 
M.    E.    (lllllnz,    Monett.    Mo.  252.7.'>ii 

iliirri.snii-Knudsen  Co..   I,.    A 261.54" 


BIDS   WANTED 

KAini'-IKLD.  .Mont— Until  Aug.  5. 
2  P.  M..  bid.!  will  be  recelv.-d  by  th. 
U.  S.  Ueclamntlon  Service.  A.  W. 
Walker,  project  superintendent.  Fair- 
field. Mont.,  for  constructing  earth- 
work and  canal  lining  for  the  PIshkun 
Canal  and  the  Sun  Uiver  Slope  Ca- 
nal. Greenfields  Division.  Sun  River 
Project,  under  Spec.  No.  637.  The 
work  Is  located  near  Fairfield  and  Au- 
gusta.   Montana. 

I'rincipal  items  of  work  involved 
are: 

(1)  1.019.000   c.y.    excavation   all    class- 

es for  canals  and  canal  enlarge- 
ments: 

(2)  270.000   sta.    yds.    overhaul: 

(3)  900   c.y.    excavation    all   classes    for 

parapet   walls: 

(4)  750   c.y.   backfill; 
(.11   1.050   c.y.   concrete; 

(6)  S4.000    i>ounds    reinforcement    bars 

(placing  only); 

(7)  800    c.y.     removing    defective     con- 

crete; 

(8)  10.000  c.y.  excavating  and   placing 

blanketing  material. 
Copies  of  the  standai'd  forms  and 
of  the  specifications  may  b.  obtain- 
ed from  the  office  of  the  Bureau  of 
Reclamation  at  Fairfield;  Denver,  Col- 
orado, and  Washington.  D.  C.  No 
charge  to  prospective  bidders;  to  oth- 
ers   $1.00.    not    iS(turnable. 

25— MACHINERY  AND 
EQUIPMENT 

CONTRACT    AWARDED 

FT.  MASON.  Cal.— Superior  GrintJ- 
ing  &  Motor  Parts  Co.,  865  Post  St.. 
San  Francisco,  at  $790  each,  fob  Fort 
Mason,  awarded  contract  by  Quar- 
termaster Supply  OfHcer,  San  Fran- 
cisco General  Depot.  Fort  Mason,  un- 
der Order  No.  92S-35-2S9,  Req.  No. 
QM  39S-4049-3,-..  .Memo.  6840.  for  fur- 
nishing two  gasoline, heavy  duty  type 
tractors. 


BIDS   OPENED 

SACRAMENTO.  Calif.— The  follow- 
ing bids  received  by  the  State  Pur- 
chasing Agent.  State  Capitol.  Sac- 
ramento, under  Quotation  No.  59211, 
Req.  No.  HS  10252.  for  furnishing  one 
portable  air  compressor,  mounted  on 
skids,    fob    Sacramento: 

Rix    Co..     San    Francisco.    $2,960. 

Identical  bids  at  $3,450  submitted 
by  the  following:  Chicago  Pneumatic 
Tool  Co.;  Worthington  Co.;  Gardner- 
Denver  Co.;  Weaver-Rye  Tractor  Co.. 
and    Sullivan    Machinery  Co. 

Edward   R.    Bacon.    $3,650. 

Bids    held    under    advisement. 
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RAILROADS 


FUNDS    AVAILABLE 

VIRGINIA  CITY.  Nevada  —  Sutro 
Tunnel  Coalition.  Inc..  Virginia  City, 
has  received  a  loan  of  $160,000  from 
the  Reconstruction  Finance  Corpora- 
tion to  develop  Its  mining  property. 
Plans  have  been  completed  for  re- 
locating the  V.  &  T.  Railroad  tracks 
near  Gold  Hill,  where  it  traverses  the 
mine  property  and  for  erecting  a  100- 
ton   mill. 

J.  M.  Leonard  Is  general  manager 
of  the  company. 


track  malerlnlH  on  the  dock  at  the 
Seventh  Street  Unit,  Outer  Harbor 
Terminal,    Oakland. 

Complete  bids  follow: 
I'aclflc  Coast   Steel   Co..    San 

Francisco     $4,192.3!! 

United  Commercial  Co..  S.  F.  4.500.40 
Columbia    Steel   Co.,    S.    F 4.704.00 

Bids   held    under  advisement. 

CONTRACT    AWARDED 

WESTWOOD.  Cal— M.  W.  Prusla. 
Weslwood.  at  $0.1125  per  track  fool 
awarded  contract  by  Red  River  Lum- 
ber Co.,  Westwood,  for  furnishing 
necessary  labor  to  lay  approximately 
12  miles  of  steel  on  the  Company's 
railroad  between  Westwood  and  Sus- 
anvllle.  Work  is  to  be  done  by  hand 
labor. 

Only  other  bid  submitted  by  Claus 
.lohn.son,  Westwood.  at  $0.13  per  track 
foot  for  laying  and  surfacing;  track- 
laying  machine  and  locomotive  serv- 
ice  to   he    furnished    by   Company. 

Bids  were  opened  July  5  by  Fred 
Lloyd.  Red  River  Lumber  Co..  West- 
wood.  * 


28  —  FIRE  EQUIPMENT 

BIDS    WANTED 

SAUSALITO.  Marin  Co..  Cal.— Un- 
til July  23.  8  P.  M..  bids  will  be  re- 
ceived by  City  Council.  W.  Z.  Tiffany. 
City  Clerk.  City  Hall,  for  furnishing 
motor  fire  fighting  apparatus  in  ac- 
cordance with  specifications  on  file 
with  the  City  Clerk,  entitled  "Speci- 
fications —  Type  '99'  American  -  La 
France,    G.M.C.,    Chassis    Ranger." 

29 — STREETS   AND    HIGH- 
WAYS 

BIDS    OPENED 

SAN  FRANCISCO.  —  Pacific  Pave- 
ments Co..  So  Barstow  St.,  at  $1166.30 
.submitted  low  bid  to  San  Francisco 
Department  of  Public  Works,  under 
Spec.  No.  IS. 869.  for  reconstruction 
of  the  roadway  on  Rivoli  Street  be- 
tween  Belvedere  and  Cole   Streets. 

The   work   involves: 

(1)  50  l.f.  granite  curb  redressed  and 
reset; 

(2)  3,230  '  sq.  ft.  6-in.  Class  E  con- 
crete  center   strip  pavement; 

(3)  190  sq.  ft.  remove  existing  pave- 
ment and  replace  with  asphalt 
concrete  pavement  consisting  of  a 
fi-in.  Class  F  concrete  base  and  a 
2-in.     asphaltic    concrete    wearinr 

surface; 

(4)  20  tons  asphaltic  concrete  binder 
in  place; 

(5)  4.522  sq.  ft.  2-in.  asphaltic  con- 
crete  wearing   surface: 

(6)  123  sq.  ft.  asphaltic  concrete  con- 
form pavement. 

Complete   bids   follow: 

(A)  Pacific    Pavements    Co $1166.30 

(B)  Chas.   L.   Harney 1377.65 

(C)  Fay   Improvement  Co 1434.48 

(Dl    Theodore    Cohn    1438.90 

Unit    prices   follow: 

(A)         <B)  (C)       (D) 

(1) $   .20       $  .30  $  .75     $1.00 

(2) 24           .26  .269       .28 

(3) 25           .32  .315       .30 

(4) 5.00         8.00  4.95       5.50 

(5) 05           .065  .08         .068 

(6) 06           .065  .06         .»S 

Bids    referred    to    City  Engineer    J. 

J.    Casey.                     •  1 


BIDS   OPENED 

OAKLAND.  Calif— Pacific  Coast 
Steel  Co..  20th  and  Illinois  Streets. 
San  Francisco,  at  $4,192.39  submitted 
low  bid  to  City  of  Oakland  Port  Com- 
mission   for   furnishing   and    delivering 


CONTRA-1     AWARDED 

SAN  FR.\NCISCO.  —  Fay  Improve- 
ment Co..  Phelan  Bldg..  at  $3,212.58 
awarded  contract  by  San  Francisco 
Department  of  Public  Works  under 
Spec.  No.  18.851.  for  improvement  of 
Houston  Street  between  Jones  Street 
and    Columbus    Avenue. 
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PACIFIC    CONSTRUCTOR 


CONTRACT  AWARDED 
SACRAMENTO.  Cal.— A.  Teicliert  & 
Son.  Inc..  P.  O.  Box  1113,  Sacramento, 
at  to. 009  per  sq.  ft.,  (total  $<500) 
awarded  contract  by  Sacramento  City 
Council  for  planing  and  shaping  500,- 
000  SQ.  ft.,  more  or  less,  of  pavement 


BIDS   OPENED 

SAN  FRANCISCO. —Fay  Improve- 
ment Co..  riulan  BIdg.,  at  J1839.66 
.submitted  low  bid  to  San  Francisco 
Department  of  Public  Worlds  under 
Sl)ec.  No.  18.868,  for  construction  of 
a  concrete  center  strip  on  Pacific 
Avenue  between  Presidio  Avenue  antl 
Ljon  Street. 

The  worli  involves: 
(1)  6.770  sq.  ft.  remove  bricl<  weaj- 
Ing  surface  and  replace  with  Clas* 
E  concrete  center  strip, 
(7)  194  sq.  ft.  remove  existing  ai<- 
phalt  concrete  pavement  and  re- 
place with  an  asphaltic  concrete 
pavement  consisting  of  a  6-inch 
Class  F  concrete  base  and  a  2-in. 
asphaltic  concrete  wearing  sur- 
face  where    directed; 

(3)  94  sq.  ft.  remove  and  replace  the 
existing  brick  pavement  wher« 
directed; 

(4)  30  l.f.  granite  curb  redressed  and 
reset. 

Complete    bids   follow: 

(A)  Fay    Improvement    Co  $1839.66 

(B)  Eaton   &    Smith 1856.50 

(C)  Theodore    Cohn    1886.00 

(D)  A.  W.  Clark  Jr.  Const.  Co.  1954.30 

(E)  Charles    I-.    Harney 1989.04 

(F)  C.  C.  W.   &  H.   H.  Haun  ..  2220.90 
Unit  prices  follow: 

(A)  (B)  (C)  (D)  (E)  (F) 
(1)..  ».255  $.25  $.26  $.27  $.278  $..'(0 
(2)..  .315  .40  .30  .40  .32  .35 
(8)..  .30  .60  .40  .20  ,35  .50 
(4)..  .80  1.00  1.00  1.00  .40  2.50 
Bids  referred  to  City  Engineer  John 
J.    Casey.  '  • 


BIDS   WANTED 

SHASTA  COUNTY.  Cal.— Until  Jul.v 
23.  2  P.  M..  bid.s  will  be  received  by 
State  Division  of  Highways,  F.  W. 
Haselwo(jd,  District  Engineer,  Red- 
ding, for  treating  with  liquid  asphalt 
about  8.1  miles  in  Shasta  County,  be- 
tween Route  28  and  Four  Corners 
and  that  portion  within  McArthur  Me- 
morial Park. 

The  work  requires  135  tons  liciuid 
a.sphalt.   SC-4,    in   place. 

Speciflcatlona  and  proposal  forms 
may  be  obtained  at  the  above  address 


BIDS    WANTED 

MINERAL  &  ESMERALDA  COS.. 
Nev.— Until  July  24.  2  P.  M.,  bld.« 
will  be  received  by  Robert  A,  Allen, 
State  Highway  Engineer,  Carson  City, 
Nev.,  for  surfacing  with  asphaltic 
roadmix  about  34.62  miles  in  Mineral 
and  Esmeralda  Counties,  from  Cali- 
fornia-Nevada State  I^lne  to  Coal- 
dale. 

The  work  Involves: 
(   1)   2572  tons  asphaltic  road  materials 

Type  SC-2; 
(  2)  228   tons   asphaltic   road    material 

Type  MC-2: 
(  3)  34.60    ml.    roadmix: 
(  4)  34.60    ml.    finish    roadway; 
(  B)  346  each  culvert  markers; 
(  S)  80  lln.    ft.   romove  culvert  pipe: 
(  7)  2  each  remove  culvert  headwall; 
(  8)  4024  cu.   yds.   roadway  excav. ; 
(!))  75    cu.    yds.    structure    excav.; 
(10)  0.19  ml.   subgrade; 
(H)  600    cu.    yds.    crushed    gravel    or 
stone   surface; 

(12)  5660   lbs.    reinforcing  steel; 

(13)  B5   cu.   yds.   Class  A   concrete. 
Specifications    and    proposal    forms 

obtainable  from  above  on  deposit  of 
$6,  of  which  $2.60  In  returnable;  on 
tile  at  the  U.  B.  Bureau  of  Public 
Roads,  Room  807  Sheldon  Bldg.,  461 
Market  St.,  San  Francisco.        • 


BIDS  WANTED                                                seal    coat   on   about    4.3    miles   in   Ken 
KERN    COUNTY.    Calif.— Until    July   County     between     4.3     miles     west    ol 
i2.   10   A.  M.,    bi\ls   will  be  received   by  Buttonwillow  and   Buttonwillow. 
State    Division    of    Highways,     R.     M.       Specifications     and     proposal     form; 
Oillis,    District    Engineer,    State   High-   may    be    obtained    at   above    address, 
wny     Bldg..      Fresno,     for    applying     a  


STANISLAUS  CO. — 4.5  Mi.  Grading  &  Surfacing — (State) 


STANISLAUS  COUNTY.  Cal.— Un- 
ion Paving  Co..  624  Call  Bldg..  San 
Francisco,  at  $95,324.20.  submitted  low 
bid  to  State  Division  of  Highways. 
Public  Works  Bldg.,  Sacramento,  for 
about  4.5  miles  giading  and  placing 
road-mix  surfacing  in  Stanislaus  Co. 
between  0.8  mile  north  of  Newman 
anvl  0.2  mile  south  of  Crows  Landing. 

The  work   involves: 
(    1)  Clearing    and    grubbing    highway 

right-of-way; 
(   2)   1800  M.   gals,   water; 
(  3)  37,500  cu.   yds.  rdwy.  excav.    (un- 

class.); 
(   4)   15.000  sta.  yds.  overhaul; 
(   5)   3250    cu.    yds.    structure    excav.; 
(   6)  37.000  cu.  yds.  imported  borrow; 
(  7)   214    stations   irrigation    dikes; 
(  8)   330   cu.   yds.   remove   concrete; 
(  9)  240    stations   finishing   rdwy.; 

(10)  9200    cu.    yds.    untreated   crushed 

gravel  or  stone  base; 

(11)  56  tons  liquid  asphalt  SC-2  (prime 

coat) ; 

(12)  5800    cu.    yds.    mineral    aggregate 

(road   mix   surfacing): 

(13)  386    tons   liquid   asphalt   MC-5    or 

MC-extra  heavy   (road  mix  sur- 
facing); 

(14)  45  tons  liquid  asphalt  MC-3  (seal 

coat,  road  mix  aurfacing); 

(15)  345  tons  sand  (seal  coat,  road  mix 

surfacing); 

(16)  88  tons  natural  rock  asphalt  sur- 

facing; 

(17)  300  tons  liquid  asphalt  SC-3  (road 

mix   surface    treatment,    should- 
ers); 

(18)  31,600  sq.   yds.   preparing,   mixing 

and  shaping  shoulders  (road  mix 
surface  treatment); 

(19)  6000   lbs.   bar   reinf.    steel    (struc- 

tures) ; 

(20)  160  cu.  yds.  Class  A  Portland  ce- 

ment concrete  (structures); 

(21)  111       MFBM      redwood       timber. 


dense,     select,    all     heart    struc- 
tural grade; 

(22)  22  MFBM  redwood  timber,  select) 

all  heart,   structural  grade; 

(23)  3490    lin.    ft.    furnishing   creosoted' 

Douglas   fir  piles; 

(24)  120    each    driving    piles: 

(25)  114    lin.    ft.      8-in.    CMP 

(26)  200   lin.    ft.    15-in.    CMP 

(27)  276    lin.    ft.    18-in.    CMP 

(28)  408    lin.    ft.    24-in.    CMP 

(29)  364    lln.    ft.    30-ln.    CMP 

(30)  270    lln.    ft.    36-in.    CMP 

(31)  100    lin.    ft.    42-in.    CMP 

(32)  54    lln.    ft    48-in.    CMP 

(33)  390   lln.   ft.   clean  and  relay  CMP 

culverts: 

(34)  299  lin.  ft.  clean  and  salvage  pipe 

culverts; 

(35)  10    each    18-in.    automatic    drain- 

age gates; 

(36)  1  only  24-in.  hand  operated  slids 

gate; 

(37)  1    only   30-in.  do: 

(38)  1  only  cast  steel  frame  and  cover 

for  drop   inlet; 

(39)  48   each    monuments   complete  in, 

place; 
Complete    total   bids    follow:  1 

(A)  Union  Paving  Co.,  San  Francisco,.; 
$95,324.20. 

(B)  Biasotti,     Willard    and    Biasotti. 
Stockton.    $97,057.40. 

(C)  Hanrahan    -     Wilcox    Corp..    San 
Francisco,    $99,451.30. 

(D)  Earl   W.    Heple.    San    Jose,   $101,-1, 
486.80. 

(E)  Fredrickson   &   Watson  and  Fred-t 
rickson    Bros.,   Oakland,   $108,203,401 

(F)  M.    J.    B.    Const.    Co.,    Stockton,- 
$108,729.05. 

(G)  A.    Teichert    &    Son,    Inc.,    Sacra-i 
mento.    $109,832.00. 

(H)    Central    States    Const.    Co.,    Oak- 
land,   $114,235.50. 


Unit  prices  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H> 

(  1) 

.     $2500.00 

$500.00 

$460.00  $1200.00 

$700.00  $1250.00 

$750.00 

$1000.0" 

(   2) 

.90 

1.50 

1.00 

1.00 

1.25 

1.50 

1.30 

1.50 

(  3) 

.28 

.25 

.25 

.25 

.26 

.27 

.25 

.30 

(  4) 

.02 

.01 

.02 

.015 

.02 

.01 

.01 

.02 

(  5) 

.90 

.76 

.75 

1.00 

1.25 

1.00 

.80 

1.00 

(   6) 

.40 

.38 

.45 

.48 

.40 

.43 

.50 

.45 

(  7) 

3.00 

1.50 

4.00 

5.00 

6.00 

6.50 

5.00 

25.00 

(   8) 

4.00 

2.25 

6.50 

5.00 

4.00 

2.75 

4.00 

2.50 

(  9) 

6.00 

5.00 

5.50 

10.00 

6.00 

6.50 

5.00 

5.00 

(10) 

1.00 
12.00 

1.25 
14.00 

1.45 
12.00 

1.50 
12.00 

1.70 
14.00 

1.50 
15.00 

1.57 
15.00 

1.50 

(11) 

15.00 

(12) 

1.50 
17.50 
17.50 

3.00 

1.70 
16.35 
22.00 

2.70 

1.85 
19.00 
19.00 

2.00 

1.25 
24.00 
18.00 

2.50 

2.13 
21.00 
21.00 

2.50 

1.80 
23.00 
23.00 

1.85 

1.76 
21.00 
22.50 

2.50 

2.O0 

(13) 

20.00 

(14) 

20.00 

(151 

2.00 

(16) 

8.00 

14.00 

.07 

10.00 

16.00 

.04 

7.00 

14.00 

.04 

8.00 

14.50 

.06 

6.00 

16.00 

.06 

7.00 

16.00 

.06 

7.00 
17.00 
.065 

10.00 

(17) 

15.00 

(18) 

.05 

(19) 

.07 

.06 

.05 

.05 

.06 

.07 

.06 

(20) 

15.00 

20.00 

20.00 

16.75 

22.00 

19.00 

24.00 

30.00 

(21) 

85.00 

115.00 

90.00 

75'.  00 

94,00 

112.00 

100.00 

(22) 

90.00 

110.00 

90.00 

75.00 

90.00 

118.00 

100.00 

(23) 

.60 

.70 

.60 

.60 

.60 

.70 

.64 

(24) 

15.00 

18.00 

18.50 

15.00 

25.00 

18.00 

25.00 

(25) 

1.30 

1.00 

.80 

90 

1.00 

1.00 

1.25 

(26) 

2.00 
2.50 

1.40 
1.70 

1.30 
1.50 

1.50 
1.80 

l.KO 
1.75 

1.55 
1.85 

2.00 
2.25 

1.2o 

(27) 

(28) 

3.50 

2.20 

2.40 

2.70 

2.70 

2.50 

3.20 

2.50 
4.00 

(29) 

4.50 

3.50 

3.00 

3.35 

3.25 

3.35 

(30) 

6.00 

5.00 

5.00 

5.00 

5.00 

5.00 

5.60 

(31) 

9.00 

6.05 

7.00 

7.00 

7.00 

7.25 

7.85 

5.oO 
6.50 
2.50 

(32) 

12.00 

8.50 

8.50 

8.60 

8.30 

9.00 

9.50 

(38) 

.60 

.90 

,70 

2.00 

.50 

1.50 

1.50 

(34)..     . 

.50 

20.00 

.85 
20.00 

.60 
20.00 

2.50 
21.00 

.40 
30.00 

.70 
24.50 

1.30 
25.00 

(35).. 

20.00 
30.110 
55.00 
35.00 

(36) 

50.00 

31.00 

35.00 

45.00 

40.00 

38.00 

45.00 

(37) 

80.00 

48.00 

60.00 

68.00 

75.00 

60.00 

(38)... 

40.00 
2.00 

36.00 
3.00 

40.00 
2.50 

25.00 
3,00 

40.00 
3.00 

35.00 
3.00 

45.00 
3.50 

(39) 

3.50 
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AN  FRANCISCO — Section  B,  Park-Presidio  Water  Supply 


SAN  I-IIANCISCO.  —  M.  J.  Lynch, 
r  kdali-  iind  Hariuvahl  Av<-nu''N,  at 
11.694  4'i    »ul>mitl<-d     low     bid     to     the 

pai'tniont  of  Public  Works,  City 
hll.  undc-r  fcpcr.  No.  ls,S4r,.  for  lii- 
iillInK  Section  li  of  the  Park-Pre- 
Ho  DIj-trlct  ExteiiHion  to  the  Aiixil- 
iy  Water  .Supply  .Syntcni  for  File 
otection. 

Work  will  be  located  on  the  follow- 
;  streets: 

'abrlllo  bet.  12th  Ave.  and  Arguel- 
:  Blvd.: 

\r(uello     Blvd.     bet.     Cabrillo     and 
irk   Street. 
Turk    St.    bet.     Arguello    Blvd.    and 

rker  Ave. 

I'arkir    Ave.    bet.    Turk   and    Kulton. 

Shrader  St.    bet.    Fulton  jnd    Grove. 

Irove  St.   bet.   Shrader  and  Clayton. 

•layton  S'  bet.  "^rove  and  Oak  Sts. 
The  work  involves: 

itt    Iron    Pipe    and    Special    Castings 

in  Place 
I)  1091    l.f.    14-rn.    Class    F    bell   and 

spigot,    plain; 

14-in.    Class    F    bell    and 
lugged: 
H-ln.    Class    E    bell   and 

spigot,    plain; 
1)  420    If.     14-in.    Class    E    bell    and 

spigot,  lugged: 
1)  3938    If.    12-in.    Class    F   bell    and 

spigot,    plain; 
i)  720    l.f.    12-in.    Class    V    bell    and 

spigot,  lugged; 
:)  829    l.f.    12-in.    Class    F    bell    and  \ 

spigot,    plain:  ] 

i)  96  lin.   ft.    12-ln.    Class  K  bell  and  | 

spigot,  luggod:  i 

()  330    l.f.     8-in.     Class    g     bell    a 

spigot,  lugged: 
))  1    16-in.    gate   valve,    in   place: 


2)  288    l.f. 

spigot. 

i)  1C2G    If. 


)  8    12-in. 
!)  11    10-In. 
I)  26   8-ln. 
place; 
s'ote:   Items 


1   to   14.    inclusive,   Ca.»t 


n  Pipe,  Valves,   Hydrants  and  Spe- 


cial CnsllnKx,   will  ;.e  furnished  bv  th<- 
City. 

(15)  54,000    lbs.    pig    lead,    furnished    A 

delivered: 

(16)  10.000   Itis.   oast  steel  sp.clnl  cast- 

ings,    furnished    and    delivered: 

(17)  80.00    lbs.    tiLst    iron    special    cast- 

ings,   furnished    and    delivered; 

(18)  18,000  lbs.   manhole  and  valve  box 

ca.st  Iron  frames,  covers  and 
dust  pan.«.  furnished  and  placed 
(l!i)  2.'>,000  lbs.  wrought  iron  bolls. 
nuts  and  washers,  furnisliPd  ft 
plai «l: 

(20)  2600     lbs.     reinforcing    steel,     fur- 

n'shed   and   placed: 

(21)  50  c.y.  Class   B  concrete,   in  place 

(22)  5800  c.y.   excavation  and  backfill; 

(23)  28,000    sq.    ft.    asphalt    -    concrete 

pavement  (2-ln.x6-in.)  Class  F 
concrete; 

(24)  300  aq.  ft.  a.sphaIt-concrete  wear- 

ing  surface.    2-ln.    thick: 

(25)  400    sq.    ft.    concrete    sidewalk    (1 
course); 

(26)  12  c.y.  crushed  rock,   furnished  & 

placed; 

(27)  27    tons    bell    and    spigot    pipe    or 

double  pipe,  without  lugs.  In 
Classes  C  to  H  Inclusive,  and  In 
nominal  dia.  of  8-  to  18-in.   Inc.; 

(28)  5    tons    bell    and    spigot     pipe    or 

double   spigot    pipe,   with    bolting 
lupgs.     In    Classes   C    to   H    inc. 
and   in  nominal  dia.  of  8-  to  18- 
in.   inclusive. 
Note:    Items   15    to    28.    inclusive;   all 
materials,   including  Pipe  shall  be  fur- 
nished   by    the    Contractor. 

Total    bids    follow: 
(.A.)  JI.     J.     Lynch 143,694.45 

(B)  Herman    Lawson    44,175.32 

(C)  Fay    Improvement    Co 45,729.06 

(D)  Pacific  States  Const.  Co.  45,8'O.30 

(E)  C.  C.    W.   &  H.  H.  Haun   47,869.25 

(F)  Chas.    L.    Harney 49.992.30 

(G)  Lowrie   Paving  Co 50,706.00 

(H)   Eaton    &    Smith 51,725.82 

All    bidders    of   San   Francisco. 
Unit    bids   follow: 


1) 

2» 

S) 

4) 

5) 

•) 

7) 

8) 

9) 

10) 

11) 15.00 

12) 15.00 

IS) 15.00 

14) 20.00 


(A) 
;  1.65 
1.95 
1.65 
1.95 
1.50 
1.70 
1.40 
1.70 
3.00 
30.00 


.037 
.18 


15).. 
16).. 

17) 05 

18) 05 

19) OS 

20) 05 

21) 30.00 


1.00 
.25 


22).. 
23).. 
24).. 

25) 14 

26) 2.25 

27) 60.00 

28) 60.00 


(B) 

i  2.50 

3.06 

2.11 

3.88 

2.30 

2.18 

1.30 

3.12 

3.62 

398.06 

20.90 

32.00 

20.00 

20.00 

.03 

.05 

.02 

.05 


20.00 
1.25 


3.00 
27.50 
37.50 


(C) 

$  1.87 

1.97 

1.87 

1.97 

1.87 

1.97 

1.87 

1.97 

3.19 

21.50 

21.50 

21.50 

21.50 

21.50 

.03 

.18 

.05 

.05TS 

.08 

.05 

18.00 

1.25 


50.00 
60.00 


(D) 

$  2.25 

3.50 

2.10 

3.00 

1.35 

1.95 

1.35 

3.00 

4.20 

30.00 

20.00 

20.00 

17.00 

20.00 

.043 

.18 

.05 

08 

.085 

.06 

20.00 

1.25 

.19 

.085 

.18 

1.50 

50.00 

60.00 


(E) 

t  2.00 

2.80 

1.90 

2.90 

1.75 

2.75 

1.65 

2.60 

4.00 

35.00 

30.00 

25.00 

20.00 

25.00 

.04 

.18 


22.00 
1.35 
.20 


3.00 
40.00 
50.00 


(F) 

i  3.20 

3.40 

3.20 

3.40 

2.30 

2.60 

2.30 

2.60 

3.70 

60.00 

50.00 

40.00 

35.00 

40.00 

.02 

.18 


17.40 
1.00 


3.00 
48.50 
58.50 


(G) 

%  2.00 

2.60 

2.00 

2.60 

1.80 

2.00 

1.50 

3.00 

6.00 

40.00 

30.00 

30.00 

20.00 

30.00 

.043 

.18 

.05 


20.00 
1.40 
.25 


1.50 
50.00 
60.00 


(H) 

$   2.60 

3.15 

2.60 

3.15 

1.96 

2.10 

1.96 

2.10 

10.00 

100.00 

85.00 

63.00 

50.00 

56.00 

.03 

.18 


15.00 
I.OO 
.18 
.07 
.12 
2.00 
50.00 
60.00 


Bids   were    referred    to    City    Engineer   John   J.    Casey  and    to    PWA. 


DS  WANTED 

•OWLITZ    COUNTY.     Wash.— Until 
ly    21.    10    A.    M..    bids    will    be    re- 
ived   by   r.    S.      Bureau      of    Public 
ads.    w.    H.    Lynch.    District    Engi- 
er.  316  New  Post  OflBce  Bldg.,  Port- 
id.    Ore.,    for    grading    about    1.3462 
les   of    i?t.    Helens    National    Forest 
ghway  in  Columbia  National  Forest, 
wlltz  County,  Wash, 
rhe  work  involves: 
l>  10   A   clearing; 
!)  7   A    grubbing; 
1)  60,300  cu.   yds.    uncUsalfled   exca- 


vation; 

(  41   55.000    sta.    yd.    overhaul; 

(  5)  1.3462  mi.  finish  earth  graded 
r»ad; 

(   6)   3   A    roadside  cleanup; 

(  7)  2  A  clear  down  timber  and  drift; 

(  S)  210  c.  yds.  cement  rubble  masonry 

(  9)  120  lin.  ft.  24-in.  reinforced  con- 
crete pipe; 

(10)  350  lin.  ft.  culverts  (alternate); 

(11)  As  required  obliterate  old   road. 
Specifications    and      proposal      form 

obtainable    from    above    on    deposit    of 
I  $10. 


BIOS    REJECTED 

Ttoi.lMNK  COUNTY.  Csllf  — All 
bids  received  by  State  Iilvlnion  >-1 
HlRhways.  C.  H.  Purcell,  State  High- 
way Knginecr,  for  treating  with  liq- 
iiW  iu<ph:ilt  about  21.1  miles  In  Tuo- 
Imiiii.-  County,  lutw.fn  Hmup  Siding 
and  Sonora  Pass,  have  been  rejected 
and  the  work  will  be  readvertlsed. 
l-anil.s  Transfir  Co..  82S  Ciiwli-s  SI 
I^ng  Beach,  at  t7.544.60  submitted 
low    bid   June   24. 


BIDS  WANTED 

.MINEIIAL  COUNTY.  Nevada— Un- 
til July  24.  3  P.  M.,  bids  will  be  re- 
ceived   by    Robert      A.    Allen.      State 

Highway  Kngineer.  Carson  City,  Nev.. 
for  surfacing  with  asphaltic  roadmix 
about  8.48  miles  in  Mineral  County, 
between  3.3  miles  west  of  Luning  and 
12.8  miles  east  of  Hawthorne. 
The  work  Involves: 

(1)  600    tola    asphaltic    road     material 

Type  SC-2; 

(2)  56     tons    asphaltic     road     material 

Type  MC-2; 

(3)  8.48    miles    roadmix; 

(4)  8.48  miles  finish  roadway; 

(5)  So   each   culvert  markers. 
Specifications     and     proposal     forms 

obtainable  from  above  on  deposit  of 
}5,  of  which  $2.60  la  returnable;  on 
(ile  at  the  U.  !?.  Bureau  of  Public 
Hoads.  Room  807,  Sheldon  Bldg,  461 
Market  St.,  San  Francisco.         • 


BIDS  WANTED 

MONTEREY  COUNTY.  Cal— Until 
July  24.  2  P.  M..  bids  will  be  received 
by  State  Division  of  Highways.  L.  H. 
Gibson.  District  Engineer.  50  HIguera 
St..  San  Luis  Obispo,  for  treatlns 
shoulders  with  liquid  asphalt,  about 
37.2  miles  between  King  City  and  San 
Ardo  and  between  Salinas  and  Mon- 
terey-Santa   Crui    County    line. 

Specifications  and  proposal  forms 
may    be    obtained    at  above    address. 


BIOS    REJECTED 

.\MADOR  and  Alpine  Counties.  Cal. 
—All  bids  received  by  the  Slate  Di- 
vision of  Highways,  C.  H.  Purcell. 
State  Highway  Engineer,  for  treat- 
ing with  liquid  asphalt  about  21.9  ml. 
in  Amador  and  Alpine  Counties,  be- 
tween Cooks  Station  and  PIcketts. 
have  been  rejected  and  the  work  w.ll 
be  readvertlsed.  Lee  J.  Immel,  10:;l 
Evelyn  St..  Berkeley,  at  J7845  sub- 
mitted   the   low   bid   June    25. 


CONTRACT    AWARDED 

SONOMA  COUNTY.  Calif.  —  Union 
Paving  Co.,  624  Call  Bldg..  .^an  Fran- 
cisco, at  $59,869.70  awarded  contract 
by  State  Division  of  Highways  for 
about  1.2  miles  widening  and  paving 
with  Portland  cement  concrete  and 
asphalt  concrete  In  the  city  of  Santa 
Rosa,  between  College  Avenue  and 
the    south    city   limits. 


CONTRACT    AWARDED 

STANISLAUS  COUNTY.  Cal.— Un- 
ion Paving  Co.,  624  Call  Bldg..  San 
Francisco,  at  t9.i.324.20  awardfd  con- 
tract by  State  Division  of  Highways, 
for  about  4.6  miles  grading  and  plac- 
ing roadmix  surfacing  in  Stanislaus 
County  between  O.S  miles  north  of 
Newman  .ind  0.2  mile  .south  of  Crows 
Landing. 


CONTRACT    AWARDED 

SANTA  CRUZ  CO..  Calif.— Lee  J. 
Immel.  1031  Evelyn  St..  Berkeley,  at 
$5490  awarded  contract  by  the  State 
nivlsinn  of  Highways  for  resurfacing 
with  rock  asphalt  about  0.4  mile  in 
the  city  of  Santa  Cruz  on  Ocean  St.. 
between   Bryce  and  Water  Sts. 


BIDS   WANTED 

INYO  COUNTY.  Calif.— Until  July 
23.  2  P.  M..  bhls  will  be  received  by 
State     Division     of    Highways.     S.     W. 
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Lnwden.  District  Engineer.  Bishop, 
fnr  treating  with  liquid  asphalt  about 
20  miles  In  Inyo  County  between  0.5 
mile    west   of   Lone    Tine   and    Darwin. 

The  work  involvos  360  tons  liquid 
a9pha.It    SC-.^. 

Specifications  and  proposal  forms 
may    be    obtained    at   nbnvr    addre.<!S. 


BIDS    WANTED 

Hl"MBOI,DT  COUNTY.  Nev.— Un- 
til July  24.  2:30  P.  M.,  bids  will  be 
received  by  Robert  A.  Allen,  Stale 
Highway  Engineer.  Carson  City,  Nev.. 
for  surfacing  with  asphaltic  roadmix 
about  12.33  miles  in  Humboldt  Coun- 
ty, between  Winnemucca  and  Toll 
House. 

The   work   involve*: 

(1)  922    tons    asphaltic    road    material 

Type   SC-2; 

(2)  SI    tons    asphaltic    road    material 

Tj'pe  MC-2: 

(3)  12.33   miles  roadmix; 

(4)  12.33    miles    finish    roadway; 

(5)  146   each    culvert   markers. 
Specifications     and     proposal     forms 

obtainable  from  above  on  deposit  of 
$5,  of  which  $2.50  is  returnable;  on 
file  at  the  U.  9.  Bureau  of  Public 
Roads,  Room  807  Slieldon  Bldg.,  461 
Market   St.,    San   Francisco.         • 

NOTICE    TO     BIDDERS 

KERN  COUNTY.  Calif.  —  A  repre- 
sentative of  the  State  Division  of 
Highways  from  the  District  Engi- 
neer's Office  at  Fresno  will  accompany 
prospective  bidders  over  the  propos- 
ed project  in  Kern  County,  between 
one  mile  south  of  Delano  and  Delano, 
road  VI-Ker-4-F  Del.  for  which  bids 
^e  to  be  received  in  Sacramento  on 
July  24,    1935. 

Said  representative  will  meet  pros- 
pective bidders  at  Kern  Hotel  in  De- 
lano on  Thursday.  July  IS,  at  10  A.  M. 

Prospective  bidders  are  urgeil  to 
cooperate  with  the  District  Office  and 
arrange  to  make  their  field  inspection 
on   the  above   date.  • 

NOTICE    TO^  BIDDERS 

MADERA  COUNTY,  Cal.— A  repre- 
sentative of  the  State  Division  of 
Highways  from  the  District  Engi- 
neer's Office  at  Fresno  will  accompany 
prospective  bidders  over  the  propos- 
ed project  in  Madera  County,  between 
Coarsegold  anti  Oakhurst,  road  VI- 
Mad-125-C,D,  for  which  bids  are  to 
be  received  in  Sacramento  on  July  24. 

Said  representative  will  meet  pros- 
pective bidders  at  Coarsegold  Inn,  in 
Coarsegold,  on  Fri-day,  July  19,  1935. 
at    10  A.    M. 

Prospective  bidders  are  urged  to 
cooperate  with  the  District  Office  and 
arrange  to  make  their  field  inspection 
on    the   above    date. 


SONOMA  CO.  —  1.2  Miles  Widen  and  Pave  —  (State) 


NOTICE    TO     BIDDERS 

SAN  BERNARDINO  CO.,  Calif.— A 
representative  of  the  State  Division 
of  Highways  from  the  District  Engi- 
neer's Office  at  San  Bernardino  will 
accompany  prospective  bidders  over 
the  proposed  project  in  San  Bernar- 
dino County,  between  Alabama  Street 
and  State  Street  in  Redlands,  road 
VIII-SBd-26-A,Rld,  for  which  bids  are 
to  be  received  in  Los  Angeles  on  July 
25.   1935. 

Said  representative  will  meet  pros- 
pective bidders  at  the  railroad  cross- 
ing Qji  Colton  Ave.,  near  Alabama  St. 
in  Redlands  on  Thursday,  July  11  and 
18.   1935.   at  10  A.   M. 

Prospective  bidders  are  urged  to 
cooperate  with  the  District  Office  and 
arrange  to  make  their  field  inspecllon 
on    the    above    date. 

NOTICE    TO     BIDDERS 

TULARE  and  Fresno  Cos..  Calif.— 
A  representative  of  the  State  Divi- 
sion of  Highways  from  the  District 
Engineer's  OfBce  at  Fresno  will  ac- 
company prospective   bidders   over  the 


SONOMA  COUNTY,  Calif.  —  Union 
Paving  Co.,  824  Call  Bldg..  San  Fran- 
cisco, at  $5'.i,SB9.70  submitted  low  bid 
to  State  Division  of  Highways.  Pub- 
lic Works  Bldg..  Sacramento,  for 
about  1.2  miles  widening  and  paving 
with  Portland  cement  concrete  and 
asphalt  concrete  in  the  city  of  Santa 
Rosa.,  between  College  Avenue  and 
the    south    city   limits 

The  work   involves: 
(   1)    11  st!.tions  clearing  and   grubbing 
right  of  way; 

<  2)    13,720  sq.    yds.    rdwy.    excav.,    un- 

class.; 
(  3)  3,070   c.y.   creek   run   gravel   b.^sc; 
(  4)  6,460   tons  asphalt   concrete; 
(  5)  705  c.y.  Class  A  Portland  cement 

concrete    (pave.); 
(  6)   1.210  each   pavement  dowels; 

<  T)  16,000  lbs.  bar  relnf.  steel  (struc.) 
(  8)  165  c.y.   Class  A   Portland  cement 

concrete  (struc); 

(  9)  550  l.f.  removing  existing  cul- 
verts; 

(10)  326  c.y.  Class  A  Portland  cement 
concrete  (curbs,  gutters,  side- 
walks) ; 


(11)  25,100  sq.  yds.  asph.  paint  bindc 

(12)  585     c.y.     concrete    removed    a 

disposed  of; 

(13)  1,400  l.f.   removing  existing  gra 

ite  curbs; 

(14)  22  ea.  manholes  adjusted  to  gra 

(15)  16,500    sq.     yds.    planing    existj 

ptvement; 

(16)  124    l.f.    30x5-in.    part   circle  CM 

8   gauge; 

(17)  144  l.f.   do,    12  gauge. 
Total   bids  follow: 

(A)  Union    Paving  Co.,   San  Francis 
$59,869.70.  I 

(B)  A.     G.     Raisch,     San     Franclsdl 
$61,234.50. 

(C)  Pacific   States   Const.   Co.,    S.    I 
$62,975.20. 

(D)  Peninsula  Paving  Co.,    San  Fra 
Cisco,    $68,850.00. 

(E)  Predrickson  &  Watson   and  Fre 
rickson    Bros.,    Oakland,    $70,394.1 

(F)  Heafey-Moore  Co.,  Oakland,  $7b| 
152.00. 

(G)  Hanrahan  -  Wilcox    Corp.,    S.   I 
$77,891.00. 

Unit    prices   follow: 


(A) 

(  1) $150.00 

(  2) 26 

(  3) 75 

(   4) 4.70 

(   5) 10.00 

(  6) .40 

(  7) 05 

(  8) 15.00 

(    9) .50 

(10) 13.00 

(11) 03 

(12) 3.00 

(13) 25 

(14) 10.00 

(15) .16 

(16) 3.00 

(17) 4.00 


1.50 
■1.70 
8.70 
.30 
.047 
20.00 
1.00 
14.00 
.02 
4.00 


1.75 
1.25 


(C) 

$  3.50 

.30 

1.50 

4.80 

10.50 

.80 

.06 

20.00 

.90 

13.50 

.02 

2.30 

.30 

10.00 

.14 

2.30 

1.75 


$50.00 

$100.00 

$50.00 

.34 

.75 

.33 

1.00 

1.50 

1.75 

6.00 

5.00 

5.00 

11.40 

10.00 

13.00 

.18 

.50 

.30 

.05 

.05 

.07 

22.50 

30.00 

27.00 

.50 

3.00 

1.40 

15.00 

15.00 

20.00 

.02 

.02 

.02 

2.50 

3.00 

3.50 

.30 

1.00 

.15 

13.00 

20.00 

12.00 

.l.'i 

.15 

.20    U 

3.50 

5.00 

2.60    1 

3.50 

5.00 

2.00    ( 

SISKIYOU  CO.  —  8.2  Miles  Grading  —  (State) 


SISKIYOU  COUNTY,  Calif.— N.  M.  1 
Ball,  1889  Yosemite  Ave.,  Berkeley, 
.■ind  Larsen  Bros.,  5200  21st  Avenue. 
Sacramento,  at  $147,903.32,  submit- 
ted low  bid  to  State  Division  of  High- 
ways. Public  Works  Bldg.,  Sacramen- 
to, for  about  8.2  miles  grading  in 
Siskiyou  County  between  Cougar  and 
four  miles  northeast  of  Grass  Lake 
.Station. 

The   work   involves: 
(  1)   42    acres    clearing    and    grubbing 
highway    right    of    way     (inside 
slope   line); 
(  2)  59    acres   clearing    highway    right 

of  way    (outside   slope   line) ; 
(  3)   157,000  c.y.  rdwy.  excav..  unclass. 
(  4)   881,000  sta.   yds.  overhaul; 
(  5)  670    c.y.    ditch    and    channel    ex- 
cavation; 
(  6)  58.000    c.y.    imported    borrow; 
(  7)  720   c.y.   etruc.   excav.; 
(  8)   435    sta.    finishing   rdwy.; 


(  9)   10.800  lbs.  bar  reint.  steel   (struc' 
(10)140    c.y.   Class    A   Portland    cemei 
concrete    (struc); 

(11)  76   l.f.    12-in.   CMP: 

(12)  956    l.f.    IS-in.    CMP; 

(13)  108   l.f.    24-in.  CMP: 

(14)  52  l.f.    30-in.   CMP; 

(15)  72   l.f.   48-in.  CMP; 

(16)  54    each    monuments    complete 

place. 
Total    bids    follow: 

(A)  N.     M.     Ball    and    Larsen    Bro; 
Berkeley.    $147,903.32. 

(B)  Dunn    &    Baker.    Klamath    Fall 
Oregon,   $148,542.00. 

(C)  Bayshore    Const.    Co.,    San   Frai 
Cisco,    $154,248.00. 

(D)  Peninsula  Paving  Co.,   San  Frai 
Cisco,    $163,081.85. 

(E)  A.    Teichert   &    Son,    Inc.,    Saen^ 
mento,    $181,965.50. 

Unit    prices   follow: 


(A) 


(B) 


(  1) 

$150.00 

$140.00 

W«0.09 

$115.00 

$150.00 

(  2) 

100.00 

50.00 

50.00 

60.00 

85.00 

(  3) 

.55 

.57 

.68 

.70 

.81 

(  4) 

.015 

.01 

.006 

.011 

.01 

(  5) 

1. 00 

1.00 

1.40 

.65 

1.00 

(   6) 

.40 

.50 

.36 

.40 

.37 

(   7) 

1.50 

1.20 

1.50 

1.50 

1.60 

(  8) 

7.00 

7.00 

6.00 

7.25 

7.B0 

(  9) 

.06 

.06 

.06 

.055 

.06 

(10) 

30.00 

28.00 

25.00 

26.00 

30.00 

(11) 

1.50 

1.50 

1.50 

1.40 

1.50 

(12) 

2.00 

2.00 

2.00 

1.80 

(13) 

3.00 

2.75 

3.00 

2.75 

(14) 

4.00 

3.75 

4.00 

3.30 

(15) 

8.00 

7.75 

8.00 

7.40 

(16) 

3.00 

3.50 

3.00 

3.50 
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proposed  pioji  01  III  Tiilarf  and  FrCB- 
no  CoiinUp.s,  liiUvct'ii  Vlnalla  and 
Oranso  Cove  .iiid  Vlnnlla  and  Wood- 
lake,  road  VI-Tiil-FrP-132-Ul"  &  A. 
for  which  lild.M  are  In  lie  recelvitl  In 
Sneranicndi  on   July  24,   lOSS. 

Said  ii'piosintatlve  will  meet  pros- 
peetlve  lilddciH  at  llolcl  JohiiMon,  VI- 
xnlla,  on  Salnrdny.  .Iiilv  2ii,  |u;ir,.  al 
10   A.    M. 

Prospi'clivi-  hkldi  i-.s  aif  urK<-l  '" 
coopeiali-  vvllh  llii'  Pistriil  oillci'  and 
aiiange  to  make  their  Ih  Id  in.spe<i  Ion 
on    the   above   date. 


NOTICE    TO     BIDDERS 

KIN'CS  iind  Tiil.-ir,-  Ctuiiille.x,  Cal.— 
A  ri-pnsenl.ilivr  of  the  State  Divi- 
sion of  Highways  from  the  DLstrlet 
Engineer's  OtTice  at  I'Yesno  will  ac- 
eonipany  prospective  bidders  over  tlie 
proposed  project  In  Klnjjs  and  Tulare 
Counties,  between  one  mile  east  of 
Corcoran  and  Tulare  and  from  4.n 
miles  west  of  Lindsay  to  Lindsay.  Rd. 
VI-Kin-Tul.  for  which  bids  are  to  be 
received   In   Sacramento  July  24.    ln3."). 

Said  representative  will  meet  pros- 
pective bidders  at  Tulare  Hotel.  Tu- 
lare, on  Friday.  July  IS.  1935,  at  10 
A.   M. 

Prospective  bidders  are  urged  to 
eooperate  with  the  District  Office  and 
arrange  to  make  their  field  inspection 
on  the  above  dates. 


CONTRACT    AWARDED 

SAN  FRANCISCO— Chas.  L.  Har- 
ney. 443  Call  Bldg..  San  Francisco,  at 
$35.2S4  awarded  contract  by  the  Pub- 
lic Utilities  Commission.  City  Hall, 
under  Spec.  No.  W.  D.  SI.  for  the  re- 
pavlng  of  street  and/or  sidewalk 
openings  where  the  paving  has  been 
removed  for  the  San  Francisco  Water 
Department,  for  the  fiscal  year  end- 
ing June  30.   1936. 


BIDS   WANTED 

•MERCED.  Cal.— Until  July  15,  8:00 
P.  M..  bids  will  be  received  by  the 
Merced  City  Council.  W.  T.  Clough. 
City  Clerk.  City  Hall,  for  furnishing 
road  oil  to  the  city  during  the  cal- 
endar year  of  1935.  Estimated  re- 
iiuirements  not  less  than  1200  bbls  and 
not  more  than  2000  bbl.s. 

Bid  forms  and  specifications  avail- 
able on  application  to  the  city  engi- 
neer. 


CONTRACTS    AWARDED 

STATE  CP  WASHINGTON.— Con- 
tracts for  variou.<;  hi.ahway  construc- 
tion projects  were  awarded  by  L.  V. 
Muriow.  State  Director  of  Highways. 
Olympia.   July  2.   a.s   follows: 

Yakima  County:  Crading  and  sur- 
facing 15. C  miles  of  State  Road  5.  Tit- 
ton  Canal  Intake  to  Naches  river, 
awarted  to  llathleson  Const.  Co.. 
Sunnyslde.  $64,604.  Other  bidders:  H. 
C.  Rogers  &  Rogers  Const.  Co..  Yak- 
ima. JG7.931.  and  L.  Romano.  Seat- 
tle.  $68.3S4. 

Lewis  County:  Producing  oil  rock 
and  bituminous  surface  on  2.9  miles 
Mayfield  to  Klickitat  Creek,  oil  rock 
and  bituminous  surface  on  3.5  miles 
Morton  to  West  Fork,  surfacing,  ol! 
rock  and  bituminous  surface  on  29. S 
miles  Kosmos  to  Packwood.  awarded 
to  Warren  Northwest  Co..  Portland. 
$40,834.  Other  bidders:  J.  C.  Comp- 
ton,  McMinnville.  Ore..  $44,490.  and 
H.   P.    Dorsey.    Bellingham.    $54,152. 

Klickitat  County:  Producing  oil  rock 
and  constructing  bituminous  surface 
on  4.1  miles  Centervllle  Junction  to 
C.oldendale  oil  rock  and  bituminous 
surface  on  19.5  miles  Golden  dale  to 
Satus  Creek,  awarded  to  J,  C.  Comp- 
ton.  McMinnville.  Ore..  $43,444.  Other 
bidders:  Warren  Northwest  Co..  Port- 
land. $43.S91.  and  Newport  Const.  Co 
and    Kern   &-   Kibhe.    Portland.    $45,042. 

Mason,  Kitsap  and  Jefferson  Coun- 
ties: Constructing  non-skid  seal  on 
4.2  miles  state   road  21.   Bermerton   to 


LANDER  COUNTY,,  NEV.— 12.41  Mile*  Highway— (Sute) 


LANDER  COUNTY.  Nev.  —  Dodge 
Construction.  Iin-..  Fallon,  at  $«8.473.- 
20  (;i«  previously  reiwirted)  »ubmlll<'d 
low  bid  to  Ninada  State  Highway  Di- 
rrctors,  R.  A.  Allen.  State  Highway 
Engineer.  Carson  City.  June  26.  and 
awarded  contract  for  constructing  a 
portion  of  the  Slate  Highway  Sys- 
tem in  Lander  County  between  Aus- 
tin Ometery  and  12  miles  east  of 
Austin,    Route    2.    Sections    D   and    K. 

The  work  Involves: 
(   1)  40   Iin.   ft.   remove   fence; 
(  2)  413  Iin.  ft.  remove  culvert  pipe; 
(  3)   20    each,     remove    culvert    head- 
walls; 
(  4)  21,500    cu.    yds.    roadway   excava- 
tion; 
(  5)  67.125  sta.  yds.  overhaul; 
(  6)  480  cu.  yds.  structure  excavation; 
(   7)  2.31   miles  subgrade; 
(    S)   10.10   miles    reshape   roadway; 
(  9)  12.41  ml.  finish  roadway;  . 

(10)  22.500   cu.    yds.    selected   material 

surface; 

(11)  946    tons    asphalt    road    material. 

Type  MC-2; 

(12)  12.41    ml.    roadmlx; 

(13)  17  cu.  yds.  Class  B  concrete; 

(14)  750  lbs.   reinforcing  steel; 

(15)  3006  Iin.   ft.   Redwood  curb; 

(16)  162    Iin.    8-ln.    C.M.P.; 

(17)  696  Iin.  ft.   12-in.  C.M.P.; 


(I*)  .'(2  Iin.   ft.  f.M.P.; 

(19)  172  iin.   ft.    18-ln.   CM. P.; 

(20)  20  Iin.   ft.   24-ln.  CM. P.; 

(21)  230  Iin.  ft.  8-ln.  perforated  under- 

draln; 

(22)  25  cu.   yds.  gravel  backfill: 

(23)  212  iin.   ft.   relay  culvert  pipe; 

(24)  1   each,    move  pipe  culvert   head- 

walls; 

(25)  200  lln.  ft.  metal  guard  rail; 

(26)  8  each,   remove  and   reset  monu- 

ments: 

(27)  3027  iin.  ft.  stone  gutter; 

(28)  2570   lbs.    castings; 

(29)  9  each  embankment  protectors; 

(30)  40  Iin.    ft.   reconstruct  fence; 

(31)  33   Iin.   ft.   construct  fence; 

(32)  112  each,   culvert  markers; 

(33)  10  each  monuments. 
Complete    bids    follow: 

(A)  Dodge   Const.,    Inc..    Fallon,    $68.- 
473.20. 

(B)  Isbell  Const.  Co.,  Reno,  $69,788.60. 

(C)  Peninsula  Paving  Co..  Fallon.  $72- 
029.60. 

(D)  George  French.  Jr.,  Stockton,  Cal. 
$74,111.65. 

(E)  J.  A.  Casson,  Oakland,  Cal..   $76  - 

044.10. 

(F)  Union   Paving  Co.,   San   Francisco 
$78,710.70. 

(G)  Engineer's    estimate.     $84,884.80. 
Unit   bids   follow: 


(A) 

(   1) $       .25 

(  2 1.00 

(  3) 7.50 

(  4) 35 

(  5) 02 

(  6) 1.50 

(  7) 100.00 

(  8) 100.00 

(   9) 100.00 

(10) .50 

(11) 31.50 

(12) 600.00 

(13) 30.00 

(14) .10 

(15) .50 

(16) 1.50 

(17) 2.00 

(18) 2.25 

(19) 2.50 

(20) 3.00 

(21) 1.50 

(22) 2.00 

(23) 1.00 

(24) 10.00 

(25) 1.50 

(26) 2.50 

(27) .40 

(28) .12 

(29) 18.00 

(30) .50 

(31) .50 

(32) 3.00 

(33) 3.00 


(B) 


.42 
.02 

I.IU 
100.00 
150.00 
100.00 
.56 
29.00 
600.00 
35.00 


1.40 
1.85 
2.15 
2.35 
3.45 
1.40 
6.00 
1.00 
10.00 
1.65 
3.50 
.40 


1.00 
4.25 

3.50 


(C) 


5.00 

.36 

.02 

1.00 

175.00 

350.00 

100.00 

.73 

30.00 

415.00 

30.00 


1.75 

2.00 

2.25 

3.50 

1.50 

4.00 

.75 

10.00 

1.50 

2.00 

.40 

.15 

14.00 

.25 

.30 

2.00 

3.50 


(D) 


.50 

.03 

1.25 

100.00 

250.00 

50.00 

.60 

30.00 

600.00 

40.00 


3.00 
1.25 
2,00 
.75 
10.00 
1.50 
2.00 


(E) 


.50 

10.00 

.40 

.02 

1.50 

200.00 

100.00 

200.00 

.70 

25.00 

600.00 

30.00 

.10 

1.00 

2.00 

2.50 

3.00 

3.50 

4.00 

1.00 

5.00 

.50 

10.00 

1.10 

1.00 

2.00 

.10 

50.00 


2.00 
4.00 


(F) 
$       .05 

.50 

5.00 

.30 

.02 

1.50 

200.00 

400.00 

100.00 

.60 

40.00 

500.00 

30.00 


1.00 
1.50 
2.00 
2.50 
3.00 
1.00 
3.00 
1.00 
10.00 
3.00 
3.00 
.30 
.10 
15.00 
.05 
.20 


((i) 

$       .10 

1.00 

5.00 

.35 

.02 

1.00 

100.00 

300.00 

50.00 

.60 

35.50 

750.00 

32.00 


1.30 
.80 

1.00 
10.00 

1.00 

3.60 
.60 
.15 


2.00 
4.00 


ESMERALDA  CO.,  Nev. — 23.2  Mi.  Roadmix  Surfacing— State 


ESMERALDA  COUNTY.  Nev.— U. 
B.  Lee.  1059  Carpentler  St..  San  Le- 
andro.  Calif.,  at  $41,527.23  (as  pre- 
viously reported)  submitted  low  bid 
to  State  Highway  Directors.  R.  A. 
Allen.  State  Highway  Engineer,  Car- 
son City,  June  26,  and  awarded  con- 
tract for  construction  of  an  asphaltic 
roadmix  surface  on  a  portion  of  the 
State  Highway  System  in  Esmeralda 
County,  Route  3.  Sections  D  and  E. 
from  four  miles  west  of  Millers  to 
Coaldale.  a  length  of  approximately 
23.2    miles. 

The   W'Ork    involves: 

(1)  1735.21    tons  of  asphaltic   road   ma- 

terial.   Type   SC-2; 

(2)  152.69   tons  do,   Type  MC-2; 

(3)  23.2    miles   roadmix; 

(A) 

(1) $16.00 

(2) 23.00 

(3) 400.00 

(4) 25.00 

(5) 2.00 


(4)  23.2    miles    finish   roadway; 

(5)  196   each,    culvert   markers. 
Complete    bids    follow: 

(A)  .    B.    Lee.     San    Leandro,    Calif.. 
$41,527.23. 

(B)  Dodge  Const.,   Inc.,   Fallon.   Nev.. 
$42,783.17. 

(C)  J.  A.  Casson.  Hayward,  Cal.,  $43.- 
763.82. 

(D)  J.   C.   Conipton.   McMinnville.   Ore, 
$43,962.79. 

(E)  Geo.   French.    Jr.,    Stockton,    Cal.. 
$44,925.45. 

(F)  A.   Teichert   &    Sons.    Sacramento 
$48,216.02. 

(G)  AV.    W.    Clyde   &   Co.,    Sprlngville. 
Utah.    $49,559.03. 

(H)    Engineer's    estimate.    $45,142.14. 
Unit   prices   follow: 


(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

$16.50 

$17.00 

$17.15 

$17.80 

$18.50 

$18.00 

$16.50 

23.50 

25.00 

26.00 

24.80 

27.00 

25.00 

22.00 

400.00 

400.00 

400.00 

400.00 

460.00 

500.00 

450.00 

30.00 

25.00 

20.00 

25.00 

50.00 

100.00 

100.00 

3.00 

3.00 

2.50 

2.00 

2.00 

3.00 

2.00 

24 
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Chico  Creek,  bituniinous  surface  mi 
12.7  miles  Keypori  Junction  to  Port 
Gamble,  hituminous  surface  on  3.9 
miles  state  roavl  14.  Tidewater  Creeli 
to  Tort  Orchard,  non-skirt  seal  coat 
on  3.S  miles  stale  road  9.  Duckabusli 
north — bituminous  surface  on  8.6  mi. 
state  road  14.  Tidewater  Creek  to 
Union  river,  awarded  to  Diesel  Oil 
Sales  Co.,  Seattle.  $35,359.  Other  bid- 
Tiers:  Warren  Northwest  Co..  Port- 
land. $38,337  .and  H.  O.  Dorsey.  Bel- 
linKham.    545.885. 

King  and  Snohomish  Counties:  Pro- 
ducing oil  rook  and  liituminous  sur- 
face on  5.6  miles  Money  Creek  to  Hal- 
ford,  on  7  miles  Index  to  Goldbar  an-l 
on  .6  of  a  mile.  .Sultan  Hill.  Awarded 
to  Diesel  Oil  Sales  Co..  Seattle,  $9,- 
322.  Other  bidders:  E.  J.  Templeton. 
Everett.  $12,033.  and  H.  O.  Dorsey. 
Bellingham.    $12,736. 


NOTICE    TO     BIDDERS 

CALIFORNIA  STATE— State  High- 
way Engineer  C.  H.  Purcell.  has  an- 
nounced the  cost  of  blue  prints  for 
the  work  now  advertised,  bids  to  be 
opened  in  Sacramento  on  July  24  and 
In  Los  Angeles  on  July  25,  as  follows: 

II-Mod-Sis-TuIe  Lake  Kd.,  between 
2  55  miles  SE  of  Tule  Lake  and  the 
Oregon  State  Line;  bids  opened  in 
Sacramento:  PLANS  (No.  of  Sheets) 
19:  (Cost)  $1.90;  CROSS-SECTIONS. 
(No.  of  Sheets)  75:  (Cost)  $7.50;  (To- 
tal)   $9.40. 

IV-AIa-5-Oak,  between  3Sth  Street 
an<d  Moss  Ave.,  bet.  Market  Street 
a.nd  Broadway  in  the  City  of  Oak- 
land: bids  opened  in  Sacramento: 
PLANS:  (No.  of  Sheets)  15;  (Cost) 
$1.50;  CROSS  -  SECTIONS:  (No.  of 
.Sheets)   16:   (Cost)  $1.60;   (Total)  $3.10. 

IV  -  SC1-68-B.  undergrade  crossing 
under  the  tracks  of  S.  P.  Co.  1!4  mi. 
south  of  Agnew:  bids  to  be  opened 
in  Sacramento:  PLANS  (No.  Sheets) 
12;  (Cost)  $1.20;  CROSS-SECTIONS: 
(No.  of  Sheets)  12:  (Cost)  $1.20;  (To. 
tal)    $2.40. 

VI-Ker-4-F  &  Din.  between  1  mile 
south  of  Delano  and  Delano;  bids  op- 
ened in  Sacramento:  PLANS  (No.  of 
Sheets)  15;  (Cost)  $1.50;  CROSS-SEC- 
TIONS (No.  of  Sheets)  23;  (Cost)  $2.- 
30;    (Total)    $3.80. 

VI  -  Mad-125-C,D,  between  Coarse- 
gold  and  Oakhurst;  bids  opened  in 
Sacramento:  PLANS  (No.  of  sheets) 
4;   No   cross-sections  or  charges. 

VI-'ruI-Fre-132-BC.  A,  between  Vi- 
salla  and  Orange  Cove:  bids  opened 
in  Sacramento;  No  plans  or  cross- 
sections. 

VI-Kin-Tul-134-A-AB,  between  one 
mile  east  of  Corcoran  and  Tulare  and 
between  Lindsay  and  4.3  miles  west; 
bids  opened  in  Sacramento:  No.  plans 
or  cross-sections. 

VIII  -  SBd-26-A  and  RM.,  between 
Alabama  St.  and  State  St.  in  Red- 
lands;  bids  opened  in  Los  Angeles: 
PLANS  (No.  of  sheets)  16;  (Cost) 
1,1.60;  CROSS  -  SECTIONS:  (No.  of 
.sheets)   61;   (Cost)   $6.10;   (Total)   $7.70. 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works.  Division  of  Highways, 
and  should  accompany  the  requests 
for  plans,  specifications  and  proposal 
forms  to  the  office  of  State  Highway 
Engineer,  P.  O.  Box  1499.  Sacramento 
California. 


BIDS  WANTED 

SAN  BERNAKDINO  COUNTY,  Cal. 
—Until  August  1.  2  P.  M.,  bids  will 
be  received  by  State  Division  of  High- 
ways, &tate  BIdg.,  Los  Angeles,  for 
grading  and  applying  roadmix  sur- 
face treatment  on  about  1.0  mile  and 
constructing  reinforced  concrete  abut- 
ments for  an  undergrade  crossing  In 
the  city  of  Colton.  between  the  Santa 
Ana  River  and  M  Street. 

The  work  Involves: 
(  1)  1500   M.   gals  water; 
(  2)  290  cu.   yds.   removing   concrete; 


(  31  41.000  cu.  yds.  roadway  excava- 
tion without  class.; 

(   i)  711.non  sta.  yds.  overhaul; 

(  n)  650    cu.    yds.    struct,    excav.; 

(   6)   45  sta.   finishing  roadway; 

(  7)  14  tons  liquid  asphalt  SC-2  prime 
coat; 

(  8)  138  tons  liquid  asplialt  SC-2  road 
mix  surface  treatment; 

(  9)  13.300  sq.  yds.  preparing,  mixing, 
and  shaping  roadbed  road  mix 
surface    treatment: 

(10)  14    tons  .liquid   asphalt    90-93    seal 

coat; 

(11)  170  tons  screenings  seal  coat: 

(12)  63,900  lbs.  bar  reinf.  steel  structs. 

(13)  093  cu.  yds.  Class  A  Portland  ce- 

ment  concrete   structures; 

(14)  190   lin.   ft.    IS-in.    CMP; 

(15)  81  cu.   yds.   Class  A  Portland  ce- 

ment   concrete    ciu-bs    and    side- 
walks; 

(16)  147  lin.  ft.  laminated  timber  guard 

rail; 

(18)  0.5    mile    new    property    fence; 
(IS)  4    each   drive   gates; 

(19)  208   sq.    yds.    waterproofing; 

(20)  34    each    monuments   complete   in 

place. 
Drawings  and  specifications  avail- 
.-\ble  from  State  Highway  Engineer  C. 
H.  Purcell,  Public  Works  Bldg.,  Sac- 
ramento, and  on  file  at  the  office  of  the 
District  Engineer  in  San  Francisco 
and  Los  Angeles  and  the  district  in 
which  the  work  is  located.         * 


CONTRACT   AWARDED 

SISKIYOU  COUNTY,  Cal.— Dunn  & 
Baker.  Klamath  Falls,  Ore.,  at  $9975 
awarded  contract  by  State  Division 
of  Highways  for  applying  Class  B 
seal  coat  between  Mt.  Hebron  and 
Dorris.  a  distance  of  approximately 
13.7    miles  in   Siskiyou  County. 


NO    BIDS    RECEIVED 

SH.A.STA  COUNTY.  Calif.— No  bids 
were  received  by  State  Division  of 
Highways.  F.  W.  Haselwood.  District 
Engineer,  Redding,  for  grading  and 
surfacing  with  road  mix  surfacing  on 
crusher  run  base  about  0.1  mile  in 
the  city  of  Redding  between  Court 
and  California  streets,  approach  to 
the  overhead  crossing  of  the  Southern 
Pacific   Railroad. 


BIDS    WANTED 

NAVAJO  COUNTY,  Ariz.  —  Until 
July  30,  10:00  A.  M..  bids  will  be  re- 
ceived by  U.  S.  Bureau  of  Public 
Roads.  C.  H.  Sweetser.  District  Engi- 
neer, 414  Title  &  Trust  Bldg.,  Phoe- 
nix,   Ariz.,    for  grading   Section  B  and 


placing  selected  material  subgrade  re- 
inforcement   on    Sections   A   and    B   of 
Route  30.   the  Globe-Showlow  National 
Forest   Highway,    Sitgreaves    National 
Forest.     Navajo    County,     Ariz.      The 
length  of  the  project  is  8.125  miles. 
Principal   items  of  work  include: 
(  1)  14.5  A  clearing; 
(  2)   7020    cu.    yds.    unclassified    exca- 
vation: 
(  3)  500   cu.   yds.   unclassified   excava- 
tion for  structures; 
(   4)  51,000   cu.   yds.   unclassified  exca- 
vation  for  borrow; 
(  5)  20,500  cu.  yds.  miles  borrow  haul;  I 
(   6)  21.000    cu.      yds.    subgrade     rein- 
forcement; 
(  7)   128  cu.   yds.  Class  A  concrete; 
(   8)  13.300  lbs.   reinforcing  steel; 
(  9)   128   cu.    yds.    cement   rubble   ma- 
sonry; 

(10)  800  lin.  ft.  corrugated  metal  pipe; 

(11)  12,525    lin.    ft.    Type   1   protection 

ditch; 

(12)  2  each  cattle  guards; 

(13)  3930  lin.  ft.  remove  existing  fence 

(14)  350  lin.  ft.   remove  and  reset  ex- 

isting  fence; 

(15)  19,750   lin.    ft.    fence   in   place; 
(10)   12  each  Type  1  gates; 

(17)   21  each  R/W  monuments. 

Plans  and  specifications  available 
from  above  and  from  U.  S.  Bureau  of 
Public  Roads.  807  Sheldon  Bldg.,  461 
Market  St.,  San  Francisco,  on  deposit 
of  $10.  • 


BIDS    WANTED 

LYON  COUNTY',  Nev.— Until  July 
20.  10  A.  M..  bids  will  be  received 
by  Robt.  A.  Allen.  State  Highway 
Engineer,  Carson  City,  for  construc- 
tion of  a  portion  of  the  State  High- 
way System  in  Lyon  County,  from 
Wabuska  to  SVi  miles  north,  a  length 
of  8.54   miles. 

The  work  involves  0100  c.y.  crushed 
stone   surfacing. 

Plans  and  specifications  issued  to 
prcqualified  contractors  at  above  of- 
fice on  deposit  of  $5,  of  which  $2.50 
is  returnable;  on  file  at  office  of  U. 
S.  Public  Roads,  461  Market  St.,  San 
Fiancisco. 


BIDS    REJECTED 

SAN  LE.\NDRO.  Cal.— All  bids  re- 
ceived by  the  San  Leandro  City  Coun- 
cil for  furnishing  and  spreading  oil 
on  street  surfaces  and  other  public 
works  for  the  fiscal  year  ending  June 
30,    1936.   have,  been  rejected. 


ELKO  CO.,  NEV.— 67.95  Mi.  Surfacing  (Roadmix)— (State) 


ELKO  COUNTY,  Nev.— C.  F.  Fred- 
ricksen  &  Sons,  Lower  Lake,  Calif., 
at  $121,751.75  (as  previously  reported) 
submitted  low  bid  to  Nevada  State 
Highway  Directors,  R.  A.  Allen.  State 
Highway  Engineer.  Carson  City,  June 
26.  and  awarded  contract  for  construc- 
tion of  an  asphaltic  roadmix  surface 
on  a  portion  of  the  State  Highway 
System  in  Elko  County.  Rte.  13,  Sec- 
tion C,  from  Wells  to  the  Nevada-Ida- 
ho State  Line,  a  length  of  approxi- 
mately 67.95  miles. 

The  work  involves: 

(1)  4927.4  tons  asphaltic  road  material. 

Type  SC-2; 

(2)  447.3   tons  do.   Type   MC-2; 

(3)  67.92    miles    roadmix; 

(4)  67.92   miles   finish   roadway; 

(5)  254    each   culvert   markers- 


(-^) 


(B) 


(C) 


(D) 


(1) $16.00  $16.00  $16.00  $16.50  $16.55 

(2) 24.00  23.00  23.00  23.50  24.00 

(3) 400.00  400.00  400.00  400.00  400.00 

(4) 20.00  25.00  50.00  25.00  35.00 

(5) 2.00  2.00  2.00  3.00  2.50 

(6) 1.75  2.00  2.00  2.00  2,50 

(7) 1.00  1.25  1.00  1.25  1.00 


(6)  385   each,   guide   posts; 

(7)  2470  l.t.  metal  guard  rail. 
Total    bids   follow: 

(A)  C.    F.    Fredricksen    &   Sons,   Low- 
er Lake,  Calif.,   $121,751.75. 

(B)  Geo.    French.    Jr.,    Stockton,    Cal,, 
$122,357.80. 

(C)  U.    B.    Lee    San    Leandro,    Calif., 
$123,438.30. 

(D)  J.  A.  Casson,  Oakland,   $125,299.15 

(E)  W.    W.   Clyde  &  Co.,   Sprlngville. 
Utah.   $125,896.37. 

(F)  J.   C.  Compton,   McMlnnville,   Ore. 
$131,748.45. 

(G)  Hoops    Const.    Co.,     Twin     Falls, 
Idaho,    $136,302.50. 

(H)    Olof   Nelson,    Logan,    Utah,    $152,- 

003.40. 
(I)    Engineer's    estimate.    $132,435.95. 
Unit  prices  follow: 

(E) 


(F) 

(G) 

(H) 

(I) 

$17.00 

$17.50 

$19.00 

$16.50 

25.50 

25.00 

28.00 

22.00 

450.00 

475.00 

520.00 

450.00 

25.00 

50.00 

100.00 

100.00 

2.50 

1.00 

2.00 

2.00 

2.60 

1.00 

2.00 

1.85 

1.10 

1.05 

1.00 

1  10 

PACIFIC    CONSTRUCTOR 


2A 


>LANNEO 

EL  CERillTO.  Coiitru  CoBta  Co.. 
'0. — City  Council  hn.s  ordered  plans 
nd  epoddcallons  for  pnvlng  with  as- 
halt    concinte    on    Stockton    Avenue. 

"Ity    KnRlnecr     Harry     I).     Chapman 

■Btlmntos  co.Mt  at  $10,000. 


Ffctors  for  construi'tloii  of  nii  nnphal- 
tlc  rondmlx  surfacu  on  a  portion  of 
thf>  State  Highway  SyBtcm  In  Lyon 
County,  rtouto  2n.  Si-ctlon  H.  from 
Wabusku  to  a  point  8',-i  miles  north. 
11    li-nt,'tli    of   approximately    S.&4    miles. 


BIDS    WANTED 

KLAM.ATIl  COUN'I'V.  oii-.  -Uniil 
Inly  IS.  HI  A.  .\l.,  lilil.f  will  l)i>  r.'- 
olved  hy  U.  S.  Uureau  of  P  u  h  I  I  <• 
toads,  VV.  H.  Lynch.  DlHtrlct  KnRi- 
ificr.  310  New  I'o.st  Oflli'e  Kuildlng. 
•nrtland,  for  .surfacing  12. SOS  mllis 
m  Crater  Lake  National  Park,  Ulm 
toad.  In  Crater  Lake  National  Park. 
<lamath  County.  Oregon. 

The   work   Involves: 

1)  3.200    c.y.    unclass.    excav.; 
(  2)   12.308     miles     fine     Rradlng     sub- 
t  grade   and  shoulderH; 

I  3)  27.000    tons    crusher     run     bottom 
course; 

4)  2S.000    tons  do.    top   cour.sc; 

6)  21,500   tons   supple,    crushed    rock; 

6)  providing  and    maintaining    water 

plant; 

7)  1000   M.   gals,    watering; 

8)  provide    and     maintain     roller    a.s 

required; 

9)  150  days   operating   roller: 

10)  435  c.y.  masonry  guard  rail.  Type 

2; 

11)  S75    c.y.    ma.>;onry    retaining   wall; 

12)  3,000  l.f.   log  guard   rail.   Type  4a. 
Specifications     and     propo.sal    forms 

ibtainable    from    above    on    deposit    of 
10.00.  ) 


!IDS  WANTED 

SAN  BKRNARDINO  COUNTY,  Cal. 
-Until  July  22,  2  P.  M.,  bids  will  he 
ecelved  by  State  Division  of  High- 
rays,  E.  Q.  Sullivan.  District  Engi- 
,eer.  247  Third  Street.  San  Bernar- 
Ino,  for  treating  with  liquid  asphalt 
bout  7.2  miles  between  Summit  Sta- 
lon  and  the  West  Fork  of  the  Mojave 
ilver  on  the  Cajon-Lake  Arrowhead 
oad. 

The  work  Involves: 
1)  160  tons  applying  liquid  asphalt. 


IIDS   WANTED 
MONO    COUNTY.     Cal.— Until    July 

0.  2  P.  M.,  bids  will  he  received  by 
'.  S.  Bureau  of  Public  Roads.  C.  H. 
weetser.  District  Engineer,  Room  807 
heldon  Bldg.,  461  Market  Street.  San 
rancisco,  for  grading  Section  A,  Rte. 

1.  the  Mammoth  Lakes  National 
crest  Highway,  Inyo  National  For- 
<t,  Mono  County.  The  length  of  the 
reject  is  6.823   miles. 

Principal   Items   of  work   include: 

1)  27   acres   clearing: 

2)  133,400   c.y.    unclass.    excav. ; 

3)  1,700   c.y.   Hn   for   structures; 

4)  29.600   c.y.   do   for  borrow: 

5)  255.000    sta.    yds.    overhaul; 

6)  16.200    c.y.    miles   borrow   haul; 

7)  6.812  miles  finishing  earth  graded 

road; 

8)  187  c.y.  concrete; 

9)  20,530    lbs.    reinforcing    steel; 

10)  307   c.y.    cement   rubble    masonry; 

'D  2.918   l.f.    corrugated    metal    pipe; 

12)  9   each   spillway   inlets; 

3)  10   each    steel   gates; 

H)  S7  c.y.   hand-laid  riprap; 

6)  400  l.f.    log  guanirail- 

6)  150   l.f.    log   rail   for   bridge; 

7)  120  l.f.   log  stringers; 

S)  2,650  l.f.   protection  ditch: 

191   102    each   culvert    markers; 

10)  26  each  right  of  way  monuments. 

rians    and    specifications    obtainable 

om    the    above   on    deposit    of   $10. 


WARD    APPROVED 

I. VON  COUNTY.  Nev.-U  S  liu- 
;'U  of  Public  Roads,  C.  H  Sweetser 
Tt  K^f'"^^--.  «1  Market  Street 
,n»-„  •!?''"'"•     "PProved     award     of 

Tit  V  "•,  ^-  ^^'^^  "s-"  t'^p^"- 

1«n  V"  x?"  Leandro.  Cal..  at  $13.- 
S.80  by  Nevada   State   Highway   Dl- 


COMPLETE    BIDS. 

SISKIYOU  COUNTY.  Calif.  — Dunn 
&  Baker.  Klamath  Falls.  Oregon,  ai 
$9975  (as  previously  reported)  sub- 
mitted low  bid  to  State  Division  of 
Highways.  F.  W.  Hasolwood.  Dis- 
trict Fngliiecr,  Kcddlng.  July  2.  for 
application  of  Class  B  seal  coat  be- 
tween Mt.  Hebron  and  Dorris.  a  dis- 
tance   of   approximately    13.7    miles- 

The    work   Involves: 

(1)  170   tons   liquid  asphalt.   90-95; 

(2)  2020   tons  screenings   in  i>Iac«. 
Complete    bids  follow: 

(A)  Dunn    &    Baker,    Klamath    Falls. 
Oregon.    $9,975. 

(B)  A.    Teichert    &    Son.    Sacramento. 
$12,909. 

Unit   prices  follow: 

(A)  (B> 

(1) $26.00  $29.00 

(2) 2.75  3.95 


BIDS  OPENED 

PLUMAS  COUNTY.  Calif.  —  C.  F. 
Fredrlckson  and  Sons.  Lower  Lake, 
at  $22,032.65  submitted  low  bid  to  the 
State  Division  of  Highways.  Public 
Works  Bldg..  Sacramento,  for  aoout 
59.4  miles  of  liquid  asphalt  treatment 
In  Plumas  County  between  Route  2:i 
and  Almanor  Dam.  and  between  the 
south  end  of  Government  Section  and 
Route  1;  between  Keddie  and  Quincy; 
between  Blair.-iden  and  Delleker.  and 
between  Qulncy  and    Meadow   Valley. 

The   work    requires: 
(1)   1.207  tons  liquid  asph..   Type  SC-4. 

Complete   total  bids  follow: 

(A)  C.    F.   Fredricksen  &   Sons.   Lower 
Lake.    $22,632.65. 

(B)  Tiffany  Const.  Co..   San  Jose.  $24- 
383.60. 

(C)  A.    Teichert    &    Son.    Inc..    Sacra- 
mento.   .$25,784.36. 

Unit   prices   follow: 

(A)  (B)  (C) 

(1) $17.45  $18.80  $19. .SS 


BIDS   WANTED 

RIVERSIDE  COUNTY.  Cal.  —  Until 
August  1.  2:00  P.  M.,  bids  will  be  re- 
ceived by  State  Division  of  Highways, 
State  Bldg.,  Los  Angeles,  for  apply- 
ing seal  coat  on  about  50.1  miles  in 
Riverside  County.  between  Valle 
Vista  and  Route  187. 
The  work   involves: 

(1)  490   tons  asphaltic   emulsion   90-95: 

(2)  3530   cu.    yds.    sand. 
Specifications    available    from    State 

Highway  Engineer  C.  H.  Purcell.  Pub- 
lic Works  Bldg..  Sacramento,  and  on 
file  at  the  offlce  of  the  District  Engi- 
neer in  San  Francisco  and  Los  An- 
geles and  the  district  in  which  the 
work  is  located.  *  i 


BIDS   OPENED 

SAN   FRANCISCO.  —  Following  bid."; 
received    by    the    Department    of    Pub- 
lic Works.   City  Hall,   under  Spec.  No. 
18.851    for   the   improvement   of    Hous- 
ton Street   between  Jones  Ft.  and  Co- 
lumbus Ave.,   involving: 
(   1>   4.008    sq.    ft.    6-ln.    Class    E    con- 
crete pavement; 
(  2)  478    l.f.    armored    concrete    curb: 
(  3)   2.611    sq.    ft.    1 -course   cone,    side- 
walk; 
(  4)   35   l.f.    10-in.    Type   C   cone,    cop- 
ing; 
(  5)   12   c.y.    Class    B    2500   lb.    concrete 

in   stairway: 
(  6)   12   c.y.   Class   D   1800   lb.   concrete 

in   walls; 
(  7)  766   lbs.    bar   reinforcing   .iteel: 
(  8)  78  l.f.  3-pipe  rail  fence  with   con- 
crete   post« ; 
C   9)  36   l.f.    wood   fence; 


(10)  1    brick   manhole,   complete; 

(11)  2  each   taper  tube  lighting  atand- 

ards; 

(12)  90   If.    IJ^-ln.    black   conduit   NHX* 

standard; 

(13)  300  l.f.  No.  8  solid  single  conduc- 
tor.   600    VR    and    LC    wire.    NEC 

standard; 

(14)  2    each   concrete   bases   for   light- 

ing standards,   complete, 
iiidders  follow: 

(A)  Fay    Improvement    Co..    Phelan 
Building. 

(B)  Chas.    L.    Harney.   Call    Bldg. 

(C)  M.  J.  Lynch.  Oakdale  and  Barn- 
ivald    Avenues. 

The   unit  prices  were: 

(A)  (B)  (C) 

(   U $       .28  $       .29  $       .35 

(  2) .75  .90  .90 

(  3) .14  .22  .12 

(  4) 1.50  1.50  1.50 

(  5) 35.00  53.50  30.00 

(  6) 15.00  30.00  30.00 

(  7) .05  .10  .05 

(  8) 3.00  4.00  3.50 

(  9) 1.50  1.65  1.50 

(10) 110.00  150.00  90.00 

(11) 75.0(1  125.00  165.00 

(12) .60  2.00  .50 

(13) .15  .60  .40 

(14) 15.00  25.00  20.00 

Bids    referred    to  the  city   engineer. 


BIDS    WANTED 

MONO  COUNTY.  Cal.— Until  July 
30.  2  P.  M..  bids  will  be  received  by 
U.  S.  Bureau  of  Public  Roads.  C.  H. 
Sweetser.  District  Engineer,  Room  807 
Sheldon  Bldg..  461  Market  Street.  San 
Francisco,  for  grading  Section  B  of 
Route  81,  the  Mammoth  Lake  Nation- 
al Forest  Highway,  Inyo  National  For- 
est. Mono  County.  The  length  of  the 
project  is  2.200  miles. 

Principal   items   of  work  include: 
(  1)   16   acres   clearing; 
(  2)    40,800    c.y.    unclass.    excav.: 
(  3)   650    c.y.   do   for  structures; 
(  4)  29.000    c.y.    do,    for    borrow: 
(  5)   22,000  sta.    yds.  overhaul; 
(  6)  10.300  c.y.    miles  borrow  haul; 
(  7)   2.190  miles  finishing  earth  graded 

road; 
(  8)   95  c.y.   concrete; 
(  9)   17.900    lbs.    reinforcing   steel: 

(10)  377   c.y.    cement   rubble   masonry; 

(11)  916   l.f.    corrugated   metal   pipe; 

(12)  1    each    spillway    inlet; 

(13)  1  each  steel  gates; 

(14)  50   c.y.   hand-laid    riprap; 

(15)  500    c.y.    hand-laid   rock    embank- 

ment; 

(16)  450   If.   log   guardrail; 

(17)  135   l.f.    log   rail   for  bridge; 
(IS)   110    l.f.    log    stringers; 

(19)   725    l.f.    protection  •ditch; 
(2(1)   28   each   culvert   markers: 
(21)  4   each    right  of  way  monuments. 
Plans    and    specifications    obtainable 
from    the   above   on   deposit   of   $10. 


BIDS    WANTED 

COCONINO  COUNTY.  Ariz— Until 
July  18,  10  A.  M.,  bids  will  be  received 
hy  U.  S.  Bureau  of  Public  Roads.  C. 
H.  Sweetser.  District  Engineer.  414 
Title  and  Trust  Bldg.,  Ptioenix.  for 
placing  a  seal  coat  on  Section  H  of 
Route  1.  all  of  Route  10.  Grand  Can- 
yon National  Park,  and  on  Sections 
A.  B.  C.  D  and  E  of  the  Cameron- 
Desert  View  Approach  to  Grand  Can- 
yon National  Park.  Coconino  County, 
Ariz.  The  length  of  the  project  is 
31.969  miles  and  it  Involves  major 
items   as   follows: 

(1)  372   tons   applying  asphaltic  mate- 

rial: 

(2)  2,700  c.y.   screenings  for  seal  coat. 
Plans    and    specifications    obtainable 

from  U.  S.  Bureau  of  Public  Roads 
ofllces  at  Phoenix  and  at  807  Sheldon 
Bldg..   461   Market   St.,    San  Francisco. 
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BIOS   WANTSO 

SAN  MATEO  COUNTY.  Cal— Un- 
til July  31,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Hlghwi.y  Commu- 
nion. Sacramento,  for  S.6  miles  grad- 
ing, surfacing  with  crusher  run  base, 
and  applying  bituminous  surface  treat- 
ment In  San  Mateo  County  between 
Edgemar  ind  Thornton. 

The  work  Involves: 
(   1)  250.000  c.y.  rdwy.  excav..   unclass. 
(  2)   1.1^0.000    sta.    yds.    overhaul: 
(  3)   5.200  c.y.   struc.    excav.; 
(  4)  188    sta.    finishing    rdwy.: 
(  5)   15.800  tons  crusher  run   base; 
(   i)   150  tons   asphaltic  emulsion; 
(   7)    2.150  tons  screenings; 
(  8)    120  c.y.  Class   A    Portland   cement 

concrete    (structures): 
(   9)    11.500  lbs.  bar  reinf.  steel  (struc.) 
(10>  28    MFBM    redwood    timber  select 
ill   heart   structural  grade; 

(11)  1.100  l.f.    8-ln.   CMP; 

(12)  2,800  l.f.   10-in.  CMP; 

(13)  1.500  l.f.   18-in.  CMP; 

(14)  942   l.f.    24-ln.  CMP: 

(15)  352  l.f.  .lO-in.  CMP; 

(16)  250  If.   30-in.   CMP   (at  Sta.   223); 

(17)  14    l.f.    e.\isting  CMP  culverts  re- 

moved   and   salvaged: 

(18)  800  l.f.   S-in.   perf.    metal    pipe  un- 

derdrains; 

(19)  430  l.f.   12-in.  do: 

(20)  330  c.y.    rock  fillinE  material   (un- 

derdrains); 

(21)  12    each    embankment   protectors; 

(22)  200   each   guide  posts: 

(23)  0.3  mile  new  property  fences; 

(24)  0.15  mile   specii.1    property  fences. 

Type  A: 

(25)  O.SB  mile  do.   Type   B; 

(26)  60    each    monuments    complete    in 

place. 
Plans    and    specifications   obtainable 
from   the   above   office    and   on    file  at 
the  offices  of  the  District  Engineer  in 
.San    Francisco   and    Los   Angeles. 


COMPLETE   BIDS 

DOUGLAS  COUNTY.  Nevada— U. 
B.  Lee.  1059  Carpentler  St.,  San  Le- 
andro,  Calif.,  at  $7212.84.  as  previous- 
ly reported),  submitted  low  bid  to 
State  Highway  Directors,  R.  A,  Al- 
len, State  Highway  EJngineer,  Carson 
City.  Nev..  June  26.  for  construction 
of  an  asphaltic  roadmix  surface  on  a 
portion  of  the  State  Highway  System 
In  Douglas  County.  Route  37,  Section 
A,  California-Nevada  State  Line  to  4 
miles  south  of  Minden,  a  length  of 
approximately  3.86  miles. 

The    work    involves: 

(1)  289.3  tons  asphaltic   road   material. 

Type  9C-2; 

(2)  25.4   tons  asphaltic   road   material, 

Type  MC-2; 

(3)  3.86    miles   roadmix; 

(4)  3.86  miles  finish  roadway; 
(B)  40  each,  culvert  markers. 

Complete  bids   follow; 

(A)  U.    B.    Lee,    San    Leandro,    Calif.. 

$7212.84. 

(B)  J.    A.    Casson.     Hayward,    Calif., 

$7389,10. 

(C)  EJngineer's    Estimate.     $7535.25. 
Unit   prices    follow: 

(A)  (B)         (C) 

(1) I  16.00     $  17.00     $  16.50 

(2) 22.00         25.00         22.00 

(3) 450.00       .500.00       450.00 

(4) 50.00       100.00       100.00 

(8) 2.00  3.0(1  2.00 


COMPLETE   BIOS 

WHITE  PINE  COUNTY,  Nevada- 
Dodge  Construction,  Inc.,  Fallon, 
Nevada,  at  $15,569.45  (as  previously 
reported)  submitted  low  bid  to  State 
Highway  Directors,  R,  A.  Allen,  State 
Highway  Engineer,  Carson  City,  and 
awarded  contract  for  construction  of 
an  asphaltic  roadmix  surface  on  a 
portion  of  the  5Wate  Highway  System 
In  White  Pine  County,  Route  iti.  Sec- 
tion B,   between   Prestnn  Junction  and 


Junction  with  State  Route  4,  a  length 
of  approximately  7.35  miles. 
The  work  Involves: 

(1)  491.1  tons  asphaltic  road  material. 

Type   SC-2; 

(2)  43,8   tons  asphaltic   road   material. 

Type  MC-2; 

(3)  7.35   miles   roadmix: 

(4)  46    each,    culvert    markers; 

(5)  7.35   miles   finish    roadway. 
Complete  bids  follow: 

(A)  Dodge   Construction.    Inc..    Fallon. 

Nevada,   $15,569.45. 

(B)  J.  C.  Compton,  McMinnville.  Ore., 

$15,858.50. 

(C)  U.    B.    Lee,    San    Leandro,    Calif,, 

$16,288.70. 

(D)  J.    A.    Casson,     Hayward,    Calif., 

$19,242. 

(E)  Engineer's    Estimate,     $16,510.70. 

(A)       (B)       (C>       (D)       (E) 
(1)....    $  21.50  $20.00  $23.00  $25.00  $22.00 
(2)....        28.50     30.00     28.00     30.00     27.50 
(3)....      440.00  600.00  450.00  600.00  500.00 
(4)....  3.50       2.00       2.00       3.00       2.00 

(5)....        50.00     30.00     50.00  150.00  100.00 


CONTRACT    AWARDED 

GRAHAM  COUNTY.  Arizona— Ken 
Hodgman.  714  Plymouth  Road.  Pasa- 
dena, Calif.,  at  $54,118.71  awarded 
contract  by  Arizona  State  Highway 
Commission  tor  highway  construction 
on  the  Saftord-Bowie  Junction  High- 
way. NRS  115-A  (1935).  The  work, 
which  extends  from  Safford  south  for 
a  distance  of  6  1/5  miles,  consists  of 
grading  and  draining  the  roadway, 
and  furnishing  and  placing  aggregate 
base  course. 


BIDS    WANTED 

COCONINO  COUNTY.  Arizona— Un- 
til July  18,  10  A.  M..  bids  will  be  re- 
ceived by  U.  S.  Bureau  of  Public 
Roads,  C.  H.  Sweet.ser,  District  Engi- 
neer, 414  Title  &  Trust  Bldg.,  Phoenix, 
Ariz.,  for  placing  a  seal  coat  on  Sec- 
tions B  and  C  of  Route  4,  the  Ash- 
fork-Flagstaff-Angell  National  For- 
est Highway.  Kaibab  National  Forest. 
Coconino  County,  Ariz..  Involving  the 
following  major  items: 

(1)  180    tons    applying    asphaltic    ma- 

terial; 

(2)  1500   cu.    yds.    applying   screenings. 
Plans,     specifications    and     proposal 

forms  obtainable  from  above  and  at 
S07  Sheldon  Bldg..  461  Market  St.,  San 
Francisco,  on  deposit  of  $10. 


BIOS   WANTED 

WASHINGTON  STATE.— Until  July 
23,  10  A.  M.,  bids  will  be  received  at 
the  Office  of  the  Director  of  Highway.^ 
L.  V.  Murrow.  Olympia,  for  highway 
improvement    contracts   as    follows: 

Kittitas  County:  Paving  with  port- 
land  cement  concrete  about  8.3  miles 
of  State  Road  No.  2.  Kachess  River 
to   Nelson. 

Grays  Harbor  County:  Paving  with 
Portland  cement  concrete  about  8.1 
miles  of  State  Road  No.  9,  Montesano 
to  Aberdeen. 

Pacific  County;  Producing  mineral 
:iggregate  for  about  14.2  miles,  Palix 
to  Johnson's  Landing:  surfacing  and 
producing  mineral  aggregate  on  about 
17.9  miles.  Johnson's  landing  to  Grays 
River:  producing  mineral  aggiegatf 
for  about  6.6  miles.  Bear  River  to 
Ilwaco. 

Whitman  County:  Paving  with  port- 
lajid  cement  concrete  about  0.16  mile 
of  roadway  on  State  College  of  Wash 
ington  Campus  at   Pullman. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit 
of   $2   per   set. 


a  reinforced  concrete  bridge  on  stei 
piles  on  "I"  Street,  In  the  city  of  Col 
ton. 

The  work  involves: 
(  1)   23,300  sq,  yds.  roadway  grading; 
(  2)  1700  cu.  yds.  rdwy.  embankment. 
(  3)  1860   cu.   yds.    struct,   excav.; 
(    4)   59  cu.   yds.   exist,  cone,   to  be  T^ 

moved  and  disposed  of; 
(  5)    20.000    sq.      yds.       subgrade      d 

pavement; 
(  6)   33,100     sq.     yds.     asphaltic     pair, 

binder; 
(   7)   12.600  tons  asphalt  concrete; 
(  8)   105,300    lbs.    bar   reinforcing   stet 

structures; 
(  9)   S50  cu.  yds.  Class  A  Portland  ce 

ment   concrete   structures; 

(10)  8.5  cu.  yds.  Class  P  Portland  ce 

ment   concrete  railing; 

(11)  1720  lin.    ft.   furnishing  steel  pile 

including   test  piles; 

(12)  68  each  driving  steel  piles  Incluii 

ing  test  piles: 

(13)  40   lin.   ft.    12-in.    CMP; 

(14)  456  lin.   ft.   18-in.   CMP; 

(15)  198  lin.   ft.  24-in.  CMP; 

a6)  50  lin.   ft.   24-in. x6%-in.  part  cir 
cle  CM  culvert; 

(17)  136  lin.  ft.  30-in. x3%-in.  part  cir 
cle  CM  culvert; 

(18)  28  lin.   ft.   SO-in.xSVi-in.  part  cir 
cle  CM  culvert: 

(19)  614  lin.  ft.  36-in.x7%-in.  part  cir 
cle  CM  culvert: 

(20)  240  cu.  yds.  CTass  A  Portland  C€ 

ment   concrete  curbs  and  step." 

(21)  720  cu.  yds.  Class  A  Portland  ce 

ment  concrete  walks,   gutters  i 
driveways; 

(22)  5   each     cast   steel     frames     an 

covers   for   drop   inlets: 

(23)  1  lot  moving  and   installing  ligh 

standards; 

(24)  1    only    exist,    timber    footbridg' 

to  be  removed  and  disposed  r  ! 
Drawings  and  specifications  avai'» 
able  from  State  Highway  Engineer  (' 
H.  Purcell.  Public  Works  Bldg.,  Sac; 
ramento:  on  file  at  the  office  of  thl 
District  Engineer  in  San  Franclsc- 
and  Los  Angeles  and  the  district  i' 
which    the    work    is    located. 


BIDS     WANTED 

PBTALUMA.  Sonoma  Co..  Cal.-i 
Until  July  15.  at  7:30  P.  M.,  bids  wi 
be  received  by  City  Council  at  tl 
City  Hall,  Gladys  V.  Roberts,  Cit 
Clerk,  for  furnishing  materials  an 
supplies  necessary  to  improve  Mai' 
street  by  widening  and  paving  b( 
tween  Washington  street  and  th 
Northerly  city  limit. 

Estimated  requirements  for  biddei 
follow: 

(1)  4200  sacks   Portland  cement  (hig 

early   strength.) 

(2)  8S2    tons    coarse    aggregate.  | 

(3)  528   tons  fine  aggregate. 

(4)  1500    lin.    ft.    galvanized    electrlciif 

conduit.    IVi-in.  '• 

(5)  4  each  part  circle  corrugated  Iro 

culverts  complete. 
Plans    and    specifications    obtainab 
from  City  Clerk  at  a  prie  of  $2.50  P' 
set.  ♦ 


BIDS    WANTED 

i=>AN  BERNARDINO  COUNTY.  Cal 
—Until  August  1.  2  P.  M..  bids  will 
he  received  by  State  Division  of  High- 
ways. State  Bldg.,  Los  Angeles,  for 
grading  and  paving  with  asphalt  con- 
crete about  1.3  miles  and  constructing 


BIDS     REJECTED 

LEWIS  and  Pacific  Counties,  Was, 
—All  bids  received  July  2  for  grai' 
ing  anJ  surfacing  on  State  Road  N 
12  in  Lewis  and  Pacific  Counties  we 
rejected  by  L.  V.  Murrow.  State  D 
rector  of  Highways.  The  project  i: 
volved  0.5  mile  grading  and  surfacih 
McCormick  and  vicinity,  oil  rock  ai 
macadam  on  7.4  miles  Beam  Road 
Pluvius.  4.9  miles  Pluvius  to  Franc 
and  13.8  miles,  Frances  to  Cramei 
Crossing. 

Following    bid."!    received: 

R.   O.  Dail  and  Warren   Bros  .  Abe 
tUen.    Wash..    $238,953. 

A.    Milne.   Portland,   $240,062. 

Homer   G.    Johnson.    Portland.    $2^: 
677. 
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COMPLETE     BIDS 

LYON  COUNTY.  Nov.  — U.  B.  Lee. 
1069  fnrpcntlcr  St.,  San  Lcandro,  Cnl. 
iit  »I3.78D.80  (ns  previously  reported) 
submitted  low  bid  to  the  Nevada 
State  HiBhway  Directors.  R.  A.  Allen, 
State  HlKhway  KiiRlneer.  rar.son  City 
June  26,  for  lon.struotlon  of  an  as- 
phaltlc  roudnilx  surface  on  a  portion 
of  the  State  HlRhway  Sy.item  In  Ly- 
on County.  Route  2H.  Section  B. 
from  Wabuska  to  a  point  8.5  miles 
north,  a  lonBth  of  approximately  S.04 
miles. 
The  work  Involves: 

(1)  562.6  tons  a.sphaltic   road   material. 

Type  SC-2; 

(2)  B6.3   toii.s  do,    Type    MC-2; 
(S)  8. .'54    miles   roadmlx; 

(4)  8.54   miles  finish   roadway: 

(5)  56  each,   culvert  markers. 
Total   bids   follow: 

(A)  U.    R.    Lee.    San    Leandro.    Calif.. 
$13. 789., SO. 

(B)  J.   A.   Casson.   Oakland.    fU.746.00. 

(C)  A.    Teichen    &    Son.    Sacramento. 
$16,985,28, 

(D)  Engineer's    estimate.    $15,330.50. 
tTnit  prices  follow: 

(A)  (B)  (C)         (D) 

(1) $15.00     $16.50     $19.80     $16.50 

(2) 21.00       22.00       26.00       22.00 

(5) 450.00     450. no     4.10.00     450.00 

(4) 25.00       25.00       50.00     100.00 

(5) 2.00         3.00         2.00         2.00 

Bids  held  under  advisement  pend- 
ing recommendation  from  U.  S.  Bu- 
reau of  Public   Roads.  •  "i 


TUOLUMNE    COUNTY.    Calif.— Un- 
til July  25.    2   P.    M..    bids  will    be    re- 
ceived   by    U.     S.     Bureau    of    Public 
Roads.  C.   H.   Sweetser.   District  Engi- 
neer.   Room    SO".     Sheldon    Bldg..    San 
Francisco.       for      rlacinR      bituminous 
treated  crushed  pravel  base  course  on 
Section    CI    of    Route    4    Tioca    Road, 
Yosemite     National     Park.     Tuolumne 
County.  Calif.    The  length  of  the  proj- 
ect  is   approximately   11.613    miles  and 
involves    the    following    major    Items: 
(  1)  2.000   c.y.    unclass.    excav. ; 
(  2)  1.500  c.y.   do  for  structures; 
(  S)  1.000  c.y.   hauling   unclass.   excav. 
(  4)  5.000    l.f.    S-in.    underdrain    pipe: 
(  5)  1.100   c.y.    crushed   rock   or  gravel 

for  backfill: 
(  6)   1.100    sq.    yds.    underdrain   backfill 

seal: 
(  7)  11.613  miles  fine  grading  subgrado 

and   shoulders: 
(  8)  11.200  c.y.   subgrade   reinf.    ; 
(  9)  32.600  c.y.  miles  hauling  subgrade 

reinforcement: 

(10)  1.700   M.    gals,    watering: 

(11)  35.500  tons  untreated  base  aggre- 

gate: 

(12)  21,000     tons     bituminous     treated 

base   aggregate; 

(13)  1,200    tons   stone   screenings: 

(14)  470    tons    supplemental    base    ag- 

gregate; 

(15)  145    tons    liquid     asphaltic    mate- 

rial.  Type  MC-2; 

(16)  950  tons  do.   Type  MC-4  or  MC-5: 

(17)  95  tons  do.   Type   RC-2. 

Plans  and  specifications  obtainable 
from  above    on   deposit    of   $10.00. 

BIDS   WANTED 

CLARK  COUNTY.  Nev.— Until  July 
'6.  2  P.  M..  bids  win  be  received  by 
U.  S.  Bureau  of  Public  Roads.  C.  H. 
Sweetser.  District  Engineer.  Room 
S07.  Sheldon  Bldg..  461  Market  St.. 
Saji  Francisco,  for  placing  bitumi- 
nous treated  surfacing  (rnarl-mix)  on 
Section  A  of  Route  11  the  Mt.  Charles- 
ton National  Forest  Highway.  Dixie 
National  Forest.  Clark  County.  Nev. 
The  length  of  the  project  is  3.661 
miles  and  it  involves  major  Items  as 
follows : 

(  1)   1.500    c.y.    unclass.    excav.; 
(   2)  75  c.y,  do  for  structures; 
(  3)  500    c.y.    miles   hauling    unclassi- 
fied excavation; 
(  4)  235   l.f.    8-in.    perforated   CMP; 


1  6)   75    c.y.    crushed    rock    or    xravot 
for   backflll: 

(  6)  6,600  c.y.   cru.shed  gravel   for  sur- 
face  course; 

(   7)   50     c.y.      stockpiling      bituminous 
trenti-d    crushed    gravel; 

(   8)  300     tons     liquid     asphaltic      r..ad 
material.    Type    MC-2; 

(   9)   3.661    miles    mixing    and    rolling. 
Plans    and    apecificntloiis    obtainable 

from   above    on   deposit    of   $10.00 


BIDS   WANTED 

SACRAMENTO  COUNTY,  Cal.— 
Until  July  15,  at  10:30  A.  M.,  bids  will 
be  received  by  State  Division  of  High- 
ways at  the  office  of  District  Engi- 
neer C.  H.  Whitmore,  Seventh  and 
H  streets.  Marysville,  for  0.4  mile 
grading  and  surfacing  with  crusher 
run  base  and  applying  armor  coat  in 
Sacramento  County,  between  one-half 
mile  east  of  Steamboat  Slough  and 
Steamboat  S'lough. 

Bids  will  be  taken  as  follows: 
(  1)   2200  cu.  yds.   roadway  excavation 

without  classification ; 
(  2)  900    cu.    yds.    ditch    and    channel 

excavation; 
(  3)  43  cu.   yds.   structure  excavation: 
(   4)  6800   sta.   yds.   overhaul: 
(   5)   1050    tons   crusher     run      base    in 

place; 
(   6)  200  tons  screenings  In  place: 
(   7)   5    tons    liquid    asphalt    Type    SC- 

lA  in  place; 
(   S)   10.3    tons    liquid    asphalt    90-95    in 

place: 
(   9)   85  M.  gal.  water; 

(10)  30  lin.  ft.  12-in.  corrugated  metal 

pipe: 

(11)  62  lin.  ft.  IS-in.   corrugated  metal 

pipe: 

(12)  21    stations    finishing    roadway; 

(13)  13    monuments. 
Specifications  obtainable  from  above 

office   ; 


BIDS    WANTED 

COCONINO  COUNTY.  Ariz.— Until 
July  18.  10:00  A.  M..  bids  will  be  re- 
ceived by  IT.  s.  Bureau  of  Public 
Roads.  <".  H.  S^veetser.  District  En- 
gineer. Ill  Title  &  Trust  Bldg..  Phoe- 
nix, Ariz.,  for  furnishing  approxi- 
mately 1500  cu.  yds.  crushed  rock 
screenings  for  use  on  Sections  B  and 
C  of  Route  4,  the  Ashfork-Flagstaft- 
Angell  National  Forest  Highway,  Kai- 
bab  National  Forest,  Coconino  Coun- 
ty.  Arizona. 

Specifications  and  proposal  forms 
obtainable  from  above  and  at  807 
Sheldon  Bldg..  461  Market  St..  San 
Francisco.  •  t 


BIDS  WANTED 

COCONINO  COUNTY.  Ariz.— Until 
July  18.  at  10:00  A.  M..  bids  will  be  re- 
ceived by  U.  S.  Bureau  of  Public 
Roads.  C  H.  S'weetser,  District  Engi- 
neer, 807  Sheldon  Bldg..  461  Market 
SI..  San  Francisco,  for  furnishing  ap 
proximately  372  tons  asphaltic  road 
material  95-1-  for  use  on  Section  H  of 
Route  1  and  ail  of  Route  10.  Grand 
Canyon  National  Park,  and  Section.'^ 
A.  B.  C.  D  and  E  of  the  Cameron- 
Desert  View  Approach  to  Grand  C::an- 
yon  National  Park.  Coconino  County. 
.\rizona. 

Specifications  and  proposal  forms 
obtainable  from  above  or  414  Title  & 
Trust   Bldg..    Phoenix.    Ariz. 

30— RESERVOIRS  &  DAMS 


BID   OPENING    POSTPONED 

BONNEVILLE.  Ore.— Until  July  17 
at  3  P.  M.  (postponed  from  July  10 1 
bids  will  be  received  by  the  U.  S. 
District  Engineer.  627  Pittock  Block. 
Portland,  for  furnishing  and  install- 
ing lock-operating  equipment  for  the 
Bonneville   Power-Navigation    Project. 

Complete  list  of  bid  Items  reported 
June    20, 


CONTEMPLATED 

BARSTOW,  Cal.  — Lund  owners  In 
the  Newberry  district,  San  Bernardino 
County,  have  applied  to  the  federal 
governmint  for  Information  relative 
to  the  formation  of  an  Irrigation  dis- 
trict comprising  60,000  acres  with  b 
view  toward  procuring  a  loan  of  $1.- 
275,000  to  finance  Improvements,  as 
follows: 

f!onstructlon  of  a  reservoir  of  1,- 
000,000  gallons  capacity. 

Drilling  of  six  wells. 

Construction    of    pumping   facllitlCK. 

Construction  of  120  miles  of  pipeline. 

The  project  has  been  outlined  to 
Harold  Thoreson,  director  of  federal 
relief  and  Max  Lewis,  field  director. 
The  plans  have  also  been  laid  before 
the   county   board   of   supervisors. 


BIDS   WANTED 

ASIITON.  Idaho— Until  Aug.  5.  '.0 
A.  M..  bids  will  be  received  by  U.  S. 
Bureau  of  Reclamation,  H.  A.  Par- 
ker, Construction  Engineer,  .\shton, 
for  construction  of  the  Island  Park 
Dam,  Upper  Snake  River  Project,  un- 
der  Spec.  No.  632.  The  woric  Is  lo- 
cated   near   Island    Park,    Idaho. 

Principal   items  of  work  are: 

(I)  112,500    c.y.    open    cut    excavation, 

common: 

(  2)  472,000  c.y.  excavation  from  bor- 
row  pits,    common: 

(  3)  9,700  c.y.  open  cut  excavation, 
rock; 

(  4)  45,100  c.y.  excavation  from  bor- 
row  pits,    rock; 

(  5)  7.950  c.y.  tunnel  and  shaft  ex- 
cavation,  all  classes; 

(  6)   1.000    c.y.    backfill    about    struc: 

(  7)  474.000  c.y.  earth  fill  in  embank- 
ments; 

(  8)  33.000  c.y.  rock  fill  on  the  down- 
stream slope  of  dam  embank- 
ment; 

(  9)  50.800  c.y.  riprap  on  embank- 
ments; 

(10)   150  c.y.   gravel  surfacing  on   road 

(II)  25  c.y.  porous   concrete; 

(12)  2.920     c.y.     concrete     in     tunnels, 

shaft  and  gate   chamber: 

(13)  3.510  c.y.  concrete  In  other  struc. 

(14)  1,500    sq.     yds.     special     finish     of 

concrete    surfaces: 

(15)  2.500   cu.    ft.   pressure  grouting: 

(16)  350.000    lbs.    placing   reinf.    bars: 

(17)  5.360  l.f.   grout,  drainage  &  weep 

holes: 

(18)  2,090    l.f.    constructing    clay    pipe 

drains: 

(19)  1.500     If.     installing    metal     pipe 

drains: 

(20)  70.000   lbs.    furnishing  and   install- 

ing  steel   tunnel   liner   plates; 

(21)  343.200   lbs.    installing  metal   work 

(22)  714   l.f.   Installing  electrical   metal 

conduit. 
Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  office  of  the  Bureau  at  Ash- 
ton.  Idaho;  Denver,  Colo.,  and  Wash- 
ington. D.  C.  No  charge  to  prospec- 
tive bldtiers;  to  others,  $2.00.  not  re- 
turnable. 


BIDS   WANTED 

RIVKi;.«IDE  COUNTY.  Cal.— Unti 
August  12.  1  P.  JI..  (previously  re- 
ported) bids  will  be  received  by  the 
Metropolitan  Water  District,  306  W. 
3rd  St.,  Los  Angeles,  for  construct- 
ing Cajalco  Dam  and  Dike  and  appur- 
tenant features  of  the  Cajalco  storage 
reservoir,  in  accordance  with  Spec 
No.    112 

The  work  is  locate^l  about  10  miles 
southwesterly  from  the  city  of  River- 
side, in  Riverside  County,  and  due 
east  from  Corona.  The  work  to  be  hid 
upon  comprises  the  excavation  and 
lining  of  diversion  and  outlet  tunnels 
!i  ft.  and  14  ft.  in  diameter  and  2.000 
:ind  2.565  ft.  In  length,  respectively: 
tthe  construction  of  in  tajth  fill 
dam  with  a  crest  length  of  2584  ft. 
and  a  maximum  hei.ght  of  about  194 
ft  .    and    earth-fill    dike    with    a    crest 
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length  of  7574  ft.,  and  a  maximum 
height  of  about  90  ft.  and  a  spillway, 
outlet  tower  and  bridge  supports; 
and  the  excavation  of  an  approach 
channel  to  the  outlet  tower.  The  ca- 
pacity under  the  present  development 
will    be    100.000   acre-feet 

The    soheduli-s    and    items    follow: 

SCHEDULE    NO.    1 
Construction   of  the   diversion   tunnel 
and  appurtenant  works.   Tunnel   length 
2000   ft.,   diameter  9   ft.,   lining,    mono- 
lithio  concrete. 
(   U   27.500   c.y.   excavation  in  approach 

cuts: 
(  2)   9,000  c.y.  excav.  in  tunnel; 
(  3)  50  c.y.  excav.   for  tunnel  enlarse- 

ment; 
(  4)  30   tons   erecting  steel  support   in 

tunnel; 
(  5)  50  M.   ft.    b.m.   furnish  and  place 

permanent  timbers  In  tuni^el; 
(  6)   50    c.y.   gunite   coating   of   rock    In 

tunnel; 
(  7)  2100   I.f.    drilling   grout    and    drain 

holes; 
(  8)   2000  lbs.  installing  grout  and  drain 

pipes  and   fittings; 
(  9)   200   c.y.   pressure  grouting; 

(10)  350.000    lbs.    placing    relnf.    steel; 

(11)  4400   c.y.    concrete   in   tunnel   and 

portals; 

(12)  1500   ton-miles  hauling  steel; 

(13)  10,000    ton-miles    hauling   cement; 

SCHEDULE  NO.  2 
Construction  of  the  outlet  tunnel 
and  appurtenant  works.  Tunnel  length 
2565  ft.;  diameter  14  ft.;  lining  .steel 
cylinder  with  concrete  backing  and 
inner    lining   of    gunite. 

(14)  22,000    c.y.   excavating    in    the  ap- 

proach    cut; 

(15)  24,000    c.y.    excavating    in    tunnel; 

(16)  100     c.y.     excavation     for     tunnel 

enlargement: 

(17)  75  tons  erecting  steel  supports  in 

tunnel; 

(18)  80   M.    ft.    b.m.    furnish    and   place 

permanent  timbers  in  tunnel; 

(19)  75   c.y.    gunite   coating  of  rock    in 

tunnel; 

(20)  3000    I.f.    drilling    grout    holes; 

(21)  2000     lbs.     installing    grout    pipes 

and    fittings; 

(22)  150    c.y.    pressure    grouting; 

(23)  1540  I.f.  furnish  and   install    '/i-in. 

plate  steel   cylinders; 

(24)  115   I.f.    furnish    and    install    5/16- 

Inch   do; 

(25)  270     I.f.    furnish    and    install     %- 

inch   do; 

(26)  640    I.f.    furnish    and    install    7/16- 

inch   do; 
'27)   5000  lbs.   placing  relnf.  steel; 

(28)  7600    c.y.    concrete    in    tunnel    be- 

hind   steel    cylinder; 

(29)  2565     I.f.     gunite     lining     nf    steel 

cylinder; 

(30)  400   ton-miles   hauling   steel; 

(31)  15.000    ton-mile.-i    hauling    cement. 

SCHEDULE    NO.   3 
Construction    of    dam     and     spillway 
and    appurtenant    works. 

(32)  removing    Holmes    lower    dam. 

lump  sum; 

(33)  50,000    c.y.    stripping     for    borrow 

pits: 

(34)  575,000   c.y.    earth    excav.   for  dam 

foundation; 

(35)  25.000    c.y.    rock    excav.    for   do; 

(36)  2000    c.y.    excav.    for    dam    cut-off 

wall-earth: 

(37)  2000    c.y.    do— rock; 

(38)  90,000    c.y.    excav.    for    .-^pillwav — 

earth; 

(39)  30,000   c.y.    do — roek; 

MO)   3000   c.y.    excav.    for   cut-off   wall!! 

and  drain  trenches  in  spillway— 

earth; 
Ml)   2000  c.y.  do— rock; 

(42)  8.000     c.y.     excav.     for    dam     toe 

trench  and    drainage   trenches- 
earth; 

(43)  10.000    c.y.    backfill    above    cut-o«r 

wall; 

(44)  400,000  c.y.   earth  flll  In   embank- 

ment,    material     from     rfnlrid 
excavation; 


(45)  3,000,000    c.y.     earth    flll    in    em- 

bankment,    material    from    bor- 
ow  pits; 

(46)  2.400.000     yard-trips     rolling     ma- 

terial other  than  under  Items  44 
and   45    (at   'Ac  per   yard-trip); 
(17)   40,000    c.y.    rock    blanket    on   dam. 
material    from    required    excava- 
tions; 

(48)  10.000   c.y.    rock    blanket    on   dam. 

material    from    quarries; 

(49)  3300   c.y.   embankment   crest   sur- 

facing:   .^ 

(50)  210    I.f.     constructing    6-lnch     tile 

drains: 

(51)  8000   I.f.    constructing  8-in.   do; 
(.".2)  3000    I.f.    drilling    grout    holes,    to 

30   ft.    in   depth; 

(53)  4500  I.f.  do  more   than   30-   and  lo 

60-ft.    in    depth; 

(54)  2800    I.f.    do    more    than    60-    and 

to   100-ft.    In   depth; 

(55)  2400    I.f.    do    more    tlian    100-    and 

to  150-ft.    in  depth; 

(56)  200    I.f.    do    more    than    150-    and 

to   200-ft.    in   depth; 

(57)  60,000   lbs,    installing    grout    pipes 

and  fittings; 

(58)  270    c.y.    pressure    grouting; 

(59)  9000    c.y.     concrete    and     cut  -  off 

walls  for  dam  and   spillway; 

(60)  16,000     c.y.     concrete     paving     on 

dam: 

(61)  2050   c.y.   concrete    spillway  lining 

(62)  700   c.y.    concrete    in   parapet   wall 

(63)  100    c.y.    concrete    in    structures; 

(64)  100  c.y.  concrete  In  diversion  tun- 

nel plus: 

(65)  1510    I.f.    constructing   supports    & 

walkway    for   sluice   pipej 

(66)  75.000    lbs.    installing   24-in.    sluice 

pipe    in    diversion    tunnel: 

(67)  10.000    lbs.    installing    valves,    cast 

iron   pipe  and  fittings    In  sluice- 
way; 

(68)  600    lbs.    installing    hand    railings; 

(69)  1800     lbs.     installing    misc.    metal 

work; 

(70)  1510   ft.    installing   electrical    con- 

duit: 

(71)  installing   electrical   conductors   & 

apparatus    (lump   sum); 

(72)  2.850,000    lbs.    placing    reinf.    steel 

in    paving   slab   and    spillway; 

(73)  150.000     lbs.    placing    reinf.    steel 

in    structures; 

(74)  12,000   ton-miles   hauling   steel; 

(75)  50,000    ton-miles    hauling    cement. 

SCHEDULE   NO.  4 

Construction    of    Dike    and    Appurte- 
nant  Works. 


stripping    for 


(76)  25,000 

pits; 

(77)  30.000   c.y.   do    for  dike: 

(78>   10.000   c.y.    excav.    for    dike    foun- 
dation— rock; 

(79)  20.000    c.y.     do     for    dike     ciit-iift 

wall — earth; 

(80)  4000  c.y.   do— rock: 

(81)  5000    c.y.    excav.     for    toe    trench 

and    drainage    trenches — earth; 

(82)  13,000   c.y.    backfill    above   cut-off 

wall; 

(83)  4.000.000    c.y.    earth     fill     in    em- 

bankment; 

(84)  90,000     c.y.      earth     blanket     from 

redeposited    materials; 

(85)  10.000     c.y.     earth     blanket     from 

borrow  pit   material; 

(86)  53.000     c.y.    rock    in    toe    trench, 

material   from    required   excav.; 

(87)  10,000  c.y.  rock  in  toe  trench  ma- 

terial from  quarries; 

(88)  6200   c.y.   embankment   crest  sur- 

facing; 

(89)  15.000     ft.    constructing    8-in.    tile 

drains; 

(90)  12,000 

wall; 

(91)  36.800 

dike; 

(92)  2400  c.y.   concrete  in  parapet  wall 

(93)  200    c.y.    concrete    in    ."itructureie; 

(94)  5000    lbs.     installing    misc.     metal 

work: 

(95)  6.100,000    lbs.    placing   reinf.    steel 
in   paving  slab  and   cut-off  wall- 


ncrete 


cut  -  off 


concrete    paving 


(96)  375,000   lbs.   placing   reinf.   steel  in 

structures; 

(97)  17,000    ton-miles    ha«lltig    steel; 

(98)  70.000    ton-miles    hauling    cemsnt. 

SCHEDULE    NO.   5 
Construction    of     the    Outlet    Tower, 
Approach     Channel     and     Bridge    Sup- 
ports. 

(99)  148.000  c.y.   excav.   for  tower  and 

approach  channels  above  Eleva- 
tion  1250; 
1100)   2500    c.y.     do    below    Elev.    1230. 
bridge   pier   and   anchor; 

(101)  1050    c.y.    backfill  about   struc; 

(102)  2100  c.y,  concrete  in  outlet  tow- 
er foundation,  below  Elev.  1250, 
t)ridge    pier    and    anchor; 

(103)  1010  c.y.  concrete  in  outlet  tow- 
er  superstructure; 

(104)  544.000   lbs.   installing  metal  work 

(105)  6400  lbs.  installing  high  pressure 
piping  and   fittings: 

(106)  450  ft.  installing  electrical  con- 
duit: 

(107)  installing  electrical  conductor  & 
apparatus   (lump  sum); 

(108)  425.000    lbs.    placing    reinf.    steel: 

(109)  2500    ton-miles   hauling    steel: 

(110)  4200    ton-miles    hauling    cement. 
Copies    of  the   specifications   may   ne 

obtained  at  the  office  of  the  engmeer- 
ing  department,  Room  1007,  306  West 
3rd  St..  Los  Angeles,  upon  payment 
of  %i   per   set.    not   returnable. 

Each  bid  must  be  accompanied  by 
a  certified  or  cashier's  check  in  the 
amount  of  $300,000,  payable  to  the 
District.  F.  E.  Weymouth,  General 
Manager   and   Chief   Engineer. 


COMPLETE    BIDS 

BONNEVILLE,  Oregon  —  Columbia 
Steel  Corporation,  2345  Northwest 
Nicolai  Street,  Portland,  at  $1,109,447 
submitted  apparent  low  bid  to  U.  S. 
Engineer  Office,  2nd  Portland  Dist.. 
627  Pittock  Block,  under  Sched.  Ill, 
Alternative  A  (fob  bidder's  shipping 
point)  for  gantry  cranes  and  twenty 
steel  gates  for  spillway  dam  at  Bon- 
neville. Pacific  Car  and  Foundry  Co., 
White  Bldg.,  Seattle,  at  $1,208,529 
sumitted  the  low  bid  under  Schedule 
III,  Alternative  B.  (fob  Bonneville). 
Low  bid  for  Schedule  I.  Alternative 
B  (furnishing  gantry  cranes  and  lift- 
ing beams  for  Bonneville  powerhouse) 
was  submitted  by  Star  Iron  &  Steel 
Co.,   Tacoma,   at    $96,468. 

Low  bid  for  Schedule  II.  Alterna- 
tive A.  furnishing  seven  steel  intake 
gates  for  powerhouse  and  nine  steel 
draft  tube  stop-log  sections  for  pow- 
erhouse, submitted  by  Independent 
Bridge  Co.,  Pittsburgh.  Pa.,  at  $133.- 
745,  and  by  Worden-AIIen  Co..  P.  O. 
Box  2057,  Milwaukee  (Alternative  B) 
at   $130,280. 

Complete   bids    follow: 

ALTERNATIVE  "A";  Kidder's 
price  for  performing  the  work. 
etc.,  as  specified,  except  that  the  Gov- 
ernment will  pay  the  cost  of  trans- 
porting the  equipment  and  materials 
which  are  to  be  made  a  part  of  the 
completed  units  fmm  bidder's  ship- 
ping points  to  either  Bonneville,  Ore., 
or  North  Bonneville.  Wash.,  shipment 
to  be  made  on  Government  bills  of 
lading.  The  contr.-Lctor  must  load  and 
unload   materials    from   cars. 

ALTERNATIVE  "B":  B  i  d  d  e  r  '  .= 
price  for  performing  the  work, 
etc..  with  the  understanding  that  all 
transportation  charges  from  the  fac- 
tory shipping  points  to  either  Eonn»- 
ville.  Ore.,  or  North  Bonneville,  Wash, 
are  included  in  said  prices  and  will 
he   paid   by   the  bidder. 

SCHEDULE    I 

Star  Iron  &  Steel  Co.,  Tacoma,  (A) 
$95,261:    (B)    $96,468. 

Harnischfeger  Sales  Corp..  Seattle, 
(A)    $116,650;    (B)   $124,100. 

Columbia  Steel  Co..  Portlanrl.  (A) 
.n25.877:    (B)    $138. 884. 

Alliance  Machine  Co..  Alliance.  O.. 
(A)    $133,260:    (B)    $145.54''.. 

Pacific   Car  &   Fotmdry  Co..    Seattle. 
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(A)    J135.2RS:     flil     » 

Whltlns  Cnrp.,  I'nrllanfl,  (A)  IHO,- 
!H2;    (R)    $         . 

Following  an-  tin-  itr-niH  to  hp  fur- 
nishod  and  fr.itid  nndrr  SrhPdiilo 
I: 

Gantry  Cranes  for   Powerhouse 
I   11    1     each     furnishinK    and     orecting 
■iO-tnn    draft    tube   Rantry   crano: 
(  i)   I     (-arh    fiirnlshinp    and     erertlnj 

130-ton   intake  gantry  crane: 
Lifting   Beami  for   Powerhouse  Cranes 
(  I)   27.000  lbs.   structural  carbon   steel 
(  4)  2.000  lbs.  carbon  steel   casting.^: 
(  5)  3,0no   lbs.    nickel    steel    ci.stlngs; 
(  6)   2,500  lbs.  machine  .steel; 
SCHEDULE    II 

Wcirdcn-Allcn  r«..  Mllw.-iukee,  Wis.. 
|A)    $  ;     (H)    $1.'!0,280. 

Imleivpiidont  Rridee  Co.,  Everett  Is- 
land, Ph..   (A)  J13.'!,745;  (B)   t 

Paclflc  Car  &   Foundry  Co.,    Seattle, 

(A)  1137.514:    (B)    ?138,637. 
Columbia     Steel    Co.,     Portlantl.     (A) 

5139.265;    (B)    $149,477. 

Virginia  Bridge  &  Iron  Works,  Roa- 
noke.  Va.,    (A)    $144,968;    (B)    t 

Whiting  Corp.,    Portland,   (A)   $ : 

(B)  $148,775. 

Lakevle\v  Bridge  .t  Steel  Co..  Mil- 
waukee. Wis.:   (A)  $148,936:   (B)  $ 

Pacific  Coast  Steel  Corp.,  Alameda. 
Calif.,    (A)    $ :    (B)    $150,246. 

Moore  Dry  Dock  Co.,  Oakland:  (A) 
•         :    (B)    $162,603. 

Following  are  the  items  to  be  fur- 
nished and  erected  under  Schedule 
II: 

Seven    Steel    Intake    Gates    for 

Powerhouse 

(  7)  608,000   lbs.    .struct,    carbon    steel: 

(  8)  386,000   lbs.    struc.    silicon   steel: 

(  9)  64.000    lbs.    carbon    steel    castings; 

(10)  1.600    lbs.    machine    steel; 

(11)  600   lbs.    cold    rolled   steel; 

(12)  800  Ibe.    iron  castings: 

(13)  28,600   lbs.   chrome   nickel   steel: 

(14)  56.000    pounds    rolled    carbon    steel 

wheels: 

(15)  2,400    lbs.    bronze,    except    bronze 

bolts: 
(15A)3.200   lbs.   bronze  bolts: 

(16)  92    wheel    a.ssembly    roller    bear- 

ings   (160.000    lbs.    capacity): 

(17)  5.500  lbs.   rubber  seais; 

Nine    Steel    Draft    Tube    Stop-Loa 
Sections  for  Powerhouse 

(18)  155,000    lbs.    struct,    carbon    steel: 

(19)  224.000    lbs.    struc.    silicon   steel; 

(20)  11,000   lbs.    carbon   steel   castings: 

(21)  300  lbs.   spring  steel; 

(22)  2.800   lbs.    bronze   bolts: 

(23)  1.600    lbs.    rubber     seals; 

SCHEDULE    III 

Columbi.i  Steel  Co..  Portland.  (A) 
$1,109,447;    (B)    $1,212,884. 

Pacific  Car  &  Foundry  Co..  Seattle, 
(A)    $1,176,859:     (B)    $1,203,529. 

Indei>endent  Bridge  Co.,  Everett  Is- 
l:vnd.    Pa.:    (A)    $1,260,940:    (B)    $ 

Moore  Dry  Dock  Co.,  Oakland:  (A) 
$     .    :    (B)    $1,331,971. 

Wisconsin  Bridge  &  Iron  Works, 
Milwaukee:  (A)  $1,272,745:  (B)  $1,- 
419,660. 

Virginia  Bridge  &  Iron  Works,  Roa- 
noke.  Va.:    (A)    $1,299,587;    (B)    $ 

Following  are  the  items  to  be  fur- 
nished and  erected  under  Schedule 
III: 

Gantry  Cranes  for  Spillway  Dam 

(24)  2  each  furnishing  and  erecting  all 

mechanical  and  electrici.1  appa- 
ratus for  350-ton  gantry  cranes, 
not  incImJing  structural  steel  for 
bridge    frames: 

(26)  450.000  lbs.  structural  carbon  steel 
for  two  350-ton   gantry  ori.nes: 
Twenty  Steel  Gates  for 
Spillway  Dam 

IJ6)   3,877.000   lbs.   structural  carbon 
steel; 

(27)  6,197.000     lbs.     structural     silicon 
steel; 

(28)  300.000  lbs.    carbon   steel  castings: 

(29)  380.000   lbs.   nickel    steel   castings; 

(30)  472.000  lbs.   rolled   carbon  steel 

whMli; 


(31)  68,000   lbs.    rnllix)   nickel   steel: 

(32)  137,000    lbs.    chrome   nickel    »l««l; 

(33)  65,000    lbs     machine    steel; 

(34)  1.000    IbB.    iron    castings; 
(36)   26.000    lbs.    bolt   steol,    nickel; 
(36A)   2.000    lbs.    bolt    steel,    carbon; 

(36)  1,200   is.    cold  rolled   steel; 

(37)  2,300  lbs.  pipe,  galv.   wrought  Iron 

(38)  40.000    lbs.    phosphor  bronxe: 

(39)  700     lbs.      Tobin     bronze,     except 

bolts  and  screws; 

(40)  5,300   lbs.   Tobin    bronze   bolts  and 

screws: 

(41)  636    wheel    assembly    roller    bear- 

ings (210.000  lbs.   capacity): 

(42)  2,000    It.     DM    CxS-ln.    White    oak 

timber; 

(43)  1.072   each    bearing   seals; 

(44)  23,000  lbs.  rubber  seals  ami  cush- 

ions: 
(46)   38    sets    Thrustors    600    pound    ca- 
pacity,   6-in.    stroke    with   wirinc 
to   and    Including    fixed    collector 
bars. 
Under    Alternative   "A",    award   may 
be  made  separately  for  each  schedule, 
or   for   any   combination   of   schedules, 
or  for  all  schedules  as  a  whole  to  one 
bidder:     or     under     Alternative     "B". 
award     may    be    made    separately    for 
each  schedule,  or  for  any  combination 
of   schedules,    or   for   all    schedules   as 
a  whole  to  one  bidder;  or  award  may 
be  made  for  two  schedules   under  Al- 
ternative   "A"    and    one    schedule    un- 
der   Alternative    "B"     or    vice    versa. 
No   schedule    will   be   divided    in    mak- 
ing award. 


'.f  Directors  of  Peoples  Ditch  Co  .  Koy 
Frederick.  Secretary.  First  National 
Hank  Bldg..  Hanford.  for  constructing 
a  reinforced  concrete  weir  In  KInss 
Illver  at  the  head  of  the  company's 
main  canal.  The  weir  will  replace 
a  timber  structure  completed  In  1910. 
It  will  be  435  feet  In  length  and  de- 
.Higned  to  retain  water  at  a  depth  of 
15   feet   If   necessary. 

£7sllmBted  quantities  of  muterialn 
Include: 

(1)  2000    cu.    yds.    concrete; 

(2)  180,000  IbB.  reinforcing  steel. 

The  estimated  cost  Is  $50,00u.  Plann 
were  prepared  by  H.  H.  Holley,  con- 
sulting engineer,  Larkin  Building.  Vi- 
.Halla. 

Plans  and  specifications  may  be  ob- 
tained at  the  ofBce  of  the  People's 
Hitch  Co.  on  deposit  of  $5,   returnable. 


BIDS    WANTED 

HANFORD.    Cal.— Until    July    30,    2 
P.    M..  bids  will  be  received  by  Board 


APPROPRIATION      RECOMfMENDED 

LOS  ANGELES.  Cai.— The  Work.< 
Aliotnunt  Advisory  Committee  has 
recommended  to  the  President  that 
$13,869,000  of  work-relief  funds  be  al- 
lotted to  the  Los  Angeles  County 
fiood  control  program.  "The  allotment 
covers  14  projects  as  follows:  La 
Crescenta,  $1,491,000:  Ballona  Creek. 
$2,820,000;  lower  Los  Angeles  river, 
■$555,000;  Los  Angeles  river  levees,  $1 - 
592,000:  Long  Beach,  $171,000;  Alham- 
bra  city  and  Alhambra  wash,  $1,263.- 
000:  Little  Dalton  wash.  $341,000:  Pas- 
adena basin,  $1,175,000;  Owensmouth 
channel.  $1,175,000:  Compton  and  Lo« 
Angeles  storm  conduit,  $1,840,000:  Los 
Angeles  Renter  canyon,  $495,000;  Wll- 
shire  Blvd.  canyon.  $289,000;  Glendale 
and    Los    .Angeles    channels,    $1,645,000. 


SUTTER  CO.  —  Sutter  By.Pass  Pumping  PlanU  —  (Govt.) 


SUTTER  COUNTY,  Cal.— Frederick 
W.  Snook  Co..  596  Clay  St..  San  Fran- 
ci.soo.  at  $212,175  (net  construction 
cost)  $344,014.18  (including  computed 
demand  and  energy  charge  over  20- 
year  period)  submitted  the  apparent 
low  bid  to  U.  .S.  Engineer  Ofllce.  Capt. 
J.  G.  Drinkwater.  District  Engineer, 
208  Post  Office  Bldg..  Sacramento,  for 
constructing  three  drainage  pumping 
plants  along  the  easterly  levee  of  Sut- 
ter By-Pass   in  Sutter  County. 

Complete  bids  follow  (bidders  offer- 
ing  proposals  only  on   Item   4.   includ- 

(I) 

Fred.    W.    Snook  Co..    S.   F $214,175 

C.   C.    Moore  Co.,    S.    F 224,700 

Youdall  Const.   Co.,   S.  F 235,227 

Scott   Co.,    San   Francisco 266,300 

MacDonald   &   Kahn,    S.   F 328,310 

Engineer's    estimate    310,708 

The  following  bidder  offered  a  pro- 
posal only  on  Item  3  (for  construc- 
tion  of  Pumping  Plant  No.   3: 

(I)  Pumping  Plant   No.    3   complete: 

(II)  Allowance  as  trade-In  value  for 
the  used  machinery  pertaining  to 
Plant   No.    3; 


ing  Pumping  Plants  1.   2  and  3,   com- 
plete): 

(I)  Pumping  Plants-  Nos.  1.  2  and 
3.   complete; 

(II)  Allowance  as  trade-in  value  for 
all    used    machinery; 

(III)  Net  bid  for  Plants  Nos.  1.  2 
and  3    (I)  — (II): 

(IV)  Demand  and  energy  charges 
for  all  three  plants  over  20-year  pe- 
riod computed  as  set  forth  in  Par.  28 
of  Specifications: 

(V)  Bid  for  plants  Nos.  1,  2  and  3 
for  comparison  purposes  (B  —  (II)  — 
(IV). 


(II) 

(III) 

(IV) 

(V) 

$2,000 

$212,175 

$131,839.18 

$344,014.18 

2.600 

222,100 

131.839.18 

353.939.18 

2,500 

232,727 

146.735.00 

379.462.00 

2.000 

264,300 

134,965.00 

399.265.00 

3,500 

324,810 

153.190.00 

478.000.00 

2,700 

308,008 

392.710.00 

(III)    Net   bid   for  Plant  No.   3    (I)— 

(II); 

(TV)  Demand  and  energy  charges 
over  20-year  period  computed  as  set 
forth   in   Par.  28   of  specifications: 

(V)  Bid  for  Plant  No.  3  for  com- 
parison   purposes     (I) — (II) — (TV}. 


(I)        (II)  (III) 


(IV) 


(V) 


Sterling  Pump  Corp.  &  Pom- 
eroy-Sinnock  Co..  Stock- 
ton (Westinghouse  equip- 
ment)      $65,710.00     $300     $65,410.00     $22,970.16      $88,380.16 

(G-E    equipment)      66,180.32       300       65.880.32       26.517.66       92.397.98 

Engineer's   estimate   48.334.00       275       48.059.00       61.275.25 


The  proposed  pumping  plants  are 
for  the  purpose  of  pumping  Into  Sut- 
ter By-Pass  run  oft  water  intercepted 
by  the  easterly  levee  of  the  by-pass 
when  conditions  are  such  that  this 
water  will  not  enter  the  by-pass  by 
gravity  flow. 

The    work    involves: 

Pumping  Plant  No.  1,  about  1.5  mi. 
south  and  O.S  miles  west  of  Marcuse 
Station  on  the  Southern  Pacific  Rail- 
way, or  about  14  miles  south  of  Tuba 
City  and  1.5  miles  wast  of  the  Garden 
Highway. 


(a)  Removing  existing  buildings  and 
temporary  pumping  and  electrical 
equipment. 

(b)  Removing  existing  sump  pump 
unit. 

(c)  Completing  construction  of  pump 
house.  Including  foundation  for  pumps 
and  motors,  building  being  18-ft.  4-ln. 
wide  X  48-ft.  long  x  23-ft.  high  (struc- 
tural steel  frame,  reinforced  concrete 
walls,  reinforced  concrete  roof  with 
tar  and  gravel  surface). 

(d)  1  Traveling  crane,  hand  op'-ai- 
*d.   t-toD   capacity. 
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(e)  Galvanized   steel  trash  racks. 

(f)  3  pumping  units  with  a  combined 
capacity  of  at  least  140  cu.  ft.  per 
second,  under  a  total  dynamic  head 
of  13  ft. 

(g)  2  check  vlaves  in  discharge 
pipes  for  Pumps  No.   1   and  No.   2. 

(h)  3  cast  iron  flanged  tj-ansition 
sections. 

(i)  One  10-in.  vertical  sump  pump, 
direct  connected  to  220  volt  motor,  3 
phase,  and  three  transformers  of  2200 
to    110/220   volts. 

(J)  3  transformers,  self-cooled,  oil 
immersed,  single  phase,  11.000  to  2,- 
100  volt,  together  with  concrete  foun- 
dation and  outside  steel  switch  and 
bus  structure,  including  lighting  ar- 
resters. 11.000  volt  fuses,  mountings 
and  disconnecting  switch  and  sur- 
rounding   fence. 

(k)  Electric  switching  equipment, 
conduits  and  flood  lights,  wiring  and 
accessories   complete   about   plant. 

(1)  Electric  lighting  system  about 
plant  and  cottage  with  fixtures  and 
accessories  complete. 

(m)  One  operator's  cottage  of  six 
rooms,  including  plumbing  fixtures, 
piping,  electric  wiring,  fixtures,  and 
painting  complete. 

(n)  Septic  tank  with  service  con- 
nections  to  cottage. 

(o)  Pressure  water  system  complete 
including  deepening  of  present  well 
and  extending  casing:  and  automatic 
electric  driven  water  pressure  system 
including  all  electrical  connections, 
capable  of  delivering  800  gals,  per 
hour  against  a  pressure  of  40  lbs.  pir 
sq.   in.  with  150  gal.  pressure  tank. 

Pumping  Plant  No.  2,  about  1.5  mi. 
north  and  5.5  miles  west  of  Tudor 
Station  on  the  Southern  Pacific  Rail- 
way, or  about  8  miles  south  and  5 
miles  west  of  Yuba  City,  and  6  miles 
west  of  the  Garden  Highway. 

(a)  Removing  e"xisting  buildings  and 
temporary  pumps  and  electrical  equip- 
ment. 

(b)  One  10-in.  vertical  centrifugal 
sump  pump,  direct  connected  to  220 
volt.  3  phase  induction  motor. 

(0)  Completing  construction  o  f 
pump  house,  including  foundations 
for  pumps  and  motors,  the  building 
being  22-ft.  wide  x  70-ft.  long  x  26-ft. 
high  (structural  steed  frame,  rein- 
forced concrete  walls,  reinforced  con- 
crete roof  with  tar  and  gravel  surface. 

(d)  One  traveling  crane,  hand  op- 
erated.   10- ton   capacity. 

(ei  Galvanized  steel  trash  racks. 

(f)  5  pumping  units  with  a  com- 
bined capacity  of  at  least  775  cu.  ft. 
per  second,  under  a  total  dynamic 
head  of  13  ft.  for  Pumps  No.  1  and  No. 
2.  and  15  ft.  for  Pumps  No.  3  and 
No.    4  and   No.   5. 

(g)  5  cast  iron  flanged  transition 
sections. 

(h)  2  motor  generator  sets  and 
rheostats  with  combined  capacity  suf- 
ficient for  proper  excitation  of  the 
total  installed  horsepower  of  main 
pump  motors.  Motors  shall  be  220 
volt.  3  phase,  60  cycle,  direct  con- 
nected to  125  volt  D.C.  generators. 

(i)  3  transformers,  self-cooled,  oil 
immersed,  single  phase.  2200  to  220/llli 
volts  of  sufficient  capacity  to  satis- 
factorily operate  motor  generator 
sets,  sump  pump,  primer  and  lighting 
system. 

(j)  3  transformers  11.000  to  2200  volt, 
together  with  concrete  foundations, 
fencing,  and  outside  steel  switch  and 
bus  structure,  including  lighting  ar- 
rester, lighting  fixtures.  11,000  volt 
fuses  and  mountings  and  disconnect- 
ing switches. 

(k)  Electric  switching  equipment, 
flood  lights,  conduits,  wiring,  and  ac- 
cessories,   complete   about   plant. 

(1)  EJIectric  lighting  system  about 
plant  and  cottaee.  with  fixtures  and 
accessories  complete. 


(m)  One  operator's  cottage  of  six 
rooms,  including  plumbing  fixtures, 
piping,  electric  wiring,  lighting  fix- 
ttires,    and    painting    complete. 

(n)  Septic  tank  with  service  connec- 
tions to  cottage. 

(0)  Pressure  water  system  complete 
including  deepening  of  jiresent  well 
and  extending  casing;  and  automatic 
electric  driven  water  pressure  sj's- 
tem,  including  all  electrical  connec- 
tions, capable  of  delivering  800  gal.s. 
per  hour  against  a  pressure  of  40  lbs. 
per  sq.  in.,  with  150  gal.  pressure 
tank;  water  pipes  to  and  about  plant 
and  cottage,  with  drinking  fountain 
and  hose  bibbs  in  the  pumping  plant. 

Pumping  Plant  No.  3,  about  2.0  mi. 
.■south  and  1.5  miles  west  of  Sutter 
City  Station  on  the  Sacramento  Nor- 
thern Railway,  and  about  0.5  miles 
.«outh  of  the  Franklin   Road. 

(a)  Removing  existing  buildings  and 
temporary  pumping  and  electrical 
equipment. 

fi')  Construction  of  sump:  (1)  Exca- 
vation;   (2)   Concrete  work. 

(c)  Construction  of  pump  house 
complete,  including  foundation  of  tim- 
ber piles  about  which  shall  be  driven 
24-in.  diameter  steel  cylinders  in 
which  a  cage  of  reinforcing  steel  shall 
be  placed.  Floor  of  plate  steel  sup- 
ported by  structural  steel  framing. 
Structural  steel  frame  for  building 
and  transformer  platform.  Corru- 
gated galvanized  Iron  roofing  and 
siding. 

(d)  Galvanized   steel   trash   racks. 

(e)  4  pumping  units  with  a  com- 
bined capacity  of  at  least  180  cu.  ft. 
per  second  under  a  total  dynamis 
head  of  11  feet. 

(f)  4  check  valves  in  discharge  pipes 

(g)  4  flexible  couplings  bet.  pump 
discharge  check  valves  and  welded 
steel   transition. 

(h)  4  welded  steel  transitions  from 
conduit  to   flexible    couplings. 

(i)  3  transformers,  self -cooled,  oil 
immersed,  single  phase,  11,000  to  440 
volts,  and  IH  KW.  440/110  volts,  dry 
type  transformer,  for  lighting  pur- 
poses, together  with  steel  switch  and 
bus  structure,  lighting  arrestors,  fuses 
and  mountings,  and  11.000  volt  dis- 
connecting switch  and  surrounding 
fence. 

(j)  Electric  switching  equipment, 
conduits,  wiring  and  accessories  com- 
plete  about  the  plant. 

(k)  Electric  lighting  system  about 
plant  with  fixtures  and  accessories 
complete. 

Trade-in    allowance    is    i''    be    made 
for    the   following   used   equ.   ment: 
AT  PLANT  NO.   1: 

(1)  one  75-hp.  440  v.,  3  phase,  60 
cycle,  G.  E.  induction  motor,  Type  I- 
10-75A-720.  Form  K  720  rpm  No.  108,- 
642   with   starting  compensator; 

(2)  one  15-hp..  440  v.,  3  phase,  60 
cycle  G.  E.  induction  motor.  Type  I- 
10-75A-720,  Form  K  720  rpm.,  No. 
180017  with   starting   compensator; 

(3)  one  150-hp.,  440  v.,  3  phase,  »0 
cycle  G.  E.  induction  motor.  Type  I- 
10-150-720.  Form  K,  695  rpm.,  No. 
1420537    with   starting   compensator; 

(4)  two  20-in.  Krogh  horizontal, 
belt  driven,  double  suction,  centrifugal 
pumps. 

(5)  one  24-in.  Price  do. 

AT  PLANT   NO.    2 

(1)  one  150-hp.,  440  v.,  3  phase,  60 
cycle.  Stanley-G.  E.  electric  induction 
motor.  Type  A.  600  rpm..  No.  113774, 
with    starting    compensator. 

(2)  three  200  hp..  440  v.,  3  phase,  60 
cycle.  Type  SC  Westlnghouse  induc- 
tion motors.  345  rpm..  Serial  Nos. 
2458486.  2458487.  2458488.  with  start- 
ing  compensators: 

(3)  one  24-in.  Price  horizontal,  belt 
driven,    centrifugal   pump: 

(4)  three  36-ln.  Byron  Jackson  Typ« 
S  direct  connected  horizontal  centrif- 
ugal pumps. 


AT  PLANT  NO.  3: 

(1)  one  75-hp.  440  v.,  3  phase,  60 
cycle,  G.  E.  induction  motor  695  rpm. 
with   starting   compensator; 

(2)  one  30-in.  Byron  Jackson  hori- 
zontal, belt  driven,  double  suction 
centrifugal  pump. 

31  _  PIPE  LINES  &  WELLS 

July  9,   1935 
BIDS    REJECTED 

WESTWOOD.  Lassen  Co.,  Cal.  — 
All  bids  received  July  1  by  Red  River 
Lumber  Co.,  for  installing  lining  In 
Hydro  Flume  have  been  rejected  and 
the  work  will  be  done  with  company's 
forces.  The  work  involves  lining  16.- 
800  lin.  ft.  of  flume  8  ft.  wide;  3  ft. 
high.   Material  furnished  by  company. 

Following  bids  received: 
Jack   P.  Nabor,  Westwood,   $0.2668  per 

lin.  ft. 
M.  A.  Pappa  and  Wm.  H.  Ellis.  West- 
wood,    $0,275   per  lin.   ft. 
Jack    Gilmore.    'Westwood,    $0,335    per 
lin.   ft. 

32— SEWERS    &    SEWAGE 


TO    ASK    NEW    BIDS 

S.\N  MATEO.  Cal.— Until  July  22. 
8:00  P.  M..  (tentative  date)  new  bids 
will  be  received  by  San  Mateo  City 
Council,  E.  W.  Foster,  City  Clerk,  Rm. 
6.  City  Hall,  for  constructing  Unit  B. 
pumping  plant  and  treatment  works, 
of  the  municipal  sewer  system. 

PWA  has  denied  request  of  city  to 
reject  low  bid  of  H.  A.  Teget,  133 
Princeton  St..  Ontario,  and  awarl  the 
contract  to  W.  J.  Tobin.  second  low 
bidder,    at   approximately    $73,000. 

Award  on  Unit  A.  outfall  sewer  sys- 
tem, to  W.  J.  Tobin,  3701  Balfour 
Ave..  Oakland,  at  $67,772.  has  been 
approved   by  PWA. 

Complete    bids   reported   June   19. 

New  bids  tor  Unit  B  will  be  taken 
under  modified  specifications  to  bring 
cost  within  fund  available.  Plans  and 
specifications  will  be  ready  for  con- 
tractors probably  Thursday,  July  11: 
deposit  $20.  * 


PLANNED 

COVINA.  Los  Angeles  Co.,  Cal.— 
Preliminary  plans  for  activated  sludge 
type  sewage  disposal  plant  and  out- 
fall sewer  have  been  prepared  by 
Alva  J.  Smith,  consulting  engineer, 
SIO  Boylston  St.,  Pasadena.  Federal 
loan  and  grant  of  $136,000  has  been 
made   to   city   to   finance   construction. 

CONTRACT    AWARDED 

LOS  ANGELES,  Calif.  —  Merritt- 
Chapman  &  Scott  Corp.,  Box  698.  San 
Pedro,  at  $558,059  (reinforced  con- 
crete pipe  alternate)  awarded  con- 
tract by  Los  Angeles  County  Sanita- 
tion District  No.  2.  A.  K.  Warren. 
ihief  engineer,  for  constructing  a 
.submerged  pipeline  for  the  outfall  of 
the  Joint  Outfall  Sew*r  at  White's 
Point. 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal— Shofner  and 
Goi-don,  1831  N  Main  St..  Los  .Ange- 
les, at  $610,467,  for  Schedule  1  and 
$947,664  for  Schedule  II.  and  United 
Concrete  Pipe  Corp..  $1347  W  2Slh 
St.,  Los  Angeles,  at  $440,058  for 
Schedule  III  award.'d  contracts  by  Los 
Angeles  County  Sanitation  District 
No.  2  for  constructing  the  tunnel  por- 
tion of  the  Joint  Outfall  Sewer,  ex- 
tending from  the  joint  sewage  dis- 
posal plant  near  Harbor  City  to  the 
ocean  shore  line  at  White's  Point, 
wfst  of  San  Pedro. 

The  low  bid  of  Broderick  &  Gor- 
don. Denver,  Colo.,  and  Indlo,  Calif.. 
on  Schedule  II  was  ruled  out  by  a 
stipulation  of  the  bidder  making  it 
contingent  upon  award  of  other  .sched- 
ules also. 
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CONTRACT    AWARDED 

FAN  F''T{ANCISro.  —  J.  B.  Rogcm 
C.n.,  110  Sullir  SI,,  al  $7!l.1.7.'i  award- 
i-il  rnnliiicl  |]y  Sun  l'"ranci»ro  Di-part- 
mi'nl  of  I'ul)lU-  \V(irl(N  rm-  iimklnn 
lest  hnrlnKs  fnr  tin-  main  tiiiim-l  nnd 
plpi'  iiilit,  Kiihrniind-SunHct  SewnBi; 
Trcatmeiil  riaiu,  iiiider  Spec.  No.  18.- 
S71. 

BIDS   OPENED 

SA.\  KKA.NCISCO.— .1.  Ci.  Grml.in, 
001  (IcYoimK  Uldft..  at  $GlS.7fi  siilmiit- 
ted  li>«'  liid  to  I)ci)aitniunl  of  I'ublic 
WorU.s.  S.  J.  Hi'.slcr,  Chli'f  Deputy 
Dliector.  July  5.  tor  making  lest  bor- 
IHR.s  fur  the  main  tunnel  and  pipe  In- 
let. Uichmond-Sunset  Sewage  Treat- 
ment   riant,    under    Spec.    No.    18,871. 

Complete   bld.s   follow; 

J.    G.    Gratlan    $C1S.7!; 

J.    B.    Rogers   Co 793.76 

Sullivan    Machinery   Co.    918.75 

BKIs  referred  to  City  Engineer  John 
J.  Casey. 


BIDS   WANTED 

VANCOUVER.  Wa.Hh.  —  Until  July 
IS.  3  P.  M..  bids  will  be  received  bv 
U.  S.  Engineer  Office.  First  Portland 
District,  30fi  Custom  House.  Portland. 
.Major  iMilo  P.  Pox.  District  Engineer, 
for  constructing  a  total  of  about  5360 
f<el  of  pile  dikes  in  Columbia  River 
al  .-iix  different  s:tes.  located  one  to 
four    miles    above    Vancouver.    Wash. 

Drawings  and  specifications  obtain- 
:ibli-  on   aiiplii'atioii    to   above. 

33_  WATER  WORKS 

BIDS    WANTED 

SAN     FRANCISCO.— Until    July     17. 
2:30    P.    M..    bids    will    be    received    by 
San    Fran<-isco    Department    of    Public 
Works,    251    City     Hall,    under    Spec 
No.    1S.S49   for   installing    Section   B    of 
the    Embarcidaro    District     Extension 
of    the    Auxiliary    Water    Supply    Sys- 
tem.   In   Bay   St.    between    Kearny    St. 
and    The     Enibarcadero    and     in     The 
Embarcadero    from    foot    of    Bay    St. 
to   Pier  33>i;.     Estimated   cost.    $14,000 
Bids   will    be   taken    as    follows: 
Cast    Iron    Pipe    and    Special 
Castings   in    Plaoe: 
(  1)   500    l.f.     H-in.     Class     H      double 

spigot,    lugged: 
(  2)   40    lin.    ft.    14-in.    Class    H    double 
spigot    lugged     (under    bulkhead 
wharf) ; 
(  3)   35    l.f.     S-inch    Cla.'^.s    A    bell    and 

spigot,    lugged; 
(  4)  2    12-in.    gate    valves,    in    place; 
I  5)   1    8-in.   gate   valve,    in   place; 
(  6)  1    12-in.    check     valve,    with    by- 
pass,  in  place; 
(  7)  1  standard   h.p.  hydrant,  in  place 
(  8)  1    standard    fire-boat   dock    mani- 
fold,   in    place; 
NOTE;   Items  1   to   8,   inclusive,   cast 
iron    pipe,     valves,     hydrants,     special 
castings    an'd     dock    m;inifold    will    be 
furnished  by  the  City. 
(  9)  7,000  lbs.   pig  lead,   furnished  and 
delivered; 
I  (10)  12,000  lbs.  cast  steel  special  cast- 
;  ings.    furnished    and   delivered; 

j  (11)  9,000    lbs.    cast    iron    special   cast- 
!  ings,   furnished    and   delivered; 

I  (12)  3,000   lbs.   special  cast  steel   cast- 
ings,   furnished,     delivered    and 
;  placed; 

(13)  2.240   lbs.    cast   iron    valve   boxes, 

frames,  covers,  and  dust  pans 
for  manhole  and  valve  boxes, 
furnished   and   placed; 

(14)  18.000    lbs.     wrought     iron     bolts, 

nuts  and  washers,  furnished  and 
placed; 

(15)  2,500    lbs.    galv.    wrot    iron    bolts. 

nuts,  and  washers,  furnished  & 
placed ; 

(16)  800     lbs.     reinforcing    steel,     fur- 
'  nished  and  placed; 

(17)  25  c.y.  Class  B  concrete,  in  place 

(18)  400   c.y.    excavation    and    backfill; 

(19)  1.650   sq.    yds.    asphalt    -    concrete 


pavement   (2-6-ln.)   Claud  K  con- 
crete; 
120)   2    tons    asphaltic    concrete    wear- 
ing  surface: 

(21)  250   sq.    fl.    concrete   pavement   (8 
Inch)    Class    E    concrete; 

(22)  16   sq.    fl.    concrete    Hldewalk    (om- 

course): 
(2.1)   2   c.y.   crushed   rock,   furnished   & 
placed; 

(24)  li    galv.    steel    pipe    brackets,    fur- 

nished   and    placed; 

(25)  S     tons    bell    and    spigot    pipe    or 

double  spigot  pip<-.  with  bolting 
lugs.  In  classes  C  to  H  Inc.,  and 
In  nominal  dla.  of  8-  to  is-in.. 
inclusive. 


Drawings  and  ^per■iHcnt|r.nn  ohtiiln- 
•  ble  from  City  Engine«>r  John  J  Ca 
-Hey,  Room  361.  City  Hall.  up<-.n  <i-- 
poult    of   110.00.  •  33 

34 Uparks^aTTd  play- 

GROUNDS 

BIDS    REJECTED 

RENO,  Nevada.— Treasury  Depart- 
ment rejected  all  bids  for  lawn  sprink- 
ling system  and  Heeding  and  planting 
Ihf    grounds   at    the    Reno    post    office. 


NOTE:  Items  0  to  ;„.  inclusive. 
niat,erials.  incliniing  pipe,  shall 
furnished    by    the   contractor. 


.■(II 


BIDS    REJECTED 

VAI.r^EJO,  Solano  Co.,  Cttl.— 
Treasury  Department  rejected  all  bidn 
for  furnishing  and  Installing  sprink- 
ler system  at  the  IT.  S.  Post  Office, 
Vallejo. 


SAN  FRANCISCO — Embarcadero  Sec.  "A"  Water  Supply 


S.\N  FRANCISCO.  —  Kay  Improve- 
m.nt  Co.,  Phelan  Bldg..  at  $23,441.66 
.•submitted  low  bid  to  Department  of 
I'ublic  Works,  City  Hall,  under  Spec. 
No.  18.350.  for  installation  of  Section 
A  of  the  Embarcadero  District  E^cten- 
sion  to  the  Auxiliary  Water  Supply 
System  for  Fire  Protection. 

The   work   is   located   on   Folsom  St., 
betwien    Beale    St.    an-d    the   Embarca- 
dero.    and    on    the    Embarcatlero     be- 
tween   Folsom    St.    and    Pier    22!-j. 
The   work   involves: 

Cast   Iron   Pipe   and   Special 

Castings    In    Place: 

(    I)    ISSO    l.f.     14-in.    Class    H    double 

spigot,    lugegd; 
(   2)   CO     l.f.     14-lnch    Class    H    double 
spigot,    lugged    (under    bulkhead 
wharf); 
(   3)   60     If.     10-inch     Class    H    double 

spigot,    lugged: 
(  4)   60   l.f.   8-Inch   Class  H   bell  ahd 

spigot,   lugged: 
(  5)   6    12-in.    gate    valves,    in    place; 
(   6)   1   10-in.   do; 
(   7)    4   8-in.   do; 

(   8)    1    12-in.    check    valves,    with    by- 
pass.  In  place; 
(   »)   4  standard   h.p.   hydrants  In   place 
(10)    1    standard    fire    boat    dock    mani- 
fold.   In    place; 
Note:    Items   1    to   10.    inclusive,    cast 
iron    pipe,    valves,    hydrants,    and    dock 
manifold,     will     be     furnished     by     the 


rnished    & 


(11)  28.000   lbs.    pig    lead 

delivered; 

(12)  15.600  lbs.   cast  steel  special  cast- 

ings,   furnished   and  delivered; 

(13)  4.000   lbs.    cast    iron   do; 

(14)  2.000   lbs.    special  cast  steel  cast- 

ings    furnished,     delivered     and 
placed: 


(  1) 
(  2) 
(  3) 
(  4) 
(  5) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15)r 
(16) 
(17) 
(18) 
(19) 
(20) 
(21) 
(22) 
(23) 
(24) 
(25) 
(26) 
(27) 
(28).. 


(15)  6.300   lbs.    cast    iron    valve   boxes. 

frames,  covers  and  dust  pans 
for  manhole  and  valve  box«ii, 
furnished    and    placed; 

(16)  66,900      lbs.     wrought     Iron     bolts. 

nuts   and   washers,    furnished    & 

pl.nced. 

(17)  1,930      lbs.      galvanized      wrought 

iron  bolts,  nuts  and  washers, 
furnished     and    placed; 

(18)  1.660    lbs.     reinforcing    steel,     fur- 

nished and   placed; 

(19)  33  c.y.  Class  B  concrete.   In  place 

(20)  1.400    c.y.    excavation    and    backfill 
(211   2.300    sq.    ft.     asphalt    -     concret* 

pavement  llM-l'/j-i)  Class  "F" 
concrete; 

(22)  4.240  sq.  ft.  basalt  rock  pavement 

(23)  400    sq.    fl.    asph.    concrete    wear- 

ing surface   (2-in.   thick): 

(24)  64   sq.    ft.    concrete    sidewalk    (one 

course) : 

(25)  3   c.y.   crushed   rock,   furnished   * 

placed; 

(26)  9    galv.    steel    pipe   brackets,    fur- 

nished   and   placed: 

(27)  1   galv.   steel  dock  manifold   base. 

furnished  and  placed; 

(28)  10    tons    bell    and    spigot    pipe    or 

double    spigot   pipe,    with    bolting 
lugs,    in    classes    C    to    H    Inclu- 
sive   and    in    nominal    dia.    of   8- 
to    18-in.    inclusive. 
Note:   Items   11    to  28,    inclusive:   all 
materials,  including  pipe,  shall  be  fur- 
nished  by   the   contractor. 
Complete    bids    follow: 

(A)  Fay    Improvement    Co $23,441.66 

(B)  Eaton    &    Smith    25.933.22 

(C)  Herman    Lawson    28.783.04 

(D)  Chas.   L.    Harney 28.795.00 

(E)  M.    J.    Lynch 29.848.06 

(F)  C.  C.  W.  &  H.  H.  Haun..  31.758.65 
Unit  prices  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

$     3.30 

$     3.50 

i     5.50 

$     6. 40 

$     6.00 

»     5.25 

11.17 

44.00 

35.00 

15.00 

6.00 

20.00 

3.30 

4.50 

13.00 

6.00 

2.00 

6.00 

2.53 

11.25 

13.00 

6.00 

3.50 

5.00 

22.00 

67.00 

84.00 

80.00 

20.00 

30.00 

38.00 

45.00 

40.00 

50.00 

20.00 

25.00 

22.00 

35.00 

25.00 

40.00 

15.00 

20.00 

32.00 

90.00 

40.00 

100.00 

25.00 

30.00 

38.00 

100.00 

15.00 

40.00 

30.00 

20.00 

70.00 

90.00 

90.00 

600.00 

60.00 

76.00 

.03 

.03 

.052 

.02 

.08 

.04 

.18 

.18 

.05 

.18 

.18 

.16 

.05 

.05 

.02 

.05 

.05 

.05 

.21 

.23 

.10 

.25 

.35 

.21 

.06 

.055 

.05 

.06 

.05 

.05 

.08 

.0825 

.05 

.04 

.08 

.08 

.11 

.10 

.06 

.12 

.12 

.10 

.05 

.05 

.05 

.05 

.05 

.05 

19.00 

18.00 

20.00 

20.00 

40.00 

25.00 

1.50 

1.00 

3.95 

1.25 

1.90 

3.60 

26.00 

20.00 

.18 

.30 

.28 

.35 

.144 

.12 

.10 

.18 

-20 

.25 

.10 

.07 

.10 

.07 

.10 

.11 

.20 

.12 

.16 

.30 

.14 

.20 

S.OO 

2.00 

1.00 

3.00 

2.00 

6.00 

SO.  00 

46.00 

76.00 

150.00 

75.00 

90.00 

275.00 

133.00 

185.00 

350.00 

200.00 

250.00 

60.00 

60.00 

40.00 

60.00 

60.00 

50.00 

City   En( 

rineer  Jo 

in  J.   Cn 

ey  and 

to  PWA. 
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IS  AUGUST  8 
I  SOUTH  STATE 
)AD  CONTRACTS 

Proposals   for    L.  A.  Pav- 
g;    Additional    Oiling 
I  Work  Advertised 


"IRAMENTO.  July  16.— Con- 
fer two  southern  California 
ty  projects  were  authorized 
ertlsing  today  by  the  State 
/ay  Commission.  Bids  on 
contracts  will  be  opened  in 
ingeles  August  S.  The  pioj 
re  located  as  follows: 
Angeles  Co.:  Paving  with  as- 
concrete  about  1.4  miles  on 
t  Boulevard  between  La  Ve- 
^race  and  Santa  Monica  Blvd. 
vork  will  require  about  5,150 
It  asphalt  concrete. 
srslde  County:  Applying  seal 
to  shoulders  on  about  66.7 
between  Corona  and  south- 
loundary  and  between  Rlver- 
ind  Elsinore.  The  work  in- 
395  tons  of  asphaltic  emul- 
nd  2,820  cubic  yards  of  sand. 
!  additional  contracts  under 
State's  road  oiling  program 
;h  district  engineer  offices, 
been  advertised,  bringing  the 
number  of  contracts  under 
irogram  now  out  for  bids  to 
f.  Locations  of  the  addition- 
Jects  are  as  follows: 
Bernardino  County:  18.6  mi 
coat  between  Adelanto  and 
58.  Bids  open  July  29. 
)  County:  13.5  miles  asphalt 
lent  between  Big  Pine  and 
ast  end  of  Cedar  Flat.  Bids 
July  80. 

Benito    County:    13.7    miles 

It  treatment  between  San  Be- 

and    Willow    Creek    and    be- 

Route  119  and  Pinnacles  Na- 

Monument.    Bids   open   July 

e  County:  20.1  miles  asphalt 
lent  between  Middletown  and 
■  Lake  Road.    Bi^s  open  July 

idocino  County:  67.5  miles  of 
It  treatment  between  Gual- 
ind  eight  miles  north  of  Fort 
.    Bids  open  July  29. 

♦ 

*[,  oi'ders  for  oil  burners  In 
1935.  totaled  10,662,  reports 
ureau  of  the  Census,  as  com- 
with  8,781  in  the  preceding 
and  8.381  In  May  last  year 


HOLD  BIDDERS 

TO  U.  S.  ORDER 


Until  official  notice  to  the 
contrary  is  issued,  contractors 
bidding  California  state  highway 
jobs  must  include  the  clause  re- 
lating to  observance  of  any 
wage-hour  or  other  Federal  leg- 
islation affecting  government 
contractors  which  may  be  en- 
acted by  Congress.  Assistant 
State  Highway  Engineer  George 
T.  McCoy  yesterday  Issued  this 
warning  to  prospective  bidders 
on    contracts    being   advertised. 

While  the  clause  has  been  re- 
ported void  by  Comptroller-Gen- 
eral McCarl,  the  State  Division 
of  Highways  has  not  received 
any  official  notice  to  this  effect. 
Mr.  McCoy  stated.  All  proposal 
forms  contain  the  stipulation 
and  any  deletion  of  it  by  a  con- 
tractor will  result  in  his  pro- 
posal being  construed  as  irreg- 
ular. 

The  U.  S.  Bureau  of  Public 
Roads  office  at  San  Francisco 
has  advised  bidders  the  clause 
may  be  ignored  on  Forest  High- 
way  contracts. 


$180,000  Addition 
To  Redwood  City 
Courthouse  Planned 


San  Mateo  County  Supervisors 
plan  a  special  election  at  a  date 
to  be  set  later  on  a  bund  issue  of 
$99,000  to  finance  construction  of 
a  new  wing  for  the  county  court 
house  at  Redwood  City.  The  bal- 
ance of  $180,000,  estimated  cost  of 
the  structure,  will  be  sought  from 
PWA. 

Proponents  of  the  project  be- 
lieve that  the  bond  Issue  will  re- 
ceive a  favorable  vote  because  of 
the  larger  grant  possible  from  the 
Federal  funds.  A  bond  issue  for 
the  addition  was  defeated  at  an 
election  last  year. 

According  to  tentative  plans  ap- 
probed  by  the  County  Planning 
Commission  the  addition  will  be  a 
three-story  structure  in  the  rear  of 
the  court  house  to  take  care  of 
offices  now  overcrowded. 


OAKLAND  SCHOOL 
RECONSTRUCTION 
WORK  TO  START 


District    Asks    Bids    On    Two 

Contracts;  Plans  Ready 

For  Others 


Reconstruction  of  Oakland 
schools  to  comply  with  the  state 
earthquake  safety  act  la  being 
started  under  a  program  planned 
by  the  school  district  division  of 
architecture  and  engineering  su- 
pervised by  Architect  W.  G.  Cor- 
lett. 

Bids  are  being  advertised  for 
two  contracts,  one  to  rehabilitate 
Webster  school  at  an  estimated 
cost  of  $45,000,  and  one  for  recon 
struction  of  Crocker  Highlands 
school  to  cost  about  $17,000.  Pro- 
posals will   be   received  August  1. 

Bids  are  being  taken  July  25  also 
for  erecting  seven  portable  build- 
ings to  be  located  on  the  Oakland 
High  School  grounds  for  tempor- 
ary housing. 

Plans  have  been  completed  and 
contracts  are  to  be  advertised 
shortly  for  Roosevelt  school  recon- 
struction, to  which  $100,000  is  al- 
lotted, and  for  reconstructing  the 
shop  building  at  University  High 
School,  estimated  at  $10,000. 

The  school  district  has  a  grant 
of  PW^A  funds  from  the  old  appro- 
priation toward  building  costs. 


MINES  BUREAU  PLANS 

PRODUCTION  INDEX 


U.  S.  Bureau  of  Mines  has  ap- 
plied for  allotment  of  $856,946  from 
work-relief  funds  to  prepare  for 
each  state  a  central  reference  file 
of  essential  information  on  all  met- 
al and  non-metallic  mines,  pits, 
quarries  and  treatment  plants.  The 
file  would  include  fa>  records  of 
past  production  and  present  ca- 
pacity to  produce:  (h)  number  of 
men  employed  and  man-shifts 
worked:  fc)  production  methods, 
and  such  other  information  as  may 
be  desired  by  the  mineral  indus- 
tries: (d)  references  to  published 
reports  on   the  properties. 

The  purpose  is  to  provide  reli- 
able information  for  all  consumers 
and  producers,  engineers  and  in- 
vestors and  Federal  and  state  nd- 
ministrator. 


PACIFIC    CONSTRUCTOR 


Consulting  Experts  Endorse  CahOl  Plan 
To  Construct  $52,700,000  S.  F.  Subways 

Plans  for  a  $52,700,000  subway  system  for  San  Francisco,  designed 
tn  satisfy  the  city's  rapid-transit  needs  following  completion  of  the  two 
bay  bridges  and  to  allow  expansion  as  the  city's  growth  requires,  are 
embodied  in  the  report  of  Robert  Ridgway  and  Alfred  Brahdy,  consult- 
ing engineers  of  New  York  City,  submitted  last  week  to  the  Public 
Utilities  Commission. 


NEVADA  INVITE 
BIDS  ON  thrb:  I 
SURFACING  J(BSI 


Approximately  $3,500,000  has  been 
cut  from  the  construction  costs  as 
estimated  by  Utilities  Manager  E. 
G.  Cahill  in  his  preliminary  report. 
The  saving  has  been  effected  chief- 
ly by  eliminating  the  proposed  loop 
at  the  San  Francisco-Oakland  Bay 
Bridge  terminal  and  by  rerouting 
and  shortening  the  Mission  Street 
subway. 

Essentially,  the  Ridgway-Brahdy 
report  recommends  the  same  gen- 
eral plan  as  that  suggested  by  Mr. 
Cahill.  Three  subways,  following 
a  Market  Street,  a  Mission  Street- 
Bernal  Cut,  and  a  Geary-Montgom- 
ery Street  route,  would  carry  the 
rapid  -  transit  traffic,  with  surface 
cars  and  busses  acting  as  feeders 
to  the  system. 

The  subways  for  the  present 
would  handle  standard  street  car 
equipment  of  the  Municipal  Rail- 
way on  double  tracks,  with  provi- 
sions being  made  for  future  instal- 
lation of  multiple-unit  trains  of  the 
type  used  in  New  York  City  and 
for  construtcion  when  needed  of 
two  additional  tracks  in  the  Mar 
ket   Street  subway. 

The  Market  Street  route  would 
run  from  the  Bay  Bridge  terminal 
under  Fremont  Street  to  Market 
Street,  thence  out  Market  Street 
to  Church  Street,  where  the  tracks 
are  to  rise  to  the  surface  by  ramp. 
By  ending  the  subway  at  this  point 
the  Church  Street  "J"  line,  the 
Twin  Peaks  "K"  and  "L"  lines  and 
the  Sunset  "N"  line  can  be  con 
nected  with  the  subway  by  rear- 
ranging the  surface  car  tracks,  the 
report  points  out.  The  proximity 
of  the  Twin  Peaks  tunnel  makes 
this  route  in  effect,  a  continuous 
rapid  -  transit  line  from  the  Bay 
Bridge  terminal  to  the  western  part 
of  the  city,  broken  at  Church  St. 
to  allow  connection  with  car  lines 
to  other  districts. 

The  Mission  Street  -  Bernal  Cut 
line  will  be  a  two-track  subway 
connecting  with  the  Market  Street 
subway  at  Van  Ness  Avenue,  ex- 
tending under  Mission  Street  to 
the  old  right-of-way  of  the  South- 
ern Pacific  Company  near  24th  St., 
continuing  under  this  right-of-way 
to  the  neighborhood  of  Dolores  and 
27th  Streets,  where  the  tracks  reach 
the  surface  by  a  ramp.  From  Do 
lores  and  27th  Streets  the  tracks 
continue  on  the  surface  over  the 
old  right-of-way  of  the  Southern 
Pacific  Company  and  through  Ber- 
nal Cut  to  a  terminal  near  Moa 
terey   Boulevard. 

The  Geary  -  Montgomery  Street 
line  will  be  a  two-track  subway 
running  under  Geary  Street  from 
Hamilton  Square  to  Market  Street, 
thence  easterly  under  Market  St. 
to  Montgomery  St.,  thence  north- 
erly  under   Montgomery   Street   to 


an  incline  or  ramp  near  Columbus 
Avenue  and  Washington  Street.  At 
Hamilton  Square  a  ramp  will  bring 
the  surface  tracks  of  the  Geary  St. 
"B"  line  and  California  Street  "C 
line  into  the  subway.  At  the  Co- 
lumbus Avenue  ramp  connections 
are  made  with  the  surface  tracks 
on  Columbus  Avenue.  A  subway 
station  under  Market  Street  be- 
tween Geary  and  Montgomery  Sts 
will  permit  convenient  transfer  bo 
tween  all  routes  of  the  ranid-tran- 
sit  system. 

Cost  of  construction  of  the  rec- 
ommended transit  system  is  esti- 
mated in  the  report  as  follows: 
Market  Street  route,  $17,900,000: 
Mission  Street -Bernal  Cut  route, 
$14,200,000:  Geary-Montgomery  St. 
route,  $13,600,000:  right-of-way  to 
be  acquired,  $1,000,000;  and  inte 
rest  during  construction,  $6,000,000. 

Subway  structures  will  be  of 
structural  steel  and  reinforced  con- 
crete and  can  be  built  without  dis- 
turbing the  normal  surface  traffic 
of  the  street  or  interfering  with 
access  to  abutting  buildings,  ac- 
cording to  the  engineers'  report. 

Existing  street  pavement  will  be 
removed  and  replaced  by  heavy 
plank  decking,  under  which  all  ex- 
cavating and  construction  work 
will  be  carried  on.  The  decking 
will  be  supported  to  a  plane  below 
the  bottom  of  the  subway  excava- 
tion and  will  remain  in  place  until 
construtcion  work  is  completed. 
Water  pipes,  electric  light  and 
power  wires,  telephone  cables  and 
sewers  will  be  supported  from  the 
decking  structure  during  excava- 
tion, so  that  such  essential  services 
will  not  be  interrupted.  Under- 
ground gas  mains  will  be  tempor- 
arily replaced  by  pipes  above  the 
street  surface  In  order  to  insure 
maximum  safety  during  construc- 
tion. Street  car  tracks,  lamp  posts, 
fire  alarm  boxes,  traffic  signals  and 
all  other  surface  structure  will  be 
supported  on  the  decking  at  their 
present  location.  Upon  completion 
of  the  underground  work  a  new 
pavement  will  be  laid  on  the  street 
surface. 

Stations  are  to  be  so  located  as 
to  insure  the  most  advantageous 
operation  and  to  serve  the  conve- 
nience of  the  greatest  number  of 
passengers.  Stations  are  to  be 
roomy,  with  plain  platforms  of  suf- 
ficient width  so  that  when  multi- 
ple-urrit  trains  are  operated  in  the 
subway  there  will  be  no  crowding. 

The  report  recommends  that 
downtown  stations  of  the  Market 
Street  route  be  built  with  mezza- 
nines above  the  trackways  and 
platforms,  providing  direct  acces."! 
from  either  side  of  Market  Street 
and    from    the    intersection    cross 


Allen  Orders  Contracts  A.reM 
tised  For  Opening  at  C  - 
son  July  24 


Bids  on  three  highway  surjjnj 
contracts  will  be  opened  Jir  2( 
in  Carson  City  by  Robert  A.  ;ien 
Nevada  State  Highway  Enf  e«r 
The  projects  are  located  i,M 
lows: 

Mineral  and  Esmeralda  }uiv 
ties:  Asphalt  roadmix  surfac  ;  on 
about  34.6  miles  between  th  rn 
itornia-Nevada  state  line  aivi 
dale.  The  work  will  requ' 
proximately  2,800  tons  of  asj  ... 
road  material. 

Mineral     County;     Asphalt  M 
mix  surfacing   on   about  8.5    !»< 
between  3.3  miles  west  of  i 
and  12.8  miles  east  of  Hawi 
Approximately  656   tons  of  :  „_ 
tic  road  material  will  be  ret  red 

Humboldt  County:  Approx  at« 
ly  12.3  miles  of  asphalt  ro  ml: 
surfacing  bet.  Winnemucca  am 
Toll  House.  The  work  in  tP! 
about  1.003  tons  of  asphaltic  oai 
material. 

Bids  on  another  surfacing  ro] 
ect  will  be  opened  by  the  I'uit 
Highway  Engineer  July  20..Tl!i 
work  is  located  in  Lyon  C'nt: 
and  involves  6.100  cubic  yaii  o 
crushed  stone  surfacing  over  dli 
tance  of  about  8.5  miles  nortl'-oi 
Wabuska. 


PUBLISH  GYPSUM 

BOARD  BULLrif 


An  illustrated  booklet  des^ 
Gypsum    Board    is   a    receni 
cation  of  the  Gypsum   Assn< 
211   West  Wacker  Drive,   01)  igi 
Sections  of  the  booklet  are    vo' 
ed  to  the  fire-resistance  of  gy  un 
methods   of  application,  its  i    i 
buildings   of  the   Century  of  roi 
ress   Exposition,   gypsum   lat  an 
plaster  and  a  new  type  of  g:  lui 
insulating    board    using    alur  lui 
foil.    Copies  of  the  booklet  mi  b 
obtained   without  charge  froiiti 
Association.  ' 


COALINGA  ADOPTS 

ELECTRICAL  C  Dl 


An  ordinance  creating  the  Be 
of  electrical  inspector  and  op 
ing  a  code  for  installation  ol  lei 
trie  wiring  and  fixtures  has  ,ee 
adopted  by  the  Coalinga  City  >v) 
cil.  It  will  become  effective  lei 
month. 

streets  to  both  in  and  out  un 
train  platforms. 

Subways  will  be  waterpr  fei 
-in-BS  uiBiniBOT  o}  papiAOjd  3'  I!- 
Bdrand    opBraojuB    Xq    paAjas  as 

-bXS   93BniB.ip   B    pUB   'sXBAljrei  P" 

Bdm-Bj  JB  Xyaiqo  'sa}B}s  }J0d;  31 
■uiam  jajuo  ii!A\  ja)BA\  auio  Ji' 
tary  conditions. 


PACIFIC    CONSTRUCTOR 


,:ht  harbor 
mds  called 

;    FOR  JULY  29 


;  Loan  Finances  $350,000 
Construction  At 
Sausalito 


1  for  conatnictioii  (if  the  $:iri<i- 
)l(leii  (iiitc  yndU  liarhor  at 
'ito  will  t)P  opciH'd  .Inly  2!i 
1  aniioiincPd  by  AIIxmI  von 
Vertli,  prosldpnt.  following 
]iprnval  by  the  FfMloral  Pub- 
irks  Administration  of  plans 
incInK  the  project. 

yacht  harbor  will  be  locat- 
'Iter  Cove  at  Sausalito.  and 
■I'onunodate  about  .SOO  boats. 

i()j(>it  inoludes  construction 
IciinRs.   piers,  bulkheads,   dot 

a  marine  railway,  found.i 
and   dredKinp;  and   filling. 

work  will  be  let  under  two 
(ts,  for  construction  of  the 
igs  and,  for  the  balance  of 
oject. 

'  harbor  work  includes  con- 
on  of  a  pier  about  1.000  fret 
eth.  with   concrete   deck   sup 

on  timber  pilinp;;  a  l.'^'i'^ 
.'harf  with  timber  deck  !=uiv 
on  treated  timber  nii'ni;: 
et  of  steel  sheet  pile  bulk- 
a  marine  railway  of  nn^-'"- 
ty;  a  total  of  about  24  "oo 
yards  dredpcing;    Sfi.OOO   cub''' 

dry   fill   in   the   area   bpbi"r' 
iilkhead:     fi4.000    sanare    feet 
•halt  pavement,  and  4.200  s'l. 
cement  pavement, 
dings    to   be    erected    i'^"'-  ' 
Iwo-story    frame    and    stucco 
nrps   to   house   stores,   shons 
■itorage    space,    locker    rooms 
fflces,  and    a  small    fireproof 
IK  for  a  paint  shop. 
Li?    were    prepared    b"     ' 
\ngus    McSweeney    of    ■<'■■  ' 
{•  Company.    Plans  and  oopfi 
ns  are  on  file  at  the  offlr°  of 
1    Gate    Yacht    Harbor,    T.ni 
ills   Building.  San   Francisco 


ATIONAL  BUREAU 
AIDS   HANDICAPPED 

'  Bureau  of  Vocational  Re- 
lation, a  division  of  the  State 
tnient  of  Education,   advises. 

and  places  civilians  who  may 
rationally  handicapped  as  the 
of  injury,  disease,  or  from 
nital  causes,  according  to  A. 
opley  of  the  Bureau's  San 
isco  office, 

'  Bureau's   only   requirements 

lat  the  applicant  for  rehabili- 

in  addition   to  having  a  vo- 

lal  handicap  must  be  of  sound 

and  over  the  age  of  16  years, 
pr  information  about  the  Bu- 
and  its  work  may  be  obtain- 
om  Mr.  Hopley  at  302  State 
ing,  Sa  Francisco, 


V  orders  for  steel  business 
ure  aggregated  $l,2Se,665  in 
as  compared  with  $1.038.,'i7ii 
ay  last  year  and  $544,383  in 
1933.  according  to  the  Bureau 
?  Census. 


WPA  DIVISION 
HEADS  NAMED 


McLaughlin  Appointing  Direc- 
tors To  Supervise 
Program 


Appointment  of  nine  acting  dis- 
trict directors  and  of  a  director  of 
the  division  of  labor  management 
for  the  California  Works  Progress 
Adniinistralion  has  boon  announc- 
ed by  Frank  Y.  McLaughlin,  ad- 
ministrator. 

Will  J.  ?"'rench.  former  director 
of  the  State  Department  of  Indus- 
trial Relations,  will  serve  as  direc- 
tor of  the  division  of  labor  man- 
agement. His  chief  duty  will  be 
cfvordination  of  the  work  of  the 
national  and  state  employment  ser- 
vice agencies,  the  SERA  and  the 
WPA  in  taking  able-bodied  work- 
ers from  relief  rolls  and  finding 
jobs  tor  them,  either  in  private  in- 
dustry or  in  the  new  works  pro- 
gram. 

District  directors  will  supervise 
the  WPA  program  in  their  areas 
and  also  will  make  prellminkry 
check  and  recommendation  upon 
projects  submitted  by  local  spon- 
sors. District  directors  appointed 
by  Mr.  McLaughlin  are: 

District  1.  Headquarters,  Red- 
ding; Ira  C.  Boss,  incumbent  SERA 
area  director  for  Shasta,  Trinity, 
and   Siskiyou   Counties. 

District  2.  Headquarters,  Sacra- 
mento; Gene  Kenyon,  incumbent 
SERA  field  representative  in  Sac- 
ramento   Valley   counties. 

District  5.  Headquarters,  San 
Bernardino;  Ralph  B.  Smith,  form- 
er SERA  administrative  assistant 
and  more  recently  an  FERA  re- 
gional examiner. 

District  6.  Headquarters,  Santa 
Rosa;  F.  M.  Holley,  incumbent  S 
ERA  field  representative  for  the 
North  Coastal,  Sonoma,  Napa,  and 
Marin  counties. 

District  7.  San  Francisco;  J.  B. 
Porter,  incumbent  San  Francisco 
ERA  director. 

District  8.  He  *dquarters,  Ala- 
meda; Walter  P.  Koetitz,  civil  en- 
gineer and  former  Alamp,da  City 
Manager. 

District  10.  Headquarters,  San 
Luis  Obispo;  Colonel  H.  A.  Beaton. 
Jr.,  member  of  Surgeon  General's 
staff  during  World  War,  authority 
on  housing  and  feeding  and  indig- 
ent care  In  Los  Angeles  County 
Charities   Department. 

District  12,  Headquarters,  San 
Diego;  George  White,  resident  of 
Solano  Beach,  San  Diego  County, 
and  widely  known  as  a  construc- 
tion executives  in  Southern  Cali- 
fornia. 

Appointments  still  to  be  made 
include  DIst,  3,  embracing  North- 
ern San  Joaquin  and  adjacent 
mountain  counties;  District  4,  cov- 
ering Southern  San  Joaquin  Val- 
ley and  contiguous  counties,  and 
District  9,  including  San  Mateo, 
Santa  Clara  and  Santa  Cruz  Coun- 
ties. 


LODI  TO   VOTE 
ON  MUNICIPAL 
POWER  PLANT 


City    Plans    Ballot    Sept.     12 

For  Bonds  To  Develop 

$600,000  Project 


LodI  City  Council  has  ordered  an- 
other vote  on  a  proposed  bond  is- 
sue to  finance  a  hydro-electric  pow- 
er plant  on  the  Mokelumne  river 
and  a  diesel  stand-by  plant  in  the 
city.  The  bond  issue  will  be  for 
$466,000,  which  will  be  supplement- 
ed by  a  PWA  grant  of  the  balance 
of  the   estimated    $600,000  cost. 

The  project  includes  construc- 
tion of  a  dam,  power  plant,  and 
stand-by  and  transmission  line.  The 
physical  plant  cost  is  estimated  at 
$435,180.  Other  expenses  include 
cost  of  the  dam  site,  now  under 
option,  engineering  and  legal  fees 
and   Interest  during    construction. 

Tthe  city  has  received  a  figure 
of  $84,531  for  furnishing  and  erect- 
ing diesel  stand-by  equipment; 
$117,349  for  generators  and  trans- 
formers, and  $26,642  for  transmis- 
sion system  materials. 

A  previous  proposal  to  issue 
bonds  for  the  project  was  defeated 
last  year.  The  new  election  will 
be  held  September  12. 


ASSOCIATION  ISSUES 

HOME  DESIGN  BOOK 


"Twenty-two  Low  Cost  Concrete 
Homes,"  is  the  title  of  a  booklet 
published  by  the  Portland  Cement 
Association.  It  suggests  22  new 
designs  for  all  types  of  small  con- 
crete masonry  homes. 

Modern  and  formal  styles  are  in- 
cluded for  cottage,  bungalow  and 
two-story  dwellings  4  to  6  rooms 
In  size.  Floor  arrangement  and 
front  elevation  sketch  illustrate 
each  design  description.  To  fur- 
ther Illustrate  the  type  of  homes 
anticipated  by  the  plan  sugges 
tlons,  the  booklet  includes  a  seven- 
page  pictorial  section  showing  re 
cently  built  concrete  masonry 
homes;  concrete  for  home  inte 
riors;  and  concrete  for  garden  and 
landscape  use.  The  various  finish- 
es for  masonry  homes  are  describ- 
ed on  two  pages,  one  devoted  to 
Portland  cement  stucco,  and  an- 
other to  concrete  ashlar  wall  pat- 
terns. 


DEVELOP  NEW  BENDING 
SYSTEM  FOR  CONDUIT 


A  simplified  bending  system  to 
facilitate  the  handling  of  the  elec- 
trical metallic  tubing  known  as 
"  Electrunlte  Steeltubes  "  conduit 
has  been  developed  by  Steel  and 
Tubes,  Inc.,  a  subsidiary  of  Repub- 
lic Steel  Corporation.  The  bending 
system,  which  utilizes  hand  pipe 
benders,  is  described  on  a  copy- 
righted shipping  tag  which  may  be 
obtained  from  Steel  and  Tubes, 
Inc.,  224  East  131st  St.,  Cleveland, 
Ohio. 


PACIFIC    CONSTRUCTOR 


WILDER  TELLS 
NEW  RULES  FOR 
PWA  PROJECTS 


Local  Authorities  to  Determine 

Wages;  Elight-Hour  Day 

Approved 


A.  D.  Wilder,  acting  stale  direc- 
tor of  PWA  for  California,  yester- 
day announced  regulations  which 
will  govern  PWA's  participation  in 
the  four-billion-dollar  public  works 
program  under  the  Emergency  Re- 
lief Appropriation  Act  of  1935.  Mr. 
Wilder  attended  a  series  of  confer- 
ences In  Washington  which  were 
addressed  by  President  Roosevelt, 
Harold  L.  Ickes,  public  works  art 
ministrator,  Harry  L.  Hopkins, 
works  progress  administrator,  and 
Frank  C.  Walker,  director  of  the 
national  emergency   council. 

The  new  procedure  governing 
PWA  projects  provides  for  exam- 
ination of  applications  in  the 
states,  a  simpler  form  of  contract 
consisting  of  an  offer  by  the  Gov- 
ernment and  acceptance  by  the  ap- 
plicant, advance  payments  of  a 
portion  of  the  45  per  cent  grant, 
predetermination  of  minimum  wage 
rates,  in  accordance  with  custom- 
ary local  rates  and  other  changes 
adopted  as  a  result  of  experience 
gained  by  PWA  in  the  past  two 
years. 

Important  is  the  regulation  cov- 
ering wage  rates  -which  takes  thf 
place  of  the  PWA  3-zone  minimum 
scale  which  has  been  in  effect.  The 
primary  responsibility  of  fixing 
wage  rates  on  PWA  projects  under 
the  new  program  rests  with  tho 
borrower  or  recipient  of  a  grant. 
The  new  rates  for  labor  on  public 
works  projects,  which  tlie  Presi 
dent  exempted  from  the  WPA  rates 
recently  promulgated,  are  to  be  de- 
termined as  follows- 

"Minimum  or  other  wage  rates  re- 
quired to  be  predetermined  by  state 
law  or  local  ordinance  therewith,  shall 
be  predetermined  in  accordance  there- 
with, and  incorporated  in  the  appro- 
priate contract  documents.  In  the  ab- 
sence of  applicable  law  or  ordinance 
the  applicant  shall  predetermine  min- 
imum wage  rates,  in  accordance  with 
customary  local  rates,  for  all  the 
trades  and  occupations  to  be  employ- 
ed on  the  project,  and  submit  such 
rates  to  the  state  director  for  ap- 
proval before  incorporating  them  in 
the    appropriate    contract    documents. 

"If.  in  the  opinion  of  the  state  di- 
rector, work  of  any  specific  type  has 
generally  been  done  under  union  con- 
dition in  the  political  subdivision  in 
which  the  project  is  to  be  construi't- 
ed,  the  tate  director  may  disapprove 
ed,  the  state  director  may  disapprove 
work,  other  than  a  rate  predetermin- 
ed under  law  or  ordinance,'  if  it  is 
less  than  the  present  prevailing  union 
rate." 

Workers  will  be  obtained  thru 
the  United  States  Employment  Ser- 
vice. Preference  in  employment 
shall  be  given  to  persons  from  the 
public  relief  rolls,  and,  except  with 
the  specific  authorization  of  the 
WPA,  at  least  90  per  cent  of  the 
persons  employed   on    any    project 


S.  F.  UtOities  Commission  PWA  Contracts 
Total  $5,547,000  In  Last  Fiscal  Ya 

Contracts  aggregating  $5,547,304  were  let  under  the  San  Frajlju 
Public  Utilities  Commission's  PWA  program  during  the  fisca  it)t 
ended  June  30,  bringing  the  total  amount  of  PWA  contracts  av  do 
to  date  to  $7,919,711,  according  to  the  annual  report  of  Utilitlesla^ 
ager  E.  G.  Cahill. 

Non-PWA   contracts  totsilng   $1,845,425   were    awarded   durirtlit 

■  fiscal    year  just   ended,   Mr     bui 

shall    be    taken    from    relief    rolls  reported.     Of    this   amount '|,oo^ 

The  contractor,  however,  may  con-  oOO    is    the   amount    estimate  tvt 

tinue  to  bring  supervisory  and  ad  street  lighting,  leaving  the  tciol 

ministrative  employes  and  key  men  other  non-PWA  contracts  at  45,. 

on  the  job,  as  at  present,  provided  425. 

their  number  does  not  exceed  ten  Twenty-eight  contracts  anim- 
per  cent  of  the  total  number  em-  ing  to  $1,208,224  were  com:  ted 
ployed.  during  the  past  fiscal  year,  t  re- 
The  contractor  may  dismiss  any  port  shows.  Following  Is  a  Mi- 
employe  not  qualified  to  perform  mary  of  contracts  completet  Inr- 
the   work   for   which    he   has    been  ing  the  year: 

referred.  Plants    and    Structures )     ,7lj 

The    rules    and    regulations    pro-  ?''p^  Lines  i.stj 

tect  the  right  of  employes  tx)  or-  R^pi„^  ■Bams  ■:::::::;::   Z 

ganize   and   bargain  collectively  power  Lines  65) 

through     representatives     of     their  Ornamental  St.  Lighting  Sys.       'm 

own  choosing.  No  employe  and  no  Fences    i» 

one    seeking   employment   shall    be  Railway  Tracks  W 

required  as  a  condition  of  employ-  — |  — 

ment   to   join   any    company   union  '^^''^    'l '■ ^ ::       '!•'  22i 

or  to  refrain  from  joining,  organlz-  .     twenty-six    contracts    agg  ;a t 

ing  or  assisting   a   labor  organiza-  '°g    ?7  919,711    had    been    aw  led 

tion  of  his  own  choosing.  under  the  Commissions  PWPm 

„,          ,                   .,        ,    ,              ^  gram  to  July  1.    A  summary  ( tbe 

The   rules  prescribe    that  except  contracts  follows' 

in  emergencies  the  maximum  hours  g  and  8-in.  Cast  Iron  Mains..}  2  12t 

of  manual  work  on   PWA   projects  12  &  le-in.  c.  I.  Feeder  Mains     1 531 

shall   be  eight   hours   per    day  and  30,  36,  44  &  54-in.  steel  Pipe 

130  hours  per  month.  In  some  cases  Lines  5  99! 

a   40-hour  week  will  be  permitted  Bay  Crossing  Pipe  Line  No.  2  3,202« 

Wherever    practicable,    double  Reservoirs    MS 

shifts  of  labor  will  be  employed  in  F"''"^    -••-■■; '■;'?• 

.  ,  ,  i.        X.  ,  Levees   and    Fills 2  930 

order    to    speed    construction    and  Tunnels                                           2  101 

spread    employment.  "_ 

Unless     otherwise     provided     by  Total $7,9,711 

law,  claims  or   disputes  pertainini;  ^ ^ 

to  the  classification  of  labor  under 

the  construction   contract  shall   be  CALIFORNIA  MINING 

determined   by   the   applicant,   sub-  irtimxi*!     niinifcii'n 

ject   to    final   review  by  the    state  JOURNAL    PUBLIiJ.JJ 

director    whose    decision    shall    b(!  

binding.  The    January    quarterly    chaer 

All  employes  shall  be  paid  in  fuM  ^f  ^^le  California  Journal  of  lies 

at  least   once  each  week.    All    pay  ^j^^    Geology,    which    is   the    ite 

rolls   shall   be   sworn  to  in   accord-  Mineralogist's    Report    XXXI,  laj 

ance  with  reguations   issued  joint.  jygj  f,gg„   issued  by  the   Stat  W 

ly    by    the    Secretary   of   the    Tnto.  vision  of  Mines.    The  Journal  OO' 

rior  and  the  Secretary  of  the  Treas-  tains    reports    00    current    m  ng 

ury  pursuant  to  the  so-called  "kick-  activities,  a  review  of  a  geolc  cal 

back"  statute.  investigation    of   the   clays  of  iv- 

Wage  scales  are  to  be  posted  con-  erside  and  Orange  counties,  a    a 

spicuously  at  the  site  of   the   proj  special  article   containing  lnf(  n* 

ect.  tion    on    mining   loans   by  th«  i(- 

The  new  regulations  provide  thof  construction  Finance    Corpora  m 

any  time   after  acceptance   by  the  Copies  may  be  obtained  fro  ol- 

applicant   of  an    offer   by  the  Oov-  fices   of   the   Division  of  Min   at 

ernment  to  aid  in  financing  a  PWA  San    Francisco,    Sacramento,    ed- 

project,  the  applicant  may  request  ding  and  Los  Angeles  at  40    its 

an  advance  payment  on  account  of  each  plus  10  cents  mailing  cha  «, 

the  grant  of  not   exceeding   15  per  ♦ 

cent  rf  the  previously  approved  es-  orovm  rv  r'D  amx 

timated  cost  of  the  project.  BtKNtLtl    UKAW  1 

This  advance  grant  may  he  used  CUT  TO  $91,)" 

for  paying   architectural,   engineer-  

Ing,  planning  and  legal  fees,   costs  PWA  grant  of  |288,000  allO'  ed 

of  surveys,  borings  and  other  pre-  to   Berkeley  for  school  recou;  oc- 

liminary     Investigations,     costs     of  tion   has   been   reduced    to  |£  * 

preparation  of  plans,  speciflcntinns  due    to    revised    plans    of   the  lis- 

and   other  forms  of   proposed    con-  trlct.    The   reduced    allotment  ■lit 

tract   documents,    the   costs   of  p'^  be  used  in  reconstructing  the  iO- 

vertisements  for  hifls  for  contraets  ior  high  school  gymnasium,      cs 

and  the  printing  of  bonds,  but  not  walls  are  to  be  replaced  with  «■ 

tn   payment   of    the    acoiii.^'t-'-"    -'  forced  concrete  and  noors  and  «" 

■■■■ "•■""■""  "'"■""""     I 


PACIFIC    CONSTRUCTOR 


Text  of  President's  Order  Segregating 
PWA  and  WPA  Projects  in  Work  Program 

The  following  statement  approved  by  the  President  and  signed  by 
Harold  L.  Ickes.  Federal  emergency  administrator  of  public  works; 
Harry  L.  Hopkins,  works  progress  administrator,  and  Frank  C.  Walker, 
executive  director  of  the  National  Emergency  Council,  was  fssued  at 
Washington,  July  3: 


SECOND  SPAN 
CABLE  CATWALK 
TO  BE  RAISED 


STATEMENT 
,  Defuiiiig  types  of  upplicalions  to 
be  c'oiisi<lerp(l  by  Fcdcial  Kiikmk- 
ency  Administration  of  Public 
Works  and  Works  Progress  Admin- 
.  istration. 

I  PART    I 

I  In  order  to  assure  the  expeditious 
i  and  orderly  handling  of  tlie  great 
1  number  of  applications  of  states, 
territories,  possessions,  including 
subdivisions  and  agencies  thereof, 
municipalities,  the  District  of  Co- 
lumbia, and  public  bodies,  now  be- 
ing submitted  under  the  Emer- 
gency Relief  Appropriation  Act  of 
1935,  and  in  order  to  further  the 
development  of  a  balanced  program 
of  sound  projects  which  will  take 
a  maximum  number  of  workers  off 
;  the  relief  rolls,  it  is  desirable  to 
]  define  what  types  of  projects  shall 
be  within  the  jurisdiction  of  the 
Federal  Emergency  Administration 
of  Public  Works  and  what  types  of 
projects  shall  be  within  the  juris- 
diction of  the  Works  Progress  Ad- 
ministration. 

PART   II 
Applications   shall    be    submitted 
to    the    FEDERAL    EMERGENCY 
ADMINISTRATION      OP      PUBLIC 
WORKS  for: 

(1)  Works  Projects:  Construc- 
tion projects  (other  than  repair, 
maintenance  projects,  and  other 
projects  directed  in  this  statement 
to  be  submitted  to  the  Works'  Prog- 
ress Administration)  where  the  ag- 
gregate cost  upon  completion  is 
estimated  to  be  more  than  $25,000. 

Examples  of  such  projects  are: 
Airport  buildings,  armories,  alms- 
houses,  auditoriums,  bulkheads 
canals,  docks,  dormitories,  schools 
and  university  buildings,  electric 
heat,  light,  and  power  plants  and 
distribution  systems,  gas  plants 
and  distribution  systems,  jetties, 
piers,  wharves,  highways,  bridges, 
tunnels,  subways,  viaducts,  hos- 
pitals, dispensaries,  sanitariums, 
markets,  warehouses,  city  and  town 
halls,  courthouses,  fire  and  police 
stations,  jails,  libraries,  sanitary 
sewer  systems,  drainage  improve- 
ments, garbage  and  rubbish  dis- 
posal plants,  public  buildings,  sew- 
er disposal  plants,  storm  sewer 
systems,  terminals,  water  supply 
and  distribution  systems,  filtration 
plant,  and  other  similar  projects. 

(2)  Slum  Clearance  and  Low-Cost 
Housing  Projects:  Projects  of  a 
type  heretofore  carried  on  by  the 
Housing  Division  of  the  Federal 
Emergency  Administration  of  Pub- 
lic W'orks. 

PART  III 

Applications  shall  be  submitted 
to  the  WORKS  PROGRESS  AD- 
MINISTRATION  tor: 

(1)  Non- Construction  Projects: 
Projects  of  a  type  designed  to  as- 


RECORD  PREMIUM 

FOR  CITY  BONDS 


Bonds  of  the  city  of  Salinas 
to  finance  property  acquisition 
for  the  grade  separation  proj- 
ect to  be  constructed  at  the 
north  city  limits  sold  at  an  in- 
terest rate  reported  record  low 
for  a  California  municipality. 
The  issue  was  for  $140,000.  The 
net  interest  to  the  city  will  be 
$54,065.  The  highest  bid  was 
received  from  the  Monterey 
County  Trust  and  Savings  Bank 
on  a  bidder's  optional  proposal 
setting  the  interest  rate  at  4% 
for  $45,000  of  the  issue  and  2' ■-.''' 
for  the  balance.  Twelve  bids 
were  received,  indicating  the 
ready  market  existing  for  Cali- 
fornia municipal  issues.  The  fa- 
vorable situation  for  financing 
local  public  works  at  low  cost 
probably  is  unparalled  in  the 
state's  history. 


sure  maximum  employment  prin- 
cipally to  professional,  clerical  and 
white  collar  classes. 

(2)  Small  Works  Projects:  Proj- 
ects of  any  type  where  the  aggre- 
gate cost  upon  completion  is  esti- 
mated to  be  $25,000  or  less. 

(3)  Other  Works  Projects:  All 
other  projects  regardless  of  cost, 
except  those  referred  to  in  Part 
II  above. 

Examples  of  such  projects  are: 
Recreational  facilities,  parks,  play- 
grounds, small  dams,  ditches,  street 
repairs,  demolition,  malaria  control 
pest  extermination,  airports,  side- 
walks, gutters  and  curbs,  levee 
work,  landscaping,  grading,  farm 
to  market  roads,  reservoirs,  swim- 
ming pools  and  similar  projects. 
PART   IV 

Applications  rejected  by  the  Fed- 
eral Emergency  Administration  of 
Public  Works  shall  be  submitted 
immediately  to  the  Works  Prog- 
ress Administration. 
PART  V 

All  applications  tor  loans  shall 
be  submitted  to  the  Federal  Emer- 
gency Administration  of  Public 
Works. 

PART   VI 

This  statement  shall  not  govern 
applications  involving  projects  fall 
ing  within  the  jurisdiction  of  any 
other  Federal  agency. 


Contractor  Checks  Strand  Sag 

Preparatory   To    Further 

Spinning 


Shipments  of  deep  well  water 
systems  valued  a',  $467,218  were 
reported  to  the  Bureau  of  the  Cen- 
sus during  the  first  five  months  of 
1935,  as  compared  with  $335.05S 
during  the  corresponding  period 
last  year. 


With  four  strands  completed  In 
in  each  of  the  cables  of  the  west- 
ern half  of  the  suspension  sector 
of  the  San  Francisco-Oakland  Bay 
Bridge,  preparations  are  now  un- 
der way  tor  raising  the  catwalk 
ropes  for  the  eastern  sector  from 
the  center  anchorage  to  the  island, 
according  to  the  weekly  progress 
report  of  Chief  Engineer  C.  H.  Pur- 
cell  to  be  filed  with  State  Director 
of  Public  Works  Earl  Lee  Kelly  to- 
day. 

Several  days  have  been  spent  ad- 
justing to  correct  elevation  the 
four  strands  completed  on  the 
south  catwalk.  Since  the  sags  of 
the  completed  cable  depend  upon 
the  correct  adjustment  of  these 
first  four  strands,  a  high  degree  of 
precision  is  required  in  the  posi- 
tion of  the  wire  already  spun. 

Night  and  day  crews  of  Colum- 
bia Steel  Company  men,  supervis- 
ed by  State  bridge  engineers,  spent 
last  week  checking  the  height  of 
the  cable  wires  and  correcting 
those  out  of  position  by  seizing 
those  wires  out  of  adjustment  and 
slipping  them  into  position  by  me- 
chanical  leverage  devices. 

Spinning  of  the  next  four  strands 
on  the  south  walk  will  be  started 
tomorrow,  while  the  adjustment  of 
the  four  strands  on  the  north  walk 
will  occupy  the  ensuing  week. 
San  Francisco 
The  curved,  tentacle  -  like  "on' 
ramp  which  will  terminate  at  Har- 
rison and  Fremont  Streets,  and 
which  is  being  built  by  the  Healy- 
Tibbitts  Construction  Company,  is 
now  thirty  percent  complete,  with 
foundations,  columns,  and  girders 
in  construction. 

On  the  main  ramp  proceeding 
toward  Fifth  Street,  girders  for 
the  viaduct  construction  have  been 
poured  for  a  length  of  140  feet  east 
of  the  cellular  structure. 

Verba    Buena   Island 
Both  20-foot  sections  of  the  roof 
of  the  Yerba  Buena  Island   tunnel, 
together   with   four  other   sections, 
making  a  total  of  120  feet  of  con- 
crete roofing,  have  now  been  com- 
pleted by  Clinton  Construction  Co. 
A  total  of  135  of  the  huge  steel 
I-beams   which  form  arch  supports 
for  the  roof  have  been   placed. 
East  Bay  Superstructure 
The  west  anchor  arm  is  now  90 
per    cent    completed,     its     highest 
point  rising  to  3SS  ft.  above  water. 
Tower  E-2  was  erected  last  week 
by  the  Columbia  Steel  Company  at 
the    eastern    extremity    of    the    is- 
land,  and   the  next   operation   will 
be  the  cantilevering  of  the  400-foot 
cantilever  arm  easterly  from  Tow- 
er E-2. 

Span  E-4,  the  fifth  and  last  of 
the  508-foot  through  truss  spans,  is 
no'w  95  per  cent  complete. 
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PERMITS  AMD  eOM^RAeTS 


SAN    FRANCISCO   COUNTY 

Xo. 

Owner 

Contractor 

Amt. 

6S6 

Heerdt 

Owner 

1000 

687 

Stoneson 

Owner 

3000 

6gg 

Stoneson 

Owner 

3000 

689 

Bull 

Stolte 

6500 

690 

Alpine 

Salomon 

230(1 

691 

Lombard! 

Owner 

1500 

692 

Anderson 

Owner 

4000 

693 

Anderson 

Owner 

4000 

694 

San   Francisco 

Owner 

7000 

695 

Carew 

Jacke 

2000 

696 

Cordell 

Vigen 

2500 

697 

Peterson 

Peterson 

3000 

698 

Catharlos 

Owner 

1000 

699 

The    Stag 

Brumfleld 

1988 

700 

Chen 

Tick 

1000 

701 

Calson 

Andersen 

1000 

702 

Christensen 

Owner 

4000 

703 

Doelger 

Owner 

4000 

704 

Levin 

Coburn 

6000 

705 

Devincenzi 

Owner 

3000 

706 

Salvation 

Lindgren 

50000 

Architect  —  C.    O.    Clausen,    746    46th 
Ave..  San  Francisco.  $4000 


SHOP  BLDG. 

(686)  SW  HUDSON  AND  EARL  STS. 

One-story  frame  shop  building. 
Owner  —  W.   J.   Heerdt.    1222   Mission 

St.,   San   Francisco. 
Architect — Not  Given.  $1000 


DWELLING 

(687)     E  CAYUGA  46  S  Sceneca  Ave. 

One-story     and    basement     frame 

dwelling. 
Owner — Stoneson     Bros.,     1630     Ocean 

Ave.,  San  Francisco. 
Architect — Not   Given.  $3000 


DWELLING 

(688)  S  SENECA  AVE.  54  E  Cayuga. 
One-story  and  basement  frame 
dwelling. 

Owner — Stoneson     Bros.,     1630     Ocean 

Ave.,  San  Francisco. 
Architect — Not   Given.  $3000 

ALTERATIONS 

(689)  NO.  2518  UNION  ST.  Alter 
dwelling. 

Owner — Dr.  Bull.  Premises. 

Architect — Miss  Julia  Morgan,  Mer- 
chants Exchange   Bldg.,   S.   F. 

Contractor— F.  C.  Stolte  Co.,  3455  La- 
guna  St.,   San   Francisco.         $6500 


REPAIRS 

(690)  NO.  2502  SUTTER  ST.  Repair 
fire  damage  to   flats. 

Owner,  —  Alpine  Realty  Co.,  %  Con- 
tractor. 

Architect — Not   Given. 

Contractor— L.  Salomon,  1734  Brod- 
erick  St..   S.   F.  $2300 


ALTERATIONS 

(691)  NO.  19  SONOMA  ST.  Alter 
flats. 

Owner- L.  Lombardi,  425  Union  St., 
San  Francisco. 

Architect— J.  A.  Porporato,  619  Wash- 
ington St.,   San  Francisco.       $1500 

DWELLING 

(692)  E  FIFTEENTH  AVE.  150  N 
Wawona  St.  One-story  and  base- 
ment  frame   dwelling. 

Owner— S.  R.  Anderson,  1433  7th  Ave.. 

San    Francisco. 
Architect  —  C.    O.    Clausen,    746    46th 

Ave.,  San  Francisco.  $4000 


DWELLING 

(693)  E  FIFTEENTH  AVE.  175  N 
Wawona  St.  One-story  and  base- 
ment  frame   dwelling. 

Owner— S.  R.  Anderson.  1433  7th  Ave., 
San    Francisco. 


ALTERATIONS 

(694)      1671   ELLIS   ST.:   alter  theatre. 

Owner — San    Francisco    Bank    (agent), 

526   California  Street. 
Architect — Wm.    I.    Garren,    233    Post 

Street.  $7,000 


ALTERATIONS 

(695)  NE  GOLDEN  GATE  and  Ma- 
sonic Avenues;   alter  mortuary. 

Owner — Jerome  A.  Carew,  %  contrac- 
tor. 

Architect — C.  G.  Lundgren,  1469  Wil- 
lard  Street. 

Contractor — Jacks  &  Irvine.  620  Mar- 
ket  Street.  $2,000 


DWELLING 

(696)     W     FORTY-FIFTH    AVE.     125 

S  Lincoln  Way.     One-story  frame 

dwelling. 
Owner— A.    O.    Cordell,    Vo    Contractor. 
Architect — Not  Given. 
Contractor  —  Elias    Vigen,     1346    40th 

Ave.,  San  Francisco.  $2500 


DWELLING 

(697)  S  TWENTY-EIGHTH  ST.  205 
E  Noe  St.  One-story  and  base- 
ment  frame   dwelling. 

Owner — Olga  Peterson,  229  Bonvlew 
Ave.,  San  Francisco. 

Architect— D.  E.  Jaekle,  126  Post  St.. 
San   Francisco. 

Contractor  —  Gust  L.  Peterson,  229 
Bonview  Ave.,  S.  F.  $3000 


ALTERATIONS 

(698)     NO.   1015  ASHBURY  AVENUE. 

Alter  apartments. 
Owner — Chris.    D.    Catharios,    Prem. 
Architect — Not  Given.  $1000 


ALTERATIONS 

(699)     NO.    3   KEARNY   ST.     "Electric 

sign   and   alter   marquee. 
Owner — The   Stag,    Premises. 
Architect — Not  Given. 
Contractor — Brumfleld  Elec.   Sign  Co., 

965  Folsom   St.,    S.   F.  $1988 


ALTERATIONS 

(700)  NO.  824  GRANT  AVE.  Alter 
store. 

Owner — Fong  CThen,   Premises. 

Architect — Not  Given. 

Contractor — Frank  Yick,  670  Wash- 
ington  St.,    S.   F.  $1000 


ALTERATIONS 

(701)     NO.    141-143    LEXINGTON    ST. 

Alter  flats. 
Owner— R.    Calson,    4197    17th    Street, 

San  Francisco. 
Architect — Not  Given. 
Contractor — P.    Andersen,    4082    Army 

St.,  San  Francisco.  $1000 


DWELLING 

(702)  E  SEVENTEENTH  AVE.  125 
S  Vicente  St.  One-story  and  base- 
ment frame  dwelling. 

Owner  —  Herman     Christensen,     1422 

27th  Ave.,   San   Francisco. 
Architect — Not  Given.  $4000 

DWELLING 

(703)  E  THIRTY-THIRD  AVE.  275  S 
Kirkham  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— Henry   Doelger    Builder,    Inc.. 

320  Judah  St.,  San  Francisco. 
Architect — Not   Given.  $4000 


REPAIRS 

(704)     SE    NINTH    AVE.    AND    CLE- 

ment   St.     Repair  Are  damage  to 

theatre. 


Owner— S.   H.   Levin,    %   Contractor. 
Architect — Not  Given. 
Contractor — Ira  W.  Coburn,  2048  Mar- 
ket St..   San  Francisco.  $6000( 


DWELLING 

(705)     W    SAN    BRUNO    AVE.    175    B 

Bacon  St.  One-story  frame  dwelling. 

Owner — L.  Devincenzi,  2748  San  Bruno 

Ave..    San   Francisco. 
Architect — Not  Given.  $3000 


(CHILDREN'S  HOME 

(706)  SW  GEARY  AND  LAGUNA 
Sts.  Two-story  frame  children's 
home. 

Owner— Salvation  Army,  115  Valencia 
St.,   San   Francisco. 

Architect— D.  D.  Stone,  110  Sutter  St.. 
San   Francisco. 

Engineer — Jesse  Rosenwald,  525  Mar- 
ket St.,  San  Francisco. 

Contractor — Lindgl-en  &  Pwinerton, 
225   Bush   St.  $50,000 


ALAMEDA   COUNTY 

No. 

Owner 

Contractor 

Amt. 

474 

Strickler 

Beckett 

6000 

475 

Alameda 

Dowling 

4000  ^ 

476 

Anderson 

Kopf 

98501 

477 

Barry 

DuPuy 

12000' 

478 

Duncan 

Rose 

1750 

479 

Marx 

Rose 

1901) 

4S0 

Standard 

Independent 

4000 

481 

Prienveille 

Rose 

1760 

482 

Blumberg 

East   Bay 

1500 

483 

Continental 

Austin 

1985 

484 

Winner 

Teigland 

3700' 

485 

Williams 

Bradhoff 

6000  < 

486 

Evans 

Kine 

1800) 

487 

McCombs 

Henderson 

5200, 

488 

East 

Daley 

3500 ; 

489 

Golden 

Hopper 

2300 : 

490 

Brown 

ToUifson 

35S0i' 

491 

Hufschmidt 

Owner 

4960' 

492 

Whalen 

Owner 

4850: 

493 

Johnson 

Baker 

1100  ; 

494 

Martinho 

Silva 

2800 : 

495 

Davidson 

Independent 

1000/ 

496 

Banker 

Owner 

1000/ 

497 

Trumper 

Losslng 

1200  1, 

498 

State 

Barrett  1029000  1 

499 

Letts 

Christensen 

1600  1 

600 

Bennett 

Campomenosl 

15000  i 

601 

Farmers 

Early 

2000  ' 

502 

Sauerman 

Early 

1000  1 

RESIDENCE 

(474     NO.     527    BLAIR    AVE.,     PIED-  ■ 

MONT.     Two-story  6-room  frame  i 

residence  and  garage. 
Owner— L.  H.  Strickler.  411  Pala  Ave.  i, 

Piedmont. 
Architect— W.    Milwain,    1503    Oakland 

Ave.,    Oakland. 
Contractor — A.   T.   Beckett,  224  Scenic  I 
Ave.  $6000  >. 


DWELLING 

(475)    NO.    1800    CAMBRIDGE  DRIVE. 

ALAMEDA.     One-story   five-room 

frame   and   stucco  dwelling. 
Owner — Alameda    Builders.    1361    Park 

St.,   Alameda. 
Architect — Not  Given. 
Contractor — S.   J.   Dowling,    1361   Park 

St..  Alameda.  $4000 


ADDITIONS 

(476)  NO.  2244  SANTA  CLARA  AVB. 
ALAMEDA.  Additions  and  alter- 
ations to  undertaker's  establish- 
ment. 

Owner — Crhe.sley    Anderson.    Premises. 

Architect— Miller  &  Wamecke.  Finan- 
cial Center  Bldg..  Oakland. 

Contractor— Ben  F.  Kopf.  845  Pacific 
Ave.,  Alameda.  $9850 


PACIFIC    CONSTRUCTOR 


■)WEI.r.IN(! 

jl77)      2    MNCoi.NSIIlHIO    int..    OAK- 

,      LAND;    IwnsL.iy    ll-io.ini    dwdl- 

InK. 
iwner— 10.    I..    IS.nry,    2i;ill    Hiisscll   St.. 

Berkeley, 
irchllect  — C.  A.  T:intau,   210  Post  St.. 

San    I'"raii(^l.siii. 
•ontrnctor— K.    K.    DuPuy,    110    Sutter 

St.,  Snn  Kraiulsco.  $12,iio0 


tEPAinS 

478)      1032-34    MAGNOLIA    St..    OAK. 

LAND;   lire  repairs. 
iwner — Mr.    Duncan,    premises, 
irchltect— Not  Given. 
,;ontraetor— A.    II.    Rose,    478    25th   St.. 
Oakland.  $1750 


{EPAIRS 

479)  46,S  CHKTWOOD  ST..  OAK- 
LAND; lire  repairs. 

iwniT — Mr.    Marx,   premises. 

iiclilt>'<-t— Ncit  Given. 

•onlniotor— A.  H.  Rose.  478  25th  St.. 
Oakland.  $1900 


'^ERVICK    STATION 
i480)     3200  FOOTHILL,  BLVD..   OAK- 
LAND;  one-story   service    station, 
iwner— Standard    Oil   Co.    of    Califor- 
nia.   1206   Financial    Center   Bldg.. 
Oakland. 
\rchiteot— Not  Given. 
Contractor — Independent    Iron    Work.s. 
821   Pine   St..   O.ikland.  $4,000 


'iEPAIRg 

';481)      267-71    12th    ST.,     OAKLAND; 

fire  repairs, 
bwner— A.   E.   M.   Prienveille..  271  12th 

Street,   Oakland. 
\rchiteut— Not  Given, 
-'ontractor— A.   H.   Rose.   478   25th    St.. 

Oakland.  $1750 


.ADDITION 

(482)      463     SIXTH    ST..    OAKLAND; 

tile  addition. 
;'wner— Irving   Blumberg.   463   6th   St.. 

Oakland. 
Architect — Not  Given. 
..'ontractor  —  East    Bay    Refrigerating 

Products.  941  Aileen  St..  Oakland. 
$1500 


SHED 

1483)  5401  SAN  LEANDRO  ST..  OAK- 
LAND;   one-story    shed. 

Dwner — Continental  Can  Co..  Inc..  155 
Montgomery  St.,   gan  Francisco. 

\rchitect — Not  Given. 

^'ontractor— The  Austin  Co..  516  18th 
Street,   Oakland.  $1985 


ADDITION 

(484)  3104  SHATTUCK  AVE.,  BER- 
KELEY;  additions. 

;)wner— H.  W.  Willner,  3130  ShattucU 
Ave..  Berkeley. 

.Architect — Not  Given. 

Jontractor— C.  M.  Teigland,  3104  Shat- 
tuck   Ave.,    Berkeley.  $3700 


DWELLING 

(485)  1138  STERLING.  BERKELEY; 
two-story  5-room  frame  dwelling 
and  garage. 

iMvner — Miss    Williams. 

Architect— Henry  Gutterson.  526  Pow- 
ell St..   San   Francisco. 

Contractor— C.  O.  Bradhoff.  911  55th 
St..   Oakland.  $6,000 


ALTERATIONS 

<486)  820  SAN  DIEGO.  BERKELEY; 
alterations. 

Owner— G.  C.  Evans.  620  Cragmont 
Ave..   Berkeley. 

Architect— Not  Given. 

Contractor— Geo.  F.  King,  2522  Col- 
lege Ave.,   Berkeley.  $1800 


ADDITIONS 

(487)  NO.  1033  MILLER  ST.,  BER- 
KELEY.    Additions. 

Owner— Phillip   McCombs,    Premises. 

Architect— Scott  Haymond,  American 
Trust   Bldg.,   Berkeley. 


Contractor — H.  K.  HenderBon,  20  Avl« 
Road.   Berkeley.  $5200 


ALTEKATIONS 

(I.SS)      N<i.     L'2S4     SHATTUCK     AVE.. 

BERKELEY.  Alterations. 
Owner— lOast   Bay  Syndicate. 
Architect- Not  Given. 
Contractor— Thomas     E.     Daley.     1108 

Vancouver    Ave.,    Burlingame. 

$3500 


ALTERATIONS 

(489)  No.  5X1(1-12-14  SAN  PABLO 
Ave.   OAKLAND.     Alterations. 

Owner— C.iiklcn  State  Theatre  Co..  25 
Taylor  St..  San  FrancLsco. 

Architect— A.  A.  Cantln.  222  Kearny 
S-t..  San  Francisco. 

Contractor  —  Alfred  J.  Hopper.  1769 
Pleasant  Valley  Ave.  $2300 

DWELLING 

(490)  NO.  2923  SCHYLER  STREET, 
OAKLAND.  One-story  5-room 
dwelling   and   garage. 

Owner— Earl    Brown.    4622    E-14th    St.. 

Oakland. 
Architect — Not  Given. 
Contractor— C.    Tollifson.    3311    E-17th 

St.,    Oakland.  $3550 


DWELLING 

(491)  NO.  341  VERNON  ST.,  OAK- 
LAND.     Two-story    6-room    dwlg. 

Owner — Hufschmidt  &  Whalen.  337 
17th  St..  Oakland. 

Architect— Chester  Treichel,  696  Cle- 
veland Ave..   Oakland.  $4950 


DWELLING 

(492)     NO.    656    BOULEVARD    WAY. 

OAKLAND.      Two-Story    six-room 

dwelling. 
Owner— John  F.   Whalen,  461   Lee  St., 

Oakland. 


Architect — Not  Given. 


$4850 


ALTERATIONS 

(493)     NO.       877       THIRTY-EIGHTH 

St..    OAKLAND.      Alterations. 
Owner  —  A.  Johnson,    3609    Emersan 

St..  Oakland. 
Architect — Not    Given. 
Contractor— W.    J.    Baker,    2255    Ran- 

some   Ave.,    Oakland.  $1100 


(494)  8811-15-17  -  19  FOURTEENTH 
St..    OAKLAND.      Addition. 

Owner — John  Martinho,  1535A  Prince 
St..  Oakland. 

Architect — Not   Given. 

Contractor— Tony  M.  Silvo,  1034  87th 
Ave..  Oakland.  $2800 


STATION 

(495)     NO.     2900     E-TWELFTH     ST.. 

OAKLAND.        One-story      service 

station. 
Owner — Davidson    &    Trewethick,    2512 

65th  Ave.,   Oakland. 
Architect — Not  Given. 
Contractor — Independent    Iron    Works. 

821   Pine  St..   Oakland.  $1000 


ADDITIONS 

(496)     NO.     1407    HOLLY    ST..     BER- 
BER KE  LEY.     Alterations. 
Owner — S.   C.    Banker,    Premises. 
Architect — Not   Given.  $1000 


ALTERATIONS 

(497)     NO.     2630      PIEDMONT    AVE., 

KELEY.     Additions. 
Owner — J.   Trumper,   Premises. 
Architect — Not  Given. 
Contractor — T.   S.   Lossing,   47  Canyon 

Road.   Berkeley.  $1200 


STRUCTURE 

(498)     THIRTY-FOURTH   ST..   Haven 

St..    Etc..    OAKLAND.       Concrete 

distribution  structure. 


ALTERATIONS 

(501)     NO.    2400   WEBSTER   STREET. 

Owner — State    of    California,     Division 


of  Highways.   500  SanHomc  Street, 

Siin   Francisco. 
Architect— Not   Given. 
Contractor— Barrett   &    Hllp.   918   Har- 

rlHon  St.,  San  Francisco. 

$1,029,000 


ALTERATIONS 

(499)  NO.  222  NINTH  .ST.,  OAK- 
LAND.    Alterations. 

Owner— Letts-Oliver  Invest.  Co.,  16th 
and   San    Pablo   Ave.,   Oakland. 

Architect — Not  Given. 

Contractor,  —  H.  J.  CThrlstensen  Co.. 
1955  Webster  St.,  Oakland.       $1500 

DWELLING 

(500)  N(J.  66  BEECHWOOD  DRIVE. 
OAKLAND.  Two-story  10-room 
dwelling. 

Owner— A.  L.  Bennett.  6001  Chabolyn 
Terrace.   Oakland. 

Architect — Miller  &  Wernecke,  Finan- 
cial Center  Bldg.,  Oakland. 

Contractor  —  E.  Campomenosi,  6401 
Broadway.  Terrace.  Oakland 

$15,000 
OAKLAND.  Alter  building  and 
alter  store  front. 

Owner — Farmers  &  Merchants  Sav- 
ings Bank,  13th  and  Franklin  Sts., 
Oakland. 

Architect — Not   Given. 

Contractor  —  Fred  J.  Early  Jr.,  366 
40th    St..    Oakland.  $2000 


REPAIRS 

(502)     NO.    277    TWELFTH    STREET. 

OAKLAND.      Fire    repairs. 
Owner — Mr.    Sauerman.     Premises. 
Architect — Not  Given. 
Contractor  —  Fred    J.    Early    Jr.,    366 

40th   St.,   Oakland.  $1000 


BUILDING  CONTRACTS 

SAN    FRANCISCO  COUNTY 


No.  Owner 

149  Bull 

150  Weiner 

151  Wallach 

152  New    England 


Contractor  Amt. 

Stolte  7000 

Hansen  457 

Aetna  3014 

Cohn  2587 


ALTERATIONS 

(149)     NO.  2518  UNION  ST.     All  work 

for  alterations  to  dwelling. 
Owner— Edward  C.   &  Lilian  W.   Bull, 

Premises. 
Architect — Julia    Morgan.     Merchants' 

Exchange  Bldg..  San  Francisco. 
Contractor— F.   C.   Stolte  Co.,    Oakland 
Filed  July  10.   '35.     Dated  July  9,   '35. 

On  8  th  of  each  month _...    75% 

Usual   35   days Balance 

TOTAL  COST,  $7000 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


PAINTING 

(150)     NO.   648  FORTIETH  AVENUE. 
All  work  for  painting,  stucco  work 
and  roof  repairs  to  dwelling. 
Owner — Benjamin   and    Rose   Welmer. 
.Architect — Not   Given. 
Contractor — Harry  A.   Hansen. 
Filed  July  11.  '35.     Dated  June  22.   '35. 

HOLC    Contract    

TOTAL  COST.  $457 
Bond.  $457.  S^irety.  Fireman's  Fund 
Indemnity  Co.  Limit,  forfeit,  none. 
Specifications   only   filed. 


ALTERATIONS 

(151)   NO.  258  TWENTY-NINTH  AVE. 
All   work    for   alterations   and   ad- 
dition   to    dwelling. 
Owner — Harry  Wallach. 
Architect  — •  Hyman     &    .4ppleton.     68 

Post   St.,    San   Francisco. 
Contractor — Aetna    Constr.    Co. 
Filed  July   11.    '35.     Dated  July  8.    '35. 

On    completion    75% 

Usual    35    days _ Balance 

TOTAL  COST.  $3014 
Bond.  none.  Limit.  4  weeks.  Forfeit, 
none.       Plans  and  specifications  filed. 
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PACIFIC    CONSTRUCTOR 


PAINTING 

(152)     NO.    544    MARKET    ST..    Flat- 
iron    Building.     All    work    for   ex- 
terior   painting,    etc    of    building. 
Owner— New  England  Mutual  Life  In- 
surance Co.,   Boston,   Mass. 
Architect— Not   Given. 
Contractor— Max  and  Samuel  F.  Cohn 
(as  M.  Cohn  &  Co.) 

Filed  July  11,   '35.     Dated.  . 

TOTAL  COST,   $ 

Bond,  $2587.40.  Surety,  London  and 
Lancashire  Indemnity  Co.  of  Amer- 
ica. Limit,  forfeit,  plans  and  speci- 
fications,  none. 


ALAMEDA   COUNTY 

50    Clark  Cederborg     11866 

RESIDENCE 

(50)     LOTS  30  AND  31  BLK  32,  North 
Cragmont.     Berkeley.       All     work 
for  residence. 
Owner— Reece  and  Gladys  Clark,   1733 

Madera  St.,   Berkeley. 
Architect  —  W.  H.  Ratclift.  American 

Trust  Bldg.,    Berkeley. 
Contractor— H.     Cederborg,     1455     Ex- 
celsior Ave.,   Oakland. 
Filed  July  16,   '35.     Dated  July  11,   '35. 
Frame  completed  and  roof  on    25% 

Brown    plastered    25% 

When    completed    25% 

Usual   35  days 25% 

TOTAL  COST,  $11,866 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.    Plans  and  specifications  filed. 


SAN     FRANCISCO    UNDER    $1000 

ALTER    store    and      flats,    $300;      1294 
Union  St.;  owner,  Adelina  Pagan- 
ini.   Premises;   contractor,   Ferdin- 
ando  Rossi,  1835  Stockton  »t. 
ALTER    cleaning      plant,    $350;       3200 
Geary   St.;    owner.    Meeaders   Dye- 
ing &  Cleaning  Works.   Premises; 
contractor,    J.    B.    Bourdieu.    2625 
2(ith   Street. 
ALTER  store,   $200;   944  Clement  St.; 
owner,  Mrs.  Florentine  Seelye,  442 
Fourth   Ave. 
ALTER   flats,   $150;   614   Vermont   St.; 
owner,  B.  Damonti.  Premises;  con- 
tractor. Gene  A.  Martinelli  &  Co. 
355   15th  Ave. 
ALTER   flats.    $220;    3134   24th   Street, 
owner,   Frank  Bartalini,   3130   24th 
Street. 
FLUES,    $70;    743    Baker    St.;    owner 
Miss    Madden.    Prem.;    contractor' 
John  Marshall,  4447  Mission  St 
FLUES,    $50;    30-36    Child    St.;    owner. 
L.    Rumini,    Premises;    contractor! 
Adolpho    Chiorpottl.    1801    Mason. 
ALTER  tank   truck  loading  rack,   $900 
N  Beach  200  W  Jones  St.;  owner 
Standard    Oil    Co.,    225    Bush    St 
ALTER  flats.   $500;    1111  York   Street- 
owner.     M.     DeCaesar,     Premises;' 
contractor,      John    Munson,      2419 
15th   Street. 
ALTER    dwelling,    $300-    1257    Fairfax; 
owner,     E.    Ricci,     %    Contractor; 
contractor,     Richard     Delucchl     & 
Co.,   3275  San  Bruno  Ave 
ALTER  flats,   $300;   2943  Harrison  St.; 
owner,    O.    Hammar,    Prem.;    con- 
tractor,   Richard    Delucchl    &    Co.. 
2375  San  Bruno  Ave. 
ALTER   store,   $366;   798   Bush   Street; 
owner.  Rose  Lanza,  %  Contractor; 
contractor.    Barrett    &    Hilp,     918 
Harrison  St. 
SIGN,     electric,     $150;     1559     Franklin 
St.;  owner,  Franklin  Market,   1559 
Franklin    St.;      contractor.     'Neon 
Sign   Service  Co.,   1707   Folsom  St 
SIGN,     electric,    $150;     1312    Polk    St.; 
owner.    Cruise   Bros.,    Prem.;   con- 
tractor,   Neon    Sign    Service    Co., 
1707  Folsom  St. 
ALTER  dwelling,   $900;   70   West  Clay 
Park:   owner.   Graeme  MacDonald. 
Huntington    Apts.;  architect,    Ed 
Mu.s.son    Sharpe,    525    Market    St.; 


engineer.      Jess      Rosenwald,      525 
Market  St. 

REPAIR  Are  damage  to  theatre.  $966; 
1249  Stockton  St.;  owner,  Jos. 
Musto  Estate.  %  Contractor;  con- 
tractor. Barrett  &  Hilp,  918  Har- 
rison   St. 

ALTER  flats,  $15;  264  Ilth  St.;  owner, 
Wm.    R.    Norton,    1243    20th   Ave. 

SIGN,  electric,  $200;  2535  Irving  St.; 
owner,  Alice  Sweet  Shop.  Prem.; 
contractor.  QRS  Neon  Corp.,  Ltd., 
690  Potroro  Ave. 

SIGN,  electric,  $50;  1407  Bush  Street; 
owner.  Levy  Elec.  Co.,  Premises; 
contractor,  QRS  Neon  Corp.  Ltd. 
690  Potrero  Ave. 

GARAGE,  one-story  frame  private, 
$50;  35  Ware  St.;  owner.  Antonio 
Bellu.   Premises. 

ALTER  flats,  $100;  194  20th  Avenue; 
owner.  M.  Deasy,  Premises;  cno- 
traotor,  J.  C.  Thomas,  452  42nd 
Avenue. 

ALTER  store.,  $500;  2740  Mission  St.; 
owner,  Sam  Labarbera.  Premises; 
contractor,  John  Munson,  2419  15th 
Street. 

ALTER  service  station,  $700;  SW  12th 
and  Howard  S-ts.;  owner.  Asso- 
ciated Oil  Co.,  79  New  Montgom- 
ery St.;  contractor.  Grant  Marti- 
nelli  Constr.   Co.,    44   Mary   St. 

SIGN,  electric.  $200;  1741  Polk  Street; 
owner,  W.  Herzog,  Premises;  con- 
tractor, QRS  Neon  Corp..  Ltd., 
690    Potrero  Ave. 

SIGN,  electric,  $200;  698  Monterey 
Byvd.;  owner,  D.  Bagrash,  Prem.; 
contractor.  QRS  Neon  Corp.,  Ltd., 
690    Potroro   Ave. 

SING,  eleciric,  $50;  1407  Bush  S-t.; 
owner.  Levy  Elec.  Co.,  Premises: 
contractor.  QRS  Neon  Corp.,  Ltd., 
690    Potrero    Ave. 

ALTER  dwelling,   $l.-,0:   5  Genoa  Place 
owner,   Eugenia  Poletti,   652  Green 
Street. 
ALTER  flats,   $125;   1144-46-48  Oak  St. 

owner.  R.  Benson,  Premises. 
ALTER  laundry  and  flats,  $150;  769 
Pacific  Ave.;  owner,  Antonini  & 
Canepa,  798  Green  St.;  contrac- 
troctor,  G.  B.  Delucchl,  4  Sharp 
Place. 

SIGN,  electric,  $200;  1116  Post  Street; 
owner.  Motor  Body  Corp.,  Prem.; 
contractor,  QRS  Neon  Corp.,  Ltd., 
090  Potrero  Ave. 

SIGN,  electric,  $200;  2524  Lombard 
St.;  owner.  Bridge  Hotel.  Prem.; 
contractor,  QRS  Neon  Corp.,  Ltd., 
690  Potroro  Ave. 

ALTER  flats,  $300;  463  Filbert  St.; 
owner,  G.  Soldavani,  Prem.;  con- 
tractor, G.  B.  Delucchl,  4  Sharp 
Place. 

ALTER  store,  $100;  SE  Sixth  Ave.  & 
Clement  St.;  owner,  Isabel  Spra- 
gue.  304  6th  Ave.;  contractor,  A. 
P.   Allen,   177  Bertlta. 

REPAIR  Are  damage  to  flats,  $300;  506 
San  Bruno  Ave.;  owner.  Mrs. 
Del  Carlo,  %  Contractor;  contrac- 
tor,   L.    Salomon,    1734    Broderick. 

FLUES,  $75;  3954  Washington  Street: 
owner,  Mr.  Griffin,  Premises; 
contractor,  Lowell  Davison,  375 
Monterey  Blvd. 

ALTER  dwelling,  $750;  505  Diamond; 
owner,  Wm.  Byrne,  premises;  con- 
tractor. Love  &  Haun,  666  Mission 
Street. 

SHOP,  1-story  frame,  $750;  SW  Hud- 
son &  Earl;  owner,  W.  J.  Heerdt 
1222    Mission    St. 

ALTER  dwelling.  $200;  1662  26th  Ave.: 
owner,  Chester  R.  McFee,  prem- 
ises. 

SIGN,  electric,  $200;  427  Mason  St.: 
owner,  W.  Haley.  premisf«:j  con- 
tractor, QRS  Neon  Corp.  Ltd.. 
690  Potrero  Ave. 
SIGN,  electric,  $300;  427  Mason  St.; 
owner,  W.  Haley,  Prem.;  contrac- 
tor, QRS  Neon  Corp.  Ltd.,  690 
Potrero  Ave. 


ALAMEDA    COUNTY    UNDER   $1000 

ALTER  for  garage.  $300;  592  43rd  St., 
Oakland;  owner,  Oscar  A.  Chil- 
gren,  592  43rd  St. 

ADDITION,  $250;  1323  90th  Avenue. 
Oakland;  owner,  A.  T.  Anderson, 
1155  Dutton  Ave.,    San   Leandro 

ALTERATIONS,  $350;  662  Longridge 
Rd.,  Oakland;  owner,  John  J. 
Allen,  Prem.;  contractor,  Edward 
Larmer,  90  Falrview  Ave.,  Pied- 
mont. 

ADDITION.  $112;  2609  98th  Avenue, 
Oakland;  owner.  T.  F.  Botts, 
Premises. 

ADDITION  and  alterations.  $600;  6024 
Broadway.  Oakland;  owner.  L. 
Phillips,  Prem.;  contractor,  C.  E. 
Burks,    4129    Randolph    Ave. 

SIGN,  electric,  $50;  3830  Grand  Ave., 
Oakland;  owner,  Thomas  Bailey, 
Premises;  contractor,  Elec.  Sign 
Repair   Co.,    699  Jean   St. 

SIGN,  electric,  $200;  NW  Tenth  Ave. 
and  E-12th  St..  Oakland;  owner. 
Associated  Oil  Co.,  Prem.;  con- 
tractor. QRS  Neon  Corp.,  690  Po- 
trero Ave.,    9.   P. 

SIGN,  roof  and  metal  sign,  $15  each; 
1113  16th  St.,  Oakland;  owner. 
The  Hancock  Oil  Co.,  1207  19th 
Avenue. 

ADDITION.  $750:3200  Lakeshore  Ave.. 
Oakland;  owner,  L.  B.  Hoge.  35 
Muir  Ave.,  Piedmont;  architect, 
Ray  Keefer,  770  Wesley  Ave.;  con- 
tractor, C.  H.  Thrams,  28  Home 
Place,  West. 
ALTER  for  garage.  $175;  2715  E-9th 
St.,   Oakland;  owner.   Ruff  Gasper, 

Premises. 
ADDITION.     $200;    1130    91st    Avenue, 

Oakland;  owner,  A.  Ybarva,  Prem. 
ALTERATIONS,     $100;     257     3Sth     St., 

Oakland;  owner.  Mrs.  Geo.  Tyson, 

Premises. 
ALTERATIONS.    $50;    796    Ninth    St., 

Oakland;   owner.   Rose   Ruelle,   796 

9th  S-t. 
FIRE  repairs.  $400;   1038  Magnolia  St., 

Oakland;  owner,  Mr.  Burke,  Prem. 

contractor,    A.    H.    Rose,    478    25th 

Street. 

SIGN,    electric,     $250;      NE     Excelsior 
and    Lakeshore      Aves.,    Oakland; 
owner.    Signal    Oil    Co.,    Premises; 
contractor,    Elec.    Prod.    Corp.,   950 
30th    Street. 
BILLBOARD,    $150;    10910    E-14th    St., 
Oakland;     owner.     Central     Bank, 
Premises;    contractor.    George    H. 
Rice    Jr.,    334    10th    St. 
CLOCKS    (4),    metal,    $200    each;    5725 
E-14th  St.,  Oakland;  owner.  Mod- 
ern  Food   Co.,    Prem.;    contractor, 
QRS  Neon  Corp.,  690  Potrero  Ave. 
San    Francisco. 
ALTERATIONS,     $140;    1231     Carlotta 
St.,    Berkeley;      owner.      W.    Bos- 
worth,    Prem.;    contractor,    W.    H. 
Sankey.    7324    Grove    St. 
REPAIR   fire  damage,   $500;   2330  Col- 
lege   Ave.,    Berkeley:    owner.    Dr. 
Morgan,    Premises;    contractor.   A. 
H.  Rose,  70  Buckeye  St. 
GARAGE,    private,    $100;    1617    Oregon 
St.,  Berkeley;  owner,  D.  W.  Jones, 
Premises. 

1883   Harmon   St.,   Berkeley. 
SIGN,    electric,    $110;    2550    San    Pablo 
Ave.,     Oakland;    owner,    Pat    and 
Tom    Buffett,     Premises;    contrac- 
tor.    Imp      Elec.     Sign      Co.,    2228 
Myrtle    St. 
SHED,    one-story   frame,    $35;   9825  E- 
14th    St..    Oakland:    owner,    A.    H. 
Christensen,    1359    99th    Ave. 
ALTERATIONS,    $400;    629  Aileen   St., 
Oakland:    owner,    A.    Wray,    Prem. 
ALTERATIONS,   $350:    1228  23rd  Ave.. 
Oakland;  owner,   R.  A.  Goss,  1228 
23rd  Avenue. 
REPAIRS,   $40;   5931   McCall   St.,   Oak- 
land;    owner,     Henry     L.     Lassen, 
Premises. 
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1  a.  follows: 

-AMrtmaall 

Offloai 

-B«adl 

II.— lea   and    Cold 
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19.— M  lie.    Conlt. 

-Haifltali 

-Halala 

APARTMENTS 

)e  Done    By   Day's  Work. 
ICKATIONS  Cost,    $1,500 

,   I'-RANCl.SCO.     1015    A.shbury    St. 
■ations  to  apartments, 
er— Chris  D.  Calharius,    Premises, 
itect — Not    Given 


CHURCHES 


s    Being    Figured — Bids    Close 
July  23,  5   P.   M. 

•ITION  Cost,    $2,000 

USA,  Colusa  Co.,  Calif, 
tion    to    Sunday    School    at    Saint 
-tephens  Episcopal  Church   (add  1 
arge    room    and    kitchen)     frame 
onstructlon. 

er — Episcopal    Bishop    of    Sac- 
■amento. 

Itect— Arnold  Constable,  680  Mar- 
!et  St.,   San  Francisco. 
Hewing     Colusa    contractors     will 
lit  bids: 

irry    Staple,    L.    S.    Lewis,    Albert 
J.    S.    Hoffmeister,    Fted    Mut- 
<ach. 


FACTORIES  &  WARE- 
HOUSES 

xact  Awarded. 

riLLERY  Cost,    $22,000 

MA,   Fresno  Co.,   Cal.     Hunstman 
\ve.  near  Bethel. 

brandy  distillery, 
er— John  McClure,  Inc. 
litect — Morgan,  Walls  &  Clements, 
210  W.    Seventh   St.,    Los   Angeles. 
;ractor    —    Trewhitt  -  Shields    Co., 
I'aclflc   Southwest   Bldg.,    Fresno. 


ined. 

'NDRY  Cost,    $10,000 

nT<TON.     San    Joaquin    Co.,     Cal. 
Sierra  Nevada  and  Fremont   9ts. 
Ilion     of   unit   for   laundry     plant 
(brick    construction)     air     condi- 
tioning system,    etc. 
ler- Golden   West   Laundry    (Peter 
Wallace,  Proprietor).  501  N.  Sierra 
Nevada   St.,    Stockton, 
hltect— Not  Given. 
cital  cost  of  improvements,  includ- 
machinery,   etc.,    is   $22,000. 


ns    Completed. 

IIEHOU9E  Cost,  $225,000 

*  ANGELES,  Cal.  No.  1200  South 
Evergreen    Street. 

!-story  reinforced  concrete  and 
steel  warehouse  (940x182  ft.)  com- 
position roofing,  steel  and  metal 
elad  doors,  steel  rolling  doors, 
steel  sash,  vault  door,  sprinkler 
■system,  asphalt  paving,  metal 
skylights,   ventilating  system,   etc. 


Owner— A.    Zellerbach    Paper    Co.,    220 
S.    Lo.s   AngelcH   St.,    Los   Angeles. 

ICnglneer — Leland  S.  Rosener,  233  San- 
some      St..    San      Francisco,      and 
Ralph     Heebee        1976    San    Pablo 
Ave.,    Berkeley. 
Bids  will  pruliiibly  be  asked  shortly. 


To  Be  Done   By  Day's  Work. 
I'ACKING    PLANT  Cost,    $4,000 

SAN  J(.^SE,   Santa  Clara  County,   Cal. 

Seventh   and   Empire   Streets. 
One-story    vegetable    packing    plant. 
Owner— R.   D.   Rrennan,    148  South  8th 

St.,  San  Jose. 
Engineer— W.    D.    Lotz,    35   West    San 

Carlos   St.,   San  Jose. 


To  Ask  Bids. 

FREIGHT   DEPOT  Cost,  $ 

OAKLAND,    Alameda  Co.,   Calif. 
Steel    and    reinforced    concrete    freight 

depot    (450   ft.    in   length). 
Owner — Santa    Fe    Railway    Company, 

Kerckhoff    Bldg.,    Los    Angeles. 
Plans  by  Engineering  Pept.  of  Owner. 


FLATS 


July  16.   1935 

Contract  Awarded. 

REPAIR   FLATS  Cost,    $2600 

SAN  FRANCISCO.  No.  2502  Sutter 
Street. 

Repair  fire  damage  to  flats. 

Owner — Alpine  Realty  Co..  %  Contrac- 
tor. 

Architect — Not  Given. 

Contractor — L.  Salomon,  1734  Broder- 
ick  St..   San  Francisco. 


6— GARAGES    &    SERVICE 
STATIONS 

Low   Bidder. 

SERVICE   STATION  Cost.    $7,000 

OAKLAND,    Alameda    Co.,    Cal.    Foot- 
hill   Blvd.    and    Fruitvale    Ave. 
Steel  service  station    (stucco  exterior) 
Owner — Standard     Oil    Co.,     Financial 

Center    Bldg.,    Oakland. 
Plans   by  Engineering  Dept.   of  Owner 
Low    Bidder— Willis    Lynn,    1037    Ash- 
mount,  Oakland.  • 


Plans    Being    Prepared. 

SERVICE  STATION  Cost,  $10,000 

MODESTO,     Stanislaus    Co.,     Cal.  9th 

and   I   Streets. 
Steel  service  station. 
Owner — General    Petroleum     Co.,     519 

19th   St.,    Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 
Bids  will   be  asked   in   about   thirty 
days. 


Contract  Awarded. 

SERVICE  STATION  Cost,   $7000 

OAKLAND,    Alameda   Co.,    Cal.    Foot- 
hill Blvd.  and  Fruitvale  Ave, 
Steel  service  Btatlon   (stucco  exterior) 
Owner  —  Standard  Oil  Co.,   Financial 

Center  Bldg.,   Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Willis     Lynn,     1037     Ash- 
mount  St.,  Oakland. 


Planned. 

SERVICE    STATION  Cost,    $ 

SAN  ANSELMO,   Marin  Co..   Cal.   San 

Anselmo  and  Oak  Knoll  Aves. 
New  service   station. 
Owner— Richfield   Oil   Co.,    248   Battery 

St.,    San   Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 


Owner  Taking   Bids. 

GARAGE  Cost,    $10,000 

S.\N    JOSE.    Santa    Clara    Co.,    Calif. 
Oakland   Highway. 


one-Htory  wood  frame  garage  (60Z.100 
ft.)  corrugated  Iron  siding,  ce- 
ment floors,  rolling  doom,  wood 
trusses,  etc. 

Owner  —  Glacamazzl  Bros.,  Mllpltas 
Road,   San  Jose. 

Architect  —  Chas.  McKenzle,  Twohy 
Bldg.,  San  Jose, 


Sub-Contracts  Awarded. 

SKHVICI':   STATIO.V  Cost,   $3,000 

LIVIOU.MOKE.    AlaiiK-da    Co.,    Calif. 

Steel    .service    .station. 

Owner  —   Standard   Oil  Co.,    Financial 

Center    lildg..    Oakland. 
Plans  by    Engineering  Dept.  of  Owner 
Contractor — George    W.    Anderson,    211 

Hanover  Ave.,    Oakland. 
Concrete    —    J.    H.    Kitzmauricf,    2857 

Hannah   St.,   Oakland. 
Wiring  — Pacific    Electric    Motor    Co., 

Tenth  and  Oak  Sts.,  Oakland. 
Mill  Work- Diamond  Match  Company. 
Lumber — Independent    Iron    W'ks,    821 

I'iiie   St.,   Oakland. 
Plumbing — Max    Finzel.    2025    Hopkins 

St.,    Oakland     . 

7—  FEDERAL  BUILDINGS^ 

BID    OPENING    DATE    POSTPONED 

AMERICAN  LAKE,  Wash.  —  Until 
July  30.  2:30  P.  M.  (date  postponed 
from  July  16)  bids  will  be  received 
by  Veterans'  Administration,  Room 
764,  Arlington  Bldg.,  Washington,  D. 
C  for  constructing  transformer  sta- 
tion and  transmission  line  at  the  Vet- 
erans' Administration  Facility,  Amer- 
ican Lake,   Wash. 


Complete  Bids. 

POST    OFFICE  Cost,    $ 

SAN  RAFAEL.  Marin  Co.,  Cal.  D  and 

Third    Streets. 
One  -  story,   mezzanine  floor  and  part 
basement   post  office   building    (65x 
75  feet)   steel   frame,    wood  roof, 
composition    roofing,    one-pipe    low 
pressure    steam    heating  system, 
steel   columns  and  girders,  plaster 
exterior,   cast    iron   steps,   etc. 
Owner — United     States    Government. 
Plans    by    the    Supervising    Architect. 
Treasury  Dept.,   Washington,   D.C. 
Low  Bidder— Leo  Epp,   4745  Geary  St.. 
San   Francisco. 
Complete    bids   follow: 

Leo    Epp,     San     Franci-sco $56,680 

K.   E.   Parker  Co.,   S.    F 56.925 

Leibert    .S:    Trobock,    San   Rafael  57.900 

Frank   J.    Reilly.    S.    F 59,861 

Robert    McCarthy,     S.    F 62,229 

William    Spivock,    S.    F 63,300 

DeLuca    &    Son,    S.    F 64,200 

A.    Nelson,    San    Francisco 65,000 

Bids   held   under  advisement. 


BIDS    REJECTED 

SAN  FRANCISCO. —  Treasury  De- 
partment has  rejected  all  bids  for  fur- 
nishing and  installing  counters,  rail- 
ings, etc..  at  the  U.  S.  post  office 
and    courthouse.    San    Francisco. 


BIDS    WANTED 

ELKO.  Nev.— Until  August  6.  bids 
will  be  received  by  the  Trc.isury  De- 
partment, Washington,  D.  C  for  the 
construction  of  a  retaining  wall  and 
coping  at  the  U.  S,  post  office  at  Elko. 


BIDS    WANTED 

NOGALES,  Ariz.— Until  Aug.  a,  10 
A.  M.,  bids  will  be  received  by  the 
Treasury  Department,  Procurement 
Division.  Public  Works  Branch,  Wash- 
ington. D.  C,  for  alterations  to  the 
Garitas,  U.  S.  Immigration  Station  at 
Nogales,  Ariz.  Plans  and  specifica- 
tions may  be  obtained  from  the  cus- 
todian    of    the    building    or    from    the 
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Treasury   Department    in    Washington 
no  deposit  required. 


BID  OPENING  DATE  POSTPONED 
WALI.A  WALLA.  Wash.  —  Until 
July  30.  2:30  P.  M.  (dato  postponed 
from  Julj-  Ifi)  liids  will  be  received 
liy  Veterans'  Administration,  Room 
764.  Arlington  BWg.,  Washington,  D. 
C,  for  constructing  ice  cream  mak- 
ing plant  at  ths  Veterans'  Adminis- 
tration Facility.  Walla  Walla.  Plans 
and  specifications  may  be  obtained 
from  above  offlce  and  from  the  Su- 
pervising Superintendent  of  Construc- 
tion, Veterans'  Adminisirajion  Facil- 
ity. Palo  Alto,  Calif.  No  deposit  re- 
quired  for  plans. 


BIDS  OPENED 

CAN.\L,  ZONE.— Grebien  and  Mar- 
tinz,  Inc.,  Panama,  R  .P..  at  $179.- 
830  submitted  low  bid  to  Quartermas- 
ter, Panama  Canal  Zone,  for  the  con- 
struction of  the  following  concrete 
and   wood   buildings  at   Gatun,   C.   Z. : 

Ten  2-family  Type  No.  103  quar- 
ters  (Project  A). 

Three,  2-family  Type  No.  104  quar- 
ters (Project  A). 

Five  1-family  Type  No.  101  quar- 
ters   (Project   B). 

Five  1-family  Type  No.  102  quar- 
ters   (Project   B). 

Ten  2-famiIy  Type  No.  103  quar- 
ters   (Project    B). 

One  official  Type  108  quarters  (Proj- 
ect   B). 

Complete   bids  follow: 
Grebien    &    Martinz,    Inc., 

Panama     (a)    $  80,338 

(b)     110,125 

Total     $179,830 

F.  Grebien  and  T.  J.  But- 
ler,    Cristobal     (a)   $  80.455 

(b)     112,543 

Total     $183,000 

H.   B.    Nelson,    Balboa (a)  $  84,167 

(b)     115,311 

Total     $199,478 

W.    P.   Thurston   Co.,   Inc., 

Richmond,    Va $244,000 

Award  will  probably  be  made  to 
Grebien   &  Martinz  at  $179,830. 


BIDS    WANTED 

HONOLULU.  T.  H.— Until  Sept.  3, 
bids  will  be  received  by  the  Treasury 
Department,  Washington,  D.  C  for 
extension  and  remodeling  of  the  U.  S. 
post  ofBce,  courthouse  and  custom 
house  at  Honolulu. 


BIDS   WANTED 

HONOLULU,  T.  H.— Until  Sept.  3, 
10  A.  M.,  bids  will  be  received  by  the 
Treasury  Department,  Procurement 
Division,  Public  Works  Branch,  Wash- 
ington, D.  C,  for  painting  plaster  in 
the  U.  S.  Immigration  Station,  Hono- 
lulu, T.  H.  Specifications  may  be  ob- 
tained from  the  custodian  of  the  build- 
ing or  from  the  Treasury  Department 
in  Washington;  no  deposit  required. 
On  the  same  day  bids  will  also  be 
opened  for  painting  plaster  in  the 
U.  S.  post  office  and  court  house  in 
Honolulu. 


BID    OPENING    DATE    POSTPONED 

PORTI>aND,  Oregcm.— Until  July  30 
2:30  P.  M.  (date  postponed  from  July 
16)  bids  will  be  received  by  the  Vet- 
erans' Administration,  Arlington  Bldg. 
Washington,  D.  C,  for  constructing 
alterations  to  elevator  in  Building  No. 
4,  at  the  Veterans  Administration  Fa- 
cility, Portland. 


Bids    Wanted — To    Close    August   26,    1 

P.  M. 
POST  OFFICE  Cost,   $85,800 

VENTURA,    Ventura    Co.,    Cal. 
U.    S.    Post   Office  Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury   Dept.,    Washington,    D.    C. 
Plans  and  specifications  may  be  ob- 
tained from  above  offlce. 


BIDS   WANTED 

OLENDALE,  Los  Angeles  Co.,  Cal. 
— tJntil  August  5.  10  A.  M.,  bids  will 
be  received  by  the  Treasury  Depart- 
ment, Procurement  Division,  Public 
Works  Branch,  Washington,  D.  C,  for 
painting  plaster,  etc.,  in  the  U.  S. 
Post   Oflice   at   Glendale. 

Specifications  may  be  obtained  from 
above  office  and  from  the  Custodian 
uf  the  building  at  Glendale. 


BIDS    REJECTED 

HOLLYWOOD,  Los  Angeles  Co., 
Cal.  —  Treasury  Department  rejected 
all  bids  for  furnishing  and  installing 
freight  elevator  in  the  Hollywood  Post 
Offlce.  On  bid  opening  low  bid  was 
submitted  by  the  King  Machine  & 
Manufacturing  Co.,  Los  Angeles,  at 
$3993. 


Contract  Awarded. 

SHED  Cost,    $2,000 

OAKLAND,   Alameda   Co.,    Calif.     5401 

San  Leandro  Street. 
One-story  shed. 
Owner — Continental  Can   Co.,   Inc.,   155 

Montgomery    St.,    San    Francisco. 
Plans    by    Austin   Company. 
Contractor — Austin  Company,   516  18th 

St.,   Oakland. 


SUB-BIDS     WANTED 

TRACY,  San  Joaquin  Co.,  Calif.— 
L.  S.  Peletz,  lOCO  W.  Acacia  Avenue, 
Stockton,  desires  sub-bids  on  all  por- 
tions of  the  worlt  for  the  construc- 
tion of  the  U.  S.  post  office  at  Tracy 
for  which  bids  will  be  opened  by  the 
Treasury  Department,  Washington, 
D.   C,   on  July  30,   1  P.    M. 


Preliminary    Plans   Prepared. 
LIBRARY   AND   COURT  $90,000 

CARSON  CITY,   Ormsby  Co.,   Nevada. 

Carson   and   King   Streets. 
Three-story  library  &   Supreme   Court 

building   (mezzanine  floor  and  full 

basement). 
Owner — State  of  Nevada. 
Architect — F.   J.    DeLongchamps,    Inc., 

Gazzette  Bldg.,  Reno,  Nevada. 
Application   filed  with  the  PWA  for 
a   45%    grant. 


Planned. 

CITY   HALL  Cost,    $33,000 

LINDSAY,    Tulare   Co.,    Calif. 
New  City  Hall,  tennis  courts  and  play- 
ground. 
Owner — City   of   Lindsay. 
Architect — Not    Selected. 

Application  will  be  filed  with  the 
PWA  tor  a  loan  and  grant  to  finance 
the  proposed  work. 


BIDS   WANTED 

SAN  FRANCISCO.— Until  August  7, 
10  A.  M.,  bids  will  be  received  by  the 
Treasury  Department,  Procursment 
Division,  Public  W'ks  Branch,  Wash- 
ington, D.  C,  for  painting  plaster, 
etc.,  in  the  U.  S.  post  office  and  crurt 
house  at  San  Francisco. 

Specifications  may  be  obtained  from 
above  offlce  and  from  the  Custodian. 
.San   Francisco   Post   Offlce. 


9— 


HOSPITALS 


BIDS    REJECTED 

SAN  FRANCISCO.  —  Treasiijy  De- 
partment rejected  all  bids  for  fur- 
nishing and  installing  new  storage 
type  hot  water  heater  in  the  base- 
ment of  the  main  building  of  the 
Marine  Hospital,  14th  Ave.  and  Lake 
St.  On  bid  opening  May  27  the  low"- 
est  bid  was  submitted  by  E.  A.  Cor- 
nely.    Inc.,    1452   Bush   St.,   at   $2,000 


Contract  Awarded. 

HOME  Cost     $50  000 

SAN  FRANCISCO.  SE  Geary  and  La- 

guna  Streets. 
Two-story  frame  children's  home. 


Owner — Salvation   Army,   115  Vale  la 

St.,  San  Francisco. 
Architect  —  D.    D.    Stone,    110    Sijer 

St.,    San   Francisco. 
Engineer — Jesse   Rosenwald,    525 

ket  St.,   San  Francisco. 
Contractor  —  Lindgren    &    Swineiijn, 

225  Bush  St.,  San  Francisco,   .[ 


Slier 
i{n 


ID- 


HOTELS 


Contract  Awarded. 
ALTER.\TIONS  Cost,  im 

SACRAMENTO,    Sacramento  Co,,i'il. 

Eighth   and   J    Streets.  i 

Alterations    to   Windsor  Hotel   Im 
stores  on  ground  floor,  offices,  ■»,) 
Owner — California-Western      Sta^iB 

Life    Insurance    Company. 
Architect  —  George     Sellon.    Califc'ia 

State    Life   Bldg.,    Sacramentd] 
Contractor  —  C.    J.    Hopkinson,   lU 

28th  St,,  Sacramento. 


CONTRACT    AWARDED 

SAN  FRANCISCO— Eisele  &  DoD'ro 
Marble  Co..  2895  Third  Street,  at^H 
awarded  contract  by  Bank  of  AmCa 
for  marble  work  for  alteration!) to 
hotel  at  17  Powell  Street. 


12—       POWER  PLANTS 

BIDS    WANTED 

SAN  FRANCISCO— Until  July  4, 
1:45  P.  M.,  informal  bids  will  beii- 
ceived  by  S.  J.  Hester,  Chief  De  .-.y 
Director.  Department  of  Public  Wc  b. 
Room  251,  City  Hall,  for  removinf  4, 
3-in.  diameter  tubes  in  boiler  at  le 
Edward  Robeson  Taylor  School,  1  *- 
rows  and  S'omerset  Streets.  Work  i- 
volves  replacing,  with  new  tu  s 
thoroughly  cleaning  boiler  and  reH''- 
ing  all  debris.  j 

Further  particulars  may  be  obtftd 
from  R.  A.  Chisholm,  Supt.  of  Pi  Ic 
Buildings,   484  11th  St.  I 

13_    PUBLIC  building' 
FIRE  HOUSES  &  JAILIl 

CONTRACT    AWARDED 

SAN  FRANCISCO— San  Franc'o 
Elevator  Co..  SfiO  I'olsom  Street'it 
$185.57  awarded  contract  by  DeP';- 
ment  of  Public  Works  for  furnlsi  e 
and  installing  new  hoisting  ca.s 
in  elevator  No.  5,  City  Hall.  (?ai  s 
shall  consist  of  six  strands  1.2  ir  n 
diameter,  special  traction  steel  c  e 
of   19  wires  each. 


Bids   Rejected. 

ALl-ERATIONS  Cost,  $  - 

BERKEn:.EY,  Alameda  Co.,  Cal.    ;  '■ 

ton  and  Grove  Streets. 
Alterations  to  attic  in  City  Hall  (Tfl  k 

involves      wood    joists,      comp;:e 

flooring,   new  stairway,  one  pi  i- 

tion,   etc.) 
Owner — Cty  of  Berkeley. 
Architect — James   Plachek,   Mercai  le 
Bank  Bldg.,  Berkeley. 
Work  cancelled. 


July  12,  19 
Bids  Opened. 

AUDITORIUM  Cost,    $40' M 

FRESNO,  Fresno  Co.,  Calif.  Fr  M 
and   O  Streets. 

One-story,  basement,  mezzanine  'f 
and  balcony  auditorium  (to  >•' 
2300  on  main  floor  and  1200  in  le 
balcony;  56-ft.  stage,  art  gal  V. 
committee  rooms,  kitchen  lo 
banquet  room,  central  telepl  i" 
system;  Class  A  construction,  ;  61 
frame,  '  concrete  walls,  steel  '' 
trusses,  hot  air  and  steatn  h  ■■ 
ing    system,    and   elevators). 

Owner — City   of  Fresno. 

Architects— Allied  Architects  (W  '■ 
Coates,  C.  H.  Franklin,  H.  B!  e' 
Lake,    E.    J.    Kump,    Fred    Sw:  '■ 
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ami    E.    W.    Potemnn,    304    Rowi-ll 

Hldg..   Krcsno). 
Siiiliiral   KnKlneiTK--F.    VV.    Ki'llliiitr 

.ind    finikson    Kwain,    fill    M.iikil 

h't.,    San    Francisco. 
^■hnnicnl    KMKlnccr— A.    CoddliiRtim. 

222  Kearny   St.,    San   Francisco. 

cimplclo  bids  follow: 

1)  If  aluminum  Is  used  for  door.i 
II  main  ami  sl-dc  entrances  In  lieu 
ritvood,  add. 

2)  If  terrazzo  flooring  is  used  In 
ill  of  colored  cement,  add. 

1)  If  elevators  are  omitteil,  deduct. 

A)  If  composition  roofing  Is  u.scd, 
il  ucl. 

',)  ClianElnK  hardware  for  Doors  D- 
I  nd   n-2.    Hem    1.    add   or  derluct. 

li)  ChanRlnp    hardware,    add. 

7»  Using  sand  fill  in  lieu  of  tiirt 
W  add. 

R)  Using  hardwood  interior  trim, 
>l. 

General  Work 

(  J.  Ochs   &   Trewhitt-Shlclds 

■c,    Pacific    Southwest    Bldg.. 

.'regno    $276,008 

(1)  6,020 

' (2)  3,627 

(3)  3.600 

(4)  1,100 

(5)  !)3 

(6)  330 

(7) 

(8)  1.307 

uviddie   Const.   Co.,    S.    F $279,100 

(1)  7,000 

(2)  3,434 

(3)  3.5S0 

-...(4)  800 

_._ (5)  335 

(6)  335 

-...(7)  1.220 

(8)  1,475 

Mechanical   Work 
J.    Reeves    Heating  Co.,    D50 
Vatoma   St.,    San   Francisco     $42,746 

(1)        205 

.itt   Co.,    San    Francisco 47,487 

_ (1)        970 

rrett-Hicks    Co.,    Fresno 48,30D 

(1)     1,309 

cd  W.   Snook,   San   Francisco  49,196 

(1)         873 

A,  Newman,  Fresno 55,469 

(1)        687 

Electrical  Work 
nerican  Electric  Co.,  462   Bry- 

int  St.,    San   Francisco $58,979 

add (1)     4,998 

add (2)     7,574 

add (3)     4,491 

add (4)     1,421 

add (5)     1,296 

deduct (6)        807 

deduct (7)         593 

deduct (9)     1,490 

deduct (8)        698 

deduct (10)        521 

deduct (11)     3.014 

deduct (12)   10.038 

pctric   Const.    Co.,    Fresno $59,379 

(1)  3,558 

(2)  7,111 

(3)  3,264 

(4)  913 

(5)  1.238 

(6)  687 

(7)  646 

(8)  974 

(9)  2,023 

(10)  260 

(11)  3,092 

(12)  10.251 
nvberry   Electric  Co  ,    L     A       f59,712 

(1)  3.275 

(2)   

(3)  2.965 

(4)  1.100 

(5)  1,250 

(6)  525 

(7)  625 

(8)  875 

(9)  1.750 

(10)  375 

(11)  2,600 

(12)  9.500 
ibinson  Electric  Co  ,   Fresno    $65,387 


(1)     3,465 

(2)     7.477 

(3)     2,845 

(4)        808 

(5)        900 

_ («)         716 

(7)        639 

(8)        979 

(9)     1,633 

(10)        355 

(11)     3,086 

(12)    10.300 

Wes.sell    Klectric    Co.",    Fresno     $62,449 

(1)     3,465 

(2)     7,500 

(3)     2,900 

(4)        800 

(5)        892 

(6)         700 

(7)         645 

(8)        980 

(9)     1,610 

_ (10)         362 

(11)     3,336 

(12)    10.250 

Seating 

Keiuihlicaii     I'rintcry,     Fresno $5,500 

.' (1)     6.300 

Slater    Furniture   Co.,    Fresno 7.520 

(1)     7.020 

Peabody    Manufacturing   Co 7,660 

(1)     6,760 

American   Seating  Co.,  S.   F 7,800 

(1)     6,760 

General    Seating  Co.,    S.    F 7,880 

(1)     7,150 

Turner   Co.,    S.    F 7,960 

(1)     7.090 

Stage    Equipment,   Curtains   &   Drapes 
General     Reatinfr    Co.,    160    Sec- 
ond   St.,    San    Francisco $12,601 

Los   Angeles    Scenic    Studio 13.583 

Turner  Co.,    San   Francisco 21,233 

B.    M.   Knoblock,    San    Francisco  26,089 
Bids   held   under   advisement. 
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RESIDENCES 


July  17,    1935 
Contract   Awarded. 

RESIDENCE  Cost,    $ 

SANTA    ROSA,    Sonoma   County,    Cal. 

Proctor   Drive   and    Austin    Way. 
Two  -   story  and  basement  frame  and 

stucco   residence    (6    rooms)    shake 

roof,   gas   hot  air  heating   system, 

wood    sa.sh,    hardwood    floors,    tile 

baths,    etc. 
Owner — Santa  Rosa    Better  Housing 

Campaign   Committee. 
Architect — Herbert  and  Caulkln.",  Ro.9- 

enberg   Bldg.,    Santa   Rosa. 
Contractor — Wm.    Rapp,    Santa   Rosa. 


To   Be   Done   By   Day's   Work. 

RESIDENCE  Cost,    $5,000 

OAKLAND.    Alameda    Co.,    Calif.     656 

Boulevard   Way. 
Two-story  frame  and  stucco  residence 

(six    rooms). 
Owner  and   Builder — John   F.   Whalen, 

461   Lee  St.,  Oaklarrt. 
Architect — Not  Given.  4 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,    $5,000 

OAKL.^ND.  Alameda  Co.,  Calif.  341 
Vernon   Street. 

Two-story  frame  and  stucco  residence 
(six    rooms). 

Owner  and  Builder — Hufschmidt  and 
Whalen.    337   17th   St.,    Oakland. 

Architect— Chester  Treichel,  69G  Cleve- 
land St.,  Oakland.  \ 


SUB-BIDS   WANTED 

MERCED.  Cal.— Peter  Sartorio.  Mo- 
nadnock  Bldg.,  San  Francisco,  de- 
sires sub-bids  on  all  portions  of  the 
work  for  the  construction  of  the  two- 
story  residence  to  be  erected  in  Mer- 
ced for  which  bids  will  be  opened 
July  23,  12  Noon.  Kent  &  Hass,  San 
Francisco,    architects. 


brick  rcaldcncc  (7  rooms.  3  bathM) 
shake  roof,  tile  baths,  hardwood 
floors,    wood  saKh.   etc 

Owner  and  Builder— W.  U.  VoorhlcH, 
Inc..  Alameda  de  las  lulgan.  Red- 
wood City. 

Architect  —  Mario  Corbott,  Benjamin 
Franklin    Hotel.    San    Mateo. 


Construction   Started. 

RICSIDENCE  Cost,   $ 

ATHERTON,  .San   Mateo  Co.,  Calif. 

Two-story  frame,  stucco  and  common 
brick  residence,  French  style  (9 
rooms,  5  baths)  shake  roof,  tile 
baths,  hardwood  floors,  wood  sash. 

Owner  and  Builder — W.  R.  Voorhlcs, 
Inc..  Alameda  de  las  I'ulgas.  Red- 
wood City. 

Architect  —  JIario  Corbctt,  Benjamin 
Franklin    Hotel.    San    Mateo. 


Construction    Started. 

KIOSIDIONCE  Cost,    $ 

I'ALO  ALTO,  Santa  Clara  Co.,  Calif. 
Crescent  Park. 

Two-story  frame,  stucco  and  common 
brick  residence  (7  rooms,  3  baths) 
shake  roof,  tile  baths,  hardwood 
floors,   wood  sash,   etc. 

Owner  and  Builder— W.  R.  Voorhles, 
Inc.,  Alameda  de  las  I'ulgas.  Red- 
wood City. 

Architect  —  Mario  Corbett.  Benjamin 
Franklin   Hotel,    San   Mateo. 


Contract   Awarded. 

RESIDENCE  Cost.    $3,000 

SAN    FRANCISCO.     W    45th   Ave.    123 

S.    Lincoln   Way. 
One-story  frame  and  stucco  residence 
Owner — A.    O.   Cordell,    %    contractor. 
Architect — Not    Given. 
Contractor— Ellas    Vigen,     13  4  6     40th 

Avenue.  \ 


Contract    Awarded. 

RESIDENCE  Cost,    $7000 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
No.   836  Arlington  Road. 

One-story  and  basement  frame  resi- 
dence   (6   rooms). 

Owner — C.    F.    Wachsmuth. 

Architect — Not   Given. 

Contractor— J.  R.  Pitzker,  2003  Broad- 
way, Redwood  City. 


Contract   Awarded. 

RESIDENCE  Cost,   $6,000 

■  SAN   JOSE.   Santa  Clara  County,  Cal. 

Shasta  Avenue   near   Dana. 
Two-story  frame  and  stucco  residence 
Owner — John  H.  Allen,  32  Mission   St. 

San  Jose. 
Architect — Not   Given. 
Contractor — George     Kocher.     Graphic 

Arts  Bldg..    San  Jose. 


Contract   Awarded. 

ALTERATIONS  Cost.    $3,000 

SAN   JOSE,   Santa  Clara   County.   Cal. 

687  North  Second  Street. 
Alterations  to  residence. 
Owner — Maria   Malvassi. 
Architect — Not   Given. 
Contractor — Joseph    Santi.    595    Madera 

Ave.,    San   Jose. 


To   Be   Done   By   Day's   Work. 
RESIDENCE  Cost,   $3,000 

S.VN   JOSE,   Santa  Clara  County,   Cal. 

San   Fernando  near   Race   St. 
One-story  frame  and  stucco  residence 

(five  rooms). 
Owner — Helen    Mignon.    104    Race    St.. 

San  Jose. 
.Architect — Not   Given. 


Construction    Started. 

RESIDENCE  Cost.   $ 

ATHERTON.  San   Mateo  Co.,  Calif. 
Two-story  frame,  stucco  and  common 


To   Be   Done   By   Day's   Work. 

RESIDENCE  Cost.    $ 

S.\N  JOSE.   Santa  Clara  County,  Cal. 

San  Fernando  near  Rainier. 
One-story  frame  and  stucco  residence. 
Owner  and  Builder — J.   S.   Newell.  838 

Minnesota   Ave..    San   Jose. 
Architect — Not   Given.  ' 
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Contract   Awarded. 

RKSIDENCE  Cost.    $10,000 

BERKELEY.  Alameda  Co.,  Cal.  Cres- 
ton  Road. 

Two-story  frame  and  stucco  residence 
(8  rooms.  3  baths)  shake  roof,  gas 
hot  air  heating  system,  tile  baths, 
hardwood    floors,    etc. 

Owner — Reese  Clark. 

Architect— W.  H,  Ratcliff.  Jr..  Cham- 
ber of  Commerce   BIdg..   Berkeley. 

Contractor — H.  Cederborg.  lio5  Ex- 
celsior Ave..   Oakland. 

Contract   Awarded. 

RE.91DENCE  Cost.    f9000 

STOCKTON    San  Joaquin  Co..  Cal.      . 

Two-story  and  basement  frame  and 
stucco  residence  (Mission  style); 
tile  roof,  electric  heating  system. 
hardwood  floors,  tile  baths. 

Owner — Mrs.    Montgomery. 

Architect — Jos.  Losekann,  1218  Hard- 
ing St..   Stockton. 

Contractor— W.  J.  Scott,  1661  West 
Poplar  St.,   Stockton. 


Low   Bidder. 

RESIDENCE  Cost.    $5,000 

BERKSLEY.  Alameda  Co.,  Cal.  Griz- 
zly  Peak    Bouievard. 

Two  -  story  frame  residence  (Califor- 
nia-Colonial  style). 

Owner — Boyce  Clark. 

Architect — Noble  and  Archie  Newsom, 
Russ  BIdg..  San  Francisco. 

Low  Bidder — A.  Frederick  Anderson, 
1518  38th  St..   Oakland. 


Bids    Rejected — Plans  To   Be    Revised. 

RESIDENCE  Cost,   J4500 

SAN   CARLOS.    San   Mateo   Co.,   Cal. 

One-story  and  basement  frame  and 
stucco  residence  (five  rooms)  tile 
and  composition  roofing,  gas  hot 
air  heating  system,  hardwood 
floors,  wood  sash,  etc. 

Owner — Otto  and  Anna  Schmitt. 

Architect — Resing   &   McGuinness,    488 
Pine  St.,   San   Francisco. 
New   bids   will   be  asked   at   a  later 

date. 


To  Take  Bids   In  One  Week. 

RESIDENCE  Cost,    $5000 

OAKLAND.  Alameda  Co.,  Cal.  Pied- 
mont   Pines    Tract. 

Two-story  frame  and  stucco  residence 
(6   rooms  and   2   baths). 

Owner — Jack  O'Brien. 

Architect— F.  L.  Confer,  5812  Russell 
St.,   Berkeley. 

Bids    In — Held    Under   Advisement. 

ADDITION  Cost,    $ 

PALO  ALTO.   Santa  Clara  Co.,   Calif. 

Campus  of  Stanford  University. 
Addition    to   Fraternity   House. 
Owner— Theta  Chi. 
Architect  —   W.    G.    Corlett,    Bank   of 

America  BIdg.,    Oakland. 
Announcement  will  be  made  within 
a  few  days. 


Contract  Awarded. 

RESIDENCE  Cost,   $4000 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
26th  Street  near  St.  John  St. 

One-story  and  basement  frame  and 
stucco   residence   (5  rooms). 

Owner— F.  Vierra,  1422  Franklin  St., 
San  Jose. 

Architect — Not  Given. 

Contractor— Frank  Rose.  1439  Short- 
ridge  Ave.,   San  Jose. 


Contract  Awarded. 

RESIDENCE  Cost.    $10,000 

OAKLAND.  Alameda  Co..  Cal.  lake- 
shore  Highlands. 

Two  -  story  and  basement  frame  and 
stucco  residence  (6  rooms). 

Owner— Withheld. 

Architect — Miller  &  Warnecke.  Finan- 
cial Center  BIdg..   Oakland. 

Contractor — E.  S.  Campomenosl.  640 1 
Broadway  Terrace,   Oakland 


Contract  Awarded. 

RESIDENCE  Cost.   $ 

OAKLAND.  Alameda  Co..  Cal.  Clare- 
niont    Pines. 

Two  -  story  frame  and  brick  veneer 
residence  (6  rooms)  shake  roof, 
hardwood   floors,   tile   baths,   etc. 

Owner— Withheld. 

Architect — Miller  &  Warnecke.  Finan- 
cial Center  BIdg..   Oakland. 

Contractor — E.  S.  Campomenosl.  6401 
Broadway   Terrace.    Oakland. 


Low  Bidder. 

RESIDENCE  Cost.    $7500 

ATHEKTON,    San    Mateo    Co..    Calif. 

One-story  rustic  residence  (7  rooms.  2 
baths;  3-car  garage)  shake  root, 
oil  heating  system,  tile  baths, 
hardwood  floors,   wood  sash. 

Owner — W.   H.   Moebus. 

Architect— E.  L.  Snyder,  2101  Shat- 
tuck   Ave..   Berkeley. 

Low  Bidder — Emil  Steinegger.  371  Al- 
ameda de  las  Puglas,  Redwood 
City. 


Plans  Being   Prepared. 

RESIDENCE  Cost.   $14,000 

WALNUT  CREEK.  Contra  Costa  Co., 
Calif. 

One-story  brick  residence  (12  rooms. 
4  baths)  shake  roof,  oil  burning 
steam  heating  plant,  steel  sash, 
hardwood   floors,   tile  baths,   etc. 

Owner — Withheld. 

-Architect- E.     L.    Snyder.    2101    Shat- 
tuck   Ave..   Berkeley. 
Bids   will    be   asked   in    about   thirty 

days. 


Contract  Awarded. 

ADDITION  Cost,    $2000 

STOCKTON.    San   Joaquin   Co.,    Calif. 

No.  23  West  Pine  Street. 
Addition  to  residence. 
Owner — Ralph    Jeanelly,    Premises. 
Architect — Not   Given. 
Cdntractor — B.     T.     Parson,     Copper- 

apolis  Road.   Stockton. 


Plans  Being  Completed. 

RESIDENCE  Cost.   $6,500 

BERKELEY.   Alameda   Co.,   Cal.     The 

Alameda. 
Two-story  frame  and  stucco  residence 

(6    rooms,    baths)    shake   roof,    gas 

hot  air  heating  system,  steel  sash. 

hardwood    floors,    tile   baths,   •tc. 
Owner — Withheld. 
Architect— E.     L.    Snyder.    2101     Shat- 

tuck   Ave.,   Berkeley. 
Bids  will  be  asked  in  About  1  week. 


Preparing    Working    Drawings. 

RESIDENCE  Cost.    $15,000 

NORTH   BERKELEY.    Alameda  Co. 

Two  -  story  and  basen»3nt  frame  and 
stucco  residence  (9  rooms  and  2 
baths)  tile  roof,  gas  hot  air  heat- 
ing system,   oak  floors,   tile  baths. 

Owner — Withheld. 

Architect— E.     L.    Snyder,    2101    Shat- 
tuck    Ave..    Berkeley. 
Bids   will   be  asked   about   Aug.    1. 


Plans   Being    Figured. 

RESIDENCE  Cost.    $600C 

BERKELEY.    Alameda   Co.,   Cal.     No. 

11  Miller  Avenue. 
Two-story  wood  residence   (6   rooms): 

shake   roof,   wood   sash,   hardwood 

floors,  tile  bath.  etc. 
Owner — Prof.  Marhenke. 
Architect  —  Michael     Goodman.     2163 

Center  St.,   Berkeley. 


Plans   Completed. 

RESIDENCE  Cost.    $6500 

BERKELEY,   Alameda  Co..  Cal.     Eu- 
clid Avenue. 
Two-story  frame  and  stucco  residence 
Owner — Mr.   Offord. 
Architect    —    Michael    Goodman,    2163 
Center  St..   Berkeley. 
Bids  will  be  asked  shortly. 


Low    Bidder. 

ALTERATIONS  Cost,   _ 

PALO  ALTO.    Santa  Clara  Co.,'   ii( 

Stanford  Campus. 
Alterations   to   Fraternity  House. 
Owner — Phi    Delta    Gamma. 
Architect— Birge    M.    Clark,    310  nj. 

versity   Ave..   Palo  Alto. 
Low  Bidder — George  Moore,  631  :.„. 

ford  Ave.,  Palo  Alto. 

Plans   Being   Completed. 

RESIDENCE  Coat,  iw 

OAKLAND.    Alameda   Co.,   Cal.  Ik- 
ridge   District. 

Two-story  frame  and  stucco  resic  ce 
7  rooms  and  2  baths),  shakeof,  , 
gas   hot  air   heating  system,  i^i  I 
sash,   hardwood   floors,    tile  h  u, 
etc. 

Owner — Withheld. 

Architect— E.    L.    Snyder.    2101 
tuck  Ave.,  Berkeley. 
Bids  will  be  asked  in  about  1  \ 


Sub-Contracts  Awarded. 

RESIDENCE  Cost, 

OAKLAND,   Alameda  Co..  Cal.     . 

mont  Knoll. 
Two-story    and    basement    frame  id 

stucco   residence. 
Owner— R.  A.  Cotter.  Haste  and  '  s- 

graph  Ave..   Berkeley. 
Architect — Miller     &     Warnecke,   I- 

nancial  Center  BIdg.,   Oaklam 
Contractor  —  Mark  Bristol  Co.,    •„ 

1038  McKinley  Ave.,   Oakland  , 
Lumber  —  B.   K.   Wood  Lumber  .i., 

Frederick  and  King  Sta.,  Oak  d. 
Concrete  —  Ensor   Buell.   2927  Lo  u 

St..   Berkeley. 
Steel   Sash   —  Gleason   Steel  ProcU 

Co..   1310  63rd  .S't..  Emeryville. 
Hardware — Lakeshore    Hardware   >., 

3351  Lakeshore  Blvd..  Oakland  ' 
Rooting— Guy    Tyler,    1502    Cedar?:, 

Berkeley.  i 

Sheet   Metal— Owens  Sheet  Metal'i.. 

1616  Carleton  St..  Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost,  S  lO 

STOCKTON,    San    Joaquin    Co.,   C  f. 

No.   1527  West  Poplar  St. 
One-story    and    basement    frame  (il 

stucco  residence   (5  rooms).    , 
Owner  —  John    M.    and    Marie   R  ), 

1727  McKinley  Ave.,  Stockton. 
Architect — Not  Given. 
Contractor— F.     P.     Dobson,     1150    '. 

Harding  St.,    Stockton. 


CONTRACT   AWARDED 

B.\KERSFIELD.  Kern  Co..  Cal  - 
Hugo  Weder.  Route  2.  Box  196.  I  • 
ersfield.  awarded  contract  at  !  lO 
for  the  erection  of  an  adobe  i  • 
dence  at  629  C  St.,  Bakersfleld.  r 
W.  L.  Johnson,  2105  Parkway,  I  • 
ersfleld.  I 


CONTRACT   AWARDED 

BAKERSFIELD.  Kern  Co..  Cal  - 
Adolph  Hansen.  2328  19th  St.,  I  - 
ersfield.  awarded  contract  at  $12  0 
for  the  erection  of  a  residence  at  0 
Cedar  St..  Bakersfield,  for  Max  H  - 
ovitz,    1925   Maple    St.,    Bakersfield 


July  16,  19 
To    Be   Done   By  Day's   Work. 
RESIDENCE  Cost.   $5  0 

SAN    JOSE.     Santa    Clara    Co.,    Cl'. 

The  Veuve  Lagrue  Tract. 
One-story  frame  and  stucco  reaidei  . 
Owner  and   Builder— J.   S.  Newell,  i 

Minnesota   Ave..   San  Jose. 
Architect— Charles    McKenzie.    Tw  ■ 

BIdg..   San  Jose. 


Bids   In — Held    Under  Advisement. 

RESIDENCE  Cost,   J-  ■ 

HILLSBOROUGH.  San  Mateo  Coui 
Calif.     Black   Mountain  Road. 

Two  -  story  and  basement  frame  ; 
stucco  residence  (11  rooms  an* 
baths)  French  Manor  type,  shir 
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roof,    BiiB    hentlriR    nystem,    haid- 
wond    floorH,    rnnvaH    wnllH.     worn! 

'         sash,    tile   liathH,    clc. 

lOwiiPi  — Wlllilichl. 

i  An-liltPrI  — I-c'O    Slmriis.    M77    Huilin- 

;         Kami'    Ave.    niiilliiKami'. 

.      AniKiiincriiiciit    will    lie    iiiaiii'    wllliin 

I  a  few  days. 


'  Contr<ict  Awarded. 

hkkidI'INcic  I'nst.  f.',.(inn 

SANTA  ChAltA.  Saiit.i  Clara  «'ci..  Cal. 
101   ('amino    I'ark. 
i  Two-story    frame    rcsldcnci'. 

OwniT— Madeline  Simmons,  ct  al,  San- 
!  til  Clara, 

,  Architect  — Not  Given. 
I  Contractor-   A.    ,1.     Will).',    ;!IS    Kc.irny 
."-'t..  .San   Franclscii.  < 


CONTRACT   AWARDED 

HAKI':RSI'"I10LI).  Kern  Co..  Calif.— 
Alva  Hackney,  321  Haberfelvle  Uldg., 
Bakerafleld,  awarded  cr)ntract  at  $S,- 
200  f.>r  a  residence  at  2917  21st  f-"t.. 
BakersHeld,  for  Hay  Y.  liiirnm.  I0I7 
First  Street,   Bakersfield. 


Contract  Avi/arded. 

HKSIPI'JNI'K  Cost,    $6800 

I?lll(I,IN(.iAME,    S'an    Mateo   Co.,   Cal. 

One-story  common  brick  and  stucco 
residence  (French  l^rovincial 
Type);  five  rooms,  1  Lath  Ishake 
roof,  tile  bath,  hardwood  floors, 
wood   sash,   etc. 

Owner — Karl  Mooney,  Esq.,  Pen  Real- 
ty Co.,  1464  Burlingame  Avenue, 
Burlingame. 

Architect  —  Mario  Corbett,  Benjamin 
Franklin   Hotel,    San   Mateo. 

Contractor — Hugh  McDonald,  Redwood 
City. 


Contract   Awarded. 

RKSIIIKNX'E  Co.sl,   $8200 

BUKLINC.AME,    San   Mateo  Co.,   Cal. 
Two-story    half-timber   common    brick 

residence   (6   rooms  and   2   baths); 

shake    roof,    tile    baths,    hardwood 

floors,  wood  sash,  etc. 
Owner — Karl  Mooney,  Esq.,  Pen  Real- 
ty  Co.,    1464    Burlingame   Avenue, 

Burlingame. 
Architect  —  Mario  Corbett.   Benjamin 

Franklin   Hotel.   San   Mateo. 
Contractor — Hugh  McDonald,  Redwood 

City. 


Contract  Awarded. 

RESIDENCE  Cost,    $10,184 

HILLSBOROUGH,  San  Mateo  County. 
Calif,    Hayne  Road. 

Two-story  frame,  brick  and  veneer 
residence  (9  rooms,  3  baths)  shake 
roof,  gas  hot  air  heating  system, 
wood  sash,  hardwood  floors,  tile 
baths. 

Owner — W.   K.   Holmes.    Jr. 

Architect — Leo  J.  Sharps.  1477  Bur- 
lingame  Ave.,    Burlingame. 

Contractor— C.  H.  Bessett,  826  Wal- 
nut Ave.,   Burlingame. 


Contract  Awarded. 

RESIDENCE  Cost.    $ 

TIIRLOCK.    Stanislaus   Co.,    Calif. 

IM -story   frame    and    stucco    residence 

(7   rooms,    2   baths)    Engli.sh    type; 

shingle    roof,   gas   heating   system, 

haiTiwood    floors,    tile  baths,    etc. 
Owner— David    Hall. 
Architect— G.    N.    Hilburn,    1213    I   St., 

Modesto. 
Contractor— John    .\.    Lund,     946    East 

Main   St..    Turlock. 


Contract  Awarded. 

RESIDENCE  Cost,    $4,500 

BERKELEY.  Alameda  Co.,  Cal.  Ken- 
sington  Park. 

1'/^ -story  frame  and  stucco  residence 
(five    rooms). 

Owner— Prof.    Arnold    Perstein. 

Architect— Michael  Goodman,  2163 
Center  St.,  Berkeley. 

Contractor— P.  L.  Coats,  2S37  Foothill 
Blvd.,  Oakland. 


Construction    will    ntnrt     when     the 
loan    has    been    approved.  • 


Construction    To    Start    Immediately. 

l!ESII)KN(MO  <"o»t,     JlO.nOfl 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
Lot  2.    Block  4.    lOdenburg  Street. 

Two-story  frame  residence  (9  rooms, 
3  halhs)  Colonial  type;  shingle 
roof,  gas  hot  air  heating  system, 
hardwood    floors,    tile    baths. 

Owner — W.  P.  Blump. 

Ari-hitcct  —  Angus  McSweeney.  277 
rini!  St.,   San   Francisco. 

Contractor— ('..  W.  Williams  Co.,  31.'; 
Primrose     Road.    Burlingame. 


Contract  Awarded. 

KESIDENCE  Cost,    $I.I1S 

ATHERTON.     San     Mateo    Co.,     Calif. 

Selby   Tract. 
Onc-slory  hoard  ami  batten  residi  nee. 
Owner — Leopold    Oppenheimer. 
Architect— W.   I.  Garren,  233  Post  St.. 

San    Francisco. 
Contractor— Moore    and    Roberts,     693 

Mission    St.,    San   Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,    $2{),000 

OAKLAND,  Alameda  Co.,  Cal.  Clare- 
mont   Pines. 

Two  -  story  and  basement  frame  and 
stucco  residence  (tile  roof,  warm 
air  heating  system,  wood  sash, 
tile   baths,   hai-.1wood   floors,   etc.) 

Owner — Edward  L.   Barry. 

Architect— Clarence  Tantau.  210  Post 
St..    San   Francisco. 

Contractor— Fred.  K.  DuPuy.  110  Sut- 
ter St.,   San  Fran) '.SCO. 


Contract   Awarded. 

ALTERATIONS  Cost.   $7,000 

SAN    FRANCISCO.     2518    Union    St. 
Alterations    to    residence- 
Owner— Dr.    Edward  C.   Bull,   2518  Un- 
ion   Street. 
Architect — Julia     Morgan.     Merchants' 

E.xchange    BIdg..    San    Francisco. 
Contractor— P.   C.    Stolte,    3445   Laguna 
Ave..    Oakland. 


Sub-Bids   Being   Taken. 

RESIDENCE  Cost.    $4,000 

SAN   FRANCISCO.   Twenty-eighth   St. 

and  Noe. 

One  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  tile 
airf  composition  roof,  gas  heating 
system,  wood  sash,  tile  bath, 
bath,  hardwood  floors,  canvas 
walls,  etc. 

Owner  and  Builder— Gust  L.  Peterson, 
4386    26th    St. 

Architect— D.    E.    Jaekle.    126    Post    St. 


Contract   Awarded. 

RESIDENCE  Cost,   $4000 

SACR.^MENTO,   Sacramento  Co.,   Cal. 

No.  2821  Seventeenth  Street. 
One-story  frame  and  stucco  residence. 
Owner — Paul     Carrington,     2641     Sixth 

Ave.,  Sacramento. 
Architect — Not  Given. 
Contractor— M.  Furtado,   2652  16th  St., 

Sacramento. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,  $7000 

SACRAMENTO.    Sacramento  Co..   Cal. 

No.    1415  Thirty-ninth  Street. 
One-story  frame  and  stucco  residence. 
Owner   and    Builder — James    Ransdall, 

1424    3Sth    St.,    Sacramento. 
Architect — Not   Given. 


To    Be   Done   By   Day's  Work. 

COTTAGE  Cost.    $3000 

RICHMOND,    Contra    Costa    Co.,    Cal. 

N  Sierra  St.,  bet.  McLaughlin  and 

Lassen   Streets. 
One-story  frame  residence   (4  rooms). 
Owner  and  Builder — J.  P.  Brass.  4050 

Maple   Ave..    Oakland. 
Plans    by    Owner. 


contract   Awardad. 

Kll,hflUll,NUll,  Coitt.    iih. 

1  Ai<u  ALiu,   .Santa  (Jlara  Co..   Calil. 

.\o.    HZl   Byron   Stieul. 
One-Btory     frame     reMiUencu     (Hhlnglu 

exterior), 
owner — ."jun  Joho  AbHlract  &.  Title  Co. 

Vii   N-l-'irst  tjt..   San  June. 
Arclutecl— Isot   Unen. 
Contractor — PhUllD     Dan,      131     Park 

uivd.,    I'alu  Alto. 

Contract   Awarded. 

AL  I  r.UA'l  |l).\S  Cost.  J2t(j^ 

NoltlH  PALO  ALTO.  Kan  Mateu  Co., 

Cal.     No.  417   Laurel  Avenue. 
AlteiaiiunH  to  reaidencc. 
owner — J.    o.    Brown.    Prcmiseu. 
Architect — Not   Ulven. 
Contractor — C.  Da  Mant.  137  Donahu. 

St..   I'alo  Alto. 


Sub-Contracts  Awarded. 

Ki!,oiuli.\l.,ii,  Cost.    $20,U0n 

1  iu,DMON T,    Alamela    Co.,    Cal.      Nu. 

1)1   King  Avenue. 
'iwo-story    and    basement    Irame    anu 

stucco  residence   (lii  rooms). 
owner — G.    M.   Greenwood,    <!1   LaSalle 

Ave.,   Piedmont. 
Arciulect  —  Clarence   Tantau,   Shreve 

uidg.,    San   Francisco. 
Contractor  —  Charles   Stockholm,    ■..„ 

Kuss  h?ldg.,  b-dTi  Francisco, 
bxcavation  —  Ariss     Knapp    Co.,     Uol 

41st   ."^t.,    Oakland. 
Lumoer — iilden  Lumber  Co..   Foot  oi 

Lniversiiy    Ave.,    Berkeley. 
Mill    Wo'K  —  Pacific   Mtg.    Co..    Santa 

Clara. 


Contract  Awarded. 

RESIDENCE  Cost,   $4000 

i^uMA  ivlAK,   San  Mateo  Co.,   Cal. 
one-story  frame  and  stucco  residence 
owiiei  —  vv'.    P.    Baker. 
Architect — Not  Given. 
Contractor  —  Aetna   Constr.    Co.,    lui 
Miramar  Ave.,   San  b  rancisco. 


Contract   Awarded. 

RESIDENCE  Cost    $10,000 

PIEDMONT,  Alameda  Co.,  Calif.     Sea 

View   Avenue. 
Two-story    and    basement    frame    and 

stucco   residence   (7   rooms). 
Owner — A.  Edwards. 
Architect— Williams     &     Wastell.     374 

17th  St.,  Oakltnd. 
Contractor — H.  K.  Henderson.  20  Avis 

Road.    Berkeley. 


To   Be   Done  By  Day's  Work. 

RESIDENCES'  Cost,   $4000   each 

SAN    FRANCISCO.      Cayuga    St.      and 

Seneca  Ave. 
Two    one-story    and    basement    frame 

and  stucco  residences. 
Owner    and    Builder — Stoneson    Bros., 

1630  Ocean  Ave.,   San  Francisco. 
Architect — Not  Given. 


Contract  Awarded. 

ADDITIONS  Cosct,    $5296 

BERKELEY.    Alameda   Co.,   Cal.     No. 

1033    Miller  Street. 
Additions    to   residence. 
Owner— Philip  N.  and  Clareda  A.  Mc- 

Combs.   1033   Miller  Ave..  Berkeley 
Architect — Not   Given. 
Contractor  —   Herbert   K.   Henderson. 

398   40th   S't.    Oakland. 


Contract   Awarded. 

RESIDENCE  Cost.    $8240 

SAX  FRANCISCO.  W  Roosevelt  Drive 

N  Clifford   Terrace. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner — A.  and  Laura  P.  Terkel. 
Architect— F.    E.    Amandes,    1879    18th 

Ave.,    San    Francisco. 
Contractor  —  Anza   Home   BIdg.    Co., 

36th  Ave.   and  Kirkham   &t. 
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To  Be   Done  By   Day's  Work. 
RESIDKNCE  Cost,   $4000 

OAKLAND,    Alameda    Co.,    Cal.      No. 

1   Veteran  Way. 
One-story    and    basement    frame    and 

stucco   residence    (5   rooms). 
Owner  and   Builder — C.   D.    Lyon.    6501 

Buena   Ventura  St.,   Oakland. 
Architect — Not    Given. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,   $4000 

OAKLAND,  Alameda  Co.,  Cal.  No. 
2619    Fifty-seventh   Avenue. 

One-story  frame  and  stucco  residence 
(5    rooms). 

Owner  and  Builder — Weldon  H.  War- 
ren. 3502  Foothill  Blvd..  Oakland. 

Architect — Not    Oiven. 


Contract   Awarded. 

ALTERATIONS  Cost,    $2500 

SAN  FRANCISCO.  No.  258  Twenty- 
ninth  Avenue. 

Alterations  to  residence. 

Owner — Harry    Wallach.    Premises. 

Architect  —  Samuel  Lightner  Hyman, 
68   Post    St.,    San   Francisco. 

Contractor  —  Aetna  Constr.  Co.,  238 
Arleta   St.,    San   Francisco. 


To   Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    $4500 

feWN    FRANCISCO.      W    Forty-fourth 

Ave.   200  N   Lawton  St. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner — James  and   Lenore  Doyle,   105 

Twenty-first  Ave.,   San  Francisco. 
Architect — Not  Given. 


To    Be    Done    By    Day's  Work. 
RESIDENCES  Cost,   $5000  each 

SAN    FRANCISCO.       E      Thirty-thiyl 

Ave.    S  Kirkham   St. 
Two    one-story    and    basement    frame 

and  stucco  residences. 
Owner  and  Builder  —  Henry  Doelger, 

320  Judah  St.,   San  Francisco. 
Plans  by  Owner. 


Bids    In — Held    Under   Advisement. 

RESIDENCE  Cost,    $4500 

SAN  CARLOS,   San  Mateo  Co.,   Calif. 

One-story  and  basement  frame  and 
stucco  residence  (Ave  rooms)  tile 
and  composition  roofing,  gas  hot 
air  heating  system,  hardwood 
floors,  wood  sash,  etc. 

Owner — Otto  and  Anna  Schmitt. 

Architect— Resing   &   McGuinness,    4SS 
Pine  St..  San  Francisco. 
Announcement  will  me  made  within 

a  few  days. 


Contract  Awarded. 

RESIDENCE  Cost,    $7000 

PIEDMONT,  Alameda  Co.,  Cal.  No. 
527   Blair  Avenue. 

Two-story  frame  and  stucco  residence 
(6  rooms). 

Owner— L.  H.  Strickler,  411  Pala  Ave., 
Oakland. 

Architect— W.  E.  Milwain,  1503  Oak- 
land Ave.,  Oakland. 

Contractor— A.  T.  Beckett,  224  Scenic 
Ave.,   Piedmont. 

Contract   Awarded. 

RESIDENCE  Cost,    $5000 

ALAMEDA,    Alameda    Co.,    Cal.      No. 

1800    Cambridge   Drive. 
One-story    and    basement    frame    and 

stucco    residence    (5    rooms). 
Owner — Alameda    Builders,    1361    Park 

St.,   Alameda. 
Architect — Not  Given. 
Contractor— S.   J.   Dowling,    1361   Park 

St.,  Alameda. 


Contract    Awarded. 

ADDITION  Cost,   $2500 

STOCKTON,    San    Joaquin    go.,    Calif. 

No.    1470   West  Walnut   Street. 
Addition   to    residence. 
Owner— R.  C.  McGee,   Premises. 
Architect — Not  Given. 


Contractor  —  J.    C.    Saccone,    1418    E. 
Lindsay   St.,    Stockton. 


Plans  Completed. 

RESIDENCE  Cost.    $10,000 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
171   Dana  Avenue. 

Two-story  frame  and  stucco  residence 
(Monterey   type)    shingle   tile    roof. 

Owner  and  Builder— William  Staller, 
%   architect. 

Architect — Harold  Stoner,  West  Por- 
tal and  Portola  Drvie,  San  Fran- 
cisco. 


Contract   Awarded. 

RESIDENCE  Cost,    $30,2.S3 

PALO   ALTO.    Santa   Clara  Co.,   Calif. 

Coleridge    and    Cowper    Streets. 
Two-story  frame  and  stucco  residence 
Owner— Mrs.    Herbert   Fox,    La  Porte, 

Indiana. 
Architect — Birge     M.     and    David     B. 

Clark,    310    University   Ave.,    Palo 

Alto. 
Contractor— Wells  P.   Goodenough,   560 

Lowell  Ave..  Palo  Alto. 


Plans   Being  Completed. 

RESIDENCE  Cost,    $7500 

OAKLAND,  Alameda  Co.,  Cal.  Pied- 
mont Pines. 

Two-story  frame  and  stucco  residence 
(6  rooms,  2  baths)  tile  roof,  gas 
hot  air  heating  system,  hardwood 
floors,    tile   baths,    steel   sash,    etc. 

Owner — Mr.  O'Brien. 

Architect— F.    L.   Confer,    2812   EusseH 
Street,    Berkeley. 
Bids  will  be  asked   in  one  week. 


CONTRACT   AWARDED 

BAKERSFIELD.  Kern  Co.,  Calif.— 
Williams  &  Greenough,  130  Lincoln, 
Bakersfield,  awardeti  contracts  for  the 
erection  of  two  residences  at  2200-08 
A  St.,  Bakersfield,  for  L.  G.  Helm 
2128  21st  St..  Bakersfield.  Total  cost 
$12,900. 


Contract   Awarded. 

RESIDENCE  Cost,    $5,000 

OAKLAND,    Alameda   Co.,    Calif.     2923 

Schyler  Street. 
One   -   story  and   basement  frame  and 

stucco  residence   (5  rooms). 
Owner— Earl    Brown.    4622    E    14th    St., 

Oakland. 
Architect — Not    Given. 
Contractor— C.    Tollifson,    3311    E     17th 

St.,    Oakland 


Plans  Being  Figured — Bids  Close  July 
23,    12   Noon. 

RESIDENCE  Cost,    $ 

MERCED,    Merced    Co.,    Cal. 

Two-story  all-wood  residence  (Co- 
lonial type)  10  rooms  and  3  baths; 
shake  roof,  wood  sash,  hardwood 
floors,  tile  baths,  etc. 

Owner — Withheld. 

Architect— Kent   &    Hass,    525   Market 
St.,     San    Francisco. 
Jensen     &     Pederson,     2343    Adeline 

St.,    Oakland,    is    figuring    the    plans. 

Other    bids    will    be    received    from    a 

selected    list    of    Merced    and    Fresno 

contractors  only. 


Plans   Being   Figured — Bids  Close  July 
26. 

RESIDENCE  Cost,    $9500 

SAUSALITO,    Marin   Co.,   Calif. 
Two-story  frame  and  stucco  residence 

(7  rooms,   3  baths)   slate  roof,   hot 

air  heating  system,  steel  sash,  oak 

floors,   tile  baths,  etc. 
Owner— Withheld. 
Architect— F.    L.   Confer,    2812   Russell 

Street,  Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost,    $7,000 

BERKELEY,  Alameda  Co.,  Calif.   1138 

Sterling  Street. 
Two-story  frame  and  stucco  residence 

(five  rooms). 


Owner — Miss   Williams. 

Architect- Henry     H.     Gutter.son,     526 

Powell  St.,   San  Francisco. 
Contractor— C.    O.    Bradhoff,    911    55th 

St.,    Oakland. 


CONTRACT    AWARDED 

B.\KERSFIELD.  Kern  Co.,  Calif.— 
Virgil  A.  Young,  II15  Pacific  Street. 
Bakersfield,  awarded  contract  at  $3,- 
850  for  the  erection  of  a  residence  a, 
224  Pacific  St.,  Bakersfield,  for  Laf-- 
ayette   Banes. 


IS— 


SCHOOLS 


BIDS  WANTED  1 

FLAGSTAFF,  Ariz.— Until  July  2S,;| 
2  P.  M..  bids  will  be  receivetJ  by  the!' 
Arizona  State  Teachers'  College  at 
Flagstaff  for  remodeling  a  training! 
school  building  on  the  college  campus 
in  Flagstaff,  a  PWA  project.  Les- 
cher  &  Mahoney,  1100  Title  &  Trust 
Bldg.,  Phoenix,  architects.  Certified 
check  for  57r!  must  accompany  each 
proposal. 


LOW     BIDDERS 

LOS  ANGELES,  Cal.— C.  H.  Fischer 
2404  W.  SOth  St.,  submitted  low  nor- 
mal bid  to  Los  Angeles  board  of  edu- 
cation at  $79,916,  for  construction  of 
two  new  one-story  classroom  build- 
ings at  the  Florence  Avenue  school 
site.  N.  A.  Anderson,  414  Rowan 
Bldg..  low  bidder  at  $91,200  if  rein- 
forced concrete  hollow  wall  construc- 
tion is  used.  If  reinforced  concrete 
ribbed  wall  construction  is  used.  Chas. 
J.  Dorfman,  124  N.  La  Brea  Ave.,  will 
be  the  low  bidder  at  $91,000.  T.  R.  ( 
Jacobs,  Homer  Laughlin  Bldg.,  ar- ; 
chitect.  I 


LOW    BIDDER  ,j 

LOS  ANGELES,  Cal.— Brunzell  andr 
Jacobsen,  14,715  La  Salle  Ave.,  Gar- f 
dena,  submitted  low  bid  to  Los  An-p 
geles  board  of  education  at  $54,000  fore 
construction  of  16  frame  and  stucco c 
bungalows  and  a  stucco  craft  build- r 
ing  at  the  Emerson  junior  high  school 
1650  Selby  Ave.,  West  Los  Angeles. 
A.  S.  Nibecker,  Jr.,  architect. 


LOW    BIDDER 

LOS   ANGELES,   Cal.— Harold   Han- 
sen.    11S5    N.     Flores    St.,    submitted 
low  b'!d  to  Los  Angeles  board  of  edu-  ^' 
cation    at    $68,987,    for    two    one-story,  < 
frame    and    stucco    school   buildings  to  t^ 
be    built    at    the    Santa    Barbara    Ave.  ■ 
school    site,    3990    S.    Western    Avenue. 
Walker    &    Eisen,    437    S.    Hill    Street, 
architects. 


BIDS   WANTED 

LOS  ANGELES.   Cal.— Until  July  ii 
11:30   A.    LI.,   bids  will   be   received  by  I 
Los   Angeles   board   of   education  pur- 1, 
chasing     bureau,     1425    S.     San    Pedro ' 
St..    for    the    reconstruction,    rehabili- 
tation and  strengthening  of  the  annex 
building,     classroom     section,     at     the 
Woodcrest    school.    1021    W.    109th    St. 
Heth    Wharton,    6237    Drexel    Avenue, 
architect.    J.  J.  Rees  Engr.  Co..  Byrne 
Bldg.,   structural  engineers.    Cost.  $32- 
556. 


BIDS    WANTED 

LOS  ANGELES,  Cal.— Until  July  30 
11:30  A.  M..  bids  will  be  received  by 
Los  Angeles  board  of  education  pur- 
chasing bureau.  1425  S.  San  Pedro 
St..  for  tlie  reconstruction,  rehabili- 
tation and  strengthening  of  tbe  main 
building,  less  the  central  portion,  at 
the  Eastman  Street  school,  1200  So. 
Eastman  St.  E.  L.  Taylor,  1128  Cit- 
izens' National  Bank  Bldg..  archi- 
tect, an-d  L.  A.  Parker,  804  Archi- 
tects' Bldg.,  structural  engineer.  Cost 
$76,356. 
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IIDS   WANTED 

(;OAI>IN(5A.  I'Vcsno  Co..  rnllf.— Un- 
il  July  211,  7:30  P.  M..  bids  will  be 
■celvcd  by  !■'.  J.  M<-<';illum.  Socrc- 
iiy.  (;<)allnKii  IImIdii  IIIbIi  t-'chool 
ilatrlcl.  fur  the  fullrnvliiK: 

1)  KiirnlHlilnK  •md  In.itHlllnK  cloctrlc 
nxtiircs  In   mw   Siloiue   BUIr- ; 

2)  Kurnl.sliInK  and  Installins  Vene- 
tian blinds  In  the  new  Science 
BldK. ; 

:U  Kurnlshlng  anU  In.stalllnK  n  e  w 
eli'Ctrlc  service  line  to  the  Me- 
chanical Shops  BldK. : 

()  Furnishing     and      ddiverlnB      new 
cafeteria    tables     In     the    cafeteria 
In  the  new  Science  Bldg. 
SpeclllcatioMS  may  be  ulitainrd   from 

lie  Clerk    (if   till'    Hoard,    Ml    W.    lOlni 

t.,  Coalinga. 


IIDS   WANTED 

KENTFIlOLli.  Marin  Co.,  Cal.— Un- 
il  AuKUst  8.  8  I".  M.,  bids  will  be  re- 
olved  by  the  Marin  Junior  College, 
:entfleld  for  finishing  the  one- 
tory  reinforced  concrete  shop  build- 
ig  at  Kentfleld  for  the  Marin  Junior 
ollegc.  Work  Involves  plumbing, 
ainting,  steel  .s.ash,  roofing,  etc.  A. 
..  Cantin,  557  Market  St..  San  Fran- 
i.sco,    architect. 

Helnforced  concrete  and  carpentry 
ontracts  awarded  to  DeLuca  &  Sons, 
T45  i'ilbert  St..  San  Francisco,  at 
fi937. 


IDS    OPENED 

lUCHMOND.  Contra  Costa  Co..  Cal. 
-Herrick  Iron  Wk."!.,  18th  and  Camp- 
.11  Sts..  Oakland,  at  J3564  sub- 
litted  low  bid  to  Richmond  Union 
ligh  School  District  for  furnishing 
laterials  and  labor  for  the  erection  of 

.steel  frame  in  the  Roosevelt  Junton 
ligh  School  Auditorium.  Louis  Stone, 
^.'i  Market  St.,  San  Francisco,  Ar- 
litect  and  R.  H.  Cooley.  structural 
igineer,  354  Hobart  St.,  Oakland, 
'nmplete  bids   follow: 

orrick    Iron   Works,    Oakland $3564 

ohrader    Iron    Works,    S.    F._ 3790 

ulependent   Iron   Wks.,    Oakland  4170 

Bids   held    under   advisement. 


:ids  Opened. 

IGH    SCHOOL  Cost,    $ 

OVELO,   Mendocino  Co..  Calif, 
ne-stnry  frame   and   stucco  academic 
building   and    1-story   frame   gym- 
nasium, 
wner— Round   Valley  High    School 
District  (Vierling  Kersey,   Supt.   of 
Public   Instruction), 
nhitect— Herbert    &    Caulkins.    Ros- 
enberg  BIdg.,    Santa   Rosa. 
Complete  bids   follow: 
(1)  Main   bid; 

■Vlt.  1:  deduct  for  omitting  gymna- 
uni  and  passage  to  academic  bldg.; 
•Mt.  2:  deduct  for  omitting  locker 
loms,  stage,  etc. 

oth  Bros.,   Woodland (1)   $64,490 

(Alternate   1)     30.253 

^  (Alternate  2)     13,758 

,red.    Maurer.    Eureka (1)  $63,400 

;  (Alternate  1)     28.500 

(Alternate   )       6,750 

"hn   Hachman,    Stockton  ..  (1)   $68,600 

(Alternate   1)     27,200 

(Alternate  2)     11.655 

Ibert   Nelson.    S.    P. (1)  $83,802 

(Alternate   1)     38.542 

(Alternate   2)     14.293 

Rids  held  under  advisement. 
Contract    will    probably    be   awarded, 
locpting   Alternates   1    and   2. 

lOND    ELECTION 

HELMA.  Fresno  Co..  Calif.— Selma 
'iKh  School  Di.strict  will  vote  on  Aug. 
J  <>n  a  proposal  to  issue  bonds  In  the 
mount  of  $33,000.  proceeds  to  fi- 
ance construction  of  a  gymnasium 
na  shop  building  at  the  Sclma  High 
'hool.     Application     has    been     filed 

"h  the  PWA  for  a  grant  of  $27,000. 


BIOS   WANTED 

ALAMO.  Nevada  —  Until  July  22. 
bids  will  be  received  by  Alamo  High 
Sihoril  Truslee«  for  the  construction 
of  a  new  high  school  building  In  Ala- 
mo, Nevada;  a  I'WA  project.  It  will 
be  a  i-cment  block  »tructure.  contain- 
ing live  ilas.sniiims  and  an  auditorium, 
and    will    cost   approximately    $25,000. 


Preparing  Sketches. 

I'AJAIK),    Santa   Cruz   Co..    Cal. 

Addition   to  grammar  school    (add  one 

classroom   and   two   toilets). 

Owner— Pajaro   Union   School   District. 

Architect   —   Chas.    Butner,    61    Maple 

.St.,   Salinas. 

Application    will    be    filed    with    the 

rWA    for   a   grant   to   assist    financing 


Bids     Wanted— To    Close    July    22,     12 

Noon. 
ADDITION.S'  Cost,    $125,000 

YAKIMA,    Wa.shington. 
Three-story  classroom  addition  to  high 

school. 
Owner — School  District  7,  B.  F.  Kum- 

ler.   Secretary. 
Architect — John    W.    Maloney,    Larson 

Bldg.,    Yakima,   Wash. 
Plana  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit of  $15. 


BIDS    OPENED 

SAN  FRANCISCO.— Following  bids 
received  by  the  Department  of  Pub- 
lic Works  for  interior  and  exterior 
painting   of   the   following  schools: 

(1)  Laguna    Honda    School,    7th    Ave. 
and  Irving  Street. 

(2)  Parkside  School,   25th  Avenue  and 
Ulloa  Street. 

(3)  Sheridan    School,    Capitol    Avenue 
and   Lobos   Street. 

(4)  High     School    of    Commerce,    Van 
Ness   Ave.    and   Hayes    St. 

(5)  S.     F.     Continuation     School,     16tb 
and   Mi.ssion   Streets. 

(6)  Portola    Jr.     High     School,     Bacon 
and    Berlin   Streets 

(7)  Columbus    School,    12th    Ave.    and 
Kirkham    Street. 

(8)  Jefferson    School,     19th    Ave.    and 
Irving  St. 

(1)  American   Bldg    Maintenance 

Co.,   467   O'Farrell  St $2,490 

(1)   W.     G.     Thompson 2.593 

(1)   Erling    Anderson    2.665 

(1)   D.   Zelinsky    3,390 

(1)  R.    P.    Paoli   3,390 

(2)  R.   P.   Paoli.   3159  Fillmore $1,970 

(2)   Erling  Anderson  2,195 

(2)  American   Bldg.   Maintenance  3.440 

(3)  W.  G.  Thompson.  336  Churjh 
Street     $3,193 

(3)  R.    P.    Paoli    4,290 

(4)  R.    P.   Paoli,  3159  Fillmore $2,910 

(5)  John   J.   Murray,   35  Jersey... .$1,823 

(5)    Reliable    Painting    Co 2.230 

(5)   R.    P.    Paoli   2.466 

(5)  John    G.    Exiey    3.300 

(6)  Reliable     Painting    Co.,     3247 
19th    Street    $2,290 

(6)   R.    P.    Paoli    _ 2.590 

(6)  John  G.   Exiey 3.797 

(7)  Cramer  Bros..  1325  CIement..$1.780 

(7)   Erling    Anderson    1,885 

(7)   American    Bldg.    Maintenance  2.440 

(7)   W.    G.    Thompson    2.495 

(7)  Reliable    Painting    Co 2.590 

(7)   D.    Zcllnsky    2.597 

(7)  R     .    P.    Paoli    2.670 

(8)  D.  Zelinsky.  165  Grove  St $4,690 

(S)   R.  P.  Paoli  4,885 

Bids  held    under   advisement. 


BIDS    WANTED 

OROVILLE.  Butte  Co..  Cal.— Until 
August  1.  12  Noon,  bids  will  be  re- 
ceived by  Mildred  P.  Martin.  Clerk. 
Oroville  Union  High  School  District, 
for  construction  of  a  new  roof  on  the 
main  high  school  building  in  Oroville. 

Specifications  may  be  obtained  at 
the  ofnce  of  the  Clerk  in  Oroville. 


BIDS   OPENED 

TULK  LAKE,  .Siskiyou  Co..  Cal.— 
W.  M.  Lorenz.  Klamath  Falls,  Oregon, 
ami  Pete  Bergman.  Tule  Lake,  at  $5,- 
064.96  submitted  low  bid  to  Siskiyou 
Union  High  School  District  for  fur- 
nishing and  installing  plumbing  and 
heating  system  in  gymnasium  bldg. 
at  Tule  Lake.  I'lans  prepared  by  Ar- 
chitects Slarks  and  Flanders,  Forum 
Bklg.,   .Sacramento. 

Complete   bids   follow: 

(1)  Plumbing;  (2)  Heating;  (3) 
Combination  bid  for  plumbing  and 
heating  systems. 

W.  M.  Lorenz.  Klamath  Falls. 
Ore.,  and  Pete  Bergman.  Tule  Lake. 
(1)  $1,296.96;  (2)  $3,768.00;  (3)  $5,- 
064.96. 

G.  C.  Motley,  Klamath  Falls.  (3) 
$5,292.00. 

C.  S.  Allingham.  Mount  Shasta,  (3) 
$5,489.06. 

Luppen  &  Hawley,  Sacramento,  (1) 
$1,732;    (2)    $4,267;    (3)    $5,899. 

M.  R.  Carpenter,  Sacramento,  (3) 
$6,540. 

liids   held    under   advisement.         • 


BID  OPENING  POSTPONED  TEM- 
PORARILLY 

FORT  BRAGG.  Mindocino  Co..  Cal. 
— Fort  Bragg  Union  High  School 
District  has  postponed  the  bid  open- 
ing of  the  shop  building  to  be  erected 
at  the  Junior  School  in  Fort  Bragg. 
Bids  were  scheduled  to  have  been 
opened  on  July   9,   8  P.    M. 

Upon  final  approval  of  plans  pre- 
pared by  Architect  Norman  Coulter, 
46  Kearny  Street.  San  Francisco,  by 
the  State  Division  of  Architecture,  at 
Sacramento,    new   bids   will   be   asked. 


Commissioned    To    Prepare     PJans. 

SCHOOL  Cost,    $45,000 

DEL  REY,   Fresno  Co.,  Calif. 

One-story  frame  and  stucco  school 
(6  classrooms)  tile  roof,  gas  heat- 
ing system,  etc.,  auditorium  to 
seat   500. 

Owner — Prairie   School    District. 

Architect— Swartz    &     Ryland.    P.    O. 
Box   790,   Monterey. 
Application  filed  with  the   PWA  for 

a   loan   and   grant   to   assist   financing 

proposed    structure. 


Plans   Awaiting    PWA    Approval. 

SCHOOL  Cost.   $45,000 

WARM    SPRINGS.    Alameda   Co..   Cal. 

One-story  frame  and  stucco  grammar 
school  (six  classrooms,  domestic 
science  room  &  auditorium)  com- 
position roofing,  tile  trim,  steam 
heating  system,  wood  floors,  etc. 

Owner  —  Warm  Springs  Grammar 
School    District. 

Architect — Henry  C.   Smith.  Humboldt 
Bank   Bldg..    San    Francisco. 
Upon  approval  of  plans  bids  will  be 

asked. 


Plans  Awaiting    PWA    Approval. 
REXrON.    SCHOOL  Cost.  $17,000 

OAKLAND,    Alameda    Co..    Calif.     110 

Sunnyhills  Road. 
Reconstruction    and    rehabilitation    of 

Crocker  School. 
Owner — Oakland   Board    of   Education. 
Architect — W.    G.    Corlett.     Bask    of 

America    Bldg..    Oakland. 
Bids  will  be  asked  in  about   1  week. 


Plans  Awaiting   PWA   Approval. 
RECON.   SCHOOL  Cost.   $45,000 

O.^KLAND.    .Mameda    Co..    Calif.     81st 

Ave.    and   Olive    St. 
Reconstruction     and    rehabilitation    of 

Webster   School. 
Owner — Oakland   Board    of   Education. 
Architect — W.    G.    Corlett.     Bank    of 

America   Bldg..    Oakland. 
Bids  will  be  asked  in  about  1  week. 
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plans   Being   Completed 

RECON.   SCHOOL  Cost,  $10,000 

OAKLAND,   Alamcd.T   Co.,   Calif.     57H 

Grove  Street. 
Reconstruction    of    University    High 

School   Shop. 
Owner — Oakl.ind    Board    of    FXlucition. 
Architect— W.    G.    Corlctt,     Bank    of 
America    Bldg.,    Oakland. 
Bids  will  be  asked   in   two  or  three 
weeks. 

Plans  Being  Completed 

RECON.    SCHOOL  Cost.  $100,000 

OAKLAND,    Alameda  Co..    Calif.     1926 

19th  Avenue. 
Reconstruction     and    rehabilitation    of 

Roosevelt   School. 
Owner — Oakland    Board    of   Education. 
Architect— W.    G.    Corlett,     Bank    of 

America    Bldg.,    Oakland. 
Bids  will   be  asked   in   two  or  three 
weeks. 


BIDS    WANTED 

LONG  BEACH,  Cal.— Until  July  26. 
4  P.  M..  bids  will  be  received  by  the 
Long  Beach  board  of  education  tor 
the  construction  of  ten  classroom 
bungalows,  transformer  vault  and 
physical  education  building  at  Long 
Beach  junior  college  site.  K.  Cutter, 
707  Farmers  &  Merchants  Bank  Bldg., 
architect. 


BOND    ELECTION    PLANNED 

BAKERSFIK;LD.  Kern  Co.,  Calif.— 
Kern  County  Union  High  School  trus- 
tees have  under  consideration  a  pe- 
tition urging  the  board  to  call  a  bond 
election  to  finance  the  construction 
of  a  proposed  high  school  auditorium 
in  Bakersfield  to  cost  $300,000.  A  sim- 
ilar proposal  was  defeated  by  a  nar- 
row   margin    last    year.  > 


LOW    BIDDER 

LOS  ANGELES.  Cal.— K.  R.  Brad- 
ley Const.  Co.,  18.33  W  Pico  St.,  sub- 
mitted low  bid  to  Los  Angeles  board 
of  education  at  $42,786.  for  a  new 
building.  Unit  No.  1,  to  be  built  at 
the  Hammel  Street  school,  438  North 
Bannick  St.  Claud  K.  Smithley,  1727 
N.   Alexandria   St.,  architect. 


Plans   Being   Prepared. 
GYM.  &  POOL  Cost.  $110,DuO 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
One-story   reinforced  concrete   gymna- 
sium  and   swimming   i>ool. 
Owner — Watsonville  High    School   Dis- 
trict. 
Architect— W.    H.    Weeks,    525   Market 
St.,    San   Francisco. 
Application   will    be   filed   with    PWA 
for   a    loan   and    grant    to   finance  pro- 
posed  work.     If   granted    a   bond    elec- 
tion  will   be  held.  * 

Plans   Being   Prepared. 
LIBRARY  Co.st,    $20,000 

SUNNYVALE,    Santa   Clara    Co.,    Cal. 
One-story   reinforced    concrete   library 

(tile  roof). 
Owner — Sunnyvale    -    Cupertino    High 

School  District. 
Architect— W.   H.    Weeks.   525   Markel 

St.,    San    Francisco. 
Application  will   be  filed  with   PWA 
for  a   loan   and   grant   to   finance    con- 
struction. 


Contract  Awarded. 

ADDITION  Co.st,    $4,89S 

GONZALES,   Monterey  Co.,    Calif. 
Addition   to   gymna.sium. 
r^wner — Gonzales    Union    High    School 

District. 
Architect — Koepp  and   Campbell    (Guy 

Koepp,   Architect)  Carmel. 
Contractor  —    P.    T.    Wallstrum.    8  5  4 

Main  St.,  Watsonville. 


nishing  and  installing  furniture  and 
equipment  in  the  liigh  school  building 
now   under  construction  in   Sebastoool. 

(1)  Auditoriiftn    seats; 

(2)  Stage   and    nuditorium    drapes; 

(3)  Window    shades: 

(4)  Lavatory    furnitn'-e; 

(5)  Classroom  desks: 

(6)  Library  furnitur<»  and  t=ewing  fur. 
nituro; 

(7»  Locker  locks. 

F    E.  Turner.  S.  F (1)  $4, 679. 2!-. 

(2)        991.75 

(4)     3,648.00 

.....(5)     3,009.60 

(7)         784.00 

Western    Seating    Co (2)   $1,504.00 

W    W.   Kirk  (7)   $    784.00 

E    H.   Shelden  by  J.  T.  Spen- 
cer   W  $3,310.00 

(6)     1,973.00 

Remington  Rand  Co..   San 

Francisco     (6)   $1,777.77 

Rucker   Fuller   Co.,    S     F...(5)   $2,996.80 
(6)     1.749.30 

Hevwood   Wakefield   Co.,    Ban 

'  Francisco     (1)   $4,833.39 

(5)     2, 996. SO 

Genoral  Seating  Co.  S.  F...(l)   $4,910.46 

(2)         996.50 

_ (3)     1.200.00 

_ _ (4)     3,000.00 

(5)     2,996.80 

(G)     1,710.00 

Peabodv   Seating  Co (1)   $4,117.74 

(3)        998. 7.T 

(5)     2. 996. SO 

R.    Brandlein,    S.    F (4)     $2,922.04 

(5)     1,578.00 

American  Seating  Co.,  San 

Francisco     (1)     $4,459.05 

(3)     3,126.23 

(5)     2,996.80 

(6)     1.821.12 

Bids  referred   to  PWA   for  approval. 


BIDS    WANTED 

SAN  FRANCISCO— Until  July  31, 
2:30  P.  M.,  bids  will  be  received  by 
S.  J.  Hester,  Chief  Deputy  Director, 
Department  of  Public  Works,  Room 
251,  City  Hall,  for  following  work  at 
the  Lowell  High  School,  Grove,  Ash- 
bury,  Hayes  streets  and  Masonic  Ave. 
Electrical    Work — Estimated     to     cost 

$4500. 
Plumbing  and   Gas  Fitting — Estimated 
to  cost   $2500. 

Plans  and  specifications  may  be  ob- 
tained from  Chas.  Sawyer,  City  Ar- 
chitect, City  Hall,  upon  deposit  of 
$25  for  each  portion  of  work. 


CONTRACT   AWARDED 

LOS  ANGELES,  Cal.— Brunzell  and 
Jacobson,  14,715  La  Salle  Ave.,  Gar- 
dena,  awarded  contract  by  Los  An- 
geles board  of  education  at  $54,000. 
for  construction  of  16  frame  and  stuc- 
co bungalows  and  a  stucco  craft  bldg. 
at  the  Emerson  junior  high  school, 
1650  Selby  Ave.,  West  Los  Angeles. 
A.    S.   Nibecker,    Jr..   architect. 


CONTRACT   AWARDED 

LOS  ANGELES,  Cal.— K.  R.  Brad- 
ley Const.  Co.,  1833  W.  Pico  Street. 
awarded  contract  by  the  Los  Angeles 
l)oard  of  education  at  $42,786  for  a 
new  building,  unit  No.  1,  to  be  built 
at  the  Hammel  Street  school,  438  N. 
Bannick  St.  Claud  K.  Smithley,  1727 
N.    Alexandria    .St.,    architects. 


BIDS    OPENED 

SEBASTOPOL.  Sonoma  Co..  Cal.— 
Following  bids  received  by  the  Analy 
Union    High    School    District    for   fur- 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal.— Atlas  Const. 
Co.,  39  Congress  St.,  Pasadena,  was 
awarded  contract  by  the  Los  Angeles 
board  of  education  at  $37,500  for  the 
recons!ruction,  strengthening  and  re- 
habilitation of  the  1928  addition  at 
the  Riggin  Avenue  school,  4865  East 
Riggin  Ave.  Arthur  L.  Acker,  1345  S. 
Sycamore  Ave.,  architect,  and  Mau- 
rice Sasso,  I.  W.  Hellman  Building, 
structural   engineer. 


CONTRACT   AWARDED 

HOLLYWOOD,      Los     Angeles    C. 
Cal.— Chas.  J.    Dorfman,   124  North 
Brea    Ave.,    awarded    contract   by  li 
Angeles    board    of    education    at    $4 
300,    for    reconstruction,    rehabilitat'i 
and    strengthening    of    the    two-st 
Class   D   brick   library   building  at 
Hollywood  high  school,   1521   N.  Hi 
land    Ave.     Marsh.    Smith    and    Po'. 
516    Arcliitects'    Bldg.,    architects. 


CONTRACT   AWARDED 

BERKELEY,    Alameda    Co..   Call 
M.  G.  West  Co.,  117  Front  Street,  : 
Francisco,    at   $4,172   awarded  conli 
by    the   Regents    of    the    University 
California   for   furnishnig   and   insti. 
ing  library  stacks  and  flooring  on  pi!; 
of  the  eighth  tier   southwest  Ijlock  ' 
stacks      at      the     University     Libr; 
University  of   California,    Berkeley. 


Contract  Awarded. 

ADDITION  Cont.    Price.   $16., 

NORTH    SACRAMENTO,    Sacrame' 

County,  Calif. 
One-story  frame  and   stucco  wing 

dition    to    school    add    four   elf 

rooms). 
Owner — Hagginwood    School    Distri 
Architect  —  Harry  Devine.   Califor 

State    Life    Bldg..    Sacramento. 
Contractor — Azevedo    Const.    Co., 

O   St..    Sacramento. 
Complete  bids  follow: 

Azevedo    Const.    Co $U 

P.    F.    Bender   16 

H.   W.    Robertson    16, 

F.    H,    Betz    _....  18 

M.    R.    Peterson   18 

Chas.    Unger   18 

Campbell    Const.    Co 18 

C.    H.    Lawrence   20 


Bids  Wanted — To  Close  August  6,  '3) 
P.   M. 

SCHOOL  Cost,   $  - 

NEWPORT,    Oregon. 

Two-story  frame  school  (8  classroo';, 

gymnasium  and  auditorium,  sti 

and    dressing    rooms,    cafeteria;! 

kitchen   to  accommodate   200). '' 
Owner — Newport    School    District. 
Architect  — F.    Marion      Stokes,     1  - 

minal  Sales  Bldg.,  Portland, 
Plans  and  specifications  may  be  i - 
tained  from  the  architect  upon  dep!  t 
of  $15. 


Bids    Wanted    —    To    Close   Augus  . 

4   P.    M. 
RECON.   SCHOOL  Cost,  $4!;'0 

OAKLAND,  Alameda  Co.,  Cailf.      t 

Ave.  and  Olive  St. 
Reconstruction    and    rehabilitation! 'f 

Webster  School. 
Owner — Oakland   Board   of  Edueal  u 
Architect   —  W.    G.    Corlett,   Banl  it 

America   Bldg.,    Oakland. 
Plans  and  specifications  may  be  ■• 
tained   from   Department   of  Archi- 
ture  and  Engineering,   Oakland  B'  d 
of  Education,  upon  deposit  of  $25. 


Bids    Wanted    —   To    Close    August, 
4   P.    M. 

RECON.    SCHOOL  Cost,   $r,IO 

OAKLAND,    Alameda   Co.,    Calif.     »• 

110    Sunnyhille    Road. 
Reconstruction    and    rehabilitatioi  5' 

Crocker  Highlands  School. 
Owner — Oakland    Board   of   Educa  a. 
Architect   —  W.    G.    Corlett,   Han  ,5' 
America  Bldg..    Oakland.  > 

Plans  and  specifications  may  be  '■ 
tained  from  the  Department  of  Ai  !• 
tecture  and  Engineering,  Oak  "J 
Board  of  Education  upon  deposi  o' 
$25, 


CONTRACTS   AWARDED 

SAN  FRANCISCO— Departmer  ol 
Public  Works  awarded  following  '• 
tracts  for  interior  and  exterior  p:'' 
of  schools  as   follows: 

D.  Zelinsky  &  Sons,  Inc..  165  C  « 
St.    (High   School  of  Commerce).  '" 
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Ness  Ave.   and  HayoH  St..  $2'I96. 

I).  Zollnnky  &  f»i)n«  (JefferHon 
School),    lilth  Ave.   &   IrvlriK  Kt..   M690 

John  .1.  Murray,  35  JerHcy  St.  (S  F. 
Continuation    School),     $1825. 

Reliable  ralntlng  Co.,  32'17  18th  9t. 
(Portola  Jr.  IllRh  School),  Bacon  and 
Berlin    Sts.,    $22<)0. 

CVamer  Rros.,  I32G  Clement  Street, 
(Columbus  School).  12th  Ave.  and 
KIrkham    St.,    $17S0. 

American  Hulldln);  Maintenance  Co., 
467  O'Farrell  St.,  (Laguna  Honda 
School),  7th  Ave.  and  Irving  St.,  $2490 

R.  I',  raoll  &  (;o.,  2530  Lombard  St. 
(Parkside  School).  25th  Ave.  and  Ulloa 
St..   $1970. 

W.  G.  Thompsoon.  336  Church  St.. 
(Sheridan  School).  Capitol  Ave.  and 
Lobos    St.,    $3195. 

Complete  bid.s  publLshed  July  15. 


CONTRACT   AWARDED 

LOS  ANGELES.  Calif.— Robert  E. 
Mlllsap,  603  Paclflc  Commerce  Bldg.. 
awarded  contract  b.v  Roman  Catholic 
Bishop  of  Los  Angeles  and  San  Diego 
at  $34,290,  for  a  2-."itory  concrete  pa- 
rochial school  buil^iing  to  be  built  at 
the  St,  Ambrose  school,  1265  N.  Fair- 
fax Blvd.  Henry  C.  Newton  and  Robt. 
D.  Murray,  502  Architects  Bldg.,  ar- 
chitect. J 

16— RANKS^  STORES  AND 
OFFICES 

Contract    Awarded. 

OFFICE    BLDG.  Cost.    $10,000 

WILLOWS.    Glenn    Co.,    Cal. 

One-story  and  basement  reinforced 
concrete  office  building  (2  vaults) 
(25x65  feet)  air  conditioning  sys- 
tem,   etc. 

Owner— Glenn  County  Title  Company. 

Architect — Not  Given. 

Contractor  —  A.  F.  Remter,  Artois, 
California. 


Plans    Being   Completed. 

STORE  Cost,    $ 

SACRAMENTO,   Sacramento  Co.,   Cal. 

SE  Fourth  and  K  Streets. 
One-story    brick    store    building     (80x 

160  feet). 
Owner- Max   Marthowitz  Co.,   Inc. 
Architect — Frederick  9.  Harrison,   1005 

Tenth   St.,    Sacramento. 
Engineer— F.  W.  Kellberg,  320  Market 

St.,    San   Francsico. 


Planned. 

ALTERATIONS  Cost,    $ 

SACRAMENTO,   Sacramento  Co.,  Cal. 
Ninth  and  L  Streets. 

Alterations    to    present    garage    build- 
ing  for   offlce    building. 

Owner — State    of    California. 

Architect— George  B.  McDougall,  State 
Architect.   Public  Works   Building, 
Sacramento. 
Further   details    will    be    announced 

shortly. 


CONTRACT   AWARDED 

FRESNO,  Fresno  Co.,  Calif.— Mor- 
gan &  Co.,  4862  Santa  Monica^  Blvd., 
Los  Angeles,  awarded  contract  by  the 
Capital  Co.,  625  Market  St.,  San  Fran- 
cisco, for  exterior  and  interior  paint- 
ing and  steam  cleaning  of  the  exte- 
rior of  the  Mattel  Bldg.,  Fulton  and 
Fresno  Sts.,   Fresno. 


Contract  Awarded. 

RADIO  STATION  Cost.   $ 

SACRAMENTO,  Sacramento  Co.,  Cal. 
Seventh  and  I  Streets. 

One-story  radio  broadcasting  station 
(frame,  stucco  and  brick  construc- 
tion, tile  trim)  6,242  sq.  ft.  floor 
space. 

Owner  —  The  Sacramento  Bee  Radio 
Station    (KFBK). 

Architect  —  Harry  Devine,  California 
State   Life    Bldg.,    Sacramento. 

Contractor— Frank  Maloney.  3  17  2  T 
St..    Sacramento. 


Contracts  Awarded. 

ALTERATIONS  Coat.    $15,000 

i-'A.M  KltANCISCO.  SE  O'Farrell  and 
Stockton   Streets. 

Alleratlons   to   store   buildinK, 

Owner — Baldwin    &    Flnkcn.-'trln    Est. 

ArchltccI— Bernard  J.  Joseph.  74 
New   Montgotnery  Street. 

Metal  Partition*- Dwan  &  Co..  126 
Po.st  Street. 

Iron— Mortenson  Const.  Co.,  608  In- 
diana  Street. 

Plumbino— Ahlbach  &  Mayer,  85  Dor- 
land   Street. 

Electric— Edward  J.  Lynch.  2080  Sut- 
ler  Strict. 

Glass— W.  P.  Fuller  &  Co.,  301  Mis- 
sion Street. 

Carpentry— I.,ouis   J.    Co^n    Russ    UMg^ 

Ornamental  Iron — Patterson  &  Koster 
Iron    Works,   2S0    13th   St. 

Terra  Cotta  Tile— Malott  &  Peterson, 
■■(221  20th  St..  and  Gladding,  Mc- 
Bcan   &  Co.,   fiSO   Market   Street. 

Painting- M.   Cohen.    814    Stockton    St. 

Plastering — James  F.  Smith,  271  Min- 
na  Street. 

Mill  Work- J.  A.  Hart  Mill  &  Lum- 
ber Co.,  Jerrold  and  Napoleon  Sts. 

Rough  Lumber — Rolando  Lumber  Co., 
301   Berry  Street.  • 


Contract    Awarded. 

ALTERATIONS  Cost,   $4,000 

BERKELEY,  Alameda  Co.,  Cal.  2284 
Shattuck  Avenue. 

Alterations  to  bulMing. 

Owner — East  Bay  Syndicate. 

Architect — Not   Given. 

Contractor— Thos.  E.  Daley,  110  Van- 
couver Ave..  Burlingame. 


Planned. 

STORE  Cost.  $ino.ono 

SALEM.  Oregon.  No.  145  N.  Liberty 
Street. 

New  store  building  (two-etory  struc- 
ture). 

Owner — Montgomery  Ward  Co.,  Chi- 
cago. 111. 

Plans  by  Engineering  Dept.  of  Owner. 
Further    details    will    be    announced 

shortly. 


Sub-Contracts   Awarded. 

ALTERATIONS  Cost,    $15,000 

S'AN  FRANCISCO.     No.  Ill  Sutter  St. 

Alterations  to  ground  floor  of  Hunter- 
Dulin  Building  (interior  altera- 
tions, electrical  work,  plumbing, 
painting.  plastering  and  floor 
covering). 

Owner — Dean  Witter  &  Co.,  486  Cali- 
fornia Street. 

Architect — Kent  &  Hass,  525  Market 
Street. 

Contractor — Ostlund  &  Johnson,  1901 
Bryant   Street. 

Steel  —  Schrader  Iron  Works,  1247 
Harrison  Street. 

Plastering — A.  W.  Cordes,  666  Mission 
Street. 


Contract  Awarded. 

ALTERATIONS  Cost.    $2500 

SAN    JOSE,    Santa    CTara    Co..    Calif. 

San  Fernando  and  Market  Sts. 
Alterations    to    store    building. 
Owner — Robert    Benson,     Premises. 
.Architect- Binder  &  Curtis,  35  W.  San 

Carlos   St.,   San  Jose. 
Contractor — G.    M.    Latta.    157   Rhodes 

Court,   San  Jose. 


Contract   Awarded. 

ALTERATIONS  Cost,  $3000 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
No.   125   S-First  Street. 

Alterations  to  store  building. 

Owner — Fashion    Bootery.     Premises. 

Architect — Not  Given. 

Contractor — Louis  Dunn,  424  Monad- 
nock   Bldg.,    San   Francisco. 


Plans    Being    Prepared. 
MARKET  Cost,    $20,000 

MODESTO.     Stanislaus      Co..       C^Iif. 
Twelfth  and  J  Streets. 


One-Htory     market     building     (200x140 

feet). 
Owner — Carl   W.   Khannan,    Modesto. 
Architect  —  Russell    Guerne    doLappe, 

5905  Keith   St.,   Berkeley 


Contract  Awarded. 

ALTERATKJNS  Cost,    $,5000 

.'SACRAMENTO,   Sacramento  Co..  Cal. 

No.   1014  K  Street. 
Altera! ions    to   stores. 
Owner— .Sacramento   Hotel   Corp. 
Architect— Not  Given. 
Contractor— A.     Fisher.    800    35th     St.. 

.Sacramento. 


Plans  Being  Figured — Bids  Close  July 
22nd,   5  P.   M. 

STfJRE   &    APT.  Cost.    $ 

SAN  FRANCl.SCO.  Irving  Street  near 
Ninth  Avenue. 

Two-story  and  basement  frame  and 
stucco  store  and  apartment  (four- 
room  apartment)  hardwood  floors, 
tile  bath,  etc.  (store  to  have  dyed 
cement  floors,  composition  rooflng 
gas   heating  system,   etc.) 

Owner— Withheld. 

Architect- F.  F.  Amandes,  1879  18th 
Avenue.  • 


PLANS  BEING  FIGURED— BIDS  TO 
CLOSE  July  29. 
BEVERLY  HILLS,  Los  Angeles  Co. 
Cal.— Architects  John  and  Donald  B. 
Parkinson.  808  Title  Insurance  Bldg., 
Los  Angeles,  have  completed  plans 
and  are  taking  bids  from  a  selected 
list  of  contractors  for  a  5-story  Class 
A  store  building  (60xl50-ft.)  to  be 
erected  on  the  south  side  of  Wilshire 
Blvd..  between  Rodeo  and  Camden 
Drive,  Beverly  Hills,  to  be  occupied 
by  W.  &  J.  Sloane.  644  S.  Broadway. 
Los  Angeles. 


Planned. 

STORE  Cost.    $6,000 

WILLOW  GLEN,  Sant?,  Clara  Co.. 
Cal.    Lincoln  Avenue. 

One-story    reinforced    concrete   store. 

Owner — Safeway  Stores,  40  N.  Morri- 
son Ave.,  San  Jose. 

Plans  by  Engineering  Dept.  of  Owner. 


Bids  Wanted— To  Close  August  6,  2:00 
P.   M. 

ACOUSTICAL   WORK  Cost,    $ 

SACRAMENTO.    Sacramento  Co.,   Cal. 

State  Capitol  Building. 
Acoustical  treatment  in  Senate  Cham- 
ber at  State  Capitol. 
Owner — State    of   California. 
Architect— Geo.    B.    McDougall,    State 
Architect,   Public  Works  Building, 
Sacramento. 
Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of  $10. 


Contract   Awarded. 

ALTERATIONS  Cost,    $2500 

OAKLAND,  Alameda  Co.,  Cal.  No. 
2400  Webster  Street. 

Alterations  to  store  building  (alter 
front,   etc.) 

Owner — Farmers  and  Merchants  Sav- 
ings Bank,  13th  and  Franklin  Sts.. 
Oakland. 

Architect — Not  Given. 

Contractor— Frel  J.  Early  Jr..  366  40lh 
St..   Oakland. 


Plans  Completed. 

ALTERATIONS  Cost.   $10,000 

SAN    FRANCISCO.     1671    Ellis    St. 
-Alterations  to  theatre. 
Owner — Care  San  Francisco  Bank,  526 

California    Street. 
Architect— Wm.    I.   Garren,   233   Post. 


Contract  Awarded. 

THEATRE  Cost.     $30,000 

COLFAX,     Wash.      Canyon     and     Mill 

Streets. 
Two-story  reinforced  concrete  theatre 
(44x100  ft.)  to  seat  400.  stores  and 
apartments:     heating     plant,      air 
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conditioning  system,  sound  iquip- 
inent.   etc. 

Owner — P.  C.  Weskil,  Sandpoiiit.  Ida., 
and  LaVance  Weskil,  Rose  The- 
atre,  Colfax,   Wash. 

Architect — Byarne  H.  Moe,  318  Sec- 
ond Ave..   Seattle. 

Contractor — S.  W.  True,  Opportunity, 
Washington. 


IT- 


THEATRES 


BIDS   WANTED 

.><.\N  FRANCISCO— Architect  A.  A. 
Cantin.  .sriT  Market  &t.,  is  receiving 
bids  for  a  new  marquee  for  the  fol- 
lowing theatres  in  San  Francisco  for 
Nassar  Kros.  Cost  estimated  at  $3000 
each: 

(1)  Royal   Theatre;   Polk   St.   at   Cali- 
fornia Street. 

(2)  Alhambra  Theatre,    Polk  &  Green 
Streets. 


Contract  Awarded. 

HKPAIR    THEATRE  Cost.    $7000 

S»AN  FRANCISCO.  SE  Ninth  Avenue 
and  Clement  St. 

Repair  fire  damage  to  theatre  (Col- 
iseum  Theatre). 

Owner — S.  H.  Levin,  25  Taj  lor  St.. 
San    Francisco. 

Architect — Not  Given. 

Contractor  —  lira  W.  Gobum,  2048 
Market   St..    San   Francisco. 


18 — WHARVES    &    DOCKS 

July  18,  1935 
Preliminary  Plans  Completed. 
YACHT    HARBOR  Cost,    $80,000 

VALLEJO,   Solano  Co.,   Cal. 
Construct  yacht   harbor. 
Owner — City  of  Vallejo. 
Engineer  —  H.     J.     Brunnier,     Sharon 
BIdg.,    San   Francisco. 
Application   has  been  filed  with   the 
PWA  for  a  grant  of  $30,000. 


19— MISC.  CONSTRUCTION 

CONTRACT   AWARDED 

LOS  ANGELES.  Calif.  —  Calhoun- 
Hastings.  Ltd.,  1150  N.  Las  Palmas 
Ave.,  awarded  contract  for  a  one-  and 
part  two-story  brick  and  reinforced 
concrete  film  exchange  building  to  be 
built  at  the  corner  of  Vermont  and 
20th  Sts.  for  W.  D.  Johnston.  Milton 
J.  Black,  5369  Wilshire  Blvd.,  archi- 
tect. 

July   18,   1935 
TO  ASK    BIDS. 

PASADENA.  Cal.— Santa  Fe  Rail- 
way Company's  engineering  depart- 
ment. Kerckhoff  BIdg.,  Los  Angeles, 
will  take  bids  within  a  few  days  for 
a  new  passenger  station  to  be  erect- 
ed in  Pasadena  to  replace  the  old  sta- 
tion at  Green  St.  and  Raymond  Ave. 
It  will  be  a.  frame  and  stucco  struc- 
ture with  tile  roof.  Plans  were  pre- 
pared by  the  owner's  architectural 
department. 

BIDS   WANTED 

PORTLAND,  Oregon— Until  July  30, 
3  P.  M.,  bids  will  be  received  by  the 
II.  S.  Engineer  Office,  First  Portland 
District.  30B  Customhouse,  Portland, 
Major  Milo  P,  Fox,  District  Engineer, 
under  Bid  No.  698-36-17.  for  con- 
structing and  delivering  afloat  at 
Government  Moorings,  No.  8010  NW. 
St.  Helens  Road,  Portland,  one  single 
screw  Diesel  electric-driven  survey 
boat. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  a  certified 
check  or  U.  S.  money  order  in  the 
amount  of  $100,  payable  to  the  "Dis- 
bursing Officer,  U.  S.  Engineer  Offlce, 
First  Portland  District,  306  Custom- 
house, Portland." 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal.— Myers  Bros.. 
3407  San  Fernando  Road,  awarded  a 
contract  for  a  one-story  stage  build- 
ing, 156x300  ft.  in  area,  and  a  three- 
story  storage  building,  40x60  ft.  in 
area,  at  7S0  N.  Gower  St.,  for  RKO 
Studios.  Cost,  $180,000.  Clyde  Deuel, 
405  Douglas  BIdg.,  structural  engi- 
neer. 


CONSTRUCTION     STARTED 

BURBANK,  Los  Angeles  Co.,  Cal. 
— Warner  Bros. — First  National  Stu- 
dios, Burljank,  started  work  this  week 
on  the  construction  of  two  single 
.sound  stages  at  the  company's  Bur- 
bank  studio.  Work  is  being  handled 
by  the  owner's  •department  of  perma- 
nent construction.  Each  building  will 
be  135x160  ft.  in  area  and  35  ft.  high. 


Planned. 

POOL  Cost,    $12,000 

ATWATER,   Merced  Co.,   Calif. 
Swimming    pool    (120x40    feet)    locker 

rooms,   ticket  booth,  etc. 
Owner — City    of   Atwater. 
Engineer — W.   E.   Bedersen,   Modesto. 


Contracts   Awarded. 

TRANSMITTING    STA.        Cost,    $5,000 
STOCKTON,    San    Joaquin    Co.,    Calif. 

Manteca   Highway. 
One    -    story    steel    frame    and    stucco 

transmitting     station    (20x30-ft.) 
Owner— E.    F.    Peffer,   40   S.  California 

St.,   Stockton. 
Architect — Frank    V.    Mayo,    108    East 

Miner   St.,    Stockton. 
Contractor— Wm.    E.    Wheeler,   244   E. 

Pine  St..  Stockton. 
Steel    Tower — Blair   Knox,    Stockton. 
Radio     Equipment  —  Graybar    'Electric 

Co.,  9th  and  Howard   Streets,  San 

Francisco.  • 


Contract  Awarded. 

MAUSOLEUM  Cost.    $35,000 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
Monterey  Road. 

Reinforced  concrete  mausoleum  (mar- 
ble and  bronze  interior)  250  cry- 
pts. 

Owner — Oak  Hill  Mausoleum  Assn., 
Monterey  Road,    San  Jose. 

Architect — Binder  &  Curtis,  35  W. 
San  Carlos  St.,  San  Jose. 

Contractor  —  H.  A.  Bridges,  1398  Lin- 
coln Ave.,   San  Jose. 


Plans  Being  Prepared. 

RADIO   STATION  Cost,    $25,000 

SAN  MATEO  COUNTY,  Cal.  Sky- 
line Blvd.  near  San  Mateo-Half 
Moon  Bay  Road. 

One-story  and  basement  concrete  or 
hollow  tile  radio  receiving  station. 

Owner — Globe  Wireless  Co.,  311  Cali- 
fornia St.,  San  Francisco  (Jack 
Kaufman,   general  manager). 

Plans  by  Engineering  Dept.  of  Owner. 
Bids   will   be   asked   in   about   thirty 

days. 


Contract  Awarded. 

ALTERATIONS  .    Cost,   $3,000 

SAN  FRANCISCO.  NE  Golden  Gato 
Avenue  and  Masonic. 

Alterations    to    mortuary. 

Owner — Jerome  A.  Carew. 

Architect— C.  G.  Lundgren,  1469  Wil- 
lard    Street. 

Contractor — Jacks  &  Irvinp,  620  Mar- 
ket  Street. 


Bids  Wanted— To  Close  July  29,  2  P. 
M.    (To    be  opened   at  3   P.    M.) 

YACHT  HARBOR  Cost,    $350,000 

SAUSALITO,    Marin    Co.,    Cal. 

Erect  five  buildings,  shipyard  and 
steel  fencing. 

Owner  —  Golden  Gate  Yacht  Harbor, 
Ltd.,  897  Mills  BIdg..  San  Fran- 
cisco (Albert  Von  Der  Werth, 
President). 

Architect — Angus    McSweeney,     Willis 


Polk    &    Co.,    277    Pine    St.,    San 
l^Yancisco. 

Contract  includes  erection  of  four  2- 
story  frame  and  stucco  buildings  to 
house  stores,  shops,  boat  storage 
space,  locker  rooms  and  offices  and 
one  small  fireproof  building  for  paint 
shop. 

A  separate  contract' will   be  let  for 
constructing      pier,       bulkhead      and 
wharves. 
(See    Item    under    Classification    22) 

The  work  is  financed  with  PWA 
loan. 

Plans  and  specifications  available 
at  897  Mills  BIdg..  on  deposit  of  $10, 
of  which  $5  is  returnable;  and  on  file 
there  for  inspection. 


Contract  Awarded. 

ALTERATIONS  Cost,     $11,000 

ALAMEDA,  Alameda  Co.,  Cal.  No. 
2244  S-anta  Clara  Avenue. 

Alterations  and  additions  to  mortuary. 

Owner — Fowler-Anderson. 

Architect — Miller  &  Warnecke,  Finan- 
cial  Center   BIdg.,    Oakland. 

Contractor— Ben  F.  Kopf,  845  Pacific 
Ave.,  Alameda. 


BIDS    OPENED 

GOVERNMENT  ISLAND,  Calif.- 
Following  bi-ds  received  by  H.  R. 
Marsh,  Assistant  Supply  Officer,  TJ. 
S.  Forest  Service,  Government  Is- 
land, under  Bid  No.  2691,  for  furnish- 
ing ready-cut  buildings  fob  Gualala 
Lookout  site,  one  each  Type  C  and 
Type   G: 

E.  K.  Wood  Lumber  Co.,  San  Fran- 
cisco:   (1)    $1112:    (2)    $361.89. 

McCormick  Supply  Co.,  San  Fran- 
cisco:   (1)   $1200;    (2)   $512. 

Tilden  Lumber  Co.,  Oakland:  (1) 
$1300;    (2)    $500.  • 


BIDS    OPENED 

LOS  ANGELES.  Cal.— H.  O.  Baueilc 
8952  Ellis  Ave.,  Los  Angeles,  submit- 
ted low  bid  to  the  Metropolitan  Water 
District  July  11  at  $3710.08,  for  con- 
structing a  telephone  line  near  the 
Cajalco  Reservoir  in  acconlance  witli 
Spec.  No.  108.  The  work  is  located  in 
Riverside  County  and  comprises  the 
construction  of  approximately  6.2  mi. 
of  telephone  trunk  line  from  a  point 
near  Shaft  No.  4  of  the  Valverde  tun- 
nel at  the  Colorado  River  Aqueduct  - 
to  a  point  near  the  outlet  of  the  Caj- 
alco  Reservoir. 

The  bids  follow: 

H.  O.  Bauerle.  Los  Angeles:  (1) 
$598.40:    (Total)   $3710.08*. 

Quality  Electric  Co.,  Los  Angeles: 
$600.00;    $3720.00. 

Rexroth  and  Rexroth.  Bakersfleld, 
$645;   $3999. 

Commercial  Electric  Co.,  Los  An- 
geles; $660;   $4092. 

H.  H.  Walker,  Los  Angeles:  $666; 
$5129.20. 

Newbery  Electric  Corp.,  Los  Ange- 
les:   $754.73;    $4668. 

Norton  &  Norton  Electric  Co.,  Los 
Angeles:    $777;   $4817.40. 

E.  C.  Nickel,  Los  Angeles:  $786.00; 
$4873.00. 

20— M'Sr.  SUPPLIES  AND 
MATERIALS 

BIDS    OPENED 

LOS  ANGELES,  Calif.  —  Bids  for 
furnishing  17,250  bbls.  Portland  ce- 
ment to  be  used  in  connection  with 
the  construction  of  a  reinforced  con- 
crete conduit  from  Pickin's  Canyon 
debris  basin  to  Verdugo  Wash  were 
opened  by  the  Los  Angeles  County 
Board  of  Supervisors  July  15.  The 
bids  were: 

Monolith  Portland  Cement  Co.,  $1- 
805  bbl.,  $31,136.25;  10th  following  mo., 
$29,411.25. 

Southwestern  Portland  Cement  Co., 
$1,805  gross;   $31,136.25;   net,   $29,411.25. 

California  Portland  Cement  Co.,  $!■- 
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886   bbl.;    $32,610.25;    not.    J3n.711l.25. 

Hlvorsfde  Cement  Co..  $1.R85  bbl.; 
J32.5IC.25;    net.   J30.79I.25. 

(iniham  Hrn.s..  Ini..  $1.!II5  hhl.;  J33- 
561.25;  net.   J31,S2(;.25. 

Blue  Dliinionci  Corp.,  fl.9G5  bhl.. 
J3S.S96.25;    net.    J32.17I.25.  ^ 


BIDS  OPENED 

Hom.liEK  CITY.  Ncvad.a— Follow- 
ing lild.s  received  by  the  Bureau  of 
Ueclanmtiiin.  Denver,  Colorado.  .Tuly 
II,  under  Spec.  No.  C95-D.  for  fur- 
nlslilnu  four  switchyard  oil  .storaRc 
tank.'i  and  two  oil  sump  tanks  and 
appurtenances  for  the  Boulder  Power 
i'lant.  Houlder  Canyon  Project; 
Berkeley  Steel  Constr.  Co..   Inc.,  f.o.b. 

Berktii-y,   J2S54;   net. 
Chicago      Bridge    &    Iron      Co..    f.o.b. 

Washington     Heights.     III..     J4141; 

net. 
John  W.  Beam,  f.o.b.  Chicago.  Illinois 

J4640;    Vi%. 
Lacy    Mfg.    Co..     f.o.b.     Los    Angeles. 

J2990;   net. 
California    Steel     Products    Co..    f.o.b. 

San   Francisco.   $3460;   net. 
Valley    Iron      Works,    f.o.b.      Yakima. 

Wash..    $3053;    2%;    delivery    in    30 

days. 
Consolidated    Steel    Corp.,    Ltd.,    f.o.b. 

Los  Angeles.    $2145;    net. 
Beuhler  Tank  &   Welding  Works,   f.o. 

b.   Los  Angeles.    $3020;   net. 
Steel   Tank   &   Pipe  Co.   of  Oregon,   f. 
o.b.  Portland,   Oregon.   $3260;   net. 
McClintic  Marshall  Corp..  f.o.b.  Leets- 

dale.    Pa..    $5340;    net;    delivery   in 

43  days. 
Graver  Tank  &   Pipe   Mfg.   Co..   f.o.b. 

B.   Chicago,   Ind..   $3008    '/4%. 
All    bidders    specified    delivery    in    40 
days  unless  otherwise   noted. 


BIDS   OPENED 

LOS  ANGELES.  Cal.— Eight  Iden- 
tical bids  for  furni.shing  reinforcing 
steel  to  be  used  in  connection  with 
the  con.struction  of  a  reinforced  con- 
crete conduit  from  Pickens  Canyon 
debris  basin  to  Verdugo  Wash  were 
opened  by  the  Los  Angeles  Board  of 
Supervisors  July  15.  B  Ids  were  taken 
as   follows: 

(1)  1700    cwt.    1-in.    square    deformed 

steel; 

(2)  1380   cwt.    1-in.   round  do- 

(3)  12.5  cwt.   %-in.  do; 

(4)  2020    cwt.     -in.  do; 

(5)  6350  cwt.   %-in.  do; 

(6)  50.5  cwt.   VzAn.  square  do; 

(7)  1970  cwt.   H-in.   round  do- 
ts)  1650  cwt.    %-in.  do. 

The  bids  were:  (1)  $2.8228;  )(2)  $2.- 
8228;  (3)  $2.8228;  (4)  $2.8228;  (5)  $2.- 
9228;  (6)  $3.0228;  (7)  $3.0228;  (8)  $3.- 
228;  total  $44,416.54;  net.  total  $44  - 
705.02. 

The  bidders  were:  Concrete  Engr. 
Co..  Truscon  Steel  Co..  Graham  Bros., 
Los  Angeles  Iron  &  Steel  Co..  Secur- 
ity Materials  Co..  Soule  Steel  Co.. 
Blue  Diamond  Co.  ami  J.  W.  Black 
Co..  Ltd. 


BIDS  OPENED 

BOULDER  CITY.  Ncv.  —  Following 
bids  received  by  the  Bureau  of  Rec- 
lamation, Denver.  Colo..  July  8.  un- 
der Spec.  No.  627.  for  furnishing  ap- 
proximately 1.000.000  lbs.  of  pipe,  fit- 
tings, and  valves  for  the  Boulder 
Power  Plant.  Boulder  Canyon  Proj- 
ect: 

Chapman  Valve  Mfg.  Co..  fob  Boul- 
''f  City:  (1)  $15,622;  (2a)  $3,672-  (2b) 
J1.B06.88;  (3)  (4)  (5)  no  bitl;'  dis- 
count. 2%. 

Green-Wolf  Co..  Inc..  fob  Reading. 
Pa.:  (1)  $12,230;  (2a)  $3,065;  (2b)  $1  - 
."?r.-l^*  *''*  ^''^  "O  bid;  (1  and  2a) 
»15.2(0;  (1  and  2b)  $13,448-  2%. 

Mine     &     Smelter     Supply     bo.,     fnfc 
,  °"'^«'- /'"y:    (1)    $16,665:    (2a)    $4,014; 
(2b)    $1,643:   (3)    (4)    (5)   no   bid. 
^o^,""?!'  •^°-  °'  ^'^^  Pacific:   (1)  $12.- 
559.91;    (2a)    $2,863;    (2b)    $1,268.83;    (3) 


$49,353.77;  (4)  $7,138.79-  (5)  JH,937.36; 
(3  and  4)  J5n.I86.l2.  IteniH  1  and  2 
fob  ({c-.'i^llng;  discounlH  2%;  lt.-ni«  3  4 
and  5   fob   Houlder  City;    net. 

MlilwcKt  I'ipinB  fc  Supply  Co.,  Inc., 
fob  Moulder  City:  (1)  J16,954;  (2a)  |5,- 
547;  (2b)  $1,586;  (3)  $49,615;  (4)  J6,- 
607;  (5)  $16,443;  (1,  2,  3  and  4)  $80,- 
310;  (3  and  4)  $56,222;  (3  and  5)  JG6,- 
058;   27<.   discount. 

Crane  -  O'Pallen  Co.,  fob  Boulder 
City:  (1)  $15,919.24;  (2a)  $4,200;  (2b) 
$1,586.20;  (3)  $43,165.81;  (4)  $5,295.10; 
(5)  $17,572.43;  (1,  2b.  3  and  4)  $65,- 
966.35;  (1,  2a,  3  and  5)  $80,857.48;  2% 
discount. 

Pittsburgh  Piping  &  Equipment  Co. 
fi.b  Boulder  City:  (1)  $18,300;  (2a)  $5- 
755;  (2b)  $1,760;  (3)  $51,226;  (4)  $5.- 
950;    (5)    $16,620;    2%    . 

Standard  Sanitary  Mfg.  Co.,  fob 
Boulder  City:  (1)  $16,665-  (2a)  $4.- 
1114;  (2b)  $1,643;  (3)  $48,283;  (4)  $5.- 
777;   (5)   $16,457;  2%. 

Salt  Lake  Hardware  Co.,  fob  Boul- 
der City:  (1)  $16,665:  (2a)  $4,014;  (2b) 
$1,643;  (3)  $48,283-  (4)  $5,777;  (5)  J16- 
457;   2%   discount. 

John  W.  Beam,  fob  Boulder  City: 
(1)  $16,625;  (2a)  $4,000;  (2b)  $1,640: 
(3)  $48,175;  (4)  $5,775;  (5)  $46,400:  (1. 
2b  3  and  4)  $72,200-  (1,  2a.  3  and  5) 
$85,225;    2    %. 

Associated  Piping  &  Engr.  Co..  Ltd.. 
fob  Boulder  City:  (1)  $15,000;  (2a)  $4.- 
«85:  (2b)  $1,650;  (3)  $41,190;  (4)  $4.- 
664;  (5)  $24,483;  (1.  2b.  3  and  4)  $62.- 
400;  (1.  2a.  3  and  5)  $84,000-  (3  and  5) 
$64,415;    2%    discount. 

Power  Piping  Co.:  (1)  $12,315:  (2a) 
$2,830:  (2b)  $1,268;  (3)  $39,062;  (4) 
5i.748;  (5)  $15,990;  Items  1  and  2,  fob 
Reading,  Pa.;  Items  3  4  and  5  fob 
Pittsburgh.   Pa.;  2%    discount. 

Miller  Supply  Co..  fob  Boulder  City, 
(1)  $16,665;  (2a)  $3,893;  (2b)  $1,593; 
(3)  $40,835;  (4)  $5,603;  (5)  $15,968;  2% 
discount.. 


BIDS   OPENED 

SAN  FRANCISCO.  —  Bids  for  fur- 
nishing lumber  for  the  School  Depart- 
ment, under  Bid  No.  1411.  were  op- 
ened by  T.  A.  Brooks.  Purchaser  of 
Supplies.   City  Hall,  July  15. 

Bids  were   taken  as  follows: 

(la)  Softwood: 
(lb)   Hardwood. 

Alternate,  lump  sum  for  (la)  and 
(lb). 

(2)  Spocial    classes,    delivery    to    36 
schools; 

(3)  Aptos    Junior    High; 

(4)  Mission   High    School; 

(5)  Galileo  High   School. 
Complete  bids    follow: 

Forsythe  Hardwood  Co.:  (la)  no 
bid;  (lb)  $1,259;  Alt.,  no  bid;  (2)  $384 
(3)    $19. SO:    (4)    $51.75:    (5)    $15.80. 

White  Bros.:  (la)  no  bid-  (lb)  $1.- 
480.82;  (Alt.)  no  bid;  (2)  no  bid;  (3) 
$23.90;    (4)    $57.30;    (5)    $19.45. 

Allen  &  Dettman  Lumber  Co.:  (la) 
$1,585:  (lb)  no  bid:  (Alt.)  no  bid:  (2) 
$495;    (3)    (4)    (5)   no  bid. 

Smith  Lumber  Co.-  (la)  $1,460.66; 
no  bid  on  other  iteiys. 

Davis  Hardwood  Co.:  (lb)  $1,911.37; 
no   bid  on  other  items. 

San  Francisco  Lumber  Co.:  (la)  $1- 
650.53;  (lb  no  bid;  (Alt.)  no  bid:  (2) 
$385:    (3)    no  hid;    (4)    $80;    (5)    $33. 

J.  E.  Higgins  Lumber  Co.:  (la)  $1.- 
650:  (lb)  $1,400;  (Alt.)  $2,975;  (2)  $425 
(3)    $33:    (4)   $62.50:    (5)    $24. 

Rothmaier  Lumber  Co.:  (la)  $1.- 
583.31:  (lb)  $1,176-  (Alt.)  $2,759.31; 
(2)   $441:   (3)  $39.20;   (4)   $49;   (5)  $29.40. 

E.  D.  Swift  Co.:  (la)  $1,599;  no  bids 
on  other  items. 

Jones  Hardwood  Co.:  (la)  no  bid; 
(lb)  $1,199.50;  (Alt.)  no  bid;  (2)  $449.- 
50;    (3)    $39.75:    (4)    $49.75;    (5)    $19.75. 

Van  Arsdale  Harris  Lumber  Co.. 
Inc..  (la)  $1,537;  (lb)  no  bid:  (Alt.) 
no  bid;    (2)    $437;    (3)    (4)    (5)   no  bid. 

Bids    held    under   advisement. 


BIDS    WANTED 

LNi'i-  ••OIJNTY.  Cal.— Until  July  30 
2  1'.  M..  bids  will  be  received  by  the 
Department  of  I'ubllc  WorkH.  DIvlMlon 
of  HIghwayH.  S.  W.  Low<l<-n,  DiHtrlct 
Engineer,  Bishop,  for  road  oiling  In 
Inyo  County  between  Big  Pine  and 
eaBt  end  of  Cedar  Flat,  about  13.5 
mlb-H  In  length,  to  be  treated  with 
liquid    a.Hphalt,    Involving: 

(1)  85    tons   liquid  aphalt,    SC-2; 

(2)  235  tons,  do  SC-3. 

Plan  may  be  obtained  at  the  above 
address.  Cash,  certified  or  c^Khler's 
check   for  10%.  , 


BIDS   OPENED 

LO.S  A.N'GKLES.  Calif.— J.  H.  Bax- 
ter &  Co.,  601  W.  5th  St.,  submitted 
low  bid  to  the  county  supervisors  July 
15  at  $9620  for  the  exchange  and  cre- 
osoting  of  37,000  l.f.  Douglas  fir  pil- 
ing.   The  other  bids  were: 

Pan-Paclflc  Piling  &  Const.  Co., 
$10,360. 

American   Lumber   &    Treating   Co  . 

$r.,2s.-. 


BIDS    OPENED 

BOULDER  CITY,  Nev.  —  Following 
bids  received  by  the  Bureau  of  Rec- 
lamation, Denver.  Colo..  July  15  un- 
der Spec.  No.  699-D.  for  furnishing 
miscellaneous  metal  work  for  Boul- 
der  Dam   and   Power  Plant: 

Mississippi  Valley  Structural  Steel 
Co..    fob    Boulder    Cil5,    $7,321. 

Midwest  Steel  &  Iron  Works  Co.. 
fob  Boulder  City.  $6,400:  V,%  dis- 
count. 

Omaha  Steel  Works,  fob  Bouldet 
City,   $6,000;    Vi%  discount. 

Woi den-Allen  Co..  fob  Boulder  City 
$6,790:   H%   discount. 

E.  Burkhardt  &  Sons,  fob  Denver 
$7,791:   'A'To  discount. 

Hansen  Elcock  Co..  fob  Chicago  $5- 
870;    V2%   discount. 

John  W.  Beam,  fob  Peotone.  III., 
$5,900;    M%  discount. 

Minneapolis  -  Moline  Power  Imple- 
ment   Co..    fob    Minneapolis.    $7,970. 

Bids   held    under  advisement. 


BIDS   OPENED 

LOS  ANGELES.  Calif.  —  Bids  for 
furnishing  and  delivering  as  required, 
deformed  concrete  reinforcement  bars, 
fabricated  and  welded  into  circular 
hoops  for  use  in  the  construction  of 
the  Colorado  River  Aqueduct  and  ap- 
purtenant works,  about  540  tons.  In 
accordance  with  Spec.  No.  114.  were 
opened  by  the  Metropolitan  Water 
District  July  15.  The  bids  were  iden- 
tical at  $31,436.80.  Vi%  of  1%.  ten 
days.  Unit  bids  were:  (la)  $56.40 
ton;  (b)  51,1c;  (c)  7c;  (d)  9c:  (e)  9c; 
(f)  lie:  (g)  15c;  total  $31,436.80.  The 
bidders  were: 

Patten  -  Blinn  Lumber  Co..  Soule 
Steel  Co..  Concrete  Engr.  Co.,  Blue 
Diamond  Corp.,  Ltd.,  Truscon  Steel 
Co.,    Graham   Bros.,   Inc. 


CONTRACT    AWARDED 

SAN  FRANCISCO— American  Cast 
Iron  Pipe  Co.,  Sharon  BIdg..  San 
Francisco,  at  $0.63  per  sq.  ft.  awarded 
contract  by  T.  A.  Brooks.  Purchaser 
of  Supplies.  City  Hall,  under  Bid  No. 
1397.  for  furnishing  10.000  ft.  of  6-in. 
Class  150  cast  iron  water  pipe. 


CONTRACTS   AWARDED 

BAKER9FIELD.  Kern  Co..  Cal.— 
Bakersfleld  Building  Materials  Co.. 
at  $5894.50  awarded  contract  by  Kern 
County  Board  of  Supervisors  for  fur- 
nishing approximately  84.900  ft.  B.  M. 
structural  redwood  to  be  used  in  the 
construction  of  a  grandstand  at  Kern 
County  fair  grounds  in  Bakersfleld. 

Kyle  &  Co..  334  G  St..  Fresno  (King 
Lumber  Co..  Bakersfleld.  representa- 
tive), awarded  contract  at  $4277.48 
for  300  steel  braces  and  bolts  and  4304 
steel  brackets  and  bolts.       • 
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21—  BRIDGES 

CONTRACT    AWARDED 

LAKE  COUNTY.  Cal.— C.  S.  Good, 
Nice.  Calif.,  at  $750  submitted  low 
bid  to  Board  of  Supervisors,  Lake- 
port  July  11  and  awarded  contract  to 
clean  and  paint  steel  bridge  in  Scotts 
Valley. 

Only  other  bid  submitted  was  that 
of  D.  E.  Burgess,  282  Seventh  St.. 
San  Francisco,  at  J1128.  * 


PLANNED 

HUMBOLDT  COUNTY.  Cal.— Board 
of  Supervisors  plan  rebuilding  bridge 
across  Eel  River  at  Ft.  Seward,  de- 
stroyed by  fire.  Main  span  was  520 
feet  of  timbed  deck  suspended  from 
steel  towers.  Damage  to  steel  cables 
and   towers  has  not  been  determined. 

Frank  Kelly,  county  engineer.  Eu- 
reka. 


BIDS    WANTED 

LAKE  COUNTY.  Cal.— Until  July 
26.  10  A.  M.,  bids  will  be  received  by 
the  Lake  County  Board  of  Supervisors. 
\V.  M.  Patterson.  County  Clerk,  Court 
House,  Lakeport,  for  furnishing  ce- 
ment, gravel,  reinforcing  iron,  and 
labor  for  installing  a  multiple  plate 
corrugated  culvert,  the  culvert  to  be 
furnished  by  the  County  in  Road  Dis- 
trict No.  3,  on  the  Middle  Creek  Road 
opposite   the   York  Place. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit 
of  Jo. 


BIDS    OPENED 

DOUGLAS  COUNTY.  Ore.— Averill 
&  Philpott.  Route  10,  Portland,  at 
$23,778.65  submitted  low  bid  to  the 
Bureau  of  Public  Roads,  316  New 
Post  Office  Bldg..  Portland,  for  con- 
struction of  a  continuous  steel  beam 
bridge  over  Elk  Creek  and  grading 
approaches.  Work  is  located  in  Ump- 
qua  National  Forest  on  the  Tiller 
Trail    Highway.    Project    16-E3. 

Complete  bids  follow: 
Averill   &   Philpott,   Portland..$23,778.65 

Tom    Lillebo.    Reedsport 24,358.92 

J.    F.   Johnston,    Newport 24,383.40 

F.    C.    Dillard.    Medford 27,008.44 

Kuckenberg  -  Wlttman     Co., 

Inc..    Portland    27,806.90 


CONTRACT  AWARDED 

LOS  ANGELES.  Cal.— Gogo  &  Ra- 
dos.  10.024  S.  Figueroa  St..  Los  An- 
geles, at  $66,899,70  awarded  contract 
by  the  Los  Angeles  County  Board  of 
Supervisors  for  the  construction  of  a 
concrete  conduit  on  Verdugo  Wash 
from  Kenilworth  Ave.  to  Los  Ange- 
les  River. 


CONTRACT  AWARDED 

LOS   ANGELES.   Cal.— R.   A.   Watt- 
son.     1026    N.     McCadden     Place.     Log 


Angeles,  at  $119,860.50  awarded  con- 
tract by  Los  Angeles  County  Board 
of  Supervisors  for  the  construction  of 
a  concrete  conduit  in  Pickens  Can- 
yon channel  from  the  debris  basin  to 
Verdugo    Wash. 


CONTRACT   AWARDED 

LOS  ANGELES.  Calif.— Bannister- 
FiekJ  Co..  Ltd.  and  Fred  E.  Potts 
Co..  4101  Goodwin  Ave..  Los  Angeles, 
at  $138,481  awarded  contract  by  the 
Los  Angeles  County  Board  of  Su- 
pervisors July  12  for  the  construction 
of  a  concrete  conduit  in  Halls  Can- 
yon channel  from  the  debris  basin  to 
Verdugo   Wash. 


CONTRACT   AWARDED 

LOS  ANGELES.  Cal.— L.  E.  Dixon 
Co..  609  S.  Grand  Ave..  Los  Angeles, 
at  $73,350.50  awarded  contract  by  the 
Los  Angeles  County  Board  of  Super- 
visors July  12  for  constructing  a  con- 
crete conduit  on  Verdugo  Wash  be- 
tween Del  Valle  Ave.  and  the  exist- 
ing conduit  800  ft.  above  Mountain 
Street. 


CONTRACT   AWARDED 

ALAMEDA  COUNTY.  Cal.— R.  M. 
Bunts,  3431  11th  St.,  S.  W..  Seattle, 
at  $13,940  submitted  low  bid  and 
awarded  contract  by  the  Alameda 
County  Board  of  Supervisors  for  fur- 
nishing and  Installing  two  yielding 
barriers  and  spring  bumpers  for  the 
Park    Street   Bridge. 

Duncanson-Harrelson  Co.,  San  Fran- 
cisco, at  $24,100  submitted  the  only 
other  bid. 

Burnett  Hamilton.   County  Engineer 

22— DREDGING,  HARBOR 
WORKS,  EXCAVATION 

BIDS    WANTED 

SAN  DIEGO,  Cal.— Until  July  30,  11 
A.  M.,  bids  will  be  received  by  the 
Public  Works  Officer,  Headquarters, 
11th  Naval  District.  Foot  of  Broad- 
way. San  Diego,  under  Spec.  No.  8037, 
for  dredging  continuous  to  runway  to 
final  assembly  shop  at  the  Naval  Op- 
erating Base  (Air  Station).  San  Diego. 

Work  consists  of  dredging  of  an 
area  continuous  to  runway  to  final 
assembly  shop.  The  amount  to  be 
dredged  including  allowable  overdepth 
is  32,000  cu.  yds.,  more  or  less,  within 
25    per    cent. 


Specifications    obtainable    from    the 
above  office  upon  deposit  of  $10. 


BIDS    WANTED 

SAN  DIEGO.  Cal.— Until  July  30.  11 
A.  M..  bids  will  be  received  by  the 
Public  Works  Officer,  Headquarters. 
11th  Naval  District,  Foot  of  Broadway, 
San  Diego,  under  Spec.  No.  8036,  for 
the  construction  of  a  concrete  wall 
for  runway  at  the  Naval  Operating 
Base   (Air  Station),  San  Diego. 

Work  includes  provisions  of  ma- 
terials for  and  construction  of  a  con- 
crete wall  (bulkhead)  for  seaplane 
runway  approximately  450  lin.  ft.  long, 
more  or  less.  The  wall  will  be  gravity 
section  about  6  ft  wide  at  base,  1  foot 
at  top,  and  8  ft.  high,  and  will  be 
founded  on  untreated  timber  piles. 

Specifications  obtainable  from  the 
above  oflice  upon  deposit  or  $10. 


LOW    BIDDER 

OREGON-WASHJNGTON.— Tacoma 
Dredging  Co..  UW/i  A  St..  Tacoma. 
at  $79,000  submitted  low  bid  to  the 
U.  S.  Engineer  Office.  First  Portland 
District.  306  Custom  House.  Portland. 
Major  Milo  P.  Fox.  District  Engineer 
for  dredging  approximately  1.000.000 
c.y.  of  material  from  channel  in  the 
Columbia  River,  extending  from  the 
Interstate  Highway  Bridge  at  Van- 
couver. Wash.,  to  the  mouth  of  tbe 
Willamette    River. 


BIDS    WANTED 

SAUSALITO.  Marin  Co..  Cal.— Un- 
til July  29.  2  P.  M..  (to  be  opened  at 
3  F,  M.)  bids  will  be  received  by 
Golden  Gate  Yacht  Harbor.  Ltd.,  Al- 
bert Von  Der  Werth.  President.  897 
Mills  Bldg..  San  Francisco,  for  con- 
structing piers,  bulkheads,  dolphins, 
marine  railway,  foundations,  dredg- 
ing, filling  and  pavement  for  yacht 
harbor  at  Shelter  Cove,  Sausalito. 
Bids  will  be  taken  as  follows: 

(1)  Constructing    all    the    work    called 

for  in  plans  and  specifications, 
except  dredging,  fill  and  pave- 
ment   (lump    sum); 

(2)  8000    cu.     yds.    dredging    between 

6-ft.   contour  and  the  bulkhead; 

(3)  16,000    cu.    yds.    dredging    channel 

areas: 

(4)  36.000   cu.   yds.    deposit   dry   fill  in 

the  area  back  of  the  bulkhead; 

(5)  64,000      sq.    ft.      laying      asphaltic 

pavement; 


SACRAMENTO  —  DOUGLAS  FIR  PILES  —  (GOVT.) 


SACRAMENTO.  Cal.  —  Daugherty 
Lumber  Co..  Cottage  Grove,  Oregon, 
at  $0,055  each  submitted  low  bid  to 
the  U.  S.  Engineer  Office,  Capt.  J. 
G.  Drinkwater.  District  Engineer,  Sac- 
ramento, under  Bid  No.  1105-36-3,  for 
furnishing  Douglas  fir  piles  as  fol- 
lows: 

(1»   20  each  about  80-ft.  long; 

(2)  40  each  about  70-ft.  long; 

(3)  60  each  about  60-ft.  long; 

(4)  80  each  about  50-ft.  long; 

(5)  150  each  about  45-ft.  long; 

(6)  120  each  about  35-ft.  long. 
Complete  bids  follow: 

(A)    Daugherty   Lumber    Co..   Cottage 
Grove.  Oregon. 


(B)  Mccormick  Supply  Co..  San 
Francisco,    discount,    2%    10  days. 

(C)  Chas.  R.  McCormick,  San  Fran- 
cisco. 

(D)  J.   H.   Baxter  Co.,   San  Francisco. 

(E)  McDonald  &  Harrington.  Ltd.. 
San  Francisco;  discount,  2%  ten 
days. 

(F)  Sullivan  Lumber  Co.,  Portland, 
discount.   2%   10  days. 

(G)  Knox    Lumber   Company. 

(H)  Hammond  Lumber  Co.,  San  EVan- 
cisco. 

(I)  Chas.  Nelson  Co.,   San  Francisco. 

(J)  Tas.  L.  Hall,  San  Francisco,  dis- 
count.  2%    10  days. 


(A) 


(B) 


(C) 


(D)   (E)   (F) 


(1) $.055  $.057  $.0675  $  079  $.113  $.10  $.10  $.13  $.135  $.19 

(2) 

(3)_ 

(4) 

(8) 

(6) 

Bids  held   under  advisement. 


.055 

.057 

.0675 

079 

.097 

.055 

.057 

.0675 

079 

.087 

.055 

.057 

.0675 

079 

.071 

.055 

.057 

.0675 

079 

.071 

.055 

.057 

.0675 

.079 

.071 

(G) 

(H) 

(I) 

$.10 

$.13 

$.135 

.095 

.13 

.135 

.085 

.13 

.135 

.08 

.13 

.136 

.08 

.13 

.135 

.08 

.13 

.135 
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I   <2U()   Hii.    ft.    luyluK   ocinent    pave- 

nuMil: 
[    Dedml     fur    o.icli     lln.     ft.     sheet 
I      uteri  pile  (iinlltid; 
I   Iledtict  for  eiuli   mill   of  one  lirai'e 
pile    iiiul    one    vviivo    liafCle    sliib 
onilKctl. 

liintniL't  liu'ludes  construction  of 
nut  lOllll  lln.  ft.  pier,  concrete  deck, 
<i|i(irted  on  tlmlier  piling,  concrete 
1  kcled.  Willi  concrete  bafflebonrd; 
Ml  lln.  fl.  wharf,  timber  deck  sup- 
itfd  on  treated  timber  pile;  880  lln. 
'J  steel  sheet  pile  bulkhead;  marine 
-Iwny  of  ;!5l)-ton  capacity. 
i  9epa.rate   contract   will   be   let   for 

I'tlnK    liiilltllnKs.     (See    Item    under 
[isslflcation   19). 

'he   work    i.s    linanced      with      I'WA 

u. 

'lans    and     specilications     available 
,  sa7   Mills    lildK.,    on   deposit   of   $10. 

which  $5  is  returnable;  and  on  file 

■re  tor  inspection.     Frank  G.  White 
il   Harry    K.    Squire,    consulting    un- 


OS  OPENED 

■KATTLK,  Wash.  —  Pugot  Sound 
dge  .'li  lirfdging  fo.,  2929  ICth  St., 
v.,  Seattle,  at  $11.1775  per  cu.  yd., 
al  $196,492  submitted  low  bid  to  the 
.S.  Engineer  Omce,  Lt.  Col.  H.  J. 
Id,  District  Knslneer,  Federal  ()f- 
■  BldK.,  Seallic,  tor  1,000,000  cu. 
!.  of  dredging,  and  4000  cu.  yds. 
rock  removal  in  Willapa  River,  to 
111  a  cutoff  channel  in  bend  im- 
dlately  above  "Narrows"  and  be- 
•  Raymond,  Wash, 
"acoma  Dredging  Co.,  Tacoma,  at 
18  per  cu.  yd.  for  dredging,  and  at 
per  cu.  yd.  for  rock  removal,  total 
7,902,  submitted  the  only  other  bid. 


DS   WANTED 

VILLAMETTE  RIVER.  Ore.— Until 
>"  24.  H  r.  M.,  liids  will  be  received 
the  U.  S.  Engineer  Office.  First 
idand  District,  306  Customhouse, 
rtland.  Major  Milo  P.  Fox,  District 
fineer,  under  Bid  No.  G9S-36-20,  for 
ik  clearing,  bar  clearing,  grading  i 
er  bank,  and  constructing  approxi- 
tcly  22,635  lln.  ft.  of  protective 
ivel  nil,     all   along   the     Wilamette 

■  er,  Oregon,  between  Eugene  and 
rrlsburg. 

ipeciflcations  obtainable  from  the 
>ve  office. 

1^— IRRIGATION  PROJ. 

iWYHEE  PRC.IECT,  Oregon-Idaho. 
Icnry  L.  Horn,  Nyssa.  Oregon,  at 
1.225  on  Schedule  1  and  at  $11,326 
Schedule  2.   submitted   low  bids   to 

■  Bureau  of  Reclamation,  Ontario, 
cgon,  July  15,    under  Spec.  No.   694- 

for  the  construction  of  structures, 
nh  Canal  laterals,  N.C.  25.4  to  25.- 
•  S.  Mitchell  Butte  Division,  Owy- 
?   Project. 

^he  second  and  third  low  bids  were 
imitted  by  David  A.  Richardson, 
•ssa,  at  $10,436  on  Schedule  1  and 
fll,557  on  Schedule  2:  and  by  Geo. 
llenly.  Nyssa.   at  $10.S95  on  .Sohed- 

■  1  and  at  $11,702   on   Schedule   2. 


DS   WANTED 

fUCKBYE,  Arizon.a— Unail  July  26, 
A.  M.,  bids  will  be  received  by  tlie 
osevelt  Irrigation  District,  Buck- 
;.  Ariz.,  for  sloping,  trimming, 
•kftliing,  and  reinforcing  Gunite 
i"g.  1-in.  thick,  of  approximately 
90,923  sq,  ft.  of  irrigation  canal 
tion.  located  on  the  main  canal 
1  collection  canals  of  this  district. 
ending  from  Phoenix  to  Hassay- 
pa  River. 

bidders  must  be  prepared  with  suf? 
ent  tools  and  equipment  to  apply 
Doo  sq.  ft.  of  nnished  Gunite  lining 
■li  working  day. 

'he  bidder  must  be  licensed  as  a 
Uractor   in    the    State   or   Arizona. 


Labor  minimum  ratvH  are  to  be 
$1.00  fur  skilled  and  60  cents  for  un 
skilled. 

Each  bid  must  be  accompanied  by  a 
deposit  or  certlded  check  payable  to 
I  he  order  of  the  Roosevelt  Irrl(jatlon 
District,  equal  to  10  per  cent  of  the 
total  bid.  Wm.  Mishka,  Secretary, 
Valenila,    Buckeye,    Ariz. 

Plans  prepared  by  John  P.  Vander- 
hiirgh,  engineer,  and  available  from 
liiiM   upon   payment  of  $25  per  set. 


BIDS   OPENED 

OGDION,  lllah— J.  A.  Terteling  & 
Sons,  Kolse.  Idaho,  at  $360,446,  sub- 
mitted low  bid  to  U.  S.  Bureau  of 
Reclamation,  J.  R.  laklsch.  Con- 
struction Engineer,  Ogden,  Utah,  July 
8,  under  Spec.  No.  623,  for  construc- 
tion of  earthwork,  canal  lining  and 
structures.  Station  0  to  S'tatlon  587, 
Ogden  Brigham  Canal,  Ogden  River 
Project,    Utah. 

Complete    bids    follow: 
(A)  J.    A.    Terteling    &    Sons,    Boise, 

Idaho. 
(1!)   Utah    Constr.      Co.,    Ogden,      and 

Morrison  -  KYiudsen      Co.,     Inc., 

Boise. 

(C)  Gunther   &   Shirley,    Los   Angeles. 

(D)  Siems-Spokane  Co.,    Spokane. 

Sched.l        Sched.  2  Total 

(A)..  $156,091.50  $204,354.50  $360,446.00 
(B)..  170,049.50  197,429.50  367,479.00 
•(C)..  197,293.50  174,641.25  371,934.75 
(D)..  166,718.00  218,668.90  385,386.90 
•  Stipulated  award  of  both  sched- 
ules or  none.  • 


PLANNED 

OAKDALE.  Stanislaus  Co.,  Cal.- 
Chief  Engineer  R.  E.  Hartley,  has 
submitted  a  budget  to  directors  of 
Oakdale  Iiirigatio,n  District  recom- 
mending enlargement  and  improve- 
ments of  the  canal  system  to  cost 
$05,000.  The  district  pribabiy  will 
file  an  application  with  SERA  or  PWA 
asiiing  government  assistance. 


BIDS    WANTED 

MONTROSE.  Colorado— Until  Aug. 
8.  10  A.  M.,  bids  will  be  received  by 
tlie  Bureau  of  Reclamation,  Montrose, 
Colorado,  under  Spec.  No.  636,  for  the 
construction  of  canal  lining  and  struc- 
ture for  the  South  Canal  and  the  West 
Canal, Uncompahgre  Project,  Colora- 
do. 

The  work  is  located  near  Montrose, 
Colorado,  and  involves: 
(  1)  37,000   cu.   yds.   all   classes  of  ex- 
cavation tor  structures; 
(  2)  2000  sta.  cu.  yd.  overhaul; 
(  3)  5S0  cu.  yds.  remove  old  concrete; 
(   4)   24,100  cu.   yds.   back  .fill; 
(  5)   1300  cu.  yds.   compacted  All: 
(   6)  2S20  cu.   yds.   concrete   in  struct- 
ures; 
(  7)  365    cu.    yds.    concrete    In    canal 

lining; 
(  8)   310  cu.  yds.  dry  rock  paving; 
(  9)   Placing   333,000   lbs.    of  reinforce- 
ment b.trs; 
(10)   Installing   3400  lbs.   miscellaneous 
metal  work. 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


The  work  shall  be  commenced  with- 
in thirty  calendar  dayn  and  completed 
within  200  calendar  days  after  date  of 
receipt  of  notice   to   proceed. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Montrose,  Colo.;  Denver,  Colo.,  or 
Washington,  D.  C. 


APPLICATIONS    FILED 

SACRAMi'INTO,  Cal.  —  Applications 
for  permit  to  appropriate  water  tiled 
with  the  State  Department  of  Public 
Works,  Division  of  Water  Resources 
during  June,   1935: 

S352  (.Mono  County)  T.  J.  Ycrby. 
Bishop,  for  3  cf.s  from  Rock  Creek, 
tributary  to  Owens  River;  to  be  di- 
verted for  power  purposes.  45  theo- 
reti<:al  h.p.    to  be  developed. 

8353  (Mono  County)  T.  J.  Yerby, 
Bishop,  for  15,000  gals,  per  day  from 
Rock  creek,  trib.  Owens  ri^er;  to  be 
diverted  for  domestic  purposes.  Est. 
cost,    $2,000. 

8354  (Sierra  County)  Sixteen  to  One 
Extension  Gol-d  Mines,  Inc.,  care  R. 
F.  Taylor,  Downievllle.  for  1  efs  from 
Mammoth  Springs,  tributary  to  Kan- 
aka Creek  and  Middle  Fork  Yuba  Riv- 
er; to  be  diverted  for  mining  and  do- 
mestic  purposes.     Est.    cost,    $2,000. 

8355  (Siskiyou  County)  Mrs.  Chas. 
H.  Roff,  Cecilvllle,  for  1  cts  from 
Tompson  Gulch,  tributary  to  South 
Fork  Salmon  River;  to  be  divertitl 
tor  irrigation  purposes.    Est.   cost  $400. 

8356  (El  Dorado  Co.)  T.  R.  Spencer 
and  PVances  C.  Spencer,  2130  22nd  St., 
Sacramento,  for  200  gallons  per  day 
from  an  unnamed  .•9pring,  tributary 
to  Pyramid  Creek,  thence  South  Fork 
American  River;  to  be  diverted  for 
domestic    purposes.     Est.    cost,    $350. 

S357  (Humboldt  County)  Billie  Mar. 
tin,  Weitchpec,  for  3  cts  from  Indian 
Creek,  tributary  to  Klamath  River; 
to  be  diverted  tor  mining  purposes. 
Est.    cost.   $1,000. 

8358  (Monterey  County)  Division  of 
Highways,  Sacramento,  for  500  gals, 
per  day  from  El  Senador  Creek,  trib- 
utary to  Pacific  Ocean;  to  be  divert- 
ed for  recreational  purposes.  Esti- 
mated  cost,    $100. 

8359  (El  Dorado  County)  Ralph  T. 
Fisher,  Oakland,  for  1000  gals,  per  day 
from  a  spring,  tributary  to  Upper 
Echo  Lake;  to  be  diverted  for  domes- 
tic purposes.     Est.   cost,   $200. 

8360  (Humboldt  Co.)  Dr.  and  Mrs. 
C.  G.  Wiggins,  Korbel,  tor  0.13  cfs 
from  Mad  River,  tributary  to  Pacific 
Ocean;  to  be  diverted  for  irrigation 
of  3    acres.     Est.   cost,    $125    . 

8361  (Sierra  Co.)  Dr.  Austin  Tiche- 
nor,  care  R.  F.  Taylor,  Downievllle, 
for  400  gals,  per  day  from  a  spring, 
tributary  to  North  Fork  Y'uba  River: 
to  be  diverted  for  domestic  purposes. 
Est.    cost,   $100. 

8362  (Sutter  County)  FYank  Gordon 
an-d  Clifton  Lamb.  Star  Route,  Grimes 
for  3.79  cfs  from  Sacramento  River, 
tributary  to  Suisun  Bay;  to  be  di- 
verted for  irrigation  of  151  acres.  Es- 
timates cost,    $500. 

8363  (Trinity  Co.)  Mrs.  Nellie  L. 
Noschka.  Hyampom,  for  0.5  cfs  from 
Stone  Heart  Spring,  tributary  to  the 
South  Fork  Trinity  River:  to  be  di- 
verted for  mining  and  domestic  pur- 
poses.    Est.    cost,    $150. 

S364  (Siskiyou  Co.)  W.  J.  Callick. 
Yreka,  for  1  cfs  from  Middle  Fork 
Humbug  Creek,  tributary  to  Humbug 
Creek;  to  be  diverted  for  mining  pur- 
po.ses.       Est.    cost,    $300. 

8365  (Fresno  Co.)  Division  of  Fish 
and  Game,  San  Francisco,  for  5  cfs 
from  Kings  River,  tributary  to  San 
Joaquin  River,:  to  be  diverted  for 
recreational  and  domestic  purposes 
Est.    cost,   $8,000. 

S366  (Mono  '^ountyl  Frank  Denman 
and  Frank  Conner.  Los  .Angeles,  for 
1  cfs  from  two  unnamed  streams. 
tributay  to  Sacramento  Canyon  thence 
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Owens  River;  to  be  diverted  ^nr  min- 
ing: purposes.    Est.   cost.  $200. 

83G7  (Sisl^iyou  Count.v)  Jolin  :ind 
Kdna  C.  Nefroncy.  Etna,  for  6  rfs 
from  South  Russian  Creeli.  tril)utary 
to  North  Fork  Salmon  River-,  to  be 
diverted  for  mining  purposes.  Esti- 
mated   cost.    $3,000. 

8368  (Siskiyou  County)  John  and 
Edna  C.  Nefroney.  Etna,  for  6  cfs 
from  South  Russian  Creek,  tributary 
to  North  Fork  Salmon  River;  to  be 
diverted  for  recreational  purposes. 
Estimated  cost.   $3,000. 

S36J  (Siskiyou  County)  H.  n.  Win- 
ship.  San  Francisco,  for  4  cfs  from 
Six  Mile  Creek,  tributary  to  the  East 
Fork  Salmon  River;  to  be  diverted 
for  mining  and  domestic  purposes. 

8370  (San  Benito  County).  Mrs.  W. 
E.  Dermody.  Hollister,  tor  3  cfs  from 
Dos  Picachos  Creek;  to  be  diverted 
for  irrigation  purposes  on  30  acres. 
Est.  cost.  $250.  Dos  Picachos  Creek 
Is  tributary  to  Pajaro  River. 

8271  (San  Benito  County)  W.  H. 
French.  Hollister.  for  3  cfs  from  Dos 
Picachos  Creek,  tributary  to  Pajaro 
River:  to  be  ■diverted  for  irrigation  of 
10  acres.     Est.   cost,   $250. 

8372  (Placer  County)  L.  L.  Noon- 
chester,  Homewood.  for  3  cfs  from  an 
unnamed  stream  tributary  to  McKin- 
ney  Creek  thence  Lake  Tahoe;  to  be 
diverted   for    domestic    purposes. 

8373  (Placer  County)  L.  L.  Noon- 
chester.  Homewood,  for  3  cfs  and  200 
ac.  ft.  per  annum  from  Buck  Lake 
and  unnamed  stream,  tributary  to 
McKinney  Creek  thence  Lake  Tahoe; 
to  be  TJiverted  for  mining  purposes. 

8374  (Amador  Co.)  Raymond  Silva, 
Sacramento,  for  270.000  ac.  ft. 'per  an- 
num from  Cosumnes  River,  tributary 
to  Mokelumne  River;  to  be  diverted 
for  municipal   purposes. 

8375  (Amador  Co.)  Raymond  Silva. 
Sacramento,  for  270,000  ac.  ft.  per  an- 
num from  Cosumnes  River,  tributary 
to  Mokelumne  River;  to  be  diverted 
for  power  purposes.  13,360  theoretical 
h.p.   to  be  developed. 


PERMITS    ISSUED 

SACRAMENTO,  Cal.  —  Permits  to 
appropriate  water  issued  by  the  De- 
partment of  Public  Works.  Division  of 
Water  Resources,  during  the  month  of 
June,   1935: 

4559.  Application  8155  (Riverside 
County)  Issued  to  E.  C  Cazier  and 
A.  B.  Clark.  Lynwood,  Calif.,  on  June 

I,  1935,  for  1  cfs  from  Palm  C!anyon, 
for  mining  and  domestic  purposes. 
Estimated   cost    $2500. 

4560.  App.  8220  (Riverside  County) 
Issued  to  E.  C.  Cazier  &  A.  B.  Clark, 
Lynwood,  Calif.,  on  June  1,  1935,  for 
3  cfs  from  Palm  Canyon,  for  mining 
and  domestic  purposes.  Est.  cost, 
$3000. 

4561.  App.  7922  (San  Bernardino  Co.) 
Issued  to  Harold  E.  Morelock,  Lu- 
cerne Valley.  Calif.,  on  June  5,  1935, 
for  0.125  cfs  from  a  spring  for  Ir- 
rigation and  domestic  purposes  on  5 
acres.      Est.    cost    $300. 

4562.  App.  8318  (San  Joaquin  County) 
Issued  to  W.  E.  Harelson,  Stockton, 
Calif.,  on  June  8.  1935,  (  for  2  cfs  from 
Middle  River,  for  irrigation  of  120 
acres      Est.  cost  $3750. 

4563.  App.  8231  (Siskiyou  County) 
Issued  to  Thomas  B.  Wells,  Oakland, 
Calif.,  on  June  10,  1935,  for  1  cfs  from 
Twin  Valley  Creek,  for  mining  pur- 
poses.    Est.   cost  $200. 

4564.  App.  8325  (Ventura  County) 
Issued  to  U.  S.  Santa  Barbara  Nat'l. 
Forest,  Santa  Barbara,  Calif.,  on  June 

II.  1935,  for  0.05  cfs  from  Bear  Creek 
for  recreational  and  domestic  pur- 
poses.    Est.   cost  $1000. 

4565.  App.  8299  (Sierra  County)  Is- 
sued to  Carle  D.  Ross.  Downlevllle. 
Calif.,  on  June  13.  1935,  for  3  cfs  from 
McKinnon  Ravine,  for  power  and  do- 
mestic purposes.  Horsepower  to  be 
developed   13.6.     Est.  cost  $500. 


4566,  App.  8246  (Del  Norte  County) 
Issued  to  Wni.  H.  Arthur,  Crescent 
City,  Calif.,  on  June  13.  1935,  for  16,- 
000  gallons  per  day  from  Rock  Creek, 
for  domestic  purposes.     Est.   cost  $50. 

4567,  App.  8252  (Del  Norte  County) 
Issued  to  T.  J.  and  Laura  A.  Hines, 
Crescent  City.  Calif.,  on  June  13, 
1935,  for  16,000  gallons  per  day  from 
Rock  Creek,  for  domestic  purposes. 
Est.    cost  $50. 

4568,  App.  8294  (Inyo  County)  Issued 
to  H.  H.  Steinberger,  Sierra  Madre, 
Calif.,  on  June  15.  1935,  for  17,280  gal- 
lons per  day  from  2  unnamed  springs 
for  mining  and  domestic  purposes. 
Est.    cost   $400. 

4569,  App.  8247  (Mono  County)  Is- 
sued to  Mrs.  Leslie  Warren,  Glendora, 
Calif.,  o  June  15,  1935,  for  200  gal. 
per  day  from  Glass  Creek,  for  domes- 
tic purposes.     Est.   cost  $100. 

4570,App.  8249  (El  Dorado  County) 
Issued  to  Dr.  A.  S.  Almeida,  Dixon, 
Calif.,  on  June  21,  1935,  tor  200  gals, 
per  day  from  a  spring  for  domestic 
purposes.     Est.    cost  $50. 

4571,  App.  8112  (Mono  County)  Is- 
sued to  A.  D.  Snyder.  Huntington 
Park,  Calif.,  on  June  25,  1935,  for  200 
gallons  per  day  from  Rock  Creek,  for 
domestic  purposes.      Est.  cost  $300. 

4572,  App.  8332  (Inyo  County)  Is- 
sued to  Le  Roy  E.  Kain,  Trona,  Calif, 
on  June  25,  1935,  for  0:5  cfs  from 
Pleasant  Canyon  for  mining  and  do- 
mestic  purposes.     Est.    cost  $100. 

4573,  App.  8239  (Sierra  County)  Is- 
sued to  Alpha  Hardware  &  Supply 
Co.,  Downlevllle,  Calif.,  on  June  28, 
1935,  for  .205  cfs  from  2  unnamed  ra- 
vines for  mining  purposes.  Est.  cost 
$300. 

4574,  App.  8240  (Sierra  County)  Is- 
sued to  Alpha  Hardware  &  Supply 
Co..  Downlevllle,  Calif.,  on  June  28, 
1935,  for  0.2  cfs  from  2  unnamed  ra- 
vines for  mining  and  domestic  pur- 
poses.    Est.  cost  $600. 

25— MACHINERY  AND 
EQUIPMENT 

BIDS    OPENED 

SAN  LUIS  OBISPO,  Cal.— Follow- 
ing bids  received  by  State  Division 
of  Purchases,  Sacramento,  under  Req. 
114,  July  12.  for  furnishing  tractor 
for  delivery  to  the  State  Division  of 
Highways,    San   Luis    Obispo: 

Smith.  Booth,  Usher,  Los  Angeles: 
(1)  $2450  gross:  (2)  $550  allowance; 
(1)  $1900  net:  Cletrac  gasoline  power- 
ed. (1)  $3300;  (2)  $550;  (3)  $2750;  Cle- 
trac diesel  powered;  discount,  2%  30 
days, 

J.  D.  Adams.  Los  Angeles,  (1)  $2.- 
872;  (2)  $720;  (3)  $2152;  discount,  2% 
30  days. 

Dolan  Tractor  Co.,  Sacramento:  (1) 
$2425;  (2)  $250;  (3)  $2175;  discount, 
2%    10  days. 

Weaver-Rye  Co.,  Sacramento:  (I) 
J2966;  (2)  $650;  (3)  $2316;  discount. 
2%    30   days.  • 


Spec.  No.  686-D,  for  furnishing  or 
15-ton  gantry  crane  for  turbine  dra), 
tube  bulkhead  gates  at  Boulder  Pow«; 
Plant.    Boulder  Canyon   Project. 


July  16,  1935 
BIDS  WANTED 

SAN  FRANCISCO— Until  July  25,  2 
P.  M.,  bids  will  be  received  by  the 
State  Board  of  Harbor  Commission- 
ers, Frank  G.  White,  Chief  Engineer, 
Room  IS,  Ferry  Bldg.,  for  the  ex- 
tension of  the  Belt  Line  Railroad, 
involving  the  laying  of  approximately 
600  ft.  of  9-in.  girder  rail  track,  in- 
cluding a  turnout,  south  of  the  Third 
St.  Bridge  to  connect  with  (Siina 
Basin,  leading  to  Piers  48  and  50. 
Estimated  cost.   $12,000. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10.  • 


CONTRACT  AWARDED 

BOULDER  CITY,  Nevada— Binghai 
Pump  Co.,  705  SE.  Main  St.,  Perl 
land,  at  $7060  awarded  contract  by  th 
Bureau  of  Reclamation,  Denver,  und;' 
Spec.  No.  682-D  for  furnishing  twi 
direct-connected,  motor-driven  deeV 
well,  turbine  type  pumping  units  \> 
be  used,  as  sump  pumps  and  two  d: 
rect-connected  motor-driven  deep-we 
turbine  type  pumping  units  to  be  use 
as  drainage  pumps  in  the  tunnel  plui 
outlet  works  at  the  Boulder  Dau 
Boulder  Canyon  Project.  The  dralB! 
age  pumping  units  shall  be  assemble' 
and  rebuilt  from  parts  salvaged  froi' 
one  deep-well  motor-driven  turbini 
pumping  unit  to  be  furnished  by  th 
Government. 


BIDS  OPENED 

YUMA,  Arizona — Dorr  Co.,  Inc.,  24 
Park  Ave..  New  York,  at  $564,800  f.o.i 
Yum,  submitted  low  bid  to  the  Bureaii 
of  Reclamation.  Denver,  July  12,  ur 
der  Spec.  No.  635.  for  furnishing  me' 
chanical  apparatus  for  desiltin 
basins  at  the  Imperial  Dam  and  Ds 
silting  Works,  AJI-American  Cam 
System,    Boulder    Canyon    Project. 

Hardinge  Co.,  York.  Pa.,  at  $649,8C 
f.o.b  San  Francisco  and  York,  sut 
mitted   the   only  other  bid. 


CONTRACT    AWARDED 

BOULDER  CITY,  Nevada— Omaha 
Steel  Works,  at  $4876  f.o.b.  Omaha, 
awarded  contract  by  the  Bureau  of 
Reclamation,   Denver.  Colorado,   under 


BIDS  OPENED 

OWYHEE  PROJECT.  Oregon-Idah 
— Following  bids  received  by  the  Bu 
reau  of  Reclamation.  Denver,  ColOi 
July  12,  under  Spec.  No.  696-D,  fc' 
furnishing  cast-iron  and  radial  gateai 
gate  hoists,  miter  and  two-way  bev<| 
gear  sets,  shaftings,  railings,  and  mla' 
cellaneous  metal  work  for  the  Souti) 
Canal,  Station  0  to  Station  736,  Succcj 
Creek  Division.  Owyhee  Project,  OrS| 
gon-Idaho. 

General    Iron    &    Steel    Works,    f.o.r 
Portland,     Oregon:     (1)     $1,187.41; 

(2)  $1066.13;    (3)    $4239.  | 
John   W.    Beam,    f.o.b.    Denver,   CoWl 

and    Peotone,    111.:    (1)    $1150;    (!' 

$712:   (3)   $3475;   (1  and  3)  $4600.    ' 
Pekrul  Iron  Works,  f.o.b  Denver,  Col 

(1)   $1068. 
Joshua  Hendy  Iron  Works,  f.o.b.  Sui; 

nyvale,    Calif.:    (1)    $1656;    (2)    nj 

bid;    (3)   $4760. 
Omaha    Steel    Works,     f.o.b.    Omahi:| 

Neb.:    (1)   no  bid;    (2)    $1050.  | 

Milwaukee  Bridge  Co..   f.o.b.   MilwaU| 

kee:    (1)    no   bid;    (2)   $897;   (3)  ri, 

bid. 
Long   Beach   Iron   Works,    f.o.b.   Lon 

Beach.    Calif.:    (1)    $1205;    (2)    r 

bid;    (3)    $3703:    (1    and   3)    $4900. 
Baxter    Foundry    &    Machine    Work 

f.o.b.     Homedale.     Idaho:     (1)    r 

bid;   (2)   no  bid;   (3)   $5492.34. 
Thomas    Spacing    Machine    Co.,    to. 
Glenshaw,   Pa.:    (1)   $2519;   (2)   no  bii 

(3)  $6175;   (1  and  3)  $8600. 
Lakeside    Bridge    &    S'teel    Co.,    f.o. 

Milwaukee,   Wis.:    (1)   no  bid;   (: 

$839;    (3)   no  bid. 
Valley     Iron     Works,     f.o.b.     Yakim 

Wash.:    (1)    no   bid;    (2)    $807;   (: 

$3075.50. 
International    Engineering    Inc.,    f.o. 

Dayton,    Ohio.     (1)    $1095;    (2)    i 

bid;    (3)    no   bid. 
Isaacson    Iron    Works,    f.o.b.    SeattI 

Wash.:  (1)  no  bid;  (2)  $966.50;  ( 

no  bid. 
Ottumwa    Iron    Works.      f.o.b.      Ou 

tumwa.    Iowa:     (1)    $1795;    (2)    I 

bid:   (3)  no  bid. 
Virginia    Bridge      &    Iron   Co.,     to.li 

Memphis,    Tenn. :    (1)    no   bid;   < 

$760:   (3)  no  bid. 
Snow  Mfg.  Co.,  f.o.b.  Los  Angeles:  ( 

$1577;  (2)  no  bid;  (3)  no  bid. 
Beall  Pipe  &  Tank  Corp.,  f.o.b.  For 
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RAILROADS 


NTRACT   AWARDED 

AKLAND.  Alameda  Co..  Calif.— 
mc  Coudt  Steel  Co.,  20th  and  Il- 
ls Sta.,  San  FrancLsco.  at  $4,192.39 
irded  contract  by  the  city  of  Onk- 
1  Port  (^oninil.sKlon  for  furnl.sliln;* 
dellverlnB  track  materlala  on  the 
k  at  the  Seventh  Street  Unit,  Out- 
Harbor  Terminal,  Oakland. 


>S  WANTED 

(iRT    I'KCK.    Mont.— Until    Aiigii.at 
1  A.  M.,   bids  will   be   received   by 

U.    S.    KnRineer   Office,    707   Postal 
egraph    HIdg.,     Kansa.s    City,     Mo.. 

the  construction  of  .standard  gauge 
ways   and    treaties   on    spillway    to 
t  Peck  Dam.  about  25  miles  south- 
t  of  Glasgow.    Montana, 
he  work  Involves: 

SCHEDULE  1 
370.000   c.y.    roadway   CACavation; 
226.500  sta.   yds.   overhaul; 
40  If.   12-ln.    CMP; 
HO  l.f.   18-ln.  CMP; 
890   l.f    21-in.   CMP; 
870  l.f.    24-ln.    CMP; 
620   l.f.    24-ln.   CMP; 
I  520  If.  30-ln.  CMP; 
'  960  l.f.  36-ln.  CMP; 
10.800   c.y.    placing  gravel   balla.'st 
15.500  cross  ties; 

31.3   MFBM   switch   ties  on   road- 
bed; 
'  27.300  track  feet  laying  track  feet 

on   roadbed; 
I  9  turnouts   on   roadbed; 
Placing  6,590  c.y.  gravel  for  s'jb 
drains. 

SCHEDULE    2 
20.500    l.f.    piling,    round     timber, 
untreated; 
556  MFBM   untreated  timber; 
86  MFBM   trestle  ties; 
Laying    1,958     track    feet    trestle 

track; 
2   turnouts  on   trestles; 
23,700   lbs.   structural  steel; 
72.600   lbs.    hardware,   steel,    wrot 
or  cast  iron; 

100  c.y,   excavation   for   trestles; 
Remodeling  deck  of  trestle. 

SCHEDULE   3 
370,000   c.y.    rdwy.    excav. ; 
I  226.500  sta.    yds.    overhaul- 
I  40   l.f.    12-ln.   CMP; 
'    140  l.f.  18-ln.  CMP; 
I  890   l.f.   21-ln.   CMP; 
I  870   l.f.    24-ln.   CMP; 
I   520  If.   30-ln.   CMP; 
I  960  l.f.  36-in.  CMP; 
I  10.800  c.y.  placing  gravel   ballast; 
I  15,500  cross  ties; 
I  31.3   MFBM   switch   ties    on   road- 
bed; 
)  27,300  track   feet  laying   track  on 

roadbed ; 
)  9  turnouts  on  roadbed; 
I   6,590  c.y.  placing  gravel  for  .-iuli- 

drains; 
1  Placing:    20,500    l.f.    round    timber 

piling,    untreated; 
1  85  MFBM  trestle  ties; 
)  Laying    1,958    track    feet    trestle 

track ; 
'  23,700  lbs.   structural   steel; 
I  72,600  lbs.    hardware,    steel,   wrot 

or  cast  Iron; 
)   100    c.y.    excavation    for    trestles- 
I  Remodeling  deck   of   trestle. 
■Ms    may   be   submitted   on    one    or 
schedules. 

'lans    and    specifications    obtainable 
ni  the  above  ofHce  upon  deposit  of 


29— STREETS    AND    HIGH- 
WAYS 

BIDS    WANTED 

MKNDOCINP  and  Lake  Cos.,  Cal.— 
Until  July  29,  2  V.  M..  bids  will  .,.- 
received  by  the  Department  of  Pub- 
lic Worka,  Division  of  HlKhways,  J 
W.  Vlckrcy.  District  EnRlneor,  646  W 
Wnbaah  Ave..  Eureka,  for  the  appii 
cation  of  oil  over  Cobb  Mountain  be- 
tween MirJdletown  and  Lower  Lake 
Road  in  l«iki-  <'ounty.  and  between 
(!u.-ilal;i  and  eight  miles  north  of  Ft. 
UragK    In    Mendocino  County. 

rians    and    speclMcations    obtainable 
from   the  above  offlco 


BIDS   WANTED 

SANTA  CLARA  and  Santa  Cruz 
Counties.  Cal.— Until  July  29.  2  P.  M. 
bids  will  be  received  by  the  Depart- 
ment of  Public  Works,  Division  of 
Highways,  Jno.  H.  Skcggs,  Dintrict 
Engineer,  Room  211.  State  BWg,,  San 
Francisco  for  slide  removal  on  about 
1.3  miles  In  Santa  Clara  and  Banta 
Cruz  counties  between  Saratoga  Gap 
and  Black  Road. 

The  work  Involves  16,000  c.y.  road- 
way excavation   unclassified. 

Plans  and  specifications  obtainable 
from  the  above  offlce- 


LOW    BIDDER 

CHULA  VISTA,  San  Diego  Co..  Cal. 
—V.  R.  Dennis  Const.  Co.,  3911  Fifth 
Ave.,  San  Diego,  at  $156,039  (275,000 
sq.  yds.  asphalt  concrete  paving,  and 
75,000  sq.  yds.  fuel  oil  shoulder  treat- 
ment) submitted  low  bid  to  the  Chula 
Vista  City  Council  for  paving  various 
-streets  in  accordance  wjjh  plans  and 
specifications  prepared  by  engineers 
Alien  &  Rowe,   309  G  St..  San  Diego. 


CONTRACT   AWARDED 

LANE  COUNTY.  Ore.— Theo.  Arenz 
10509  NE  Sandy  St..  Portland,  at  $83.- 
417  awarded  contract  by  the  Bureau 
of  Public  Roads.  Portland,  for  15.287 
miles  of  the  Willamette  Highway  Sub- 
grade  Reinforcement  Prolect.  FHEC 
21-E3,  F3.  Gl.  National  Forest  Road 
Project.  located  within  the  Willamette 
National  Forest,   Lane  County.   Ore. 


BIDS   WANTED 

SAN  DIEGO  COUNTY.  Cal.— Until 
August  6,  2  P.  M..  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works.  Division  of  Highways.  E.  E. 
Wallace,  District  Engineer,  1365  Har- 
bor St..  San  Diego,  for  road  oiling  in 
San  Diego  county  between  Jamul  and 
White  Star,  about  46  miles  In  length 
to  be  treated  with  liquid  asphalt,  in- 
volving 1125  tons  of  liquid  asphalt. 
TC-2.    in   place. 

Plans  may  be  obtained  at  the  above 
address.  Cash  or  oertifled  or  cashier's 
check,   10%.  > 


AWARD    RECOMMENDED 

CLARK  COUNTY,  Nevada.— Award 
of  a  contract  to  Central  States  Con- 
tracting Co.,  344  High  St.,  Oakland, 
at  $24,506,  for  placing  bituminous 
treated  surfacing  (road-mix)  on  3.661 
miles  of  Section  A  of  Route  11,  the 
Mt.  Charleston  National  Forest  High- 
way, Dixie  National  Forest,  Clark 
County,  has  been  recommended  by 
District  Engineer  C.  H.  Sweetser.  U. 
S.  Bureau  of  Public  Roads,  San  Fran- 
cisco. 


AWARD    RECOMMENDED 

SHASTA  COUNTY,  Cal.— Award  of 
a  contract  to  J.  G.  Chigris,  2316  31st 
Ave.,  San  Francisco,  at  $49,771.70  for 
grading  4.859  miles  of  Section  G  of 
Route  77,  the  Mount  Shasta  and  Las- 
sen National  Forests,  Shasta  County, 
has  been  recommended  by  District 
Engineer  C.  H.  Sweetser,  U.  S.  Bu- 
reau  of  Public   Roads.   San   Francisco. 


BIDS  OPENED 

.N'Al'A  COUNTY,  Cal.— Jack  A.  Can- 
Hon.  :tI9  Warren  St..  Hayward.  at 
$17,915  autiinltted  low  bid  to  the  State 
Highway  Commlnsion,  Sacramento, 
for  about  1.1  mile  grading  and  surfac- 
ing with  crusher  run  base  and  plant- 
mixed  surface,  at  various  locatlona 
in  Napa  County,  between  Carneros 
Creek  and  Napa, 

The  work   Involves: 

(1)  45,000    gals,    water; 

(2)  460    cu    yds.    roadway    excavation, 

unclassified; 

(3)  4300  cu.   yds.   Imported  borrow; 

(4)  2800   tons  crusher  run  ba*e; 

(6)   15     tons       liquid      asphalt,       UC-2 
(prime  coat); 

(6)  2050      tons       mineral      ascresate. 

(plant-mixed    surfacing); 

(7)  110    tons    liquid    asphalt,    MC-5    or 

MC   Extra    Heavy    (plant-mixed 
surfacing); 

(8)  10  tons  liquid  asphalt,   MC-3   (seal 

coat); 

(9)  126    tons    screenings    (seal    coat). 
Total  bids  follow: 

(A)  Jack    A.    Casson,    Hayward,    $17,- 

915. 

(B)  E.  A.  Forde,  San  Anselmo,  $18,619 

(C)  Pacific    States    Constr.    Co.,     San 

Francisco,    $19,652.50. 

(D)  Harold  Smith,  St.  Helena,  $19,877. 

(A)       (B)     (C)       (D) 

(1) $  3.00  $  2.00  $  4.50   i  3.00 

(2) 50         .50         .50       1.25 

(3) 60         .70         .66         .65 

(4) 2,10       2.20       2.25       2.40 

(5) 16.00     17.00     18.00     20.00 

(6) 3.20       3.20       3.60       3.40 

(7) 16.00     16.90     17.60     17.00 

(8) 16.00     16.00     18.00     20.00 

(9) 3.00       2.40       3.00       2.60 


CONTRACT  AWARDED 

WHITE  PINE  and  Nye  Counties, 
Nev.— W.  W.  Clyde  &  Co.,  Spring- 
viile,  Utah,  at  $48,824.60  awarded  con- 
tract by  the  Bureau  of  Public  Roads, 
461  Market  St.,  San  Francisco,  for 
18.381  miles  bituminous  surface  treat- 
ment (road-mix)  on  Sections  A  and 
B  of  Route  12,  the  Midland  Trail 
(Current  Creek)  National  Forest 
Highway,  Nevada  National  Forest, 
and  on  Section  C  of  Federal  Lands 
Highway  Project  No.  1  (part  of  Mid- 
land Trail)  Ely  -  Tonopah  Highway, 
White   Pine   and  Nye  counties. 


BIDS   WANTED 

SAN  BENITO  COUNTY,  Cal.— Un- 
til July  30,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  L.  H. 
Gibson,  District  Engineer,  50  Higuera 
St.,  San  Luis  Cbispo,  for  about  13.7 
miles  of  liquid  asphalt  treatment  in 
San  Benito  County,  between  San  Be- 
nito and  Willow  Creek,  and  between 
Rte.  119  and  Pinnacles  National  Mon- 
ument. 

Plans  and  specifications  obtainable 
from  the  above  office.  • 


BIDS   WANTED 

LAKE  COUNTY,  Calif.— Until  July 
29,  2  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works,  Di- 
vision of  Highways.  J.  W.  Vickery. 
District  Engineer.  546  West  Wabash 
Ave..  Bureka.  for  about  20.1  miles  of 
liquid  asphalt  treatment  in  Lake  Co.. 
between  Middletown  and  Lower  Lake 
Road. 

Plans  and  specifications  obtainable 
from  the  above  office.  • 


BIDS   WANTED 

MENDOCINO  CO..  Cal.— Until  July 
29.  2  P.  M..  bids  will  be  received  by 
the  Department  of  Public  Works,  Di- 
vision of  Highways,  J.  W.  Vickery, 
District  Engineer,  546  West  Wabash 
Ave.,  Eureka,  for  about  67.5  miles  of 
liquid    asphalt     treatment    in    Mendo- 
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cino   County,   between   Gualalla   and    S 
miles  north  of  Fort   Bragg. 

Plans    aJid    specifications    obtainable 
from  the  above  office.  • 


BIDS   WANTED 

WHITE  PINE  COUNTY.  Nev.— Un- 
til July  31,  3  v.  M..  bids  will  be  re- 
ceived by  the  Nevada  State  Highway 
Directors,  R.  A.  Allen.  State  Highway 
Engineer.  Heroes  Memorial  Building. 
Carson  City,  0.58  mile  grading  and 
surfacing  (plant  mix)  in  White  Pine 
County.  Route  2,  Seption  Dl,  in  the 
city  of  Ely. 

The   work   involves: 
(  1)  160  l.f.   remove  culvert  pipe: 
(  2)   2.700   sq.   yds.  remove  paving   and 

sidewalk; 
(  3)  69  c.y.  remove. concrete   struc; 
(  4)   4.650   l.f.   remove  curb  and  gutter 
(  5)    4.818    c.y.    roadway    excavation; 
(  6)  2.814  c.y.    select  borrow; 
(  7)  1,670   c.y.   structure  excavation; 
(  8)   15.200  sq.  yds.  subgrade  for  pave- 
ment; 
(  9)  2.325     tons    plant    -    mix    crushed 
gravel  or   stone  base; 

(10)  76    M.   gals,   water; 

(11)  1.825   tons   crushed    rock: 

(12)  125   tons   emulsified   asijhalt   pen- 

etration; 

(13)  1,200    c.y.    cement    concrete    sur- 

face: 

(14)  250    c.y.    concrete    for    curb    and 

gutter; 

(15)  100  c.y.   Class   A  concrete; 

(16)  23,300   lbs.  reinforcing  steel; 

(17)  4.506    l.f.    18-in.   CMP; 

(18)  6,360    lbs.    castings: 

(19)  1  each  move  fire  hj'drants: 

(20)  5  each  adjust  valve  boxes; 

(21)  530    l.f.    remove    and    reset    pipe 

railing. 
Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$5,  of  which  amount  f2.50  will  be  re- 
turnable: and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads.  807  Shel- 
don Bldg.,  461  Market  St..  San  Fran- 
cisco. * 


?18,- 
$19,- 


BIDS   OPENED 

WHATCOM  COUNTY,  Wash.  — 
Lidral  Constr.  Co.,  1006  Securities 
Bldg..  Seattle,  at  $18,481  submitted 
low  bid  and  recommended  for  award 
by  the  Bureau  of  Public  Roads,  316 
New  Post  Office  Bldg.,  Portland,  for 
constructing  the  Baker  River  Recon- 
struction, Grading  and  Bridges  Proj- 
ect NR-25-A4,  B3,  National  Forest 
Road  Project,  located  within  the  Mt. 
Baker  National  Forest,  Whatcom 
County. 

Complete  bids  follow: 

Lidral  Construction  Co.,  Seattle, 
$18,481. 

Cowan  &  Hubback,  SK^attle,  $18,- 
564.50. 

Wilder     &  Monttort,     Blaine, 
602.90. 

Newton    Constr.    Co.,    Seattle, 
746. 

Hallstrom  &  Hallstrom,  Seattle. 
$20,373. 

M.  Espeland,  Seattle,  $24,314.50. 


BIDS   WANTED 

KING  AND  KITTITAS  COUNTIES, 
Wash.— Until  July  30,  10  A.  M.,  bids 
will  be  received  by  L.  V.  Murrow, 
Director  of  Highways,  Olympia,  for 
paving  with  Portland  cement  concrete 
about  4.7  miles  of  State  Road  No.  2, 
Section  1,  Summit  (Snoqualmle  Pass) 
to  Upper  Crossing  South  Fork  Sno- 
qualmle River,  Federal  Aid  Project 
No.  142-E,  in  King  County,  and  Sec- 
tion 2,  Hyak,  Paving  Gap,  Federal 
Aid  Project  No.  114-B,  in  Kittitas 
County. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$2. 


Ventura  &  Los  Angeles  Cos. — 5.6  Mi.  Grade  and  Pave — Sta 


VENTURA    and    Los    Angeles    Cos.,  i 
Cal.— Oswald     Bros.,    366    E.    58th    St.,  | 
Los  Angeles,  at  $219,606.25   (previously  | 
reported)    submitted   low    bid   to    State 
Division     of     Highways,    C.     H.     Pur- 
cell,    Chief   Engineer,    808    State   Bldg., 
Los   Angeles,    for   grading  and    paving 
with   Portland    cement    concrete    about 
5.6     miles,     between     Little     Sycamore 
Canyon     and      Encinal      Canyon,      and 
widening  two  bridges: 

The  work  involves: 

(  1)   299  sta.  clearing  and  grubbine  the 
right  of  way; 

(  2)  5,200   M.   gals,  water; 

(  3)   258,500  c.y.  rdwy.  excav.,   unclasS. 

(  4)  6.080  c.y.  struc.  excav. ; 

(  5)  1,700    c.y.   ditch   and   channel   ex- 

cavktion: 
(  6)  835.000   sta.   yds.  overhaul; 
(  7)  490   c.y.   removing   existing  cone; 
(  8)   9.150  c.y.  sand; 
(  9)   55,000   sq.    yds.    blending  subgrade 

(10)  50.500  sq.  yds.  preparing  subgrade 

(11)  299    sta.    finishing  rdwy.: 

(12)  2.200  sq.  yds.  asph.  paint  binder. 

(13)  700  tons  mineral  agg.   (plant-mix- 

ed surfacing); 

(14)  40    tons    liquid    asphalt    MC-5    or 

MC-extra  heavy  (plant   -    mixed 
surfacing) ; 

(15)  65  tons  liquid  asph.   SC-2   (prime 

coat); 

(16)  680  tons  liquid  asph.  SC-2  (shoul- 

ders) ; 

(17)  64,000    sq.   yds.    preparing,    mixing 

and   shaping  shoulders; 

(18)  70  tons  liquid   asphalt  90-95    (seal 

coat) ; 

(19)  800   tons   screenings   (seal   coat); 

(20)  9.400  sq.  yds.  preparing  and  shap- 

ing gutters; 

(21)  10.100   c.y.    Class   A   Portland   ce- 

ment concret*  pavement; 


(22)  139.000  lbs.  bar  reinf.  steel  (pi  . 
ment,    bridges    and    structures) 

(23)  13,650   each  p;.vement  dowels; 

(24)  1,075    c.y.    Class    A    Portland  t. 

ment  cone,    (bridges  and  »tri) 

(25)  13.5  c.y.  Class  F  Portland  een  t 

concrete  (bridge  railing); 

(26)  435  lbs.  misc.  iron  and  steel;  : 

(27)  *50   lbs.   bronze   expansion  plaj'; 

(28)  3it  l.f.   temporary  timber  raUj; 

(29)  1    lot   misc.    items  of  work; 

(30)  8J0  l.f.  18-ln.  »tandi.rd  reinf.  c 

Crete  pipe; 

(31)  «00  l.f.  24-in.  do; 

(32)  180   l.f.    SO-in.  do; 

(33)  410  l.f.   24-in.    extra  strength  ( 

(34)  380  l.f.  JO-in.  do: 

(35)  90   l.f.    36-in.  do; 
(3«)   1,920   l.f.    $-in.    CMP: 

(37)  50  l.f.  l«-ln.  CMP; 

(38)  100  l.f.  24-in.  CMP; 

139)  60   each   spillway  assemblies; 

(40)  90   each  culvert  markers; 

(41)  1.2  miles  new  property  fences 

(42)  12  each  drive   gates; 

(43)  10.5    miles   moving   and   reset-t 

property  fences; 

(44)  ?0  each  monuments. 


The   total   bids   were: 

(A)  Oswald   Bros.,    $219,606.25. 

(B)  HanrahanWilcox  Corp.,  San  Fr- 
ciaco,  $226,666.50. 

(C)  Sharp   &   Fellows  Contr.   Co.. 
Angeles.    $240,832. 

(D)  Basich    Bros.,     Torrance,    $2  ■ 
088.70. 

(E)  Sander    Pearson,    Santa    Men.. 
$255,192.70. 

(F)  C.    O.    Sparks    and   Mundo  Eil-. 
Co.,    Los   Angeles,    $260,108.50..? 

(G)  Griffith   Co.,    Los    Angeles,    $2  - 
584.60. 

(H)    J.    E.    Haddock,    Ltd.,    $275, 33i  . 
The  unit   bids  were: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

( 1) 

$     5.00 

$  1.50 

$  6.00 

$11.00 

$  6.00 

$  5.00 

$25.00 

$10.f 

(  2) 

1.75 

1.00 

.90 

.50 

1.50 

1.50 

1.00 

1..= 

(  3) 

.21 

.208 

.275 

.27 

.276 

.29 

.35 

(  4) 

.60 

.70 

.90 

.80 

1.50 

1.50 

.90 

1.: 

(  5) 

.60 

.60 

.275 

.60 

1.00 

.50 

.70 

l.C 

(  6) 

.005 

.003 

.003 

.005 

.004 

.007 

.01 

.c 

(   7)..._ 

3.00 

1.50 

2.00 

2.50 

5.10 

2.60 

2.50 

3.( 

(  8) 

.60 

.40 

.03 

.38 
.02 

.50 

.07 

.70 

.04 

1.00 
.OS 

.70 
.035 

', 

(  9) 

.025 

.f, 

(10) 

.10 

.07 

.10 

.10 

.12 

.10 

.IB 

.1 

(11) 

2.50 

6.00 

5.00 

13.50 

5.50 

5.00 

13.00 

10.0 

(12) 

.02 

.03 

.03 

.03 

.015 

.04 

.04 

.( 

(13) 

3.00 

4.50 

3.40 

3.10 

2.70 

4.00 

3.00 

4.( 

(14) 

15.00 

15.00 

18.00 

14.00 

16.90 

20.00 

15.00 

18.C 

(15) 

8.00 

9.50 

8.50 

6.14 

8.85 

20.00 

10.00 

9.4 

(16) 

8.00 

9.50 

8.50 

7.14 

8.85 

10.00 

10.00 

9.4 

(17) 

.04 

.04 

.05 

.05 

.046 

.05 

.06 

•'l 

(18) 

16.00 

19.00 

17.50 

15.50 

18.05 

20.00 

18.00 

19.d1 

(19) 

2.00 

2.50 
.05 

2.60 
.09 

2.50 
.05 

2.20 
.07 

3.00 
.20 

3.00 
.06 

3.(' 

(20) 

.05 

.1' 

(21) 

7.25 

8.50 

7.95 

7.83 

7.85 

7.00 

7.74 

9.0 

(22) 

.045 

.055 

.04 

.05 

.05 

.05 

.042 

.C 

(23).._ 

.09 

.12 

.10 

.12 

.105 

.15 

.11 

.1 

(24) 

18.00 

19.00 

19.50 

16.00 

19.55 

IS. no 

14.00 

22.C 

(25) 

50.00 

55.00 

65.00 

50.00 

65.50 

70.00 

40.00 

60.0t 

(26) 

.13 

.12 

.10 

.12 

.20 

.10 

.10 

.ii 

(27) 

.25 

.30 

.30 

.30 

.28 

.30 

.30 

■  (' 

(28) 

.90 

.60 

1.50 

.75 

1.60 

.50 

1.20 

2.( 

(29) 

300.00 

500.00 

800.00 

500.00 

368.00 

500.00 

500.00 

500.0. 

(30) 

2.50 

2.10 

2.10 

3.31 

2.35 

2.30 

2.00 

Z.'i< 

(31) 

3.00 

2.80 

2.75 

3.95 

3.19 

3.10 

2.60 

3..'l 

(32) 

4.50 

4.30 

4.15 

5.40 

4.65 

4.50 

4.00 

(33) 

3.50 

3.40 

3.30 

4.56 

3.83 

3.50 

3.20 

4.1  i 

(34) 

5.00 

4.80 

4.B0 

5.95 

5.49 

5.00 

4.30 

(35) 

7.00 

6.60 
.90 

6.80 
.95 

7.65 
.95 

7.00 
.82 

6.75 
1.00 

6.00 
1.10 

7.(' 

(36) 

1.00 

l.C 

(37) 

2.00 

1.70 

2.00 

1.67 

1.70 

1.60 

2.00 

l.E 

(38) 

2.75 

2.70 

3.00 

2.43 

2.60 

2.40 

3.00 

2.; 

(39) 

12.00 

13.90 

15.00 

12.68 

11.90 

12.00 

12.00 

(40) 

2.50 

2.00 

2.50 

1.25 

1.40 

3.50 

2.50 

(41) 

600.00 

420.00 

450.00 

600.00 

460.00 

550.00 

500.00 

(42) 

15.00 

20.00 

12.50 

14.00 

14.00 

25.00 

9.00 

(43) 

300.00 

190.00 

350.00 

550.00 

245.00 

500.00 

250.00 

(44) 

2.50 

2.50 

3.00 

2.00 

1.75 

3.00 

3.00 

PACIFIC    CONSTRUCTOR 
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BIOS  OPENED 

SACKAMIONTI)  COUNTY,  Cal.— Lee 
J.  IniMiil,  l(i:n  Kvelyn  St.,  Berkeley, 
at  $6661. un  submitted  low  bid  to  the 
Division  of  Highways,  C.  H.  Whlt- 
niorc,  District  Kngineer,  Marysvllle, 
I  for  0.4  mile  grading  and  surfacing 
I  with  crusher  run  base  and  applying 
armor  coat  In  Sacramento  County, 
between  one-half  mile  east  of  Steam- 
boat .Slough  and  .'Steamboat  Slough. 

Bids  were  taken  aa  follows: 
(  1)   2200  cu.  yds.  roadway  excavation 
'  without  classification; 

I     (  2)  900    cu.    yds.    ditch    and    channel 

excav.itlon; 
I    (  3)  43  cu.   yds.   structure   excavation; 
(  4)  6800   sta.    yds.   overhaul; 
(  6)  1050    tons   crusher     run      base    In 

place; 
(  6)  200  tons  screenings  In  place; 
(  7)  6    tons    liquid    asphalt    Type    SC- 

lA  In  place; 
(  8)   10.3    tons    liquid    asphalt    90-95    In 

place; 
(  9)   86  M.  gal.  water; 
'     (10)  30  Iln.  ft.  12-ln.  corrugated  metal 
pipe; 
(11)  62  Iln.  ft.  18-ln.  corrugated  metal 
pipe; 
f    (12)  21    stations    finishing    roadway; 
(IS)  13   monuments. 
Total   bids   follow: 

(A)  Lee  J.    Immel.    Berkeley,    {5651.90. 

(B)  A.    Tcichert    &    Son,    Inc.,    Sacra- 

mento,   $5942.50. 

Unit  bids  follow: 

(  1) i     .45  $     .50 

(  2) „ 60  .60 

(  3) 1.00  1.00 

(  4) _ 01  .02 

(  5) - 2.50  2.50 

(  6) 3.20  3.25 

(  v.— 20.00  17.S0 

(  8) 25.00  27.00 

(  9) 1.60  1.50 

(10) 1.20  1.25 

(11). — 1.70  1.75 

(12) 7.50  7.50 

(13) 4.00  4.00 


BIDS    WANTED 

CHURCHILL  COUNTY,  Nev.— Un- 
til July  31.  2  P.  M..  bids  will  be  re- 
ceived by  the  Nevada  State  Highway 
Directors,  R.  A.  Allen.  State  Highway 
Engineer.  Heroe.s  Memorial  Building, 
Carson  City,  for  the  construction  of 
a  portion  of  the  State  Highway  Sys- 
tem in  Churchill  County,  Route  2. 
Section  El,  at  Eastgate,  a  length  of 
approximately  0.19   miles. 

The  work  involves: 
(  1)  163   l.f.    remove   culvert    pipe; 
(  2)  2   each  remove    culvert  headwalis 
(  3)  3.660    c.y.    rdwy.    excavation; 
(  4)  530   c.y.    structure    excavation; 
(  5)  0.18   mile  subgrade; 
(  8)  0.19    mile    finishing'  roadway; 
(  7)  405   tons  crushed  stone   or  gravel 

surface; 
(  8)  172    c.y.    Class   A   concrete; 
(  9)  2  c.y.   Class  B  concrete; 

(10)  91  c.y.   Class  D  concrete; 

(11)  39.500    lbs.    reinforcing    steel; 

(12)  1.950    lbs.    structural   steel; 

(13)  18   l.f.    relay  culvert   pipe; 

(14)  lump   sum,    raise  gas    pump; 

(15)  lump  sum,   remove   &  relay' wat- 

er pipe; 

(16)  190   l.f.    remove    fence; 

(17)  190   l.f.    reconstruct    fence: 

(18)  160  c.y.  handlaid  riprap  (grouted) 

(19)  6  each  remove   trees: 

(2j)  216  c.y.  salvage  and  relay  crush- 
ed gravel  or  stone  surface: 
(21)  lump  sum,  reconstruct  flume. 

Plans  and  speciflcations  obtainable 
from  the  above  office  upon  deposit  of 
$0,  of  which  amount  $2.50  will  be  re- 
urnable;  and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads.  807  Shel- 
don Bldg..  461  Market  St.,  San  Fran- 
cisco. • 


SHASTA  COUNTY  —  4.839  MI.  GRADING  —  (GOVT.) 


SI  I  A. ST  A     CO 


•  •al. 


71.70 


J.  C.  <;hlKrlH. 
t  Avr.,  .S:in  Kr.in.lsro,  .at  $49.- 
iibmltled  low  bid  to  the  Bu- 
reau of  Public  Roads,  4fil  Market  St., 
San  FranclHio.  for  gracing  4.839  miles 
of  Section  (J  of  Route  77,  the  Mount 
Shasta  and  Lassen  National  Forests, 
Shasta   County. 

Bids   were   taken   as  follows: 
(  1)   32  acres  clearing; 
<   2)   75  acres  cleanup; 
(   3)   5.400   c.y.    unclass.   excav.; 
(   4)   65.300  c.y.    do   for   borrow; 
(  5)    no  r.y.  do   for  structures; 
(  6)   18,000  sta.   yds.   overhaul: 
(  7)   67.000  c.y.    ml.    borrow  haul; 
(  8)   1,400  M.  gals  water; 
(  9)  4.839    miles    finish    earth    graded 

road; 
(10)   454  l.f.   18-ln.   CGMF; 


(11)  Vfi   If.   3ii-ln.   <-i;.Mr; 

(12)  23   c.y.    concritc; 

(13)  226    lbs.    reinforcing    steel; 

(14)  15.3    .MFBM    untreated    timber; 

(15)  28   each   culvert   markers; 

(16)  14  each,   right  of  way  monument* 

(17)  extra     work,     remove     and     reset 

fence. 

Total    bids   follow: 

(A)  J.  (5.  Chigrls,   San  Francisco.  $49- 
771.70. 

(B)  Isbell  Const.    Co.,    Reno,    Nevada, 
$52,126.45. 

(C)  A.    Telchert    &    Son,    Inc.,    Sacra- 
mento,   $62,378.10. 

(D)  Hemstreet   and    Bell,    Marysvllle, 
$69,778.80. 

(E)  Engineer's    estimate,    $57,130.76. 

Unit   bids   follow: 


(A) 


(B) 


(  1).- 
(  2).. 
(  3).. 
(  4).. 
(  5).. 
(  6).. 
(  7).. 
(  8).. 
(  9).. 
(10).. 
(11).. 
(12).. 
(13).. 
(14).. 
(15).. 
(16).. 
(17).. 


1250.00 

$150.00 

$250.00 

$275.00 

$300.00 

30.00 

60.00 

126.00 

100.00 

25.00 

1.00 

1.00 

1.55 

1.75 

.85 

.28 

.30 

.28 

.35 

.30 

2.00 

l.S« 

2.50 

2.50 

1.50 

.02 

.02 

.02 

.63 

.02 

.13 

.16 

.14 

.18 

.20 

1.60 

1.78 

1.75 

2.00 

2.00 

200.00 

160.00 

400.00 

300.00 

250.00 

2.00 

2.10 

2.00 

2.09 

2.00 

3.50 

3.60 

4.00 

3.60 

3.76 

30.00 

35.00 

35.00 

40.00 

27.00 

.07 

.10 

.10 

.16 

.08 

90.00 

117.00 

110.00 

110.00 

100.00 

3.00 

4.00 

2.60 

3.00 

2.00 

3.50 

3.S0 

4.00 

4.00 

3.50 

50.00 

50.00 

50.00 

60.00 

50.00 

Bids  held   under   advisement. 


COCONINO  CO.,  Ariz. — 3.906  Mi.  Grade,  Etc. —  (Govt) 


COCONINO  COUNTY.  Ariz.  —  Ern- 
est W.  Everly,  Albuquerque,  N.  M.  at 
$48,562.84  (as  previously  reported) 
submitted  low  bid  to  the  Bureau  of 
Public  Roads.  Title  &  Trust  Bldg.. 
Phoenix.  July  11,  for  grading  and  plac- 
ing selected  material  subgrade  rein- 
forcement on  Section  C  of  Route  3, 
the  Flagstaff  -  Clints  Well  National 
Forest  Highway.  Coconino  National 
Forest,  Coconino  County.  Ariz,  3.906 
miles.  The  engineer  has  recommend- 
ed  the   award   to  the  low  bidder. 

The    work    involves: 

(  1)  17  acres  clearing; 

(  2)   36.700    c.y.    unclass.    excavation: 

(  3)  351  c.y.  unclass.  excav.  for  struc. 

(   4)   27.000  c.y.  do  for  borrow: 

(  5)   25.000   sta.    yds.    overhaul: 

(  6)   8300  c.y.  mi.  borrow  haul; 

(  7)   9400  c.y.  subgrade  reinforcement; 

(  8)  134  c.y.   Class  A  concrete; 

(  9)   14.400  lbs.  reinf.  steel; 

(10)  104   c.y.    cement   rubble   masonry; 


(11)  632    l.f.    IS-in.    corru.    galv.    metal 

pipe; 

(12)  ISO    l.f.    24-in.  do: 

(13)  48    l.f.    36-ln.  do; 

(14)  12,000  l.f.   type  1  protection  ditch: 

(15)  5300  l.f.    remove  and   reset  fence- 

(16)  3420  l.f.    fence; 

(17)  15  each  right  of  way  monuments. 
The  total  bids  were: 

(A)  Ernest    W.    Everly,    Albuquerque, 
N.    M.,    $48,562.84. 

(B)  Tiffany  Const.  Co.,  San  Jose,  Cal. 
$58,522.90. 

(C)  Heuser  &  Garnett,  Glendale,  Cal., 
$59,563.00. 

(D)  Ken    Hodgman,    Pasadena,     Cal.. 

(E)  Skousen    Bros.,    Albuquerque.    N. 
M..    $62,053. 

(F)  All-Arizona   Engr.    &   Const.   Co.. 
$59,637.80. 

Clifton,  Ariz.,   $66,534. 

(G)  M.J.B.  Const.  Co.,   Stockton,  Cal., 
$70,073.30. 

(H)   O.    F.    Fisher.    Phoenix,    $70,991.63. 
(I)    Engineer's    estimate,    $56,982.25. 
The    unit   bids  were: 


(A) 

(B) 

(C) 

(D) 

(H) 

(F) 

(G) 

(H) 

(I) 

( 1) 

.     $200.00  $220.00  $150.00  $226.00  $250.00  $300.00  $370.00  $250.00 

$250.00 

(  2) 

.57 

.74 

.80 

.73 

.75 

.85 

.75 

.85 

.65 

(  3) 

1.20 

1.50 

2.00 

2.00 

2.00 

2.00 

1.50 

1.25 

1.75 

(  4) 

.24 

.33 

.23 

.25 

.32 

.35 

.37 

.45 

.30 

(  5)- 

.03 

.02 

.05 

.02 

.04 

.04 

.03 

.03 

.04 

(  6) 

.18 

.12 

.35 

.30 

.32 

.20 

.25 

.35 

.25 

(  7) 

.60 

.70 

.60 

.80 

.60 

.70 

.35 

.75 

.60 

(  8) 

24.00 

24.00 

30.00 

30.00 

27.00 

30.00 

31.00 

30.00 

30.00 

(  9) 

.08 

.06 

.06 

.08 

.07 

.08 

.08 

.075 

.07 

(10) 

19.00 

18.00 

20.00 

18.00 

23.00 

18.00 

31.00 

22.00 

18.00 

(11) 

1.89 

2.50 

2.00 

2.00 

2.00 

2.25 

2.90 

2.21 

2.50 

(12) 

2.75 

3.50 

2.75 

3.00 

3.00 

3.25 

4.10 

3.11 

3.50 

(13) 

5.12 

7.00 

6.00 

6.00 

7.00 

6.00 

7.50 

5.57 

6.50 

(14) 

.05 

.06 

.10 

.10 

.15 

.06 

.22 

.15 

.10 

(16) 

.05 

.08 

.06 

.07 

.05 

.07 

.08 

.08 

.08 

(16) 

.07 

.12 

.10 

.09 

.10 

.10 

.10 

.10 

.10 

(17) 

5.00 

4.00 

5.00 

3.0  0 

5.00 

5.00 

4.00 

5.00 

4.00 
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BIDS    WANTED 

ELKO  COUNTY.  Nev.— Until  July 
31.  2;30  P.  M..  bids  will  be  received 
by  the  Nevada  State  Highway  Direc- 
tors. R.  A.  Allen,  State  Highway  En- 
gineer. Heroes  Memorial  Bldg..  Car- 
son City,  for  approximately  11.37  mi. 
grading  and  surfacing  in  Elko  Coun- 
ty. Route  11.  Section  Bl.  between  El- 
ko and  11.4  miles  north. 

The   work   involves: 
(  1)  SI    acres    clear   and   grub; 
(  2)   1   each   remove   buildings; 
(  3)   3.945   l.t.    remove  fence; 
(  4)   167.000   c.y.    rdwy.    excavation; 
(  5)   183.012    sta.    yds.    overhaul: 
(  6)   45.019  c.y.    select    borrow; 
(  7)   1.270  c.y.   structure   excavation; 
(  8)   11.37    miles  subgrade; 
(  9)   11.37  miles  finish   roadway; 

(10)  43.700  tons  crush,  gravel  or  stone 

surface; 

(11)  14S  c.y.  Class  A  conocrete; 

(12)  114  c.y.  Class  B  concrete; 

(13)  16.S50  lbs.   reinforcing  steel; 

(14)  6.727   lbs.   structural   steel; 

(15)  0.20  MFBM   untreated  Douglas  fii 

(16)  2.236  l.f.   IS-in.  CMP: 

(17)  S60   l.f.   24-in.  CMP; 
(IS)  392  l.f.   30-in.  CMP; 

(19)  378   l.f.   36-in.    CMP; 

(20)  492    l.f.     8-in.     perforated    under- 

drain; 

(21)  190   c.y.   gravel  backfill; 

(22)  160  each  monuments; 

(23)  1.414    l.f.    construct   fence; 

(24)  3.659    l.f.    reconstruct    fence; 

(25)  1.200  lbs.   castings; 

(26)  146    each    culvert    markers. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$5.  of  which  amount  $2.50  will  be  re- 
turnable; and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads.  807  Shel- 
don Bldg..  461  Market  St.,  San  Fran- 
cisco. • 


BIDS    WANTED 

LOS  ANGELES  CCUNTT,  Calif.— 
Until  August  8.  2  P.  M..  bids  will  be 
received  by  the  State  Highway  En- 
gineer, State  Bldg.,  Los  Angeles,  for 
paving  with  asphalt  concrete  about 
1.4  miles  in  Los  Angeles  County,  on 
Sunset  Blvd.  between  La  Veta  Ter- 
race and  Santa  Monica  Blvd. 

The  work  Involves: 
(  1)  400   c.y.    struc.    excavation; 
(  2)   170  tons  mineral  aggregate  (plant 

mixed   surfacing); 
(  3)   9    tons    liquid    asphalt     MC-5    or 

MC-extra    heavy     (plant    mixed 

surfacing) ; 
(  4)  1  ton  liquiti  asphalt  MC-2  (prime 

coat); 
(  5)  1,150  tons  asphalt  concrete   (base 

and   leveling   course); 
(  6)  4.000    tons  asphalt    concrete,    type 

B    (surface    course); 
(   7)   46.100     sq.     yds.     asphaltic     paint 

binder; 
(  8)  500  lbs.  bar  reinf.  steel  (struc); 
(  9)  30   c.y.   Class   A   PortlanjJ  cement 

concrete    (struc); 

(10)  200  l.f.   12-in.   standard   reinforced 

concrete  pipe; 

(11)  30  l.f.  IS-in.  do: 

(12)  920  c.y.   Class  A  Portland  cement 

concrete     (curbs,    gutters,    side- 
walks,   and   driveways); 

(13)  50  l.f.  curb  armor; 

(14)  60     each     manholes     ad.lustcd     to 

grade; 

(15)  1.020   l.f.   roof  drains  adjuster!; 

(16)  1.350    c.y.    existing    asphalt    con- 

crete   surface   removed   and   dis- 
posed of; 

(17)  1.000    c.y.    Portland   cement    con- 

crete  removed   and   disposed   of; 

(18)  3.500  lbs.   misc.   iron  and   steel; 

(19)  1  lot  misc.    items  of  work. 
Plans    and    specifications    obtainable 

from  the  State  Highway  Commission. 
Public  Works  Bldg..  Sacramento,  and 
on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco  and  Los 
Angeles.  •  1 


SAN  FRANCISCO  —  Embarcadero  "B"  Extension  —  (City) 


SAN    FRANCISCO  —  W.    C.    Akard, 
225  Cervantes  Blvd..  at  $11,647.40  sub- 
mitted  low   bid   to   the    Department   of 
Public   Works.   City  Hall,    under   Spec. 
No.   18.849  for  the   installation  of   Sec- 
tion   B    of    the    Embarcadero    District 
Extension     to      the     Auxiliary     Water 
Supply    System    in    Bay    St.    between 
Kearny  St.  and  the  Embarcadero,  and 
in  The  Embarcadero  from  foot  of  Bay 
St.  to  Pier  ZS'A. 
Bids  were   taken  as  follows: 
Cast    Iron    Pipe   and    Special 
Castings  in   Place: 
(  1)   500     l.f.     14-in.     Class     H     double 

spigot,   lugged: 
(  2)   40    lin.    ft.    14-in.    Class    H   double 
spigot    lugged     (under    bulkhead 
wharf); 
(  3)   35    l.f.     8-inch    Class    A    bell    and 

spigot,   lugged; 
(  4)  2    12-in.    gate   valves,    in    place; 
(  5)  1    8-in.   gate   valve,    in   place; 
(  6)  1    12-in.     check     valve,    with    by- 
pass,   in  place; 
(   7)   1  standard   h.p.   hydrant,  in  place 
(  8)   1    standard    fire-boat    dock    mani- 
fold,   in    place; 
NOTE:   Items  1  to  8,  inclusive,  cast 
iron     pipe,     valves,     hydrants,    special 
castings    and     dock    manifold    will    be 
furnished  by  the  City. 
(  9)  7.000  lbs.   pig  lead,   furnished  and 
delivered; 

(10)  12,000  lbs.   cast  steel  special  cast- 

ings,   furnished    and   delivered: 

(11)  9,000    lbs.    cast    iron    special   cast- 

ings,   furnished    and    delivered; 

(12)  3.000   lbs.   special  cast  steel   cast- 

ings,    furnished,     delivered    and 
placed; 

(13)  2.240    lbs.    cast   iron   valve   boxes, 

frames,    covers,    and    dust    pans 
for    manhole     and    valve    boxes. 


furnished    and    placed: 
)   18,000     lbs.     wrought     iron     bolts, 
nuts  and  wasliers,  furnished  and 
placed; 
)  2.500    lbs.    galv.    wrot    iron   bolts, 
nuts,   and   washers,   furnished  & 
placed; 
vii,)  800     lbs.     reinforcing    steel,     fur- 
!  nished  and  placed; 

(17)  25  c.y.  Class  B  concrete,  in  place 

(18)  400    c.y.    excavation    and    backfill; 

(19)  1.650    sq.    yds.    asphalt    -    concrete 

pavement  (2-6-in.)  Class  F  con- 
crete; 

(20)  2    tons    asphaltic    concrete    wear- 

ing  surface; 

(21)  250   sq.    ft.    concrete   pavement   (8 
inch)    Class    E    concrete; 

(22)  16  sq.   ft.   concrete   sidewalk  (one! 

course) ; 

(23)  2   c.y.   crushed   rock,   furnished  & 

placed; 

(24)  6    galv.    steel    pipe    brackets,    fur- 

nished  and   placed; 

(25)  8    tons    bell    and    spigot    pipe    or 

double  spigot  pipe,  with  bolting 
lugs.  In  classes  C  to  H  inc.,  and 
in  nominal  dia.  of  8-  to  18-in., 
inclusive. 

NOTE:  Items  9  to  Ci,,  inclusive,  AH 
materials,  including  pipe,  shall  be 
furnished   by    the   contractor. 

Total  bids  follow: 

(A)  W.    C.   Akard   $11,647.40 

(B)  Chas.   L.  Harney   11.749.62 

(C)  C.   C.  W.    &  H.   H.   Haun  11,920.70 

(D)  Herman    Lawson   11,994.36 

(E)  Eaton  &  Smith  12,661.00 

(F)  M.    J.    Lynch    13.386.00 

(G)  E.  J.  Treacy  14,280.40 

(H)    Fay    Improvement    Co 15.277.40 

All   bidders  of  San  Francisco. 


Unit  bids   follow: 


(A) 
$  5.30 
25.00 
6.00 
20.00 
20.00 
35.00 
30.00 


(  1) 
(  2) 
(  3) 
(  4) 
(  5) 
(  6) 
(  7) 

(  8) 300.00 

(  9) 03 

(10) -     .15 

(11) 04 

(12) 18 

(13) 05 

(14) 08 

(15) 12 

(16) 10 

(17). 
(18) 
(19) 
(20) 
(21). 
(22) 
(23). 
(24). 
(25) 


(B) 
$  5.95 
10.00 
4.00 
70.00 
40.00 
90.00 
50.00 
150.00 


.05 
.25 


(C)  (D)         (E) 

$     7.00  $  10.00  $     4. 


(F)  (G) 

$  8.00  $     9.42 

20.00       32.00       48.00     10.00  10.00 

10.00       10.00         9.60       4.00  10.00 

80.00     150.00       72.00     30.00  50.00 

35.00       28.00       39.00     20.00  100.00 

60.00       57.00       96.00     30.00  100.00 

50.00       26.00       96.00     30.00  100.00 

100.00     274.00     240.00     60.00  350.00 


.03 


.045 
.0825 


.03 


13.00 
2.00 


6.00 


3.00 

70. «0 
60.00 


20.00 
1.50 
.20 
4.90 
.26 
.12 


.05 
18.00 
3.40 

.20 
6.00 

.17 


.10 
.05 


20.00 
1.50 


Bids   referred   to   th 


3.00         3.00         1.00 
150.00       75.00       70.00 
60.00       50.00       40.00 
eCity   Engineer  and  the  PWA 


.12 
.05 

18.00     40.00 

1.00       1.90 

.18         .30 

10.00     12.50 

.20         .35 

.20         .15 

2.00       2.50 

50.00     75.00 

60.00     60.00 


20.00 

3.00 

.25 

10.00 

.35 

.15 

3.00 

90.00 

60.00 


(H) 

$     8.87 

17.40 

7.75 

43.75 

43.75 

50.00 

55.00 

191.00 

.03 

.18 

.05 

.21 


.055 

24.50 

4.12 

.23 

10.00 

.31 

.25 

4.00 

130.00 

75.00 


Riverside  and  San  Bernardino  Cos. — 33.5  Mi.  Oiling — State 


RIVERSIDE  and  San  Bernai^Jino 
Cos..  Calif.— C.  W.  Wood,  Box  49, 
Stockton,  at  $42,020.90  (previously  re- 
ported) submitted  low  bid  to  State 
Division  of  Highways.  C.  H.  Purcell. 
Chief  Engineeer,  808  State  Bldg..  Los 
Angeles,  for  treating  with  liquid  as- 
phalt about  33.5  miles  in  Riverside 
and  San  Bernardino  Counties,  bet.  6 
miles   north    of   Blythe  and    Vidal. 

The   work   involves: 

(1)  1190   tons   liquid  asphalt,    SC-2; 

(2)  625    tons   liquid    asphalt,    SC-4: 

(3)  356,300  sq.   yds.   preparing,   mixing, 

and  shaping  roadbed; 
(A) 

(1) $12.50 

(2) 17.00 

(3) 043 

(4) 15 


(4)  S.OOO    sq.    yds.    preparing,    mixing, 
and   shaping   slopes. 
Complete    bids   follow; 

(A)  C.   W.   Wood,   Stockton.   $42,020.90. 

(B)  J.   A.  Casson,   Hayvvard.   $44,004.50 

(C)  Basich  Bros..    Torrance   $44,364.00. 

(D)  R.  E.  Hazard  Contr.  Co..  San  Di- 
ego.   $44,434.80. 

(E)  Martin   Bros.    Trucking  Co..   Long 
Beach.   $49,483.00. 

(F)  Geo.  Herz  &  Co.,  San  Bernardino. 
$64,228.10. 

(G)  Oswald   Bros.,   Los  Angeles,   $67.- 
940.40. 

Unit  prices  follow: 


(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

$13.30 

$12.00 

'$13.00 

$12.00 

$15.00 

$14.00 

15.30 

15.50 

15.00 

17.00 

20.00 

16.00 

.05 
.10 

.055 
.10 

.046 
.40 

.06 
.40 

.087 
.36 

.35 
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CONTRACT    AWARDED 

SAN  FltANCISCO-  I'liclflc  Pave- 
ments Cci.,  sr,  H.ir.itovv  Strept,  at  »1.- 
10C.30  awiinU'd  <iiii(iacl  by  Deparl- 
mcnt  of  I'libllc  Works  under  Spec.  No. 
18.«(1S,  for  rpcoiiHtructlon  of  the  road- 
way on  Hlvoll  Street  belwoen  Belve- 
dere   and   Cole   Streets. 


NOTICE   TO    BIDDERS 

STATK  <IF  <'ALIF()KNIA.— C.  H. 
Pureell.  State  HlRhway  Knslneer,  ha.s 
announced  the  eost  of  lilue  line  prints 
for  the  State  Hishwuy  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing:  the  general  lo- 
cation of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  de- 
tail sheets  will  be  furnished  at  cost 
and  become  the  property  of  the  pur- 
chaser. 

The  following  table  shows  the  cost 
of  such  blue  prints  for  the  v.nrk  now 
advertised.  bld.s  to  be  opened  in  Sac- 
ramento on  July  31  and  In  Los  An- 
geles on   August   1: 

IV-S  .  M  -  ne  -  E.  bet.  Edgemar  and 
Thornton,  bids  to  be  opened  July  31: 
FLANS  (No.  of  Sheets)  14;  (Cost) 
$1.40:  CROSS-SECTIONS  (No.  Sheets) 
92:   (Cost)  $9.2(1:   (Total)   $10.60. 

VIII  -  Rlv  -  G4-L,M,N.P,  bet.  Valle 
Vista  and  Route  187.  bids  to  be  op- 
ened Aug.  1:  No  Plans  or  Cross-Sec- 
tions. 

VIII-SBd-26-CoI..  I  St.  bet.  west 
city  limits  and  east  city  limits  of 
Colton.  bids  to  be  opened  August  1: 
PLANS  (No.  of  Sheets)  14;  (Cost) 
$1.40:  CROSS-SECTIONS  (No.  Sheets) 
3;    (Co.st)   $.30;    (Total)    $1.70. 

VIII-SBd-43-F  &  Col.,  bet.  Santa 
Ana  River  and  M  St..  in  Colton,  bids 
to  be  opened  Aug.  1:  PLANS  (No. 
of  Sheets)  13:  (Cost)  $1.30;  CROSS- 
SECTIONS  (No.  of  Sheets)  25;  (Cost) 
$2.50:    (Total)    $3.80. 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works.  Division  of  Highways, 
and  should  accompany  the  requests 
for  plans,  specifications  and  proposal 
forms  to  the  office  of  the  State  High- 
way Engineer,  P.  O.  Box  1499,  Sacra- 
mento. » 


BIDS   WANTED 

SAN  BERNARDINO  COUNTY.  Cal. 
—Until  July  29.  2  P.  M..  bids  will  be 
received  by  the  Department  of  Public 
Works,  Division  of  Highways,  E.  Q. 
Sullivan.  District  Engineer,  247  Snd 
St.,  San  Bernardino,  for  applying  seal 
coat  on  IS. 6  miles  in  San  Bernardino 
County,  between  Adelanto  and  Route 
58. 

Plans  and  specifications  obtainable 
from  the  above  ofi^ce. 


CONTRACT  AWARDED 

LOS  ANGELES,  Calif.  —  Southwest 
Paving  Co.,  125  W.  Third  St.,  Los 
Angeles,  at  $19,770.23  (using  asphal- 
tic  concrete  pavement)  awarded  con- 
tract by  the  Los  Angeles  Board  of 
Public  Works  for  grading,  paving  and 
otherwise  Improving  San  Fernando 
Road  west  between  Aviation  Drive 
and   Goodwin  Avenue. 


CONTRACT  AWARDED 

BERKELEY.  Alameda  Co.,  Calif.— 
Union  Paving  Co..  fi24  Call  BWg.,  San 
Francisco,  at  $5,206.50  submitted  low 
bid  and  awarded  contract  by  Berke- 
ley City  Council,  Florence  Turner 
City  Clerk,  for  widening  Adeline  St. 
between   Woolsey  and   Grove   Sts. 

Bids  were    taken  as   follows: 
(  1)  260  c.y.  grading; 
(  2)  10   c.y.    grading   below   subgrade; 
(  3)  6,900  sq.   ft.  asph.  concrete  pave- 
ment; 
(  4)  135   tons   asphalt    concrete   resur- 
facing; 
(  5)  1.170  l.f    concrete  curb    and   gut- 
ter; 


(  6)  2,300   SI.   ft.   concrete   sidewalk; 
(   7)  300    Hii.    ft.    concrete    driveways; 
(  8)    120  l.f.    lO-ln.   pipe  culvert; 
(   !l)   15    l.f.    16-ln.  do; 

(10)  7   curb   Inlets: 

(11)  38     redwood     posts,     complete     In 

place; 

(12)  10  electroliers,   to   be  reset; 

(13)  2   sewer  traps  to   be  rebuilt; 

(14)  100    l.f.    new    electrolier    cable; 

(15)  100  l.f.   new   electrolier  conduit. 
Total   bids   follow: 

(A)  Union  Paving  Co.,  San  Francisco, 
$5,206.50. 

(B)  W.   H.   Larson,    Berkeley,  $5,C92. 

(C)  Rnnsome    Co.,    Emeryville,    $5,823. 

(D)  Independent  Const.   Co.,   Oakland, 
$5,901.76. 

Unit  bids  follow: 

(A)         (B)         (C)         (D) 

(  1) $1.50     $  2.20     $  2.00     $  2.50 

(  2) 1.50         3.00         1.00         3.00 

(  3) 25  .27  .23  .26 

(  4) 6.50         6.00         5.00         6.75 

(  5) 80  .80         1,00  .75 

(  6) 16  .17  .16  .20 

(  7) 25  .19  .27  .30 

(  8) 1.50         1.60         2.00         3.00 

(   9) 2.00         2.20         2.20         4.00 

(10) 15.00       15.00       30.00       25.00 

(11) 3.00         6.00         3.00         3.00 

(12) «0.00       65.00       95.00       53.00 

(13) 10.00       20.00         7.50       25.00 

(14) 20  .20  .20  .20 

(15) 31  .35  .50  .40 


The  work  Involves: 
(1)   1325   tons  llrjuid  asphalt  Type  SC- 


Spedflcatlons    and     proposal     fomni 
obtainable   from   above. 


BIDS   WANTED 

YAVAPAI  COUNTY,  Arizona— Until 
July  25.  10  A.  M.,  bids  will  be  re- 
ceived by  U.  S.  Bureau  of  Public  Rds., 
C  H.  Sweetser,  District  Engineer,  414 
Title  &  Trust  BIdg..  Phoenix,  Ariz., 
for  grading  about  3.09  miles,  Section 
J,  of  Route  7.  the  Oak  Creek  National 
Forest  Highway.  Coconino  National 
Forest,    Yavapai    County,    Ajiz. 

The  work  involves: 
(  1)  31,500  cu.  yds.  unclassified  excav. ; 
(   2)  750   cu.   yds.    unclassified   excava- 
tion for  structures; 
(  3)   12,000   cu.   yds.   unclassified   exca- 
vation for  borrow; 
(   4)   SnOO   Bta.    yds.    overhaul; 
(   5)   3750   cu.    yK\.    miles    borrow    haul; 
(  6)   442   cu.   yds.   concrete; 
(  7)  42,100   lbs.   reinforcing   steel; 
(  8)   79.000  lbs.   structural  steel; 
(  9)   718   lin.    ft.    CMP; 

(10)  84    lin.    ft.    remove   and    stockpile 

existing  CMP; 

(11)  40   cu.    yds.    hand-laid    riprap; 

(12)  12,200    lin.    ft.    Type    1    protection 

ditch; 

(13)  1   each  cattle  guard; 

(14)  250  lin.   ft.   remove  and   reset  ex- 

isting fence; 

(15)  6   each   R/W  monuments. 
Specifications     and     proposal     forms 

available  at  above  office  and  Room 
807.  Sheldon  Bldg.,  461  Market  &t.. 
San  Francisco,  on  deposit  of  $10. 


BIDS    WANTED 

IMPERIAL  COUNTY  Cal.  —  Until 
July  23.  2  P.  M.,  bids  will  be  received 
by  State  Division  of  Highways,  E.  E. 
Wallace.  District  Engineer.  310  Union 
Bldg..  San  Diego,  for  treating  with 
liquid  asphalt  about  40.2  miles  in  Im- 
perial County,  between  Bond's  Cor- 
ner and  Niland. 

The   work   involves: 
(1)  960   tons   liquid  asphalt   Type   SC- 
2. 

Specifications  and  proposal  forms 
obtainable  from  above. 


BIDS    WANTED 

SAN  DIEGO  COUNTY,  Cal.— Until 
July  23.  2  P.  M..  bids  will  be  received 
by  State  Division  of  Highways,  E.  E. 
Wallace.  District  Engineer.  310  Union 
Bldg..  San  Diego,  for  treating  with 
liquid  asphalt  about  54.7  miles  In 
San  Diego  County,  between  Bonsall 
and  Rincon  and  between  Santa  Ysabel 
and  northerly  boundary 


BIOS    WANTED 

SAN  DIEGO  COUNTY,  Cal.— UnUl 
July  23,  2  P.  M.,  bids  will  be  received 
by  State  Division  of  Highways,  E.  E. 
Wallace,  District  Engineer.  310  Union 
Bldg,,  San  Diego,  for  treating  with 
liquid  asphalt  about  20.8  miles  In  San 
Diego  County,  between  Descanso  and 
Julian. 

The  work  Involves: 
(1)  500  tons  liquid  asphalt  Type  9C-3. 

Sljeelficatlons  and  proposal  forms 
obtainable  from  above. 


BIDS   OPENED 

LOS  ANGELES  COUNTY,  Cal.— 
Gogo  &  Radoa,  10,024  S.  Flgueroa  St., 
Los  Angeles,  at  $17,605  submitted  the 
only  bid  to  .State  Division  of  High- 
ways, .S.  V,  Cortelyou.  District  Engi- 
neer, 808  State  Bldg.,  Los  Angeles, 
for  treating  with  liquid  asphalt  (road- 
mix)  and  applying  seal  coat  on  about 
4.7  miles  of  shoulders  In  Los  Angeles 
County  on  Firestone  Blvd.,  between 
Cerrltos  Ave.  and  Carmenlta  Ave. 
and  Ramona  Blvd.  between  AUso  St. 
and  Fickett  Street. 

The  items  are: 

(1)  3200  cu.  yds.  excavation; 

(2)  3400  cu.  yds.  sand  backfill  In  place 

(3)  50    tons    liquid    asphalt,     SC-2,    In 

place   (prime   coat); 

(4)  570    tons    liquid   asphalt,    SC-2.    In 

place; 

(5)  47000    sq.    yds.    preparing    mixing 

and    shaping    shoulders; 

(6)  50     tons     liquid     asphalt    90-95     In 

place    (seal   coat); 

(7)  600  tons  screenings  in  place   (seal 

coat). 
The  unit  prices  were:   (1)   $1.50  yd.; 
(2)  80c  yd.;   (3)  $8.00  ton;   (4)  $7.50  ton 
(5)    7c    sq.    yd.;    (6)    $16    ton;    (7)    $2.20 
ton;   total.   $17,605. 


CONTRACT  AWARDED 

SAN  FRANCISCO.  —  Fay  Improve- 
ment Co.,  Phelan  Bldg..  at  $1839.66 
awarded  contract  by  Department  of 
Public  Works  under  Spec.  No.  18.868 
for  construction  of  a  concrete  center 
strip  on  Pacific  Avenue  between  Pre- 
sidio Ave.   and  Lyon   St. 


BIDS  WANTED 

RIVERSIDE  COUNTY,  Cal.— Until 
August  8.  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer. State  Bldg..  Los  Angeles,  for  ap- 
plying seal  coat  to  existing  shoulders 
on  about  66.7  miles  In  Riverside  Coun- 
ty, between  Corona  and  southerly 
boundary  and  between  Riverside  and 
Elslnore. 

The  work  Involves: 

(1)  395  tons  asphaltlc  emulsion,  90-95. 

(2)  2820  cu.   yds.  sand. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Public  Works  Bldg.,  Sacramento,  and 
on  file  at  the  office  of  the  District  En- 
gineer In  San  Francisco,  Los  Angeles, 
and  the  district  In  which  the  work  Is 
situated.  • 


BIDS   WANTED 

SAN  LUIS  OBISPO.  Cal.— Until  July 
23.  2  P.  M..  bids  will  be  received  by 
State  Division  of  Highways.  L.  H. 
Gibson.  District  Engineer.  50  Hlguera 
St..  San  Luis  Obl&po.  for  treating 
with  liquid  asphalt  about  34.2  miles 
in  San  Luis  Obispo  County,  between 
1.75  and  9.35  miles  east  of  Cambria, 
and  between  mile  3.95  and  mile  11.70, 
between  Route  56  and  4.70  miles  east 
and  between  5.15  miles  east  of  Santa 
Margarita   and   1   mile    east  of   Pozo. 

Specifications  and  proposal  forms 
may  be  obtained  at  the  above  ad- 
dress. •  i 
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PACIFIC    CONSTRUCTOR 


BIOS   OPENED 

CLARK  COUNTY.  Nevada— Central 
States  Contr.  Co..  344  High  St..  Oak- 
land, at  J24.506  submitted  the  only  bid 
received  by  Bureau  of  Public  Roads. 
461  Market  St..  San.  Francisco,  for 
placing  bituminous  treated  surfacing 
(road-mix)  on  3.661  miles  of  Section 
A  of  Route  11.  the  Mt.  Charleston 
National  Forest  Highway.  Dixie  Na- 
tional Forest.  Clark  County: 

Bids   were   taken   as    follows: 
(  1)  1,600   c.y.   unclass.    excav.; 
(  2)   76   c.y.   do  for  structures; 
(  3)   500    c.y.    miles    hauling    unclassi- 
fied excavation; 
(  4)  235   l.f.   8-in.   perforated  CMP; 
(  H)  75  c.y.  crushed  rock  or  gravel 

for  backfill; 
(  6)   6.500  c.y.   crushed  gravel  for  sur- 
face course; 
(  7)  60  cu.  yds.  stockpiling  bituminous 

treated  crushed  gravel; 
(  8)   300    tons    of   liquid   asphaltic   road 

material.  Type  MC-2; 
(  9)   3.661   miles  mixing   and  rolling; 

(10)  extra  work,   sanding   seal  coat; 

(11)  extra   work,    watering. 
Total    bids  follow: 

(A)  Central    States    Contr.   Co..    Oak- 
land.   $24,506.00. 

(B)  Engineer's    estimate.    $25,597.55. 
Unit   bids   follow: 

(A)  (B) 

(  1) i       .50       $       .50 

(  2) 2.00  1.50 

(  3) .20  .30 

(  4)_ 2.00  1.25 

(  5)- 4.00  3.50 

(  6) 1.50  2.00 

(  7) 1.60  1.00 

(  8) 29.00  25.00 

(  9) 1000.00         800.00 

.-    (10) 50.00  50.00 

(11) 500.00         500.00 

Bids  held  i:nder  advisement. 


CONTRACT   AWARDED 

PLUMAS  COUNTY.  Calif.  —  C.  F. 
Fredricksen  &  Sons.  Lower  Lake,  at 
$22,632.65  awarded  contract  by  State 
Division  of  Highways,  for  about  59.4 
miles  of  liquid  asphalt  treatment  in 
Plumas  County,  between  Route  29 
and  Almanor  Dam.  and  between  the 
south  end  of  Government  Section  and 
Route  1;  between  Keddie  and  Qulncy; 
between  Blairsden  and  Delleker.  and 
between   Quincy  and  Meadow  Valley. 


LOW    BIDDERS 

C(X:ONINO  COUNTY.  Ariz.— Ern- 
est W.  Everly,  Albuquerque,  N.  M., 
at  $48,562.84,  submitted  low  bid  to  U. 
S.  Bureau  of  Public  Roads.  V.  H. 
Sweetser,  District  Engineer.  414  Title 
and  Trust  Bldg..  Phoenix,  for  about 
3.906  miles  grading  and  placing  se- 
lected material  subgrade  reinforce- 
ment on  Section  C  of  Route  3.  the 
Flagstaff-Clints  Well  National  Forest 
Highway,  Coconino  National  Forest, 
Coconino   County,    Ariz. 

Tiffany  Const.  Co..  San  Jose,  Cal., 
at  $58,522.90  submitted  second  low 
bid;  Heuser  &  Garnett.  Glendale,  at 
$59,563.  third  low.  Engineer's  esti- 
mate.   $56,982.25. 

Award  to  low  bidder  recommended. 


BIDS  WANTED 

TEHAMA  CO..  Cal.— Until  July  15. 
10  A.  M..  bids  will  be  received  by  the 
Tehama  County  Board  of  Supervisors. 
R.  H.  Holte.  Clerk,  Red  Bluff,  for 
furnishing  corrugated  culverts  to  the 
county  of  Tehama  for  the  fiscal  year 
ending  June  30.   1936. 

Specifications  and  estimates  on  file 
with  the  county  clerk. 


BIDS  WANTED 

CONTRA  COSTA  COUNTY.  Cal.— 
Until  July  22.  2  P.  M.,  bids  will  be 
received  by  State  Division  of  High- 
ways, Jno.  H.  Skeggs,  District  Engi- 
neer, State  Bldg..  San  Francisco,  for 
treating    with     liquid    asphalt    about 


19.1  miles  in  Contra  Costa  County  be- 
tween the  Park  boundary  near  Dan- 
ville and  the  Summit,  between  the 
Forks  and  the  Toll  Hou.se  near  Wal- 
nut  Creek.    Mt.    Diablo    Park    Road. 

The  work  involves  175  tons  of  liquid 
asphalt.    Type   SC-2. 

Specifications  and  proposal  forms 
may  be  obtained  at  the  above  ad- 
dress. •  j 


BIDS  WANTED 

NAPA  COUNTY.  Cal.— Until  July 
22.  2  P.  M..  bids  will  be  received  by 
State  Division  of  Highways.  Jno.  H. 
Skeggs.  District  Engineer.  State  Build- 
ing. San  Francisco,  for  treating  with 
liquid  asphalt  about  23  miles  in  Napa 
County  between  Wooden  Valley  Junc- 
tion and  Napa-Yolo  county  line. 

The  work  involves  260  tons  liquid 
asphalt.  Type  SC-3. 

Specifications  and  proposal  forms 
may  be  obtained  at  the  above  ad- 
dress. • 


CONTRACT   AWARDED 

SHASTA  AND  SISKIYOU  COS.. 
Cal.— Claude  C.  Wood.  669  Bedford 
Road.  Stockton,  at  $48,664  awarded 
contract  by  the  Bureau  of  Public 
Roads,  461  Market  St..  San  Francisco, 
for  grad'ing  and  placing  subgrade  re- 
inforcement   on   a    portion    of    Section 

D,  and  bituminous  treatment  (light 
surface  application)  on  the  portion  of 
Section  D,  and  on  a  portion  of  Section 

E,  Route  77,  the  Mt.  Shasta-Mt.  Las- 
sen National  Forest  Highway.  Shasta 
National  Forest.  Siskiyou  and  Shasta 
Counties.  The  length  of  the  portion 
of  Section  D  is  .718  mile;  and  of 
Section   E.    3.18   miles. 


BIDS    OPENED 

LOS  ANGELES.  Cal— Oswald  Bros. 
366  E  58th  St..  Los  Angeles,  at  $55.- 
064  (previously  reported)  submitted 
low  bid  to  State  Division  of  Highways 
C.  H.  Purcell.  Chief  Engineer.  808 
State  Bldg..  Los  Angeles,  for  grading 
and  paving  with  asphalt  concrete  or 
Portland  cement  concrete  about  2.1 
miles  between  Los  Angeles  Street  and 
Artesia   Avenue. 

The  work  Involves: 
(  1)  110    sta.     clearing    and    grubbing 

rleht  of  way; 
(  2)  560  M.  gals  water; 
(  S)  20.500  c.y.   rdwy.   excav..   unclass. 
(  4)  1,066.000  sta.   yds.   overhaul; 
(  5)  250    c.y.    struc.    excav.; 
(  6)  600  c.y.  sand; 

(  7)  3.600  eq.  yds.  blending  subgrade; 
(  8)  29.700  sq.  yds.  preparing  subgrade 
(  9)  110   stations    finishing   rdwy.; 

(10)  90  tons  mineral  aggrsgate  (plant- 

mixed  surfacing); 

(11)  5    tons     liquid    asphalt    MC-5    or 

MC-extra  hetvy    (do); 

(12)  1  ton  liquid  asphalt  MC-2  (prime 

coat) ; 

(13)  25   tons  liquid   asphalt   SC-2   (do); 

(14)  315    tona    do     (road    mix    surface 

treatment); 

(15)  25.000    sq.    yds.    preparing,    mixing 

and    shaping    shoulders; 

(16)  27  tons   liquid   asphs^lt  90-95   (seaJ 

coat); 

(17)  320   tons  screenings   (do); 

(II)  4.080  lbs.  bar  reinf.   steel   (atruc.) 

(19)  46  c.y.  Class  A  Port,  cement  con- 

crete  (structures); 

(20)  50  l.f.  cleaning  and  salvaging  ex- 

Istinc  CMP  culverts; 

(21)  2  each  culvert  markers; 

(22)  22  each   monuments; 

ALTERNATIVE  ITEMS 
Alternative   "A" 

(23)  12.400   tons   asphalt   concrete; 

Alternative  "B" 

(24)  6.536    c.y.    Claas    A    Portland    ce- 

ment  concrete    (pave.)- 
(26)  14.800  lbs.  bar  reinf.  steel  (pave.); 

(26)  8,000  each   pavement  dowels; 

(27)  I    temporary    pave,    crosslnr   de- 

vice. 
The  total  bids   were: 


(A)  Cswald  Bros..  Los  Angeles:  Alt. 
A.    $55,064;    Alt.    B.   $57,807.75. 

(B)  Griffith  Co..  Los  Angeles:  Alt. 
A.   $55,079;   Alt.    B.   no  bid. 

(C)  Geo.  R.  Curtis  Paving  Co.,  Los 
Angeles:  Alt.  A,  $58,055;  Alt.  B.  $58,- 
480.70. 

(D)  Sully  -  Miller  Contr.  Co.,  Long 
Beach:  Alt.  A,  $58,169.50;  Alt.  B.  no 
bid. 

The  unit   bids  were: 

(A)       (B)        (C)  (D) 

(  1) $9.00  $15.00  $10.00  $15.00 

(  2) 2.00   1.50   1.25  1.25 

(  3) 22    .23    .25  .26 

(  4) 002   .003   .01  .005 

(  5) 90   1.00    .75  .70 

(  6) 60    .60   2.00  .75 

(  7) 04    .06   '.05  .10 

(  8) 10    .12    .09  .11 

(  9) 3.50   2.00   5.00  2.00 

(10) 2.20   1.90   2.40  3.00 

(11) 16.00     15.00     16.80  16.00 

(12) 36.00     35.00     40.00  40.00 

(13) 7.50       7.10       8.50  8.00 

(14) 7.50       7.10       8.50  8.00 

(15) 05         .06         .05  .04 

(16) 17.00     16.00     20.00  18.00 

(17) 2.00       2.40       2.50  2.50 

(18) 045       .04         .042  .05 

(19) 18.00  15.00  16.80  20.00 

(20) 50   1.00    .60  1.00 

(21) 2.50   3.50   3.00  5.00 

(22) 2.50   3.00   3.00  2.00 

(23)  Alt.  A    2.90   2.72   3.10  2.75 

(24)  Alt.  B..   6.45   6.62 

(25) 07   08 

(26) 10    12 

(27) 60.00   80.00 

30— RESERVOIRS  &  DAMS 

PROJECT   APPROVED 

TULARE  COUNTY.  Cal— Cities  of 
Tulare  and  Lindsay  voted  July  10  in 
favor  of  a  proposed  municipal  utility 
district  for  constructing  pipeline  to 
supply  natural  gas  from  Kettlemaii 
oil  field  and  distributing  system  in 
each   city  and  vicinity. 

Work  will  be  financed  with  revenue 
bond  issue. 

Construction  costs  estimated- 

LINDSAY:  $96,140  for  18  miles  of 
general  system,  one  mile  6-in.  mains, 
four  miles  4-in.  mains,  thirteen  miles 
2-in.  mains;  1200  services,  meters  and 
regulators;    contingencies. 

TULARE:  $132,680  for  29  miles  of 
general  system,  one  mile  6-in.  mains, 
four  miles  4-in.  mains,  twenty-four 
miles  2-in.  mains;  1400  services;  me- 
ters   and    regulators:    contingencies. 

Chas.  F.  Burr.  Mayor  of  Lindsay, 
is   chairman  of  the  district. 


LOW    BIDDER 

CASPER.  Wyoming— W.  E.  Calla- 
han Constr.  Co.,  Dallas.  Texas,  and 
Gunther  &  Shirley,  Los  Angeles,  bid- 
ding Jointly,  at  $1,482,651  submitted 
low  bid  to  the  Bureau  of  Reclamation, 
Casper.  Wyoming,  under  Spec.  No. 
590.  for  the  construction  of  the  Alcova 
Dam.    Casper-Alcova   Project.    Wyo. 

Complete  bids  will  be  published 
shortly.  •  ' 


CONTRACT  AWARDED 

LOS  ANGELES.  Cal.— Geo.  J.  Bock 
Co..  1120  N.  Las  Palmas  Ave..  Los 
Angeles,  at  $37,401.25  (compacting  fill 
either  by  rolling  or  by  diking  and 
flooding)  awarded  contract  by  the  Los 
Angeles  County  Board  of  Supervisors 
for  the  construction  of  the  Hall  Beek- 
ley  debris  basin  and  appurtenant 
structures,    located   near   Montrose. 


CONTRACT  AWARDED 

LOS  ANGELES.  Cal.— Case  Const. 
Co..  Inc..  905  Westminster  Avenue. 
Alhambra.  at  $44,291  (using  diking 
and  flooding  method  of  compacting 
fill)  awarded  contract  by  the  Los  An- 
geles County  Board  of  Supervisors  for 
the  construction  of  a  debris  basin  and 
appurtenant  structures  in  Pickenf 
Canyon,   hear  Montrose. 


PACIFIC    CONSTRUCTOR 
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32— SEWERS    &    SEWAGE 

CONTRACT    AWARDED 

•SAN  MATKl),  San  Malio  Co..  C:t\. 
—  W,  J.  Tiililn,  3701  Hiilfour  Avenue. 
Onkiiind.  iit  J(i7.772.  .iwiiided  contract 
liy  San  Mateo  City  Council  for  con- 
structlng  Unit  A.  IntcrceptlnB  and 
(lUtfall  scwor  lines,  of  the  niunicliial 
scwaKc    (Ilsiinsal    project. 

BIDS    WANTED 

lO.SCALdN.  San  .loaiiuin  Co..  Cal.— 
Illntll  July  19.  2  r.  M..  bld.s  will  be 
received  liy  Directors  of  the  ICscalon 
.Sanitary  Dl.strlct.  A.  G.  Tlbbetts. 
Secretary.  Chamber  of  Commerce. 
I'Iscalon.  for  furnlsblng  .sewer  pipe 
and  furnishing  and  Installing  sewage 
pump. 

Bids   will   be   taken   as  follows: 
ID   500    l.f.    10-ln.     n&S    vltriflcil,    salt 

glazed    clay    siwer    plin-; 
(21  4,100  l.f.  8-ln.  do; 

(3)  10.482    l.f.    (i-in,  do; 

(4)  1  vertical  motor  and  sewage  pump 
of    the   non-clogging    type. 

I     Proposals  may  be  submitted  on  one 
or  all   items. 

Speclflcations  on  file  at  the  offlee  of 
the  Secretary  and  with  Prank  J.  Ros- 
si, Consulting  lingineer,  CIG  Tenth 
St.,  Modesto.  •  2 


DISTRICT    FORMED 

PALM  SPRINCS,  Riverside  Co.,  Cal. 
—Formation  of  the  Palm  Springs  San- 
itary Sewer  District  carried  at  the  re- 
cent election  by  a  vote  of  UO  to  5. 
The  district  proposes  to  issue  bond.'^ 
and  apply  for  Federal  aid  to  install 
a  $70.(100  sewer  system.  Plans  for  the 
project  were  prepared  by  Davidson  cS; 
Fulmor,  engineers.  Riverside.  Direc- 
tors of  the  district  are:  Earl  Coffman. 
liesert  Inn;  Tom  Lipps,  Del  Tahquitz 
Hotel;  Warren  Pinney,  El  Mirador 
Hotel;  Harold  Hicks  and  Francis 
Crocker.  F.  V.  Shannon  was  elected 
assessor. 


CONTRACTS  AWARDED 

GRANTS    PASS,    Oregon— Following 
contracts  awarded  by  the  Grants  Pass 
City    Council    for    the    construction    of 
a  municipal  sewage  disposal  plant: 
SECTION    1,    general    contract:    War- 
ren   Northwest,    Inc.,    P.    O.    Box 
6072,    Portland,    $28,197    (rectangu- 
lar tanks). 
SECTION    2,    glass    cover    for    sludge 

bed.  Greenhouse  Mfg.  Co.,  $4983. 
SECTION  3,   settling  tank  mechanism 
(rectangular      type).      Link      Belt 
Co..   Los  Angeles,   $3350. 
SECTTION    4,     sludge    pumps,     Palmer 
Supply   Co.,    Seattle   and   Las   An- 
geles, $1008. 
SECTION  5.  heating  equipment.   Con- 
solidated   Supply    Co.,     139    S.    W. 
Stark.   Portland,   $473. 
SECTION    6,    chlorinator,    Wallace    & 
Tiernan,   Newark,   N.   J..   $1524. 


CONTRACT  AWARDED 

LOS  ANGELES.  Cal.— L.  E.  Dixon 
Co.,  609  S.  Grand  Ave.,  Los  Angeles, 
at  $25,756.25  awarded  contract  by  the 
I'OS  Angeles  County  Board  of  Su- 
pervisors for  constructing  a  concrete 
lined  channel  on  Verdugo  Wash  from 
the  debris  dam  approximately  1700  ft. 
MHitherly. 


BIDS   WANTED 

SAN  MATEO,  Cal.— Until  July  22, 
S  P.  M.,  new  bids  will  be  received  by 
the  San  Mateo  City  Council,  E.  W. 
Koster,  City  Clerk,  Room  6,  City  Hall, 
for  the  construction  of  Unit  B,  pump- 
ing plant  and  treatment  works,  for  the 
municipal  sewer  system. 

Lump    sum   bids   will    be    taken    for 
the  Job.  Involving: 
CONCRETE,  CLASS  A: 

Pump  house,   182   cu.   yds. 

Control  house,   65  cu.   yds. 

Clarlfler  and  gate  well,   245  cu.  yds. 


Sludge  well,  14  cu.  yd». 

Meti'r  box,   6  cu.   yds. 

Sludge   dlgcHtlon    tank,    228   cu.    yds. 

lOXCAVATION: 

Pump  house,  800  cu.  yds. 

Clariner,   580  cu.   yds. 

Sludge  well,  70  cu.  yds. 

.Sludge    digcstor    tank,    580    cu.    yds. 

PUMP   HOUSrE    EQUIPMENT: 
Automatic  fire  screen. 
2-ln.   pump  and   motor. 
Piping,    valves,    fittings   and   control 
apparatus. 

PILING,    154   40-ft.   plies. 
GRADING: 

Roadways  and  (111,   8200  cu.  yds. 

Roadways,    quarry     baserock,      1700 
cu.    yds. 

Road  oil  surface,  4755  sq.  yds. 

Oil    and    screening    surface    around 
plant,  2111   sq.  yds. 

1400   lin.    ft.   fence. 

One.  effluent  meter. 

One   sludge   pump  and   motor. 

Sludge  digestor  equipment. 

Clarifier  equipment. 

Alternate  bids  will  be  received  for 
the  work  with  deductions  for  the 
omission  of  the  following  items: 

Sludge  drying  beds. 

Oil  and  screening  surface  for  rdwy. 

Fill  material. 

Landscaping. 

Timber  pile. 

Fencing  and  gates  around  treatment 
works. 

Water    reclamation    system. 

Plans  and  specifications  obtainable 
from  the  above  office,  and  E.  P. 
Wilsey,  City  Manager  and  City  En- 
gineer, upon  deposit  of  $20. 


33—  WATER  WORKS 


PLANNED 

SUISUN,  Solano  Co.,  Cal.— The  City 
Council  plans  replacement  of  water 
main  to  cost  $37,000.  Application  will 
be  made  to  PWA  for  grant  of  45%  of 
cost. 

Clyde  C.  Kennedy,  Call  Building, 
San   Francisco,   consulting       engineer. 
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PARKS   AND   PLAY- 
GROUNDS 


CONTRACT   AWARDED 

SAN  FRANCISCO. —Pacific  States 
Construction  Co..  70S  Call  Bldg.,  San 
Francisco,  at  $33,307.33  awarded  con- 
tract by  Department  of  Public  Works, 
under  Spec.  No.  18,846.  for  installa- 
tion of  the  Sunset  District  Extension 
to  the  Auxiliary  Water  Supply  Sys- 
tem  for  fire  protection. 


CONTRACT    AWARDED 

SAN  FRANCISCO.  —  M.  J.  Lynch. 
Oakdale  and  Barnevald  Avenues,  at 
$43,694.45  awarded  contract  by  De- 
nartment  of  Public  Works,  under 
Spec.  No.  1S.S45.  for  installation  of 
Section  B  of  the  Park-Presidio  Dis- 
trict Extension  to  the  Auxiliary  Wat- 
er  Supply   System    for    fire    protection. 


CONTRACTS    AWARDED 

ST.  HELENA,  Napa  County,  Cal.— 
Pacific  States  TTast  Iron  Pipe  Co.. 
Rialto  Bldg.,  S-an  Francisco,  at  $0.48 
per  foot,  awarded  contract  by  the  St. 
Helena  City  Council  for  furnishing 
1800   lin.    ft.    of  4-in.    cast   iron   pipe. 

Walter  Lenz.  Madrona  Ave..  9t. 
Helena,  at  $0.20  per  foot,  awarded 
conatract  for  laying  the  pipe,  which 
will  replace  the  existing  2-in.  water 
main  between  the  high  school  and  the 
south  city  limits.  • 


BIDS    OPENED 

SACKAMKNTO.  Cal.— The  follow- 
ing bld«  received  by  U.  S.  Engineer 
OfUce,  208  Post  Office  Bldg.,  Sacra- 
meiilo,  under  Proposal  No.  1105-36-2, 
for  (1)  furnishing  only  sufflcl.-nt  fenc- 
ing material.  Including  posts,  galiH, 
extension  arms,  etc..  (but  not  Inclm)- 
Ing  cement  and  aggregates)  required 
to  construct  approximately  1095  lin. 
ft.  of  fence  at  Sacramento  Weir,  near 
Lovdal;  or  (2)  for  furnishing  and 
erecting  same: 

Michel  &  Pfefter  Iron  Works,  San 
Francisco:    (2)    $547.50   (erecting   only). 

Diamond  Match  Co.,  Chico:  (I)  $1  - 
822;    (2)    $2240. 

Stewart  Iron  Works  Co.,  Cincin- 
nati, Ohio:    (1)   $1633;    (2)   $2448. 

Identical  bids  at  (1)  $1359,  and  (2) 
$2240.  were  submitted  by  the  follow- 
ing: Baker,  Hamilton  &  Pacific  Corp., 
San  Francisco;  Anchor  Post  Pence  Co. 
San  Francisco;  Kamlan  Fence  Co., 
San  Francisco;  California  Wire  Cloth 
Co.,  Oakland;  Western  Steel  &  Wire 
Co..  San  Francisco;  C.  J.  Waterhouse 
Co.,  San  Francisco;  Wickwire  Spen- 
cer Steel  Co.,  San  Francisco:  Stand- 
ard Fence  Co.,  Oakland;  Thompson 
Dickson,  Sacramento;  Austin  Bros.. 
Stockton;  Wayne  Iron  Works.  San 
Francisco. 

Note:  The  bid  of  Wayne  Iron  Works 
was    previously    reported    incorrectly. 
•  34 


CONTRACT  AWARDED 

SACRAMENTO,  Cal.— Western  &teel 
&  Wire  Co.,  439  Bryant  St.,  San 
Francisco,  at  $1359  awarded  contract 
by  the  U.  S.  Engineer  Office,  208 
Post  Office,  Sacramento,  under  Pro- 
posal No.  1105-36-2,  for  furnishing  only 
sufficient  fencing  material,  including 
posts,  gates,  extension  arms,  etc.,  for 
constructing  approximately  1095  lin. 
ft.  of  fence  at  Sacramento  Weir  near 
Lovdal. 

New  bids  will  be  asked  for  the  erec- 
tion  of  the  fence. 


BIDS    WANTED 

ALAMEDA,  Alameda  Co..  Calif- 
Bids  are  being  received  by  the  Cus- 
todian. Alameda  Post  Office,  for  seed- 
ing and  planting  the  grounds  at  the 
U.    S.   post   office,   Alameda. 
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TUNNELS 


BIDS    OPENED 

SALT  LAKE  CITY.  Utah  —  Case 
Constr.  Co.,  Inc..  905  Westminster 
Ave.,  Alhambra,  at  $334,176.50  under 
Schedule  No.  3,  Specifications  No.  602, 
submitted  low  bid  to  the  U.  S.  Bu- 
real  of  Reclamation,  E.  O.  Larson. 
Engineer,  Salt  Lake  City,  Utah,  July 
S,  for  constructing  Ephraim  &  Spring 
City  Tunnels   of  the  Sanpete  Project: 

Complete  bids  follow: 

(A)  Case   Constr.   Co..    Alhambra,    Cal. 

(B)  Morrison  -  Knudsen     Co.,      Boise 

Idaho. 

(C)  W.   W.    Clyde   &   Co..    Springvllle. 

Utah. 

(D)  S.    S.    Magoffin    Co.,    Inc.,    Pasa- 

dena,   Calif. 

(E)  Siems  -  Spokane    Co.,      Spokane, 

Wash. 

Sched.  2       Sched.  3 
Spring  City     (1  and  2 
Tunnel      combined) 
$172,487.50     $334,176.50 

227,432.50 


Sched.  1 

Ephraim 

Tunnel 

(A)... 

.     $168,334 

(D)... 

174,755 

(E)... 

.       204.661 

(B)... 

.      162.434 

(C)-.. 

.      166,400 

S.  POSTA( 
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inton  Construction  Co.  Low  Bidder 

At  $813,000  For  Building  S.F.  Mint 


I  Clinton  Construction  Company, 
ted  a  low  bid  of  $813,000  to  the 
I  of  the  new  U.  S.  Mint  building 
the  general  contract  were  rece 
•nore  than  $126,000. 
otal  bids  were  as  follows: 
it. in   Const.    Co..    S.    F $S13.nnO 

t  Wagner  and  K.  E.  Parker 
i'o.,  San  Fr.inci.«co  847. 900 
jRren   &  Swinerton,  S.   F 863,000 

fDnnald  &  Kahn  Co..  S.  F.  875.578 
tit    Lakes   Const.    Co.,    Chl- 

[cago     886.fi8S 

k  Fireprooflng  Co.,  Chicago  903.8eii 
G.  Camphpll,  Los  Angeles  ..  929.730 

[or  installation  of  elevators  in 
building  low  bid  was  submitted 
Otis  Elevator  Company  with  a 
posal  ot  $30,311.  Second  and 
d  low  bids,  respectively,  were 
slinghoiise  Electric  Elevator  Co. 
.449;  and  Pacific  Elevator  and 
lipment  Co.,  $35,000. 

'he  mint  will  be  located  on  the 
Lk  bounded  by  Duboce  avenue, 
■hanan,  Hermann  and  Webstor 
["ets.  It  will  be  four  stories  iii 
;lit  and  architecturally  will  fol- 
the  classic  tradition. 

lie  building  will  cover  a  rectan- 
ar  area  approximately  207  by 
feet,  with  a  court  in  the  cen- 
It  will  be  of  structural  steel 
ne  construction,  with  reinforced 
crete  floor  slabs  and  concrete 
Prior  walls  with  stone  or  terra 
ta  facing. 

'n  the  first  floor  a  large  lobby 
situated  just  beyond  the  en- 
lice,  with  a  guard  room  on  one 
1"  and   a    timekeeper's   room   on 

other.  On  this  floor  will  be  lo- 
ed  the  receiving  department. 
rage   vaults,   melting   and    refin- 

vault,  plumbing,  carpenter  and 
cksmith  shops,  boiler  room  and 
tor  generator  room  with  control 
lels  and  other  electrical  equip- 
nt. 

["be  second  floor  will  be  occu- 
d  by  melting  rooms,  a  rolling 
m,  annealing  room,  coiner's 
igh  room  and  vault,  and  a  press 
m  and  ofllces. 

>n  the  third  floor  will  be  the  re- 
'■"'s  melting  room,  cell  room,  a 
chine  shop,  assay  laboratory. 
I  a  number  of  oflBces,  including 


923  Folsom  Street,  yesterday  sub- 
Treasury  Department  for  construe- 
in  San  Francisco.  Seven  proposals 
ived,   representing   a   bidding    range 


POSTPONE  OPENING 

POST  OFFICE  BIDS 


WASHINGTON,  D  C.  July  23 
Opening  of  bids  for  three  west- 
ern post  office  building  contracts 
was  postponed  today  by  the 
Treasury  Department.  Proposals 
were  to  have  been  received  to- 
day for  the  Alhambra  post  office 
contract,  which  is  postponed  to 
August  5.  Bids  for  the  Lodi 
building,  previously  scheduled 
July  31,  are  to  be  received  Au- 
gust 20,  and  for  Grants  Pass, 
Oregon,  are  postponed  from  July 
31    to  August  14. —     


INSPECTOR   APPOINTED 


Coalinga  city  council  has  ap- 
pointed P.  Birdwell  city  electrical 
inspector,  a  post  created  by  the 
recently  -  enacted  ordinance  regu 
lating  electric  wiring  and  appliance 
installation. 

that  of  the  building  superin' 

The  top  story  will  contain  rec- 
ord rooms,  an  electric  shop,  the 
precipitator  system  machine  room, 
and  a  lunch  room  and  kitchen  for 
mint  employees.  Lavatories  and 
washrooms  are  located  on  each 
floor. 

Partitions  throughout  the  build- 
ing, with  a  few  exceptions,  will  be 
of  reinforced  concrete  and  will  be 
provided  with  the  most  modern 
protective   equipment   available. 

Plans  for  the  new  mint  were 
prepared  by  Architect  Gilbert  Stan- 
ley Underwood  of  Los  Angeles  and 
members  of  the  Treasurjj  Depart- 
ment  supervising   architect's   staff 

A  unique  architectural  feature  of 
the  building  will  be  a  series  ot 
large  stone  coins  applied  against 
the  face  of  the  outer  facade.  The 
disks,  each  of  which  will  be  three 
feet  in  diameter,  are  planned  to 
tell  the  history  of  coinage  from 
ancient  times  down  to  the  present 
day. 


CITY  TO  ASK 
PWA  AID  FOR 
SHOALS  WORK 

Supervisors    Authorize    Appli- 
cation For  $1,711,755 
Grant 


Authority  to  request  a  $1.711.7.';5 
PWA  grant  to  aid  in  financing  rec- 
lamation of  Yerba  Buena  Shoals 
for  use  as  a  site  for  the  1938  ex- 
position and  eventually  as  a  mu- 
nicipal airport  was  given  the  San 
Francisco  Public  Utilities  Commis- 
sion yesterday  in  a  resoluton  pas.s- 
ed  by  Hie  Board  of  Supervsors. 
Total  cost  of  the  shoals  reclama- 
tion project  is  estimated  at  $3,SU3.- 
900. 

The  supervisors,  meeting  in  spe- 
cial session  to  act  upon  the  request 
ot  Exposition  President  Leland  W. 
Cutler  tor  city  assistance  in  obtain- 
ing Public  Works  Administration 
funds  for  the  project,  passed  a  sec- 
ond resolution  assuring  that  the 
city  and  county  ot  San  Francisco 
will  not  be  obligated  to  supply  any 
funds   for  the   fair  site  work. 

The  shoals  reclamation  project, 
including  fill  on  the  shoals  and  con- 
struction of  a  breakwater  arund 
them,  will  require  about  a  year  to 
complete  and  will  employ  approxi- 
mately 1200  men,  according  to  a 
tentative  construction  program  pre- 
pared under  the  direction  ot  Utili- 
ties  Manager  E.   G.    Cahill. 

The  grant  to  be  requested  ot  the 
federal  government  will  supply 
about  45  percent  ot  the  necessary 
funds.  The  remaining  $2,092,145  is 
to  be  subscribed  by  business  inte- 
rests supporting  the  1938  world's 
fair. 

Estimated  division  of  the  expen 
ditures  proposed  is  as  follows: 

Rock  seawall,  $500,000:  spur 
dykes,  400,000  tons  of  rock  and  2'<' 
timber  spurs,  $313,200:  dredger  fill. 
20.000.000  cubic  yards.  $2,600,000; 
dredging  $100,000:  engineering  and 
other  architectural  tees,  $141,800; 
interest  during  construction,  $91,- 
900. 

Labor  would  get  directly.  $1,840 
596,  superintendence,  $141,800:   ma- 
terials, supplies  and  equipment,  $1- 
704.604. 
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Governor  Signs  Bill  Creating  Contractor 
Board  To  Administer  State  License  Act 


Administration  ot  the  Contractors  License  Act  will  be  vested  in  a 
board  of  seven  contractor  members  when  the  amendments  to  the  ex- 
isting law  become  effective  next  September.  The  bill  was  signed  by 
the  governor  among  the  last  measures  to  clear  his  desk  Saturday  night. 
Transfer  of  authority  over  the  license  bureau  to  the  board  from 
the  Director  of  the  Department  of  Professional  and  Vocational  Stand- 
ards is  the  major  change  effected  by  the   amendments.    Other  portions 

of  the  bill  serve  to  clarify  language  

of  the  existing  act  to  define  juris- 
diction of  the  registrar.  The  bill 
was  introduced  in  the  legislature 
by  Senator  Tom  Scollan,  Sacra- 
mento. 

The  seven  board  members  will 
be  appointed  by  the  governor  with- 
in thirty  days  after  the  act  be- 
comes effective.  They  are  to  in- 
clude one  general  engineering  con- 
tractor, three  general  building  con- 
tractors and  three  specialty  con- 
tractors. Each  member  is  to  be 
a  contractor  who  has  engaged  ac- 
tively in  business  not  less  than 
five  years  immediately  precedin.t; 
appointment  and  shall  have  been 
a  citizen  and  resident  of  the  state 
for  the  same  length  of  time.  Thf 
original  members  will  be  selected 
tor  terms  expiring  at  intervals  of 
one  year  commencing  January  15 
1936."  Succeeding  appointments  will 
be  for  a  term  of  tour  years. 

Organization  and  the  powers  and 
duties  of  the  board  are  described 
in  the  following  sections  of  the 
amended  act: 

(c)  The  board  shall,  within  thirty 
(30)  days  after  its  appointment  by  the 
Governor,  meet  In  the  city  of  Sacra- 
mento at  a  time  and  place  to  be  des- 
ignated by  the  Governor,  and  organize 
hy  electing  a  chairman,  and  a  vice 
chairman,  each  to  serve  until  the 
close  of  the  fiscal  year.  Said  board 
shall  have  power  to  appoint  such  com- 
mittees and  to  make  such  by-laws, 
rules  and  regulations  as  it  shall  deem 
necessary  to  carry  out  the  provisions 
of  this  act.  The  board  shall  adopt 
a  seal  for  its  own  use.  The  seal  shall 
have  the  words  "contractors'  State 
License  Board.  State  of  California," 
.-ind  the  care  and  custody  thereof  shall 
be  in  the  hands  of  the  registrar,  here- 
inafter  created. 

(d)  Under  such  rules  and  regula- 
tions as  it  may  adopt  the  board  shall 
have  the  power  and  authority  to  ex- 
amine, classify  and  qualify  applicants 
for  contractors  licenses  under  the  pro- 
visions of  this  act.  Any  member  or 
committee  of  the  board  may  admin- 
ister oaths  and  may  take  testimony 
and  proofs  concerning  all  matters 
within   the  jurisdiction    of  the   lioard. 

(e)  The  board  shall  hold  not  less 
than  four  (4)  regular  meetings  each 
fiscal  year,  once  In  July,  once  in  Oc- 
tober, once  in  January  and  once  in 
April,  for  the  purpose  of  transacting 
such  business  as  may  properly  come 
before  it.  At  the  July  meeting  of 
each  year  the  board  shall  elert  offi- 
cers. Special  meetings  of  the  board 
may  be  held  at  such  times  as  the 
board  may  provide  in  its  by-laws. 
Four  (4)  mcmber.s  shall  constitute  a 
quorum  at  a  board  meeting.  Four 
(4)  members  of  the  hoard  may  call  a 
special  meeting  at  any  time.  Due  no- 
tice of  each  meeting  and  the  time 
and  place  thereof  shall  be  given  each 
member  in  such  manner  as  the  by- 
laws may  provide.  Each  member  shall 
be    reiniliiusert    for    his    traveling    ex- 


STATUTE   PERMIT! 

CENTRAL  CONTRO. 

OF  COUNTY  ROAD 


penses      necessarily     incurred     in     the 
performance   of  his   duties   hereunder. 

(f)  The  board  shall  have  the  power 
to  procure  such  equipment  and  rec- 
ords as  may  be  necessary  to  carry  out 
the  provisions  of  this  act.  The  boainJ 
hy  and  with  the  approval  of  the  Di- 
rector of  the  Department  of  Profes- 
sional and  Vocational  Standards  shall 
appoint  a  Registrar  of  Contractors 
and  fix  his  compensation,  who  shall 
be  the  executive  secretary  of  the 
board  and  shall  carry  out  all  of  the 
administrative  duties  as  in  this  act 
provided  and  as  delegated  to  him  by 
the  board.  For  the  purpose  of  admin- 
istration of  this  act  there  may  be 
appointed  a  deputy  registrar,  a  chief 
reviewing  and  hearing  officer  and 
such  other  assistants  and  subordi- 
nates as  may  be  necessary,  such  ap- 
pointments to  be  made  in  accordance 
with  the  provisions  of  civil  service 
laws. 

(g)  The  board  shall  have  the  power 
in  its  discretion  to  review  and  sus- 
tain or  reverse  by  a  ma.iority  vote  any 
action  or  decision  of  the  registrar 
with  reference  to  the  suspension,  can- 
cellation or  revocation  of  any  license 
issued  under  the  provisons  of  this 
act. 

(h)  There  may  be  created  and  es- 
tablished within  the  Contractors'  Li- 
cense Bureau  a  separate  (^'Vision  for 
(he  purpose  of  cooperating  in  the  ad- 
ministration and  enforcement  of  the 
National  codes  for  the  construction 
industry  as  approved  under  the  pro- 
visions of  the  National  Industrial  Re- 
covery Act,  said  division  to  be  known 
as  the  Divhsion  of  Code  Cooidination. 
Such  division,  if  created,  shall  be  un- 
der the  charge  of  a  "Code  Coordina- 
tor," which  position  is  hereby  cre- 
ated, who  shall  be  under  the  super- 
vision of  the  registrar.  Through  the 
Division  of  Code  Coordination,  the 
registrar  may  render  such  assistance 
as  t»  him  seems  proper  to  any  offi- 
cer, authority,  or  organiation  charged 
with  the  enforcement  of  a  Federal 
code  or  codes  of  fair  competition  for 
to  be  furnished  to  all  construction  in- 
the  construction  industry  or  any  sub- 
division thereof,  provided  that  such 
officer,  authority  or  organization  shaJJ 
have  been  appointed  in  accordance 
with  the  provisions  of  such  code  or 
codes,  and  further  provided  that,  in 
the  sound  opinion  ot  the  registrar, 
such  assistance  shall  not  he  incon- 
sistent with  the  protection  of  the  pub- 
lic and  shall  be  in  the  interest  of  best 
serving  the  public  safety  and  welfare. 

(i)  The  registrar  shali  keep  a  com- 
plete record  of  all  applications  for  li- 
censes as  prescribed  in  this  act  and 
the  board's  action  thereon  and  shall 
prepare  annually  a  roster  showing  the 
names,  places  of  business  and  resi- 
dence of  all  persons  conducting  a  con- 
tracting business  in  this  State,  a  copy 
ot  such  roster  to  be  filed  with  the 
Secretary  of  State,  a  copy  of  such 
roster  to  be  filed  with  the  clerk  of 
each  county  in  the  State,  and  a  copy 
dustry  associations.  Copies  of  such 
roster  shall  be  available  on  applica- 
tion to  the  registrar  at  such  price  per 
copy   as   may    be   fixed   by   the    board. 


Supervisors  Required  to  Rep' 
Itemized  Expenditures 
Annually 

Centralized  county  control  o- 
road  construction  is  provided  Ir 
bill  amending  the  state  Streets  al 
Highways  Code  passed  by  the  li' 
legislature  and  signed  by  the  e 
ernor. 

The  act   requires   the   county 
pervisors    to    prepare    a    classifii 
tion    of    all    publicly    owned   Tot< 
and  highways,  not  part  of  the  sttj. 
system,  to  show  the  mileage,  cm 
acter  of  improvement  and  densn'. 
The   report   is  to  be   made  by  I' 
county  surveyor  or  the  county  pi,]' 
ning   commission  and   is   to  be  .J 
companied  by  an  annual  statemi' 
setting  forth   requirements  for  I 
county   as    a    whole    for    new  c 
struction,  repair  and   niaintenan 
It  is  provided  that  "this  statemc 
shall     be    In    numerially    itemii 
form,   and    each   item    shall   be 
elusive  of  all  expenses  entering 
to    the    item.    Including   labor,   r 
terlals,  equipment,  rental,  costs 
rights  of  way,  damage  and  all  c 
er  incidental  items." 

The  statement  Is  to  l>e  a  parti 
the  statement  of  new  road,  aj 
bridge  construction  and  grade  st 
aration,  submitted  annually  to  t)|' 
county  auditor.  | 

At  the  option  of  the  board  of  ■• 
pervisors  a  county  road  comn 
sioner  may  be  appointed  to  act 
road  commissioner  for  any  or  , 
load  districts  in  the  county  a; 
the  supervisors  may  also  consn 
date  the  existing  road  districts  i; 
a  single  district  comprising  alli' 
the  territory  except  that  within 
corporated  areas. 


SANTA  CRUZ  PLANS 

CIVIC  AUDITORIL 


Construction  of  a  modern  ci 
auditorium  in  Santa  Cruz  will 
the  object  of  a  campaign  for  wh' 
plans  were  formulated  last  w( 
at  a  meeting  of  business  men 
that  city.  A  second  meeting  to  Di 
campaign  plans  to  completion 
scheduled  for  this   weeK. 

At  last  week's  meeting  it  v 
pointed  out  that  construction  of 
up-to-date  auditorium  would  cori' 
erably  enhance  the  city's  posit 
as  a  convention  place.  Creatior 
a  building  fund  with  federal  ; 
by  private  subscription,  and  if  n 
essary  by  taxation  was  urged,  i 

The    board,    in    addition    to    the  us 
periodic    reports,    shall    within     thi 
(30)  days  prior  to   the  meeting  of 
regular  session  of  the  Legislature  s 
niit    to   the   Governor   a   full    and  t 
report    of    its   transactions   during 
preceding    biennium    including    a  of 
plete    statement    of    the    receipts    : 
expenditures  of  the   board    during 
period.    A  copy  of  said  report  shall 
filed  with   the  Secretary  of  State, 
records    shall    he   public   records. 


PACIFIC  CONSTRUCTOR 


[.  S.  PREPARES 
TO  CONSTRUCT 
;     VALLEY  PROJ. 

;:0,000,000    Allotment    Ap- 
proved ;  Sacramento  To 
Be   Headquarters 


iiigiiieei'8  of  tile  U.  S.  Keclaiiia 
ii  Service  will  open  an  olllce  in 
iramento  iiiimedialely  alter  llu' 
''sldent  approves  the  initial  al- 
iiient  01  Federal  work  ■  reliii 
iiey  to  construct  the  Central 
'leys  project,  according  lo  (.0111 
isioner  of  Keclaniation  Elwood 
Vid.  The  Works  Allotnienl  houid 
,  recommended  a  .'f2u,Uc)U,uou  al 
atiou  tor  the  project,  it  is  re- 
■  led,  and  this  sum,  together  with 
ill  e  r  reclaniatioii  construction 
(Us  is  awaiting  linal  action  hy 
(  President.  The  entire  project 
II  be  constructed  by  the  Reclu- 
I'tiou  Service,  it  is  undeistoo<l. 
'ederal  engineers  will  riavc  lor 
i.sideration  the  reports  on  all 
,ses  of  the  project  prepared  by 
te  Engineer  Edward  Hyatt.  'I  u. 
^■iisive  preliminary  engineering 
essary  to  present  the  project  to 
various  Federal  agencies  which 
e  investigated  it  will  make  pos- 
^6  an  early  contracting  of  sev- 
I  sections,  it  is  believed, 
tate  Engineer  Hyatt  h;is  reconi- 
ided  tirsl-year  allocation  of  con- 
itcion  funds  as  follows:  Ken- 
I  dam,  1^5.162,400;  Contra  Costa 
duit,  *500,00U;  Antioch  steam 
it  and  transmission  lines,  $4,- 
000;  Friant  dam,  $l.ooo.00ii; 
lera  irrigation  canal,  $500,000; 
Joaquin  river  pumping  system 
31,000;  Friant -Kern  irrigation 
al,  $6,146,000  . 

art  of  the  initial  appropiiatlon 
Keniiett  probably  will  be  ex 
ded  on  relocation  of  the  South- 
Pacific  tracks.  Relocation  sur- 
s  made  by  railroad  engineers 
the  State  Division  of  High- 
s  indicate  37  miles  of  rails  an;: 
miles  of  highway  must  be  re- 
ed to  clear  the  area  which  will 
■ubmerged  behind  Kennett  dam 
largest  single  construction 
1  will  be  a  combination  rail- 
aiid  highway  bridge  3200  fee. 
;  to  carry  the  two  routes  across 
river. 

T  ALAMEDA  JOBS 
FOR  FEDERAL  FUNDS 

I'ojects  to  cost  approximatelv 
•000,  for  which  the  city  of  Al- 
fla  proposes  to  ask  federal  aid 
=  been  listed  by  City  Manager 
<ay  Fitz  for  action  by  the  citv 
icil. 

le  list  includes  sewer  constinc- 

•  ♦1200;   sprinkler  svstem    $4ii - 

repaving    Portola    Ave      $70- 

new  library  for  the  west   end 

iebster  St.,  $25,000;   new  build 

lor  the   corporation  yard    $75 

iniprovement  of  the  California 

»   Training  School  site  for  park 

ts.  $39,000:  and  work  on  the 
hall,  $5,000. 


Supervisors  Budget  $500,000  Street 

Improvements  With  Gas  Revenue  Share 

state  gasoline  tax  funds  allotted  the  city  and  county  of  San  Fran- 
cisco will  provide  for  street  construction  and  iniprovement  contracts 
aggregating  approximately  $500,000  during  the  current  fiscal  year,  ac- 
cording to  an  analysis  of  Wm.  D.  Coughlin  of  the  Associated  General 
Contractors  of  the  annual  appropriation  ordinance  as  passed  by  the 
supervisors  and  signed   by   Mayor   Rossi. 

The   one-cent    lax   moui-y   allotted  

the    county    road    fund    is    divided  Al    AMPnA      PI   AN^ 
among    ten    separate    projects    for  t\Ltt\lHLiU n.     1  Li/\lliJ 
which    $249,554    is   appropriated    in  A  MHTUCD       DDIHrT 
I  he  annual   budget.    The  additional  /lllU  1  niLIv      DIvlLlljL 
ciuartei-cent   gasoline    tax    fund    al-  r\1Tr>n      r-o-r^l  t  i  r»ir 
lotted   the  city  for  street   improve-  UVEiK     LijlUAKY 
ments  will  provide  for  eleven  proj- 
ects to  cost  approximately  $253,000.  

o„^„,fi,    .    ,     ,.         ,     ,    .,  Application  to  PWA  Authoriz- 

Specific    projects    lor    which    the  Jj   c-         a  •  j           itccn  nnn 

one-cent   tax   fund    is   appropriated  ^°   *^°*"  ^*"  °"  *b5U,UUU 

are:  Bascule  Span 

California   .St,,    widen,    Presidio  ■ 

to  First  Avenue  $  35,000  Alameda  county  supervisors  yes- 
living   St.,   widen.    Seventh   to  ferday  authorized   County  Engineer 

isth   Avenne.s  1.5.000  Burnett   Hamilton    to   apply   imme- 

I'irst     St..     reconstruct,     Em-  diately  for  a   PWA   grant   of   $292  - 

barcadero  to  Brannan   St 5.0no  500    to   aid    construction    of   a   new 

'"^^er^'Si   "^^^Zl     50.000  ll^^'f ^   ^^^  f-    -'"^^    ';^t-e" 

Roadway  into  Potrero  Hill  Oakland    and   Alameda  at   High   St. 

Playground    6,500  '''''^  "®^  span  would  replace  the 

Recondition    streets,    Crocker-  present    High    Street    bridge,    built 

Amazon  Tract  6.700  40  years  ago.  and  frequentlv  con- 
Army    Street    widening 50,000  demned   as  an  obstruction   of  navi 

I'arker  Ave.,  widen,   Kuclid  to  gation  and  unsafe  for  heavy  traftlc 

Sev^h"  Ave:;  "resurface.-  Law:    ''■'''  ^^-^   board's    decision   followed   a 

ton  to  Lincoln   Way..    ..               8  000  (conference  with   Hamilton  and  .John 

J..int  Highway  Dist.  No.  10 25,000  Mason.    PWA    engineer,    who    has 

been     aidinc    in     supervising    con- 

Tf.tal    $249,554  struction   of   the   new    Park    Street 

The   Quarter-cent    tax  fund   allot-  ^'^^^-   ■       ,     ..      ^       ^  ^   , 

ted  the  city   is   divided  among  the  Previous  y  the  board  had  contem- 

following  projects:  '^'^'*'''  'seeking  a  grant  for  replace- 

„,„,  „,.,   t,                 .            .-  ™«'"'^   of  the  Fruitvale  Ave.   bri;!.ie 

bteuart    St.,    recon.struct.    Km-  „f   „    „„„*    „»  ji  onn  nnn  i,    .   ii 

harcadero   to   Mission   .             ,  1.000  ^e^  ■:n^cr\v?/ii*ilf„^irn'';'Lr  MaTo"" 

"t!;iz^:z^to'^'':'  10,0,-0  iitl"  ti'""r.h'°„n™^r  """"• 

spear    St..    reconstruct,    Embar-  construction   of  the  High  St.  snan. 

cadero  to  Howard  0,000  total  cost  of  the  new  bridge  was 

Folsom    St.,    reconstruct,    Em:       "  estimated  at   $650,000   by  Hamilton 

barcadero  to  Third  ].'!,;i00  and  the  county's  share  of  the  cost 

18th  St,,   widen   cS:  reconstruct  at    $357,500   or   55   per   rent   of  the 

Guerrero   to   Danvers  28,200  total.     The   bridge  would   be   of  the 

.\nz.-.   St.     cut    through    to  St.  double-Ieaf  I)ascule  tvpe.  similar  to 

Oe^n^^a   ^Je^^^^vldening.-land     "■'"'  "^  ^^  ^^^'^  ^^reet  span,  he  sai. 

acquisition  and  reconstruct.  ..     S7.500  ♦ 

Silver    Ave.,     land     acquisition 

and    reconstruct    12.000  Nanfo    l^lai'a     Aelrc 

Dearborn   St.,   land  acquisition  JOIIia   Vlal  d   rlMVd 

and    extension    13.000  (PI  OO    1*70     niir  A       4*1 

Persia    Ave.,    reconstruction  &  AljO.llZ    I    WA    Alfl 

extension     15.000  ^*»^v^,*.m    «     »fj-»    i-»«u 

Shakespeare  St.,   land  acquisi-  C-.„  IJ«    _*J.     1  \IT' 

tion  and  extension  15.000  fOr  nOSpital    Wing 

'^°''"  $253,000  ggjjj^   Clara   county  has  filed   an 

In   appropriating   funds   provided  application  with  PWA  for  grant  of 

by   the   one-cent    tax,   the    supervl-  $13S.172  toward  construction  of  an 

sors   made  several   changes   in  the  addition   to  the   county  hospital   to 

budget  as    originally   recommended  ''"^*  $S07,00fl. 

hy   the    mayor,    following    the    sug-  Plans  for  a    north   wing  addition 
gestions    of    Supervisors    Gallagher  '"   the   institution    to   relieve   over- 
and   Ratto,   chairmen,  respectively,  crowding    have    been    prepared    by 
of  the  finance  and  streets  commit-  Architects  Binder  &  Curtis  of  San 
tees.  .Tose.    The  architects  have  been  au 
« thorized  to  negotiate  with  the  gov- 
ernment 
Shipments  of  hand  operated  fire  The    building   is    the   onlv   PWA 
extinguishing  equipment  numbered  project   contemplated    bv   Santa 
131,350  during  first  five  months  of  Clara    County,    although    there   are 
1935.   as   compared   with   100.387    in  several  other  major   items    of   con- 
the  corresponding  period  last  year.  struction    covered    in    applications 
according  to  reports  to  the  Bureau  filed    or    being    prepared    by   other 
of  the  Census.  agencies  in  the  county. 


PACIFIC    CONSTRUCTOR 


PBRMIToS  AMD  eOM^RAeT 
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SAN   FRANC 

ISCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

707 

Pacific 

Cahill 

4800 

708 

Century 

Schell 

3500 

709 

Blum 

Owner 

4000 

710 

Costello 

Owner 

5300 

711 

Isaac 

Owner 

3500 

712 

Standard 

Owner 

3000 

713 

Peterson 

Owner 

4000 

714 

Isaac 

Owner 

3300 

715 

Standard 

Owner 

3000 

716 

Fortorelli 

Lindsay 

4000 

717 

Norton 

Earlv 

2000 

71S 

Felton 

Irwin 

10000 

Tin 

Guide 

Owner 

1000 

720 

Birdsall 

Owner 

3000 

721 

Bedcut 

Earlv 

1000 

722 

Standard 

Standard 

3000 

723 

Standard 

S'tandard 

3000 

724 

Standard 

Standard 

3000 

725 

Standard 

Standard 

3000 

72G 

Doelger 

Owner 

4000 

727 

Mary's   Help 

Barrett 

7000 

728 

Slierwood 

Nelson 

6250 

729 

Coles 

Owner 

4000 

730 

S'toneson 

Owner 

3000 

731 

Stoneson 

Owner 

3000 

732 

Sandeen 

Owner 

3500 

733 

Sandeen 

Owner 

3500 

OFFICES 

(707)  SW  MARKET  AND  VAN  NESS 
Ave.     Class   C   brick  offices. 

Owner  —  Pacific  Finance  Corp.,  425 
Russ  Bldg.,   San  Francisco. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery St.,    San   Francisco. 

Engineer— F.  W.  Kellberg,  320  Mar- 
ket  St.,    San    Francisco. 

Conaractor  —  Cahill  Bros.,  206  San- 
some  St.,  S.  F.  $4800 


KEARNY 


ALTERATIONS 

(708)     NW     POST       AND 
Sts.     Alter  store. 

Owner— Century  Realty  Co.,  200  Kear- 
ny St.,   San  Francisco. 

Architect — Clarence   Tantau,    210   Post 
St.,    San   Francisco. 

Contractor— Fred  W.   Schell,   1651  24th 
Ave.,  San  Francisco.  $3500 


DWELLING 

(709)     BURROWS    ST.    56    SW    Brus- 

sells  St.     One-story  and  basement 

frame  dwelling. 
Owner — Joe    Blum,    212    Silliman    St., 

San  Francisco. 
Architect — Not    Given.  $4000 


DWELLING 

(710)  E  THIRTY-SECOND  AVE.  300 
S  Lawton  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Laurence  Costello,  382  27th 
Ave.,    San   Francisco. 

Architect — Not  Given.  $3500 


DWELLING 

(711)  W  EIGHTH  AVE.  85  S  Or- 
tega; 1 -story  and  basement  frame 
dwelling. 

Owner — H.   H.    Isaac,   517  Belvedere. 
Architect — Not  Given.  $3oOP 

DWELLING 

(712)  W  32nd  AVE.  25  S  Kirkham; 
one  -  story  and  basement  frama 
dwelling. 

Owner— Standard   Bldg.   Co.,    1500    Ju- 

dah   Street. 
Architect — Not   Given.  $3,000 


DWELLING 

(713)  W  MIRAMAR  150  S  De  Mont- 
ford;  1-story  and  basement  frame 
dwelling. 

Owner — A.  R.  Peterson,  60  Cotter  St. 

Architect— Not  Given.  $4,000 


DWELLING 

(714)  W  EIGHTH  AVE.  50  S  Or- 
tega; 1-story  and  basement  frame 
dwelling. 

Owner — H.   H.    Isaac,   517   Belvjdere. 

Architect— Not  Given.  $3500 


DWELLING 

(715)      W    32nd   AVE.    50    S   Kirkham; 

one   -   story   and   basement    frame 

dwelling. 
Owner— Standard    Bldg.    Co.,    1500    Ju- 

dah  Street. 
Architect— Not    Given.  $3,000 


DWELLING 

(716)  NW  VIRGINIA  AND  COLEU- 
idee  Sts.  One-storv  and  base- 
ment frame  dwelling. 

Owner  —  Tony  Tortorelli,  128  Kines- 
ton  St..  San  Francisco. 

Architect — Not  Given. 

Contractor— Boyd  C.  Lindsay.  183  Ox- 
ford St.,  San  Francisco.  $4000 

STATION 

(717)  SW  TWENTY-THIRD  AVE.  & 
Taraval  St.     Steel  service  station. 

Owner — Lewis  M.  Norton.  %  Contrac- 
tor. 
Architect — Not    Given. 
Contractor  —  Fred    J.    Early    Jr.,    369 
Pine  St.,    San   Francisco.  $2000 


ALTERATIONS 

(718)  SECOND  AND  BRANNAN  STS. 
Alter  warehouse. 

Owner — The    Felton    Co.,    Premises. 
Architect— Albert  F.   Roller,   1st  Nat'i. 

Bank   Bldg.,    San   Francisco. 
Engineer  —  H.     J.     Brunnier,     Sharon 

Bldg.,    San    Francisco. 
Contractor— J.   J.   Irwin,    1040   Oak   St., 

San    Francisco.  $10,000 

ALTERATIONS 

(719)  NO.  1132  FITZGERALD  ST. 
Alter  dwelling. 

Owner— Italo    Guidi,    2830    Ingalls    St., 

San  Francisco. 
Architect— Not   Given.  $1000 

DWELLING 

(720)  W  TWENTY-SECOND  AVE.  50 
K  Lawton  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— Stella     K.     Birdsall,     646     47th 

Ave.,    San   Francisco. 
Architect— Not   Given.  $3000 


Re- 


REPAIRS 

<721)     NO.    279-285    MINNA    ST. 

pair   fire   dame   to   building. 
Owner — Bercut  Bros.,  %  Contractor. 
Architect — Not    Given. 
Contractor  —  Fred    J.    Early    Jr.,    36» 

Pine   St.,    San   Francisco.  $1000 


.STATION 

(722)     NE    SLOAT    BLVD.    &   GREAT 

Highway.  Class  A  service  station. 
Owner  —  Standard   Stations,   Inc.,   200 

Bush  St..   San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor   —    Standard    Oil    Co.,    225 

Bush  Co..   San  Francisco.         $3000 


STATION 

(723)  NE  SLOAT  BLVD  &  GREAT 
Highway.  Class  C  greasing  sta- 
tion. 

Owner  —  Standard  Stations,  Inc.,  200 
Bush   St.,    San  FYancisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor  —  Standard  Oil  Co.,  225 
Bush   Co..   San   Francisco.  $3000 

STATION 

(724)  NW    PINE    AND    VAN    NESS 
Ave.     Class  A   service   station. 


Owner  —  Standard  Stations,  Inc.,  0 
Bush   St..   San   Francisco. 

Plans  by  Engmeering  Dept.  of  Owj-. 

Contractor  —  Standard  Oil  Co.,  5 
Bu.sh   Co..   .San  Francisco.         }' o 


STATION 

(725)     NW  TWENTY-FOURTH  A 

and  Geary  St.     Class     A     eer'^ 

station. 
Owner  —  Standard   Stations,   Inc.. 

Bush   St.,    San   Francisco. 
Plans  by  Engineering  Dept.  of  Ow 
Contractor   —    Standard    Oil    Co.,  ■» 

Bush  Co.,  San  Francisco.        $t 


DWELLING 

(726)  E  30TH  AVE.  100  N  Judah:  . 
One-story  and  basement  fne 
dwelling.  ', 

Owner — Henry  Doelger  Builder  I  , 
320  Judah  St.,  San  Francisco.  : 

Architect — Not  Given.  $  0 


ALTERATIONS 

(727)NO.    145   GUERRERO    ST.     A  r 

hospital. 
Owner — Mary's   Help   Hospital,   Pr  . 
Architect — E.    A.    Fames,    353    Sa  - 

mento  St.,  San  Francisco. 
Contractor — Barrett  &  Hilp,   918  i  - 

rison   St.,    9.   F.  $  0 


DWELLING 

(728)     W    MAYWOOD    DRIVE    37 ;S 

Ycrba    Buena.         One-story      ,d 

basement  frame  dwelling.  , 

Owner — Sherwood  Bldg.  Co.,  39  Si;'!r 

St.,    San   Francisco.  i 

Architect — Not  Given.  ; 

Contractor — Frank    F.    Nelson   IndjS 

Edgehill  St.,  San  Francisco.    %VI 


DWELLING 

(729)     W   TWENTY-SEVENTH  Al!. 

125  N  Santiago  St.     One-story  'd 

basement  frame  dwelling.  ' 

Owner— W.    P.    Coles.    1359   32nd  A  ., 

San    Francisco. 
Architect   —   C.    O.   Clausen,   746  Ih 

Ave.,   San  Francisco.  ■ 


DWELLING 

(730)     S  NIAGARA  ST.  100  W  Cla:  a 

St.  One-story  and  basement  fi  le 

dwelling. 
Owner  —  Stoneson    Bros.,    1630  0  n 

Ave..    San   Francisco. 
Architect— Chas.    Strothoff,    %  Ovi  r. 


DWELLING 

(731)     S  NIAGARA   75   W  Cayuga't. 

One-story     and     basement    U  i« 

dwelling. 
( iwner   —   Stoneson   Bros.,    130  0  m 

Ave.,   San  Francisco. 
Architect— Chas.    Strothoft,    %  0»'r. 


DWELLING 

(732)     N   SOLA   77   E  Marcella  St  ;t- 

One-story     and    basement     fi  '« 

dwelling. 
Owner — Conrad     Sandeen,     82    Jo  '" 

Ave.,   San  Francisco. 
Architect— Not    Given.  ," 


DWELLING 

(733)     N    SOLA    9T.    44    E    Mar<  a 

One-story     and    basement     f  '* 

dwelling. 
Owner— Conrad     Sandeen.     82    Jo  ■■ 

Ave..   San  Francisco. 
Architect— Not   Given. 
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HPAIUS 

■M3)     NO.   inoo  CKNTRAI^  AVENUE. 

ALAMEDA.      Repair  tire     loss     in 

frame    hii.siness    buildinK. 
Hner — Mr.  Clarence,   Premises, 
rchitert — Not   Given, 
ontractor— A.    H.    Ui.se,    17S   25th    St., 

Oakland.  .?1000 


LTERATIONS 

.114)  NO.  ills  WAT.XUT  STREET, 
ALAMEDA.  Alter  frame  and 
rustic  dwelling  liy  raising  to  build 
garage  under,  new  tar  and  gravel 
roof  and  put  on  stucco  exterior. 

wner— M.  Joost,  2172%  Encinal  Ave., 
Alameda. 

rchitect — Not  Given. 

imtractor  —  Samuel  Lee,  1500  Ver- 
sailles  Ave.,   Alameda.  $1300 


FFICE  BLDG. 

■.115)     NO.    950    SIXTY  -   FIRST    ST.. 

OAKLAND.       One-story     concrete 

office   building, 
wner— Ralph  N.  Brodie  Co.,  Cist  and 

Lowell    Sts.,    Oakland, 
ri-hitect    —   John    B.    Anthony,    1849 

Arch  St.,  Berkeley, 
ontractor — S'.   N.   Shapero,   1849  Arch 

St.,  Berkeley.  $6000 


WELLING 

106)     NO.  860  LEO  WAY,  OAKLAND 

Two-story  G-room   dwelling, 
wner— M.    P.    Brasch,    IGOO    Mountain 

Blvd..    Oakland, 
rchitect— Not   Given.  $5000 


WELLING 

S07)  NO.  471  VASSAR  ST.,  BER- 
KELEY, One-story  6-room  frame 
dwelling  and  garage. 

iwner— P.  H.  Hammarberg,  2340  Le 
Conte  Ave..   Berkeley. 

■  rchitect- A.  Hammarberg,  2340  Le 
Conte  Ave.,  Berkeley.  $4950 


iWELLlNG 

r.03)  NO.  9S1  CRESTON  STREET. 
BERKELEY.  Two-story  7-room 
frame    dwelling. 

'wner— Recce   Clark. 

\ichitect— W.    H.    Ratcliff   Jr. 

■'.ntractor— H.  Cederborg,  1455  Ex- 
celsior    Ave.  $10,000 


I  'WELLING 

509)  3714  ELSTON  AVE.,  OAKLAND; 

one-story    6-rooin    dwelling, 
iwner  and    Contractor— J.    W.    Scam- 
mell,     42    Scenic    Ave.,     Piedmont. 
Architect— Not    Given.  $5000 


.VLTERATIONS 

(310)     2921   CHAPMAN    Street,    OAK- 
LAND; alterations. 
Iwner   &  Contractor— Hjilftead   Prod- 
ucts Co..   premises. 

Architect— Not  Given.  $100(i 

nWELLlNG       ' 

,(511)     722  KEELER.    BERKELEY;    1- 

story   4-room   frame    dwelling   anrl 

garage. 


Owner— J.    R.     VnUKlm,  2702    W.-I.Htcr 

.St.,    ISerkeley. 

Architect— J.     H.     Pliitt,  2024    Iliiiver- 

sitv    Ave.,    Herkeloy.  JSOOO 


|iW|.;i,MN(i 

(512)     NO.    3300   SIMMONS    AVENll':, 

OAKLAND.        One-stnry   slx-rooin 

dwelling, 
owner—   Fred    T.     I  )ooIey,    3936    Val.- 

Ave.,   Oakland. 
Architect— Not   Given.  $4300 


WAREHOUSE 

(513)     NO.  5821  E-FOURTEENTH  ST. 

OAKLAND.     One-story   store   and 

warehouse. 
Owner— J.   Taylor,   5711    E-14th   Street, 

Oakland. 
Architect- Not  Given.  $1000 


nWl'^LLlNG 

(5111  NO.  249  THE  UPLANDS.  BER- 
KELEY. Two-story  8-room  frame 
dwelling. 

owner— Baldwin  Woods,  2811  Forest 
.St..    Berkeley. 

Architect— W.  C.  Perry,  260  California 
St.,    San    Francisco. 

Contractor- G.  P.  W.  Jensen  &  Sons, 
1597   Le   Roy   Ave.,   Berkeley. 

$11,000 


I  .WELLING 

(514)     NO.    3548    MOUNTAIN    BLVD.. 

OAKLAND.      One-story    six-room 

dwelling. 
Owner— O.     W.     Johnson,     4237     Atla.-i 

Ave..    Oakland. 
Architect— Not    Given.  $4500 


WAREHOUSE 

(515)     NO.       1155      FIFTY-SEVENTH 

.\venue.    OAKLAND.      One  -  story 

warehouse. 
Owner  —  Santa    Cruz    Fruit    Packing 

Co..    1175    57th    Ave.,    Oakland. 
Architect— Not   Given.  $6900 


liWELLlNG 

(516)  NO.  1118  HOPKINS  STREET. 
BERKELEY!  One-story  fire-room 
frame   dwelling   and   garage. 

Owner — Erick  King,   Premises. 

.\rchitect— Not   Given.  $3600 


liWICLLING 

(.-.17)  NO.  723  PERALTA  STREET, 
BERKELEY.  One-story  three- 
room    frame    dwelling   and    garage. 

Owner — Mrs.   Hulda  Johnson,   Prem. 

Architect — Not    Given. 

Contractor  —  E.  Johnson,  721  Peralta 
.St.,    Berkeley.  $1500 


ADDITION 

(51S)     NO.    liin    E-TWENTY-SECOND 

St..    OAKLAND.      Addition. 
Owner — Mrs.   Albina  Freitas.  Prem. 
Architect — Not    Given. 
Contractor  —  J.     R.     Armstrong.     1131 

Fleet    Road.    Oakland.  $2500 


ALTERATIONS 

(519)     NO.    5936      CHABOLVN      TER- 

race,  OAKLAND.     Alterations  and 

addition. 
( iwner- H.   G.   Koos. 
Architect— Not  Given. 
Contractor— A.   H.   Rose,   478   25th   St.. 

Oakland.  SIOOO 


SAN     FRANCISCO     UNDER    $1000 

.ALTER  dwelling.  $365:  75  McAllister 
St.;  owner.  C.  Valelunga,  3832  Fol- 
som  St.:  contractor,  H.  Steiger. 
1555  Haight  St. 

.\LTER  dwelling.  $300;  2267  Turk  St.; 
owner.    I^.    J.    Onaidi.    Premises. 

SIGN.  $100;  883  Market  St.;  owner, 
Dolores  School  of  Beauty,  Prem.; 
contractor,   Laib,   7th  and  Folsom. 

ALTER  dwelling,  $40;  621  Silliman  ?■(. 
owner.    1.    P.    Sullivan,    Prem. 

ALTER  dwelling,  $400;  908  Rhode  Is- 
land   St.;    owner,    Wm.    Lozooiin. 


Premlsen;  contractor.  A.  T.  Mor- 
rlH  &  Sons,  C400  Fulton  St. 
l-'LfKH,  $50;  N  I'alou  St.  225  W  In- 
Kalls  St.;  owner.  Home  Conmr. 
Co.,  3344  24lh  St.;  contractor.  .New 
MlHHion  Wheel  Metal  Works,  3401 
.VlisMlnn    St. 

ALTER    ilwelling.     $300;    312    Chenery 

St.;  owner,   Frank  Talt,   Prcmlnes. 

ALTER    store,    $250:    1307    Castro    St.: 

owner.   I'.   Roffo,   PrcmlHes. 
DWELLING,    one-story    frame,    $.300; 
E   Ralston   St.   300   N   SarKent   St.; 
owner,    Herman    Boren.    809    Bry- 
ant   St. 
ALTER    loft    building,    $180:    80    Turk 
St.;    owner.    HIbernia    Bank,    Mc- 
Allister  and    Jones    St«.;    contrac- 
tor. Patterson  &  Koster  Iron  Wks. 
Inc.,   280  13th  St. 
SKIN.    $45:    1327   Fillmore    St.;    owner. 
Safeway  Stores.    1000   Brannan   St. 
ALTER    dwelling.     $50:     2656     Larkin 
St.;    owner,    Helen    Davis,    Prem. 
ALTER    flats,    $350:    386    Vallejo    St.; 
owner,    E.    Devincenzi,    Premises: 
contractor,   Rome  Carpenter  Shop, 
1059   Powell  S-t. 
OKEENHOL'SE.  one-story  frame,  $900 
W   Cambridge   St.    113    S    Woolsey 
St.;   owner,   Frank  GemlgnanI,   65" 
Carbridge   St. 
ALTER    store,    $300;    SW    Mason    and 
Eddy    Sts.;    owner.    Heck    Church. 
-Ambas.sador      Hotel;       contractor, 
Itoyal    Show    Case     Co.,    770     Mc- 
Allister  St. 
!-IGN,    electric.    $75;    846   Clay    Street: 
r.wner.  Golden  Star  Radio  Co.,  840 
Clay     St.;     contractor,      American 
Elec   Sign    Co.,    1740   Eddy   St. 
ALTER  dwelling,  $30;  4017  Folsom  St.: 

owner,   Joseph    Mafraes,    Prem. 
ALTER     restaurant.     $125;     606    Front 
St.;  owner.   L.   Puccinelli,    9<-  Con- 
tractor;    contractor,     Rome     Car- 
penter Shop.   1659  Powell  St. 
ALTER  rooming  house.  $75:  915  Grant 
..\ve.;    owner.    Suey    Chong.    prem- 
ises;    contr.actor,     Wong     Non,     4.'i 
Spofford  Alley. 
ALTER  dwelling,   $20;  748  Church  St.; 
owner.    John    Boelsems.    premises. 
REP.\IR  nre  damage  to  dwelling,  $450 
2221  Washington  St.;  owner,  E.  C. 
Davidson,     care     contractor;     con- 
tractor,  .\.    L.   Thulin.   63   Brady. 
FLUES.    $100:   E   Webster   100  N   Bay; 
owner,   C.   T.   Lindsay,   140    Duboce 
Ave.:    contractor,    Frank    Murphy. 
3119  Harrison   St. 
.\LTER   flats,   $150;    1226   York;  owner. 
Naugier,       premises;       contractor, 
California   Terrazzo  Co.,    2085    S;in 
Bruno  Ave. 
.\LTER    warehouse,    $450;     530    Front; 
owner,   L.  Milan!,   1962   Larkin   St.; 
contractor.    S.    A.    Oiusti    &     Co.. 
200  Green  St. 
.\LTER  dwelling,   repair  termite  dam- 
age,  $325;  2832  Jackson  St.:  owner 
Mrs.  B.  Coope.  premises;   contrac- 
tor.   Roberts    Co.,    1105    Capuchino, 
Burlingame. 
FLUES.    $50:    E    27th    Ave.    50    S    Ca- 
brillo;    owner.   C.    T.    Lindsay,    140 
Duboce     Ave.:     contractor,     Frank 
Murphv,   3119  Harrison  St. 
ALTER  flats.  $150;  245  Page  St.:  own- 
er.  Mortensen,    premises;   contrac- 
tor,  Calif.   Terrazzo  Co.,   2085  Sau 
Bruno  Ave. 
.\LTER    dwelling.     $150:     820     Steiner; 
owner.    Mrs.    R.    Hartter.    premises 
contr.actor.     Henry    Erickson.     972 
Chenery  St. 


35  Highland; 
Hidzick.  premises; 
H.   Ohlsen,    242   Vi- 


.\LTER    dwelling, 
owner.     Mrs. 
contractor,   A. 
enna. 

SIG.N,  electric,  $200;  10th  and  Mis- 
sion; owner.  Union  Oil  Co.,  prem- 
ises; contractor,  Wonderlite  Neon 
Products  Co..  170  Otis  St. 

SIGN,  electric.  $200:  239  Geary  St.: 
owner,  J.  I.  Southwick.  premises; 
contractor.  Electrical  Prod.  Corp.. 
255  Golden  Gate  Ave. 


PACIFIC    CONSTRUCTOR 


BUILDING  CONTRACTS 

SAN     FRANCISCO    COUNTY 
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10? 

154 
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55 

155 
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Huggard 

5675 

156 

&trother 
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105 

157 
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Morris 

4S4 

158 

Shoemaker 

Mulford 

15(1 

PAINTING 

(153)     271  LOUISBURG  ST.;  paint  ex- 
terior of  dwelling. 
Owner — Jos.     E.    and    Cynthia     Suffel, 

271  Louisburg  St. 
Architect — Not  Given. 
Contractor — Carlo  E.   Walter. 

Filed  and   Dated,   July  20.    1935. 
No.     Owner  Contractor    Amt. 

HOLC  Contract. 

TOTAL  COST,  $107.00 
Bond,  $107.  Sureties,  Coast  Surety 
Corp.    Limit,  15  days. 


REPLACE  FRAMING 

(154)      638    40th   AVE.;    replace    rotted 

framing?    in    porch    walls,    etc..    of 

dwelling. 
Owner — Benjamin    and    Rose   Weimer. 

63S  40th  Avenue. 
Architect— Not  Given. 
Contractor — Harry  A.   Hansen. 

Filed.   July  20.   1935.    Dated 

HOLC   Contract. 

TOTAL  COST.    $55.00 


SERVICE    STATION 
(155)     SAN    JOSE    AVE    AND    FAR- 
allones.      All      work    for      service 
station. 
Owner— Gilmore  Oil  Co.   of  Calif.,   3rd 

and  18th  Sts.,  San  Francisco. 
Architect— Not  Given. 
Contractor — John  W.   Huggard,   Rialto 

Bldg.,   San  Francisco. 
Filed  July  22.  '35.     Dated  June  1,  '35. 
Underground  work,  floors,  and 

foundations  completed  $2270.00 

When    completed    2553.75 

Usual    35    days Balance 

TOTAL  COST,  $5675.00 
Bond,  $5675.  Surety,  Great  American 
Indemnity  Co.  Limit,  July  10,  1935. 
Forfeit,  plans  and  specifications,  none. 


PAINTING,    ETC. 

(156)  NO.  1607  PACHECO  ST.  Ex- 
terior painting,  minor  roof  repairs, 
etc.,   to   dwelling. 

Owner  —  W.  M.  and  Mary  Strother. 
Premises. 

Architect — Not  Given. 

Contractor — Frank    Powers,    4228    23rd 
St.,    San    Francisco. 

Filed  July  22,  '35.     Dated  July  12,   '35. 

HOLC    Contract 

TOTAL    COST,    $105 

Bond,    $105.      Surety,    Central    Surety 

&  Insurance  Corp.  Limit,  forfeit,  none 

Specifications    only    filed. 


ALTERATIONS 

(157)  NO.  908  RHODE  ISLAND  ST. 
All  work  for  miscellaneous  alter- 
ations to  dwelling. 

Owner — Wm.  S.  and  Martha  Lazootin. 
Premises. 

Architect — Not   Given. 

Contractor — A.  T.  Morris  &  Sons,  5400 
Fulton  St.,   San  Francisco. 

Filed  July  24,   '35.     Dated  April  1,   '35. 

HOLC    Contract    

TOTAL  COST,    $484.10 

Bond,   $484.10     Surety,   Central   Surety 

&     Insurance    Corp.       Limit,     forfeit, 

none.     Specifications  only  filed. 


PAINTING 

(158)  NO.  735  THIRTY-FOURTH  AY. 
All  work  for  interior  and  exterior 
painting  of  dwelling,  also  repair 
plaster  and  install  concrete  re- 
taining wall. 

Owner — Harry  E.  and  Anna  H.  Shoe- 
maker,  Premises. 

Architect — Not    Given. 


Contractor— G.  N.  Mulford,  3900  Geary 

St.,   San   Francisco. 
Filed  July  24.    35.     Dated  July  11.  '35. 

HOLC    Contract    

TOTAL  C?OST,  $150 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only  filed. 


BUILDING  CONTRACTS 

ALAMEDA   COUNTY 


No.     Owner 

51  Winner 

52  Breuner 

53  Casson 

54  J^immerman 


Contractor  Amt. 

Teigland  3707 

Appelbee  13885 

Webb  6653 

Lyon  6500 


ALTERATIONS 

(51)  NO.   3104   SHATTUCK  AVENUE. 

Berkeley.  All  work  for  alterations. 

Owner  —  H.     Willner,     3104    Shattuck 

Avee.,   Berkeley. 
Architect — Not  Given. 
Contractor — C.   M.    Teigland,   4668   Do- 
lores  Ave.,    Oakland. 
Filed  July  18,  '35.     Dated  July  16,   "35. 

As    work    progresses 33%% 

30  days  after  1st  payment....    ZZ%% 

Usual    35    days 33%% 

TOTAL  COST,  $3707 
Bond,  none.  Limit.  Sept.  16,  1935. 
Forfeit,  none.  Plans  and  specifica- 
tions  filed. 


RESIDENCE 

(52)     LOTS      141,      144    ,145,      UPPER 
Piedmont    Estates.      All   work    for 
residence. 
Owner — Wallace  E.   Bruener. 
Architect— W.    W.    Wurster,    260   Cali- 
fornia St..  San  Francisco. 
Contractor — Frank    G.    Appelbee,    2405 

Acton  St..   Berkeley. 
Filed  July  18,  '35.     Dated  July  17,  '35. 

Frame    completed    $3471.25 

When    plastered    3471.25 

Completed   and   accepted 3471.25 

Usual    35    days 3471.25 

TOTAL  COST,  $13,885.00 
Bond,  none.  Limit,  Nov.  20,  1935. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


ALTERATIONS 

(53)  NEAR  HAYWARD.  All  work 
for  alterations  to  residence. 

Owner — J.     Casson,     319    Warren    St., 

Hayward. 
Architect — Not  Given. 
Contractor  —  Webb    &    Whalin,    2930 

22nd  Ave.,  Oakland. 
Filed  July  23,   '35.     Dated  July  23,   '33. 

Ready    to    plaster $1663.25 

Plaster    completed    1663.25 

When   completed    1663.25 

Usual    35    days 1663.25 

TOTAL  COST,  $6653.00 
Bond.  none.  Limit,  Oct.  20,  1935. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 

DWELLING 

(54)  LOT  199  BLK  M.  Fernside  Tct. 
Oakland.  All  work  for  two-story 
frame  dwelling  and  garage. 

Owner — A.    P.   and  Ann   Zimmerman. 

Architect — Not    Given. 

Contractor— C.  D.  Lyon,  6501  Buena 
Vista  Ave.,   Oakland. 

Filed  July  24,   '35.     Dated  Mar.  4,   '35. 

Contract   signed    $  600 

Ready    for    occupancy 400 

At  time  of  occupancy  owner 
will  assume  l.st  deed  of  trust 
for  $4500  at  7%  and  sign  6  year 
note  for  $1000   in   favor  of  Chas. 

D.    Lyon    at    7% 

TOTAL  COST,  $6500 

Bond.   none.     Limit,  90  days.     Forfeit, 

plans   and   specifications,    none. 


ALAMEDA  COUNTY   UNDER  $1000 


ALTERATIONS.  $100;  401  Santa  Clara 
Ave..     Oakland;    owner.    Alice    B. 


Kork.     Prem.;     contractor,     J. 

McCaffrey.   1047   62nd  St. 
ALTERATIONS     and     addition,     $5 

2470  Renwick  Ave.,  Oakland;  on 

er,  M.  F.   Baglini.   4063  Emery  .<■ 

Emeryville. 
GARAGE,     one-story,     $300;     863    3: 

S-t.,  Oakland;  owner,  G.  Jones,  : 

38th   St.;   contractor,   S.  W.  Jon 

5829   Lawton   Ave. 
ALTERATIONS,   $539;   1914  47th  A-. 

Oakland;    owner.      J.    C^endenii 

Prem.:    contractor,    Melrose  Bui 

ers,    1700    47th    Ave. 
G-\RAGE,    one-story,    $280;    5935    T 

Ave..    Oakland;    owner,    Nora  J\ 

derson,    1031   Pine   St.:   contract. 

Morgensen    Brothers,    5664    Bro? 

way. 
ALTERATIONS    and     addition,     $3 

726    34rd    Ave.,     Oakland;    owmj 

M.    J.    Tello,    726    23rd    Ave.;   cc; 

tractor.  Bay  City  Cabinet  Co.,  lii 

Fifth    St. 
REPAIRS.     $25;     3430     Magnolia    S 

Oakland;   owner,   Mrs.   Sandstroi> 

Premises. 
SIGN,    metal,    $100;    SE    57th    St.   a! 

STiattuck    Ave.,    Oakland;    own 

Seaside    Oil    Co.,    700    Ashby   Av. 

Berkeley. 
REPAIRS,    $27;    3330    Davis    St.,   Oa 

land;    owner.    Mrs.    W.    R.    She- 

pard.    Premises. 
ALTERATIONS,  $500;  848  46th  Stre 

Oakland;  owner,  T.  Basso,  Prer 

contractor,  Joe  Benasslni,  620  5 

REPAIRS,    $40;  1217   Linden  St.,  Oa 

land;  owner,  F.  H.  Dietz,  Prem. 

.ALTERATIONS,    $25;    1089    23rd  Av 

Oakland;      owner,    John     Perei 

1089  23rd  Ave. 

STUCCO   exterior,    $200;    5518   Lawt 

Ave.,  Oakland;  owner,  P.  C.  Sp 

Prem.;      contractor.      A.    Cardo 

5244    Lawton   Ave. 

SIGN,    electric,    $50;    1801    E-14th   S 

Oakland;      owner,     Harry    Moc; 

contractor.    Radiant   Neon   Displ: 

2561  San   Pablo  Ave.  I 

ALTERATIONS,   $150;   1411  Edith  SJ 

Berkeley;    owner,    L.    H.    ServiT 

Premises;  contractor,  H.  E.  Birt 

703   Buchanan   St.,    Berkeley. 

RE-ROOF,    $140;    1230    Pearl   St.,   Al 

meda;  owner,  Mrs.  M.  SengenberJ 

ger,    Prem.;    contractor.    New  /' 

Roofing  Co.,  1307-11  Fruitvale  A'' 

Oakland.  ; 

SIGN,  electric.   Neon,  $150;  1400  WeJ, 

ster  St.,  Alameda;  owner,  "OoU* 

Prem.;     contractor,     Elec.     Proc 

Corp..    950  30th   St..   Oakland. 

EXTEND    and    alter    corrugated   ir 

building,    $150;    1545    Webster   S 

Alameda;     owner,      Mrs.      W,    , 

Bunker,   578   Excelsior  Ave.,  Oai| 

land. 

RE-ROOF,   $100;   878  Walnut  St.,  Al 

meda;    owner,    E.    C.    Frederic! 

Prem.;    contractor,    Elliott   &   I 

liott.  1423-1429  66th  Ave.,  Oaklar 

ALTER  store  front  and  install  shelv 

$250;    1623    Park      St.,      Alamed 

owner,  Charles  Fossing,  Premise 

contractor,  M.  Ghiselli,  1312  Fou 

tain   St.,   Alameda. 

SIGN,    electric.   Neon,    $200;   2312  Ce 

tral   Ave.,    Alameda;    owner,   G( 

W^.    Murphy,      Prem.;     contractc 

Elec.    Prods.    Corp.,    950    30th   S 

Oakland. 

ADDITION    to    private    garage,    $1( 

1247    Versailles      Ave.,      Alamed 

owner.  Fred  Ferryman,  Prem. 

ALTERATIONS.    $100;    SE    63rd    Ai 

and  Foothill  Blvd.,  Oakland;  ow 

er,    Chas.    Maskell,    14210    E-14 

SI..    San    Leandro. 

RE-ROOFING,    $117;    1448    13th  Av 

Oakland;    owner,    Harry    Malkl< 

Prem.;   contractor,   J.   W.   Bowel 

769    17th    St. 

ALTERATIONS,    $30;   1321   Broadwa 

Oakland;    owner,    John    Leighto 

Premises;   contractor,   W.   H.  A 

derson,  1014  Doris  Court.  Alaniei 
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BUIlDDIMe  MEW 


NEWS  INDEX 

reports    in    this 
fled  as  follows: 

t     reference,    news 
section    are    clnssi- 

1.— AurlmBnH 
2.— Bond! 
3.— Churchis 
4.— Fiotorlei  and 
War«houi0i 

omc«! 
II  —Ice   and    Cold 

Storaeo  Plant! 
12— Powor    Plant! 
13— Public     Building!. 

FIro     House!    and 

9.— Flail 

S.— Otraofli  and  Ser 

viot  Station! 
7.— Fadaral   Build- 

infll. 
>.— Club    Bulldlrv 
9.— Holpll.l. 
10.— Hotel! 

14.— RMIdenoBi 

15. — School! 

16. — Bank!.  Sloro!  and 

17. — Theatre! 

18— Whnrvc!    &    Dock! 

Ml.— Misc.    Conlt. 

21).— Misc.    Supplies   & 

CHURCHES 


3lds    Rejected. 

ADDITION'  Cost,    $2001/ 

■OLl'S.\.   Colusa  Co.,  Calif. 

Vddition  to  Sunday  School  at  Saint 
S'tephens  Episcopul  Church,  (add  1 
large  room  and  kitchen)  frame 
construction. 

nvner  —  Episcopal  Bishop  of  Sac- 
ramento. 

\rchitect— Arnold  Constable,  580  Mar- 
ket  St.,   San   Francisco. 
Bids  ran  high  and  will  probably  be 

^advertised. 

i-  FACTORIES  &  WARE- 
HOUSES 

:ontract  Awarded. 

l.VKEHY,    ETC.  Cost,    $9,000 

•■.\N  JOSE.  Santa  Clara  Co.  .Calif. 
.Tulian    and    17th    Streets. 

^ne  -  story  combination  retail  manu- 
'acturine-  bakery,  store  room  and 
living    quarter.i. 

iwner — Alfred  Bellardi.  330  >I.  2Ist 
«t..  San  Jose. 

Architect— Not  Given. 

"■ontractor— S.  De  Cola.  Till  K.  Em- 
Dire  St.,  San  Jose. 


;ontraet  Awarded. 

M.TERATTONS  Cost,    $10,000 

;AN  FHANCISCO.  Second  and  Bran- 
nan   Streets. 

vlteralinns    to   warehouse. 

iwner— The    Felton    Co.,     Premises. 

\rchitect— Albert  F.  Roller,  First  Na- 
tional  Hank   BIdg..    San   Francisco. 

■:ngineer— H.  J.  Brunnier,  Sharon 
Bldg.,   San   Francisco. 

•ontractor— J.  J.  Irwin,  1040' Oak  St., 
San  Francisco. 


Sub-Contracts  Awarded. 
'ilSTILLERY  Cost,    $22,000 

-KLMA,  Fresno  Co.,   Cal.     Hunstman 

Ave.,  near  Bethel. 
iS'ew  brandy   distillery. 
Iwner— John  McClure,   Inc. 
Architect— Morgan.  Walls  &  Clements. 

210  W.  Seventh   St.,   Los  Angeles, 
'■■ntractor   —    Trewhitt  -  Shields    Co., 

Pacific  Southwest  Bldg.,  Fresno. 
Plumbing— Barrett    Hicks    Co.,    Fresno 
Concrete— J.   Volanti.   Fresno. 
Reinforcing    Steel    and     Miscellaneous 
Iron— Kyle  &  Co.,   Fresno. 
Sheet    Metal    —    Barrett      Hicks     Co., 

Fresno. 


BIDS   WANTED 

SAN  FRANCISCO.— Until  July  30. 
1"  A.  m.,  bids  will  be  received  by  the 
Constructing  Quartermaster,  Fort  Ma- 
•<"n,  for  constructing  one  frame  ware- 
house  at   the   Presidio    of   San   Fran- 


riiinn  and  Hpecidcations  may  be  "b- 
lalni-d  frriMi  above  office  upon  dcpo.-'ll 
of   $5.00. 

To    Be   Dors   By    Day's  Work. 

w.\HKH()i  SI-:  (Vlsi.  $7,(i()( 

OAKLAND.    Alameda   I'o.,    <'alif.    1155- 

1157  57th  Avenue. 
One-atory  warehouse, 
(.'wner — Santa  Cruz  Fruit   Park'ng  Co 

1175    57th    Ave.,    Oakland 
I'laii.s    by    Owners. 


Seek  Funds. 

EXTENSION  Cost,   $60,0011 

STOCKTON.    San    Joaquin   Co.,    Cal. 

Extension  to  cotton  warehouse  (con- 
crel*  floors,  brick  walls,  galvaniz- 
ed iroi>  and  wood  siding,  tar  and 
gravel  roof,   etc.) 

Owner — City  of  Stockton  Port  Com- 
mission. 

Plans  by  Engineering  Dept.  of  Owner. 
Application    has    been   filed   with   the 

PWA  for  funds  in  the  amount  of  $55,- 

000   to   finance   proposed   work. 


S—  FLATS 


Sub-Contracts   Awarded. 

FLATS  Cost   $8,000 

STOCKTON,  San  Joaquin  Co.,  Calif. 
411  E.  Flora  Street. 

Two-story    frame   and   stucco   flats. 

Owner — H.   W.  Bennett. 

Architect — Not    Given. 

Contractor — T.  E.  Williams,  P.  O.  Box 
93,   Stockton. 

Roofing— Stockton  Rooflng  Co.,  736  N. 
Hunter  St.,   Stockton. 

Plumbing— A.  D.  Ray,  735  E  Lafayette 
St.,   Stockton. 

Electric  Fixtures — Home  Wiring  Co., 
522   E  Washington  St.,   Stockton. 

Furnace — Eraser  Furnace,  445  S.  San 
Joaquin    St..    Stockton. 

Sheet  Metal— A. D.  Ray,  735  E.  Lafa- 
yette   St.,    Stockton. 

Concrete— Yolland  &.  Co.,  248  E.  Miner 
St.,    .Stockton. 

Reinforcing  Steel— Kyle  &  Co.,  West's 
Lane.    Stockton. 

Lumber — San  Joaquin  Lbr.  Co.,^  Scotts 
Ave.    and    Madison,    Stockton. 

Painting— Herman  Walters,  1232  N. 
Ophir.    Stockton. 

Wall  Beds — W.  Zerwick,  517  E.  Chan- 
nel St.,   Stockton. 


Plans  Being  Figured. 

ALTERATIONS  Cost,    $1500 

SAN    FRANCISCO.      Oak   and   Laguna 

S'treets. 
Alter   front   of   three-story   frame   flat 

building   (stucco   exterior,   etc.) 
Owner — Withheld. 
Architect— Fabre    &     Hildebrand.     110 

Sutter  St.,  San  Francisco. 


&— GARAGES    &    SERVICE 
STATIONS 

Plans   Being   Figured — Bids   Close   July 
29.  4   P.   M. 

AUTO  S.\LES-  BLDG.  Cost,  $600ii 

CENTERVILLE,    Alameda   Co..    Cal. 
One-story  auto  sales  building  and  ga- 
rage    (wood    frame    construction). 
Owner — Frank  McGruga. 
Architect — Miller  &  Warnecke.  Finan- 
cial  Center   Bldg.,    Oakland. 
Bids  are  being  taken  from  a  select- 
ed   list    of    contractors    only. 


Structural    Steel    Contract    Awarded. 

ALTER.A.T10NS  Cost,  $10.00i) 

S.\N    FRANCISCO.      SW    Sutter    and 

Larkin   Streets. 
Alterations   to  garage. 


Owner  —  JamcH   K.   O'Brien,   &mart»- 

ville,  Calif. 
Engineer — Norman    O.    Green,    Sharon 

Ifldg.,  .San  Francisco, 
(•ontractor— Dinwiddle  Con8t.   Co.,   210 

Crocker  Bldg.,   .San  Francisco. 
Structural    Steel — ludson    Pacific    Co., 

609    Mission    St..    San    PVanclsco. 


Contract  Awarded. 

SERVICE  STATION  Cost.  $6,000 

SOUTH  SAN  FRANCISCO,  San  Ma- 
teo Co.,   Calif. 

Super-service  station  (3  pumps)  steel 
construction. 

Owner — Union  Oil  Co.,  220  Montgom- 
ery  St..   .San   Francisco. 

Plans  by  Engineering  Dept.   of  Owner 

Contractor  —  Fred  J.  Early.  Jr.,  369 
Pine    St.,    San   Francisco. 


Contract  Awarded. 

SERVICE    STATION.    ETC.  $15,000 

CARMEL.  Monterey  Co.,  Cal.  NW 
Seventh  and  .San  Carlos  &ts. 

New  automobile  agency  building  and 
service    station. 

Owner — Fred    Leidig. 

Lessee — Berthold  Motor  Co.  and  Gil- 
more  Oil   Company. 

Plans  by  Engineering  Dept.  of  Lessee. 

Contractor  —  John  Huggard,  Rialto 
Bldg.,   San  Francisco. 


Contract  Awarded. 

SERVICE    STATION  Cost,    $2500 

SAN  FRANCISCO.     STW  Twenty-third 

Ave.   and  Taraval  St. 
Steel   service   station. 
Owner — Lewis  M.   Norton. 
Architect — Not   Given. 
Contractor  —  Fred    J.    Early    Jr.,    2M 

Pine   St.,   San  Francisco. 


Sub-Contracts  Awarded. 

SERVICE   STATION  Cost,   $7000 

0.\KLAND.  Alameda  Co..  Cal.  Foot- 
hill  Blvd.   and  Fruitvale  Ave. 

Steel  service  station  (stucco  exterior). 

Owner  —  Standard  Oil  Co..  Financial 
Center   Bldg.,   Oakland. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor  —  Willis  Lynn,  1037  Ash- 
mount  St..   Oakland. 

Plumbing — Max  Finzel.  2025  Hopkins 
St..    Oakland. 

Electric  Wii'ing- White  Electric  Co, 
2305  Shattuck  Ave..  Berkeley. 

Concrete — John  Devota.  5268  Lawton 
St..    Oakland. 

Lumber — Hogan  Lumber  Co.,  Second 
and  Alice   Sts..   Oakland. 


Construction   To   Start  Shortly. 

SERVICE    STATION  Cost.    $ 

PASO  ROBLES,   San  Luis  Obispo  Co.. 

Cal.     13th    and    Spring   Streets. 
Super   service  station. 
Owner — Union    Oil   Co.    (G.   G.   Watson 

in    charge)    Union    Oil    Bldg.,   Los 

Angeles. 
Plans  by  Engineering  Dept.  of  Owner. 


Plans   Completed. 

SERVICE   STATION  Cost.    $5,000 

S.A^N   FRANCISCO.     NW    24th  Avenue 

and  Geary  Street. 
Class  A  service  station. 
Owner— Standard  Oil  Co..  225  Bush  SI. 
Plans  bv  Engineering  Dept.  of  Owner. 


Plans    Completed. 

SERVICE    ST.\TION  Cost.    $5,000 

SAN    FR.^NCISCO.     NW    Pine    Street 

and  Van   Ness  Avenue. 
Class  A  service  station. 
Owner— Standard  Oil  Co.,  225  Bush  St. 
Plans  by  Engineering  Dept.  of  Owner. 


Plans   Completed. 

SERVICE   STATION  Cost.    $7,000 

SAN    FR.\NCISCO.      NE    Sloat    Blvd 
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and   Great   Highway. 
Class  A  service  station. 
Owner — Standai-d  Oil  Co..  223  Bush  St. 
Plans  by  Kiis-'ineirins  Hept.  iif  Owner. 

7—  FEDERAL  BUILDINGS 

Low  Bidders 

POST  OFFICE  Cost.   $63,200 

SOUTH  PASADENA,  Los  Angeles  Co. 
One-story   U.    S.    post   office   building. 
Owner— United    States   Government. 
Plans    by    the    Supervising    Architeri 

Treasury  Dept..  Washington,   D.C. 
Low    Bidder— Sarvcr   &   Zoss,    1015   W 

4th   St.,   Los  Angeles. 
Three   low  bids  follow: 

Sarver  &  Zose,   Los  Angeles J55,000 

G.    F.    Campbell    Bldg.    Co.    and 

Chas.  E.  Kelly,  Los  Angeles  55,680 
■  Wm.  P.  Neil  Co..  Los  Angeles..  56.750 

PLANNED 

POINT  ARGUELLO.  Santa  Bai- 
barba  Co..  Calif.  —  U.  S.  Lighthouse 
Service  has  purchased  property  on 
Point  Arguello.  Santa  Barbara  Coun- 
ty, where  a  lighthouse  station  and  a 
lookout  will  be  built. 


BUILDING  MATERIALS  APPROVED 
PHOENIX.  Arizona — Treasury  De- 
partment approved  the  following  build- 
ing materials  and  equipment  for  the 
construction  of  the  U.  S.  Post  Office 
at  Phoenix.  Arizona.  Great  Lakes 
Construction  Co..  333  N.  Michigan 
Ave.,  Chicago.  111.,  general  contrac- 
tors : 

Plumbing  fixtures.  .S-tandard  Sani- 
tary Mfg.  Co.;  brass  water  pipe, 
Bridgeport  Brass  Co.;  pressure  reduc- 
ing valves,  Foster  Engr.  Co. ;  sewage 
ejectors,  Yoeman  Bros.  Co.;  air  com- 
pressors. Quincy  Compressor  Co.: 
motors  for  compressors.  Howell  Co. : 
lawn  sprinklers, ,  Thompson  Mfg.  Co.; 
post  office  refrigerator.  York  Ice  Ma- 
chinery Corp.;  nonconducting  covering 
for  plumbing.  Philip  Carey  Co.;  oil 
heaters.  Bell  &  Gossett  Co.;  tube  ra- 
diators. U.  S.  Radiator  Corp.;  wall  ra- 
diators. U.  S.  Radiator  Corp.;  angle 
radiator  valves  and  corner  radiator 
valves.  Milwaukee  Valve  Co.;  thermo- 
static traps,  Milwaukee  Valve  Co.: 
nonconducting  covering  for  heating, 
Philip  Carey  Co.:  vacuum  pumps  and 
motors.  Economy  Pumping  Machinery 
Co..  with  Harnishfeger  motors:  air 
conditioning  equipment,  York  Ice  Ma- 
chinery Corp..  motors  for  air  condi- 
tioning refrigeration,  Harnishferger; 
well  pump.  Peerless  Pump  Co.;  motor 
for  well  pump.  U.  S.  Elec.  Mfg.  Co.; 
motors  for  fans.  Harnishfeger  Co.; 
automatic  temperature  control,  John- 
son Service  Co.;  nonconducting  cov- 
ering for  air  conditioning  equipment. 
Armstrong  Cork  Co.;  lighting  distri- 
bution panels  and  power  sub-feeder 
panels.  Benjamin  Elec.  Mfg.  Co.: 
miiin  switchboard.  Benjamin  Electric 
Mfg.  Co.;  disconnect  switches.  Bull- 
dog Electric  Products  Co.;  circuit 
breakers,  Roller-Smith  Co.;  r.c.  wire. 
American  S'teel  &  Wire  Co.;  flush 
switches.  Arrow-Hart  &  Hegeman 
Elec.  Co.;  flush  receptacles.  Arrow- 
Hart  &  Hageman;  relief  valve,  Muel- 
ler Co. 


Plans   Completed. 

POST    OFFICE  Cost.    J50,600 

MADERA,    Madera    Co..    Cal. 
'T.   S.   Post   Office   Building. 
Owner — United  States  Government. 
Plans  by  .Tupervisine  Architect.  Treas- 
ury  Dept..    Washington.    D.   C. 


BUILDING  MATERIALS  APPROVED 
COMPTON,  Lob  Angeles  Co.,  Cal.— 
Treasury  Department  approved  the 
following  building  materials  and 
eaulpmcnt  bids  for  the  construction 
of  the  U.  S.  Post  Office  at  Compton. 
Robert  E.  McKec,  Los  Angeles,  Gen- 
eral   Contractor. 


I'ombination  gas  and  burner,  Enter- 
orise  Burner  Co.  and  R.  C.  wire  to 
Ueneral  Electric  Co. 


BiU    Opening    Date    Postponed    Until 

August  5,   1    P.    M. 
POST  OFFICE  Cost.   $178.41.'; 

ALHAMBRA.    Los    Angeles  Co.,    Calif. 
U.   S.    Post   Office    Building. 
Owner — United    States    Government. 
Plans  by  Supervising  Architect  of  the 

Treasury  Dept.,   Washington.   D.C. 
Plans  and  specifications  may  be  ob- 
tained  from   above  office.    No  deposit 
required     for     one    set    of    plans    and 
speciflcatidns. 


BIDS    WANTED 

SAN  DIEGO.  Cal.— Until  August  1. 
11  A.  M.,  bids  will  be  received  by 
Public  Works  Officer,  11th  Naval  Dis- 
trict, .San  Diego,  for  recabling  ele- 
vators and  improvements  to  Blower 
exhaust  at  the  Naval  Hospital,  San 
DiegO;  Spec.  No.  8034.  Work  includes 
removal  of  present  hoisting  cables  and 
furnishing  and  placing  new  hoisting 
cables  for  each  of  the  three  existing 
p-assenger  elevators.  1  each  in  build- 
ings Nos.  5,  9  and  15:  and  removal  of 
an  existing  exhaust  duct  from  laun- 
dry machine  in  building  No.  11  and 
furnishing  and  installing  new  exhaust 
duct;  making  connections  to  present 
exhaust  from  the  laundry  machine. 
Bidding  data  may  be  obtained  from 
above   office    upon    deposit    of   $10.00. 


Structural    Steel    Contract   Awarded. 
TRANSMITTINC;   STA.  (iost,   $5,000 

STOCKTON,    San    Joaquin    Co.,    Calif. 

Manteca   Highway. 
One    -    story    steel    frame    and    stucco 

transmitting  station  (20x30-ft.) 
Owner — E.    F.   Peffer,    10   S.   California 

St..   Stockton. 
-Architect— Frank    V.     Mayo.    lOS    East 

Miner  St..   Stockton. 
Contractor— Wm,    E.    Wheeler.    244    E 

Pine  St..  Stockton. 
Structural    Steel— Kyle    &    Co.,    Wosfj 

Lane.    Stockton. 
As    previously    repcl^ted.    steel    tower 
awarded  to  Blair  Knox,   Stockton:   ra- 
dio equipment  to  Graybar  Electric  Co. 
9th    and   Howard    St.'!..    San   Francisco. 


BIDS    WANTED 

SAN  FRANCISCO.— Until  July  2C. 
10  A.  M.,  bids  will  be  received  by  the 
Constructing  Quartermaster,  Ft  Ma- 
son, for  installation  of  asphalt  tile 
floors  in  Ninth  Corps  Area  Headquar- 
ters Bldg.  No.  220  at  the  Presid'o  of 
San    Francisco. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of  $5.00. 


BIDS    WANTED 

SAN  FRANCISCO.- Until  August  7. 
10  A.  M..  bids  will  be  received  by  the 
Treasury  Department,  Procurement 
Division,  Public  W'ks  Branch.  Wash- 
ington, D.  C,  for  painting  the  plas- 
ter, etc.,  in  the  single  attendants' 
quarters  and  mess  hall  ;it  the  U.  S 
Quarantine    Station.    .'Jan    Francisco. 

Specifications  may  he  obtained  from 
the  abovp  office  or  from  the  custodian 
(■f  the    building. 


Bids  Wanted — To   Close   Aug.  30. 
POST   OFFICE  Cost,    $83,600 

SALINAS,    Monterey    Co,,    Calif. 
United  .States  post  office  building. 
Owner — United   .States  Government. 
Plans  by  Supervising  Architect   of  the 
Treasury  Dept.,   Washington,   D.C. 
One   set   of   plans   and   specifications 
will   be    furnished   free. 


SUB-BIDS    WANTED 

SAN  FR.XNCISCO— S.  O.  Sprager. 
representing  the  R.  E.  Campbell  Co  . 
108  W  6th  St..  Los  Angeles,  will  be 
at  the  Whitcomb  Hotel.  San  Fran- 
cisco. July  22   ftoday)   and  desires  sub- 


bids  on  all  portions  of  the  work  1 
construction  of  the  U.  S.  Mint  In  S 
Francisco.  * 


LOW    BIDDERS 

DENVER.  Coin.— Herring  Hall  M* 
vin.  215  California  St.,  San  Francis 
at  $10,600  submitted  low  bid  to  Trea 
ury  Dept..  Washington.  D.  C,  for  e 
tending  and  remodeling  steel  va 
entrances  of  the  U.  S.  Mint  at  Df'j 
ver.  Second  low  bid  was  submltuj 
by  the  Mosler  Safe  Co..  Hamilton,  (. 
at  $13,680. 

Bids  held   under  advisement. 


BIDS    OPENED 

SAN  FRANCISCO.— N.  Hemmini 
B27  38th  Ave.,  at  $1,050  submitted  t 
low  bid  to  Custodian,  U.  S.  Post  C 
flee,  for  extending  partition  in  Rod; 
254,  P.  O.  BHg..  7th  and  Mission  Sti 
San   Francisco.  ■ 

Comlete  bids  follow;  ' 

N.    Hcmmmga    $l,(i 

Thomas    M.    Jones l,(i 

L.    &    E.    Emanuel l.i 

Bids    held    under    advisement. 


BIDS    OPENED 

SAN  FRANCISCO.— Thos.  M.  Jor 
643  29th  Ave.,  at  $323  submitted  1( 
hid  to  Custordian.  U.  S.  Post  Offli 
.San  Francisco,  for  raising  two  judg 
platforms  in  the  Post  Office  Bldg..  7 
and   Mission   Sts. 

Complete  bids  follow; 

Thomas   M.    Jones _.$i 

N.    Hemminga    '•': 

R.    S.    Silverberg '• 

Bids    held   under  advisement.        ' 


Plans  Completed. 

POST  OFFICE  Cost,   $89,0 

HAYWARD,    Alameda   Co.,    Cal, 
U.   S.   Post  Office  Building.  i 

Owner — United  States  Government.  ■ 
Plans  by  Supervising  Architect,  Treai 
ury  Dept.,  Washington,  D.  C.      ; 

BUILDING  MATERIALS  APPROVB 
SEBASTOPOL,  Sonoma  Co.,  CaU'j 
Treasury  Department  approved  t 
following  building  materials  for  t 
construction  of  the  U.  S.  Post  Offl 
at  Sebastopol.  Robert  McCarthy,  13 
14th  Ave.,  San  Francisco,  general  coj 
tractor:  ^ 

Plumbing  fixtures.  Kohler  Co.;  elei 
trie  water  coolers  and  drinking  fou'( 
fain,  Halsey  W.  Taylor;  pressure  t! 
ducing  valve  on  water  supply.  ChC 
M.  Bailey;  tube  radiators,  U.  S.  Rac» 
ator  Corp.;  angle  radiator  valvi' 
Marsh  Valve  Co.;  air  valves  for  en | 
of  steam  mains.  Dole  Air  Valve  O 
oil  burning  equipment,  Ray  Oil  Burn( 
Co.;  gas  water  heater,  Pittsbnrii 
Water  Heater  Co.;  lighting  distrlbi 
tion  panel.  Meyer  Safety  Switch  O 
r.  c.  wire,  Triangle  Conduit  &  Cat 
Co.;  receptacles  and  flush  switchi 
Arrow-Hart  &  Hegeman  Electric  C 
lighting  fixtures.  Mutual  Metal  Ml 
Co. 


July  24.  1931 
BUILDING    MATERIALS   APPROVI 

HONOLULU.  T.  H.— Treasury  t 
partnjent  has  approved  the  followi 
materials  and  equipemnt  awards  I 
the  construction  of  the  quaranti 
station  at  Honolulu.  Hawaiian  Cc 
trading  Co.,  Honolulu,  general  co 
tractors' 

Plumbing  fixtures.  Standard  Rai 
tary  Mfg.  Co.;  brass  pipe.  Americ 
Brass  Co.;  non-conducting  coveri 
for  steam'  pipes  and  boiler.  Johr 
Manville  Co.:  lighting  distribute 
panel.  Westinghouse  Elec.  &  Mfg.  <l- 
r.c.  wire.  Simplex  Wire  &  Cijble  C, 
flush  switches,  Arrow-Hart  &  Hep 
man  Elec.  Co.;  glass  ware.  Gill  GIfi, 
&   Fixture  Co.  | 

Bid   Opening    Date    Postponed   Until 

August    14,    1    P.    M. 
POST   OFFICE  Cost.   $150.i 


PACIFIC    CONSTRUCTOR 


II 


tANTS  PASS,  Oregon, 
vner— I'nltPd  Stiitcs  C;<>vei-iinient. 
una  by  Siipcrvl»lnB  Arihllcct  of  the 
Tiriiouiy  Dept..  \Vn»hlnK'iiii.  I'.i'. 
I'lann  and  speclfliiLllonH  may  he  i>l>- 
Inevl  fioiii  above  offli-c.  N<i  d<poKit 
iiulred  for  otip  net  and  nddlllonal 
In  may   be'   proi'und  al   a  ro.xl   of  $.'1, 

d   Opening    Date    Postponed    Until 

August  20,    1    P.    M. 
1ST   OI'-KICIO  .     Coxt.    $:..-j.O(ili 

i|)I.   .San    Joutiuln    Co.,    Calif. 

S.   I'oxt   Dfllip   Building, 
jner— United    Stales    (iovernnienl. 
ans  by  .SupervlshiK  Arohltect    of  tlie 

Treniiuiy  Dept..  WashlnBton,  D.C. 
I 'Inns  and  «pHdlloatlon»  may  be  ob- 
ined  from  above  offli-e.  No  deposit 
iiulri'd  for  one  .'•et  and  addltion.ii 
Is  nmy    be   proi'ured  at   a  lo.^t   of  $.-.. 

DS  OPENED 

HAN  KHANCISCO— Koyal  Kloor  &• 
nnlciim  Co.,  475  Sutter  St.,  at  $SS;i 
bmltted  low  bid  to  Custodian.  S-an 
■anclseo  Po.st  Oinee,  for  furnishtnB 
d  laying  linoleum  In  the  Post  Offloe. 
11  and  Mission  Sts.  Complete  bids 
How: 

ival  Floor  &   Linoleum  Co $  889.(1" 

N.   &   K.   Walter 1040 

in    Kleet     I-^reear    Co 113C 

liids  held  under  advisement. 


OS  OPENED 

■;AN  tMiANCISCO  —  Scott  Co..  243 
inna  St..  at  $977  submitted  only  bid 
Custiiaian,  San  Francisco  Post  Of- 
e.  for  heating  pipes  In  the  main 
st  otflce  work  room,  7th  and  Mission 
reels. 
lUds   held    under   advLsement. 


—      CLUB  BUILDINGS 


elimlnary   Plans  Completed. 

.rii   HOUSE.    KTC.  cost,    $15,001) 

.CHAMENTO,    Sacramento  Co..   Cal. 

.McKlnley  Park. 
Sistruct    new    swimming   pool   and 

club   house   at   McKinley   Park, 
iner— City  of  Sacramento, 
ehltect  —  Harry   Devine,   California 

Slate    Life      Bldg.,      and    Starks   & 

Flanders,    Bank   of  .\merica   Bldg., 

.Sacramento. 
Working    drawings    will    be    started 
mediately. 


HOSPITALS 


eparing   Preliminary    Plans. 
.)SPITAL  Cost.    $200,000 

\NTA    ROSA.   Sonoma    Co..   Calif. 
■  el  frame  hospital    buililing   (200-bed 

capacity). 
»ner — County  of  Sonoma. 
iKlneer— Ed.  A.  Peugh  (County  En- 
gineer) Courthouse.  Santa  Rosa. 
Application  has  been  filed  with  the 
WA  for  funds  in  the  amount  of 
.'pO.OOO  to  finance   the  project. 


.ork   Postponed    Indefinitely. 
oniTION  Cost.    $5000 

VN  FRANCISCO.     Sixth  Avenue  and 

Oeary   Street. 
K'-story  reinforced  concrete  &  bric'k 
veneer  addition   to  hospital   (addi- 
tion   to    operating     room,     storage 
room,  locker  room,   sink   room  and 
utility  room,   etc.) 
ivner— French  Hospital.   Premise.- 
rrhilect  —  Fabre  H   Hildebrand.    11" 
Suiter  St..  San  Francisco. 

}  Ask  Bids  Shortly. 

\KLAND.  Alameda  Co.,  Cal.  Lin- 
coln and   Perkins   Streets. 

le-story  frame  and  stucco  auditor- 
ium  (to  seat  300). 

,«ner— West   Oakland   Home. 

r.-hitect— W.  G.  Corlett.  Bank  of 
America  Bldg..  Oakland. 


BIDS   WANTED 

BAKEKHFIELD,  Kern  Co..  Cal.— 
rnlll  AuK"Ht  5,  11:00  A.  M.,  bids  will 
be  received  by  the  Kern  County  Su- 
liervlsors  for  the  construction  of  .in 
Isolation  ward  at  Kern  general  hos- 
pIlHl  Chas.  H.  Blggar,  Haberfel.le 
lll.l«..    nak.rslleld,    arclilte<-t. 


FUNDS   ASKED 

SA.N  FRANCISCO  —  Quartermaster 
<ieneral  has  filed  application  for  al- 
lotment of  $127,901)  from  work-relief 
funds  to  construct  ofllcers'  ward 
building  and  post  exchange  at  Lettei - 
m,in  (lencral  Hospital.  Presidio  of  San 
I'Vanclsco. 

Bids    Wanted— To   Close    Aug.    5,    11:00 

A.    M. 

WAMi  Cost,    $ 

KAKKKSFIELD,        Kern      Co.,      Cal. 

County  General  Hospital. 
.Men's  ward  addition   to  Kern   General 

>lospltal. 
Owner — County   of  Kern. 
.Architect— Charles   H.    Biggar.    Haber- 

felde   Bldg.,    Hakersfleld. 
Plans  and  specifications  may  be  ob- 
tained   froin    the   architect  and   at   the 
iifflce   of   F.    E.    SiTiith,    County    Clerk. 
Courthouse,    Bakersfield. 

BIDS   WANTED 

HAKERSKIKl.il.  Kei  11  Co..  Calif.— 
Until  .\ugusl  5.  11  A.  .\1..  bids  will  be 
receivifl  by  the  Kern  county  supervi- 
.sors  for  the  addition  of  a  men's  ward 
building  (east  wing)  to  Kern  general 
hospital  in  Bakersfield.  Plans  and 
specifications  may  be  obtained  from 
Architect  Chas.  H.  Biggar.  554  Ha- 
berfelde  Bhlg.,  Bakersfield.  Ca.sh  or 
eertifled  check  for  10%  must  accom- 
pany each  hid.  F.  E.  Smith,  county 
clerk. 


CONSTRUCTION  TO  START 
SHORTLY. 
.S.A.WTELLE,  Los  .\ngeles  Co..  Cal. 
— Veterans'  Administration  will  start 
work  next  week,  by  force  account, 
converting  the  tuberculosis  annex  at 
the  Veterans'  Administration  Facility 
Sawtelle.  into  a  neuro-psychiatric  hos- 
pital. Work  will  be  done  under  the 
supervision  of  Capt.  Edwin  Newcomb. 
who  has  an  office  on  the  grounds,  and 
materials  will  be  purchased  by  the 
procurement  section  of  the  facility. 
Bed  capacity  of  the  unit  will  be  in- 
creased from  287  to  470  by  converting 
looms  into  wards  and  by  utilizing 
open  porches.  The  work  will  involve 
grilling  all  window  openings,  chang- 
ing partitions  and  altering  the  heat- 
ing, plumbing  and  electrical  systems, 
.Appropriation  for  the  project  is  $200.- 
000. 


Bid  Opening  Date  Postponed  Until 
August  2,  2  P.   M. 

INFIRMARY  Cost.   $ 

S1".\TTLE.  Washington.  Campus  e 
the    University   of   Washington. 

Four  -  story  fireproof  infirmary  ftw 
wards  of  13  beds  and  ten  2-be 
rooms,  diet  kitchens,  ultra  violc 
treatment  laboratories.  siirir«-rief 
offices,   library,    etc.) 

Owner — State   of  Washington. 

.\rchitect — .\.     H.     Albertson.     .To.scp 

Wilson   and    Paul    Richardson.    As 

sociate.«.    Northern    Ti  i  f  e     T.iwi 

Seattle. 

Plans  and  specifications  may  be  ob 

tained    from    the    .irchitects    upon    de 

nosit    of   $25.     Bids    will    be    opened    h 

the   Regents   of   the  University.    Henr 

Bldg..  Seattle. 


BIDS    WANTED 

JACKSON.  Amador  Co..  Cal.— Un- 
til August  5.  1:30  P.  .M..  bids  will  he 
received  by  Leotta  M.  Huberty.  Clerk. 
.\mador  County  Board  of  .Supervisors, 
for  supplying  and  laying  linoleum  In 
all    rooms   and    hallway    on    the   lower 


floor  of  Ihc  County  Ho»pital  ai  Jack- 
Kon.  SpecKlcatlonH  call  for  ,', -Inch 
Arniatrong'ii  or  equal  Battlexhlp  li- 
noleum to  be  cemeled  In  appmvi.il 
manner,  over  1-lb.  felt  on  nil  doors. 
Samples  to  be  Bubmltted  to  Board  of 
Supervisors.  • 

Contract  Awarded 

Al.TERATIO.SS  (.'ost,    »|fi.«00 

SA.N    FRANCISCO.     145   (Juernro   St. 

Alleiatlons    to   hospital. 

Owner — Mary's  Help  Hospital. 

Architect— E.  A.  Kamea,  353  Sacra- 
mento  Street. 

Contractor— Barrett  &  Hllp.  'JIR  Hai- 
rlHon    Street. 


11— ICE  AND  COLD  STOR- 
AGE PLANTS 


Millwork   Contract   Awarded. 

I'RECOOLlNf;    PLANT    Cost.    $250. OO" 

I'LACKRVILLE.    Eldorado   Co..    Cal. 

I 're-cooling  station  and  ice  storage 
plant,  reinforced  concrete  and 
timber    construction). 

Owner — Placerville  Fruit  Growers'  As- 
sociation.   Placerville. 

Architect— Masten.  Hurd  &  Rothe,  23.'! 
Post  St..  San  Francisco. 
Paul  Scherrer,   mechanical  engineer, 

233    Post   St..   San   Francisco,    is  acting 

as    manager   of   construction. 

Mill   Work— Davis  Hardwood  Co.,  Bay 

and    Ma.son    Sts..    San   Fraiiclsco. 

Dther    awards     previously     reported. 
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POWER  PLANTS 


SEEKS   CANCELLATION    OF    BID 

FRES.NO,  Cal.— M.  J.  Reeves.  959 
Natoma  St..  San  Francisco,  who  sub- 
mitted low  bid  of  $42,000  on  mechan- 
ical work  for  the  Civic  Auditorium  to 
be  erected  in  FVesno  has  asked  PWA 
authorities  for  permission  to  witb- 
darw  his  bid  due  to  an  error  in  fiig- 
iiring.  •  ^ 


CONTRACT    AWARDED 

BURBANK,  Los  Angeles  Co..  Cal.— 
Pacific  Electrical  &  Mechanical  Co., 
.i24  Loew's  ^tate  Bldg..  Los  .\ngeles. 
awarded  contract  for  installation  of  a 
generator,  power  lionse  (-tiuipmerit. 
switchboards,  transformers,  etc..  in 
buildings  under  construction  at  War- 
ner Brothers-Kirst  National  .studios 
in  Burbank.  Cost  of  the  e<iuipment 
will  total  over  $100,000.  The  bulWings 
are  being  erected  by  the  owner's  con- 
struction   department. 

BIDS   OPENED 

S.\N  FRANCISCO.— J.  E.  O'Mara. 
2720  McAllister  St..  at  $218,  submitted 
low  bid  to  the  Department  of  Public 
Works,  for  removing  64  :i-in.  diam- 
eter tubes  in  boiler  at  the  Edward 
Robeson  Taylor  School.  Burrows  and 
Somerset  Sts.  Works  involves  replac- 
ing with  new  tubes,  thoroughly  clean- 
ing  boiler  and  removing  all  debris. 

Complete  birls  follow: 

J.    E.    O'Mara    $218.00 

Alternate 160.00 

California   Steel   Prod.   Co 219.0D 

Ocean    Shore   Iron  Works 265.00 

Kids    held    under  advisement.       * 

13—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

Planned. 

ADDITION  Cost.   $22,500 

SANT.\    ROSA.    Sonoma    Co.,   Cal. 
.Addition   to   library. 
Owner — Santa   Rosa   Free   Public  Lib- 
rary. 
Architect — Herbert    &    Caulkins.    Ros- 
enberg Bldg..  Santa  Rosa. 
Trustees  of  Santa  Rosa  Free  Public 
Library   are    planning    to    file    an    ap- 
plication •with   the   PWA   for   funds   to 
finance   the   work. 
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PACIFIC    CONSTRUCTOR 


TO   SEEK    FEDERAL    AID 


il.— Cil% 


fHAMNilA.  Frosn..  < 
ot  CoalinKa  is  oonsMU-rinB  filing  an 
application  with  the  Wl'A  for  funds 
to  finance  construction  of  a  new  flre- 
house  and  quarters  for  firf-men  in 
Coalinga. 


Contracts    Awarded. 

Al'DITORIUJI         Cont.   Price,  $272,015 

FRES-NO.  Fresno  Co..  Calif.  Fresno 
and   O   Streets. 

One-story,  basement,  mezzanine  floor 
and  balcony  auditorium  (to  seat 
2300  on  main  floor  and  1200  in  the 
balcony;  56-ft.  stage,  art  gallery, 
committee  rooms,  kitchen  and 
banquet  room,  central  telephone 
system;  Class  A  construction,  steel 
frame,  concrete  walls,  steel  roof 
trusses,  hot  air  and  steam  heat- 
ing   system,    and    elevators). 

Owner — City  ot  Fresno. 

Architects — Allied  Architects  (W.  D. 
Coates.  C.  H.  Franklin,  H.  Rafael 
Lake,  E.  J.  Kump,  Fred  Swartz, 
and  E.  W.  Peterson,  304  Rowell 
Bldg..   Fresno). 

Structural  Engineers— F.  W.  Kellberg 
and  Clarkson  Swain,  544  Market 
St..  San  Francisco. 

Mechanical  Engineer — A.  Coddington. 
222  Kearny  .St..    San   Francisco. 

Contractor— W.  J.  Ochs  &  Trewhitt 
Shields  Co..  Paciflc  Southwest 
Bldg..   Fresno. 

Electrical  Work— Electric  Constr.  Co.. 
P.   O.    Box  63.S.    Fresno,    $51,954. 

Mechanical  Work — M.  J.  Reeves  Heat- 
ing Co..  959  Natoma  St..  San 
Francisco,   $42,451. 

Stage  Equipment,  Curtains  &  Drapes 
General  Seating  Co..  160  Second 
St..   S-an  Francisco.  $9878.33. 

Seating  —  American  Seating  Co.,  521 
Mission  S-t.,  San  Francisco,  $6760 
(1000  opera  chairs)  and  Slater 
Furniture  Co..  Fresno,  $7520  (2000 
portable  chairs). 

(2990)  1st  report  Nov.  4.  1934;  ISth 
July   24.    1935.  •  13 


Mill   Contract   Awarded. 

ARMORY  Cost,    $40,000 

LODI.  S-an  Joaquin  Co.,  Cal.  Wash- 
ington   Street. 

One-story  armory  (adobe  brick  walls 
and  partitions,  tile  roof,  wood 
floors,  etc.),  auditorium  to  be  75x 
150   feet. 

Owner— City   of   Lodi. 

Architect  —  Jos.  Losekann,  1218  West 
Harding  St..    Stockton. 

Mill     Work— Lodi    Lumber    Co.,    Lodi. 
$1842.22. 
other    awards    previously    reported. 


BIDS    WANTED 

SAN  FRANCISCO.— Until  July  31, 
1;45  P.  M..  informal  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Wm.  H.  Worden,  Director, 
Room  251.  City  Hall,  for  tearing  up 
approximately  800  square  feet  of  cork 
tile  and  relaying  new  cork  tile  in  its 
place  at  the  Public  Library,  McAllis- 
ter and  Larkln  Streets.  Further  In- 
formation available  from  the  Bureau 
of  Architecture,   Room    265,   City  Hall. 


RESIDENCES 


Construction   To    Start    Immediately. 

RESIDENCE  Cost,    

VALLEJO.    Solano    Co.,     Calif.      Bella 

Vista  Way. 
"One-story  and  basement  frame  resi- 
dence (Monterey  -  Colonial  type) 
heavy  shake  roof,  central  heat- 
ing system,  hardwood  floors,  tile 
oaths,   etc. 


I'wner  and  Builders- C.  F.  Hatch  and 
I.  H.  Roimors,  S31  Sonoma  Way. 
Vallejo. 

.Vrchitect— F.  L.  Confer,  2S12  Russell 
St.,   Berkeley. 


Contract  Awarded 

RESIDENCE  Cost,   $ ■ 

RICHMOND,     Contra    Costa    Co.,    Cal. 

N  Burbeck  bet.  21st  and  22nd  Sts. 
One-story  frame  and  stucco  residence. 
Owner — Jos.    Muren.    San    Pablo    Ave., 

Richmond. 
Plans  by  owner. 
Contractor— D.   A.    Dodge.    60S   Sth   St.. 

Richriiond. 


To    Be  Done   By   Day's  Work. 
RESIDENCE  Cost.    $6,000 

OAKLAND,    Alameda   Co.,    Calif.     3548 

Mountain    Blvd. 
One   -   story  and  basement  frame  and 

stucco   resMence    (six  rooms). 
Owner    and    Builder — O.    W.    Johnson, 

4237    Atlas    Ave.,    Oakland. 
Plans   by  ("iwner. 


To    Be    Done    By    Day's    Work. 

RESIDENCE  Cost.     $5,000 

BERKELEY.   Alameda    Co.,   Cal.     1418 

Hopkins  Street. 
One-story  frame  and   stucco   residence 

five   rooms). 
Owner   antl    Builder — Erick    King,    141S 

Hopkins   St..    Berkeley. 
.\rchitect — Not    Given. 


Bid    Opening     Date      Postponed      Until 
July  27,   12  Noon. 

RESIDENCE  Cost,    $ 

MERCED,    Merced   Co.,   Cal. 
Two  -  story    all  -  wood    residence    (Co- 
lonial type)  10  rooms  and  3  baths; 
shake    roof,    wood    sash,    hardwood 
floors,    tile    baths,    etc. 
Owner — Withheld. 

Architect — Kent    &    Hass,    525    Market 
St..    San   Francisco. 

Following   will   submit  bids; 

Jensen  &  Pedersen.  3443  Adeline  St., 
Oakland. 

Peter  Sartorio,   666  Mission  St.,  San 
Francisco. 

Cross  Lumber  Co.,   Merced, 

Cameron   &   Son,   Merced. 

M.   B.   Folsom.  Merced. 

Fisher  &  McNulty,   Fresno. 

A.   C.    Allen.    Merced. 

Taylor-Wheeler  Co.,  Fresno. 


Contract  Awarded 

RESIDENCE  Cost,    $7,000 

SAN  FRANCISCO.  W  Maywood  Dr.. 
372   S.    Yerba    Buena  Ave. 

One  -  story  and  basement  frame  and 
stucco   residence. 

Owner — Sherwood  Bldg.  Co.,  30  Sut- 
ter Street. 

.Architect- Not  Given. 

Contractor — Frank  F.  Nelson,  Inc.,  ? 
Edgehill  Way. 


Bids    In — Held    Under    Advisement. 

RESIDENCE  Cost,    $6500 

OAKLAND,  Alameda  Co.,  Cal.  Oak- 
more   Highlands. 

Two-story  frame,  stucco  and  brick 
residence  (English  Style)  shingle 
roof,  gas  hot  air  heating  system, 
hardwood  floors,   tile  baths,  etc. 

Owner — Val    Bellantine. 

Architect — Miller  &  Warnecke.  Finan- 
cial  Center   Bldg..    Oakland. 
Announcement  will   be  made  within 

a  few  days. 


Contract  Awardei; 

ALTERATIONS  Cost.  $6,653 

H.4YWARD.    Alameda    Co.,   Calif. 
Alterations  and  additions  to  residence 
Owner — J.  Casson.  319  Warren  Street. 

Hay  ward. 
.Architect — Not  Given. 
Contractor — Webb     and     Whalin,     2930 

22nd  Ave.,  Oakland. 


NE    Alvarado    and    Coronado    SI 

Campus  of  Stanford  Universl'. 
Two-story  frame  and  stucco  residef, 
Owner— Prof.    David    Harris,    434   C 

umbia  St..  Palo  Alto. 
Architect — Chas.    K.    Sumner,    Deck< 

oak   Bldg.,   Palo  Alto. 
Contractor — Ralph    Knight.    595   Bai 

Ave.,   Mt.   View. 


Bids   Rejected. 

RESIDENCE  Cost.    $5,' 

OAKLAND,  Alameda  Co.,  Cal,    Oc 

View  Avenue. 
Two-story  frame  and  stucco  reside 

(6  rooms,  2  baths)  shake  roof,  , 

hot  air  heating  system,   etc.. 
Owner — J.    E.    Brown. 
.Architect  —  Chester    H.     Treichel, 

Cleveland   Ave..    Oakland. 
Plans  yfiW  be  revised  and    new  b 
asked   shortly. 


Plans  Being   Prepared. 

RESIDENCE  Cost,    $10, 

BURLINGAME,    San    Mateo    Co.,   ( 

Burlingame  Hills.    Los   Robles 
Two-story  frame  and  stucco  reside 
Owner — Mr,    Spellacey. 
Plans    by    Hugh    Kirk,    Millbrae  Hii 

lands. 


Contract   Awarded. 

RESIDENCE  Cost,    $12, 

SAN   FRANCISCO.  Clarendon  Helg 

Two-story  and  basement  frame  ( 
stucco  residence  (8  rooms  am 
baths)  terra  cotta  tile  roof,  i 
heating  system,  hardwood  floe 
tile    baths,    wood    sash.    etc. 

Owner — H.   G.   Makelin. 

Architect  —  Walter  Falch.  Hea 
Bldg..   San   Francisco. 

Contractor  —  Ed.  Zinkand,  687  3 
Ave..  San  Francisco. 


Contract  Awarded. 
RESIDENCE  Cost,  $- 

PIEDMONT.  Alameda  Co..  Calif.  I 
Two  -  story  frame  residence  (Calitir 
nia-Colonial  style)  12  rooms  al 
4  baths;  cedar  shingle  roof,  rll 
hot  air  heating  system,  hardwll 
floors,  tile  baths,  wood  sash,  ii. 
Owner — Wallace    E.     Breuner.  | 

Architect— W.    W.    Wurster,    260  Cj- 
fornia   St,,   San   Francisco,  j 

Contractor  —  Frank    G.    Appelbe,    l.i 
Acton    St.,    Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost.    $8000 

PALO  ALTO,   Santa   Clara   Co,,   Calif. 


Plans  Being  Figured — To  Close  J  ' 
30,   5:30    P.    M. 

RESIDETNCE  Cost,    $- 

ROSS,    Marin    Co.,    Cal, 

One-story  frame  residence  (6  roO'. 
3  baths)  .shingle  wood  roof  vi 
alternate  proposal  for  copper  r  , 
hot  air  oil  burning  heating  6f 
tem;  hardwood  floors,  tile  ball. 
redwood  exterior,  etc. 

Owner — George   J.    Seebe.  f 

Architect — W.   W.    Wurster,   260  C  ■ 
fornia  St..   San  Francisco. 
Bids    are     being     received    frorr  i 

selected    list    of    contractors    anly. 

Bids  Opened. 

ADDITION  Cost.  $  - 

PALO  ALTO,   Santa  Clara  Co.,  C:  ■ 

Campus   of   Stanford   Universlt 
Addition   to   Fraternity  House, 
Owner — Theta   Chi. 
Architect  —   W.    G.    Corlett,   BanP  ' 

America  Bldg.,  Oakland. 
Low  Bidder— F.  C.  S-tolte.  3449  Lag  » 

Ave..   Oakland. 
Complete    bids    follow: 

F.     C.     Stolte,     Oakland $22  ^ 

W,   P.   Goodenough,   Palo  Alto....  U  ' 

George  Maurer,  Oakland 2'  " 

S.    G.    Johnson,    Oakland i'<  * 

(Thas.    Stockholm    &    Sons,    San    _ 

Francisco    ''„ 

W.  G.  Thornally,  Oakland 2'  " 

Moore  &  Roberts,   S.  F «  " 

Bertelsen    &    Moore,    Oakland....  2.  • 
Bids  held  under  advisement. 
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intract  Awarded. 

wfEHATK'NS  ("out.    $2.50(1 

.'.AMIOIiA,    Alainodii   Co..   Ciilif.     IHS 

;    Wiilinil    .Street. 

.(iTnlloiiB   to   fiamc   niid   rustic   resi- 

dcnce    (new    rouflng,    »tucco    exte- 

rliir.  etc.) 
(,  ner— M.  Joo.st.  2172!/i    Knclnal  Ave. 

Aliinieda. 
(iilriicliir-S'iiniuel    Lee,    15  0  0    Ver- 

MiiHIi-.s  Ave.  Alameda.  I 


Stairt— J.    ni    Criallnl,    3150    18th    .St.. 
San   Franclnco. 
<Hher    awards    reported    June    2" 


tntract  Awarded. 

iKST  lloUSli  Cost.   $3.7.'>0 

ft'CKTON,  San  Joaijuin  Co..  Cal.  f. 
mlleH  out  of  Stockton;  Cherokee 
Lime. 

4 1'  -  story  frame  and  shinple  guest 
house   (4   rooms.   4  baths). 

i.ner— A.    T.    Hatch, 
chltect — .1.   U.   Clowdsley,    P^xchange 
Bldg..  Stockton. 

'iitrnctor— H.  H.  Hcnning,  1751  Ber- 
keley Ave.,   Stockton. 


intract  Awarded. 

vSIUKNCE  Cost.    $6,000 

.IDESTO.    Stanislaus    Co..    Calif. 

le  -  story  and   basement  frame  and 

;  stucco  resiicience  (six  rooms)  tile 
roof,  steel  sash,  ga.s  hot  air  heat- 
ing system,   hardwood  floors,  etc. 

\ner — Mr.    Mellis. 

vhltect— G.  N.  Hilburn.  1213  I  Sf  . 
Modesto. 

•  iitractor— Ira  Cotiier,  Route  4.  Box 
1209.    Modesto.  ♦ 


ntract  Awarded. 

iCSIDENCK  Cont.    Price.    $13,600 

,NTA  ROSA,  Sonoma  County,  Cal. 
RIncon  Heights  Subdivision. 

vo-story  frame  and  stucco  residence 
(10  rooms  and  4  baths)  Mediter- 
ranean type:  tile  roof,  wrought 
iron  rails  and  balusters,  etc. 

^•ner  —  Mr.  nad  Mrs.  Tom  Proctor. 
Santa  Rosa. 

chltect— Herbert  &  Caulkins,  Ros- 
enberg Bldg..  S-anta  Rosa. 

ntraetor— E.  Ahlstrom.  411  Short 
Seventh   St..    Santa   Rosa. 

.omplete  bids  follow: 
Ahlstrom    $13,600 

s.    fhirhart    ,. 14.211 

Halvorsen    14,700 

m,  Rapp  15.700 


>  Be   Done   By  Day's  Work. 

iSIDENCE  Cost.  $3000 

^M  FRANCISCX).     Burrows  St.  56   S 

Brussels  St. 
u>-story    and    basement    frame    and 

stucco  residence, 
vner    and     Builder— Joe    Blum.     212 

Sillinian   St.,   San   Francisco, 
■••hitect— Not  Given. 


)  Be  Done  By   Day's  Work. 
K9IDENCE  Cost.    $4500 

iN    FRANCISCO.      E    Thirty-second 

Ave.   300  S  Lawton   St. 
le-story    and    basement    frame    and 

stucco    residence, 
vner    and     Builder — Laurence     Cos- 

tello.  382  27th  Ave.,  San  Francisco 
n  hitect— Not  GiTen. 


tlditional  Sub-Contracts  Awarded. 

KSIDENCE  Cost.    $ 

THERTON.    San    Mateo    Co.,    Calif. 

«o-story  and  basement  brick  veneer 
residence  (0  rooms  and  4  baths): 
shake  roof,  gas  furnace,  wood 
sash,    hardwood    noors.    tile    baths. 

"ner— Arthur  Kates. 

rohltect— Gardner  Dailey  210  Po.«t 
St..  San  Francisco. 

r-ntractor  —  R.  s.  Silverberg.  405 
Montgomery   St..    San   Francisco. 

lastering- Wm.  Makin,  2141  Living- 
ston St..   Oakland. 

ill  Work  —  National  Mill  &  Lumber 
Co..   400  High   St.,   Oakland. 

lake  Roof— W.  L.  Ridout,  6842  Paci- 
hc  Ave..  Alameda. 

leet  Metal  —  Gatflgan  Sheet  Metal 
"orks.  719  B  St..   San  Mateo. 


To  Be  Done  By  Day's  Work. 

1>ES-1I>H.\'CK  Cost.   $5000 

SAN  FRA.V(*ISC().  K  Seventeenth  Ave 

125  S  Vicente  St. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner    and     Builder — Herman    Chrls- 

tensen.   1422  27th  Ave.,  San  I'ran- 

clsco. 
Architect— Not   Given. 


Contract    Awarded. 

RESIDENCE  Cost.    $5000 

SACRAMENTO,    Sacramento   Co.,  Cal. 

No.    1741   4th   Avenue. 
One-story  frame  and  stucco  residence 

Sacramento. 
Architect — Not   Given. 
Contractor— C.    S.    Mabrey,    2123     36th 

St.,  Sacramento. 

RESIDENCE  Cost,    $5000 

REDWOOD  CITY,  San  Mateo  Co..  Cal. 
No.  239  Iris  Street. 

One-story  frame  and  stucco  residence 
(5  rooms). 

Owner — Mrs.   E.    E.   Thompson. 

Architect — Not  Given. 

Contractor — E.  G.  Steinegger.  371  Ala- 
meda dp  las  Pulgas,  Redwood  City. 


Construction    To    Start    Shortly. 

RESIDENCE  Cost.    $ 

BERKELEY.  Alameda  Co..  Cal.  Par- 
nassus  Road. 

Two-story  frame  and  stucco  residence 
(6  rooms  and  2  baths)  flat  deck 
roof,  shake  roof  on  portion,  oil 
burning  heating  system.  hard- 
wood floors,  tile  roof,  etc  (General 
Electric   Model   Home). 

Owner  and  Builder  —  J.  M.  Walker. 
1709  Grove  St.,   Berkeley. 

.Architect— John     Dinwiddle.     360    Pine 
St..   San  Francisco. 
Sub-bids  are  in  and  will  be  awarded 

.shortly. 


Sub-Contracts    Awarded. 

RES'IDENCE  Cost.    $20,946 

CARMEL,  Monterey  Co.,  Cal.  James 
Meadows  Tract. 

One-story  frame  and  stone  residence. 

Owner — .\llen  Griffin,  460  Colton  St.. 
Monterey. 

Architect  —  Reginald  Johnson,  Archi- 
tects  Bldg..   Los   .\ngeles. 

Contractor- Harold  C.  Geyer,  980  Hel- 
1am  St..   Monterey. 

Plumbing  &  Sh^et  Metal— Ed.  Simp- 
son.   I'acific    Grove. 

Electric  Wiring — Tice  Electric  Shop, 
Monterey. 

Tile    Work — C.    L.    Frost,    Monterey. 

Wood  Sash — Work  Lumber  Co..  Mon- 
terey. 

Glass — Work     Lumber    Co..    Monterey. 

Hardwood  Floors  —  J.  W.  Shaney. 
Pacific  Grove. 

Water  Heater  —  Tice  Electric  Shop, 
Monterey. 

Lumber — Tynan  Lumber  Co.,  Mont- 
erey. 

Painting — C.    W.   Allaire.   Monterey. 

Lathing  and  Plastering — A.  B.  Jac- 
obsen.    Pacific    Grove. 

Finish  Material — Work  Lumber  Co.. 
Monterey. 

Grading — Frank  de  .\maral.  Carmel 
Highlands. 

Brick  and  Stone  Work — .\.  Marotta. 
Monterey. 

Linoleum — Rudolph's  Furniture  Store. 
Monterey. 

(T317)      Is  report  July  2,   1935.  14 


July  22,  1935 

Plans  Being   Revised. 

RESIDENCE  Cost.    $ 

WOODSIDE.    San   Mateo   Co..   Calif. 

Two-stoi-y  frame  residence  (10  rooms 
and  4  baths)  French  style;  shake 
roof,  oil  heating  system,  hardwood 
floors,   tile  baths,   etc. 


Owner— Withheld. 

Architect— W.     H.     Karlow.     1478     18lh 

Ave.,  Han  Francisco. 
New  bids  will  be  aaked  ahortly. 
(70!)4)      Ist    report    June    6;    2nd    Juni- 

18,  1935.  II 


July   22,    1935 

Postponed   Indefinitely. 

UESIDICNCK  Coat,    $5500 

tJAKLANIi.  Alameda  Co.,  Cal.  Oak- 
more  Highlands. 

Two-story  frame  and  stucco  residence 
(6  rooms  and  2  baths)  tile  roof, 
gas  hot  air  heating  system,  hard- 
wood  floors,   tile  baths,   etc. 

Owner— Withheld. 

Architect  —  Ray  Keefer.  770  Wesley 
.St.,  Oakland, 


Construction   To  Start   Shortly. 

KKSIDENCE  Cost,    $ 

.NKAR  WALNUT  CREEK,  Contra 
<^osta  Co.,  Cal.  San  Ramon  Val- 
ley. 

.Modern  California  Ranch  type  resi- 
dence (5  rooms)  frame  construc- 
tion,   whitewashed    brick,    etc. 

uwner  and  Builder  —  J.  M.  Walker, 
1709  Grove  St..  Berkeley. 

Architect — Not  Given. 
Sub-bds  are  in  and  will  be  awarded 

shortly. 


Contract  Awarded. 

ADDITION  Cont.   Price.  $22,635 

PALO   ALTO.   Santa  Clara  Co.,   Calif. 

Campus  of  Stanford  University. 
.\ddition   to  Fraternity   House. 
Owner— Theta    Chi. 
Architect   —   W.    G.    Corlett.    Bank   of 

America    Bldg..    Oakland. 
Contractor— F.  C.   Stolte.   3449  Laguna 

Ave..    Oakland. 
Complete  bids  published  July   19. 


Low    Bidder. 

RESIDENCE  Cost.   $14,000 

SAN    FR.A.XCISCO.      Green    St.    near 

Calhoun   Street. 
Two-story    and    basement    frame    and 

stucco    residence. 
Owner — Dr.  Hans  Klussman. 
Architect— L.    Schalk.    526   Powell    St.. 

San   Francisco. 
Low    Bidder — Frank    C.    Appelbe.    1067 

Walker    St..    Berkeley. 


Sub-Contracts    Awarded. 
RESIDENCE  Cost.    $10,004 

PIEDMONT,    Alameda   Co..    Cal.      No. 

191   Sandringham   Road. 
Two-story    and    basement    frame    and 

stucco   residence   (9   rooms). 
Owner — R.  C.  Gellett,  5856  Picardy  Dr. 

Oakland. 
Architect — F.    L.   Confer.    2312   Russell 

St.,   Berkeley. 
Contractor — F.    W.    Confer.    132S    Arch 

St.,  Berkeley, 
Lumber — Tilden    Lumber  Co..    Foot   of 

University  Ave..   Berkeley. 
Concrete — A.    A.    Johnson.    1844   Chan- 

ning   St..    Berkeley. 
Brick    Work — Henry    J.    Koenig,    4420 

Ygnacio   St..   Oakland. 
Plumbing— H.   F.   Lass.   5300  Cole   St., 

Oakland. 
Sheet  Metal— Atlas  Sheet  Metal  Works 
Roofing  —  W.    L.    Ridout.    642    Pacific 

St.,   .\lamcda. 


Construction   To   Start   Shortly. 

RESIDENCE  Cost.  $ 

BERKELEY.  Alameda  Co.,  Cal.  Griz- 
zly   Peak    Blvd.    and    Spruce   St. 

Cap  Cod.  Early  California  residence 
(two-story  frame  and  stucco  con- 
struction. 6  rooms.  2  baths);  plank 
floors,  composition  shingle  roof, 
gas  hot  air  heating  system,  etc. 

Owner  and  Builder — J.  M.  Walker. 
1709  Grove  St..   Berkeley. 

Architect— E.    L.    Confer.    2S12    Russell 
St..  Berkeley. 
Sub-bids  are  in  and  will  be  awarded 

shortly. 
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Construction    To    Start    Shortly. 

KESIDENCE  Cost.    { 

BERKELEY.  Alameda  Co..  Cal.  Ber- 
keley Highlands  Terrnce. 

Two-story  frame  and  stvicoo  residence 
(li  rooms*  shake  roof,  gas  hot  air 
heating  system,  hardwood  floors, 
tile  baths,  etc. 

owner — (!.   D.   Clement. 

.\rcluteit — Edwin  I-ewis  Snyder.  2101 
Shattuck  Ave.,    Berkeley. 

Contractor — J.   M.   Walker.    1709  Grove 
St..   Berkeley. 
Sub-bids  are  in  and  will  he  awarded 

.shortly. 


itra.tor-  C.    .\l.    Teigland,    46G8   Do- 
lores Ave  ,   Oakland. 


Contract   Awarded. 

KKSIDKNCE  Cost.    S.i.SOO 

.\THERTC).\.  S.in   .Mateo  Co.,  Cal.    9th 

.■\ve.    X.    F.    Oaks. 
Residence. 
Owner — Stanley    Ford.    9th    Ave.,    Ath- 

erton. 
.\rohiteet — Not    Given. 
Contractor— J.  R.   Pitsker.  2003   liroad.- 

way.  Redwood  City.  i 


To   Be  Done   By  Day's  Work. 

RESIDENCES  Cost.    $ 

S.\N  FR.-VNCISCO.  W  Eighth  Ave. 
S.   Ortega. 

Two  one-story  frame  and  stiicoo  res- 
idences. 

Owner  and  Buihler— H.  H.  Isaac,  .il7 
Belevedere    Street. 

Architf  <t — Not  Given. 


To   Be  Done   By  Day's  Work. 

RESIDE.NCES  Cost.  $4,000  ca. 

SA.V    FRANCISCO.      W    32nd    Ave.    S 

S    Klrkham    Street. 
Three    one-tor.v    and    basement    frame 

and  -stucco  residences. 
Owner    and    Builder — Standard    Build 

ing  -Co.,  1300  Judah  Street, 
rians   by   Owners. 


Plans    Being    Figured. 

RESIDENCE  Cost.    $65011 

1!ERKELEY.    AIamed:i    Co.,   Oal.      Eu- 
clid  Avenue.' 

Two-story  frame  .and  stucco  residence 

')wner — Mr.   Offord. 

Architect    —    Michael    Goodman,    216:! 
Center  St.,   Berkeley. 
About  two  weeks  will  be  allowed  for 

figuring  the  plans. 


Plans   Being   Figured. 

RESIDENCE  Cost.    $7500 

OAKLAND,  Alameda  Co..  Cal.  Pied- 
mont   Pines. 

Twn-story  frame  and  stucco  residence 
(6  rooms.  2  baths)  tile  roof,  gas 
hot  air  heating  system,  hardwood 
floors,   tile  baths,   steel  sash,   etc. 

Owner — Mr.   O'Brien. 

Architect— F.  L.  Confer,  2812  Russell 
St..    Berkeley. 


To  Be  Done  By  Day's  Work. 
RESIDENCES  Cost  $4,000  each 

S.A.N    FRANCISCO.  '  S    Niagara.    West 

Cayuga. 
Two   one  -  story   and   basement    frame 

and   stucco  re^dences. 
*  'wner    and     Builder — Stoneson     Bros., 

1630  Ocean  Avenue. 
ArGhltect— Chas.     Strothoff,    2274     loth 

Street.  I 


Contract  Awarded. 

i;i:SII>ENCE  Cost,    $5,000 

OAKLA.VD,    Alameda    Co.,    Calif.     3714 

fclston  Avenue. 
One-story   residence   (six   rooms). 
Owner  and    Builder — J.    W.    Scammell, 

242  Scenic  Ave.,  Piedmont, 
.architect— Not  Gfven.  ; 


Contract  Awarded. 

ALTERATIONS  Cost,    $3707 

BERKELEY,    Alameda    Co.,    Cal.    No. 

3104  Shattuck  Avenue. 
Alterations  to  residence. 
Owner   —    H.    Willner,    3104    Shattuck 

Ave..   Berkeley. 
Architect — Not   Given. 


Contract   Awarded. 

KESIDENCE  Cost,    $4,000 

.S.\N  FRANCISCO.  W  Miramar  150  S. 
DeMontford. 

One  -  story  and  ba-sement  frame  resi- 
dence. 

Owner  and  Builder — A.  R.  Peterson, 
60  Cotter  Street. 

Architect — Not  Given.  i 


To  Be   Done   By  Day's  Work. 
RESIDENCE  Cost,    $6000 

O.A.KLAN6.    Alameda    Co.,    Cal.      No. 

860  Leo  Way. 
Two-story  frame  and  stucco  residence 

(6   rooms). 
Owner    and    Builder  —  M.    P.    Brasch, 

1600   Mountain   Blvd.,   Oakland. 
Architect— Not   Given. 


(4    rf)oms) 
lughn.    2702 


Contract  Awarded. 

RESIDE.NCE  Cost,    $3,000 

BERKELEY,  Alameda  Co.,  CaliL  722 
Keeler  Street. 

One-story   frame   residence 
and  garage. 

Owner  &   Builder— J.    R.   Vi 
Webster   St..    Berkeley. 

Architect— J.  H.  Piatt.  2024  Univer- 
sity   Ave.,    Berkeley. 

Contract  Awarded. 

ALTER.A.TIONS  Cost,    $1,000 

OAKL.\.ND,  Alameda  Co.,  Cal.  2921 
Chapman   Street. 

,\lter  residence. 

Owner  and  Builder  —  Halslcad  Prod- 
ucts  Co..    Premises. 

-Architect — Not  Given. 


Plans    Completed 

.ADDITIONS  Cost.   $ 

.NEAR    W.i^TSONVILLE,     Santa    Cruz 
Co.,   Calif. 

.^Iterations  an-d  additions  to  residence. 

Owner — Edward    Pflngst,    Watsonville. 

.\rchitect— W.    W.    Wurster,    260    Cali- 
fornia   St.,    San   Francisco. 
Plans    have    been    forwarded    to    the 

owner    for   approval. 


Contract  Awarded. 

RESIDENCE  Cost,    $3.nuO 

MILL   VALLEY,    Marin  Co.,    Calif. 
One   -  story  and  basement  frame  and 

stucco  residence. 
Owner — Manuel  A.    Peters. 
Plans  by  Roy  Stahl. 
("ontractor — M.    C.     Ferrera     and    Roy 

Stahl.    Rt.    2.    Bo.\    12,    Petaluma. 


Sub-Bids    Being   Taken. 

RESIDENCE  Cost,   $5,000 

S.\N  FRANCISCO.  26th  Avenue  So. 
Ocean  Ave. 

one  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  tile 
and  composition  roofing,  gas  heat- 
ing system,  wood  sash,  hardwood 
floors,    etc. 

Owner  and  Builder— J.  W.  McCabe, 
710   Ulloa  Street. 

Arch'tect— D.    E.    Jaekle,    126    Post    S!. 


Contract  Awarded. 

RESIDENCE  Cost,    $7700 

.MILL  VALLEY,  Marin  Co.,  Cal. 
iine-story   frame  and  stucco  residence 
Owner   —   Kent   and    Helen   Seymour, 
Sycamore  and  Park  Sts.,  Mill  Val- 
ley. 
.Architect — Not   Given. 
Contractor— Melvin    H.    Klyce,    34    Eu- 
gene  St.,   Mill   Valley. 


Construction   To   Start   Immediately. 

RB.SIDENCE  Cost,    $4000 

CONTRA  COSTA  CO.  Cal.  Berkeley 
Highlands   Terrace. 

One-story  and  basement  frame  resi- 
dence (3  rooms)  double  garage, 
Monterey  Colonial  Type;  grooved 
board  e.\terior.  shake  roof,  hot  air 
oil  burning  heating  system,  steel 
.sash,   knotty   pine   interior,   etc. 


Owner — Kathleen  Cronen. 
.Architect — Guy    L.     Brown.    Americi 
Bldg.,   Oakland. 
Construction  will  be  handled  by  tl 
owner. 


Contract    Awarded. 

ALTERATIONS  Cost.     $10,0' 

P.ALO   ALTO,    Santa   Clara  Co.,  Cal 

Stanford   Campus. 
.Alterations  to  Fraternity  House. 
Owner — Phi  Delta  Gamma. 
Arcihtect — Birge    M.    Clark,    310    Ur 

versity  Ave..    Palo  Alto. 
Contractor — George      B.      Moore,      I 
Stanford  Ave.,  Palo  Alto. 

To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    $50 

SACR.AMENTO,   Sacramento  Co.,  C 

No.   421   Porty-flfth   Street. 
One-story    and    basement    frame   ai 

stucco  residence. 
Owner — J.   M.    Burrough,    Premises. 
-Architect — -Not  Given. 


Contract    Awarded, 

IIESIDENCE  Cost,  $- 

.MODESTO,   Stanislaus   Co.,  Cal. 

One-story  and  basement  frame  a 
stucco  residence  (8  rooms  and 
baths)  tile  roof,  hardwood  flooi 
gas  hot  air  heating  system,  t 
baths,    steel   sash.    etc. 

Owner — Mr.  Carmichael.  Modesto. 

Architect— G.  N.  Hilbum,  1213  I  S 
Modesto. 

Contractor — Ralph  Boyed.  Modesto. 

Contract    Awarded. 
RESIDENCE  Cost,   $4,1 

P.ALO  .ALTO.  Santa  Clara  Co.,  Ca; 
I'ne-SLory  frame  and  stucco  resider 
owner — Vernelia   D.    Malcolm,   379  E 

erett  -Ave.,   Palo  Alto. 
Architect — Not  Given. 
Contractor — Aro  &   Okermnn,    Box  4 

Palo   Alto. 


Construction   Under  Way. 
RESIDENCE  Cost.  $38 

BERKELEY,       Alameda     Co.,       Ca  j 

Woodmont  Avenue. 
One-story  frame   residence. 
Owner — T.    L.    Kloss. 
Architect — Fred  Reimers.  233  Post  Sj 

San   Francisco.  j 

Contractor — Barr  Bros.,    596  ChetWOi) 

S-t..  Oakland. 


To   Be   Done   By   Day's  Work.  i 

RESIDENCE  Cost,  lirf 

OAKLAND,    Alameda    Co.,    Cal.      > 

3300    Simmons    Avenue. 
One-story    and    basement    frame   a 

stucco   residence    (6   rioms). 
f)wner    and    Builder — Fred    T.    Dooli 

3936   Vale   Ave.,    Oakland. 
Architect— Not   Given. 


To   Be   Done   By  Day's  Work. 

RESIDENCE  Cost,    $4( 

SAN   FR.ANCISCO.   W   Twenty-'seco 

Ave.  50  N  Lawton  Street 
One-story    and    basement    frame    a 

stucco  residence. 
Owner— Stella     K.     Birdsall,     646    4; 

Ave.,    San    Francisco. 
Architect — Not  Given. 


Contract  Awarded. 

RESIDENCE  Cost,  $5( 

BERKELEY,    Alameda    Co..   Cal.     ^ 

471  Vassar  Street. 
One-story  frame  and  stucco  reslden 

(6    rooms). 
Owner— P.    H.    Hammarberg,    2340 

Conte  Ave.,  Berkeley. 
.Architect— Not  Given. 
Contractor — A.    Hammerberg,    2340 

Conte  Ave.,  Berkeley. 
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Plans  Awaiting   PWA  Approval. 
ADDITION  Cost,   $18.1 

S.ACRAME.NTO    COUNTY.    Calif. 
One-.»tory    frame    and    stucco   addili 
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is.noo 


to   elementary    Bchool    (two    rlasw- 

I'oiMiiH   nnd   aiificmbly    hall). 
ivvtiiT— Arclon  Klemcntary  Prhool  DIk 

Irlrt. 
Vrililliil   -''liarloB    F.     Dcnn,    Cnllffir 

nlii   Stiili-   T,ifo    RldK.,    Sncraniento. 

July  19,   lil.iri 
Contracts  Awarded. 
\I)I)1T1(>N  Cos\ 

WOOllI.AM).    Yolii    Cm..    Calif. 
Addition    to    bleachers    (frame    con- 

ulnutlon;    comforl    station,    team 

rooni.i.    showers,   etc.) 
owner— VVoijillan.l    Uliih    .Sihool    niisl. 
Arehltc-i't-    PraKcn    Ji    Schmidts,    Room 

2.'),    L'OfiK    AINlon    Way,    Herkelcy. 
Mill    Work,    Glass   and    Glazing  -Davl.'t 

Hardwood     Co.,     Hay     and     Mason 

Sis.,   San   Francisco,   $S.|S.r,(l. 
1x4. In.    and     1!'4x4-in.    T4G     Material 

(Oregon    Pine)     Woodland   Lunibj-r 

Co..    Womlland,     $1,151.57. 
Bleacher   Seat    Mtls.— Diamond   Match 
■        Co.,    Chico,    $349.92. 
Roofing    bids    rejected, 
roniplelc    bids    pnhlislied    .Inly    5. 


Planned. 

CHKMISTKY    RLOO.     Cost.    $1,159,718 

iSKATTI-K,       Wa.ih.         ITnlversity      of 

WashlnRton. 
Chemlstn'   building. 
Owner— Regents   of   the   University   of 

Washington. 
.Vrrhitect— Bebb  &  Gould.  Hoge  Bldg.. 

Se«ttle.  Wash. 
Application  filed  with  PWA  for  loan 
and    grant    to    finance    the    project. 


Plans   Approved. 

mOCONST   SCHOOL,  Cost.    $140,000 

UERKKI.EY,  Alameda  Co..  Cal.  Cal- 
ifornia and  Derby  Streets. 

Reconstruction    of    Longfellow    School. 

Owner — Berkeley   School   District. 

.\rchitect — John  Reid  Jr..  405  Mont- 
gomery St.,  San  Francisco. 


Work    Started. 

ADDITION  Cost,   t70,000 

SAN    FRANCISCO.       Haight    Streeet. 

bet.    Laguna    and    Buchanan    St.=.. 

San  Francisco. 
Two   or   three-story    wing    addition    to 

Slate    Teachers'    College)    Science 

wing,  laboratories,  etc. 
Owner— State  of  California. 
.Vrchitect— Geo.    B.    McDougall.    State 

Architect.    Public  Works   Building. 

Sacramento. 
Labor  is  being  furnished  by  the 
SEKA.  Bids  on  certain  portions  of 
the  work  will  be  asked  by  the  State 
Division  of  Architecture  at  a  later 
date. 


PRELIMINARY    PLANS    APPROVED 

l.OS  ANGELES.  Cal.— The  Los  An- 
geles board  of  education  has  approv- 
ed preliminary  plans  and  has  autho- 
rized Architect  Wm.  Lee  Woollett. 
5330  Loma  Vista  St..  to  proceed  with 
working  drawings  for  a  new  main 
building  replacement  to  be  built  at 
the  Soto  Street  school.  1020  S  Soto 
St.    Cost.    $105,000.  > 


BIDS  WANTED 

LOS  ANGELES.  Cal.— Until  Aug.  9. 
11:30  A.  M..  bids  will  be  received  by 
Los  Angeles  board  of  education  pur- 
chasing bureau.  1425  South  San  Pe- 
dro St.,  for  reconstruction,  rehabilita- 
tion and  strengthening  of  the  main 
building,  classroom  annex,  cafeteria 
and  domestic  science  building,  and 
mechanical  ar(s  building  at  the  John 
•Muir  Junior  high  school.  5929  South 
Vermont  Ave.  The  work  will  con- 
sist of  strengthening  masonry  walls 
and  roof,  plastering,  metal  lath,  paint- 
ing, decorating,  electric  wiring,  etc. 
Plans  prepared  liy  Architects  John  C. 
Austin  auTi  Frederic  M.  .Ashley.  608 
Chamber  of  Commerce  Bldg.  Cost. 
$158,146. 


Plant  Being  Figured. 

r.lHRARY  Cost.    ».150,0n" 

i;r(!K.\'K.     Ore.      CampUB    of    Ilnlver 
sily   of  orsgon. 

Thiee-Hliiry  and  liaHemcnt  llbr.iry  (249 
by  144  ft.)  RomaneHquo  style;  lap- 
cHtry  brick  exterior,  caHt  stone 
lar  and  gravel  roof,  same  marble, 
central  heating  plant,  concrete 
slab  fioors,  acoustical  treatment, 
hook  conveyors,  electric  elevator, 
two  fire  floors,  tile,  linoleum,  cork 
and  rubber  flooring,  hollow  tile 
partitions,  struclural  steel,  tem- 
perature regulators,  v  a  u  1  I  doors, 
weather  stripping,   etc. 

Owner— State   of   Oregon. 

Architect— Lawrence.   Holford   &    AMyn 
Falling   Bldg.,    Portland. 
Rids    will    probably    be    opened    Aug. 

19tb. 

Contract  Aw/arded. 

HIGH    SCHOOL  Cost.    $:i3,niio 

Cf)V'F,LU.    Mendocino   Co.,   Calif. 
One-slory  frame  and  stucco  academic 

building. 
I  iwner   —   Round    Valley    High    School 
District   (Vierling  Kersey,  Supt.  of 
Public    Instruction). 
Architect— Herbert    &    Caulkins,    Ros- 
enberg Bldg.,   Santa  Rosa, 
('ontractor — Roth   Bros.,   Woodland. 

Academic  building  only  will  be  con- 
structed  at    this   time. 


Plans  Awaiting    PWA   Approval. 
RECONST.  SCHOOL  Cost.  $140,000 

HERKICLEY.   Alameda  Co..   Cal.     Cal- 
ifornia and   Derby   Streets. 
Reconstruction    of    Longfellow    School. 
Owner — Berkeley  School   District. 
Architect— John    Reid    Jr..    405    Mont- 
gomery St..   San  Francisco. 
Plans    have    been    approved    by    the 
State    Division    of    Architecture,    Sac- 
ramento. 


PREPARING  PLANS 
LONG  HEACH,  Calif.  —  Francis  H. 
Gentry,  engineer,  and  C.  L.  Haynes, 
architect,  521  Jergins  Trust  Building, 
Long  Beach,  are  preparing  prelimi- 
nary plans  for  a  military  academy  to 
be  built  on  Cherry  Ave.,  Long  Beach. 
for  the  Southern  California  Military 
.Academy.  The  school  will  consist  of 
14  buildings,  including  an  administra- 
tion building,  six  dormitories,  clinic, 
three  classroom  buildings,  kitchen  and 
mess  hail,  armory  and  gymnasium. 
Construction  will  probably  be  of 
frame    and    stucco.     Cost.    $250,000. 


CONTRACT     AWARDED 

ST.  JOHNS,  Ariz.— Wm.  Peper  Con- 
struction Co.,  Phoenix,  awarded  a  con- 
tract by  School  District  No.  11  of 
■Apache  County,  at  aproximately  $30,- 
500,  for  the  construction  of  a  new 
grammar  school  building  in  St.  Johns, 
a  PWA  project.  Le.scher  &  Mahoney. 
1100  Title  &  Trust  Bldg.,  Phoenix,  ar- 
chitects. 


Preparing    Preliminary    Plans. 

IMPROVE  SCHOOL  Cost.   $ 

CROCKETT,    Contra    Costa    Co..    Cal. 
Structural    changes    to    north    wing    of 

grammar  school. 
Owner  —  Carquinez    Grammar    School 

District. 
Structural    Engineer — Dewell    &    Earl 

55   New   Montgomery  St..    S.    F. 
Architect  —  Henry    H.    Gutterson.    S2fi 

Powell   St..   San   Francisco. 


Bids   Opened. 

SCHOOL  Cost.    $55,000 

MONMOUTH,  Oregon.  Campus  of  the 
Oregon   State  Normal   School. 

One-story  health  and  physical  educa- 
tion building  (brick  exterior  walls, 
mill  construction.  large  pavilion, 
looker  and  shower  rooms,  boxing 
room,  corrective  room,  hand  ball 
courts,  etc. 

Owner — State  of  Oregon. 


Architect— John  V.   Bonnes.  712 

Bldg..   Portland. 
I...W     Bidder— Wm      and     L.     L. 
ley,   344   SE  B2nd   Ave.,    fort 
compb-te    bids    follow: 
Wm.    and    L.    L.    Qulgby,    Port- 
land      

Pan-lluH    l.'onBt.   Co..   Portland 

H.    J.    Settergren.   Portland 

Robertson,     Hay    and    Wallace, 

Portland     

.Hhattuck   &    Neland.    Portland  . 

L.    H.    Hoffman,    Portland 

.«tein     Bros..     Eugene 

Bids    belli    under   advisement. 


Qulg- 
land. 


$55,900 
.  e2,298 
.  66.200 

66.27.-. 
68.700 
69.850 
74.380 


BIDS    OPENED 

SA.VTA  ROSA.  Sonoma  Co..  Calif.— 
C.  L.  Frost.  Monterey,  at  $1,377  sub- 
mliJed  low  hid  to  Santa  Rosa  School 
District  for  constructing  a  roof  equal 
to  a  Pabco  20-yf-ar  bonded  roof  on 
the  Cafeteria  of  the  High  School  and 
on  the  main  building  of  the  Fremont 
School  in  Sant.x  Rosa. 

Complete  bids   follow: 

c     1...    Frost.    Monterey $1,377 

Aita   Roofing  Co..   S.   F 1,753 

Wm.   Rapp.   Santa  Rosa  1,785 

C.    D.    Roberts.   Santa   Rosa 1,816 

H.    T.   Gladrow.    Santa   Rosa. 1,9.S0 

P.ids  held  under  advisement.  • 


BIDS    WANTED 

LOS  ANGELES.  Cal— Until  August 
M,  11:30  A.  M..  bids  will  be  received 
t>y  Los  Angeles  Board  of  Education 
Purchasing  Bureau.  1425  S.  San  Pedro 
St..  for  two  two-story  Class  A  class- 
room buildings,  to  contain  approxi- 
mately 50  units,  and  a  one-story  Class 
B  cafeteria  building  and  connecting 
passageways  to  be  built  at  Thomas 
Jefferson  High  School.  1319  E.  38th  St 

Morgan,  Walls  &  Clements,  1135 
Van    Nuys    Bldg..    Architects. 

BIDS    OPENED 

S.AN  FRANCISCO. —  Knittle  Bros.. 
224  Fifth  .St.,  at  $3,747  submitted  low- 
bid  to  Department  of  Public  Works 
for  furnishing  and  installing  heating 
system  in  the  Douglas  School,  Col- 
lingwocTi  and    19th   Streets. 

Complete    bids   follow: 

Knittle    Brothers $3,747 

Skelly  &   Kohler   3.860 

O'Mara   &   Stewart.   Ltd 3.990 

Scott    Company 4,009 

M.   J.   Reeves  Heating  Co 4.163 

F.    W.    Snook    4.260 

.Anderson   &  Rowe   4.470 


Plans   Being   Completed. 

SCHOOL  Cost.    $50,000 

SAN  RAFAEL.  Marin  Co..  Cal.  Fourth 
and  E  Streets. 

(ine-story  frame  and  stucco  grammar 
school  (10  classrooms  and  audi- 
torium   to    seat    500). 

Owner— San    Rafael    School    District. 

.Architect   —   N.    W.    Sexton.    deToung 
Bldg.     San   Franci.sco. 
Bids    will    be    asked    in    about    thirty 

days. 


BIDS    WANTED 

SAN  FRANCISCO.— Until  August  7, 
2:30  P.  M..  bids  will  be  received  by 
Wm.  H.  Worden,  Director,  Depart- 
ment of  Public  Works,  Room  251,  City 
Hall,  for  mechanical  equipment  for 
the  Lowell  High  School,  Hayes  and 
Ashbury  Streets.  Estimated  cost  $29.- 
000. 

Plans  and  specifications  may  be  ob- 
tained from  Clias.  Sawyer.  City  Ar- 
chitect. Room  265.  City  Hall,  upon 
deposit   of   $25.00. 


BIDS   WANTED 

SAN  FR.ANCISCO— Until  July  31. 
1:45  P.  M..  informal  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works.  Wm.  H.  Worden.  Director. 
Room  251.  City  Hall,  for  installing 
tar  and  brick  roof  on  bungalows  at 
the    Daniel    Webster    School.    Mission 
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and  19th  Sts.  Work  involves  Ave  ply 
tar  and  brick  roof,  approximately  11 
squares. 

Further  details  may  be  obtained 
from  R.  A.  Chishol.  Supt.  of  Public 
BuiMings,  484  11th  Street. 

16— RANKS,  STORES  AND 
OFFICES 

July  19,  1953 
Contract  Awarded. 

REPAIR  STORE  Cost,   $1500 

ALAMEDA.    Alameda    Co.,    Cal.      No. 

lono   Central    Avenue. 
Repair  fire  damage  to  store  building. 
Owner — Mr.  Clarence,  Premises. 
Architect — Not   Given. 
Contractor— A.    H.   Rose,   478'  25th   S't.. 

Oakland. 


Contract  Awarded. 

ALTERATIONS  Cost,    $4,000 

SAN  FRANCISCO.  NW  Post  and 
Kearny    Streets. 

Alterations  to  store  building. 

Owner — Century  Realty  Co.,  200  Kear- 
ny  Street. 

Architect — Clarence  Tantau,   210   Post. 

Contractor— Fred  W.  Schell.  1651  24th 
Avenue. 


Contract   Awarded. 

OFFICE  Cost.    $5,000 

SAN  FRANCISCO.  Market.  St.  and 
Van  Ness  Avenue. 

One-story  Class  C  brick  office  build- 
ing (flat  roof,  wood  floors,  wood 
sash,   etc.) 

Owner  —  Pacific  Finance  Corporation, 
55    Montgomery   Street. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery   Street. 

Contractor— Cahill  Brother.',-.  2CS  San- 
some    Street. 


Bids  Wanted — To  Close  August  6,  2:00 
P.   M. 

ACOUSTICAL  WORK  Cost,  $ 

SACRAMENTO.    Sacramento   Co.,  Cal. 

State  Capitol  Building. 
Acoustical  treatment  in  Senato  Cham- 
ber of   State    Capitol. 
Owner — State  of  California. 
Architect — Geo.    B.    McDougall,    State 
Architect,   Public  Works  Building, 
Sacramento. 
Plans  and  specifications  may  be  ob- 
tained from   the   above   oflice.     No  de- 
posit   required. 


$1500 
Cal. 


Contract    Awarded. 

ALTERATIONS  Cost. 

STOCKTON,     San    Joaquin     Co., 

No.    123    E.    Main    Street. 
Alterations   to  store  front. 
Owner — Capital    Co.,    625    Market    St., 

San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — J^ewis  &  Green,  P.  O.  Box 

121,  Stockton. 


Contract    Awarded. 

OFFICE   BLDG.  Co.st,    $7000 

OAKLAND,     Alameda    Co..    Cal.      No. 

950   Fifty-first    Street'. 
One-story     reinforced    concrete    oflice 

building. 
Owner — Ralph  N.  Brodie  Co.,  61st  and 

Lowell    Sts..    Oakland. 
Architect  ■ —  John     B.     Anthony,     1849 

Arch   St..   Berkeley. 
Contractor— S.   N.   Shapero,    1849  Arch 

St..   Berkeley. 


Plumbing  and  Heating  Contracts  . 
Awarded. 

ALTERATIONS       Cont.   Price,   $53,152 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
North    First   and    Santa   Clara    Sts. 

Alterations  to  present  3-story  struc- 
ture (third  floor  to  be  removed: 
new  store  fronts,  new  floors,  plas- 
ter walls,  wiring,  plumbing,  mod- 
ernize elevator,  etc.) 

Owner — Estate  of  James  D.  Phelan. 
603  Phelan  Bldg..  San  Francisco. 


Arcliitect  —  Wm.  I.  Garren,  233  Post 
St.,    San    Francisco. 

Contractor— Wm.  M.  Caldwell,  1241 
Hedding  S-t..   San  Jose. 

Plumbing  and  Heating — I.  D.  Chad- 
bourne,  424  Dewey  Blvd.,  San 
Francisco. 


Contractor — Chas.  Vanina,  2022  M  St., 
Sacramento. 


To   Be   Done   By   Day's  Work. 
STORE  Cost.  $5,000 

OAKLAND,    Alameda  Co.,    Calif.     5S21 

East  14th  Street. 
One-story  frame  store  and  warehouse. 
Owner   and   Builder — J.    Taylor,    574    E 

14th    St..    Oakland. 
A.rchitect — Not  Given. 


Puanned. 

ALTERATIONS  Cost.    $ 

S'AN  FRANCISCO.  No.  831  Market 
Street, 

Alterations  to  first,  second  and  base- 
ment floors  of  building  for  store. 

Owner — California  Academy  of  Sci- 
ences. 

Lessees — Lerner  Shops  (Samuel  Ler- 
ner,    in   charge). 

Architect — Not   Given, 

Further   details    will    be   announced 

shortly. 

Contract  Awarded. 

ALTERATIONS  Cost,  $15,000 

SAN  FRANCISCO.  No.  1526  Fillmore 
Street. 

Alterations  to  store  Ijuilding  tor 
branch    bank. 

Owner  ^  Lurie  Co.,  333  Montgomery 
St.,   San  Francisco. 

Architect  —  W.  D.  Peugh,  333  Mont- 
gomery St.,  San  Francisco. 

Lessee — S'an    Francisco    Bank. 

Contractor — Cahill  Bros..  206  Sansome 
St..    San   Francisco. 


Planned. 

ALTER    BUILDING  Cost,    $5500 

HEALD9BURG,  Sonoma  Co.,  Calif. 
NW  East  and  Matheson  Sts. 

Alterations  to  present  building  (one- 
story  wood  frame  structure,  stucco 
exterior,   etc.) 

Owner  —  Pacific  Telephone  &  Tele- 
graph Company. 

Plans  by  Engineering  Dept.  of  Owner. 
Further    details    will    be    announced 

shortly. 


Planned. 

ALTERATIONS  Cost,  $ 

SAN  F'RANCISC'O.  No.  1143-45  Mar- 
ket  Street. 

Alterations  for  store  building  (43xlG5 
feet). 

Owner— Star  Outfitting  Co..  919  South 
Broadway,  Los  Angelc  'J.  L. 
Sternback   in   charge). 

Architect — Not    Given. 

Agent — Lionel  W.  Wachs  Co.,  Bank  of 
America   Bldg.,    Oakland. 
Further    details    will    be    announced 

shortly.  ,  .jiJI^Si 


Plans    Being    Prepared. 

AUDITION  Cost,    $^— 

SAN  RAFAEL,  Marin  Co.,  Cal.  Fourth 
and    B    Streets. 

One-story  addition  to  present  four- 
story  office  building. 

Owner — Jacob    Albert,    San   Rafael. 

Architect — Carl  F.  Gromme.  Masonic 
Bldg.,    San   Rafael. 

Contractor — Leibert  &  Trobock.  Al- 
bert Bldg.,   San  Rafael. 

Contract    Awarded. 

STORE  Cost,    $ 

SACRAMENTO,   Sacramento  Co..  Cal. 

SE    Fourth    and    K    Streets. 
One-story    brick    store    building     (80x 

160  feet). 
Owner — Max   Marthowitz   Co.,    Inc. 
Architect— Frederick  S.  Harrison.   1005 

Tenth    S't.,    Sacramento. 
Engineer— F.  W.  Kellberg,  320  Market 

St..    San  Francisco. 


Plans   Being   Completed. 

STORE  Cost.    $ 

PACIFIC  GROVE.   Monterey  Co.,   Cal. 

No.    561   Lighthouse   Avenue. 
Two-story      store    building      .fireproof 

structure). 
Owner — Fred  Cope,   Pacific  Grove, 
Architect — Robert     Stanton,     Carmel. 
Present      building    on      site      will    b, 
razed. 


IT- 


THEATRES 


Plans    Being    Prep^ed. 

ALTERATIONS  Cost.    $14,000 

ROSEVILLE.  Placer  Co..  Calif.    Main'. 
Street.  ' 

Alterations  and  additions  to  theatre', 
(work  involves  interior  and  exte-^i 
rior  alterations;  new  stage  equip- 
ment, drapes,  curtains,  electrical! 
equipment,  new  carpets,  seats.ti 
projection  room  and  projectlonij 
equipment,  new  wiring,  etc.) 
Owner — Harvey  W.  Smith,  Roseville.  - 
Architect  —  Harry  Devlne,  California 
State   Life   Bldg.,   Sacramento. 


Construction    To    Start    Immediately. 

THEATRE  Cost,   $50,000 

CARMEL,  Monterey  Co.,  Cal.  Ocean 
and    Mission    Streets    (75x150    ft.) 

One-story  Class  C  theatre  (to  seat  850) 
reinforced    concrete   walls,    compo- 
sition   and    tile    roofing,    Summer- 1: 
bell  trusses,  etc. 

Owner — Monterey  Theatres  Co.  (E.  H.I', 
Emmick,  in  charge),  25  Taylor^ 
St.,  San  Francisco.  ' 

Architect — A.  A.  Cantin.  557  Market' 
St..   San  Francisco. 

Engineer— F.  W.  KKellberg,  320  Mar- 
ket  St..   San   Francisco. 

Contractor — Salih  Bros.,  25  Taylor  St., 
San  Francisco. 


Plans   Being   Figured.  

REMODEL    THEATRE     Cost.    $75,0001^ 
SAN  FRANCIS-CO.     No.   1329  Fillmore  ir 

Street.  j 

Remodel  and  refurnish   theatre  build- ^ 

ing   (work    involves   remodeling  of<j 

foyers,   vestibule,   mezzanine  floor,  . 

complete  re-decorating,    plumbing. 

ventilating   fans,    electric   fixture.--, 

new  seats,   etc.) 
Owner — Mission-Fillmore    Theatre   Co. 

(New  Fillmore  Theatre). 
Architect — A.    A.    Cantin,    557    Market 

St.,   San  Francisco. 
About   ten   days  will  be  allowed  for 
figuring  the  plans. 

18— WHARVES    &    DOCKS 

BIDS    WANTED 

SAN  FRANCISCO.— Until  August  1, 
2  P.  M..  bids  will  be  receive-d  by  the 
State  Board  of  Harbor  Commission- 
ers, Ferry  Bldg..  for  rerooflng  the  fol- 
lowing piers.  Frank  G.  White.  Ferry 
Bldg..    Engineer: 

(1)  920    squares    mineral    surface   roof- 
ing on  Pier  17; 

(2)  S40    squares    asphalt    gravel    roof- 
ing on  Pier  33; 

(3)  312    squares    asphalt    gravel    roof- 
ing on  Pier  26. 


19— MISC.  CONSTRUCTION' 

Contract  Awarded. 

DEPOT  Cost.    $100,000 

SAN  JOSE.  Santa  Clara  County.  Cal. 
San  Fernando  and  The  Alameda. 
Two-story  steel  frame  depot  (256x80- 
ft.)  pressed  brick  walls,  stucco  ex- 
terior, concrete  foundations,  tile 
roof,  steam  heating  system,  etc. 
(waiting  room.  80x40  feet);  glass 
enclosed  concourse  leading  to  the 
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'  Iralnd,    pnnBenger  and    frolBht   do- 
pnrlrnont  offlces,  etc. 

ner-Southcrn   I'nrldc  Co.,   CO   Mar- 
ket St.,  Kan  Francf80(j. 
Inns  by  EnuliieerlnK  Dept.  of  Owner 
(J.    II.    Christie,    ICnslnccr). 

itractnr  —  (Jarl    N.    Kwenson,      3.'>5 
Stockton    Ave.,    .San    Joso. 


[ntract  Awarded. 

KMATOllY  Co.st,    $17,000 

KKK.X,    Humboldt   Co.,   Cal. 
iifoned   concrete   crematory    (terra 
ooltu    and    tile    work)    chapel,    20x 

'  25   feet. 

ner — Ocean    View   Cemetery   Assn., 
(J.   .'».  a.uv,    A.   O.   Urban,   ct   al.) 

I  hitfcl— Not   (ilven. 

^jndatlons — Herb   Langdon. 

;"pentry  Work — Peter  Ander.son. 

icflcal    Work— Rush    DoLson. 

.11  of   Kureka. 

Uher  award.s  will   be   made   .shortly. 

f  A»k   Bids   Within   A    Few    Days.      . 

TTLE  UAMP  Cost,   i 

\'ON,    SNjIano    Co.,    Cal. 

lie  ramp  (reinforced  concrete  con- 
,  struction). 

ner — C.   Kruce   Mace,   Dixon. 
i?lneer— W.    E.    Murray,    908    Ka.'u.s 

St..  San  Francisco. 


,)-Contracts  Awarded. 

ATTOIR  Cost,    $ 

;C0N.  Solano  Co.,  Calif, 
iiitlon  and  reconstruction  of  abat- 
toir (steel  frame  and  reinforced 
,  eoncreie  constrnuction,  tar  anti 
graved  roof,  steel  sash,  concrete 
,  lloors). 

:ner— C.  Bruce  Mace,  Dixon. 
';inecr— W.    E.    Murray,    90S    Hays 
,  St.,    San    Francisco, 
itractor— Campbell  Constr.  Co.,   SOO 
,  H  St..  Sacramento,  $H,'i,U00. 
nent— Dixon   Lumber  Co.,   Dixon, 
nforcing  Steel — Concrete  Engineer- 
ing  Co.,      1280    Indiana      St..    San 
Francisco. 

el    Sash  —  Truscon    Steel    Co.,    604 
Mission   St.,   San   Francisco, 
nber— Dixon   Lumber  Co.,   Dixon. 
»    previously    reported,    steel    con- 
■t  awarded   to  Moore  Drydock  Co.. 
t  of  Adeline  St.,  Oakland,  at  ?7S(10. 

5S  OPENED 

ORTLAND,  Oregon.— Ericksen  & 
PP,  Rainier,  Ore.,  at  $11,400  with 
nmg  motor  and  at  $11,800  wllh 
1-Scott  motor,  submitted  low  bids 
'_he  U.  S.  Engineer  Office,  Second 
tland  District,  Major  C.  P.  Wll- 
i.?.  District  Engineer,  627  Pittock 
ck,    Portland.    July    18.    under    Bid 

694-36-2,   for  constructing  one  45- 

wooden    gasoline    motor  -  driven 

>-sorew  boat  to  be  delivered  afloat 

■overnment  Moorings,  NW  St    Hel 

Road,    Portlan-J. 
(iinplete  bids   follow: 
■  ncksen   &    Klepp,    Rainier:    $11,400 
ti  Sterling  motor;  $11,800  with  Hall 
t     motor;   completion    In   ao   days. 
"'"'■'*. ^'='""*-  Const.   Co.,   Astoria: 
0"0   with    Hall    Scott   motor:    com- 
lon  In  57  days. 

Iiain  Mfg.  Co...  Seattle:  $14,992.75 
n  Merhng  motor;  completion  in  110 

regonmg  Boat  Co.,  Seattle:  $15,650 
'lays  """"'•    '^""iP'etion    in 

'V    BIDDERS 

AKERSFIICI.l).    Kern    Co..    Calif - 

rge'"#    «r'   '"''«„'-<''^eived   by  Lieut. 

rtTr.  .^?^l^  ^^'^  District  Head- 
"  Bid  No.  5905-30-2,  for  furnish- 
X'"\o':  'or  buildings  a,  Car^^p 
I' 11a,    to    be   delivered    fob    Bakers- 

ufo^l''';!'^'?'"^  ^"""'«'-  «"d  Mill, 
'■10  Biackstone.  Fresno,   $362.17. 


Millwork     I.oneplne     Lbr.    Co.,     I/nc- 

nlnc,   $32.30. 
Hardware— Barrett    -   HIckg   Co.,   2027 

liroadway,    FroMno,    $36.14. 
Rooflnfl— Zcllcrbach     Paper    Co.,     "H" 

iind    Ki^rn    .Sta..    Fresno.    $22.61. 


TO   ASK    FUNDS 

l,l.\-C()l,N  coli.NTV.  Nevada.— Th.- 
Lincoln  County  Power  Dl.slrlct  iilaiis 
•■I,  llle  application  with  the  PWA  for 
.1  loan  of  approximately  $1,000,000  to 
construct  a  135-mlle  transmission  lini- 
from  Boulder  Dam.  E.  H.  .Snyder  of 
Salt  Lake  City,  and  J.  H.  Buckler 
of  Pioche.  represent  mining  eompa- 
nhs   of   llif.   district. 


Sub-Contracts   Awarded. 
ALTKIiATIONS  Cost.     $11,000 

ALAMEDA.    Alameda   Co..   Calif.     No. 

2214    Santa   Clara   Avenue. 
Alterations  and  additions  to  mortuary. 
Owner — Fowler- Anderson. 
Architect — Miller  &  Warnecke.  Finan- 
cial Center  BIdg. .  Oakland. 
Contractor— Ben    F.    Kopf.    845    Pacific 

Ave..  Alameda. 
Roofing— Western     Roodng     Co..     24th 

and    poplar   Sis..   Oakland. 
Plumbing  -.).  K.  Olweig.  Oakland. 
Electric  Wiring — Tom  Nielsen,   1   Mas- 
tic   Terrace,    Alameda. 
Heating— Chas.  Smith.   1250  Park  Ave. 

Alameda. 
Tile  Work— Rigney  Tile  Co.,  3012  Har- 
rison St..  Oakland. 
Concrete— Nat   Lena.   1174  19th  Street. 

Oakland. 
Wood  Sash  —Loop  lAimber  Co.,  Broad- 
way :ind   Blanding  Sts.,   Alameda. 
Reinforcing     Steel  —  Boormann     Steel 

Co.,  25  8th  St.,  Oakland. 
Hollow  Tile— Dickey  Clay  Co.,  1st  and 

.Lickson    Sts.,    Oakland. 
Structural   Steel— Herrick   Iron  Works, 
ISth  and   Campbell   Sts.,   Oakland. 
Mantel— Harold    Petersen.    1605   ^afay- 

■epaaiBiv    "IS    ^na 
Glass— W.   P.   Fuller  &  Co.,  1358  Park 

Ave.,   Alameda. 
Hardwood  Floors— A.  G.  Johnson,  1549 

."ith   St..  Al.-irncda. 
Iron    Grille    Work— Oakland    Ornamen- 
tal   Iron    Works,    746    21st    Street, 
Oakland. 
Lumber— Sun.set  Lumber  Co.,  400  Hig'.i 

St.,   Oakland. 
Painting  —  W.     G.     P.     Blumert,    5114 

Telegraph   Ave.,   Oakland. 
Finish     Material — Loop     Lumber     Co.. 
Broadway   and    Blanding   St.,    Ala- 
meda. 
Grading — R.    Powelson,   2524  Benvenue 

St..    Oakland. 
Foundations— Nat  Lena,   1174  19th  S-t.. 

( lakland. 
Brick    and    Stone    Work— Harold    Pet- 
ersen. 1605  Lafayette  St..  Alameda 

20_M!Sn.  SUPPLIES  AND 
MATERIALS 

BIDS   OPENED 

BOULDER  CITY,  Nevada— Follow 
Ing  bids  received  by  the  Bureau  of 
Reclamation.  Denver.  Colo..  under 
Spec.  No.  091-D.  for  furnishing  mis- 
cellaneous structural  steel,  including 
platforms,  railings,  gratings,  cable 
and  bus  supports,  and  air  duct  fram- 
ing for  Boulder  Power  Plant.  Boulder 
Canyon  Project: 
Midwest    Steel    &    Iron    Works,    f.o.b. 

Boulder  City.  $8152;   'A%  discount. 
John    W.    Beam,    f.o.b.    Peotone,    III., 

$7375;    V4%. 
E.    Burkhardt    &    Sons    Steel    &    Iron 

Works,  f.o.b.  Denver  and  Chicago, 

$10,339:    ^4%. 
Virginia      Bridge    &    Iron      Co.,    f.o.b. 

Boulder    City,    $9290. 
Joseph   T.   Ryerson   &  Sin.   Inc.,   f.o.l. 

Chicago,   $694»;    H%. 
Judson-Paciflc       Co.,     f  o.b.       Boulder 

City,   $9440. 


Paclflo    Iron    &    .Sicel    Co.,    f.o.b.    Lyn- 

wood,    Calif.,    $9000. 
OrnamenUI    Iron    Wrirkn      Co.,      f.o.b. 

Akron,    Ohio.    $11,979. 
Stupp  BroH.    Bridge   &   Iron   Co..    f.o.b. 

St.  Loul«.   Mo.,  $7490. 
Schrader  Iron   Works,   Inc.,   f.o.b.   Sun 

Francisco  and   I,oh  AngeleB,  $9730, 
Flour  City  Ornamental  Iron  Co.,  f.o.b. 

Boulder  City.  $6665. 
Omaha      Sleel      Works,      fob      Omaha, 

Nebr.,    $7700;    14%. 
California    Steel    Products    Co.,    f.o.b. 

Boulder  City.  $8393. 
.Spuck    Iron      a    Foundry      Co.,    f.o.b. 

Boulder  City,  $9118, 
Hansen    Elcock      Co.,    f.o.b.      Boulder 

City,    $7809;    %%. 
McCllntlc-Marshall    Corp.,    f.o.b.    Chi- 
cago, $6845. 
Milwaukee    Bridge   Co.,    f.o.b.   Boulder 

City,   $8950. 
Worden  -  Allen  Co.,  fob  Boulder  City, 

$7952;    V4%. 
-Mississippi  Valley  Structural  Steel  Co. 

f.o.b.   Boulder  City,   $8296. 
Minneapolls-Moline    Power    Implement 

Co.,  f.o.b.  Minneapolis,  $8200. 
Lakeside    Bridge    &    Steel    Co.      f.o.b. 

Milwaukee,    Wis.,   $7351:    V4% 
Consolidated     Steel    Corp.,     Ltd.,     fob 

Los  Angeles,  $9800. 
Bids  held   under  advisement. 


CONTRACT    AWARDED 

LO.S  AXUKLE.S.  Cal— J.  H.  Baxter 
&  Co.,  625  Edi.son  BIdg.,  Lt.s  Angeles, 
awarded  contract  by  H.  E.  Russell, 
Los  Angeles  County  Purchasing  Agent 
at  $5336.43,  for  furnishing  miscella- 
neous creosoted  No.  1  common  Ore- 
gon pine  lumber  under  Spec.  No.  9493, 
as   follow.s: 

(1)   200   pes.,    4xl2-in.xl4-ft..   rough; 
12)   300    pes..    4xl2-ln.xl6-ft..   rough- 

(3)  500   pes..    4x12  in.x20-ft.,    rough;' 

(4)  200  pes..   4xl2-in.x26-in.,   rough: 

(5)  100   pes..    4xl2-in.x28-ft..    rough: 

(6)  100    pes..    4xl8-in.x20-ft..    select 

structural  grade.   SIE; 

(7)  25    pes.,     Ilxl2-in.x20-ft..     select 

structural    grade,    rough: 
(S)   12   pes..    nxl2-in.x22-ft.    do. 

The  total  bids  were: 

J.  H.  Baxter  &  Co.  .$5336.43.  Terms 
net.    Delivery  30  days. 

Chas.  R.  Mccormick  Lumber  Co.. 
J5740.9S.    Terms  net.    Delivery  45  days. 

E.  K.  Wood  Lumber  Co..  $5780.40. 
Discount  2%.     Delivery   45  days. 

Consolidated  Lumber  Co..  $6072.99. 
Terms  net.     Delivery  28   days. 

Bids   were  opened   July  3. 


BIDS    OPENED 

LOS  ANGELES-.  Cal.— U.  S.  Forest 
Service,  751  South  Figueroa  St..  Los 
Angeles,  opened  bids  July  22  for  fur- 
nishing cedar  poles  under  Bid  No. 
D.P.M.   1111.     The  bids  were: 

B.  J.  Carney  Co.,  (la)  500  poles,  22 
ft.  in  length,  class  4,  $5.64  each;  (lb) 
500  poles,  22  ft.  in  length,  class  6. 
$3.20  each;  (2a)  400  piles.  25  ft.  in 
length,  class  4.  $6.39  each;  (2b)  400 
poles.  25  ft.  In  length,  class  6.  $3.70 
each;  (3a)  100  poles.  30  ft.  In  length. 
class  4.  $7.54  each;  (3b)  100  poles.  30 
ft.  in  length,  class  6.  $5.60  each;  (4a) 
100  poles.  35  ft.  in  length,  class  4.  $9.57 
each:  (4b)  lOO  poles.  35  ft.  in  length, 
class  6.  $7.54  each;  f.o.b.  Washington. 

Maydwell  &  Hartzell.  (la)  $7.30; 
(lb)  $5.45;  (2a)  $8.85;  (2b)  $6.45;  (3a) 
$10.95:  (3b)  $8.05;  (4a)  $14.30;  (4b) 
$10.90;   fo.b.   The  Dalles. 

Jas.  L.  Hall,  (la)  $6.98;  (lb)  $5.20: 
(2a)  $8.45;  (2b)  $6.14;  (3a)  $10.45;  (3b) 
$7.66;    (4a)   $13.65;   (4b)   $10.40. 

General  Electric  Supply  Corp..  (la) 
$5.64;  (lb)  $3.20;  (2a)  $6.39;  (2b)  $3.70; 
(3a)  $7.54;  (3b)  $5.60;  (4a)  $9.57; 
(4b)   $7.34;   f.o.b.  Hilllard.  Wash. 

Chas.  R.  McCormick  Lumber  Co.. 
(la)  $7.20;  (lb)  $6.35;  (2a)  $8.40;  (2b) 
$6.47:  (3a)  $10.50;  (3b)  $8.75;  (4a) 
$15.80;    (4h)    $10.52;    f.o.b.    Wilmington. 


18 


PACIFIC    CONSTRUCTOR 


MACHIMBRY  ir  MATERIAI 

Bid    calls   for   construction    machin  ery    and    materials    and    miscellaneous  equipment   and   supplies   purchased   by 
Federal,   State,   Municipal   and   other  P    ublic  agencies. 


MET.  WATER  DISTRICT 


LOS  ANGELES.  Cal.— Until  Aug.  i;i 
11  A.  .M..  liids  will  be  received  l>y  thfi 
-Metropolitan  Water  Di-strict,  S06  "W. 
3rd  St.,  Los  Angeles,  for  furnishing 
and  fabricating  deformed  concrete  re- 
inforcement bars  for  use  in  the  con- 
struction of  the  l.'olorado  Kiver  Aque- 
duct and  appurtenant  works,  in  ac- 
cordance with  Spec.  No.  ion.  as  fol- 
lows: 

For    Delivery   fob    Bidder's    Mill    or 
Plant 

Schedule  1:  23.300  ton.s  riiil  .'ileel. 
for  delivery    prior   to   July    1.    lllSe. 

Schedule  2:  34,610  tons  rail  steel, 
for  delivery  prior  to  Jan.   1.  133!?. 

Schedule  3:  23,300  tons  hard-billet 
steel,  for  delivery  prior  to  July  1.  1936. 

Schedule  4:  34,610  tons  hard-billet 
steel,  for  delivery  prior  to  Jan.  1,  1939. 

Schedule  5:  12,550  tons  intermediate 
cut  and  bent,  for  delivery  prior  to 
July  1,    1936. 

Schedule  6:  23,000  tons  intermediate 
cut  and  bent,  for  delivery  prior  to 
January    1,    1939. 

Schedule  7:  24,470  tons  modified  in- 
termediate fabricated  into  hoops — for 
delivery    prior   to  July   1,   1936. 

Schedule  S:  26.180  tons  modified  in- 
termediate fabricated  into  hoops — for 
delivery   prior  to  Jan.   1.    mi). 

For    Delivery   fob    Railroad   Sidings 
Near  Work 

Schedules  9  to  16,  inclusive,  same 
as  above  but  for  delivery  fob  rail- 
road  sidings   near  work. 

The  schedules  are  grouped  as  shown 
below  and  are  each  alternative  and 
not  more  than  one  such  schedule  will 
be  awarded    from   each  group. 

Group  1:  Rail  or  hard-grade  billet 
."teel-unbent— Sched.  1,  2,  3,  4,  9,  10, 
11  and  12. 

Goru)]  2:  Intermediate-grade  billet 
steel^straight  and  cut  or  bent — Sched. 
.-..   6.   13  and  14. 

Gr  o  u  p  3:  Modified  interipediate- 
grade  billet  steel  —  fabricated  into 
hoops— Sched.   7,   8,   15   ajid    16. 

Iti  addition  to  the  above,  bids  are 
reque.sted  tor  furnishing  approximate- 
ly 12.150  tons  of  plain  rods  and  bars 
prior  to  July,  1H36.  and  alternatively 
for  furnishing  approximately  20,850 
tons  of  rods  and  bars  prior  to  1939. 
such  rods  and  bars  to  be  purchased 
at  the  District's  option  for  use  in  fab- 
ricating  precast    concrete   pipe. 

Specifications  No.  109  may  be  ob- 
tained at  Room  1007,  upon  payment  of 
$5  per  set,   not  returnable. 

I'".  E.  Weymouth  is  the  General 
.Manager  and  Chief  Engineer. 


RECLAMATION  SERVICE 

RYE  PATCH  DAM,  Nevada.— Until 
August  15,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  No.  703-D 
for  furnishing  and  delivering  fob  cars 
at  the  shipping  point  and/or  Rve 
Patch,  Nevada,  five  20-ft.  by  17-ft. 
radial  gates;  two  48-in.  dia.  welded 
plate-steel  outlet  pipes  and  miscel- 
laneous metal  work  consisting  r.f 
spiral  stairways  and  walkways,  roof 
framing,  stair  nosings  and  two  14-in 
dia.  ventilators  for  installation  in  the 
spillway  and  outlet  works  of  the  Tiyo 
Patch  Dam,  Humboldt  Project,  Npv. 
The  materials  will  be  installed  by  the 
Government. 

Specifications  obtainable  from  the 
above  office  without  charge  to  nros- 
oective  bona  fide  bidders:  to  others. 
$1.50,   not  returnable.  • 


WAR  DEPARTMENT 

SACRAMENTO,  Cal.— Until  July  30, 
3  P.  M.,  bids  will  be  received  by  the 
U.  S.  Engineer  Office.  Captain  J.  G. 
Drinkvvater,  District  Engineer,  Room 
20S.  Post^  Office  Bldg..  S-acramento. 
under  Proposal  No.  1105-36-10,  for 
furnishing  and  delivering  miscellan- 
eous     castings,      etc.,    f.o.b.      regular 

Specifications    obtainable    from    the 
above  office, 
wharf.    Rio    X'ista. 


SACRAMENTO.  Cal.— Until  August 
2,  3  P.  M.,  bids  will  be  received  by  the 
U.  S.  Engineer  Office.  Room  20S  Post 
Office  Bldg.,  Sacramento,  Captain  J. 
G.  Drinkwater,  District  Engineer,  un- 
der Proposal  No.  1105-36-15,  for  fur- 
nishing 200  standard  bench  mark  caps. 

Delivery  f.o.b.   Sacramento. 

Specifications  obtainable  from  the 
above  office. 


SACRAMENTO,  Cal.— Until  August 
].  3  P.  M..  bids  will  be  received  by 
the  U.  S.  Engineer  Office,  Room  208 
Post  Office  B'Idg.,  Sacramento.  Captain 
J.  G.  Drinkwater.  District  Engineer, 
under  Proposal  No.  1105-36-16.  for  the 
erection  of  approximately  1095  lin.  ft. 
of  continental  chain  link  fence,  8  ft. 
high  and  with  extension  arms  and 
liarbed  wire,  including  the  furnishing 
of  cement  and  aggregates,  along  the 
S:icramento   Weir,    near   Lovdal. 

Specifications  obtainable  from  the 
above  office. 

FRESNO,  Cal.— Until  August  1,  1:30 
P.  M..  bids  will  be  received  by  Lieu- 
tenant George  T.  Stump,  Purchasing 
&  Contracting  Officer,  Fresno  Dist. 
CCC,  414  P  St..  Fresno,  under  Bid  No. 
W-5905-36-5,  for  furnishing  (1)  lum- 
ber; (2)  millwork;  <3)  roofing  and 
felt,  for  construction  of  CCC  Camp 
buildings. 

Delivery  f.o.b.  414  P  St.,   Fresno. 

Specifications  obtainable  from  the 
above  office. 


FORI  MASON.  Cal.— Until  August 
5,  10  A.  M.,  bids  will  be  received  by 
the  Quartermaster  Supply  Officer,  San 
Francisco  General  Depot,  Fort  Mason, 
under  Proposal  No.  928-35-15.  for  fur- 
nishing misj^'llaneous  supplies,  in- 
cludinug  cloths,  water  hose,  steam 
hose,  map  handles,  varnisli,  padlocks, 
brooms,  broom  handles,  cotton  mops, 
etc. 

Specifications  obtainable  from  the 
above  office. 


CANAL  ZONE 


PANAMA  C  .-\  N  A  L  ZONE.— Until 
August  1,  10:30  A.  M.,  bids  will  be  re- 
ceived by  A.  L.  Flint,  General  Pur- 
chasing Officer,  The  Panama  Canal, 
Washington.  D.  C,  under  Schedule 
3073  for  furnishing  miscellaneous  sup- 
plies  and   eauipment,   including: 

Pipe,  steel  tires,  dies,  hand  taps, 
assorted  flies,  screws,  box  strapping, 
oaint  cans  and  pails,  vises,  boilermak- 
ers'  ratchets,  shovel,  picks,  hammers, 
^•hisels.  tinners'  snips,  nose  respira- 
tors, cotton  mops,  locks,  sash  pulley, 
paint  ingredients,  varnish,  enamel, 
linseed  oil,  pine  oil,  pine  tar  oil, 
manganese  llnoleate,  silica,  powdered 
rosin,  mineral  lubricating  grease,  coal 
tar.  naptha,  caustic  soda,  acetone, 
creosote  oil.  material-for  sealing,  wat- 
erproofing, and  polishing  and  batch- 
ing plant. 


Specifications  obtainable  from  aboi 
office  and  from  Assistant  Purchn 
ing  Agent.  The  Panama  Canal.  ?'c 
Mason.    San    Francisco. 


PANAMA  CANAL  ZONE  —  Un 
July  31,  10:30  A.  M..  bids  will  be  r 
ceived  by  A.  L.  Flint,  Purchasing  C 
ficer,  Tlie  Panama  Canal,  Washingtq. 
D.  C,  imder  Schedule  No.  3074,  t 
furnishing  miscellaneous  supplies  a 
equipment,  including  galvanized  cc 
rugated  metal  roofing,  corrugated  a 
bestos  protected  metal  roofing,  poi, 
able  air  compressor,  manganese  stif 
dredge  dipper  lips,  cold  storage  doo 
automobile,  copper  netting  and  Ver 
tian    blinds. 

Specifications  obtainable  from  t 
above  office  or  from  th  Assistant  Pi 
chasing  Agent.  The  Panama  Can 
Fort  Mason,   San  Francisco. 

NAVY  DEPARTMENT 

W'ASHINGTON,  D.  C— Bids  will 
received  by  the  Bureau  of  SuppI 
&  Accounts,  Navy  Department,  Waj 
ington,  D.  C  for  furnishing  mlsc 
laneous  supplies  and  equipment, 
follows: 

EXTINGUISHERS,    300    flre    exti 

guishers.     carbon     -    tetrachlorli 

Mare    Island.     Sch.    5578;    Aug. 

STEEL,    corrosion-resisting  bar;  M 

Island.     Sch.   5594;   August  6. 
STEERING    equipment.    4.    automa 
and    spares:    Mare    Island.     Sch 
5580;   August   6. 
EXTINGUISHERS.     46     fire    extltf 
guishers.     Mare      Island:     400    i' 
fire    extinguishing,  liquid    and  i' 
gals,   do;    San   Diego   and  Pugi: 
Sound.     Sch.    5610;    August    6.     ' 
LUMBER:     Mare     Island     and     Pul;. 
Sound.    Sch.   5564;    August  16.    .i 
Information    obtainable    from    a,W' 
office     and     from     Headquarters,    I'l 
Naval   District.    100   Harrison   St.,  ;.■ 
Francisco. 

SAN  FRANCISCO  CITY 

SAN  FRANCISCO— Until  Angus* , 
3  P.  M.,  bids  will  be  received  by  T.  . 
Brooks.  Purchaser  of  Supplies,  Rc'i 
270,  City  Hall,  under  Bid  No.  1417,  ': 
furnishing  48  rolled  steel  car  wh'/' 
for  the  Municipal  Railway. 

Specifications    obtainable    from 
above  office. 


AMADOR  COUNTY 


JACKSON,  Amador  Co.,  Cal.— I 
til  August  5,  1:30  P.  M.,  bids  wU-;' 
received  by  Leotta  M.  Huberty,  Ci  • 
Amador  County  Board  of  Supervis;' 
for  supplying  and  laying  linoleun  i 
all  rooms  and  hallway  on  the  It,! 
floor  of  the  County  Hospital  at  Ji 
son.  Specifications  call  for  ft-'l 
Armstrong's  or  equal  Battleship! 
noleum  to  be  cemeted  in  apprii^ 
manner,  over  1-lb.  felt  on  all  fl(  s 
Samples  to  be  submitted  to  Boar  ' 
Supervisors.  *  ', 

MADERA  COUNTY  / 

MADERA  COUNTY,  Cal.— Until  '■ 
gust  6,  2  P.  M..  bids  will  be  re(  •'■ 
ed  bv  the  Madera  County  Boar  3i 
Supervisors,  L.  W.  Cooper.  C  k 
Court  House.  Madera,  for  furnlE  U 
one  new  crawler  type  tractor  c  '" 
least  48-hp.  Bidders  are  to  state  i« 
trade-in  allowance  on  one  used  «' 
30  tractor. 

Specifications  obtainable  from  a  ■• 
office. 
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NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  cisssi- 
fled  as  follows: 

21.— BrldOM  30— Rcvnolri    and 

22. — Dredglns.    Harbor  Oami 

Workt.   Exoava.       3i._p|p,   LInfi  and 
23.— Irrlmlon   ProJ  j^,,. 

24.- St.   Light.   S»>lem» 
IJ,  — Machinery   and        32.— Sowers    &     Siwnjo 

tuulomenl  Dispoial   Planli 

2«.— Rallroadi  33— Walor    Work» 

l',~V,"   PImUJ^I  34.-P.rk,   4    Pla,. 
28.— Fire  Equtpmsnt  ' 

W.— 8tre«t»  &    High-  Bround? 

wayi  35. — Tunnoli 


»1—  BRIDGES 


iUB-CONTRACTS    AWARDED 

.\L.\M1':DA  county.  Cal.— Barrett 
;.■  Hilp.  91S  Harrison  St.,  San  Fran- 
Isco.  geneml  rontractors  for  the  con- 
Iruction  of  ,an  overiiead  cros-sing  riv- 
r  the  tracks  of  the  .Atchison,  TopeUa 
,i  Santa  Fe  Railway,  Southern  Pa- 
iltlc  Co.,  and  Key  System.  Ltd..  in 
lakland.  consisting  of  a  steel  and  coii- 
.•rete  viaduct  on  concrete  bents  with 
i  concrete  road^va^  slab,  have  award- 
,d  the  following  sub-contracts  on  the 
vork : 
itructural    Steel — Ingalls    Iron    Works, 

Rirniingham,   Ala. 
:oncrete— Transit  Concrete,  Ltd.,  2500 

I'cralta    St.,    Oakland, 
ieinforcing   Steel — Pacific   Coast   Steel 
Corp.  2(ith  and   lllinnis  Streets.  San 
Francisco.  ♦ 


JIDS    WANTED 

S.\N  .lOSK,  Santa  (.'laia  Co.,  Cal.— 
,ntil  August  5  (tentative  date)  bids 
vill  be  received  by  the  San  Jose  City 
"ouncil,  C.  B.  Goodwin,  City  Manager, 
or  construction  of  a  concrete  rigid 
rame  bridge,  125  ft.  span,  50  ft.  wide, 
Ml  concrete  piles  across  Guadalupe 
'reek,  connecting  Prevost  and  River 
Ureets.      Estimated    cost,    $20,000 

William  D.  Lotz.  35  W.  S'an  Carlos 
^I..  San  Jose,   prepared   the  plans. 

Wm.    I.    Popp,   City   Engineer. 

22— DREDGING,     HARBOR 
WORKS,    EXCAVATION 

3ID    OPENING    POSTPONED 

LOS  ANGELES,  Cal.— Until  July  2:i. 
■  P.  .M.,  date  postponed  from  July  22, 
irevioualy  reported,  bids  will  be  re- 
elved  by  the  V.  S.  District  Engineer, 
51  South  Figueroa  St.,  Los  .Angeles. 
or  furnishing  all  labor  and  material 
ind  performing  all  work  for  con- 
truoting  a  coinoosite  type  breakwat- 
r  approximately  2,000  ft.  long  in  Los 
\ngeles-Long    Beach    Outer    Harbors. 

Work  is  financed  with  $1,000,000  au- 
iroi>riatlon  of  Emergency  Wnrk-Re- 
ief  fundr. 

Bids   will   be   taken   as  fo'lows: 
;n  155,000  tons  Class  A  stone: 
;-»   150.000    solid    cubic    yards,     exclu- 
sive of  voids.   Class  B   stone: 
I'!)  215,000     c.y.      place     measurement, 
dredging  for  sand  and  clay  core. 

Drawings  and  specifications  ohtain- 
ible  from  above  offlce  and  on  file  at 
he  office  of  the  Pacific  Division.  Tt. 
V  Engineers.  Custom  House.  San 
■'rancisco.  • 

;ONTRACT    AWARDED 

SEATTLE.  Wash.— Columbia  Con- 
itruction  Co..  Lewis  BIdg.,  Portland, 
md    Bonneville,    at    $358,010    awarded 


ontriicl  by  the  I!.  ».  Engineer  Offlce. 
•  altie.  for  rebuilding  part  of  the 
outh  Jetty  at  the  enlrancp  to  Grays 
larbor.     Wash. 

Work  includes  construction  of  un- 
radlng  wharf,  trackage  connecting 
nioading  wharf  with  base  of  Jetty, 
ramway  on  enrockment  of  old  Jetiy, 
iirnishlng  and  installing  two  der- 
icks,  one  track  scale,  scalehouse  and 
arage  and  placing  about  80,000  tons 
f  stone   in   south   Jetty, 

Alloinienl  of  $1111,1100  federal  funds 
as  been  made  for  the  first  unit  of 
lis  project,  the  total  cost  of  which 
•ill   be  $4,565,000. 


CONTRACT    AWARDED 

SEAITLK,  Wash.  —  I'ugit  Sound 
bridge  ,t  dredging  Co.,  2929  lOth  St., 
•s.  W.,  Seattle,  at  $0.1775  per  c.y.  to- 
tal $195,492  awarded  contract  by  the 
11.  S.  Engineer  Office  .Seattle,  tor  1,- 
000,000  v.y.  of  dredging  and  4,000  c.y. 
rock  removal  in  Willapa  River,  to 
form  a  cutoff  channel  in  bend  imme- 
diately above  "Narrows"  and  below 
Itayniond.    Wash. 


BIDS   OPENED 

SEATTLE,  Wash.— Columbia  Const. 
Co.,  Lewis  Bldg.,  Portlanti,  at  $359.- 
000  submitted  low  bid  to  the  U.  S. 
Engineer  Office  Seattle,  for  rebuild- 
ing part  of  south  Jetty  at  the  en- 
trance to   Grays   Harbor,    Wash. 

Work  includes  construtcion  of  uii- 
lo.ading  wharf,  trackage  connecting 
unloading  wharf  with  base  of  Jetty, 
tramway  on  enrockment  of  old  Jetty, 
furnishing  and  installing  two  der- 
ricks, one  track  scale,  scalehouse  and 
garage  and  placing  about  80.000  tuns 
"f  stone  in   south  Jetty. 

Total   bids  follov?: 

•  ■olumbia  Const.  Co.,  Portland,  $:!,''i9  - 
060.00. 

rtomano  FIngr.  Co.,   Seattle,  $371,o::fi. 

Winston  Bros.  St.  Paul,  Minn.,  and 
Kern    &    Kibbe,    Portland   $377,153. 

Puget  Sound  Bridge  &  Dredging  <?-j 
Soattle.    $407,226. 

Engineers'  estimate,   $393,000. 

Allotment  of  $410,000  federal  fui-d^ 
)i:ise  been  made  for  the  first  unit  of 
Ibis  project,  the  total  cost  of  which 
will   lie   $4,565,000. 

Rids    held    under   advisement 


BIDS   OPENED 

\AXCOl'VER,  Washington.— Park- 
•■r-.--'chrani  Co..  ."ouch  Bldg..  Portland 
:.t  $61,000  submitted  low  bid  to  the  U. 
S.  Engineer  Office.  1st  Portland  Dis- 
trict, 306  Custom  House,  Portland. 
Major  Milo  P.  Fox,  District  Engineer, 
for  constructing  a  total  of  about  5360 
feet  of  pile  dikes  in  Columbia  River 
at  six  different  sites,  located"  one  to 
four   miles  above   Vancouver. 

Complete    bids    follow: 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


I'arker-Schnini    Co..    Portland.  .$CI. 000 
Kuckenlierg-Wlttman  Co.,   Port- 
land   BiMian 

Gilpin   Con»t.    Co.,    Portland 75,660 

Kern    &    Klbbe,    I'ortland 75,900 

Guthrle-.McDougall,     Portland.    .  81,16.) 
L.    Romano    Engr.    Corp..    Seat- 
He J«,560 

Engineer's    estimate    .'73,250 

llivis  held  under  advisement,  . 


LOW    BIDDER 

ORECO.N'-WASHINGTON.  —  Puget 
Sound  Bridge  &  Dredgiiig  Co.,  292» 
I6th  Ave.,  Seattle,  at  $529,500  submit- 
ted low  bid  to  the  U.  S.  Engineer  Of- 
fice. .Second  F^jrtland  District.  .Major 
C.  F.  Williams.  District  Engineer,  627 
Plttock  Block.  Portland,  July  19,  for 
channel  improvement  in  the  Columbia 
River.  Oregon  and  Washington,  from 
Celilo    I''alls   to   Wallula,    involving: 

(1)  46.400  c.y.    rock  excavation; 

(2)  131.000  c.y.  gravel  excavation. 


COMPLETE    BIDS 

iiLEGO.V-WASHlNGTON  —  Taco- 
ma  Dredging  Co..  1113%  A  St..  Ta- 
conuL.  at  $0,079  per  cu.  yd.  total  $79.- 
000.  as  previously  reported,  submitted 
low  bid  to  the  U.  S.  Engineer  Office, 
First  Portland  District,  306  Custom 
House,  Portland,  Major  Milo  P.  Fox, 
District  Engineer,  for  dredging  ap- 
proximately 1,000.000  cu.  yds.  of  ma- 
terial from  channel  in  the  Columbia 
River,  extending  from  the  Interstate 
Highway  Bridge  at  Vancouver,  Wash., 
lo  the  mouth  of  the  Willamette  River. 

Complete   bids   follow: 
Tacoma   Dredging   Co..    Inc.,    Tacoma, 

$0.1179  per  cu.  yd.:   total  $79,000. 
.\lbin    Walter    Norblad      Jr.,      Astoria, 

$0,087   per   cu.    yd.:    total   $87,000. 
I'uget   .Sound    Bridge   &    Dredging  Co.. 

Seattle.    $0.09    per    cu.    yd.;    total, 

$90,000. 
General    Constr.    Co.,    Seattle,    $0.0975 

per  cu.  yd.;  total,  $97,500. 
lOngineer's  Estimate.  $0.08  per  cu.   yd. 

total.    $80,000. 


BIDS  OPENED 

OREGON— S.  S.  Montague,  42  S.  E. 
Salmon  St..  Portland,  at  $52,920  sub-- 
mitted  low  bid  tr  cht  U.  S:  Engineer 
( ifllce.  First  Porti....a  District.  .Major 
Milo  P.  Fox,  District  Engineer,  306 
Custom  House,  Portland,  for  clearing 
;ind  grading  river  bank  and  construct- 
ing approximately  4340  lin.  ft.  of  pro- 
tective gravel  fill  and  removal  and 
relaying  of  approximately  7200  sq.  ft. 
of  stone  revetment,  all  in  the  Wil- 
himette  River  near  Independence,  Ore. 

The  work  involves: 
<1)   4400   cu.    yds.      grading,      including 
clearing; 

(2)  204,000   cu.    yds.    protective   graVel 

fill  in  place: 

(3)  7200    sq.    ft.    removing   and    relay- 

ing existing  stone  revetment. 
Complete  bids  follow: 

S.  S.  .Montague.  Portland.  (1)  $0.4.S: 
(2)    $0,242:    (3)    $0.20:    total,   $52,920. 

I'ortland  Dredging  Co..  Portl;ind,  (1) 
$0.75;  (2)  $0.24;  (3)  $0.50;  total 
$55,860. 

Guthrie-McDougall  Co..  Portland.  (1) 
$0.44;  (2)  $.26;  (3)  $0.20;  total 
$56,416. 

Brent-Sturgill  Co..  Inc.,  Portland. 
(1)  $1.00:  (21  $0.25;  (3)  $L00;  total 
$62,600. 

P.-ioific  Building  Materials  Co..  Port- 
hind.  (1)  $0.55;  (2)  $0.28;  (3)  $1.05 
total    $67,100. 

Kukenherg-Wittman  Co..  Inc.,  Port- 
land, (1)  $0.50;  (2)  JO.Sl;  (3)  $0.30; 
total  $67,600. 
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Parker-Schram  Co..  Portland,  (1)  $0.20 
(2)  JO. 32:   (3)  $0.28;  total  $68,176. 

Malconi  &  Bell.  Portland.  (1)  $0.40; 
(2)   $0.47:   (3)   $0.30;  total  $99,800. 

Kngineer's  estimate.  (1)  $0,488;  (2) 
$0,362:  (2)  $0|.9S7:  total.  $83,101.00. 
Bid^  held  under  advisement. 

23 — IRRIGATION  PROJ. 

BIDS   OPENED 

SAN  JO.\QUIN  CO.,  Cal.— X.  Car 
rithers.  315  N.  Delaware  StrBot,  Saii 
Mateo,  at  $34  jier  acre  -submitted  tlie 
low  bW  to  Ohm  &  Rnab.  civil  eii 
pineers.  109  E.  Weber  St..  Stockton. 
.Tuly  16.  for  leveling.  ditrhinK  .nml 
cb-'ckinK  abniit  193.6  aires  of  the  Mni' 
&  Hicks  Ranch  about  17  miles  soiilli 
of  Stockton,  for  the  raciflr  Statn- 
Ravings   &    Loan   Co. 

Comolete  bids  follow- 

Per  aci'^ 

X.    Carrithers.    San   Mateo $34.«(' 

G.    E.   Murraj     Modesto -^6  On 

Geo.    Patterson.    Stockton 45.0(1 

Hughes    Bros..    Fresno 49."!r. 

Two    low    bids    held    under    advis" 


BIDS   OPENED 

FAIRFIETLD,  Montana — Rue  Bros., 
Bismark.  North  Dakota,  at  $78,881.90 
submitted  low  bid  to  the  Bureau  of 
Reclamation.  Fairfield.  Montana,  July 
S.  under  Spec.  No.  626,  for  the  con- 
struction of  earthwork  and  structures 
for  GreenfieMs  Main  Canal  and  Green- 
fields South  Canal  enlargement  and  ex- 
tensions and  laterals  and  lateral  ex- 
tensions and  enlargements,  Green- 
fields Division,  Sun  River  Project, 
located  near  Fairfield  and  Ashuelot, 
Montana. 

Total  bids  follow: 
Rue    Bros.,     Bismark.    North    Dakota. 

$78,881.90. 
Lobnitz    Bros..     Townsend,     Montana. 

$79,207.40. 
T.  G.  Rowland,   Salt  Lake  City.  Utah. 

$101,741.75. 
Tomlinson   &   Arkwright,    Great  Falls. 

Montana,   $103,798.50. 
Lease   &   Leigland,   Great   Falls.   Mon- 
tana.   $114,595.60. 
Elvin    Billingsley.    Minneapolis,    Minn.. 
$145,876.44. 
Bids  held   under  advisement. 


CONTRACT   AWARDED 

OWYHEE  PROJECT,  Oregon-Idaho. 
— -Henry  L.  Horn.  Nyssa.  Oregon,  at 
$10,220  on  Schedule  1.  $11,324  on  Sch- 
edule t:  total.  $21,544:  awarded  con- 
tract by  the  Bureau  of  Reclamation. 
Ontario,  under  Spec.  No.  694-D.  for 
•he  construction  of  structures.  North 
Canal  laterials,  N.  C.  25.4  to  25. 4-4. R. 
Mitchell  Butte  Division.  Owyhee  Proj- 
ect. ' 


25 — MACHINERY  AND 
EQUIPMENT 


BIDS   OPENED 

BOULDER  CITY,  Nev.— Following 
bids  received  by  the  Bureau  of  Rec- 
lamation, Denver.  July  15,  under  .Spec. 
No.  698-D.  for  furnishing  eight  safety 
doors  and  appurtenances  for  penstO(-I\ 
anchor  pas.sageways  at  Boulder  Dam, 
Boulder  Canyon  Project. 
California    Steel    Products    Co..    f.o.b.. 

San  PVancisco.  $2346. 
A.    J.    Bayer   Co.,    f.o.b.    Los   Angeles, 

$2658. 
Schrader  Iron  Works,   Inc..   f.o.b.   San 

Francisco,    $3526. 
Heine    Boiler    Co.,    f.o.b.,    St.     Louis, 

Mo.    $2500. 
Flour  City  Ornamental  Iron  Co.,  f.o.b. 

Minneapolis,   Minn.,   $3270. 
Consolidated    Steel  Corp.,    Ltd..    f.o.b. 

Los  Angeles,    $2360. 
Lacy    Mfg.    Co.,     fob.    Los    Angeles. 

$2250. 
Berkeley  Steel  Constr.  Co..  Inc.,   f.o.b, 

Berkeley,   $4300. 


Ornamental   Iron  Works,   f.o.b.    .\kron, 

Ohio,  $2994. 
Hansen    Elcock      Co.    f.o.b.      Chicago. 

$2104. 
John    W.    Beam,    f.o.b.    Denver.    $1930. 
Bids    held    under    advisement. 


BIDS   OPENED 

STOCKTON.  San  Joaquin  Co..  Cal. 
— Identical  bi-ds  at  $4,000  less  a  dis- 
count of  2%  30  days,  were  received 
by  the  State  Purtjiasing  Agent,  State 
Capitol,  Sacramento,  under  Quotation 
No.  15S6,  Keq.  No.  8962,  for  furnish- 
ing one  10-ft.  dual  drive  p"t-nmalic 
tired    motor  grader,    fob   Stockton. 

The  bidders  and  types  of  eouipmenc 
offered  were: 

Weaver  Rye  Tractor  Co.,  Sacramen- 
to:   Cat.    "10",    automatic    control. 

Edward  R.  Bacon,  San  Francisco: 
Wehr   G-4-250. 

.Austin  Western  Road  Machinery 
Co..  San  Francisco:  Austin-Western 
97  Junior:  add  $78  for  wye  front  axle: 
add  $J56  for  wye  from  axle  with  lean- 
ing wheel  and  36x36  front  pneumatic 
tires. 

Jenison  Machinery  Co..  s.-^n  Fran- 
cisco:   Gallon. 

J.  D.  Adams  Co.,  San  Francisco: 
Adams    "301. " 

Bids  held   under  advisement 


BIDS    OPENED 

EUREKA.  Humboldt  Co..  Cal.— The 
following  bids  received  by  the  Stale 
Purchasing  Agent,  State  Capitol,  Sac- 
ramento, under  Quotation  No.  706, 
Req.  No.  13920.  for  furnishing  two 
power  shovels,  complete,  and  two 
dragline  attachments  for  the  same, 
delivery  fob  Division  of  Highways, 
Shop   1,   Eureka: 

Jenjson  Machinery  Co.,  San  Fran- 
cisco: (1)  gasoline  shovel.  $5,349:  (2) 
dragline  attachment,  $551;  (3)  Diesel 
shovel,  $6,367. 

A.  L.  Young  Machinery  Co.,  San 
Francisco:  (1)  $5,803;  (2)  $636;  (3)  $6, 
liOO;  2%  30  -days  discount;  $250  for  in- 
structor. 

Edward  R.  Bacon  Co..  San  Fran- 
cisco: (1)  $5,819;  (2)  $904.50;  (3)  $0,- 
619;  prices  based  on  complete  order: 
if  awarded  only  one,  add  $142  for  the 
shovel  ami  $11.77  for  dragline  attach- 
ment.   Discount,  2%  15  days. 

Norris  K.  Davis,  Inc.,  San  Fran- 
cisco: (1)  $5,875;  discount  $104.50  10 
days:  (2)  $750;  (3)  $6,575.  discount. 
?118.20,  10  days;  $15  per  day  for  in- 
structor. 

Weaver  Rye  Tractor  Co.,  Sacra- 
mento: (1)  $5,937,  2%  30  days,  addi- 
tional $1033.50  freight:  (2)  $593.75; 
(3)  $7,131.25.  5%  30  days,  additional 
$1033.50   for   freight. 

Harron.  Rickard  &  McCone,  San 
Francisco:  (1)  $5,929  with  combina- 
tion crowd,  $6,179  with  independent 
crowd,  add  $211  for  Esco  manganese 
diper;  (2)  $993;  (3)  no  bid:  2%  10 
days;   $15   per  day  for  instructor   . 

Garfield  Co.,  San  Francisco.  30.- 
000  lb.  car  minimum:  (1)  Model  27 
with  14-in.  tread,  $5,896;  Mode!  9.' 
with  16-in.  tread,  $6,062;  Model  30 
with  14-in.  tread.  $6,120;  Model  3n 
with  16-in.  tread.  $6,307;  (2)  $503. 
without  bucket:  add  $340  for  man- 
ganese bucket,  and  $291  for  plate 
bucket:  (3)  Buda  engine.  $6805:  Cater- 
pillar engine.  $6979;  McCormick  Deer- 
ing  engine.  $7029:  Cummins  or  Her- 
cules engine,  $7216.  Based  on  a  40.- 
000  lb.  car  minimum:  (1)  Model  27 
with  14-in.  tread.  $5780;  Model  27  witli 
16-in.  tread.  $5963;  Model  30  with  14- 
in-  tread.  $0018;  Model  30  with  16-in. 
tread.  $6201;  (21  $493  without  bucket 
add  $334  for  ^nanganese  bucket  .and 
$280  for  plate  bucket;  (3)  Buda  en- 
gine. $6687;  Caterpillar  engine.  $0.- 
877:  McCormick-Deering  engine,  $6,- 
925;  Cummings  or  Hercules  engine, 
$7,108. 


Spears  -  Wells  Machiney  Co..  Oak 
land:  (1)  $6,000,  add  $300  for  mangM 
nese  bucket;  (2)  $750;  (3)  $6,750;  $7 
per  machine  for  instructor;  net.  Al 
ternate:  (1)  $7,000  with  rope  crowd- 
$7,325  with  chain  crowd;  (2)  $936;  (3 
$7,750:  add  $100  each  for  electri 
starter:  add  $75  each  for  oil  typi 
housing:  2%   15  days. 

Universal  Crane  Co.,  San  Franciscc 
(1)  Model  30.  $6,560;  Model  37,  $7 
350;  (2)  $938;  (3)  Model  30,  $7. IK 
Moedl   37,    $7,700;    2%    15  days. 

Harnischfeger  Sales  Corp..  S.  F. 
Model  200-B,  $6,889:  Model  3dO-A,  $7,; 
530:  (2)  Model  200-B,  $614-  Model  3W' 
A.  $671;  (3)  Model  200-B.  $7,897;  Modt 
300-A,   $8,530. 

Northwest  Engineering  Co..  S.  F. 
(1)  $7,300;  (2)  $1,265;  (3)  $9,300;  2'^ 
30  days. 

Bueyrus  -  Erie  Co.,  San  Francisc 
(1)   $7,453;   (2)  $1,085;   (3)   $8,603;  net. 

O.  R.  Peterson.  Inc.,  S.  F.:  (1)  $5. 
974;   (2)  $881;    (3)   no  bid;   '/,%  30  days 


BIDS   OPENED 

ALAMEDA  COUNTY.  Cal.— Jacl, 
Harrison.  Niles,  at  $3.50  per  hour  sub- 
mitted low  bid  to  the  Division  o 
Highways.  Jno.  H.  S'keggs,  Distrlc" 
Engineer.  211  State  Bldg..  San  Frani 
Cisco,  for  the  rental  of  one  powe« 
shovel  of  not  less  than  %  cu.  yd.  ca- 
pacity, for  approximately  160  hours 
to  be  used  in  Alameda  Ceunty. 

Complete  bids  follow: 
Jack    Harrison.    Niles.    $3.50    per  hour 
9.  A.  Lance.  San  Jose.  $4.00. 
Johnson  &  Nelson.  San  Anselmo,  $4.51- 
A.    E.    Garcia   Jr.,    Irvington.    $5.00. 
G.    M.    Locatelli.    Boulder  Creek.    $5.95 
Consolidated    Crane    Service,    Los  An 
geles.    $7.00. 


BIDS  OPENED 

YUMA,  Arizona — Following  bids  re-t 
ceived  by  the  Bureau  of  Reclamationi 
Denver,  Colo..  July  15,  under  Specv 
No.  631.  for  furnishing  four  75x23  ft  | 
roller  gates  with  operating  mechan-t 
isms  for  the  All-American  Canai, 
Headworks.  Imperial  Dam  and  Deallt-i' 
ing  Works.  All-American  Canal  9ys-.i 
tem.  Boulder  Canyon  Project: 
Dravo    Contracting    Co..     (1)    $101,400 

(2)     $98,000    f.o.b.    Neville    IslandiJ 

Pittsburgh.  . 

McClintic-Marshall  Corp..    (1)   $106,200: 

f.o.b.  Chicago. 
Independent    Bridge    Co..     (1)    $114.40( 

f.o.b.    Neville    Island.    Pittsburgh 
S.  Morgan   Smith  Co..    (1)   $114,650  f.o 

b.    York.    Pa.,   and   Gary,    Ind. 
Babcock   &   Wilcox  Co..    (2)    $125,850.s: 

f.o.b.    Barberton,    Ohio. 
Treadwell  Constr.  Co.,   (1)  $137,000  !.'< 

h.   Midland.   Pa. 
Lakeside     Bridge     &     Steel     Co..     0' 

$169,300   f.o.b.    Milwaukee.    Wis. 
Allis-Chalmers     Mfg      Co.,     (1)     $18!t. 

900.     f.o.b-     Milwaukee.     Wis. 

29— ST^EETS^  AND    HIGH 
WAYS 

BIDS  OPENED 

COCONINO  COUNTY,  Ariz.— Ari- 
zona Sand  &  Rock  Co..  Box  lB22i 
Phoenix,  at  $7080  submitted  low  biC 
to  the  Bureau  of  Public  Roads.  41' ; 
Title  &  Trust  Bldg.,  Phoenix,  foi' 
placing  a  seal  coat  on  Sections  B  anoi 
C  of  Route  4.  the  Ashfork-Flagstaff-; 
Angell  National  Forest,  Coconino  Co.' 
.■\i-izona. 

Complete  bids  follow: 
Arizona    Sand    &    Rock    Co..    Phoenix 

$7080. 
E.   L.    Yeager,   San   Bernardino.   Calif 

$8460. 
Pearson  &  Dickerson  Contractors,  Inc 
Prescott.    $9510*. 

•Deduct  2%%  if  awarded  contrac 
ffir  placing  seal  coat  on  Section  H  o 
Route  1,  all  of  Route  10.  Grand  Can 
yon  National  Park,  and  on  Section 
A,    B,    C,    D    and    E    of    the   Cameroi 
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'tesert  View  Appioftcli  to  Grand  Can- 

.111   Nalli>niil    I'iirk.    Coconino   Cnnnty. 

•  2'J 

JIDS    OPENED 

roCONINO  POIINTY,  Ariz.— Iden- 
leal  hills  111  $in  per  ton  were  received 
y  the  Uiiriiiu  cif  Public  Roads,  S07 
(heldon  RldB..  4fil  Market  St..  San 
■'ranclsoo.  for  furnishing  approxlmate- 
y  S72  tons  nsplialtic  road  material  9'> 
ilus  for  use  on  Section  H  of  Route  1 
ind  all  of  Route  10,  Grand  Canyon 
s'ntlnnal  I'ark,  and  Sections  A,B.C,r). 
ind  K  of  the  Cameron-Desert  View 
\pproach  to  Grand  Canyon  National 
'ark,  Coconino  County,  Arizona. 

The  lilddors  were: 

Richneid  on  Co. 

Ollmore  Oil   Co. 

Assiiclatc'd  Oil   Co. 

Standard  Oil  Co. 

Union  Oil  Co. 
'   General   7'etroleum   Co. 
1   Asphalt.    Inc. 

Petrol  Corp. 

Shell  Oil  Co. 


CONTRACT    AWARDED 

SlHKIYOn  COUNTY,  Cal.— Dunn  & 
iHnker,  Klamath  Falls,  Oregon,  at 
)M8.542  (second  low  bid)  awarded  con- 
tract by  the  State  Highway  Com- 
.nlsslon.  Sacramento,  for  about  S.2 
nlles  grading  in  Siskiyou  County  be- 
:ween  Cougar  and  four  miles  north- 
>ve8t    of   Grass    T.ake    Station. 

COMPLETE    BID    LISTING 

I,OS  ANGKLES  AND  KERN  COUN- 
TIES. Cal.— Basich  Bros..  20.550  Nor- 
mandie  Ave..  Torrance,  at  $27,892.50 
■submitted  low  bid  to  the  State  High- 
«ay  Engineer,  State  Bldg..  Los  An- 
geles, for  applying  road  mix  surface 
Ireatment  to  existing  roadbed  should- 
ers for  a  distance  of  about  13.7  miles 
'and  applying  a  bituminous  seal  coat 
to  treated  shoulders  for  a  distance  of 
ibout  24.9  miles  in  Los  Angeles  and 
Kern  Counties,  between  Lancaster 
find  Mojave. 

The  work  involves: 

(1)  134.000  sq.   yds.    preparing,    mixing 

and    shaping    shoulderse    (road- 
mix  surface  treatment); 

(2)  140      tons    liquid       asphalt,       SC-2 

(prime  coat): 
(.1)   1100      tons    liquid      asphalt      SC-2 
(road-mix    surface    treatment): 

(4)  220  tons  liquid  asphalt  90-95   (seal 

coat): 

(5)  2550  tons  screenings(  seal  coat). 
Total   bids   follow: 

(.\)    Basich  Bros..  Torrance  ($27,892.50 
IK)  Gogo  &  Rado.s,   Los  Angeles,  $30.- 
446.00. 

(C)  A.    S.    Vinnell    Co.,    Los    Angeles, 

$30,628.50. 

(D)  C.   W.  Wood.   Stockton,  $33,407.50. 

(E)  John    Jurkovlch.    Fresno.    $33,985. 
(P)  M.    J.    B.    Constr.    Co.,    Stockton, 

$34,218.50. 

IG)  Geo.    R.    Curtis  Paving    Co.,    Los 
Angeles,   $34,366. 
Unit  bids  follow: 

(1)       (2)  (3)       (4)  (5) 

(A) $.0475  $  8.50  $  8.50  $15,75  $2.95 

(B)_ 047         9.50  9.05     17.90  3.50 

(C) 049         9.50  9.50     17.00  3.35 

(D)...._       .055       11.00  10.00     17.00  3.85 

•  E) 04         15.00  12.00     20.00  3.50 

(P)- 045       11.00  11.00     19.50  3.55 

<G) 06         10.35  10.35     19.60  3.60 


NEW    BIDS   ASKED 

TEHAMA  COITNTY.  Cal.  —  Until 
•luly  2'J,  111  A.  M..  new  bids  will  be 
received  by  the  Tehama  County  Board 
of  Supervl.sors,  R.  H.  Holthe.  Clerk, 
Red  Bluff,  for  furnishing  corrugated 
culverts  to  the  county  of  Tehama  tor 
Ihe  fiscal  year  ending  June  30,  1936. 

On  the  previous  bid  opening.  Julv 
15.  the  Western  Pipe  &  Steel  Co.  and 
the  Corrugated  Culvert  Co.  were  the 
only  bidders. 


BIDS   WANTED 

SA.N  LUIf+  OlllSPO.  Cal.  —  Until 
.luly  29,  7:30  P.  M.,  bids  will  lie  re- 
ceived by  the  Trimtees  of  the  Ran 
Luis  (ililspr,  School  District,  C.  L. 
SiTillh.  Clirk.  San  Luis  ( ihlspo  High 
School  HIdg..  for  grading  of  the  Pre- 
mont    Svhool    Grounds. 

Plans  and  specirications  obtainable 
lit  the  ofllce  of  Burch  &  Beck,  793 
lliguera    St.,    San    Luis    Obispo. 


Contra    Costa 


BIDS  WANTED 
i:i,  CKRRITO, 
Cal, --Until  July  29,  5  P.  M.  (to  be 
opened  at  S  P.  M.)  new  bids  will  be 
received  by  the  Kl  Cerrilo  City  Coun- 
cil. Fred  J.  Prosse.i,  City  Clerk,  Cily 
Hall,  for  the  Improvement  of  Cutting 
Blvd.  from  the  westerly  limit  of  El 
Ceirito  to  the  westerly  Ifne  of  San 
Pablo    Ave. 

'  1)  242   c.y.    exci.vatlon: 
(  2)   90   c.y.    fill; 

(  3)  351   tons   crusher  run   base; 
(  4)  837   gals,    paint   coat; 
'  R)   245  tons  natural  rock  a.sphalt- 
(5iO   3IH!    tons   asnhiiltic    concrete: 
(  6)  913   l.f.   concrete   curb; 
(  7)   79.87  c.y.  concrete  gutter  in  drive- 
ways; 
(  8)   86    l.f.    excavation,    remove    16-ln. 

pipe  s-nd  install  21-ln.   CMP  and 

backfill; 
(  9)   102  If.   excavation,   remove  16-ln. 

pipe  and  install  24-in.  CMP  and 

backfill; 
(10)  40    If.    excavation,   and   removing 
pipe  and  backfill: 
exc£.vation    and    removing 

24-in.   CMP  and  backfill; 
(12)   84    l.f.     excavation,    laying    16-in. 

CIP  and  backfill; 
n3)   52    l.f.    redwood    headers; 
n4)   5  reinforced   concrete  catchbasins 

eomplete  in  place. 
Plf.ns    and    specifications    obtainable 
from   City    Engineer   Harry   D.   Chap- 
man. 
Cost   is   estimated   at   approximately 


16-in. 
(11)   40    l.f. 


BIDS   OPENED 

COCONINO  COUNTY,  Ariz.  —  Lee 
Moor  Contr.  Co.,  S07  Eassctt  Tower 
RIdg..  El  Paso.  Texas,  at  $25,830  sub- 
mitted low  hid  to  the  Bureau  of  Pub- 
lic Roads  414  Title  &  Trust  Bldg.. 
Phoenix,  for  placing  a  seal  coat  on 
Section  H  of  Route  1,  all  of  Route 
10,  Grand  Canyon  National  Park,  and 
on  Sections  A.  B.  C.  D  and  E  of  the 
Cameron  -  Desert  View  Approach  to 
Grand  Canyon  National  Park  Coco- 
nino County.  The  length  of  the  proj- 
ect   is  31.969   miles. 

Pearson  S:  Dickerson  Contractors. 
Inc.,  Prescott,  at  $27,730.20  submit- 
ted the  only  other  bid. 

Engineers'    estimate,    $20,664. 


BIDS  WANTED 

LINN  COUNTY.  Ore.— Until  July  31 
in  A.  M..  bids  will  be  received  bj'  tho 
Bureau  of  Public  Roads.  W.  H.  Lynch 
District  Engineer.  316  New  Postofflce 
Bldg..  Portland,  for  constructing  3.279 
miles  of  the  North  Santiam  Grading 
Project  24-Fa.  Forest  Road  Project, 
located  within  the  Willamette  Nation- 
al Forest.   Linn  County.  Ore. 

The   work    involves: 
(  1)   6    acres    clearing: 
(  2)  25  acres  grubbing; 
(3)  151.800   c.y.    unclass.   excavation; 
(  4)   139.000   sta     yds.    overhaul; 
(  5)   3.2729    miles    finish    earth    graded 

road: 
(  6)    I"  acres  roadside   cleanup; 
(  7)  50  each  dangerous  trees  &  snags, 
(  8)  9.200  l.f.    rounding  cut  slopes; 
(  9)   120  c.y.  Class  A   concrete: 

(10)  4,000   c  y.   mi.   overhaul; 

(11)  12.000    lbs.   reinforcing   steel: 

(12)  690   l.f.    culverts    (Alternate); 

(13)  14.000  c.y.    loose   riprap    (Type   1). 
Plans    and    specifications    obtainable 

from  the  above  office  upon   deposit  of 
$10.00. 


BI08   WANTED 
SAN    FUAMMKCtJ.  — Until   Augum   7, 

2.1"    P.    M..    hIdH    will    be    received    by 

Ihe  Department  of  Public  Workii,  Wm. 

M.    Worden.    Director,    Room    251,    city 

ll.ill,     under    Spec.    No.    I8,S0G    for    the 

iiiiproveni'-nt   of  Army   Street   between 

Polrcro    Ave.    and    Bryant     St.      KhII- 

Miatcd    coHl.   $33,000. 
The   work    InvolveH: 

(   1)  62,400   sq.    ft.   Clans    E  a»ph.   con- 
crete  pavement; 

(  2)   10,700  sq.  ft.  asph,  concrete  pave- 
ment  (4  sucks  per  c.y.); 

(  3)   5,000    sq.    ft.    Class    F   asph.    con- 
crete   pavement; 

(   4)  30    tons  asphaltic   concrete   wear- 
ing  surface; 

(  6)  30    tons   asphaltic   concrete   bind- 
er   course; 

(  6)   1,500  l.f.  armored  concrete  curb; 

(  7)   100    If.   reset  concrete   curb; 

(  8)   12,000   sq.   ft.   one-course  concrete 
sidewalk; 

(  9)  3    each    brick    manholes; 

(10)  one    brick    catchbasln; 

(11)  9    each    reset    do; 

(12)  200   l.f.   10-in.    VCP   sewer; 

(13)  570    l.f.    12-ln.    VCP   sewer; 

(14)  110   l.f.    6-in.   VCP  side   sewer; 

(15)  19  each  12x6-ln.  Y  or  T  branches 

(16)  1   reflector  type  traffic  sign; 

(17)  lighting    system     installed,     com- 

plete. 
Plans    and    specifications    obtainable 
from    City    Engineer   John    J.    Casey. 
Room    351,    City    Hall,    upon    cash    de- 
posit   of  $10.  • 


BIDS    WANTED 

KL  DORADO  &  YOLO  COUNTIES. 
Cal.  — Until  August  5.  10:30  A..  M,  bids 
will  be  received  by  the  Division  of 
Highways,  C.  H.  Whitmore.  District 
Engineer,  703  B  St..  Marysvllle,  for 
about  28  mi.  liquid  asphalt  treatment 
in  EJl  Dorado  and  Yolo  Counties,  bet. 
Auburn  Junction  (mile  7.89)  and  Cool. 
:ind  between  4  miles  north  of  Solano- 
Yolo  County  line  and  Irrigation  Canal. 

The  work  involves: 

(1)  200   tons  liquid  asphalt,   SC-3   (Lo- 

cation  A); 

(2)  190  tons  liquid  asphalt.   SC-3    (Lo- 

cation B). 
Plans    and    specifications    obtainable 
from    the    above    offlct 


BIDS    WANTED 

EL  DORADO  COUNTY.  Cal.— Until 
August  5,  10:30  A.  M..  bids  will  be  re- 
ceived by  the  Division  of  Highways. 
C  H.  Whitmore,  District  Engineer, 
703  B  St.,  Marysvllle,  for  placing  un- 
treated crushed  gravel  or  stone  base 
and  road-mix  surfacing  on  about  1  mi. 
in  El  Dorado  County,  at  Oglesby 
Canyon. 

The  work  involves: 

(1)  150  M.  gals,  water; 

(2)  51   stations   finishing  roadway; 

(3)  2100    cu.    yds.     untreated    crushed 

gravel  or  stone   (base): 

(4)  1550    cu.    yds.     mineral    aggregate 

(road-mix    surfacing): 

(5)  98  tons   liquid  asphalt,    ROMC-2.   3 

or  4  (road-mix  surfacing); 

(6)  18    tons      liquid      asphalt,      SC-IA 

(prime  coat); 

(7)  850    cu.     yds.     salvaged     surfacing 

(shoulders); 

(8)  17  each,  guide  posts. 

Plans  and  specifications  obtainable 
fiom    the   above  office,       •  ' 


COMPLETE  BID  LISTING 
SAN  DIEGO  COUNTY.  Cal.— Morgan 
Bros.,  5919  Maywood  Ave.,  Hunting- 
ton Park,  at  $7.41  per  ton.  total  $9.- 
818.25,  submitted  low  bid  to  the  Di- 
vision of  Highways.  E.  E.  Wallace. 
District  Engr.  Union  Bldg.  San.  Diego, 
July  23,  for  treating  with  liquid  as- 
phalt about  54.7  miles  in  San  Diego 
County,  between  Bonsall  and  Rlncon 
and  between  Santa  Ysabel  and  north- 
erly   Ixnindary.     involving    about     1325 
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Ions  of  liquid  asphalt.  Type  SC-2. 
Complete  bids  follow: 
'.Morgan  Bros..  (!>  J7.41:  total.  $9S18.2r> 
r.ilmore  Oil  Co..    (1)    $7.86:   total.    $10.- 

414.50. 
Paulsen  &  March,  (1)  $9.4.';:  total.  $12.- 

521.23. 
Square  Oil   Co..    (II    $11.00:    total,    .$U.- 


BIDS    OPENED 

MAI)KR.\  COUNTY.  Cal.— .\.  Tei- 
rhert  &  Son.  Inc..  P.  O.  Box  lllS. 
Hacramento.  at  $105,708.60  submittiHl 
low  bid  to  the  State  Highway  Com- 
mission. Sacramento,  for  surfacing 
about  7.S  miles  with  plant  mix  sur- 
facing on  a  crusher  run  base  in  Ma- 
dera County  between  Coarse  Gold  and 
Oakhurst. 

Bids  were  taken  as  follow.?: 
(    1)   450  11.  gals,  water: 
(   2)   217    sta.    finishing    roadway: 
(   3)  20.600  tons  crusher  run   base: 
(   4)  95    tons      liquid       asphalt       MC-2 

prime  coat; 
(  5)   9370       tons       mineral       aggregate 

plant  mixed   surfacing; 
(  6)   780  tons  mineral  aggregate  stock- 
piles; 
(   7)   470    tons    liquid    asphalt    ROMC-4 

plant  mixed  surfacing: 
(  8)  56.1    tons      liquid      asphalt      SC-2 

shoulders,   ditches  and  dikes; 
(  9)  50.300    sq.    yds.    preparing    mixing 

and    shaping    shoulders,    ditches 

and  dikes: 

(10)  18   tons   liquid   asphalt   MC-3   seal 

coat: 

(11)  160   tons  sand  seal   coat: 

(12)  34   lin.   ft.   8-in.  CMP: 

(13)  2  each  spillway  assemblies; 

(14)  246  each  guide  posts. 
'•'^''W'Stal  bids   follow: 

(A)  A.    Teichert    &    Son,    Inc.,    Sacra- 
mento.   $105,708.60. 

(B)  Griffith    Co.,    Los    Angeles,    $115,- 
347.00. 

(C)  Basich    Bros.,    Torrance,    $121,933. 

(D)  Central    States    Contracting    Co., 
Ltd.,    Oakland,    $125,305. 

Unit    bids   foUow: 

(A)  (B)  (C)  (D) 

(  1) $  2.50     $  3.00     $  2.50     $  3.00 

(  2) 9.50       10.00         8.00       10.00 

(  3) 2.38         2.75         2.70         3.00 

(  4) 24.00       23.00       20.00       25.00 

(  5) 2.63         2.70         3.20         3.00 

(  6) 2.45         2.40         3.00         2.50 

(  7) 23.50       22.00       22.00       25.00 

(8) 15.00       16.00       22.00       16.00 

(  9). .07  .10  .10  .10 

(10) 30.00   23.00   29.00   25.00 

I'll) 2.50    2.00    2.20    2.50 

(12) 1.00    1.00    1.00    3.00 

(13) 15.00       14.00       14.00       20.00 

(14)  2..-1O  2.50  2.00         3.00 


CONTRACT    AWARDED 

MINERAL  and  Esmeralda  Countie.K, 
Nev.-  U.  B.  Lee.  1059  Carpentier  St.. 
San  Luajdr".  Calii'.,  ,Tt  $6S.4h;i.S0  sub- 
mitted low  bid  and  awarded  contract 
by  the  Nevada  State  Highway  Direc- 
tors. Robert  A.  Allen.  State  Highway 
P'ngineer.  Carson  City,  for  surfacing 
with  asphaltic  roadmix  about  34.62 
miles  in  Mineral  and  Esmeralda  Co.'!.. 
from  California-Nevada  State  Line  to 
Coaldale. 

Jack  Casson.  Hayward,  Calif.,  .it 
$70,385.7(1   submitted   secontl   low    hid. 

BIDS   OPENED 

MODOC  and  Siskiyou  Cos..  Calif.— 
Biasotti-Willard  *  Bia.sotti.  40  West 
Clay  St..  Stockton,  at  $144,103.25  sub- 
mitted the  only  bid  received  by  State 
Highway  Commission.  Sacramento  for 
grading  about  5.5  miles  in  Modoc  and 
Siskiyou  Counties,  between  a  point 
southwest  of  Tule  Lake  and  Oregon 
State  Line. 

Bids   were   taken  as   follows: 
(  ly  2.700  M.  gals,  water; 
(  2i  39.400   c.y.   rdwy.   excav..    unclass. 
(  3)-.82B  c.y.  ditch  and   channel   excav. 
(   4)   83,500    c.y.    imported    borrow; 


;  ■')  2.390  c.y.   structure  excavation; 

(  6)  i!8S    sta.    finishing   rdwy.; 

(   7)   440  c.y.  Class  A   Portland  cement 

concrete  structures: 
r   8)  57.000  lbs.    bar  reinf.   steel  struc; 
I   9)  90  M  ft.   b.m.   treated  Douglas  fir 

timber; 
110)  24    M.    ft.     b.m.    redwood    timber 

dense  select   all  heart  structural 

grade: 

(11)  S.610    l.f.    furnish,    treated    Dovf- 

las  fir  piles,    including  test  piles: 

(12)  282    each    driving    treated    do; 

(13)  364   l.f.    IS-in.    CMP; 

(14)  2.864    l.f.    24-in     CMP; 

(15)  234   l.f.   36-in.   CMP; 

(16)  206    l.f'.    54-in.    CMP; 

(17)  65   l.f.    existing  CMP    culverts    re 

moved    an-d    salvaged- 

(18)  20   l.f.    existing   CMP   culverts  re- 

moved  and    relaid; 

(19)  75   l.f.   laminated   guard   railing: 

(20)  59    each    monuments    complete    in 

place: 

(21)  1    lot    existing    bridges    removed. 
Unit   bids   follow: 

(  1) $     1.25  (  2) $       .22 

(  3) 1.00  (   4) 90 

(  5) 1.25  (  6) 6.00 

(  7) 28.00  (  8) 06 

(  9) 85.00  (10) 95.00 

(11) 70  (12) 15.00 

(13) 2.50  (14) 3.25 

(15) 6.00  (16) 12.00 

II") 2.00  (18) 3.00 

(19) 1.25  (20) 3.00 

(2r    900.00 

BIDS    OPENED 

TULARE  and  Fresno  Counties.  Cal. 
—Clyde  W.  Wood.  Box  49,  Stockton, 
at  $12,930  submitted  low  bid  to  State 
Highway  Commission,  Sacramento,  for 
about  34.9  miles  road  mix  surface 
treatment  on  existing  shoulders  in 
Tulare  and  P'resno  Counties,  bttwei  n 
Visalia  and  Orange  Cove  and  between 
Visalia  and  Wood  Lake. 

The  work    involves: 

(1)  620  tons  liquitl  asphalt.   Type  SC-2 

(2)  153,000   sq.    yds.    preparing,    mixing 
and   shaping   shoulders. 

Total  bids   follow: 

(A)  Cl>-de  W.   Wood.   Stockton.   Sl'^-S.-.O 

(B)  E.    A.    Forde,    San  Anselmo.    $13,- 
850.00. 

(C)  Oilfields     Trucking    Co..     Bakers- 
field,    $15,028.00. 

(D)  Stewart    and    Nuss,    Inc.,    Fresno, 
$15,173.00. 

(E)  Basich    Bros.,    Torrance,    $15,380. 

(F)  John   Jurkovich,    Fresno.    $16,620. 

(G)  A.    Teichert    &    Son,    Inc.,    Sacra - 
mento,    $17,767. 

Tinil   bids  follow: 

(1)  (2) 

(A)    $  9.75  $.045 

(P.)    10.00  .05 

fC)     11.90  .05 

(Dl    10.90  .055 

(E)    10.00  .06 

(F)    12.00  .06 

(G)    13.85  .06 


COMPLETE     BID     LISTING. 

LYON  COUNTY,  Nev.— Jack  Cas- 
son. 319  Warren  St..  Hayward,  Cal.. 
at  $5185  submitted  low  hid  and  award- 
ed contract  by  Nevada  State  High- 
way Directors.  R.  A.  Allen,  State 
Highway  Engr.,  C^arson  City,  July  20, 
for  construction  of  a  portions  of  State 
Hi,"liway  System  in  Lyon  County  from 
Wabuska  to  SM;  miles  north,  a  lengtli 
of  8.54  miles,  involving  6.100  cu.  yds. 
crushed    stone    surfacing. 

Complete  bids  follow: 
(.\)    Jack  Casson,    Hayward:    (1)    $0.s.-| 
per  ton;    (2)    total,    $5,185. 

(B)  Isbell  Const.  Co.,  Reno:    (1)    $l..'i5- 
(2)    $8,235. 

(C)  pacific  Const.    Co.,    San  Francisco 

(1)  $1.44;    (2)    $8,784. 

(D)  Engineer's     estimate:     fli     $1  no- 

(2)  $6,100. 


Angiles,  at  $6,609  submitted  low  1, 
to  the  Division  of  Highways,  L. 
<libson.  District  Engineer,  50  Higuf 
St.,  San  Luis  Obispo,  for  treatii 
shoulders  with  liquid  asphalt  on  abo 
u7.2  miles  in  Monterey  County  be 
King  City  and  San  At^o  and  bPtwei 
.Salinas  and  Monterey  -  Santa  Cr 
<'ounty    Line. 


COMPLETE    BID    LISTING 

SAN  DIEGO  COUNTY.  Cal.— Molj 
yan  Bros..  5919  Maywood  Ave.,  Huni 
ington  Park,  at  $11.25  per  ton,  tot» 
$5625  submitted  low  bid  to  the  Divielc-. 
of  Highways,  E.  E.  Wallace,  Distri. 
Engineer,  310  Nnion  Bldg.,  San  Dieg.f 
July  23,  for  treating  with  liquid  m 
phalt  about  20. S  miles  in  S-an  Dieg 
County,  between  Descanso  and  JuUaii 
involving  about  500  tons  liquid  ai 
phalt.    Type   SC-3. 

Complete  bids  follow: 
Morgan   Bros..    (1)    $11.25;   total,    5625: 
Square  Oil   Co..    (1)    $12;   total.    $6000) 
Paulsen   &  March,    $12.23;   total.   $611 

Gilmore    Oil    Co.,     (1)     $12.98;    totai 
$6490. 

COMPLETE     BID    LISTING 

IMPERIAL  COUNTY,  Cal.— Morgai 
Bros.,  5919  Maywood  Ave.,  Huntini 
ton  Park,  at  $8.73  per  ton,  total  $8.) 
3S0.S5  submitted  low  bid  to  the  Divisio 
of  Highways.  E.  E.  Wallace,  Distrlt 
Highways,  E.  E.  Wallace,  Distrii 
Engineer,  310  Union  Bldg.,  S«n  Diegi 
July  2.1,  for  treating  with  liquid  as 
phalt  about  40.2  miles  in  Imperii 
County,  between  Bond's  Corner  an 
Niland,  involving  about  960  tons  1 
liquid   a.sphalt.    Type   SC-2. 

Complete    bids    follow: 
Morgan  Bros.,.  (1)   $8.73:   total,  $8380,? 
Oilmore  Oil  Co.,   (1)  $8.90,  totalfi  $854' 
Paulsen  &  March,   (1)  $9.97;  total,  %»,i 

571.20. 
Square  Oil  Co.,   (1)   $10.50;  total,  $10,1 

080. 


BIDS    OPENED 

KINGS  and  Tulare  Counties,  Cal.- 
Stpwart  &  Nuss,  Inc.,  410  Thorne  Av. 
enue,  Fresno  ,at  $13,397.50  submittei, 
low  bid  to  the  State  Highway  Com) 
mission,  Sacramento,  for  applyia* 
seal  coat  treatment  on  about  20. | 
miles  in  Kings  and  Tulare  Countlet, 
between  one  mile  east  of  Corcorai 
and  Tulare  and  i)etween  Lindsay  an.'j 
4.3   miles  west.  : 

The  work   involves:  ' 

(1)  230   tons   liquid    asphalt,    90-93; 

(2)  2.750    tons    screening. 
Total   bids   follow: 

(A)  Stewart     &    Nuss.     Inc..    Fresnt 
$13,397.50. 

(B)  E.    A.    Foi-ile.    San   Anselmo,    $1S,  j 
979.00. 

(C)  Palo    Alto    Road    Materials   Co.' 
Palo  Alto.   $14,073.00.  ', 

(D)  Clyde    W,    Wood,    Stockton.    JW.l 
107.50.  I 

(K)   L.  A.  Brisco,  Arrovo  Grand'-.  $14l. 
229.50.  : 

(F)  A.    Teichert   &    Son,    Inc..   Sacra 
mento.    $14,650.50. 

(G)  Oilfields     Trucking    Co.,    Bakers-j 


field,    $18,415.00. 
Unit   bids  follow: 


(1) 


(21 


(A)  $17.00  $3.45 

(B)  :...  16.30  3.72 

(C)  16.35  3.7B 

(D)  16.50  3.75 

(Kl'  17.15  3.74 

(P)  21.85  3.50 

(G)  21.00  4.94 


LOW    BIDDER 

MONTEREY    COUNTY.    Calif.— Gil- 
more     Oil    Co.,    2423    E    2Sth    St.,    I,os 


CONTRACT    AWARDED 

MINERAL  COUNTY,  Nevada— Jar 
Cnsson.  :!19  Warren  St.,  Haywaro 
Calif.,  at  $15,111.20  submitted  low  hi 
.ind  awarvled  contract  by  the  Nevad 
.State  H-ghway  Directors.  Robert  A 
.Vllen,  State  Highway  Engineer.  Car 
.-■on  City,  for  surfacing  with  asphalt! 
roadmix  about  8.48  miles  in  Miner.i 
County     between    3.3     miles     wpst    c 
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unlns   and    12. S    mllen   iiust    of   Hiiw- 

lornB. 

IJ.    H.    Leo,    Siiii    I.,eniidr().    crallf..    ;ri 

r., 209. CO    BUbmltUd    Hccond    low    liid. 

IDS   WANTED 

ISI,   IKiKADO   COUNTY,   Cal.— UiiUI 
iiKusi    14.    2    I".    M..    bids   will   be  re- 
Ivwl  by  Ihc-  f-tate  Highway  Coniml."- 
«»n,    t'licrninento,    for    Installlni?   cor- 
iRateo  metal  pipe  culverts,   perforat- 
I   metal   pipe    underdralns,   and    splll- 
ny  asHemlilips   on    about    7.0   miloK   in 
I    Dorado    County,    between     Kyburz 
pd   Strawberry. 
The   work   Involves: 
)  8,B00   c.y.   struf.    excavation: 
.')  2,000  e.y.  rock  IlllInK  material   (tin- 
derdralna); 

0  3  c.y.   rubble  masonry: 
I)  898  l.f.   8-ln.   CMP; 

,)  13(!  If.   18-ln.  CMP; 

.)  9J6i    l.f.    8-in.    perf.    metal    pipe: 

■)  18   spillway  a.'ssemblies. 

1  NOTE:  The  state  will  furnish  CMP. 
vrforated  metal  pipe,  spillway  as- 
^mblles,  and  special  pipe  fittings  for 
<e  on  this  project  as  more  explicitly 
■t  forth  in  the  secial  provisions. 
Plans  and  specifications  obtainable 
om    the    above    offlce    and    on    file   at 

he  office  of  the  Difitrict  Engineer  in 
hn  Francisco,  Los  Angeles,  and  the 
Istrlct  in  which  the  work  is  situated. 


OMPLETE  BID  LISTING 
SAN  LUIS  013I.SP0  COUNTY.  Cal. 
.  A.  Brisco.  Arroyo  Grande,  at  $16.10 
..•r  ton,  total  $n,(;T2.50  submitted  low 
id  to  the  Division  of  Highways,  L.  H. 
'llison,  Dist.  Engr,  50  Hlguera  S.treet, 
an  Luis  Obispo,  for  treating  with 
i4uid  asphalt  about  34.2  miles  in  San 
uis  Obispo  County  between  1.75  and 
'35  miles  east  of  Cambria,  between 
lile  3.95  and  mile  11.70,  between 
oute  58  and  4.7  miles  east,  and  be- 
veen  5.15  miles  east  of  Santa  Mar- 
irlta  and  1  mile  east  of  Pozo. 
James  S.  Butler,  San  Luis  Obispo, 
t  J19  per  ton,  total  $i:i,775  submitted 
le  only  other  bid.  * 


ONTRACTS  AWARDED 
I'KTALUMA  Sonoma  Co.,  Cal.— Con- 
acts  for  furnishing  materials  and 
ipplles  necessary  to  improve  Main  St. 
y  widening  and  paving  between 
'ashington  St.  and  the  northely  city 
mils,  have  been  awai-ded  by  the  Pet- 
luma  City  Council,  Gladys  V.  Rob- 
rts.   City  Clerk,   as  follows: 

L.  Lorentzen.  Pctaluma,  $1.25  per 
•  n  for  rock:   $1.35  per  ton  for  sand. 

Crescent  Electric  Co.,  1167  Harrison 
I.,  San  Francisco;  $21.10  per  100  for 
iinduit;  5%   10  days  discount. 

Hunt  &  Behrens,  Inc.,  Petaluma: 
1.7625  per  sack  for  Portland  cement, 
igh  early  strength;  10c  sack  credit; 
',4c  15  days. 

California  Corrugated  Culvert  Co., 
ill  and  Parker  Sts.,  Berkeley;  $91.96, 
>nt  St.;  $91.96,  West  St.;  $109.87, 
lary  St.;  $70.79;  Bridge  St.;  tor  part 
ircle  corrugated  iron  culverts,  com- 
lote. 

The  other  bids  were: 

Hein  Bros.  Basalt  Rock  Co.,  Peta- 
luma: $1.45  per  ton  for  rock;  $1.65 
er  ton  for  sand. 

Lavenson  &  Savasta:  $21.39  per  100 
I.   for   conduit. 

Westinghouse  Elec.  Supply  Co.,  $21.- 
1'  per  100   ft.   for  conduit. 

PORTLAND  CEMENT 

M.  Vonsen  Co..  Petaluma:  $0.75  per 
ack;   $0.08  sk.   cr. ;   2>ic   15  days. 

<:.  P.  McNear  Co.,  Petaluma:  $0.7675 
1.08  sk.  cr.;  2yjc  15  days. 

Golden  Eagle  Milling  Co..  $0,815; 
It..  400  sacks  or  more,  $0,775;  10c  sk. 
r.;    2H    15   days. 

M.  J.  Molseed:  $0,773;  10c  sk.  cr.; 
I-  10  days. 

Diamond  Match  Co.;  $0,795;  $0  09 
k.  cr.:  2 Vic  15  days. 

Sterling  Lumber  Co.:  $0,805;  lOc  sk. 
r  ;   2H   10  days. 


ALAMEDA  COUNTY— 0.9  Mi.  Grade  and  Pave  —(State) 


ALAMEDA  COUNTY.  Cal.— Penln. 
sula  Paving  Co..  9  Main  Street.  San 
FnuiclK.- ..  al  $IO:t. 826.6.'.  t,n  Alt.  A, 
HUbniitted  low  bid  to  the  State  High- 
way CommlsHlon.  Sacramento.  for 
Krading  and  paving  with  Portland  ce- 
ment concrete  and  asphalt  concrete 
about  0.9  mile  In  the  City  of  Oak- 
land, on  38th  St.  and  Moss  Ave.,  be- 
tween Market    St.   and   Broadway. 

Bids   wore  taken  as  follows: 

(  I>  1  lot  buildings  to  be  demolished 
and    removed; 

(  2)   1,400   c.y.    salvagi  d    base   material 

(    3)   300   c.y.    structure    excavation; 

(  4)  75  c.y.  Class  A  Portland  cement 
concrete   structures; 

(  5)   9   each  Type    B  catchbaslns; 

(  6)  12  each  Type  B  storm  water  in- 
lets: 

(  7)   24   each   new   manholes; 

<  8)  11  each  existing  manholes  to  be 
adjustei:!    to  grade; 

(  9)   2    each    lampholes: 

(10)  2.450  l.f.  8-in.  vitrified  sewer  pipe 

(ID   180  l.f.   10-ln.  do: 

(12)   1.290  l.f.    I2-in.  do; 

(13 1   1.500  l.f.   15-in.  do; 

(14)  65   l.f.   18-in.  do; 

Alternative    Items 
Alternate   A 

(15)  23.700  c.y.   rdwy.   excav.,   unclass.; 

(16)  11,820   tons    imported    base   mate- 

rial; 

(17)  12,260    tons   aspnalt    concrete; 

(18)  31,700  sq.  yds.  asph.  paint  binder 

(19)  1.090    c.y.    Class    A    Portland    ce- 

ment  concrete   pavement: 

(20)  2.200    each    pavement    dowels; 

(21)  960    c.y.     Class    A     Portland    ce- 

ment  sidewalks,    curbs  and  gut- 
ters: 


(22)  11.000    lbs.    bar  rclnf.    atcel   pave- 

ment  .'ind   ."trueiurcH. 
Alternate    B 

(23)  21.930   c.y.    rdwy.    excav..    unelass. 

(24)  7.720    tons     imported    base    mate- 

rial; 

(25)  1.200    tons   asphalt    concrete; 

(26)  4.300   sq.   yds.   asph.    paint   binder; 

(27)  6,660    c.y.    Class    A    Portland    ce- 

ment   concrete    pavement; 

(28)  9,250   each   pavement   dowels: 

(29)  690    c.y.    Class     A     Portland    ce- 

ment  sidewalks,   curbs  and  gut- 
ters; 

(30)  39.100    lbs.    bar   reinf.   steel   pave- 

ment  and   structun_-8, 

NOTE:  Alternative  A  sets  forth  the 
necessary  Items  for  the  construction 
of  the  central  width  of  pavement  with 
asphalt  concrete.  Alternative  B  sets 
forth  the  necessary  Items  for  the  con- 
struction of  the  entire  pavement  with 
Portland  cement  concrete  except  con- 
necting  areas   at   street   intersections. 

Total    bids   follow: 

(A)  Peninsula  Paving  Co..  San  Fran- 
cisco: f.\lt.  A)  $103,826.65;  (Alt 
B)    $120,999.25. 

(B)  N.  M.  Ball  Sons.  Berkeley,  and  J. 
Catucci.  Oakland:  (Alt.  A)  no  bid- 
(Alt.    B)   $106,969.70. 

(C)  Union  Paving  Co..  San  Francisco: 
(Alt.  A)  »H3,29L50;  (Alt.  B)  no 
bid. 

(D)  Heafey-.Mocre  Co..  Oakland:  (Alt 
A)   $113,560.25:    (Alt.    B)    no  bid. 

(E)  Fredrickson  &  Watson  Const.  Co. 
and  Fredrickson  Bros.,  Oakland: 
(Alt.  A)  $113,743.40;  (Alt.  B)  $119.- 
309.40. 

(F)  Southern  California  Roads  Co.. 
Los  Angeles:  (Alt.  A)  $123,748; 
(Alt.   B)   no   bid. 

Unit    bids    follow: 


(D) 


(  3) 
(  4).. 
(  5).. 
(  6). 
(  7).. 
(  8).. 
(  9)  . 
(10).. 
(11) 
113) 
(1 :!  1 


$  600.00  $  500.00  $  500.00 
.65  .70  .80 
1.50 
16.00 
150.00 
100.00 
80.00 

10.00 

I5.»0 
1.00 
1.60 


1.50 
20.00 
90.00 
65.00 
80.00 
7.00 
20.00 
1.20 
1.6S 
2.00 
2.25 
3.00 


1.50 
l.SO 
2.50 


Ou.OO  $ 

250.00     $ 

620.00 

.35 

.62 

.90 

.90 

1.25 

1.75 

17.50 

19.00 

22.00 

90.00 

120.00 

200.00 

65.00 

100.00 

100.00 

80.00 

80.00 

90.00 

10.00 

18.00 

10.00 

20.00 

23.00 

20.00 

1.15 

1.50 

.90 

1.55 

1.50 

1.10 

1.83 

1.70 

1.25 

2.20 

2.00 

1.70 

2.93 

2.90 

2.50 

Total     JIS. 594. 25  $16,490.00  $  13.415.50 


(15).. 
(16).. 
(17).. 
(18).. 
(19) 


(23) 
(24), 


( 29 ) 


.35 

.69 
3.52 

.002 
10.40 

.22 
13.80 

.045 


.30 
1.1)0 
3.75 
.03 
10.00 
.50 
15.00 


$  16,692.50     $   16.093.00 

.70  .53 

1.00 
4.40 
.003 
10.50 
.20 
16.00 


1.00 

.70 

4.00 

..     3.74 

.002 

.02 

9.50 

9.53 

.15 

.18 

12.00 

'5.00 

.04 

.04 

5in3.S26.65  $ $113,291.50  $11^.566.25  $113,743.40    $123,748.00 


.66 

4.70 
.02 


(30) 

(Alt.    B)    . 

NOTE: 

incorrectl 


$120 
Total 


999.25  $106,969.70  $ $119,309.40 

bids  for  Peninsula    Paving    Co.    previously     were 


1-10  HP  Kane  Gas  Fired  Boiler 
1-15  HP  Kane  Gas  Fired  Boiler 

1-5800  gal.  Vertical  Steel  Storage  Tank 
10'  dia  X  10'  high  'x"  plate 

OCEAN  SHORE  IRON  WORKS 
MArket  0462       550  EIGHTH  ST.       SAN  FRANCISCO 
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SANTA  CLARA  COUNTY  —  UNDERPASS  —  (STATE) 


SANTA  I'LAKA  CorNTV,  Cal.  — 
Karl  W.  Heple.  494  Ddmas  Ave.,  San 
Jose,  at  $103,550  submitted  low  bid  to 
the  State  Highway  Commission.  Sac- 
ramento, for  constructing  an  under- 
grade crossing  under  the  tracks  uf  i 
the  Southern  Pacific  Railroad,  one 
and  one-half  miles  south  of  Agnew. 
consisting  of  two  concrete  abutments 
with  wing  walls  and  approximateb' 
0.29  mile  roadway  to  be  graded  and 
paved  with   Portland  cement   concrete. 

The  work  involves: 

(  1)   2S.000   c.y.    rdwy.   excav..   unclass. 

(  2)   1,100    c.y.    structure    excavation; 

(  3)  1.910  c.y.   imported  borrow; 

(  4)   400.000    sta.    yds.    overhaul; 

(  5)  7,800  sq.  yds.  subgrade  for  pave- 
ment; 

(  6)  800   tons   crusher    run   base: 

(  7)  6  tons  liquid  asphalt  SC-IA  sub- 
grade   treatment; 

(  8)  10  tons  Grade   E  asphalt  do; 

(  9)  1.365  c.y.  Clans  A  Portland  ce- 
ment   concrete    standard    pave.; 

(10)  3.080    c.y.    Class    B     Portland    ce- 

ment concrete   thick  pavement: 

(11)  320  c.y.   Class  A   Portland   cement 

concrete   sub-slab; 

(12)  1,872   each   pavement   dowels; 

(13)  99.000    lbs.    bar   reinf     steel; 

(14)  870  c.y.  Class  A   Portland  cement 

concrete  structures;  I 

(15)  340   c.y.    Class   B  do; 

(16)  6,960   lin.   ft.    furnishing   creosoted ' 
Douglas    fir    piles,     including     test  | 

piles: 

(17)  174   each   driving  do;  ' 


(A) 

(  1) $         .27 

(  2) 1.00 

(  3) .60 

(  4) .005 

(   5) .10 

(  6) 2.50 

(  7) 30.00 

(  8) 40.00 

(   9) D.OO 

(10) 7.75 

(11) 11.00 

(12) .35 

(13) .04 

(14) 13.00 

(15)...- 12.00 

(18) .60 

(17) 15.00 

(18) 12.00 

(19) 2.25 

(20) .09 

(21) .06 

(22) IS. 00 

(23) .60 

(24) 1.00 

(25) 1.25 

(26) 2.«i 

(27) 2.00 

(28) 2.40 

(29) 2.25 

(30) .70 

(31) .25 

(32) 2100.00 

(3$) _  700.00 

(84) _...  1550.00 

(35) 500.00 


(B) 


(C) 


1.75 
1.00 
.002 
.12 

2.50 
20.00 
25.00 
9.00 
8.50 
9.00 


15.50 
11.00 


10.00 
15.00 


1.00 

1.50 

2.00 

1.00 

2.50 

2.50 

.60 

.15 

750.00 

1500.00 

1500.00 

4000.00 


1.00 

1.50 

2.00 

1.00 

3.00 

2.20 

.60 

.18 

3300.00 

900.00 

2100.00 

500.00 


.i40  c.y.  Class  A  r.jrtiand  cement 
curbs,    gutters    and    sidewalks; 

1,300    l.f.    pipe    handrail; 

1,350    If.    new    wire    mesh    fence; 

1,450   If.   new  barbed   wire  fence; 

6   each  drive  gates; 

6,500  sq.  yds.  membrane  water- 
proofing; 

48    l.f.    8-in.    CMP; 

150    l.f.    12-in.    CMP; 

16   l.f.    IS-in.   CMP; 

2.420   l.f.   8-in.   perf.    metal   pipe; 

940  l.f.   li-in.   cast  iron  pipe; 

200    c.y.     rock     filling    material; 

1.530    l.f.    copper   strips: 

1.200  lbs.   misc.    steel; 

1    lot    drainage    pumping    equip.; 

1    lot    irrigation    pumping    equip.; 

1  lot  irrigation  distribution  sys- 
tem; 

1  lot  misc.    items  of  work. 


(19) 
(20) 
(21) 
(22) 
(23) 

(24) 
(25) 
(26) 
(27) 
(28) 
(29) 
(30) 
(31) 
(32) 
(33) 
(34) 

(35) 
Total   bids  follow: 

(A)  Earl    W.    Heple,    San    Jose,    $103,- 

850. 

(B)  J.    F.    Knapp,    Oakland.    $116,164. 

(C)  Fredrickson  &  Watson  Constr.  Co. 

and    Fredrickson      Bros.,       Oak- 
land.   $123,240. 

(D)  Healy-Tibbitts    Constr.     Co.,     San 

Francisco.    $124,458.14. 

(E)  Eaton    &    Smith,    San    Francisco, 

$125,480.90. 

(F)  Hanrahan  -  Wilcox      Corp.,      San 

Francisco,    $131,623.34. 

(G)  Peninsula  Paving  Co..    San   Fran- 

cisco,   $137,024.40. 


Unit   liids  follow: 


(D) 


(E) 
$ 


(F) 
$ 


(G) 
$ 


1.00 

.005 

.10 

2.30 

15.00 

22.00 

10.45 

9.77 

11.30 

.40 

.04; 

14.511 

13.65 

.55 

15.00 

16.00 

3.00 

.12 

.10 

18.00 


1.00 

.005 

.12 

1.50 

20.00 

22.00 

10.00 

10.00 

211.00 

.12 

.o:i5 

15.00 
14.50 


1.10 

.007 

.20 

3.33 

24.00 

30.00 

10.50 

9.23 

11.40 


14.50 
16.50 


1.00 

1.25 

2.50 

1.00 

2.50 

2.00 

.85 

.10 

2100.00 

900.00 

1500.00 

1000.00 


2.50 

1.00 

3.20 

3.00 

.85 

.12 

2749.00 

1024.00 

1733.00 

400.00 


1.25 

1.00 

.005 

.09 

3.20 

21.00 

27.00 

11.00 

11.00 

11.50 

.37 

.05 


12.50 
18.00 


.15 

.10 

20.00 

.72 

1.00 

1.50 

1.70 

.90 

3.00 

3.00 

1.00 

.20 

3000.00 

1250.00 

1400.00 

.    620.00 


1.65 

.75 

.006 

.09 

2.35 

17.00 

26.00 

12.50 

11.50 

14.00 

.40 

.0.^ 

18.50 

15.50 

.65 

12.00 

15.50 

2.30 

.20 

.13 

26.00 

.75 

1.20 

1.40 

1.75 

1.05 

2.80 

2.80 

1.05 

.18 

2950.00 

1000.00 

1120.00 

700.00 


ARISS  -  KNAPP  CO. 

CONTRACTORS 

STEAM  SHOVEL  WORK  —  GRADING 
EXCAVATING  —  MOTOR  TRUCKING 


Phone  Piedmont  0436 
961    Forty-first  Street 


Oakland.   Calif. 


AWARD    RECOMMENDED 

P.AN   DIEGO  COUNTY.  Cal.— A« 
of  .-I   rnntract    In  J,    E.  Haddock.   I, 
.■!57    N.    Chester    Ave..     Pasadena 
$203,683.40      for    grading     and     pi, 
suhgrade    reinforcement   on    10.!is.j 
of  Sections  C  and  D  of  Route  73,    . 
l^aguna      National      Forest       Hightt  , 
Cleveland   National   Forest.   San  DllJ 
County,     has    been     recommended    .■ 
District    Engineer  C.   H.    Sweeiser 
S.  Bureau  of  Public  Roads  .San  Fi 
Cisco. 


NOTICE    TO    BIDDERS 

ST.\TE     OF     CALIFORNIA.— C. 
Purcell,   State  Highway   Engineer, 
announced  the  cost  of  blue  line  pri 
for  the  State  Highway  work  now 
\ertised. 

A  blue  line  print  of  the  title  sh 
of  the  plans  showing  the  general 
cation  of  wrrk  will  be  furnished  f 
with  the  Specilal  Provisions.  Ei 
prints  of  the  layout  and  bridge  dei ; 
sheets  will  be  furnished  at  cost  i  i 
become  the  property  of  the  purchar 

The  following  table  show.s  the  c 
of  such  blue  prints  for  Jhe  work  r 
advertised,  bids  to  be  opened  in  . 
.\ngeles  on  August  8: 

VII  -  L.A-2  -  L.A.  Sunsec  Blvd.  1 
La  Veta  Terrace  and  Santa  Moci 
Blvd.:  PLANS  (No.  of  Sheets)  . 
(Cost)  $2.20;  CROSS-SECTIONS  (:■ 
of  Sheets)  35;  (Cost)  $3.50;  (Tor 
$5.70. 

VIII-Riv-7(,7S.19-ABCD-C.D-B, 
tvveen   Corona  and  southerly  bound 
and    between    Riverside   and    Elsinc 
No  Plans  or  cross-sections. 

Checks  for  the  above  should 
made  payable  to  the  Department 
Public  Works.  Division  of  Highwa 
and  should  accompany  requests 
plans,  specifications  and  propc 
forms  to  the  oflice  of  the  State  Hi( 
way  Engineer,  P.  O.  Box  1499,  Sac^ 
mento. 


LOW    BIDDER  ' 

SAN  BERNARDINO  COUNTY,  C 
—Paulsen  &  March.  8725  CompW 
Ave..  Los  Angeles,  at  $7.65  per  t 
total  $1224  submitted  low  bid  to  t) 
Division  of  Highways.  E.  Q.  Sullivi: 
District  Engineer,  247  Third  St.,  S; 
Bernardino,  July  22.  for  treating  w 
liquid  asphalt  about  7.2  miles  betwo 
Summit  Station  and  the  West  Forki 
the  Mojave  River  on  the  C'ajon-Le' 
Arrowhead  Road,  involving  160  t( 
liquid  asphalt. 


BIDS    WANTED 

CONTRA  COSTA  COUNTY,  Ca 
Until  August  5,  11  A.  M..  bids  Willi 
received  by  the  Contra  Costa  Coui, 
Board  of  Supervisors.  S.  C.  We' 
Clerk,  Hall  of  Records,  Martinez.  ' 
constructing  1100  ft.,  more  or  less, 
cement  sidewalk  on  Stockton  St.,  f 
Pablo. 

Plans    and    specifications    obtaina 
from    the    above    oflice    and    from 
office    of   County    Surveyor    R.    R.   - 
nold. 


BIDS  OPENED 

KLAMATH  CO..  Oregon— .-V.  Mil 
7253  N.  E.  Broadway,  Portland, 
$131,061  submitted  low  bid  to  the 
S.  Bureau  of  Public  Roads.  W.  _ 
Lynch,  District  Engineer,  316  N 
Postofflce  Bldg..  Portland.  July  19. 
surfacing  12.308  miles  on  Crater  L:' 
National  Park,  Rim  Road,  in  Cra 
Lake  National  Park,  Klamath  Conn 
Oregon. 

''omplete  bids  follow: 

A.    Milne.    Portland $131. 

Edlefsen-Weygandt    Co.,    Port- 
land      $H2. 

A.   C.  Greenwood  &  F.  J.  Dus- 

«ault,    Portland    '54. 

A.   O.   Dail  and   Warren   Bros., 

Aberdeen,    Wash 15^- 

Newport   Const.  Co.    and   Kern 
&  Kibbe,   Portland  168. 
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lomer  O.  Johnson,  Portland.. ..  101,024 
)unn  &  Unkfr,  Klamath  Kalis  1G3,U5G 
HW.s    l.'lcl    under   advLscnii'iil . 


Oil. 


3IDS   WANTED 

'  NKVADA  AND  I'LACIOU  COH., 
-Until  AiiKU.st  M,  r.  M..  hkl«  will 
10  reci'lvid  liy  thf  State  Hlnhway 
•oninilsHldii.  Sac'liinu'Mto,  for  Inula!. 
Ing  perforated  metal  pipe  iiiider- 
triUns  and  rorrUBated  metal  pipe  eul- 
■crts  un  aliiuit  3.7  nille.s  In  Nevada 
;nd  riaeer  Counties  between  %  mllo 
vest  of  Soxla  Springs  and  Donner 
;ummlt. 
The   work   Involves: 

1)  B.OOO  c.y.  strue.   cxeavatlon; 

2)  3  e.y.   eonercte  removed  and  dis- 

posed of; 
I  3)  39   c.y.    Class    A    I'ortlanrt    ceincnl 
eonercte  (structures) ; 
4)  4.350   ll>s.    bar   rclnf.    steel; 
I  5)  69C   l.f.    IS-ln.   CMI"; 

6)  38  l.f.  .'iO-ln.   CMP; 

7)  14,600    l.f.    8-in.    perforated    metal 
I  pipe   underdralns; 

:  8)  3, GOO  c.y.  rockltllinK  material  (un- 
derdralns); 

9)  62   l.f.   CMP   culverts,    removed    & 
cleaned   and   salvaged; 
110)  32    each    culvert    markers. 

NOTE:    The    state    will    furnish    cor- 

ugated     metal     pipe    and    perforated 
iietal  pipe  for  underdralns  for  use  on 

his  prfi,(e<'t  as  more  explicitly  sei 
iTrth  in  the  special  provisions. 
i  Plans  and  specifications  obtainable 
rom  the  above  ofliee  and  on  file  at 
he  office  of  the  District  Engineer  in 
San   Francisco,    Los   Angeles,    and    tho 

istrlct  in  wh=ch  the  work  is  situated. 


3IDS  OPENED 

I  NAPA  COUNTY,  Cal.— Ba.salt  Rock 
;-o..  Inc.,  900  8th  St.,  Napa,  at  $15.05 
iier  ton,  total  $3,913  submitted  low  bid 
io  the  Division  of  Hig*iways,  Jno.  H. 
;kegBS,  District  Engineer,  State  Bldg. 
;an  Francisco,  for  treating  with  li- 
luid  asphalt  about  23  miles  in  Napa 
"ounty  between  Wooden  Valley  June- 
ion  and  Napa-Yolo  County  Line,  in- 
.olvlng  about  260  tons  li<iui-d  aspha.1!, 
■ype  SC-3. 

;  Hayward  Bldg.  Materials  Co..  Hay- 
yard,  at  $16. S5  per  ton.  total  $4,3S1 
ubmitted    the   only  other  bid. 


^IDS  WANTED 

■'  REDWOOD  CITY.  San  Mateo  Co., 
.'"al.— Until  August  1.  7  P.  M.,  bids 
vlll  he  received  by  the  Trustees  of 
he  Redwood  City  Elementary  School 
listrlct.  C.  G.  Uhlenberg.  Clerk,  at 
Ii'Kinley  Elementary  School,  Duane 
nd  James  Sts.,  for  constructing,  re- 
Liirlng  and  resurfacing  with  emulsi- 
pd  asphalt  wearing  surface  the  exist- 
ng  paved  portion  of  the  playgrounds 
t  the  McKinley  Elementary  School. 
Specifications  obtainable  from  above 
dice.  I 


.OW   BIDDER 

KERN  COUNTY,  Calif.— Palo  Alto 
!oad  Materials  Co.,  Ltd.,  465  Califor- 
lia  Ave..  Palo  Alto,  at  $2,537.82  sub- 
nltted  low  bid  to  the  Division  of 
llghways.  R.  M.  Gillls,  District  En- 
■ineer.  State  Highway  Bldg.,  Fresno, 
or  applying  a  seal  coat  on  about  4  " 
niles  in  Kern  County  between  4  o 
iiiles  west  of  Buttonwillow  ninl  Pul- 
onwillnw. 

)IDS  OPENED 
CONTRA  COSTA  COUNTY'.  Cal.— 
'.ilo  Alto  Road  Materials  Co..  46n 
'alifornia  Ave..  Palo  Alto,  at  $12.40 
'cr  ton,  total  $2170  submitted  low  bid 
o  the  Division  of  Highways.  Jno.  H. 
keggs.  District  Engineer.  State  Bldg.. 
;an  Francisco,  for  treating  with  liquid 
sphalt  abovit  19.1  miles  in  Contra 
•osta  County,  between  Park  boundary 
lear  Danville  and  the  Summit,  bet. 
[he  Forks  and  to  Toll  House  near 
l^nlnut  Creek,  Mt.  Diablo  Park  Road, 


KERN  COUNTY  —  1  Mi.  Grade  and  Pave  —  (State) 


Ki;i!N  COUNTY,  Cal.— tirimth  Co., 
,'iii2  L.  A.  Hallway  Hldg.,  I-o.s  Angeles. 
.It  $96,769.60  on  Alternate  A,  and  at 
$94,994.6(1  on  Alternate  U.  submitted 
low  bid  to  the  State  Highway  Com- 
nilsHlon.  Sacramento,  for  grading  and 
paving  with  (either  asphalt  Cfmcrete  or 
Portland  cement  concrete  about  one 
mile  and  constructing  reinforced  con- 
crete  underpass  abutments,  between 
one  mile  south  of  Di'lano  and  Delano. 
K'ein  County. 


ill   be  take 


follows: 


(  I) 
(  2) 

(  3) 
(  4) 
(  5) 
(  6) 
(   7) 


(10) 
111) 

(12) 

(13) 

(14) 
(15) 
(16) 
(17) 

(IS) 

(19) 

(20) 


1175  M.   gals,   water; 

40,000  cu.  yds.  roadway  excava- 
tion  without   class.; 

34,000    sta.    yds.    overhaul: 

lOCKi  cu.  yds.  struct,  excav.; 

9900   cu.    yds.   imported   borrow; 

46  sta.   finishing  roadway: 

420  tons  mineral  aggregate  road- 
tnix  surfacing; 

125  tons  .SC-2  liquid  asphalt  road 
mix  surfacing  and  shoulder 
treatment: 

14.000  sq.  yds.  preparing  mixing 
and  shaping  road  mix  surfacing 
shoulders; 

59.000  lbs.  bar  reinf.  steel  structs. 

55  cu.  yds.  Class  A  Portland  ce- 
ment  concrete   structures: 

1000  cu.  yds.  Class  B  I'ortland 
cement  concrete; 

650  cu.  yds.  Class  A  Portland  ce- 
ment concrete  sloi>e  paving; 

1090    lin.    ft.    12-in.    CMP; 

36  lin.  ft.  15-in.  CMP.; 

52  lin.  ft.   18-in.  CMP.: 

3200  lin.  ft.  8-in.  pref.  metal  pipe 
underdralns; 

232  cii.  yds.  rock  filling  material 
underdralns; 

1120  lin.  ft.  12-in,  plain  concrete 
pipe; 

212  cu.  yds.  Class  A  Portland  ce- 

(A)  (B) 


004 


00 


(    I) $  1. 

(   2) 

(   3) 

(   4) 

(    5) 

(    6) 6 

(   7) 2, 

(   R) 10 

(   9) 

110) 

Ill) 27 

(12) 12 

(13) 13 

(14) 1. 

(15) 1 

(16) 2 

(17) 1 

(IS) 3, 

(19) 

(20) 13 

(21) 1 

(22) 450 

(23) 15. 

(24) 2. 

(25) 

(26) 

(27) 2200.00 

Sub  Total 57,306.60 

(L>S) 1.50 

(29) .10 

(30) ,03 

(31) 4. SO 

Alt.  A 96.769.60 


(32) 
(33) 
(34) 
(35) 
(36) 
(3T> 
Alt    B 


iiieni    concrete    curbs   and    side- 
walks; 

(21)  1140    lin.    ft.      laminated      timber 

guard  rail; 

(22)  1.0  mile  now  property  fence; 

(23)  6  each   fence  gates: 

(24)  30    each    monuments   complete    In 

place; 

(25)  1890    lbs.    cast    steel    frames    and 

covers    for   catchbaslns; 

(26)  1   lot  misc.   Items  of  work; 

(27)  1  lot  pumping  equipment; 

Alternative    Items 
Alternative  A 

(28)  20    cu.    yds.    exist,    pavement    re- 

moved and  disposed  of; 

(29)  17,800     sq.     yds.     preparing    sub- 

grade   for   pavement; 
CiO)  700  sq.  yds.  asphalt  paint  binder; 

(31)  7840    tons    asphalt    concrete; 

Alternative   B 

(32)  150    cu.    yds.    existing    pavement 

removed  and  disposed  of; 

(33)  40    tons   grade   E  asphalt   cement 

suligrade  treatment; 
(31)   18,650     sq.     yds.     preparing    sub- 
grade  for  pavement; 

(35)  3715    cu.    yds.    Class    A    Portland 

cement    concrete    pavement; 

(36)  9400  lbs.   bar  reinf.  steel  pave.; 

(37)  5050  each  pavement  dowels. 
Total  bids  follow: 

(A)  Griffith  Co.,  Los  Angeles  (Alt.  A) 

?96,769.6»:    (Alt.    B)    $94,994.60. 
(ID    nasich    Bros..    Torrance.    (Alt.    A) 

$105,515.80:     (Alt.B)     $114,552.90. 
((")   llanrahan  -  Wilcox      Corp.,      San 

Francisco     (Alt.     A)     $109,752.90: 

(Alt.    B)    $114,552.90. 
(I))   Fredrickson  &  Watson  and  Fred- 

rickson  Bros.,   Oakland,   (Alt.  A) 

$112,942.35:    (Alt.   B)    $109,749.85. 
(E)   Peninsula   Paving  Co..   &.   F.    (Alt. 

A)    $119,821.76;      (Alt.     B)    $109,- 

752.90. 

Unit    bids    follow: 


2.00 
.38 


1.00 


5.00 
3.00 
10.00 


22.00 
14.50 
14.50 


1.90 
1.20 
4.00 


4.50.00 

15.00 

2.50 

.12 

150.011 

24.502.00 

66.424.80 


3.00 

11. 5n 

,06 

.053 

23.00 

14.011 

17.00 

1.10 

1.50 

I. SO 

.91) 

4.00 

.50 

18.00 

.90 

450.00 

22.00 

3.00 

.12 

500.00 

3000.00 

70.433.90 


7.00 

12.50 

2.85 

2.84 

11.00 

12.70 

.055 

.055 

.055 

.053 

22.00 

14.40 

13.64 

15.20 

14.26 

14.55 

1.20 

1.50 

1.60 

1.90 

1.85 

2.30 

1.00 

1.20 

3.00 

3.23 

1.25 

.10 

15.30 

16.00 

1.00 

1.35 

350.00 

690.00 

)5.00 

27.00 

3.00 

3.50 

.18 

.14 

500.00 

1100.00 

2300.00 

3275.00 

6.410.35 

76.153.76 

ALTERNATE   A 


4.80 
109,752.90 


ALTERNATE   B 
2.511 
18.00 


1.25 
25.00 


2.50 
19.00 


5.30 
119.821.76 


4.00 
22.25 


9.25  10,70 

.075  .09 


114,552.90         108,746.85       109,752.90 
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involving  about  175   tons  of  liquid   as- 
phalt.  Type  SC-2. 

Complete  bids  follow: 
Palo    Alto    Road    Materials    Co..    Palo 
Alto.   (1)  $12.40  per  ton;   (2)   total. 
$2170. 
Hayward  Building  Materials  Co..  Hay- 
ward.    (1)   $13.90:    (2)   $2432.50. 
Kansome    Co..    Emeryville.    (1)    $14.50; 

(2)   $2537.50. 
Lee  J.  Immel,  Berkeley.   (1)  $14.90;  (2) 
$2607.60. 


BIDS   WANTED 

<_'HELAN  CtlUNTY.  Wash.— Until 
July  31,  10  A.  M.,  bids  will  be  receiv- 
ed by  the  Bureau  of  Public  Roads. 
\V.  H.  Lynch.  District  Engineer.  316 
New  Post  Office  Bldg..  Portland,  for 
constructing  1.5S1  miles  of  the  Stev- 
ens Pass  Highway  Reconstruction 
Grading  Project  S-A5,  National  Forest 
Project,  located  within  the  Wenat- 
chee  National   Forest.   Chelan  County. 

The   work    involves: 
(    :»   10   acres   grubbing; 
(   2<    145.000    cu.    yds.    unclassified    ex- 
cavation; 
I   3)  :  00.000  sta.   yds.   overhaul; 
(  4)  1,'>81  mi.  finish  earth  graded  road 
(   5)  7010  lin.  ft.  rounding  of  cut  slopes 
(   6)   340  cu.  yds.  Class  A  concrete; 
(   7)  3000   cu.    yds.    mi.   cushion   haul; 
(   8)  34.201    lbs.  reinforcing  steel: 
(  9)   500    lin.    ft.    culverts    (Alternate); 

(10)  250    lin.    ft.    extra    strength    rein- 

forced  concrete   pipe; 

(11)  5000    cu.    yds.    overruns    in    slides 

and    ovei  breakage; 

(12)  Lump  sum.  old  road  obliteration. 
Plans    and    spricifications    obtainable 

from   the  above  .ifSce  upon  deposit  of 
$10. 

BIDS  WANTED 

STATE  OF  WASHINGTON— Until 
August  6,  10  A.  M..  bids  will  be  re- 
ceived by  L.  V.  Murrow,  Director  of 
Highways.  Olympia.  for  highway  con- 
struction as  follows: 

YAKIMA  AND  KITTITAS  COUN- 
TIES: Constructing  about  13.598  lin. 
ft.  of  cable  guard  rail  at  28,205  lin.  ft. 
of  metal  guard  rail  on  about  11.2  mi. 
of  State  Road  No.  5.  Oak  Flat  to 
Chinook  Pass,  P.  W.  Project  7715. 

GRAYS  HARBOR  COUNTY:  Grad- 
ing, surfacing  with  crushed  stone  and 
constructing  treated  timber  trestles 
on  about  11  miles  of  State  Road  No. 
9.  Humptulips  to  Quinault.  P.  W. 
Project  8030.  involving  about  53  acres 
clearing:  97.710  cu.  yds.  excavation; 
37.980  cu.  yds.  selected  roadway  bor- 
row; 15.370  cu.  yds.  crushed  stone  sur- 
facing: 145  cu.  yds.  concrete;  12  M.B. 
M.  timber  and  lumber,  untreated;  212 
M.B.M.  timber  and  lumber,  treated. 
2226  lin.  ft.  pipe  culverts  and  other 
items. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$2   per   set. 


COMPLETE    BID    LISTING 

COCONINO  COUNTY'.  Arizona— Lee 
Moor  Constr.  Co..  807  Bassett  Tower 
Bldg..  El  Paso  Texas,  at  $25,830.  a- 
previously  reported,  submitted  low  bid 
to  the  Bureau  of  Public  Roads,  414 
Title  &  Trust  Bldg..  Phoenix.  for 
placing  a  seal  coat  on  Section  H  of 
Route  1.  all  of  Route  10.  Grand  Can- 
yon National  Park,  and  on  Sections 
A.  B.  C.  D  and  E  of  the  Cameron- 
Desert  View  Approach  to  Grand  Can- 
yon National  Park.  Cococino  County. 
The  length  of  the  project  is  31.969 
miles. 

The  work  involves: 

(1)  372    tons    applying    asphaltlc    ma- 

terial; 

(2)  2700    cu'.    yds.    .screenings    for    seal 

coat. 
The  bids  were: 
Lee  Moor-  Contracting  Co..   (1)   $15.00; 
(2)    $7.50;    total,    $25,830. 


SAN  FRANCISCO — Hayes  Valley  Main  Extension — (City) 


•SAN  FRANCISCO.  —  Pacific  States 
Construction  Co..  708  Call  Bldg..  at 
$55,840.25  submitted  low  bid  to  the 
Department  nf  Public  Works.  City 
Hall,  under  Spec.  No.  1S.S47.  for  In- 
stallation of  the  Hayes  Valley  Ex- 
tension, Auxiliary  Water  Supply  Sys- 
tem   for  fire   protection. 


The 


located   as    follows 


Lagama  St.  between  Pacific  Avenue 
and    Haight   St.; 

Fell  Street  between^  Fillmore  and 
Webster   Streets; 

Webster  Street  between  Fell  and 
Hayes   Streets; 

Hayes  Street  betw-een  Webster  and 
Franklin    Streets; 

Franklin  Street  between  Grove  and 
Hayes    Streets; 

Haight  Street  between  Fillmore  and 
Laguna    Streets. 

Bids  were  taken  as  follows: 

Cast   Iron  Pipe  and  Special 

Castings    In    Place 

(   1)   24     l.f.    18-in.     Class    G    bell    and 

spigot,    plain; 
(  2)   3990    l.f.    12-in.    Class   G    bell   and 

spigot,    plain; 
(  3)   410    l.f.    12-in.    Class    G    bell    and 

spigot,  lugged; 
(  4)    1480    l.f.    12-in.    Class    F    bell    and 

spigot,    plain; 
(  5)   100    l.f.     12-in.    Class    F    bell    and 

spigot,  lugged; 
I   6)    1410    l.f.    12-in.    Class    E    bell    and 

spigot,    plain; 
(  7)  230    l.f.    12-in.    Class    E    bell    and 

spigot,  lugged; 
(  8)   4550   l.f.    10-ln.    Class   G    bell   and 

spigot,    plain; 
(    9)   530    l.f.    10-in.     Class    G    bell    and 

.spigot,  lugged; 

(10)  335    l.f.     8-in.     Class    G     bell    and 

spigot,  lugged; 

(11)  60  l.f.  8-In.  Class  F  bell  and  spig- 

ot,   lugged; 

(12)  1   16-inch  gate  valve,   in  place; 

(13)  21    10-in.    do; 

(14)  26   8-in.   dO; 

(15)  26  stand,    hp.   h.Mclrants,   in  place; 

Note:  Items  1  to  15  inclusive,  cast 
iron  pipe,  valves,  hydrants,  and  spe- 
cial castings,  will  be  furnished  by  the 
City. 

(A)        (B)        (C)        (D) 


(16)  70.000  lbs.  pig  lead,  furnished  a 

delivered; 

(17)  20.000  lbs.   cast  steel  special  ea 

ings.   furnished   and  dcli\;fred 

(IS)  90.000  lbs.   cast  iron  special  ca; 

ings.   furnished   and   delivered 

(19)  25,000     cast     iron     valves     box 

frames,  covers,  dust  pans  i 
manholes  and  valves  boxes,  fi 
nished    ajid    placed; 

(20)  17,500     lbs.     wrought     iron    bol 

nuts  and  washers,  furnished 
placed; 

(21)  800  lbs.  reinforcing  steel.  furniF 

ed  and  placed; 

(22)  22  c.y.  Class  B  concrete  in  pla 

(23)  7500   c.y.   excavation  and  backfl 

(24)  28.000    sq.    ft.    asphalt    -   concrt 

pavement   (2-6-in.)  Class  P  co 
Crete; 
(26)   500   sq.    ft.    asphaltic   cone,   wes 
ing   surface    (2-in.) ; 

(26)  2500    sq.    ft.    concrete    pavemei 

6-in.    thick: 

(27)  SOO  .sq.  ft.  brick  pavement: 

(28)  400  sq.  ft.   basalt  rock  pavemei 

(29)  500  sq.  ft.  concrete  sidewalk  (c 

course); 

(30)  20    c.y.    crushed     rock,    furnish 

and   placed; 

(31)  70    tons    bell    and    spigot    pipe 

double  spigot  pipe,  wiyiout  In 
In  classes  C  to  H  inc..  and 
nominal  dia.  of  8-  to  18-in.  in 

(32)  30   tons  do  with    bolting  lugs. 

classes  C  to  H  inc.  and  in  no 
inal  dia.    of  8-   to   18-in.    inclusi 

Note:    Items    16   to   32   inclusive; 
materials,  including  pipe,  shall, be  fi 
nished   by   the   Contractor. 

Total  bids  follow: 

(A)  Pacific    States   Construction  C. 
$55,840.25.  I 

(B)  I^owrie   Paving  Co..    $57,211.25  V 

(C)  Herman   Lawson.    $58,998.00. 

(D)  C.   C.   W.    and   H.   H.  Haun,  J5 
677.75. 

(E)  MacDonald     &     Kahn    Co.,    LI' 
$60,605.80. 

(F)  Eaton  &  Smith.   $61,916.30. 

(G)  Fay    Improvement   Co..    $67.08!  ' 
(H)    M.   J.   Lynch.   $67,594.00. 

(I)   Chas.   L.   Harney.   $69,523.50. 
(J)    E.    J.    Treacy.   $85,051.95. 
All   bidders  of   San   Francisco. 

I'nit    bids   follow: 


(F)        (G)        (HI        (11 


(  1) 

$7.00 

$15.00 

$15.00 

$  8.00 

$16.00 

$  9.15 

$  2.87 

$  4.00 

?  7.00 

(    2) 

1.35 

1.40 

2.50 

1.70 

1.82 

1.83 

1.87 

2.40 

2.70 

(   1) 

1.50 

1.85 

3.40 

1.90 

2.48 

1.97 

1.97 

2.40 

2.90 

(   4) 

1.35 

1.40 

2.50 

1.60 

1.70 

1.83 

1.87 

2.40 

2.70 

(    'i) 

2.10 

2.20 

3.40 

1.90 

2.86 

1.97 

1.97 

2.40 

2.90 

(   6) 

1.30 

1.50 

2.50 

1.60 

1.70 

1.83 

1.87 

2.40 

2.70 

(   7) 

1.65 

1.90 

3.40 

1.90 

2.90 

1.97 

1.97 

2.40 

2.90 

(  8) 

1.30 

1.00 

2.10 

1.50 

1.83 

1.75 

1.87 

2.00 

2.60 

(  9) 

1.55 

3.00 

2.50 

1.70 

2.50 

1.90 

1.97 

2.50 

2.70 

(10) 

3.15 

4.00 

3.00 

4.00 

5.53 

9.15 

1.97 

4.00 

4.50 

(11) 

3.30 

4.00 

3.00 

3.50 

4.60 

9.15 

1.97 

4.00 

4.50 

(12) 

25.00 

50.00 

80.00 

40.00 

85.00 

91.00 

30.70 

60.00 

90.00 

(13) 

18.00 

15.00 

25.00 

25.00 

63.00 

55.00 

27.25 

20.00 

45.00 

(14) 

15.00 

15.00 

15.00 

20.00 

41.00 

44.00 

25.00 

25.00 

35.00 

(15) 

20.00 

10.00 

15.00 

20.00 

46.00 

55.00 

30.70 

30.00 

50.00 

(16) 

.044 

5     .044 

5     .02 

.044 

3     .037 

22  .03 

.03 

.04 

.01 

(17) 

18.00 

18.00 

.OS 

.18 

.15 

.18 

.18 

.18 

.18 

(18) 

.05 

.05 

.03 

.06 

.046 

.06 

.05 

.05 

.01 

(19) 

.06 

.05 

.03 

.05 

.05 

.045 

.055 

.05 

.06 

(20) 

.085 

.082 

5     .03 

.082 

5     .0833     .0825     .08 

.08 

.04 

(21) 

.06 

.05 

.05 

.05 

.05 

.05 

.05 

.05 

.05 

(22) 

20.00 

20.00 

18.50 

20.00 

20.00 

12.00 

18.00 

30.00 

15.00 

(23) 

1.25 

1.25 

1.25 

1.25 

1.00 

1.00 

2.00 

1.00 

1.50 

(24) 

.19 

.25 

.16 

.20 

.18 

.17 

.20 

.25 

.18 

(25) 

.OS 

.07 

.10 

.10 

.12 

.05 

.10 

.10 

.15 

(26) 

.18 

.18 

.12 

.18 

.14 

.15 

.22 

.25 

.1.-. 

(27) 

.65 

.50 

..',(1 

.40 

.43 

.40 

.34 

.40 

.40 

(28) 

:>.■', 

.fii; 

.1(1 

.35 

.2." 

.20 

.20 

.30 

.23 

(29) 

AS 

.1.^. 

,17 

.18 

.10 

.12 

.20 

.14 

.12 

(30) 

1.0  (J 

1.50 

1.00 

S.OO 

2  00 

2.00 

3.00 

3.00 

3.00 

(31) 

50.00 

48.60 

30.00 

50.00 

40.00 

50.00 

50.00 

30.00 

50.00 

71) 

...     60. '10 

58,50 

40. 'lO 

60  00 

50.00 

60.00 

60.00 

60.00 

60.00 

Bids 

referred 

to    the 

City 

Engin 

cer  and  the  PWA. 

Li 
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fPearnon  &  DIckerson,  rrescott,  Ariz.. 
(1)    JI2.85;    (2)    $8.50;   total,    $27,- 
730.20. 
•Inglneer'a    fstlinatc,     (1)     $12.00;     12) 
$6.00;    totnl,   $20,664. 
•Net  lild  iin  Arizona  4-B2,  C2,  If  also 
iwarded  aliovc  project.   $9272.25.  Total 
I  awiirdcd   hotli,   $:a.U02.ir.. 


30— RESERVOIRS  &  DAMS 


BIDS   OPENED 

BONNEVILLIC,    Ore.— Paiillo    Coast 
Steel  Corp.,   20lh   and    Illinois  Streets. 
San   Krancisco.   at    $.T98,2!)S    (Alternate 
41,   traiusportation    Included)    siibmitteicl 
low   bid   to   the   U.   S.   Engineer  Office, 
Second   Portland   District.   Major  C.  F. 
Willinms,    District    Enginper,    627    rit- 
lock    Klock,    Portland,    under   Bid    No. 
>;94-35-52,   for  construction  anti   instal. 
lation  of  upper  and  lower  miter  gates, 
four    Tainti-r     valves,     four     complete 
machines    for    operating    miter    gates, 
four  complete   machines  for  operating 
,'rainter    valves,    six    flo.iting    mooring 
bltts,  floor  plates  and  grating,  for  the 
navigation   lock   at  Bonneville   Dam,. 
I    The  work   involves: 
(  1)  1.550.000   lbs.   struc.   carbon   steel: 
(  2)  1.418.000  lbs.   struc.  sillcion    steel: 
(  3)   16.600    lbs.    chrome-nickel    steel; 
■(  4)  600   lbs.    machine  steel: 
(  6)  620   lbs.    cold    rolled    steel; 
(  6)  180  lbs.  key  steel; 
(  7)  ,100  lbs.   tool   steel; 
(  R)  700    lbs.    spring   steei; 
(  9)  I4.00n   lbs.   bolt   steel: 
110)  BOO   lbs.    corrosion-resisting   steel: 

(11)  7.000   lbs.   rail   steel; 

(12)  122.000   lbs.   carbon  steel  forgings; 

(13)  15.000  lbs.   nickel   steel   forgings; 

(14)  482.000   lbs.   carbon   steel   castings 

(15)  BOO     lbs.     nickel     steel     castings; 

(16)  16,600  lbs.    iron    castmgs; 

(17)  100    lbs.    brass    castings; 

(18)  10.000   lbs.    bronze  castings; 

(19)  1,600    lbs.    phosphor   bronze; 

(20)  1.000  lbs.   Tobin  bronze; 

(21)  2.800   lbs.    babbitt    metal; 

(22)  9.000  lbs.   steel  pipe; 

(23)  1.000  lbs.  brass  pipe; 

(24)  300  lbs.   copper  plate  and   wire; 

(25)  56.000   lbs.    floor   plates; 

(26)  17.000  lbs.    floor  grating: 

(27)  250  lbs.   steel  wire   cable; 
CS)   2.600    lbs.    roller   chain; 

(29)  BOO   lbs.   miscellaneous   metal; 
(39)  200    lbs|.    misc.    non-metal: 

(31)  5   lbs.    lubricating  fittings; 

(32)  1    job    lubrication    equipment; 

(33)  2.100   lbs.    rubber   seals; 

(34)  20   PMBM  oak  timber; 

(35)  1  job  miter  gate   pumping  equip- 

ment   complete; 

(36)  1  Job  gear  reducers  complete,  mi- 

ter gate  machines; 

(37)  1    job    gear     reducers     complete. 

Tainter    valve    machines; 

(38)  1    Job    electrical    equipment    com- 

plete,   miter    gates; 

(39)  1  Job  do  for  Tainter  valves; 

(40)  6  each  floating  mooring  bitts,  as- 

sembled   complete. 

Bids  were  taken  under  two  ilter- 
nates  as   follows: 

Alternate  "A":  Bidders  shall  quote 
prices  loT  performing  the  work,  etc., 
as  specified,  except  that  the  Govern- 
ment will  pay  the  cost  of  transport- 
inc  equipment  and  materials  w^hich 
are  to  be  made  a  part  of  the  com- 
pleted units  from  bidder's  shipping 
points   to   Bonneville.   Oregon: 

Alternate  "B";  Bidders  shall  quote 
prices  for  performing  the  work.  etc.. 
as  specified,  with  the  understanding 
that  all  transportation  charges  from 
the  factory  shipping  points  to  Bonne- 
ville are  included  in  said  prices  and 
will   be   paid  by  the   bidder. 

Total   bids   follow: 

Pacific  Coast  Steel  Corp..  S  F  ■  Alt 
A.  no  bid:  Alt.  B.   $398,298. 

Columbia  Steel  Co..  San  Francisco: 
Alt.   A.   $398,857;   Alt.    B,   $428  210 


Independent  BrKlgo  Co.,  I'ltl8burgh, 
I'll.:   Alt.  A,   $425,000;  Alt.    li,   no  bid. 

I'iHlIlc  (.'nr  &  Foundry  Ci.rp.,  Senttl.> 
All.  -A.    $608. 980;    Alt.    H.    $513,815. 


ALLOTMENT     REDUCED 

S  ro  K  .\  .N  i;.  \V:iNli.  A  loan  and 
K I  a  11 1  of  $r,2.'i.Ono  for  construilion  of 
a  diversion  dam  and  hydro-ilectrlc 
plant  has  been  reduced  to  a  grant 
of  $193,500  by  the  I'WA  at  llie  ap- 
plicant's request.  ) 


LOW    BIDDER 

<'ASI'1CI!.  \V.\o. -Winston  Bros.  Co.. 
117(1  Northwest  Hank  Bldg.,  Minne- 
apolis. Minn.,  at  $2,194,007  submitted 
low  bid  to  the  Bunau  of  Reclamation 
<'asper.  under  Spec.  No.  fi30.  for  (he 
lonstriiction  of  (he  Seminoe  Dam  and 
I'owi-r  I'laiit.  Casper-Alcova  Project, 
n,..ir  Casper. 


31  —  PIPE  LINES  &  WELLS 

BIDS    WANTED 

YELLOWSTONE  NATIONAL  PAIIK 
Wyoming— Until  August  8  2:00  P.  M.. 
Iilds  will  be  received  by  tho  National 
Park  Service,  Frank  A.  Kittredge. 
Chief  Engineer,  409  Underwood  BIdg., 
San  Francisco,  for  the  construction  in 
place  of  a  water  supply  and  distribu- 
tion pipe  line  system,  including  an  in- 
take and  divorsian  structure;  a  con- 
crete water  storage  tank  complete 
with  all  appurtenances,  and  11  re- 
inforced concrete  manholes  on  the  dis- 
tribution main;  the  system  to  be 
complete  in  every  particular,  includ- 
ing gate  valves,  screens,  manhole 
covers,    valve    wells,      water      meters. 


SAN  MATEO — Sewage  Disposal  System,  Unit  B — (City) 


SAN  MATEO,  Cal.  —  W.  J.  Tobin, 
3701  Balfour  Ave,  Oakland,  at  $77,470 
submitted  low  bid  to  the  San  Mateo 
City  Council  for  construction  of  Unit 
B,  the  pumping  plant  and  treatment 
works,  for  the  municipal  sewer  sys- 
tem. 

Dids  were  taken  as  follows: 

(1)  Lump  sum,  for  structures  &  equip- 

ment of  the  sewage  pumping 
plant  and  sewage  treatment 
works,  complete.  Project  Unit 
"B." 

(2)  Deduct  from  Item  1  for  the  sludge 

drying  beds. 

(3)  Deduct    from    Item    1    for   the    oil 

and  screenings  surface  and  as- 
phalt oil  and  screenings  sur- 
face: 
(I)  Deduct  from  Item  1  for  furnishing 
materials  and  constructing  road- 
ways, walkways  and  plant  site 
fill,  quantities  to  consist  of  5000 
cu    yds.  of  imported  fill  material 


only  and  1000  cu.  yds.  of  quarry 
waste  rock  only  instead  of  the 
quantities  involved  in  the  work 
as    specified: 

(5)  Deduct  from   Item  1   for  landscap- 

ing; 

(6)  Deduct   from   Item   1   for  the   pre- 

servative treatment  of  timber 
piles; 

(7)  Deduct  from  Item  1  for  the  fence. 

with  gate,  around  the  treatment 
works; 

(S)   Deduct  from  Item  1  for  the  water 
reclamation  system; 

(9)   For  timber  piles  over  the  estimat- 
ed   average    length    of   40    ft.    at 
cut-off.   per  lin.   ft.   of  pile. 
The  bidders  wore: 

(A)  W.   J.    Tobin.    Oakland. 

(B)  H.   A.   Teget.   Ontario. 

(C)  MacDonald  &  Kahn  Co.,  Ltd.,  San 

Francisco. 

(D)  Fred  J.  Early  Jr..  San  Francisco. 
Unit    bids    follow: 


(A) 

(B) 

(C) 

(D) 

■7.470.00 

$80,000.0(1 

.?S2,92S.0O 

$83,970.00 

3.920.00 

4.100.00 

3,830.00 

3.415.00 

2,750.00 

4.450.0(1 

750.00 

2.900.00 

1,565.00 

1,850.00 

2,250.00 

1.800.00 

400.00 

300.00 

350.00 

1,180.00 

1,300.00 

1,800.00 

2,533.00 

2.300.00 

1,390.00 

1,250.0(1 

1,025.00 

1.300.00 

4,073.00 

4,975.00 

3.260.00 

5.000.00 

1.00 

1.25 

1.25 

1.50 

(6) 

(V) 

(8) 

(9) 

The  city  council  adopted  the  recommendation  of  City  Manager  E.  P. 
Wilsey  that  the  contract  be  awai-ded  to  the  low  bidder  at  $71,630.  omitting 
items  3,  5.  6  and  7.  and  referred  the  bids  to  PWA  with  an  application 
for  an  increase  of  $4,657  in  their  grant,  makinc:  a  total  of  $42. 0.".?  rW.\ 
funds   toward    the   project. 


Reinforcing   Steel 

Cut,  Bent,  Delivered  and  Installed 


BUILDING  MATERIALS 
GUNN,  CARLE  &  CO. 

20  Potrero  Avenue  :  San  Franicsco 

Phone  UNderhill  5480  Ig*^ 
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blo\v-(iff,  etc.  completely  fabricated 
and  installed  in  place,  including  all 
excavation  and  backlill.  at  the  Old 
Faithful  Area  in  Yellowstone  Nation- 
al  Park. 

The  work  involves: 
(   1)  6000  lin.   ft.   I2-in.  pipe,   soilproof- 

ed  steel,   or  special  cement  pipe 

(Alt.); 
(  2)  4500  lin.   ft.   10-in.   pipe,   do; 
(  3)  750  Inn.  ft.  8-in.  pipe,  do; 
(  4)  600  lin.   ft.   6-in.   pipe,   east  iron; 
(   5)  S50  lin.  ft.  4-in.  pipe,  cast  iron; 
(   6)  75    lin.    ft.    3-in.    pipe    galvanized 

steel: 
(  7)   900   lin.    ft.    2-in.    pipe,    galvanized 

steel: 
(  S)   8U   cu.    yds.    reinforcing    concrete; 
(  9)  25  cu.   yds.   rubble  masonry; 
(10)   10.000     lbs.     reinforcing    steel. 

Plans  and  specifications  obtainable 
from  the  above  office  or  from  Sup- 
erintendent Roger  W.  Toll,  Yellow- 
stone National  Park.  Wyoming,  upon 
deposit  of  $10. 

32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 

BIDS    WANTED 

S.KN  FRANCISCO.— Until  August  7, 
2:30  1'.  M..  bids  will  be  received  by 
the  Department  of  Public  Works,  Rm. 
51.  City  Hall,  unvler  Spec.  No.  18.854. 
for  construction  of  sewers  and  appur- 
tenances in  La  Grande  Ave.  between 
Mansfield  and  Felton  Sts.;  in  Bur- 
rows St.  between  Mansfield  and  Knox 
Sts.;  in  Mansfield  St.  between  Bur- 
rows St.  and  La  Grande  Ave.;  and  in 
Felton  St.  between  La  Grande  Ave. 
and   Knox  St.     Estimated   cost,    $3,000. 

The   work  involves: 

(1)  365   l.f.   8-in.   VCP  sewer  in  place; 

(2)  465   l.f.    12-ln.  do; 

(3)  10   8x6-in.  wye   branches  in  place; 

(4)  25   12x6-in.  do; 

(5)  5   brick   manholes,   complete; 

(6)  1  lamp  hole,   complete. 

Plans  and  specifications  obtainable 
from  City  Engineer  John  J.  Casey. 
Room  351,  City  Hall,  upon  cash  de- 
posit of  $10.  * 

CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— F.  W.  Web- 
er. 8442  California  Ave..  South  OTite, 
awarded  contract  by  the  Los  Angele.^i 
board  of  public  works,  July  19,  at  $12- 
500  (using  Rensselaer  valves  and  cast 
iron  pressure  pipe),  for  furnishing  and 
installing  a  pumping  plant,  pumps  and 
piping,  and  .sludge  piping  .system  for 
the  Terminal  Island  sewage  treatment 
plant.  Terminal  Island.  San  Pedro 
(cash  contract)  rW.-V.  Proj.  No.  5633 
Unit  No.   3B. 


SAN  DIEGO  CO. — 10.985  Mi.  Grade  &  Subgiade — (Govt.) 


FUNDS   ASKED 

SAN  YSTDRO.  Cal.  —  International 
Boundary  Commission,  American  Sec- 
lion,  has  filed  application  for  allot- 
ment of  $110,000  from  work-relief 
funds  to  construct  portion  of  sani- 
tary sewer  line  to  serve  San  Ysidro 
and  neighboring  communities.  The 
project  is  to  be  constructed  jointly 
with  the  Mexican  cities  of  Tia  Juana 
and  Agua  Caliente. 


FUNDS    ALLOTTED 

FRESNO  COUNTY.  Cal.— The  Fed- 
eral Public  Works  Administration  has 
allotted  a  loan  of  $16,000  to  the  Fresno 
County  Waterworks  District  No.  2 
for  a  complete  new  water  system.  A 
grant  of  $13,090  has  previously  been 
approved  for  this   project. 

33_  WATER  WORKS 

TO   ASK    FUNDS 

NORTH  LAS  VEGAS,  Nev.— C.  D. 
Baker,  consulting  engineer,  has  an- 
nounced that  application  will  be  made 
for  a  PWA  loan  of  $34,000  to  finance 
the  construction  of  a  water  system 
in  North  Las  Vegas. 


SAN  DIEGO  COUNTY,  Cal.  —  J.  E. 
Haddock.  Ltd.,  357  N.  Chester  Ave., 
Pasadena,  at  $203,683.40  submitted  low 
hid  to  the  Bureau  of  Public  Roads, 
S07  Sheldon  Bldg.,  San  Francisco,  for 
grading  and  placing  subgrade  rein- 
forcement on  10.985  miles  of  Sections 
C  and  D  of  Route  73,  the  Laguna 
National  Forest  Highway,  Cleveland 
National   Forest,    San   Diego   County. 

Bids  were  taken  as  follows: 


(  1) 

(  2) 
(  3) 
(  4) 
(  5) 
(  6) 
(  7) 
I  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 


57    acres    clearing; 

347.500  cu.  yds.   unclass.   excav. 

2300  cu.  yds.  do  for  structures; 

1,141,500   sta.   yds.   overhaul; 

59,200  cu.  yds.  mi  overhaul; 

36  lin.  ft.   8-in.  CMP; 

72   lin.   ft.   12-in.  CMP; 

2004    lin.    ft.    IS-in.    CMP; 

1664  lin.   ft.   24-in.   CMP; 

364  lin.   ft.    30-in.   CMP; 

192    lin.    ft.    36-in.    CMP; 

34  lin.   ft.   42-in.  CMP; 

214    lin.    ft.    4S-in.    CMP; 

2  each  Type  A  spillway  inlets; 

316   cu.   yds.   (Tlass  A  concrete; 


(16)  15   cu.   yds.   Class   B   concrete; 

(17)  18,100   lbs.    reinforcing   steel; 

(18)  28  each  steel  grates; 

(19)  190  lin.   ft.   porous  tile  undtrdrain 

(20)  214    lin.    ft.    wood    guardrail; 

(21)  12,000    lin.    ft.    Type    I    prot-jctioi 

ditch; 

(22)  12.500  lin.  ft.  fence; 

(23)  5  each  fence  gates; 

(24)  96  each  culvert  markers; 

(25)  86   each   right-of-way  monument; 

(26)  Extra  work,  selective  clearing; 

(27)  Extra    work,    fill      slope      erosion^ 

control. 

Total    bids   follow: 

(A)  J.    E.    Haddock,    Ltd.,    Pa.sadena, 

$203,683.40. 

(B)  Isbell  Constr.  Co.,   Reno,   Nevada. 

$229,183.30. 

(C)  Daley     Corp.,     San     Diego,     $271,- 

449.40. 

(D)  Young  &  Son  Co.,  Ltd.,  Berkeley, 

$284,894.90. 
(E.)  Engineer's    Estimate,    $198,259.75. 


Unit  bids  follow: 


(A) 


(B) 


(   1) $  150.00         $  150.00 

(   2) .41  .50 

(  3) 1.50  1.50 

(  4) .01  .005 

(  5) .15  .15 

(  6) .90  1.20 

(  7) 1.25  1.50 

(   8) 1.75  1.80 

(   9) 2.75  2.60 

(10) 3.45  3.50 

(11) 4.30  5.25 

(12) 6.20  6.00 

(13) 7.70  7.50 

(14) 17.50  17.00 

(15) 27.00  27.00 

(16) 27.00  27.00 

(17) .06  .06 

(18) 20.00  15.00 

(19) .50  1.00 

(20) .50  1.00 

(21) .15  .15 

(22) .12  .10 

(23) 20.00  20.00 

(24) 2.50  3.00 

(25) 3.00  3,50 

(26) 300.00  300.00 

(27) 1750.00  1750.00 


.60 
1.70 


.12 

.15 

1.55 

1.00 

1.65 

1.25 

1.70 

1.75 

2.60 

2.75 

3.30 

3.50 

5.10 

4.75 

5.90 

5.50 

7.15 

9.10 

1500 

15.00 

27.50 

30.00 

27.50 

30.00 

.14 

.10 

25.00 

3.00 

3.00 

300.00 

1750.00 


.10 

.12 

20.00 

2.50 

3.00 

300.00 

1750.00 


(E) 

i  150.00 
.40 
1.50 
.0075 
.15 
1.10 
1.40 
1.95 
2.90 
3.50 
5.30 
6.20 
7.20 
15.00 
27.00 
25.00 

.065 

20.00 

.60 

1.00 

.15 

.12 

20.00 

2.00 

3.00 

300.00 

1750.00 


LOS  ANGELES  COUNTY— Monrovia  &  San  Rafael  Tunnels 


LOS  ANGELES  COUNTY.  Cal.— L. 
K.  Dixon  Co.,  Bent  Bros..  Inc.,  and 
Johnson,  Inc.,  609  South  Grand  Ave., 
Los  Angeles,  bidding  jointly,  submit- 
ted the  low  bid  to  the  Metropolitan 
Water  District,  Los  Angeles,  July  23 
(as  previously  reported)  at  $503,145  on 
Schedule  1  and  at  $658,459  on  Sched- 
ule 2,  for  constructing  Monrovia  No. 
4  and  San  Rafael  Nos.  1  and  2  tun- 
nels, Colorado  River  Aqueduct-  Spec. 
No.    107. 

This  combination  also  stipulated 
that  if  awarded  both  Schedules  1  and 
2.  it  would  deduct  from  item  2.  Sched. 
2.  thf  sum  of  30c  per  c.y.  or  a  total 
of  $13,500,  which  would  mak^  the  net 
total  for  the  complete  contract,  $1,- 
148.104. 

Monrovia  No.  4  tunnel  is  located  in 
the  San  Gabriel  Mountains  in  the 
northerly  part  of  the  city  of  Monrovia 
Los  Angeles  County;  the  San  Rafael 
Nos.  1  and  2  tunnels  are  located  in 
the  southerly  portion  of  the  San  Ra- 
fael Hills  between  Linda  Vista  Ave. 
and  Glenoaks  Blvd.  in  the  cities  of 
Gkndale,  Pasadena  and  Los  Angeles. 
The    work   to  be    bid   upon   consists  of 


the  excavating  and  lining  of  three 
circular  water  supply  pressure  tun- 
nels. 

The  San  Rafael  tunnels  and  the 
east  portion  of  the  Monrovia  No.  4 
tunnel  are  to  be  lined  with  reinforced 
concrete  and  will  have  a  finished  in- 
terior diameter  of  10  ft.  For  the  west 
portion  of  the  Monrovia  No.  4  tun- 
nel, bids  may  be  submitted  on  a  lin- 
ing of  welded  steel  cylinders,  hacked 
with  concrete  and  lined  with  gunlte;' 
and  on  a  lining  of  precast  concrete 
pipe,  backed  with  concrete  and  rein- 
forced with  steel  cylinders.  The  gu- 
nite-lined  section  will  have  an  inte- 
rior diameter  of  9  ft.  9  in.;  the  pre- 
cast pipe.  6  ft.  6  in.  The  work  haK 
been  divided  into  three  schedules,  as 
follows: 

Schedule  No.  1:  San  Rafael  Nos.  1 
and  2  tunnels  having  an  aggregate 
length   of   1.85    miles. 

Schedule  No,  2:  Monorovia  No.  4. 
tunnel,    length   1.53   miles. 

Schedule  No.    3;   Alternate    to  No.   2. 

F.  E.  Weymouth.  General  Manager 
and   Chief  Engineer. 

J.    F.    Shea   Co.,    Inc..    Mecca.   Calif.. 
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lul    Id 


h\(\  (in   Sohi-diilp 


ilimltliTi  I 
at    IfiflC'iTI,    iiri.l    ..II    Scli.'lule    2    nt 
■,B0.250.!i". 

I-'or  the  iithor  bids  .«.■.•  IIsIm  nf  tnl;ils, 
'ri'redliiK  oarh  (if  Iho  laliIeK  on  Srliod- 
ce   1    luid  2. 

There  were  no  bids  (in  Schedule  3 
iltornatc  to  2.  usinp  steel  cylinder 
nlns.  reinforced  precast  concrete 
pe  bucked  with  concrete). 
•The  Items  ;ind  (lu.intlties  of  Sclied- 
iiM   1   and   2   follow: 

SCHKDULE  NO.  1 
Construction  of  the  San  Rafael  Nos. 
and  2  tunnels  and  the  appurtenant 
iirks.  Tunnel  Icnsth  97.1.S  ft.,  dlam- 
vr  10  ft.  Lining  reinforced  con- 
cle: 
U  6000  c.y.  excav.  In  approach  cuts; 

2)  55,000   c.y.   excav.    In  tunnel; 

3)  100    c.y.     excav.    for    tunnel    en- 

largement; 

4)  300    tons    erecting    steel     support 

In    tunnel; 
0)  390  MKnVI  furnish  and  place  i>er- 
.     manent  timbers  in  tunnel: 

6)  100  c.y.   gunite   coating  of  rock  In 

tunnel; 

7)  6500  l.f.   drilling  grout   holes; 

8)  1300   connections    for  grouting; 

91   475  c.y.   mixing  and   placing  grout 

0)  to   (15)   do  not  apply  here; 

6)  1,450.000   lbs.    placing    reinf.    steel; 

7)  25,000  c.y.    concrete    In    tunnel: 

5)  to   (20)    do   not    apply   here; 

1)  360   ton-mile   hauling    steel; 

;2)  25,000    ton-mile    hauling   cement. 

SCHEDULE  NO.  2 
'.Construction  of  Monrovia  No.  4  tun- 
■1  appurtenant  work.  East  i>ortlon, 
ngth  2SijC,  ft.,  diameter,  9  ft.  9in., 
■  reinforced  concrete;  west  portion, 
ngth  2S56  ft.,  diameter  9  ft.  6  in.. 
Ting  of  steel  cylinders  with  concrete 
uklng  antj  Inner  lining  of  gunite. 

1)  2000   c.y.   excav.    in    approach   cut; 

2)  45.000   c.y.    excav.    in   tunnel; 

3)  100    c.y.    excav.     for    tunnel    en- 

largement; 


(    4)   276   tons   erecting  steel  support   In 

lunnel; 
(   5)    .176    MKHM    furnish    &    place    per- 
manent  timbers  In   tunnel; 
(  li)    inn  c.y.   giinlle   coating  of  rock   In 

tunnel; 
(   7)   6000    lln.    ft.    drilling   grout    holes: 
(  8)   1000    connections    for    grouting; 
(  9)   400  c.y.  mixing  and  placing  grout 

(10)  504    l.f.    furnish   and   Install    '^-in. 

plate  steel   cylinders; 

(11)  5.19   l.f.    furnish    and    Install    5/lC- 

In.    plate  steel  cylinders; 

(12)  539   l.f.    furnish   anrl   install    %-ln. 

plate    .<teel    cylinders: 

(13)  555    l.f.    furnish    and    install    7/10- 

in.   plate  steel   cylinders; 

(14)  539    l.f.    furnish    and    Install    H-in 

plate   steel   cyinders; 

(15)  185    l.f.    furnish    and    install    9/lfi- 

in.   plate  steel  cylinders; 

(16)  1,700.000    lbs.    placing   reiiif.    steel; 

(17)  14,120    c.y.   concrete  In   tunnel  be- 

hind   steel    forms; 
(1.S)   6875    c.y.    concrete    In    tunnel    be- 
hind  steel   cylinders: 

(19)  2861     l.f.     runlte     lining     of     steel 

cylinders; 

(20)  does   not  apply   here; 

(21)  3100  ton-miles  hauling  steel; 

(22)  17.000    ton-miles    hauling   cement. 
The    total   bids   on    Schedule   1    were: 

(A)  L.  E.  Dixon  Co.,  Bent  Bros..  Inc. 
and  Johnson,  Inc..  609  .S.  Granvl 
.■Vve.,    Los    Angeles,    $503,J45.00. 

(B)  J.  F.  Shea  Co.,  Mecca,  Cal.,  ,?596- 
574.00. 

(C)  S.  S.  IWagdffln  Co.,  Adrian,  Ore., 
$599,960.00. 

(D)  West  Con.st.  Co.,  Monrovia,  V<22.- 
910.00. 

(E)  Morrison-Knudsen  Co.,  Los  An- 
geles,   $643,545.00. 

(F)  Winston  Bros.  Co.,  Los  Angeles, 
$685,885.00. 

(F)  Broderick  &  Gordon,  Los  Angeles, 
$775,705.00. 


Unit    bids 


jn    .Schedule    1 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(  r 

$1.50 

$      .92 

$1.60 

$1.75 

.$1.00 

$   .75 

$2.00 

(  2) 

5.3."i 

6.70 

7.00 

7.07 

6.85 

6.90 

8.30 

(  S) 

10.00 

10.35 

11.00 

10.00 

in. 00 

15.00 

10.00 

(   4) 

20.00 

40.00 

45.00 

55.00 

45.00 

70.00 

40.00 

(  5) 

35.00 

57.50 

50.00 

.50.00 

SO. 00 

95.00 

60.00 

(  «) 

20.00 

20.00 

20.00 

25.00 

20.00 

12.00 

30.00 

f  7) 

.40 

.60 

.50 

.60 

.85 

.50 

1.00 

(  8) 

1.00 

25.00 

2.30 

18.00 

2.25 
25.00 

2.25 
25.00 

2.00 
20.00 

3.15 
20.00 

2.50 

(  9) 

25.00 

(10) 

(15) 





116) 

.01 

.01 
6.15 

.nil 

5.39 

.015 
5.75 

.01 
7.15 

.016 
7.85 

.015 

(17) 

5.85 

9.00 

(IS) 

(20) 

1^1) 

.20 

.09 
.OS 

2   -were: 

.10 
.07 

(D)    S. 

.10 
.05 

S.    Mag 

.20 

.10 

offln  Co 

.40 
.17 

,    Adrian 

.05 

(S2) 

.06 

.05 

The 

total   bids  on   Schedule 

Ore., 

A)   L.   E.  Dixi.n  Co.,  Bent  Bros.,   Inc. 
.      and    Johnson,    Inc.,    009    S.    Grand 

Ave.,     Los    Angeles,     $658,459.00. 
f<)  J.   V.   Shea  Co.,   Inc.,  Mecca,  Cal., 

$660,250.97. 
,C)  West  Const.  Co.,  Monrovia,  $730,- 

468.76. 


(A) 

(  D- $1.00 

(  2) 7.50 

(  S) 10.00 

(  *) 20.00 

(  5) 35.00 

(  6) 20.00 

(  7) 40 

(  8) 1.00 

<   9) 25.00 

<10) 27.00 

(11) 29.00 

(12) 32.00 

(13) 35.00 

(14) 37.50 

(15) 42.00 

(16) 01 

(17) 6.50 

<18) 6.50 

a»)__ 12.00 

(20) 

•  21) zn 


$745,670.10. 

(K)    Morrison-Knudsen    Co.,    Los    An- 
geles,  $747,243.50. 

(K)    Winston    Bro.'i.    Co.,    Los   Angeles, 
$852,529.00. 

(F)  Broderick  &  Gordon,  Los  Angeles, 
$856,008.75. 
The   unit   bids   on    Schedule   2   were: 


(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

$  1.55 

$2.00 

$2.00 

$1.50 

$1.55 

$2.00 

7.72 

8.50 

9.85 

8.00 

9.85 

10.25 

10.35 

10.00 

14.00 

10.00 

15.00 

40.00 

57.00 

50.00 

45.00 

70.00 

40.00 

57.50 

50.00 

60.00 

80.00 

95.00 

60.00 

20^00 

25.00 

20.00 

20.00 

12.00 

30.00 

.60 

.60 

.50 

.85 

.50 

1.00 

2.30 

2.25 

2.25 

2.00 

3.15 

2.50 

18.00 

25.00 

25.00 

20.00 

20.00 

25.00 

27.82 

22.50 

23.30 

29.50 

29.00 

33.50 

29.40 

24.75 

24.70 

31.50 

30.00 

35.30 

33.08 

27.25 

27.70 

35.50 

34.00 

39.70 

35.44 

30.00 

29.70 

38.50 

36.00 

42.65 

38.43 

33.00 

32.20 

42.50 

39.50 

46.00 

43.70 

36.50 

36.60 

48.00 

44.00 

52.60 

.01 

.015 

.015 

.01 

.016 

.015 

6.32 

7.50 

5.50 

8.00 

8.05 

8.40 

6.32 

6.75 

5.00 

8.50 

7.70 

8.20 

4.60 

10.00 

8.00 

10.00 

12.50 

6.00 

CONTRACT   AWARDED 

StJTTEK  COCNTV.  Cal.— Frederick 
\V.  Snook  Co.,  596  Clay  St.,  San  Fran- 
cisco, at  $212,175  (net  construction 
cost)  awarded  contract  by  the  U.  8. 
Engineer  OfTlcc,  Custom  House.  San 
Francisco,  for  constructing  three 
drainage  pumping  plants  along  tlie 
easterly  levee  of  Sutter  By-Pass  In 
Sutler  County. 


BIDS    WANTED 

i'.OSKVlLLlO.  I'laccr  Co.,  Cal.  — Cn- 
111  August  5,  10  A.  M.,  bids  will  bo 
received  by  F,  K,  Chilton,  Clerk.  Rose- 
vllle  City  Council,  for  construction  r.f 
Unit  No,  2,  RosevlIIe  Waterworks  Im- 
provements,  Rosevllle. 

The  work  Involves: 
(1)   steel    pipe  and   fittings; 
(21  cast  iron  pipe  and  fittings; 

(3)  valves: 

(4)  valve    boxes; 

(5)  trenching,     installation     of     water 
pipe    and    baoknillng. 

Specifications  may  be  obtained  from 
City  Clerk,  City  Hall.  Roseville. 


34  — PARKS  AND   PLAY- 
GROUNDS 


BIDS    OPENED 

SAN  FRANCISCO  —  Identical  bids 
at  $1187.35.  2%  10  days,  were  received 
liy  W.  L.  McElvaney,  Acting  Secre- 
tary, Recreation  Commission,  City 
Hall,  for  construction  of  certain  18 
ft.  high  and  six  ft.  high  chain  link 
fencing  at  the  James  Rolph  Play- 
ground, Army  St.  and  Potrero  Ave., 
from  the  following: 

Wickwire    Spencer. 

Rolph   Mills. 

Kamlan    Fence   Co. 

Standard   Fence  Co. 

Wayne   Iron  Works. 

Anchor   Post    Fence   Co. 

Michel  &   Pfeffer  Iron  Works. 

Western  Steel  &  Wire  Co..  submit- 
ted an  irregular  bid  which  was  not 
considered. 


35— 


TUNNELS 


BIDS   WANTED 

L09  ANGELES.  Cal.— Until  July  30. 
10  A.  JI..  (previously  reported),  bids 
will  be  received  by  the  Metropolitan 
Water  District.  306  West  3rd  St..  Los 
Angeles,  under  Specification  No.  110. 
for  constructing  concrete-lined  tun- 
nels or  precast  concrete  pipe  lines  and 
appurtenant  works  of  the  Colorado 
River  Aqueduct  distribution  system, 
between  Stations  2SS7  plus  00  and  2951 
plus  50,  and  between  Stations  3061  plus 
00  and  3117  plus  14  nf  the  Upper  Feed- 
er. The  work  is  located  within  the 
County  of  Los  Angeles  and  principally 
within  the  cities  of  Sierra  Madre  and 
Pasadena. 

The  work  to  be  bid  upon  consists  of 
the  excavation  and  lining  of  water 
supply  pressure  tunnels  with  ap- 
proaches of  jointed  cast-in-place  pipe, 
having  interior  diameter  of  10  ft.  and 
the  construction  of  precast  concrete 
pipe  lines  having  interior  diameter  ot 
9  ft.  10  in.,  and  has  been  divided  Into 
schedules  as  follows: 

Length  in  miles 
Schedule  Pipe      Pipe 

Number  Tunnel    Cast  in 

Place     Precast 

1   1.14        0.08 

2    1.04        0.02 

Total    2.18         0.10 

3     0.29  . 0.93 

4     _.         1.06 

Total     0.20  1.99 

Schedules    1    and    3   are   alternative, 
also  Schedules  2  and  4  are  alternative. 
Bids  will  be  taken  as  follows: 
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PACIFIC    CONSTRUCTOR 


SCHEDULE  1 
Construction  of  BOoO  feet  of  tunnel 
and  400  feet  of  cast-in-place  pipe,  to- 
gether with  appurtenances,  between 
Upper  Feeder  Stations  2SS7  plus  00 
and  2951  plus  50  in  Sierra  Madre. 

NOTE:  Schedules  1  and  3  are  alter- 
native. 

(  1)  30.000  cu  yds.  excav.  in  tunnel: 
(  2)  50  eu.  yds.  excav.  for  tunnel  en- 
largement; 
(  3)  5500  cu.  yds.  excav.  for  pipe; 
(  4)  3700  cu.  yds.  backfill  tor  pipe; 
(  5)  250  tons  erecting  steel  support  in 

tunnel; 
(  6)  250  M.  feet  b.m.   furnishning  and 
placing    permanent     timbers     in 
tunnel; 
(  7)  100    cu.    yds.    Gunite    coating    of 

rock  in  tunnel; 
(  8)  10.050   cu.    yds.    concrete    in    tun- 
nel; 
(  9)   685   cu.    yds.   concrete    in    cast-in- 
place  pipe; 

(10)  Does   not  apply   here; 

(11)  15  cu.  yds.  concrete  in  structures 

plain; 

(12)  and  (13)  Do  not  apply  here; 

(14)  2,100,000    lbs.    placing    reinforce- 

ment steel  in  tunnel; 

(15)  250,000  lbs.  placing  reinforcement 

steel  in  cast-in-place  pipe; 
(IG)  and   (17  Do  not  apply  here; 

(18)  6000  lbs.    installing   miscellaneous 

metal; 

(19)  300   ton-miles   hauling   steel; 

(20)  500   ton-miles  hauling   cement; 

SCHEDULE  2 
Construction  of  5504  feet  of  tunnel 
and  100  feet  of  cast-in-place  pipe, 
together  with  appurtenances,  between 
Upper  Feeder  Stations  3061  plus  00 
and  3117  plus  14,  principally  in  Pasa- 
dena. 

NOTE:    Schedules    2   and   4    are   al- 
ternative. 

(  1)  28,000  cu.  yds.   excav.    in   tunnel; 
(  2)  50  cu.  yds.  excav.  for  tunnel  en- 
largement; 
(  3)  1600  cu.  yds.  excav.  for  pipe; 
(   4)   1100  cu.  yds.  backfill  tor  pipe; 
(  5)  225  tons  erecting  steel  support  in 

tunnel; 
(  6)  225   M.    feet   b.m.    furnishing   and 
placing    permanent    timbers     in 
tunnel; 
(  7)  100    cu.    yds.    Gunite    coating    of 

rock  in  tunnel; 
(  S)  9150  cu.  yds.  concrete  in  tunnel; 
(  9)  175   cu.   yds.   concrete   in  cast-in- 
place  pipe; 

(10)  5   cu.   yds.  concrete  in  structures 

reinf. ; 

(11)  10  cu.  yds.  concrete  in  structures 

— plain; 

(12)  and  (13)  Do  not  apply  here; 

(14)  2,900.000   lbs.    placing    reinf.    steel 

in  tunnel; 

(15)  62.000  lbs.   placing  reinf.   steel   in 

cast-in-place  pipe; 

(16)  1000    lbs.    placing     reinforcement 

steel  in  structures; 

(17)  Does   not   apply   here; 

(18)  C500   lbs.    installing   miscellaneous 

metal; 

(19)  2600  ton-miles  hauling  steel; 

(20)  4000    ton-miles    hauling    cement; 

SCHEDULE   3 
Construction   of   1550   feet  of   tunnel 
and  4900  teet  of  precast  concrete  pipe, 
together  with  nppurtenances.  between 
ITpper    Feeder    Stations    2887    plus    i 
and  2951  plus  50  in  Sierra  Madre. 

NOTE:  Schedules  3  and  1  are  alter- 
native. 

(  1)  7700  cu.  yds.  excav.  in  tunnel; 
(  2)  50  cu.  yds.  excav.  for  tunnel  en- 
largement; 
(  3)  52.000  cu.  yds.  excav.  for  pipe; 
(  4)  32,000  cu.  yds.   backfill  for  pipe; 
(  5)  65  tons  erecting  steel  support   in 

tunnel; 
(  6)  65    M.    feet    b.m.    furnishing    and 
placing    permanent     timbers     In 
tunnel; 
(  7)  25  cu.  yds.  gunite  coating  of  rock 
in  tunnel; 


(   S)  2600  cu.   yds.   concrete   in   tunnel; 
(   0)  Does  not  apply  here; 

(10)  60  cu.  yds.  concrete  in  .'tructuns 

— reinf.; 

(11)  200    cu.    yds.    concrete    in    struc- 

tures— plain; 
(12i   1750  cu.   yds.  concrete  in  cradle; 

(13)  4902  lin.  ft.  precast  concrete  pipe; 

(14)  210.000  lbs.  placing  reinf.   steel  in 

tunnel; 

(15)  Does  not  apply  here; 

(16)  3000    lbs.    placing    reinf.    steel    in 

structures; 

(17)  1,090.000  lbs.  furnishing  and  plac- 

ing reiVif.   steel   in   precast  pipe; 
(IS)   6500    lbs.    installing   miscellaneous 
metal; 

(19)  200   ton-miles   hauling   steel; 

(20)  500   ton-miles  hauling  cement; 

SCHEDULE   4 

Construction  of  5G23  ft.  of  precast 
concrete  pipe,  together  with  appur- 
tenances, between  Upper  Feeder  Sta- 
tions 3061  plus  00  and  3117  plus  14. 
principally   in    Pasadena. 

NOTE:  Schedules  4  and  2  are  al- 
ternative. 


{   1)     and  (2)  do  not  apply  here; 

(  3)  63.000     cu.     yds.     excavation    for 

pipe; 
(  4)  40,000   cu.   yds.    backfill  for  pipe; 
(  5)   to  (9)  Do  not  apply  here; 

(10)  60  cu.  yds.  concrete  in  structures 

— reinforced; 

(11)  100    cu.    yds.    concrete    in    struc- 
tures— plain; 

(12)  2750   cu.    yds.   concrete    in   cradle; 

(13)  5623  lin.  ft.  precast  concrete  pipe; 

(14)  and  (15)  do  not  apply  here; 

(IC)  6000  lbs.  placing  reinf.  steel  in 
structures; 

(17)  1.370.000  lbs.  furnishing  and  plac- 
ing reinf.  steel  in  precast  con- 
crete pipe; 

(15)  13,000  lbs.  installing  miscellaneous 

metal; 

(19)  20   ton-miles  hauling  steel; 

(20)  3500  ton-miles  hauling  cement. 
Specifications    may    be    obtained   at 

Room  1007,  306  West  Third  St.,  Los,' 
Angeles,  upon  payment  of  $5  per  set, ( 
not  returnable.  F.  E.  Weymouth,  I; 
Chief  Engineer  and  General  Manager. 
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CASPER,  WYOMING  —  ALCOVA  DAM  —  (GOVT. 


C.\SPER,  Wyo.  —  W.  E.  Callahan 
Const.  Co..  Dallas.  Texas,  and  Gun- 
ther  &  Shirley,  Los  Angeles,  at  $1.- 
4S2.651  as  previously  reported  sub- 
mitted low  bid  to  the  Bureau  of  Rec- 
lamation. H.  W.  Ba.shore,  Construc- 
tion Engineer.  Casper,  Wyo..  July  15 
under  Spec.  No.  590,  for  the  construc- 
tion of  the  Alcova  Dam,  Casp«r-Al- 
cova   Project,   Wyoming. 

Bids  were  taken   as  follows: 

(  1)  Lump  sum.  diversion  anrl  rare  of 
river  during  construction  and 
unwatering  foundations; 

(  2)  5.000  c.y.  excavation,  stripping 
sand  and  gravel   deposits; 

(  31  52,500  c.y.  excavation,  stripping 
borrow  pits; 

(  4)  127.000  c.y.  excavation,  common, 
stripping   for   embankment; 

(  5)  200  c.y.  excavation,  rock,  strip- 
ping for  embankment; 

(  6)  200  c.y.  excavation,  common,  for 
embankment    toe    drains; 

(  7)    350  c.y.    exoav.ation,  rock,   for  do; 

(  S)  500  c.y.  excavation,  rock,  In  open 
trench  for  concrete  cutoff  wall 
footings; 

(  0)  250  c.y.  excavation,  rock,  in  op- 
en  cut    tor  drainage   gallery; 

(10)  1.720   c.y.    excavation,   all    classes. 

in  drainage  tunnels  and  shaft 
and   in   stopes  for  cut-off  wall; 

(11)  45  c.y.  excavation,  rock,  for  trash 

rack  structure; 

(12)  17.500    c.y.     excavation,     common, 

for   spillway; 

(13)  281.000    c.y.    excavation,    rock    do: 

(14)  40  c.y.  excavation,  all  classes,  for 

outlet   works  operating   house; 

(15)  1.103.700  c.y.    excavation,  common 

in  borrow  pits  and  transpor- 
tation  to  dam   embankment; 

(IC)  63.000  c.y,  excavation,  rock,  in 
borrow  pits  and  transportation 
to   dam   embankment; 

(17)   1.500    c.y.    backfill; 

(IS)   20   c.y.   gravel   fill   under   floors; 

(19)  1.500  c.v.   riprap  at  spillway   out- 

let; 

(20)  935,300  c.y.   earth   fill   in   embank- 

ment; 

(21)  127.000  c.y.  sand,  gravel  and  cob- 

ble fill  in  embankment,  from  the 
foundation    strinping: 

(22)  388.000     c.y.     rock     fill     in     down- 

stream   portion    of   embankmenl: 

(23)  61.000     c.y.     riprap    on     upstream 

slope    of   embankment; 
(ll)  275    c.y.    gravel    fill   on    trash-rack 
structure; 

(25)  1.000  I.f.   drilling  "A"   grout  holes 

not  more  than   50  ft.  deep; 

(26)  2. GOO  I.f.  drilling  -do  more  than  50- 

and  not   more  than    100-ft.   deep; 

(27)  3.200   I.f.    do.   more   than   100-    and 

not  more   th.nn    ]."0-ft.   deep; 


do/ 
dox' 


dOA 


(2S)   3.700    I.f.    drilling    "B"    grout  holes 
not  more  than  25-ft.  deep; 

(29)  2.800  I.f.  do  more  than  25-ft.  deep 

a.nd   not   more    than    50-ft.   deep; 

(30)  34.000    I.f.     do    more    than    50-ft. 

deep  and  not  more  than  100-ft. 
deep: 

(31)  2.000    I.f.     do    more    than     100-ft. 

deep  and  not  more  than  150-fl. 
deep: 

(32)  1.600    I.f.     do    more     than    150-ff. 

deep  and  not  more  than  250-tt. 
deep; 

(33)  10,000    I.f.    wash-boring   and    cas- 

ing holes  for  foundation  grout 
Ing; 

(34)  16.000    lbs.     Installing    grout    pipe 

and  fittings: 

(35)  150.000    c.f.    pressure   grouting; 
(3fi)  2.800    I.f.    drilling    drainage    holPS' 

not  more  than   50-ft.  deep; 

(37)  100  I.f.   weepholes: 

(38)  3,700   I.f.   drilling  holes  for  anchort 

bars  and  gi'outing  bars  in  plac(5| 

(39)  1.300    I.f.    constructing    15-in.   dial 

clay    pipe  drains;  ' 

(40)  400  i.f.    constructing   12-in. 

(41)  200  I.f.   constructing  8-in. 
1^)   1.250   I.f.    constructing    6-in. 

(43)  3.000    I.f.    constructing  4-in. 

(44)  50    c.y.   porous   concrete  undeni 

spillway    gate   structure; 

(45)  1,460  c.y.  concrete  in  cut-off  walla 

In  open  trenches; 

(46)  320   c.y.   do   in   stoped  excavation; 

(47)  275  c.y.  concrete  in  drainage  gal- 

lery; 

(48)  730  c.y.  concrete  in  drainage  tun- 

nels and  shaft: 

(49)  920   c.y.    concrete   ir^  gate    cham- 

ber and  tunnel   plug; 

(50)  300    c.y.    concrete    in    trash  -  racl 

structure: 

(51)  330  c.y.   concrete  in   outlet   work: 

operating   house; 

(52)  500  c.y.  concrete  In  parapet,  curl 

walls  and   sidewalk; 

(53)  8. 860  c.y.  concrete  in  spillway  lin- 

(54)  10,970    c.y.     concrete    in    spillwa\ 

gate  structure  below  elevatioi 
5536.50  an-d  In  spillway  retain 
ing  walls; 

(55)  300  c.y.  concrete  in  spillway  gat< 

superstructures ; 

(56)  6.000   sq.    yds.    special   finishing  o 

concrete   surfaces; 

(57)  2,200.000     lbs.     placing    reinforce 

ment  bars: 

(58)  8   sq.    yds.    Installing   bonded  con 

Crete  floor  finish  and  base; 

(59)  130  sq.  ft.   installing  corkboard  H 

contraction   joints; 

(60)  533   sq.   ft.   Installing  asphalt-aat-. 
urated   felt   roofing,   complete  *!»• 

flashing; 
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(fil)   004.000   pouiirl.s   InatiillinK   spillniiy 

uati'.i.     K'lti!     fimncH,     k:iIo     aiul 

cDunlriwciKllI     KHI'li'N.     iind     rnun- 

iPiwolKlit  hiiMiiers: 

(S2)  225,000      lbs.      InxInlllnK      .splllw.iy 

Kiitc  liolMts  niul   opi'i'iiUiiK  iiit'cli- 

11.11  isiiKs: 

iO:!l    lori.noo    lbs.     InslnlUnt,-    Ini.sli-r.-u:; 

Diclnl  work: 
((Ml   .'l-Ki.dOO    llis.     liiNliillltiR:    lilKli-pris. 
sure  hydniiilk'ally  cipi'iiiUcil  K'II'  s 
I  and   metal  cdmliilf    linings; 

j  fSS)   ri.300    Ib.i.     in.stallInK     (•..iiti-ol    ap- 
(  parntu.s  for  liiKh  pre.s.suro  Kat.s: 

U66)  308,400  lbs.   installliiK  Internal  <lir- 
I  fcrcntlal    nncdlo    valves; 

(67)  50,000  lbs.   InstallinK  cranes,  sump 
1  pump,  hoists.  &  pressure  blower 

(68)  33,500    lbs.    InstnlllnB    metal   stalr- 

way.s   and   walkways; 


(69)  32,600    IbH.     liiHtnlllni;    up  tal    tub 

InK   and    .sdindiiril    pipe,    fltllni{-<, 
anrl    valves; 

(70)  7,000    lbs.     InstallinR    k:iIv.     ni-tal 

air   piplnB; 

(71)  I.'IOO    l.f.     Installing    noliil     water 

stons; 

(72)  405  bi,.    ft.   Illstp!lln^   metal  doors; 

(73)  ;04    si|.    f(,    installlnfr   metal  -  sasli 

windows   and    mi'tal    louver; 

(741   35,000     pounds     installing     miscel- 
laneous   metal    work; 

(7,';)   2,000  l.r.   Installing  electrical  met- 
al conduit  i;j-ln.  and  less  in  dla. 

(711)   1.500    l.f.    do   over   H4-ln.    In  dla.; 

(77)   3,000  l.f.    Installing  electrical   fibre 
conduit; 

(7S)   I-ump     sum.     instaiiing    electrical 
conductors. 
Total   bids  follow; 


(A)  \V.  !•;.  Callahan  Connl.  Co..  Dal- 
las,  and  Ciinlhi-r  &  Shlrli-v.  fx»i 
Angeles.   $1,4X2,651.10. 

(li)  Marlln  Wutiderlieh  Co.,  Jcrr<  mon 
<'lly,    .M<i..    $1,523,083.20. 

(C)  Winston  UroH.  Co.,  MInneapollH, 
Minn..    $1,555,711.50. 

(l>)  S.  J.  (Jroves  &  .Son'H  Co..  Min- 
neapolis,    Minn.,     $1,633,493.05. 

(10)  J.  A.  Ti'rteling  &  Son«.  Boise. 
Idaho.   $1.7I7,9S9.50. 

(F)  (leorge  I'ollock  Co.,  Sacramento, 
(.•aiif..    »1.«21.391.S0. 

((i)  Peterson.  Maguire  &  I.awler,  Om- 
aha, Neb.,  and  Butte,  Mont.,  $1,- 
977.854.65. 

(11)  John  Marsrh.  Inc..  Chicago.  $2.- 
988,991.38. 

Unit   bids   follow: 


(   1).. 
(   2) 
(   3) 
(   4) 

(  ■;) 

(  6) 
(  7) 
(  8) 
(  9) 
IIO) 
(11) 
(12) 
1 1  M 


(J5) 
(20) 
(27) 
(28) 
(29) 
(10) 
(II) 
(32) 
(S3) 
(14) 
do) 
(10) 
(17) 
(38) 
(19) 
(40) 
(41) 
(42) 
(41) 
(44) 
(41) 
(40) 
(47) 
(48) 
(49) 

rm 

(51) 
(52) 
(53) 
(64) 
(55) 
(56) 

c;?) 

(58) 

(59) 

(60) 

(61) 

(62) 

(63) 

(64) 

(65) 

(66) 

(67) 

(68) 

(69) 

(70) 

(71) 

(72) 

(73) 

(74) 

(75) 

(76) 

(77).. 

(78)... 


(A) 

(B) 

(C) 

(D) 

(10) 

(F) 

(0) 

(H) 

$28,000.00 

$20,000.00 

$55,000.00 

$45,000.00 

$20,000.00       ' 

(23.000.00 

$  4.000.00 

$805,000.00 

.30 

.10 

.20 

.27 

.50 

.10 

.30 

.35 

.23 

.10 

.20 

.27 

.30 

.10 

.30 

.68 

.2.'i 

.(;» 

..-.0 

1.10 

.70 

1.20 

1.50 

.75 

7.00 

5.00 

5.00 

3.00 

10.00 

3.00 

15.00 

23.00 

2. on 

3.00 

1.50 

2.00 

2.00 

.80 

5.00 

2.50 

3.50 

4.00 

3.00 

4.00 

5.00 

5.00 

15.00 

20.00 

10.00 

8.00 

5.00 

5.00 

20.00 

S.OO 

13.00 

2"0.0(i 

5.00 

4  00 

5.00 

5.00 

20.00 

3.00 

15.00 

20.00 

9.00 

20.00 

10.00 

15.00 

30.00 

13.00 

15.00 

40.00 

10.00 

10.011 

6.00 

5.00 

20.00 

3.00 

7.C3 

20.00 

.27 

.:',() 

.40 

.40 

.75 

.50 

1.00 

1.50 

.81 

1.00 

.85 

1.00 

.75 

.85 

1.50 

1.50 

4.00 

3.110 

6.00 

2.00 

10.00 

5.00 

7.40 

5,00 

.20 

,.TII 

.28 

.54 

.28 

.26 

.275 

.20 

.70 

lin 

.80 

.75 

.75 

.70 

.50 

1.30 

.70 

1  (10 

1.00 

.50 

.50 

1.50 

.50 

1.50 

2.00 

2  00 

3.00 

2.00 

2.00 

3.00 

.50 

2.50 

1.50 

1.50 

2.00 

1.00 

1.50 

3.00 

1.50 

2.30 

.08 

.o.s 

.07 

.10 

.OS 

.10 

.09 

.13 

.07 

.25 

.14 

.20 

.20 

.12 

.25 

.26 

.10 

.20 

.17 

.20 

.13 

.30 

.45 

.30 

.40 

.50 

.23 

.50 

.50 

2^50 

2.50 

2.00 

3.00 

2.50 

10.00 

3.00 

.50 

2.50 

2.60 

.90 

1.40 

1.50 

4.00 

2.00 

2.00 

4.00 

2.60 

1.20 

1.60 

1.75 

5.00 

2.50 

2.00 

4.00 

2.60 

1.30 

1.80 

2.00 

6.00 

3.00 

2.00 

4.00 

2.00 

.sn 

1.00 

.90 

1.00 

1.50 

2.00 

2.00 

2.00 

.90 

1.15 

1.00 

1.50 

3.00 

2.00 

2.25 

2.00 

1.10 

1.23 

1.23 

3.00 

3.00 

2.00 

2.50 

2.0(1 

1.20 

2.00 

1.50 

3.50 

4.00 

2.00 

3.00 

2.00 

1.50 

2.50 

1.75 

4.50 

n.oo 

2.00 

3.00 

2.00 

2.00 

2.00 

3.50 

2.00 

5.00 

2.00 

1.25 

.20 

.OS 

.10 

.15 

.10 

.10 

.15 

.10 

.55 

.40 

.65 

.75 

.80 

1.00 

1.00 

1.50 

2.50 

1.00 

2.00 

.90 

4.00 

2.50 

1.50 

2.00 

.90 

.50 

1.00 

2.00 

1.00 

.30 

.60 

3.00 

1.0(1 

.50 

.75 

1.25 

1.00 

.50 

.00 

1.00 

.50 

1.50 

1.00 

1.35 

1.50 

1.00 

1.00 

1.00 

.40 

100 

1.00 

1.00 

1.50 

1.00 

1.00 

1.09 

.30 

1.50 

1.00 

1.00 

1.00 

.80 

1.00 

1.00 

.30 

1,2.- 

..80 

.90 

1.00 

.80 

1.00 

1.00 

.30 

t.on 

.80 

.85 

1.00 

.80 

1.00 

1.00 

7.00 

10.00 

10.00 

4.00 

12.00 

10. 00 

10.00 

5.00 

1.-1.0(1 

12.00 

13.50 

7.75 

18.00 

20.00 

15.00 

20.00 

8.00 

7.00 

9.00 

9.00 

12.00 

20.00 

15.00 

12.00 

11.00 

11.00 

12.50 

15.00 

12.00 

20.00 

15.00 

15.00 

16.0(1 

12.00 

15.00 

15..50 

14.00 

20.00 

15.00 

18.00 

16.00 

20.00 

12.00 

11.00 

14.00 

20.00 

10.00 

18.00 

20.00 

15.00 

17.50 

20.00 

50.00 

20.00 

10.00 

28.00 

20.00 

14.00 

26.50 

24.00 

25.00 

15.00 

15.00 

35.00 

16.00 

16.00 

18.00 

9.50 

10.00 

15.00 

10.00 

15.00 

8.00 

S.OO 

9.00 

6.00 

10.00 

9.00 

9.00 

7.00 

16.00 

11.00 

13.75 

12.73 

12.00 

12.00 

9.50 

11.00 

20.00 

:!0  00 

20.00 

20.00 

25.00 

15.00 

10.00 

25.00 

.60 

.40 

.70 

.75 

.50 

.50 

.25 

.45 

.02 

.013 

.017 

.015 

.015 

.0125 

.01 

.012 

1.00 

.00 

l.BO 

1.00 

1.00 

1.00 

1.00 

1.50 

.30 

1.(1(1 

.30 

.25 

.50 

..10 

.50 

.10 

.20 

.40 

.50 

.25 

.50 

.25 

.50 

.30 

.02 

.013 

.0225 

.0125 

.03 

.025 

.01 

.02 

.03 

.010 

.03 

.015 

.04 

.05 

.01 

.0? 

.02 

.015 

.02 

.05 

.15 

.02 

.01 

.08 

.04 

.015 

.025 

.0123 

.03 

.023 

.01 

.02 

.15 

.10 

.10 

.08 

.15 

.05 

.01 

.05 

.04 

.015 

.025 

.       .0125 

.03 

.02 

.01 

.02 

.04 

.02 

.025 

.01 

.05 

.06 

.01 

.02 

.40 
.50 
.15 


.10 

.20 

.05 

.10 

.25 

.05 

.30 

.50 

.20 

.80 

.50 

1.00 

.50 

.20 

1.00 

.08 

.08 

.06 

.20 

.25 

.30 

.25 

.30 

.30 

.25 

.20 

.30 

:.ooo.oo 

1,500.00 

2.000.00 
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BANKRUPTCY  OF 
BUILDERS  NEAR 
RECORD  LOW 


Defaults    in   First     Half     One- 
third  Less  Than 
1934 


During  the  first  six  months  of  tlie 
I  current  year,  the  number  of  build- 
|ers  th.it  went  into  bankruptcy  wa.*; 
nearly  one-third  less  than  that  re- 
corded for  the  comparative  period 
of  1934,  while  the  amount  of  the 
I'abilities  was  almost  halved.  Dun 
'  &  Bradstreet  reports.  Should  the 
same  rate  be  maintained  during 
.the  second  half  of  the  year  as  dur- 
'  ing  the  first  one,  when  the  total 
of  bankruptcies  was  only  85  and 
the  defaulted  indebtedness  at  $3,- 
613.67G,  the  reco'd  for  the  twelve 
.months  of  1935  will  establish  an  all- 
lime  low  for  the  industry. 

The  previous  low  was  in  1934, 
when  the  number  of  failures  drop- 
ped to  242,  which  was  smaller  by 
.i6.4  per  cent  than  the  555  set  down 
for  1929,  which  represented  the  rec- 
ord high.  The  defaulted  indebted- 
ness for  1934,  which  was  re'duced 
(o  $11,010,426,  also  established  a 
new  low,  having  cut  33.1  per  cent 
from  the  1933  total  of  $16,464,857 
and  73. S  per  cent  from  that  of  1932, 
when  the  all-time  peak  was  reach- 
ed at  $42,079,919. 

The  complete  Insolvency  record 
of  builders  since  1927,  including 
the  first  six  months  of  1935,  as 
compiled  by  Dun  &  Bradstreet,  Inc., 
shows: 

Tailures    AmonQ    Builders 
'^'e»''  Number  Liabilities 

'927 353  $21,712,457 

'»28 489  27.891,511 

"29 55.T  27,031.059 

'930 417  20, 263. SOB 

'931 S44  22,995,950 

"32 497  42.079.919 

'933 259  16,464,857 

'934 242  11.010,426 

'935* 85  3.613,676 

•  Janu.iry  to  June,    inclusive. 

These  statistics  of  commercial 
failures  are  exclusive  of  applica- 
tions under  Section  77B.  From 
June  7,  1934,  when  Section  77Z  of 
the  New  Bankruptcy  Act  became 
effective,  to  June  27,  1935,  appli- 
cations were  filed  under  this  sec- 
tion by  three  concerns  in  this  in- 
dustry. 


K.  E.  PARKER  LOW 

ON  TRACY  P.  O. 


WASHINGTON.  D.  C,  July 
30.— K.  E.  Parker  Co.,  135  South 
Park,  San  Francisco,  submitted 
a  low  bid  of  $52,800  to  the  Treas- 
ury Department  today  for  con- 
struction of  the  U.  S.  Post  Of- 
fice at  Tracy.  Second  low  bid 
was  that  of  Leo  Epp,  San  Fran- 
cisco, at  $52,877.  Frank  J.  Reil- 
ly,  also  of  San  Francisco,  was 
third  low  bidder  for  the  con- 
tract with  a  proposal  of  $54,930. 

Plans  for  the  Tracy  post  of- 
fice were  prepared  by  the  staff 
of  the  Treasury  Department  su- 
pervising architect.  The  project 
carries  an  appropriation  of  $67,- 
000. 


Union  Paving  Co. 
Low  Bidder  for 
San  Mateo  Grading 


SACRAMENTO,  July  31.— Union 
Paving  Co.,  Call  Bldg.,  San  Fran- 
cisco, with  a  bid  of  $97,437  today 
submitted  the  low  figure  to  State 
Division  of  Highways  for  grading 
and  surfacing  3.6  miles  in  San  Ma- 
teo county,  between  Edgemar  and 
Thornton  Seven  bids  were  receiv- 
ed, as  follows: 

Union   Paving  Co.,   .S.   F $  97.437 

Bayshore   Const.   Co.,   S.   F 101,917 

Peninsula  Paving  Co.,    S.   F 107,448 

Granfleld-Farrar,   Carlin,    S.   F.  111,479 
Fl-edrickson    and    Watson    and 

Fredrickson  Bros..  Oakland  116.690 
Healy-Tibbltts  Const.  Co.  S.  F.  121.721 
.\.  Teichert  &  Son,  Sacramento  122,337 
The  contract  includes  250,000  cu. 
yds.  roadway  excavation;  1,150,000 
sta.  yds.  overhaul:  15.800  tons  of 
crusher  run  base. 


CONSIDER  PLANS  FOR 
COOLING  COURT  HOUSE 


Kern  county  supervisors  have 
commissioned  Architect  Chas.  Big 
gar,  Bakerafleld,  to  make  prelj 
inary  estimates  and  to  prepare  an 
application  tor  Federal  financing 
of  a  cooling  system  for  the  county 
court  house.  It  is  expected  the 
plant  wouli   cost  about  $30  000. 


ClirS  PERMITS 
TOTAL  $613,819; 
GAIN  OVER  JUNE 


July     Reports     Increase     Lead 

Over  Last  Year  7-Month 

Period 

San  Francisco  building  permits 
increased  more  than  $100,000  in 
July  over  June,  totaling  $613, S19. 
This  total  was  more  than  double 
that  of  July  1934  when  the  volume 
of  work  dropped  sharply  due  to  the 
waterfront  strike. 

The  number  and  value  of  frame 
buildings  started  during  the  month 
exceeded  the  previous  month.  Al- 
teration and  repair  permits  were 
about  the  same.  Only  one  pennit 
for  publicly  financed  work  is  in- 
cluded in  the  July  total,  amounting 
to  $85,660. 

Permits  for  the  first  7  months 
number  3392  and  total  $5,557,468 
compared  with  2,590  totaling  $3.- 
640,912  for  the  same  period  last 
year. 

Following  are  the  classified  to 
tals  for  the  months  of  July,  1934. 
and  1935: 

July,    1935  July.   1934 

No.  of     Est.  No.  of     Est. 

Class             Pmts    Cost  Pmts    Cost 

A     $  2  $     8.000 

B     1         4,000  5       28,500 

C     11       34,300     _ 

Frames     66     279,310  8       21,200 

Alterations    ...342     210,549  233     127,070 

Public    1       85,660  5     103.25'5 

Total    421  $613,819     253  $288. 02S 

♦ 

BERKELEY  INSPECTOR 

HAS  HOUSING  BOOK 

Albert  L.  Brinckman.  Berkeley 
city  building  inspector,  has  receiv- 
ed a  copy  of  "Unit  Plans:  Typical 
Room  Arrangements,  Site  Plans 
and  Details  for  Low-Rent  Housing," 
just  published  by  the  Housing  Di- 
vision of  the  Federal  Public  Works 
Administration.  The  volume  will 
be  available  for  examination  by 
architects  or  others  interested,  Mr. 
Brinckman  said.  Due  to  the  cost 
of  its   publication  the  book  is   not 

being    distributed    to    the    general 

public. 
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S.  F.  Building  Contractors  Fix  Wage 
For  Carpenters  at  $1  an  Hour;  Adopt 
8-Hour  Day  and  Uniform  Work  Terms 

In  a  move  to  stabilize  working  conditions  for  building  mechanics 
in  San  Francisco  an  agreement  among  leading  general  contractors  was 
announced  yesterday  to  pay  carpenters  $1  an  hour  for  an  eight-hour  day 
and  five-day  week.  The  agreement  will  be  effective  on  all  contracts 
"where  proposals  have  been  submitted  after  August  31  and  where 
wages,  hours  and  working  conditions  are  not  otherwise  set  up  by  law  " 
George  Greenwood,  president  of  Central  California  Chapter,  Asso- 
ciated General  Coiitiactois,  made 
public  the  text  of  the  working  pact. 
It  is  subscribed  to  by  members  of 
his  organization  and  other  build- 
ing contractors  who  attended  the 
conference  at  which  it  was  ratified 
W.  E.  Hague,  secretary-manager  of 
the  chapter,  said  he  had  been  au- 
thorized to  keep  the  original  of  the 
document  at  his  office,  2u5  Sharon 
Building,  to  receive  the  signatures 
of  other  contractors  who  may  vol- 
unteer to  accept  it. 

Establishment  of  a  uniform  scale 
for  carpenters  by  the  general  con- 
tractors was  decided  upon  after  nt- 
gotations  conducted  by  a  commit- 
tee of  employers  with  the  carpen- 
ters' union  had  been  interrupted 
through  dissolution  of  KR.-V.  The 
two  groups  were  working  toward 
an  area  agreement  on  wages  and 
working  conditions,  which  it  had 
been  intended  to  apply  to  the  en- 
tire bay  district.  Upon  completion 
it  would  have  been  submitted  to 
NRA  and  its  enforcement  would 
have  been  undertaken  by  the  gov- 
ernment agency. 


Wage  Agreement  Text 


Text  of  the  agreement  on  work- 
ing conditions  endorsed  by  general 
building  contractors  of  San  Fran- 
cisco, to  be  effective  after  August 
31,  follows: 

1.  "Journ^rymen  Carpenters".  Thv 
term  "Journeyman  Carpenter",  as  us- 
ed herein  means  an  employee  who  is 
fiualified  by  experience  and  ability  to 
perform  work  with  carpenter's  han-d 
tools,  or  such  other  tools  as  are  nec- 
essary in  the  performance  of  car- 
penter work.  All  work  performed 
witli  carpenter's  tools  shall  be  don>^ 
with  journeymen  carpenters  and  /  or 
apprentice  carpenters,  except  the  fol- 
lowing may  be  done  with  laborers. 

1.  Stripping    concrete    forms. 

2.  Removing  of  scaffolds. 

3.  Removal  of  material  and  man 
hoisting  towers. 

4.  Wrecking  for  alterations  and  re- 
construction. 

5.  Placing  and  removing  of  concrete 
runways. 

6.  Distributing  an  handling  of  build- 
ing materials  from  point  of  delivery 
to  point  of  Installation. 

7.  Drilling  of  holes  in  brick  or  con- 
crete for  attaching  the  work  of  car- 
penters. 

8.  Removing  of  sidewalk  pedestrian 
safeguards. 

2.  Apprentice  Carpenters,  The  term 
"Apprentice  Carpenter"  as  used  here- 
in means  an  employee  undergoing  a 
system  or  course  of  training  in  car- 
pentry work  whose  age  when  start- 
ing his  apprenticeship  is  over  (18) 
eighteen,  but  not  over  twenty-one  (21) 


years,  provided,  however,  that  bona 
fide  apprentices  now  undergoing  a 
.system  or  course  of  training  shall  not 
be  subject  to  these  age  limitations. 
The  term  of  apprenticeship  shall  not 
exceed   a  period  of  four  years. 

3.  T^aborers.  The  term  "Laborer" 
as  used  nerein  means  an  employee 
performing  work  not^  doi.e  by  car- 
penters and/or  apprentice  carpenters 
and/or  skilled  mechanics  in  other 
trades. 

4.  Eight  hours  shall  constitute  a 
day's  work  except  as  otherwise  noted. 

5.  Five  days,  consisting  of  not  more 
than  eight  hours  a  day.  on  Monday 
to  Friday  inclusive,  shall  constitute 
a  week's  work. 

(5.  Overtime  shall  he  paid  as  fol- 
lows; For  the  first  four  hours  after 
the  first  eight  hours,  time  and  one- 
half.  All  time  thereafter  shall  be  paid 
double  time.  Saturdays  (except  labor- 
ers). Sundays  anrl  holidays,  from  12 
midnight  of  the  preceding  day.  shall 
be  paid  double  time. 

7.  On  Saturdays,  laborers  shall  be 
paid  straight  time  for  an  eight  hour 
day, 

8.  Where  two  shifts  are  worked  in 
any  twenty  -  four  hours,  shift  time 
shall  be  straight  time.  Wliere  three 
shifts  are  worked,  eight  hours  pay 
shall  be  paid  for  seven  hours  on  the 
second  and  third  shifts,  allowing  one- 
half  hour  for  lunch. 

9.  All  work,  except  as  noted  in  par- 
.Tgraph  10,  .=:hall  be  performed  between 
the  hours  of  8  a.   m,   and  5  p,  m. 

10.  In  emergencies,  or  where  prem- 
ises cannot  be  vacated  imtil  the  close 
of  business,  men  then  reporting  for 
work  shall  work  straight  time.  Any 
work  performed  on  such  jobs  .ifter 
midnight  shall  be  paid  time  and  one- 
half  up  to  four  hours  overtime  anii 
double  time  thereafter,  provided  that 
if  a  new  crew  is  employed  on  Satur- 
days, Sundays  or  holidays  which  has 
not  worked  during  the  five  preceding 
days,  such  crew  shall  be  paid  time 
and  one-half. 

11.  Recognized  holidays  will  be: 
New  Tear's  Day,  Decoration  Day, 
Fourth  of  July,  Labor  Day,  Admis- 
sion Day.  Thanksgiving  Day,  Christ- 
mas Day. 

12.  Men  ordered  to  report  for  work, 
for  whom  no  employment  is  provided, 
."ihall   be    entitled    to   two  hours   pay. 

1.3,  Wages.  The  rate  of  wSges  for 
Journeymen  Carpenters  shall  not  be 
less  than  one  dollar  ($1)  per  hour  for 
employment    during    regular    hours. 

14.  Apprentice  Ratio,  .\pprentices 
will  only  be  employe^l  in  the  ratio  of 
one  apprentice  to  each  four  journey- 
men. 

15.  Contracting.  No  work  on  this 
job  will  be  let  by  contract  or  lump 
sum.  direct  with  journeymen  for  labor 
set^lces. 

II.  Tools.  Carpenters  and  appren- 
tices shall  furnish  their  own  tools,  but 
shall  not  furnish  saw-horses,  ladders, 
mitre  boxes,  skell  saws,  electric  drills 
or  any  kind  of  power  operated  ma- 
chines. 


STATE  AWARDS 
SPAN  BUILDING 
HIGHWAY  WORK 

Construction    Contract    Ap- 

provals  To  Low  Bidders 

Over  $750,000 


SACRAMENTO,  July  .31— Award 
of  contracts  aggregating  more  than 
$750,000  was  announced  today  by 
State  Director  of  Public  AVorks 
Earl  Lee  Kelly,  Including  construe 
tion  of  the  San  Francisco-Oakland 
Bay  Bridge  Administration  Build- 
ing and  Toll  Plaza. 

The  bridge  building  award  was 
made  to  Clinton  Construction  Co . 
San  Francisco  on  its  low  bid  oi 
1360,857. 

Other  awards  today  were: 

Peninsula  Paving  Co.,  San  Fran- 
cisco, at  ?103,S26  foi  grading  and 
paving  about  0.9  mile  in  the  city 
of  Oakland  on  Thirty-eighth  Street 
and  Moss  Avenue,  between  Market 
Street  and  Broadway. 

Biasotti-Willard  &  Biasotti,  Stock- 
ton, at  $144,103  for  grading  about 
5.5  miles  in  Modoc  and  Siskiyou 
counfies  between  southwest  of 
Tule  Lake   and    Oregon   state   line 

A.  Teichert  &  Son,  Inc.,  Sacra- 
mento, at  $10.5,70S  for  surfacing 
about  7.8  miles  with  plant-mix  on 
a  crusher  run  base  in  Madera  coun- 
ty between  Coarse  Gold  and  Oak- 
hurst. 

Morgan  Bros.,  Huntington  Park, 
at  19,818  for  liquid  asphalt  treat- 
ment on  54.7  miles  in  San  Diego 
County  between  Bonsall  and  Rin- 
con  and  between  Santa  Ysabel  and 
northerly  boundary;  $5,625  for  li- 
quid asphalt  treatment  in  San  Di- 
ego county  between  De.scani-y^  and 
Julian,  about  20. S  miles;  $8,380  for 
liquid  asphalt  treatment  on  40.2 
miles  in  Imperial  county  between 
Bond's  Corner  and  Xiland. 

L.  A.  Brisco,  Arroyo  Grande,  at 
$11,672  for  liquid  asphalt  treatment 
on  about  34.2  miles  in  San  Luis 
Obispo  county  at  various  locations. 

Gilmore  Oil  Co.,  Los  Angeles,  at 
$6,669  for  treating  shoulders  with 
liquid  asphalt  on  about  37.2  miles 
in  Monterey  county  between  Kine 
City  and  San  Ardo  and  between  Sa- 
linas  and   Santa   Cruz  county  line 

♦ 

WORKS  DEPARTMENT 

PLANS  BUILDING 


Options  have  been  taken  by  the 
state  on  property  at  the  northeast 
corner  of  Fourteenth  and  L  Streets 
Sacramento,  as  a  possible  site  for 
a  new  public  works  office  building, 
according  to  reports  from  Sacra- 
mento, 

Governor  Merriam  and  State  Pub- 
lic Works  Director  Earl  Lee  Kelly 
are  reported  to  favor  a  new  build- 
ing to  cost  approximately  $500,000 
exclusively  for  the  works  depart- 
ment oflSces.  The  building  at  11th 
and  P,  which  is  shared  with  the 
Motor  Vehicle  Department,  would 
be  used  by  that  department  for  ex- 
pansion of  its  offices  and  possibly 
for  other  state  offices. 


PACIFIC    CONSTRUCTOR 


PERMIToS  AMD  COM^ilAeT; 


SAN   FRANCISCO  COUNTY 

Ino. 

Owner 

Contractor 

Amt. 

I'34 

Capurro 

Owner 

200(1 

|<3b 

Nolsun 

Owner 

4000 

iTHfi 

Mnkcllii 

Zinkand 

SOOO 

l''!I 

Odalr 

fJuIway 

4000 

i.'IH 

Nelson 

Owner 

4000 

740 

McGiniil.s 

Maltoc:l< 

:oooii 

Shasta 

JloRljerg 

3500 

•  <41 

I.urie 

Cahill 

8000 

'■Hi 

Oeneral 

50011 

|743 

I-agKcr 

l.omhardl 

3500 

1^44 

Shnpirfi 

Owner 

3000 

!,4S 

Kciseniont 

1000 

'746 

Tronvillp 

75011 

I747 

Calllcan 

liantzsche 

1000 

I7I8 

Mollnarl 

Sharman 

700 

■VISI 

Smith 

Cook 

4000 

i750 

Arnott 

Owner 

4000 

(751 

Arnolt 

Owner 

4000 

Papenhatiseii 

fawner 

fioon 

V,.3 

McDonouRh 

Owner 

3000 

jVM 

JleDonough 

Owner 

3onn 

'755 

Boernsen 

Olson 

2500 

[756 

Santa  Fe 

Lowrie 

5000 

.i>t 

Assncialc^d 

Owner 

1500 

\  itH 

Stoneson 

Owner 

5000 

,Vi» 

Whitney 

Owner 

2400 

,w 

Lindsay 

Owner 

3000 

\M 

Aninndos 

Aetna 

4500 

|,li2 

Morton 

Malliich 

4000 

j.\LTERAT10N» 

,{734)     NO.      001-011      VALLEJO     ST 

1       Alter  flats. 

Juwner— Theresa  Capurro,  4756  Mission 

■       St..   San   Krancsico. 

J.\rchitect— Not   Given.  $2000 


pi  WELLING 

(735)     W    TWENTY-FOURTH     AVE. 
■       40  N   Ocean   Ave.     One-story   and 
j        basement  frame  dwelling. 
Owner— Fernando  Nelson  &  Sons,  2001 

10th  Ave.,    San   Francisco. 
'.\rchitect— Nut    Given.  $4000 


1)We:lling 

1736)  NW  GLENBROOK  AND  ST. 
Germain  St.  Two-story  and  base- 
ment frame  dwelling. 

iwner— H.    G.    Makelin.    15S3    Howard 

St.,   Sun   Francisco. 
Vrehitect— Walter    C.     Falch,     Hearst 

BIdg.,   San   Franci-sco. 
.'ontractor— Ed.    Zinkand    &    Son,    CC7 

36th    Ave.,    S.    F.  $S000 

'WELLING 

1737)  W  SEVENTEENTH  AVE.  225 
N  Noriega  St.  One-story  and 
basement  frame  dwelling. 

Hvner— M.  Odair.  1S12  ISth  Avenue. 
San  Francisco. 

\r(hitect-Walter  C.  Falch,  Hearst 
B'dg.,    San    Francisco. 

'ontractor— Robert  Gahvay.  2071  Sut- 
ter   St.,    S.    F.  J4000 

>WELL1NG 

738)     W     TWENTY-FOURTH     AVE. 

81   N   Ocean   Ave.      One-story    and 

basement  frame  dwelling, 
iwner— Fernando  Nelson  &  Sons,  2001 

19th  Ave..  San  Francisco, 
architect— Not    Given.  ,<;iOiiii 

ALTERATIONS 

"30)     XO.     2150    WASHINGTON     ST 

Alter   dwelling. 
•  wncr-F.    McGinnis,    Premises. 
>rchitect— Not    Given. 
ontractor-A.   F.   Mattock,   212   Clara 

St..   San   Franci.sco.  $10,000 

A RAGE  ' 

-m  E  SIXTH  ST.  5S  N  Brannan. 
One-story    Class   C   garage 

Brannan    Sts.,    San 'Francisco. 


lOiigineer  —  Notnian       Bi-een.     Sharon 

HIdg.,    San   Francisco. 
Oonlr.ictor— Emll     Hogberg.     CilC     MI.m- 

•ilon  St.,  San   F^-ancL-co.  $3500 


.\LTERATIONK 

(711)  E  FILLMORE  l.!7  S  Geary  St.; 
alter    ofHces. 

Owner— The  Lurle  Cn..  :;:!.•!  Monltioni- 
ery   Street. 

Architect— W.  D.  Feugh,  3.13  Mont- 
gomery Street. 

Contractor— Cahill  Brn.s..  20G  Sansom- 
Street.  $s.oofl 


.'SERVICE   STATION 

(742)  NW  CLAREMONT  BLVD.  and 
Illloa  St.;  one-story  Class  <;  ser- 
vice station. 

Owner  —  General  Petroleum  Corp.  of 
Calif.,    Higgins   BIdg.,   Los  Angeles 

.\rrhiteet--Not   Given.  $5,000 


DWELLING 

(743)      NE    WAYLAND    and    Goettin- 

gen:   1-story  and   ba.sement    frame 

dwelling. 
Owner— Emll    Lagger.    %    contractor. 
Architect— D.    E.   .laekle,    126   Post  St. 
Contractor- Ernest     Lombard!      1  2  I  S 

Hollister  St.  53  .,fin 


DWELLING 

(744)      E   ROUSSEAU    175    W   Cayuga: 

one-story    frame   dwelling. 
Owner— Elihu    Shapiro.    656    IRth    Ave. 
Architect— Not    Given.  $3,000 


ALTERATION.S 

(745)      16    FIRST   ST..    4th    floor,    alter 

offices. 
Owner— Not  Given 
.Architect— Not   Given. 
Contractor — Ed.     Rosemont.     176     Du- 

boce  Avenue. 


ALTERATIONS 
(746)      363    .SUTTER    ST 
Owner— Club  Trouville. 
Architect — Not   Given. 


(Iter  club. 
'..   premises. 
.$7,500 


ALTERATIONS 

(747  )  3103  WASHINGTON  Street; 
alter    dwelling. 

Owner— Mme.    Rose   Cailleu.    premises. 

.\rchitect— John.  D  Young.  2002  Cali- 
fornia   St. 

Contractor — Ma.\  Hantzsche.  455  32nd 
Avenue.  $1,000 


iido: 


FLATS 

(74S)       S    CERVANTES    03 

two-story    frame    flats. 
.\rchitect — Not   Given. 
Owner— G.    P.    Molinari.    %    conli-actor. 
Contractor — Thos.     R.     Sharman.     370n 

Broderick    Street.  $7,000 


DWELLING 

(749)      E  33rd   AVE.   175   N.    Santiago; 

one    -    story   and    basem.ent    frame 

dwelling. 
Owner— Ethel    G.    Smith.    %    S'upt.    of 

Const. 
Architect — Not   Given. 
Segregated    Contracts— Supervision    of 

Const,    by    C.    M.    Cook,    2363    33rd 

Avenue,  $4,000 


DWELLING 

(750)  W  rWENTY'-SIXTH  AVE.  21S 
N  Ocean  Ave.  One-story  and  base- 
ment  frame   dwelling. 

Owner  — James  A.  Arnott,  633  Tara- 
val  St.,  San  Francisco, 

Architect — Not    Given,  $4000 


DWELLING 

(751)  W  TWENTY-SIXTH  AVE.  262 
N  Ocean  Ave.  One-story  and  base- 
ment frame  dwelling. 


Owner— Jamea    A.    Arnott.    633    Tara- 

val   St.,    San    Francluco. 
Architect— Not   Given.  $(0oo 


DWELLING 

(752)     E    SAN    PABLO    685    N    Verba 

Bucna.     Two-alory   and   basement 

frame  dwelling. 
Owner— H.    Papenhausen,   595   Victoria 

St..   .San   Francisco. 
Architect— Masten    &    Hurd,    233    Post 

.?t.,    ,San    Francisco.  $6000 

DWELLING 

(753)  E  TWENTY-SIXTH  AVE.  100 
.S'  Kirkham  St..  One-Story  and 
basement    frame   dwelling. 

Owner— John  J.  McDonough,  1280  191  li 
Ave.,   San  Francisco. 

Architect— Not    Given.  $3000 


DWELLIN(; 

(754)  E  TWENTY-SIXTH  AVE.  125 
S  Kirkham  St.  One-story  and 
basement    frame   dwelling. 

Owner— John  J.  McDonough.   1280  lOth 

Ave..    San    Francisco. 
Architect— Not    Given.  $3000 


DWELLING 

(755)     W    SEVENTEENTH    AVE.    120 

S    Lincoln     Way.      One-story     and 

basement  frame  dwelling. 
Owner— W.   Boernsen,   1495   18th   Ave., 

San    Francisco. 
Architect — Not   Given. 
Contractor— Carl  Olson,  1495  18th  Ave., 

San    Francisco.  $2500 


ALTERATIONS 

(756)     S  FOURTH  ST.  15  W  Michigan 

St.      Alter    industrial    building. 
Owner— Santa    Fe    Land    Improvement 

Co..  Kerckhoff  Bldg.,  6th  and  Main 

Sts.,  Los  Angeles. 
Architect— Not  Given. 
Contractor — Lowrie    Paving    Co.,    7540 

16th   .St.,    San    Francisco,  J5000 


ALTERATIONS 

(757)  SW  GROVE  AND  FRANKLIN 
Sts.     Alter  greasing  station. 

Owner— Associated  Oil  Co.,  79  New- 
Montgomery  St.,    San   Francisco. 

Architect— Not  Given.  $1500 


DWELLING 

(758)     S   EL   VERANO    ST.    80    W    St. 

Elmo.      One-story    and     basement 

frame   dwelling. 
Owner  —  Stoneson    Bros.,    1630    Ocean 

Ave..   San  Francisco. 
Architect- Chas.  Strothofit,  %  Owner. 
?o000 


LAVATORIES 

(759)     E     GREAT     HIGHWAY     260  S 

Balboa   St.      Frame   lavatories. 
Owner— Whitney    Bros.,    4800    Cabrillo 

St.,  San  Francisco. 
Architect — Not   Given.  $2400 


DWELLING 

(760)     S  TINGLEY  ST.   25  E  Cayuga. 

One-story  frame  dwelling. 
(.'wner  —  c.    T.    Lindsay,    140    Duboce 

Ave..   San   Francisco. 
Architect— Not    Given.  $3000 


DWELLING 

(761)     N    DEWEY    BLVD.    625    E    Pa- 

checo  St.     Two-story  frame  dwlg. 
Owner — F.   Amandes,    '/c    Architect 
Architect— F.   Frederic   Amandes,    1879 

ISth  Ave.,   San  Francisco. 
Contractor  —  Aetna    Constr.    Co.,    238 

Arleta    St.,   San   Francisco.       $4500 


PACIFIC    CONSTRUCTOR 


ALTERATIONS 

(762)     SB  HAIGHT  AND  SCOTT  STS. 

Alter    stores. 
Owner — Lewis  M.  Norton.   Russ  Bldg.. 

San  Francisco. 
Architect — Not   Given. 
Contractor— J.  S.  Malloch.  666  Mission 

St.,    San    Francisco.  $40011 


ALAMEDA 

COUNTY 

No. 

Owner 

Contractor 

Amt. 

520 

Stephensen 

Owner 

3000 

S21 

Alameda 

Dowling 

400U 

522 

Karls 

Owner 

1000 

523 

Dobbins 

Allen 

7000 

524 

Brignold 

Overaa 

1100 

525 

McCarthy 

Stead 

4987 

526 

Edmonds 

McNutt 

5000 

527 

CaUfornia 

Leiter 

2700 

528 

Brenner 

Appelbe 

14000 

529 

Pleitner 

Flagg 

4750 

r,3(> 

Altermott 

Owner 

2200 

531 

Lurie 

Stolte 

4000 

531 

Portland 

Lynn 

4000 

532 

Kinley 

Owner 

4350 

533 

Moore 

Confer 

5000 

534 

General 

Owner 

4000 

535 

Maki 

Wiska 

1500 

536 

Fisher 

Owner 

5850 

537 

Davis 

Sjoberg 

4267 

53  S 

Mortensen 

Owner 

4000 

539 

Terrell 

Owner 

2500 

540 

Hardy 

Beckett 

3500 

541 

Union 

Early 

4000 

542 

Crocker 

Owner 

3500 

543 

Imrie 

Walker 

35O0 

544 

Miller 

Jensen 

4500 

545 

Schmidt 

S-alveressa 

1200 

DWELLING 

(520)  NO.  1420  UNION  STREET, 
ALAMEDA.  One-story  five-room 
frame    and    stucco   dwelling. 

Owner— J.  P.  Stephen.sen,  1300  Web- 
ster St.,   Oakland. 

Architect— Not  Given.  $3000 


DWELLING 

(521)     NO.     1423       UNION       STREET. 

ALAMEDA.     One-Story   five-room 

frame   and  stucco   dwelling. 
Owner — Alameda    Builders,    1361    Park 

St.,  Alameda. 
Architect — Not   Given. 
Contractor— S'.    J.    Dowling.    2800    Clay 

St.,  Alameda.  $4000 


ALTERATIONS 

(522)  NO.    1212    WASHINGTON    ST.. 
OAKLAND.      Alterations. 

Owner — Karls    Shoe    Co.,    Premises. 
Architect— Not   Given.  $1000 

DWELLING 

(523)  NO.  5716  CHELTON  DRIVE, 
OAKLAND.  Two-Story  7-room 
dwelling. 

Owner— L.  T.  Dobbins  and  G.  G.  Al- 
len, 1998  San  Antonio  Ave.,  Ber- 
keley. 

Architect — Not  Given. 

Contractor — Allen  &  Allen.  3471  Laurel 
Ave..    Oakland.  $7000 


ALTERATIONS 

(524)     NO.   709-11   THIRTY  -  EIGHTH 

St.,    OAKLAND.      Alterations. 
Owner — S.   &•  J.  Brignold.   Premises. 
Architect — Not    Given. 
Contractor — Carl   Overaa,    2105   Roose- 
velt  Ave.,    Richmond.  $1100 


FLATS 

(525)  No.  2646-48  IVY  DRIVE.  OAK- 
LAND.     Two-story    S-room    flats. 

Owner  —  Agnes  I.  McCarthy,  900  Ex- 
celsior Ave.,  Oakland. 

Architect— F.  H.  Slocombe,  131  Monte 
Cresta  Ave.,  Oakland. 

Contractor  —  Frank  A.  Stead.  3206 
Boise  St.,   Berkeley.  $4987 

DWELLING 

(526)  NO.  4005  OAKMORE  ROAD, 
OAKLAND.  Two-story  six-room 
dwelling. 


Owner — G.    T.    Edmonds    and    W.    W. 

Holden,   291   Lester  Ave.,   Oakland 
Architect — Not  Given. 
Contractor — McNutt   Bros.,   7615   Levi- 

ston   Ave.,    El   Cerrito.  $5000 


ALTERATIONS 

(,■,27)      NO.     1346     FOURTH     STREET, 

BERKELEY.      Alterations. 
Owner — California     Ink     Co.,     Prem. 
Architect — Not   Given. 
Contractor— E.   T.   Leiter  &   Sons.    811 

37th    St..    Oakland.  $2700 


residence; 

(528)  NO.  124  LEXFORD  ROAD, 
PIEDMONT.  Two-story  9-room 
frame  residence  and  garage. 

Owner  —  W.  E.  Breuner,  545  Santa 
Clara    St.,    Berkeley. 

Architect — W.  W.  Wurster,  260'  Cali- 
fornia  St.,   San  Francisco. 

Contractor — Frank  G.  Appelbe,  1067 
Walker  Ave.,  Oakland.  $14,000 


DWELLING 

(529)  3000  MORCOM  AVENUE,  OAK- 
LAND; one-story  6-room  dwelling. 

Owner— H.  A.  Peitner,  4021  E  14th  St., 
Oakland. 

.Architect — Not   Given. 

Contractor— John  Flagg,  4021  E  14th 
St.,  Oakland.  $4750 


DWELLING 

(530)  243  TOURAS  AVENUE,  OAK- 
LAND; one-story  4-room  dwell- 
ing. 

Owner  and  Contractor — Mrs.  J. 
termott,  6263  Crown  Ave., 
land. 

Architect — Not    Given. 


i".  Al- 
Oak- 


220u 


SERVICE    STATION 

(531)  2201  FULTON  ST.,  BERKE- 
LEY; one-story  four-room  service 
station. 

Owner — Lurie  Co..  3  3  3  Montgomery 
St.,   San  Francisco. 

Engineer — Robert  Dalton,  4040  Laurel 
Ave.,    Oakland. 

Contractor — F.  C.  Stolte.  7449  Laguna 
Oakland.  $4.0on 


DWELLING 

(532)  5967  HARBOARD  DRIVE,  OAK- 
LAND; two-story  5-room  dwell- 
ing. 

Owner — Frank  Portland.  716  Mandana 
Blvd..   Oakland. 

-Architect — Not  Given 

Contractor— Willis  F.  Lynn.  1037  .4sh- 
mount    Ave.,     Oaklanxl.  $4,000 


DWELLING 

(533)  2009  CLEMENS  RO.\D.  OAK- 
LAND; two-story  6-room  dwell- 
ing. 

Owner  and  Contractor — J.  M.  Kinlev, 
631   Hillsborough   St.,   Oakland. 

.\rchitect— Not   Given.  $4350 


ALTERATIONS 

(533)     NO.      305      THE      UPLANDS, 

BERKELEY.      Alterations. 
Owner — J.    O.    Moore,    1    Alvarado    St., 

Berkeley. 
Architect — Not   Given. 
Contractor— F.   W.    Confer,    1328   Arch 

St..    Berkeley.  $5000 


STATION 

(534)  NO.  ISOl  UNIVERSITY  AVE., 
BERKELEY,  One-story  Class  C 
service   station. 

Owner  —  General  Petroleum   Co.,   Los 

Angeles. 
Architect — Not   Given.  $4000 

ALTERATIONS 

(535)  NO.  1920  TENTH  ST.,  BER- 
KELEY.    Alterations. 

Owner — A.  Maki,   Premises. 
-Architect — Not  Given. 
Contractor— A.    Wiska.  $1500 


DWELLING 

(536)     NO.      1471      TRESTLE      GLEN 

Road,    OAKLAND.      Two-story   6- 

room  dwelling. 
Owner— H.    P.    Fisher,    376    17th    St., 

Oakland. 
Architect— Not  Given.  $5850 


DWELLING 

(537)     NO.   6424   SHAFTER  AVENUE. 
OAKLAND.        One-Story      4-rooni 

dwelling,  and  garage. 
Owner— W.  V.  Davis,  6074  Chabot  Rd., 

Oakland. 
.Architect — Not  Given. 
Contractor — N.  H.  Sjoberg  &  Son,  5604 

E-16th   St.,   Oakland.  $426i' 


DWELLING 

(538)  NO.  1801  CLEMENS  ROAD, 
OAKLAND.  One-story  five-room 
dwelling. 

Owner — Paul  Mortensen,  2417  Palmet- 
to  St.,   Oakland. 

Architect— Not  Given.  $4000 


ALTERATIONS 

(539)  NO.  1081  SIXTIETH  STREET, 
OAKLAND.  Alterations  and  ad- 
dition  to  apartments. 

Owner — F.  Terrell,  3050  Union  Street, 
Oakland. 

Architect— Not    Given.  $2500 


ADDITION 

(540)     NO.     5301     BROADWAY    TER- 

race.,   OAKLAND.     Addition. 
Owner— V.    S.    Mardy,    5301   Broadway 

Terrace,  Oakland. 
Architect — Not  Given. 
Contractor — A.  T.  Beckett,   224  Scenic 

Ave.,   Piedmont.  $3500. 


STATION 

(541)     NW      THIRTIETH    ST.      AND; 

Telegraph  Ave.,  OAKLAND.  One-; 

story  steel  service  station  and  1- 

story  comfort  station. 
Owner — Union  Oil  Co.,   San  Francisco-^ 
Architect — Not   Given.  i 

Contractor— Fred  J.  Early  Jr.,  366  40tli), 

St.,   Oakland.  $4000) 


DWELLING 

(542)     NO..    632    MOUNTAIN    BLVD„(j 

OAKLAND.      Two-story   six-room^ 

frame  dwelling. 
Owner— H.  L.  Crocker  Jr.,   30  Wilding 

Lane,    Oakland. 
Architect— Not   Given.  $3500 


DWELLING 

(543)     NO.       1181      GRIZZLY      PEAK 

Blvd..    BERKELEY.     One-story  5- ' 

room   frame  delling.w 
Owner— Jack    Imrie,    1068    Spruce   St.,' 

Berkeley. 
Architect— Not   Given. 
Contractor— J.  M.  Walker.   1709  Grove 

St..    Berkeley.  $3500 


ALTERATIONS 

(544)  NO.  2372  E-FOURTEENTH  ST. 
OAKLAND.     Alterations. 

riwner— Grant   D.    Miller   Co.,    Prem. 

Architect— Miller  &  Wernecke.  Finan- 
cial Center  Bldg..   Oakland. 

Contractor — Jensen  &  Pedersen.  3443 
Adeline  St..  Oakland.  $4500 


ADDITION  „ 

(545)     NO.    4614    MANILA    AVENUE. 

OAKLAND.     Frame  addition.  

Owner— A.   E.   Schmidt.   Premises. 

Architect— Not  Given. 

Contractor  —  John      Salveressa,     6103 

Shafter   Ave.,    Oakland. 


$1200 
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BUILDING  CONTRACTS 

SAN    FRANCISCO   COUNTY 


>'o. 

Owner 

rontractor 

Amt. 

:.9 

Amandes 

Aetna 

7ian 

no 

OIlH 

Kink 

•lies 

61 

Moody 

Brock 

H4 

(i2 

Victor 

l.a   I  liappell.. 

17'.' 

168)     LOTS   NO.    1-K   AND   1-J    liKK" 
*       2804,  N  Dewey  Blvd.,   Forest  IllllR 
,      All    work      for    two-story      frame 
I       residence, 
iwner— K.    Amandes.    1S79    ixth    Ave., 

San   Francisco. 
i\rchilcet — F.  Amandes. 
'ontraclor— AeUna    Constr.     Co.,     23.S 
Arietta    St..    San    Francisco, 
lied  July  25,  '35.     Dated  July  23,   '3J. 
Rimt    sheathed     and    ready     for 

plaster    $1S7I 

Plaster   on     and   ready      for   In- 
terior   trim    1874 

When  completed  1874 

Usual    35    days 1874 

TOTAL  COST,  $74'.IC 
;'!ond.  $749G.  Sureties,  Albin  Warden 
ind  Frank  G.  Yarman.  Limit.  5" 
vorklng  days.  Forfeit,  none.  Plans 
md  speclflcations  filed. 


VLTKKATIOXS 

l(iO)  NO.  1231  MARKET  ST.  All 
work  for  alterations  to  coffee  shop, 
install,  bar,  etc..  Hotel  Whitcoml). 
iwner — James  Otis,  Trustee,  Estate  of 
A.  C.  Whitciimb.  deed.,  444  Cali- 
fornia St.,  San  Francisco. 
Architect— George    Rushforth.    21    San 

Mateo   Road.   Berkeley, 
"ontractor — Fink  &  Schindler  Co.,   552 

Brannan  St..   Ban  Franci.sco. 
liled  July  30,  '35.     Dated  July  9,  '35. 
,    Bar  and  back  bar  delivered. .$1000. 00 

,    Work    completed    2126.00 

Usual  35  days 1042.50 

TOTAL  COST.  $41G8.50 
P,ond.  none.  Limit,  30  working  days, 
l-'orfeit,  none.  Plans  and  specifications 
■ilcd. 

I'AINTING 

1161)     NO.    oir>    FORTY-SIXTH    AVE. 
All   work   for   painting   exterior   of 
dwelling, 
nwner— Geo.   R.  and  Marie  E.   Moody. 

Premises. 
Architect — Not  Given. 
Contractor — Fred  L.   Brock,   3454   Sac- 
ramento St.,   San  Francisco. 
Kiled  July  30.   '35.     Dated  July  27,   '3.".. 

HOLC   Contract 

TOTAL  COST.  $144 
Bond,  $144.  Surety,  Massachusetts 
londing  &  Insurance  Co.  Limit,  for- 
feit, plans  and  specifications,  none. 


ALTPniATIONS 

(11.2)     NO.      134    UPPER      TERRACE 
All    work    for    furnishing    and    in- 
stalling gas  heaters,  etc.,  in  dwell- 
ing. 
I  iwncr — James  V.  Victor,  Premises. 
.\rchitect — Not  Given, 
rontractor  —  Blanche    La    Chappelk. 
Admnx    of   Estate    of    Wm.    S.    La 
Chapello.    3459    Mission    St..    S.    F. 
l-'iled  July  31.  '35.     Dated  July  17.  'So. 

HOLC  Contract  

TOTAL  COST,  $172.85 
l>'.ind.  $172.8."..  Surety.  Hartford  Ac- 
cident &  Indemnity  C".  Limit,  for- 
feit,   none.      Specifications    only    filed. 

ALAMEDA   COUNTY 


West       4172 

Walstrom      1122 

Bernard       4682 


>5  University 
)6  Piedmont 
■>7    Taylor 


FLOORivr, 

155)  UNIVERSITY  OF  CALIFOR- 
nia  Campus.  Berkeley.  All  work 
for  installation  of  library  stack.« 
and  flooring  in  Library. 


Owner — University  of  California.   Ber- 
keley. 
I'^nglnecr  —   W.   P.   Steuhenson.    U.  of 

C.    Campus. 
Contractor— M.  G.  West  (-«..  115  From 

St..   S^in   Francisco. 
Filed  July  25,   '35.     Dated  July  24.   '35. 

Wlii'n    completed    75% 

Usual    35    days 25'; 

TOTAL  COST.  $4172 
KoniLs  (2)  Labor  and  material.  $2500 
Performance,  $2500.  Surety,  Columbia 
Casualty  Co.  of  New  York.  Limit,  7.'. 
days.  Forfeit.  $15  pei-  day.  Plans  anil 
s|ii-<-illc.itlons    filed. 


ALTiORATIONS 

(5i;i      LOCATION    NOT    GIVEN.       All 

work  for  alterations  to  buikllng. 
( Iwner — Piedmont   Commercial  Center. 
Architect— Albert    Farr.    2083    Oakland 

Ave.,   Piedmont. 
Contractor — Carl    Walstrom,    1447    Kx- 

celsior  Ave.,  Oakland. 
Kiled  July  30,  '35.     Dated  July  30.  '35. 

On    27th   of   each   month 75% 

Usual   35   days   25% 

TOTAL  COST.  $1122.80 
Bond.  none.  Limit,  35  days.  Forfeit. 
V>  per  day  Plans  and  specifications 
filed. 


RESIDENCE 

(."7)     LOT       2575,       Piedmont       Pines. 

Oakland.     All  work  for  residence, 
owner— E.    M.    Taylor. 
Architect — Frederick    L.    Confer.    1328 

.\rih  St..  Berkeley, 
^'uutraetor — W.    Vernon    Hernai'd.    227 

San  Carlos  St..   Berkeley. 
Filed  July  31.  '35.     Dated  July  29.  '35. 

Roof   completed   $1700 

Plastering   completed    1170 

When    completed    1170 

I'sual    33    days 1172 

TOTAL  COST.  $4682 
Fond.  $4082.  Surety,  Glens  Falls  In- 
demnity Co.  Limit.  75  days.  Forfeit, 
none.       Plans    and    specifications    filed. 

SAN     FRANCISCO     UNDER    $1000 


S-ION,  electric.  $200:  543  Haight  St.; 
owner.  F.  Gilles.  Prem.;  contrac- 
tor. QRS  Neon  Corp..  Ltd..  690 
I'otrero  Ave. 

FLUFTS.  $75;  W  2nd  Ave.  175  S  Mor- 
aga  St.;  owner.  John  Carlson.  % 
(""ontractor.  contractor.  Walters 
Furnace  &  Sheet  Metal  Works. 
3110   17th    St. 

ALTER  apartments.  $300;  2186  Cali- 
fornia St.;  owner.  Charles  J.  and 
Carrie  B.  Rousseau.  1990  Califor- 
nia St.:  architect.  Chas.  J.  Rous- 
seau. 1990  California  St. 

ALTER  laundry.  $75:  1733  Polk  S-t.: 
owner.  P.  and  M.  ^'erdier.  Prem. ; 
contractor.  G.  P.  W.  Jensen  & 
Sr.ns.  Inc.,  320  Market  St. 

ALTER  flats.  $14:  1250-60  Golden  Gate 
.\ve. ;  owner.  Mrs.  Schyer.  Prem. 

ALTER  dwelling.  $210:  1356  Grove  St. 
owner.  Mrs.  Rydell.  Prem.;  con- 
tractor.  C   Lindberg.   1  Naylor  St. 

ALTER  restaurant.  $196;  3309  Mis- 
sion St.;  owner.  W.  Cavanaugh. 
Premises:  contractor.  Wm.  Byrne. 
1606 'i   Dolores  St. 

F.ARBER  pole,  $50:  407  O'Farrell  St.: 
owner,  Wm.  Horrell.  Prem.;  con- 
tractor. Aetna  Elec.  Co.:  1435 
Eddy  St. 

ALTER  warehouse.  $450;  78  Townsend 
S't.:  owner.  Pacific  Mutual  Life 
Insurance  Co..  660  Market  St.; 
contractor.  Dinwiddle  Constr.  Co., 
210  Crocker   Bldg. 

SIGN,  electric.  $300;  798  Bush  Street: 
owner.  Cottage  Food  Shop,  Prem.: 
contractor.  Elec.  Prods.  Corp..  255 
Golden  Gate  Ave. 

ALTER  dwelling.  $250:  2454  27th  Ave.; 
owner,  B.  Ludlch.  Premises;  con- 
tractor.   P.    Andersen.    50S2    Army 


REPAIR  lire  damage  to  dwclllnK.  $380 
2112    Bryant    St.;    owner.    V.    Man- 
frellltto,   1004  Juarez  .^t.;   rontrac- 
tor,   Ira   W.    Coburn,    2048    Market. 
ALTER  ballroom,   $145;   1641   Ellin  &t.; 
owner.      Jerry      Concannon.      inr, 
Unum  St.;  architect.   H.  Newcomb 
102S   Munich   St.:   contractor.    Pen- 
insula Sludlo  of  S.  F..  1028  Munich 
BILLBOARD.    $6.25;    W    19th    Ave.    200 
N     Irving    St.;    owner.     Foster    & 
Kleiser    Co..    1675    Eddy    St. 
ALTER    market,    $500;    SE    Polk    and 
Clay  Sis.;  owner.  Wm.  Itenman.  2 
Laurel    St.;    contractor.    James    L. 
McLaughlin  Co.,   215  Kearny  St. 
SIGN,     electric.     $200:     2640     24tli     St  : 
owner.   Purity  Delicatessen.   Prem. 
•  onlractor.    QRS   Neon   Corp.   Ltd.. 
690   Potrero  Ave. 
SIG.N.    $25;     1633    Market    St.:    owner, 
Maytag  Sales   &   Service  Co..   1633 
Market   St.;   contractor.    Pcnineula 
Studio   of   &.    F.,    1028    Munich    St. 

ALTER  for  restaurant,  $.''.00;  617 
Market  St..  2nd  Floor:  owner. 
Paul  Pagni.  Prem.;  contractor. 
Brunswick  Balkc  Collender  Co.. 
9,S0   Mission    St. 

ALTER  store.  $790;  123  3rd  Street: 
Agents.  Buckbee  Thome  &  Co..  151 
Sutter  St.;  contractor.  Mullen  Mfs 
':<>.,   60  Rausch   St. 

ALTER  church.  $940;  286  Divitiadero 
St.;  owner,  not  given;  contractor, 
C.  Lindberg.   1   Naylor  St. 

.S-IGN.  electric,  $175;  639  Bioadway: 
owner,  Ticino  Cafe,  Premises; 
contractor.  Apex  Elec.  Co.;  363 
Fell    St. 

SIGN,  electric.  $35:  2001  Market  St.; 
owner.  Krestellers,  Prem.;  con- 
tractor. Pioneer  Elec.  Co..  370  Van 
Ness  Ave. 

SIG.V.  electric.  $35;  935  Market  St.: 
owner.  Hersh's,  Prem.;  contrac- 
tor,   Wonderlite.    170   Otis   St. 

SIGN,  electric,  $30;  304  6th  Ave.; 
owner.  Grayson  Radio.  Premises: 
contractor.  Pioneer  Elec.  Co..  370 
Van  Ness  Ave.  South. 

SIGN,  electric.  $150;  SE  16tli  and 
Landers  Sts. ;  owner.  Sam  Daniels 
Prem.:  contractor.  Pioneer  Elec. 
Co..  370  Van  Ness  Ave..   South. 

SIGN,  electric.  $150;  172  Columbus: 
owner.  New  Commercial  Hotel. 
Prem.:  contractor.  Apex  Elec.  Co.. 
363  Fell  Street. 

FLUES.  $75:  W  Fernwood  80  N  Brent- 
wood: owner.  Paul  A.  M'olters.  '/r 
Ctmtractor:  contractor.  Walters 
Furnace  &  Sheet  Metal  Works. 
3410  17th  Street. 

FLUES.  $35:  163  Laidley  St.;  owner. 
J.  Robinson.  Premises;  contractor. 
Excelsior  Sheet  Metal  Products. 
4260    Mission   St. 

.M.TER  store.  $40;  655  Clay  St.;  own- 
<r.  Gee  Tong.  653  Merchant  St.: 
contractor.  Wong  Chee  Kee,  S90 
Washington    feH. 

SIGN.  $20:  5442  Geary  St.;  owner. 
Virginia    Maid    Candies.    Premises. 

ALTER  dwelling,  $57;  526  Lisbon  St.; 
owner.    Manuel   Taitano.    Prem. 

ALTIOR  restaurant.  $100;  2730  Sloat 
Blvd.:  owner.  Mrs.  L.  Lockwood, 
1271    24th    Ave. 

ALTER  offices,  $450:  SO  Post  Street; 
owner.  Holmes  Investment  Co.,  6S 
Post;  architect.  Albert  Farr,  68 
Post  St.;  contractor.  The  Fink  & 
Schindler  Co..    552   Brannan   St. 

.^IGN.  electric.  $50:  805  Market  Street; 
owner.  Benetars.  Prem.:  contrac- 
tor. Elec.  Prods.  Corp..  255  Golden 
Gate  Ave. 

ALTER  dwelling.  $100;  132  Alma  St.; 
owner.  John  Burmel.  Premises; 
contractor.  Morse  Phillips.  459 
Bellevue  St. 

ALTER  store  and  flats.  $450;  1004  Har- 
rison St.;  owner.  Trevor  &  Co..  71 
Sutter  St.:  contractor.  Andrew 
Pillar.    847   Duncan   St. 
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APARTMENTS 


To   Be   Done   By   Day's  Work. 

ALTERATIONS  Cost,    J3500 

OAKLAND,  Alameda  Co.,  Cal.  No. 
lOSl    Sixtieth    Street. 

Alterations  and  additions  to  apart- 
ments. 

Owner— F.  Terrell,  3050  Union  Street, 
Oakland. 

Architect — Not  Given. 

Construction    Postponed    Temporarily. 

ALTERATIONS  Cost,  $10,000 

SAN  FRANCISCO.  SE  California  and 
Taylor  Streeti. 

Alterations   to   apartment  building. 

Owner— Huntington   Apartments. 

Architect— W.  P.  Day,  Financial  Cen- 
ter BIdg.,  San  Francisco. 

Contractor  —  MacDonald  &  Kahn,  Fi- 
nancial Center  Bldg.,  S.  F. 

4-  FACTORIES  &  WARE- 
HOUSES 

Additional    Sub-Contracts   Awarded. 

DISTILLERY  Cost,    $22,000 

SELMA,  Fresno  Co.,  Cal.  Hunt.sman 
Avenue  near  Bethel. 

New  brandy  distillery. 

Owner — John    McCIure.    Inc. 

Architect- Morgan.  Walls  &  Clements 
210   W.    Seventh   St.,    Los  Angele.s. 

Contractor— Trewhitt-Shields  Co.,  Pa- 
cific  Southwest    Bldg.,   Fresno. 

Mill  Work,  Glass  and  Glazing — Fresno 
Planing   Mill,    Fresno. 

Wiring — Electric    Construction    Co. 
Other  awards  reported  July  24. 


Contract    Awarded. 

FACTORY  Cost,    $175,000 

SOUTH  SAN  FRANCISCO,  San  Ma- 
teo Co.,  Calif.    Linden  Avenue. 

New    paint   and    varni.sh    factory. 

Owner— B.  J.  du  Pont  de  Nemours  & 
Co.  (W.  J.  Sohlinger,  Mgr.)  601 
Third    St.,   San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner 
Wilmington,    Delaware. 

Contractor — Cahill  Bros.,  2h6  San.«omr> 
St.,  San  Francisco 


Contract  Awarded. 

WINERY  Cost,    $25,000 

ST.    HELENA.    Napa    Co.,    Cal. 

Winery  (fermenting  room,  25x85  feet) 
storage  wing,  100x42  feet,  coop- 
erage for  200.000  gallons,  two  hy- 
draulic presses,  etc.:  distillery  Sox 
36  ft.;  concrete  construction,  red- 
wood storage  tanks. 

Owner — Beringer's  Winery. 

Architect — Not   Given. 

Contractor  —  Harry  Thorsen.  1619 
Kearney   St.,   St.   Helena. 


Contract    Awarded. 

ALTERATIONS  Cost,   $3000 

BERKELEY,    Alameda    Co.,    Cal.    No. 

i:;«   Fourth   Street. 
Alterations    to    factory. 
Owner — California    Ink   Co..   Prem. 
Architect — Not   Given. 
Contractor- E.    T.    Leiter   &    Sons.    811 

37th   St^.,   Oakland. 

PREPARING    PLANS 

MINES  FIELD,  Los  Angeles  Co., 
Cal.— L.  B.  Norman,  1034  17th  St., 
Santa  Monica,  is  preparing  plans  for 
a  group  of  factory  buildings  to  be 
built  on  Mines  Field  for  North  Ameri- 
can Aviation,  Inc.,  subsidiary  of  the 
General  Motors  Corp.  The  buildings 
will  be  steel  frame  structures  with 
."lucco  exteriors,  the  first  unit  to  have 
a  floor  area  of  3%  acres.  Cost  of  the 
plant  is  estimated  at  $500,000.  Con- 
struction   is   scheduled    to    start    Sept. 


July   31,    1935 
Contract  Awarded. 

WINERY  Cost,    $50,000 

DELANO,    Kern   Co..    Cal.    (Trocha). 
One-story  reinforced  concrete  winery. 
Owner — Earl   Fruit  Co.,   Delano. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Cahill  Bros.,  206  Sansome 
St..    San   Francisco. 


BIDS    OPENED 

SAN  FRANCISCO  —  Meyer  Constr. 
Co..  735  Portola  Drive,  San  Francisco, 
at  $7716  submitted  low  bid  to  Con- 
structing Quartermaster,  Fort  Mason, 
for  constructing  one  frame  warehouse 
at  the  Presidio  of  San  Francisco. 

Complete  bids  follow: 

Meyer    Constr.    Co $7715 

Barrett    &    Hilp 7850 

Leo    Epp    7920 

M.   E.   Vukicevich 7954 

Frank    J.     Reilly _ 798I 

W.  G.  Akard  8373 

Robert    McCarthy    8521 

DeLuca    &    Sons... 8666 

Einar    C.    Petersen 8822 

R.  S.  Silverberg 8936 

A.   Nelson  9164 

William  Martin  9190 

F.    C.   Amoroso   &   Sons 9423 

N.    H.    Sjoberg,    Oakland 9833 

Bids  held  under  advisement. 


Contract    Awarded. 

ALTERATIONS  Cost.    $6,000 

SAN    FRANCISCO.     S    Fourth    St.    15 

W.   Michigan. 
Alterations  to   industrial   building. 
Owner — Santa    Fe   Land   Improveme»t 

Co.,  Kerckhoff  Bldg.,  Los  Angeles. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Lowrie    Paving    Co.,     1540 

16th   Street. 


SUB-BIDS    WANTED 

OAKLAND,  Cal.— Geo.  llaurer,  50 
York  Drive,  Piedmont,  desires  sub- 
bids  on  all  portions  of  the  work  for 
the  construction  of  the  freight  depot 
in  Oakland  for  the  Santa  Fe  Railway 
Company,  for  which  bids  will  bo  op- 
ened   in   Los  Angeles  August  5. 


Contract  Awarded. 

ALTERATIONS  Cost,   $5,000 

."AN    FRANCISCO.     625    Third    Street. 

Alterations  to  warehouse  (work  in- 
volves Bteel  rolling  doors,  struc- 
tural steel,  new  doors  for  truck 
entrances,  toilet  rooms,  etc.) 

Owner — San  Francisco  Warehouse  Co. 

Engineers— Ellison  &  Russell,  Pacific 
Building. 

Contractor— Cahill  Bros..  206  Sansome 
.Street. 


5— 


FLATS 


To   Be   Done   By   Day's   Work. 

ALTERATIONS  Cost.  $2  ,-. 

SAN   FRANCISCO.     901-11   Vallejo 's 
Alterations  to  flats. 
Owner — Theresa    Capurro,     4756     Mi« 

sion    Stret. 
.\rchitect — Not  Given. 


Contract    Awarded. 

FLATS  Cost,   $50f 

OAKLAND,    Alameda    Co.,    Cal.      N. 

2646-48    Ivy    Drive. 
Two-story    frame    and    stucco    flats   (;, 

rooms).  ! 

Owner— Agnes    I.    McCarthy,    900   Ex} 

celsior  Ave.,   Oakland.  ■ 

Architect— F.  H.  Slocombe,   131  Monbj 

Creeta  Ave.,   Oakland.  ' 


Contract   Awarded 

FLATS  Cost,   $8,00, 

SAN  FRANCISCO.     S  Cervantes  93  » 

Prado. 
Two-story   frame   and   stucco   flats. 
Owner — G.   P.    Molinari. 
Architect — Not  Given. 
Contractor — Thos.     R.     Sharman,    37i; 

Broderick   Street.  \ 


6 — GARAGES    &    SERVICl 
STATIONS 


Contract   Awarded. 

GARAGE  Cost.    $4,0it 

SAN  FRANCISCO.     E  Sixth  St.  58  Nl 

Brannan    Street.  | 

One-story  Class  C  garage. 
Owner — Shasta   Water    Co.,    Sixth  an' 

Brannan   Streets. 
Engineer — Norman    Green,     Sharor 

Building. 
Contractor — Emil    Hogberg,     G66    Mi.' 

sion    Street. 


Contract    Awarded.  1 

GARAGE  Cost,    $3,00.1 

RICHMOND,    Contra  Costa  Co.,   CaliS 

Nevin  Ave.,  bet.  15th  and  16th  St^ 
One-story  steel  garage  and  alteratloiiii 
to  laundry.  , 

Owner — Home  Laundry  Co..  Premlsesi) 
Architect — Not  Given.  ' 

Contractor— E.    J.     Freethy,     224    let! 

St.,   Richmond. 


Contract   Awarded 

SERVICE  STATION  Cost,   $5.00 

BERKELEY.    Alameda    Co.,   Cal.    220 

Fulton    Street. 
New   service   station. 
Owner — Lurie    Co.,    3  3  3    Montgomer 

St.,    San   Francisco. 
Engineer — Robert  Dalton,    4040  Lauri 

Ave.,    Oakland. 
Contractor— P.    C.   Stolte.    3449   Lagur 

Ave.,    Oakland. 


Contract   Awarded. 

SERVICE  STATION  Cost,  $5001 

OAKLAND,    Alameda    Co.,    Cal.      NVS 

38th    St.    and    Telegraph    Ave. 
One-story   steel   service  station. 
Owner — Union   Oil  Co.,   220   Montgom  ' 

ery  St..  San  Francisco.  ■ 

Plans  by  Engineering  Dept.  of  Owneri' 
Contractor— Fred  J.  Early  Jr.,  366  40tlii 

St.,   Oakland. 


Plans   Completed. 

SERVICE  STATION  Cost.  $600( 

BERKELEY,   Alameda  Co.,   Cal.     No 

1801   University  Avenue. 
Class  C  service  station. 
Owner — General     Petroleum     Co..    41? 

19th   St.,   Oakland. 
Plans  hy  Kngineering  Dept.  of  Owner 


kik 


PACIFIC    CONSTRUCTOR 


am  Completed. 

OIU'ITK   STATION  Ctist,    $(50011 

U\    KKANCIWc '().        N\V      CInrcinont 
I     Hlvd.  and    Ulliia   Street. 
.ie-»toiy  ('liiBK  C  .service  atntlon. 
»ner — Ciencral     Petroleum     Corp.     of 
■    California,  HlgKl"«  WdK..  Los  An- 
geles, 
ana  by  EnKlncerlnR  Dcpt.  of  Owner. 


infract  Awarded. 

•IRVICIO   STATION  Cn.st.   $9000 

\NTA    KOSA,    Sonnnin    Co.,    Cal. 

eel  service  .sl.'xtlnn. 

wner  —  General   I'etroleum   Co.,   B19 

lath   St.,   Oakland, 
ana  by  EnRlneerlng  Dept.  of  Ow^ner. 
pntractor— F.  C.   Stolte,  3119  Laguna 

Ave.,  Oakland. 


ow  Bidder. 

UTO  SAI.ICS   ULDC;.  Cost.   .?G000 

lONTEUVILLIi],    Alameda    Co.,    Cal. 

iie-8tory  auto  .sales  Inillding  and  ga- 
rage (wood  frame  construction). 

wner — Frank  McGruga. 

rchllect— Miller  &  Warnecke,  Finan- 
cial Center  Bldg.,   Oakland. 

ow  Bidder— M.  Wliite,  P.  O.  Box  Uii. 
Centervllle. 

—  FEDERAL  BUILDINGS 

Ids   Rejected. 

(1ST  (IFKICIC  Cost.    $ 

AN  RAFAKL,  Marin  Co.,  Cal.  D  and 
Third    Streets. 

ne-story,  mezzanine  floor  and  part 
basement  post  ofRce  building   (65x 

I     75  feet)    steel   frame,   wood   roof, 

'  composition  roofing,  one-pipe  low 
pressure  steam  heating  system. 

■  steel  columns  and  girders,  plaster 
exterior,  cast  iron  steps,  etc. 

wner — United  States  Government. 

lans  by  Supervising  Architect,  Treas- 
ury Dept.,  Washington,  D.  C. 
Plans  will   be  revised  and  new  bids 

sked  at  a  later  date. 
On  bid  opening  lowest  bid  was  sub- 

litted    by    Leo    Epp,    47-15    Geary    St., 

an  Francii-co.    at   $56,680. 
Complete    bids    published    July    16. 


Ixcavation    Contract    Awarded. 

•OST    OFFICE        Cont.    Price,    $38,390 

•1TTS131IRG,  Contra  Costa  Co.,  Cal. 
Fifth   and  Cumberland   Streets. 

Inited    States    Post    Office    Building. 

iwner — United   States   Government. 

'lans  by  the  Supervising  Architect, 
Treasury  Dept.,   Washington,    D.C. 

;ontractor— Oliver  S.  Almlie,  60  Sus- 
sex St.,   San  Francisco. 

excavation— John  Evola,  620  B  St., 
Pittsburg. 

-OW    Bidders 

■OST  CFFICE  Cost.    $67,000 

rRACY,  San  Joaquin   Co.,  Calif. 

'.  S.  Post  Office. 

^wner— United    States   Government. 

'lans  by  the  Supervising  Architect  of 

the   Treasury   Dept..    Washington. 

D.  C. 
;.ow    Bidder— K.    E.    Parker    Co.,    135 

South    Park,    San    Francisco. 
The  three  low   bids   follow: 

iv.   E.   Parker  Co.,   S.   F $52,800 

Leo   Epp.    San    Francisco 52.877 

Prank  J.   Rellly,    S.    F 54.930 

Sub-Contracts  Awarded. 

i'OST  OFFICE        Cont.    Price.    $39,760 

TURLOCK.    Stanislaus  Co.,    Calif. 

Une-story  and  basement  concrete  post 
office  bldg.  (cement  finish,  com- 
position roof,  steam  heating  sys- 
tem, etc.;  S0x60-ft.) 

nwner— United  States  Government. 

I'lans  by  Supervising  Architect  of  the 
Treasury   Dept..   Washington.   D.C. 

.""ontractor— K.  E.  Parker  Co.,  135  So. 
Park,   San   Francisco. 

Structural  Steel— Judson  Pacific  Co.. 
609   Mission   St..   San   Francisco. 

Roofing— C.  L.  Frost.  165  Webster  St. 
Monterey. 


Sheet  Metal- Uullfoy  Cdriilce  WorUn. 
l;;.ll    Howard    St.,    San    Franr-lsco. 

Mill  Work -Internation.il  Mill  &  Lum- 
jji-r  I'ompany, 

Ornamental  and  Miscellaneous  Iron — 
I'l-erli'ss  Ornami-wtal  Iron  Works, 
1,')28    Kolfom   St..    San    I'Vanclsco. 

Plumbing  and  Heating — Scott  Com- 
pany. 243  Minna  St..  San  Fran- 
cisco. 


Sub-Contracts  Awarded. 

I'.   <>.    EXTEN.  Cont.    Price.   $84,700 

SANTA    CRUZ.    Santa  Cruz   Co..    Cal. 

Extension  and  reniodcllng  of  present 
post  office  bldg.  (stone  ;ind  terra 
cotta  exterior,   tile  roof,   etc.) 

Owner — United    States    Government, 

T'lans  by  the  Supervising  Architect, 
Treasury  Dwpt.,   Washington,    D.C. 

Contraclor— K.  E.  Parker  Co..  135  So. 
Park.    San    Francisco. 

Glass  &.  Glazing— Habenicht  &  Hew- 
lett.  529   Clay   St..    San    Francisco. 

Painting — Patterson  Bros.,  573  Santa 
Rosa  Ave..  Berkeley. 

Plumbing  and  Heating— J.  A.  Fazio. 
20.-,!l  Webster  St..   Oakland. 

Miscellaneous  and  Ornamental  Iron — 
S.irlorius  Co..  2530  18th  St..  San 
Fi-ancisco. 

Structural  Steel — Judson  Pacific  Co.. 
609   Mission    St..    San    Francisco. 

Electric— Roy  M.  Butcher.  1020  Sher- 
wood Ave..   San  Jose. 

Mill  Work— Work  Lumber  Co.,  Mon- 
terey. 

Roofing— California  Roofing  Co.,  1921 
15th   St.,   San  Francisco. 

Terrazzo — Consolidated  Terrazzo  Co.. 
5r)7    M.arket    St..    San    Francisco. 

Tile  Work— Albert  Cook,  334  Clare- 
mont   Blvd.,    San   Francisco. 

Marble  and  Slate — Clervi  Marble  Co.. 
1731    San    Bruno   Ave.,    San   Fran- 


BIDS    REJECTED 

SAN  FRANCISCO  —  Treasury  De- 
partment rejected  all  bids  for  remodel- 
ing the  granite  base  at  the  U.  S. 
Post  Office  Building.  Seventh  and 
Mission  S^s..  San  Francisco.  New 
bids  will  be  asked  at  a  later  date, 
on  bid  opening  lowest  bid  was  sub- 
mitted by  Lindgren  &  Swinerton.  225 
Bush  St..  at  $10,650. 

BIDS   OPENED 

SAN  FRANCISCO— Standard  Fence 
Co.,  440  Bayshore  Blvd.,  at  $880  sub- 
mitted low  bid  to  Custodian.  U.  S. 
Post  Office.  San  Francisco,  for  wire 
screens  and  window  -grilles  for  th 
U.  S.  Post  Office.  7th  and  Mission 
S'treets.     Complete  bids  follow: 

.•standard     Fence     Co $  880 

Michel   &   Pfeffer  Iron   Works 896 

S.    F.   Wire   &-    Iron   Works 1048 

West  Coast  Wire  &  Iron  Works..  1280 

Bids  held   under  advisement. 

Bid  Opening   Date  Postponed   Until 
August  20,    1    P.    M, 

POST    OFFICE  Cost,    $79,200 

REDDING.    Shasta  Co..   Calif.     Oregon 

St.   between   Placer  &  Tuba  Sts. 
Owner — United    States    Government. 
Plans  by  Supervising  /(  rchitect  of  the 
Treasury  Dept..  Washington.  D.  C 

Plans  and  specifications  may  be  ob- 
tained from  above  office.  No  deposit 
required  for  one  set  and  additional 
sets   may  be  procured  at  a   cost  of  $5. 

Bids  were  previously  scheduled  to 
be    opened    July    31.    1    P.    M.  • 

BIDS    WANTED 

MERCED.  Merced  Co.,  Calif.— Un- 
til August  22.  10  A.  M..  bids  will  be 
received  by  the  Treasury  Dept..  Pro- 
curement Division.  Public  Works 
Branch.  Washington.  D.  C.  for 
painting  the  plaster,  etc..  in  the  V. 
S.  post  office  at  Merced. 

Specifications  may  be  obtained  from 
above  office  and  from  the  Custodian 
of   the   building   at   Merced. 


Complete   Bids. 

MINT  Cost.    $1, 22.';. 000 

SA.N   FIIANCIHCO.  Duboce  Ave..   H.-r- 

mann.    Buchanan.   Webster  .Sts. 
Four    -    story    structural    steel    frann- 
mint    (207.9x185.1)    feet;    reinforced 
concrete   floor  slabs;   exterior  con- 
crete   walls    with     atone    or    terra 
cotta     faclnf?.     reinforced    concrete 
vaults,    composition   or  asphalt 
block    roofing.    5-ln.    steel    sturldt  d 
Ijlasti-r   partitions,    special   lighting 
fixtures,    elevators,    vault  doors). 
Owner — United    States   Government. 
Plans  by  Supervising  Architect  of  the 
Treasury   Dept.,   Washington,    D.f,'. 
and    Gilbert    S.    Underwood.    40S    S. 
•Spring  St..   IjOH  Angeles. 
Low    Bidder— Clinton    Const.    Co..    923 
Folsom    Street. 
Work  complete,   excepting  elevators, 
vault    doors   and    special    llghtlngr   fix- 
tures. 

(a)  If  limestone  for  exterior  ashlar 
of  building  l.s  used  in  lieu  of  stone 
or  granite   (add); 

(b)  If  granite  for  exterior  ashlar  Is 
used    (add); 

(c)  Omitting  asphalt  block  roofing  & 
substituting  composition  roofing, 
(deduct); 

(d)  Substituting  marble,  tile  and  met- 
al in  lieu  of  structural  glass  in 
certain  specifiied  locations  (de- 
duct); 

(e)  Furnishing  and  installing  Type  B 
electric  clock  system  In  lieu  of 
Type   A   system    (deduct) ; 

(f)  Using  terra  cotta  in  lieu  of  con- 
crete (add). 

Clinton  Const.   Co.,   S.  F $813,000  , 

(a)     87.000 

(b)   122.000 

(c)     10,000 

(d)       4.600 

(e)    

(f)   119.000 

George  Wagner  and  K.  E.  Par- 
ker Co..   San   Francisco $847,990 

(a)  100.460 

.(b)   130.160 

(c)       9,300 

(d)       3.700 

(e)    

(f)   116.640 

Lindgren   &    Swinerton.    S.   F...$S63.000 

(a)   100.000 

(b)   123.000 

(c)       9,700 

(d)       3.500 

(e)  100 

(f)  125.000 

MacDonald   &  Kahn.    S.   F $875,578 

(a)     95.119 

(b)   120.021 

(c)     10,040 

(d)       4.275 

(e)    

(f)   111.197 

Great    Lakes   Const.   Co.,    Chi- 
cago      $886,688  , 

(a)     81.600 

(b)  150.000 

(c)       4.760 

(d)       3.800 

(e)  100 

(f)   110.000 

V.     S.     Fireproofing    Co..    Chi- 
cago      $903,860 

, (a)     90.500 

(b)   159.500 

(c)       6.000 

(d)       3.900 

(e)    

(f)  128.500 

R.    E.   Campbell.   Los   Angeles..$929.730 

(a)     98.001 

(b)  139.000 

(c)     10.000 

(d)       3.000 

(e)  BO 

(f)  142.000 

BIDS    WANTED 

SAN  FRANCISCO.— Until  Aug.  22. 
10  A.  M..  bids  will  be  received  by  the 
Treasury  Dept..  Procurement  Divi- 
.■--lon.  Public  Works  Branch,  Washing- 
ton.  D.   C   for   moving  and  relocating 


)0 


PACIFIC    CONSTRUCTOR 


:ill   vault    entraiues   in    llif    V.   S.    .Mint 
at    San    Franrisio, 

I'lans  and  spetirualions  may   lio  oii- 
laint-d    from    above    offlor. 


BIDS    OPENED 

PHOEXIX,  Arizona  —  Washington 
Ornamental  Co..  Inc..  Washinston.  D. 
C.  at  $2190  submitted  low  bid  to  the 
Treasury  Department  for  plaster 
models  for  the  U.  S.  Post  Ofliee  for 
Phoenix,  Arizona.  Complete  bids  fol- 
low ; 
Washington      Ornamental      Co..      Inc., 

Washington,    D.    C.    *2190. 
ISouth  Western  Cement  &  Plaster  Pro- 
ducts Co.,   Phoenix,   $2700. 
J.  .s.   Watkins,   Los  Angeles,  $2SaS. 
A.   A.    Kennedy,    Phoenix.   Ariz..    $30!in. 


Complete  Bids. 

POST  OFFICE  Cost,   $63,200 

SOUTH  PASADENA,  Los  Angeles  Co. 

One-story  U.  S.  Post  Office  building. 

Owner — United   States  Government. 

Plans   by  Supervising  Architect  Treas- 
ury Dept.,  Washington,  D.  C. 

Low    Bidder— Sarver  &    Zoss,    1015   W. 
•Ith   St.,    Los  Angeles. 
Complete  bids  follow: 

Sarver  &  Zoss,  Los  Angeles.  $55,000. 

G.    F.    Campbell    Bldg.   Co..    and    Chas. 
E.  Kelly,  Los  Angeles,  $55,684. 

Wm.   P.   Neil   Co..    Ltd.,    Los  Angeles, 
$56,750. 

Atlas    Constr.    Co.,    Pasadena,    $58,000. 

L.  F.   Dow  Co.,   Los  Angeles,   $58,345, 

Theodore    A.    Beyer    Corp.,    Los    An- 
geles.   $58,939. 

N.  A.  Anderson,  Los  Angeles,   $59,666. 

Schuler    &    McDonald.    Inc..    Oakland, 
$159, nnn. 


BIDS   OPENED 

SAN  FRANCISCO— Western  Asbes- 
tos Co.,  675  Townsend  St.,  at  $42iiO 
Hubmitted  low  bid  to  Constructing 
Quartermaster,  Fort  Mason,  for  as- 
phalt tile  floors  in  Ninth  Corps  Area 
Headquarters  Building  No.  220  at  the 
Presidio  of  San  Francisco.  Complete 
bids  follow: 

Western  Asbestos   Co $4200 

\an    Fleet    Freear   Co 5217 

Thomas   Moulding  Floor  Co 5236 

L.    S.    Case,    Inc 5600 

Malott  &  Peterson 5876 

J.    E.    Higgins   Lumber    Co.    (Alt. 

3     only)     7550 

Bids    held    under    advisement. 


Bids    Rejected 

POST   OFFICE  Cost,    $57,200 

SAN  GABRIEL.  Los  Angeles  Co.,  Cal. 
U.    S.    Post    Office    Building. 
Plans    by     the    Supervising    Architect. 
Washington,    D.    C. 

All  bids  rejected.  New  bids  will  be 
a.sked  at  a  later  date. 

On  bid  opening  lowest  bid  was  sub- 
mitted by  the  Atlas  Const.  Co.,  39 
Congress   St..    Pa.sadena.   at    $44.50". 


BIDS    OPENED 

SAX  FRANCISCO.  —  Otis  Elevator 
Co.,  1  Beach  St..  at  $30,311  submit- 
ted low  bid  to  Treasury  Department. 
Washington.  D.  C.  for  furnishing  and 
installing  elevators  to  be  erected  in 
•-he  U.   S.   Mint  at  San   Francisco 

Three  low  bids  follow: 

Ctis    Elevator    Company $30.31) 

Westinghousc    Electric   Elevator 

Company     33,449 

Pacific   Elevator  &  Equip.   Co 35.000 

Rids    held    under    advisement,  • 


Bids  Opened. 

MINT  Cost,   $1,225,000 

SAN  FRANCISCO.  Duboce  Ave..  Her- 
mann.   Buchanan.    Webster    Sts. 

Four  -  storv  structural  steel  frame 
mint  (207.9x185.1  feet:  reinforced 
concrete  floor  slabs:  exterior  con- 
crete walls  with  stone  or  terra. 
ootta  facing,  reinforced  concrete 
vaults,  composition  or  asphalt 
block    roofing.    5-in.    steel    studded 


plaster    partitions,    special    lighting 
fixtures,    elevators,    vault    doors). 
(Uvner — IJnited    States    Government. 
J'lans  by  Supervising  Architect   of  the 
Treasury   Dept..    Washington.    DC. 
and    Gilbert    S.    Underwood.    4iis    .s. 
Spring   St.,    Los    Angeles. 
T,ow    Bidder— Clinton    Const.    Co..     !)•?.?, 
Folsom    Street. 
Complete   bids   follow: 

Clinton    Const.    Co..    S.    F $813,000 

Geo.  Wagner  and  K.  E.  Parker 

Co..    San   Francisco    847.990 

Lindgren  &  Swinerton,   S.   F 863.000 

MacDonald  &  Kahn.  S.  F 875. .'178 

Great    Lak>s   Const.    Co.,    Chi- 
cago       886.688 

U.  S.  Fireproofing  Co..  Chicago  903. SCO 
R.   E.  Campbell.   Los  Angeles. ..  929.730 
Bids    held    under  advisement. 


Low   Bidders 

POST   OFFICE  Cost.    $137,000 

FLAGSTAFF,    Arizona. 

Three-story   and   basement    post    office 

building    (80x83    feet). 
Owner— United    States    Government. 
Plans  by  Supervising  Architect  of  the 

Treasury  Dept..  Washington.   D.C. 
Low    Bidder  —  E.    L.     Martin.    Dallas. 

Texas,   (1)   $137,000:    (2)    $138. OOn. 

Second   low    bid    submitted    by   Robt 

E.   McKee.   Los    Angeles,    at    (11    $139.- 

140   and    (2)    $141,500. 

Complete  bids   will  be  given   shortly. 


BID    OPENING    DATE    POSTPONED 

SAN  PEDRO.  Los  Angeles  Co..  Cal. 
—Until  August  S,  1  P.  M.  (date  post- 
poned from  July  29)  bids  will  be  re- 
ceivt-d  b\  Treasury  Department,  Pro- 
curement Division.  Public  Works 
Branch,  Washington,  D.  C.  for  ele- 
vators to  be  installed  in  the  U.  S. 
Federal  Building  to  be  constructed  at 
San  Pedro. 

Plans  and  specifications  may  be  ob- 
tained from  above  ofBce.  No  deposit 
required.  • 


LATE    LOW    BID 

SAN  FRANCISCO— Shepherd  Eleva- 
tor Co.,  at  $30,000  submitted  late  low 
bid  to  Treasury  Department.  Wash- 
ington. D.  C.  for  furnishing  and  in- 
stalling elevators  in  the  U.  S.  Mint 
to  be  erected  in  San  Francisco.  Com- 
plete   bids    follow: 

-Shepherd   Elevator   Co $30,000 

Otis     Elevator    Compay 30.311 

Westinghouse  Electric  Elevator 

Company     33,449 

Pacific  Elevator  &   Equip  Co 35.000 

Bids  held  under  advisement. 


Contract    Awarded 

POST  OFFICE       Cont.    Price.   $355,600 
SAN   PEDRO.    Los  Angeles  Co..  Calif. 

Beacon   St.    bet.   Sth  and   9th   Sts. 
Three   -    story    and    basement   Class   A 
post    office    building    (250x100    feet) 
to   house    post    office,    customs   de- 
partment.   Immigration   and    public 
health    service,    shipping    commis- 
sion   and   hydrographic   offices 
Owner — United    States    Government 
Architect."* — Gordon    B.    Kaufmann,    610 
Union    Bank     Bldg..    Los    Angeles. 
and  W.  Horace  Austin,   632  Chest- 
nut Ave..   Long   Beach. 
Contractor— Sarver  &   Zoss.   1915  West 
Fourth  St..   IjOS  Angeles. 


Bids    Wanted — To    Close    Sept.    3.    1:00 
P.   M. 

POST  OFFICE  Cost.   $51.7li0 

CLAREMONT.  Los  Angeles  Co.,  Cal. 
U.    S.    Post    Office. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect.  Treas- 
ury Dept..  Washington,  D.  C. 
Plans  and  specifications  may  be  ob- 
tained from  above  office. 


LOW    BIDDERS 

AMERICAN  LAKE,  Wash.— F.  L. 
\'an  Slyke,  Puyallup.  Washington,  at 
$7340  submitted  low  bid  to  Veterans 
nistration.  Washington,  D.  C.  for 


constructing  transformer  station  an. 
transmission  line  at  the  Veterans'  Ai\ 
ministration  Facility,  American  Laki| 
Washington.  . 

Three  low  bids  follow;  ) 

F.  L.    \'an  Slyke,  Puyallup $734,; 

Raymond  Electric  Co.,  Tacoma...  74f 
H.   H.    Walker,    Los   Angeles 749i( 

LOW    BIDDERS 

WALL.A.  WALLA,  Wash.— York  I. 
Machinery  Corporation,  5051  Santa  )■ 
Ave.,  Los  Angeles,  at  $3635  submittt- 
low  bid  to  Veterans  Administration, 
Washington,  D.  C.  for  constructiiHt 
ice  cream  making  plant  at  the  Vet' 
crans'  Administration  Facility.  Walli 
Walla.  Wash.  Second  low  bid  wav 
submitted  by  Creamery  Packag 
Mfg.  Co..  Chicago,  111.,  at  $3647. 

Complete   bids     will      lie      publisln 
shortly. 


LOW    BIDDERS 

I'ORTLAND.  Oregon— Otis  Elevatm! 
Co..  1  Beach  St..  San  Francisco,  aj 
$6090  submitted  low  bid  to  Veterani! 
Administration.  Washington,  D,  C 
for  constructing  alterations  to  elevaii 
tor  in  Building  No.  4  at  the  Veterans 
AdiTiinistration  Facility,  Portland; 
Oregon.  Second  low  bid  was  submlti 
ted  by  George  Isackson.  at  $7490. 

Complete  bids  will  be  publishe 
shortly. 


HOSPITALS 


Contracts    Awarded. 

.\DDITI(TN  Cost.    $14.00 

HEALDS-BURG.  Sonoma  Co..  Calit 
Lytton   Home  Grounds. 

One-story  brick  hospital  (12  beds)  as- 
bestos shingle  roof;  steam  heatinf 
system  to  connect  to  main  plantij 
tile  and  linoleum  floors,  etc.;  90:'- 
39  feet.  ' 

Owner — Dr.  C.  W.  Weaver.  Memorial! 
Hospital  (Colonel  W.  G.  WhlteL 
Supt.).    Healdsburg.  , 

.\rchitect— John  I.  Easterly.  302  Qnni 
St..    Healdsburg.  ( 

Mgr.  of  Constr  —  J.  Pordon.  HeaWsli 
iiurg.  , 

Plumbing  —  A.  W.  Garrett.  Healdeii 
burg. 

Brick  Work  —  Burgett  Bros..  Heal4«'^ 

burg.  ' 

Carpentry    work    is    being    done   1):^ 

day*s  labor. 

As  previously  reported,  concrete  agi 

gregated    awarded    to    Harvey    Taylor 

Healdsburg. 


Commissioned  To  Prepare  Plans. 
HOSPITAL  Cost,    $200,0U{i 

SANTA    ROSA.    Sonoma   Co..   Cal. 
•S'teel  frame  hospital  building   (200-be(' 

capacity). 
Owner — County  of  Sonoiua. 
.Architect — Herbert    &    Caulkins.    Tvos 

enberg  Bldg..   Santa  Rosa.  [ 

Engineer — Ed.  A.  Peugh   (County  Bn-^ 

gineer).   Courthouse.    Santa  RoBa,  V; 
Application  filed  with  PWA  for  loar' 
and  grant   to  finance  project. 


To   Ask   Bids   Within   Few,   Days. 

AUDITORIUM  Cost.    $ 

OAKLAND.  Alameda  Co..  Cal.  Lin 
coin  and   Perkins  Streets. 

t^ne-story  frame  and  stucco  auditor- 
ium  (to  seat  300). 

(Iwner- West  Oakland  Home. 

.•Architect  —  W.  G.  Corlett.  Bank  01 
America   Bldg..  Oakland. 


Ad 


Planned. 

ADDITION  Cost.    $1,001 

LAKEPORT.    Lake  Co..   Calif. 
Aller.itions    and    additions     to    count} 

hospital. 
Owner — County   of    Lake. 
.\rchitect— Herbert    &    Caulkins,    Rus 

enberg   Bklg..    Santa  Rosa. 
Application     will    probably    be     flier 
with    the    PWA   for   funds   to  assist  ir 
fin.'incing    the     improvements. 


PACIFIC    CONSTRUCTOR 


II 


l^ 


HOTELS 


Citmet    Awarded 

,\rKlt.\TI('NS  <'n!<t.    $2.r,U0 

Hl.l'-    MdliN    HAV.    S.iii    Mateo    Co.. 

C'ul.     Miiln  Stri'ct. 
i\  rntloiiH   to  hnti'I. 
iv„er— S.     nolll.      Kill. ■1,1, .rr.     M,,.-s 

Bencli. 
A  liltfil— Not  Oiv.n. 
r.trncliir— M.    J.    Veriwird..   iind    Kail 

J.    1-,-vin.    prcini.sis. 

i^ICE  AND  COLD  STOR- 
AGE  PLANTS 

CNTRACT    AWARDED 

AN  MATEO.  Cal.— Cyrlops  Iron 
Vrks.  837  Folsom  St.,  at  $11,064 
II  irded  contract  by  County  Super- 
V  .rs  for  furnlahinB  and  Installing  Ice 
n.lilnery  in  the  t\imnninlty  Hospl- 
i^   San  Mateo. 

l—  "  POWERPLANTS 

tOS  WANTED 

;ACRAMENT0.  Cal.— Until  August 
1.  10  A.  M.,  liids  will  be  jeieivid  by 
T  R  Patter.-iiin,  Clerk.  Sacramento 
( iinly  Supervisor.^,  for  furnishins 
„l  Installing  oil  and  Ras  burning 
iiipment  for  the  three  185-h.p.  Ster- 
U  bollcr.s  located  in  the  boiler  room 
II  the   Sacramento    Hospital. 

Mans  and  specifications  may  be  ob- 
ined    from    the    County    Engineer. 
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July  30,  1935 
HEPARING  PRELIMINARY  PLANS 
'.AKKRSFIELD,  Kern  Co.,  Cal.— 
1  in  County  Supervisors  have  au- 
t  >rl«ed  Architect  Chas.  H.  Biggar, 
Ibertelde  Bldg..  BakersHeld.  to  pre- 
ire  preliminary  estimates  and  a 
'i'A  apn'''""  '—  "  proposed  cool- 
i';  .system  to  be  installed  in  the  Kern 
i.unty  Courthouse.  Tentative  esti- 
I'.tes  place  the  cost  at  around  $30,000. 


ONTRACT  AWARDED 
SA.\  KRAXCISCO.— K.  K.  OMara. 
'.'0  McAllister  St.,  at  $218  awarded 
<;itrni't  by  Department  of  Public 
iirks  for  removing  64  3-in.  diameter 
;I)C»  In  boiler  at  the  Edward  Robeson 
lylor  School,  Burrows  and  Somerset 
reels.  Work  involves  replacing  with 
■■\v  tubes,  thoroughly  cleaning  boii- 
and   remiivi.«g   all    debris. 

3—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

IDS    OPENED 

SAN  QUENTIN.  Marin  Co..  Cal.— 
iiriick  Iron  Works,  18th  and  Camp- 
■11  Sts..  Oakland,  at  $12,248  submit- 
d  low  bid  to  Division  of  Architec- 
re,  Sacramento,  for  structural  steel 
nine  for  the  Industrial  Building  at 
in  Quentin.  Complete  bids  follow: 
errick    Iron    Works,    Oakland,    $12,- 

248. 
iciflc    Coast    Steel    Co.,    San    Fran- 
cisco.   $12,530. 
olden   Gate   Iron   Works.    San    Fran- 
cisco. $12,990. 
iidson   Pacific     Co.,    San      Francisco, 

$13,121. 
linneapolls    Moline    Power    &    Imple- 
ment Co..  $14,868. 
ihrader  Iron   Works,   San   Francisco, 

$16,590. 
Bids   held   under   advisement. 
Work  is  being  done  by  prison  labor, 
■ids    on    steel      sash.      miscellaneous 
teel   and   roofing   will   be   asked   at   a 
Iter   date.  • 


reparing  Preliminary  Plans. 
DDITION  Cost,    $180,000 

EDWOOD  CITY,  San  Mateo  Co..  Cal. 
ddition    to    courthouse, 
iwner— County  of  San  Mateo, 


Aicbltect— E.  1..  Norlierg,  i'<^  Orcl- 
dcntnl  Ave.,  Burllngame. 
A  bond  election  wilt  lie  held  In  the 
near  future  and  an  applliatlon  will 
be  llled  with  the  I'WA  for  a  gram 
to  assist  llnanclng. 


TO   REJECT   BIDS. 

h-Ki:s.\(i.  Fresno  Co.,  Calif.— Fres- 
no  City  t:,iiin,ll  ha.s  agreed  to  permit 
M.  J.  Reeves  Heating  Co.,  959  Na- 
tonia  St..  San  Francisco,  to  withdraw 
its  b!d  on  mechanical  equipment  for 
I  hi-  auditorium  If  the  PWA  authori- 
ties approve. 

If  withdrawal  is  permitted  by  the 
PWA  the  City  Council  will  .advertise 
for  new  bids  on  the  mechanical  e,|ulp- 
ment.  * 


BOND    ELECTION 

DALY  CITY,  San  Mateo  Co.,  Cal.— 
Daly  City  will  vote  on  August  24,  on 
a  proposal  to  Issue  bonds  in  the 
amount  of  $35,000,  proceeds  to  finance 
construction  of  civic  Improvements 
in  Daly  City.  Work  Includes  com- 
munity center  building,  new  library, 
modernizing  city  hall  and  firehouses, 
etc. 

Preliminary  plans  have  been  pre- 
pared by  Architect  Thomas  Edwards, 
;i  Ceary  St.,  San  Francisco. 


BIDS    OPENED 

SAN  FRANCISCO.- Royal  Floor  & 
Dinoleum  Co.,  475  Sutter  Street,  at 
$336  submitted  low  bid  to  Department 
of  Public  Works  for  tearing  up  ap- 
proximately SO  square  feet  of  corU 
tile  and  relaying  new  cork  tile  in  its 
place  at  the  Public  Library.  McAllis- 
ter  and    Larkln    .Streets. 

Complete    bids    follow: 

Royal   Floor  &   Linoleum   Co $336 

Malott    &    Peterson 467 

W.    E.   Anderson  4S0 

McNelly-Lacquer    Company    520 

Van   Fleet-Freear  Company  560 

L.    S.   Case,   Inc i 650 

Bids   held    un<ler  advisenient. 


BIDS    WANTED 

SAN  FRANCISCO— Until  August  7, 
1:45  P.  M..  informal  bids  will  be  re- 
ceived by  Department  of  Public  Wks., 
Room  251.  City  Hall,  for  installing 
metal  stairway  and  catwalk  at  the 
Civic    Auditorium. 

Further  particulars  may  be  obtained 
from  Chas.  Sawyer.  City  Architect. 
Room   265.  City  Hall. 


BIDS    WANTED 

SAN  FRANCISCO— Until  August  14. 
2:30  P.  M.,  bids  will  be  received  by 
Department  of  Public  Works,  Room 
251,  City  Hall,  for  furnishing  and  in- 
stalling acoustical  material  in  the 
Controller's  Office,  City  Hall.  Cost 
estimated  at  $4000.  Plans;  and  speci- 
fications may  be  obtained  from  Chas. 
Sawyer.  City  Architect,  Room  261.. 
City  Hall.     No  deposit  required. 

14—        RESIDENCES 

Contract   Awarded. 

ALTERATIONS  Cost,   $7,000 

BERKELEY,   .Mame-da  Co..   Cal.    Tav. 

lor  Gardens. 
Alterations  and  additions  to  residence. 
Owner — J.    O.    Moore. 
.■Architect- F.    L.    Confer.    2C12    Russell 

St..    Berkeley. 
Contractor— F.    W.    Confer,    1328    Arch 

St.,    Berkeley. 

Contract   Awarded. 

RESIDENCE  Cost,    $3,000 

SAN  FRANCISCO.  W  17th  Ave.  120 
S.   Lincoln  Way. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner— W.    Boernsen.    1495    18th    Ave. 

Contractor— Carl  Olson,  1495  ISth  Av- 
enue. ' 


Plans    Being    Figured— Bide    Gloss 
August  S. 

HKSii.i'j.Nci.;  Cost.   $7  r.cii 

CAKLAND,  Aiam.-Oa  C...  Cal.  P1«<1- 
ini.nt    Pineii. 

Two-story  frame  and  stucco  reiildence 
(C  rooms,  2  liathH)  tile  roof,  gan 
hot  air  heating  system,  hardwood 
floors.    Ille   hathH,   steel    sash,    eti^ 

Owner— Mr.   O'Brien. 

Architect— F.    L.    Confer,    2812    Russell 
St.,    Berkeley. 
Following   will    submit    bids: 

W,    V.    Bernard.    R.    F.    D.    Box    18-E. 

Berkeley. 
J.    R.    Armstrong,    1131    Fleet    Road, 

Oaklaml. 

F.    W.    Confer.    976    Keeler    Avenue. 

Berkeley. 


To   Be   Done   By    Day's  Work. 

RRSIliEXCES  Cost,    $4,000  each 

SA.X     KRA.VCISCO.      E    26th    Avenue 

S  Klrkham   Street. 
Two    one-story    and    basement    frame 

and   stucco    residences. 
Owner  ami    Builder — John    J.    MiDon- 

ough,   1280   19th  Ave. 
Archilect— Not    Given. 


Contract    Awarded. 

RESIDENCE  Cost,    $5,000 

BERKELEY.   Alameda  Co.,   Calif,  1181 

Grizzly    Peak    Blvd, 
One-story  frame  and  stucco  residence 

(five  rooms). 
Owner— Jack    Imrie.    1068    Spruce    St., 

Berkeley. 
Architect — Not  Given. 
Contractor— J.   M.   Walker,   1709  Grove 

St..    Berkeley. 


To    Be    Done    By    Day's   Work. 

RESIDENCE  Cost,    $5,000 

O.A.KLAND,  Alameda  Co.,  Calif,  632 
Mountain    Blvd. 

Two  -  story  frame  and  stucco  resi- 
dence   (6   rooms). 

Owner  an-d  Builder— H.  L.  Crocker, 
Jr..    30    Wilding   Lane.    Oakland. 

Architect— Not   Given. 


To   Ask    Bids   In   One   Week. 

RESIDENCE  Cost.  $ 

S.-^N   FRANCISCO.      Sherwood   Forest. 

Two-stor.v  and  basement  frame  and 
stucco  residence  (9  rooms  and  3 
baths)  asbestos  shingle  roof,  wood 
sash,  gas  heating  system,  hard- 
wood  floors,   tile  baths,   etc.) 

Owner — B.    L.    Lechens. 

Architect— Harold  Stoner,  698  Fortola 
Drive,   San  Francisco. 


Plans   Being   Completed. 

RESIDENCE  Cost.    $ 

HILLSBOROUGH,  San  Mateo  Coun- 
ty. Calif. 

Two-story  brick  residence  (12  rooms, 
4  baths)  wood  exterior,  slate  rom', 
steel  anirl  wood  sash,  guf  heating 
system,    air    conditioning    system. 

Owner — Mr.    and   Mrs.    Lloyd   Liebes. 

Architect— Gardner    Dailey.    2  1  0    Post 
St..  San  Francisco. 
Bids    will   be   asked   from   a   selected 

list   of  contractors   within  a   few  days. 


Plans  Being  Prepared. 

RESIDETNCB  Cost,    $5550 

RICHMOND,  Contra  Costa  Co.,  Cal. 
Mira   Vista   Highlands. 

Two-story  frame  and  stucco  residence 
(7  rooms.  2  baths.  2  lavatories, 
double  garage)  shingle  roof,  gas 
heating  system,  steel  sash,  hard- 
wood floors,   tile  baths,   etc. 

Owner — Albert  S.  Adcock. 

.\ichitect — J.  H.  Thomas.  31  Norwood 
Ave..   Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost,    $5000 

PITTSBURG,    Contra   Costa   Co.,    Cal. 
Two-story    and    basement    frame    and 

stucco   residence    (5   rooms)    shake 

roof,   gas  hot   air  heating   system. 

steel    sash,     hardwood    floors,     tilo 

baths,   etc. 
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PACIFIC    CONSTRUCTOR 


Owner— Withheld. 

Architect— K.    L.     Snyrtcr.    2101    Shat- 

tui-k  Ave..  Berkeley. 
Contractor— C    E.    Atkinson,    .iia.-i   Gist 

Pt.,   Oakland. 


Plans  Being  Prepared. 

RESIDENCE  Cost.  $7500 

BERKELEY.  Alameda  Co,,  Cal.  Crag- 
mont  Avenue. 

Two-story  frame  and  stucco  residence 
(7  rooms  and  2  baths)  shake  roof, 
gas  hot  air  heating  system,  wood 
sash,  hardwood  floors,  tile  baths, 
etc. 

Owner — Withheld, 

Architect— E.    L.    Snyder.    2101    Shat- 
tuck  Ave..   Berkeley. 
Bids  will  be  asked  in  ahoue  1  week. 


Contract  Awarded. 

RESIDENCE  Cost,  J6500 

BERKELEY,  Alameda  Co.,  Cal.  The 
Alameda. 

Two-story  frame  and  stucco  residence 
(6  rooms,  baths)  shake  roof,  gas 
hot  air  heating  system,  steel  -sash, 
hardwood  floors,  tile  baths,  etc. 

Owner — Withheld. 

-Architect- E.  L.  Snyder.  2101  Shat- 
tuck  Ave.,   Berkeley. 

Contractor— A.  T.  Beokptt.  224  Scenic 
Ave.,    Piedmont. 


Low    Bidder. 

RESIDENCE  Cost.   $<1.50U 

OAKLAND.  .Alameda  Co..  Cal.  Oak- 
more   Highlands. 

Two  -  story  frame,  stucco  and  brick 
residence  (English  =tylej  shingle 
roof,  gas  hot  air  heating  system, 
hardwood    floors,    tile   baths,    etc. 

Owner — Val    Bellantine. 

."Architect — Miller  &  Warnecke.  Finan- 
cial Center  Bldg..   Oakland. 

Low  Bidder — Olaf  Peler.wn.  3626  Rho- 
da   .A.ve.,    Oakland.  • 


To    Be    Done   By  Day's   Work. 
RESIDENCE  Cost.    $4,000 

.\L.iVMEDA.    Alameda   Co.,    Calif.     1420 

Union    Street. 
One   -   story  and  basement  frame  and 

stucco  residence    (five    rooms). 
Owner  and  Builder — J.    P.    Stephensen, 

1300  Webster  St..   Oakland. 
.\rchitect — Not    Given. 


To   Ask   Bids 

RESIDENCE  Cost,    $ • 

PIEDMONT,  Alameda  Co,,  Cal.  Wild- 
wood  Gardens. 

One  -  story  and  basement  Monterey 
Colonial  type  residence  (5  rooms. 
1  bath)  shake  roof,  oak  floors, 
wood  and  steel  sash,  gas  warm- 
air  heating  system,   etc. 

Owner— Mr.s.   F.   R.   .Axton. 

.\rchitect  —  Mario  Corbett.  Benjamin 
Franklin    Hotel,    San    Mateo. 


Contract   Awarded. 

RESIDENCE  Cost    $ 

HILLSBOROUGH.  San  Mateo  Co.,  Cal. 
Hillsborough   Oaks. 

Two-story  California  Farmhouse  type 
residence  (8  rooms.  2  baths  and 
lavatory)  wood  frame,  stucco  and 
brick  exterior,  oak  floors,  wood 
sash,  all  tile  roof,  warm-air  forced 
draught    heating    system. 

Owner — Withheld. 

Architect — Mario  Carbett,  Benjamin 
Franklin   Hotel,   San   Mateo, 


Contract   Awarded. 

RESIDENCE  Cost,    $ 

SAN  CARLOS,  San  Mateo  Co.,  Cal. 

One-story  French  Provincial  type 
residence  (5  rooms  and  1  bath) 
frame  and  stucco  construction, 
shingle  roof,  air  heating  system, 
oak   floors,    wood   sash.    etc. 

Owner — Ivan   Olson. 

Architect — Mario  Corbett.  Benjamin 
Franklin  Hotel,  San  Mateo. 

Contractor— Arthur  M.  Glover,  1341 
White  Oak  Way,  San  Carlos. 


Contract   Awarded. 

RESIIIENCE  Cost.    $ 

ATHEHTON.      San    Maleo      Co.,    Cal. 

Two-story  California  Farmhouse  type 
residence  (8  rooms,  2  baths  and 
1  lavatory),  board,  stucco  and 
brick  exterior,  warm-air  forced- 
draught  lieating  system.  Oak 
floors,  wood  sash,  shake  roof,  etc. 

Owner— Withheld. 

Architect— Mario  Corbett,  Benjamin 
Franklin   Hotel,   S-an   Mateo. 

Contractor- Lloyd  O'Brien.  %  Archi- 
tect. 


Contract^  Awarded. 

RESIDENCE  Cost.    $5,000 

ALAMEDA,   Alameda   Co.,    Calif.     1423 

Union  Street. 
One   -   story  and   basement  frame  and 

stucco  residence    (five   rooms). 
Owner — Alameda    Builders,    1361    Park 

St..    Alameda. 
.Architect — Not  Given. 
Contractor — S.    J.    Dowling.    2S00    Clay 

St..  Alameda.  ; 


July  25.   1935 

Contract  Awarded 

RESIDENCE  Cost.    $6,500 

ALAMEDA.  Alameda  Co.,  Cal.  Fern- 
side   Tract. 

Two-story  frame  and  stucco  residence 

Owner — A.    P.   and   Ann   Zimmermann. 

-Architect — Not  Given. 

Contractor— Chas.  D.  Lyon,  6501  Bu- 
ena  Ventura  St..  Oakland  ' 


To   Be    Done   By   Day's   Work. 

RESIDENCES  Cost.   $4,000  each 

SAN  FRANCISCO.    N  Sola  77  E  Mar- 

cella. 
Two   one  -  story    and   basement   frame 

and  stucco  residences. 
Owner  an-d    Builder — Conrad    Sandeen, 

S2  Jordan  Street. 
.Architect— Not    Given. 


Plans    Being    Completed, 

RESIDENCE  Cost,  $6,500 

OAKLAND,  Alamdea  Co.,  Cal.  Pied- 
mont Pines:  Chelton  and  Darnby 
Drive. 

Two-story  frame  and  stucco  residence 
(7  rooms). 

Owner — Syndicate    Idora.    Ltd. 

Architect — Chas.  McCall,  1404  Frank- 
lin St.,  Oakland. 


Plans    Being    Prepared. 

RESIDENCE  n^^^t      j 

BAYWOOD  PARK.   San  Mateo  Co. 

Two-story  Monterey  Colonial  type 
residence  (6  rooms  and  2  baths), 
shingle  tile  roof,  frame  and  stucco 
construction,  wood  and  brick  ex- 
terior oak  floors,  tile  baths,  wood 
.sash,  gas  warm-air  heating  sys- 
tem,  etc. 

Architect — Mario     Corbett,     Benjamin 
Franklin    Hotel,    San   Mateo. 
Bids    will    be    taken    in    about    thirty 

days. 


Contract   Awarded, 

RESIDENCE  Cost.    $ 

BURLINGAME,    San    Mateo    Co.,    Cal. 

One-story  and  basement  Monterey 
Colonial  type  residence  (5  rooms 
and  1  bath)  shingle  roof,  wood 
and  frame  exterior.  warm-air 
heating  system,   wood  sash,   etc. 

Owner— John   J.    Heffernan. 

Architect— Mario  Corbett,  Benjamin 
Franklin  Hotel,  San  Mateo. 

Contractor— J.  B.  Oswald,  1150  Indus- 
trial  Ave.,    Burlingame. 


To    Be   Done   By   Day's   Work. 

RE.=1IDENCES  Cost,    $5,000  each 

,SAN  FRANCISCO.  W  24th  Avenue 
N   Ocean   Avenue. 

Two  one-story  and  basement  frame 
and   stucco  residences. 

Owner  and  Builders — Fernando  Nel- 
son  &   Sons,   2901    19th  Ave. 

Plans   by  Owners. 


Contract   Awarded. 

RESIDENCE  Cost,  $6  ■ 

OAKLAND,    Alameda    Co.,    Cal. 

4005  Oakmore  Road. 
Two-story  frame  and  stucco  reside 

(6   rooms). 
Owner— G.    T.    Edmonds   and    W. 

Holden,   291   Lester  Ave..   Oa'«ia 
Architect — Not   Given. 
Contractor— McNutt  Bros.,  7615  Le\ 

ton  Ave.,  El  Cerrito. 

Contract   Awarded. 

RESIDENCE  Cost     S 

OAKLAND.    Alameda    Co..    Cal. 

5716   Chelton   Drive. 
Two-story  frame  and  stucco  residev 

(7  rooms). 
Owner — L.  T.  Dobbins  and  G.  G.  Al 

1998  San  Antonio  Ave.,  Berkelej! 
-Architect — Not  Given. 
Contractor— Allen  &  Allen,  3471  Lau 

Ave.,  Oakland. 

Contract    Awarded, 

RESIDENCE  Cost,  $7.f 

SAN  FRANCISCO.  Dewey  Blvd.,  F' 

est  Hill. 
Two-story  frame  and  stucco  resldec 
-•■JOwner — F.   Amandes,   1879   IStli  AV6 
Plans  by  Owner. 
Contractor — Aetna  Const.  Co..  238  -■ 

leta  Street. 


Contract   Awarded. 

ALTERATIOMS  Cost.   $10. 

SAN    FRANCISCO.     2150    Washingt 
Alterations    to    residenco 
Owner — F.     McGinnis,     premises 
Architect — Not    Given. 
Contractor — A.   F.  Mattock,  212  Cla 


Contract    Awarded. 

RESIDENCE  Cost.    $5, 

Burlingame    Gables. 
SAN    FRANCISCO.     W    17th    Ave. 

N  Noriega. 
One   -   story   and   basement   frame  ■■ 

stucco  residence. 
Owner— M.    Odair.    1842    18th   AvenuH 
Architect — Walter  Falch.  Hearst  BM, 
Contractor — Robert   Galwav.    2071   S 

ter   Street. 


Contract  Awarded. 

RESIDENCE  Cost.  J— * 

HILLSBOROUGH,  San  Mateo  Co.,  C  i 
Hillsborough    Oaks. 

Two-story  California   Farmhouse  ty 
residence  (S  rooms,  two  baths  a 
lavatory)   wood  frame,  stucco  a 
brick    exterior,    oak    floors,    woi^ 
sash,  all  tile  roof,  warm-air  forCH 
draught    heating    system. 

Owner— Withheld. 

Architect — Mario     Corbett.      Benjami 
Franklin   Hotel,    San   Mateo. 

Contractor  —  Hugh     MacDonald,     9 
Rosewood   St..    San   Carlos. 


Bids   Still   Being   Taken. 
RESIDENCE  Cost.   $14,0 

SAN  FRANCISCO.     Green  Street  ne 

Calhoun    Street. 
Two-  story    and    basement    frame   ai 

stucco  residence. 
Owner — Dr.  Hans  Klussman. 
Architect— L.    .Schalk.    526    Powell  S 

San  Francisco. 
Award  will  be  made  shortly. 


Contract   Awarded. 

RESIDENCE  Cost,   $— 

LODI,  San  Joaquin  Co.,  Cal.  Wa 
nut  and  Avena  Avenue. 

One-story  and  basement  Californ 
style  residence  (5  rooms)  wo< 
shingle  roof.  wood  siding,  g: 
floor  furnaces,  tile  bath,  bardwoi 
floors,    wood   sash.    etc. 

Owner — Woman's     Building    Assn. 
Lodi    (Mrs.    John    9.    Montgomer 
chairman  of   Building  Commute 

Architect — Victor  Galbraith,  1036  T 
Acacia   St.,   Stockton. 

Contractor — F.  C.  Bender.  104  Soul 
Washington    St..    L;.di. 
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pni  Being  Figured — Bids  Close  Aug. 
g,    1    P.    M. 

KSIDKNCK  <J<)Hi.  »r,.niio 

HYWARI>.  Alumedii  Co.,  Cal.  Sun- 
net    Hlvd. 

L''  -  story  and  bam'inont  frame  and 
stucco  residence  (5  rooms)  ahaku 
roof.  KaH  hot  air  licatlnK  sy.ttem. 
hardwood  lloorH.   wood  sa.sh.   etc. 

QneiwWIIhlicKl. 

Ahltert  —  G.  P.  Sininnds,  192  Main 
St.,    Hnyward.  • 


Citract   Awarded 

li-ilUKNCK  Cost,    $5,000 

LTKLAND.    Alameda   Co.,   Calif.     5967 
'  Harboard    Drive. 
r  i-story   frame    residence    (5   rooms) 
oner— Frank   Portland,   716   Mandana 

Blvd.,  Oakland. 
A  hltect— Not   Given, 
fitraclor— Willis   F.    l^ynn,    137   Asli- 
rnount  Ave.,   Oaklantl. 


Citract   Awarded 

USIDKNCK  Cost,    $5,000 

iKLAND.   AUmeda   Co.,   Calif.     3000 

Morcom   Avenue. 
)■  .  story  and  basement   frame  and 
1  stucco   residence    (6   rooms). 
l)fnei^H.    A.    Pleltner,    4021    E.    14tb 

St.,  Oakland. 
Ahltect— Not  Given, 
iitractor— John    Flagg,    4021    E    14th 

St..    Oakland.  i 

Citract    Awarded 

ATERATIONS  Co.st.    $1,500 

?V    FRANCISCO.      3103    Washington 
Street. 

:\  rations  to  re.sidence. 

Pner — Rose   Callleau.    premises. 

Ahltect— John   D.    Young,   2002  Cali- 
fornia  Street. 

tractor  —  MacHantz.'sche,    455    32nd 
Avenue.  \ 

I  • 

July   30.    1935 

Ti  Ba   Done    By    Day's   Work. 

R?IDENCE  Cost,    $5,000 

IKLAND.    .\lameda    Co..    Cal.      2009 
Clemens   Road. 

r^-Ktory  frame  and  stucco  residence 
(six  rooms). 

;)ner  and  Builder— J.   M.  Kinley,   631 
Hillsborough  St.,   Oakland. 

Ahltect — Not  Given. 


Cost,  $- 


Bs  In. 

t!:iIDENrE 

^\'  FRANCISCO.    Seacliff. 

r  ■-story  frame  and  stucco  residence 

[>ner — Ralph  A.   Head. 

Ahltect- Masten    &    Hurd.    233    Post 

Street. 

nnounccment  will  be  made  shortly. 


S]-Bids    Being    Taken. 
nsiDENCE  Cost,    $25,000 

>!X   FRANCISCO.     Seacliff. 
Tn  -  story  and  basement  frame  a.nd 
stucco   residence   (9   rooms  and-  3 

baths)  tile  or  slate  roof,  hardwood 

floors,    tile    baths,    etc. 
nner  and   BuiMer— M.  A.  Little  Bldi;. 

Co.,   107   24th   Avenue, 
.^■hltect— Masten    &    Hurd.    233    Post 

Street. 


Cner   Taking    Bids. 

1  .s-IDENCE  Cost,   $5000 

SN  FRANCISCO.  Twenty-second 
St.  near  Eureka  St. 

I  e-story  frame  and  stucco  residence 
(5  rooms)  tile  and  composition 
roofing,  gas  heating  system,  hard- 
wood floors,   tile  bath.  etc. 

Oner— Mutual  Realty  Co..  3366  22nd 
St.,  San  Francisco. 

■Jhltect  —  C.  O.  Clausen.  746  46th 
Ave.,   San   Francisco. 

Cmplete   Plans. 

i:siDENCE  Cost.  $5000 

UPWARD.   Alameda  Co.,    Calif. 

t  e-story  and  basement  frame  and 
stucco  residence  (5  rooms)  shake 
root,  gas  hot  air  heating  system, 
hardwood   floors,   wood   sash.   etc. 


Owner — Withheld. 

Architect— Geo.   V.  Slnionds,   192   Main 
St.,  Ilayward. 
HlilH   will  lie   taken  July  31. 


Plans  Completed. 

KIOSiniCNCK  Cost,    $5000 

SAN      FKANCl.S<;o.       E    Thirty-third 

Ave.    175   N    Santiago   St. 
ono-story    and    basement    frame    and 

stucco   residence. 
Owner- Ethel   G.    Smith. 
Architect- Not    Given. 
Manaijer  of  Constr.— C.   M.   Cook,   2303 

33rd  Ave.,  San  Francisco. 


Contract   Awarded 

RESIDENCE  Cost,   $3..-)U0 

lOAST  PALO   ALTO.   Santa   Claia  Co., 

Calif.     Almond   Street. 
One-story    frame    residence. 
Owner — H.    J.    Farley. 
.Architect — Not  Given. 
Contractor — C.    F.    Klaustermeyer,    554 

Almond    St..    East    Palo    Alto. 


Contract  Awardeil. 

RESIDENCE  Cost.   $4500 

SAN  FRANCISCO.     NE  Wayland  and 

Goettlngen    Sts. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner — Emil  Lagger. 
Architect— D.   E.  Jaekle,   126  Post  St., 

San    FYancisco. 
Contractor  —  Ernest    Lombardi,     1218 


Preparing  Working   Drawngs. 
RESIDENCE  Cost.    $14,000 

WALNUT  CREEK.  Contra  Costa  Co., 

Calif. 
One-story   brick    residence    (12   rooms. 

4    baths)    shake     roof,    oil     burning 

steam    heating    plant,    steel    sash. 

hardwood   floors,   tile  baths,   etc. 
Owner— Withheld. 
Architect— E.    L.    Snyder,    2101    Shat- 

tuok  Ave.,  Berkeley. 
Bids  will  be  asked  about  Aug.  15. 


To   Ask   Bids  About  August  6. 

RESIDENCE  Cost.  $8000 

OAKLAND.  Alameda  Co..  (ijl.  Rock- 
ridge   District 

Two-story  frame  and  stucco  residence 
(7  rooms  and  2  baths),  shake  roof, 
gas  hot  air  heating  system,  steel 
sash,  hardwood  floors,  tile  baths, 
etc 

(  wner— Withheld. 

Architect— E.  L.  Snyder.  2101  S'hat- 
tuck  Ave.,  Berkeley. 


Contract  Awarded. 

RESIDENCES  Cost,     $ 

.SAN  FRANCISCO.  Moncada  Way  S. 
Palamar. 

Two  2-story  and  basement  frame  and 
stucco  residences  (5  rooms,  break- 
fast nooks,  2  baths,  etc.)  tile  roofs 
hot  air  furnaces,  steel  and  wood 
sash,   hardwood   floors,    tile   baths. 

Owner— Withheld. 

.Architect— M.    J.    Rist,    Phelan    Bldg. 

Contractor— A.   J.    Wilbe.    318   Kearny. 


Contract  Awarded. 

RESIDENCE  Cost,   $3000 

MILLBRAE,  San  Mateo  Co..  Cal. 

One-story  frame  and  stucco  residence. 

Owner — Dr.    Lawson. 

.Architect— Masten    &    Hurd,    233    Post 

St..    San    Francisco. 
Contractor — Henr.v    Papenhausen,    595 

A'ictoria    St..    San    Francisco. 


Sub-Bids    Being   Taken. 

RESIDENCE  Cost,    $20.00" 

SAN  FRANCISCO.     Seacliff. 

Two   -   story  and  basement  frame  and 

stucco    residence    (9    rooms   and   3 

baths)   tile  or  slate  roof,  hardwood 

floors,   tile   baths,    etc. 
Owner   and    Builder— M.  A.  Little  Bldg. 

Co.,    107    24th   Avenue. 
Architect— Masten    &    Hurd.    233    Post 

Street. 


Plan*  Completed. 

RESIDENCE  Coat,    $8000 

SAN   FRANCISCO.   HI.   Francis   Wood. 

Two-story  frame  and  hIikco  resld'nce 
(7  room*  and  3  baths). 

Owner  and  Builder  —  Henry  Papen- 
hausen,  595    Victoria    St.,   S.    F. 

Architect— Masten  &  Hurd,  233  Post 
St.,  San  F'ranclsco. 


To   Be   Done   By  Day's  Work. 
RESIDENCE  Cost.    $4,0i.0 

SAN     FRANCISCO.      B    Rousseau    175 

W  Cayuga. 
One  -   story  and  basement   frame  and 

stucco    residence. 
Owner   &    Builder— Elihu    Shapiro,   C5« 

18th   Avenue. 
-Vrchltect— Not    Given. 


Additional   Sub-Contracts  Awarded. 

RESIDENCE  Cost,    $ 

BERKELEY,  Alameda  Co.,  Cal.  Clare- 
mont    District. 

Three  -  story  frame  and  stucco  resi- 
dence (18  rooms,  7  baths;  shingie 
tile  roof,  gas  hot  air  heating  sys- 
tem, wood  sash,  hardwood  florjrs, 
tile  baths,  etc. 

Owner— Bartlett    B.    Heard. 

Architect— W.  W.  Wurster,  260  Call- 
fornia  St.,    San  Francisco. 

Contractor — W  alter  Sorensen,  2940 
Piedmont   Ave.,    Berkeley. 

Plumbing — Jevons  Plumbing  &  Heat- 
ing Co.,  1514  University  Avenue, 
Berkeley. 

Brick  Work— Victor  Devight,  1828  M  1- 
via    St.,    Berkeley. 

Tile — Rigney  Tile  Co..  3012  Harrison 
St.,   Oakland. 

Electric — Electric  Construction  Co.. 
tilOO  Hayes  St.,  Oakland. 

Roofing— George  Tyler.  354  Hobart  St. 
Oakland. 

Painting — Hurtig  and  Lindahl.  15  3  6 
Edith   St.,   Oakland. 

Plastering— J.  Rinaldi,  836  52nd  Street 
Oakland. 

Heating — .Aladdin  Heating  Cor..  5107 
Broadway,    Oakland. 

Floors— Inlaid  Floor  Co.,  4067  Watts 
St..    Emeryville. 

Sheet   Metal— J.   C:   Owens,    1616  Carl- 
ton St.,   Berkeley. 
As    previously    reported,    excavation 

awarded   to  J.  Catucci.   1212  18th  Ave. 

Oakland:    mill    work    to    Pacific    Mfg. 

Co..    Santa    Clara:    lumber    to    Tilden 

Lumber    Co.,    foot  of  University   Ave.. 

Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost.    $5,000 

MILLBR.AE.  San  Mateo  Co.,  Cal.  El- 
der  Street. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner — Tom    Brennan. 

.Architect— Not  Given. 

Contractor— C.  O.  Blincoe,  2603  15lh 
Ave.,   San   Francisco. 


Low   Bidder. 

RESIDENCE  Cost.    $7,500 

SAN    FR.ANCISCO.     .Ashbury   Terrace. 

Two-story  frame  residence  (Colonial 
style)  8  rooms.  2  baths:  composi- 
tion shingle  roof,  gas  hot  air 
heating  system,  wood  sash,  hard- 
wood  floors,   tile  baths,  etc. 

Owner — Dr.    Anderson. 

Architect — F.  F.  Amandes.  1S79  18th 
Avenue. 


Contract    Awarded. 

RESIDENCE  Cost.    $15,000 

WOODSIDE.  San  Mateo  Co.,  Calif. 
Two-story  frame  residence   (10  rooms 

and  4  baths),  French  style:  shake 

roof,  oil  heating  system,  hardwood 

floors,    tile   baths,   etc. 
(nvner — M.   Moreshead. 
.\rchitect   —  W.    B.    Farlow,   1478   16th 

Ave.,   San  Francisco. 
Contractor   —    Moore    &    Roberts,    695 

MLssion   Street.    San    Francisco. 


14 


PACIFIC    CONSTRUCTOR 


Contract   Awarded. 

RESIDENCE  Cost.   $12,000 

SALSALITO.   Marin  Co..   Calif. 

Two-story  ami  basement  frame  resi- 
dence (S  rooms  and  3  baths)  red- 
wood siding,  shingle  and  masti- 
pave  roofing,  tile  baths,  steel  sash 
hardwood  floors,  oil  or  gas  hot  air 
heating   system,   etc. 

Owner— W.    H.   Hall. 

.Architect— F.  L.  Confer.  2S12  Russell 
Street.    Berlcelev 

Contractor —  J.  R.  Armstrong.  1131 
Fleet  Road.  Oakland. 


Low    Bidder. 

RESIDENCE  Cost.    ?S.000 

OAKLAND.    Alameda   Co..   Cal.     Sun- 
ny hills   Road   and   Hillwood   Place. 

Two-story  frame  and  stucco  residence 
(7    rooms.    2    baths)    double    garage, 
tiled  baths,   shingle  roof,   gas  fired 
furnace,    hardwood    floors,    etc. 

Owner — Mrs.    Hazel    Culin. 

Architect— Dragon  and    Schmidts,  2068 
Allston   Way.    Berkeley. 

Low    Bidder— C.    M.    Norgrove,    2  2  2  0 
Roosevelt   St..   Berlseley. 
Bids   held    under   advisement.        • 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,    $5000 

OAKL.\ND.    Alameda    Co.,    Cal.      No. 

1801  Clemens  Road. 
One-stor>-  frame  and  stucco  residence 

(5    rooms). 
Owner   and    Builder — Paul   Mortensen, 

2417   Palmetto    S-t.,    Oakland. 


Contract    Awarded. 

RESIDENCE  Cost,   $5000 

OAKLAND,    Alameda    Co,,    Cal.      No. 

6424    Shafter   Avenue. 
One-story  frame  residence   (4  rooms). 
Owner— W.  V.  Davis,  6074  Chabot  Rd., 

Oakland. 
Architect— Not   Given. 
Contractor— N.  H.  Sjoberg  &  Son,  6504 

E-16th  St.,  Oakland. 


Sub-Contracts  Awarded. 

RESIDENCE  Cost,   $10,000 

BERKELEY,  Alameda  County.  Calif. 
Claremont  District. 

Two-story  and  basement  frame  and 
stucco  residence  (Mediterranean 
style)  9  rooms,  2  baths;  tile  roof, 
hot  air  heating  system,  hardwood 
floors,  tile  baths,  etc. 

Owner— Prof.  B.  M.  Woods,  Univer- 
sity of  California,   Berkeley, 

Architect— Warren  C.  Perry,  260  Cali- 
fornia St.,  San  Francisco, 

Contractor  —  G.  P.  W.  Jensen,  320 
Market  St.,  San  Francisco. 

Excavation  and  Concrete — Louis  S'ar- 
t.irin,    2627    Lombard    St.,    S.    F. 

Reinforcing  Steel— Gunn  Carle  &  Co., 
20   Potrero  Ave..   San  Francisco. 


Plans  Being  Prepared. 

RESIDENCE  Cost,   $ 

SACRAMENTO,  Sacramento  Co.,  Cal. 
Forty-sixth  and  J  Streets. 

Two-story  and  basement  frame  and 
concrete  residence  (10  rooms  and 
4  baths);  Tudor  style;  stucco  ex- 
terior, half  timber,  cast  stone, 
steel  windows,  tile  roof  steel  sash, 
etc. 

Owner— Rev.  Emile  S.  and  Mrs.  Harp- 
er,   Sacramento. 

Architect— Arnold  Constable,  5S0  Mar- 
ket St.,   San  Francisco. 
Bids  will  be  asked  about  August  12. 


Bids   In — Under  Advisement. 

RESIDENCE  Cost,    i 

SAUSALITO,  Marin  Co.,  Cal. 

Two-story  and  basement  frame  resi- 
dence (8  rooms  and  3  baths)  red- 
wood siding,  shingle  and  masti- 
pave  roofing,  tile  baths,  steel  sash 
hardwood  floors,  oil  or  gas  hot  air 
heating  system,    etc. 

Owner— W.   H.   Hall. 

Architect— F.  L.  Confer,  2812  Russell 
St.,    Berkeley, 


Announcement 
few  days. 


■ill  be  made  within  a 


Low    Bidder, 

RESIDENCE  Cost,    $— 

EMERALD   BAY,    Eldorado  Co.,    Cal. 

One  -  story  Colonial  type  residence 
(frame  construction,  shingle  root, 
oak  and  linoleum  floors,  linoleum 
and  tile  in  bathrooms,  tile  drain- 
board,  electric  heating  system). 

Owner— J,    B.    Finnell. 

Architect— Robt.  H.  Ainsworth,  Cen- 
tral   Bldg..    Pasadena. 

Low  Bidder— C.  E.  Polikowsky,  2100 
Midlothian    Drive,    Altadena. 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost.     $6000 

OAKLAND,    Alameda    Co.,    Cal.      No. 

1471  Trestle  Glen  Road. 
Two-story  frame  and  stucco  resilience 

(6   rooms). 
Owner  and  Builder— H.    P.   Fisher,  376 

17lh  St..   Oakland, 
.Architect- Not    Given. 


To  Be  Done  By  Day's  Work. 

RESIDENCIES  Cost,   $5000  each 

SAN    FRANCISCO.      W    Twenty-sixth 

Ave.  N  Ocean  Avenue. 
Two    one-.story    and    basement    frame 

and   stucco   residences. 
Owner  and  Builder — James  A.  Arnott, 

633    Taraval    St,,    San    Francisco. 
Architect — Not  Given. 
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Preparing    Preliminary    Plans. 

ADDITION  Cost.    $ 

PAJARO,   Monterey  Co.,  Cal, 
Addition  to  grammar  school   (add  one 

classroom   and   two   toilets). 
Owner — Pajaro   Union   School  District. 
.\rchitect   —    Chas.    Butner,    51    Maple 

St.,   Salinas. 
Application   filed  with    the   PWA   for 
grant  to  assist  financing. 


TO    ASK    BIDS    SHORTLY 

TUCSON,  Ariz.  —  Regents  of  the 
University  of  Arizona,  Tucson,  an- 
nounce tiiat  bids  will  be  advertised 
about  August  15  for  the  new  admin- 
istration building  and  the  women's 
gymnasium  building  to  be  built  on  the 
college  campus  in  Tucson,  Construc- 
tion of  a  museum  building  and  a  class- 
room building  was  started  recently  by 
the  Jay  J.  Garfield  Building  Co.,  725 
E.  16th  St..  Tucson.  Roy  Place,  11 
E.    Pennington    St.,    Tucson,   architect. 


Commissioned    To    Prepare    Plans. 
SCHOOL  Cost.   $ — - 

CONCORD.  Contra  Costa  Co.,  Calif. 
New  school  building, 
fiwner — Clayton  Valley  School  Dist. 
.Architect— E.  W.  Cannon.  81  Echo  St. 
Oakland. 
Application  will  be  filed  with  PWA 
for  funds  to  finance  proposed  struc- 
t\ire. 


BIDS    OPENED 

SAN  FRANCISCO— Skelly  &  Kohler. 
1344  9th  Ave.  at  $2285  submitted  low 
bid  on  plumbing  and  Hotchner  Bros., 
at  $4234  submitted  low  bid  on  elec- 
trical work  to  Department  of  Public 
Works  for  plumbing,  gas  fitting  and 
electrical  work  at  the  Lowell  High 
.School.  Gi'oce,  Ashbury  and  Hayes 
His.  and  Masonic  Ave.  Complete  bids 
follow: 

Plumbing   and   Gas  Fitting 

Skelly  &  Kohler  $2283 

SVott    Company    3577 

Electrical  Work 

Hotchner    Bros    $4234 

G.    H.    Armstrong    4242 

N.   C.  Nicklassen  7200 

Globe    Electric    Works S200 

Bids  held  under  advisement. 


BIDS   WANTED 

SANTA  YNEZ,  Santa  Barbara  ( 
Cal.— Until  August  12.  8  P.  M.,  1  \ 
will  be  received  by  the  Santa  Y  ; 
Valley  Union  High  School  District  - 
construction  of  school  buildings  . 
Santa  Ynez,  a  PWA  project.  PI  i 
and  specifications  may  be  obtai'l 
from  the  architect,  E.  K.  Locks: 
117  E.  De  la  Guerra  St..  Santa  f . 
bara.  upon  deposit  of  $10.  The  bul 
ings  will  be  wood  frame  structiii 
with  stucco  exteriors,  tile  roof), 
concrete  and  wood  floors,  heafe*; 
plant,  etc.  All  bids  received  for  ii 
project  on  June  18  were  rejected.  . 

I 
LOW   BIDDER 

LOS  ANGELES.  Cal.— Contract) 
Engineers.  Inc.,  2310^  W.  Veni 
Ave.,  submitted  low  bid  to  Los  j- 
geles  Board  of  Education  at  $82.r 
for  reconstruction,  rehabilitation  i 
strengthening  of  the  main  buildi 
less  the  central  portion,  at  the  E 
man  Street  School.  1200  S.  Eastn- 
St.  E.  L.  Taylor.  1128  Citizens  Ns 
Bank  Bldg.,  Architect,  and  L. 
Parker,  804  Architects  Bldg.,  »tr: 
tural  Engineer.  Cost,  estimated 
$76,356, 


CONTRACT    AWARDED 

SAN  FRANCISCO— Knittle  Br 
224  Fifth  St..  at  $3747  awarded  c 
tract  by  Department  of  Public  Wo 
for  furnishing  and  installing  heat 
system  in  the  Douglas  School.  C 
lingwood    and    19th    Streets. 

Complete  bids  published  July  25. 


Preparing    Sketches. 

.VDDITIONS  Cost.    $2ii 

CORNING,    Tehama   Co.,    Calif. 
Boiler   rtjom.    band    room    and   stud 

farmers   building    (reinforced  dc 

crete     construction)     new    ceniA 

steam   heating   plant.  ' 

Owner  —  Corning    Union    High    SclSI 

District.  I 

Architect— W.     E.    Coffman.    Poni' 

Bldg.,    Sacramento. 

NEW    BOND    ELECTION    PLANNJ 

CLCVERDALE.  Sonoma  Co..  C; 
— Cloverdale  Union  High  School  Hi 
trict  will  call  a  new  bond  issueii 
the  amount  of  $31,000  in  the  near  f 
ture,  proceeds  to  finance  conslr^ 
tion  of  a  one-.'5tory  frame  and  StiS' 
academic  building  at  Cloverdale.  i. 
vious  bond  election  declared  inv;^. 
due  to  nine  technical  errors.  A  A' 
date  for  the  election  will  be  set  shir 
ly.  Plans  are  being  prepared  by 
chitects  Herbert  and  Caulkins.  E 
enberg    Bldg..    Santa    Rosa. 


CONTRACTS    AWARDED. 

ANTIOCH.  Contra  Costa  Co.,  i  . 
— Antiorh  Live  Oak  Union  School  I  r 
trict  awarded  the  following  contr;  • 
for  work  at   the  Antioch  schools: 

(1)  Replace  piping  system  of  he 
ing  plant  in  Antioch  Grammar  Sciv 
T.   J.   Kennedy,    ilartinez. 

(2)  Fencing  at  Grammar  Sell 
playground  from  high  school  line  ' 
1 3th  Street,  approximately  570  f 
Fence  to  be  6-ft.  high.  No.  9  ga  ■ 
wire,  2-in.  mesh  of  Keystone,  or  c 
er  standaid  make:  Trimbath  &  F'  ' 
rickson.    Antioch,    $800.08. 

(3)  Resurfacing    court    of   grami 
school,    about  22,500   sq.    ft.    and  pl 
gi'ound  of  primar.\'  school,  about  20  ' 
sq.   ft.;    F.    Stamm,   Antioch. 

(4)  Extend  surfaced  area  of  gn 
mar  school  playground,  using  r 
and  dust  similar  to  that  in  pref 
finished  playground,  etc.;  Ransc 
Co..    Emeryville.  ' 


BIDS   WANTED 

VAN  NUYS.  Los  Angeles  Co..  < 
—Until  August  S,  10:30  A.  M.,  1 
will  be  received  by  the  Los  Angi 
board  of  education  purchasing  burc 
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2!,  S.  Sim  I'Pilio  SI.,  fill-  II  IWD-story 
-rO"i".  ''Iii»«  A.  rpliifoirinl  loiicrptn 
ImlnlHtratlon   Inilldlnn  In   hv  built   iil 

U  Villi  NiivH   iiiRii  wi'iKioi.  r,r>3r>  ('.•- 

fo»  Av...  Viin  NiiyB.  Alll»(in  H  Alli- 
en,    1014      Killson      UIiIk..     iiiThlt.Tls. 

Vv»t.  »iri0.nno. 


IDS  REJECTED 

ALAMO.    Nov.— Alain.,    lliuli    .SVIio..! 

Istrlct  ifjiMtcd  all  lilds  fm-  lli«.  I'on- 
iiuctiiiii  of  11  nfiw  IiIkIi  .sclinol  bulld- 
ig  In  Aliinio.  NfVHdii.  Pliin.s  will 
(•obBliIy  1"'  rcvl.'iod  ami  new  l)ld.s 
(iked  111  II  I'.ilor  diiti'. 


idi    Rejected. 

DDITIliX  I  (isl.     $21). Oil" 

lAMSWOKTIl.    Wasli.ii-   ('....    Ni'Vada. 

ildlllcm  III  oxistliiK  hlKh  .ii'liool  liulld- 

liiK  (arid  ht-atlns  .sy.steiii.  etr.) 
inner   —    Wadswoith    .Scliool    Dlslri.  I 
No.   11. 

ri-hltect— Net    (iivpii. 

Rld»  rejected.  flans  will  pi.il.al.ly 
!■  revised  and  new  bids  asked  at  a 
iter  date. 


IDS  OPENED 

'OAKLAND.  r«I.— .John  lO.  Hiaiumli. 
IB  Montlcellii,  Piedmont,  at  JS,27n 
iibmltted  low  bitl  to  Oakl.nnd  Hoard 
f  Edueation  for  seven  pi.rtable  biiilri- 
iR  on  the  grounds  of  the  Oakland 
llKh  School,  located  at  Park  Hlvd 
md   Hopkln.s   St..    Oaklaml 

Ooniplete  bids  follow 
nhn   K.    Branagh,    riednionl         $S.270 

.    G.   Johnson.    Oakland .S.4S9 

'.    M.    Norurove.     Berkeley ^.Sl-i 

Bids  held   under  advisement. 


IDS   WANTED 

I'ALd  ALTO.   Sunta   Clara  Co.,   Cal. 

Until  AiiKUSt  1,  7:.30  P.  M..  bids  will 
e  received  by  A.  C  Barker,  Sec- 
ii'tary.  Palo  Alto  Board  of  Education, 
ir  furnishing  and  installing  steam 
seating  system  in  the  Lytton  School 
nd  portinns  nf  the  Palo  Alto  High 
,.hnol   in   Palo  Alto. 

:ommissioned    To    Prepare    Plans. 
K'HOOL  Cost,     $70,000 

IKRMISTON,    Oregon, 
ine  and  part  two-story  and  basement 
1      concrete  school  building   (12  rms.) 
'     gymna.sium.  90x60  feet;  large  stage 
In   auditorium,    septic      tank      and 
\      sewage  disposal   system,   etc. 
iiwner — Hcrmiston   Sx:hool   District. 
Architect— John     Tourtellotte,     Postal 
!      Bldg.,    Portland. 


^eing   Done   By   Day's     Work. 

:<HuoL  I'NITS  Cost.   $ 

VXCiWl.V,    Napa    Co..    Cal. 
wo-story     frame    and     stucco    class- 
room  and   library    (10   classrooms) 
composition   roofing,    wood   lloors: 
Hvner  —   Pacific    LTnion    College    (Dr. 

Smith,   President). 
Architect  — Chester    H.    Treichel,    ^M 

Cleveland    Ave..    Oakland. 
;   Work   Is  being  done   by   day's   labor 
linder  the  supervision  of  the  owner. 


BOND    ELECTION 

CLOVKRPALK.  .Sonoma  (^'o..  Cal.— 
I'loverdale  Union  High  School  Dis- 
iiiil  will  vote  .August  20  on  a  pro- 
liosnl  to  issue  bonds  in  the  amount 
'•<t  $3LOO0.  proceeds  to  finance  con- 
struction of  a  one-story  frame  and 
stucco  academic  buiWing  at  Clover- 
dale. 

Plans  arc  being  prepared  by  .\rchi- 
iti'ctB  Herbert  and  Caulkins.  Kosm- 
berg.  BIdg.,  Santa  Rosa. 


BOND    ELECTION 

LAKE  COUNTY,  Cal.— Burns  Val- 
l.y  School  District  will  vote  August 
22  on  a  propoa-il  to  issue  bonds  In  the 
amount  of  $16,500.  proceeds  to  Hnancc 
construction  of  a  new  school  in  Lake 
'"ounty. 


Preparing   'A/orkIng   Drawings. 
I.MI'HOXI-;    SCIIIIOl,  Cost.    $100,000 

.MllN'ri';iil';V.    .\l.inlcicv   Co..   Cal. 
lni|irovciiient»    and     reconHlriicllon    of 

high    school     buildings    to    comply 

with    slate    eai  I  liiiiiiike    ordinance, 
uwnei  —  Monterey  Union  High  School 

Dlslrlct. 
.Xicbllecl  — Hubert    Stanton,    Cnrmel. 
sii  iiiliuiil  Kngineer  —  Ivlchard  Ware, 

I'.i.lial    BIdg..    Pasadena. 

AWARDS     AipPROVED 

SIOHASTOl'OL.     Sonoma    Co..    Cal.-- 

l'W.\    aiipioved    (he    following    awaitis 

lor     furnishing    and     installing     furni- 

Inre  and  enuipment  in  the  high  school 

liiiililing  now  under  construction  In  Se- 

baslopiil    for     the    Analy    Union     lllgli 

Sib. .1.1   District. 

Auditorium  Seats — American  Seating 
^Ci...  .'■)21  Mission  St.,  San  Fran- 
cisco,   $4,459.05. 

Stage  Drapes— Fred  K.  Turner  Co., 
.■.S7  Market  St.,  San  I'-rancisco, 
$:i!il.7.'i. 

Window  Shades— Pcabiidy  Seating  Co 
};!i:is.75. 

Laboratory  Furniture — General  Seat- 
ing Co..  160  2nd  St.,  San  Fran- 
cisco.   $3,000. 

Desks— C.eneral    Seating   Co..    $2,990.80. 

Library  Furniture  and  Sewing  Tables 
— (Senerai    Seating    Co..    $1,710. 

Locks— W.    W.   Kirk,   $7S4.00. 
Cumplet    bids    pulililird    July    I.S. 


Preparing   Sketches. 

OYiNINASIUM  Cost.     .$ 

.MADI';nA.    Madera    Co.,    Cal.  ' 

New   gymnasium. 

Owner  —  Madera    Union    High    School 

District. 
Architect— E.    Ernst.    9    W.    Cleveland 

St.,   Stockton, 
Engineer — Ernest    Francis,     Calii'oinia 

State  Life  Bldg.,  S.acramento. 
Application   has   been    filed    with    tlie 
PWA  for  a  grant  to  assist  financing. 


BIDS    WANTED 

ALUM  ROCK,  Santa  Clara  Co.,  Cal. 
—  Until  August  9.  7:30  P.  M.,  bids  will 
be  received  by  Theresa  Hauck.  Clerk. 
Alum  Rock  Union  School  District,  for 
two  room  temporary  frame  structuic 
at  the  I'ala  School  grounds.  Alum 
Rock. 

Plans  an-d  specifications  may  be  ob- 
tained at  Room  4.  Realty  Bldg..  19  N. 
Second   St.,    San  Jose. 


BONDS    VOTED 

IMlLLBRAi:.  .-!n.i  Mitpo  Co..  Cal.— 
.Milllir.-ie  Klimenl.iiy  School  ;)is:.'rt 
M.led  bonds  in  t'.i.  amount  of  f:;2.oii0 
.Tilly  24  to  fliiani  o  construction  of  'ni- 
provemcnts  to  the  Millbrae  Klemenl- 
.iry  School  on  Chiulbourne  Ave.  Mill- 
brae. and  the  Lomita  Kc-iiitntary 
School  on  Santa  Helena  Ave.  T.omita 
I'ark. 

Work  involves  construction  of  throe 
new  classrooms,  enlarging  auditorium, 
new  steam  heating  system,  new 
lilumbing  system,  new  lunch  room 
and  general  repairs  at  Millbrae  School, 
and  constructing  two  new  classrooms, 
new  lunch  room,  new  steam  heating 
system,  new  plumbing  system  and 
general  repairs  at  the  T>omita  Park 
Sihool. 

Preliminary  plans  iirepared  by  Ar- 
.bitcct  Thomas  M.  Edward,  9  Geary 
St..   San  Francisco.  • 

Preparing   Preliminary  Plans. 

GYMNASIUM  Cost.    $10,000 

RED   BLUFF.   Tehama  Co..   Cal. 

One-story  frame  and   stucco  gymnas- 
ium. 

Owner— Red    Bluff  Union   High   School 
District. 

Architect— Dragon     &     Schmidts.     206S 
Allston    Way.    Berkeley. 
Application  filed  with   the   PWA   for 

loan   and   grant   to   finance   project. 


BONDS    VOTED 

TI'LAHi;.  Tulare  Co..  Cnllf.  -Tu- 
lare Mlgh  Si'hool  DlHlrlet  voted  lioii.l- 
lii  the  a  mount  of  $90,000  July  2.-.  to  fl 
nance  eonsfructlon  of  two  new  cIiih.-- 
rooin  liulldlngH  and  repairs  lo  Ihr 
gymnasluiii   at    Tulare. 

Sub-Contracts    Awarded. 

SCHOOL  Cont.   Priie.  $li>.i,.... 

TAHOE   CITY.    Placer  Co..   Calif. 

One-story  wood  frame  grammar  school 
(three  classrooms.  asHembly  and 
kitchen)   shingle   roof,   wood   floors 

Owner— Tahoc  City  Elementary  School 
District. 

Architect— Chas.  F.  Dean.  California 
State    Life    RIdg..    Sacramento. 

Contractor — W.  C.  Keating,  Forum 
Bldg..   S-acramcnto. 

Plumbing— Nicholson  &  Son,  Vac.i - 
ville. 

Concrete— Carl    Fiedler,     Sacramento. 

Reinforcing  Steel — Truseon  Steel  Co.. 
601    Mission   St..   San   Francisco. 

Lumber — Diamond  Match  Co..  Sacra- 
mento. 

Ornamental    Iron— .Mling    Iron    Works. 


Preparing    Plans. 

GYMNASIUM  Cost.    $65,000 

AUBUr^N.    Placer  Co..   Cal. 

Reinforced    concrete    and    steel    gym- 
nasium. 

Owner  —  Placer     Union     High     School 
District; 

Architect— W.     E.      Coftman,      Forum 
Bldg..   Sacramento. 
Application   filed  with   the  PWA   for 

grant    to   assist   financing. 


Plans   Awaiting    PWA   Approval. 
RECON.     SCHOOL  Cost.     $100,000 

OAKLAND.    Alameda    Co.,    Cal.      No. 

1926  19th  Avenue. 
Reconstruction     ond     rehabilitation     of 

Roo.sevelt    S-chool. 
Owner — Oakland    Board    of    Education. 
Architect    —    W.    G.    Corletl.    Bank    of 

America   Bldg..   Oakland. 


Bids    Wanted — To    Close    Aug.    16,    8:00 
P.   M. 

.\i iiirriox  Cost.    $15,000 

KOSKN'ILLE.  Placer  Co.,  Calif.  At- 
lantic Street. 
Addition  to  school  building  (add  two 
classrooms  and  lunch  room)  At- 
lantic Street  School,  brick  con- 
struction, composition  roofing,  ex- 
tension of  present  steam  heating 
system,  wood  floors,  etc. 
Owner  —  Roseville  Elementary  School 

District     (Pete    Priest.    Clerk). 
Architect — Chas.    F.    Dean.    California 
State  Life  Bldg..  Sacramento. 
Plans  and  specifications  may  be  ob- 
tained  from   the   architect. 


BIDS    OPENED 

SAN  FRANCISCO— Empire  Roofing 
Co..  261  .'Silver  Ave.,  at  $64  submitted 
low  bid  to  Department  of  Public 
Works  for  tar  and  brick  roof  on  bun- 
galows at  the  Daniel  Webster  School. 
-Mission  and  19th  Streets.  Work  in- 
\'olves  five-ply  tar  and  black  roofing, 
approximately  11  squares.  Complete 
bids    follow: 

Empire    Roofing    Co $64.00 

J.  W.  Bender  Roofing  Co 67.50 

Alta    Roofing    Co 68.50 

.Malotl    &    Peterson 74.00 

Bids  held  under  advisement. 


BOND     ELECTION 

HRIS'BANE.  San  SJateo  Co..  Cal.— 
l^isbane  Elementary  School  District 
will  vote  on  August  23.  on  a  proposal 
to  issue  bonds  in  the  amount  of  $25.- 
000,  proceeds  to  finance  construction  of 
a  one-story  frame  and  stucco  gram- 
mar school  to  contain  four  class- 
rooms in   Brisbane. 

Preliminary  plans  have  been  pre- 
pared by  Architect  Thomas  Edwards. 
9   Geary   St..    San   Francisco. 
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CONTRACT    AWARDED 

OAKLAXD,  Cal.— John  E.  Branagh. 
117  llonticello  Ave.,  riedmont,  at  $8,- 
270  awarded  contract  by  Oakland  Bd. 
of  Education  for  seven  portable 
buildings  on  the  grounds  of  the  Oak- 
land High  School,  located  at  Park 
Blvd    .and    Hopkin.<!    St.,    Oakland. 

Complete  bids  published  July  25. 


Plans   Awaiting    PWA  Approval. 
RECON.    SCHOOL  Cost,    $10,000 

OAKLAND,    Alameda    Co..    Cal.      No. 

5714  Grove  Street. 
Reconstruction   of    University    High 

School  Shop. 
.Owner — Oakland   Board   of   Education. 
Architect   —    W.    G.    Corlett,    Bank    of 

America   Bldg..   Oakland. 


Plans   Being    Completed 
SCHOOL  C«st.    J3C.00U 

ALBANY,  Alameda  Co.,  Calif. 
Two-story    reinforced    concrete    school 

bldg.    (9    classrooms,    study    room. 

art  room  and  library)   composition 

roof,  steam  heating  system,  etc 
Owner— Albany  High  School  District 
Architect — Dragon    &     Schmldt.s.     2UtfS 

Allston   Way.   Berkeley. 
Bids    will    be   asked   in   about   three 
weeks. 


Commissioned  To   Prepare   Plans. 

MACHINE  S-HOP  Cost,  $ 

SAN    FRANCISCO. 

New  machine  shop  at  George  Wash- 
ington  School. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect  —  Miller  &  Pflueger.  580 
Market   St..    San   Francisco. 


16— RANKS,  STORES  AND 
OFFICES 

Contracts   Awarded. 

ALTERATIONS 

SAN     FRANCISCO.       California     and 

Montgomery  Streets. 
Alterations  to  offices   (partitions,   etc.) 

(Clunie   Building). 
Owner— Capital    Co.,    625    Market    St., 

San    Francisco. 
Plans  by  Constructing  Department  of 

Owner. 
Contractor  —  Langfelder  &  Schuster, 

815  25th  Ave..   San  Francisco. 
Mill   Work — Davis  Hardwood  Co.,  Bay 

and  Mason   Streets. 

Bids    In — Held    Under    Advisement. 

BUILDING  Cost,    $15,000 

SAN  JOSE.  Santa  CTara  Co.,  Cal.  San 
Fernando  and  The  Alameda. 

One-story  Class  C  brick  railway  ex- 
press building  (composition  roof- 
ing concrete  floors,  steel  sash, 
etc.) 

Owner  —  American  Railway  ETxpress 
Co.,  85  Second  St.,  San  Francisco. 

Plans    by    Supt.    of    Building,    Railway 
Express    Agency,     So     Second    St., 
San  Francisco. 
Upon  the  return  of  Mr.  McBain  bids 

will  be  opened. 

Planned. 

NEWSPAPER  PLANT       Cost,   $10,000 

TULARE,    Tulare    Co..    Calif. 

New  newspaper  plant. 

Owner — Tulare  Times  and  Advance- 
Register  (Percy  Whiteside,  Pub- 
lisher). 

Architect— Not  Given. 


PLANS   BEING    FIGURED 

WEST  LOS  ANGE:LES,  Cal.— Ar- 
chitect Allen  G.  Siple,  450  N.  Beverly 
Dr.,  Beverly  Hills,  is  taking  bids  for 
a  two-story  brick  and  concrete  ten- 
room  newspaper  building  to  be  buiit 
at  1055  .Gayley  Ave.,  West  Los  An- 
geles for  the  Westwood  Mortgage  & 
Investment  Co. 


Construction    Postponed    Temporarily. 

ALTERATIONS  Cost,    $ 

OAKL.\ND.    Alameda  Co.,    Calif.     1430 

Franklin    Street. 
.\lterations  and  additions  to  store. 
Owner — East  Bay  Title  Insurance  Co. 
Architect— E.  T.  Foulkes,  357  12th  St.. 

Oakland. 


Mill  Work  —  Brannan  Street  Planir 
Mill,    560   Brannan  Street. 

Electic— G.  H.  Armstrong.  1388  Va 
Ness  Ave.  South. 


Electrical  Contract  Awarded. 

ALTERATIONS  Cost.  $15,000 

SAN  FRANCISCO.     No.  Ill  Sutter  St. 

Alterations  to  ground  floor  of  Hunter- 
Dulin  Bldg.  (interior  alterations. 
electri^al  work,  plumbing,  paint- 
ing, plastering  and  floor  covering) 

Owner— Dean  Witter  &  Co.,  486  Cali- 
fornia Street. 

Architect— Kent  &  Hass,  525  Market 
Street. 

Electric — Victor   Lemoge.    281   Natoma 
Street. 
Plumbing  and  heating  bids  are  now 

being   taken   to   be  opened  July   31,    12 

Noon. 

Other    awards    reported    July    25. 


Plans   Completed. 

ALTERATIONS  Cost,    $8,000 

SAN   FRANCISCO.     363   Sutter   Street. 
Alterations   to  club. 
Owner — Club    Trouville,      Inc..     prem- 
ises. 
Architect — Not    Given. 


Plans   Being   Figured. 
ALTERATIONS  Cost,  $25,00* 

SAN   FRANCISCO.     Kearny  Street  at 

Maiden  Lane. 
Alterations   to   department  store  bldg. 
Owner — Weinstein  Co.    (Isadore  Wein- 

stein.    President). 
Architect — Hyman  &  Appleton,  68  Post 

St.,   San  Francisco. 
Bids  are  being  taken  from  a  selected 
list  of  contractors. 


Sub-Contracts   Awarded. 

OFFICE    RLDG.  Cost,    $150,000 

OAKLAND,    Alameda    Co.,     Calif     SE 

Broadway   and    Thirteenth    St. 
Two    -    story   steel  and   concrete   office 

building    (to    contain   45,000    sq,    ft. 

of   floor  space). 
Owner — Charles    Jurgens    Company. 
Architect — H.    A.    Minton,    525    Market 

St.,    San   Francisco. 
Agent — Lionel    Wachs    Company,  Bank 

of  America  Bldg..  Oakland. 
Contractor — F.    A.     Muller,    Syndi- 
cate   Bldg.,    Oakland. 
Roofing  —  General     Roofing     Co.,     3985 

Beach    St.,    Oakland. 
Glass— W.    P.    Fuller    &    Co.,    259    10th 

St..    Oakland. 
Stone    Work— S.    Kulchar,    731    E    10th 

St.,    Oakland. 
Marble— Ray    Cook     Marble    Co.,    1535 

Powell  St.,  Oakland. 
Sheet     Metal— East    Bay    Sheet    Metal 

Works,    1101    Market   St..    Oakland. 
Ornamental   Iron — Frauneder  Orn.  Iron 

Works.  335  8th  St.,  Oakland. 
Plastering — Wm.  Makin,  2141  Living- 
ston St.,  Oakland. 
As  previously  reported,  plumbing 
and  heating  awarded  to  Scott  Co., 
113  10th  St..  Oakland:  electric  to  Scott 
Buttner,  23rd  and  Webster  Streets, 
Oakland. 


Sub-Contracts  Awarded. 

OFFICE  Cost,   $5000 

SAN  FRANCISCO.  Market  Street  and 
Van  Ness  Avenue. 

One-story  Class  C  brick  office  build- 
ing (flat  roof,  wood  floors,  wood 
sash,  etc.) 

Owner  —  Pacific  Finance  Corporation, 
55  Montgomery  Street. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery .Street. 

Contractor — Cahill  Brothers,  206  San- 
some  .Street. 

Brick  Work— Harry  Drake.  666  Mis- 
sion   Street. 


July   31.   1935 
Contract   Awarded. 
ADDITION  Cost,    $40,0t 

SANT.A.     B.\RBARA,     Santa     Barba' 

Co.,    Calif. 
Two   -   story   and   basement   reinforce 

concrete  addn.    to  telephone  bull. 

ing     (stucco     exterior,     tile    wor. 

steam   heating  system,   steel  auu 

linoleum,   etc.)  ■ 

Owner — Santa  Barbara  Telephone  E, 

change. 
Architect — Masten    &    Hurd.    233    Po 

St.,   San  Francisco. 
Contractor — O.    J.    Kenyon,    21   E.   1 

la  Guerra   St.,   Santa  Barbara. 


Sub-Contracts   Awarded 

STORE  Cost,   $— ' 

PITTSBURG.    Contra    Costa   Co.,   Ci 
One-story    frame    store   building. 
Owner — South  Port   Land  &  Comme 

cial   Company. 
Architect— Hugh    C.    White,    915   Hii 

croft  Circle.   Oakland. 
Contractor — Cahill  Bros.,  206  Sanion| 

St.,   San   Francisco. 
Lumber— Redwood    Mfgs.     Co.,    Pltr 

burg. 
Plumbing — Dockstader  &  Crane,  Pitt 

burg. 
Concrete  —  Diamond     Bldg.     MaterU 

Co.,    Pittsburg. 
Roofing  &  Sheet   Metal — Central  She 

Metal    &    Roofing    Co.,    3246    EtI 

St.,   Oakland. 
Miscellaneous   Iron — Patterson  &  Kc 

ter   Iron  Works,  280   13th   St.,   S: 

Francisco. 
Glass— W.    P.    Fuller   &   Co.,   301  Mi: 

sion   St.,    San   Francisco. 
Electric— G.    H.    Armstrong,    1388  V 

Ness  Ave..   South.    San   Franclsc. 


PLANS    COMPLETED 

S.\N  DIEGO,  Cal  — C.  R.  Hite,  Hcl 
lywood  Roosevelt  Hotel.  7006  HoUi 
wood  Blvd..  has  completed  plans  ai' 
will  supervise  extensive  alterations  v 
an  8-story  building  at  Fifth  AveniJ 
and  Broadway,  San  Diego,  for  1 1 
Walker  Scott  Corp.  Work  has  bell 
started  and  the  various  trades  wi 
be  sub-let.  Cost,  $50,000.  R.  M.  Wal' 
er,  proprietor  of  the  Fifth  Street  Str> 
in  Los  Angeles  is  president  of  1 
Walker   Scott   Corp. 

Bids    In   —   Held    Under   Advisement 

ALTERATIONS  Cost,  $15,05' 

SAN   FRANCISCO.     Market  and  Kel^ 

Montgomery    Streets.  , 

Alterations  for  offices. 
Owner — Palace    Hotel    Co. 
Architect — Bliss    &    Fairweather,    Ba 

boa   Bldg..   San   Francisco. 
I.es.see  —  International  Mercantile  M  , 

riiie.  i 

Announcement  will  be  made  shortlij 


Plans   Being   Figured — Bids  Close  Ai 
5th,   2   P.    M. 

ALTERATIONS  Cost,    $25.( 

SAN    FRANCISCO.     Kearny   Street 

Maiden  Lane. 
Alterations  to   department  store  bic 
Owner — Weinstein   Co.    (Isadore  Wei 

stein.  President). 
Architect— Hyman  &  Appleton,  68  P< , 

St.,    San   Francisco. 
Cahill     Bros.,     206     Sansome    Stre 
and   A.   F.   Mattock,   212  Clara   Stre 
are   figuring  the  plans. 


17- 


THEATRES 


Sub-Contracts    Awarded 

REPAIR  THEATRE  Cost.  $7,( 

SAN    FRANCISCO.    SE   Ninth   Aven 

and  Clement  St. 
Repair   fire    damage    to    theatre    (C( 

iseum   Theatre). 
Owner— S.   H.  Levin,  25  Taylor  Stre 
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irchlt<!<t— Not    Olvcn. 

ontrnrtor— Ira    W.  Culjiirn,  204.S  M.ii- 

ket   Street, 
umber— J.    H.   Mr<'Hlliim,    Hryaiit   and 

Dnk   Grovo   Streutsi. 
I'ctric— (ioltlen    Gate    Klcctrlc    i;o., 

ir.L'fi   Callfornln    St. 
nil    Work  —  HniniKin    Street    I'liinliiB 

iMlll.   5r,n   Urannan   St. 
ooflng— Altii    HouIIiib    Co..    OTC    Indi- 
ana   Street. 
jheet  Metal-  -Snilih  &   Son,   -1057  isth 
,     Street, 

,  PlasterliiK  bid.s  will  li.'  taken  with- 
1    a   few   day.s.  • 

9— MISC.  CONSTRUCTION 

.OW    BIDDER 

OCEANSIDK.  San  DleRO  Co,,  Cal,— 
Imrles  Ci,  HIeke,  321  S,  Hill  Street, 
iccanslde,  submitted  low  bid  for  the 
(instruction  of  a  municipal  plunge 
,nd  bathhouse  in  Oceanside,  a  PVVA 
roject.  Wm,  Lodge,  California  B.Tnk 
ildp,,  San  Diego,  and  Virgil  West- 
rook,    San   Cleniente,    architect.s 


ENTATIVE     PLANS    AWAITING 
APPROVAL. 

LOS  ANGELKS,  Cal.— State  Rail- 
oad  Commission  has  approved  tentji- 
Ive  plans  as  submitted  by  the  Santa 
'e,  Southern  Pacific  and  Union  Pa- 
iflc  railways  for  the  new  passenger 
tatlon  to  be  built  on  the  Plaza  site 
n  Los  Angeles.  The  building  will 
lave  a  frontage  of  SCO  feet  on  Ala- 
MPda  Street  and  will  be  60  feet  In 
.eight.  An  ornamental  tower,  120  ft 
igh.  Is  Included  in  the  plans.  Walls 
vill  be  constructed  of  concrete  and 
he  roof  and  floors  will  be  tiled.  Con- 
tructlon  of  the  pa.ssenger  subway 
nd  ramps  is  now  under  way.  with  A. 
.  Barclay,  constructing  engineer  for 
he  Los  Angi'Ies  Union  Terminal  Co.. 
,n  charge.  John  Parkinson  and  Don- 
Id  B.  Parkinson.  SOS  Title  Insurance 
ildf;.,   architects   for   the   building. 


CONTRACT   AWARDED 

\Vi:ST  l.ns  A.V(!l':i,ES,  f'al.— Geo. 
Miller,  9101  firlghton  Way.  Beverly 
Hilld,  awarder!  contract  for  construc- 
lliin  of  Bound  stage  No.  8  (139x2l2-ft.> 
at  the  Fox  Studio  on  Santa  Monica 
Hlvd..  West  Los  Angeles,  for  Fox 
Film  Corp.  McNeal  Swusey.  GCO  S. 
Vermont  Ave.,   Los  Angeles,   architect. 


Contract  Awarded. 

ADMIN.    ULDG.    &   TOLL    I'LAJCA 

Contract    Price.   $360,857 

OAKLAND,  Alameda  Co.,  Calif.  Cn 
approach  to  San  FrancLsco  -  Oak- 
land Bay  Bridge. 

.\dministration  building  (2-story  and 
basement,  75x75  ft.)  one-story  ga- 
rage (70x90  ft.)  nine  toll  booths 
and  canopy:  2000  sq.  yds.  cement 
and  asphalt  concrete  paving  in 
toll  plaza;  administration  building 
will  be  reinforced  concrete  with 
terra  cotta  exterior;  garage  and 
canopy  of  structural  steel  antl  con- 
crete. 

Owner — State   of  California. 

Plans  by  Engineering  Department  of 
,San 'F^ancisco-Oakl,^nd  Bay  Bridge 
500    Sansome    St.,    San    Francisco. 

fjonsulting  Architects — Timothy  Pflue- 
ger.  5.Sn  Market  St..  San  Fran- 
cisco; Arthur  Brown.  Jr..  251 
Kearny  St..  San  Francisco,  and 
John  J.  Donovan,  950  Parker  St.. 
Berkeley. 

Contractor  —  Clinton  Const.  Co..  923 
Folsiim   St.,   San   Francisco. 


Owner   Taking    Bids. 

CATTLE  RAMP  Cost,  $ 

DIXON.    Solano   Co.,   Calif. 

Cattle  ramp  (reinforced  concrete  con- 
struction). 

Owner — C.   Bruce  Mace,  Dixon. 

Engineer — W.  E.  Murray,  908  Hayes 
(-■t..    San    Francisco.  » 


Bids  Opened. 

YACHT  HAUBOR  Cost,  1350.000 

H'AIJSALITO,    Marin   Co..   Cal. 

Erect  eight  buildings,  shipyard  and 
steel   fencing. 

Owner  —  Golden  Gate  Yacht  Harbor. 
Ltd..  897  Mills  nidg..  San  Fran- 
cisco. (Albert  Von  Der  Wcrth. 
President). 

Architect — Angus  McSweeney,  Willis 
Polk  4  Co..  277  Pine  St..  San 
Francisco. 

Low  Bidder— C.  L.  Wold.  4412-16  Ful- 
ton St..   San   Francisco,   (111.122. 
Contract  includes  erection  of  four  2- 

story    frame    and    stucco    buildings    to 

house    stores,      shops,      boat     storage 
space,   locker  rooms  and  offices  and 

one  small  fireproof   building  for  paint 

shop. 

Bids  were  taken  as  follows: 

(1)  Building   A; 

(2)  Building   B; 

(3)  Building  C: 

(4)  Building   D; 

(5)  Building  E; 

(fi)   Buildings    1,    2   and    3; 
(7)   Fence    and     footings. 
Total  bids  for  work  complete  follow: 

(A)  C.  L.  Wold  Constr.  Co..  Ltd..  San 

Francisco.    $111,122. 

(B)  Lindgren     and     Swinerton.     San 

Francisco,    $111,570, 

(C)  DeLuca    &    Son,    Inc.,    San    Fran- 

cisco,   $115,900. 

Unit  bids  follow: 

(A)  (B)  (C) 

(1) $  7,367         $  8,300         $  7.900 

(2) 11,839  12,600  12,400 

(3) 12.033  12.600  12.400 

(4) 24,866  25.100  25.800 

(5) 14.317  15.500  15.800 

(6) 37.861  34.700  38.900 

(7) 2,839  2.770  2.700 

Separate  bids  were  taken  for  con- 
structing pier,  bulkhead  and  wharves, 
see  tabulation. 


(Continuid 
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Toll  Plaza  &  Admin.  Bldg. — S.  F.-Oakland  Bay  Bridge 


ADMINISTRATION  BLDG.  &  TOLL 
PLAZA.  Cost.     .? 

OAKLAND,  Alameda  Co.,  Calif.  On 
approach  to  San  Francisco-Oak- 
land  Bay    Bridge. 

Adnunistration  building  2-story  and 
basement.  75x75  feet)  one-story 
garage  (70x90  ft.)  nine  toll  booths 
and  canopy;  2000  sq.  yds.  cement 
and  asphalt  concrete  paving  in 
toll  plaza;  administration  building 
will  be  reinforced  concrete  with 
terra  cotta  exterior;  garage  and 
canopy  of  structural  steel  and 
concrete. 

Owner— State  of  California. 

Plans  by  Engineering  Department  of 
San  Francisco-Oakland  Bay  Bridge 
500    Sansome    St.,    S.Tn    Francisco. 

Consulting  Architects— Timothy  Pflue- 
ger,  5S0  Market  St..  San  Fran- 
cisco;   Arthur    Brown,    Jr.,    2n\ 

(A) 

(  1) $              .57 

(  2) 20,00 

(  S) 25.00 

(  <) 9.30 

(  B) 13.00 

(  6) 38.0(1 

(  V .OJI 

<  8> 1,600.00 

(  ») 1.74 

"0) 2.30 

<") 4.85 

<12) 2.100.00 

yS) 2.900.00 

[]*\ 127.500.00 

'16) , 32,800.00 

<J*) : 20.400.00 

'   <"> • 40.000.00 

)]l> -...,.....,....„..  2.800.00 

5i*> 300.00 

'2«' 1.50 


Kenin.v    .>-"(..     San    Franciscn.     and 
John    J.    Donovan.    950   Parker    St.. 
Berkeley. 
Low    Bidder— Clinton    Const.    Co.,    92.^ 
Folsom   St.,   San  Francisco. 
Complete  bids  follow: 

(A)  Clinton  Const.  Co.,   San  Francisco 
$360,857. 

(B)  MacDonald    &    Kalin,    San    Fran- 
cisco,   $365,692. 

(C)  Dinwiddle  Const.    Co.,    San    Fran- 
cisco,   $377,294. 

(D)  Bates  &  Rogers,  Oakland.  $407,000 

(E)  Fredrickson   &   Watson,    Oakland. 
$423,275. 

(F)  Cahill  Bros.,   San  Francisco,   $435- 
394. 

(G)  Barrett    &    Hilp.    San    Francisco. 
$430,040. 

Unit   prices   follow: 
(  1)   17.500    c.y.    excavation: 
(   2)  660   driving  timber  piles; 
(  3)   550  c.y.   concrete  seaL 


(  4)   1.500   c.y.    foundation   concrete; 
(  5)  2.200  c.y.   structural  concrete; 
(  6)   40  c.y.    concrete   railings; 
(  7)   600.000    lbs.    reinforcing    and    mis- 
cellaneous steel; 
(  8)  lump    sum    waterproofing; 
(  9)   1.300   c.y.   selected   base  material; 

(10)  2.000    tons    crusher   run    base; 

(11)  2,000   tons   asphalt  concrete; 

(12)  2   truck   scales,   30-ft.,   30-ton: 

(13)  2    truck   scales,   60-ft.,    40-ton: 

(14)  lump   sum.    Administration    Bldg.. 

general    construction; 

(15)  lump   sum,   Toll   Booths  anvl  Can- 

opies,   general    construction: 

(16)  lump   sum.    Heating   and    Plumb- 

ing; 

(17)  lump  sum,  Electrical  Work; 

(18)  lump    sum.    Administration    Bldg. 

steel  furniture; 

(19)  2  each,   flag   poles; 

(20)  2,000   lbs.    extra    Portland    cement. 
Unit  bids  follow: 


(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

.70 

$             1.411 

$            1.25 

$            2.00 

$            2.00 

$            2.00 

45.00 

35.00 

34.00 

15.00 

16.00 

45.00 

13.00 

10.50 

9.80 

13.00 

9.60 

14.00 

10.00 

S.OO 

12.00 

15.00 

11.00 

12.00 

15.00 

12.30 

15.50 

17.00 

19.50 

18.00 

50.00 

41.00 

34.15 

35.00 

40.00 

50.00 

.03.'; 

.0385 

.039.-J 

.04 

.045 

.04 

2.000.00 

1.400.00 

1,520.00 

1.600.00 

1.650.00 

2.800.00 

1.25 

.90 

1.67 

1.25 

2.25 

1.80 

1.50 

1.25 

2.20 

2.00 

2.65 

2.50 

3.00 

4.00 

4.65 

5.00 

5.50 

5.20 

2.000.00 

1, 59S.no 

1.910.00 

2.100.00 

2.200.00 

2,100.00 

3.000.00 

1,821.00 

2.615.00 

3,250.00 

3.050.00 

3,000.00 

114.107.00 

143,000.00 

137.323.00 

123.000.00 

151,190.00 

144.200.00 

35.000.00 

29.000.00 

41.910.00 

58.000.011 

36.349.00 

31,500.00 

20,000.00 

19,397.00 

23,660.00 

24.000.00 

24.000.00 

23.000.00 

42.000.00 

42.000. 00 

42.785.00 

45.500.00 

46,000.00 

40.000.00 

3,000.00 

1.861.00 

2.910.00 

2,900.00 

2,000.00 

3.300.00 

250.00 

296.00 

300.00 

300.00 

350.00 

650.00 

1.25 

2.185 

2.25 

2.10. 

2.47 

2.25 
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MACHIMEIIT  ^  MATERIA! 

Bid    calls   for   construction    machinery    and    materials    and    miscellaneous  equipment   and    supplies   purchased    by 
Federal,   state,   Municipal  and  other  public  aoencies. 


EAST  BAY  UTILITY  DIST. 


OAKLAND,  Cal.— Until  August  14. 
s  P.  M..  bids  will  be  received  by  the 
East  Bay  Municipal  Utility  District. 
John  H.  Kinihall.  SecreUiry,  512  ICtli 
St..  Oakland,  for  furnishing  miscel- 
laneous supplies  as  follows: 
Informal  Proposal  No.  671:  -.5.000  gals. 

Ethyl    gasoline      and    40.000      gals. 

kerosene,    f.o.h.    t'orporatlon    Yard. 
Informal    Proposal   No.  674:  ..Repair 

parts   for  Trcdeilt   meters. 
Informal    proposal   No.  675:   3000   -Vi-in. 

brass  service  stops  and  1500  %-m. 

brass  corporation  stops. 
Informal    proposal   No.   676:   04.000  lin. 

ft.    rough    Oregon    Tine    lumber. 
Informal    Proposal    No.   677:    21,000   lin. 

ft.    rough    Redwood    lumber. 
Specifications    obtainable     from     the 
above   office.  * 


RECLAMATION  BUREAU 


BOULDER  CITY,  Nevada  —  Until 
Sept.  9,  2  P.  M..  bids  will  be  received 
by  the  Bureau  of  Reclamation,  Den- 
ver, Colorado,  under  Spec.  No.  638. 
for  furnishing  and  installing  two  82.- 
500  kv-a..  ISO  r.p.m.,  vertical-shaft, 
alternating  current  generators  for  the 
Boulder  Power  Plant.  Boulder  Canyon 
Project. 

Specifications  obtainable  from  the 
Bureau  of  Reclamation  at  Boulder 
City.  Nevada;  Denver,  Colorado;  or 
Washington,  D.  C,  without  charge  to 
prospective  bidders;  to  others,  $2  not 
returnable. 


YUMA,  Arizona — Until  August  14.  2 
P.  M.,  bids  will  be  received  by  the 
Bureau  of  Reclamation,  Denver,  Colo- 
rado, under  Spec.  No.  704-D,  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Yuma.  Arizona,  three  667  Kv-a.,  single 
phase,  60-cycle,  33,000/2400-volt  trans- 
formers, one  34.5  Kv.  three-phase 
lightning  arrester;  two  34.5  Kv.  three- 
pole,  single-throw,  gang.operated,  air 
break  switches;  three  34.5  Kv.  ex- 
pulsion fuses,  and  one  outdoor  switcli- 
ing  and  metering  equipment  unit,  for 
the  Imperial  Dam  substation,  All- 
American  Canal  System,  Boulder  Can- 
yon Project.  All  apparatus  will  be 
installed  by  the  Government. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others, 
25c.  not  returnable. 


BOULDER  CITY,  Nevada  —  Until 
Sept.  9,  2  P.  M.,  bids  will  be  received 
by  the  Bureau  of  Reclamation.  Den- 
ver, Colorado,  under  Spec,  No.  639.  for 
furnishing  and  delivering  f.o.b.  cars  at 
the  shipping  point  or  at  Boulder  City. 
two  vertical-shaft,  115,000  h.p..  180  r. 
p.m.,  hydraulic  turbines  and  two 
governors  with  pumping  equipment, 
for  regulating  the  speed  of  the  tur- 
bines for  installation  in  the  Boulder 
Power  Plant,  Boulder  Canyon  Project. 
All  apparatus  will  be  installd  by  the 
Government. 

Specifications  obtainable  from  the 
above  ofBce  without  charge  to  pros- 
pective bona  fide  bidders;  to  others, 
$2,    not   retunrable. 

BOULDER  CITY,  Nev.— Until  Aug. 
19,  2  P.  M..  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  No.  707-D.  for  fur- 
nishing and  delivering  fob  cars  at  the 
shipping   point   or   Boulder  City,   eight 


two-speed  gear  motors  with  reduc- 
tion gears  or  eight  two-speed  motors, 
only,  for  use  with  the  cylinder  gate 
hosts  on  the  intake  towers  at  Boul- 
der  Dam.    Boukler  Canyon    Project. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bo<ia  fide  bidders:  to  others, 
$0.75   not   returnable. 


BOULDER  CITY.  Nov.— Until  Au- 
gust 29,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation, 
Denver,  Colo.,  under  Spec.  No.  640. 
for  furnishing  and  delivering  fob  cars 
at  the  shipping  point  or  fob  cars  at 
Boulder  City,  structural  steel  supports 
gratings,  and  handiailings  for  the 
walkways,  stairs  and  ladders  to  be 
installed  in  the  upper  Arizona  and 
upper  Nevada  tunnels  at  the  Boul- 
der Dam,  Boulder  Canyon  Project. 
The  materials  will  be  installed  by 
the  government. 

Specifications  obtainable  from  the 
Bureau  of  Reclamation,  Denver,  Colo., 
or  Washington,  D.  C,  without  charge 
to  prospective  bona  fide  bidders:  to 
others.   J3.50,   not  returnable. 

U.  S.  POST  OFFICE  DEPT. 

WILLOWS,  Glenn  Co.,  Cal.— Until 
August  9,  2  P.  M.,  bids  will  be  re- 
ceived by  Postmaster  Kline,  Willows, 
for  furnishing  and  installing  one  new 
tlectric  water  cooler  at  the  B^ederal 
Bldg.,    Willows. 

Specifications  may  be  nhtainpd  from 
Mr.   Kline    at    Willows. 

WAR  DEPARTMENT 

FORT  MASON,  Cal.— Until  August 
7,  10  A.  M.,  bids  will  be  received  by 
rhe  Quartermaster  Supply  Officer,  San 
l-rancisco  General  Depot,  Fort  Mason, 
under  Order  No.  928-36-18,  for  fur- 
nishing miscellaneous  supplies,  iti- 
i_luding  rubber  matting;  Ash  lumber; 
I'OUglas  Fir  lumber;  Sugar  Pine  lum- 
l>er:  galvanized  iron  brads;  hinges; 
wrouglit  iron  pipe;  cast  malleable 
iron  flanges;  standard  ftnages;  malle- 
able iron  fittings,  iron  cast  bar;  open 
hearth  iron  and  midium  mild  black 
.-steel,    etc. 

Specifications  obtainable  from  the 
above  office. 


FRESNO.  Fresno  Co..  Calif.— Until 
August  5,  1:30  1".  M.,  bids  will  be  re- 
ceived by  Lieut.  George  T.  Stump. 
Purchasing  and  Contracting  Officer, 
Fresno  District  CCC,  414  P  Street, 
Fresno,  under  Bid  No.  5905-36-6,  for 
furnishing  materials  for  construction 
of  CCC   Camps  as   follows: 

(Ij   Lumber; 

(2)   Wall    Felt; 
C:!J   Hardware. 

Delivery  fob  414   P   St.,   Fresno. 

Specifications  obtainable  from  the 
above  office  and  on  file  at  the  offiv^ 
of    the    DAILY    PACIKK'    BILDKR.      » 


NAVY  DEPARTMENT 

WASHINGTON,  D.  ('.—Bids  will  be 
received  by  the  Bureau  of  Supplies  & 
Accounts.  Navy  Department,  Wash- 
ington, D  C,  for  furnishing  miscel- 
laneous supplies  and  equipment,  as 
follows: 

WINCHES,  3  airplane  hoisting  winch- 
es with  drum  and  spares;  Mare 
Island.  Sch.  5620:  Aug.  9. 
I'UMP,  1  combined  auxiliary  air  and 
circulating  pump  &  spares;  Mare 
Island.  Sch.  5579:  Aug.  13. 
SOCKETS,    400    steel    wire    rope    sock- 


ets;   Mare   Island.     S<:h.   565:i;  Aun 
13. 
CABLE,    4.500    ft.    interior    ci>nnnun 
cation    cable:     Mare    Island,     ij. 
5077;   August   16. 

Information  obtainable  from  ab'i 
office  and  from  Headquarters,  l:j 
Naval  District,  100  Harri.-'on  Stn . 
San    Francisco. 

"sAN"  FRANCISCO  CITY^ 


S.A.N  FRANCISCO.— Until  Aug.  1 
3  P.  M.,  bids  will  be  received  by  ' 
.\.  Brooks,  Purchaser  of  Supplies,  Rnl 
270,  City  Hall,  under  Bid  No.  141  . 
for  furnishing:  'i 

(1)  134,000    If.     0-in.     cast    iron    vnU 

pipe; 

(2)  15,000    If.    S-in.    do. 
Specifications    obtainable    from    I) 

above   office. 


ARIZONA  STATE 

TUMA.  Ariz.— On  August  12.  10  . 
M..  the  Title  Insurance  &  Trust  C 
of  Yuma,  administrator  of  the  esta 
of  John  Mulligan,  will  offer  for  sa 
at  14  Second  St.,  Yuma,  the  followiri. 
construction   equipment:  j 

1  scarifier   plow;  , 

1  rooter   plow; 

2  beam  plows; 
1  tumblebug; 

1  road    grader; 

2  500-galIon  water  tanks; 
1   road   grader; 

11  dump  wagons; 
1  30  Best  caterpillar; 
1  beam   plow; 
7  Fresnos  and   lead   bars; 

Iron  &  equipment  blacksmith  sholi 

1  water  wagon;  1 

3  International    trucks;  I 
Tents   and   cooking  outfit;  I 

2  Chevrolet   trucks;  i 
1  Russell     portable     screening    plaiti 

consisting  of  conveyor,  rock  crusli; 
er  and  trap,  ctaerpillar  tractor  aij 
one  8-ft.  blade  scraper  and  ina^ 
dental  tools  connected  therewith 
The    equipment    may    be    seen    ai 

day    prior    to    the    day    of   sale   at 

Second   St.,    Yuma. 

CANAL  ZONE  : 

PANAMA  CANAL.— Until  Aug.  '. 
10:30  A.  M..  bids  will  be  received  V 
A.  L.  Flint,  General  Purchasing  0' 
ficer.  The  Panama  Canal.  Washingt. 
I).  C.  under  Circular  No.  3076.  f 
I  he  .sales  of  miscellaneous  scrap  nn 
als  and   scrap   manila   rope. 

Information  obtainable  from  abo 
office. 

LAKE  COUNTY 

LAKEPORT,  Lake  Co..  Cal.— Un 
August  5,  8  P.  M..  bids  will  be  r 
ceived  by'  the  Lakeport  City  Counc 
D.  W.  billard.  City  Clerk.  Libra 
Bldg..  for  furnishing  road  oil  In  a 
cordance  with  plans  and  specificatio 
obtainalile  from   the  above  office. 

CALIFOkNIA  STATE 


STOCKTON.  San  Joaquin  Co..  Cal 
—Until  August  5.  10  A.  M..  bids  » 
be  received  by  the  State  Purchasi 
.\gent,  323  State  Capitol.  Sacramen 
under  Quotation  3089.  Req.  8963.  I 
furnishing  one  10-ft.  dual  drive,  p" 
er  control   motor-grader. 

Delivery  fob  Division  of  Highwa: 
Shop   10.    Stockton. 

Specifications  obtainable  from  ab" 
office.  * 
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21—  BRIDGES 

LOW    BIDDER 

ALASKA  — Duffln  Iron  Co.,  4837  S. 
Kedzie  Ave.,  Chicago.  III.,  at  $33,497. 
fo.b.  Cliicago.  9U  days,  submitted  low 
liid  lo  the  Consolidated  Purchasing  & 
Shipping  Unit,  441  Federal  Office 
Hldg.,  .Seattle,  for  furnishing  castings, 
forgings,  structural  steel,  bolts,  pins, 
and  all  items  for  six  250-ft.  steel 
.■spans  complete  for  the  Knik  River 
liridge.     Estimated    weight   .'ioO    tons. 

CONTRACT    AWARDED 

COWLITZ  COUNTY,  Wash.— Sheh- 
le  Constr.  Co.,  2019  Tliird  St.,  Seattle, 
at  $110,530  submitted  low  bid  and 
awarded  contract  by  t/.  V.  Murrow, 
Director  of  Highways,  Olympia,  July 
23.  for  grading  and  constructing  a 
'■  240-ft.  steel  span  with  two  00-ft.  con- 
crete girder  approach  spans  on  State 
Road  No.  1,  Toutle  River  Bridge. 

Kuckcnberg-Wittnian  Co.,  Portland, 
at  $113,221  submitted  second  low  bid, 
and  Runisey  &  Co.,  Seattle,  at  $113,- 
M9    sui)mitted    third    low    bid. 

TO  ASK    FUNDS 

SAN  .luSlO,  Saiila  Clara  Co.,  Cal.— 
City  Cciuncii  has  authorized  City-Man- 
ager C.  B.  Goodwin  to  file  applica- 
tion with  the  WPA  for  funds  to  fi- 
nance construction  of  a  concrete  rigid 
frame  bridge,  125-ft.  span,  50-ft.  wide 
on  concrete  piles,  across  Guadalupe 
Creek,  connecting  Prevost  and  River 
Streets.     Estimated   cost,   $20,000. 

Wm.  D.  Lotz,  an  \V.  San  Carlos  St., 
San  Jose,   prepared   the   plans. 

The  city  will  drive  the  piles  at  Pre- 
vost and  River  Streets  so  that  con- 
struction will  not  be  delayed  when 
funds  are  allotted. 

Wm.    L.    Popp.    City    Kngineer. 


PREPARING    PLANS 

SAN  JOSE,  Santa  Clai-a  Co..  Cal.— 
City  Council  ha.s  authorized  Wtn.  D 
I.otz,  35  W.  San  Carlos  St.,  San  Jose! 
to  prepare  plans  for  the  construction 
of  a  reinforced  concrete  bridge  on 
Montgomery  St.  over  Los  Catos  Rivei. 

22— DREDGING,     HARBOR 
WORKS,    EXCAVATION 

BIOS   REJECTED 

GOVERNMENT  ISLAND,  Cal.— All 
bids  received  by  ths  U.  S.  Coast 
riuard,  Washington,  n.  c,  December 
13,  1934.  for  the  construction  of  a 
steel  sheet  pile  buikhejid,  approxi- 
mately 1628  feet  in  length:  boat  basin, 
launchway.  timber  and  concrete  an- 
chorages, etc..  at  Coast  Guard  Base 
11.  Government  Island,  have  been  re- 
lected  and  the  work   will   be  readver- 


Iven  C.  UerwIcU.  Inc..  112  Market 
St..  San  Francisco,  at  $239,017  was 
low  bidder. 

Allotments  of  $163,000  to  the  Coast 
iliiuid  for  dredging  at  (Jcjvi.'rnmenl 
Isl.'uul  has  been  api^roved  from  Work- 
ll.'lii'f    funds.  • 


yds.  of  material  from  Whatcom  Cr 
Waterway,    [jelllngliam    Harbor. 


CONTRACT    AWARDED 

OREGON  -  WASHINGTON  —  Ta- 
coma  Dredging  Co.,  U13V4  A  St.,  Tn- 
loina,  at  $0,079  per  <-u.  yd.,  total  $79.- 
000  awarded  contract  by  the  U.  S. 
lOnglneer  Office,  First  Portland  Dist., 
306  Custom  Hou.se,  Portland,  Ma.|or 
.Milci  1'.  Fox,  District  Engineer,  f.ir 
dredging  approximately  1,000,000  en. 
.vds.  of  iiuiterlal  from  channel  in  the 
Coiuml)la  River,  extending  from  tlie 
Interstate  Highway  Bridge  at  Van- 
louver.  Wash.,  to  the  mouth  of  the 
Willamette    River. 


CONTRACT   AWARDED 

VANCOUVER,  Wash.  —  Parker- 
Schram  Co..  Couch  Bldg..  Portland, 
at  $60,980  aw^arded  contract  by  the 
U.  S.  Engineer  Office.  First  Portland 
District.  306  Custom  House.  Port- 
land. Major  Milo  P.  Fox.  District  En- 
gineer, for  constructing  a  total  of 
about  5360  feet  of  pile  dikes  in  Colum- 
bia River  at  six  different  sites,  lo- 
cated one  to  four  miles  above  Van- 
couver. 


CONTRACT    AWARDED 

OREGON— S.  S.  Montagu.-,  42  S.  E. 
Salmon  Street.  Portland,  at  $52.  920 
awarded  contract  by  the  U.  S.  En- 
Sineer  Office.  First  Portland  District. 
Major  Milo  P.  Pox.  District  Engineer. 
306  Custom  House,  Portland,  for  clear- 
ing and  grading  river  bank  and  con- 
structing approximately  4340  iin.  ft. 
of  protective  gravel  fill  and  removal 
and  relaying  of  approoxlmately  7200 
sc|.  ft.  of  stone  revetment,  all  in  the 
Willamette  River,  near  Indt'pcndenc.'. 
Oregon. 


LOW    BIDDER 

onRliOX  -  WASHINGTON.— F.  J. 
Kernan.  Portland,  and  Brookfield  Co.. 
Astoria.  Oregon,  bidding  jointly,  at 
$395,178    submitted    low   bid    to    the    U. 

S.    Engineer    Office.     Second    Portland 

District.    627    Pittock    Block.    Portland. 

Major  C.  F.  Williams.  District  Engi- 
neer, under  Bid  No.  694-36-22,  for 
channel  improvements  in  the  Colum- 
bia River,  Oregon  and  Washington, 
from  Cclilo  Falls  to  Wallula. 

CONTRACT  AWARDED 

SEA'l'TLE.  Wash.— Tacoma  Dredg- 
ing C'o.,  1113  b  A  St..  Tacoma.  at 
$0,333  per  cu.  yd.,  total  $19,030  award- 
ed contract  by  the  U.  S.  Engineer  Of- 
fice,   Seattle,    for    (iiedging    .'iT.K.O    cu. 


CAPITAL  CITY 
TITLE  COMPANY 

j.  C.  PALEN. 
Manager 

w 

914  Seventh  Street 
Sacramento      ::      California 


BIDS   OPENED 
WILLAMETTE    RIVER.    Ore.— Kern 

&  Kllilie,  42  SE  Salmon  St..  Portl.and 
at  $80,993  submitted  low  bid  to  the 
U.  S.  Engineer  Office.  FlTHt  Portland 
District.  306  CimtomhouKe.  Portland. 
Major  Milo  P.  Fox.  District  Engineer. 
July  24  under  BH  No.  698-36-20.  for 
bank  clearing,  bar  clearing,  grading 
of  river  bank,  and  constructing  ap- 
proxinvitely  22.635  l.f.  of  protective 
gravel  fill,  all  along  the  Willamette 
River,  between  Eugene  and  Harrls- 
burg. 

Bids    were   taken  as  follows: 
SECTION  I 
(1)5   acres   bank   clearing; 
(  2)  45  acres  bar  clearing: 
(  3)  470    c.y.   grading: 
(  4)   75.060    c.y.    protective    gravel    fill; 

."SECTION  n 
(  5)  2  acres  bank  clearing: 
(  6)   28    acres   clearing; 
(  7)    620   c.y.   grading; 
(  8)   5G.690    c.y.    protective   gravel    fill; 

SECTION  HI 
(   9)1.5   acres   bank   clearing; 

(10)  49   acres   bar   clearing; 

(11)  5.240  c.y.  grading: 

(12)  148.410   c.y.   protective   gravel   fill; 

SECTIONS   I.    II,    III 

(13)  S.5   acres   clearing; 

(!4)   122   acres   bar   clearing; 

(15)  0.330   c.y.   grading; 

(16)  280,160   c.y.    protective  gravel   fill 
Complete    bids   follow: 

Kern  &  Kibbe.  Portland;  Sections 
I.  II.  Ill:  (13)  $50;  (14)  $30;  (15)  $.20: 
(16)    $.27;    total  $80,993. 

Parker-Schram  Co..  Portland:  Sec- 
tion I:  (1)  $150;  (2)  $100;  (3)  $.30;  (4) 
$.33;  total  $24,769;  Section  11:  (5)  $150 
(fi)  $100;  (7)  $.40;  (8)  $.39;  total.  $2."..- 
457;  Section  III:  (9)  $150-  (10)  $100; 
(11)  $.35;  (12)  $.30;  total.  $51,382:  Sec- 
tions 1.  11.  Ill:  (13  $1273;  (14)  $12,200; 
(15)  $2214;  (16)  $89,650;  grand  total 
$105,341. 

Kuckenberg  ;  Wittman,  Portland, 
Section  I:  (1)  $50-  (2)  $100;  (3)  $.50: 
(4)  $.48;  total.  $41,013;  Section  II:  (5) 
$50;  (6)  $75;  (7)  $.50:  (8)  $.48;  total. 
$29,721- 

J.  .A.  Lyons.  Portland:  Section  I: 
(1)  $150;  (2)  $100;  (3)  $.50;  (4)  $.33: 
Kital.    $30,254. 

Acme  Const.  Co..  Seattle:  Section 
HI:  (0)  $300:  (10)  $50:  (11)  $.30;  (12) 
$.2S;    total.    $40,126. 

Guthrie-.McDougall.  Portland;  Sec- 
tions I.  II.  Ill:  (13)  $100;  (14)  $100; 
(13)    $.47:    (IC)    $.47;    total.    $147,699. 

Siems-Helmer,  St..  Paul.  Minn:  (Ho- 
l(-l  Mnntacello.  Longview):  Sections 
I.  II.  HI:  (13)  $100;  (14)  $2o0:  (15) 
$.37:    (16)    $.37;    total.    $131,250. 

Bids   held    under   advisement. 


COMPLETE    BID    LISTING 

LOS  A.N'GELES.  Cal.  — Rohl  -  Con- 
nolly Co..  4351  Alhambra  .\ve..  Los 
.Vngeles.  at  827.564  submitted  low  bid 
lo  U.  S.  Engineer.  731  ."<.  Figueroa  St., 
Los  .Angeles,  for  furnishing  all  labor 
and  material  and  performing  all  work 
for  constructing  a  composite  type 
breakwater  approximately  2000  feet 
long  in  Los  Angeles-  Long  Beach  Out- 
er Harbors. 

The  work  involves: 
(1)  155.000  tons  Class  A  stone: 
<2)   150.000  solid  cubic  yards,  exclusive 

of  voids.   Class  B  stone: 
(3)   215.000  cu.   yds.  place  measurement 
dredging  for  sand  and  clay  core. 

Complete    bids   follow: 
Roht-Connolly     Co.:     (1)     $2.20:     (2) 
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t2.60;    (3)    $.45;   grand  total.   $827,564. 

Merritt -Chapman  &  Scott  Corp.:  (1) 
$2.60:  (2)  $3.10:  (3)  $.50:  grant!  total. 
1975,500. 

Engineer's  estimate:  (1)  $2.14:  (2) 
$2.36:    (3)    $.473:  grand  total,   $787,335. 

Quarries  as  follow.'!:  Rohl-Connolly 
Co.:  Item  (1)  Ormond.  Cal..  and  Cat- 
ilina  Island:  Item  (2)  Catalina  Is- 
land. 

Uerritt-Chapman  &  Scott  Corp.:  (1) 
Dpcleezville  and  Santa  Cruz  Island; 
(2)    Santa  Cruz  Island. 

Columbia  Const.  Co.:  (1)  and  (2) 
XT.  J.  Hole  Quarry.  ArlV'gton.  Cal.. 
via   Santa  Fe  Ry. 

Engineer — Catalina  Island  and  Riv- 
erside   District. 

23— IRRIGATION  PROJ. 

BIDS    OPENED 

MARICOPA  COUNTY.  Ariz.— Vin- 
son &  Pringle.  919  E.  Madi.son  Street. 
Phoenix,  submitted  the  low  bid  to 
the  Roosevelt  Irrigation  Dist.,  Buck- 
eye. Ariz..  July  26.  at  $462,685.32  for 
sloping,  trimming,  backfilling  and  re- 
inforcing gunite  lining,  1-inch  thiclx. 
of  approxmately  4,890.923  sq.  ft.  of 
irrigation  canal  section,  located  on 
the  main  canal  and  collection  canals 
of  this  district,  extemling  from  Phoe- 
nix to  the  Hassayampa  River  in  ac- 
cordance with  plans  prepared  by  J. 
P.  Vandenburgh.  engineer.  The  con- 
tractor is  to  furnish  all  labor  and  ma- 
terial. 

The  contractor  will  be  required  to 
apply  50.000  sq.  ft.  of  finished  gunite 
lining  each   working  day. 

Wm.  Mishka.  Secretary.  Valencia. 
Buckeye.    Ariz. 

The  other   bids  were: 

Cement  Gun  Co.,  Allentown,  Pa., 
$484,201.38. 

V.  R.  Dennis  Const.  Co..  San  Di- 
ego.   $645,601.84. 

Walter  S.  Rae.  Pittsburgh,  Pa.,  $557- 
565.22. 

Peninsula  Paving  Co..  San  Fran- 
cisco.   $557,565.22. 

Case  Const.  Co..  Los  Angeles.  $554- 
148. 5S. 

TO    ASK    FUNDS 

GRASS  VALLEY.  Nevada  Co.. 
Cal. — Nevada  Irrigation  District.  Wm. 
Durbrow.  manager,  has  applied  to  Re- 
construction Finance  Corporation  for 
a  loan  of  $8,000,000  to  refinance  bonded 
indebtedness  and  including  $1,330,000 
for  contemplated  new  construction 
and  improvements. 

If  the  loan  is  approved  the  district 
plans  to  construct  dam  and  canals  to 
cost  $400,000;  extension  of  sevrices  in 
Placer  County,  $400,000;  enlarge  stor- 
age area  at  Weaver  Lake.  $300,000: 
miscellaneou.';    improvements.    $230,000. 


FUNDS   ASKED 

PHOENIX.  Arizona.  —  The  Arizonci 
Highline  Reclamation  Assn..  Phoenix 
has  filed  with  the  local  PWA  office 
an  application  for  a  loan  of  $350,000 
to  finance  the  construction  of  the 
Glen  Bridge-Verde  highline  irrigation 
system.  The  application  was  made  by 
Fred  T.  Colter.  President,  and  former 
state  senator,  who  has  been  active 
in  Colorado  river  matters  for  a  num- 
ber of  years.  The  proposed  project 
is  planned  to  irrigate  up  to  6.000,000 
acres  by  means  of  a  dam  at  CJlen  Can- 
yon, about  four  miles  above  Lee's 
Ferry,  and  either  a  68-mile  tunnel  to 
the  Bill  Williams  river,  or  a  117-mlle 
tunnel  to  the  Verde  river.  The  filing 
was  made  by  Colter  as  trustee,  for 
the  proposed  irrigation  district  Con- 
siderable data  on  the  project  was  sub- 
mitted with  the  application,  which 
supplements  one  made  nearly  Cvro 
years  ago.  Power  develoiimciit  is  es- 
timated at  5.000.000-hp.   annually. 


BIDS    WANTED 

MISSOULA,  Mont.— Until  August  21 
10  A.  M..  bids  will  be  received  by  the 
Bureau  of  Reclamation,  Missoula, 
Mont.,  under  Spec.  No.  706-D,  for  the 
construction  of  earthwork.  Main  Ca- 
nal.   Frenchtown    Project.    Mont. 

The  work  is  located  near  Missoula 
and    involves: 

(1)  241,000   c.y.   all   classes   of  excava- 

tion for  canal; 

(2)  11,000  sta.   c.y.   overhaul. 

J.    W.    Taylor.    Rresident    Engineer. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Missoula,  or  at  Denver.  Colo.,  with- 
out charge  to  prospective  bidders;  to 
others,    $.75,   not   returnable. 


BIDS    WANTED 

OWYHEE  PROJECT,  Oregon-Idaho. 
—Until  August  21,  10  A.  M.,  bids  will 
be  received  by  the  Bureau  of  Recla- 
mation, Ontario,  Oregon,  R.  J.  Ne- 
well, Construction  Engineer,  under 
Spec.  No.  708-D,  for  the  construc- 
tion of  structures.  North  Canal,  lat- 
erals N.  C.  26.4  to  28.7,  Mitchell  Butte 
Division,  Owyhee  Project,  Oregon- 
Idaho. 

The  work  is  located  near  Duna- 
way.  Oregon,  and  involves: 

(1)  1.850  c.y.   all  classes  of  excavation 

for   structures; 

(2)  l.SOO  c.y.   backfill; 

(3)  680   c.y.    concrete   in   structures; 

(4)  1,200   sq.    yds.  dry   rock  paving: 

(5)  placing    38,000    lbs.    of   reinf.    bars; 

(6)  laying   1.080    l.f.    15-    to   42-in.   dii]| 

concrete   pipe; 

(7)  installing  5,800  lbs.  gates  and  gate 

hoists. 
Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Ontario,  or  at  Denver,  Colorado,  with- 
out charge  to  prospective  bidders'  to 
others,    $2.50,    not   returnable. 


TO   ASK    BIDS    SHORTLY 

Y'UM.\,  Arizona — Tentative  plans  of 
the  Bureau  of  Reclamation  for  im- 
provements in  the  Yuma-Gila  Irriga- 
tion Project  near  Yuma,  provide  for 
taking  bids  probably  within  the  next 
sixty  days  for  constructing  17  miles 
of  main  canal  under  the  Initial  $2.- 
000.000  allotment.  This  project  ex- 
tends from  Yuma  on  the  west  to  the 
Maricopa  county  line  on  the  east  and 
will  ultimately  involve  the  expendi- 
ture of  $72,000,000.  The  first  unit, 
supplying  150.000  acres,  will  cost  $18.- 
000,000.  Water  for  the  project  will 
be  supplied  from  the  Colorado  river, 
the  cfnal  extending  from  the  Impe- 
rial Dam  14  miles  north  of  Yuma.  The 
canal,  which  will  be  known  as  the 
Arizona  Canal,  will  carry  the  water 
by  gravity  to  the  district  called  "The 
Mesa."  and  from  there  will  be  pump- 
ed to  higher  areas  by  an  electrically- 
operated  pumping  system.  In  addi- 
lion  to  the  initial  allotment  of  $2,- 
000.000.  the  sum  of  $4,500,000  will  be 
provided  for  power  lines.  Four  boos- 
ter pumping  plants  with  a  concrete 
lateral  system,  will  serve  139.000  acres 
in  the  Mesa   unit.  > 

25— MACHINERY  AND 
EQUIPMENT 

CONTEMPLATED 

MODESTO.  Stanislaus  Co..  Calif.— 
The  Modesto  City  Council  will  ask  bids 
shortly  for  a  new  Street  sweeper. 
Estimated  cost.  $7500. 


California  Steel  Products  Co..  $2,- 
746  fob  San  Francisco. 

Morgan  Engr.  Co..  $2,560  fob  Alli- 
ance,   Ohio. 

Magor  Car  Corp.,  $3,611  fob  Boulder 
City. 

Consolidated  Steel  Corp.,  $2,600  fob 
Los  Angeles. 

Steacy-Schmidt  Mfg.  Co.,  $2,300  fob. 
Y'ork,  Pa. 

Atlas  Car  &  Mfg.  Co.,  $1,936  folj 
Cleveland. 

Bids  held   under  advisement. 


BIDS    OPENED 

BOULDER  CITY,  Nev.  —  Following 
bids  received  by  the  Bureau  of  Rec- 
lamation, Denver,  Colo.,  July  25,  un- 
der Spec.  No.  700-D,  for  furnishing 
one  tunnel  plug  adit  car  for  Boulder 
Dam: 

Schrader  Iron  Works,  Inc..  $2,350 
fob    San    Francisco. 


BIDS.  OPENED 

LOS  ANGELES,  Cal.— The  follow-i 
ing  bids  were  received  by  D.  P. 
Nicklin.  Purchasing  Agent  of  the  Los 
Angeles  Water  and  Power  Bureau. i 
Room  740.  207  S.  Broadway,  for  fur-, 
nishing  gate  valves  fob  cars  or  trucks! 
department's  warehouse,  410  Ducom- 
jnun  St.,  under  Spec.  No.  1731,  as  fol- 
lows: 

The   items  were: 

(a)  200     only   4  -in.     screw     end    gale 

valves; 

(b)  150   only  6-in.    do. 
The    bidders  were: 

(1)  Warren  &  Bailey  Co.,  Jenkins  i 
GC  7817  and  7819,  2%,  30  days  date  of 
.■ihipment. 

(2)  Chapman  Valve  Mfg.  Co.,  Chap- 
man A33235  and  A33236,  2%  20  days 
date  of   delivery. 

(3)  Hickey  Pipe  &  Supply  Co..  Pitts- 
burgh 374 A,  2%.  30  days  date  of  de- 
livery. 

(4)  Crane  Co..  Crane  14855B  and 
14031D.    2%    30    days  date    shipment. 

(5)  Rich  Mfg.  Co..  Rich  D129  and, 
C132.    2%.    30   days  date    of  delivery. 

(61  Hacker  Pipe  &  Supply  Co..  Ohio 
Injector  Co.,  OIC  41120  W;  2%.  30 
days  date  of  delivery. 

(7)  Associated  Piping  &  Engr.  Co.,) 
Ohio  Injector  Co.,  OIC  1120W;  2%,  30  > 
days   date    of   delivery. 

(8)  Grinnel  Co.  of  the  Pacific,  Prattil 
&  Cady.  9964A  and  9965A.  2%  ,10th  I! 
prox.   date  of  delivery.  ; 

The  bids  were: 

(a)  (b)  Total 

(1) $13.68  $21.66         $6669.00' 

(2) 16.56  26.22  8073.00 1 

(3) 9.97  17.06  5051.50;; 

(4) 16.56  26.22  8073.001 

(5) 9.476         16.209         4800.35;' 

(6) 9.23  15.80  4677.50  i 

(7) 9.23  15.80  4677.B0I 

(8) 16.56  26.22  8073.001 


BIDS    OPENED 

HUMBOLDT  and  Del  Norte  Coun- 
ties, Cal. — Following  bids  received  by 
the  Division  of  Highways,  J.  W.  Vick- 
rey.  District  Engineer,  546  W.  Wa- 
bash Ave.,  Eureka.  July  22.  for  the 
rental  of  3-yard  dump  trucks  for  use 
at    the   following   locations: 

(1)  3  for  not  more  than  500  hours  ea., 

to  be  used   in  vicinity  of  Ukiah; 

(2)  3  for  not  more  than  500  hours  ea.. 

to  be  used   in   vicinity  of  Boon- 
ville; 

(3)  3  for  not  more  than  500  hours  ea.. 

to   be  used    in   vicinity  of  Cres- 
cent  City. 

Wm.  Colbert,  San  Francisco:  (1) 
$2.33:    (2)    $2.33;    (3)    $2.33. 

Chas.  Burnside  and  Asa  Moran, 
Glendale:   (1)  $2.27;  (2)  $2.25;  (3)  $2.27. 

Ashurst    Bros..    Hopland:    (1)    $2.56;  ; 
(2)   $2.55;    (3)   $2.85. 

A.  E.  Garcia.  Jr..  Irvington:  (1) 
$2.50;    (2)    $2.50;    (3)    $2.50. 

Eugene  Delia  Rosa.  Martinez:  (1) 
$2.50;    (2)    $2.50;    (3)    $ 

A.  Morton,  Menio  Park:  (1)  $2.20; 
(2)   $2.20;   (3)    $2.50. 

Chas.  W.  Beguhl,  Lomita  Park:  (1) 
$2.87;    (2)    $2.87;    (3)    $2.87. 

W.  K.  Walker.  Crescent  City:  (1) 
S2.70;    (2)    $2.70;    (3)    $2.70. 

Jack  Starkenburg.  Los  .\ngeles:  (1) 
$2.22;    (2)    $2.22:    (3)   $2.38. 

O.  S.  Tolbard.  Sacramento;  (I)  $2.33 
(2)    $2.33;    (3)   $2.33. 


PACIFIC    CONSTRUCTOR 
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Thou.  O'nrlin,  San  Kr.inrlsrO:  (1) 
(2.33:    (2)    »2.3:i:    (3)    J3.0n. 

Gary  R.  StnrkenburR,  Hopland:  (I) 
(     ;    (2)    »2.15;    (S)    $ 

Rock  &  Ornvel  Trucking  Co..  Cnk- 
lantl;   (U   S2.73:   (2)   $2.73;   (3)  $2.73. 

C.  Mankd.  Sncraniento:  (1)  $3.00; 
(2)  $3. GO;   (3)   $3.,-|0. 

Frank  O'.Shea.  San  Francisco:  (1) 
»2.83;    (2)    $2.33:    (3)    $3.00. 

M.  K.  Hcckslrom,  Trinidad:  (1)  (2) 
5    .•   (3)  $2.33. 

Danlol  Gallachi-r  T.  M.  &  R.  Co.. 
■ian  Krancl.'<co:  (1)  $2.33;  (2)  $2.33: 
(31   $2  33 

Wm.  Kern.  Weott:  (1)  $2.49:  (2) 
»2.49:    (3)    $2.49. 

Wni.  K.  Cowan.  Healdsburg:  (I) 
12.40;    (2)    $2.40;    (3)    $2.40. 

W,  E.  Sinclair,  Miranda:  (1)  $2.30; 
12)   $2.30;   (3)   $2.30. 

Bids  held  under  advisement. 


SIDS  OPENED 

HUMUdl.DT  COUNTY.  Cal.— A.  K. 
larcia.  Jr..  V.  O.  Box  65.  IrvlnRton. 
\t  $2.25  per  hour  .submitted  low  bid 
o  the  Division  of  HlRhways,  J.  W. 
I'lckrey.  District  Engineer.  546  West 
.Vabasli  Ave..  Eureka.  July  22,  for  the 
ental  of  two  900-gallon  water  sprink- 
ir  trucks. 

Complete  bids   follow: 
'    A.  E.  Garcia,  Jr..   Irvlngton:    (1)   for 
\ise    at    Willow    Creek.    $2.25;    (2)    tor 
ise  at  Bridgevllle,   $2.25. 

Dewars  Express,  Eureka:  (1)  $2.50; 
•2)   $2.50. 

Wm.  Kern,  Weott:  (1)  $2.55;  (2) 
;2.55. 

lay  ward    Bklg.    Material    Co.,     Hay- 
vard:    (1)    $3.50:    (2)    no   bid. 

Bids   held    under   advisement. 


BIDS   OPENED 

LOS  ANGELES,  Cal.— Bids  for  fur- 
ilshing  horizontal  multi  -  stage  cen- 
rifugal  pumps,  with  electric  motors. 
Inder  Bid  No.  416S6,  were  opened  by 
v  A.  Joseph.  Purchasing  Agent  of 
he  Metropolitan  Water  Dist..  Julv 
3. 
.  The  bidders  were: 

A)  De  Laval  Steam  Turliine  Co. 

B)  Robt.    M.   Heartwell   Co.    (deliver- 
ed at  Mecca). 

C)  Pacific  Pump   Works,   pump. 

D)  Pacific  Pump  Works,   motor. 

E)  Petroleum  Equipment  Co. 
1"^)   Byron-Jackson   Company 

The  bi^is  were: 
;  (1)        (Total)         (2)       (Total) 

,A)..  $1280.32  $2560.64  $  953.56  $1907.12 
,B)..  1371.32  2742.64  964.16  1928.32 
IC)..  736.00  1472.00  620.00  1240.00 
|D)_  880.50  1761.00  554.00  llOS.ou 
jE)..  1717.00  3434.00  13SS.00  2776.00 
■K)..  1870.32  3740.64  1093.56  21S7.I2 
I  No  discounts. 

.  (A)    14   days   U.    S.    motors;    21    davs 
i.E.  or  Westinghouse 
.  (B)  30  days  delivery, 
i  (C>    21   days  delivery. 
,  (E)   21  days   from  dale  of  order 

(P)    21   days   delivery. 


RAILROADS 


:ONTRACT    AWARDED 

SAN  FRANCISCO.— Eaton  &  Smith, 
•'15  Ocean  Ave.,  at  $4,544  submitte-J 
.ow  bid  and  awarded  contract  by  the 
'tate  Board  of  Harbor  Commission- 
rs,  Frank  G.  White.  Chief  Engineer. 
•Vrry  Bldg.,  for  the  extension  of  the 
'elt  Line  Railroad,  involving  the  lay- 
ng  of  approximately  600  ft.  of  9-in. 
:lrder  rail  track,  including  a  turnout, 
outh  of  the  Third  St.  bridge  to  con- 
lect  with  China  Basin,  leading  to 
Mers  48  and   50. 

Complete  bids  follow: 

■iaton  &  Smith   $4,544 

I-  D.   Schader 4J602 

'has.  L.  Harney  6!836 

1.  B.  McGowan.  Inc 8  312 

All  bidders  of  San  Francisco. 


CONTEIVIPLATED 

<ilt.\SS  VAI.LEV.  Nevada  Co..  C:il. 
—City  Council  pluiiH  purchase  of  .i 
new  pumping  engine  for  the  Fire  IJu- 
partmcnt  with  a  300-  to  500-gal.  wat- 
er storage    tank. 


28  —  FIRE  EQUIPMENT 


BIDS   WANTED 

SANT.V  citUZ,  Santa  Cruz  Co.,  Ca!. 

Until  .\UEUSt  5.  9  A.  M..  bids  will 
be  receivid  by  the  Santa  Cruz  City 
Council,  S.  A.  Evans,  City  Clerk,  City 
Hall,  Church  St.,  for  furnishing  com- 
plete 500-gallon  pumper  fire  engine, 
equipped  with  1,000  feet  of  standard 
2Vi-in.  flre  hose,  siren,  ladders,  flood 
lights,  250-gal.  capacity  water  tank, 
gauges,  etc. 

Delivery  fob  Santa  Cruz  ready  for 
operation.  '' 


29— STREETS    AND    HIGH- 
WAYS 


AWARD    RECOMMENDED 

MONO  COUNTY.  Cal— .\ward  of  a 
contract  to  Young  &  Son  Co.,  Ltd,, 
599  Colusa  Ave.,  Berkeley,  at  $10,- 
320.25,  for  grading  2.2  miles  of  Sec- 
tion B  of  Route  81,  the  Mammoth 
Lakes  National  Forest  Highway.  Inyo 
National  Forest,  Mono  County,  has 
been  recommended  by  District ,  Engi- 
neer C  H.  Sweetser,  U.  S.  Bureau  of 
Public  Roads.  San  Francisco. 


CONTRACT    AWARDED 

MONTEREY  COUNTY.  Calif. —Gil- 
more  Oil  Co..  2423  E.  2.Stli  Street.  Los 
Angeles,  at  $12.35  per  ton,  total  $6,- 
£69  awarded  contract  by  the  State 
Highway  Commission,  Sacramento,  for 
treating  shoulders  with  liquid  a.«phalt 
on  about  37.2  miles  in  Monterey  Coun- 
ty between  King  City  and  San  Ardo 
and  between  Salinas  and  Monterey- 
Santa  Cruz  County  Line,  involving 
540  tons  of  liquid  asphalt.  Type  SC-3. 
in  place. 


CONTRACT    AWARDED 

SAN  LUIS  OBISPO  COUNTY.  Cal. 
L.  A.  Brisco.  Arroyo  Grande.  at.$16.10 
per  ton,  total  $11,672.50  awarded  con- 
tract by  the  State  Higliway  Commis- 
sion. Sacramento,  for  treating  with 
liquid  asphalt  about  34.2  miles  in  San- 
Luis  Obispo  County  between  1.75  and 
9.35  miles  east  of  Cambria,  between 
mile  3.95  and  mile  11.70.  between  Rte. 
56  and  4.7  miles  ea-st.  and  between  5.13 
miles  east  of  Santa  Margarita  and 
one  mile  east  of  Pozo. 


CONTRACT    AWARDED 

IMPERIAL  COUNTY.  Cal.— Morgan 
Bros..  5919  Maywood  Ave.,  Hunting- 
ton Park,  at  $8.73  per  ton.  total  $S.- 
380.80.  awaited  contract  by  the  State 
Highway  Commission.  Sacramento,  for 
treating  with  liquid  asphalt  about 
40.2  miles  in  Imperial  County  between 
Bond's  Corner  and  Niland.  involving 
about  960  tons  liquid  asphalt.  Type 
SC-2. 

CONTRACT   AWARDED 

SAN  DIEGO  CO..  Calif.  —  Morgan 
Bros.,  5919  Maywood  Ave.,  Hunting- 
ton Park,  at  $11.25  per  ton,  total  $5.- 
625  awarded  contract  by  the  State 
Highway  Commission  at  Sacramento 
for  treating  with  liquid  asphalt  about 
20.8  miles  in  San  Diego  County,  be- 
tween Descanso  and  Julian,  involving 
about  500  tons  of  liquid  asphalt.  Type 
SC-3. 


CONTRACT   AWARDED 

S.\N  DIECO  CO..  Calif.  —  Morgan 
Bros..  5919  Maywood  Ave..  Hunting- 
ton Park,  at  $7.41  per  ton,  total  $9,- 
818.25  awarded  contract  by  the  State 
Highway  Commission  at  Sacramento, 
for  treating  with  liquid  asphalt  about 
54.7    miles    in    San    Diego   County,    be- 


tween BonH.'ili  and  Itlncon  and  be- 
tween Santa  Ynabcl  and  northerly 
boumlnry.  involving  alioul  132.'i  1on» 
of    li>iuld    axphalt.    Type    SC-2 

CONTRACT   AWARDED 

IIUMHOLIVI-  COI'.VTY,  Ncv.  —Geo. 
I''riii(h.  Jr.  V.  ().  Box  107.  Stockton, 
at  $21,086.86  submitted  low  bid  and 
awarded  contract  by  the  Nevada  State 
Highway  Directors,  Robert  A.  Allen. 
State  Highway  Engineer.  Carson  <'lly 
for  surfailng  with  asphallic  roadmlx 
about  12.33  miles  in  Humboldt  Coun- 
ty between  Winncmucca  and  Toll 
House. 

U.  B.  Lee,  San  Leandro,  Calif.,  .it 
$21,205.90    submitted    second    low    bid. 

BIDS   WANTED 

SA.N  BERNARDINO  COUNTY,  Ca). 
—  Until  August  5.  2  P.  M..  bids  will  be 
received  by  the  Department  of  Pub- 
lic Works.  Division  of  Highways,  E. 
g.  Sullivan,  District  Engineer,  247  Srd 
St.,  San  Bernardino,  for  highway  oil- 
ing in  San  Bernardino  County  bet. 
Baxstow  and  Mountain  Pass,  about 
30.8  miles  in  length,  seal  coat  to  be 
applied,    involving: 

(1)  300  tons  asphaltic  emulsion,  90-95: 

(2)  2175   c.y.   sand. 

Plans  and  specifications  may  be  ob- 
tained at  the  above  oflice.  Cash  or 
certified    or    cashier's   check,    10%. 

BIDS   OPENED 

OAKLAND,  Cal.— Maydeli  &  Hart- 
zell.  Inc..  158  11th  St.,  San  Francisco, 
at  $1520  for  20  tons  for  Oakland,  and 
at  $1580  for  20  tons  for  Camp  Pardee, 
submitted  low  bids  to  the  East  Bay 
Municipal  Utility  District,  John  H. 
Kimball,  Secretary,  Oakland,  for  fur- 
nishing 40  tons  of  copper  sulphate. 
under  Informal  Proposal  No.  668. 

Ttoal  bids  follow: 
Maydwell   &    Hartzell.    San   Francisco, 
(1)  20  tons  for  Oakland,  $1520;   (2) 
20  tons  for  Camp  Pardee,  $1580. 
Mountain   Copper   Co.,   San   Francisco, 
(1)    $1560;    (2)    $1595.  ? 

Federated    Metals    Corp.,     San    Fran- 
cisco,  (1)  $1560:    (2)   $1630. 
Bids  held  under  advisement. 

BIDS   WANTED 

SAN  FRANCISCO.— Until  August  7, 
2:30  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works.  Rm. 
251.  City  Hail,  under  Specification  No. 
18.826  for  the  improvement  of  Orizaba 
.\venue  between  Randolph  and  Sar- 
gent Streets,  and  Minerva  Street  be- 
tween Capitol  and  Orizaba  -.\venues 
where   not  already   improved. 

The   work    invovles; 

(1)  150   l.f.   armored  concrete   curb; 

(2)  60  l.f.   6-ln.  VCP  side  sewer: 

(3)  1.875  sq.  ft.  6-in.  Class  E  concrete 

pavement; 

(4)  375   sq.   ft.   asphalt  concrete  pave- 

ment, consisting  of  a  6-in.  Class 
F  concrete  base  and  a  2-in.  as- 
phaltic   concrete    wearing    surf. 
Specifications    obtainable    from    City 
Engineer    John    J.    Casey,    Room     351, 
City   Hall,    upon   cash  deposit   of  $10. 

PROJECTS  APPROVED 

SAN  JOS'E,  Cal.— City  Council  has 
approved  three  street  improvements 
to  be  financed  with  gasoline  tax  funds. 
They  will  be  submitted  to  State  Di- 
vision of  Highways  for  concurrence. 

The  projects  are: 

(1)  Repaying  central  40  feet  of  North 
Thirteenth  St.  from  Santa  Clara 
street  to  north  city  limits.  $72,043. 

(2)  Resurfacing  central  40  feet  of 
Market  Street  from  San  Ferando 
St.  to  the  junction  with  So.  First 
St.  and  from  that  point  to  the 
south  city  limits.  $28,321. 

(3)  Paving  central  22  feet  of  'West 
Virginia  St..  between  Palm  and 
Prevost  streets.  $4800. 
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BIOS  WANTED 

SAX  FRANCISCO.  — Until  AiiRiist  7, 
2:30  P.  M..  bid.s  will  l.o  ificeived  by 
the  Department  of  Pulilic  Works.  Urn. 
251.  City  Hall,  under  .'•■pi-eillcation  Nn. 
1S.S60  for  the  improvement  of  New- 
hall  Street  between  Carroll  Avenue 
and  the  southerly  line  of  Williams 
Ave.,  where  not  already  improved 

The  work  Involves: 

(1)  732   I.f.    armored    concrete   curb; 

(2)  288  I.f.  12-in.  VCP  sewer  in  place; 

(3)  3    each    12xS-inoh    Y    branches    in 

place: 

(4)  175    I.f.    S-in.    yrr    side    sewers   lu 

place: 
(  5)  2  each   brick   manholes   complete; 

(6)  2  each  brick  catchbasins  complete 

(7)  86  I.f.  10-in.  VCP  culvert  in   place 

(8)  71    sq.    ft.    1 -course    concrete    side- 

walk ; 

(9)  20.536   sq.    ft.   asph.   concrete  pave- 

ment, consisting  of  a  C-in.  Class 

F  concrete   base  and  a   2-in.   as- 

phaltic    concrete    wearing    surf. 

Specifications    obtainable    from    City 

Engineer   John    J.    Casey.    Room    351, 

City  Hall,    upon   cash  depo.slt   of  flO. 


CONTRACT  AWARDED 

KITTITAS  COUNTY.  Wash.  —  A!- 
bertson-Cornell  Bros..  in3>^  A  St.. 
Tacoma.  at  $252,249  submitted  low  bid 
and  awarded  contract  by  L.  V.  Mur- 
row.  Director  of  Highways.  Olympia. 
July  23.  for  paving  with  Portland  ce- 
ment concrete  about  S.3  miles  of 
State  Road  No.  2.  Kachess  River  to 
Nelson. 

Norris  Bros..  Rurlington.  at  .|265.- 
458  submitted  second  low  bid. 


COMPLETE    BIDS    LISTING 

MINERAL  COUNTY.  Nevada— J.  A. 
Casson,  319  Warren  St..  Hayward. 
Calif.,  at  $15,111.20,  as  previously  re- 
ported, submitted  low  bid  and  award- 
ed contract  by  the  Nevada  State  High- 
way Directors.  Robt.  A.  Allen.  State 
Highway  Engineer.  Carson  City.  July 
24.  for  surfacing  with  asphaltic  road- 
mi.v  about  8.48  miles  in  Mineral 
County,  between  3.3  miles  west  of 
Luning  and  12.8  miles  east  of  Haw- 
thorne. 
The  work  involves: 

(1)  600    tons    asphaltic    road    material 

Type  SC-2; 

(2)  56  tons  asphaltic     road     materials 

Type  MC-2; 

(3)  8.48    miles   roadmix; 

(4)  8.48  miles  finish  roadway: 

(5)  80   each    culvert    markers. 
Total  bids  follow: 

(A)  J.  A.  Casson,  Hayward,  $15,111.20 

(B)  U.    B.    Lee,    San    Leandro,    $15,- 

209.60. 

(C)  Dodge  Construction,    Inc.,   Fallon, 

$16,024. 

(D)  J.  C.  Compton,  McMinnville,  Ore., 

$17,640. 

(E)  Engineer's    Estimate,    $15,616. 
Unit  bids  follow: 

(A)  (B)  (C)  (D)  (E) 
(1)....  $  15.95  $17.00  $17.00  $18.00  $16.50 
(2)....  23.45  23.00  24.00  27.00  23.50 
(3)....  450.00  400.00  440.00  550.00  450.00 
(4)....  25.00  20.00  60.00  50.00  50.00 
<5)....  2.50       2.00       3.00       3.00       2.00 

CONTRACT  AWARDED 

MODOC  AND  SISKIYOU  CCS..  Cal. 
— Biasotti-Willard  &  Biasotti,  40  West 
Clay  St..  Stockton,  at  $144,103.25  was 
awarded  contract  by  State  Highway 
Commission.  Sacramento,  for  grading 
about  5.5  mile.s  in  Modoc  and  Siskiyou 
Counties,  between  a  point  southwest 
of   Tule    Lake    and    Oregon    state    line. 


CONTRACT   AWARDED 

SAN  LUIS  OBISPO  COUNTY,  Cal. 
— L.  A.  Brisco,  Arroyo  Orande.  at  $3.- 
803.75  awarded  contract  by  the  State 
Highway  Commission.  Sacramento,  for 
the  construction  of  about  2.6  miles  of 
property  fences  in  San  Luis  Obispo 
County  between  Morro  and  Atasca- 
dero. 


YAVAPAI  COUNTY,  Ariz.— 3.09  Miles  Grading  —  (Govt. 


VAVAl'Al  COUNTY.  .Yriz.— Skou- 
.■^en  Bros..  .Mbuquerque,  N.  M.,  at  .$43,- 
600,50  (as  previously  reporteiJ)  sub- 
mitted low  l>id  and  recommended  for 
award  of  contract  by  the  Bureau  of 
Public  Roads,  414  Title  &  Trust  Bldg., 
I'hoenix,  for  gravling  about  3.09  miles 
of  Section  J,  Route  7,  the  Oak  Creek 
National  Forest  Highway,  Coconino 
National    Forest.     Yavapai     Co..    Ariz. 

Tlie   work   involves: 
(   1)   31.500   c.y.   unclass.   excav. ; 
(   2)   73»  c.y.   do,   for  structures; 
(  3)   12,000   c.y.   do  for  borrow; 
(  4)   8,000  sta.   yds.   overhaul; 
(   5)   3,750   c.y.    mi.   borrow  haul; 
(  6)   275    c.y.    Class   A   concrete; 
(  7)  78   c.y.  Class  B   concrete; 
(  8)  89      c.y.  Class  D  concrete; 
(   9)   42.100    lbs.    reinforcing    steel; 
(101   79.000   lbs.    structural    steel; 

(11)  338   I.f.   24-in.  CMP; 

(12)  234  I.f.  30-in.   CMP- 

(13)  146    I.f.    36-in.    CMP; 


(A) 

(  1) $       .50 

(  2) 1.50 

(  3) 30 

(  4) 03 

(  5) 40 

(  6) 20.00 

(  7) 22.00 

(  8) 20.00 

(   9) .055 

(10) .065 

(11) 3.00 

(12) 4.00 

(13) 5.00 

(14) 1.00 

(15) 3.00 

(16) 10 

(17) 650.00 

(18) .10 

(19) 10.00 

(20) 


(141   S4    I.f.    remove   and    stockpile   ex 
isting   CMP; 

(15)  40  c.y.   handlaid  riprap;  ( 

(16)  12.200  I.f.   type  1  protection  ditch 

(17)  1    each    cattle    guard: 

(IS)   250    I.f.    remove    anvl    reset    exist 
ing  fence; 

(19)  n  each  right  of  way  monuments 

(20)  extra   work,  construct  stock  tan'ij 
The   total   bids  were: 

(A)  Skousen    Bros.,    .\lbuqiierque.    N 
M..    $43,600.50. 

(B)  Geo.     W.     Orr,     El     Paso,     Texa- 
$48,824.30. 

(C)  Henry  Thygesen,  Albuquerque,  N 
M.,   $52,510.50.  I 

(D)  Pearson  &  Dickerson  Contractorrl 
Inc.,    Prescott,    $57,272.30.  ; 

(E)  O.  F.   Fisher  Const  .Co.,  Phoenixi; 
$57,313.00. 

(F)  Heuser  &   Garnett,   Glendale,  Ca 
$61,467. 

(G)  Engineer's  estimate,    $50,544.60. 
Unit  bids  were: 


.65     $       .90     $       .70 


2.00 

1.80 

2.25 

1.25 

2.00 

2.00 

.17 

.40 

.40 

.35 

.23 

.30 

.02 

.03 

.03 

.03 

.04 

.03 

.20 

.36 

.30 

.35 

.35 

.26 

21.00 

24.00 

26.00 

25.00 

28.00 

23.00 

20.00 

24.00 

25.00 

25.00 

27.00 

23.00 

22.00 

20.00 

27.00 

25.00 

30.00 

24.00 

.055 

.06 

.06 

.08 

.07 

.05 

.068 

.06 

.076 

.14 

.08 

.06 

2.85 

3.00 

3.35 

2.50 

2.75 

2.80 

3.25 

4.00 

4.25 

3.25 

3.50 

3.8C 

5.00 

6.00 

6.75 

4.75 

5.50 

5.50 

1.00 

1.00 

1.50 

1.50 

2.50 

1.00 

4.00 

5.00 

4.50 

3.00 

4.00 

3.00 

.03 

.15 

.10 

.10 

.15 

.10 

550.00 

750.00 

500.00 

750.00 

550.00 

700.0( 

.10 

.05 

.06 

.10 

.20 

.08 

5.00 

5.00 

G.OO 

5.00 

5.00 

4.00 
lOO.OC 

EL  CERRITO— CUTTING  BLVD.  IMPROVEMENT— CIT'M 


EL  <'ERRIT(_).  Contra  Costa  Co.. 
Calif.— Wellman  &  Christ.  711  Rich- 
mond St..  El  Cerrito.  at  $4,304.43  sub- 
mitted low  bid  to  the  El  Cerrito  City 
Council.  Fred  J.  Prosser,  City  Clerk, 
for  the  improvement  of  Cutting  Blvd. 
from  the  westerly  limit  of  El  Cer- 
rito to  the  westerly  line  of  San  Pablo 
Avenue. 

Bids  were  taken  as  follows: 
'  1)  242   c.y.   excs-vation: 
(  2)  96   c.y.    fill; 

(  3)  351    tons   crusher   run   base; 
(  4)  837   gals,   paint   coat; 
'  5)   245   tons   natural  rock  asphalt- 
(5a)   3116    tons   asphaltic    concrete; 
(  6)  913   I.f.   concrete  curb; 
(  7)   79.87  c.y.  concrete  gutter  in  drive- 
ways; 
(  8)  86    If.    excavation,    remove   16-in. 
pipe  J-nd   install  21-in.  CMP  and 
backfill; 
(  9)  102  I.f.   excavation,   remove  U-ln. 
pipe  and  Install  24-in.  CMP  and 
backfill; 


(10)  40    i.f.    excavation,    and    removin 

16-in.  pipe  and  backfill; 

(11)  40    If.    excj-vation    and    removin-' 

24-in.  CMP  and  backfill; 

(12)  84    I.f.     excavation,    laying    16-ir 

CIP  and  backfill;  '■ 

(13)  52   I.f.    redwood    headers;  J 

(14)  5  reinforced   concrete  catchbasins 

complete  in  place. 
Total  bids  follow: 

(A)  Wellman     &    Christ,    El    Cprrit. 
$4,304.43. 

(B)  Ransome     Co.,     Emeryville.    $4 
410.41. 

(C)  N.   B.   Ball's   Sons,   Berkeley,   $-1. 
568.40. 

(D)  Albany  Cement  Contractors,   Iii' 
Albany,  $4,694.60. 

(E)  Independent  Const.  Co.,  Oaklanc. 
$4,720.00. 

(F)  Lee  J.  Immel.  Berkeley,  $5,032.12 

(G)  Union  Paving  Co.,  San  Francteco' 
$5,082.71.  ; 


(A) 

(    1) $        .60        .$ 

(  2) .01 

(  3) 1.50 

(  4) .07 

(  5) 5.00 

(5a  Alt.)    

(  6) 36 

(  7) 24 

(   8) 3.26 

(  9) 3.50 

(10) .40 

(11) 5.00 

(12) 2.50 

(13) .20 

(14) 350.00         3 

All  bids  forwarded  to 
recommendation. 


(C) 
1.00 


Unit  bids  follov 

(D)  (E 

1.50  $        .f 

1.50  .! 

2.00  1.! 

.12  .1 

5.30  5.; 


(G) 
l.OC 


3.13 
3.45 


3.00 
3.50 


2.60 
3.00 

4.50 
1.25 
.25 

■2.00         150.00        340.00         500.00 
the  State  Highway    Commission, 


5.00 
1.00 


.40 
.20 
3.00 
3.40 
1.00 
4.50 
.80 
.25 


4.00 
4.50 
1.30 
5.50 
1.60 
.30 
400.00 
Sacran 


4.01 
l.Oi 


to,    J< 
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DS   WANTED 

I, INN  iiM'NTY.  OifBa?.  •Siilll  Ann 

■  10  A.  .M..  lildK  will  In.  rccolvprt  liy 
;i-  Biin'.tii  "I  I'ul.llr  KdndH,  W.  II. 
■nch.  DIslrlcl  lOiiKlncer.  31«  New 
»»t   Otih-c    HldR..    I'drlland.    for    2.272 

lea  Kradlng  iind  ii.720  miles  sub- 
iidc  I'clnfoiceinem  on  the  Siinllani 
iKliwny     I'lojoct  2:t-<i2.  112,   II, J.  Na- 

■  nal  l'\in\st  Uoad  I'roject.  located 
Ihln  Ih."  Willamette  National  Foi- 
I,   I, Inn  Ciumty,   OrpRon. 

The  work  Involves: 
'f)  10   acres  clearing: 
2)  14   acres  Krubblng: 
.1)  122,200    cu.     yds.    unclass.    excav. : 
II  85,000  sta.   yds.   orerhaul: 
5)  17,000    cu.    yds.    subprade    relnf.; 
■1)  4.451    ml.    One    grading,    subgrade 

and  shoulders: 
7)  soon  cu.  yds.   crushed  or  screened 

rock,    bottom    course: 

5)  lOOU  M.  gals,   watering: 

^)  60  days  operation  of  roller: 
1)  60    each    dangerous       tree.s       and 

snags : 
1)  17   Mcre.s    roadside    cleanup: 
:2)  10,000  Mil.   ft.   rounding  cut   slop 
'S)  17     MFBM     treated     timber    bo.\ 

culvert; 
|1)  150  cu.  yds.  Class  A  concrete; 
'<)  lli.noo   lbs.   reinforcing   steel; 

6)  910   lln.    ft.    culverts   ,Alt.) 

J'liins  and  specificatinns  obtainable 
jm  the  above  ofllce  tipon  deposit 
»in. 


OS  OPENED 

WHITMAN  COUNTY.  Wash.— Xor- 
I  Bros.,  Burlington,  at  $9838  sub- 
itted  low  bid  to  L.  V.  Murrow,  Di- 
tor  of  Highways,  Olympia,  July 
:  for  paving  with  Portland  cement 
•ncrete  about  0.16  mile  of  roadway 
■  State  College  of  Washington  Cam- 
is  at  Pullman. 

'I.  J.  Adier,  Tacoma,  at  $12,848,  and 
.H.  Collins,  Spokane,  at  $17,979  sum- 

tted  second  and  third  low  bids,   re- 

ectlvcly. 

Award   will   be   made   by   the   Board 
{  Regents  of  Washington   State  Col- 


IDS  WANTED 

l<-ERUV      COUNTY,       Wash.— Until 
-igust   7.    10   A.   M.,   bids   will  be   re- 
'  ved  by  the  Bureau  of  Public  Road.s, 
'.   H.    Lynch.   District   E^igineer,    316 
:.'W   Post   Office   Bldg.,    Portland,    for 
I'lstructing    3.3078    miles    of    the    Re- 
ll>lic-Kettle    Falls    Highway    Grading 
oject    NR-20-C,      National      Forest 
lad  Project,  located  within  the  Col- 
ic   National    Forest,    Ferry    (^ounty, 
^ishlngton. 
The  work  involves; 
I  )  40  acres  clearing: 
('■)  26   acres   grubbing; 
'>  211,150    cu.    yds.    unclass.    excav.; 
'tl   185,000  sta,    yds.    overhaul: 
I  )  3.3078  mi.   finishing  earth   graded 

road; 
'■)  12.200  lln.   ft.   rounding  cut  slopes 
.")  25.000   c.y.    mi.    overhaul; 
'1  890  lin.   ft.  IS-in.  reinf.  cone,  pipe 
')  6100  lin.  ft.  removal  and  disposal 

of  wooden  Oume. 
'lans   and    specifications    obtainable 
I'm  the  above  office   upon   deposit  nf 


5NTRACT    AWARDED 

"(INTRA  COST.\  t'OU.NTY.  Calif.— 
ilo  Alto  Road  Materials  Co.,  465 
■  lifornia   Ave.,    Palo    Alto,    at    $2,170 

arded  contract  by  the  State  Hlgh- 
'y  Commission.  Sacramento,  for 
sating    with     liquid     asphalt     about 

1  miles  in  Contra  Costa  County  and 
I  ween  Park  boundary  near  Danville 
d  the  Summit,  between  the  Porks 
,d  Toll  House  near  Walnut  Creek 
)unt  Diablo  Park  Roart.  Involving 
out  175  tons  nf  liquid  a.^phalt.   Type 


MINERAL  &  E5MERALDA  COS.,  Nev._34.52  Mi.  Surface 


AM.NfiRAI,  and  Ksnu-ralda  Countle». 
Nev.  — i:.  H.  h,-e.  105!»  Carpentl.r  St.. 
San  I,candro,  Cal..  at  $68. 469.80.  as 
pnviiiusly  reportwl.  submitted  low  bid 
and  awarded  contract  b.v  the  .Nevada 
.State  Highway  Dlreclors,  Robert  A. 
.\llen,  State  Highway  Knglneer,  Car- 
son City,  July  24,  for  surfacing  with 
asphaltic  roadmix  about  34.52  miles 
in  Mineral  and  Ksmcralda  Counties, 
from  California-Nevada  Stale  Line  to 
CoaMale. 

'I'he   work    Involves: 
(   1)  2672  tons  asphaltic  road  materials 

Type  SC-2; 
(  2)  228    tons   asphaltic   road    material 

Type  MC-2: 
(  3)  34.00    ml.    roadmix; 
(  4)  34.60    ml.    finish    roadway: 
(  .S)   346  each  culvert  markers; 
(  6)  80  lln.   ft.   remove  culvert  pipe; 


(A) 

'    1) $  16.50 

I   2) 25.00 

'  3) 425.00 

<    4) 25.00 

(   5>.... 2.00 

(   6) 50 

C  7) 5.00 

(  8) 40 

(  9) 1.00 

(10) 100.00 

(11) 1.00 

(12) 07 

(13) 24.00 


(  7)  2  each  remove  culvert  headwall; 
(  8)  4024   cu,   yds.   roadway  excav.; 

(9)  75    cu.    yds.    structure    excav.; 

(10)  0.19   ml.   subgrade: 

(11)  600    cu.     yds.     crushed    gravel    or 

stone   surface; 

(12)  6660   lbs.    reinforcing  steel; 
(1'3)  55   cu.   yds.   Class  A   concrete 

Total   bids  follow: 

(A)  U.    li.    Lee,    San    Leundro,    $68.- 
469.S0. 

(B)  J.   A.  Casson,  Hayward,  Cal..  $70- 
385.70. 

(Cj    Geo.    French,    Jr.,    Stockton,    $73,- 
653.75. 

(D)  Dodge   Const..    Inc..    Fallon,    $74  - 
704.70. 

(E)  J.  C.  Compton,  McMlnnvllle,  Ore, 
$81,877.60. 

(F)  Engineer's    estimate.    $76,466.70. 
Unit    bids   follow: 


(B) 

(C) 

(D) 

(E) 

(F) 

16.55 

$  17.80 

$  18.75 

$  18.50 

$  18.50 

23.55 

24.80 

2.5.75 

28.00 

25.50 

450.00 

4110.00 

400.00 

550.00 

450.00 

25.00 

50.00 

.50.00 

50.00 

50.00 

2.50 

3.00 

2.50 

3.00 

2.00 

.50 

1.00 

l.no 

1.00 

1.00 

10.00 

10.00 

10.00 

20.00 

.50 

.50 

.30 

.40 

.50 

1.50 

1.25 

2.00 

1.00 

1.50 

100.00 

2(10.00 

200.00 

200.00 

200.00 

1.50 

1.00 

1.00 

3.00 

1.25 

.07 

.10 

.10 

.10 

.07 

30.00 

40.00 

27.50 

35.00 

30.00 

TUOLUMNE  COUNTY— 11.613  Mi.  Base  Course  —  (Govt.) 


TUOLUMNE  COUNTY,  Calif.— Pe- 
ninsula Paving  Co.,  9  Main  St.,  San 
Franci-sco.  at  $169,278  with  an  al- 
ternate of  $166,528  submitted  low  bid 
to  the  Bureau  of  Public  Roads,  C.  H. 
Sweetser.  District  Engineer.  807  Shel- 
don Bldg.,  San  Francisco,  for  placing 
bituminous  treated  crushed  gravel 
base  course  on  11.613  miles  of  Sec- 
tion CI  of  Route  4,  Tioga  Road,  Yo- 
semite  National   Park.    Tuolumne  Co. 

Bids   were   taken  as   follows: 
(    1)   2,000    c.y.    unclass.    excav.; 
(   2)   1.500  c.y.  do  for  structures; 
(  3)   1,000  c.y.   hauling   unclass.   excav. 
(  4)   5.000    l.f.    S-in.    perf.    CGMP; 
(4a)    (Alt.)    4.1100  l.f.   S-in.   stand,  drain 

tile; 
(   .'.)    1.100   c.y.    crushed    rock   or   gravel 

for  backfill; 
(   C]    1.100    sq.    yds.    underdrain    backfill 

seal ; 
(  7)   11.613   miles   fine  grading  subgrade 

and   shoulders; 
(   S)   11.200  c.y.   subgrade  reinf.; 
(   !))   32,600  c.y.  miles  hauling  subgrade 

reinforcement; 
110)    1  TOO    M.    gals,    watering: 
(11)  35,500  tons  untreated  base  aggre- 
gate- 


(12)  21.000   tons   of  bituminous   treated 

base    a.ggregate: 

(13)  1.200   tons   stone   screenings; 

(14)  470    tons    supplemental    base    ag- 

gregate; 
(l.'i)   145    tons    liquid    asphaltic    mate- 
rial.  Type  MC-2; 

(16)  950  tons  do.  Type  MC-4  or  MC-5- 

(17)  95   tons  do.    Type  RC-2. 

(18)  extra  work,   maintenance  of  traf- 

fic: 

(19)  extra      work.       construct      project 

signs. 

Total   bids  follow: 

(A)  Peninsula  Paving  Co..  San  Fran- 
cisco:  $169,278;    (Alt.)    $166,528. 

(B)  Fredrickson  &  Watson  Const.  Co 
Oakland:  $193,402.30;  Alt  $192  '. 
052.30. 

(C)  Central  States  Contracting  Co. 
Oakland:   $197,299.70;    Alt.,    no  hid" 

(D)  Hanrahan  -  Wilcox  Corp..  San 
Francisco:    $213,107;    Alt..    $211,107. 

(E)  if.  J.  Bevanda.  Stockton:  $329  - 
979:  Alt..  $328,729. 

(F)  Engineer's  estimate:  $179.42.5:  .\\- 
ternate.    $179,425. 

I'nit    bids    follow. 


(.V) 


(K) 


{  n 
(  !i 
(4  O 
(  ">) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 
(19). 


.70 

$      1.00 

2.75 

2.70 

.25 

.20 

1.25 

1.35 

.70 

1.10 

3.15 

.70 

1.60 

2.70 

400.00 

600.00 

1.10 
2.15 
3.25 
1.40 
43.00 
36.00 
43.00 
500.00 

100.00 

held    under   a 


1.55 

2.40 

4.00 

1.35 

38.00 

34.00 

50.00 

500.00 

100.00 

ement. 


.10 

2.50 

l.SS 

2.38 

3.18 

1.55 

27.00 

27.00 

27.00 

500.00 

100.00 


1.40 
1.00 
2.00 
.40 
500.00 
1.00 


2.80 
4.00 


53.00 
500.00 
100.00 


3.00 

3.20 

5.70 

3.50 

32.00 

32.00 

32.00 

32.00 

500.00 

100.00 


1.20 

1.20 

2.50 

.30 

500.00 

.50 

.10 

2.50 

1.63 

2.30 

4.00 

l.SO 

28.50 

2'<.50 

30.00 

500.00 

100.00 
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BIOS   OPENED 

MONO  COUNTY.  Calif.  —  Morrlson- 
Knudsen  Co..  1121  Title  Guarantee 
Bldg.,  Los  Angeles,  at  J147.390  20  sub- 
mitted low  bid  to  the  Bureau  of  Pub- 
lic Roads.  C.  H.  Sweetser.  District 
Engineer,  80"  Sheldon  Buildins.  San 
Francisco,  for  6.S2S  miles  grading  on 
Section  A.  Route  81,  the  Mammoth 
LAkes  National  Forest  Highway.  Inyn 
National    Forest.    Mono    County. 

Bids   were   taken   as  follows- 
(  1)  2"  acres  clearing; 
(  2)  133.400  c.y.   unclass.  excav.: 
(  3)   1.700  c.y.  do  for  structures: 
<  4)  29.600  c.y.   do   for   borrow; 
(  5)  255.000  sta.   yds.   overhaul; 
(  6)  16.200  c.y.   miles  borrow  haul; 
(  7)   6.S12   miles   finishing   earth  grad- 
ed  road; 
(  8)  19  c.y.   Class  A  concrete: 
(  9)  53   c.y.  Class  B  concrete; 

(10)  95  c.y.  Class  D  concrete; 

(11)  20.530  lbs.  reinforcing  steel: 

(12)  307   c.y.    cement    rubble    masonry; 

(13)  238  l.f.  S-in.  CMP; 

(14)  704   l.f.   18-in.   CMP: 

(15)  1.502   l.f.    24-in.   CMP; 

(16)  394   l.f.    30-in,    CM!'; 

(18)  9  each   Type   A    spillway   inlets; 

(19)  2  each  18-ln.  steel  grates; 

(20)  8  each  24-in.  steel  grates; 

(21)  87  c.y.  hand  laid  riprap; 

(22)  400   l.f.   log  guardrail; 

(23)  150  l.f.   log  rail  for  bridge; 

(24)  120  l.f.  log  stringers; 

(25)  2.650  l.f.  Type  1  protection  ditcji: 

(26)  102  each   culvert  markers: 

(27)  26  each,  right  of  way  monuments 

(28)  extra    work,    log    parking    area 

separation: 

(29)  extra  work,  cleanup  refuse: 

f30)   extra  work,  remove  and  stockpile 
duff  and  topsoil. 
Total   bids    follow: 

(A)  Morrison-Knudsen  Co..  Los  Ange- 
les.   $147,390.20. 

(B)  Basich     Bros..     Torrance.     $149.- 
431.90. 

(C)  Union   Paving  Co.,   San  FYancisco 
$163,486.80. 

(D)  Isbell    Const.     Co..  .Reno.     $178.- 
905.60. 

(E)  Engineer's    estimate.    $115,095.30. 
TTnit   bids   follow: 

(A)  (B)         (C)  (D)        (E) 

(1)  $375.00  $650.00  $300.00  $450.00  $300.00 

(2)  .61 


(3) 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) 

fl8) 

(19) 

(20) 

(21) 

r22) 

(23) 

(24) 

(25) 

(26) 

(27) 


.30 


2.00 
.30 
.02 
.20 


1.60 
.30 


500.00    400.00    600.00 

40.00      40.00      30.00 

40.00 

40.00 


40.00 
40.00 


20.00 
1.20 
2.20 
3.40 
4.40 
18.00 
30.00 
36.00 
4.00 
1.50 
2.00 
2.00 
.20 
3.00 
3.00 


.06 
10.00 
1.00 
2.00 
2.80 
3.30 
12.00 
25.00 
25.00 
3.00 
1.25 
2.00 
1.75 
.25 
2.00 
2.50 


30.00 
35.00 
.07 
18.00 
1.00 
2.00 
3.00 
4.00 
15.00 
20.00 
25.00 
5.00 
1.20 
2.00 
1.00 
.25 
1.50 
3.00 


500.00    300.00 
32.50      30.00 


31.00 
32.00 
.07 
19.00 
1.25 
2.25 
3.25 
3.75 
18.00 
25.00 
28.00 
4.50 
1.50 
2.00 
2.00 
.20 
3.00 
3.50 


28.00 
24.50 
.60 
14.00 
1.00 
1.90 
3.00 
3.70 
15.00 
15.00 
16.00 
3.00 
1.25 
3.00 
1.50 
.10 
2.00 
3.00 


(28)  100.00    100.00  100.00    100.00  100.00 

(29)  100.00    100.00  100.00    100.00  100.00 

(30)  500.00    500.00  500.00    500.00  500.00 
Bids   held  under  advisement. 


CONTRACT    AWARDED 

LOS  ANGELES  and  Kern  Cos.,  Cal. 
— Basich  Bros..  20  550  Normandie  Ave. 
Torance,  at  $27,892.50  awarded  con- 
tract by  the  State  Highway  Commis- 
sion, Los  Angeles,  for  applying  road 
mix  surface  treatment  to  existing 
roadbed  shoulders  for  a  distance  of 
about  13.7  miles  and  applying  a  bi- 
tuminous seal  coat  to  treated  shoul- 
ders for  a  distance  of  about  24.9 
miles  in  L«s  Angeles  and  Kern  Coun- 
ties,   between    Lancaster   and    Mojave. 


SAUSALITO  —  GOLDEN  GATE  YACHT  HARBOR 


SAUSALITO.  Marin  Co.,  Cal.— A. 
W.  Kitchen  &  Co..  110  Market  Street. 
San  Francisco,  at  $194,119.20  submit- 
ted low  bid  to  the  Golden  Gate  Yacht 
Harbor,  Ltd..  Albert  Von  Der  Werth. 
President,  897  Mills  Bh3g.,  San  Fran- 
cisco, for  constructing  piers,  bulk- 
heads, dolphins,  marine  ailway,  foun- 
dations, dredging,  filling  and  pave- 
ment for  yacht  harbor  at  Shelter  Cove 
Sausalito. 

Bids  were   taken    as   follows: 

(1)  CJpnstructing  all  the  work  called 
for  in  plans  and  specifications,  ex- 
cept dredging,  fill  and  pavement 
(lump   sum); 

(2)  8,000  c.y.  dredging  between  6-ft. 
contour  and   the   bulkhead: 

(3)  16.000  c.y.  dredging  channel  areas 

(4)  36.000  c.y.  deposit  dry  fill  in  area 
back  of   bulkhead; 

(6)   4,200    sq.    ft.    laying  cement    pave.; 

(6)  42,000  sq.   ft.  laying  cement  pave.; 

(7)  Deduct  for  each  l.f.  sheet  steel 
pile   omitted; 

(A)  (B)  (C) 


(8)   Deduct  for  each   unit  of  one  hn 
pile  and  1  wave   baffle  slab  om 
ted. 
Contract    includes    construction 
about    1,000    l.f.    pier,    concrete   de< 
supported    on    timber    piling,    concn 
jacketed,     with     concrete    baffleboa^ 
1600   l.f.    wharf,   timber  deck   suppoi 
ed  on  treated  timber  pile;  880  l.f.  si. 
sheet    pile    bulkhead;    marine    raili;' 
of  350-ton  capacity. 
The  total  bids  were: 

(A)  A.  W.   Kitchen  &  Co.,  $194,119.1 

(B)  Healy-Tibbitts  Const.   Co..    $19 
577.00. 

(C)  Lindgren  &  Swinerton,  Inc.,  Jl; 
476.00. 

(D)  M.  B.   McGowan,   Inc.,  $204,480. 

(E)  Duncanson-Harrelson    Co.,    $21 
370.00. 

(F)  Clinton  Const.  Co.,  $235,041.00. 

(G)  Merritt-Chapman   &   Scott  CoT 
$287,006.00. 

All  bidders  of  San  Francisco. 
Unit  bids   were: 
(D)  (E)  (F)  (G) 


(1)    $159,217.00  $170,503.00  $162,000.00  $172,100.00  $176,000.00  $202,600.00  $253,372 


(2) 


(5) 
(6) 
(7) 
(8) 


.25 


.20 
.25 
.30 


.24 


.175 


.21 


1.00 
100.00 


.235 


1.00 
200.00 


Separate  bids  were   taken  for   erectii 
Classification   19). 


of    buildings.      (See    item 


SAN  MATEO  COUNTY— 3.5  Mi.  Grade  &  Surface— (Stat* 


SAN  MATEO  COUNTY,  Cal.— Un. 
ion  Paving  Co.,  624  Call  Building,  San 
Francisco,  at  $97,437.50  submitted  low 
bid  to  the  State  Highway  Commis- 
sion, Sacramento,  for  3.6  miles  grad- 
ing, surfacing  with  crusher  run  base, 
and  applying  bituminous  surf,  treat- 
ment in  San  Mateo  County  between 
Edgemar  and  Thornton. 

The  work  involves: 
(  1)  250.000  c.y.  rdwy.  excav.,  unclass. 
(  2)   1.1^0.000    sta.    yds.    overhaul; 
(  3)    5.200  c.y.   struc.    excav.; 
(  4)  188    sta.    finishing    rdwy.; 
(  5)   15.800  tons  crusher  run  base; 
(  6)  150  tons   asphaltic  emulsion; 
(  7)    2,150  tons  screenings; 
(  8)  120  c.y.  Class  A  Portland  cement 

concrete    (structures): 
(  9)   11,500  lbs.  bar  reinf.  steel  (struc.) 

(10)  28    MFBM   redwood    timber  select 

S.1I   heart   structural   grade; 

(11)  1.100  l.f.    8-in.   CMP: 

(12)  2.800  l.f.   10-in.  CMP; 

(13)  1,500  l.f.   18-in.  CMP; 

(14)  942   l.f.    24-in.  CMP; 

(15)  352  l.f.  30-in.  CMP: 

(16)  250  If.  30-in.   CMP  (at  Sta.  223); 

(17)  14   l.f.   existing  CMP  culverts  re- 

moved  and  salvaeed; 


(IS)   800  l.f.   S-in.   perf.   metal   pipe  v 
derdrains; 

(19)  430  l.f.   12-in.  do: 

(20)  330  c.y.   rock  filling  material  (il 

derdrains): 

(21)  12    each    embankment   protectoi' 

(22)  200  each  guide  posts;  -I 

(23)  0.3  mile  new  property  fences; 

(24)  0.15  mile  specis.1   property  teaci, 

Type  A; 

(25)  0.35  mile  do.  Type  B;  ' 

(26)  60    each    monuments   complete  I 

place. 
Total   bids   follow: 

(A)  Union  Paving  Co.,  San  j 
Francisco,   $97,437.50.                     j 

(B)  Bavshore  Const.  Co..  San  Fr» 
Cisco.    $101,917.90. 

(C)  Peninsula  Paving  Co.,  San  Fra 
Cisco,    $107,448.20. 

(D)  Granfield-Farrar  &  Carlin,   S. 
$111,479.00. 

(E)  Fredrickson  &  Watson  Const.  < 
and  Fredrickson  Bros.,  Oaklai 
$116,699.40. 

(F)  Healy-Tibbitts   Const.   Co.,    S. 
$121,721.14. 

(G)  A.  Teichert  &  Son,  Inc.,  Saci 
mento,    $122,337.50. 

Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G 

(  1) 

$       .17 

$       .22 

$       .20 

t         .19 

$       .22 

$       .25 

$ 

(   2) 

.005 

.003 

.006 

.005 

.005 

.004 

(  3) 

.90 

.60 
4.00 

.85 
10.00 

.90 
5.00 

1.00 
7.00 

.50 
5.00 

(  4) 

10.00 

5. 

(  5) 

.80 

1.00 

1.00 

1.60 

1.40 

1.39 

1. 

(  6) 

20  00 

17.00 

23.00 

17.00 

16.00 

20.00 

22. 

(  7) 

1.75 

2.00 

2.55 

2.60 

2.75 

2.40 

2. 

(  Si 

18.00 

18.00 

20.00 

21.00 

25.00 

20.00 

24. 

(  9) 

.05 

.05 

.05 

.05 

.05 

.07 

(10) 

75.00 

65.00 
.80 
1.08 

77.00 
.85 
1.00 

75.00 
.80 
1.00 

90.00 
.90 
1.05 

70.00 
1.20 
U30 

85. 

(11) 

.80 

(12) 

.90 

1.' 

(13) 

1.90 

1.50 

1.60 

1.60 

1.60 

1.75 

(14) 

3.10 

2.40 

2.40 

2.50 

2.45 

2.50 

(15) 

3.50 

2.75 
3.60 

3.00 
4.60 

3.00 
S.OO 

3.00 
4.20 

3.00 
5.25 

(16) 

12.00 

6. 

(17) 

.70 

1.00 

.60 

.50 

1.00 

2.00 

1. 

(18) 

1.50 

.80 

.85 

.85 

.90 

1.40 

1. 

(19) 

1.60 

1.10 
1.17 

1.20 
3.75 

1.20 
2.00 

1.25 
1.50 

1.75 
1.35 

.1.1 

(20) 

3.00 

2. 

(21) 

20.00 

15.00 

18.00 

15.00 

15.00 

18.72 

(22) 

2.00 

2.00 
400.00 

1.75 

600.00 

1.75 
400.00 

2.00 
350.00 

1.25 
500.00 

(23) 

600.00 

500. 

(24) 

700.00 

450.00 

700.00 

1600.00 

450.00 

600.00 

1500. 

(25) 

700.00 

500.00 
3.00 

800.00 
3.50 

1000.00 
2.50 

450.00 
3.00 

700.00 
3.00 

1200. 

(26) 

3.00 

PACIFIC    CONSTRUCTOR 


25 


3NTRACT  AWARDED 
TUI.AHK  :iM(l  ■■■ir.siH)  Cos.,  f:.llf. 
,y(li'  W.  W'onil.  Hiix  411.  Stocklon,  nt 
i.330  iiuurdeil  luritract  liy  the  Sl:ilr 
fKhvvny  <'omnil.ssl<in  at  Siicramenlo. 
r  34.9  mills  mud  mix  siurace  treal- 
fnt  on  exIstliiK  alioulders  In  Tulare 
jd  Fresno  Counllcs,  between  Vlsnlia 
fi\  CranKe  Cove,  and  between  Vi- 
lla  and    Woiid   Lake. 


IDS    REJECTED 

i,os   A.\i;i:i,i':s  cocntv.  caiir— 

ic  state  Highway  Commis.-slon.  Sac- 
mientn,  has  rejected  the  only  bid 
'celved,  that  of  Gogo  &  Kado.s,  in.- 
4  S.  Flgueroa  St.,  Los  Angeles,  at 
7,605  for  treating  with  liquid  as- 
laJt  (road  mix)  and  applying  seal 
at  on  about  4.7  miles  of  shouliler.s 
;  Los  Angeles  Coimty  iin  Kirestom- 
'vd.  between  Cerritns  Ave.  ,'»nd  Car- 
,nlta  Ave.,  and  on  Kamnna  RIvd.  bu- 
^en  Alison  St.  and  Pickett  St. 
The  bids  were  opened  July  10. 
The  project  will  be  readvertisetl 


,3MPLETE    BID    LISTING 
MONTIOREY    COUNTY.    Cal.  —  Gil- 
■ire    Oil    Co..    2423    K.    2Sth    St.,    Los 
igcles,  at  $12.3.';  per  ton.   total  $6669, 

previously  reported,  submitted  low 
1   to   the   Division   of   Highways,    L. 

Gibson,  District  Engineer,  50  Hi- 
era  St..  San  Luis  Obispo,  for  treat- 
^  shoulders  with  liquid  asphalt  on 
out  37.2  miles  in  Monterey  County. 
itween  King  City  and  San  Ardo  and 
tween  Salinas  and  Monterey-Santa 
■  uz  County  Line. 

|The    work    involves    540    tons    liquid 
phalt.   Type   SC-3.   in   place. 
;'omplete  bids  follow: 
Imore    Oil    Co.,      Los    Angeles,      (1) 

$12.35  per  ton:    (2)    total,   $6669. 

A.     Brisco,      Arroyo      Grande    ,(1) 

$13.30;    (2)    $7452. 
ranite    Constr.     Co.,     Inc.,     Watson- 

villc,    (1)    $14.05;    (2)   $7587. 
alter   B.    Roselip,    San    Luis    Obispo. 
I    (1)    $14.08:    (2)    $7603.20. 
ulsen   &    March,    Inc.,    Los    Angeles. 

(1)  $14.10;    (2)   $7614. 


ONTRACT  AWARDED 
N'APA  <-OU.XTy,  Cal.— Basalt  Rock 
■'..  Inc.,  aOO  Sth  St.,  Napa,  at  $3,913 
i.arded  contract  by  the  State  High- 
.>y  Commission,  Sacramento,  for 
'■ating  with  liquid  asphalt  about  2.T 
.les  in  Napa  County  between  Wood- 
'  Valley  Junction  and  Napa-Yolo 
yunty  Line,  involving  about  260  tons 
hiid  asphalt.   Type  SC-3. 


ONTRACT    AWARDED 
.VAPA  COUNTY,  Cal.— Jack  C.  Cas- 
n.    319    Vi-arren     St.,    Hayward,    at 
7.915  awarded  contract  by  t:lie  State 

iKliway  Commission    at    Saeramentu. 

■r  about  1.1  miles  grading  and  sur- 
ling  with  crusher  run  base  and 
>nt-mi.xed    surfacing,    at    various    lo- 

itions  in  Napa  County,  between  Car- 

iros  Creek   and   Napa. 


3NTRACT  AWARDED 
KINGS  and  Tulare  Cos.,  t'al.— stew- 
t  &  Nu.'^s.  Inc..  410  Thorne  Avenue. 
esno,  at  $13,397.50  awarded  contract 
the  State  Highway  Commission  at 
iramento  for  applying  seal  coat 
'■atment  on  about  20.3  miles  in 
"gs  and  Tulare  Counties,  between 
'e  mile  east  of  Corcoran  and  Tulare 
lid    between    Lindsay    and    4.3    miles 

PNTRACT  AWARDED 
SAN  BERNARDINO  COUNTY  Cal 
Taulsen  and  March.  S725  Complon 
ve..  Los  Angeles,  at  $1,224  awarded 
ntract  by  the  State  Highway  Com- 
ission,  Sacramento,  for  treating 
Hh  liquid  asphalt  about  7.2  miles  bc- 
■rpn  Summit  Station  and  the  We.st 
•rk  of  the  Mojave  River  on  the  Ca- 
n-Lake Arrowhead  Road,  involving 
fons   of  liquiTi   asphat. 


CONTRACT   AWARDED 

.MADi;itA  col -.XT  Y,  Cal.— A.  Tcl- 
.bert  &  Son,  Inc.,  p.  o.  Box  lllS, 
Sacramento,  at  $;')5,70S.60  awarded 
contract  by  the  State  Highway  Com- 
mission. Sa.riiminto,  for  surfacing 
about  7.S  miles  with  plant  mix  sur- 
facing on  a  cruBher  run  bane  In  Ma- 
dera (^ounly  between  Coarse  Gold  and 
Oakhtir.st. 

CONTRACT  AWARDED 

WIIITIC  I'INI':  cofNTY.  Nev— Geo. 
French,  Jr..  P.  O.  Box  107.  Stockton. 
Calif.,  at  $58,134.40  submitted  low  bid 
and  awarded  contract  by  the  Nevada 
State  Highw;iy  Directors,  H.  A.  Allen. 
State  Highway  Engineer,  Caison  City 
for  (i.."iS  mile  grading  and  surfacing 
(plant  mix)  in  White  Pine  County, 
Route  2,  Section  Dl.  in.  the  city  of 
Ely. 

Pacific  Construction  Co..  San  Fran- 
cisco, at  $58,439.80  submitted  second 
low  bid. 


CONTRACT  AWARDED 

<;HUI{CHII,L  COUNTY,  Nevada.— 
Dfxlge  Conslriii  tion,  Inc.,  Fallon,  at 
$15,586.50  Bubniltted  low  bid  and  was 
awarded  contract  by  Nevada  Stale 
Highway  Directors,  Robert  A.  Allen, 
State  Highway  Engineer,  Carson  City 
for  the  construction  of  a  portion  of 
the  State  Highway  System  In  Chur- 
chill County,  Route  2.  Section  El,  at 
Eastgate,  a  length  of  approximately 
0.19  mile. 

George  French.  Jr..  Stockton,  Calif., 
at  $15,454.50  submitted  second  low  bid. 


CONTRACT    AWARDED 

SACRAMENTO  COUNTY,  Cal.— Lee 
J.  Immel,  1031  Evelyn  St..  Berkeley, 
at  $5,651.90  award.-d  contract  by  State 
Highway  Commission  at  Sacramento, 
for  0.4  mile  grading  and  surfacing 
with  crusher  run  base  and  applying 
armor  coat  In  Sacramento  County,  be- 
tween one-half  mile  east  of  Steam- 
boat   Slough    and   Steamboat   Slough. 


SAN  BERNARDINO  CO.— 1.9  MI.  GRADE  &  PAVE—  State 


SA.\-  I;ki;.\ai;|)|.\ii  cuuntv.  cul. 
Geo.  Herz  it  Co..  .ill  Piatt  Bldg..  San 
Bernardino,  at  $74,578.40  on  Alternate 
I!  (Portland  cement  concrete  pave- 
ment) as  previously  reportevl.  sub- 
mitted low  bid  to  the  State  Highway 
Engineer,  State  Bldg..  Los  Angeles, 
for  grading  and  paving  with  Port- 
land cement  concrete  or  asphalt  con- 
crete about  1.9  miles  in  the  City  of 
Redland.s.  between  Alabama  and  State 
Streets. 

The  work  involves: 
(  1)  2000   M.   gals,   water: 
(  2)   26.noo   cu.   yds.    roadway   excava- 
tion  without   class.: 
(  3)  54,000  sta.   yds.  overhaul; 
(   4)  26  noo   cu.    yds.    imported   borrow; 
(  5)   inso  cu.   yds.   struct,  excav. : 
(   6)  29S0   cu.   yds.   cone,   removed   and 

disposed  of; 
(   7)   22,500    sq.    yds.    subgrade    prepa- 
ration; 
(  S)   103    Sta.    finishing   roadway; 
(  9)   350      tons      liquid      asphalt      SC-2 
shoulders: 

(10)  42.200    sq.    yds.   preparing,    mixing 

and   sliaping  shoulders; 

(11)  4.J  tons  liquid  asphalt  SC-2  prime 

coat; 

(12)  44    tons   liquid   asphalt   90-95   seal 

coat; 

(13)  352  cu.  yds.  screenings  seal  coat; 

(14)  7700  lbs.   bar  reinf.   steel  structs.; 

(15)  73   cu.   yds.    Class  A   Portland   ce- 

ment concrete  structs.; 

I'nit    bids    follow: 


(   1) 

(   2) 

(   3) 

(   4) 

(   5) 

(  6) 

(   7) 

(  8) 

(  9) 

(10) 

(11) 

(12)  

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(19) 

(20) 

(21) 

(22) 

(23) 

(24) 

(25) 

(26) 

(27) 

Total  "A" 

(28) 

(29)...., 

(30) 

Total    "B" 


1(16)   hi)  cu.    yds.    rubble   masonry; 
I  (17)   50    Iin.    ft.    12-in.    CMP; 

(18)  966  Iin.    ft.   18-ln.  CMP; 

(19)  12S  Iin.    ft.   24-in.  CMP; 

(20)  610  cu.  yds.  Class  A  Portland  ce- 

ment   concrete   curbs   &   gutters 

(21)  275  cu.  yds.  Class  A  Portland  ce- 

ment  concrete   sidewalks; 

(22)  0.8   mile  new   property  fences; 

(23)  3    each    gates: 

(24)  i    each      manholes      adjusted    to 

grade; 

(25)  1  each  cast  steel  frame  and  cover 

for  drop  inlet; 

(26)  45    each    monuments    complete    in 

place: 

Alternative   Items 

Central    20-foot     Portion 

Alternative  A 

l27)    9600    tons  asphalt   concrete; 

Alternative   B 

(28)  4500    cu.    yds.     Class    A    Portland 

cement    concrete    pavement; 

(29)  9300  lbs.  bar  reinf.  steel  pave.; 

(30)  6100   each   pavement   dowels. 
Total   bids  follow: 

(A)  Geo.  Herz  &  Co..  San  Bernardino, 
(Alternate   B)    $74,578.40. 

(B)  Matich    Bros.,    Elsinore,    Alt.    B) 
$76,815.85. 

(C)  Basich    Bros..    Torrance,    (Alt.    A) 
$86,930.10:    (Alt.    B)    $76,763.10. 

(D)  B.  G.  Carroll.  San  Diego,   (Alt.  B) 
$77,246.70. 

(E)  C.    O.    Sparks.    Los    Angeles.    (Alt. 
B).   $79,000. 


.70 

1.00 

.90 

.75 

.90 

1.25 

1.50 

.70 

1.50 

.OS 

.12 

.08 

.10 

.11 

4.00 

2.00 

10.00 

6.00 

4.00 

7.40 

S.OO 

7.75 

6.85 

8.00 

.04 

.04 

.05 

.05 

.05 

7.40 

8.00 

7.75 

35.00 

9.00 

19.60 

IS. 00 

IS.  SO 

20.00 

21.00 

2.50 

3.00 

2.65 

2.85 

2.50 

.045 

055 

.0425 

.05 

.06 

18.00 

26.50 

18.70 

20.00 

20.00 

12.00 

10.50 

4.00 

15.00 

14.00 

1.50 

1.15 

1.25 

1.50 

1.10 

1.90 

1.65 

1.75 

2.00 

1.70 

2.70 

2.40 

2.25 

2.50 

2.60 

10.00 

11.00 

10.00 

10.00 

14.00 

10.75 

12.10 

12.00 

11.00 

30.00 

400.00 

350.00 

500.00 

500.00 

18.00 

15.00 

12.00 

20.00 

25.00 

10.00 

5.00 

10.00 

10.00 

20.00 

40.00 

35.00 

40.00 

40.00 

50.00 

2.50 

2.00 

2.00 

4.25 

86,930.10 

3.00 

3.00 



6.50 

6. 40 

6.50 

6.90 

7.00 

.08 

.08 

.07 

.07 

.05 

.10 

.12 

.12 

.11 

.12 

57.40 

76.705.85 

76.763.10 

77.246.70 

79,000.00 

26 


PACIFIC    CONSTRUCTOR 


CONTRACT    AWARDED 

LOS  ANGELES  COUNTY,  Cal.— Os- 
wald Bros..  366  E  5Sth  St..  Los  An- 
peles,  at  $55,064  (Alt.  A,  asphalt  con- 
crete) awarded  contract  by  the  State 
Highway  Commission  at  Sacramento, 
for  grading  ami  paving  with  asphalt 
concrete  about  2.1  miles  between  Los 
Angeles  Street  iuid  Artesia  Ave.,  in 
Los   Angeles  County. 


CONTRACT   AWARDED 

GRAYS  HARBOR  COUNTY.  Wash. 
— Goetz  &  Brennan.  Seaboard  Bldg.. 
Seattle,  at  $293,534  submitted  low  bid 
and  awarded  contract  by  L.  V.  Mur- 
dow.  Director  of  Highways,  Olympia. 
July  23.  for  paving  wMth  Portland  ce- 
ment concrete  about  8.1  miles  of 
State  Road  No.  9.  Montesano  to  Aber- 
deen. 

Erickson  Paving  Co.,  Seattle,  at 
$312,056.  and  Norris  Bros..  Burling- 
ton, at  $326,012  submitted  second  and 
third   low  bids,    respectively. 


BIDS    WANTED 

WHITE  PINE  COUNTY.  Nev.— Un- 
til August  7,  2  P.  M..  bids  will  be 
received  by  the  Nevada  State  High- 
way Directors,  Robert  A.  Allen,  State 
Highway  Engineer.  Heroes  xfemoriai 
Bldg..  Carson  City,  for  the  construc- 
tion of  an  asphaltic  road  mix  surface 
on  a  portion  of  the  State  Highway 
System  in  White  Pine  County.  Route 
4.  Sections  A2.  A3,  A4  and  Bl.  be- 
tween 34  miles  southwest  of  Ely  and 
11  miles  southwest  of  Ely.  a  length 
of  approximately  22.86  miles. 

The   work  Involves: 
fl)   1.527  tons  asphaltic  road   material. 

Type  SC-2; 
(2)  136  tons  tJo.  Type  MC-2; 
(3J   22.86    miles    roadmix: 
'4)   22. S6   miles  finish   roadway. 
(5)   196    each    culvert    markers. 

Specifications  obtainable  from  the 
above  office  upon  deiwsit  of  $5.  of 
which  amount  $2.50  will  be  returnable; 
and  on  file  at  the  office  of  the  Bu- 
reau of  Public  Roads.  807  Sheldon 
Bldg.,    461   Market   St..   San  Francisco. 


BIDS    WANTED 

MABIN  COUNTY,  Cal.— Until  Aug. 
7.  2  P.  M.,  bids  will  be  receive  by 
the  Department  of  Public  Works.  Di- 
vision of  Highways.  Jno.  H.  Skeggs. 
District  Engineer,  State  Bldg..  San 
Francisco,  for  applying  a  seal  coat  on 
about  48.9  miles  in  Marin  County,  be- 
tween Manzanita  and  the  northerly 
boundary. 

Specifications  obtainable  from  the 
above   office. 


CONTRACT   AWARDED 

ELKO  COUNTY.  Nev.  —  Peninsula 
Paving  Co.,  9  Main  St..  San  Francisco 
at  $135,262.16  submittetl  low  bid  and 
awarded  contract  by  the  Nevada  State 
Highway  Directors,  Robert  A.  Allen. 
State  Highway  Engineer.  Carson  City 
for  approximately  11.37  miles  grading 
and  surfacing  in  Elko  County.  Route 
11,  Section  Bl.  between  Elko  and  11.4 
miles  north. 

Pacific  Construction  Co.,  San  Fran- 
cisco, at  $141,556.26  submitted  second 
low  bid. 


BIDS    WANTED 

MARIN  C'OUUTY.  Cal.— Until  Aug 
7.  2  P.  M..  as  previously  reported,  bids 
will  he  received  by  the  Department  of 
Public  Works,  Division  of  Highways, 
Jno.  H.  Skeggs,  District  Engineer, 
State  Bldg.,  San  Francisco,  for  ap- 
plying a  seal  coat  on  about  48. 9  miles 
in  Marin  County,  between  Manzanita 
and  the  northerly  boundary. 

The  work  involves: 

(1)  430  tons  liquid  asphalt.  Type  MC-3 

(2)  3100   cu.   yds.   sand. 
S-peclficatlons    obtainable    from    the 

above   office. 


BIDS   OPENED 

SANTA  <-LARA  and  Santa  Cruz 
Cos..  Cal. — L.  C.  Karstedt,  P.  O.  Box 
S44.  Watsonville.  at  $.27  per  c.y.,  to- 
tal $4,320  submitted  low  bid  to  the 
Division  of  Highways,  Jno.  H.  Skeggs. 
District  Engineer,  State  Bldg.,  San 
Krancisco,  for  slide  removal  on  about 
1.3  miles  in  Santa  Clara  and  Santa 
Cruz  Counties  between  Saratoga  Gap 
and  Black  Road,  involving  16.000  c.y. 
roadway  excavation.  unclassified- 
Complete    bids    follow; 

L.  C.  Karstedt.  Watsonville:  $0,27 
per  c.y..    total  $4,320. 

Farsythe-Worden  &  Co..  San  Lean- 
dro:  $0.28  per  c.y..  total  $4,480. 

Earl  W.  Heplc,  San  Jose:  $.33  per 
c.y..    total    $5,280. 

Harrison  &  Harrison.  Niles:  $.36  per 
c.y..   total   $5,760. 

Bayshore  Const.  Co.,  San  Francis- 
co:  $.37   per    c.y.,    total   $5,920. 

R.  .A..  Parish,  San  Francisco:  $.39 
per  c.y.,   total  $6,240. 

W.  E.  Karstedt,  San  Jose:  $.41;  to- 
tal   $6,560, 

Granfield,  Farrar  &  Carlin,  S.  F.: 
$.42:   total  $6,720. 

J.  L.  Conner.  Monterey;  $.52;  total 
$8,320. 

Garcia  Const.  Co..  Irvington:  $.55; 
total   $8,800. 

Guerin  Bros.,  .San  Francisco:  $.59; 
total  $9,440.  •  ) 


NOTICE    TO    BIDDERS 

STATE  OF  CALIFORNIA  —  C. 
Purcell,  State  Highway  Engineer, 
rnnounced  the  cost  of  blue  line  pr 
for  the  State  Highway  work  now 
vertised. 

A  blue  line  print  of  the  title  st  t 
of  the  plans  showing  the  general  -,- 
cation  of  work  will  be  furnished  1; 
with  the  Special  Provisions.  ^  > 
prints  of  the  layout  and  bridge  dH 
sheets  will  be  furnished  at  cost  l| 
become  the  property  of  the  purcha  . 

The  following  shows  the  cost  of  s'li 
blue  prints  for  the  work  now  adi . 
tised.  bids  to  be  opened  in  Sac- 
mento   on   August   14.    1935; 

III  -  E.D-11  -  H,    bet.      Kyburz 
Strawberry    (PLANS)    No.    of    she 
2;  no  charge. 

III-Nev.Pla-37-BC.G,  bet.  '^  mile  v 
of  Soda  Springs  and  Donner  Sumi 
(PLANS)  No.  of  sheets.  6;  cost  i 
(CROS9-SECEIONS)  No.  of  sheet: 
cost.    50c;    total.    $1.10. 

Checks  for  the  above  should  :• 
made  payable  to  the  Department" 
Public  Works.  Division  of  HighW! . 
and  should  accompany  requests  .•■ 
plans,  specifications  and  propel 
forms  to  the  office  of  the  State  Hil 
way  Engineer,  P.  O.  Box  1499.  Sac 
mento.  Calif. 


MONO  COUNTY  —  2.2  MILES  GRADING  —  (GOVT 


MONO  COUNTY',  Cal.  —  Y'oung  & 
Son  Co.,  Ltd.,  599  Colusa  Ave.,  Ber- 
keley, at  $70,320.25  submitted  low  bid 
lo  the  Bureau  of  Public  Roads,  C.  H. 
.Sweetser,  District  Engineer,  807  Shel- 
don Bldg.,  San  Francisco,  for  grading 
2.2  miles  of  Section  B  of  Route  81, 
the  Mammoth  Lake  National  Forest 
Highway,  Inyo  National  Forest,  Mono 
County. 

Bids  were  taken  as  follows; 
(   1)   16  acres  clearing; 
(   2)  40,800  cu.  yds.   unclass.   excav.; 
(   3)    650  cu.  yds.  do  for  structures; 
(  4)  29,000  cu.  yds.  do  for  borrow; 
(   5)   22.000   sta.    yds.   overhaul; 
(    6)   10.300  cu.  ydsfl  miles  borrow  haul 
(  7)  2.190  miles  finishing  earth  graded 

road; 
(   8)  3  cu.   yds.  Class  A  concrete; 
(   9)  17  cu.  yds.  Class  B  concrete; 

(10)  75  cu.  yds.   Class  D  concrete; 

(11)  17.900  lbs.  reinf.  steel; 

(12)  377   cu.    yds.    cement   rubble    ma- 

sonry ; 

(13)  36  lin.   ft.     8-in.   SMP.; 

(14)  34   lin.   ft.   12-in.   CMP; 

(15)  846   lin.   ft.   24-in.   CMP; 

(16)  1  each.  Type  A  spillway  inlet; 

(17)  1   each   24-in.   steel  grate; 


(  1).. 

(  2).. 

(  ".) 

(  4) 


(IS)   50  cu.  yds.   hand  laid  riprap; 

(19)  500   cu.    yds.   hand-laid   rock  i 

bankment: 

(20)  450  lin.   ft.  log  guardrail; 

(21)  135   lin.    ft.    log    rail    for   bridgi 

(22)  110    lin.    ft.    log   stringers; 

(23)  725  lin.  ft.  protection  ditch; 

(24)  28  each  culvert  markers; 

(25)  4  each  right-of-way  monument 

(26)  Extra   work,    log   parking  arc?r 

(27)  Extra    work,    remove   and  sto! 

pile  duff  and  topsoil.  ' 

Total   bids   follow: 

(A)  Young  &  Son  Co.,  Ltd.,  Berke), 

$70,320.25. 

(B)  Basich    Bros..     Torrance    *,    $ 

797.25. 

(C)  Union  Paving  Co.,   San  Francia. 

••,   $84,655.60.  ; 

(D)  Isbell  Constr.  Co.,   Reno,  Neva, 

$88,282.00. 

(E)  Morrison-Knudsen    Co.,    Los   . 

geles   •♦,    $93,628.60. 

(F)  Engineer's    Estimate.     $53,706. 
•Deduct  8%   if  also  awarded  Seciv 

A.  Route  81. 

••  Deduct   5%   if  also  awarded  S 
tion  A.   Route  81. 

i      Unit  bids  follow: 


(  ■;) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(16) 
(16) 
(17) 
(18) 
(19) 
(20) 
(21) 
(22) 
(23) 
(24) 
(25) 
(26) 
(27).. 


(A) 

(B) 

(C) 

((D) 

(E) 

(I 

$250.00 

$300.00 

$500.00 

$400.00 

$275.00 

$30' 

.79 

1.25 

.85 

1.15 

1.26 

1.75 

2.00 

2.50 

2.50 

2.00 

.38 

.25 

.40 

.40 

.40 

.015 

.03 

.03 

.02 

.025 

.18 

.20 

.20 

.20 

.33 

600.00 

500.00 

5U0.00 

500.00 

600.00 

30' 

32.50 

40.00 

40.00 

32.50 

40.00 

3 

32.50 

40.00 

40.00 

31.00 

40.00 

2 

35.00 

40.00 

50.00 

32.00 

40.00 

2 

.07 

.06 

.12 

.07 

.08 

18.00 

10.00 

18.00 

19.00 

20.00 

1 

1.25 

1.50 

2.00 

1.25 

1.30 

1.50 

2.00 

3.00 

2.00 

1.70 

3.25 

3.25 

(.00 

3.25 

3.50 

15.00 

20.00 

20.00 

18.00 

18.00 

1 

27.00 

25.00 

30.00 

28.00 

36.00 

1 

4.00 

3.50 

8.00 

4.50 

4.00 

4.00 

1.50 

10.00 

3.00 

3.00 

1.25 

1.50 

2.00 

1.50 

1.50 

2.00 

2.00 

2.00 

2.00 

2.00 

3.00 

2.00 

1.50 

2.00 

2.00 

.13 

.35 

.50 

.20 

.20 

3.00 

2.00 

3.00 

3.00 

3.00 

4.00 

3.00 

3.00 

3.50 

3.00 

160.00 

160.00 

160.00 

160.00 

160.00 

16' 

500.00 

500.00 

500.00 

500.00 

.500.00 

60 

Bids   held   under   advisement. 
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;CTRACT   AWARDED 

..AMIODA  CcrNTV.  Cal.  — Penln- 
III  raving  <■"■.  '■>  Main  Street.  San 
I.YU-1BCO,  at  J103.826.G5  (Alt.  A.  as- 
jhi  cuiMTctcl  awarded  contract  by 
h.Stalc  Highway  Commission.  Sac. 
■a^-nto.  for  smdlnB  and  paving  with 
'oland  cement  concrete  and  a«pliali 
•11  ret p  aliont  fl.'J  mile  In  the  City  of 
Jiiani  on  38th  St.  and  Moss  Ave., 
ici'een   Market   St.    and    Broadway. 


:CITRACT    AWARDED 

SASTA  COUNTV.  <-al.— K,  K.  Hil- 
in,.  13.'>5  4^rd  St..  Sacramento,  at 
3.0,70  awarded  <  ontract  hy  Slalr 
liiway  Commission  at  Sacramento, 
o^^eatlnK  with   liquid   asphalt  about 

Imlles  In  Shasta  County  between 
!(  e  28  and  Four  Corners  ;ind  that 
itiion  within  McArthur  Memorial 
'ik.  Involvinc  13.i  tons  lifjuid  as- 
iht.    Type    SC-4, 


IClTRACT    AWARDED 

VKRSIDK  and  S»n  Bernardino 
•(',  Calir.— C,  W.  Wood,  Box  4;i. 
I  kton.  at  $42.1120.90  awarded  con- 
r.t  by  the  State  Highway  Commis- 
ii,'.  Sacramento,  for  treating  with 
Iffid  asphalt  about  33.5  miles  in 
tiTside  and  San  Bernardino  Coun- 
ir  between  fi  miles  north  of  Blythe 
I.  Vldal. 


ll«   W.XNTED 

I.rMAS  COrNTT,  Cal.— Until  Aug. 
5 ;  p.  M..   bids  will   be   received  by 
1  Bureau      of    Public      Roads.      807 
hdon    Bldg..    461    Market    St.,    San 
ridsco.   for   1.S23    miles   grading   on 
vion   B  of   Route    20.    the   Almanor 
■.  ona,!    Forest.     Highway.     Plumas 
'.■  onal    Forest,    Plumas    County, 
'le  work    Involves: 
15    acres    clearing: 
26  acres  cleanup  clearing; 
:  110.000    cu.    yds.    unclassified    ex- 
cavation; 

760  cu.   yds.   unclassified   excava- 
tion for  structures: 
.15.200  sta.  yds.   overhaul: 
6000  cu.   yds.   subgrade  reinforce- 
ment: 

7500    cu.    yds.    mi.    haul    subgrade 
reinforcement: 

496    lin.    ft.    perforated    CMP    in 
place: 
■  1646  lin.  ft.  CMP  (asphalt  dipped) 

In  place: 
>  S  each  Type  A  spillway  inlets; 
<  32  cu.  yds.  concrete; 

700  lbs.   reinforcing  steel: 
'  so    cu.    yds.     crushed      rock      or 
gravel  for  backfill; 
2000   lin.   ft.      remove   and      reset 
fence: 
190   lin.    ft.    remove    and    relay    or 
.stockpile  existing  C^P; 
7250     lin.    ft.    Type   1     protection 
ditch; 
44   each  right-of-way   monuments: 
24   each   culvert  markers, 
ans    and    specifications    obtainable 
a    the    above    office    upon     deposit 
",10.  • 

'iflPLETE    BID    LISTING 

IMBOLDT  COUXTY.  Nevada- 
French  Jr..  P.  O.  Box  107.  Stock- 
at  $21,086.86.  as  previously  re- 
ed, submitted  low  bid  to  the  Xe- 
■•»  State  Highway  Directors.  Robt. 
Allen.  State  Highway  Engineer, 
son  City,  July  24.  for  surfa.  inc 
h  asphaltlc  roadmix  about  12.3:; 
?s  in  Humboldt  County  between 
inemucca  and  Toll  House, 
he  work  Involves: 
'.'"2    tons    asphaltic    road    material 

Type  SC-2: 
SI    tons   asphaltic     road     material 

Type  MC-2: 
12.33  miles  roadmix; 
12.33   miles   finish   roadway: 
146  each  culvert  markers, 
otal  bids  follow: 


(A  I  f;eo.    French    Jr..    Stockton,    $21.- 
086.86. 

(B)  LT.     B.    Lee,    .San    Leandro.    $21.- 

205.90. 

(C)  Dodge   Conslr.    Inc.    Kallon.    $23.- 

218. 

(D)  J.  C.  Complon.  McMlnnvllle.  On-.. 

$25.122..50. 

(E)  Engineer's    Estimate.    $24,075. 
Cnit  bids  follow: 

(A)       (B)       (C)        (I))       (E) 
(1)....    $  14.87  $15.00  $16.00  $16.50  $17.00 

(2)  .        21.87     22.00     23.00     26.50     24.00 

(3)  ..  400.00  400.00  440.00  5!>0.00  450.00 
(4)....  25.00  30.00  60.00  50.00  50.00 
(5)....         2.50       2.00       3.00       2.50       2. no 


CONTRACT    AWARDED 

VENTURA  and  I.os  Angeles  Coun- 
ties, Cal.— Oswald  Bros..  366  E.  58th 
St..  Los  Angeles,  at  $219,606  awarded 
contract  by  the  State  Highway  Com- 
mission. Sacramento,  for  grading  and 
paving  with  Portland  cement  concrete 
about  5.6  miles  in  Ventura  and  Los 
Angeles  Counties  between  Little  Syc- 
amore Canyon  and  Kncinal  Canyon, 
and   widening  two  bridges. 


BIDS    WANTED 

BUTTE  and  Ti-hama  Counties.  Cal. 
—Until  .\ugust  20.  2  P.  M..  brds  will 
be  received  by  the  Bureau  of  Public 
Roads.  807  Sheldon  Bldg..  461  Market 
St..  San  Francisco,  for  placing  sub- 
grade  reinforcement  on  portions  of 
Sections  F  and  G  of  Route  21.  the 
Deer  Creek  Meadows  National  For- 
I  St  Highway.  Lassen  National  Forest. 
Rutte  and   Tehama  Counties. 

The    length    of    the    project    is    9.603 
iniles  and   the  work  involves: 
(  1)   1  acre  clearing; 
(  2)  3.000  c.y.    unclass.   excavation: 
(  3)   12.000   c.y.   subgrade   reinf. ; 
(  4)  500    c.y.    mi.    overhaul; 
(  5)  550   c.y.    structure   excavation; 
(  G)  14   l.f    36-in.    CMP: 
(   7)  174  l.f.  8-in.    CMP: 
(  8)  1.720   l.f.    8-in.    perforated   CMP: 
(  9)  500    c.y.    crushed    rock    or   gravel 

backfill: 
(10)  119    each    culvert    markers. 

Specifications  obtainable  from  the 
above   office    upon   deposit   of   $10. 


LOW    BIDDERS 

NAVAJO  COUNTY.  Ariz.— Skou.sin 
Bros..  Albuquerque.  N.  M..  at  $47.- 
240.35  submitted  the  lowest  of  eight 
bids  received  by  the  Bureau  of  Pub- 
lic Roads.  414  Title  &  Trust  Bldg.. 
Phoenix,  for  grading  Section  B.  and 
placing  selected  material  subgrade  re- 
inforcement on  Sections  A  and  B  of 
Route  30.  the  Globe  Showlow  Nation- 
al Forest  Hiebwa.v.  Sitgreaves  Nation- 
al Forest.  Navajo  County.  Ariz.  The 
length  of  the  project  is  8.125  miles. 

Henry  Thygesen.  .Albuquerque.  N. 
^\..  at  $50,270.15  submitted  second  low 
bid. 

Third  low  bid  was  submitted  by  O. 
F.  Fisher  Const.  Co..  Phoenix,  at  $51.- 
S29.35. 

Engineer's   estimate.    $56,239.08. 


BIDS   OPENED 

CO'W'LTTZ  COUNTY.  'iVash. —Cowan 
&-  Hubback.  317  Highland  Drive.  Seat- 
tle, at  $38,933  on  metal  pipe,  and  at 
?3!'.145  on  concrete  pipe  submitted 
low  hid  to  the  Bureau  of  Public  Rds.. 
W.  H.  Lynch.  District  Engineer.  316 
New  Post  Office  Bldg..  Portland.  July 
24.  for  grading  about  1.3452  miles  of 
St.  Helens  National  Forest  Highway, 
r'olumbna  National  Forest.  Cowlitz 
County.  Washington. 

Low  bids  follow: 
Cowan    &    Hubback.      Seattle:      metal 

pipe.  $38,933;  concrete  pipe.  $39,145 
Lucich  Co..   Seattle:   metal   pipe,   $39.- 

250.36;    concrete.    $39,444.36. 
J.  D.  Harms,  Seattle:  metal  pipe,  $39,- 

490.08:  concrete  $39,665.98. 


CONTRACT   AWARDED 

PACIFIC  &  WAHKIAKUM  COS.. 
Wash.- Homer  C.  Johnson,  Imperial 
Hotel,  Portland,  at  $124,941  submitted 
low  bid  and  awarded  contract  by  L. 
V.  Murrovi-,  Director  of  HlghwayF. 
olympia,  July  23,  for  producing  min- 
eral aggregate  for  about  14.2  mllen. 
I'allx  to  Johnson's  I.«ndlng;  surfac- 
ing and  producing  mineral  aggregate 
on  about  17. !i  miles,  Jonson's  landing 
to  Grays  River;  producing  mineral  ag- 
gregate for  about  6.6  ml.,  Bear  River 
to  llwaco. 

Joslin  &  McAllister.  3038  E.  Trent 
St.,  Spokane,  at  $124,962  submitted 
.•^econd  low  bid.  and  R.  O.  Dall  and 
Warren  Bros.,  Aberdeen,  at  $125,674 
submitted   third  low  bid. 


BIDS  WANTED 

LINCOLN  AND  TILLAMOOK  COS., 
Oregon— Until  August  9,  10  A.  M..  bids 
will  be  received  by  the  Bureau  of 
Public  Roads.  W.  H.  Lynch.  District 
Engineer.  316  New  Post  Office  Bldg.. 
Portland,  for  13.5305  miles  grading  on 
the  Salmon  River  Highway  Project 
2-A3.  B4.  C3,  National  Forest  Road 
Project,  located  within  the  Sluslaw 
.National  Forest.  Lincoln  and  Tilla- 
mook Counties.  Oregon. 

.      Thf  '-  involves: 

(  1)  40   acres   cle;iring; 

(  2)  30  acres  grubbing; 

(  3)  168.250    cu.    yds.    unclass.    excav.; 

(  4)   188.000  sta.  yds.  overhaul; 

(  5)   13.5305  mi.  finishing  earth  graded 

road ; 
(   6)  3000  cu.   yds.     crushed   rock     top 

course: 
I   7)   12   acres   roadside   cleanup; 
(   S)  70  each  dangerous  trees  &  snags; 
(   !i)   22.000  cu.  yds.  mi.  overhaul; 

(10)  43  cu.  yds.  Class  A  concrete  (box 

culverts); 

(11)  200  cu.  yds.  loose  riprap.  Type  2; 

(12)  600  cu.  yds.  cem.  rubble  masonry; 

(13)  1569  lin.   ft.  culverts; 

(14)  47.000  lin.   ft.   rounding  cut  slopes 

(15)  1000  lin.  ft.   8-in.   porous   tile  un- 

derdrain; 

(16)  4000    cu.    yds.    slavaging    surfac- 

ing material: 

(17)  Lump  sum.  old  road  obliteration: 

(18)  3000  cu.   yds.  subgrade  reinforce- 

ment  material,   stockpile; 

(19)  15.000   cu.    yds.    mi.    hauling   sur- 

facing material; 

(20)  6000  cu.  yds.  loading  and  placing 

surfacing    material. 
Plans    and    specifications    obtainable 
from     above     ofllce     upon     deposit    of 

BIDS    WANTED 

J.\CKSON  COUNTY.  Oregon— Until 
August  7.  10  A.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Public  Roads 
W.  H.-  Lynch.  District  Engineer.  316 
New  Postofflce  Bldg..  Portland,  for 
1.234  miles  grading  and  0.947  miles 
advance  clearing  on  the  Tiller-Trail 
Project  16-Gl.  H  National  Forest  Rd. 
Project  located  within  the  Rogue  Riv- 
er National  Forest.   Jackson    County. 

The  work   involves: 
11)   14   acres  clearing; 

(2)  9   acres  grubbing; 

(3)  107.150   c.y.    unclass.    excav.- 

(4)  135.000  sta.   yds.   overhaul; 

(5)  5  acres  roadside  cleanup; 
(61  8.000   l.f.    roadside  cleanup; 

(7)  350  l.f.  IS-in.  reinf.  concrete  pipe; 
(S)  400  l.f.  30-in.  extra  strength  re- 
inforced concrette  pipe. 
Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
SIO. 


C0IV1PLETE     BID     LISTING 

INYO  COUNTY.  Cal.— Paulsen  & 
.March.  Inc..  S275  Compton  Ave..  Los 
Angeles,  at  $13.35  per  ton.  total.  $4.- 
^06.  as  previously  reported,  submitted 
low  bid  to  the  Division  of  Highways. 
S.    W.    Lowden.       District      Engineer. 
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Bishop.  July  23,  for  treating  witli 
liquid  asphalt  about  20  miles  in  Inyo 
County,  between  0.5  mile  west  of 
I..one  Pine  and  Darwin,  involving  sr.n 
tons  liquid  asphalt.   Type  SC-3. 

Complete   bids   follow: 
Paulsen    &    March.    Inc.,    Los   Angelis. 

(1)  $13.35  per  ton;   (2)   total.   J4S06. 
Square   Oil   Co.,    Los  Angeles.    (1)    $11; 

(2)  J5040. 

Gilmore  Oil  Co.,  Los  Angeles  (1)  $15.78 
(2)    $5680. 

Hayward  BIdg.  Materials  Co.,  Hay- 
ward.    (1)   $20.90;   (2)  $7524. 


CONTRACT    AWARDED 

KERX  COUNTY.  Cal.— John  Jurlio- 
vich.  3530  Bakh  .\Vf..  Fresno,  at  $1.- 
510  awarded  contract  by  State  High- 
way Commission,  Sacramento,  for  ap- 
plying a  seal  coat  on  about  4.3  miles 
in  Kern  County,  between  4.3  miles 
we.-^t  of  Buttonwillow  and  Buttonwil- 
low.  • 


CONTRACT    AWARDED 

WHATCO.M  COUNTY,  Wash.— Li- 
dral  Const.  Co.,  1006  Securities  BIdg., 
Seattle,  at  $18,481  awarded  contract 
by  the  Bureau  of  Public  Roads,  316 
New  PostofHce  BIdg.,  Portland,  for 
constructing  the  Baker  River  Recon- 
struction, Crading  and  Bridges  Proj- 
ect NR-25-A4,  B3,  National  Forest 
Roa'd  Project  located  within  the  M'. 
Baker   National  Forest,    Whatcom   Co. 


LOW    BIDDER 

SAN  BENITO  COUNTY,  Calif.— L, 
A.  Brisco,  Arroyo  Grande,  at  $3,6fl6 
submitted  low  bid  to  the  Division  of 
Highways,  L.  H.  Gibson.  District  En- 
gineer. 50  Higuera  St.,  San  Luis  Cbis- 
pso.  for  about  13.7  miles  of  liquid  as- 
phalt treatment  in  San  Benito  Coun- 
ty between  San  Benito  and  Willow 
Creek,  and  bet\v«en  Route  llfl  and 
Pinnacles   National   Monument. 


BIDS   WANTED 

MODOC  COUNTY.  Cal.— Until  Aug. 
13,  2  P.  M.,  bids  will  be  received  by 
the  Bureau  of  Public  Roads,  807  Shel- 
don BIdg.,  461  Market  St.,  San  Fran- 
cisco, for  20.699  miles  of  bituminous 
treatment  on  Section  A  of  Federal 
Lands  Highway  Project  No.  6.  Lava 
Reds,  Modoc  County,  and  on  .Sections 
B  and  C  of  Route  11.  the  Lava  Beds 
National  Forest  Highway.  Modoc  Na- 
tional    Forest,    Modoc    County. 

The   work   involves: 
(I)   110  tons  liquid  asphaltic   road   ma- 
terial,  Type  SC-2; 
<2)   247  tons  do.  Type  MC-2: 
(■3)   620   tons   do.    Type   MC-3; 
(4)  8.623  miles  mixing  and  rolling. 

Plans  an-d  sppcifications  obtainable 
from  the  above  ofnce  upon  deposit  of 
$10.00.  •  9 


LOW    BIDDER. 

MENDOCINO  COUNTY.  Calif.— Al- 
bert Hellwig,  15  S  Main  St.,  Sebasto- 
pol,  at  $18.94  pf-r  ton  submitted  low 
hid  to  the  Division  of  Highways.  J. 
W.  Vickrey,  District  Engineer.  546  W. 
Wabash  Ave..  Eureka,  for  about  67.5 
miles  of  liquid  asphalt  treatment  in 
Mendocino  County  between  Gualalln 
.'ind    eight  miles  north   of   Fort    BragfJ 

LOW    BIDDER. 

MENDOCINO  and  Lake  Cos..  Cal.— 
Basalt  Rock  Co..  Inc.,  a(\\  Sth  St.. 
Napa,  at  $17.50  per  ton  submitted  the 
low  bid  to  the  Division  of  Highways, 
J.  W.  Vickrey,  District  Engineer,  516 
W.  Wabash  Ave..  Eureka,  for  the  a,(- 
plication  of  oil  over  Cobb  Mountam 
between  Middletown  and  Lower  Lake 
Road  in  Lake  County  and  between 
Gualalla  and  eight  miles  north  r,f 
Fort   Bragg  in  Mendocino  County. 


AWARD    RECOMMENDED 

TUOLUMNE  COUNTY.  Cal.— Award 
of  a  contract  to  Peninsula  Paving  Co., 
9  Main  St.,  San  Francisco,  at  $166,- 
52S  (standard  drain  tile)  for  placing 
bituminous  treated  crushed  gravel 
base  course  on  11.613  miles  of  Section 
CI  or  Route  4,  Tioga  Road,  Yosemite 
National  Park,  Tuolumne  County, 
has  been  recommended  by  District 
Engineer.  C.  H.  Sweetser,  U.  S.  Bu- 
reau of  Public  Roads,  San  Francisco. 


BIDS   OPENED 

LOS  ^NGELES.  Cal.— Rohl  -  Con- 
nolly Co..  4351  Alhambra  Ave.,  Los 
.Vngeles.  at  $827,564  submitted  low  bid 
to  U.  S.  Engineer,  751  South  Figueroa 
St.,  Los  Angeles,  for  furnishing  all 
labor  and  material  and  performing  all 
work  for  constructing  a  composite 
type  breakwater  approximately  2000 
ft.  long  in  Los  Angeles-Long  Beach 
Outer  Harbors. 

The  work  involves: 

(1)  155.000    tons  Class  A  stone; 

(2)  150.000  solid  cubic  yards,  exclusive 

of  voids.   Class  B  stone: 

(3)  215.000    cu.     yds.    place    measure- 

ment     dredging    for      sand    and 
clay  core. 
The   low  bid   on   each   item   was   (1) 
?2.2n;    (2)   $2.60;    (3)   $0.45. 
Other  total   bids   were; 
Merritt-Chapman  &  S'cott  Corp.,  San 
Pedro,  $846,286;  Columbia  Constr.  Co., 
Portland.    Ore.,    and    Oakland.    Calif., 
$975,000.  Engineer's  estimate,  $787,395. 


CONTRACT  AWARDED 

KERN  COUNTY,  Calif.— Palo  Alto 
Road  Materials  Co..  Ltd.,  465  Califor- 
nia Ave.,  Palo  Alto,  at  $2,537.82  was 
awarded  contract  by  the  State  High- 
way Commission,  Sacramento,  for  ap- 
plying a  seal  coat  on  about  4.3  miles 
in  Kern  County  bet.  4.3  miles  west  of 
Buttonwillow    and    Buttonwillow. 

It  was  previously  reported  incor- 
rectly that  the  contract  was  awarded 
to  John  Jurkovich  of  Fresno  at  $4,510. 


BIDS    WANTED 

LAWNDALE,  San  Mateo  Co..  Cal.— 
Until  August  12.  8  P.  M..  bids  will  be 
received  by  the  Lawndale  City  Coun- 
cil, E.  A.  Weisenburger.  City  Clerk, 
for  grading  a  portion  of  F  St..  bet. 
the  easterly  line  of  El  Camino  Real 
and  the  easterly  line  of  the  subdivi- 
sion known  as  the  City  Extension 
Homestead   Association. 

Plans  and  specifications  obtainable 
from  City  Engineer  George  A.  Kneese. 
2382  Broadway.  Redwood  City. 


LOW    BIDDER 

INYO  COUNTY.  Cal.— Paulsen  and 
March,  Inc..  8275  Compton  Ave..  Los 
Angeles,  at  $4,459.85  submitted  the 
low  bid  to  the  Division  of  Highways. 
S.  W.  Lowden,  District  Engineer. 
Bishop,  for  road  oiling  in  Inyo  Coun- 
ty between  Big  Pine  and  east  end 
of  Cfcdar  Flat,  about  13.5  miles  in 
length,  to  be  treated  with  liquid  as- 
phalt. 

The   unit   bids  were: 

(1)  85  tons  liquid  asphalt,  SC-2.  $12.74 

(2)  235    tons  do.    SC-3.    $14.37. 


30— RESERVOIRS  &  DAMS 


BOND    ELECTION 

LODI.  San  Joaquin  Co.,  Cal.— The 
Lodi  City  Council  has  set  September 
12  as  the  date  for  a  special  election 
to  vote  bonds  in  the  amount  of  $466.- 
000  to  finance  construction  of  the 
Mokelumne  River  hydro-electric  plant, 
consisting  of  the  construction  of  a 
concrete  arch  dam  59  feet  high  in  the 
Mokelumne  River  about  27  miles  from 
Lodl,  a  reinforced  concrete  power 
house  with  1375  KVA  generator  unit, 
a  step-up  transformer  station  at  the 
power    house,    and    27    miles    of    tran.>-- 


mission  line  to  Lodl;  also  a  stf 
transformer  station  within  thn 
limits. 

Clinton  Henning.  City  Engineer 
C.  Herrmann.  Merchants'  Exch.- 
BIdg.,  San  Francisco;  Walter  L. 
ber.  Crocker  First  National  I 
BIdg.,  San  Francisco,  and  Nels^' 
Eckart,  425  Mason  St.,  San  Frant 
consulting  engineers. 


CONTRACT  AWARDED  '^ 

BONNEVILLE  DAM,  Oregon— E -" 
trie  Machine  Co.,  1331  Tyler  St.,  N  .. 
Monneapolls.      Minn.,       at      $62,54  0 
awarded   contract  by   the  U.   S-.  E 
neer   Office.    Second    Portland  Disl 
637  Pittock  Block,  Portland,  under 
No.    694-35-20.    for   furnishing   and,, 
.stalling    one    4000    kw.    vertical    si', 
alternating    current      generator,       1 
volts,  60  cycles,   257   r.p.m.  with  a  . 
Maries  and  spare  parts,   in  the  Bo? 
ville  Power  Plant. 


LOW    BIDDERS 

HANFORD,    Kings     Co..    Cal.- - 
Const.  Co.,  Inc.,  905  Westminster  . 
Alhambra,    at    $62,900    submitted  ■« 
bid   to   the    Board    of   Directors  of'je 
Peoples     Ditch     Co.,     Roy     Fredei... 
Secretary.    First   National   Bank  li 
Hanford.    for   constructing   a   reiiil' 
ed    concrete    weir    in    Kings    River 
the    head   of   the    company's   main    - 
nal.     The    weir   will    replace    a    tin  r 
structure    completed    in    1910.      It     1 
be    435    feet    in    length    and    desig  I 
to   retain  water  at  a  depth  of  15 
if  necessary. 

Total  bids  follow: 

Case   Const.    Co.,    Alhambra $62) 

Trewhitt-Shields    Co.,    Fresno....  65 ') 

Lord  &  Bishop,  Sacramento 68 ') 

Fre-drickson    &     Watson    Const. 

Co.,    Oakland  I'l 

Bids  held   under  advisement. 

COMPLETE    BID    LISTING 

HANFORD,     Kings    Co..    Cal.— C 
Constr.    Co..      Inc..    905      Westmin.' 
Ave..    Alhambra.    at    $62,900,    as    p 
viou.sly    reported,    submitted    low 
to    the      Board    of      Directors    of      , 
Peoples      Ditch    Co.,    Roy     Frederi<^ 
Secretary,   First  National  Bank  Bltij 
Hanford,    for   constructing   a   reintOr 
ed    concrete   weir    in    Kings   River 
the    head   of   the   company's   main 
nal.      The   weir    will    replace   a   tiiii 
structure    completed    in    1910.      It   ^ 
be    435    feet    in    length    and    desigi 
to  retain  water  at  a   depth  of  15  f 
if    necessary. 

Bids  were  taken  as  follows: 

(1)  Per   cu.   yd.,   wet  excavation; 

(2)  Per  cu.   yd.,   dry   excavation; 

(3)  Per  lin.   ft.,  sheet  piling; 

(4)  Per.    lb.    structural    steel    I-be: 

and   car   rails; 

(5)  Per  lb.,  reinforcing  steel; 

(6)  Plain   and   reinforced   concrete 
Total  bids  follow: 

(A)  Case  Constr.  Co..  Alhambra,  Jf 

900. 

(B)  Trewhitt-Shields       Co..       Frcsi 

$65,950. 

(C)  Lord  &  Bishop,   Sacramento,  $6  , 

000.  I 

(D)  Fredrickson    &    Watson      Cons 

Co.,   Oakland,   $72,570. 

Unit   bids   follow; 

(A)         (B)         (C)         (1 

(1) $  l.SO     $  1.90     $  3.00     $  2 

(2) 20        1.00        i.no 

(3) 5.30       21.80       20.00      23 

(4) - 075         .10  .09 

(5) 04  .05  .04 

(6) 16.00       10.25       15.00      17 

Bids    held    under    advisement. 


CONTRACTS    AWARDED 

SAN  BRUNO.  San  Mateo  Co..  Cal 
Cement  Gun  Constr.  Co..  85  Second  i 
San  Francisco,  at  $6000  awarded  co 
tract    by   San    Bruno    City   Council  f 
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in  lilt  llii>  'it'w  Sun  Uruno  iminlcl- 
1  servo  I  r. 

MKiilty  liiiiiilior  Co..  Sun  )iiunci.  ill 
Jn22  ftwjiiilert  contract  for  fiirnl.sli- 
I  I'dwood  lumlicr;  nnd  the  Alta 
OIK  Co.,  970  Indiona  St.,  San  Frnn- 
ic  awarded  contract  for  tar  and 
ni\   at    $100. 

./IS  BEING  COMPLETED 
Si."  C.MIKIIOI,,  Los  Ani,-clc.s  Co., 
.I.e.  II.  Jlowell,  Clilif  lOiiglneor. 
.lilv  Flood  Control  Ui.strlcl,  in  coni- 
jliK  llnal  .specilleatlon.s  for  the  re- 
(cj'  plans  of  the  San  Gabriel  Dam 
).  L  The  revised  plans  provide  tor 
»|er  base  than  originally  specified 
djlic  different  method  of  packing 
B  iK'k  into  the  structure.  I'lans  will 
oljhly  bo  presented  to  the  Board  of 
pvisors  within  the  next  few  days 
dtien  forwarded  to  State  Engineer 
wrd  Hyatt  for  approval.  The  board 
Kijias  under  consideration  a  pro- 
s«  agreement  with  the  contr.ictors, 
e:;  Slope  Con.str.  Co.,  whereby  the 
niictor  will  be  paid  damages  on 
Clint  of  the  cessation  of  construc- 
ilifctivitie.s. 

Ij-  PIPE  LINES  &  WELLS 

d  WANTED 

i.i  BERiN.^RDINO  COU.NTV,  CmI. 
Jjl  August  5.  2  P.  M..  bids  will  be 
■led  by  the  Department  of  Puh- 
■orks.  Division  of  Highways,  !•:. 
.^llivan.  District  Engineer,  247  3rd 
,  an  Bernardino,  for  drilling  water 
111-  well  in  San  Bernardino  County 
jie  Mountain  Pass  Maintenance 
IM\  Site,  involving: 
I  lot  furnishing  drilling  equip- 
ent; 

5  l.f.  of  well  complete  in  place: 
((ground    level   to   125   ft.   depth) 

l.f.   of   well    complete    in   place 
ibelow   125   ft.   depth): 
lot  capacity  and  alignment  tests 
complete. 
'jis  and  specifications  may  be  ob- 
iji   at   the    above   office.     Cash    or 
tjed   or    cashier's   check,    10%. 

r-RACT    AWARDED 

.I.CAVSTOXE    NATIONAL     VK.. 

•,-Sii-el  Tank  &  Pipe  Co.  of  Cal- 
ra,  1100  4th  St.,  Berkeley,  at  $6.'"..- 

15.25  awarded  contract  by  the 
tjnal  Park  Service,  Frank  A.  Kitt- 
le Chief  Engineer,  409  Underwood 
ii    San    Francisco,    for    furnishing 

|Pe,  pipe  connections  and  mate- 
1  the  transportation,  placing  and 
l<ie  of  the  pipe,  and  the  connec- 
njwith  existing  pipe  lines,  valves. 
i!:s,  etc.,  including  all  backfill  and 
♦  ntlon  of  ground  surface.  f..r  n 
i-electric    plant    being    construct- 

'i  the  vicinity  of  Mammoth  Hot 
'IBS.  Yellowstone  National  Park. 
e(.'h  excavation  will  he  <1one  by 
![IatlonaI  Park  Service  by  Its  own 


! -SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 

'3S   VOTED 

:  MONTE.  Los  Angeles  Co.,  Cal. 
•  $27,500  bond  issue  to  finance 
'ty's  share  of  the  cost  of  the  pro- 
'1  sewage  dispo.sal  plant  carried 
'e  election  July  23.  The  citv  will 
)  for  a  federal  PWA  loan  tt) 
';  up  the  balance  of  the  estimated 
■vlilch  is  SSl.flOO.  Plans  are  being 
red  by  J.  c.  Ells,  City  Engl- 
and Currie  Engineering  Co.,  219 
ir.^on  Block,  San  Bernardino,  con- 
I  g  engineer.  Tl>e  plant  as  mm 
ncd  will  be  the  sprinkling  filter 
with  separate  sludge  digestion, 
"d  near  the  Rio  Hondo. 

TRACT   AWARDED 

*S    ANGELES,    Cal.-Joe    Sutalo, 

iamulos  St.,  Los  Angeles,  at  J18  - 


(iSfl  awarded  contract  by  the  Los  An- 
kclcs  Hoard  of  I'uhllc  Works,  for  ron- 
structliig  vltrlded  clay  pipe  sanitary 
s(-\vcr  and  appurtenances  in  Inglewood 
Blvd.,  b(?tween  \^lctorla  Avenue  and 
Venice  Blvd.,  and  portions  of  other 
streets  and  alleys  In  the  Mountain 
View  Avenue  and  Venice  Klvd.  Sewer 
District. 

BIDS    OPENED 

CAMAUILLU,  Ventura  Co.,  Cal.— 
Fred  J.  Early  Jr.,  309  Pine  St„  San 
Krancl.sco,  at  J83,900  submitted  low  bid 
to  Department  of  Public  Works,  Di- 
vision of  Architecture,  Sacramento, 
for  constructing  sewage  discposal 
plant  at  the  C'amarillo  State  Hospital. 
Complete  bids  follow: 
(1)  add   nm  road  work. 

Fred  J.  Early  Jr.,  S.  F $  83,900 

(1)     1,000 
Contracting    Engrs.,    Los    An- 
geles       85,900 

(1)     2.000 
Cresmer  Mfg.   Co.,   Riverside ....     87,300 
(1)     1.300 
\'.   Lovrich  and   !>.   B.   Konje- 

vod.    Los   Angeles    93,800 

(1)         900 

Marko    Malick,    Los    Angeles....     94,554 

(1)     2,429 

n.   II.   Travers,   Los  Angeles....     $96,02S 

(1)     1,450 

Andy  Sordal,   Long  Beach  99,850 

(1)     1,300 
Los   Angeles   Contracting    Co. 
and  C.  G.  Wopschall,   Los 

Angeles    104,900 

(1)     1,000 

J.   C.    Hickey,    Alhambra 105,000 

(1)     1,400 

Oscar   Olierg,    Los   Angeles 109,300 

(1)     1,000 
E'ids  lield  under  advisement. 


33_  WATER  WORKS 


CONTRACT    AWARDED 

HEALDSBURG,  Sonoma  Co.,  Cal.— 
A.  W.  Garrett,  106  Matheson  Street. 
Healdsburg,  at  $4,700  awarded  con- 
tract by  the  Healdsburg  City  Council 
July  22  for  laying  water  mains  and 
fittings. 


July   25,    193.-. 
CONTRACT    AWARDED 

SAN  FRANCISCO.  —  Fay  Improve- 
ment Co.,  Phelan  Bldg.,  at  $23,441.00 
awarded  contract  by  the  Department 
of  Public  Works,  City  Hall,  under 
Spec.  No.  1,S,350.  for  installation  of 
Section  "A"  of  the  Emgarcadero  Dis- 
trict Extension  to  the  Auxiliary  Wat- 
er Supply  System   for  Fire   Protection. 

The  work  is  located  on  Folsom  St. 
iKtween  Beale  St.  and  the  Embarca- 
dero,  and  on  the  Embarcadero  be- 
tween   Folsom    St.    and    Pier   22'.4. 


BIOS    OPENED 

SAN  FRANCISCO— A.  Paulsen.  SIC, 
Folsom  St.,  at  $450  submitted  low  bid 
to  Custodian  U.  S.  Post  Office.  San 
Francisco,  for  repairs  to  deep  well 
pump  and  for  four  check  valves  at 
the  Post  Office,  7th  and  Mission  Sts. 
Only  other  bid  was  submitted  by  the 
Hubbard  Machine  Co.  at  $553. 

Bids  held   under  advisement. 


July  31.   19.15 
TO   ASK    FUNDS 

TUCSON,  Ariz.— The  Phoenix  city 
council  has  authorized  the  city  man- 
ager, R.  E.  Butler,  to  apply  to  the 
PWA  for  $475,000  to  finance  improve- 
ments to  the  water  system.  The  pro- 
posed works  include  a  1,000,000-gal. 
storage  tank  near  Tucson  Blvd.  and 
East  Second  St.,  completion  of  the  6.- 
000.000-gal.  tank  at  West  ISth  and 
Osborn  Sts.:  installation  of  two  gas- 
oline driven  pumps  to  replace  steam 
pumps  now  in  use  at  the  main  booster 
plant. 


BIDS   OPENED 
KAN     FRANCIWO.    —    A.     Pauliten, 

Ml!  Folsom  St.,  at  JI.4.-.  per  l.f,.  total 
$456.75  submitted  low  bid  to  the  De- 
partment of  Public  WorkH,  City  Hall, 
under  Spec.  No.  18.776  .for  making 
lest  borings  for  lire  cisterns  on  Van 
.Vess  Ave.  at  Ornve,  EIIIh,  Post,  Pine, 
l!ro.'i.dway.  Union,  Greenwich.  Lom- 
bard   and   Bay    Streets. 

Complete    bids    follow: 

A.  Paulsen,  $1.45  per  l.f.,  total  $456- 

William    AlliiiKham    Co.,    $1.70;    total 
»535..50. 

D.  J.  Longtin,  $1.75;  total  $.-.51.23. 
J.  B.  Rogers,  $1.90;  total  $598.50. 
AH  bidders  of  San  Francisco. 


PLANNED 

PHOENIX,  Ariz.— Mayor  JoReph  9. 
Jenckes  has  announced  that  the  city 
will  install  as  a  WPA  project  6000 
water  meters  at  a  cost  of  $40,000.  C. 
E.  Griggs,  city  engineer  and  water 
superintendent. 

SPECIFICATIONS     COMPLETED 

LOS  ANGELES,  Cal.— Los  Angeles 
Metropolitan  Water  District  engineers 
have  completed  specifications  No.  116 
for  furnishing  centrifgual  pumps  for 
the  main  pumping  plant  of  the  Colo- 
rado River  Aqueduct  and  they  will 
be  ready  for  distribution  to  prospec- 
tive bidders  next  week  when  the  date 
for  receiving  bids  will  be  announced. 
A  charge  of  $5  will  be  made  for 
each   set  of  specifications. 

Bidder's  security  In  the  amount  of 
$10,000  for  each  of  five  items  in  the 
bid  will  be  required.  • 

34  — PARKS   AND   PLAY- 
GROUNDS 

BIDS    OPENED 

SAN  FRANCISCO— Hjul  Chrlsten- 
sen,  at  $157  submitted  low  bid  to 
Custodian,  Post  Office,  San  Francisco, 
for  seeding  and  planting  grounds  at 
the  Post  Office,  7th  and  Mission  Sts., 
San   Francisco.     Complete  bids  follow: 

Hjul   Christensen   J157 

Nick    Hemminga    197 

Thomas    M.    Jones 440 

Bids  held  under  advisement. 

CONTRACT    AWARDED 

SAN  FRANCISCO.— Michel  &  Pfef- 
fer  Iron  Works,  Harrison  and  Tenth 
Sts..  at  $1,1S7.35.  awarded  contract  by 
Recreation  Commission  for  construct- 
ing of  certain  18-ft.  and  6-ft.  high 
chain  link  fencing  at  the  Jas.  Rolph 
Playground,    Army    St.    and    Potrero. 

BIDS    WANTED 

ALAMEDA,  Alameda  Co.,  Cal.— Un- 
lil  .-August  20,  bids  will  be  received  by 
the  Custodian,  U.  S.  Post  Office.  Ala- 
meda, for  seeding  and  planting  the 
grounds    at    the    post    office.    Alameda. 

BIDS    WANTED 

BERKELEY,  Alameda  Co.,  Calif.— 
Until  August  6,  10  A.  M.,  bids  will 
be  received  by  Berkeley  City  Council, 
Florence  Turner.  City  Clerk,  for  fur- 
nishing materials  only  for  fences 
around  2  tennis  courts  In  Codornices 
Park. 

The  work   involves; 
(   1)  521    ft.    l«-ft.   high  fence: 
(   2)   31    ft.    9-ft.    high    fence; 
(  3)   nyi-ft.    walk    gates; 
(  4)   1   3-in.    end   post   for   10-ft.   fence; 
(  5)   9   3-in.  gate   posts  for  do- 
(  6)   3   3-in.    corner  posts  for  do; 
(  7)  1  3-ln.  corner  post  for  9-ft.  fence: 
(  8)   IC    ft.    6-ft.    high    fencing; 
(  9)   1    set    3-in.    O.    D.    fittings    for   6- 
ft.     fence; 

(10)  1    3-in.    O.    D.    end    post    for    6-ft. 

fence; 

(11)  1    3-in.    O.    D.    stud   with    fiat   top 

and   fittings    for    3H-ft.    fence. 
Specifications    obtainable    from    the 
above    office.  • 
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TUNNELS 


CONTRACT    AWARDED 

LOS  ANC.IiLES  COUNTV,  Cal.— L 
E.  Dixon  Co.,  Bent  Bros..  Inc..  and 
Johnson.  Inc..  609  .South  Grand  Ave.. 
Los  Angeles,  bidding  jointly,  at  $1.- 
HS.104  awarded  contract  Ijy  the  Met- 
ropolitan Water  District,  Los  Angeles, 
under  Spec.  No.  107,  for  the  construc- 
tion of  Moonrovia  No.  4  and  San  Ra- 
fael Nos.  1  and  2  tunnels.  Colorado 
River  Aqueduct.  The  award  was 
made  on  Sched.  I  (Siin  Rafael  tun- 
nels) at  $503,145.  and  oh  Sched.  II 
(Monrovia  TunnelJ  at  $C5S.45U.  with 
a  deduction  of  $0.30  per  c.y.  from  Item 
2.  Schedule  2.  for  award  of  both  con- 
tracts, making  a  net  total  of  $1.14S  - 
104. 


COMPLETE    BID    LISTING 

LOS  ANGELES,  Cal. — Low  bids  sub- 
mitted to  the  Metropolitan  water  Dist. 
Los  Angeles.  July  30.  for  constructing 
concrete-lined  tunnels  in  Sierra  Ma- 
dre  and  Pasadena.  Specifications  No. 
110.  were: 

SCHEDULE  I— J.  F.  S'hea  Co.,  Inc., 
Mecca,    Calif.— at   $256,441.50. 

SCHEDULE  11  —  L.  E.  Dixon  Co.. 
Bent  Bros..  Inc.,  and  Johnson,  Inc., 
609  So.  Grand  Ave.,  Los  Angeles — at 
$204,475. 

The  work  consists  of  the  construc- 
tion of  concrete-lined  tunnels  or  pre- 
cast concrete  pipe  lines  and  appurten- 
ant works  of  the  Colorado  River 
Aqueduct  distribution  system,  between 
Stations  28S7  plus  UfJ  and  2951  plus  50, 
and  between  Stations  3061  plus  00  and 
3117  plus  14  of  the  Upper  Feeder.  The 
work  involves  the  excavation  and  lin- 
ing of  water  supply  pressure  tunnels 
with  approaches  of  jointed  cast-in- 
place  pipe,  having  interior  diameter 
of  10  ft.,  and  the  construction  of  pre- 
cast concrete  pipe  lines  having  in- 
terior diameter  of  9  ft.  10  in.,  and  has 
been  divided  into  schedules  as  fol- 
lows : 

Length  in  miles 
Schedule  Pipe      Pipe 

Number  Tunnel    Cast  in 

Place     Precast 

1   _ 1.14        0.08 

2    1.04         0.02 

Total   2.18        0.10 

3     0.29  0.93 

4     1.06 

Total     „ 0.20  ....         1.99 

Schedules    1    and    3   are   alternative, 

also  Schedules  2  and  4  are  alternative. 
F.    E.    Weymouth,    General   Manager 

and  Chief  Engineer. 

The  schedules  and  items  are: 

SCHEDULE  1 
Construction  of  6050  feet  of  tunnel 
and  400  feet  of  cast-ln-place  pipe,  to- 
gether with  appurtenances,  between 
Upper  Feeder  Stations  2887  plus  00 
and  2951  plus  50  in  Sierra  Madre. 

NOTE:  Schedules  1  and  3  are  alter- 
native. 

(  1)  30.000  cu  yds.  excav.  in  tunnel; 
(  2)  50  cu.  yds.   excav.  for  tunnel  en- 
largement; 
(  3)  5500  cu.  yds.  excav.  for  pipe; 
(  4)   3700  cu.  yds.  backfill  for  pipe; 
(  5)   250  tons  erecting  steel  support  in 

tunnel; 
(  6)  250  M.   feet  b.m.   furnlshnlng  and 
placing     permanent     timbers     in 
tunnel; 
(  7)  100    cu.    yds.    Gunlte    coating    of 

rock  In  tunnel; 
(  8)   10,050   cu.    yds     concrete    in    tun- 
nel; 
(  9)   685   cu.   yds.   concrete   in   cast-ln- 
place  pipe; 

(10)  Does   not  apply  here; 

(11)  15  cu.  yds.  concrete  in  structures 

plain; 


2)  and   (13)   Do  not  apply  here; 

4)  2.100.000    lbs.     placing    reinforce- 

ment steel  in   tunnel; 

5)  250.000  lbs.   placing  reinforcement 

steel    in   cast-in-place  pipe; 

6)  and  (17  Do  not  apply  here; 

8)  6000   lbs.    installing   miscellaneous 

metal; 

9)  300   ton-miles   hauling  steel; 
20)   500  ton-miles  hauling  cement; 

SCHEDULE  2 
Construction  of  5504  feet  of  tunnel 
and  100  feet  of  cast-in-place  pipe, 
together  with  appurtenances,  between 
Upper  Feeder  Stations  3061  plus  00 
and  3117  plus  14,  principally  in  Pasa- 
dena. 

NOTE:    Schedules    2   and    4    are   al- 
ternative. 

(   1)  28,000  cu.   yds.   excav.    in   tunnel; 
(  2)  50  cu.   yds.   excav.  for  tunnel  en- 
largement; 
(  3)  1600  cu.   yds.   excav.   for  pipe; 
(   4)   1100  cu.   yds.  backfill  for  pipe; 
(  5)  225  tons  erecting  steel  support  in 

tunnel; 
(  6)  225   M.    feet   b.m.    furnishing   and 
placing    permanent    timbers    in 
tunnel; 
(  7)  100    cu.    yds.    Gunite    coating    of 

rock  in  tunnel; 
(   8)  9150  cu.  yds.  concrete  in  tunnel; 
(  9)  175  cu.   yds.   concrete  in   cast-in- 
place  pipe; 

(10)  5   cu.   yds.   concrete   in  structures 

reinf. ; 

(11)  10  cu.  yds.  concrete  in  structures 

— plain; 

(12)  and  (13)   Do  not  apply  here; 

(14)  2,900.000    lbs.    placing    reinf.    steel 

in  tunnel; 

(15)  62.000   lbs.    placing   reinf.    steel    in 

cast-in-place  pipe; 

(16)  1000     lbs.     placing     reinforcement 

steel  in  structures; 

(17)  Does   not   apply   here; 

(18)  6500   lbs.    installing   miscellaneous 

metal; 

(19)  2600  ton-miles  hauling  steel; 
(2u)   4000    ton-miles    hauling    cement; 

SCHEDULE   3 
Construction    of   1550    feet   of   tunnel 

and  4900  leet  of  precast  joncrete  pipe. 

together  with  /ippurtenances,  between 

Upper    Feeder    Stations    2887    plus    i 

and  2951  plus  50  in  Sierra  Madre. 

NOTE:  Schedules  3  and  1  are  alter- 
native. 

(  1)  7700  cu.  yds.  excav.  in  tunnel; 

(  2)  50  cu.  yds.  excav.  for  tunnel  en- 
largement; 

(  3)  52.000  cu.  yds.  excav.  for  pipe; 

(   4)  32,000   cu.    yds.    backfill   for   pipe; 

(  5)  65  tons  erecting  steel  support  in 
tunnel; 

(  6)  65  M.  feet  b.m.  furnishing  and 
placing  permanent  timbers  in 
tunnel; 

(  7)  25  cu.  yds.  gunite  coating  of  rock 
in  tunnel; 

(  8)  2600  cu.   yds.   concrete   in   tunnel; 

(  9)  Does  not  apply  here; 

(10)  60  cu.  yds.  concrete  In  structures 

— reinf.; 

(11)  200    cu.    yds.    concrete    in    struc- 

tures— plain; 
112)   17511  cu.  yds.  concrete  in  cradle; 

(13)  4902  lin.  ft.  precast  concrete  pipe; 
(11)  210.000  lbs.  placing  reinf.  steel  in 

tunnel; 

(15)  Does  not  apply  here; 

(16)  3000    lbs.    placing    reinf.    steel    in 

structures; 

(17)  1,090,000  lbs.  furnishing  and  plac- 

ing  reinf.   steel  in  precast  pipe; 

(18)  6500   lbs.    installing   miscellaneous 

metal; 

(19)  200   ton-miles   hauling  steel; 

(20)  500   ton-miles  hauling  cement; 

SCHEDULE  4 
Construction    of   5623    ft.    of   precast 
concrete    pipe,    together    with    appur- 
tenances,  between   Upper  Feeder  Sta- 
tions   3061    plus   00   and   3117    plus    14, 


principally   in   Pasadena. 

NOTE:    Schedules   4   and   2   are  i- 
ternative. 

(   1)     and  (2)  do  not  apply  here; 
(  3)   63,000     cu.     yds.     excavation  jr 

pipe; 
(  4)  40,000  cu.   yds.   backfill  for  r  : 
(  5)   to  (9)  Do  not  apply  here; 

(10)  60  cu.  yds.  concrete  in  strut 

— reinforced; 

(11)  100    cu.    yds.    concrete    in   at  - 
tures — plain; 

(12)  2750   cu.   yds.   concrete  in  cris; 

(13)  5623  lin.  ft.  precast  concrete  Jij; 

(14)  and  (15)  do  not  apply  here;   ; 

(16)  GOOO    lbs.    placing    reinf.    steii 

structures; 

(17)  1,370,000  lbs.  furnishing  and  iti- 

ing   reinf.   steel   in   precast  ii- 
crete  pipe; 

(18)  13.000  lbs.  installing  miscellaniin  ■ 

metal;  ^ 

(19)  20   ton-miles   hauling  steel;    ;j 

(20)  3500  ton-miles  hauling  cemenij 
The   total     bids      on     SCHEDTJli.I 

were: 

(A)  J.  F.  Shea  Co..  Inc.,  Mecca,  C  ., 

$256,441.50.  ; 

(B)  L.  E.  Dixon  Co.,  Bent  Bros.,    ., 

and  Johnson,  Inc.,  Los  Angis, 
$292,915.  ' 

(C)  Morrison-Knudsen    Co..    Los     ■ 

geles,    $311,057.50. 

(D)  .S.    S.   Magoffin,    1506  E.   Mour  n 

Ave.,   Pasadena,  $337,510. 

The   unit  bids  on   Schedule  I  wi 
(A)       (B)       (O       (D)     (£ 
(   1)....  $  5.00  $  5.70  $  5.40  $  6.90  $    I 
(    2)....       7.00       6.00     10.00       S.OO    1  i 

(  3) 35         .85       1.00       2.00        i 

(   4) 17         .50         .50         .60       I 

(   5)....     23.00     20.00     37.00     40.00    3  ' 
(   6)....     34.50     35.00     75.00     50.00    7  n 
(   7)....     16.00       1.00     14.00     20.00    1  ' 
(  8)....       5.92       7.00       8.00       6.00 
(   9)....       9.20       9.00     10.50       8.00 

(10) 

(11)-...  11.50  25:00  15.00  20.00  3 

(12)(!3)  

(14) 009   .01    .01    .011  i 

(15) 009   .01    .01    .01    ! 

(16)(17)  

(IS) OG    .05    .05    .10 

(19) 14   1.00    .30    .20 

(20) 08    .50    .20    .10 

The  total  bids  on  Schedule  II  w 

(A)  L.  E.  Dixon  Co..  Bent  Bros., 

and  Johnson,   Inc.,  Los  Ang(i. 
$204,475. 

(B)  J.  F.  Shea  Co.,  Inc.,  Mecca,  C. ., 

$234,573.50. 

(C)  Morrison-Knudsen    Co.,    Los     ■ 

geles.  $291,425. 

(D)  Artukovich    Bros..    $291,889.75 

(E)  S.    S.    Magoffin      &    Co.,      150'  ;. 

.Mountain  Ave.,  Pasadena,  $   ■ 

470. 

(A)  (B)  (C)  (D)  (E 
(  1)....  $  4.00  $  4.83  $  5.50  $  6.30  $  • 
(   2)....       6.00       7.00     10.00     10.00        ' 

(  3) 50         .35       1.50       2.37 

(   4) 40         .17         .50        .47 

(  5)  ...     20.00     23.00     37.00     30.00    4 
(   6)....     35.00     34.50     75.00     65.00    5 
(  7)....       1.00     16.00     14.00     10.00    2  ' 
(  8)....       5.00       5.92       8.10       6.02 
(   !;)....     10.00       9.20     11.00       9.17 
(10)....     25.00     13.00     20.00     40.00    3' 
(11)....       S.OO     11.50     15.00     30.00    2'. 

1 12)  (13)   —       ', 

(14) 01         .009       .01         .01        1 

(15) 01         .009       .01         .014 

(16) 02  .009       .02         .02 


.06 


.15 


il7) 

(IS).... 

(:9).... 

(20).... 

The  total  bids  on  Schedule  in  » 

(A)  Chicago    Bridge    &    Iron   Wc; 

Los  Angeles,    $288,258.60. 

(B)  American   Concrete   &   Steel 

Co..   Los  Angeles,   $322,200. 

(C)  United   Concrete   Pipe   Corp., 

Angeles,    $327,177. 
The  unit  bids  on  Schedule  III  ^' 
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(A)       B)  (C) 

%  G.2n  $  6.50  $  7.00 
lO.OU     10.00       9.00 
.0.-.       1.20       1.37 


.30 
37.00 


14.00 
11.00 


.20 
10.00 
80.00 
20.00 
8.00 


.30 
20.00 

no. 00 

25.00 
9.00 


lini       

20.00 
15.00 

32.60     25.00 

11) 

30.00     20.00 

12) 

6.00 

5.00       6.00 

13) 

19.30 

22.00     19.00 

14) 

.01 

.012       .008 

IB) 

fl6) 

.015 

.013       .008 

17) 

.045 

.043       .048 

18) 

.05 

.10         .10 

19)- 

.30 

.25         .60 

20) 

.20 

.20         .50 

1  The  total  bids  on 

Sched 

ule  IV  were: 

.•\)  ClilcaRu    HrldKC 

&    1 

ron     Works, 

Los   AnKt'le.s, 

?2C0,SS7.40. 

U)  United   Cuncrel 

e    Pipe 

Corp.,    Los 

Angeles,  $291,600. 

C)  American   Concrete   &    Steel    Pipe 

Coip.,    $293,020.20. 

I>)  Wood  &  Hevanda,  Stocl<ton,  J36S,- 

417.60. 

The  unit  hlds  on  Schedule  IV  were: 

l)&  (2)  ..     .$            i 

....  1 

....  $      .... 

S) TO 

1.37 

1.20       1.95 

1. 30 

.30 

.40         .50 

6)  to  (9) 



10) 20.00 

25.00 

32.50     15.00 

20.00 

30.00     15.C0 

12) 0.00 

6.50 

5.00       7.50 

13) 18.00 

19.00 

21.40     22.50 

14)  &  (15) 

16) 015 

.0118 

.013       .01 

17) 0575 

.048 

.044       .055 

IS) 05 

.10 

.10         .02 

19) 50 

I.  till 

.-.0        .2.; 

20),. 


.10 


.  2U 


.10 


,  Stipulations     attached     to    the     bids 
'ere  as  follows: 

1..  K.  Di.xnn  Co.,  Bent  Bros.,  Inc.,  & 
ohnsiin.    Inc. — If    awarded    Schedules 

and  2,  deduct  10  cents  a  cu.  yd.  from 
iieni   (1)   in  both  schedules. 
;  Chicago  Bridge   &    Iron   WorivS — The 
id  is  based  on  Ijoth  .schedules  3   and 

lielng  awarded  to  this  bidder.  Either 

or  4  alone  Is  not  acceptable. 

Artukovich  Bros.,  Inc. — Should  the 
idder  be  low  under  each  of  the  sched- 
iles  bid  on  would  want  only  schedule 

United  Concrete  Pipe  Corp.— Stipu- 
;itlon  1 — Will  accept  either  3  or  4 
cparately.     Stipulation  2— Will  accept 

and  4  together  and  if  awarded,  this 
^idder  will  deduct  4  per  cent  from  all 
terns  In  schedules  3  and  4,  making  a 
otal  deduction  of  $24,751.08. 
I  Morrison-Knudsen  Co. — No  stipula- 
ions. 

American  Concrete  &  Steel  Pipe  Co. 
.-In  the  event  of  award  to  this  com- 
'>any  of  3  and  4  together,  deduct  from 
)id  totals  $45,560,  such  deduction  to  be 
uade  by  reducing  unit  prices  In  item 
•i.  schedule  3  by  $7  per  ft.  and  in 
tern  13,  schedule  4  by  $2  per  ft. 
J.  F.  Shea  Co.,  Inc.— No  stipulations 
S.  S.  Mugvffln  Co.,  Inc.— No  stipu- 
lations. 


ADVERTUjiNG 

COSTS  LESS 

THAN  WAITING 

TO 

ADVERTISE 


(Continued   from   Page  17) 

19— MISC.  CONSTRUCTION 


Calif.— 


To  Ask  Bids   Immediately 
MODKSTO.    Stanlslaua    Co., 
.Sixteentli  iind   I  Streets. 
Two-story  and   basement  wood   frame, 
concrete      and    tile      morlnary    (lii 
rooms). 
Owner — Carl   Shannon,   Modesto. 
Architect — Kussell    Guerne    De    I.appe, 
5906   Keith    St..    Berkeley. 


NOTICE   TO    BIDDERS 

I.I  IS  AN'tiKMO.S-.  Cat.  —  The  engi- 
TircrhiK  department  of  the  Metropoli- 
tan Water  District  has  announced 
that  a  3-day  insi)cction  trip  over  the 
liiciitlon  of  the  proposed  telephone  line 
l.^peclficalions  No.  106).  and  the  trans- 
mission line  (.'pecincation  No.  104),  is 
.scheduled  to  start  Tuesday,  July  30, 
193."),  at  S:30  A.  M..  from  the  Distiict's 
garage,  358  So.  Olive  St..  Los  An- 
geles. Bidders  who  desire  to  inspect 
only  a  portitm  of  the  territory  in- 
volved may  accompany  the  party  for 
that  portion  which  interests  them. 
For  information  as  to  itinerary  and 
otiier  data  call  Robert  N.  Allen,  NI 
9261,  or  see  them  on  the  7th  Floor. 
:;iii;  W.-st  Third  St.,  Los  Angeles. 


20— MlSr.  SUPPLIES  AND 
MATERIALS 

CONTRACT    AWARDED 

I. OS  ANi;i;i,K.s,  c.il—TroJ.in  Steel 
'  ".,  .It  $I.'>3I.<;9  ni't.  awarded  con- 
tract by  the  Lr.K  Angeles  County  Su- 
pervlHors  .luly  25  for  furnishing  a|.- 
I.roximalely  153,800  11..^.  reinforcing 
.•■teel  for  use  In  the  construction  of  a 
loiicrete-llned  channel  on  Verdugo 
Wash,  from  debris  dam  1700  ft.  south. 
The   bids  wire  opened  July   8. 


CONTRACT   AWARDED 

LOS  ANGPJJLES,  Cal.— Security  Ma- 
terials Co.,  at  $28,160.70,  net,  awarded 
contract  by  the  County  Supervisors 
July  25.  for  furnishing  approximately 
9."j7,500  lbs.  reinforcing  steel  for  use 
in  connection  with  the  construction  of 
:i  concrete  conduit  on  Verdugo  Wash 
ifom  Del  Valle  Ave.  to  the  existing 
londuit  above  Mountain  St. 


CONSTRUCTION  TO  START  IMME- 
MEDIATELY 
HUKBANK,  Los  Angeles  Co.,  Cal.— 
Wainer  Bros. -First  National  Studio.-; 
Uurbank,  started  work  this  week  on 
the  construction  of  a  crafts  building 
at  the  company's  Burbank  studio.  It 
will  be  a  two-story  structure,  430x310 
feet  in  area,  of  steel  frame  construc- 
tion, steel  sash,  sawtooth  type  roof 
construction,  concrete  bulkheads  and 
floors,  sprinkler  system,  etc.  CMost. 
$250,000.  Work  is  being  handled  by 
llie  owner's  ■department,  of  perma- 
nent   construction.  , 


CONTRACTS  AWARDED 
S.V.N  I' l!.\NCISCO.— Contracts  for  fur- 
nishing lumber  for  the  School  Depart- 
iiuiit  under  Bd  No.  1411.  have  been 
awarded  by  T.  A.  Brooks,  Purchaser 
of  Suiiplics,  City  Hall,  as  follows: 
(la)   Softwood:  Smith  Lumber  Co.,  $1- 

4f.o.i;6. 
(lb)    Hardwood:    Both    Maier    Lumber 

Co.,   $1,176. 
(2)     Special    Classes:    Forsylhe    Hard- 
wood   Co.:    36    schools.    $384:    Aptos 

Junior   High,    $19.80;   Galileo   High 

School,  $15.80. 
(:;>    Special    Classes:    Roth   Maier   Lbr. 

Co.:  Mission  High,  $49. 
Complete   bids    published   July   17. 


BIDS    WANTED 

SAN  FRANCISCO.  — Until  August  9. 
3  P.  >!..  bids  will  be  received  by  the 
IJ.  S.  Engineer  Office.  401  Custom 
House.  San  Francisco,  for  drydocking. 
painting  and  repairing  the  U.  S.  Sea- 
going Hopper  Dredge  "A.   Mackenzie." 

Plans  and  specifications  obtainable 
from   the  above  office. 


CONTRACT    AWARDED 

-MCJDESTO,  Stanislaus  Co.,  Calif.— 
J.  H.  Baxter  &  Co.,  333  Montgomery 
St.,  iit  $461.40  awarded  contract  by 
the  Modesto  Irrigation  Dist.  for  fur- 
nishing 24  Class  4  45-ft.  Red  Cedar 
Poles,  and  6  Class  4  50-ft.  do.  butt- 
treatetl,  %  penetration,  AS.\  specific:"  - 
tions. 

The    other   bids  were: 

Oraybar    Electric   Co $454.20 

G-E    Supply    Co 461.40 

H.   W.   Baxter  &   Co 492.42 


ATLAS 

Automatic    Storage    Water     Heater 

The  Atlas  Automatic  Water  Healer  has  been 
awarded  the  Seal  of  Approval  by  The  Amer- 
ican Gas  Association's  national  testing  lah 
oraior>   in  Cleveland. 

ECONOMICAL 

Snap  action  thermostat  brinf;s  full  flame  on 
at  once  when  water  drops  below  set  icinper- 
Jture.  Snaps  bun  er  off  again  when  boiler 
ij  full  of  hot  water.  The  Healinj;  chamber 
entirely  surrounds  the  boiler  so  that  every 
possible  heat  unit  created  by  tht  flame  is 
transmitted  to  the  water.  The  highest  quality 
insulating  material  knowN  today  keeps  the 
heat  in  and  the  cold  out. 

BUNGALOWS         RESIDENCES         APARTM^f.  SS  HOTELS 

Atlas  Heating  &  Ventilating  Co.,  Ltd. 


557-567   FOURTH    STREET 
SAN    FRANCISCO 
Phone    DOu,]las   0377 


EVERYTHING    IN     HEATING 


1451    32nd   STREET 

OAKLAND 
Phone    LAkeside    126S 


mi 
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7-Month  Coast  BuOding  Contracts  Lead 

1934  Year-Total  Nearly  $5,000,000 


Building  permits  issued  in  seven  western  states  during  the  first 
seven  months  of  1935  have  topped  the  entire  twelve-month  total  of  1934 
by  nearly  five  million  dollars.  Figures  from  95  principal  building  in- 
spection departments,  city  and  county,  compiled  by  DAILY  PACIFIC 
BUILDER,  show  to  the  end  of  July  a  permit  value  of  $73,156,000,  which 
compares  with  a  1934  year-total  from  a  like  number  of  reporting  com- 
munities of  $68,547,000. 

Volume  of  building  throughout  the  western  territory  continued  at 
the  average    level  of  the    previous         


I  tour  months  and   the  value  o£  per- 
:  mits  was  more  than  douhle  that  of 

last  July. 
j  The  month's  total  wis  $11,22:?.- 
'  071,  according  to  a  tabulation  of  re 
,  ports  nearly  complete  for  those 
'  departments  regularly  included  in 
the  BUILDER  table.  This  was 
about  $825,000  over  the  June  total. 
I  The  number  of  permits  issued  in 
:  July  was  8248  compared  w'ith  7998 
!  in  June. 

'  Residential  work  continues  to  ac- 
.  count  largely  for  the  gain  in  build- 
ing in  the  west  as  it  does  else- 
I  where.  The  general  trend  toward 
new  residential  building  is  noted 
in  a  recent  survey  of  the  industry 
by  Dun  &  Bradstreet  which  Is 
quoted: 

"Of  the  three  major  divisions  of 
the  construction  industry,  public 
works,  residential  building,  and 
commercial  construction,  it  is  in  the 
'  second  one  that  noteworthy  pro- 
I  gress  has  been  made  during  the 
past  year.  Although  it  is  too  early 
I  to  determine  whether  the  present 
upturn  will  hold,  it  already  has 
gained  sufficient  headway  to  at- 
tract the  attention  of  hanks  and 
other  institutions  that  are  under- 
writing mortgage  loans,  realizing 
the  possibilities  inherent  in  tli  e 
K.H.A.'s  mortgage  insurance  pro 
gram. 

"With  the  surplus  of  city  homes 
decreasing  from    month   to  month, 
while  the   desire   for  better   living 
conditions  is  growing  with  the  gen- 
eral expansion    of   business,   n  e  w 
residential  building  during  the  first 
six  months    of   the   current   year 
.    ranged  from  50  to  200  per  cent  in 
excess  of  that  for  the  comp,arativp 
period  of  1934.     These  percentages 
of  Increase  ran  even  to  higher  tig 
;    ures,  when  inclusion  was  made  of 
I     the    mounting     volume     of    repair 


BUILDING  PERMIT 

MONTHLY  TOTALS 


Building  permit  totals  report- 
ed by  inspection  departments  of 
principal  cities  in  seven  western 
states: 

1934 

Permits 

January    5447 

February    5122 

March    5490 

April    5729 

May   5481 

June  5691 

July    5523 

August    6734 

September   7490 

October    9173 

November    6891 

December    5913 

1935 

Permits 

January    6413 

February    6460 

March    8253 

April     9227 

May   8976 

June    7998 

July   8248 


Value 
$4,434,236 
5,442,120 
6,732,727 
5,068,765 
5,775,565 
5,203,830 
5,130,440 
5,307,474 
5,454,163 
8,607,019 
5,681,180 
5,709,858 

Value 
$7,429,496 
8,833,638 
10,546,030 
13,128,042 
11,602,953 
10,393,190 
11,223,071 


work     and    the     expenditures     for 
long-needed    rehabilitation. 

"Based  on  the  progress  thus  far 
recorded,  conservative  estimates 
point  to  a  net  appreciation  of  fully 
75  per  cent  in  residential  construc- 
tion for  1935,  when  compared  with 
the  total  for  1934,  as  the  demand 
for  homes  is  becoming  stronger, 
augmented  by  the  increasing  rate 
of  marriages  and  the  abatement  in 
the  'doubling-up'  of  families.  Na-ir- 
ly  50  per  cent  of  all  the  building 
in  this  division  now  is  being  cai*- 
ried   on   under  contract." 


COUNCIL  ORDERS 
STRIKE  BALLOT 
BY  CARPENTERS 

Walkout  August  31  Threatened 

Unless  Wage  Dispute 

Is  Arbitrated 


Bay  Counties  District  Council  of 
Carpenters  yesterday  announced  lo- 
cal unions  are  prepared  to  strike 
August  31  unless  a  demand  for  a 
wage  of  $1.15  an  hour  and  a  seven- 
hour  day  is  met  by  general  con- 
tractors or  the  dispute  is  settled 
through  arbitration.  A  resolution 
adopting  the  new  wage  and  hou- 
schedule  is  being  submitted  to  22 
affiliated  local  unions  in  San  Frar. 
Cisco,  Alameda.  San  Mateo  and  Mn- 
rin  counties  for  confirmation  by  se- 
cret ballot. 

D.  H.  Ryan,  secretary  of  the 
council,  stated  he  had  been  noti- 
fied Walter  G.  Mathevvson.  concilia- 
tor for  the  U.  S.  Dei.artment  of  La- 
bor, has  been  directed  to  attempt 
a  settlement  and  the  carpenters 
have  offered  to  meet  with  him 
Spokesmen  for  the  employers  said 
last  night  they  had  not  been  .ad- 
vised of  the  government's  inter 
vention. 

The  council's  threat  ot  a  walU 
out  is  a  reply  to  the  agreement 
announced  ten  days  ago  by  general 
building  contractors  of  San  Fran- 
cisco through  the  Central  Califor- 
nia Chapter,  AssociTted  General 
Contractors.  The  group  approvti! 
a  resolution  to  pay  carpenters  $  i 
an  hour  for  an  eight-hour  day  in 
place  of  the  $7.20  scale  which  has 
been  generally  recognized  on  pr' 
vate  work  for  two  years. 

Following  is  the  text  ot  the  res- 
olution adopted  at  a  meeting  ot  the 
council   held   Wednesday  night: 

"On  and  after  August  31,  1935. 
our  wage  scale  and  hours  shall  be 
$1.15  per  hour,  seven  hours  per  day, 
five  days  per  week  on  all  work  un- 
dertaken or  contracted  for  after 
that  date,  effective  throughout  the 
jurisdiction  of  the  Bay  Counties 
District  Council  of  Carpenters, 
comprising  San  Francisco,  .Manif- 
da,  San  Mateo  and  Marin  counties. 

"It  is  stipulated,  that  in  the 
event  our  offer  of  arbitration  made 
last  May  is  accepted  or  a  satistic- 
tory  settlement  agreed  to  by  the 
contractors  before  August  31.  1935. 
this  Resolution  will  be  considered 
nullified." 


PACIFIC    CONSTRUCTOR 


ROEBLING  LAYS 
FIRST  CABLE 
ACROSS  GATE 

Twenty  -  five      Lines      To     Be 

Swung  Between   746-ft 

Towers 


With  the  first  "skyline'  cable  of 
the  42-foot  center  span  of  the  Gold- 
en Gate  Bridge  successfully  placed 
in  position  and  swinging  across  the 
harbor  entrance  from  the  top  of 
the  746 -foot  towers,  preparations 
are  under  way  to  rush  erection  of 
the  remaining  24  cables  that  will 
support  the  cat  walks. 

It  is  anticipated  that  this  work 
will  be  completed  some  time  diir 
ing  the  middle  of  August. 

The  first  cable  was  laid  across 
the  Golden  Gate  Friday  morning, 
by  the  Harbor  Tug  and  Barge  Com 
pany  under  the  direction  of  Robt. 
Cole,  engineer  in  charge  of  con- 
struction for  the  .Tohn  A.  Roeblings 
Sons  Company,  cable  contractors. 

Meanwhile  radio  phones  have 
been  installed  on  the  two  pier  tops 
to  be  utilized  during  the  erection 
of  the  catwalks  and  cable  spinning 
operations.  These  phones  were 
utilized  for  the  first  time  during 
the  laying  of  the  first  pilot  cable. 

During  the  past  week  all  of  the 
25  cat  walk  cables  were  suspended 
from  the  south  tower  top  to  the  an- 
chorage eyebars.  This  work  was 
completed  on  the  Marin  side  the 
previous  week. 

The  exact  length  of  the  cat  walk 
cables  of  the  main  span  is  4,274 
feet  and  each  cable  weighs  approxi- 
mately 12  tons.  Two  200  horse- 
power engines  have  been  instal'pd 
to  hoist  the  cables  to  the  tower 
tops. 

As  the  erection  of  the  cat  walks 
proceeds,  drawing  of  cable  wire  in 
the  eastern  plant  of  the  John  A. 
Roeblings  Sons  Company  is  near- 
ing  completion.  To  date  18,240  tons 
of  wire  have  been  completed  and 
accepted.  This  is  85  per  cent  of 
the  total  order.  More  than  6.54S 
tons  of  cable  wire  have  been  ship- 
ped to  the  bridge  site. 

The  north  abutment  of  the  Marin 
approach  span  is  complete  with  the 
exception  of  tow  more  pours  of 
concrete,  which  will  be  made  early 
this  week  and  excavations  for  the 
pier  footings  of  the  span  are  being 
made.  On  the  San  fTrancisco  side 
work  is  continuing  on  the  east  ap- 
roach  road  and  the  removal  of  gov- 
ernment buildings  to  clear  the 
right  of  way. 

In  the  eastern  mills  and  shops 
11,925  tons  of  rolled  material  for 
the  stiffening  trusses  and  floor 
system  of  the  main  span  has  been 
delivered  and  is  in  proces  of  fab- 
rication. 

During  the  past  week  375  men 
were  employed  at  the,  bridge  site. 


FAIRFAX    ENGINEER 


Carl  Clow  has  been  appointed 
city  engineer  of  Fairfax,  it  was  an- 
nounced at  the  city  council's  regu- 
lar meeting  last  week. 


Reardon  Praises 
Bridge  Tower 
Safety  Record 

Erection  of  the  Marin  and  San 
Francisco  towers  of  the  Golden 
<Jate  bridge  without  loss  of  life 
represents  one  of  the  world's  best 
records  pf  accident  prevention.  'I' 
A.  Reardon,  director  of  the  SI:' 
Department  of  Industrial  Relation ; 
asserts  in  his  monthly  report  to 
the  governor.  The  towers  were 
constructed  by  McCIintic  -  Marshall 
Corporation. 

"Everyone  identified  with  this 
construction  work  should  be  proud 
of  the  record  in  accident  preven- 
tion that  has  been  made,  and  it  Is 
hoped  this  record  m,ay  be  contin- 
ued throughout  the  balance  of  tlie 
project,"   states   Mr.   Reardon. 

The  two  towers  are  746  feel  higl 
and  each  contains  20,000  tons  of 
steel.  During  the  erection  of  the 
Kteel  the  barges  carrying  the  stet^l 
to  the  towers  rose  and  fell  as  much 
as  20  feet  with  the  waves,  creat 
Ing  an  additional  unusual  hazard 
Mr.  Reardon  points  out. 

Cases  of  red  lead  poisonliia; 
among  riveters  which  were  report 
ed  when  steel  was  started  on  the 
Marin  tower  did  not  result  serious- 
ly and  through  cooperation  of  the 
Industrial  Accident  Commission 
and  the  contractors  the  trouble 
was  practically  eliminated  before 
the  south  tower  was  started  by 
changing  the  paint  used  at  the 
splices. 

Another  exceptional  condition 
was  encountered  as  the  towers 
neared  maximum  height  when 
workers  frequently  were  above  the 
fog  bank  and  cases  of  eye  trouble 
comparable  to  snow  blindness  re- 
sulted from  the  reflection  of  the 
sun  on  the  fog. 


Bureau  Opening 
Bids  August  27 
For  L.  A.  Grading 


Bids  for  grading  about  4.1  miles 
of  forest  highway  in  Los  Angeles 
County  are  scheduled  for  opening 
August  27  in  San  Francisco  by  Dis- 
trict Engineer  C.  H.  Sweetser  of 
the  U.   S.  Bureau  of  Public  Roads. 

Under  the  contract  now  out  for 
bids  Sections  A  and  B  of  Route  61. 
the  Angeles  Crest  National  Forest 
Highway,  Angeles  National  Forest, 
are  to  be  graded. 

Work  will  include,  among  others, 
major  items  of  approximately  51 
acres  clearing:  644.000  cubic  yards 
of  unclassified  excavation;  744,000 
station  yards  overhaul;  4,0S6  feet 
of  corrugated  metal  pipe,  and  fin- 
ishing 4.1  miles  of  earth  graded 
road. 

Plans  and  specifications  are  avail- 
able at  the  Bureau  of  Public  Road:- 
ofllce.  807  Sheldon  Building,  San 
Francisco. 


REMOVING  ROCKi 

TUNNEL  CORE      ' 

ON  YERBA  BUEN) 


Final     Excavation     Started 
Mammoth  Bore  For 
Bay  Crossing 


The  removal  of  the  cential  cc 
of  solid  rock  of  the  Yerba  Hue 
vehicular  tunnel  has  been  start 
at  the  east  portal,  according  to  t 
weekly  progress  report  on  t 
San  Francisco-Oakland  Bay  Brid 
by  Chief  Engineer  C.  H.  Purcell 

Within    the    next     few    montli 
when    this   last   block   of   rock   h 
been   finally  cut  away,  the  full 
mensions    of    this    world's    largei 
bore   tunnel   will    be   clear.  j 

San   Francisco 
Roadway  paving  lias  been  plac; 
on  the  main  approach   spans  wii 
of  Fourth  Street. 

Placing   of   the   fi!l   at   the   Fil 
Street   Plaza,   and   the  lowering 
Harrison    Street    has    been   cont^ 
ued  by  Healy-Tibbitts  Constructii 
Company.  ;. 

Work  has  continued  on  the  "o' 
ramp  with  the  placing  of  roadw 
paving  on  the  viaduct  structr 
and  the  construction  of  forms  I 
the   viaduct. 

West  Bay  Superstructure 
The  placing  of  the  catwalk  ropi, 
between  the  concrete  center  ii 
chorage  and  Yerba  Buena  Islaif 
has  been  completed  by  Columh( 
Steel  Company. 

On  the  west  suspension  bridfi) 
the  third  set-up  of  four  strands  1 
fifty  per  cent  completed  in  t 
south  cable.  The  second  set  L 
four  strands  has  been  completed  i) 
the  north  cable.  , 

Yerba  Buena  Island 
Four  additional  steel  arch  r( 
supports  were  placed  in  Yerba  I 
ena  Island  tunnel,  making  a  toltj 
of  138  to  date,  or  77  per  cent  ii 
the  total.  ' 

Thirty-nine  feet  of  the  roof  si; 
tion  were  concreted  last  week  ki 
Clinton  Construction  Co,  niakli 
a  total  of  235  feet,  or  44  per  ce 
of  the  total. 

The  excavation  of  the  tunnel  co 
has  been  started  at  the  east  pi 
tal. 

East  Bay  Superstructure 
The  second  55-foot  panel  of  t 
west  cantilever  arm  is  being  ere 
ed  by  Columbia  Steel  Company. 
Paving  operations  have  cont 
ued  on  the  East  Bay  superstri 
ture. 

Distribution    Structure 
Excavation     for    and    placing 
footings    and    columns    have    be 
continued   by  Barrett   &  Hilp,  cc 
tractors  building  the  East  Bay  D 
tribution    Structure   in   Emeryvil 

Berkeley 

.1.  F.  Knapp,  contractor,  has  cc 
tinned  excavation  for  the  Folg 
Avenue  subway,  Berkeley,  aiul  li 
begun  the  placing  of  foiindati 
slabs   for  this  subway. 


PACIFIC    CONSTRUCTOR 


OURT  RULES 
ON  WAGE  TO 
SHOVEL  MEN 


dge  Holds  $10  Rale  Applies 
In  Interpreting  City 
Pay  Ordinance 


'elltlon  of  Clnrpiice  H.  Katoii. 
itraclor.  to  compel  payiiient  of 
,7  50  w  i  t  h  h  e  I  (1  by  ContioHpr 
onanl  Leavy  on  Section  C  of  the 
teenth  Street  sewer  project  lias 
pn  denied  in  a  decision  by  Su 
vior  Judge  I.  L.  Harris  whicli  ur 
ids  the  city's  contention  that  tlic 
-e  of  $10  a  day  applies  to  lioOi 
iivel  engineers  and  clamshell  op- 
^tnrs  employed  on  projects  othef 
in  street  work. 

The  decision  is  a  ruling  on  a  dis- 
led  point  in  the  city's  prevailing 
ii'ge  ordinance  under  whicli  :i 
iige  of  $7.75  is  fixed  for  damsliell 
)>rators  engaged  in  street  work 
il  $10  is  the  rate  fixed  for  shovel 
piineers  engaged  in  excavating 
Ft  no  provision  is  made  for  shovel 
pjineers  employed  on  street  wo'l; 
rr  for  clamshell  operators  employ- 
f  in  excavating, 
lulge  Harris  said: 
It  is  argued  by  the  iietilionev 
I  iton)  that  if  the  city  attorney 
i!  correct  in  his  contention  that 
li  clamshell  operators  were  not 
oxaged  in  street  work,  then  it 
wuld  follow  that  the  plaintiffs 
(lid  have  paid  the  clamshell  op- 
c'tors  any  wage  which  they  saw 
ti  without  violating  the  contract. 
Tp  same  logic  may  he  applied  to 
tl  argument  of  the  petitioner.  He 
cims  that  the  work  done  in  this 
(■  p  was  street  work,  and  there  is 
n  provision  for  shovel  engineer.-; 
iiler  the  heading  of  street  work. 
Terefore.  petitioners  could  have 
P:d  the  shovel  engineers  any  waer- 
t\y  pleased,  without  violating  tlu^ 
iitractt.  But  petitioners  paid  the 
sivel  engineers  $10  a  day.  or  tln' 
Hge  which  is  provided  for  shovel 
ejineers  for  working  in  excava- 
I'ls.  This  amouts  to  a  tacit  ree- 
oiition  of  the  fact  that  the  shovel 
p;ineers  were  working  in  excava- 
•  n  and  not  in  street  work,  strict- 
1:  so-called. 

'The  petition  in  this  case  alleges 
t  It  the  contract  was  entered  into 
hween  the  plaintiffs  and  the  ''' 
ritor  of  public  works  for  the  con- 
suction  of  the  Fifteenth  Street 
s»-er.  Section  C:  that  the  work 
iisisted  of  the  constructing  of  a 
'nforced  concrete  sewer  in  and 
••,'ow  the  surface  of  cert  a  ^i 
seets;  cutting  and  removing  pave- 
r*nts  from  the  surface  to  permit 
t;?  digging  of  a  trench  in  the 
'-"eet  wherein  to  lay  the  sewer: 
i>  trench  was  23  feet  in  width  by 
1  feet  in  depth ;  in  removing  cer- 
tn  car  tracks  of  the  Municipal 
f  ilway  and  in  repaving  the  street 
car  the  said  sewer  and  replacing 
t>  railway  tracks.  The  street 
Vk  in  this  case  was  clearly  iden- 
t  al  to  the  sewer  work  whirh  cor- 
sted  of  the  excavating.    The  sew- 


20%    CONTRIBUTION 

REQUIRED  BY  WPA 

Regulations  requiring  20  per- 
cent average  participation  by 
sponsors  in  the  cost  of  projects 
under  the  new  federal  works 
program  will  apply  to  all  spon- 
soring branches  of  government 
without  exception,  according  to 
Frank  Y.  McLaughlin,  works 
progress  administrator  for  Cal- 
ifornia. Mr.  McLaughlin  said 
sponsors  may  list  equipment, 
materials  and  supervision  as 
contributions,  an  average  of  20 
per  cent  contribution  by  a  sin- 
gle sponsor  of  a  number  of  proj- 
ects by  a  group  of  sponsors  de- 
siring to  pool  their  projects  will 
be  acceptable. 

"But  in  order  to  provide  em- 
ployment for  all  entitled  to  it 
under  the  program  and  at  wages 
specified,  it  will  be  necessary 
for  sponsoring  agencies  to  con- 
tribute at  least  20  percent  of 
the  cost,"   he    said. 


Steel  Institute 
Opens  Depository 
For  Trade  Bids 


Opening  of  a  hid  depository  for 
the  structural  steel  and  iron  fabri- 
cating industry  has  been  approver! 
by  the  board  of  directors  of  the 
.•\merican  Institute  of  Steel  Con- 
struction. 

The  depository  was  recommend- 
ed by  a  special  committee  as  a 
means  of  providing  additional  sta- 
tistics on  contracts  closed,  produc- 
tion, shipments,  tonnage  erected 
and  for  study  of  costs. 

The  director  of  statistics  will 
conduct  the  depository  in  compli- 
ance with  the  following  rules: 

(1)  Each  bidder  shall  mail  or  de 
liver  a  copy  of  each  bid  for  the  sale 
of  structural  steel  or  erection  work 
aggregating  50  tons  or  more. 

(2)  The  statement  shall  he  in  a 
sealed  envelope  bearing  an  identi- 
fication of  the  job  and  the  name  of 
the  owner  or  contractor  to  whom 
the  bid  is  submitted. 

(3)  Xo  information  as  to  ton- 
nage involved  or  the  price  bid  is 
to  appear  on  the  outside  of  the  en- 
velope. 

(4)  The  duplicate  bids  are  to  be 
opened  only  after  the  director  has 
received  notice  of  an  award  in 
writing  from  the  successful  bid- 
der. 

(5)  Copies  of  the  tabulation  of 
bids  entered  will  then  be  prepared 
and  forwarded  to  each   bidder. 


er  was  not  the  ordinary  trench  for 
the  carrying  off  of  storm  waters 
from  the  highway,  and  such  like, 
so  that  it  could  be  considered  a 
part  of  street  work. 

"My  conclusion  is  that  the  work 
in  this  case  was  excavating  and 
not  street  work  and  that  the  clam- 
shell operators  are  entitled  to  $10 
per  day,  the  same  as  the  shovel 
engineers." 


STATE  BONDS 
ENDORSED  BY 
A.G.C.  CHAPTER 

Building    Contractors    Will 

Work  To  Win  Approval 

Of  $13,950,000  Issue 


Endorsement  of  the  $13,950,000 
issue  of  state  bonds  for  institution- 
al building,  which  will  be  submit- 
ted at  a  special  election  next  Tue.-- 
day,  was  voted  yesterday  by  Cen- 
tral California  Chapter,  Associated 
(Jeneral  Contractors.  The  chapter 
members  will  conduct  a  special 
campaign   tor  votes  for  the  issue. 

Following  is  the  text  of  the  en- 
dorsing resolution: 

WHKKE.^S  certain  members  and 
iMjn-in.-mber.s  of  tlie  Central  Califor- 
nia Chapter  of  Associated  fJeneral 
•  'ontractors  of  America  in  eeneral 
meeting  assembled  this  8th  day  of 
.Vugu.'it,  1935,  have  considered  the 
speriiU  bond  election  to  be  lield  Au- 
gust 13,  1935,  to  authorize  the  .sale  cf 
$13,950,000  State  bonds  for  major  con- 
struction and  improvements  to  va- 
rinu.s  Stale   buildings,    etc.,   and 

WHEREAS  investigation  by  t  li  e 
fintral  California  Chapter  of  As.so- 
ciated  General  Contractors  has  shown 
that  there  is  a  very  definite  need  for 
the  proposed  construction  and  im- 
provements and  that  public  institu- 
tions  are   grossly   over-crowded,    and 

WHEREAS  such  construction  will 
give  productive  employment  to  the 
thousands  of  mechanics  who  will  be 
engaged  on  the  work  both  on  the 
buildings  and    in   the  shop  and 

WHEREAS  taxpayers  in  general 
will  be  benefited  by  this  construc- 
tion and  needed  improvements  which 
will   be   provided,   therefore 

BE  IT  RESOLVED,  That  the  gen- 
eral building  contractors  of  San  Fran- 
cisco as  represented  by  this  meetin;; 
of  members  and  non-members  of  Cen- 
tral California  Chapter  of  Associatid 
Cleneral  Contractors  hereby  endorse 
ihis  election  and  urge  all  contractors, 
sub  -  contractors,  manufacturers  and 
material  dealers  to  give  this  a  favor- 
able  vote. 

FURTHER  RESOLVED.  That  tax- 
li.iyers  be  contacted  and  urged  to 
;;ive  their  favorable  vote  at  the  forth- 
c-oming    election. 


STATE  GETS  $246,000 

FOR  BUSINESS  CENSUS 


California  has  been  allotted  $246- 
S39  from  the  $7,784,000  fund  recent- 
ly approved  for  a  census  of  busi- 
ness enterprise  to  be  conducted  by 
the  Bureau  of  the  Census  of  the 
U.  S.  Department  of  Commerce, 
according  to  the  Division  of  Appli- 
cations and  Information. 


$10,000,000  SPENT 

BY  EASTBAY  SERA 


A  total  of  $10,011,666  has  been 
expended  by  the  State  Emergency 
Relief  Administration  for  Alameda 
County  projects  since  the  incep- 
tion of  SERA  in  M.ay  1934.  accord- 
ing to  Director  Chas.  F.  B.  Roeth. 
Some  1700  projects  have  received 
appropriations  from  the  fund. 


PACIFIC    CONSTRUCTOR 


BIDS  MONDAY 
ON  $6,000,000 
L.  A.  RESERVOIR 


Water   District  To   Open   Pro- 
posals On  Major  Con- 
tract In  Aqueduct 

One  of  the  largest  engineering 
construction  contracts  to  be  let  in 
the  west  this  year  will  be  the  Ca- 
jalco  Reservoir,  terminal  structure 
of  the  Colorado  River  Aqueduct, 
for  which  bids  are  being  opened  by 
the  Los  Angeles  Metropolitan  Wat- 
er District  next  Monday.  The  res- 
ervoir will  cost  more  than  $6,000,- 
000,  according  to  engineering  esti- 
mates. 

Storage  capacity  will  be  approxi- 
mately 100,000  acre  feet.  The  site 
is  about  ten  miles  southwesterly 
from  the  city  of  Riverside  and  due 
east  of  Corona. 

The  main  structure  is  to  be  an 
earthfill  dam  194  feet  in  height  and 
there  is  also  to  be  constructed  an 
auxiliary  earthfill  72  feet  in  height. 
The  main  dam  will  be  2584  feet 
long  at  the  crest  and  the  dike  fill 
will  be  7574  feet  in  length.  The 
fill  to  be  placed  in  both  structures 
exceeds  7.5000.000  cubic  yards. 

The  contract  includes  also  con- 
struction of  a  2000-foot  diversion 
tunnel,  concrete  lined  to  9-tt.  diam- 
eter and  outlet  tunnel  2565  feet 
long  and  14-foot  diameter.  The  lat- 
ter will  be  steel  cylinder  lined  with 
concrete  backing  and  gunite  fac- 
ing. 

Bids  will  be  received  on  five 
schedules  as  follows: 

(1)  Construction  of  Diversion  Tun- 
nel and  appurtenant  works; 

(2)  Construction  of  Outlet  Tunnel 
and  appurtenant  works; 

(3)  Construction  of  Dam  and  Spill- 
way and  appurtenant  works; 

(4)  Construction  of  Dike  and  ap- 
purtenant works; 

(5)  Construction  of  Outlet  Tower. 
Approach  Channel  and  Bridge 
Supports. 

Bid  security  in  the  form  of  a  cer- 
tified check  for  $300,000  is  required. 


$125,000  Oakland 
School  Rebuilding 
Bids  Open  Aug.  27 

Oakland  Board  of  Education  will 
receive  bids  August  27  for  the  re- 
construction of  Roosevelt  School, 
located  at  East  Nineteenth  Street 
and  Nineteenth  Avenue.  Prelimi- 
nary estimates  place  the  cost  of 
the  work  at  $125,000. 

The  school  is  one  of  those  which 
is  being  strengthened  to  conform 
to  provisions  of  the  state  earth- 
quake safety  act.  The  work  is  fi- 
nanced partially  by  a  grant  of  P 
W  A  funds. 

Plans  for  this  and  other  build- 
ings being  rehabilitated  were  pre- 
pared by  the  school  department  of 
architecture  and  engineering  su- 
pervised by  Architect  W.  G,  Cor- 
lett 


GRIFFITH  LOW 

ON  L.  A.  PAVING 


LOS  ANGELES,  Aug.  8— Low 
bids  received  by  State  Division 
of  Highways  here  today  for  two 
Southern  California  contracts 
were  submitted  by  Griffith  Co., 
Los  Angeles,  at  $39,913  for  pav 
Ing  about  1.4  miles  on  Sunset 
boulevard  in  Los  Angeles  and 
by  Matich  Bros.,  Elsinore,  at 
$15,993  for  applying  seal  coat  to 
shoulders  on  66.7  miles  in  Riv- 
erside County.  Second  low  bid 
on  the  paving  work  was  offered 
by  George  Curtis  Co.,  at  $44,343, 
and  second  low  on  the  oili^ig 
contract  was  C.  O.  Sparks,  Los 
Angeles,  at  $16,135. 


FHA  BUSINESS 
OVER  $53,000,000 
LAST  MONTH 

Insured  Loans  To  Modernize 

And  For  New  Building 

Set   Record 


A  steady  increase  in  insured 
modernization  credit  and  mortgages 
selected  for  appraisal  has  brought 
a  record  month  for  the  Federal 
Housing  Administration. 

The  volume  of  business  done 
during  July  totaled  $53,797,335 
which  is  an  increase  of  approxi- 
mately 250  per  cent  over  M.arch. 
and  the  largest  single  month  since 
the  inauguration  of  the  program. 
Insured  modernization  credit  is- 
sued during  the  month  amounted 
to  $21,084,556.  Mortgages  selected 
for  appraisal  with  fees  paid  during 
the  month  amounted  to  $32,712,769. 

The  week  ending  July  27  also 
reached  a  new  peak,  with  $4.S16.- 
126  in  moderniz.ation  and  repair 
notes  being  insured  and  $9,030,170 
in  mortgages  selected  for  appraisal 
the  total  business  for  the  week  be- 
ing $13,846,296. 

Up  to  August  1.  288.149  moderni- 
zation and  repair  notes  had  been 
Insured  since  the  start  of  the  pro 
gram  in  August,  1934,  representing 
a  total  amount  of  $113,071,642. 
There  had  been  31,021  mortgages 
selected  for  appraisal  for  a  total 
of  $122,518,711. 

At  present  41  per  cent  of  all 
mortgages  accepted  for  insurance 
under  Title  II  covers  the  construc- 
tion of  new  homes. 


APPROVE  $4,500,000 

NEW  MEXICO  PROJECT 


Allotment  of  $4,500,000  tor  con- 
struction of  Conchas  dam  on  the 
South  Canadian  River  in  San  Mi- 
guel County,  New  Mexico,  has  been 
approved  by  President  Roosevelt, 
the  Division  of  Applications  and 
Information   reports. 

The  dam  will  be  constructed  by 
the  Corps  of  Engineers  of  the  War 
Department  on  right-of-way  obtain- 
ed by  the  State  of  New  Mexico. 
and  upon  completion,  turned  over 
to  the  State  for  maintenance  and 
operation. 


CONTRACTORS 
CITY  LICENSE 
ACT  ADOPTEl 


Ordinance    Sets    $10    Annv 
Registration   Fee 
In  S.  F. 


Registration  and  licensing  of  c< 
tractors  in  San  Francisco  will  cc 
mence  as  soon  as  Mayor  Rossi  i 
proves  an  ordinance  finally  pass 
by  the  Board  of  Supervisors 
their  meeting  Monday.  The  licei 
ing  act  is  one  sponsored  by  loi 
contractor  associations. 

The  annual  registration  fee  v 
be  $10.  Certificates  of  regisratj 
will  be  issued  by  the  Bureau 
Licenses  and  a  register  of  all  ci 
tractors  will  be  maintained  by  I 
bureau. 

After  the  ordinance  becomes  • 
fective  the  Central  Permit  Bure 
will  deny  building  permits  to  a 
contractor  who  has  not  obtainec 
license  and  any  bidder  on  mun: 
pal  work  who  does  not  possess 
city  registration  certificate  will 
disqualified. 

The  new  act  supersedes  the  s 
tion  of  the  city's  business  licensi 
ordinance  applying  to  contracto 
the  legality  of  which  has  b€ 
questioned.  Its  passage  was  r 
nmmended  by  the  Associated  G 
eral  Contractors  and  the  San  Frl 
Cisco  Builders'  Exchange. 


$6,000,000  Fund 
To  Continue  Work  I 
At  Ft.  Peck  Da» 


Allotment  of  $6,000,000  has  b( 
approved  by  the  President  for  c 
tinned  work  on  the  Fort  Peck  D. 
and  reservoir  in  Montana. 

The  sum  represents  the  difii 
ence  between  the  amount  requfi 
ed  by  the  War  Department,  $! 
000.000  for  carrying  on  the  wo< 
and  the  amount  which  the  Er 
neers  received  from  the  Pede' 
Emergency  Relief  Administratis 
$15,000,000.  Gen.  G.  B.  Pillsbu 
acting  Chief  of  Engineers,  has 
plained  that  the  progress  of 
work  must  be  continued  in  ore 
to  avoid  a  considerable  additio 
cost  to  the  Government.  The  d 
is  of  the  earth-fill  type  and  the  i 
sure  must  be  made  at  a  period 
low  water,  or  postponed  for  ano 
er  year.  Present  plans  call  for  cc 
pleting  the  closure  just  after  ' 
high  water  of  June,  1937.  and 
order  to  accomplish  this,  the  div 
sion  tunnels  must  be  completed 
that  time  Otherwise,  a  year's 
lav  will  be  caused. 

With  the  additional  allotm 
bids  for  completion  of  the  tun 
linings  and  control  shafts  can 
advertised  at  once,  and  all  pa 
of  the  work  proceed  more  econc 
ically  and  efficiently.  Plans  h: 
been  completed  and  speciflcatli 
are   now  in  course  of  preparati 


PACIFIC    CONSTRUCTOR 


Co!.  Hackett  Promises  Speedy  Action  On 
Applications  To  PWA  for  Federal  Funds 

Urging  California  municipalities  and  other  agencies  desiring  PWA 
funds  for  construction  projects  to  submit  their  applications  as  rapidly 
as  possible,  Col.  HorstiT  C.  Hackett,  Assistant  PWA  Administrator, 
yesterday  gave  assuranc*  that  all  feasible  projects  will  be  rushed 
through  both  the  state  and  Washington  offices  and  placed  before  the 
Works  Allotment   Board. 

Colonel  Hackett,  together  with  directors  of  several  PWA  divisions. 
Lrrlved    in    San     Francisco    .Monila.v  


.fternoon  to  conler  witli  Acting 
.itale  Director  A.  D.  Wilder  and 
'Ulef  Engineer  Examiner  C'liltou 
0.  Hickocli  with  the  express  aim 
if  Bpeeiling  applications  loi  luiuN 
II  order  that  the  new  program  may 
;et  under  way  immedi.utely. 

Emphasizing  the  need  for  rush- 
iig  the  preliminary  work  ui  appii- 
atious,  Col.  Hackett  pointed  out 
hat  there  are  some  sixty  agencies 
)ther  than  the  Public  Works  Ad 
ninistration  which  are  receiving 
illotments  from  the  H,^!UO,Uuo,Uuj 
vork  ■  relief  fund  appropriated  by 
Congress.  As  the  principal  aim  ot 
he  administr,ation  is  to  put  men 
o  work  as  quickly  as  possible  agen- 
;ies  placing  their  projects  before 
he  Allotment  Board  immediately 
itand  the  best  chance  of  receiving 
iinds. 
The  PWA  favors  projects  where 
oca!  financing  for  the  55  percent 
)t  the  cost  not  provided  for  by 
he  Federal  grant  is  available.  Col. 
lackett  said.  Projects  which  can 
le  completed  within  one  year  are 
a  the  best  position  for  receiving 
''ederal  aid,  as  the  work-relief  ap 
iropriation  provides  only  for  put- 
■ing  men  to  work  during  the  com- 
,iig  year.  Contrary  to  the  general 
impression,  most  projects  for  which 
ipplications  have  been  received 
an  be  completed  readily  withiii 
his  time,  he  added. 

Questioned  concerning  the  pos.'^i- 
lility  of  San  Francisco  obtaining 
^'ederal  aid  for  the  $52,70U,OUU  sub- 
.vay  system,  Col.  Hackett  stated 
:hat  as  it  was  estimated  the'  proj- 
.'ct  would  require  three  years  for 
;onipletion  it  would  be  necessary 
or  the  city  to  apply  only  for  funds 
for  one  year's  work. 

The  city's  application  for  a  grant 
U)  aid  in  financing  the  $3,U0U,Uii() 
Verba  Buena  Shoals  reclamation 
project  has  been  forwarded  by  the 
state  PWA  office  to  Washington 
and  is  in  an  excellent  position  to 
receive  funds,  he  said. 
j  At  an  informal  conference  Mon- 
day night  Mayor  Rossi  and  other 
city  officials  urged  relaxation  of  the 
,c>ne-year  stipulation  in  order  thai 
the  subway  project  might  be  con 
sidered  as  a  whole. 

California's  PWA  program  is  in 
better  shape  than  at  the  start  of 
the  last  program,  it  was  pointed 
out.  Applications  have  been  re- 
ceived thus  tar  for  116  projects  to 
*=  °  ^  t  approximately  $95,0l)0,0ii(i 
while  the  previous  program  in- 
cluded ISS  projects  with  a  total 
cost  of  about  $93,000,000,  in,dicai- 
'»g  the  prevalence  of  larger  nroj 
ects  In  the  new  listing. 


MONTEREY  VOTES 

FOR  COURT  HOUSE 

Monterey  county  precincts  vot- 
ed three  to  one  in  favor  of  s 
$248,000  bond  issue  to  finance  a 
new  court  house  in  Salinas  at 
a  special  election  Monday.  The 
county  supervisors  will  apply  to 
PWA  for  a  grant  of  45  per  cent 
of  the  estimated  $450,000  cost 
of  the  building.  A  site  on  coun- 
ty-owned property  has  been  se- 
lected. 

The  court  house  will  replace 
one  erected  in  1877. 

Preliminary  plans  have  been 
prepared  by  Architects  Charles 
Butner  and    Robert   Stanton. 


Colonel  Hackett  reported  that 
the  field  survey  of  PWA  State  of- 
fices had  revealed  an  accelerating 
volume  ot  applications  from  com- 
munities willing  to  bear  their  share 
of  the  expense  in  securing  national 
re  -  employment  through  construe 
tion   of  worth-while   public   works 

He  said: 

"State  offices  so  far  visitort  dis 
closed  qualified  applications  being 
received  in  such  numbers  from 
towns,  cities  and  other  local  Gov- 
ernment units  that  it  will  be  im- 
possible to  act  upon  applications 
which  are  not  filed,  in  proper  form, 
within  a  short  time.  PWA  applica- 
tions must  be  filed  quickly  and  cor- 
rectly according  to  the  regulations 
which  may  be  obtained  from  the 
State  PWA  Director.  The  P"WA 
staff  will  do  its  part  in  aiding  any 
community  which  wishes  to  apply 
for  .a  qualified  project,  but  the  lib- 
eral terms  now  being  offered  will 
not  stand  indefinitely.  The  avail- 
able funds  will  be  exhausted." 

Accompanying  Col.  Hackett  were 
Directors  Edward  H.  Foley,  Jr..  of 
the  legal  division.  Philip  M.  Ben- 
ton of  the  finance  division.  Clar- 
ence McDonough  of  the  engineer- 
ing division,  Michael  W.  Strauss  of 
public  relations,  and  Secretary  Jos. 
K.  Vinson. 


HYATT  NAMED  TO 

WATER   COMMITTEE 


state  Engineer  Edward  Hy.Ttt. 
who  has  prepared  the  Central  Val- 
leys Water  Project,  has  been  ap 
pointed  to  the  newly  formed  Water 
Resources  Committee,  according  to 
Secretary  Harold  L.  Ickes.  The 
committee  includes  representatives 
from  government  agencies  dealing 
with  water  problems  and  four  oth- 
er experts  in  the  field. 


LUMBER  MILLS 
PRODUCING  AT 
NORMAL  RATE 

Sharp   Gain    in    Output    During 

Last  Week  Reported 

In  Northwest 


Northwest  lumber  iirodiictlon  re- 
turned to  normal  in  the  week  end- 
ing July  27  for  the  first  time  since 
labor  closed  the  mills  in  May.  ai- 
cording  to  the  weekly  report  of  the 
West  Coast  Lumbermen's  Associa- 
tion A  total  of  211  down  and  op 
erating  mills  in  Oregon  and  Wash 
ington  produced  7.'i.385.1.S4  board 
feet  of  lumber.  This  was  approxi- 
mately 13,500,000  feet  over  the  pre- 
ceding week. 

Thirteen  mills  went  into  produc- 
tion during  the  period.  The  aver- 
aged weekly  production  of  th's 
group  of  sawmills  in  193,")  has  been 
fi.^.9.S8,445  feet;  during  the  same 
period  in  1934  their  weeklv  average 
was  65,611,630  feet. 

The  new  business  reported  last 
week  by  211  mills  was  99,419.01.^ 
board  feet  against  a  production  of 
73,3,S5.1S4  feet,  and  shipments  of 
71.079,910  feet.  Their  shipments 
were  under  production  by  3.14  per 
cent  and  their  current  sales  were 
over  production  by  35.48  per  cent. 
Orders  booked  last  week  by  this 
group  of  identical  mills  were  over 
the  total  in  the  preceding  week  by 
about  36,000.000  feet,  or  approxi- 
mately 56.7  per  cent. 

The  association   bulletin   slates: 

The  heavy  increase  in  orders  re- 
ported to  the  association  appears 
to  have  been  placements  by  whole- 
salers and  other  agencies  ot  lum- 
ber bought  by  consumers  during 
the  strike.  Mostly,  this  does  not 
represent  new  building  although  a 
considerable  volume  of  lumber  was 
purchased  in  the  last  two  weeks  in 
order  to  load  and  release  inter- 
coastal  steamers  caught  here  by 
the  strike.  The  business  reported 
is  almost  entirely  in  the  domestic 
cargo  and  export  markets  both  of 
which  are  extremely  quiet  at  the 
present  time.  Most  of  the  mills  go- 
ing into  production  are  along  the 
waterfront  and  each  needs  a  certain 
amount  of  water  trade  orders  to  as- 
sure running  for  at  least  30  days. 
This  need  was  forseen  by  the  n."^- 
iial  suppliers  of  this  kind  of  busi- 
ness, the  orders  accumulated  and 
these  are  now  being  booked  as 
mills  start. 


REDDING   CONSIDERS 

CIVIC  BUILDING 


T.  L.  Stanley,  pesident  of  the 
Redding  chamber  of  commerce,  has 
appointed  a  committee  to  report 
on  plans  tor  a  civic  center  build- 
ing program  to  include  a  inunicipal 
auditorium,  veterans'  memorial  hall 
and  fire  station.  The  committee  is 
directed  to  investigate  PWA  terms 
for  loan  and  grant  of  Federal  funds 
toward  the  project. 


PACIFIC    CONSTRUCTOR 


PERMITS  AMD  COMTilAeT^ 


SAN    FRANCISCO   COUNTY 


Contractor — M. 
Polk  St. 


No. 
763 


768 
769 
770 
771 
772 


779 
780 
781 


785 
786 


790 
791 
792 
793 
794 


Owner 
Loorz 
Standard 
Standard 
San  Francisco 
Link 
United 
Fisher 
General 
General 
General 
Powers 
Bernhadt 
Gilmore 
Eckles 
Loon 
Marcus 
Isaac 
Isaac 
Cuneo 
Jacobson 
Swift 
Palace 
Sbarboro 
Sbarboro 
Sbarboro 
Meyer 
Allen 
Pond 

Christensen 
Baker 
Erickson 
Haviside 


Contractor 

Stolte 

Owner 

Owner 

Cahill 

Austin 

C^wner 

Fisher 

Owner 

Owner 

Owner 

Owner 

Owner 

HiiKgard 

Oshanna 

Owner 

Wilhelm 

Owner 

Owner 

Owner 

Jones 

Owner 

Meinberger 

Owner 

Owner 

Owner 

Wagner 

Owner 

Owner 

Owner 

Thulin 

Erickson 

Fink 


Amt. 
4500 

3000 
3000 
5000 
17900 
2000 
1000 
20U0 
2500 
4500 
1000 
3500 
4000 
2600 
2700 
7500 
3500 
3500 
2000 
6800 
7000 
5000 
8000 
8000 
8000 
1000 
3000 
15000 
4000 
1000 
3000 
4950 


ALTERATIONS 

(763)     NO.    1344    BALBOA    ST.      Alter 

apartments. 
Owner — C  W.  Loorz,  Premises. 
Architect — Not  Given. 
Contractor— F.  C.   Stolte  Co.,  3455  La- 

guna  St.,   Oakland.  $4500 


DWELLING 

(764)     N    KIRKHAM    ST.    57    E    34th 

Ave.       One  -  story  and     basement 

frame  dwelling. 
Owner    —    Standard    Bldg.    Co..     1500 

Judah  St.,  San  Francisco. 
Architect — Not  Given.  $3000 


DWELLING 

(765)     N    KIRKHAM    ST. 

Ave.        One  -  story   and 

frame  dwelling. 
Owner    —    Standard    Bldg.    Co., 

Judah  St.,  San  Francisco. 
Architect— Not  Given.  $3000 


2    E    34th 
basement 


1500 


ALTERATIONS 

(766)  625    THIRD    ST.      Alter    ware- 
house. 

Owner — S'.  P.  Warehouse  Co.,  Prem. 
Architect — Ellison    &    Russell,    Pacific 

Eldg.,   San  Francisco. 
Contractor — Cahill  Bros.,   206  Sansome 

St.,  San  Francisco.  $5000 

ALTERATIONS 

(767)  NO.  400   PAUL  ST.     Alter  fac- 
tory. 

Owner — Link-Belt    Co.,    Premises. 
Architect — Not   Given. 
Contractor— The  Austin   Co.,   516   18th 
St.,   Oakland.  $17,900 


ALTERATIONS 

(768)  NE  SIXTH  ST.  and  Townsend; 
alter  warehouse. 

Owner — United  Grocers,  Inc.,  200  Mis- 
sion Street. 

Architect — Noble  and  Archie  Newsom, 
Russ  Bldg.  $2,000 

ALTERATIONS 

(769)  SE  GEARY  and  Stelner,  alter 
service  station. 

Owner— M.    Fisher.    1255   Polk   Street. 
Plans  by  Michel  &  Pfeffer.  %  owner. 


Son,    1255 
$1,000 


LUBRICATING    BLDG. 

(770)  NW  CALIFORNIA  and  Divis- 
adero:   lubrlcatnig  building. 

Owner  —  General  Petroleum  Corp.  of 
California,  Higgins  BWg.,  Los  An- 
geles. 

Architect — Not  Given.  $2,000 


SERVICE   STATION 

(771)  NE  CALIFORNIA  ajid  Divis- 
adero;  Class  c  service  station. 

Owner  —  General  Petroleum  Corp.  of 
California,  Higgins  Bhjg.,  Los  An- 
geles. 

Architect — Not  Given.  $2,500 


SERVICE   STATION 

(772)  ELLINGTON,  MISSION  AND 
Farragut:  Class  C  service  station. 

Owner  —  General  Petroleum  Corp.  of 
California,  Higgins  BMg.,  Los  An- 
geles. 

Archltect^Not   Given.  $4,500 


SERVICE   STATION 

(773)      NE  JERSEY  and   Church   Sts.: 

Class  C  service  station. 
Owner — Chas.    Powers,    3879    26th   St. 
Architect— Not   Given.  $1,000 


DWELLING 

(774)  W  TWENTIETH  AVE.  325  N 
Santiago  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Bernhardt  &  Cowen,  924 
Taraval   St.,    San   Francisco. 

Architect— C.  O.  Clausen,  746  46th 
Ave.,  San  Francisco.  $3500 


SUPPLY  BLDG. 

(775)     SW  WEST  PORTAL  AND  14th 

Ave.  One-story  frame  auto  supply 

building. 
Owner — Gilmore    Oil    Co.,    Third    and 

18th    Sts.,    San    Francisco. 
Plans    by    Michael      &      Pfefter      Iron 

Works,     10th    and     Harrison     Sts., 

San  Francisco. 
Contractor  —  John    W.    Huggard,    915 

Rlalto    Bldg.,    S.    F.  $4000 


ALTERATIONS 

(776)  NO.  26  CALIFORNIA  ST.  Alter 
restaurant. 

Owner — Lee  Eckles,  22  California  St., 
San  Francisco. 

Architect — Not  Given. 

Contractor — John  Oshanna,  231  Stev- 
ens St..   San  Francisco.  $2600 


DWELLING 

(777)     S   JERSEY   ST.    148   E   Sanchez 

St.  One-story  and  basement  frame 

dwelling. 
Owner— John   and   Ida  Loon,    182   28th 

Sft.,   San  Francisco. 
Architect— Not  Given.  $2700 


ALTERATIONS 

(778)  NO.  1040  LOMBARD  STREET. 
Alter  dwelling. 

Owner — H.    C.    Marcus,    Premises. 

Architect — Julia  Morgan.  Merchanl.s' 
Exchange   Bldg.,    San   Francisco. 

Contractor— A.  H.  Wilhelm,  666  Mis- 
sion St..  San  Francisco.  $7500 


DWELLING 

(779)     W   TWENTY-NINTH   AVE.    50 

S    Cabrlllo     St.       Two-story    and 

basement  frame  dwelling. 
Owner  —  H.   H.    Isaac,    517   Belvedere 

St.,    San  Francisco. 
Architect— a       A.      Colton,       Flatiron 

Bldg..    San   Francisco.  $3500 


DWELLING 

(780)     W   TWENTY-NINTH   AVE.   7: 

S     Cabrlllo     St.       Two-story    anii 

basement  frame  dwelling. 
Owner  —  H.    H.    Isaac,    517   Belveder.' 

St..    San    Francisco. 
Architect — 9.      A.      Colton,      Flatiron 

Bldg..    San   Francisco.  $3501 


DWELLING 

(781)     E  FORTY-SEVENTH  AVE.  oi 

S  Sutro  Heights.  Two-story  frami 

dwelling. 
Owner— E.  Cuneo.  1821  Grant  Avenuei 

San  Francisco.  ] 

Architect  —  L.  Mastropasqua,  %  own-i- 

er.  $200C 


FLATS 

(782)     E    WEST   PORTAL   225    S   14tl , 

Ave.      Two -story    frame    flats.       j 
Owner — C.  J.  Jacobson,   212  Gates  St.f 

San    Francisco. 
Architect — Not   Given. 
Contractor— Thos.   M.   Jones.   643  29t: 

Ave..   San   Francisco.  $6806 


ALTERATIONS 

(783)     W    TENTH    ST.    55    N    Jessie 

Alter  Class  C  building. 
Owner— E.    D.    Swift,    66    10th    Street 

San  Francisco. 
Architect — Not    Given.  $700i 


ALTERATIONS 

(784)  &E  MARKET  AND  ANNII 
Sts.     Alter  hotel  and  stores. 

Owner — Palace   Hotel   Co.,    Premises. 
Architect— Bliss    &    Falrweather,    lOOi 

Balboa   St..    San   Francisco.  1 

Contractor  —  H.     S.     Meinberger,    95!) 

Folsom   St.,   San   Francisco.    $6006 

PLATS 

(785)  S  CLAY  ST.  137  E  Buchanan; 
St.  Three-story  and  basemenu 
frame   flats. 

Owner  —  Sbarboro    &    Jorgensen.    2222 

North   Point    St..    San   Franclsco.o 

Architect— Not   Given.  $80061 


FLATS 

(786)  S  CLAY  ST.  163  E  Buchanaiif 
St.  Three-story  and  basemem* 
frame  flats.  ' 

Owner  —  Sbarboro  &  Jorgensen,  2222' 
North    Point    St..    San   Francisco. c 

Architect — Not   Given.  $800H 


FLATS 

(787)     S    CLAY    ST.    189    E   Buchanai 

St.       Three-story    and     basement 

frame  flats. 
Owner  —  Sbarboro   &    Jorgensen,   222! 

North    Point    St.,    San   Francisco. 
Architect — Not   Given.  $8001 


ALTERATIONS 

(78S)     SE      FIFTH      AND      SHIPLE1 

Sts.     Alter  factory. 
Owner— Fred   Meyer,    525    Market   St. 

San  Francisco. 
Architect — Owner. 
Contractor — Geo.    Wagner.    181    Soutl 

Park.  San  Francisco.  $100i 


DWELLING 

(7S9)     NW     CAMBRIDGE     &     9ILLI 

man    Sts.      One-story    and    base 

ment  frame  dwelling. 
Owner  —  Ethan    S.    Allen.    310    Cam 

bridge  St.,   San  Francisco. 
Architect— Not  Givan.  $3001 

ALTERATION 

(790)     NO.    576    MISSION    ST.      Altei 

loft  building. 
Owner — Samuel  Pond,  American  Trus' 

Co.    Bldg.,    San   Francisco. 
Engineer — W.  Adrian.   417  Market  St. 

San   Francisco.  $16,00( 


PACIFIC    CONSTRUCTOR 


)We:ll,ing 

791)    e  sevicntkknth   avk.    uio 

is    Vlntcnli!      St.      Onn-Rtory      and 
bnscmrnt   frartie  dwolllnK. 
wniT    —    lli'inmn    ChilstonsiTi,    1'122 
1      27111    Ave,    San    Francisco, 
trchltoct— C.     O.     Clausen,     7'IG     46th 
Ave.,    Son   Francisco.  $40liu 


iLTERATIONS 

'792)     NO.    62    JOUDAN    AVK.      Allcr 

dwelllni,'. 
)wncr— Mrs.  F.  J.   Raki-r.  %  Architect 
vrchltcct— J.   K.   Kiafrt   &   Sons,   I'he- 
■      Ian  BIdK.,  Snn  Francisco. 
Contractor— A.     U    Thiilln,    C3    Brady 

St.,  San  Francisco.  $1000 


iWELIjlNG 

'79S)     W       NEBRASKA     ST.       130     N 

Cortland    Ave.       One-story     frame 
'       dwellinp. 

iwner — Frances  Erickson,  %  Contrac- 
'      tor. 

\rchltect— Not  Given, 
'ontractor   —   Henry      Erlckson,      i)72 

Chenery  St.,   San   Francisco.    $3000 


ALTERATIONS 
794)     NE    POWELL,    &    O'FARREI.L 

Sts.      Alter    restaurant. 
,>wner — J.   J.   Havislde,   Olympic  Club. 
Architect— Not  Given, 
.ontractor— The  Fink  &  S'chindler  Co. 
552  Brannan  St.  $4950 


AXNnoo  va3wv-iv 

luiv     'ojoBjjuoo  jauA\o     'OM 

546    Scammell                      Owner  5250 

r,t7     Leeklns                         Leekins  4000 

.'.48     American                     Schnoor  4000 

:49     Wallin                              Owner  4650 

fr.50     Roeber                             Owner  4200 

r.jl     McGrath                       Melrose  1750 

552    Goddard                      Bradhoft  ISOO 

f663    Berkeley                   Netherby  400" 

554     Woodm.Tn                      Whalin  luOO 

i555     Rlcl>ard.>i                         Monez  5500 

656     Waldman                        Owner  4000 

'567    Jacobs                                Short  2800 

558     Beckell                           Beckell  5000 

I  

inWELLING 

(546)     NO.  28  ELS-TON  COURT,  OAK- 
LAND.     One-story    6-room  dwlg. 
iOwner— .1.  Scammell,   424   Scenic  Ave., 
)        Piedmont. 
Architect— Not   Given.  $5250 


;DWELLING 

;'«.'47)     NO.   3244  FLORIDA  ST..   OAK- 
LAND.     Two-story    6-room    dwig. 

Owner— A.    B.    Leekins.    4481    Moraga 
1        Ave.,  Oakland. 
'; Architect— Not   Given. 

Contractor — C.  W.  Leekins.  44S1  Mor- 
;        aga  Ave.,   Oakland.  $4000 


f  OFFICE 

f(548)  740  ASHBY  AVE.,    BERKELEY; 

j  1-story   5-room   fr.inie  office   bldg. 

1  Owner — American    Forge    Co.,    Fourth 

I         and  Ashby,  Berkeley. 

I  Engineer— K.    TheiU,    860    Market    St., 

I         San  Francisco. 

I  Contractor— Schnoor  Bros.,  COin  Claie- 

!         mont  Ave.,   Berkeley.  $4,OiiO 


DWELLING 

1549)       2947    75th    AVE..    OAKLAND; 

one-story  6-rooni  dwelling. 
Owner  &   Builder— Folke   Wallin,   2150 

Both  Ave..  Oakland. 
Architect— Not  Given.  $4650 


nWELLING 

(550)     7S26  HILSIDE  ST.,  OAKLAND; 

one-story  6-rooin    dwelling. 
Owner   and   Contractur— R.    .\     Rocbor 

7818  Hillside  St.,  Oakland. 
.\rchltect— Not   Given.  $4200 


ADDITIONS 

(551)     N.    915     SPRUCE      ST., 

KELEY.     Additions. 
Owner— Stella   McGrath,    Preir 
Architect— Not    Given. 


Conlraclnr  —  Melrose  lliillderH,  1700 
47lh   Ave,,    Oakland.  $17.'.o 

ALTiCRATtONS 

(662)     NO.    1152    AMADOR    AVENi:i;, 

BERKELEY.      Alterations. 
Owner— A.    II.    Goddard,    1153    Amador 

Ave.,    I?erkeU?y. 
Architect — Not  Given. 
Contractor— O.    C.    BradholT,    Oil    55th 

St..   Oakland.  Ilniio 

DWELLING 

(553)  NO.  670  CRESTON  ST.,  BER- 
KELEY. Two-story  6-room  frame 
dwelling. 

Owner — Berkeley  Hillside  Properties 
Co.,   58  Sutter  St..   San  Francisco. 

Architect— Not  Given. 

Contractor  —  W.  A.  Netherby,  3S5S 
Lyman    Road,    f>akl:ind.  $4000 


ALTERATIONS 

(554)     NO.    2006    E-SIXTBENTH    ST.. 

OAKLAND.     Alterations. 
Owner — Mrs,    Emma   Woodman,    Prem. 
Architect — Not   Given. 
•  'ontractor— Whalin    Bros.,    2942    23rd 

Ave..   Oakland.  $1000 


DWELLING 

(555)  NO.  1943  CARTER  STREET, 
OAKLAND.  One-story  six-room 
dwelling. 

Owner— Webb  Richards. 

Architect — Not    Given. 

Contractor— A.  H.  Monez.  4133  Oak- 
more     Road,     Oakland.  $5500 


DWELLING 

(556)     2957    SIXTY   -   SECOND    AVE.. 

OAKLAND.     One-story   five-room 

dwelling. 
Owner— A.    E.    Waldman,    3174   McKil- 

hip  Road,  Oakland. 
Architect— Not    Given.  $4000 


DWELLING 

(557)  NO.  60  ALAMO  ST.,  BERKE- 
LEY; One-Story  four-room  frame 
dwelling  and   garage. 

Owner— Mrs.  S.  H.  Jacobs,  815  Cov- 
entry  Road,    Berkeley. 

Architect — Not  Given. 

Contractor— J.  V,  Short,  13SC  Euclid 
,  Ave.,    Berkeley.  $2800 


l.iWELLlNG 

(55.S)      NO.      CSO       THE      ALAMEDA, 

BERKELEY.  Two-story    si.K-room 

frame   dwelling. 
Owner  —  A.    T.     Beckett,     224     Scenic 

Ave..    Piedmont. 
Architect— E.    L.    Snyder,    ^.01    Shat- 

tuck    Ave.,    Berkeley. 
Contractor— A.  T.   Beckett,   224  Scenic 

..\ve..    Piedmont.  $5000 


BUILDING  CONTRACTS 

SAN    FRANCISCO  COUNTY 

Xn.  (Iwner  Contractor  Amt. 

163  Pacific  Lindgren  2850 

164  Molinari  Sharman  9400 

165  Parodi  Huggard  3583 

1C6    Victor  Shearer         162 

167     Wright  Alta         180 

ALTERATIONS 

(163)      140  NEW  MO^ITGOMERY  ST.: 

alter  cafeteria. 
Owner— Pacific  T.  &  T.  Co..  444  Bu.sli 
-■Vrchilect- Not   Given. 
Contractor — Lindgren    and    Swinerton, 
Inc..  225  Bush  Street. 

Filed.   Aug.   2,   1935.  Dated 

Completion 75% 

40  days  after  ..._ 25% 

TOTAL  COST,  $2,850 
Bond,  $2,850.  Sureties,  Pacific  Indem- 
nity Co.    Plans  and  Spec,   tiled. 


FLATS 

(164)      SW   CERVANTES    BLVD.    93- 

542    SE    Frado:    two-family    frann' 

nats. 
Owner— P.   G.   Molinari,    %   contractor. 


Archlleci— Not   Given. 

I'onlrnetnr— ThoK.     R.    Sharman,    3700 

llroderlrk     Street. 
Filed  Aug.  2.   "35.    Dated,  July  25.  '35. 

When   roof  In  on }2,350 

When   1st  coal  of  planter  on 2.350 

(Completion   - 2.360 

Usual    35    days .^2.350 

TOTAL  COST.    $9,400 
Bond,    $4,700.     Sureties,    Frank    Sasso 
and   Louis  Boallno.     Limit,  90  working 
days.    Plans  and  Spec,  filed. 
SERVICE    STATION 
(165)      NE    THIRD    ST.     anl    Revere: 

service    station. 
Owner— Phllli)    J.    and    Llllle    M.    Pa- 
rodi.   1520    Revere    St. 
Architect— Not   Given. 
Contractor— John     W.    Huggard.    9  1  5 

RIalto    Bklg. 
Filed,  Aug.   1,   '35.    Dated  July  15.  '33. 

Completion   $1,500 

Completion    Notice    filed 1,000 

35    days   after   job   completed....    500 

35   days    after   completion   filed      583 

TOTAL   COST,    $3,583 

Limit,  Sept.   15,  1935,    Plans  and  Spec. 

tiled. 


ALTERATIONS 

(166)  NO.  134  UPPER  TERRACE. 
All  work  for  interior  painting  and 
miscellaneous   repairs   to  dwelling. 

Owner — James    V.     Victor.     Premises. 

Architect — Not  Given. 

(J'ontractor — Carl  V.  Shearer,  11  Pied- 
mont St..   San  Francisco. 

Filed  Aug.  5.  '35.     Dated  Mar.  20,  '35. 

HOLC    Contract    

TOTAL    COST.    $162 

Bond.  $162.  Surety.  Fidelity  &  Deposit 

Co.-  of  Maryland.     Limit,  forfeit,  none. 

Specifications  only  filed. 


RE-ROOF 

(167)     NO.       445    ELEVENTH      AVE. 

All    work    for   re-roofing   dwelling. 
Owner— Frances   L   &   Walter   Wright 

Premises. 
Architect — Not   Given. 
Contractor — Alta      Roofing      Co.,      976 

Indiana    St.,    San    Francisco. 
Filed  Aug.  5,   '35.     Dated   Oct.  23,   '35. 

HOLC   Contract   

TOTAL  COST,  $180 
I>ond,  limit,  forfeit,  plans  and  speci- 
fications,   none. 


SAN    FRANCISCO    UNDER    $1000 

ALTER  dwelling,  $50;  468  21st  Ave.; 
owner,    Pierre   Donzelli.    Premises. 

SIGN,  electric,  $493:  1145  Market  St.: 
owner.  Star  Outfitting  Co..  Prem. 
contractor,   BrumficId,   965  FoLsom. 

ALTER  root  tank.  $60:  NE  Mason  and 
Market  Sts. ;  owner.  Bank  of 
America,  Prem.;  contractor,  Nat'l. 
Ornamental  Iron  &  Bronze  Co., 
70   Cheslcy   St. 

SIGN,  electric,  $175;  220  Kearny  St.; 
owner,  Sullivan  Pet  Shop,  Prem. 
contractor.  Novelty  Eltc.  Co.,  66 
Washburn    St. 

SIGN,  electric.  $300:  1540  Pine  St.; 
owner,  Kenneth  Larkin,  Premises 
contractor,    Wonderlite.    170    Otis. 

SIGN,  electric,  $497;  SW  18th  Ave. 
and  Geary  St.;  owner,  Romey's 
Market,  Prem.;  contractor,  Brum- 
field.   965   Folsom   St. 

ALTER  dwelling.  $300;  IS  Meda  St.; 
owner,  Mr.  Woods,  Premises;  con- 
tractor,   R.    Lind,    54    Stanton    St. 

ALTER  store,  $350;  355  Sutter  St.: 
owner.  New  England  Mutual  Life 
Insurance  Ca.,  Flatiron  Bldg.; 
contractor,  A.  XL  Hardy,  736 
Clement    St. 

ALTER  dwelling.  $850;  W  Schwerin 
St.  507  S  Sunnydale;  owner,  Gen- 
eva and  Sunnydale  Nurseries,  798 
Geneva  Ave. 

SIGN,  electric,  $495;  1659  Haight  St.: 
owner,  Romey's  Market,  Prem.: 
contractor.  Brumfield  Elec.  Co.. 
965  Folsom  St. 
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APARTMENTS 


Contract   Awarded 

-XLTERATIONS  ro.-it.    $.',000 

SAN    FRANCISCO.      1344    Ballma    St. 
-Mterations   to   apartments. 
Ownef — C.    W.    I^oorz.    premises 
Architect— Not  Given. 
Contractor— F.   C.  Stolte  Co.,   3455  Ln- 
Kuna   Ave.,    Oaklan-d.  i 


BONDS 


BONDS    SOLD 

S.\NT.\  ANA.  Orange  Co..  Cal.— 
Pasadena  corporation's  bid  for  the 
purchase  of  the  $85,000  Laguna  Beacn 
high  school  bond  issue  was  accepted 
by  Orange  County  Supervisors  this 
week.  The  interest  averages  3.7  per 
cent.     A  premium  ot  $11  was  paid. 

4—  FACTORIES  &  WARE- 
HOUSES 

Contract    Awarded 

ALTERATIONS  Cost,   $18,000 

SAN  FRANCISCO.    400  Paul  Street. 
Alterations    to    factory. 
Owner— Link-Belt  Co.,    400    Paul    St. 
Architect — Not    Given. 
Contractor — Austin    Co.,    510    IStli    St., 
Oakland. 


Plans   Completed. 

ALTERATIONS  Cost.   »3,000 

SAN  FRANCISCO.  NE  6th  and  Town- 
send    Streets. 

Alterations  to  warehouse. 

Owner— United  Grooers.  Inc.,  200  Mis- 
sion Street 

Architect — Noble  and  Archie  Newsnin 
Russ   BIdg. 

CONTRACT  AWARDED 

BURB.\NK,  Los  Angeles  Co.,  Cal.— 
Myers  Brothers,  3407  San  Fernando 
Road,  awarded  contract  for  erection 
of  a  new  three-story  and  basement 
storage  building  (304x120  ft.)  at  the 
Burbank  studios  of  Warner  Brothers- 
First  National.  Will  have  two  eleva- 
tors. 175,000  siiuare  feet  of  maple 
flooring,  gas  heater.s,  etc.  Over  1  - 
000.000  feet  of  lumber  will  be  used  i'n 
the   building.      Cost,    $112,500. 


Structural  Steel  Bids  Wanted, 
ALTERATIONS  Cotst.   $18,000 

.SAN  FRANCISCO.     No.  400  Paul  Ave. 
Alterations  to  factory. 
Owner— Link-Belt    Co..    Premises 
Architect— Not  Given. 
Contractor— Austin    Co..    516    ISth    St 
Oakland. 

Contract  Awarded 

TIRE   PLANT  cost.   $25,000 

STOCKTON.    San    Joaquin   Co.,   Calif. 
North  Eldorado  Street. 


One  -  story  frame,  stucco  and  brick 
tire  distribution   plant    (94x141    ft.) 

Owner— Goodyear  Tire  &  Rubber  Co. 
of  California. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— Lewis  &  Green.  Bank  of 
America    Bl-dg.,    Stockton. 


Being    Done   By   Day's   Work. 

AI.TKi;-\TLp-\'S  Cost,    $3000 

SAX  FRANCISCO.  NE  Sixth  and 
Townsend   Streets. 

-\lteratioiis  to  warehouse  (work  in- 
volves painting,  alter  ofBce  parti- 
tions, window  changes,  etc.) 

Owner — United  Grocers.  Inc.,  200  Mis- 
sion St.,  San  Francisco. 

Architect — Noble  and  Archie  Newsom, 
Russ   Bldg..    San   Francisco. 


Contract    Awarded. 

ALTERATIONS  Cost,    $1500 

SAN    FRANCISCO.         SE    Fifth      and 

Shipley  Streets. 
Alterations    to   factory. 
Owner — Fred    Meyer,    525    Market    St., 

San    Francisco. 
Plans   by   Owner. 
Contrac*,nr— Geo.    Wagner,    ISl    South 

Park,    San   Francisco. 


Low   Bidder 

WAREHOUSE  Cost.    $225,000 

LOS  ANGELES,  Cal.  No.  1200  South 
Evergreen    Street. 

One-Story  reinforced  concrete  and 
steel  warehouse  (940x182  ft.)  saw- 
tooth roofing,  steel  and  metal 
clad  doors,  steel  rolling  doors, 
steel  sash,  vault  door,  sprinkler 
system.  asphalt  paving.  metal 
skylights,   ventilating  system,   etc. 

Owner — A.  Zellerbach  Paper  Co..  220 
S.  Los  Angeles  St..  Los  Angeles. 

Ftigineer — Leland  S.  Rosener.  233  San- 
some  St..  San  Francisco,  and 
Ralph  Beebee,  197C  San  Pablo 
Ave..  Berkeley 
Low  Bidder— Wm.  P.  Neil.  Ltd..  4814 
Ldma    Vista     Ave..    .Los    Angeles. 


FLATS 


August  9,  1935 
Sub-Contracts  Awarded. 
FLATS  Cost.    $10,000 

SAN     FRANCISCO.       W     twenty-fifth 

Ave..    254    N    Fulton    Street. 
Twn-story    and    basement    frame    and 

stucco    flats. 
Owner  and   Builder — T.    I.    Strand.    670 

Victoria    St..    San    Francisco. 
Architect — Not  Given. 
Roofing — Powers    Roofing      Co.,       1442 

.iMabama  Street. 
Plumbinq — George  Weinholz.    765   Min- 
na Street. 
Heatina— A.    G.    Atwood.    3623   ISth    S-t. 
Sheet    Metal— Atlas    Heating    Co..    557 

Fourth    Street. 
Concrete    —   Andrew     Thorsen.      1878 

Church    Street. 
Wood    Sash — Portman's    Planing    Mill, 

IRIS    Mission    St. 
Lumber— Roth-Maier    Co..    2800    Third 

Street. 
Hardware — J.   B.   Jackson. 
Painting — Erling    Andresen.     99    Divi- 

sndero  Street. 
Lathing    and     Plastering — Berg    Bros.. 
719   45th   Ave. 


To   Be   Done   By   Day's  Work. 

FLATS  Cost.   $10,000    each 

SAN    FRANCISCO.     S    Clay    Street    E 

Buchanan. 
Three  ihree-story  and  basement  frame 

and   stucco    flats. 
Owner  and    Builders — Sharboro  .<t  Jor- 

gensen.    2225   North   Point   St. 


Aususl  7,  1935 
Contract   Awarded.  i 

I-^I^ATS  Cost.    $80001 

SAN     FRANCISCO.       K    West    Port.v 

Ave.    225   S   14th   ,A.venue. 
Two-story   frame   and   stucco  flats. 
Owner    —    C.    J.    Jacobson,    212    Gate^ 

St..    San    Francisco. 
Architect — Not   Given.  I 

Contractor   —    Thomas    M.    Jones,   SiV 

29th  Ave.,    San   Francisco. 


6 — GARAGES    &    SERVICE 
STATIONS 


-August   2.    1935 
Plans    Completed. 

ALTERATIONS'  Cost    fimO 

SAN     FRANCISCO.     SW     Grove  andi. 

Franklin  Streets. 
/Iterations  to  greasing  station. 
<3wner  —  Associated   Oil    Co..    79  Nen 

Montgomery    St.,    San    Francisco. 
Pl.nis  ',^y  Engineering  Dept.  of  Ownen 


Plans   Being   Figured. 

SERVICE    STATION  Cost.    $500C' 

SAN   FRANCISCO.     NW   24th  Avenuf 

and  Geary  S'treet. 
Class    A    service    station. 
Owner — Standard  Oil  Co.,  225  Bush  St..'' 

San    Francisco.  ', 

Flans  by  Engineering  Dept.  of  Owner 


Plans   Completed. 

SERVICE    STATION  Cost,    $5,0iJi 

SAN  FRANCISCO.  NW  California  anc 

Divisadero  Streets. 
Owner — General    Petroleum    Corp.    i, , 

California,    519    19th    St.,   Oakland^ 
Plans  by  Engineering  Dept.  of  Owni»r>l 

To    Be   Done   By   Day's   Work.  j 

SERVICE    STATION  Cost,    $20(ICC 

SA.N    FRANCISCO.       NE    Jersey    andi 

Church    Streets, 
class  C  service  station. 
Owner — Chas.    Powers.    3S79    20th    St.. 

San   Francisco. 
.Architect — Not    Given. 


Contract  Awarded. 

ALTERATIONS  Cost.    $130-? 

S-A.N    FRANCI.SCO.       SE    Geary    anft 

.Steiner   Streets. 
Alterations  to  service  station. 
Owner— M.    Fisher.    1255    Polk    Stiv  ■ 

San  Francisco. 
.\rchitect — Not  Given. 
Contractor — M.     Fisher     &     Son.     i2;i.' 

Polk   St..   San  Francisco. 


Contract  Awarded 

SUPPLY    P.LDG.  Cost.    $5.00' 

S.\N    FRANCISCO.     SW    West    Portii'i 

and   14th   Avenues.  ; 

One  -  story     steel    frame    auto    suppl>i' 

building.  I 

Owner— Gilmore   Oil  Co..   3rd   and  ISttr 

Streets. 
Plans  by  Engineering  Dept.  of  Owner  ' 
I'nntractor — John   W.    Huggard.    Riall' 

Building. 
Steel    Building— Michel    &    Pfeffer  Iioi 

Works,   Harrison  and   10th  Strcei- 


Sub-Contracts   Awarded. 

SERVICE    STATION  Cost.     $3.liO- 

BERKELEY.   Alameda  Co..  Cal.    Ade 

line  and  Grove  Streets. 
.Steel  service  station. 
Owner  —  Standard    Oil  Co..    Financia 

Center    BIdg..    Oakland. 
Plans  by  Engineering  Dept.  of  Owner 
Contractor — George  W.    Anderson,  211 

Hanover   St.,   Oakland. 
Lumber — Sunset  Lumber  Co.,  400  His' 

St.,   Oakland. 
Steel — Independent    Iron    Works.    Ltd 

.'521    Pine   St.,    Oakland. 


kM 


PACIFIC    C  O  N  s  r  R  u  c  r  O  K 
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Vrlng— Pacific    Electric     Motor    Co.. 

inth  nnd  Oak  SIk.,  OHklaiid. 
Fafino  -  Hrnwn    RiHiniiB   Co..    MT,   53r.l 

St..  Oakl.ind. 


Pns  Completed. 

SKVirK    STATION  CoBt,    JfitlUii 

S\     ^•U.•\.^■(■ISCO.       inillngton,     MIs- 
",»lon   mill    FarraKut    Streets. 
Curt  C  nervlic   station. 
(  ner— Oenernl     IVtroleum     Corp.     of 
rsilfornln.    519    I9lh    St.,    Oakland. 
1  n«  by  KnRlnoprlnK  Dept.  of  Ownor. 

Citract    Awarded. 

SUVICR    STATION  %Tl^O 

^ITII  SAN  I'MtANCISCO,  San  Ma- 
teo  Co..    Cal.      Bayshore   Blvd. 

sier  Hervlcc   station. 

(<ner— Union  Oil  Co..  220  Montgoti- 
ery  St..  San  FrancLsco. 

l.ns  by  KnBlneering  Dept.  of  Owner. 

citractor  —  John  M.  HuRBard,  915 
Rialto    HklB.,    San    Francisco. 


tw  Bidder. 

.'HVICK   STATION  Cost,    $7.li00 

^N    KKANCISCO.     racific    Ave.    and 
I  Polk  Street, 
^el  service  station, 
i.iier  —  C.encral    Petroleum    Co.,    5l9 

19th  St..  Oakland, 
iw    Bidder— Grant-Martinelli    Cons-t. 

Co.,  it  Mary   St..   San  Francisco. 


(Titruction     Postponed     Indefinitely. 

^  KVICE  ST.\TION  Cost,   $6000 

.-rTH  SAN  FRANCISCO,  San  Ma- 
teo Co.,   Cal. 

^jier-servlcc  station  (3  pumps)  steel 
construction. 

I  iier — Union  Oil  Co.,  220  Montgom- 
ery St.,  San  Francisco. 

hn»  by  Engineering  Dept.  of  Owner. 

(.ntractor  —  Fred  J.  Early  Jr.,  369 
Pine  St..  San  F'rancisco. 


(^n»r  Taking   Segregated    Bids. 
.-•KVICIC  .-"•TATIoN  Cost.    12500 

r -N    RAFAKL.    .Marin   Co.,    Cal. 
;|;ul  and  sheet  metal  service  station, 
ivner  —   Todd    Franklin,    2191    Third 

St..  San  Francisco. 
..Iiltect— D.   K.   Jaekle.    12f,   Po.«t   St., 

San   Francisco. 


-  FEDERAL  BUILDINGS 

DS    WANTED 
J'EARL  HARBOR,  T.  H.— Until  Oct. 

11  A.  M..  bids  will  be  recelvtd  bv 
ireau  of  Yards  and  Dorks.  Navy 
•partment,  Washington,  D.  C  for 
instruction  of  the  fleet  air  base  at 
•arl  Harbor,  T.  H.:  Spec.  No.  7474. 
ork  Involves  Cf>nstructlon  of  bar- 
cks.  mess  hall,  quarters,  etc.  K"- 
natcd   cost.    $900,000. 


IDS  WANTED 

COCO    SOLO,    C.    Z.— Until    October 

11  A.  M.,  bids  will  bet  received  by 
I-  Bureau  of  Yards  and  Docks.  Navy 
ijiartment.  Washington.  D.  C,  for 
*•  construction  of  a  naval  ammuni- 
on  depot  at  Coco  Solo.  Spec.  No. 
Jl.  Work  Involves  construction  of 
'lildlngs.    roads    and    services.     Esti- 

ited  cost,  $200,000. 


UNDS  ALLOTTED 

SCHOFIKl.D     BARRACKS.    Hawaii. 

War  Department  allotted  $615,000 
ir  construction  of  new  buildings, 
»<on»truction  of  present  buildings. 
4c.,  at  Schoflcld  Barracks.  Honolulu. 
.  aterlals  to  be  purchased  and  work 
:>ne  by  day  labor  under  supervision 
!    Constructin    gQuartermaster. 


OMPLETE  BID  LISTING 
ilUKNOALK.  C^iC  — D.  Zelinaky 
Sons,  Inc..  lf,5  Grove  Street  San 
lanclsco,  at  $2070  submitted  low  bid 
'  Treasury  Department.  Washlng- 
11.  D.  C..  for  painting  the  plaster, 
'c,  in  the  U.  S.  Post  OfHce  at  Glen- 


dalc. 

Cciniplcte  hldx  follow: 
I).    ZiOinnky    &    Sonx,    San    Francisco, 

$2070. 
Arlliur    .M.    Ueldcn,    Chicago,    Illinois. 

$2451. 
F.    A.   liucher,   Glendale,   $2583. 
Robert  A.   West.   Pasadena,   $2600. 
George    P.    Tondro    &    Sons,    Covlna, 

$32.^0. 


Complete  Bid  Listing. 
POST   DFKICR  Co»t.   $67,000 

TRACY.    .San   Joaquin   Co..   Cal. 
U.   .<*.    Post   Office. 

Owner— United  States  Government. 
Plan.s  by  Supervising  Architect.  Treas- 
ury Dept..  Washington,  D.  C. 
I.nw    Bidder— K.    E.    Parker    Co.,    133 
Soutn  Park,  San  Francisco. 

Complete  bids  follow: 

K.  E.   Parker  Co.,  S.   F $52,800 

l.oo    Epp.    San   Francisco 52.877 

Frank  J.  RelUy.  S.  F 54,931 

Wni.    Splvock,    9.    F 57,500 

Geo.    Peterson,    San    Leandro         60,000 
MacDonald  Const.  Co.  St.  Louis  63.428 

Hids  held  under  advisement. 


COMPLETE   BIDS 

WALLA  WALLA.  Wa.sh— As  pre- 
viously reported.  York  Ice  Machinery 
Corporation,  5051  Santa,  Fe  Ave..  Los 
Ang'.Ies,  at  $3635  submitted  low  bid 
to  Veterans  Administration.  Washing- 
ton. D.  C,  for  constructing  ice  cream 
making  plant  at  the  Veterans'  Admin- 
istration Faciltiy,  Walla  Walla,  Wash. 

Complete  bids  follow: 
York    Ice   Mchine   Corp.,    Philadelphia, 

$3635. 
Creamery    Package    Mfg.    Co.,    Phila- 
delphia.  $3647. 
General       Machinery     Co.,       Spokane, 

Wash..    $3725. 
Kohlenberger     Engr.     Co.,     FuUerton. 

Calif.,    $4147. 
Northwest     Baker     Ice     Machine     Co.. 
Seattle.   $4499. 


BIDS    OPENED 

HOLLY' WOOD.  Los  Angeles  Co., 
Cal.— H.  P.  Mueller,  1929  Vassar  Ave., 
Glendale.  at  $636  submitted  low  bid 
to  the  Treasury  Department,  Wash- 
ington, D.  C,  for  plaster  models  of 
the  Hollywood  Post  Office.  Only  oth- 
er bid  was  submitted  by  B.  Make, 
3871  Klmhurst  Ave..  Los  Angeles,  at 
$1,021. 


Bids   Wanted  — To  Close  Sept.  3.   1:00 

P.   M. 
POST   OFFICE  Cost.    $120,000 

AN.A.HEIM,  Orange  Co.,  Cal. 
U.  S.  Post  Office  Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect.  Treas- 
ury  Dept..   Washington,    D.   C. 
Plans  and  specifications  may  be  ob- 
tained from  above  office. 

COMPLETE    BID    LISTING 

PORTL.\ND.  Oregon — As  previously 
reported.  Otis  Elevator  Co..  1  Beach 
St..  San  Francisco,  at  $6090  submitted 
low  bid  to  Veterans  Administration, 
Washington.  D.  C,  for  constructing 
alterations  to  elevators  in  Building 
No.  4  at  the  Veterans'  Administration 
Facility.    Portland,   Oregon. 

Complete  bids  follow: 
Otis  Elevator  Co..  Washington,  D.  C, 

$6097. 
Montgomery  Elevator  Co..  Moline,  III., 

$6514. 
Warner  Elevator  &  Mfg.  Co.,  Cincin- 
nati,  Ohio  $7950. 
A.    Kieckhefer  Elevator  Co..   Millwau- 
kfe.  Wis..   $S029. 


Bids   Wanted— To  Close   Sept.   13th,    1 
P.    M. 

POST  OFFICE  Cost.  $1 30.900 

SANTA  MONICA,    Los  Angeles  Co.. 
II.  S.  Post  Office  Building. 
Owner — United  States  Government. 


Plnn«  by  SupTVlninK  Architect  of  the 
Treasury   Df-pl..    W^iKhingtofi.    K.i'. 
Plas    riiirt    itp<Tlllr;i lions    may   li«   ob- 
tained from  above  offlre. 


BIOS   WANTED 

SK.NTTI.K.  W.ish.— Until  August  23. 
10  A.  M..  bids  will  be  received  by  Hi" 
Trea.«ury  Department,  Procurement 
nivislon,  WashlnBlon.  D.  C.  for  re- 
pointlng  the  exterior  wall  surface* 
of  the  r.  S.  Federal  office  BuJIdlnE 
at  Seattle.  Specifications  may  be  ob- 
tained from  above  office  .and  from  the 
Cusii.dliin    of   the    building  at   Seattle. 


Contract  Awarded 

MINT  Cont.   Price.  $935,000 

SAN  FRANCLSCO.  Duboce  Ave..  Her- 
mann, Buchanan  and  Webster  St.<i. 
Four    -    story    structural    steel    frame 
mint    (207.9x185.1)    feet;   reinforced 
concrete  floor  slabs:   exterior  con- 
crete   walls    with    stone    or    terra 
cotta    facing,    reinforced    concrete 
vaults,    composition   or  asphalt 
block    roofing,    5-ln.    steel    studde*! 
plaster  partitions,    special   lighting 
fixtures,   elevators,    vault  doors). 
Owner— United  States  Government. 
Plans  by  Supervising  Architect  of  the 
Treasury     Dept..    Washington.     D. 
C,  and  Gilbert  S.   Underwood.  408 
S.   Spring  St..  Los  Angeles. 
Contractor —  Clinton     Const.     Co.,     923 
Folsom  St..    San   Francisco. 
Alternate   B,    using   granite    for    ex- 
terior ashlar  was  accepted. 


FUNDS    ALLOTTED 

FORT  SHAFTER.  Hawaii— War  De- 
partment allotted  $30,000  for  new 
buildings,  reconstruction  of  present 
buildings.  etc.,  at  Fort  Shaffer. 
Hawaii.  Materials  to  be  purchased 
and  work  done  by  day  labor  under  su- 
pervision of  Constructing  Quarter- 
master. 


BIDS   OPENED 

SA.N  DIEGO.  Cal.— Following  bid.: 
received  by  Public  Works  Officer.  lUh 
Naval  District.  S'an  Diego,  for  re- 
cabling  elevators  and  improvonit'it.? 
to  Blower  exhaust  at  the  Naval  ITo.i- 
pital.  San  Diego:  Spec.  No.  S0:i4. 
Work  includes  removal  of  preseit 
hoisting  cables  and  furnishing  a.  d 
placing  new  hoisting  cables  for  each 
of  the  three  existing  passenger  eleva- 
tors. 1  each  in  buildings  Nos.  5,  9 
and  15:  and  removal  of  an  existi.'g 
exhaust  duct  from  laundry  machine 
in  building  No.  11  and  furnishing  anG 
installing  new  exhaust  duct:  makl'g 
connections  to  present  exhaust  fr;-.n 
the  laundry  machine. 

Complete  bids   follow: 

(1)   Work     complete:      (2)      elevator 
work  only:    (3)   blower  exhaust. 
California     Sheet    Metal    Works,     San 

Diego.    (3)    $296. 
Ingle  Mfg.  Co..  San  DieBo.   (3)  S3S7. 
Otis  Elevator  Co.,   San  Francisco.    i2) 

$492. 
San    Diego    Elevator    & '  Electric    K^t... 

(2)   $492. 
Mayer  &   Boyce,   Saq   Diego.    (1)   $925; 
(2)    $480;    (3)    $345. 
Recommendations   made  that  awa;  ess 
be  made  as  follows: 

Item  2  awarded  to  Otis  Elevau- 
C0..1  Beach  St..  San  Francisco,  at 
$450  and  item  three  awarded  to  Cali- 
fornia Sheet  Metal  Works.  504  13th 
St.,   San  Diego,  at   $296. 


BIDS   WANTED 

BALBO.\.  C  Z.— Until  October  9. 
11  A.  M..  bids  will  be  received  by  the 
Bureau  of  Yards  and  Docks.  Navy  De- 
partment, Washington,  D.  C,  for  the 
construction  of  ammunition  depot  at 
Balboa,  Canal  Zone.  Spec.  No.  7819. 
Work  involves  construction  of  build- 
ings, magazines,  towers,  etc.  Esti- 
mated   cost   $750,000. 
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BUILDING  MATERIALS  APPROVED 
I'UYALLir.  Wiisli.— Tica.-^uiy,  De- 
partment approved  the  follnwin^  builJ- 
ing  materials  and  ifniipnicnt  awards 
for  the  constuction  of  the  U.  S.  Pos't 
Office  in  Fuyallup.  Henrikson  -  Al- 
stroni  Const.  Co..  Seattle.  Kener^il 
contractors: 

Plumbing  fixtures.  Crane  Co.;  elec- 
tic  water  coolers  and  drinking  foun- 
tain. Halsey  W.  Taylor  Co.;  indirect 
water  heat.>r.  Bell  &  Oossett:  water 
supply  pipe.  Cha.se  Brass  &  Copp  •'.■ 
Co.:  pressure  reducing  valve  on  wat- 
er supply,  Mc.^lear  Mfg.  Co.;  noncon- 
ducting covering  for  plumbing.  Johns^- 
Jlanville  Co.;  sump  pump,  Economy 
Pumping  Mchy.  Co.;  boiler,  Fitzgib- 
bons  Boiler  Co.:  tube  and  wall  ra- 
diators, American  Radiator  Co.;  non- 
conducting covering  for  heating, 
Johns  -  Manville  Co.;  angle  radiator 
valves.  Marsh  Valve  Co.;  air  valves 
for  radiators  and  air  valves  for  ends 
of  steam  mains,  Hoffman  Specially 
Co.:  lighting  distribution  panel,  Trum- 
bull Elec.  Mfg.  Co.;  r.c.  wire,  Habir- 
shaw  Cable  &  Wire  Corp.:  receptacles 
and  flush  switches.  Arrow  -  Hart  and 
Hegeman  Elec.  Co.;  glassware.  Gi'.l 
Glass  &  Fi.xture  Co.:  lighting  fixtures, 
F.   W.    Wakefield   Brass   Co 

BUILDING  MATERIALS  APPROVED 
HOLLYWOOD.  Los  Angeles  Co.. 
Cal. — Treasury  Department  approved 
the  following  building  materials  and 
equipment  awards  for  the  construc- 
tion of  the  U.  S.  Post  Ofllce  in  Hol- 
lywood. K.  E.  Parker  Co..  135  South 
Park  St.,  San  Fancisco.  gent-ral  con- 
tractor: 

Plumbing  fixtures,  Washington  F.l- 
jer  Co.;  electric  water  coolers  and 
drinking  fountain,  Halsey  W.  Taylor 
Co.;  oast  iron  threaded  pipe.  Wal- 
worth Co.:  non-conducting  covering 
for  plumbing.  Plant  Rubber  &  Asbes- 
tos Co.;  brass  pipe,  Bridgeport  Brass 
Co.:  tube  and  wall  radiators.  U.  S. 
Radiator  Corp.;  noncontJucting  cov- 
ering for  heating.  Plant  Rubber  and 
&  Asbestos  Co.;  angle  radiator  valves 
Marsh  Valve  Co.;  air  valves  for  ends 
of  steam  mains.  Dole  Valve  Mfg.  Co. : 
pipe  hangers  and  concrete  inserts. 
Grinnell  Co.:  lighting  distribution 
panel  and  feeder  panel,  Westinghouse 
Elec.  Mfg.  Co.;  r.c.  wire.  Simplex 
Wire  Co.:  receptacles  &  flush  switch- 
es, Bryant  Elec.  Co.;  clock  system. 
Warren  Telechron  Co.;  fan  hangers, 
Arrow-Hart  &  Hegeman   Elec.   Co. 


LOW     BIDDERS 

XOGALEH.  Ariz. — Harry  J.  Kearns. 
Xogales,  at  $3,580  submitted  low  bid 
to  the  Treasury  Department,  Wash- 
ington. D.  C,  for  alterations  to  thi- 
garitas,  U.  S.  Immigration  Station. 
Nogales.   Arizona. 

The   three    low  bids  follow: 

Harry  J.   Kearns.   Nogales $3,5S0 

Frank    Lown,    Nogales 3,7^0 

Public    Bldg.    Contractors,    New 

York    5,SS0 

Complete  bids  will  be  given  .shortly. 


BIDS  WANTED 

FAIRBANKS',  Alaska— Until  Sept. 
12,  bids  will  be  received  by  Treasury 
Department.  Washington,  D.  C.  for 
painting  plaster,  etc.,  at  the  U.  S. 
Post  Office.   Fairbanks,   Alaska. 


BIDS  WANTED 

LOS  ANGELES,  Cal.— Until  Sept. 
10.  2:30  P.  M.,  bids  will  be  received 
by  Veterans  Administration,  Arling- 
ton Bldg..  Wa.shington.  D.  C,  for 
metal  cubicle  partitions  in  Buildings 
Nos.  162  and  174  at  the  Veteran.?  Ad- 
ministration    Facility.     Los    Angeles. 

Plans  and  .specifications  may  be  ob- 
tained from  above  office  and  from  the 
Supervising  Superintendent  of  Con- 
struction, Veterans  Administration 
Facility,   Palo  Alto. 


LOW    BIDDERS 

SAN  FRANCISCO— Patterson  Bros.. 
2059  Webster  St.,  Oakland,  at  $4438 
submitted  low  bid  to  Treasury  De- 
partment, Washington,  D.  C  for 
painting  plaster,  etc.,  in  the  U.  S. 
Post  Office.  San  Francisco.  Three 
low    bids    follow: 

Patterson    Bros.,    Oakland $4438 

D.    Zelinsky,    San   Francisco 4680 

Raphael   Co.,   San  Francisco 4860 

Complete  bids  will  be  published 
shortly. 


Complete    Bid    Listing. 

POST    OffFICE  Cost.    $178,415 

ALHAMBKA,   Los  Angeles  Co.,  Cal. 

V.   S.   Post  Office  Building. 

Plans  by  Supervising   Architect  Treas- 
ury  Dept.,    Washington,   D.   C. 

Low  Bidder— Sarver  &   Zoss,   1015   W. 
Fourth    St.,    Los   Angeles. 
Complete   bids   follow: 

Sarver  &   Zoss,    Los  Angeles,   $114,200. 

Wm.   P.   Neil  Co.,    Ltd.,   Los  Angeles. 
$115,776. 

Robert  E.  McKee,   Los  Angeles,  $118.- 
900. 

G.    F.    Campbell   and    Chas.    P.    Kelly, 
Los  Angeles,    $120,498. 

Charles     J.    Dorfman,     Los     Angeles. 
$125,400. 

Theodore    A.    Beyer    Corp.,     Los    An- 
geles,   $128,079. 

Echuler  &   MacDonald,    Inc.,   Oakland, 
$132,000. 

R.    E.    Campbell.    Los    Angeles,    $134,- 
700. 

Wm.    C.    Crowell.    Pasadena,    $135,606. 

Wm.  MacDonald  Constr.  Co..  St.  Louis 
Mo.,   $141,217. 


8—       CLUB  BUILDINGS 

Planned. 

LODGE  Cost.    $18,000 

Sl'AUKS.  Nevada.  21st  Street  and 
County   Road. 

Ono  -  stoi  y  and  basement  concrete 
lodge  building  (100  -  ft.  frontage) 
meeting  hall,  lounge,  offices, 
kitchen,    banquet   hall,   auditorium 

Owupr— Duby  Reid  Post  No.  30.  Tlic- 
American  Legion. 

.Arihitect — Not  Given. 

Legion    members    will    do    the    foun- 

daliriiis    and    concrete    work    and    bids 

will   be  asked    on   other   portion  of  the 


Postponed    Indefinitely. 

ALTER.\TinNS  Cost.     $15,000 

SAN  FRANCISCO.  NE  Valencia  and 
Clinton   Park. 

Alterations  to  lodge  rooms. 

Owner — First  Serbian  Benevolent  So- 
ciety. 

Architect — Dodge  Riedy,  S21  Market 
St.,  San  Francisco. 

9^^  HOSPITALS 

BIDS    WANTED 

PEARL  HARBOR,  T.  H— Until 
August  14,  bids  will  be  received  by 
Public  Works  Officer.  14th  Nav.al  Dist.. 
Pearl  Harbor.  T.  H..  for  repairs  and 
fnteratioiis  to  building  No.  371.  Navil 
Hospital.  Pearl  Harbor.  Specification 
No.   8015. 

BIDS  WANTED 

PEARL  HARBOR.  T.  H.— Until  Au- 
gust 14.  bids  will  be  received  by  Pub- 
lic Works  Officer,  14th  Naval  District, 
Pearl  Harbor,  T.  H..  for  repairs  to 
Building  No.  326,  Naval  Hospital, 
Pearl  Harbor,  T.  H.  Specifications 
No.    SOIO. 


Plans  Being  Figured — Bids  Close  Aug. 
12,  3   P.   M. 

.VUDITORIU.M  Cost.    $ 

OAKLAND.  Alameda  Co.,  Cal.  Lin- 
coln and   Perkins  Streets. 

One-story  frame  and  stucco  audito- 
rium (to  seat  300). 

Owner— West   Oakland   Home. 


Architect— W.    G.    Corlett.     i;  a  n  k  ( 
.\merican    RIdg.,    Oakland. 
Following  will  submit  bids: 
Fred.   J.   Early,   Jr..   369   Pine  Sir 

San    Francisco. 

E.  W.  Larmer.  90  '''-lirview  Avei 
Piedmont. 

H.  L.  Paige,  503  vOak  Grove  a 
Oakland. 

S.  G.  John.son,  4052  D...1  i  >  ,\ 
Oakland. 

W.  G.  Thornally,  354  Hobart  Sli 
Oakland. 

F.  C.  Stolte,  3449  Laguna  Avei 
Oakland. 

Geo.  J.  Maurer,  50  Y'ork  I 'i  .  !• 
mont. 


PLANNED 

OLIVE  VIEW,  Los  Angeles  Co.,  < 
Everett  J.  Grey,  executive  supei 
tendent  of  the  county  sanitorium., 
Olive  View,  announces  tliat  preli 
inary  plans  are  under  way  lor  a,  p; 
posed  new  hospital  building  to  If 
built  at  Olive  View,  to  provide  !• 
beds  and  to  cost  between  $2,006fi' 
and  $3,000,000.  A  PWA  grant  will  ' 
sought. 


Low   Bidders. 

INFIRMARY  Cost,  $■ ;. 

SE.\TTLE.    Wash.      Campus    of   I  j- 

versity   of  Washington. 
Four    -    story   fireproof   infli  niary  (  li 

wards   of    13    beds   and    ten   2-  '1 

rooms,    diet   kitchens,    ultra    vi 

treatment    laboratories,    surger 

offices,    library,   etc.) 
Owner — State    of   Washington. 
Architect — A.   H.   Albertson.  Jos.  ^  ■ 

son    and    Paul     Richardson,    Ai  ■ 

ciates.    Northern    Life   Tower,  !,• 

attle.  : 

Low  Bidder— Sheble  Const.  Co.,  S<;) 

3rd  Ave.,   Seattle,   $106,000.       '    , 
Electric    Wiring— NePage   -  McKerC|, 

S04    Cth    St.,    Seattle,    $10,430.      | 
Plumbing  <S.  Heating— University  P  1. 

&   Htg.    Co.,   3!I39  University  ■«' '. 

Seattle,    $25,079. 
Elevators — Moline    Elevator    Co.. 

First    St.,    Seattle,    $8,142. 
Bids   held    under  advisement. 


CONTRACT    AWARDED 

BAKERSFIELD,  Kern  Co.,  Cai, 
Williams  &  Greenough,  Bakersfi'^j 
at  $15,414  awarded  contract  by  K  , 
County  Board  of  Supervisors  for  i\ 
construction  of  an  isolation  wardi 
the  Kern  County  General  Hosph] 
Bakersfield. 

Plans  prepared  by  Architect  CK 
H.  Biggar.  Haberfelde  Bldg.,  Bake, 
field. 


PLANNED 

HANFORD,  Kings  Co..  Cal.—. 
rhitect  Ernest  J.  Kump.  Rowell  Bl 
Fresno,  has  prepared  prelimin 
plans  for  the  following  buildings  i 
improvements  at  the  County  Hof 
tal    site,    Hanford: 

East  Wing  addition  estimated 
cost  $65,000. 

Old  Men's  Home  to  contain  50  bs 
estimated  to  cost  $32,825. 

Isolation  building  with  12  wards. 
cost    $25,110. 

Resident  Physician's  residence 
cost  $6000. 

New  water  tank  and  tower,  $4801 

Kitchen  and  refrigerator  to  c 
$17,000. 

Application  will  probably  be  f 
with  the  PWA  for  a  loan  and  gr 
to  finance  the  proposed  work. 


ID- 


HOTELS 


PLANNED 

DANA  POINT.  Orange  Co.,  Ca 
Dana  Point  Inn  Co.:  S.  H.  Woodr 
president.  315  W.  Ninth  St..  Los  J 
geles.  is  negotiatirT  for  a  loan 
finance  completion  cf  a  hotel  build 
at    Dana.    Point,    0.  ange    County. 


ll 
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„  ih  ri>n»tructlon  HiartocI  In  1930. 
T'  foundiitionK  for  the  hiilldliiK  were 
lilt  bef(ir«  the  pniject  wii»  ulian- 
flii'd.  Ah  nrlKliially  plnniifil,  It  was 
IK'onlaln  h2  kupkI  ronni.t,  dining 
rini  and  kitchen.  Wo«turn  Constr. 
(■  Suliway  Ternilnnl  DIdK..  Lo.s  An- 
K  .«.  »,iK  the  ciintnictiir,  and  Arthur 
lllliilchuxon,  mill  Ari'hiteit.s'  UldR.. 
\j    AnK.-IOK.    arihltc-ct. 


CJSTRUCTION     STARTED 

•Ol'LDIClt  CITV,  Ni-va<lH— Ifi.uld<-r 
101  Hotel  Co.;  I'aul  S.  Wi'bh.  prcsi- 
d'l,  has  flarlcd  work  on  the  ereo- 
lli  of  an  addition  to  the  hotel  in 
mlder  Cll.v.  The  new  unit  will  pro- 
\  •  30  additional  hotel  rooms  and  a 
Ainfl  ro<iin.  Co."!!  i.s  estimated  at 
Jiiino. 


I— ICE  AND  COLD  STOR- 
AGE PLANTS 

extracts  Awarded. 

V.REHOUSE  Co.st,    501. COO 

I Ol)  RIVER.    Oregon. 

I'lr-story  reinforced  concrete  and 
heavy  mill  warehouse  (cold  Jl.i"-- 
ag&  facilities,  cork  insulation,  etc.) 

I  ner — Duckwall  Bros.,  Hood  Riw.-. 
Oregon. 

A  hitect— Olaussen  &  Claussen,  G  .tr- 
dian   Bide.,    Portland,    Oregon. 

I'llractor— G.  E.  Anderson,  2,"15  S. 
E-l.ith  St..   Portland. 

Fmbing— J.  M.  Harder,  2038  N.  \- 
merta  St..    Portland. 

C  k  Insulation  —  Frank  J.  Lecnaid, 
Lewis  BIdg.,  Portland. 

Vrino  —  W.  R.  J.  Gha.sle,  Lumber- 
men's BIdg.,  Portland, 

F'riQeration  Equipment — Harris  ice 
;  .Machine  Works,  C2fi  N.  Tilla.m"ok 
St.,  Portland. 

Civeyors— Mailler  &   Searles.    Inc. 


1—      POWER  PLANTS 

FANNED 

EWARD,  Alaska— Hubhell  &  Wal- 
I'  Engineering  Corp..  Alaska  BIJ,-.. 
s.ttle,  have  lieen  commissioned  '■:• 
HPare  plans  for  a  hydro-eIc:ti'.- 
pnt  with  an  installed  capacity  of 
t,i  420-hp.  generating  units.  The 
p'verhouse  will  be  located  7  miles 
nth  of  Seward  and  a  reservoir  de- 
voped  by  a  dam  at  the  outlet  of 
Irt  Lake.  Water  will  be  carried  Z 
i(es  to  the  power  house  throuKh 
line  or  pressure  pipeline.  The  cost 
fthe  work  is  estimated  at  $118.0ii0. 
I  be  financed  by  a  bond  i-ssue  at  $S.i.- 
n  to  be  purchased  by  the  PWA,  and 
a  outright  grant   of  $30,000. 


t'NOS    VOTED 

iALlNA.S,  Monterey  Co.,  Calif.— 
I  unly  of  Monterey  voted  bonds  in 
I'  amount  of  $24S.000  August  6  to 
I  moe  construction  of  a  new  county 
I  irthouse  lin  Salinas  on  a  site  yet 
libe  selected.  Total  cost  of  the  proj- 
•'.  will  be  $400,000. 

f'relimlnary  plans  have  been  pre- 
ired  by  Architects  Chas.   Butner.  51 

iple  St..  Salinas,  and  Robert  Stan- 
'1.  Carmel. 


OMPLETE  BID  LISTING 
V.V.ERICAN  LAKE.  Wash.— As  pre- 
•iisly  reported.  F.  L.  Van  Slyke. 
lyallup.  Washington,  at  $7340  sub- 
Mted  low  bid  to  Veterans  Admini.s- 
ilion.  Wasliington.  D.  C,  for  con- 
■vioting  transformer  station  and 
msmlsslon  line  at  the  Veterans"  Ad- 
nistration  Facility,  American  Lake, 
ashington. 

■oniplete  bids  follow: 
'   L.   Van   Slyke,      Puyallup,      Wash., 

$7340. 
''vmond    Elec.    Co..    Tacoma.    Wash., 
$74S«. 
H.  Wacker.   Los  Angeles,   $749S. 


Wire    Electric    Co.,    Tacoma.     Wash., 

$7550. 
C.   o.    Nelson  Co.,   Tacoma,    WashliiK- 

ton.    $822R, 
.\'<,Page,    McKenny,      Seattle,    Wash. 

$8240. 
II.   <".    Mo.sH.    S-eattle.    Wash..    $868.->. 
H.   C.   .Nickel.    f^iH  Angeles,   $8800, 
C,     I!.    Campbell    and    M.    S.     Hansen. 

Seatle.    Wash.,   $8987. 
.1.    J.    Agutter     Co..    Seattle.      Wash.. 

»yo»5. 

Stewart    Electric   Co.,   Seattle,    Wi>il.  . 

$91i5. 
Arrow    Electric    Co.,    Seattle,    Wash,, 

$9462. 
City   Electric   &   Fixture   Co.,    Seattle. 

Wash,,    $9490. 
!•;.  J.   Barry,  Tacoma,  Wash.,  $9719. 
Globe    Electric      Co.,    San      Francisco, 

$10,000. 

I'allstroin    Elec.    Co.,    Seattle,    Wash.. 

$10,217.34. 
Keneral     Constr.       Corp.,       Richmond, 

Va.,   $11,987.50. 


WPA.   Plana  will  be  complete  In  about 
one  week. 


13_    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

CONTRACT   AWARDED 

\  ISALIA.  Cal.— .Sterling  R.  Smith. 
i>ii5  S.  Locust  Street.  Visalia,  awarded 
lontract  by  Tulare  County  Supervi- 
sors for  alterations  to  the  Interior  of 
the  Tulare  Count.v  Courthouse  in  Vi- 
.'Klia.  Ernest  J.  Kump,  Rowell  BIdg., 
Fresno.  Architect. 


CONTRACT  AWARDED 

S.\N-  QCK-XTIX.  Marin  Co..  cal,— 
Herrick  Iron  Works,  ISth  and  Camp- 
bell Sts.,  Oakland,  at  $12,248  awarded 
contract  by  Department  of  Public 
Work.';.  Sacramento,  for  structural 
steel  frame  for  the  Industrial  building 
at    San   Quentin. 


Contract  Awarded 

.\LTKR.ATIC)NS  Cont.   I'rice,  $2,(iS0 

SA.N    R.\F.\i:i..   Marin  Co.,  Calif. 

Ueiiiodel  main  sheet  metal  cornice  and 
parapet  of   the  public  library. 

Owner — City   of    San   Rafael, 

-Architect — Carl  P.  Grommer,  Masonic 
BIdg.,  San  Rafael. 

Contractor — Leibert  and  Trobock,  Al- 
bert   BIdg..    San   Rafael.  • 


NEW    BIDS   WANTED 

FRESXO.  Cal.— Until  August  22.  U 
A.  M..  bids  will  be  received  by  liie 
Fresno  City  Council  for  mechanical 
equipment  for  the  new  auditorium  to 
be    erected    for    the    City    of   Fresno. 

The  M.  J.  Reeves  Co..  San  Fran- 
cisco, whose  bid  on  the  original  opoii- 
ing.   was  $42,000  was  allowed   to  witli- 


CONTRACT   AWARDED 

S.AN  B'R.-VNCISCO.  —  .\  rn  k  e  Iron 
Works,  7S0  Brannan  Street,  at  $970 
awarded  contract  by  Department  of 
Public  Worlts,  for  installing  metal 
stairway  and  catwalk  at  the  civic  au- 
ditorium. 

Complete  bids  follow: 

Arnke  Iron  Works  _ $    970 

Monarch     Iron     Works 1.090 

Fair  Manufacturing   Co 1,110 

.Anchor  Post   Fence  Co 1,147 

Industrial   Orn.    Iron  Works 1.193 

Sartorius   Company   1,298 

California   Steel    Products  Co 1,29S 

F,   Kern  i<L-    Sons   1,333 

Plans   Being   Completed. 

FIREHOrSE.   ETC.  Cost,   $25,000 

BERKELEY,  Alameda  Co..  Cal.  Cedar 
Street,    from    8th    to  9th    Sts. 

One-story  frame  fire  house  (cement 
plaster  exterior)  reinforced  con- 
crete drill  tower  and  machine 
.shop). 

Owner — City  of  Berkeley, 

.Vrchitect — James   Plachek.    Mercantile 
Bank    BIdg..    Berkeley. 
Cnnstrnotion      will    be    handled      by 


BIDS    WANTED 

MOJAVE.  Kern  Co..  Cal.-  Until  Au- 
KiiHi  I'j,  II  .\.  .SI.,  bid*  will  be  re 
ceivitl  by  F,  E,  .>-'mlth.  Clerk.  Kern 
County  Hoard  of  Supi'rvlHorn.  Court- 
house, Bakcr.sfleld.  for  oonntructlon 
uf  a    Jail    building   at    Mojave. 

Plana  and  specifications  may  be  ob- 
tained from  Architect  Edwin  J.  Sym- 
mes.  Haberfeldc  BIdg.,  Bakersfleld 
upon  denosit  of  $10.00.  • 


Preliminary   Plans   F-repared. 

FIREHOUSE  Cost.    % 

COALINGA,   Fresno  Co.,  Cal.  Seventh 

and  Elm  Streeti. 
New    flrehouse       (sleeping      quarter>, 

club    rooms,    etc.) 
Owner — City   of  Coallnga. 
Architect— W.       D.       Coates,       Rowell 

BIdg.,   Fresno. 
Application     will   be   filed   with     the 
PWA  for  a  loan  and  grant   to  finance 
the   project. 


Commissioned    To    Prepare    Plans. 
LIBRARY  Cost,   JSO.OOe 

VISALIA,    Tulare   Co..    Cal. 
fine-story   library   building. 
Owner — City    of    Visalia. 
-Architect— C.  A,  Balch.  15S4  W.  Wash- 
ington   St.,    Los   Angeles. 
Application     will  be  filed   with     the 
PWA  for  funds  to  finance   the  struc- 
ture. 


14—        RESIDENCES 

To    Be   Done   By   Day's   Work. 

RESIDEXCE  Cost.    $6.00' 

BERKELEY,   -Alameda  Co..   Calif.     «S0 

The   -Alameda. 
Two-story   rame   and   stucco  residence 

(six  rooms). 
Owner  and  Builder— A,  T.  Beckett,  221 

Scenic   Ave.,    Piedmont. 
-Architect— E.     L.    Snyder.     2101     Shnt- 

tuck  -Ave.,  Berkeley.  * 

Contract    Awarded 

RESIDENCE  Cost.    »3.50'i 

BERKELEY,  Alameda  Co..  Calif.  60 
-Alamo  -Avenue. 

One-story    frame   residence    (4   rooms). 

Owner— Mrs,  L.  H.  Jacobs.  S15  Cov- 
entry Road,   Berkeley. 

-Architect — Not  Given. 

Contractor— J.  V.  Short.  1386  Euclid 
Ave.,  Berkeley. 

To   Be   Done   By   Day's   Work. 

RESIDENCE  Cost.    $4,000 

S-AN    FR-ANCISCO.     W    Nebraska    130 

N  Cortland  Avenue. 
One-story  frame  and  stucco  residence. 
Owner    and    Builder — Henry   Erickson. 

972  Chenery  Street. 
.Architect — Not   Given. 


To   Be  Done   By   Day's   Work. 
RESIDENCE  Cost,    $5.00" 

OAKL.AND.   -Alameda   Co..    Calif.    2957 

62nd  Avenue. 
One-story  frame  and  stucco  residence 

(five  rooms). 
Owner   and    Builder — .A.    E.    Waldman, 

3174    McKillop    Road,    Oakland. 
Architect — Not    Given. 


Sub-Contracts   Awarded. 

RESIDE:s'CE  Cost,    $20,000 

O.AKLAND.  -Alameda  Co.,  C^I.  Clarc- 
mont    Pines. 

Two-story  and  basement  frame  and 
stucco  residence  (tile  roof,  warm 
air  heating  s.vstem.  wood  sash, 
tile    baths,    hardwood    floors,    etc.) 

Owner — Edward   L.    Barry. 

.Architect— Clarence  Tantau.  210  Post 
St..    San    Francisco. 

<'ontractor— Fred  K.  DuPuy.  110  Sut- 
ter St..  San  Francisco. 

Excavation  —  Ariss-Knapp  Co..  961 
41st  St..    Oakland. 


14 


PACIFIC    CONSTRUCTOR 


Concrete— Nat    Lena,     1174     19th    St., 

Oakland. 
Lumber  —  E.    K.    Wood   Lumber   Co., 

B'rtdeiick  and  King  Sts..  Oakland 
Mill   Work  —  Pacific  Mfg.   Co.,   Santa 

Clara. 
Electric  —  College   Ave.    Electric   Co., 

2;>1T  College  Ave..   Berkeley. 
Plumbing— Scott    Co.,    113    Tentli    St., 

Oakland. 
Tile— Rigney    Tile    Co.,    3012    Harrison 

St..   Oakland. 


Plans  Being   Figured. 

KESIDE.XCE  Cost,    $18,000 

VALLEJO,    Solano   Co.,    Cal. 

Two-story  and  basemcr.it  frame  and 
stucco  residence  (11  rooms  and  5 
baths)  tile  roof,  canvas  walls, 
tile  baths,  wood  sash,  watertight 
hardware,  oak  noors,  electric 
heating  system  (to  be  installed  by 
owner). 

Owner— Dr.   E.  J.   Casper. 

Architect— Chas.    E.    J.    Rogers,    Phe- 
lan    Bldg.,    San  Francisco. 
Moore   &   Roberts,    693   Mission   St., 

San  Francisco,  and  George  Maurer,  50 

York  Drive,  Piedmont,  are  among  the 

contractors   figuring   the   plans. 
About   three   weeks   will   be   allowed 

for  figuring. 


To    Be   Done    By   Day's   Work. 

RESIDENCE  Cost.    $4000 

S.\N  FRANCISCO.  NW  Cambridge 
and    Silliman    Streets. 

One-story  and  basement  frame  and 
stucco   residence. 

Owner  —  Ethan  S.  Allen,  310  Cam- 
bridge  St.,    San   Francisco. 

Architect — Not    Given. 

Sub-Bids   Being    Taken. 

RESIDENCE  Cost,   $3,000 

S.\N    JOSE,    Santa    Clara    Co.,    Calif. 

One-story  frame  residence   (5  rooms). 

Owner  and  Builder— Wm.  F.  Pogue, 
189  N.   34th  St.,   San  Jose. 

Architect— Wm.  E.  Higgins,  19  North 
Second    St.,    San  Jose. 


Plans   Being   Revised. 

RESIDENCE  Cost,    $4,000 

SAN    JOSE,    Santa    Clara    Co.,    Calif. 

Park  Avenue. 
Two-story   frame   residence   (5   rooms) 

California-Colonial  style. 
Owner — Withheld. 
Architect— Wm.    E.    Higgins,    19    North 

Second  St.,  San  Jose. 
New  bids  will  be  asked  shortly.    On 
bid  opening  lowest  bid  was  submitted 
by  Frank   Neves,   Santa  Clara,   at  $3,- 
346.00. 

Ovifner  Taking   Bids. 

RESIDENCE  Co.st,    $5,500 

SALINAS.    Monterey   Co..    Calif. 
Two-story  frame  and  stucco  residence 

(6    rooms)    tile    roof,    gas    heating 

system,    hardwood    floors,    etc. 
Owner   and    Builder  —  Vincent   Bryan. 

Salinas. 
Architect— Wm.   E.  Higgins,   19   North 

Second  St.,   San  Jose. 


Contract  Awarded 

RESIDENCE  Cost,   $3,500 

S.\N    JOSE,    Santa    Clara    Co..    Calif. 

Hi-story    frame    residence    (5   rooms) 

Owner-^Wm.  J.  Byle. 

Architect— Wm.   E.   Higgins,    19    North 

Second  St..  San  Jose. 
Contractor- Vincent   Sunzerio.    176    N. 

31st  St..  San  Jose. 


Plans  Being  Completed. 

RESIDENCE  Cost.   $ 

CARMEL.   Monterey  Co.,   Cal.     Hatton 

Fields. 
Two-story  frame  residence   (5  rooms). 
Owner— Burton   Doolittle. 
Architect— C.    J.    Ryland.    P.    O.    Box 

790,    Monterey. 


Contract    Awarded. 

RESIDENCE  Cost,    $6000 

PALO    ALTO.    Santa   Clara   Co.,    Cai. 
2274   Tasso   Street. 


One-story  frame  and  stucco  residence 
Owner— A.    B.    Sylvia,    519    Pope    St., 

Palo  Alto. 
Architect — Not    Given, 
t'ontractor — A.   A.    S-raith,    Premises. 


Contract    Awarded. 

l{i:SII>ENCE  Cost,    $6000 

.>-'.\CR.\MENTO.   Sacramento  Co.,  <3ai. 

Nil.  1125  Swanstrom  Drive, 
one-story    and    basement    frame    and 

stucco   residence. 
Owner — Bradley   Filer. 
.•\rchitect — Not  Given. 
ContractQf- N.    H.    Lund.    2549    Sixth 

Ave..    Sacramento. 


Contract   Awarded. 

RESIDENCE  Cost.   $5000 

S.^^CRAMENTO.   Sacramento  Co.,   Cal.' 

5000  Seventh  Avenue. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner— Elmer    F.    Root,    1826    V    St., 

Sacramento. 
Architect — Not   Given. 
Contractor — E.    E.    Sydenstricker.    917 

Sonoma   Way.    Sacramento. 


Contract  Awarded. 

ALTERATIONS  Cost,    $1000 

C'OLMA.    San   Mateo    Co.,    Cal.    Wash- 
ington and  Briggs  Streets. 
Alterations   to   residence. 
Owner — Tom  Callan. 
Architect — Not  Given. 
Contractor— D.  J.  Daly,  50  Cavour  St., 
Daly   City. 


Contract    Awarded. 

RESIDENCE  Cost.    $500li 

BERKELEY,  Alameda  Co.,  Cal.  No. 
670  Creston  Street. 

Two-story  frame  and  stucco  residence 
(6  rooms). 

Owner — Berkeley  Hillside  Properties 
Co.,   58   Sutter  St.,   San  Francisco. 

Architect — Not    Given. 

Contractor— W.  A.  Netherby,  3853  Ly- 
man   Road,    Oakland. 


To   Be   Done  By   Day's  Work, 
RESIDENCE  Cost,    $4,000 

MILLBRAE.     San     Mateo    Co..     Calif. 

Burlingame   Avenue. 
One-story  frame  and  stucco  residence 
Owner    and    Builder — Kenneth    Evers. 

2100   19th   Ave.,    San   Francisco. 
Architect — Not  Given.  ; 

Plans  Being  Completed. 

RESIDENCE  Cost,    $ 

HILLSBOROUGH,  San  Mateo  County 
Cal.     Las  Canada  Road. 

Two-story  residence  (siding  and  brick 
exterior,  probably  shake  roof,  gas 
hot  air  heating  system,  hardwood 
floors,   tile  baths,  wood  sash,  etc.) 

Owner — Withheld. 

Architect  —  Leo  Sharps,  1477  Burlin- 
game Ave.,   Burlingame. 

Contract   Awarded 

RESIDENCE  Cost.   $6,000 

OAKLAND,  Alameda  Co..  Calif.  1943 
Carter  Street. 

One  -  story  and  basement  frame  and 
stucco   residence    (6   rooms). 

Owner — Webb    Richards. 

Architect — Not  Given. 

Contractor — ^A.  H.  Monez,  4133  Oak- 
more  Road,    Oakland.  t 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost.   $30riO 

SAN    FRANCISCO.      E    47th    Ave.     S 

Sutro   Heights. 
Two-story  frame   residence. 
Owner — E.    Cuneo,    1821    Grant    Ave., 

9an  Francisco. 
Architect  —  Louis    Mastropasqua,    580 

Washington   St.,   San  Francisco. 


To   Be   Done   By   Day's  Work, 

RESIDENCE  Cost,   $5000 

SAN   FRANCISCO.     W   20th    Ave.    325 
N  Santiago  Street. 


One-story    and    basement    frame   a 

stucco    residence. 
Owner — Bernhardt  &  Cowen,  824  Ti 

aval  St..  San  Francisco. 
Architect — C.     O.     Clausen,     716    4( 

Ave.,    San   Francisco. 


To   Be   Done   By   Day's  Work. 

RESIDENCES  Cost,  $5000  t 

SAN    FRANCISCO.      W    29th    Ave 

Cabrillo    Street. 
Two    two-story    and    basement    fra 

and  stucco  residences. 
Owner  and   Builder — H.   H.   Isaac. 

Belvedere    St.,    San    Franci.scri 
.Architect    —    S.    A.    Colton.    Flati 

Bldg.,    San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,  $1 

PALO   ALTO,    Santa   Clara   Co.,   C 

No.    136   Harriet    Avenue. 
One-story  frame  and  stucco  residei 
Owner— J.    B.     Sears,    1120    Parkin: 

St.,   Palo  Alto. 
.Architect — Not  Given. 
Contractor— C.    A.     Pellymounter, 

Bailey   Ave..    Mountain    View. 


Low  Bidder. 

RESIDENCE  Cost,  $- 

LODI,    San  Joaquin   Co.,   Cal. 

One-story  frame  and  stucco  residei', 
(5   rooms)    shingle   roof,   gas  he'' 
ing   system,    hardwood    floors, 
baths,  etc. 

Owner — D.  M.   Dean. 

Architect — Victor    Galbraith,    1035 
Acacia    St..    Stockton. 

Low    Bidder — Kent    Watson.    Lndi. 


Plans   Being   Figured— Bids  Close  A 
15,   8:00   P.    M. 

RESIDENCE  Cost,    $5 

HAYWARD,    Alameda    Co.,    Cal. 

One-story  and  basement  frame  Si 
.stucco  residence  (5  rooms)  shi^ 
roof,  gas  hot  air  heating  systn 
hardwood  floors,  wood  sash,  etti' 

Owner — Withheld. 

Architect— Geo.  P.  Simonds,  192  M  ' 
St..    Hayward. 


Contract  Awarded 

RESIDENCE  Cost,  $6  ll 

STOCKTON,    San    Joaquin   Co.,  Ci 

202  E.  Jefferson  Street. 
Two  -  story    frame    and    brick   ven'* 

residence   (7  rooms). 
Owner— F.   J.    and   Emilia  N.   Tru'i 
.Architect — Not   Given. 
Contractor — E.   Merlo,   Moering's  I. 

Stockton.  I 


August  7,  19 
To   Be   Done    By   Day's  Work. 
RESIDENCE  Cost,   $5  ) 

STOCKTON,    San    Joaquin    Co.,  C  ■ 

2226  Kensington. 
One  -  story    frame    and    brick    vei  r 

residence   (five   rooms). 
Owner  &  Builder — I.  R.  Dryden,  Ki  ' 

-Ave..   Stockton. 
.Architect — Not  Given.  ■ 


Contract   Awarded 

RESIDENCE  Cost.   $<  0 

MILLBRAE,     San     Mateo    Co.,    C 

Hazel  Avenue. 
One  -  story  and  basement  frame    i 

stucco  residence. 
Owner— Nills  Schultz,  1456  Burling  .^ 

Ave.,  Burlingame. 
.Architect — Not  Given. 
Contractor — Schultz  Const.  Co.  1  I  • 

crest     Blvd.,     Millbrae    Highia    ■ 

Millbrae. 


Contract   Awarded 
ALTEB.ATIONS  Cost,  V.  « 

REDWOOD  CITY.  San  Mateo  Co.,    • 

1511    Oak    Street. 
Alterations  and  ad-ditions  to  resid'  ' 
Owner — A.   Pandolfl. 
.Architect— Not    Given. 
Contractor— C.    Archibald.    929   Sli  ' 

St.,  Redwood  City. 


PACIFIC    CONSTRUCTOR 
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0  Atk  Bids  Within   Few  Days. 
I'lSIIHON'i'K  Cost.    $511011 

AM.IO.lci.   ScilHiii.  Cu..  C'ul. 
,iie-i<l"r.\       ;ill    wood    ronldenfo      (Ave 
'      rooniH)    xliini;!)-    roof,    Kas    licatitiK 
ayiitein,       wood      hiikIi.      hardwood 
tliiorB,    tllo  l.nth,   rlv. 
vvner — lanifs    <;ii'.    ,Ir. 
,rchlltMt  — I).    !■:.   .iHotcic.    12i;  Post   SI.. 
San  Kniiiclsco. 


ow   BIddei 

IKSIPKNOK  Tost.    $ 

lERCICn.    MiTctd   Co.,   Cal. 

'wo-story  all  -  wood  residence  (Co- 
lonial type)  10  room.s  and  3  hallis,: 
shake  roof,  wood  susli.  hnrdwor.d 
floors,    tile  b.Tths.    etc, 

iwner — Withheld. 

.rchltecl— Kent  &  Has.s,  ,52,"i  Market 
St,.   Snn  Francisco. 

,ow  Bidder— C  It  Cameron  &  Son,  P, 
O,   Box,    214,    Merced. 


To  Be  Done   By  Day's  Work. 
tESIDENCE  C-.>.-<t.    $.-..000 

■i.^KLAND,    Alameda    Co.,    Cal.     East 

17th   Ave.   15f.  S  Vicente. 
)ne   -   story  and   hasement   frnme  and 

stucco   residence. 
Hrncr    &    Huililer— Herniiin    Chri.sten- 

sen,  H22  27th   Avenue. 
\rchitect— C.    O.     Clausen,    7  4  ti     4r.tii 

Avenue.  •  ■ 


Contract   Awarded 

VLTERATIONS  Cost.   $I„i0'1 

;AN    FRANCISCO.     62   Jordan    Ave. 
\ Iterations  to  residence, 
iwner — Mrs.  F.  J.  Baker,  %  architect. 
Architect— J.    E.    Krnfft    &■    Sons,    Phe- 
I       Ian  Buildinpr. 
'ontractor — A.   L.   Thulin.   63  Brady. 


•Sids    In — Held    Under    Advisement. 

i{ESIDENCR  Cost,    $7500 

iiAKLAND.  Alameda  Co.,  Cal.  Pied- 
mont Pines. 

•I'wo-story  frame  and  stucco  residence 
(6  rooms,  2  baths)  tile  roof,  gas 
hot  air  heating  system,  hardwood 
floors,    tile   liaths,   steel   sash,    etc. 

>wner — Mr.    O'Brien. 

Vrchltect- F.    L.    Confer,    2SI2   Russell 
St.,  Berkeley. 
Announcement  will   he   made  shortly 


CONTRACT   TO    BE   AWARDED 
t    SANTA       VNEZ       VALLEY,     Santa 
Barbara    Co..    Cal —Edwards    &    Plun- 
sHt,  114  E.  De  la  Guerra,   S-anta  Bar- 

lara  architects  will  award  a  contract 
ivithin  a  few  days  for  a  residence  '-nd 

•iher  buildiigs  to  he  built  in  the  Santa 
Vnez  Valley,  Santa  Barbara  County, 
Ifor  Frank  Hohhs,  The  main  house 
[will  he  a  Il-shaped  structure,  with 
Mucco  exterior  and  tile  roof,  and  will 
'  ontain  six  bedrooms,  living  quarters 
:ind  servants'  quarters.  The  out- 
I'Uildings  will  include  stables,  feed 
lams,  blacksmith  shop  and  helps' 
living  iiuarters. 


Contract   Awarded 

RESIDENCE  Cost.    $2,670 

'ARMEI,,  Monterey  Co.,  Calif.  Hat- 
ton    Field    Tract. 

|->iie-story  Monterey   type   residence. 

I  ivi-ner— Beverly  Stover.  Camino  Road 
and  13th   St.,  Carmel. 

Architect— Guy  Koepp.  Carmel. 

Contractor— A.  D.  Irving.  Box  1011 
Carmel. 


Contract  Awarded. 

;;iOSlDEN( 'E  Cost,     $46.'!2 

"AKI.AND.  Alameda  Co.,  Cal.  Pied- 
mont  Pines. 

'"ine-story  frame  and  stucco  residence 

Owner— E.  M.  Taylor. 

Architect— F.  L.  Confer,  2S12  Ri:ssell 
St.,  Berkeley. 

Contractor— W.  Vernon  Bernard,  til 
San  Carlos  St.,   Berkeley. 


Contract   Awarded. 

AUDITION  Colli,    $2,500 

.S.\N    Josi:.     Santa    Clara    Co.,    Cal.f. 

J70    !•;.    Sand    Carlos    Street. 
.\ddillon   to  reHldcncc. 
I'wner — Herbert    Gray,    premises, 
.\ri-hitect— Not  Given. 
Contractor  —  aeorge    Kocher,    Graphic 

Arts  BIdg.,   San  Jose, 


Contract  Awarded. 

.M.TIOItA'I'IUNS  Cost, 

S.W    ,I()SE,     Sanlji    Clara    t.'o., 

202   S.    nth    Street. 
.Mlcratlona    to  residence. 
Owner — T.  C.   Grubh.   premises. 
.\rchltect— Not    Given. 
Contractor^Guy  M.   Latta.   I.'i7  I 

Court,   San  Jose. 


$1„-.00 
<'alif. 


To  Be  Done  By  Day's  Work. 

ui;.-^ii)i';.\cE  Cost,  $7000 

SAN    FKANCIS'CO.      9  El   Verano   St. 

!>0  W  St.  IClmo  St. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner    and    Builder — Stoneson    Bros.. 

1630  Ocean  Ave..  San  prancisco. 
Architect— Chas.     Strothoff.     2274    loth 

St.,  San  Francisco. 


Contract   Awarded. 

KE.SiDE.NClO  Cost,    $5000 

KICHMONl).    Contra    Costa    Co.,    Cal. 

NVV  Nevin  Ave.  and  Carlson  St. 
Two-story  frame  and  stucco  residence 
Owner— M.    R.    Hays,    2210    Maedonald 

Ave..   Richmond. 
Architect — James     Narbett.     466     31st 

St.,  Richmond, 
Coulracior— I'at    Pearson,    San    Pablo. 


To   Be   Done   By   Day's  Work. 

KIOSIOE.N'CE  Cost,    $6000 

LiCKLINGAJlE,    San    Mateo    Co.,    Cal, 

Lot   44    B'lk   5S,   DcSoto   Street, 
One-story    and    basement    frame    and 

stucco  residence. 
Owner    and    Builder — J.    J.    Cook,    7C1 

Shrader   St.,   San   Francisco. 
.Architect— Not  Given. 


Contract   Awarded, 

HESIUEXCIOS  Cost,   $7000  each 

bAN  MATEO,  .-^an  Mateo  Co,,  Cal. 
Two  two-story  frame  and  stucco 
residences. 

Owner — Thos.  F.  Wiseman.  121  Syca- 
more St.,   San  Mateo. 

Architect— Not  Given. 

Contractor — Leadley  &  Wiseman,  207 
S-econd  Ave..   San  Mateo. 


To   Be    Done   By   Day's  Work. 
RESIDENCE  Cost.   .$6,000 

CAKL.-\ND,    Alameda     Co.,    Calif.     2S 

Elston  Court. 
One   -    story  and   basement   frame   and 

stucco  residence   (6  rooms). 
Owner   and    Builder — J.    Scanimell,    424 

Scenic  Ave.,  Piedmont. 
-Vrchitect— Not    Given. 


Contract    Awarded 

ItESlDENCE  Cost,  $5,000 

0.\KLANU,    Alameda   Co.,   Calif.     3244 

Florida   Street, 
Two-story  frame  and  stucco  residencrt 

(six  rooms). 
Owner — A.     B.     Leekins,    44S1    Moraga 

Ave.,    Oakland. 
-Architect — Not    Given, 
t^ontractor — C.    W,    Leekins,    44.SI    .\lo- 

raga  Ave.,  Oakland. 

To    Be    Done   By   Day's   Work. 
RESiniCNCE.S  Cost.  $4,000  each 

i-'A.N    KHANCISCO.     N    Kirkham    East 

34th   -Avenue. 
Two    one-story    and    basement    frame 

and  stucco  residences 
Owner     and     Builder — Standard     Bldg. 

Co..    1500  Judah    Street. 
.Architect — Not   Given. 

Contract  Awarded. 

RESIDENCE  Cost.    $4500 

SAN  CARLOS,  San  Mateo  Co.,  CSil. 


One-Htory  and  basement  frame  and 
dlucco  residence  (five  rooms)  tile 
and  composition  roofing,  kah  hot 
nir  heating  system.  hardwood 
lloora.    wood    sash.    etc. 

f)wner— Otto    and    Anna    Schmitt, 

Architect— Resing  &  McGulnness.  488 
I'Ine  .St.,  .San  Francisco. 

Contractor- W.  c,  Akard,  225  Cervan- 
tes  Blvd. 


Contract   Awarded. 

REKIDIO.NCE  Cost.   $S<lOD 

SA.N    MATEO.      .San    Mateo     Co..   Cal. 

Grinell  Avenue. 
Two-story    and    basement    frame    and 

stucco    residence. 
Owner — George   Colmann. 
Architect— Not  Given. 
Contractor — Hugo    Huttberg,     29    San 

Mateo  Drive,  San  Mateo. 


Contract   Awarded. 

RESIDENCE  Cost.    $7000 

Bl'RLI.VGAME,    San    Mateo    Co.,    Cal. 

Larton   Avenue. 
One-story  and   basement     frame     and 

stucco   residence. 
Owner — M.  Podesta. 
Architect— Not  Given. 
Contractor — Frank    Ferrea.    712    Fifth 

-Ave.   San  Mateo. 


Low    Bidder. 

RESIDENCE  Cost,  J7609 

SAN   FRANCISCO.     Ashbury  Terrace. 

Two-story  frame  residence  (Colonial 
style)  8  rooms.  2  baths;  composi- 
tion shingle  roof,  gas  hot  ai: 
heating  system,  wood  sash,  ha.d- 
wood  floors,  tile  baths,  etc. 

Owner- Dr.   Anderson. 

.Architect— F.  F.  Amandes,  1S79  iblii 
Ave.,   San  Francisco. 

Low  Bidder— Fred  K.  DuPuy,  HO  Set- 
ter St.,  San  Francisco. 


Plans    Being    Prepared. 

RESIDENCE  Cost,    $6,500 

O.VKLAND,  Alameda  Co.,  Cal.  Pied- 
mont  Pines. 

Twii-.siory  frame  and  stucco  residence 
(7  rooms). 

Owner- Syndicate   Idora.    Ltd. 

Architect- Chas.  McCall,  1404  Frank- 
lin St..  Oakland.  • 

Construction    Postponed    Temporarily. 

RESIDENCE  Cost.    $ 

RO.'*S.  Marin  County.  Calif. 

One-story  frame  residence  (6  rooms, 
3  baths)  shingle  wood  roof  with 
alternate  proposal  for  copper  roof, 
hot  air  oil  burning  heating  sys- 
tem; hardwood  floors,  tile  baths, 
redw'ood  exterior,  etc. 

Owner— George   J.   Seebe. 

Architect— W.  W.  AVurster.  260  Call 
foriii.i   S't.,   San  Francisco. 


August    D.    1935 
To   Be   Done   By  Day's   Work. 
RESIDENCE  Cost.    $5,000 

OAKLAND.    Alameda   Co..   Calif.     7820 

Hillside  Street. 
One   -   story  .and   basement   frame  and 

stucco     residence    (6    rooms) 
Owner    and    Builder  —  R.    A.     Roeber. 

7SIS   Hillside  SI..   Oakland.  i 


Sub-Contracts    Awarded. 

ADDITIO.N-  Cost.  $13.0.10 

P.ALO   ALTO.    Santa   Clara  Co..    '"alit. 
Campus  of  Stanford   University. 

-Alterations     and    additions      to    three- 
story    sorority    house. 

Owner — Withheld. 

.Architect   —    B&kewell    &    Weihe,    251 
Kearny    St..    San    Francisco. 
Contractor- Geo    Wagner,  185  South 
Park,  San  Francisco. 

Fireplaces — Eri    Richardson.    557    Mar- 
ket St..  San  Francisco. 

ivlill    Work— National    Mill    &    Lumber 
Co..   100  Hieli  St.,  Oakland. 
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Plans  Being  Prepared. 

RESIDENCE  Cost,   $1600 

SARATOGA.   Santa   Clara  Co..  Cal. 

One-story  and  basement  frame  and 
stucco  residence  (5  rooms)  t.'.*^ 
roof,  gas  heating  system,  wood 
sash,  stucco  .  oak  floors,  etc. 

Owner— Withheld. 

Architect — Ray  Keefer,  770  Wesley 
St.,  Oakland. 


Contract  Awarded 

RESIDENCE  Cost,    $ 

SANTA  ROSA,  Sonoma  County.  Cal. 
Proctor  Drive  and  Austin  Way. 

Two  -  story  and  ba.sement  frame  and 
stucco  residence  (6  rooms)  shake 
roof,  ga.s  hot  air  heating  system, 
wood  sash,  hardwood  floors,  tile 
baths,  etc. 

Owner — Santa  Rosa  Better  Housing 
Ca.mpaign  Committee. 

Architect — Herbert  and  Caulkins,  Ros- 
enberg  Bldg.,    Santa  Rosa. 

Contractor — Wm.    Rapp.    Santa    Rosa. 

Plumbing— Geo.    Mitchell,    Santa   Rosa. 

Sheet  Metal— K  i  n  d  i  g  Sheet  Metal 
Works,   Santa  Rosa. 

Lumber  and  Millwork  —  Henry  Laws 
Co..   Santa  Rosa. 

Foundations — Gus   Felix,    Santa   Rosa. 


Sub-Contracts  Awarded, 

RESIDENCE  Cost,   $10,000 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
Lot  2   Elk   4,    Edenburgh   Street. 

Two-story  frame  and  stucco  residence 

Owner — W.   P.  Blump. 

Architect — Not   Given. 

Contractor— G.  W.  Williams  Co.,  315 
Primrose    Road.    Burlingame. 

Plumbing — Harry  Lee,  220  California 
Drive,  Burlingame. 

Painting — Wm.  Steele,  1569  Newlands 
Ave.,    Burlingame. 

Lathing  and  Plastering — C.  B.  Hen- 
derson.  San  Mateo. 

Brick  and  Stone  Work — Chas.  Ohran 
&  Sons,  1036  Chula  Vista,  Bur- 
lingame ( 


Contract   Aw/arded, 

RESIDENCE  Cost.    $4189 

SANTA  ROSA,  Sonoma  Co.,  Cal.  &t. 
Helena  Avenue. 

One-story  and  basement  frame  and 
stucco  residence. 

Owner — Gust  Malm,   Santa  Rosa. 

Architect — Herbert  &  Caulkins,  Ros- 
enberg Bldg.,  Santa  Rosa. 


To   Be   tDone   By  Day's  Work. 

RESIDENCE  Cost,   $5t"l0 

OAKLAND.    Alameda    Co.,    Cal,      No. 

2947   75th  Avenue. 
One-story    and    basement    frame    and 

stucco   residence   (6   rooms). 
Owner  &   Builder— Polke  Wallin,    2150 

50th  Ave.,   Oakland. 
Architect — Not  Given. 


Plans  Being  Figured — '  ids  Close  Au- 
gust   12. 

RESIDENCE  Co.st.   $10,000 

PIEDMONT,  Alameda  Co.,  Cal.  Pied- 
mont Estates. 

Two-story  frame  and  stucco  residence 

Owner — Mr.    Mitchell. 

Architect — Miller  &  Warnecke,  Finan- 
cial  Center  Bldg.,    Oakland. 


Contract  Awarded 

ALTERATIONS  Cost,   $«,00n 

SAN   FRANCISCO.     1040    Lombard  Sf 
Alterations   to   residence 
Owner — H.  C.  Marcus,  premises. 
Architect — Miss    Julia    Morgan,     Mer- 
chants Exchange   Bltlg. 
Contractor — A.    H.    Wilhelm,    660    Mi« 
sion   Stree* 

Contract   Awarded. 

ALTERATIONS  Cost,    $2000 

SACRAMENTO,   Sacramento  Co.,   Cal. 

No.   1014   Tenth   Street. 
Alterations  to  residence. 
Owner— Ethel  K.   Bergman,   Prem. 


Architect — Not    Given. 
Contractor — Peter    Leoni,    1055    Fou'th 
St.,    Sacramento. 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost     $6000 

HELLHAVEN    CITY,    San    Mateo   Co., 

Cal.     Tehama  Street. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner— Newbridge    Park    Realty    Co., 

Premises. 
Architect — Not  Given. 


Sub-Contracts  Awarded. 

RESIDENCE  Cont.    Price.   $26,4S4 

BERKELEY,  Alameda  Co.,  Cal.  Pied- 
mont   Pines,    77    Bowling    Drive. 

Two-story  and  basement  frame  and 
stucco  residence  (12  rooms  and  3 
baths). 

Owner — Grace  Busche,  359  Perry  St., 
Oakland. 

Architect — F.  Eugene  Barton,  Crocker 
Bldg..    San   Francisco. 

Contractor  —  Harold  Paige,  5651  OaK 
Grove    St.,    Piedmont. 

Plastering— C.  &  C.  H.  Farrer,  2406 
Ransome  Ave.,   Oakland. 

Heating— B.  Mork,  1606  10th  St.,  Ber- 
keley. 

Roofing  Tile — M.  &  S.  Tile  Co.,  Decoto 
As    previously    reported,    reinforcing 

.«teel    awarded    to    McGrath    Steel    Co., 

354    Hobart    St.,    Oakland;    lumber    to 

Sunset   Lumber  Co.,   400   High   Streel, 

Oakland;    concrete    to    S'chnoor    Bros.. 

0016  Claremont  Ave.,  Oakland. 
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SCHOOLS 


To  Ask   Bids   Immediately, 

RECON.    .SCHOOL  Cost,    $125,000 

OAKLAND,    Alameda    Co.,    Cal.      No. 

1926   19th   Avenue. 
Reconstruction    and     rehabilitation    of 

Roosevelt    School. 
Owner — Oakland   Board   of   Education. 
Architect  —   W.    G.    Corlett,    Bank   of 

America   Bldg.,   Oakland. 


Contract    Awarded. 

RECON.   SCHOOL  Cont.  Price.   $12,558 

0.-\KLAND,    Alameda    Co.,    Cal.      No. 
110    Sunnyhill    Road. 

Reconstruction    and    rehabilitation    of 
Crocker   Highlands   School. 

Owner— Oakland   Board   of  Education. 

Architect  —   W.    G.    Corlett,    Bank   of 
America   Bldg.,    Oakland. 

Contractor — Willis  F.   Lynn,   1037  Ash- 
mount  Ave.,   Berkeley. 
Complete  bids  published  August  2. 


BIDS   WANTED 

LONG  BEACH,  Cal.— Until  August 
16,  4  P.  M.,  bids  will  be  received  by 
the  Long  Beach  board  of  education 
for  the  construction  of  the  library  and 
men's  physical  education  buildings  at 
the  Long  Beach  junior  college.  Plans 
and  specifications  may  be  obtained 
from  the  business  manager  of  the 
board  at  25th  St.  and  Chestnut  Ave.. 
Long  Beach,  upon  deposit  of  $25.  K. 
Cutter,  707  Farmers  and  Merchants 
Rank  Building,  architect.  Trewhitt- 
Shields  Co.,  Security  First  National 
Bank  Bldg..  Fresno,  have  procured 
plans. 


CONTRACTS   AWARDED 

CQALINGA.  Fresno  Co.,  Cal  — Coal- 
inga  Union  High  School  District 
awarded  the  following  conlracts: 

(1)  Healy  &  Popovich,  Fresno,  $613.02 
(34  cafeteria  tables). 

(2)  National  Venetian  Blind  Co.,  $1,- 
295    (Venetian   Blinds). 

(3)  Gundlefinger  &  Myers,  $227.85  (5 
desks  and  chairs  for  Board  Room) 

(4)  American  Seating  Co.,  $2453.20 
(200  study  hall  desks;  200  steel 
folding  chairs  and  four  study  hall 
tables). 

(5)  Healy  &  Popovich  ,  $1485  (elec- 
trical fixtures,  etc.) 


Bids  on  extension  of  new  eleetri 
.■service,    etc.,   were   rejected. 

Specifications  will  be  revised  an 
new  bids  asked. 


Plans  Being   Figured — Bids  Close  Auj 
27,   8:00   P.    M. 

RECON.   SCHOOL  Cost,   $130,00 

EERKBLEY,       Alameda     Co.,       Call' 

California  and  Derby  Streets. 
Reconstruction    of    Longfellow    Schoco', 
Owner — Berkeley    School    District.        ! 
Architect — W.    C.    Ambrose.    %    Beri 

keley  Board  of  Education. 
Engineer    —    Thomas    Chace    Berkele 

Board    of    Education. 

Plans    were    prepared    by    Architec 

John  Reid  Jr.  , 

Mr.    Ambrose    and    Mr.    Chace    wit; 

supervise    the    reconstruction    work.  C 

Plans  and  specifications  may  be  ob<' 

lained     from     the     Secretary     of    thi' 

Berkeley    Board    of    Education    upoi 

deposit   of    $25. 


Plans   Being   Prepared. 

HIGH   WHOciL  Cost,    $250,00" 

OREGON    CITY,    Oregon. 

Two-story  and  basement  ijrick  an-i 
cast  stone  high  school  (175x21 
feet).  13  classrooms  and  laborai 
tories.  combination  gymnasluri 
and  auditorium,  stage,  showers  t\ 
dressing  rooms,  lockers,  slatij 
blackboards,    etc. 

Owner — Oregon  City  School  District. 

Architect — Jones    cfc    Marsh,    Woodlar 
Bldg.,  Portland,  Oregon. 
A  bond   election   will  be'  held   in  th 

near  future. 


Bids  Opened. 

RECON.   SCHOOL  Cost,   $17,00 

OAKLAND.    Alameda   Co.,    Calif.     NC 

110  Sunnyhill  Road. 
Reconstruction    and    rehabilitation    o 

Crocker  Highlands  School. 
Owner — Oakland   Board   of  Education! 
Architect  —   W.    G.    Corlett,    Bank  c 

America   Bldg..    Oakland. 
Low    Bidder  —  Willis    F.    Lynn,    10371'; 

Ashmount  Ave.,  Berkeley. 
Complete  bids  follow; 

Willis    F.    Lynn,    Berkeley $12,65,1 

John  E.   Branagh,  Oakland 12,93,'; 

S.    G.    Johnson,    Oakland 13.26  > 

Bertelsen    &    Moore,    Oakland....  13,78, 

George    Swanstrom.    Oakland 15,69  i 

I..  C    Dunn,   San  Francisco 15,99, 

B'ids  held  under  advisement. 


CONTRACT   AWARDED  I 

SAN  FRANCISCO.— Empire  Roofinfl 
Co.,  261  Silver  Ave.,  at  $64.00  awardu] 
ed  contract  by  Department  of  Publit 
W^orks  for  tar  and  brick  roof  on  th  t 
bungalows  at  Daniel  Webster  Schoo' 
Mission  and  19th  Sts.  Work  involve 
5-ply  tar  and  brick  roofing  approxi 
niately   11   squares. 

("omplete  bids  published  Aug.  1,       \ 


CONTRACT  AWARDED  ', 

PHOENIX.  Ariz.— Wm.  J.  Bezy,  Rt 
6,  Box  1522,  Phoenix,  awarded  con 
tract  by  Madison  School  District  No 
3S,  at  $28,284,  for  additions  and  al 
terations  to  the  Madison  School  li 
Phoenix.  Janssen  &  Whittlesey,  Phoe 
nix.  Architects. 


CONTRACT  AWARDED 

SEBASTOPOL,  Sonoma  Co.,  Cal.- 
W.  B.  Coats,  238  S.  Main  St.,  Setai  ' 
topol,  at  $445  awarded  contract  b: 
Sebastopol  Union  Grammar  S'ch07 
District  for  painting  the  p:iraar; 
school  in  Sebastopol.  Only  other  bii 
was  submitted  by  J.  J.  Burden,  Gal- 
land  and  Richmond  at  $473. 


SEEK    FUNDS 

SACRAMENTO,  Calif.— Sacramentc 
School  District  has  filed  an  applica 
tion  with  the  PW.'^.  for  funds  in  thi 
amount  of  $715,000  to  finance  con 
struction  of  a  new  high  school  in  Sac 
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rnento.  I'roposed  buiUliriK  will  coii- 
(n  thirty  ila«Broom»,  l.'iboralorlen, 
fV',  gyinnnglum,  cafeteria  und  au- 
I  iirluin. 

TellnilnHry  pinns  preprarod  by  Ar- 
iilec'tH  Starks  and  Klunders,  Koriiii. 
(Ik.,    SiK'raimnto. 


)NTRACTS    AWARDED 
TALC  AI.TC.   Siinta    ilani   C...  (\il. 
jo  Alto   H.iard  i)f  Kducatlon  awaid- 

(ollowitiK    contrails  for  steam   and 
i»  heating   In    the  Lytton   School  and 
ill)  Alto  HlKh   School: 
earn  Heating  System,  Lytton  School 
.    O'Mara   <fc    Stewart.    2IS    Clara   St.. 

San   Kranci.sco,   $3,lj.S4.00. 
idlators  for  Palo  Alto  High  School — 

O'Mara   &   Sewiirt.    $432.00. 
II  Heating  for  Palo  Alto  High  School 

—Walter     S.      StcrliiiK.     112.'.     Kiii„- 

St..  rtcdwoi.d  ciiy.  t\:-;:,'.i.mt. 

idiators   in   Palo   Alto    High  School — 
Walter  S.    Sterling.    $00.70. 

I'omplete  bids   follow: 

)  steam    heatlns   in    Lytton  School. 

)  gas    heating     In     I'alo     Alio     Uiuli 
School. 

.)  radiators    in    Palo  Alto  High  S<liool 

)  Do. 

.'.Mara  &   Stewart.   S.   F...(l)  $3.0.S4.00 

,                      (2)  1,544.00 

,                       (3)  85.00 

j                       (4)  432.00 

'.  S.  Sterling,  Redwood  City 

(1)  3,083.00 

(2)  1.359.00 

(3)  60.70 

(4)  506.70 

H  ific  Healing  &  Ventilating 

Co..  Snn  Francisco  (1)  3. 195. DO 

(2)  1.775.00 

(3)  102.00 

(4)  469.00 

,ott  Co..   San   Francisco-.d)  $3.230.0o 

(2)  1.647.00 

(3)  119.00 

(4)  567.00 

i.«hel  Bros..  Palo  Alto (1)  3.325.00 

- (2)  1,787.00 

(3)  145.00 

(4)  500.00 

blister  &;    Hudson,   Oakland 

,...(1)  3,330.00 

(2)  1,357.00 

,                        (3)  93.00 

(4)  517.00 

.  B.  Hansen,   Palo  Alto..(l)  3.337.00 

[                      (2)  1.674.00 

(3)  182.00 

(4)  596.00 

nittle  Bros.,   S.  P (1)  3,433.00 

(2)  1.797.00 

I                        (3)  115.00 

1                        (4)  591.00 

wd  &  •Welch.  S.  P (1)  3.439.00 

.- (2)  1,970.00 

(3)  94.00 

(4)  580.00 

,  A.  Nelson.  Inc.,  S.  F (1)  3,636.00 

(2)  1,777.00 

(3)  107.00 

(4)  541.00 

lanford    Plumbing  Co.,    Palo 

Alto     (1)  4.141.00 

(2)  1,846.10 

(3)  115.90 

(4)  567.36 


onstruction    To    Start    Aug.    15. 

''HOOL  Co.st.   $75,000 

lAYWARI).    Alameda   Co..   Calif. 

np-story  frame  and  stucco  grammnr 
building  (216x190  ft.)  (to  replace 
structure  destroyed  hv  fire)  to 
contain  8  classrooms  and  kinder- 
earten.  auditorium  to  seat  000. 
cafeteria,    etc 

i«  ner  —  Hayward  Rlementary  School 
Olst.  (Judge  Jacob  Harder.  Clerk  i 
Hayward. 

.rchltect— E.  P.  Whitman.  54  Cle- 
•and  Ave.,   Los  Catos. 

•  Labor   will   be  furnished   by   SFIRA. 

.ONTRACTS    AWARDED 
SAN    FRAN-CISCO.— Skellv    &    Kob- 
•■   1341  Ninth  Ave.,   at  $2,285  award- 


ed contract  for  plumbing  and  gna  fit- 
ting, und  Hotchner  Bros..  .144  (Jolden 
Gate  Ave.,  at  $4,234  awarded  contract 
for  electrical  work  by  Department  of 
I'ubllc  Works  for  plumbing,  gas  li:- 
tlng.  and  electrical  work  at  tlm  Lowell 
High  School.  Grove.  Ashburv.  Hayes 
.mil    .Masonic   Ave. 


BIDS   WANTED 

Hi;.\'0.  .Vevnda.— Until  Aug.  15.  2:30 
r.  .M..  bids  will  be  received  by  J.  I). 
("Tamcron,  Clerk.  Reno  School  District, 
for  remodeling  the  heating  plants  of 
the  Mary  S.  Doten  and  the  Moun* 
Itosc    elementary    schools    in    Reno, 

Plans  and  specifications  may  bp  ob- 
laintsl  from  George  Townshend.  24  W 
Douglas  Ave.,  Reno,  upon  deposit  "( 
$15.00. 


BIDS    WANTED 

CUALING.V.  Fresno  Co..  Cal.— Un- 
til August  14.  7:30  P.  M.,  bids  will 
be  received  by  F.  J.  XlcCollum.  Sec- 
retary. Coalinga  Union  High  Schoo! 
District,  for  furni.shing  and  install- 
ing (1)  new  electrical  service  lines 
from  the  switchboard  in  the  power 
vault  of  the  science  building,  to  thfc 
mechanical  shops  in  underground  con- 
duit, and  (2)  from  the  switchboard  in 
the  power  vault  of  the  science  build- 
ing in  underground  conduit  to  the 
powt.r  pole  serving  the  tennis  courts 
and    swimming    plunge. 

Plans  and  specifications  may  be  ob- 
tained from  the  secretary.  144  W'cst 
Elm  St..  Coalinga. 


BIDS    WANTED 

I!.\KI:RSFIELD.  Kern  Co.,  Cal.-- 
rmil  August  14.  7  P.  M..  bids  will 
be  received  by  W.  H.  Clendenen.  Clerl; 
Mountain  View  School  District,  for 
addition  to  the  Mountain  View  School. 
Plans  and  specifications  may  he  olj- 
fained  from  .\rchitect  Chas  H.  Biu- 
gar,    Haberfelde    Pldg..    Bakersfie'd 

Prelimin?-y    Plans    prepared 
SCHOOL  Cost.    $77,000 

I,EMOORK.   Kings  Co..  Calif. 
One-story    elementary    school     (eleven 

clas.croonis). 
(^wner  —  Lemoore    Elementary    Scbo'-) 

District 
Architect— E,     J    Kump.     5  3  4     Powe" 

Bldg.,   Fresno. 
Application    filed  with   the   PWA    fo" 
a  loan  and  grant  to   finance  the   pro.! 
ect.     If  accepted    a    bond    election    will 
be  called. 


PLANNED 

PALO  ALTO.  Santa  Clara  Co..  Cal. 
— Palo  Alto  Board  of  Education  is 
considering  filing  an  application  with 
the  PWA  for  a  loan  and  grant  to  as- 
sist the  financing  of  a  proposal  of 
$30,000   Junior  College   in    Palo  Alto. 


LOW    BIDDER 

FI.AdSTAFF,  .\rizona.— r.  W.  Wo- 
mack.  Phoenix,  submitted  low  bid  to 
Arizona  State  Teachers'  College  at 
Flagstaff  at  $39,765.  for  remodeling  a 
training  school  building  on  "he  col- 
lege campus  in  Flagstaff,  a  PWA  proj- 
ect. Recommendation  was  made  by 
the  school  board  that  the  low  bid  be 
accepted.  Lescher  &  Mahoney,  1100 
Title  and  Trust  Bldg..  Phoenix,  ar- 
chitects. 


BIDS   WANTED 

LONC;  BK.VCH.  Cal.— Until  August 
10.  4  r.  M.,  bids  will  be  received  by 
Long  Beach  board  of  education  for 
the  construction  of  the  library  and 
men's  physical  education  buildings  at 
the  Long  Beach  Junior  college.  Plans 
and  specifications  may  be  obtained 
from  the  business  manager  of  the 
boanl  at  25th  St.  and  Chestnut  Ave.. 
Long   Beach,    upon  deposit   of  $25 

Architect  K.  Cutter.  707  Farmers 
(t   Merchants  Bank  Bldg. 


CONTRACT    APPROVED 

Los  ANGELES.  Cal.  — PWA  iiaji  ap- 
proved a  conirucl  between  the  Lou 
/ingeles  burad  ol  uduculiun  and  the 
Theo.  A.  Utyer  Corp.,  438  Chamber 
of  C'umnierce  lildg.,  for  the  construc- 
tion of  a  reinforced  concrete  adinln- 
istrulion  building  ul  Lafayette  Junior 
high  school,  L24U  Naomi  Ave.  Cuiitracl 
piice  IS  $118.67(1.  John  and  Donald  ii. 
larklnson.  SU8  Title  Insurance  Bldg  . 
architects.  t 


Contract  Awarded 

KECON.    SCHOOL  Cont.    Price   $53,191 

OAKLAND,    Alameda  Co.,   Calif.     81st 

Avenue  and  Olive  Street. 
Keconslruction     and     rehabilitation     of 

Webster   .School. 
Owner — (.'akland    Hoard    of    Education. 
Architect— W.    G.    Corlett.    Bank    of 

America   Bldg.,   Oakland. 
Contractor  —  George    Swanstrom,    1615 

7Sth   St..    Oakland. 

CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— Harold  Han- 
sen, 1186  N.  Flores  St.,  awarded  ton- 
tract  by  Los  Angeles  Board  of  Edu- 
cation at  $ii8.9S7  for  two  one-story, 
frame  and  stucco  school  buildings  to 
be  built  at  the  Santa  Barbara  Avenue 
school  site.  3990  So.  Western  Avenue. 
Walker  &  Eisen,  437  South  Hill  St.. 
architects.  > 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal.— Jones  Bros.. 
9430  .Santa  Monica  Blvd.,  Beverly 
Hills,  awarded  contract  by  Los  An- 
geles Board  of  Education  August  1.  at 
J7S.5S1  (using  frame  construction  and 
accepting  alternate  bids  "A",  "B" 
and  "C"),  for  the  construction  of  two 
new  one-story  classroom  buildings  at 
the  Florence  Avenue  School  site,  1904 
E.  Florence  Ave.  Theodore  R.  Jac- 
obs. Homer  Laughlin  Bldg.,  Architect. 


CONTRACT    AWARDED 

LONG  BEACH.  Los  Angeles  Co., 
Cal.— H.  B.  Nicholson,  443  E  First  St.. 
Long  Beach,  awarded  contract  by  Los 
Angeles  Zoard  of  Education  at  $88,- 
P22.  for  reconstruction,  rehabilitation 
and  strengthening  of  the  main  brick 
building  at  the  Alicheltorena  Street 
School,  1511  Micheltorena  Street.  A. 
S.  Nibecker.  Jr..  architect,  and  Mur- 
ray Erick.  811  W.  7th  St..  Structural 
Engineer.  ■ 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal,— L,  W.  Odell. 
(5417  Drexel  Ave.,  awarded  contract  by 
Los  Angeles  board  of  education  at 
$28,803.  for  reconstruction,  rehabilita 
lion  and  strengthening  of  the  annex 
building  (classroom  section)  at  the 
W'oodcrest  school,  1021  W  109th  St. 
Heth  Wharton.  6233  Wilshire  Blvd.. 
architect  and  J.  J.  Rees  Engineering 
Co.,   Byrne  Bldg.,   structural  engineer. 


CONTRACT    AWARDED 

LOS  ANGELES.  Calif. — Contracting 
Engineers.  Inc..  2310>i  West  Vernon 
Ave.,  awarded  contract  by  Los  Ange- 
les board  of  education  at  $82,500  (bas- 
ed on  bid  No.  3)  for  reconstruction  of 
units  Nos.  1,  2  "B".  "D".  "A",  and 
"C"  at  the  Eastman  Street  school, 
1200  S.  Eastman  St.  E.  L.  Taylor. 
1128  Citizens'  National  Bank  Bldg.. 
architect,  and  L.  A.  Parker.  804  Ar- 
chitects'  Bldg..   structural    engineer. 


Plans   Being   Figured— Bids  Close  Aug. 

27.    4:00    P.    M. 
liKCON.     SCHOOL  Cost.     $125,000 

OAKLAND.    Alameda    Co..    Cal.      No. 

1926   19th   Avenue. 
Reconstruction    and    rehabilitation    of 

Roosevelt  School. 
Owner — Oakland   Board   of  Education. 
Architect    —   W.    G.    Corlett.    Bank    of 
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America  BldK..  Oakland,  and  Oak- 
land Board  of  Education. 
Plans  and  specifications  may  be 
obtained  from  the  Department  of  Ar- 
chitecture and  Engineering.  Board  of 
Education.  1025  Second  Ave.,  Oak- 
land,   upon   deposit  of  $2.=i. 

BIDS  OPENED 

SAN  FRANCISCO.  —  M.  .1.  Heeve^ 
Heating  Co..  959  Natoma  St..  at  $26.- 
S70  submitted  low  bid  to  the  Deparl- 
nient  of  Public  Works.  City  Hall,  for 
mechanical  equipment  for  the  Lowell 
High  School.   Hayes  and  Ashbury  St.'?. 

Complete  bids  follow: 

M.    J.    Reeves    Heating    Co. $26,870 

.Tames    A.    Nelson,    Ino 31,816 

Fred.    W.    Snook 32, .559 

.Anderson    &     Rowe 32.722 

Knittle    Brothers    34,350 

Bids  held    under  advisement.         * 


16— RANKS,  STORES  AND 
OFFICES 

Contract    Awarded. 

ALTERATIONS  Cost.    $5000 

SAX    FRANCISCO.      SE    Haight    and 

Scott  Streets. 
.Mterations  to  store  building. 
Owner — Lewis  M.  Norton,  Russ  BlJg.. 

San  Francisco. 
Architect— Not   Given, 
'/ontractor— J.   S.  Malloch,   666  Mission 

St  .    San   Francisco. 


Sub-Contracts  Awarded. 

ALTERATIONS  Cost.    $15,000 

S-AN   FRANCISCO.     No.   1526  Fillmore 

Street. 
Alterations    to      store    building      for 

branch  bank. 
Owner  —  Lurie  Co.,   333   Montgomery 

St..    San    Francisco. 
Architect— W.  I.  Peugh.  333  Montgom- 
ery St..  San  Francisco. 
Lessee — San  Francisco  Bank. 
Contractor— Cahill  Bros.,   206  Sansome 

St..   San   Francisco. 
Plumbing    and    Heating  —  James      H. 

Finkerton,   927   Howard  St. 
Electric— Alta    Electric    &    Mechanical 

Co..    467   O'Farrell   St. 
ornamental    Iron- Monarch   Iron   Wks. 

262  Seventh  St. 

Contract  Awarded 

ALTERATIONS  <'o.st.    $2.Si)0 

SAN  FRANCISCO.  14  0  New  Mont- 
gomery  Street. 

.Alterations   to   cafeteria. 

Owner— Pacific  Telephone  &  Telegraph 
C|..  444  Bush  Street. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— Lindgren  and  Swinerton, 
Inc.,   225    Bush    Street. 


Contract  Awarded 

OFFICES  Cost,    $5,000 

BERKELEY,   Alameda  Co..   Calif.    740 

Ashby  Avenue, 
one-story  frame  office  building, 
fm-ner- American    Forge    Co..    Fourth 

and   Ashbv  Ave..    Berkeley. 
Engineer— K.    Theill.    580    Market    St.. 

San  Francisco. 
Contractor— Schnoor  Bros.  6016  Clare- 

mont   -We.,   Berkeley. 

PRCPABING    PLAiMS 

rOOLinOE.  Ariz.— Architects  Wal- 
lingford  &  Bell.  Heard  Bldg..  Phoenix, 
are  preparing  working  drawings  for  a 
new  school  building  to  be  built  in 
Coolidge  for  the  Coolidge  Union  High 
School  District.  It  will  be  a  two- 
story,  masonry  structure,  containing 
ten  classrooms,  auditorium,  gymnas- 
ium and  shower  and  locker  room.<=. 
Cost  $104,325. 

Plumbing,   Heating  and   Ventilatiny 

Contracts   Awarded. 
ALTERATIONS  Cost.  IJIS.OH'J 

SAN  FRANCISCO.     No.  Ill  Slitter  St.. 


Alterations  to  ground  floor  of  Tuntor- 
Dulin  Bldg.  Ointerior  alterations, 
electrical  work,  plumbing,  paint- 
ing, plastering  and  floor  covering) 

(iw^ier— Dean  Witter  &  Co..  486  Oai.- 
fornia    Street. 

Architect — Kent  &  Ha-ss.  525  Market 
Street. 

Plumbing,    Heating    and    Ventilating — 
O'Mara  &  Stewart.  Ltd.,  218  Clara 
Street. 
Other  awards  previously  reported. 


Contract    Awarded. 

ALTFJRATIONS.  ETC.         Cost,  $35,0'10 

STOCKtOn.  San  Joaquin  Co.,  CaUf. 
Weber   Ave.   and   San,  Joaquin   S'l. 

Alterations  and  additions  to  Jive- 
story  store  and  office  build'.n-;; 
stors  on  ground  floor  (work  in- 
volves painting,  decorating,  in- 
stall new  elevators,  law  new  'irc- 
leum.  Venetian  blindts.  terra  cotta 
entrance,   etc. 

( iwner — Belding  Estate. 

Architect — Not  Given. 

Contractor  —  Dinwiddle  Conser.  C'n, 
Crocker   Bldg..    San   Francisco. 


Contract  Awarded 

STORE  Cost.   $2,000 

DCNSMUIR.     Siskiyo\i    Co..    Cal.      715 

Florence   Avenue. 
One   -   story  reinforced   concrete  store 

building. 
Owner — W.    G.    Hume,    Dunsmuir. 
Plans   by   W.    B.    Rushing   .Dunsmuir. 
Contractor — L.     Cosentino.    Dunsmuir. 


Plans    Being    Prepared. 

ALTERATIONS.   ETC.      Cost.   $100,000 
STOCKTON.    San    Joaquin    Co..    Cali' 

NW  California  and  Weber  S<s. 
.Alterations  and  additions  to  stole. 
Owner — Katten    &    Marengo,    535    Ea.=t 

Main   St..    Stockton. 
Plans    by    O.    H.    Chain.    41    S.    Sutu.r 

St.,    Stockton. 


Bids  Opened. 

Al-OfSTIC.AL    iVORK  Cost.    $ 

SACRAMENTO,   t^icramento  Co.,  Cal. 
State   Capitol   Building. 

Acoustical  tr  atment  in  Senate  Cham- 
ber of  State  Capitol. 

Owner — State    of    California. 

Architect— Geo.    B.    McDougall.    State 
Architect.    Public  Works   Building, 
Sacramento. 
Western    Asbestos    Co..     675    Town- 

.send  St..   San  Francisco,  at  $2750  sub  • 

luitfcd   only   bid. 


Bids   Opened. 

BUILDING  Cost.   $15.0ii0 

SAN    JOSE.     Santa    Clara    Co.,    Calif 
San  Fernando  and   The  Alameda. 
One  -  story  Class  C   brick  railway  ex- 
rress    bulding     (composition    roof- 
ing,  concrete  floors,   steel  sash). 
Owner   —   American    Railway    Express 
Co.,   85  Second   St.,   San  Francisco 
I'lans    by    Supt.    ot    Buikling,    Railwav 
Express    Agency,     85    Second    St.. 
San  Francisco. 
Low   Bidder— Karl    S.    Roller.    Box    607. 
Crockett. 
Ctmiplete  bids   follow: 

Karl  S.   Koller,   Crockett $17,310 

M.    E.    Vukicevich,    S.    F 17.431 

J.    D.   Carlsen.   San   Jose 18,691 

N.    J.    Nielsen,    San   Jose 19,400 

(.•arl   N.    Swenson,    San   Jose 19,600 

Megna  &   Newell,   San  Jose 21,739 

Bids   held    under    advisement. 


Plastering  and  Cast  Cement  Contract 
Awarded. 

.ALITIIRATIONS       Cont.   Price.   $53,152 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
North   P^irst   and   Santa   Clara   S-ts. 

Alterations  to  present  3-story  struc- 
ture (tliird  floor  to  be  removed: 
new  store  front;  new  floors,  plas- 
ter walls,  wiring,  plumbing,  mod- 
ernize  elevator,    etc.) 

Owner — Estate  of  James  D.  Phelan, 
603  Phelan   Bldg..   San  Francisco. 


Architect  —  Wm.   I.    Garren,   233  P 

St.,   San   Francisco. 
Contractor — Wm.     M.     Caldwell,     1 

Iledding    St..    San    Jose. 
Plastering    and    Cast   Cement  —  W. 

Newman.  1423  Glen  Una  Way,  £ 

.lose.   $4833. 
As   previously      reported,      plumblv 
and    heating   awarded   to    I.    D.   CWi 
bourne,   424   Dewey   Blvd..    San  Fr? 
Cisco. 


Bids  In. 

ALTERATIONS  Cost.    $25, 

SAN  FRANCISCO.  Kearny  Street 

Maiden  Lane. 
Alterations   to   department  store  bi- 
dwncr — Weinstein  Co.    (Isadore  Wt 

stein,   President). 
Architect   —   Hyman    &   Appleton, 

Post  St.,   San  Francisco. 
Announcement  will  be  made  witi 
a  few  days. 


Contract   Awarded 
ALTERATIONS  Cost.   $5, 

SAN     FRANCISCO      NW     I'owell    ; 

O'Farrell   Streets. 
Alterations   to    restaurant. 
Owner — J.  J.   Haviside,   Olympic  CU, 
Architect — Not  Given.  I 

Contractor — Fink    &    Schindler   i] 

552    Brannan    Street.  * 

Contract   Awarded 
ALTERATIONS  Cost,   $15, 

SAN    FRANCISCO.      SE    Marknt   fj 

Annio  Streets.  j 

Alterations  for  oflSces. 
Owner — Palace   Hotel   Companv. 
Architect — Bliss    &    Fairweathor.    I 

boa  Building. 
Lessee  —  International  Mercantile  5 

rine.  , 

t;ontraetor— H.  S.  Meinberger.  951!  F;- 

som    Street.  * 


To  Be  Done   3y  Day's  Work. 
ALTERATIONS  Cost,   $S  , 

SAN    FRANCISCO.      W    Tenth    St.i| 

Jessie   Street. 
Alterations  to  Class  C  building. 
Owner— E.    D.    Swift.    65    10th    Sttetj 

San   Francisco.  i 

Architect— Not   Given.  I 


Contract  Awarded.  , 

ALTERATIONS  Cost,    $3' 

SAN   FRANCISCO.     No.   26  Califorf!i 

Street.  ] 

Alterations   to   restaurant.  I 

Owner— Lee  Eckles,   22   California  Sij 

San  Francisco.  ' 

Architect — Not    Given.  ', 

Contractor — John   Oshanna.    231   Stc 

ens    St.,    San    Francisco. 


Contract  Awarded. 
STORE  Cost,    $14,  ■ 

SELMA,   Fresno  Co.,   Cal.  ' 

One-story  store   building.  ■ 

Owner — George    Khatchadourian,    2 

C   St.,    Selma. 
Architect— W.       D.       Coates.       Ro« 

Bldg.,    Fresno. 
Contractor — L.    C.    Nelson.    Selma. 


Contracts  Awarded. 
ALTERATIONS  Cost.  $18,  ' 

S.AN   FRANCISCO.    576  Mi.ssion  St. 
Alterations  and  reconstruction  of  fi 

story  reinforced    concrete   build 

(The   Pond    Building). 
Owner — Samuel   Pond. 
Engineer — W.    Adrian.    417    Market 
(Contractor — L.   A.    Hinson.    756  Fou 

Avenue. 
Steel — Schrader  Iron  Works,  1247  H 

rison   Street. 


Contract   Awarded 

STORE  Cost.   $10 

STOCKTON.    San    Joaquin    Co.,  Ci  ,■ 

1336    E.    Miner  Avenue.  : 

One-story  brick   store  building. 
Owner — A.   R.    Devincenzi,  2014   P"' 

Ave.,   Stockton. 
Architect — Not    Given. 
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•ontrnetor— E.   Morlo,    MocrlnK'»   I.arn' 
Stockton. 


'REPARINQ    PLANS 

|,()S  ANiilCI.KS-,  Cal-  John  Victor 
.lai'kny.  Anhltoit.  and  Hiram  J. 
laim-r,  7i:f  S.  Fairfax  Ave,  are  pre- 
inrlHK  plans  for  a  lwo-»tory  rcln- 
.iri-ed  roniretf  iiiid  In  l<-k  Krench 
"rovlnclal  tyi"-  hulldint;  to  be  built 
III  Wllfhin-  nivd.  mar  Fairfax  Ave. 
iir  F.  HuglieH.  Tlio  structure  will 
iintaln  ten  apHrtnienls.  four  stores. 
iavern  and  odlcis.     Cost.   »75,00U 


17—        THEATRES 


9|ans   Being   Completed. 

ALTKKATIONS  Cost.    J14.00U 

KOSEVILI^K.  Placer  Co.,  Cal.  Main 
Street. 

Allerntions  and  additions  to  theatre 
(work  Involves  Interior  and  ex- 
terior alterations;  new  stage 
equipment,   drapes,  curtains,   elec- 

'  trical  equipment,  new  carpets, 
seats,  projection  room  and  pro- 
jection equipment,  new  wiring, 
etc.) 

Owner — Harvey    W.    Smith.    Roseville. 

Architect — Harry     Devine,     California 

State     Life     Bldg.,     Sacramento. 

Bids  will   be  asked      in     about     two 

weeks. 


PLANS       BEING     FIGURED    —    BIDS 
CLOSE  AUGUST  12 

COill'ToN.  1ms  Angelfs  Co.,  Cal.— 
Architect  S.  Charles  I.ec.  2404  W.  7th 
.St.,  Los  Angeles,  is  taking  bids  for  a 
theatre  and  store  building  to  be  built 
on  Long  Beach  Blvd..  north  of  Comp- 
ton  Blvd.,  Compton.  for  Albert  Han- 
svn.  It  will  have  a  stating  capacity 
of  1000  an-1  will  be  of  reinforced  con- 
crete construction,  composition  roof- 
ing, plate  glass,  structural  .steel,  eon- 
irete  Doors,  wa.shed  air  system  of 
ventilating,  steel  sash,  metal  doors, 
acoustical  treatment,  terrazzo  en- 
trance,   toilets,    etc.  ■• 


Plans    Being    frepared. 

THEATRE  Cost,  $ 

I'ALO  ALTO,    Santa   Clara  Co.,   Calif. 

Campus  of  .Stanford    University. 
I  Memorial    Theatre    for    Stanford    Uni- 
versity. 
Owner— Stanford    University. 
)  Architect— John   Bakewell   and  Arthur 
,         Brown,   Jr.,    251    Kearny    St.,    San 
Francisco.  • 


Preparing    Preliminary    Plans. 
THEATKK  Cost.     $25,000 

nREXTWOOn.  Contra  Costa  Co.,  Cal. 
.New  theatre  building  (to  seat  GOO). 
Owner  —   Petersen     Theatre     Circuit. 

25  Taylor   St.,    San    Francisco. 
Architect— A.    A.    Cantin.    557    Market 

St.,  San  Francisco. 
Further    details    will    be    announced 
shortly. 

18— WHARVES    &    DOCKS 

BIDS    REJECTED 

SAN  FRANCISCO— State  Board  of 
H.irbor  <"omniis.«iioners  rejected  all 
bids  for  re- roofing  Piers  17.  33  and  26. 
.\ugust  1.  Due  to  an  error  in  the  given 
areas  all  bids  were  rejected  and  new 
lids    will    be    asked    shortly. 


NEW    BIDS   WANTED 

."^AN  FRANCISCO.— Until  August  15 
-  P.  M.,  new  bids  will  be  received  by 
State  Board  of  Harbor  Commission- 
ers. Ferry  Bldg..  for  rerooflng  the  fol- 
lowing piers.  Frank  a.  White.  Ferrv 
Bldg.,   Engineer: 

(1)  840   .squares   mineral    surface    roof- 

ing on  Pier  17; 

(2)  920  squares  asphalt  gravel    r.,ofinc 

on   Pier  Sil: 
'31   512  squares  do  on  Pier  26. 


Plans  and  spcciflcatlonH  may  Lc  ob- 
tained   from   above   oHlce  upon  depoult 

of  $in  on. 
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Bids  Opened. 

NATATORIU.M  Cost,    »75.00U 

HAyVVARl),  Alameda  Co..  Cal,  Hay- 
ward  Memorial  Park. 

Reinforced  concrete  nutatonum  (CO  ft. 
wide,  33'/4  meters  long;  children's 
pool,   C0x6U   ft.)    tile   scum    gutter. 

Owner — City  of  Hayward. 

Architect— Jas.  Narbett,  474  31st  St., 
Richmond,  and  Ceo.  P.  Simond.s, 
192  Main  St.,  Hayward. 

Structural  Engineer  —  Walter  Huber, 
Crocker  First  National  Bank  Bldg. 
San    Francisco. 

Mechanical    Engineer — Leland    &    Ha- 
ley, 58  Sutter  St.,  San  Francisco. 
Low    bids    follow: 

General  Work — Frank  J.  Reilly,  San 
Francisco,    $76,231. 

IVIechanical  Work— Scott  Company,  S. 
F.,     ?2J,170. 

Electrical  Work — Spencer  Electric  Co. 
U.tklanU,  $2,709.00. 

Equipment — Trask    &    Squires,    S.    F., 
$1,642.70. 
Alternate    proposals   Included    in    the 

bids  were  as  follows: 

(  1)  Deduct   for    omitting    balcony; 

(  2)   Add   for   underwater    lighting; 

(  3)  Add   for   laundry  equipment; 

(   4)   Add  for  neon  lighting; 

(    5)   Add   for  front  terrace  and  fence; 

(  6)  Deduct     for    omitting    membrane 
on  innkr  shell; 

(  7)  Add  for  center  tier  of  lockers  in 
men's  dressing  room; 

(  8)   Deduct    for    substituting     bronii- 
nator  in  place  of  chlorinator; 

(  9)   Deduct  for  gas  burner  instead  of 
oil: 

(10)  Deduct   for  wood    frame  dressing 

rooms; 

(11)  Add    for    tile    scum   gutter; 

(12)  Deduct   for   omitting  glass   brick. 

Complete   bids    follow: 

General    Work 

(A)  Frank  J.  Reilly,  San  Francisco, 
$76,231. 

(  1)  $2,400; 

(  2)  255; 

(  5)  1,595; 

(  6)  2,150: 

(   7)  125; 

(10)  1.000; 

(11)  ,500; 

(12)  600. 

(B)  F.  C.  .\m.roso  S:   Sons.  Pan  Fran- 
cisco.  $77,740: 

(  1)  $1,700; 

(   2)        ; 

(  5)  1.600; 

(   6)  2.300; 

(  7)         ; 

(10)  1,800; 

(11)        ; 

(12)  800; 

(C)  DeLucca  &  Son,  Inc,  San  Fran- 
cisco.   $79,706: 

(   1)  $2,700- 

(   2)  250: 

(  5)  1.800: 

(  6)  2,400; 

(  7)  165: 

(10)  1,050; 

(11)  230; 

(12)  825. 

(D)  Ceo.  Petersen.  San  Lcandrn,  JSO,- 
000: 

(I)  $2,800; 

(  2)        ; 

(  5)        ; 

(  6)  2,500- 

(  7)         ; 

(10)  1,700; 

(II)        ; 

(12)  600. 

(E)  Fredrickson  &.  Watson.  Oakland. 
$90,000: 

(  1)     $2,700; 


(  2)  DOO: 

(  5)  I.ISC. 
(  6)  3,.''>3U; 
(   7)        1.029; 

(10)  904; 

(11)        : 

(12)  898. 
Mechanical  Work 

(Plumbing.    Heating   and    Filtration) 

(A)  Scott   Co.,    San    Francisco ...$22,170 

(8)     1,487 

(9)        894 

(B)  Schuster   &   Hudson,    Oak- 
land      „ „ 22.950 

(8)     1,500 

(C)  F.    W.   Snook,   S.  P. "" 24.370 

(8)     1.600 

....(9)        600 

(D)  W.  A.   Escher  _ 25.395 

(8)  1.500 

(9)  200 

(K)    C'Mara   &   Stewart,    S.   F...  25,474 

(8)  1,300 

(9)  420 

(F)  -M.   J.   Reeves  Heating  Co., 

San    Francisco   26,770 

(8)        450 

(9)     1,450 

(G)  C.  T.   Doell,  Oakland 29,829 

<8)     1,519 

- (9)        371 

Electrical  Work 
(A)   Spencer  Elec.  Co..  Oakland  .$2,709 

(1)        60 

(2)      910 

(4)      600 

(E)  Central  Elec.  Co.,   S.   F 2.760 

(1)         40 

(2)      750 

- (4)       250 

(C)  Mat.son-Seabrooke,    Oakland  2,833 

(1)        65 

(2)   1,233 

(4)      300 

(D)  Scott-Buttner  Co.,    S.    F _  2,853 

(1)        61 

-....(2)   1,162 

(4)      265 

(E)  NePage-McKenny,    S   P 2,990 

(1)        45 

(2)      880 

(4)      620 

(F)  Paragon   Elec.  Co.,   S.    P 3.220 

• (1)        60 

- (2)   1.153 

(3)      250 

Equipment 

(A)    Trask   &  Squires,   S  F $1,642.70 

(3)    1,406.00 

(7)      879.21 

Bids    taken    under   advisement    until 
August   14. 


BIDS    WANTED 

BAKERSFIELD.  Kern  Co..  Calif.— 
Until  August  19,  11  A.  M..  bids  will 
be  received  by  F.  E.  Smith.  Clerk. 
Kern  County  Board  of  Supervisors, 
for  construction  of  bleachers  for  the 
Junior  diamond  at  the  Fair  Ground.s. 
Rakersfield. 


BIDS  OPENED 

SAN  FPANCLSCO.  —  San  Francisco 
Elevator  Co..  860  Fol.som  Street,  at 
$544.90  submitted  low  old  to  Depart- 
ment of  Public  Works  for  repairing 
two  automatic  passenger  elevators  at 
the  Juvenile  Detention  Home.  Work 
includes  installation  of  a  new  6x9  gov- 
ernor rope  to  replace  present  obso- 
IctP  tiller,  a  new  t>'pe  "O"  releasing 
carrier,  new  bronze  channel  gate,  to- 
gether with  necessary  gate  track  and 
dismantling  elevator  machine  and  re- 
hahbitlng  with  copper  hard  bearing 
metal  the  outboard  drum  bearing  and 
gear  case  bearings. 

Complete  bids   follow: 

San    Francisco    Elevator  Co $544.90 

Otis    Elevator    Co 604.88 

Westinghouse  Electric  Elev.  Co.   611. .to 

Bids    held    under    advisement.        • 
BIDS  WANTED 

ALAMEDA     COUNTY.     Calif.— Until 

.\npust  n.   :  r.  ^^     hide  wui  ho  re- 
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Kncineer,  Department  of  Public  Wks 
reived  by  John  H.  Skeggs.  District 
Division  of  Highways.  500  Sansoni^' 
Street.  San  Francisco,  for  the  sale  of 
vivrious  buildings  located  in  Oakland 
and  Berkeley.  Following  structures  to 
be  sold: 

Item  Moss  37A:  Southeast  corner  of 
3Sth  and  Grove  Sts..  Oakland.  Ser- 
vice station  building  and  canopy  cov- 
ering 300  SQuare  feet.  Available  Aue 
20,  1935. 

.tern  Moss  37B:  Southeast  corner  of 
3Sth  and  Grove  Sts.,  Oakland.  Three 
Tokheim  Visible  Hand  Pumps,  three 
Wayne  Visible  Pumps,  one  Big  Bear 
Auto  Lift,  six  buried  gasoline  tank? 
550   gals.    each.     Available   Aug.    20. 

Item  Moss  30:  443  Moss  Ave.,  Oak- 
land. Eight  room  two  story  frame 
dwelling  with  2300  sq.  ft.  floor  space. 
Available   Aug.    15. 

Item  A-27G:  926  Cypress  St.,  Oak- 
land. Six  room  and  basement  frame 
dwelling  with  1620  sq.  ft.  floor  space. 
Available   August    15. 

Item  B-176:  3732  Linden  St.,  Oak- 
land. Five  room  and  basement  frame 
-Jwelling  with  1150  sq.  ft.  floor  space. 
Garage   470   sq.    ft.    Available  Aug.    15. 

Item  C-22:  732  Murray  St.,  Berke- 
ley. Five  room  frame  dwelling  with 
700  sq.  ft.  floor  space.  Oarago  I.IO  sq. 
ft.    Shed  460  sq.  ft.  Available  Aug.  20. 

Item  C-25:  812  Murray  St..  Berke- 
ley. Five  room  frame  dwelling  with 
880  sq.  ft.  floor  space.  Barn  240  sa. 
ft.     Available   Aug.   20. 

Item  C-32:  S79  Murray  St.,  Berke- 
ley. Six  room,  two-story  frame  dwell- 
ing with  1200  sq.  ft.  floor  space.  Shed 
420  sq.   ft.     Available  Aug.    25. 

Bidders  may  make  offers  for  one  or 
more  complete  items,  as  is,  and  where 
is,  but  must  state  the  price  offered 
for  each  using  the  above  item  and 
street  numbers  to  identify  each  bid. 

Bids  should  be  addressed  to  Jno. 
H.  Skeggs,  District  Engineer,  Divi- 
sion of  Highways,  500  Sansonie  St.. 
San  Francisco,  Calif.,  in  sealed  enve- 
lopes plainly  marked  "Bids  for  Build- 
ings to  be  Opened  2:00  P.  M.,  on  Aug. 
13th,   1935."  *  > 


Consolidated  Steel  Corp.,  Los  An- 
geles: Los  Angeles;  1,290,844  jiounds; 
.<74.321.00.  I 


Plans  Being  Figured — Bids  Close  Aua. 
16th. 

MORTUARY  Cost,    $ 

MODESTO,  Stanislaus  Co.,  Cal.  Six- 
teenth and   I  Streets. 

Two-story  and  basement  wood  frame, 
concrete  and  tile  mortuary  (six- 
teen rooms). 

Owner — Carl    Shannon,    Modesto. 

Architect — Russell  Ouerne  De  Lappe. 
5905  Keith   St.,   Berkeley.  • 


BIDS  OPENED 

BOULDER  CITY.  Nev.  —  Bids  re- 
ceived by  U.  S.  Bureau  of  Reclama- 
tion. Denver,  August  2,  under  Spec. 
No.  634  for  furnishing  structural  steel 
transmission  towers  and  switchyard 
structures  for  circuits  Nos.  2,  4  and 
5  at  the  Boulder  Power  Plant,  as  fol- 
lows: 

Worden-Allen  Co.,  Milwaukee,  Wis., 
(fob  point)  Boulder  City;  (weight)  $1,- 
381,939:    (bid)    $76,583. 

American  Bridge  Co.,  Pittsburgh, 
Pa.:  Boulder  City;  1,270,000  lbs.;  $69- 
218.00. 

Mississippi  Valley  Structural  Stee 
Co.,  Melrose  Park.  111.:  Melrose  Park; 
1,483,900  lbs.;   $60,438.00. 

International  Stacey  Corp.,  Colum- 
bus, Ohio:  Torrance,  Cal.;  1.297,250 
lbs.;   $62,735.00. 

MeClintic  -  Marshall  Corp.,  Bethle- 
hem, Pa.:  LeeLsdale.  Pa.;  1,300,500 
lbs.;  $57,250.00. 

Blaw  -  Knox  Co..  Pittsburgh,  Pa.: 
Blaw  Knox.    Pa.:    1,274,000;    $62,100.00. 

Blaw  -  Knox  Co.,  Pitt.sburgh,  Pa.: 
Boulder   City;    1.274,000;    $75,040.00. 

Emsco  Derrick  &  Equipment  Co.. 
Los  Angeles:  Boulder  City;  1,284,S6J< 
lbs.;    $77,3r47.13. 


LOW    BIDDERS 

RIVERSIDE  COUNTY,  Cal.— We.>.t- 
crn  Pipe  &  Steel  Co.,  5717  Santa  Fe 
Ave..  Los  Angeles,  at  $7469.25  sub- 
mitted low  bid  to  the  Metropolitan 
Water  District,  306  W.  Third  St.,  Los 
Angeles,  for  furnishing  and  erecting 
steel  structures  for  the  Berdoo  ag3re- 
gate  plant.  Spec.  No.  117.  The  site  of 
the  work  is  near  Berdoo  camp,  and 
f'pproximately  10  miles  northwest  of 
Indio.  Riverside  County.  The  wor< 
to  be  contracted  for  comprises  the 
furnishing  and  erecting  of  steel  struc- 
tures, steel  bins,  chutes,  etc.,  for  the 
r;erdoo  concrete  aggregate  plant. 

Pacific  Iron  &  Steel  Co.,  Ltd.,  Los 
A.ugeles,  at  $8494,  and  the  A.  J.  Bayer 
Co.,  Los  Angeles,  at  $8771  submitted 
second  and  third  low  bids,  respec- 
tively. * 


CONTRACTS   AWARDED 

FRESNO.  Cal.— Contracts  for  fur- 
ni.ohin"  lumber,  millwork,  roofing  and 
felt  foi  construction  of  CCC  Camp 
buildings  under  Bid  No.  W-5905-36-5, 
have  been  awarded  by  Lieutenant  G. 
T.  Stump,  Purchasing  and  Contract- 
ing Officer,  Fresno  District  CCC  as 
follows: 
Lumber — Swastika  Lumber  Co.,   100  O 

St.,   Fresno,   $513.57. 
Millwork — Valley    Lumber    Co.,    P.    O. 

Bo.\'  1341,    Fresno,    $99.53. 
Roofing — Zellerbach  Paper  Co.,   H  and 

Kern    S'ts.,    Fresno,    $436.53. 
Bids   were  opened   August  1.     • 


Plans   Being  Completed. 
LIVESTOCK   BLDG.    $699,000   1st   unit 
SAN   MATEO  COUNTY,   Cal.     Visita- 
cian  Valley.     South  McLaren  Park 
(54  acre  tract). 
One-story     reinforced    concrete     live- 
stock  building    (steel    trusses)    1st 
unit   consists  of  main   horse  show 
stalls     to    accommodate    animals, 
etc. 
Owner  —   San   Francisco  -  San   Mateo 

Agricultural  District- 
.\rchitect— W.  D.  Peugh,  333  Mont- 
gomery St.,  San  Francisco. 
The  total  cost  of  the  proposed  build- 
ing is  $1,500,000.  The  second  unit  will 
consist  of  the  grand  stand  to  seat 
15,000  etc. 

Bids  will   be  asked  about   October  1 
or  15. 


BIDS    WANTED 

RIVERSIDE  COUNTY.  ,_'al.— Until 
.•\ugust  13,  10  A.  M.,  bils  will  be  re- 
ceived by  the  Metropolitan  Wat^r 
District,  306  West  3rd  St.,  Los  An- 
geles, for  furnishing  and  erecting  steel 
structures  for  the  Fan  Hill  batching 
plant,  in  accordance  with  Specifica- 
tions No.  118,  copies  of  which  may  be 
obtained  at  the  office  of  the  district. 
Room  1007.  306  W.  3rd  St..  Lo.-:  An- 
geles, upon  payment  of  $2.00  per  set. 
not  returnable.  The  site  of  the  work 
is  at  Fan  Hill,  approximately  20  mile:! 
northwest  of  Indio,  Riverside  County. 
The  work  to  be  contracted  for  com- 
pises  the  furnishing  and  erecting  of 
steel  batching  plant  structures,  steel 
bins,  chutes,  etc.,  for  the  Fan  Hill 
concrete  aggregate  plant.  No  pro- 
po.sal  will  be  considered  for  less  than 
the  vi'hole  of  the  work.  Each  pro- 
pti.sal  must  be  accompanied  by  a  cer- 
tified or  cashier's  check  for  $500, 
.«aid  check  to  be  made  payable  to  the 
Metropolitan  Water  District  of  South- 
ern  California. 

F.  E.  Weymouth,  General  Maii.i.-.tr 
and    Chief  Engineer. 


$177,000  submitted  low  bid  to  the  V. 
i^.  Engineer  Office,  1st  Portland  Dis- 
trict. 306  Customhouse,  Portland,  Jul.v 
30,  under  Bid  No.  698-36-17,  for  con- 
structing and  delivering  afloat  at  Gov- 
ernment Moorings,  No.  8010  NW  St. 
Helens  Road,  Portland,  one  single 
screw  Diesel  electric  -  driven  survey 
boat. 

Complete   bids    follow: 
Lake     Washington     Shipyards, 

Houghton    $177,00(C 

Moore  Dry  Dock  Co..  Oakland  179.S43' 
General  Eng.   &  Dry  Dock  Co., 

Oakland   180,564 

Lake    Union   Dry   Dock    &    Ma- 
chine  Works,    Seattle 198,83& 

Los    Angeles    Shipbuilding   and 

Drydock    Corp.,    San    Pedro  201,4001 
Commercial   Iron  Works,   Port- 
land      267,64-1 

Engineer's    estimate    195,000 


To   Be   Done   By   Day's  Work. 

I,A\  ATORIESi  Cost,   $2S00i' 

SAN  FRANCISCO.  E  Great  Highway,' 
260  S   Balboa  Street.  1 

Frame  lavatories.  ' 

Owner— Whitney  Bros.,  4800  Cabrillol 
St.,   San  Francisco. 

Architect — Not   Given. 


CONTRACT  AWARDED 

L'AKERSFIELD.  Kern  Co.,  Cal.— 
Kexroth  &  Rexroth,  Bakersfield,  at 
$1480  awarded  contract  b.v  Kern  Coun- 
ly  Board  of  Supervisors  for  construct- 
ing concession  stand  at  Kern  County 
Fair    Grounds. 


Planned. 

ALTERATIONS  Cost,   $20,000 

MADERA.    Madera    Co.,     Calif.      East 

Yosemite  Avenue. 
Alterations    for    mortuary    (chapel    to 

.seat   200,   display   room,   tiled  em-i 

balming  room,   etc.) 
Owner — Mrs.    Anna    E.    Bentley,    Ma-1 

dera. 
Architect — Not   Given. 


I 

CONTRACT    AWARDED 

SAN  DIEGO.  Calif.— V.  R.  Dennisi 
Const.  Co..  3911  Fifth  Ave.,  San  Diego^ 
at  $11,590  awarded  contract  by  Pub-ij 
lie  Works  Officer,  11th  Naval  Distrlcti| 
San  Diego,  for  constructing  a  con-j 
Crete  wall  for  runway  at  the  NavaKj 
Operating  Base  (Air  Station)  underit 
.Spec.    No.    8036.  ' 


BIDS    OPENED 

PORTLAND,    Ore.— Lake    Washing- 
ton   Shipyards,    Houghton,    Wash.,    at 


Sub-Contracts  Awarded. 

MAUSOLUEM  Co.st.  $35,01" 

SAN    JOSE.     Santa    Clara    Co.,    Calif,', 

Monterey    Road.  ' 

Reinforced  concrete  mausoleum  (mar-i. 

ble  &   bronze    interior)    250   cryptsj 
Owner — Oak    Hill      Mausoleum    Assn., 

Monterey  Road,    San  Jose. 
.-\rchitect — Binder    and    Curtis,    3.5    W  > 

San  Carlos   St.,    San   Jose. 
Contractor— H.    A.    Bridges.    139S    Lin 

coin  Ave..  San  Jose. 
Roofing— Bush  Roofing  So..   750  Stock- 
ton Avenue. 
Plumbing— Mark  Cox.    Alviso  Road. 
Sheet    Metal— Henry    Eitzert,    748    Th- 

Alameda. 
Concrete— H.   A.   Bridges.   1398  Lincolr 

.-\  venue. 
Reinforcing   Steel — .San  Jose  Steel  Co. 

uilO  N  13lh  Street. 
Hollow    Tile— Frank  Filben.   1140   Mar-' 

tin   Street. 
Structural    Steel  —  R.    Helwig's    Inn 

■V\"orks.    407   Vine   Street. 
Glass— Le   Deit   Glass   Co..    762   Lenzei 

Avenue.  ' 

Lumber — Southern    Lumber    Co.,    1401 

South    First    Street. 
Iron    Grille   Work— Axfoi-,1   .\rt    Bronz 

Mfg.    Co..    University    .\venue   an< 

Chestnut. 
Painting— R.     H.    Peter.son.     1371    Ev> 

ri-it  Avenue. 
Grading— K.    Kebel. 

All  of  San  Jose.  • 
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ACHIMERY  ^  MATE.RIA1L 

Bid   calls   for  construction    machinery   and    materlali   and    miscellaneous  equipment   and    supplies   purchased   by 
Federal,  State,   Municipal  and  other  Public  agencies. 


RECLAMATION  BUREAU 

(XilHON.  Utah.  — I'ntil  AiiKusi  L'll.  L' 
I'.   M..    lil<l«   will   he  recelvwl    by    U.    S. 

lurenn  of  Hi-clam.itlon,  Customhnuso. 
nenver,     under    Spec.     No.     712-1)     for 

urnlshliiK  three  17-foot  by  17-foi)t  ra- 
illnl  itateH:  and  niiscellaneoua  met.il- 
ivork,  conslstliiK  of  one  .spiral  stair- 
,vay.    three  .sets  of   aiiKlc   pn.st   niount- 

ngs  and    two    roof    viiit  il.itors    for   in- 
stallation   In    the    .spilhv.iy'-*ind    outlil 
A'orks  of   the    I'iiie    View    Dam,   Ogden 
/liver  project,  Utah. 
No  charge  for  specifications  to  pros- 

iwtive  bona  fide  bidders;  to  others. 
11.50,     not      returnalile.       Address     ri'- 

luests  to  S.  O.  Harper,  .Xiting  Chiif 
Engineer,  Denver. 


OGDKN.  Utah.  — Until  AnRust  29.  1' 
J'.  M.,  bids  will  be  received  by  U.  S. 
liureaii  of  Reclanuition,  Customhouse, 
Denver,  under  Spec.  No.  714-D  tor 
'urnishiuB  three  motor-rlriven.  double 
Iruni,  radinl  Rate  hoists:  two  4xr)-rt. 
iiid  one  i)xG-ft.  high  pressure  gates, 
liigethcr  with  hydraulic  hoists,  gate 
hangers,  conduit  lining  sections  and 
conduit  lining  transitions:  and  two 
remote  gate-position  indicators  tor  in- 
istallation  in  the  spillway  and  outlet 
works  at  the  Pine  View  Dam,  Ogden 
Itiver  project.  Utah. 

No  charge  for  specifications  to  pros- 
pective bona  fide  bidders;  to  others. 
,!5.00,  not  returnable.  Address  requests 
,10  Chief  Engineer  R.  F.  Walter.  Den- 


'  RYE  PATCH.  Nev.— Until  Aug.  2.S. 
'1  P.  M.,  bids  will  be  received  by  U. 
.s.  Bureau  of  Reclaniiition,  Custom- 
house. Denver,  under  Spec.  No.  7IS- 
I)  for  furnishing  five  power  -  driven, 
iluuble-drum,  radial-gate  hoists  with 
[me  portable  gasoline  engine  drivo 
unit;  and  four  3-ft.  G-in.  by  3-ft.  G- 
(in.  high-pressure  gates,  together  witli 
trames,  hoists  and  serni  -  automatic 
^.;ate  hangers,  hydraulic  g.'itc  hangers. 
ji-onduit  linings,  and  conduit  linin^i 
transitions  tor  installation  in  spillway 
i.-ind  outlet  works  of  the  Rye  Patch 
Dam.  Humboklt  Project.  Nevada. 
[  No  charge  for  specifications  to  p^o.^- 
liectlve  bona  fide  bidders:  to  others. 
.$3.50,  not  returnable,  .\ddress  requesls 
to  Chief  Engineer  R.  F.  Walter.  Den- 
ver 


BOULDER   CITY,   Nev.— Until    Aug. 

|26,  2  P.  JI.,  bids  will  be  received  by 
the  Bureau  of  Reclamation.  Denver. 
Colo.,  under  Spec.  No.  711-D,  tor  fur- 
nishing and  delivering  fob  cars  at 
■he  shipping  point  or  at  Boulder  City, 
two  bulkhead  gate  lifting  frames,  one 
'rash-rack  lifting  frame  and  instal- 
lation equipment  for  installing  cylin- 
'ler  gate  hoist  stems  and  stem  guides 

I 'or  operation  in  the  intake  towers  at 
Boulder  Dam.  Roulder  Canyon  Proj- 
ect. All  materials  will  be  installed 
by  the  Government. 

Specifications  obtainable  from  above 
"fflce  without  charge  to  prospective 
liona  fide  bidders:  to  otliers.  $1.30.  not 
returnable. 


RICHMOND  SCHOOL  DIST. 

RICHMOND,  Contra  Costa  Co..  Col. 
—Until  August  17.  10  A.  M.,  bids  will 
be  received  by  the  Richmond  Union 
School  District  for  furnishing  rock, 
-sand  and  gravel  for  tfie  reconstruc- 
tion of  the  Roosevelt  School  audito- 
rium. Previous  bids  received  were  rc- 
'leeted.  Identical  prices  being  submit- 
ted by  the  local  companies 


SAN  FRANCISCO  CITY 

SA.N  FKANCIS-CO— Until  August  12. 
:i  I'.  ,M..  bids  will  be  received  by  T. 
A.  li-rooks.  Purchaser  of  Supplies.  City 
Hall,  under  Bid  No.  1426,  for  fur- 
nishing 4000  ft.  IMi-ln.  cotton,  rubber 
lined,  fire  hose  for  the  S.  F.  Fire  De- 
partment. 

Specifications  obtainable  from  the 
above  <ifllce. 


SAN  FRANCISCO— Until  .Vugust  12. 
3  P.  M..  bids  will  be  received  by  T. 
A.  Brooks,  Purchaser  of  Supplies, 
Room  270,  City  Hall,  under  Bid  %"•• 
142S,  for  furnishing  one  motorized 
street  sweeper. 

Si)pclfications  obtainable  from  the 
above  office. 


SAN  FRANCIiJCO— Until  August  IC, 
:>  P.  M..  bids  will  be  received  by  T.  A. 
F5rooks.  Purchasing  Agent,  Room  270, 
City  Hall,  under  Bid  No.  1420,  for 
furnishing  paint,  painters'  supplies 
and  glass  for  the  term:  September  7, 
1!I35   to   Desember  31.    1935. 

Specifications  obtainable  from  the 
above  oflice. 


CANAL  ZONE 

PANAMA  CANAL  ZONE  —  Until 
August  12.  10:30  A.  M.,  bids  will  be 
received  by  A.  L.  Flint,  General  Pur- 
chasing Officer,  Panama  Canal.  Wash- 
ington. D.  C,  under  Schedule  No.  3077 
for  furnishing  miscellaneous  supplies 
and  equipment,  including: 

Copper-covered  steel  tubing,  dredge 
chain,  tie  plates,  switch  stands,  as- 
bestos pipe  covering,  motor  truck, 
band  saw.  hack  saw,  upright  drill, 
disc  sander,  pipe  fittings,  clay  sewer 
pipe,  asbestos  roofing  and  felt,  coi'i-:- 
board.  fire  brick,  pig  lead,  terroti- 
tanium.  quick-sand.  foundry  nails, 
.•asli  fasteners,  barrel  and  chain  bolts, 
hinges,  door  hooks,  hooks  and  eyes, 
tool  handles,  paint  brushes,  sash  tool 
brushes,  dauber  brushers.  wire  brush- 
es, gloves  (horsehide.  canvas  and  as- 
bestos), water  coolers,  lumber  (pine, 
cypress  and  maple),  and  creosoted 
timbers. 

Specifications  obtainable  from  above 
(.fflce  and  from  the  Assistant  Purchas- 
ing Agent.  The  Panama  Canal,  Fort 
Mason.  San  Francisco. 


WAR  DEPARTMENT 


FORT  JI.ASON.  Cal. — Until  August 
15.  10  A.  M.,  bids  will  he  received  by 
the  Quartermaster  Supply  Officer,  San 
l-'rancisco  General  Depot,  Fort  Mason, 
under  Bid  No.  92S  -  36  -  23.  Req.  25. 
Memo  7231.  for  furnishing  miscella- 
neous hardware,  including  socket 
wrench  handles,  cross  bars,  carbon 
scrapers.  bo.x  wrenches,  adjustable 
wrenches,  socket  wrenches,  files,  pipe 
wrenches,  pliers,  punches,  screw  driv- 
ers,  clothes   lockers,   etc. 

Specifications  obtainable  from  the 
above  office. 


GOVERNMENT  ISLAND.  Cal.— Un- 
til August  12.  2  P.  M..  bids  will  be 
received  by  H.  R.  Marsh,  assistant 
supply  officer,  U.  S.  Forest  Servic". 
Government  Island,  for  furnishin? 
one  30-foot  steel  lookout  tower,  com- 
plete with  all  structural  steel,  bolls 
and  miscellaneous  steel  portions  fot 
King  City. 

Specifications  obtainable  from  Re- 
gional Engineer.  U.  S.  Forest  Service. 
7U0   Market   St..   San  Francisco.  * 


TULARE  COUNTY 

VISA  LI  A.  Tulare  Co.,  Cal.— Until 
Auguflt  19,  6  P.  M.,  (to  be  opened  at 
7:30),  bids  will  be  received  by  Vlsalla 
City  Council.  Kathleen  H.  Sim.  City 
Clerk,   for  furnishing: 

(1)  300    lin.    ft.    2%-ln. 
fire    hose,    coupled; 

(2)  100    lin.    ft.    I'.-i-ln. 
fire   hose,   coupled. 


double    Jacket 
double    Jacket 


TRAVER,  Tulare  Co..  Calif.— Un'.ll 
August  16,  8  P.  M..  bids  will  be  re- 
ceived by  J.  P.  Lilly.  Clerk  of  the  Tra- 
ver  Joint  School  District  of  Tulare 
and  Kings  Counties,  for  furnishing 
one  school  bus,  steel  body,  dual  rear 
wheels,    30-    to   36-passenger    capacity. 

Specifications  obtainable  from  the 
above  office. 


NAVY  DEPARTMENT 

WASHINGTON.  D.  C— Bids  will  be 
received  by  Bureau  of  Supplies  and 
Accounts.  Navy  Dept.,  Washington. 
D.  C,  for  supplies  for  Mare  Island 
Navy  Yard  as  follo%vs: 
CHAIN   HOISTS,    ten    Vj-ton   and    ten 

2-ton;  Schedule  5GS1.    Bids  Aug.  20. 
ELECTRIC    DRILLS,    portable.    7; 

Schedule  5680.     Bids  August  16. 
STORAGB:   batteries.    lOO   &    spare 

parts;    Schedule    5699.      Bids    Aug. 

23.  • 


MET.  WATER  DISTRICT 

LOS  ANGELES.  Cal.— Until  Aug.  21. 
10  A.  M..  bids  will  be  received  by  the 
Metropolitan  Water  District.  306  W. 
:ird  .St..  Los  Angeles,  for  furnishing 
and  fabricating  steel  water  stops  for 
construction  and  dummy  joints  in  16- 
ft.  cut-and-cover  conduit  and  modi- 
fied conduit,  in  accordance  with  Spec. 
No.  119.  Copies  of  the  specifications 
may  be  obtained  at  Room  1007.  30C 
W.  3r;l  St..  Los  Angeles,  upon  pay- 
ment of  $2  per  set.  not  returnable. 
Certified  or  cashiers  check.  10%.  F. 
E.  Weymouth.  General  Man.oger  and 
Chief  Engineer. 


MET.  WATER  DISTRICT 

LOS  ANGELES.  Cal.— Until  August 
22.  10  A.  M..  bids  will  be  received  by 
the  Metropolitan  Water  District.  306 
W.  3rd  St..  Los  Angeles,  for  furnish- 
ing miscellaneous  items  of  iron  and 
steel,  including  galvanized  steel  lad- 
der rungs,  cast  iron  .and  fabricated 
steel  manhole  frames  and  covers,  valve 
assemblies,  cast  iron  pipe,  casings, 
and  fittings,  and  wrougt  iron  pipe.  In 
accordance  with  specifications  No.  120 
<'opies  of  which  may  be  obtained  at 
Room  1007.  306  W  3rd  St..  Los  Ange- 
les, upon  payment  of  )2  per  set.  F. 
E.  Weymouth,  general  manager  and 
chief  engineer. 


KERN  COUNTY 

BAKERSFIBLD.  Kern  Co.,  Cal.— 
ITntil  August  16.  6  P.  M.  (to  be  open- 
ed at  7  P.  M.).  bids  will  be  received 
by  the  Board  of  Trustees  of  the  Fair- 
fax School  District.  F.  M.  Sterling. 
Clerk.  Route  5.  Box  350.  Bakersfleld. 
for  furnishing  one  school  bus. 

Specifications  obtainable  from  the 
above)  office.  . 
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BRIDGES 


CONTRACT   AWARDED 

DOUGLAS  COUNTY,  Ore.— Aveiill 
&  Philpott,  Route  10.  Portland,  at 
$23,778.65  awarded  contract  by  Bu- 
reau of  Public  Roads.  31G  New  Post 
Office  BIdg.,  Portland,  for  construc- 
tion of  a  continuous  steel  beam  bridgo 
over  Elk  Creek  and  grading  approach- 
es. Work  is  located  in  Umpqua  Na- 
tional Forest,  on  the  Tiller  Trail  High- 
way,  Project   16-E3. 


PLANS    ORDERED 

SAN  BENITO  COUNTY.  Cal.— Bd. 
of  Supervisors  has  directed  County 
Surveyor  to  submit  plans  and  speci- 
fications for  the  construction  of  three 
bridges  to  the  board  at  its  regular 
meeting  August  5.  2:nn  P.  M.,  in  Hol- 
lister.  The  bridges  are  to  be  located 
over  Do.^  Picachos  Creek,  one  near  the 
Dooling  Ranch  and  one  near  the  Jar- 
vis  place  and  over  Los  Viboras  Creek 
I  n  the  Comstock  road. 


BIDS    WANTED 

HUMBOLDT  COUNTY.  Cal.— Until 
August  13.  2  P.  iJ.,  bids  will  be  re- 
ceived by  the  Humboldt  County  Board 
of  Supervisors.  Frtd  M.  Kay.  Clerk. 
Court  House.  Eureka,  for  painting  3 
bridges  over  the  Mattole  River  in 
Road    District   No.    1.    Humboldt    Co. 

Specifications  obtainable  from  Coun- 
ty Surveyor  Frank    Kelly. 


BIDS    WANTED 

HUMBOLDT  COUNTY.  Cal.- Until 
August  13.  2  P.  .%[..  bid.s  will  be  re- 
ceived by  the  Humboldt  County  Board 
of  Supervisors.  Fred  M.  Kay.  Clerk. 
Court  House,  Eureka,  for  furnishing 
Court  House.  Eureka,  for  the  con- 
struction of  new  bridge  at  Cummings 
Rancho.  and  rebuilding  approach  and 
reflooring  steel  bridge  over  the  Mat- 
tole River  near  Petrolia  in  Road  Dis- 
trict No.  1.    Est.   cost.   $3,800. 

Plans  and  specifications  obtainable 
from    County    Surveyor    Frank    Kelly. 


BIDS    WANTED 

HfMBOLDT  CO..  Cal.— Until  Aug. 
13.  2  P.  II..  bids  will  be  received  by 
Humboldt  County  Board  of  Super- 
visors. Fred  M.  Kay,  Clerk.  Court 
House.  Eureka,  for  constructing  a  sus- 
pension cable  bridge  1016-ft.  in  length 
across  the  Eel  River  at  Fort  Seward 
in  Road  District  No.   2. 

The  work  involves: 

(1)  8  2-in.   cables.  570-ft.; 

(2)  103   M.ft.B.M.   timber; 

(3)  60   tons  steel   trusses. 

Plans  and  specifications  obtainable 
from  County  Surveyor  Frank  Kelly. 
Eureka.  1 


BIDS    WANTED 

SAN  MATr.O  COUNTY.  Cal.— Until 
August  15.  5  P.  M..  bids  will  be  re- 
ceived liy  Stanley  Kelly.  Purchasing 
Agent  of  San  Mateo  County.  Red- 
wood City,  for  construction  of  the 
Lobitos  Creek  crossing  on  Lobitos 
Road.  7.2  miles  soutli  of  Half  Moon 
Bay. 

Alternate  proposal  will  be  received 
a.s   follows: 

(1)  Furnishing  materials  and  con- 
structing timber  trestle  bridge  on 
concrete    piles. 

(2)  (Constructing  a  reinforced  con- 
crete box  culvert  and  construct- 
ing on  earthfill  embankment  in 
lieu  of  the  timber  trestle. 

Plans  and  specifications  on  file  at 
the  above  office.  * 

22— DREDGING,  HARBOR 
WORKS,  EXCAVATION 

CONTRACT   AWARDED 

WILLAMETTE  RIVER.  Ore.— Kern 
&  Kibbe.  42  SE  Salmon  St..  Portland 
at  $80,993  awarded  contract  by  the  U. 
S.  Engineer  Office.  First  Portland  Dis- 
trict. 306  Customhouse.  Portland,  un- 
der Bid  No.  698-36-20.  for  bank  clear- 
ing, bar  clearing,  grading  of  river 
bank,  and  constructing  approximate- 
ly 22.635  l.f.  of  protective  gravel  fill, 
all  along  the  Willamette  River,,  be- 
tween   Eugene    and    Harrisburg. 


Malcom    &    Bell.    Portland.    $598,100. 
Engineer's   Estimate.    $359,425. 


COMPLETE    BID    LISTING 

OREGON-WASHINGTON  —  F.  J. 
Kernan,  Portland,  and  the  Brookfield 
Co..  Astoria,  bidding  jointly,  at  $395.- 
178.  as  previously  reported,  submitted 
low  bid  to  the  U.  S.  Engineer  Office. 
Second  Portland  District.  627  Pittock 
Block.  Portland,  Major  C.  F.  Williams. 
District  Engineer.  July  30.  under  Bid 
No.  694-36-22.  for  channel  improve- 
ments in  the  Columbia  River.  Oregon 
<Tnd  Washington,  from  Celilo  Falls 
to  Wallula.  The  work  consists  of  ex- 
cavating a  channel  at  least  7  feet 
deep  and  150  feet  wide  at  low  water 
through  the  shoals  and  rapids  men- 
tioned herein,  except  through  the 
stretch  of  Devil  Bend  Rapids  be- 
tween 84.4  and  mile  84.8  where  the 
channel  shall  be  excavated  to  a  depth 
of  5  feet  and  disposal  of  excavated 
material   involving: 

(1)  31.600  cu.  yds.   place  measurement 

rock  excvavation; 

(2)  73.000   cu.   yds.   do   gravel   excava- 

tion. 
C(jmplete   bids  follow: 
F.    J.    Kernan,    Portland,    and    Brook- 
field     Co..     Astoria.     $395,178. 
Siems-Helmers,    Inc.,    St.    Paul   Minn., 

$424,720. 
Puget   Sound   Bridge   .S;    Dredging  Co.. 
Seattle. $452. 200. 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 

Manager 

914  Seventh  Street 
Sacramento      ::      California 


CONTRACT    AWARDED 

SAN  DIEGO,  Cal.— Chas.  and  F.  i 
Steffgen,  2015  Bay  Front  St..  San  \> 
ego.  at  $11,840.  or  37c  per  c.y.,  sui 
niitted  low  bid  to  the  Public  Worl 
Officer,  nth  Naval  District.  San  Dlefl' 
July  30.  for  dredging  continuous  ''^ 
runway  to  final  asseml)ly  shop  at  tl 
Naval  Operating  Base  (Air  Statlojij 
San  DiegO;  Spec.  No.  8037.  The  wovj 
consists  of  the  dredging  of  an  arti 
continuous  to  runway  to  final  a  | 
sembly  shop.  Amount  to  be  dredgd! 
including  allowable  overdepth  is  32 1 
IJOO  cu.  yds.,  more  or  less,  within  259l| 

Frank  Doran.  San  Diego,  submittd 
the  only  otlier  bid  at  43c  c.y.  I 

AWARD    RECOMMENDED  ', 

LOS  ANGELES.  Cal.— Award  of 
contract  to  Rohl-Connolly  Co..  43, 
.\lhambra  Ave..  Los  Angeles,  at  $827i| 
564  for  constructing  a  composite  tyi'.i 
breakwater  approximately  2000  te , 
long  in  Los  Angeles-Long  Beach  oui; 
er  harbor.s  has  been  recommended  llj 
Capt.  Theodore  Wyman.  Jr..  U. 
Engineer.    Los  Angeles 

BIDS  OPENED  I 

SAN  DIEGO.  Cal.— Hydraulic  Dred»i 
ing  Co..  Ltd..  Central  Bank  Euildin' 
Oakland,  at  $1,216,934  submitted  Ic 
hid  to  U.  S.  Engineer.  7.'1  S.  Figuen 
St.,  Los  Angeles,  for  dredging  abo  ! 
'3.910,000  cubic  yards  of  material  . 
'Ian  Diego  bay;  constructing  a  retal::! 
ing  dike  and  making  a  fill  nt  tl' 
rtredged  material;  and  for  excavatic 
-•r  about  6.000  cubic  yards  of  matcrlj 
'ri  provide  for  an  outlet  di'ch  fro' 
Whaler's    Bight    to    the    Pacific   Ocea^ 

<""nniplete  bids   follow: 
<.\)    Hydraulic    Dredging   Co.. 

Ltd.,    Oakland    $1.216,9i'' 

'B)    Standard    Drf.lging   Co.,  i 

l.os  Angeles  1,237.2:; 

(Cl  San  Fr.-mcsico  Bridge  Co.  | 

San  Francisco  1.260,ej 

'D)    Puget  Sound    Bridge  snd  | 

Dredging   Co..    Seattle 1.427,?« 

Engineer's   estimate    1.040,9'' 

■  I 

BIDS  OPENED  j 

ASH  ISLAND  BAR.  Ore.  —  Facli 
Building  JIateri,als  Co..  200  N.  Thoiri'', 
."on  St..  Portland.  Ore.,  at  $0.19  a  0 
.vd..  total  $13,870,  submitted  low  t' 
to  the  U.  S.  Engineer.  First  Portlaili 
District.  306  Customhouse.  Portlar 
Major  Milo  P.  Fox.  District  Enginei 
for  dredging  a  channel  about  4200 
long  150  ft.  wide  .and  S\i  ft.  deep 
low  water  in  the  Willamette  River  ' 
.^sh  Island  Bar.  about  52  miles  abor 
the  mouth  of  the   river. 

The   work    involves   about   73.000  c 
yds.   dredging  and   disposing  of  ma' 
rial- 
Following  bids  were   received: 
Pacific  Building  Materials  Co..  Poi 
land  (unit  price)   $0.19;    (total)  $13.8 
Paxton    «&    Looney.    Portland.    $0.2 
$18,177. 

Tacoma  Dredging  Co.,  Tacoma.  $. 
$21,900. 

Engineer's  estimate:  $.29375;  J2 
443.75. 


BIDS    WANTED 

SAN  DIEGO.  Cal.— Until  Aug. 
U  A.  M..  bids  will  be  received  by  t 
Public  Works  Officer.  11th  Na' 
District.  San  Diego,  for  extension 
Quay  Wall  at  the  Naval  Operati 
Base  (Destroyer  Base).  San  Diet 
Spec.  8059.  The  quay  wall  extensi 
will  be  approximately  170  feet  Ic 
and    includes   reinforced   concrete  pi 


PACII-IC    CONSIRUCTOR 
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1,1  bIiciI  {iiWu.  lolnfDiced  ooiicret* 
,  i,  iililii'HtP''  UinbiT  biallliK  pll'-s 
I,  lliiilicr  i)l!ilfi>iiii.  iri-oHotfil  fi'iuliT 
K-li-m.  <ii«i  Iron  luilliird.  runt  lioii 
ciilit  mill  iiilMivlUimMJUM  sti'i'l  iir.il 
|i*i  wnlU.  If  hiilillriK  illila  Is  <lrsiicil , 
I-, trnol.il!!  should  roiwiud  lo  I'lihllc' 
Vi-Uk  OfflriT.  htadiiuiiili-rs.  lUh  Na- 
V  DiHtrU't,  foot  of  Uroadway.  fc'aii 
I  «(>.  n  rlioik  oi'  postal  niniiry  ordi'i 
f,  $10  payablf  to  til.-  Chief  of  Ihf 
I  uBii  of  Yards  and  Docka,  as  »<•- 
0  Ity  for  the  safe  return  of  the 
il'wings  and  spcciflcatlons.  Data  will 
lln  be  mallei  for  blddlPB  purposes. 
l)ut.-Ciinidr.  J.  C.  Gebhard,  Public 
Vrks  lifflier. 

E3S  WANTED 
•KKCoN-WASIIINC.Tt^X.  —  Until 
,\;u8t  n.  '^  I".  -M'.  new  bids  will 
I,  recclvid  by  U.  S.  ICnginoer,  gee- 
oi  Portland  District.  Major  C  !•'. 
Vllnnis,  (127  Pittock  Kloek.  Portland 
(('  channel  improvements  in  dihim- 
b'  River  from  Cclilo  Falls  to  Wallula 

he  work   Involves: 
(   31,000  c.y.  rock  excavation: 
(!  73,000   c.y.  gravel  excavation. 

ids  received  July  30  for  the  sarin- 
wk  have  been  rejected.  Low  bivl 
tt4  submitted  by  F.  J.  Kernan.  Port- 
1:1.  and  thn  Brookfleld  Co.,  Astoria. 
b.ling  Jointly  at   $395,178. 


LW   BIDDERS 

nCO  SOLO.  C.  Z.— Tucker  McCluri" 
(.  P.  O.  Box  5035.  Cristobal,  C.  Z.. 
.1  $32,980  submitted  low  bid  to  Uu- 
r  u  of  Yards  &  Docks,  Navy  Depart - 
n>it,  Washington,  D.  C,  under  Spec. 
.V  8013  for  constructing  an  exten- 
s  1  to  earth  -  tilled  steel  sheet  pile 
pr  with  timber  fender  system,  in- 
1,'llng  concrete  curbs,  service  pip- 
ii  and  fittings  at  the  Xaval  Sun- 
mine   Base,   Coco  Solo. 

econd  low  bid  submitted  by  Cen- 
li'r  Const.  Co.,  New  York  City.  $33,- 


2— MACHINERY  AND 
EQUIPMENT 

ess  WANTED 

ACRAMKNTO,  Cal.— Until  August 
2*  3  r.  M..  bids  will  be  received  by 
tf  V.  S.  Engineer  Ofllce.  Room  208 
1  ;i  Office  Bldg.,  Sacramento.  Capt. 
A  S.  Ackerman.  District  Engineer, 
iiler  Proposal  No.  unri-3f,-19.  for  fur- 
nhlng  &  operating  clamshell  dredg- 
ii  plant  at  hourly  rates  for  use  in 
Ssun  Bay  and  the  San  Joaquin  .and 
S,raMiento  Rivers,  and  tributary 
!■  nnels. 

estimated  time  requirements  are: 
iliedule  I,  1250  hours. 

.vhedule  II,  139  hours. 

.pecificatlons  obtainable  from  the 
live  office.  • 


fcSCALON,  San  Joaquin  Co.,  Cal.— 
1  n.seii's.  609  Tenth  St..  .Modesto,  .it 
i'i  awarded  contract  by  Escalon 
.•■nitary  District  for  furnishing  one 
viclnl  motor  and  sewage  pump  of 
t-*  non-clogging   type. 

!'"ollowinE   bids  received   July   19: 

Insen's.    Modesto $500 

Jprling   Pump   Co..    Stockton 725 

nira   Pump  Co..   Modesto 7'H> 

Imball  Krogh   Pump   Co..    L.    A.  .   838 

E3S  OPENED 

STOCKTON.  San  Joaquin  Co..  Cal 
dentlcal  bids  received  at  $4,000  by 
■'■ite  Purchasing  Agent.  Sacramento, 
ider  Quotation  3089,  Req.  S9(i3,  for 
f-nl.shlng  one  10-ft.  dual  drive,  pow- 
i  control  motor-grader  for  delivery 
fi  Division  of  Highways.  Shop  10. 
Mckton,  from  the  following: 
leni!<on  Machinery  Co..  San  Fran- 
i  CO.  Gallon:  Weaver  Rye  Co..  Sac- 
inento.  Caterpillar  Auto  Patrol  No. 
«  Edward  R.  Bacon,  San  Francisco, 
^■hr  Q4:    Austin    Western   Road    Ma- 


chinery Co..  Han  FranelMco.  Model  72 
Junior  .\uHllh.  for  wide  front  axle, 
add  $70.  for  wUle  frnni  nxle  with  lean- 
ing frnnl  wheels  and3U/o  iires  add 
$l.>fll;  J.  I>.  AdaniH  Co..  San  Franelsi-o 
.Vilanis  No.   301.     Terms  2%   10  days. 


RAILROADS 


BIDS   OPENED 

IA></  A.\i;EI,K.s-.  Cal.— nids  f.ir  fur- 
nishing one  or  two  I'/i-cu  yd.  cJi- 
iwcity  power  shovels  with  Culerplllar 
Diesel  I)-11.000  or  l)-13.00n  engines 
under  SiiecKlcatlons  No.  9581  wore 
opened  by  H.  E.  Russell.  Los  Angeles 
Spring  St..  July   10.     The  bids  follow: 

llarnisclifeger  Sales  Corp.  (Model 
70(1- It):  D-13.000  engine.  $20,402  each. 
For  U-H.OOO  engine  deduct  $90.  Dis- 
count  $370.80    eacth    machine   30   days. 

14  day  delivery. 

Osgood  Company  (Victor  No.  5)  with 
D-130(I0  engine.  $18,125:  with  D-11,000 
engine,  $17,025.  Terms  net  30  days. 
Deliveries:  1  machine  in  28  days;  sec- 
ond  machine  in  42  days. 

Crook  Company  (Thew-Loralne  Ne 
77).  with  I)-11.000  engine.  $21,503. 
Terms  net  30  days,  2%  15  days.  12 
day  delivery. 

Northwestern  Lngineering  Company 
(Northwest  Model  5)  with  D-11.000 
engine.  $19,935  for  net  cash  35  day  de- 
livery or  $19,569.70  for  net  casn  1» 
day  delivery.  Alternate:  Model  5  with 
1)-13,00U  engine.  $20,435  for  net  cash 
35  day  delivery  or  $20,059.70  for  net 
cash  15  day  delivery.  Alternate  II: 
Model  6  with  D-11.000  engine.  $21,435 
for  net  cash  35  days  delivery  or  $21,- 
041.80  for  net  cash  15  day  delivery. 
Alternate  111:  Model  6  with  D-13.000 
engine,  $21,935  for  net  cash  35  day  de- 
livery or  $21,531.80  for  net  cash  15 
day  delivery.  Shipments  from  factory 
at  (ireen  Hay.  Wis.,  as  follows:  First 
machine  in  1  week;  2nd  machine  in 
2  weeks  from  date  or  receipt  of  order. 

Harron,  Rickaid  &  McCone  (Di- 
mensions of  boom,  track,  pads,  etc., 
different  fi-om  those  called  for  in 
.specifications)  with  D-13,000  engine 
complete,  f.o.b.  Los  Angeles.  $19,129 
for  ICssco  standard  dipper  stick,  add 
$371.  Terms  27o  10  days.  Deliveries: 
First  machine  in  5  days;  2nd  machine 
in   s   to  10  days. 

Smith  Booth  Usher  Co.  (Lima  No. 
lioi)  with  either  D-11.000  engine  or 
D-13.0U0    engine.     $19,041.25.      Delivery 

15  days  to  Los  Angeles.  Alternate 
(Lima  No.  502  with  D-11.000  engine). 
$17,001.25.  Delivery  3  to  4  weeks  to 
Los    Angeles.      Terms    net.    35    days. 

.\?arion  Steam  Shovel  Co.  (Marior. 
Type  351)  with  D-U.OOQ  engine.  $18.- 
735  net.  f.o.b.  Marion.  Ohio;  for  D- 
13.000  engine.  add  $300  net.  f.o.li 
Marion,  Ohio.  Shipping  weight  104.- 
500  lbs.  Freight  rate  from  shipping 
point  $1.75  per  cwt.  Total  freight 
$1830.  Shipments:  D-11,000  equip- 
ment in  10  days;  D-13.000  equipment 
in    4    weeks.     Terms.   2%,   15  days. 

Harry  C'.  Collins  Machinery  Co. 
(Link-Kelt  Model  K-45)  wnth  D-11.- 
000  engine.  $21,434.  Add  $350  for  D-13, 
000  engine;  add  $642  for  optional  chain 
crowd  shovel.  Terms  net,  35  days, 
2%.  15  days,  f.o.b.  Chicago.  Alter- 
nate; (Link-Belt  Model  K-44.  a  dis- 
continued model  offered  subject  to 
prior  sale)  with  D-11,000  engine,  $1S,- 
300.  Add  $350  for  D-13,000  engine. 
Disc.uiil    $294.    15    days.      Dei'ivery    15 


BIDS  OPENED 

S.\XTA  CRUZ,  Santa  Cruz  Co..  Cal. 
—Cornell  Tractor  Co..  10  Abbott  St.. 
Salinas,  at  $3724.48,  less  $624.48  trade- 
in  allow^ance  for  used  tractor,  submit- 
ted low  bid  to  Santa  Cruz  City  Coun- 
cil for  furnishing  one  new  diescl  trac- 
tor  for  the   Street  Department. 


LOW    BIDDER 

Four  I'ECK,  Monl.  —  .MorrUon- 
Knudsen  r.'o..  liolse.  Idaho,  at  $183.- 
1172.60  submitted  low  bid  to  U.  S 
Engineer.  7'i7  Postal  Telegraph  Hldg.. 
Kansns  City,  Mo.,  for  construction  of 
standard  gauge  railways  and  trestles 
on  spillway  to  Fort  Pock  Dam.  al>oul 
25    miles    southwest    of    Glasgow. 


28  —  FIRE  EQUIPMENT 

BIDS  OPENED 

SA.XTA  fUVZ,  Santa  Cruz  Co.,  Ca!. 
—  Bids  received  by  Santa  Cruz  City 
Council  for  furnishing  pumping  en- 
gine for  Fire  Department,  including 
1000  ft.  hose,  ladders,  flood  lights, 
water  tank,    etc.,   as  follows: 

Ford    (A.    D.    Sgarlato) $4211.67 

Reo-Seagrave     4825.00 

White     Co.     (centrifugal) 5750.00 

White  Co.   (rotary   type) 5850.00 

Kleiber    Motor  Co 5861.00 

Pacific   Fire  Extinguisher 5900.00 

General    F'Irc    Truck   Corp 6000.00 

Reo     (Seidlinger-Welborn) 6547.00 

La    France   (Chris  Thompson)..  6575.00 

Mack     _ 6650.00 

.\hrens-Fox    Co 9000.00 

Bids   held    under  advisement. 


BIDS    WANTED 

VISALIA,  Tulare  Co.,  Cal— Until 
August  19,  5  P.  M.,  (to  be  opened  at 
7:30)  bids  will  bo  received  by  Visalia 
City  Council,  Kathleen  H.  Sim.  City 
Clerk,  for  furnishing  one  500-galIon 
pumping  engine  and  hose  truck  with 
JOO-gallon  booster  tank  for  the  Fire 
Department. 
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-STREETS    AND    HIGH- 
WAYS 


BIDS   OPENED 

CHI-:LA.X  COUNTY.  Wash.— Myers 
&  Goulter.  2227  First  St..  Seattle,  at 
$99,027.75  (metal  pipe  alternate)  sub- 
mitted low  bid  to  U.  S.  Bureau  of 
Public  Roads,  W.  H.  Lyncr,  district 
engineer,  Portland,  for  grading  1.6 
miles  of  Stevens  Pass  National  For- 
est Highway,  about  3  miles  east  of 
Berne,    Chelan    County,    Washington. 

Complete  bids  follow: 

Myers  &  Goulter,  Seattle,  metal 
$99,027.75.   and   concrete,   $99,176.25. 

C.  L.  Creelman.  Seattle,  $103,326.75, 
and    $103,604.75. 

Lucich  Co..  Seattle,  $105,947.30,  and 
$106,383.30. 

McNutt  Bros.,  Eugene.  $106,184.70. 
and    $106,315.70. 

James  Coyle.  Seattle.  $109,172.20 
and    $109,457.20. 

Goodfellow  Bros..  Inc.,  Coulee  Dam. 
.ni3.U5.35,    and    $113,171.35. 

L.  Romano  Kngr.  Corp.,  Seattle, 
$114,485.05,    and    $114,627.55. 

Elliott  &  Co.,  Inc..  Seattle,  $114.- 
736.80.    and    $115,146.80. 

C.  E.  O'Neal  Co.,  Inc.,  Stevenson, 
$115,163.30.   and   $115,304.80. 

Siems-Spokane  Co.,  Spokane,  $115,- 
427.50,   and   $115,890. 

Colonial  Constr.  Co..  9pokane, 
$116,721.95.    and    $116,971.95. 

A.  C.  Greenwood  Co.,  Inc.,  Port- 
land,   $117,372.25.    and    $117,837.25. 

Tony  Marrazzo,  Spokane,  $120,223.30 
and  $120,525.80. 

Northwest  Constr.  Co.  ,  Seattle, 
$121,010.50,    and   $121,083. 

Wilder  &  Montford,  Blaine,  $124.- 
702.30.    and   $125,001.30. 

Gu.v  F.  Atkinson.  San  Francisco. 
$128,520.80,   and   $128,950.80. 

Geo.  F.  Price.  Dayton,  $129,236.40. 
and    $129,586.90. 

Alex  BesolofC  Co..  Seattle.  $130.- 
228.23.    and    $130,417.43. 
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PACIFIC    CONSTRUCTOR 


V.  I>.  Crooks  &  Co..  Inc..  Portland. 
$133.»2U.40.   and   J134. 275.40. 

Halleran  Bros..  SeuUle,  $134.43("..60. 
and   $135,094.10. 

Rumsey  &  Co..  Seattle.  $136,411.40. 
and   ;i36,558.90. 

L.  Coluccio  &  Co.,  Seattle,  $137,- 
404.    and    $137,505.50. 

X.  A.  Deperstram.  Spokane,  $139.- 
200.   and   $139,540. 


BIOS    WANTED 

LOS  AXGKI.KS  COUNTY.  Calif.— 
Until  August  19.  2  P.  M.,  bids  will  be 
received  by  State  Division  of  High- 
ways, S.  V.  Courtelyou,  district  en- 
gineer, 808  State  Bldg.,  Los  Angeles, 
for  about  4.6  miles  treating  shoulders 
with  liquid  asphalt  (road-mix)  and 
applying  seal  coat,  between  Ccrrito.s 
Avenue  and  Mercantile  Place,  and 
Ramona  Blvd.  and  Aliso  St.  an-d  Kick- 
ett   Street. 

The  work  involves: 

(1)  50  tons  liquid  asphalt,  SC-2  (prime 

coat) ; 

(2)  570  tons  liquid  asphalt,   SC-2; 

(3)  47,000    sq    .yds.    preparing,    mixing 

and    shaping   shoulders; 

(4)  50   tons  liquid  asphalt,    90-95    (seal 

coat); 

(5)  600   tons  screenings    (seal   coat). 
Specifications     and     proposal     forms 

obtainable  from  above. 


FUNDS   ALLOTTED 

BENTON  FIELD,  Alameda  Co.,  Cal. 
— Allottment  of  $70,754  in  work-relief 
funds  has  been  made  for  construct- 
ing paved  aprons  at  Benton  Field. 
■Work  will  be  done  under  supervision 
of  Capt.  Leander  Larsen,  construct- 
ing quartermaster.  Fort  Mason,  with 
day-labor. 


BID    OPENING    POSTPONED 

TRINITY  COUNTY,  Calif.— U  n  t  i  1 
August  20,  2  P.  M.  (date  postponed 
from  August  15)  bids  will  be  receiv- 
ed by  State  Division  of  Highways,  F. 
W.  Haselwood.  district  engineer.  Red- 
ding, for  treating  with  liquid  asphalt 
about  7.9  miles  between  Manzanita 
Creek  and  Helena  in  Trinity  County. 

The  work  involves: 

(1)  176  tons  liquid  asphalt,   SC-2: 

(2)  25    tons    liquid   asphalt,    SC-4. 
Specifications  obtainable  from  above 

office   and   on   file  at    the   office    of  the 
DAILY    PACIFIC    BUILDER. 


BIDS  OPENED 

SAN  BERNARDINO  COUNTY,  Cal. 
— C.  O.  Sparks,  2309  E.  Ninth  St.,  Los 
Angeles,  at  $14,025  submitted  the  low 
bid  to  the  State  Division  of  High- 
ways, District  Engineer,  San  Bernar- 
dino, for  applying  seal  coat  on  about 
30.8  miles  bet.  Barstow  and  Mountain 
Pass,   San  Bernardino  County. 

The   work   involves: 

(1)  300  tons  asphaltic  emulsion,  90-93: 

(2)  2175  c.y,  sand. 
The  bids  were: 

(1)        (2)        (Total) 

C.   O.  Sparks  $25.00  $3.00   $14,025.01) 

O.    Herz    &    Co 27.70     2.99     14,813.25 

Matich    Bros 24.90     3.49     15,OG0.7."i 

E.    L.    Yeager 24.00     4.00     15,900.00 

A.   S.    Vinnell  Co.  27.00     4.00     16,800.00 
R.     E.    Hazard 28.00     3.90     16,882.50 


CONTRACT   AWARDED 

LOS  ANGELES,  Cal.— O.sborn  Co.. 
1570  San  Pasqual  Ave.,  Pa.sadena,  at 
$22,074.77  awarded  contract  by  the  Los 
Angeles  county  board  of  supervisors 
for  improvement  of  Santa  Anita  road 
in  the  cities  of  San  Marino  and  .San 
Gabriel  from  Longden  Ave.  to  Hunt- 
ington Drive,  about  0.71  mile  under 
Cash  Contract   No.   478. 


BIDS   WANTED 

SAN  BENITO.  Monterey.  San  Luis 
Obispo  and  Santa  Barbara  Cos..  Cal. 
— Until  August  20.  2  P.  M..  bids  will 
be  received  by  State  Division  of  High- 


ways. L.  H.  (;ibson.  district  engineer. 
50  Higuera  St.,  San  Luis  Obispo,  for 
applying  about  560  miles  of  traffic 
stripe  to  existing  pavement  at  va- 
rious locations  in  San  Benito,  Mon- 
terey, San  Luis  Obispo  and  Santa 
Barbara  counties. 

Specifications  and  proposal  forms 
obtainable    at    above    office. 

BIDS    WANTED 

TULARE  COUNTY,  Cal.— Until  Au- 
gust 23,  2  P.  M.,  bids  will  be  received 
by  U.  S.  Bureau  of  Public  Roads,  C. 
H.  Sweetser,  district  engineer,  807 
Sheldon  Bldg.,  461  Market  Street,  San 
Francii?co,  for  placing  a  bituminous 
treated  crushed  rock  base  course  on 
Sections  IJ3  and  D4  of  Route  1,  the 
Generals  Highway,  Sequoia  National 
Park,  and  on  Section  A,  Qeneral 
(irant-Sequoia  Park  Approach  Road, 
Sequoia  National  Forest,  Tulare  Co., 
.»_length  of  13.323  miles. 

The   principal  items  of  work  are: 
(  1)  8,300   c.y.   unclass.   excav.; 
(   2)   10,000  c.y.   mi.   hauling  do: 
(   3)   1,400  c.y.  do  for  structures: 
(  4)   13.323    mi.    fine   grading    subgrad* 

and  shoulders; 
(  3)  1,600   JI.    gals,  'watering; 
(    6)    25,800   tons  crushed  rock  for  bot- 
tom layer  of  base  course; 
(   7)  21,200    tons   crushed    rock    for   top 

layer  of  base  course; 
(  8)  800   tons  of  supplemental  crushed 

rock; 
(   9)    1,237    tons    liquid    asphaltic    road 
material.   Types  SC-IA,   MC-4  or 
MC-5  and  RC-1; 

(10)  3,478    l.f.    underdrain    In   place; 

(11)  1,200  c.y.    cru.shed   rock  or  gravel 

for   backfill; 

(12)  1,220   sq.  yds.   backfill  seal. 
Specifications     and     proposal     foi-ms 

obtainable  at  the  above  office  on  de- 
posit of  $10  per  set.  •  / 


BIDS  OPENED 

SAN  FRANCISCO.  —  Following  bids 
received  by  the  Department  of  Pub- 
lic "Works  under  Spec.  No.  18,860  for 
the  improvement  of  Newhall  Street 
between  Carroll  Ave.  and  the  south- 
erly line  of  Williams  Avenue,  where 
not  already   improved: 

(A)  Fay    Improvement    Co.; 

(B)  Chas.    L.    Harney; 

(C)  MacDonald    &   Kahn  Co.,   Ltd.; 

(D)  Eaton  &  Smith. 

Bids  were  taken  as   follows; 

(1)  732    l.f.    armored    concrete    curb; 

(2)  288  l.f.  12-in.  VCP  sewer  in  place; 

(3)  3   ea.   12x8-in.   Y'  branches  in  place 

(4)  175  l.f.   8-inoh  VCP  side  sewers  in 

place; 

(5)  2    each    brick    manholes,    complete; 
(C)   2  ea.   brick  catchbasins,  complete; 

(7)  86  l.f.   10-in.   VCP  culvert  in  place 

(8)  71   sq.    ft.   1-course  concrete   side- 

walk; 

(9)  20.536  sq.  ft.  asph.  concrete  pave- 

ment, consisting  of  a  6-in.  Cla.ss 
F  concrete  base  and  a  2-in.  as- 
phalt   concrete   wearing   surf. 
Unit   bids   follow: 

(A)         (B)         (C)         (D) 

(1) $  .75     $     .90     $     .60     $     .73 

(2) 2.00         2.00         2.00         2.00 

(3) 1.50         1.00         2.00         2.00 

(4) 1.15         1.00         1.50         1.00 

(5) 95.00  100.00  120.00  100.00 

(6) 95.00   76.50   90.00  100.00 

(7) 1.48    1.00    1.50    1.00 

(8) 19     .20     .20     .20 

(») 262    .25     .27     .214 

Bids  were  referred  to  the  city  en- 
gineer. •  ■* 


AuEjust    2,    1935 
COMPLETE    BID    LISTING 

SAN  BENITO  COUNTY,  Cal— L.  A. 
Brisco.  Arroyo  Grande,  at  $3696,  as 
previously  reported,  submitted  low  bid 
to  the  Division  of  Highways.  L.  H. 
Gibson,  District  Engineer,  50  Higuera 
St..  San  Luis  Obispo,  July  30,  for 
about  13.7  miles  of  liquid  asphalt 
treatment  in  San  Benito  County,  bet. 


San  Benito  and  Willow  Creek,  nd 
between  Route  119  and  Pinnacles, a- 
tional  Mounment. 

The    work    involves    280    tons  1  iM 
a-sphalt.   Type  SC-3.   in  place. 

Complete   bids   follow: 
L.    A.    Brisco,      Arroyo    Grande,    i) 

$13.20  per   ton;    (2)    total,   $36! 
Gilmore   Oil     Co.,    Los     Angeles,   ii 

$14.89:    (2)   $4169.20. 
Pacific  Truck  Service,   Inc..  Saniic 

(1)    $16.87:    (2)    $4723.60. 
Oilfields  Trucking  Co.,  Bakersflele  1) 

$18.40:    (2)    $5152. 


BIDS   WANTED 

SAN  DIEGO  COUNTY,  Cal.— .tJl 
August  23.  2  P.  M..  bids  will  b  e- 
ceivtd  by  State  Division  of  Higlx  ;i 
E.  E.  Wallace,  District  Engineer/  <$> 
Harbor  St.,  San  Diego,  for  tre  a% 
with  liquid  asphalt  about  25.1  in 
between  Julian  and  a  point  25  ,  lea 
easterlj-   in   San  Diego  County. 

The  work  involves  010  tons  of  ',\iH 
ashalt.    Type   SC-2   in   place. 

Specifications  obtainable  from  he 
above. 


CONTRACT    AWARDED 

SAN  DIEGO  COUNTY,  Cal.— ,  E. 
Haddock.  Ltd.,  357  N.  Chester  ri., 
Pa.sadena,  at  $203,683.40  awarded  n- 
tract  by  U.  S.  Bureau  of  Public  I  ds 
C.  H.  Sweetser,  District  Engi  't, 
Sheldon  Bldg.,  San  Francicso,  or 
grading  and  placing  subgrade  n- 
forcenient  on  10.985  miles  of  Sec  n« 
C  and  D  of  Route  73,  the  Laguna  a- 
tijnal  Forest  Highway,  Cleveland  a- 
tonal  Forest,   San  Diego. 


BIDS    WANTED 

SANTA  CLARA  COUNTY,  Ci.- 
Until  August  19,  11  A.  M.,  bidi  'ill 
be  received  by  Board  of  Supervfn, 
Henry  A.  Fflster,  Clerk,  Court  H  ,se. 
San  Jose,  for  improvement  of  ^-ts 
of  Railroad  and  Dillon  Avenues  i'-  u- 
pervisor  District  No.  4,  involvini,ij,- 
000   sq.   ft.   oil   macadam. 

Specifications  obtainable  at  th  )1- 
flce  of  County  Surveyor  Robei.  D. 
Chandler  upon  payment  of  $1  peu^t. 


BIDS    WANTED 

SANTA  CLARA  COUNTY,  C;'- 
Until  August  19,  11  A.  M.,  bid.'i''lll 
be  received  by  Board  of  Superv  rt, 
Henry  A.  Pfister,  Clerk,  Court  K  «. 
San  Jose,  for  improvement  of  ''"ts 
of  Junipero  Serra  boulevard  in  u- 
pervisor  District  No.  5,  involvingdS- 
000  sq.   ft.  oil  macadam. 

Specifications  obtainable  at  th  )(■ 
flee  of  County  Surveyor  Robei  D. 
Chandler  upon  payment  of  $1  peiel. 


BIDS    WANTED 

SANTA    ::lara  county,  C-  - 

Until  August  19,  11  A.  M.,  bidi  'ill 
be  received  by  Board  of  Superv  rs, 
Henry  A.  I'fister,  Clerk,  Court  B  «■ 
San  Jose,  for  improvement  of  "S 
Road  from  Berryessa  Road  to  ii" 
Rock  Ave.  in  Supervisor  Distric  Jo. 
3,  involving  179.000  sq.  ft.  of  as  al' 
concrete   pavement. 

Specifications  obtainable  at  ti  of- 
fice of  County  Surveyor  Robe:  D- 
Chandler  upon  payment  of  $1  pe  e' 


CONTRACT  AWARDED 

SAN  FRANCISCO  —  Fay  Imp 
ment  Co.,  Plielan  Bldg.,  awarded 
tract  by  the  Francisco  Heights  ^ 
%  Henry  Monroe.  275  Bush  St 
improvements  at  the  old  Odd  F(  j 
Cemetery,  located  between  Tur  : 
'and  Parker  Ave.,  Geary  and  Arj  i 
Blvds.,  which  is  to  be  subdivide  ' 
residences. 

The  contract  Includes  impr  i 
road\%ays,  grading,  paving,  <  ' 
sidewalks,   sewers,   etc. 

Further  details  will  be  anno  ' 
shortly. 


"MLJC  LIBRARY 


PACTFIC    CONSTRUCTOR 


25 


B>S   WANTED 

(iNNEVIM-IC,  (irn. — Until  Augu.st 
1:3  I'.  M..  Iilds  will  he  received  by 
i;S.  lOnRlneer,  Kecond  rortlnnd  Dis- 
til, Major  C.  F.  WIlll.uiiH,  627  IMl- 
ti<  Hloik,  rortlnnd.  for  aaphaltli- 
r<rete  pavlnR  at  Honnevlllo. 

he  work   InvolveH: 
(1  .1.000    »i|.    yds,   preparation    of   eu\i- 

grade; 
(I  80  c,)',   criislicd    rock    in    place; 
(5  600    tons    asphaltlc    concrete    base 

course   In  place; 
(.  400   tons   asphaltlc    concrete   wear- 
Ins   surface   in    place; 
(I  50     tons    asphaltlc    concrete    non- 
skid   surface   In   place; 
(«  4,500  If,   wooden  headers  in    place, 
■ruwInRs  ami    specincatlon,"?  obtain- 
iiB  on   reiuirst   to   above   office. 


CMPLETE    BIDS 

AN  UIKCO  COUNTY.  Cal.  — I'aiil- 
s.  &  March.  8275  Compton  Ave..  T».-< 
Aiteles.  at  $12.31.S.75  (as  previously 
r'orted)  sulmiltted  low  lild  to  state 
1  Islon  of  HiRhways.  E.  K.  Wallace, 
(llrlct  enRineer,  San  Dlefso.  for  about 
4  miles  applylUK  li(|uid  asphalt  be- 
t'en  Jamul  and  White  Star,  San  Pl- 
ei  County,  involving: 
,    1125    tons    liquid    asphalt,    SC-S,    in 

'     place, 

i'he  bids  were: 

f  (1)  Total 

Iilsen    &    March        $10.95     $12,318. 7.-| 

.Vntan    Rro.s 11. SS       1,1,365. On 

(more   Oil    Co 12.26       13, 792. ,10 

IE.   Hazard    Co 12.70       14.287.50 

Siare   Oil    Co 14.00       15.750.00 


E3S   WANTED 

.TACHE  &  NAVAJO  COUNTIES. 
y!z,— Until  August  22,  2  P.  M.,  bids 
vi  be  received  by  U,  S.  Bureau  of 
liillc  Fioads,  C.  H.  Sweetser.  Dist. 
Pulneer.  807  Sheldon  Bldg..  461  Mar- 
k  St..  9.in  Francisco,  for  furnish- 
ii  (1)  300  tons  asphaltlc  road  ma- 
t1al  Type  MC-2;  (2>  205  tons  as- 
ultlc  road  material  Type  RC-2;  (3) 
in  tons  asphaltlc  road  material 
■Ipe  MC-5;  OR  (1)  1400  tons  aaphaltic 
rrient  and  (2)  760  tons  laykold  tem- 
I  ing  fluid.  Material  to  he  used  on 
!-tions  A.  Bl,  B2  of  Route  1  and  all 
n  Route  2,  Petrified  Forest  National 
Snument,  Apache  and  Navajo  Coun- 
ts.  Arizona. 

ipeciflcatlonts  and  proposal  form 
0  alnable  from  above.  * 


CNTRACT    AWARDED 

vLAMATH  COUNTY.  Oregon— A. 
?lne.  7253  N.  Broadway,  Portland, 
H  JI31.061  awarded  contract  by  U, 
f'  Bureau  of  Public  Roads,  W.  H. 
Inch,  Di.strict  Engineer,  Portland, 
f-  surfacing  12.308  miles  om  Crater 
Ike  National  Park  Rim  Koad,  in 
(Rter  Lake  National  Park,  Klamath 
lunty,    Oregon. 


IDS   OPENED 

MARIN  COUNTY,  Cal.  —  Pacific 
■uck  Service.  Inc..  646  Park  Ave., 
■  n  Jose,  at,  $12,650.50  submitted  low 
'J  to  State  Division  of  Higtiways, 
o.  H.  Skeggs.  District  Engineer, 
ate  Bldg..  San  Francisco,  for  ap- 
Ving  a  seal  coat  on  about  48.9  miles 
Marin  County,  between  Manzanlta 
d  the  northerly  boundary. 
The  work  Involves: 
)  430    tons      liquid      asphalt.      Tvpe 

MC-3; 
)   3100  cu.   yds.   sand. 
Complete  bids  follow: 
>)   Pacific   Truck    Service.    Inc.     San 

Jose.   $12,559.50. 
i)  Hayward   Btilldlng   Materials   Co  . 

Harivard.   $14,025. 
')  E.   A.   Forde,    San   Anselr 
800, 

tI  !i**  •'■    Immel,    Berkeley, 
[Unit  prices   follow: 
'  (A)        (B)        (C) 

iV "S-26     $20,00     $20.00     $31.00 

' l-«2        1.75         2.00         2.50 


$14.- 


$16. 


(D) 


NAVAJO  COUNTY,  ARIZ. — 8.125  Mi.  Grading — (Govt.) 


.\.W.\J()  Cdl'.NTV.  ,\riz.  .'•■kc,iiJ<.-n 
llros.,  Albui|uer(|ue.  N.  M..  at  $47,- 
210.35.  as  previously  reported,  submit - 
ted  low  bid  to  the  U,  .S,  Bureau  of 
I'ublic  Roads.  414  Title  &  Trust  Bldg. 
Phoenix.  July  30.  for  grading  Section 
H  and  i>lacing  selected  material  «ul>- 
grade  reinforcement  on  Sections  A 
.ind  B  of  Route  30,  the  Clobe-Show- 
low  National  Forest  Highway,  Slt- 
griJives  National  Forest,  Navajo  (;o.. 
.\rlz.,   8.125   miles   in   length. 

The  work   involves: 
(    1)   14.5  acres  clearing; 
(    2)   7(020    c.y.    unclass.    excavalicju; 
(  3)   500  i-.y.  do   for  structures; 
(   4)  51,000  c.y.  do  for  borrow; 
(   5)  20.500    c.y.    mi.    borrow   haul- 
(   U)   21.000   c.y.    subgrade   reinf.;' 
(   7)   128  c.y.  Class  A  concrete; 
(  8)   13,300   lbs.    reinforcing   steel; 
(   9»   128   c.y.    cement   rulible   masonry; 

(10)  582   I.f.   24-in.   CGMI'; 

(11)  76   I.f.    30-in.   C(!MI'; 

(12)  146  I.f.  36-ln.  CC.MP: 

(13)  15,625  I.f.   type  1  protection  ditch; 

(14)  2   each   cattle  guards  in   place; 

(15)  3,930   I.f.   remove   existing  fence; 


(Hi 


:i.-,o  If.  1. 
fence; 


existing 


(17)  19,750  I.f.   fence  In  place; 

(18)  12   each   type    1   galcH; 

(1!))   21   each   right-of-way   monuments 

(20)  extra    work    (barricades,    etc); 

(21)  extra    work    (temporary   bridge). 

Tlie  total  bids  were: 

(A)  .Skousen  Bros..  Albuquerque,  N. 
il.,   $47,240,35, 

(B)  Henry  Thygesen,  Albuqerque,  N, 
M,,    $50,270,15, 

(C)  O.  F.  Fisher  Const,  Co,,  Phoenix, 
$51,829.35. 

(D)  Lee  Moor  Contracting  Co.,  El 
Paso,  Texas,  $52,234.65. 

(E)  All-Arizona  Engr.  &  Const,  (^o., 
Clifton,    Ariz.,    $53,606.20. 

(F)  Milan  O.  Packard,  Jr,,  General 
Contractors,  Inc,  Phoenix.  $55.- 
705.90. 

{(i)   Heuser  &  Garnett,  Glcndale,  Cal.. 

$58,773.48, 
(H)    Ken    Hodgman,    Pa.sadena.    Calif., 

$72,665.70. 
(I)    Engineer's    estimate,    $56,239.08. 
The  unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

(1) 

(  1) 

....    $10.00 

$40.00 

$10.00 

$13.00 

125.00 

$20.00 

$50.00 

$250.00 

$40.00 

(  2) 

80 

.39 

.60 

.80 

.65 

.90 

.77 

1.00 

.45 

(   3) 

1.00 

1,00 

1.25 

1,60 

1.50 

1.50 

2.0O 

2.00 

1.10 

(   4) 

24 

.23 

.25 

,26 

.30 

.30 

.25 

.40 

.27 

(   5) 

24 

,32 

.30 

,38 

.20 

.32 

.34 

.35 

.25 

(  6) 

GO 

.62 

.65 

,56 

.70 

.60 

,76 

.90 

,90 

(   7) 

....      22.00 

27,00 

25.00 

23.50 

26.00 

25.00 

30.00 

25.00 

28,00 

(  8) 

07 

.07 

.07 

.07 

.08 

.07 

.075 

.08 

,07 

(   9) 

....      16.00 

19.50 

20.00 

15.50 

16.00 

18.00 

19.00 

18.00 

17.50 

(10) 

3.00 

2,75 
3.50 
5.50 

2.75 
3.60 
6.00 

3.00 
4.00 
5.75 

3.00 
4.00 
6.00 

2.80 
3.40 

5.00 

3.00 
3.80 

6.00 

3.00 
4.00 
6.00 

2.90 

(11) 

4.00 

3.75 

(12) 

6.00 

5.75 

(13) 

,09 

.15 
800.00 

.05 
750.00 

.10 
700.00 

.06 
700.00 

.08 
700.00 

.13 
700.00 

.10 

750.00 

.075 

(14) 

....    650.00 

725.00 

(15) 

.02 

.02 

.05 

.08 

15.00 

.05 

.07 

.10 

25.00 

.03 

,10 

,085 

25.00 

.04 

.06 

.08 

25.00 

.03 

.10 

.09 

25.00 

.05 

.OS 

.10 

25.00 

.04 

.08 

.08 

25.00 

,03 

(16) 

05 

.05 

(17) 

OS 

.08 

(18) 

.      20.00 

22.50 

(19) 

5.00 

5.00 
50.00 

4.00 
50.00 

3.50 
50.00 

5.00 
50.00 

2.50 
50.00 

5.00 
50.00 

4.00 
50.00 

3.00 

(20) 

...      50.00 

50.00 

(21) 

....    100.00 

100.00 

100.00 

100.00 

100.00 

100.00 

100.00 

100.00 

100.00 

SAN  FRANCISCO  —  Army  Street  Improvement  —     City 


.SAN  FRANCISCO.— Eaton  &  Smith. 
715  Oean  Ave.,  at  $33,726.10  submit- 
ted low  bid  to  Department  of  Public 
Works.  Wm.  H.  Worden.  Director. 
Room  251.  City  Hall,  under  Spec.  No. 
18,805  for  improvement  of  Army  St. 
lietwcen  Potrero  Ave,  and   Bryant  St. 

The  work    involves: 
(  1)   62.400   sq.    ft.   Class    E  asph.   con- 
crete  pavement; 
(  2)   16.700  sq.  ft.  asph.  concrete  pave- 
ment  (4  sacks  per  c.y.): 
(  3)   5.000    sq.    ft.    Class    F   asph.    con- 
crete   pavement; 
(  4)  30    tons  asphaltlc   concrete   wear- 
ing  surface; 
(  5)  30    tons   asphaltlc   concrete    bind- 
er  course; 
(  6)   1.500  I.f.  armored  concrete  curb; 
(  7)   100    If.    reset   concrete    curb: 
(  8)    12.000   sq.    ft.   one-course  concrete 
sidewalk: 


(  1).. 
(  2).. 
(  3).. 
(  4).. 
(  5).. 
(  6).. 
(  7).. 
(  8).. 
(  9).. 
(10).. 
01).. 
(12).. 
(13).. 
(14).. 
(15).. 
(16).. 
(17).. 


(A) 
.304  .? 


5.00 
4. OS 

.3* 

.14 

87.00 

87.00 

65.00 

1.10 

1.10 

.75 

1.00 

..00 


(B) 

.32 

.30 

.23 

6.00 

6.00 

.60 

.40 

.12 

100.00 

100.00 


2.20 
2.00 


(C) 
.308  $ 


(D) 
.337$ 


(  9)  3    each    brick    manholes: 

(10)  one    brick    catchbasin; 

(11)  9    each    reset    do; 

(12)  200   I.f.   10-in.   VCP   sewer; 

(13)  570    I.f.    12-in.    VCP    sewer; 

(14)  110    If.    6-in.    VCP  side   sewer; 

(15)  19  each   12x6-in.  Y  or  T  branches 

(16)  1   reflector  type  traffic  sign; 

(17)  lighting     system     installed,     com- 

plete. 

Complete  bids  follow-: 

(A)  Eatnn    &    Smith $33,726.10 

(B)  Chas.    L.    Harney 34,426.25 

(C)  Theodore  Colan  34,998.20 

(D)  Fay   Improvement  Co 35.075.30 

(E)  Union    Paving   Co 35,885.50 

(F)  Pacific  States  Const.   Co.  36,346.20 

(G)  A.    G.    Raisch 36,637.00 

(H)    Pacific   Pavements  Co 39,039.90 

(I)    M.    J.    Lynch 40.405,50 

Unit   prices   follow: 

(E)  (F)  (G)  (H)  (I) 

.34    $       .36    $       .34    $       .375    $ 


.13 

85.00 
85.00 
65.00 
1. 00 
2.00 
5.00 
1.00 
40.00 


79.00 
70.00 
50.00 


1.50 
18.00 


.40 

.13 

.^0.00 

SO. 00 

40.00 

1.75 

2.00 

1.25 

4.00 

15.00 


.21 
4.50 
4.50 


100.00 
90.00 


2.40 
3.30 
15.00 


.34 


.12 
70.00 
70.00 
50.00 
1.50 
2.50 
2.00 
1.00 
9.00 


1.30 

1.00 

.14 

85.00 

85.00 

60.00 

1.00 

2.50 

.80 

1.10 

20.00 


3000.00  2946.50  3260.00  2950.00  2000.00  3100.00  2900.00  .WOO.OO  J 


.35 


6.00 
6,00 


90.00 
90.00 
65.00 
1.20 
1.70 
1.00 
l.oO 
35.00 
SSS.-OO 


Bids   referred    to   City   Engineer   John  J.   Casey. 
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BIDS   OPENED 

EL  DORADO  COUNTY,  Cal.— M.  J 
B.  Construction  Co..  Stockton,  at  $13,- 
HlD.25  submitted  low  bid  to  State 
Division  of  Highways.  C.  H.  Wliit- 
more,  district  engineer,  703  B  St., 
Marysville,  for  placing  untreated 
crushed  gravel  or  stone  base  and 
road-mix  surfacing  on  about  1  niilf 
in  El  Dorado  County  at  Oglesby  Can- 
yon. 

The  work  involves: 

(1)  150  M.  gals,  water; 

(2)  51    stations   finishing   roadway; 

(3)  2100   cu.    yds.      untreated     crushed 

gravel  or  stone   (base); 
(1)  1550    cu.    yds.     mineral    aggregate 

(ro.id-mix  surfacing); 
(6)  98  tons  liquid  asphalt,   ROMC-3,   3 

or  4    (road-mix   surfacing): 

(6)  18    tons      liquid      asphalt,      SC-IA 

(prime  coat); 

(7)  S50    cu.    yds.      salvaged      surfacing 

(shoulders); 

(S)   17  each,  guide  posts. 

Complete  bids  follow: 

(A)  M.    J.    B.    Constr.    Co.,    Stockton, 

$13,915.25. 

(B)  A.    Teichert   &   Son,    Inc.,    Sacra- 

mento,   $17,878.25. 
Unit  prices  follow: 

(A)  (B) 

(1) $  1.70  $  2.00 

(2) 8.75  7.50 

(3) 2.80  3.65 

(4)..- 2.35  3.90 

(5) _      28.50  25.00 

(6) 19.70  20.00 

(7) 1.20  .75 

(8) 2.70  2.25 


BIDS   WANTED 

LANE  COUNTY,  Ore.— Until  Aug. 
14.  10  A.  M.,  bids  will  be  received 
by  the  Bureau  of  Public  Roads,  31G 
New  Postoflice  Bldg.,  Portland,  W.  H. 
Lynch,  District  Engineer,  for  con- 
structing the  Willamette  Highway 
Grading,  Advance  Clearing  and  Im- 
proving Existing  Road,  Project  21-Hl, 
I,  National  Forest  Road  Project,  lo- 
cated within  the  Willamette  National 
Forest.   Lane   County,    Oregon. 

The    length    of    the    project    is    1.256 
miles  grading  and  0.657  miles  advance 
clearing  and  the  work  involves: 
(  1)  16  acres    clearing; 
(  2)   14  acres  grubbing; 
(  3)  271.900   c.y.    unclass.    excav.; 
(   4)  2til,U00  sT-H.   yds.   overhaul; 
(  5)  12,000  c.y.   mi.   overhaul; 
(  6)    10    MFBM     untreated    timber,     in 

place; 
(7)  200  c.y.  Class  A  concrete; 
(  8)  5,500  l.f.  rounding  cut  slopes; 
(  9)   23,300  lbs.  reinforcing  steel; 

(10)  220  l.f.   18-in.   reinf.    concrete  pii>c 

in  place; 

(11)  620   l.f.   culverts   (Alternate); 

(12)  170  l.f.  18-in.  reinf.  concrete  pipe, 

extra   strength,    in   place; 

(13)  670  If.  30-ln.  do; 

(14)  lump  sum,  clearing  and  grubbing 

old  road; 

(15)  14.17   miles   grading    amj   shaping 

existinfi:  road; 

(16)  2.000   c.y.   subgrade   reinforcement 

(17)  lump    sum.    maintenance   of    sec- 

tions. 
Specifications    obtainable    from     the 
above  office  upon  deposit  of  $10. 


BIDS   OPENED 

CONTRA  COSTA  COUNTY,  Cal.— 
Albany  Cement  Contractors,  Inc.,  1035 
Murray  Street,  Albany,  at  $832.77  sub- 
mitted low  bid  to  Contra  Costa  Board 
of  Supervisors.  Hall  of  Records.  Mar- 
tonez.  for  constructing  1100  ft.,  more 
or  less,  of  cement  sidewalk  on  Stock- 
ton  street,    San   Pablo. 

Complete  bids  follow: 

(A)  Albany  Cement  Contractors,  Inc., 

Albany,  $832.77 

(B)  T.    E.    Clinch.    Richmond,    $925.66. 

(C)  Peres    ft    Gatto.     Richmond.     $1.- 

074.97. 


Bids  were  referred  to  County  Sur- 
veyor R.  R.  Arnold.  Award  will  be 
made  at  the  next  meeting  of  the  su- 
pervisors.   August   19. 


CONTRACT  AWARDED 

SAN  LUIS  OBISPO,  Cal.  —  John 
Fessler,  Santa  Maria,  submitted  low 
bid  and  awarded  contract  at  $637  by 
Trustees  of  the  San  Luis  Obispo 
School  District  for  grading  of  the 
Fremont  S^^hool  grounds. 

Followng  bids  received: 

John    Fessler,    Santa    Maria _.$6S7 

W.    B.    Roselip.    San    Luis    Obispo..  68S 
Henry  Dolessl,   San  Luis  Obispo...  710 


BIDS    WANTED 

SAN  DIEGO  COUNTY.  Cal.— Until 
.\ugust  29.  2  P.  M.,  bids  will  be  re- 
reived  by  .State  Division  of  Highway.s 
C  H.  Purcell,  chief  engineer,  80S 
Slate  Bldg..  Los  Angeles,  for  about 
2.4  miles  placing  plant-mix  surfacing, 
medium  curing  type,  constructing 
shoulders  and  applying  road-mix  sur- 
fact  treatment  thereon,  at  various  lo- 
cations between  4  miles  east  of  ptos- 
tonia  and  2  miles  east  of  Alpine,  San 
Diego  County,  involving: 
(U    100   M.  gals,   water: 

(2)  2,900    c.y.    imported    borrow; 

(3)  125    stations    finishing    rdwy.; 

(4)  3,700  tons  mineral  aggregate  plant- 

mixed  surfacing; 


(5)  185    tons    liquid    asphalt    MC-e  r 

MC  -  extra    heavy    plant    m  d 
surfacing; 

(6)  27,700   sq.   yds.   asph.   paint  bin  •; 

(7)  65  tons  liquid  asphalt,   SC-2;     ,' 

(8)  9,750    sq.     yds.    preparing,    mb-g 

and  shaping  shoulders. 
Specifications  and  proposal  fc  ? 
obtainable  from  office  of  the  S  e 
Highway  Engineer,  Public  W u 
Bldg.,  Sacramento,  ami  may  be  'vu 
at  the  office  of  the  district  engiiij 
in   San  Diego.  • 


BIDS    OPENED 

LINN  COUNTY,  Oregon— E.  .. 
Gates,  McCredie  Springs,  Oregonu 
$95,861.47  submitted  low  bid  to';< 
Bureau  of  Public  Roads.  316  I  i 
Post  Office  Bldg.,  Portland.  Julyi, 
for  constructing  3.279  miles  of  I'j 
North  Santiam  Grading  Project  2i  .. 
Forest  Road  Project,  located  wini 
the  Willamette  National  Forest,  L'; 
County,  Oregon. 

The  other  bidders  were:  \ 

J.    A.    Lyons.    Portland $  99  >; 

Parker    Schram    Co.,    Portland  1071; 
Colonial  Constr.   Co..   Spokane..  1071 1 

Slate   Constr.    Co.,    Albany I(l31i 

A.    C.      Greenwood    Co.,      Inc. 

Portland     lllll 

Fisher    Bros.,    Oregon    City llil! 

Chas.    H.    Leonard,    Albany 11;  ., 

McNutt    Bros.,    Eugene 122'? 


ELKO  COUNTY,  NEV.— 11.37  mi.  Grade  &  Surface— Sb  i 


KI,KO  COUNTY,  Nev.  —  Peninsula 
Paving  Co.,  Fallon,  Nevada  (9  Main 
St.,  San  Franisco)  at  $l'S5,262.16,  as 
previously'  reported,  submitted  low 
bid  and  awarded  contract  by  the  Ne- 
vada State  Highway  Directors,  R.  A. 
-Allen,  State  Highway  Engineer.  Car- 
son City,  for  approximately  11.37  mi. 
grading  and  surfacing  in  Elko  Coun- 
ty. Route  11.  Section  Bl,  between  El- 
ko and   11.14   miles  north. 

The  work   involves: 
(   1)  81    acres    clear   and    gruli; 
(  2)  1   each  remove  buildings; 
(  3)   3.945   l.f.    remove  fence; 
(  4)   167,000   c.y.    rdwy.    excavation; 
(  5)   183,012   sta.    yds.    overhaul; 
(  6)  45,019  c.y.   select   borrow; 
(  7)  1.270  c.y.   structure   excavation; 
(  8)   11.37   miles  subgrade; 
(  9)  11.37  miles  finish  roadway; 

(10)  43,700  tons  crush,  gravel  or  stone 

surface; 

(11)  148  c.y.  Class  A  conocrete; 

(12)  114  c.y.  Class  B  concrete; 
(131   16.850  lbs.   reinforcing  steel; 

(14)  6.727  lbs.   structural   steel; 

(15)  0.20  MFBM   untreated  Douglas  fit 
(16)   2.236  l.f.  18-in.  CMP; 

(A)  (B)  (C)  (D) 

(  1) $14.00  $16.00  $20.00  $12.00 

(  2) 100.00  50.00  100.00  50.00 

(  3) 02  .05  .03  .05 

(  4) 32  .35  .35  .34 

(  5) 01  .01  ,02  .01 

(  6) 55  .50  .60  .61 

(  7) 1.30  1.50  1.50  1.50 

(  8) 75.00  160.00  100.00  131.00 

(  9) 125.00  150.00  100.00  131.00 

(10) 70  .70  .58  .74 

(11) 25.00  26.00  30.00  34.00 

(12) 24.00  25.00  30.00  33.00 

(13) 07  .07  .07  .07 

(14) 07  .07  .10  .08 

(15) 90.00  200.00  100.00  105.00 

(16) 1.70  2.00  2.50  1.80 

(17) 2.70  3.00  3.00  2.65 

(18) 3.30  4.00  3.50  3.55 

(19) 4.75  5.00  5.20  5.20 

(20) 1.00  1.50  2.00  .72 

(21) 1.50  2.00  1.00  3.50 

(22) 2.00  3.00  3.00  3.00 

(23) 16  .15  .15  .12 

(24) 10  .10  .10  .08 

(25) 10  .15  .12  .20 

(26) 2.00  2.00  2.00  3.50 


(17)   860   l.f.   24-in.   CMP; 
(IS)   392  l.f.    30-in.   CMP; 

(19)  378   l.f.    36-in.    CMP; 

(20)  492    l.f.    S-in.    perforated    uni  - 

drain; 

(21)  190   c.y.    gravel   backfill; 

(22)  160  each  monuments; 

(23)  1,414   l.f.    construct   fence; 

(24)  3.659    l.f.    reconstruct    fence;  'I 

(25)  1.200   lbs.    castings;  I 

(26)  146    each    culvert    markers.       j 
Total  bids  follow 

(A)  Peninsula  Paving  Co..  Fall. 
$135,262.16. 

(B)  Pacific  Const.  Co.,  San  Franc  ,i. 
$141,556.26.  ; 

(C)  Nevada  Rock  &  -Sand  Co.,  B  >, 
$144,506.19. 

(D)  Fredrickson  &  Watson  Const.*.. 
Fredrickson  Bros,  and  Joneeid 
King,   Oakland.   $147,273.20. 

(E)  Utah  Const.  Co.,  Ogden,  $ '- 
988.93.  ! 

(F)  Hoops  Const,  Co.,  Twin  F's 
Idaho,   $159,988.93. 

(G)  Isbell  Const.  Co.,  Reno,  $168,8*4 
(H)  Gibbons  &  Reed,   Salt  Lake  (w, 

$187,198.22. 
(I)     Engineer's    estimate.     $145,3U 
Unit  bids  follow: 


(E) 

(F) 

(G) 

(H) 

(I 

$30.00 

$25.00 

$25.00 

$23.00 

$10.0 

76.00 

150.00 

50.00 

190.00 

2S.(. 

.02 

.02 

.03 

.03 

.0 

1.50 

1.00 

1.50 

2.00 

75.00 

30.00 

100.00 

100.00 

00.00 

,50.00 

150.00 

200.00 

.80 

.85 

.75 

.76 

28.00 

27.50 

30.00 

25.00 

28.00 

27.50 

:;n,oo 

24.00 

.06 

.07 

.07 

.07 

.15 

.12 

.15 

.23 

200.00 

no.  on 

100. on 

30.00 

1.7.5 

1.75 

2.00 

1.80 

2.75 

2.50 

3.60 

2.73 

3.50 

3.25 

3.70 

4.15 

5.50 

4.50 

3.25 

5,90 

1.50 

1.25 

1.50 

1.00 

1.00 

1.00 

3.00 

1.50 

3.00 

3.00 

3..50 

2.. 30 

.20 

.175 

.20 

.12 

.06 

.10 

.05 

.07 

.20 

.20 

-  .15 

25.0( 

1.50 

1.00 

3.50 

2.00 
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B}S   OPENED 

:L  nOHAIM)  AND  YOLO  COS., 
(  — K.  r.  inillard.  1355  Forly-thlnl 
S  Sacrumcnto,  at  16323  (iiihnilttod 
li-  bid  to  State  DlvUlon  of  Illgh- 
w>»,  C.  H.  WhltniDrc.  dlNtilct  en- 
nee'r,  703  U  St.,  MaryHvllIe,  for  iihout 
2  miles  troatlnp  wltli  ll(|iil(I  a.s|)halt 
liKI  Dorado  and  Yolo  Countlrn,  liet. 
,'lpurn  Junction  (mile  7.8',t)  and  Cool. 
Ill  between  4  iiillis  nortli  of  Solano - 
vio  County  line  and   Irrigation  Canai. 

"lio  work  Involves: 
I    200  ton.s  lliiuld   a.xphalt,    SC-3    (lo- 
cation   A); 
(  190  tons   liquid   asphalt.   .SC-3    (lo- 

[      cation  B), 

''omplete   bld.s   follow: 
i;  E.   F.   Hilllard,   Sacranienlo.    $«:!2.'. 
()  Hayward    liulldlnt,-   Materials   Co  , 
I      Hayward,    ?6I73.30. 
i)  A.   Telchert    &    S 
J       mcnto,    $70.S2.50. 
[Jnit  prices   follow: 
(A) 

(.... $17.85 

<...„ 14.50 


Saeri 


(B) 

(C) 

$17.60 

.$i;i.5i 

1S.55 

16.7,'^ 

<>MPLETE    BID   LISTING 

•HUUCHU.L  COUNTY,  Nevada.  — 
idge  Construction,  Inc.,  Fallon,  at 
5.586.  as  previously  reported,  sub- 
tted  low   bid  and   awarded   contract 

the  Nevada  .State  Highway  Uirec- 
rs.  R.  A.  Allen,  State  Highway  En- 
iieer,  Carson  City.  f<ir  the  construc- 
>n  of  a  portion  of  the  State  High- 
■ly  System  In  Churchill  County.   Rte. 

Section    El,    at    Eu.stgate,    a    length 

approximately  .ly   mile. 
The  work  Involves: 
1)  163   If.    remove   culvert    pipe: 
21  2   each   remove    culvert   headwalls 

3)  3,660    c.y.    rdwy.    e.\cavatlon: 

4)  630   c.y.    structure    excavation; 

5)  0.18   mile   subgrade; 

6)  0.19    mile    finishing'  roadway; 

7)  406   tons   crushed   stone   or  gravel 

surface: 
S)  172   c.y.    Class   A   concrete; 
!>)  2  c.y.    Class   B   concrete: 

0)  91  c.y.   Class  D  concrete; 

1)  39,500    lbs.    reinforcing    steel; 

2)  1.950    lbs.    structural   steel; 

3)  18   l.f.    relay   culvert    pipe; 

4)  lump   sum.    raise   gas    pump; 

5)  lump  sum.   remove   &   relay  wat- 

er pipe; 

6)  190   l.f.    remove    fence; 

7)  190   l.f.    reconstruct    fence; 

8)  160  c.y.   handlald  riprap  (grouted) 

9)  6  each  remove   trees; 

II)  216  c.y.  salvage  and  relay  crush- 
ed gravel  or  stone  surface; 

il)  lump  sum,  reconstruct  flume. 
Total  bids  follow 

A)  Dodge  Construction.   Inc..   Fallon, 
J15.685.50. 

R)   Geo.    French.   Jr.,    .Stockton,    $16,- 
454.50. 

(■)  Isbell  Con.struction  Co..  Reno,  $17- 
993.44. 

n)  Engineer's  estimate.  $14,704.75. 


Unit  bids  follow 
(A) 

1) I  1.50 

2) 10.00 

3)..., 75 

4) 1.00 

6) 200.00 

6) 500.00 

1) 1.00 

8) 26.00 

3) 25.00 

10) 25.00 

U) 07 

»)...- 20 

13) 1.50 

1<) 100.00 

16) 100.00 

16) 10 

17)....- 20 

18) 6.00 

19) 20.00 

20) 1.00 

31) 160.00 


(B) 

$    1.2.T 

10.00 

.60 

1.25 

300.00 

300.00 

.75 

30.00 

30.00 

35.00 

.07 

.12 

1.50 

100.00 

50.00 

.06 

.10 

6.00 

30.00 

.50 

100.00 


1.10 
300.00 
500.00 
.85 
3.30 
30.30 
33.60 


50.00 
25.00 
.03 
.04 
9.00 
11.00 

i.:o 

75.00 


5.00 

.40 

1.50 

150.00 

100.00 

.40 

30.00 

30.00 

32.00 

.06 

.12 

1.00 

25.00 

100.00 


5.00 
15.00 


BIDS  OPENED 

SAN  FRANCI.SCO.  —  E.  J.  'I'rcncy. 
<'nll  llldg..  submitted  the  only  bid  re- 
ceived by  the  Department  of  I'ubll-: 
Workn  under  Spec.  No.  18,820  for  the 
Improvement  of  Orizaba  Avenue  be- 
tween Randolph  and  .Sargent  .Streets. 
and  Minerva  Street  between  Capitol 
and  Orizaba  Avenues. 

Hlrls  were  taken  as   follows: 

(1)  l.^iO    If.    armored    concrete   curb; 

(2)  80  l.f.   6-ln.    VCP   side  sewer; 

(3)  1.875  B(l.   ft.  «-ln.  Class  E  concrete 

pavement; 

(4)  375   sq.    ft.    asphalt    concrete   pave- 

ment, consisting  of  a  6-ln.  Class 
F  concrete   base  and  a  2-ln,   aa- 
phaltlc    concrete   wearing    surf. 
Unit  prices  follow: 

(1) $0.50  (3) $0,475 

(2) 1.50  (4) 35 

Bids  referred   to   the  Citv   Engineer. 


CONTRACT  AWARDED 

CI.AKK  COCNTY.  Nevada— <Jenlral 
Slates  Conlractlni,-  Co  ,  344  High  »t.. 
Oakland,  at  J24..',06  awarded  contra<:t 
by  the  Hi.reau  r,f  I'ubllo  Roads,  807 
Sheldon  Mldt;.,  Srin  Franclwco.  for 
I)laclng  bituminous  treated  surfacing 
(rood-mix)  on  3.6fil  miles  of  Section 
A  of  Route  11.  the  Mt.  Charleston  N-i- 
tional  Forest  Highway,  Dixie  National 
Fore."l,   (lark   I'ounty. 


BIDS  WANTED 

SHASTA  COUNTY.  <al.— Until  AuK. 
15,  2  r.  m.,  bids  will  be  received  by 
the  DivLsion  of  Highways,  F,  W. 
Haselwood,  District  Rnglncer,  Red- 
ding, for  about  0.1  mile  grading  and 
surfacing  with  road  mix  surfacing  on 
crusher  run  base  in  the  City  of  Red- 
ding. Shasta  County,  between  Court 
St  and  California  St. 

Plans  and  specifications  obtalnalK- 
from   the  above  ofDce. 


CONTRACT    AWARDED 

COCONINO  COUNTY,  Ariz.— Ernest 
W.  Everly.  Albuquerque,  N.  M.,  at 
}4S,5ii2.84  awarded  contract  by  tho 
Bureau  of  Public  Roads,  414  Title  * 
Trust  Uldg..  I'hoenlx,  for  grading  and 
placing  selected  material  subgrade  re- 
inforcement on  Sections  C  of  Route 
3,  the  Flagstaff -aints  Well  National 
Forest  Highway.  Coconino  National 
Forest,  Coconino  County,  Arizona,  :i 
length    of   li.iHpfi    miles. 


CONTRACT   AWARDED 

SHASTA  COUNTY.  Cal.— J.  O  Clii- 
sris.  231C  31st  Ave.,  San  Franci-sco,  at 
$49,771.55  awarded  contract  by  the 
Bureau  of  Public  Roads.  807  She.dor. 
Bldg.,  San  Francisco,  for  grading  1.839 
miles  of  Section  G  of  Route  77,  the 
Mount  Shasta  and  Lassen  National 
Forests,   Shasta  County, 


SAN  BERNARDINO  Co.— 1.3  Mi.  Grading  &  Paving— State 


COMPLETE     BID     LISTING 

SAN  BERNARDINO  COUNTY,  Cal. 
— Gritrth  Co.,  502  L.  A,  Railway  Bldg., 
TjOs  Angeles,  at  $90,420.60,  as  prevlous- 
l.v  reported,  submitted  low  bid  to  the 
State  Highway  Engineer,  Los  .\ngeles 
for  grading  and  paving  with  asphalt 
concrete  about  1.3  miles  and  con- 
constructing  a  reinforced  concrete 
bridge  on  steel  piles  on  I  street,  in  the 
City  of  Colton. 

The  work  involves: 

(  1)  23.300  sq.  yds.  roadway  grading; 

(  2)  1700  cu.  yds.  rdwy.  embankment: 

(  3)  1860   cu.    yds.    struct,    excav. ; 

(  4)  59  cu.  yds.  exist,  cone,  to  be  re- 
moved and  disposed  of; 

(  5)  20.000  sq.  yds.  subgrade  for 
pavement; 

(  6)  33.100  sq.  yds.  asphaltlc  paint 
binder; 

(  7)   12.600  tons  asphalt  concrete; 

(  8)  105,300  lbs.  bar  reinforcing  steel 
structures; 

(  9)  850  cu.  yds.  Class  A  Portland  ce- 
ment  concrete  structures; 

(10)  8.5  cu.  yds.  Class  F  Portland  ce- 

ment  concrete   railing; 

(11)  1720  lin.   ft.  furnishing  steel  piles 

including   test  plies; 

(12)  68  each  driving  steel  piles  includ- 

ing test  piles; 


(13)  40   lin.    ft.    12-in.   CMP; 

(14)  456  lin.   ft.    18-in.   CMP; 

(15)  198  lin.   ft.  24-ln.  CMP; 

(16)  50  Iln.   ft.   24-ln. x6?4-in.   part  cir- 
cle CM  culvert; 

(17)  13G  lin.  ft.  30-in.x3%-in.  part  cir- 
cle CM  culvert; 

(18)  28  lin.   ft.  30-in.x8<,4-In.   part  cir- 
cle CM  culvert; 

(19)  614  lin.  ft.  36-in.x7V4-in.  part  cir- 
cle CM  culvert; 

(20)  240  cu.  yds.  CTass  A  Portland  ce- 

ment  concrete  curbs  and  steps; 

(21)  720  cu.  yds.  Class  A  Portland  ce- 

ment concrete  walks,   gutters  & 
driveways; 

(22)  5   each     cast    steel     frames     and 

covers   for  drop   inlets; 

(23)  1   lot   moving  and   installing   light 

standards: 

(24)  1    only    exist,    timber    footbridg* 

to  be  removed  and  disposed   c 
Total   bids  follow: 

(A)  Griffith    Co..     Los    Angeles.    $90.- 

420.60. 

(B)  Geo.    R.    Curtis    Paving    Co.,    Los 

Angeles,   $93,726.90. 

(C)  Basich  Bros.,  Torrance,  $94,072.41. 

(D)  Oswald   Bros.,   Los   Angeles,   $96,- 

650.60. 

(E)  Mundo  Engineering  Co..   IjOs  An- 

geles.  $98,763.80. 
The  unit  bids  were: 


(A) 


(  1) 

(   2) 

(  3) - 

(  4) 

(  5) 

(  6) 

(  V) 

(  8) 

<   9) 

(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(19). 

(20) 

(21) 

(22) 

(23) , 3500.00 

(24) 100.00 


.34 
1.00 
1.40 


15.00 

60.00 

1.20 

9.00 

1.00 

1.50 

2.60 

1.50 

2.00 

2.00 

3.00 

12.00 

13.00 

35.00 


(B) 

$         .216 

.42 

1.68 

2.40 

.10 

.02 

3.22 

.04T 

18.10 

48.00 

1.35 

13.75 

1.00 

1.4S 

2.2o 

1.75 

1.8b 

2.35 

2.50 

14.30 

3.90 

30.00 

3720.00 

120.00 


(C) 


3.30 
.0425 
16.25 
62.00 

1.50 
15.00 

1.25 

1.66 

2.65 

1.72 

1.94 


2.68 
14.26 
12.65 
33.00 
3BOO.00 
50.00 


(D) 

$         .36 

.36 

1.10 

2.00 

.10 

.02 

3.25 

.045 

18.00 

60.00 

1.30 

17.00 

1.20 

1.65 

2.50 

1.85 

2.10 

2.65 

2.80 

13.00 

10.50 

35.00 

3500.00 

IIB.OO 


(E) 

.2C5 

.30 

.90 

2.50 

.12 

.02 

3.90 

.05 

15.00 

60.00 

1.40 

7.00 

l.?(, 

1.80 

2.C0 

1.70 

2.10 

2.60 

2.70 

11.00 

11.00 

40.00 

3700.00 

100. jC 
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COMPLETE    BID    LISTING 

WHITE  PINE  COUNTY.  Nevada- 
George  French.  Jr..  P.  O.  Box  107. 
Stockton,  Calif.,  at  $58,134.40,  as  pre- 
viousl.v  reported,  submitted  low  bid 
and  awarded  contract  by  the  Nevada 
State  Highway  Directors,  R.  A.  Allen. 
Slate  Highway  Engineer.  Carson  City, 
for  0.58  mi.  grading  and  surfacing 
(plant  mix)  in  White  Pine  County, 
Hiiute  2.  .S-ection  Dl,  in  the  City  of 
iLly. 

The   work   involves: 
(  1)   160  l.f.   remove  culvert  pipe: 
t  2)   2.700   sq.   yd.s.   remove  paving  and 

sidewalk: 
(  3)  69   c.y.   remove  concrete  struc: 
(   4)   4.650   If.    remove  curb  and  gutter 
(  5)   4.81S    c.y.    roadway    excavation; 
(  6)  2,814  c.y.    select  borrow; 
(   7)   1.670    c.y.   structure  excavation; 
(  8)   15,200  ."iq.  yds.  subgrade  for  pave- 
ment; 
(  9)   2.325     tons    plant    -    mix    crushed 
gravel  or    stone  base; 

(10)  76    M.   gals,   water; 

(11)  1.825   tons  crushed   rook; 

(12)  125    tons    emulsified    asp,halt    pen- 

etration; 

(13)  1.200    c.y.    cement     concrete    sur- 

face; 

(14)  260     c.y.     concrete    for    curb    and 

gutter; 

(15)  100  c.y.  Class   A  concrete; 

(16)  25,300  lbs.  reinforcing  steel; 

(17)  4.506    l.f.    18-in.   CMI'; 

(18)  6.350   lbs.    castings: 

(19)  1  each  move  fire  hydrants; 

(20)  5  each  adjust  valve  boxes; 

(21)  530   l.f.   remove  and   reset   pipe. 
Total   bids  follow: 

(A)  Geo.    French,    Jr.,    Stockton,   $58,- 

134.40. 

(B)  Pacific  Constr.  Co..  San  Francisco 

$58,439.80. 

(C)  Dodge    Constr.    Co..    Fallon.    $63,- 

696,40. 

(D)  Peninsula      Paving    Co.,      Fallon, 

$64,310.35. 

(E)  Engineer's  Estimate,   $60,025.25. 
Unit  bids  follow: 

(A)        (B)       (C)       (D)        (E) 
$  1.25  $     .60  $  1.00  $  1.25  $     .75 


(  1)-. 
(  2).. 
(  3).. 
(  4).. 
(  5).. 
(  6).. 
(  7).. 
(  8).. 
(  9).. 
(10).. 
(11).. 
(12).. 
(13).. 
(14).. 
(15).. 
(16).. 
(17).. 
(18).. 
(19).. 
(20).. 
(21).. 


.50 
6.00 


.30 
4.00 


.50 
5.00 

.20 
1.50 


1.25       1.00       1.50 


.10 

1.00 
1.50 
3.70 
30.00 
12.90 
16.23 
26.00 
.07 
1.65 


.10 
1.70 
2.00 
2.50 
25.00 
12.00 
16.00 
20.00 


25.00 
5.00 


25.00 
10.00 


.10 
1.60 
1.50 
4.00 
30.00 
12.00 
15.00 
30.00 
.08 


25.00 
10.00 


.50 

6.00 

.20 

1.20 

.90 

1.75 

.10 

1.70 

2.00 

3.75 

34.50 

13.00 

15.00 

25.00 

.07 

1.90 

.15 

30.00 

15.00 

.30 


.50 

3.00 

.16 

1.25 

.90 

1.10 

.10 

1.70 

1.60 

3.25 

29.00 

12.00 

15.00 

25.00 

.07 

1.90 


10.00 
.20 


CONTRACT  AWARDED 

TEHAMA  COUNTY.  Cal.  —  Tiffariy 
Constr.  Co..  635  N.  Seventh  St.,  San 
Jose,  at  $4198  awarded  contract  by 
the  Bureau  of  Public  Roads,  807  Shel- 
don Bldg.,  San  Francisco,  for  4.911 
miles  of  bituminous  treatment  (light 
surface  application)  of  S'ection  B,  the 
Southwest  Approach  to  Lassen  Vol- 
canic National  Park.  Lassen  National 
Forest,  Tehama  County. 


CONTRACT   AWARDED 

AMADOR  AND  ALPINE  COS.,  Ca,. 
— Lamb's  Transfer  Co.,  828  Cowles  St., 
Long  Beach,  at  $2960.70  awarded  con- 
tract by  the  State  Highway  Commis- 
sion, Sacramento,  for  spreading  liquid 
asphalt  between  Cook's  Station  and 
Pickett's  Junction,  on  Route  34. 

Informal  bids  were  received  by  the 
I.  i.-'trict  Engineer. 


BIDS  WANTED 

LOS  ANGELES  COUNTY,  Cal.— U.i- 
til    August    27.    2    P.    M.,    bids    will    be 
received     by    the     Bureau     of   Public 
Roads,   807   Sheldon  Bldg.,    461   Market 
St..    San    Francisco.      for    4.103      miles 
srading  on  Sections  A  and  B  of  Route 
61.   the  Angeles  Crest  Natoinal  Fore.it 
Highway,     Angeles    National     Forest, 
Los  Angeles  County. 
Tlie  work  involves: 
(   1)   64    acres   clearing: 
(   2)   644.000    cu.    yds.    unclassified    ex 

cavation; 
(  3)   2700   cu.    yds.    do   for   structures; 
(   4)   W4,000  sUi.  yds.  overhaul; 
(  5)   4.103    mi.    finisliing    earth    grad*.d 

road ; 
(   6)   4036  lin.   ft.   CMP. 
(  7)  7  each  CMP  elbows; 
(   8)   7  each  spillway  inlets; 
(9  )  438  lin.    ft.   remove  and   atockpilo 

or  relay  existing  CMP: 

(10)  3!i  cu.    yds.    concrete; 

(11)  1600  lbs.  reinforcing  steel: 

(12)  15  each   steel  grates; 

(13)  43   each   culvert  markers. 

Plans  and  specifications  obtaina'ole 
from  the  above  office  upon  deposit  o' 
$10.  • 


BIDS   WANTED 

MENDOCINO  COUNTY,  Cal.— Until 
August  9,  2  P.  M.,  bids  wiii  be  re- 
ceived by  Ohm  &  Raab,  Civil  Engi- 
neers, 109  E.  Weber  Ave..  Stockton, 
for  leveling,  ditching,  and  checking 
about  143.5  acres  of  land  in  Potter 
Valley.  Mendocino  County.  Tlie  work 
is  divided  into  three  jobs  consisting  oi 
501.    71.9    and    21.5    acres    each. 

Specifications  obtainable  from  the 
above  office  without  charge. 


CONTRACT    AWARDED 

TUOLUMNE  COUNTY,  Calif. 
I^amb's  Transfer  Co..  828  Cowles  : 
Long  Beach,  at  $2511.60  awarded  iv 
tract  by  the  State  Highway  Coi 
mission.  Sacramento,  for  spread! 
liquid  asphalt  between  Hump  Sldl 
and  "S-curve"  on  Route  13. 

Informal  bids  were  received  by  t 
District   Engineer. 


COMPLETE     BID     LISTING 

RIVERSIDE  COUNTY,  Cal.— Squsi 
Oil  Co..  Inc..  916  Adobe  St.,  Los  Aj' 
geles.  at  $21,644.  as  previously  i! 
ported,  submitted  low  bid  to  the  Sts5, 
Highway  Engineer.  Los  Angeles,  li 
applying  seal  coat  on  about  50.1  milr' 
in  Riverside  County,  bet.  Valla  Vit 
and  Route  187. 
The  work   involves: 

(1)  490   tons   asphaltic   emulsion   90-! 

(2)  3530  cu.  yds.  sand. 

Square  Oil  Co..  Los  Angeles — ( 
$2400,    (2)    $2.80;   total,    $21,644. 

E.  L.  Yeager,  .San  Bernardino — ( 
$28.00,   (2)  $4.00;   total,   $27,840. 

A.  S.  Vinnell  Co.,  Los  Angeles — ( 
$27.50.    (2)    $5.00;    total.    $31,125. 


AWARD     RECOMMENDED 

JlONfJ  COUNTY,  Cal.— Award  of 
contract  to  Morrison  -  Knudsen  Ci 
1121  Title  Guarantee  Bldg.,  Los  A 
geles.  at  $147,390.20  for  6^28  mil 
grading  on  Section  A.  Route  81,  t' 
Mammrinth  Lake  National  Fore.' 
Highway.  Inyo  National  Forest.  Moi 
County,  has  been  recommended  1 
District  Engineer  C.  H.  Sweetser,  1 
S.  Bureau  of  Public  Roads,  San  Fra 
Cisco.  * 


SAN  BERNARDINO  Co.— 1  Mi.  Grade  &  Surface— (Statet 


SAN  BERNARDINO  COUNTY,  Cal. 
B.  G.  Carroll.  4396  Maryland  St..  San 
Diego,  at  $29,877,  as  previously  report- 
ed, submitted  low  bid  to  the  State 
Highway  Engi»eer.  Los  Angeles,  for 
grading  and  applying  roadmix  surface 
treat,  on  about  1  mi.  and  constructing 
concrete  abutments  for  an  undergrade 
cro«sing  in  the  City  of  Colton,  bet. 
the  Santa  Ana  River  and  M  Street. 

The  work  involves: 
(  1)   1600   M.    gals   water; 
(  2)   290  cu.   yds.   removing   concrete; 
(  3)  41.000    cu.    yds.    roadway   excava- 
tion without  class.; 
(  4)   714.000   sta.   yds.   overhaul: 
(  5)   650    cu.    yds.    struct,    excav.; 
(  6)  45  sta.   finishing  roadway; 
(  7)   14  tons  liquid  asphalt  SC-2  prime 

coat; 
(   8)   138  tons  liquid  asphalt  SC-2  road 

mix  surface  treatment; 
(   9)   13.300  sq.   yds.  preparing,   mixing. 
and    shaping    roadbed    road    mix 
surface    treatment; 
(10)   14    tons   liquid   asphalt   90-95    seal 
coat; 


(A)  (Bl 

(  1) $       .34  $     .80  $ 

(   2) 1.00  2.50       1 

(  3) 23  .21 

(  4) .033       .005 

(   5) 1.00  .85 

(  6) 9.00  8.00       6, 

(  7) 11.60  7.75       7 

(  8) 6.90  7.75       7. 

(  9) .06  .06 

(10) 19.00  18.76     20, 

(11) 3.00  2.25       2. 

(12) .035       .0425     . 

(13) 13.80  15.85     12. 

(14).._ 1.60  1.65       2. 

(15) 10.70  13.00     15. 

(16) 1.00  .90       1. 

(17) 500.00  400.00  600, 

(18) 20.00  14.00     18, 

(19) 1.10  ^20       1. 

(20) 2.50  2.00       2. 


(11)  170  tons  screenings  seal  coat;       I 

(12)  63.900  lbs.  bar  reinf.  steel  structij 

(13)  693  cu.  yds.  Class  A  Portland  cj! 

ment   concrete  structures;  I 

(14)  190  lin.   ft.    18-in.    CMP; 

(15)  81  cu.   yds.   Class  A  Portland  c« 

ment    concrete    curbs    and   sidti 

walks;  ; 

16)  147  lin.  ft.  laminated  timber  guan' 

rail:  ' 

Total  bids  follow:  I 

(A)  B.   G.   Carroll.   San  Diego,   $29,87'i 

(B)  Basich  Bros..  Torrance.  $33,069,791 

(C)  Geo.   Hera  &  Co..  San  Bernardlnli 

$38,152.60.  ' 

(D)  Mundo  Engineering  Co..   Los  An' 

geles.  $33,184. 

(E)  Oscar  Oberg.  Los  Angeles.  $34,84 
(F1  L.  C.  .S-eidel,  Oakland,  $35,462.2'!. 
(G)  Matich  Bros..  Elsinore.  $38.630.3( 
(H)  Griffith  Co..  Los  Angeles,  $41,17!: 
(I)    Geo.    R.    Curtis    Paving    Co..    Lc 

Angeles.    $42,228. 
(J)   R.    R.    Bishop,    Long    Beach.    $43. 
809.60. 


(C) 

(E) 

(F) 

(G) 

(H) 

(1) 

(J) 

.53 

$     .60 

$     .65 

!     .76 

$  1.00 

$  1.00 

$  1.00  $  1-50 

.,50 

2.00 

1.00 

1.50 

2.60 

1.60 

1.20 

2.00 

26 

.22 

.34 

.24 

.24 

.42 

.336 

..'0 

005 

.005 

.002 

.00c 

.005       .003       .0024    .01 

.,50 

.90 

1.20 

1.00 

1.50 

1.00 

1.08 

i.OO 

00 

4.00 

5.00 

6.00 

2.00 

10.00 

6.00 

8.00 

80 

9.00 

'It 

11.00 

10.00 

7.00 

8.11 

T.30 

80 

9.00 

11.00 

8.90 

7.00 

8.11 

7.J0 

046 

.05 

.065 

.08 

.06 

.05 

.06 

.06 

50 

20.00 

20.00 

18.00 

20.00 

20.00 

21.30 

17.5(1 

60 

2  50 

5.00 

4.00 

3.00 

2.00 

3.00 

3.5ti 

05 

.05 

.039 

.04 

.06 

.04 

.046 

.04i 

90 

16.00 

13.00 

16.00 

18.00 

17.05 

23.15 

17.50 

00 

1.70 

1.80 

2.«0 

1.65 

1.50 

1.47 

2.00 

00 

11.00 

15.50 

14.00 

13.80 

12.00 

12.00 

15.00 

20 

1.00 

1.30 

1.00 

1.40 

1.00 

1.20 

2.00 

00 

500.00 

470.00 

500.00 

500.00 

400.00 

500.00   450.00 

00 

25.00 

15.00 

15.00 

17.60 

15.00 

18.00 

15.00 

00 

i.OO 

1.35 

.90 

3.00 

1.50 

1.40 

2.60 

60 

3.00 

2.30 

3.00 

2.50 

2.60 

3.00 

i.m 
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EDS  WANTED 

IIJMHOI.DT  COUNTV.  Ciil— Unll 
/KUiil  13,  2  r.  M..  1)I(1h  will  he  iv- 
rvpd  by  till-  Humboldt  County  Board 
ly.SupcrvlKOrs,  Fnd  M.  Kay.  Clerk, 
('irt  Houne.  Eureka,  for  furnlxlilriK 
:i^  dellvi-ritiK  2500  or  more  <u.  yd.-^. 
n.TUMhed  roek  on  the  Uoyiiton  Pral- 
r  Roud  In  Road  District  No.  4,  in 
I  riil>oldl  County. 

l>ocl(lcation»  olitainable  from  Couii- 
I  .^-'urveyor   Krank    Keily. 


OS  OPENED 

;an  bkrnakdi.no  county.  Cal. 

-J'^  L.  Yeager.  Box  470.  t'an  IJernar- 
<ln.  at  »lli,32U.7,"i  .submitted  the  low 
I  to  the  Department  of  Public 
\irkfi.  Division  of  Highways.  E.  Q. 
.-livan.  District  Engineer.  247  Third 
y.  San  Bernardino.  July  29.  for  road 
c  MR  'n  San  Bernardino  County  be- 
i,een  Adelanto  and  Route  .'iS.  about 
IV  miles  In  length,  seal  coat  to  be 
:.)lied,  involving: 
('  I6i  tons  asphaitic  emui.sion; 
I    1135  c.y.   sand. 

'he  complete   bid.s    were: 

■:.  L.  Yeager.  San  Bernardino;  (1) 
$.50  per  ton;  (2)  t4.95  p<  r  ton;  total 
J. 320.75. 

ien.  Herz  &  Co..  San  Bernardino: 
I    128.50:    (2)    $5.33;   total   $10,752.05. 


E3S  WANTED 

iPACHK  &  NAVAJO  COUNTIEi*. 
.-.z.— L'ntH,August  22.  10  A.  M..  bids 
\  i  be  received  by  the  Bureau  of 
Ibllc  Roads.  414  Title  &  Trust  Bldg.. 
loenlx,  Ariz.,  for  placing  a  bltumin- 
II  treated  surfacing  on  25,303  miles 
•  Sections  A,  Bl  and  B2  of  Route  1. 
;.l  all  of  Rout©  2  of  the  Petrified 
Irf.st  National  Monument.  Apache 
^i  Navajo  Couties. 
"he  work  involves: 
(  I  6000      tons    crushed      gravel      for 

shoulders; 
(  )  42.800   tons     bituminous      treated 

crushed  gravel,   or; 
I' )  Alternate.      35.300    tons     Laykold 

asphalt   concrete; 
( )  625    tons     supplemental     crushed 

gravel; 
(  I  310     tons    jiDplying     Government 
;      furnished       asphaitic       material 

prime  coat; 
I J  2U5    tons     applying      Government 

furnished  asphaitic   material   for 

seal  coat; 
(    3000  tons  screenings  for  seal  coat; 
I  I  1200  M.  gals,   watering; 
l.)  4  T>pe  A  spillway  inlets; 
I')  76   lin.    ft.    8-ln.    CMP; 
('»  2  cattle  guards. 

'ians  and  specifications  obtainable 
ini  the  Bureau  of  Public  Roads.  414 
'tie  &  Trust  Bldg,.  Phoenix,  or  807 
^;^■idon  Kidg..  4C1  Market  St..  San 
lanclsco,  upon  deposit  of  $10. 


IDS  WANTED 

iiBRKELEY.  Alameda  Co..  Cal.— 
iitil  August  13.  10  A.  M..  bids  will 
•  'received  by  the  Berkeley  Citv  Coun- 
'.  Florence  Turner,  City  Clerk,  for 
Hurfacing    approximately    900    ft.    of 

idway  on  The  Alameda  from  Solano 

'e.    southerly    to    Marin    Ave. 

The  work  involves: 

I  2500  cu.   yds.   grading; 

•  25  cu.  yds.  grading  below  sub- 
grade; 

1  68.900  su.  ft.  crusher  run  base; 

I  68.900  sq.  ft.   bituminous  surfacing 

I'lans   and    specifications    obtainable 

>m  City  Engineer  Harry  Goodridge 
"in  deposit  of  $10.  • 

JMPLETE  BID  LISTING 
INYO  COUNTY.  Cal.— Paulsen  and 
•■"Oh,  Inc..  8275  Compton  Ave..  Los 
igeles.  at  $4459.85.  as  previously  re- 
rted.  submitted  low  bid  to  the  Di- 
slon  of  Highways.  S.  w,  Lowden. 
strict  Engineer.  Bishop,  for  road 
ling  In  Inyo  County,  between  Big 
ne  and  the  east  end  of  Cedar  Flat. 


alioul  13.5  miles  In  length,  to  be  treat- 
erl  with  lltjuld  usphalt.  Involving: 
(i)  85    tons   liciuld   asphalt.    SC-2: 
(2)  235    tons   do..    SC-3. 
Complete  bids  follow: 
Paulsen    &    March,    Inc.,    Im»   Angeles, 

(1)  $12.74;    (2)    $14.37;    total.    $4.- 
459.85. 

.'Square  Oil  Co..   Log  Angeles,    (1)   $15; 

(2)  $15.25;    total,    $4858.76. 
Oilfields      Trucking    Co.,      Bakerafleld, 

(1)    $17.10;    (2)    $20.40;    total.    $6,- 
217.50. 


CONTRACT   AWARDED 

KIN(i  ^:  Kitlila.s  Cos..  Wahh.— Nor- 
rls  Brotliers.  Burlington,  $198,607.45 
submitted  low  bid  and  awarded  con- 
tract by  L.  V.  Murrow.  Director  of 
Highways,  Oiympia.  July  30.  for  pav- 
ing with  Portland  cement  concrete 
about  4.7  miles  of  State  Road  No.  2, 
Section  1,  Summit  (Snoqualmie  Pass) 
to  Upper  Crossing  South  Fork  Sno- 
qualmie River,  Federal  Aid  Project 
No.  142-E.  In  King  County,  and  .Sec- 
tion 2,  Hyak,  Paving  Gap,  Federal 
Aid  Project  No.  114-B.  In  Kittitas  Co. 
The  other  bids  were: 

Fiorito    Bros.,    Seattle $208,825 

Northwest  Const.   Co..   Seattle..  209.245 

J.  B.   Covello,   Seattle 213,720 

Goetz  &    Braman.   Seattle 215,707 

Erickson  Paving  Co..   Seattle....  224. 9S4 


BIOS   WANTED 

MODOC  COUNTY.  Cal.— Until  Aug. 
19.  2  P.  .M..  bids  will  be  received  by 
State  Division  of  Highways.  F.  \V. 
Haselwood.  District  Engineer.  Red- 
ding, for  production  of  12.000  cu.  yds. 
of  crushed  gravel  for  use  in  Modoc 
I'nimty  liotween  Rush  Creek  and  Adin. 

Specifications     obtainable     from     the 
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CONTRACT   AWARDED 

MARICOPA  COUNTY.  Ariz— H.  T. 
Johnson  Co..  501  Merrltt  Bldg..  Los 
.\ngeles.  awarded  contract  by  Verde 
River  Irrigation  and  Power  District, 
Phoenix,  for  the  construction  of  four 
dams,  130  miles  of  canal,  and  appurt- 
enant works  on  the  Verde  River,  near 
Plioenix,  The  total  estimateil  cost 
will  be  about  $19,000,non.  The  proj- 
ect is  being  financed  by  New  York 
capitalists  who  have  agreed  to  take 
the  bonds  of  the  district  voted  in  1923. 
At  that  time  an  issue  of  $23,000,000 
was  voted  but  circumstances  prevent- 
ed the  sale  of  the  bonds  and  in  1930 
the  district  successfully  prosecuted  a 
suit  to  validate  the  bonds.  By  a  de- 
cision of  the  .\rizona  supreme  court 
tiie  validity  of  the  bonds  was  uphelft 
and  the  uncertainties  created  by  the 
lapse  of  time  since  the  bonds  were 
voted  were  removed.  Efforts  to  pro- 
cure Federal  financing  failed  tlue  to 
certain  requirements  of  the  Public 
W'irks  .\dministration  and  a  contract 
previously  tentatively  awarded  to  Fo- 
ley Bros,  contingent  upon  approval  of 
the  Reconstruction  Finance  Corp.  The 
contract  was  finally  ruled  out  by  the 
Arizona  courts.  Later  a  Bureau  of 
Reclamation  allotment  of  $4,000,000 
was  withdrawn  tiue  to  a  disagreement 
over  estimates  as  to  the  cost  of  con- 
struction 

The  contr,ictor  plans  to  sublet  va- 
rious specialized  portions  of  the  work, 
taking  bids  on  segregated  contracts 
for  the  dams,  tunnel  work,  ditches, 
canals,   power  plants,  etc. 

Engineering  work  will  be  done  uu- 
der  the  supervision  of  Chas.  W.  Lan- 
dls;  Robert  Young,  consulting  enel- 
neer.    501    Merrltt   Bldg..    Los  Angeles. 

Plans  for  the  project  IniVude  the 
Verde  dam.  on  the  Verde  river,  be- 
tween Boa  Canyon  and  Cottonwood 
Creek,  a  multiple  arch  type  concrete 
dam  SOO  ft.  in  length.  263  ft.  high, 
with    a    storage    reservoir    capacity   of 


950,000  acre  feel.  Bids  will  probably 
be  taken  on  the  earthwork  and  hard 
rock  excavation  and  on  the  concrete 
work.  Th»  cost  of  constructing  thU 
dam  had  been  $3,190  Df!,  of  which  $1- 
K57.000   was   allotted    to   labor 

The  Horseshoe  0am.  louatetl  near 
the  Maricopa-Yavapai  county  line,  al- 
so a  concrete  structure,  of  semi-cir- 
cular design,  previously  estimated  to 
cost   $1,023,775. 

The  New  River  dam.  also  a  con- 
crete structure,  details  of  which  are 
not  avallabk:,  but  previously  esti- 
mated at   $1,171,810. 

The  Bartlett  Diversion  dam.  of  con- 
crete construction,  estimated  to  cost 
$310,350. 

Canals   to   be   constructeil  Include: 

Varris  Canal,  $1,479,339. 

.McDowell-Paradise  Canal.  $3,102,930. 

Distribution  system  and  laterals.  $1- 
400.000. 

Development  Includes  the  construc- 
tion of  several  power  plants,  substa- 
tions,   etc.: 

Camp    Verde   power  plant.    $634,200. 

Horseshoe   power   plant,    $225,745. 

Power   lines,    $900,000. 

Substations.    $249,750. 

The  project  will  supply  water  and 
power  to  approximately  102,000  acres 
and  will  require  about  300,000  ac  ft. 
of  water  annually.  The  completed 
project  will  Involve  in  addition  va- 
rous  miscellaneous  buiWlngs  and  hos- 
pitals. 

An  estimate  made  last  year  for  the 
Public  Works  -\dminisiration  placed 
the  amount  of  materials  required  lor 
the  proposed  works  at  $7,773,572. 

The  plans  of  the  present  group  of 
financiers  propose  to  expend  the 
money  over  a  period  of  four  to  five 
years  at  the  rate  of  $5,000,000  a  year. 
The  Verde  dam  will  require  about  2 
years.  Construction  will  start  about 
October    1.  • 


CONTRACT    AWARDED 

HANFORD.  Kings  Co:.  Cal.  —  Case 
Constr.  Co..  905  Westminster  Ave.. 
Alhambra.  at  $62,900  awarded  contract 
liy  the  Board  of  Directors  of  the  Peo- 
ples Ditch  Co..  Hanford.  for  construct- 
ing a  reinforced  concrete  weir  in 
Kings  River  at  the  head  of  the  com- 
pany's main  canal.  The  weir  wiU  re- 
place a  timber  structure  completed  in 
1910.  It  will  be  435  feet  in  length  and 
designed  to  retain  water  at  a  depth  of 
15   feet   if  necessary. 


CONTRACT   AWARDED 

BONNEVILLE.  Ore.— Pacific  Coast 
Steel  Corp..  20th  and  Illinois  Streets. 
.San  Francisco,  at  $398,298  awarded 
contract  by  U.  S.  Engineer.  Second 
Portland  District.  627  Pittock  Block. 
Portland,  for  furnishing  lock  operat- 
ing machinery  for  Bonneville  naviga- 
tion lock,  including  upper  and  lower 
miter  gates,  four  tainter  valves,  four 
complete  machines  for  operating  the 
mitre  gates,  four  complete  machines 
for  operating  tainter  valves,  six  float- 
ing mooring  bltts.  floor  plates  and 
jjrating. 


EXTRA    WORK    AUTHORIZED 

EUREK.A,  Humboldt  Co..  Cal.— City 
Council  has  authorized  T.  E.  Connol- 
ly-Hanrahan  Co.  to  excavate  20.000 
cubic  yards  (estimated)  additional 
material  at  site  of  the  Mad  River  dam 
for  the  municipal  water  supply  proj- 
ect. The  contractor  will  be  paid  20 
cents  a  yard.  Additional  excavation 
over  the  27.000  cubic  yards  original- 
ly estimated  is  required  because  of 
surface   slides. 


BIDS  OPENED 

BOULDER  CITY.  Nev.— U.  S.  Bu- 
reau of  Reclamation.  Denver,  received 
the  following  bids  August  1  under 
Spec.  No.  629  for  furnishing  (1)  two 
168-in.  diameter  butterfly  valves  art! 
(2)    two  butterfly    valve  bulkheads  for 
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PACIFIC    CONSTRUCTOR 


installation   in   Boulder   Fowor   riant: 

Babcock  &  Wilcox  Co.,  Denver,  fol) 
Barberton.  Ohio:  (1)  J160.651.  weigiit 
160.651  lbs.;  (2)  $9,704.  vveiRlit  S4.00n 
lbs. 

Hardie-T.vnes  Mfg.  Co..  Birming- 
ham. Ala.,  fob  Birmingham.  (1)  J144- 
000.  weight  790.000  lbs.;  (2)  $10,000, 
weight.  75.000  lb.*.;  (3)  combination  of 
(1)   and   (2)    $152,000. 

Baldwin-Southwark  Corp..  Philadel- 
phia, fob  Boulder  City,  (1)  $170,500. 
weight  S80.000  lbs.;  (2i  $9,300.  weigiU 
98.000   lbs. 

Erie  Forge  Co..  Erie.  Pa.,  fob  Boul- 
der City,    (2)   $8,900.  weight  86.290  lbs. 


COMPLETE    BIOS 

ASHTON.  Idaho.  —  Max  J.  Kuney. 
Hutton  BIdg.,  Spokane,  at  $47S.83S.20 
submitted  low  bid  to  U.  S.  Bureau  of 
Reclamation.  H.  A.  Parker  construc- 
tion engineer,  for  con.etructing  the 
Island  Park  Dam.  Upper  .Snake  River 
Project,  under  Spec.  No.  632.  The 
work  is  located  near  Island  Park.  Ida. 

Principal  items  of  work   are: 

(  1)  112.000  c.y.  open  cut  excavation, 
common; 

(  2)  472.000  c.y.  excavation  from  bor- 
row pits,   commonffi 

(  3)  9,700  c.y.  open  cut  excavation, 
rock ; 

(  4)  45,100  c.y.  excavation  from  bor- 
row   pits,    rock; 

(  5)  7,950  c.y.  tunnel  and  shaft  ex- 
cavation,  all   classes; 

(  6)   1,000    c.y.    backfill    about    struc: 

(  7)  474.000  c.y.  earth  fill  in  embank- 
ments; 

(  8)  33.000  c.y.  rock  fill  on  the  down- 
stream slope  of  dam  embank- 
ment; 

(  9)  50.800  c.y.  riprap  on  embank- 
ments; 

(10)  150  c.y.   gravel   surfacing  on   road 

(11)  25   c.y.   porous   concrete; 

(12)  2,920    c.y.     concrete    in     tunnel.=. 

shaft   and   gate   chamber; 

(13)  3.510  c.y.  concrete  in  other  struc. 

(14)  1.500     sq.     yds.     special     finish    uf 

concrete   surfaces; 

(15)  2.500   cu.    ft.    pressure   grouting; 

(16)  350.000   lbs.   placing  reinf.   bars; 

(17)  5.360   l.f.   grout,    drainage  &   weep 

holes; 
(IS)   2.090    l.f.    constructing    clay    pipe 
Tirains; 

(19)  1.500     l.f.     installing    metal     pipe 

drains ; 

(20)  70.000   lbs.    furnishing  and    instal- 

ling steel  tunnel   liner  plates: 

(21)  343,200   lbs.   installing   metal  work 

(22)  714  l.f.   installing  electrical  metal 

conduit. 
Complete    bids    follow: 

(A)  Max  J.  Kuney  Co.,  Spokane, 
Wash.,    $478,838.20. 

(B)  Morrison-Knudsen  Co.,  Boise,  Ida. 
$483,738.30. 

(C)  S.  J.  Groves  &  Sons  Co.,  Wes- 
ley Temple  Building.  Minneapolis. 
Minn..   $325,990.70. 

(D)  Utah  Const.  Co.,  Ogden,  Utah. 
$531,869.70. 

(E)  Edward  Peter.son,  707  WOW  BIdg. 
Omaha,   Xeb.,    $563,522.00. 

(F)  Myers  &  Coulter,  3227  1st  Ave. 
South,     Seattle,     $568,290.80. 

(G)  Bechtel  Co.,  155  Sansome  Street. 
San  Francisco.   $574,452.80. 

(H)    S.    S.    MagoflSn   and   Co.,    Adrian. 

Oregon.    $583,409.05. 
(I)  Malcom  &  Bell.   Sherlock  Building. 

Portland.    $586,914.05. 
(J)    J.    A.    Terteling    &    Sons,    Boise, 

Idaho,    $594,336.80. 
(K)   S.   Birch  and   Sons  Const.  Co.,  J. 

C.   McGuire  Con.st.   Co.,  The  Law- 

ler  Corp.,   407   Lewisohn    Building. 

Butte.  Mont..   $616,493.35. 
(I,)    P.   L.    Crooks  &  Co.,   Inc.,   Henry 

BIdg..    Portland.    $646,853.80. 
(M)    Guthrie    -    McDougall.    Sherlock 

BIdg..    Portland.    $686,387.10. 
(X)   Jos.   T.    Cargo.   Dunbar.   W.    Va., 

$783,025.92  (incomplete). 


CONTRACT  AWARDED 

BONNEVILLE,  Ore.— W^oiden- Allen 
Co.,  P.  O.  Box  2057,  Milwaukee,  at 
$130,280  awarded  contract  by  U.  S. 
Engineer,  .Second  Portland  District. 
627  Pittook  Block.  Portland,  for  fur- 
nishing two  gantry  cranes  for  Bon- 
neville powerhouse. 


CONTRACT   AWARDED 

BONNEVILLE.  Oregon.— Culumbia 
Steel  Corp..  2345  NW  Nicolai.  Port- 
land, at  $1,109,447  awarded  contract 
by  U.  S.  Engineer,  Second  Portland 
District,  627  Pittock  Block,  Portland, 
for  furnishing  two  gantry  cranes  and 
twenty  steel  gates  for  main  spillway 
■.lam   at    Bonneville. 


31  —  PIPE  LINES  &  WELLS 

BIDS  OPENED 

SAN  BERNARDINO  COUNTY.  C.'il. 
—Jesse  Burkhart.  Adelanto.  at  $1,- 
"07.23  submitted  the  low  bid  to  the 
Division  of  Highways  at  the  ofllce  of 
the  District  Engineer.  247  Third  St.. 
San  Bernardino  August  5  for  Jlrilling 
a  water  supply  well  in  San  Bernardi- 
no County,  at  Mountain  Pass  main- 
tenance  station   site,    involving: 

(1)  1  lot  furnishing  •drilling  equipment 

(lump   sum): 

(2)  125    l.f.     well     complete    in     place 

(ground  level  to  123  ft.  depth); 

(3)  25  if.  well  complete  in  place   (be- 

low 125  ft.  depth); 
'4)   1   lot  capacity  and  alignment  tests 
complete  (lump  sum). 
The  total  bids  were: 

(A)  Jesse  Burkhart.  Adelanto.  $1007.25 

(B)  D.    A.    Beck    &   Sons,   Alta    Loma, 
$1095.05. 

(C)  Lyon   Bros.,   Los  Angeles,   $1350. 

(D)  W.   D.  Anderson,   San  Bernardino 
$1995.00. 

Unit  bids   follow: 

(1)  (2)  (3)  (4) 

(A)  $75.00   $5.80   $6.29   $75.00 

(B)  205.30    5.18    4.69   125.00 

(C)  250.00    6.00    6.08   200.00 

(D)  300.00   10.00   10.00   173.00 


32— SEWERS    &     SEWAGE 
DISPOSAL  PLANTS 

CONTRACT   AWARDED 

ESCALOX,  San  Joaquin  Co.,  Cal.— 
Gladding  Bros.  Mfg.  Co.,  Third  and 
Keyes  Sts.,  San  Jose,  at  $3312.90  was 
awarded  contract  by  Escalon  Sanitary 
Di.striet  for  furni.ihing;  (1)  500  l.f.  10- 
in.  B&S  vitrified,  salt  glazed  city  sew- 
er pipe:  (2)  4  100  l.f.  S-in.  do;  C;) 
10.482   l.f.   6-ln.   do 

Identical  bids  were  received  July 
19  from  Gladding  Bros,  Mfg.  Co..  San 
Jose;  Gladding.  McBean  &  Co..  San 
Francisco;  California  Pottery  Co., 
Nlles,  and'x.  Cl.nrk  &  Sons.  San  Fran- 
cisco. •  32 


CONTRACT    AWARDED 

SAX  MATEO.  San  Mateo  Co.,  Cal. 
—W.  J.  Tobin.  3701  Balfour  Avenue. 
Oakland,  at  $71,630  awarded  contract 
by  San  Mateo  City  Council  for  con- 
structing Unit  B  of  the  municipal 
sewage  dispo.sal  plant,  including  the 
pumping  station  and  treatment  works. 


BIDS  OPENED 

SAX  FRANCISCO.  —  Following  bids 
received  by  the  Department  of  Pub- 
lic Works  under  Spec.  No.  18,826  for 
construction  of  sewers  and  appurte- 
nances in  LaGrande  Avenue  between 
Mansfield  arrd  Felton  Sts.;  in  Burrows 
St.  between  Mansfield  and  Knox  Pts.; 
in  Mansfield  St.  between  Burrows  St. 
and  LaGrande  Ave.;  and  In  Feltoli 
St.  between  LaGrande  Ave.  and  Knox 
Street: 

(A)  Eaton  &  Smith; 

(B)  Fay   Improvement   Co.; 

(C)  Charles  L.  Harney. 
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Bids  were   taken  as  follows: 

(1)  365   If.   8-ln.    VCP  sewer  in   plat 

(2)  465  l.f.   12-in.  VCP  sewer  in  plac 

(3)  10   8x6-in.   wye   branches  in   plat 

(4)  26  12x6-in.  wye  branches  in  pla< 

(5)  5   brick   manholes,   complete; 

(6)  1   lamp   hole,   complete. 
Unit    bids   follow; 

(A)  (B)  (C 

(1)  $     3.00       $     2.84       $    3 

(2) 
IS) 
(4). 
(5) 
(6) 

Bids 
gineer  " 

BIDS     REJECTED 

ROSEVILLE,  Placer  Co..  Cal.— CI 
Council  rejected  all  bids  received  fl 
furnishing  and  installing  a  pump  ; 
the  sewage  disposal  plant  and  w 
purchase  in  the  open  market  and  u 
day  labor  for  installation. 
Following  submitted  bids: 
Byron  Jackson  Co..  Berkeley.  $8 
(plus  tax);  Victor  Equipment  C< 
$938.88  (including  tax);  Richan 
rump  Service.  $914.62;  Munz  Brothe* 
JS3S.S8;  Fairbanks-Morse  Co..  $914.6 
Scofield-Marshall  Co..  $914.62;  Su; 
Miersible  Pump  Co..  $914.62;  L.  E.  M 
Nie,    $903;    Frank    Cornell.    $914.62. 

33—  WATER  WORKS 

CONTRACT  AWARDED 

SAN  FRANCISCO— A.  Paulsen,  8 
Folsom  St..  at  $1.45  per  lin.  ft.,  tol 
$456.75  awarded  contract  by  the  D 
partment  of  Public  W^orks.  City  Ha 
under  Spec.  No.  18.776.  for  makh 
test  borings  for  fire  cisterns  on  V: 
Ness  Ave.  at  Grove.  Ellis.  Post,  Pi 
Broadway,  Union,  Greenwich,  Lor 
bard  and  Bay  Streets. 


CONTRACT    AWARDED 

PHOENIX,  Ariz.  —  Contracts  I, 
furnishing  water  meters  have  be. 
awarded  by  the  Phoenix  City  CoiC 
mission    to   three  firms  as  follows:  ^ 

Crane  Co.,  Palace  Hardware  &  Arrt 
Co.  (Pittsburgh)  and  Jules  L.  V<; 
meesch  (Badger)  each,  at  $6.84  |1 
meter  on  the  basis  of  1000  meters  ^ 
more.  ' 

Installation  will  be  done  by  L'' 
WPA  at  a  cost  of  about  $20,000. 

There  were  eight  bids,  six  belo 
identical  at  $6.84,  the  bidders  belM 
besides  the  above,  Pittsburgh  Met* 
Co..  Standard  Sanitary  Mfg.  Co.  n: 
Worthington   Meter  Co. 

Momsen.  Dunnegan  &  Ryar.  O 
submitted  a  bid  of  $9.00  per  meter  (l 
lot  of  1000  and  $7.60  for  a  lot  of  6000J 

O.   S.   Stapley  Co.  bid  $7.20  each.  ' 


August  7,  1935 
ALLOTMENT   RESCINDED 

NORTH  SACRAMENTO,  Cal.— A 
ministrator  Harold  L.  Ickes  has  r 
scinded  loan  and  grant  of  $132,0 
allotted  to  North  Sacramento  f 
waterworks  construction.  The  alio 
ment  was  cancelled  at  the  request 
applicant. 


CONTRACT    AWARDED 

SAN  FRANCI.SCO.  —  W.  C.  Aka: 
225  Cervantes  Blvd..  at  $11,647.40  w 
awardfTJ  contract  by  the  Departmc 
of  Public  Works  for"  installing  Secti 
B  of  the  Embarcadero  District  Exte 
Kion  to  the  Auxiliary  Water  Supi 
.System   for  Fire  Protection. 


CONTRACT    AWARDED 

SAN  FRANCISCO.  —  Pacific  Stal 
Construction  Co.,  708  Call  BIdg.. 
$55,840.25  awarded  contract  by  t 
Department  of  Public  Works  for  i 
stalling  the  Hayes  Valley  Extensl 
to  the  Auxiliary  Water  Supply  S) 
tern  for  Fire  Protection. 
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IDS  WANTED 

LOS  ANGBI.ES.  Cnl.  — I'ntll  Doccm- 
T  .1.  1"  A.  M.,  Iilds  will  111-  riMiilvrd 
,■  Ihe  M<ln)|>olll:iii  Wihit  lH.itrlot, 
H  W.  Thinl  SI..  I,,,s  AiiKclcH,  fm 
'irnlahInK  cfntrlfuKiil  pumps  for  the 
ain  puiiipliK  plant.s  of  the  Colorado 
iver  A(iiii-(luc't,  .Si>i-i'llU-itlliin  No.  lli;. 
riir  ItiniH  arp: 

1  3   .iliiKle   slauti    reiitrlfUKHl    iiviniiis. 
Willi     parts,     for     liiliiki'     piiiuiiliiK 
ph.nl; 
•I  3   .sliitfle   .staKe   centrifugal    puiiip.s. 
with  .spare  part.s,   for  (icnc  piiiiip- 
IriK  plant: 
:i  3   .slnnle    .staKc   cftitrifunal    pump.-;. 
Willi    spare    parl.i.    for    Iron    .Moun- 
tain   puniplli);    plant; 
j)  3  shiKle   .stage    lentrlftiKal   pump.", 
for      Kagle      Mountain       punipinn 
plant: 
'i»  3    .single    stage    centrifugal    puinp.s 

for  llaylleld   pumping   plant. 
The    total    pumping    head.s,    in    feel. 
icUiclIng    i)lpe    losses,    are: 
Aver- 
age 

1)    InUike     2!M 

S  tiene     3i(i 

I)  Iron    Mtn Hi; 

I)  Eagle  Mtn 440 

.)  Hayfleld   444 

Inlet  pressure  head.s 
indlng  to  the  average 


Maxi- 

Mini- 

mum 

MLuni 

303 

272 

.■;24 

2!<i; 

156 

133 

452 

427 

476 

432 

in   feet 

corres- 

maximum  and 

im   lolal  iinmping  heads  are: 


At 


At 


Al 


aver.       max.       min. 
Head     Head     Head 

i)  Intake    14  ;i  v.t 

'.')  Gene    17  .'i  2:j 

;i  Iron   Mtn 15  5  li; 

II  Eagle    Mtn ....20  lo  2L' 

•".I   Haylield     37  5  37 

The  synchronous  60-cycle  speeds  at 
liich  the  motors  will  drive  the  pumps 
ill  he  as   follows: 

l»   Intake     Plant 400  R.  P.  M. 

.')  Gene    Plant 400  R.  P.  M. 

1)   Iron    Mtn.    Plant 300  R.  P.M. 

I»   Kagle    Mt.    Plant  450  R.  P.  ^t. 

>>   H.iyiield     I'lant 450  R.  P.  M. 

The  di.seharge  capacity  of  each 
limp  at  Ihe  specified  average  total 
innping  head  and  at  the  specified 
peed  shall  not  he  less  than  200  noi 
lore  than  215  cu.  ft.  per  second. 
Certitied  or  cashier's  check  in  the 
um  of  $10,000  for  each  of  the  five 
ems  must  he  suhmitted  with  the  hid. 
Specifications  may  be  obtained  at 
:ooin  1007.  306  W.  Third  S-t..  Los  An- 
eles,  upon  deposit  of  $5.  not  return- 
hie. 

P.  E.  Weymouth,  general  manager 
nd  chief  engineer. 


ONTRACT    AWARDED 

^OSEVILLE.  Placer  Co.  Cal.— M  R 
•arpenter.  907  Front  St.."  Sacramento, 
t  $18,284  awarded  contract  by  Rose- 
llle  City  Council  for  trenching,  In- 
taUatlon  of  pipe  and  backfilling  Unit 
■fo.  2  of  the  Roseville  water  system 
^ipe  and  fittings  will  be  furnished  by 
he   city. 

Charles  L.  Harney.  San  Francisco, 
'Id  »53,748.32  for  furnishing  and  lay- 
"K  pipe,  complete.  < 


3IDS  0P7NED 

UIVERSIDE  COUNTY.  Cal.— West- 
^ni  Pipe  &  steel  Co..  5717  Santa  Fe 
v\e.,  Los  Angeles,  at  $7469.25  suh- 
"iitted  low  bid  to  Metropolitan  W.itei 
IS'-.  L.  A.,  Aug.  1,  for  furnishinK 
"Id  erecting  steel  structures  for  the 
ierdoo  aggregate  plant.  Spec.  No  117 
Ihe  site  of  the  work  is  near  Berdoo 
amp,  and  approximately  ten  miles 
lorthwest  of  Indlo.  Riverside  County 
Ihe  work  to  be  contracted  for  com- 
irlses  the  furnishing  and  erecting  of 
'eel  structures,  steel  bins,  chutes 
■tc,  for  the  Berdoo  concrete  aggre- 
ate  plant.  No  proposal  will  be  con- 
Wered  for  less  than  the  whole  of 
he  work. 


The  llcniH  were: 

(1)  Hatching  building  aH  shown  on 
llrawlngK  II-2B30  and  A-1315.  hav- 
ing an  estimated  weight  of  40.000 
IbR.: 

(2)  One  circular  cement  bin  a«  per 
drawing  B-2631.  having  an  estl- 
mated   weight   of  6800   lbs.; 

(3)  One  aggregate  bin  (4  -  compart- 
ment) as  per  drawing  H-2031.  hav- 
ing an  cslimated  weight  of  17.500 
lbs.; 

(4)  Three  gravel  chutes  and  two  .sand 
hoppers  as  shown  on  drawing  H- 
2632.  having  an  estimated  weight 
of  2600   lbs.; 

(5)  One  steel  structure  for  conveyor 
"S  "  as  shown  on  drawing  B-2633. 
h.aving  an  estimated  weight  of 
34.000   lbs.; 

(6)  One  steel  frame  for  conveyor  "H" 
:is  shown  on  vlrawing  B-2634,  hav- 
ing an  estfcnated  weight  of  3200 
lbs. 

The  bids   were: 
(A)    We/tern    Pipe   &   Steel   Co.,»   $7,- 

469.25. 
(H)    Pacific  Iron  &  Steel  Co.,   $8494.00. 

(C)  A.   J.    Bayer  &   Co.,   $8,771.00. 

(D)  Consolidated   Steel  Corp..   $8,815.40 

(E)  Pacific  Coast  Steel  Corp.t  $9,- 
393.00. 

•Califnrna   sales   tax.    If  applicable, 
t Including  California  sales  tax. 


CONTRACT    AWARDED 

IIOSEVILLE,  Placer  Co.,  Cal.— 
tnited  States  Pipe  &  Foundry  Co.. 
Monaiinock  Bldg.,  San  Francisco,  at 
j:i7.0:)2.53  awarded  contract  by  Rose- 
ville Cily  Council  for  furnishing  steel 
and  cast  iron  pipe  and  fittings,  valves 
and  valve  boxes  for  Unit  2  of  the 
Hose\'ille    water    system. 

Following   bids   received: 
Inited    States    Pipe    &    Foundry    Co., 

San    Francisco,    $37,992.53. 
Southern    Pipe   &    Casing   Co.,    Azusa, 

$33,607.09. 
.\merican    Cast    Iron      Pipe    Co.,      San 

Francisco.    $39,760.53. 

34  — PARKS  AND   PLAY- 
GROUNDS 

BIDS    OPENED 

SACRAMENTO,  Cal.— Identical  low 
bids  at  $492.75  were  received  by  the 
It.  S.  Engineer  Office,  Sacramento, 
inder  Proposal  No.   1105-36-16,   for  the 


erection  of  approximately  1095  lln. 
ft.  of  continental  chain  link  fence,  8- 
f'-i't  high,  with  cxtinslon  arms  and 
barbed  wire.  Including  the  fiirnlshing 
of  cement  and  aggregates,  along  the 
Sacramento  Weir,  near  I»vdale.  from 
the   following: 

Anchor  Post  Fence  Co.,  ».  F. ;  Kani- 
lan  Fcni:e  Co.,  H.  F.;  Western  Steel 
&  Wire  Co..  S.  F.;  Wayne  Iron  Works, 
9.  v.;  Michel  &  PfelTer  Iron  Works. 
S.  F.  and  Wlckwlre-Spcnccr  Co.,  S. 
F. 

The  other  bids  were: 

Standard   Fence  Co..    Oakland,   $493. 

Markwart  Co.,  Sacramento.  $536.55. 

Pacific  Fence  Constr.  Co.,  Los  An- 
gel.-.«,    $21119. 


CONTRACT  AWARDED 

REDWOOD  CITY,  .San  .Mateo  Co., 
Cal.— Palo  Alto  Road  Materials  Co.. 
465  California  Ave.,  Palo  Alto,  at  $1.- 
340  awarded  contract  by  the  Redwood 
City  Elementary  School  District  for 
constructing,  repairing  and  resurfac- 
ing with  an  emulsified  asphalt  wear- 
ing surface,  the  existing  paved  por- 
tion of  the  playgrounds  Immediately 
adjoining  the  McKlnley  Bllementary 
School  located  on  Duane  and  Jamen 
Sts.,   Redwood  City. 

Complete  bids  follow: 
Palo  Alto  Road   Materials  Co.. 

Palo    Alto    „ $1,340.00 

Ed   Padger.   Redwood  City 1.673.20 

M.  A.  Grant.  Redwood  City  ..  1.870.60 
Carda  Const.  Co.,  Irvington...  2.350.00 
H.   E.  Casey  Co..   San   .Mateo    .  2,702.50 


CONTRACT    AWARDED 

BERKELEY,  Cal.— Berkeley  Hard- 
ware Co..  2154  University  Ave..  Ber- 
keley, at  $870.53  awarded  contract  by 
Berkeley  City  Council  for  furnishing 
materials  only  for  fences  around  two 
tennis  courts   in  Codornices   Park 

Complete   bids   follow: 

Berkeley   Hardware   Co $    876.53 

Standard    Fence    Co..    S.    F 876. 5S 

West  Coast  Wire  &  Iron  W'ks 

San    Francisco    1.166.00 

Identical  bids  at  $1,170.08  were  sub- 
mitted by  following:  Western  Steel 
&  Wire  Co..  Kamlan  Fence  Co..  C.  J. 
Waterhouse.  Pacific  Coast  Fence  Co., 
W'ickwire  Spencer  Co.,  and  Dwighl 
Way  Hardware  Co.  • 


ATLAS 

Automatic    Storage    Water    Heater 

The  Atlas  Automatic  Water  Heater  has  been 
iwarded  the  Seal  of  Approval  by  The  Amer- 
ican Gas  Associatioo'i  national  testing  lab- 
oratory in  Oeveland. 

ECONOMICAL 

Snap  action  thermostat  brings  (ull  flame  on 
at  once  when  water  drops  below  set  temper- 
ature. Snaps  bun  er  off  again  when  boiler 
i»  full  of  hot  water.  The  heating  chamber 
entirely  surrounds  the  boiler  so  that  every 
possible  heat  imit  created  by  the  flame  ii 
transmitted  to  the  water.  The  highest  quality 
insulating  material  knowt  today  keeps  the 
heat  in  and  the  cold  out. 

nUNGALOWS         RESIDENCES         APARTMFf-rfS         HOTELS 

Atlas  Heating  &  Ventilating  Co.,  Ltd. 


EVERYTHING 
557-567   FOURTH   STREET 
SAN    FRANCISCO 
Phone    DOualas   0377 


IN    HEATING 
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OAKLAND 
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TAPPAT  eiecfnc  TOOL 


Are  Built  to  Last  Longer 


Cuts  production  costs  .  .  .  Speeds  up  the 
job  ,  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 


I 


M.  N.  THACKABERRY 

.^28  First  Street,  San  Francisco  308  E.  Third  St.,  Los  Angeieji 

KEarny  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENTl 


CJ?.C: 

folton 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 
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[ARMS.  BROS. 
LOW  BIDDER 
ON  TWO  JOBS 


Xcramento    Firm    Wins    State 

Highway  Drainage 

Contracts 


Special  to  Daily  Pacific  builoer) 
SACRAMENTO,  Aug.  14.— Harms 
i-os.,  5220  Twenty-first  Ave.,  Sa'- 
mento.  today  submitted  low  l)ids 
Jgregating  approximately  $54,.">00 
1  the  State  Highway  Commission 
I  two  contracts  for  installing  cul- 
irta  and  underdrains  in  El  Dera- 
il County  and  in  Nevada  and  Plac- 
«  Counties. 

iFor  installing  perforated  metal 
36  underdrains  and  corrugated 
etal  pipe  culverts  on  .about  3.7 
ilea  in  Nevada  and  Placer  Coun- 
'S  Harms  Bros.'  low  proposal  was 
5,981.  Total  bids  were  as  fol- 
irs: 

irnia   Bni."!.,    Sacr.i.mento $35,081 

o.  Pollock  Co.,  Sacramento...  38,955 
liert    H.    Siemer   and   John    J. 

Carcano.    .San    An.selmo   39,144 

-nLxtreet    &    Bell,    Marysville....  43,0(52 

:'  M.    Ball,    Berkeley 52,710 

iThe  low  bid  of  Harms  Bros,  for 
^stalling  culverts,  underdrains  and 
lillway  assemblies  on  about  7.9 
iles  in  El  Dorado  County  was  $18- 
6.  Total  bids  on  this  contract 
ere: 

irms   ni-dther.s    $18,C2fi 

J.B.  Const.  Co.,   Stockton 20,30ii 

'm.street  &  Bell 25,298 

|liert    H.    Siemer   and   John   J. 

Carcano    27,723 

I  M.   Ball _ 27,864 

.■orge   Pollock  Co 30,005 

f  C.    Seldel,    Oakland 3S.350 


(C«mplete  unit  bids  on  both 
"ojects  appear  in  Advance  Report 
sction.) 


.RCHITECTURAL  CLUB 

HOLDS  INITIATION 


Nine  new  members  were  initiat- 
.1  Into  the  San  Francisco  Aichi- 
'Ctural  Club  at  Its  meeting  Tups- 
ay  night.  The  new  members  are: 
'■■  Opie,  A.  Granish,  J.  Hunter, 
t'm.  Carter.  Chas.  Schultz.  Then, 
lehr,  L.  F.  Nielsen,  Edwin  Lang- 
art  and  A.  LIndgren. 

Initiation  ceremonies  were  con- 
noted by  a  delegation  from  the 
acific  Rod  and  Gun  Club  headed 
y  President  Joe  Springer. 


FRESNO  JOB  GETS 

FIRST  PWA  FUNDS 

Application  of  Fresno  Coun- 
ty Waterworks  District  No.  2 
for  a  $29,090  loan  and  grant  to 
rehabilitate  its  water  distribu- 
tion system  has  been  approved 
by  the  Federal  Public  Works 
Administration,  according  to 
word  received  from  Washing- 
ton. Although  the  district's  ap- 
plication was  filed  under  the  old 
PWA  program  a  grant  of  45  per 
cent  of  the  project's  total  cost 
has  been  approved. 

"So  far  as  we  know  here,  this 
is  the  first  California  PWA  proj- 
ect to  receive  an  allotment  un- 
der the  new  work -relief  pro- 
gram," Acting  State  Director  A 
D.   Wilder  said   yesterday. 


State  WPA  Offers 
$2,197,000  Jobs 
For  Capital  Okeh 

Applications  for  projects  to  be 
opfrated  under  the  new  $4,000,000,- 
000  federal  work  program  are  be 
ing"  moved  to  Washington  for  fina 
approval  at  a  rapidly  increasing 
raTe,  it  was  announced  yesten' 
from  California  Works  Progress 
.Administration  headquarters  he' 
Within  the  past  week  projects  es- 
timated to  cost  $2,197,018  havi' 
been  forwarded  to  the  national  cap- 
ital. These  include  work  enter- 
prises planned  for  every  pait  of 
the  state  and  will  provide  employ- 
ment for  skilled,  semi-skilled  and 
unskilled  and  professional  and 
technical  workers,  including  num- 
bers of  women,  Works  Progress 
Administrator  Frank  Y.  McLaugh- 
lin announced. 

Projects  submitted  to  Washing- 
ton to  date  are  from  all  of  the  12 
WPA  districts  of  the  state  with  the 
exception  of  Dist.  No.  1  for  which 
headquarters  are  maintained  at 
Redding.  Applications  from  this 
district  will  be  forwarded  for  ap- 
proval within  a  few  days. 


Domestic  shipments  of  w  h  i  t  e 
lead  and  oil  for  the  first  6  months 
of  1935  were  26  per  cent  greater 
than  during  the  corresponding  pe- 
riod of  1934,  according  to  a  state- 
ment of  the  Lead  Industries  Asso- 
ciation. 


NAVY  ADVERTISES 
$1,850,000  WORK 
AT  PACIFIC  BASES 


Panama  and   Pearl  Harbor 

Improvements  to  Be 

Contracted 


Bids  on  three  Hawaii  and  Pana- 
ma Canal  Zone  building  projects, 
total  cost  of  which  is  estimated  at 
approximately  $1,850,000,  are  scheu- 
uled  to  be  opened  by  the  Navy  De- 
partmejit  in  Washington  October 
9.  The  projects  are  located  as  fol- 
lows: 

Pearl  Harbor,  T.  H.:  Construc- 
tion of  barracks,  mess  hall  and  25 
quarters  at  the  Naval  Fleet  Air 
Base,  to  cost  about  $900,000.  In  ad- 
dition to  construction  of  the  build- 
ings, which  are  to  be  concrete,  the 
contract  includes  plumbing  and 
electrical  work,  a  refrigerating  and 
ice  cream  plant,  cold  rooms  and  re- 
frigerated  drinking  fountains. 

Balboa,  C.  Z. :  Construction  of  fa- 
cilities at  the  Naval  Ammunition 
Depot  to  cost  approximately  $750,- 
000.  Work  includes  administrative 
building,  shops,  storage  building, 
barracks,  mine  assembly  and  stor- 
age buildings,  surface  and  sub-sur- 
face  magazines,  a  beacon  tower, 
highway  bridge,  water  tank  and 
tower,  distributing  systems,  roads 
and  walks. 

Coco  Solo,  C.  Z. :  Construction  of 
buildings,  roads  and  services  at  the 
Naval  Ammunition  Depot  and  Sub- 
marine B.ase.  Estimated  cost  of  the 
work  is  $200,000.  The  project  in- 
cludes construction  of  quarters,  an 
office  and  inert  storehouse,  smoke- 
less powder  magazines,  six  house 
shelters,  a  bridge,  and  water,  elec- 
trical, plumbing  and  telephone  sys- 
tems. 


REGISTERING  NEVADA 

CIVIL  ENGINEERS 


A.  R.  Thompson,  secretary  of  tho 
Nevada  state  board  for  registra- 
tion of  civil  engineers,  lias  opened 
offices  in  Reno  and  is  receiving  ap- 
plications for  registration  in  ac- 
cordance with  the  act  passed  by 
the  last  state  legislature.  Appli- 
cants win  be  registered  prior  to 
October  1  upon  showing  of  com- 
petency without   examination. 


PACIFIC    CONSTRUCTOR 


PWA  Administrator  Finds  1031  Applications 
For  PWA  Projects  In  Western  State  Offices 

Nearly  3,000  applications  for  loans  and  grants  totalling  $667,648,- 
000  for  local  public  works  piojectt  have  been  submitted  to  PWA  state 
directors  since   opening  of  the   new  works  program. 

Engineering,  legal  and  linsncial  examiners  sent  out  from  Wash- 
ington in  the  decentralization  cf  PWA  to  assist  state  directors  in  ex- 
pediting the  new  program  huve  passed  on  and  forwarded  to  Washing- 
ton for  final  action  563  applications 
for  loans  and  grants  totalling  $10",- 
468,000. 

Tlie  ^6S  applications  received  in 
Washington  call  for  grants  total- 
ling $7«,600,000  and  loans  of  only 
$37,168,000,  showing  a  widespread 
ability  of  local  communities  to  fi- 
nance their  share  of  the  cost  of 
their  projects  without  help  from 
the  government,  due  to  the  increas- 
ing demand  among  private  inves- 
tors tor  municipal  bonds.  The 
grants  applied  for  are  to  cover  45 
percent  of  the  cost  of  the  projects. 
From  Salt  L-ake  City,  Col.  Hora- 
tio B.  Hackett,  Assistant  PWA  Ad- 
ministrator, yesterday  reported  to 
Administrator  Harold  L.  Ickes  that 
the  West  has  prepared  a  balanced 
program  of  useful,  permanent  pub- 
lic works  projects  which  it  prizes 
sufficiently  to  meet  55  percent  of 
the  cost  locally  to  match  the  Fed- 
eral gr.ant  of  45  percent.  In  six- 
teen western  states  covered  by  Col. 
Hackett  and  a  party  of  PWA  offi- 
cials in  a  personal  inspection  sur- 
vey, 1,031  project  applications  were 

on  file  last  week.  A  heavy  daily  !  applications  being  filed  in  state  of- 
influx  of  new  applications  warrants  [  fices  daily  the  report  on  filings  un- 
the   expectation   that   from   two  to    der  the  new  program  at  the  state 


percentage  of  the  financial  burden. 

Tlie  West's  cry  for  more  water 
was  heard  in  a  number  of  the  arid 
states  where  communities  consult- 
ed with  Colonel  Hackett  and  his 
party  on  w.ays  and  means  of  quali- 
fying water  conservation  projects. 
During  the  conferences  with  the 
state  forces.  Colonel  Hackett  and 
his  assistants  managed  to  solve  a 
number  of  problems  which  were 
delaying  procedure  in  state  offices 
and  he  was  also  consulted  by  many 
officials  of  public  bodies  as  to  the 
best  m  e  t  h  o  d  of  presentation  of 
large  projects. 

In  Los  Angeles  local  officials  af- 
ter receiving  specific  information 
decided  to  go  ahead  with  a  large 
school  building  program  required 
because  ut  earthquake  damage. 
San  Francisco  will  attempt  to  qual- 
ify its  first  subway  as  a  PWA  proj- 
ect, and  Portland,  Oregon,  is  pre- 
senting a  comprehensive  sanitary 
and  storm  sewer  building  program. 

With    .an    increasing    number    of 


four  times  as  many  more  applica 
tions  will  be  filed  in  the  western 
states  within  the  next  six  weeks. 
Colonel  Hackett  reported. 

Colonel  Hackett,  with  heads  of 
his  examining  divisions,  is  com- 
pleting a  flying  trip  visiting  all  the 
states  west  of  the  Mississippi  to 
gauge  the  progress  of  the  new  pro- 
gram as  the  filing  of  applications 
appraaches  its  peak.  In  the  six- 
teen states  were  Colonel  Hackett 
has  held  conferences  with  the  P  W 
A  state  directors  and  their  forces 
each  state  has  reported  progress 
on  the  new  program  advanced  be- 
yond that  at  a  similar  period  when 
the  first  PWA  program  was  launch- 
ed two  years  ago.  The  desire  of 
communities  to  match  the  Govern- 
ment's offer  in  financing  employ- 
ment giving  works  of  a  permanent 
character  has  been  reinforced  by 
experiences  of  the  various  com- 
munities with  the  PWA  in  its  first 
program.  Many  of  the  communi- 
ties now  seeking  new  projects  are 
the  same  which  came  to  PWA  two 
years  ago  and  as  a  result  now  have 
completed  projects  or  have  proj- 
ects under  construction  which  will 
be  completed  this  autumn. 

Colonel  Hackett  reported  to  Ad- 
ministrator Ickes  that  a  number  of 
communities  were  so  desirous  of 
paying  the  prevailing  wage  that 
they  made  financial  sacrifices  in 
coming  to  PWA  which  permits  the 
prevailing  wage  on  construction 
projects  rather  than  seeking  to 
qualify  projects  as  relief  work  with 
the    government    bearing   a   larger 


headquarters  at  the  time  Colonel 
Hackett  visited  them  during  the 
past  week  was  as  follows:  Ohio 
93;  Indiana  60;  Missouri  52;  Kan- 
sas 35:  Oklahoma  40;  Texas,  178; 
New  Mexico  26;  Arizona  32;  Cali- 
fornia 116;  Oregon  35;  Nevada  35; 
Washington  195;  Montana  40;  Ida- 
ho 36;  Utah  23.  The  assistant,  ad- 
ministrator's report  to  Washington 
w-as  sent  from  Utah.  Before  return- 
ing to  Washington  the  field  survey 
party  will  visit  PWA  state  head- 
quarters in  Colorado,  Nebraska, 
Iowa,  Minnesota,  Wisconsin,  Illi- 
nois and  Michigan. 


ANNOUNCES  NEW  TYPE 
LIGHTING  ANALYZER 


An  illumination  analyzer  design- 
ed for  illumination  engineers  who 
wish  to  analyze  volt  and  current 
consumed  in  addition  to  foot  can- 
dle intensities  and  light  distribu- 
tion is  announced  by  Westinghouse 
Electric  and  Manufacturing  Com- 
pany. The  instrument  consists  of 
a  light  meter  and  combination  volt- 
meter-ammeter with  all  necessary 
cable  extensions,  switches  and 
plugs  in  a  compact  case. 

Complete  illumination  analysis 
requires  measurement  of  input  as 
well  as  output  to  obtain  efficiency, 
according  to  the  manufacturer. 
The  watts  input  to  the  lighting  cir- 
cuit is  measured  with  the  analyzer 
by  taking  a  reading  of  current  and 
voltage.  Light  output  is  measured 
with  the  Photox  cell  foot  candle 
meter  supplied  as  part  of  the  unit. 


OILING  JOBS 
ADVERTISED  ON 
STATE  ROADI 


District    Offices    Taking    Bi? 

For  Traffic  Striping 

Contracts 


Three  oiling  contracts  were  a 
thori.zed  for  advertising  this  wei 
by  the  State  Highway  Commlssta 
bids  to  be  opened  September  4  ai 
5  in  Sacramento  and  Los  AugelSj 
The  projects  are  located  as  f(; 
lows:  ; 

San  Luis  Obispo  County.  Appl> 
ing  seal  coat  on  about  21.2  mlli 
between  Estrella  River  and  tl 
easterly  boundary.  The  work  w 
require  232  tons  liquid  asphalt  ai' 
2,250  tons  screenings.  Bids  opo 
September  4  in  Sacramento 

Inyo  County:  Road  mix  surfacin 
on  about  54  miles  between  Fan: 
mint  Sink  and  the  county  line.  Bl 
ding  items  are  2,675  tons  of  Uqu 
asphalt  and  550,000  square  yar 
preparing,  mixing  and  shaping  roa 
bed.  Bids  will  be  opened  in  Sact 
mento  September  4. 

San  Bernardino  County:  Roa 
mix  surfacing  and  applying  se 
coat  on  about  42.6  miles  betwei 
the  northerly  boundary  and  Bak6 
The  work  will  require  approximati 
ly  3,550  tons  liquid  asphalt,  amoii 
other  items.  Bids  open  Septellfhr 
5  in  Los  Angeles,  I 

The  district  engineer  In  Maryi, 
ville  will  open  bids  August  26  6 
three  state  contracts,  for  applyiii 
seal  coat  on  about  18.8  miles  at  ^1' 
rioue  points  In  Nevada,  Placer  ai 
Butte  Counties;  for  application  i 
traffic  stripe  on  some  402  miles  •> 
Sacramento,  Placer,  Yuba,  Suttdl 
Butte.  Yolo,  Colusa,  Glenn,  El  Ti' 
rado  and  Nevada  Counties;  and  Hj 
27.1  miles  of  asphalt  treatment  il 
Butte.  Yolo.  Colusa  and  El  Doratt* 
Counties.  | 

Bids  for  asphalt  treatment  ( 
about  24.6  miles  In  Calaveras  ai 
Alpine  Counties  will  be  opened  H 
the  district  engineer  in  Stockttf 
August  26.  ! 

On  August  20  the  district  en( 
neer  in  San  Luis  Obispo  will  ops 
bids  for  application  of  traffic  stri) 
over  about  560  miles  in  San  E 
nito,  Monterey.  San  Luis  Oblsi 
and  Santa  Barbara  Counties. 


MARKED  INCREASE  IN 
RECORDED   CONTRACT 


Builders'  contracts  and  bonds  i 
corded  in  San  Francisco  during  tl 
fiscal  year  1934-35  totaled  212,  ; 
compared  with  177  during  the  pi 
ceding  fiscal  year,  .according 
the  annual  report  of  City  Record' 
Edniond  Godchaux  issued  Satu 
day. 

Liens  and  releases  of  liens  d 
creased  sharply,  with  322  filed  di) 
ing  the  year  ended  June  30  as  coi 
pared  with  502  during  the  previoi 
year.  A  total  of  515  acceptanc< 
were  recorded  during  the  pist  ye: 
Mr.  Godchaux  reported,  as  compa 
ed  with  656  during  the  1933  34  p 
riod. 


PACIFIC    CONSTRUCTOR 


[[RST  DAM  OF 
^ATER  DISTRICT 
IS  COMPLETED 

(intractors  Adding  Equipment 
To  Speed  Finish  Of  Con- 
servation Structures 

I'asona  Dam  has  Iipoii  (ompUtcd 
F'-d  H.  Tibbetta,  chief  enRineer  of 
t'  Santa  Clara  Vallpy  Walpr  Ton- 
s  vation  nistrict.  ippoitod  to  thf 
Ynd  of  directors  at  theij-  AiiKiist 
retlng.  The  dam  is  first  of  six 
iliishotiiK  constructed  toconsnrvo 
11  off  waters  for  irrigation  of  the 
irthern   Santa   Clara  valley. 

\lready  1,041.013  cubic  yards  of 
lit  have  been  moved  in  the  con 
suction  of  the  six  dams. 

■'arl  N,  Swenson.  contractor  for 
t'  Vasona  dam.  moved  BO.Olfi  cii 
>-!.  Contractors  F.  O.  Bohnett  and 
I  MacDonald  In  completing  44  per 
(it  of  the  Calero  dam  have  al- 
r,dy  moved  476, .'?43  cubic  yards. 

The  Macco  Construction  Co.  lia.s 
I'lipleted  2G  per  cent  of  the  huge 
(yote  dam,  which  Is  rolled  earth 
,nl  rock  filled.  The  firm  has  mov 
!■  S20,153  cubic  yards  of  dirt.  A 
llchert  &  Sons  of  Sacramento  in 
cinpleting  25  per  cent  of  the  work 
o  the  Guadalupe  dam  have  moved 
11.31.')  cubic  yards, 

(evens  Creek  dam,  which  is  now 
2'per  cent  complete,  is  being  con- 
s  noted  by  Bohnett  &  MacDonald, 
«D  have  moved  25,6S6  cubic  yards. 
.Hual  construction  work  of  the 
.Miaden  dam,  also  being  built  by 
T'hnett  &  MacDonald,  is  just  start- 
ii;.  but  28.000  cubic  yards  have  nl- 
r  dy  been  moved  in  stripping 
fsndations.  Tibbett's  report  was 
U  activities  completed  by  Aug.  1 

tohnett  &  MacDonald  have  been 
a  horized  by  the  district  to  sub-let 
I'.tions  of  the  Stevens  Creek  pro.i- 
•'  to  Crow  Brothers  of  Beaumont, 
vo  will  bring  in  nineteen  pieces 
0  equipment  and  portions  of  the 
.'naden  Dam  to  J,  F.  Collins  of 
(ico  who  is  bringing  12  pieces  of 
p''th  -  moving    equipment     to     the 


FIPGRT  ON  BRIDGE 
I      LABORATORY  TESTS 


\  report  of  a  series  of  labora- 
ly  tests  of  three-span  reinforced 
clicrete   arch    bridges   with    decks 

0  slender    piers    is    contained    in 

1  lletin  No.  270  of  the  University 
I)  Illinois  Engineering  Experiment 
^ition.  Objects  of  the  investiga- 
tn,  as  outlined  by  Authors  Wil- 
I7  M.  Wilson  and  Halph  W.  Kluge 
vre  to  determine  the  magnitude 
■M  position  Of  the  thrust  due  to 
I  '  design  load:  the  maximum  car- 
'■  ng  capacity  of  the  three-span 
s.ucture;  and  the  effect  of  inter- 
rdiate  expansion  joints  In  the 
il,:k  on  the  load  carrying  capacity 
'the  structure. 

"opies  of  the  bulletin  may  be  ol) 
t;ned  without  charge  from  Engi- 
rering  Experiment  Station,  T'r- 
Ina,   Illinois, 


STATE  BUILDING 

FUND   $3,750,000 

state  officials  in  charge  of  the 
institutional  building  program 
yesterday  were  preparing  to 
stretch  the  $3,750,000  special  ap- 
propriation voted  by  the  last 
legislature  to  cover  as  many 
hospital  additions  as  possible 
with  the  aid  of  supplemental  P 
W  A  grants.  Defeat  of  the  pro- 
posed $13,950,000  building  bond 
issue  at  Tuesday's  special  elec- 
tion means  curtailment  of  the 
projected  institutional  building 
program  and  abandonment  of 
the  $3,500,000  Southern  Califor- 
nia  prison,  $1,000,000  addition 
to  the  Los  Angeles  State  Build- 
ing and  $950,000  addition  to  the 
State  Capitol.  However,  urgent- 
ly demanded  additions  to  the 
state  hospital  system  will  be 
completed  with  the  funds  avail- 
able from  the  current  appropria- 
tion and  this  work  is  being 
rushed  to  the  contract  stage  as 
rapidly  as  plans  can  be  com- 
pleted by  the  State  Division  of 
Architecture.  It  was  reported 
yesterday  that  an  effort  to  ob- 
tain money  for  more  of  the  state 
building  program,  particularly 
the  additional  prison  facilities, 
will  be  made  when  the  legisla- 
ture reconvenes  in  special  ses- 
sion about  the  first  of  the  year. 


San  Jose  Clinic 
Nets  $172,000 
Loan  Applications 


San  Jose  property  owners  appli- 
ed for  government-insured  loans  ag- 
gregating $172, sen  during  the  three- 
day  mortgage  clinic  conducted  in 
that  city  last  week  by  the  Federal 
Housing  Administration,  according 
to  Frank  McVeigh,  field  represent- 
ative in  charge.  It  is  estimated 
that  in  addition  to  the  amount  ac- 
tually signed  up  during  the  clinic 
applications  for  additional  loans  to- 
taling more  than  $250,000  will  be 
tiled  during  the  next  month. 

Applications  filed  last  week  num- 
bered 47.  Mr.  McVeigh  said,  m^K- 
ing  an  .average  expenditure  of  %?,.- 
676  per  job.  He  estimated  70  per 
cent  of  the  total  was  for  new  con- 
struction and  the  balance  to  fi- 
nance modernization  of  existing 
structures. 


MINIATURE  CATALOGUE 
ISSUED  BY  WING  CO 


A  calling-card  containing  a  min- 
iature catalogue  of  the  firm's  line 
of  heating,  ventilating,  blower  and 
turbine  equipment  has  been  issued 
to  salesmen  and  representatives  of 
the  L.  J.  Wing  Manufacturing  Co.. 
154  West  14th  Street,  New  York 
City.  Copies  of  the  catalogue-card 
may  be  obtained  without  charge 
from  the  Wing  company. 


GRIFFITH  CO. 
LOW  BIDDER  ON 
CAJALCO  DAM 

Six    Contracting    Groups    Offer 

Proposals  To  Construct 

Aqueduct  Reservoir 


LOS  ANGELES.  Aug.  12.  —  The 
(iriffith  Co.,  Los  Angeles,  today 
submitted  the  low  total  bid  for  con- 
struction of  the  Cajalco  Reservoir. 
iHiniiiuil  of  the  f^olorado  River 
Aqueduct.    The   bid    was   $4,646,850. 

The  Metropolitan  Water  District 
directors  received  six  proposals  for 
(he  contract,  the   total   bids  bei.ng: 

Oiifflth    Coniii.-in.v    $4.C4G.S."i(; 

Xj.  E.  Dixon,  Bent  Bro.s.   and 

.Tohnsfin.    Inc 4.742.3in 

Columbia    Oonstruction    Co 4.7B9,9Rfi 

Macco     Const.     Co.,      Emsco 

Derrick  &  Equip.  Co.  and 

Broderick    &    Oordon 4,S.'i7,777 

Walsh    Const.    Co.    and    Guv 

P.    Atkinson    4.873,232 

W.    E.   CalLihan  Const.  Co .5.230.973 

Site  of  the  Cajalco  reservoir  is 
about  ten  miles  southwesterly  from 
the  city  of  Riverside  and  due  east 
of   Corona. 

The  main  structure  Is  to  be  an 
earthfill  dam  194  feet  in  height  and 
there  is  also  to  be  constructed  an 
auxiliary  earthfill  72  feet  in  height. 
The  main  dam  will  be  2584  feet 
long  at  the  crest  and  the  dike  fill 
will  be  7574  feet  in  length.  The 
fill  to  be  placed  in  bith  structures 
exceeds   7.500.000  cubic  yards. 

The  contract  includes  also  cou- 
Kfructinn  nf  a  2000-foot  diversion 
tunnel,  concrete  lined  to  9-ft.  diam- 
t'ter  and  outlet  tunnel  2565  feet 
long  and  14-foot  diameter.  The  lat- 
ter will  be  steel  cylinder  lined  with 
concrete  backing  and  gunite  facing 


$137,000  LOANED  FOR 

RICHMOND  REPAIRS 


Loans  aggregating  $137,524  Jiave 
been  made  to  Richmond  property 
owners  tor  modernization  and  re- 
pairs since  the  start  of  the  housine 
campaign  last  year,  results  of  a 
recently  concluded  Federal  Hous- 
ing  Administration    survey    show. 

To  April  29  this  year  some  $64.- 
000  had  been  loaned,  during  the 
three  months  following  an  inten- 
sive drive  was  conducted  under  tlTe 
direction  of  Campaign  Manager 
Charles  Park,  resulting  in  addi- 
tional loans  totaling  $72,075  being 
closed,  it  is  reported. 


REDDING  CAMPAIGN 

NETS  $400,000  WORK 


Since  the  start  of  the  Redding 
better  housing  campaign  expendi- 
tures aggregating  over  $400,000 
have  been  pledged  for  new  con- 
struction and  modernization,  ac- 
cording to  reports  from  canvassers. 
A  total  of  96  new  buildings  to  cost 
$271,600  and  269  modernization  jobs 
costing  $138..=«06  have  been  reported. 


PACIFIC    CONSTRUCTOR 


MORE  CABLES 
LAID  ACROSS 
GOLDEN  GATE 


Contractors     Speed     Catwalk 
Raising    to    Eliminate    In- 
terference With  Ships 


With  nine  of  the  foot  bridge  ca- 
bles of  the  Golden  Gate  Bridge  in 
place  the  work  of  laying  the  re- 
maining 16  wire  ropes  and  hoist- 
ing them  to  the  tops  of  the  74G- 
foot  towers  will  be  speeded  up  this 
week,  according  to  the  progress 
report  of  Chief  Engineer  Joseph  I^ 
Strauss. 

Laying  the  cables  across  the 
Golden  Gate  has  resulted  in  num- 
erous delays  to  shipping  and  the 
chief  engineer  declared  that  every 
effort  will  be  made  to  get  this  part 
of  the  work  over  with  as  soon  a* 
possible. 

Meanwhile  the  floor  structure  for 
the  two  foot  bridges  is  being  as- 
sembled on  the  site,  together  with 
cable  spinning  material  and,  it  is 
anticipated,  the  actual  spinning  op- 
erations will  commence  before  the 
1st  of  September,  or,  at  least,  soon 
after  that  date. 

Work  is  being  continued  on  the 
concreting  of  Pylon  S-2,  Just  south 
of  Fort  Winfield  Scott  on  the  San 
Francisco  side  of  the  Gate  and 
pile  driving  at  the  eastern  end  of 
the  low  viaduct  is  to  be  resumed 
following  the  removal  of  army 
structures,  which  w^re  on  the 
bridge  approach  right  of  way. 

On  the  Marin  side  of  the  Golden 
Gate  the  concrete  foundations  for 
the  steel  approach, viaduct  that  will 
extend  from  the  anchorage  to  the 
abutment,  now  completed,  is  under 
way. 

In  excess  of  5,000,000  pounds  of 
steel  cable  wire  has  arrived  here 
to  date  and  is  stored  at  the  Cali- 
fornia City  plant  of  the  John  A. 
Roeblings  Sons  Co.  in  readine!?s 
for  the  spinning  to  commence. 

During  the  past  week  an  average 
of  300  men  were  employed  on  the 
bridge  proper,  160  of  these  being 
employees  of  the  cable  contractors. 


PARK  EXPENDITURES 

CONTROLLED  BY  U.  S. 


Construction  work  in  state  parks 
which  is  financed  entirely  by  fed- 
eral funds  does  not  come  under 
jurisdiction  of  the  State  Depart- 
ment of  Public  Works,  Attorney- 
General  U.  S.  Webb  has  ruled.  The 
work  is  supervised  from  offices  of 
the  National  Park  Service,  Under- 
wood Building,  San  Francisco,  and 
includes  work  done  by  some  thirty 
CCC  camps  in  California. 

The  attorney-general's  ruling  con- 
firms an  opinion  expressed  by  State 
Architect  George  B.  McDougall. 


69%  OF  CITIES 

SHORT  DWELLINGS 

Higher  real  estate  prices  and 
improving  rents  are  reported 
generally  throughout  the  coun- 
try, the  National  Association  of 
Real  Estate  Boards  finds  in  its 
twenty-fifth  semi-annual  survey, 
just  completed.  A  shortage  of 
single-family  homes  is  reported 
in    69    percent   of   cities   studied. 

The  supply  -  demand  situation 
for  apartment  space  is  little 
changed  from  that  of  six  months 
ago.  Of  cities  reporting,  29  per 
cent  show  a  shortage.  Some 
further  absorption  Is  shown  in 
business  property. 

Real  estate  boards  in  81  per 
cent  of  the  cities  state  it  is  pos- 
sible to  obtain  loans  for  new 
home  building,  but  that  loans 
actually  negotiated  are  few  and 
extremely  conservative.  The 
tendency  is  toward  50  per  cent 
loans,  60  per  cent  for  new  home 
construction.  Few  communities 
show  loans  on  practicable  terms 
for  operative  builders 


$340,000  Approved 
For  Completion  of 
Vale  Project  Canals 


An  allotment  of  $340,000  to  the 
Bureau  of  Reclamation  for  the  com- 
pletion of  Vale  Reclamation  Proj- 
ect in  Oregon  has  been  approved 
by  the  President. 

The  Vale  project,  the  total  cost 
of  which  is  $5,000,000,  when  com- 
pleted will  provide  a  stable  water 
supply  for  30,000  acres  of  land  near 
Vale,  Oregon.  It  was  started  with 
reclamation  funds,  and  continued 
since  1933  by  Public  Works  allo- 
cations. 

Half  the  area  now  has  water  de- 
livered to  it.  Complete  use  of  the 
irrigation  works  will  be  made  pos- 
sible by  the  completion  with  this 
allotment  of  the  canals  and  dis- 
tribution system. 

This  project  will  provide  208,000 
man-hours  of  employment.  It  will 
be  wholly  self  -  liquidating,  since 
water  users  will  contract  for  re- 
payment of  the  expenditures. 

The  project  is  in  line  with  tlie 
President's  established  policy  to 
buy  and  take  ten  acres  of  land  out 
of  production  for  each  acre  that  is 
put  into  cultivation  through  recla- 
mation  and   irrigation   projects. 


PRIVATE  BUILDING 

GAINS  IN  SAN  JOSE 


Deep  well  water  systems  valued 
at  $605,978  were  shipped  during  the 
first  six  months  this  year,  as  com- 
pared with  $454,578  during  the 
same  period  last  year,  according 
to  Bureau  of  the  Census  statistics 


The  largest  month  of  private 
building  in  San  Jose  in  22  niontli;. 
is  reported  by  Building  Inspector 
Robert  V.  Lotz  with  69  permits 
issued  for  work  to  cost  $1S4.8S.". 
This  is  the  highest  monthly  figure 
exclusive  of  public  building  report- 
ed in  San  Jose  since  September. 
1933,  when  a  $214,735  total  was  re- 
corded. Largest  permit  issued  last 
month  was  for  the  $88,000  South- 
ern Pacific  depot. 


CATWALK  CABLE 
JOINS  CITY  TO 
YERBA  BUEN^ 


Work     Progressing     On   Mar: 
Sectors  of  San  Francisco- 
Oakland   Crossing 


Verba  Buena  Island  has  no 
been  tied  to  San  Francisco  wi 
ropes  of  steel. 

The  eight  twisted-wire  2%-in( 
catwalk  ropes  were  all  suspend* 
between  the  concrete  center  a 
chorage  (Pier  W-4)  and  the  islai 
last  week,  and  the  placing  of  me; 
flooring  was  started.  Chief  Enfi 
neer  C.  H.  Purcell  reports. 

San   Francisco 

Paving  of  the  main  approach  i 
the  bridge  has  been  continued  wei 
of  Fourth  Street  by  the  Healy-Ti 
bitts  Construction  Company,  as  hi 
the  filling  in  of  the  Fifth  Str© 
Plaza. 

Harrison  Street  is  being  lowe 
ed  on  Rincon  Hill. 

Construction  of  concrete  girde 
for  the  "on"  ramp  has  been  co 
tinued. 

West    Bay    Superstructure 

The  Columbia  Steel  Company  hr 
completed  the  spinning  of  the  thii 
set-up  of  four  strands  in  the  souc 
cable  and  the  third  set  of  for 
strands  is  fifty  per  cent  complep 
in  the  north  cable,  thus  makhl 
the  suspension  cables  between  Si 
Francisco  and  the  center  anchc 
age   now  thirty  per  cent  compleb 

Verba   Buena   Island 

Clinton  Construction  Compaif 
last  week  placed  thirty-nine  feet  ( 
concrete  roofing  in  the  vehlculr 
tunnel  piercing  Verba  Buena  li 
land,  which  completes  the  llnln 
for  half  the  length  of  the  tunnr 
or  a  total  of  274  feet. 

The  excavation  of  the  rock  co  ■ 

within   the  tunnel   lining  has  bed 

started     by     steam     shovel    cre^' 

working  in   from    the    east   portr 

East  Bay  Superstructure 

The  third  55-foot  panel  of  tl 
west  cantilever  arm  has  been  coi 
pleted  by  the  Columbia  Steel  Coi 
pany,  and  paving  operations  ha' 
continued  on  the  508-ft.  spans. 
Administration  Building 

Contract  for  the  construction 
the  Administration  Building  wi 
awarded  to  the  low  bidder,  Cli 
ton  Censtruction  Company,  on 
bid  of  $360,857,  and  the  contract' 
is  already  moving  in  equipmei 
preparatory  to  building  operation 
Distribution   Structure 

The  East  Bay  Distribution  Stni 
ture  in  Emery vflle  is  now  wf 
along  in  the  foundation  stage,  wl' 
the  first  concrete  girder  spai 
poured  last  week  by  Barrett  ai 
Hilp,  contractors. 

Berkeley 

Exavation  for  the  Folger  Aveni 
subway  has  been  continued  by 
F.  Knapp,  contractor,  and  the  pla 
ing    of    foundation    slabs   has  co 
tinued. 


PACIFIC    CONSTRUCTOR 


isured  Housing  Loans  Over  $50,000,000 
In  July;  Officials  Predict  Steady  Gain 


MATERIAL  PRICE 
AVERAGE  STEADY 
IN  JUNE-JULY 


Dealers   in   building  supplies,  who   have  been   benefited   by  the   not- 

jle  revival  of  building  activity  in  the  first  six  months  of  the  year,  can 

ok   ahead   with    gratifying    anticipation   for    good    business   during   the 

tter  six  months  of  the  year,  according  to  officials  of  the  Federal   Hous- 

ig   Administration. 

Estimates  made  at  the  beginning  of  the  year  as  to  the  extent  of 

jilding  recovery  for   1935  have  been   revised   upward  as   increases   are 

•corded    for    residential    building. 

regress    has    been    uninterrupted 

nee  the   first  of  the   year.    Along 

1th  the  new   building   under   way 

IS  been  added  a  steadily  incieas- 

ig  volume  of  modernization  work 

ade  possible  by  llie  extension  of 

edit  by  financial   Institutions  ap- 

roved  by  the  Federal  Housing  Ad- 

inistratlon. 

Throughout    the    month    of    July 

le  Kreatest  progress  yet  recorded 

1  financial  institutions   in   nioder- 

Izatlon  credit  extended  and  mort- 

iges    Insured    under    the    mutual 

lortgage    Insurance    plan     of    the 

vderal  Housing  Administration  is 

inounced    by   Acting    Adminlstra- 

)r   Stewart    McDonald.     The    last 

ay    of    July    showed    the    largest 

lily  volume  of  business  by  these 

rivate  lending  institutions. 

Insured  modernization  and  repair 

)tes  for  the  day  ot  July  31  amount- 

1  to  »2,144,710.  For  the  month  of 
Illy  they  totalled  121,084,565.  For 
le  entire  period  of  operation  since 

le  modernization  credit  plan  was 
egun  in  Aug.,  1934,  they  amounted:       ■     ,     ^  •,....•         .     ■ 

)  1113,071,642.  Notes  for  amounts!  P"^ate  financial  institutions  to  in- 
'  more  than  |2,000  insured  under!  dividuals     and     business     concerns 

e  amended  provisions  of  the  Na-  through  the  insurance  provided  by 
the  Federal  Housing  Administra- 
tion. In  addition  the  general  pro- 
gram has  directly  stimulated  cash 
modernization  work  estimated  by 
field  directors  of  the  Federal  Hous- 
ing Administration  at  more  than 
$670,000,000. 

These    figures    bring    the    grand 
total  of  insured  modernization  and 

ith  fees  paid  for  the  day  "of  July  I  repair  notes  and  mortgages  select- 
I  amounted  to  $1,242,355.  They  to-i  ed  for  appraisal  to  $.'1.3S7.420  for 
lUed  $32,712,769  for  the  month  of,  t^ie  largest  day,  to  $53,797,325  for 
uly  and  for  the  entire  period  of  I  *he  largest  month,  and  to  a  grand 
peratlon  since  the  mutual  mort-|  t^ta'  of  $235,590,353  for  both  parts 
age  insurance  plan  began  to  func-  of  the  Federal  Housing  Adminis- 
ion  last  December  they  totalled,  t'ation  program. 
122,518,711.  I      The   progress   in   thawing  out   of 

All  the  money  advanced  under  1  private  capital  under  both  plans 
oth  the  modernization  credit  plan'  of  the  Federal  Housing  Adminis- 
nd  the  mutual  mortgage  insurance  tration  program  is  shown  in  the 
Ian  is  private  capital  released  by    following  monthly  figures: 


CITY  PLANNING 

$649,000  WORK 

Two  PWA  grants  to  aid  in  fi- 
nancing building  projects  esti- 
mated to  cost  approximately 
$649,000  will  be  requested  by 
San  Francisco  immediately,  au- 
thority to  apply  for  the  funds 
having  been  given  Mayor  Rossi 
by  the  Board  of  Supervisors  this 
week.  The  city  will  seek  grants 
for  construction  of  machine 
shops  at  George  Washington 
High  School  and  Marina  Junior 
High  School,  an  auditorium  at 
Daniel  Webster  School,  and  8 
classrooms  at  Aptos  Junior 
High  School;  and  for  restora- 
tion of  the  Palace  of  Fine  Arts. 
Cost  of  the  school  work  is  es- 
timated at  $585,973  and  the  Pal 
ace  of  Fine  Arts  restoration  at 
$63,700. 


onal  Housing  Act,  are  not  includ- 
I  in  these  totals.      , 

That  new  residence  building  will 
■.1  on  apace  during  the  latter  six 
lonths  of  the  year  is  indicated  by 
le  Increased  number  of  home 
uilders  who  are  financing  their 
perations  under  the  mutual  mort- 
age Insurance  plan  of  the  Federal 
lousing  Administration. 

Mortgages  selected  for  appraisal 


1934 


Modernization 
&.  repair  notes 
insured 


Home  Mortg'ges 
Selected  for 

Appraisal  with 
Fees  Paid 


Insured  Notes 

&.  Mortgages 

Selected 


^"Sust    $  251,595 

^ptember    3,274.425 

'ftober    _ S. 834. 565 

N"nveinber   9.852.992 

>pcember    8,237,006 

1935 

'••'"uafy    %  6,582.034 

•ehruary  5.269.524 

"^'^roh    7.814,722 

.^P"""    11.300.416 

^'"y    14.415.74G 

i'""e    16,154.042 

J"Iy '1    (1S4   IK?; 


Xot  in  operation 


Offlcos  not  reporting 
129,150 

$     2.418.390  3 

4.645.684 

8.991.872 
14.925.478 
28.362.676 
30.332.692 
32.712.769 


251.595 
3.274.425 
8.834.565 
9.S52.992 
8.366.156 

9.000.424 
9.915.20S 
16.806.594 
26.225.894 
42.77S.422 
46.4S6.744 
53.797.334 


Grand  Totals  To  Date 


$113,071,642 


$122,518,711 


Minor  Changes  In  Some  Itenns 

Balance  Index  For 

60-Da/  Period 

Hiiildiiig  material  prices  In  .Tune 
and  July  fluctuated  slightly  due  \i- 
changes  in  various  Items,  but  tli" 
average  for  the  group  on  July  27 
was  within  two-tenlhs  of  one  pr- • 
cent  of  the  June  monthly  average, 
according  to  flgnres  of  the  IT.  R. 
Rureau  of  f^abor  Statistics. 

The  June  index  rose  six-tenth  ■ 
ot  one  per  cent  over  the  May  In- 
dex due  to  advancing  prices  o" 
lumber  .and  miscellaneous  Items. 
The  rise  was  partially  balanced  by 
fractionally  lower  prices  reportt  ' 
In  brick  and  tile  and  paint  and 
paint  materials.  Average  prices  of 
eement  and  structural  steel  was 
<=te.ady.  The  Index  for  the  month 
was  85.3 

The  fourth  week  of  July  indr'- 
was  ,S5.1.  This  was  an  Increase 
from  ithe  index  of  84.9  for  the  week 
nrevious.  A  4.7  per  cent  rise  in 
market  prices  of  plumbing  ami 
heating  materials  was  largely  re- 
sponsible for  the  increase  record 
''d.  Other  subgroups  showing  frac- 
tional increases  were  lumber,  pa'^^f 
and  paint  materials  and  miscella- 
neous building  materials.  The  sub- 
groups of  brick  and  tile,  cement 
and  structural  steel  remained  at 
former  levels. 

Following  are  the  comparative 
index  figures  for  June  ol  the  past 
three  years-" 

June  June  Junf 
1935    1934    193.'! 

P.iiildingr    material.'!    85.3     87.8     74.7 

Brirk    and    tile 89.2     91.1     77.0 

(^enient     94.9     93.9     81.'? 

Lumber     81.6     S6.3     67.4 

P.^int  .Tnd   paint  mtls...79.8     80.3     71.9 
Plumbinp  and  heating..66.2     75.1     67.4 

Structural    steel    92.0     94.5     81.7 

Other    bids,    matis 90.0     92.0     SO.G 

^ 

NEVADANS  APPLY  FOR 

$800,000  FHA  LOANS 

Applications  for  federal  insured 
loans  aggregating  $805,793  have 
been  received  by  Nevada  headquar- 
ters of  the  Federal  Housing  Admin- 
istration, it  is  reported.  Xew  build- 
ing and  refinancing  of  mortgages 
account  for  $430,793  of  the  total 
figure,  the  balance  of  applications 
being  for  modernization  and  re- 
pairs. 

FHA  ofllcials  reported  a   marked 
increase  in  the  number  of  applica- 
tions received  during  the  first  few 
days  of  the  current  month. 
• 

INSULITE    FOLDER 

A  folder.  "  Living  Comfort  in 
Spite  of  Hot  Weather."  demonstrat- 
ing the  use  of  Insulite  in  reclaim- 
ing waste  attic  space  by  convert- 
ing it  into  livable  rooms,  is  -a  re 
cent  publication  of  the  Insulite  Co. 
Copies  may  be  obtained  from  the 
Insulite  Company.  Builders'  Ex 
change,   Minneapolis.   Minn. 


@ 


PACiFlC    CONSTRUCTOR 


OGDEN  PROJECT 
GIVEN  $500,000 
OF  NEW  FUND 


Appropriation     To     Complete 

Dam,  Construct  Pipe  Line 

And  Canals 


Allotment  of  $500,000  to  the  Bu- 
reau of  Reclamation  tor  completion 
of  the  Ogden  River  Project,  Oe 
den,  Utah,  has  been  approved  bv 
the  President. 

This  allotment  will  carry  to  con>- 
pletion  construction  of  Pine  View 
Dam,  seven  miles  north  of  ORflen. 
construction  of  a  75-in.  wood  stave 
pipe  line  and  2.5  miles  of  canals  to 
Brigham  City,  and  it  also  will  pro- 
vide for  reconstruction  of  the  Os- 
den  city  water  supply  system, 

Ogden  now  gets  its  water  from 
an  artesian  basin  located  a  tew 
hundred  yards  above  the  Pine 
View  Dam.  This  basin  will  be  sub 
merged.  At  present  the  flow  of  the 
wells  is  collected  in  a  main  whirl' 
delivers  the  water  to  Ogden 

It  now  becomes  necessary  to  re- 
construct the  pipe  lines  which  col- 
lect the  water  and  the  main  lead- 
ing to  Ogden. 

In  the  original  estimates  of  tne 
Pine  View  project,  it  was  expected 
tbat  the  city  of  Ogden  would  b« 
able  to  finance  this  work.  It  h»" 
been  unable  to  do  so.  A  contract 
has  been  executed  through  which 
the  United  States,  through  the  Bu- 
reau of  Reclamation,  will  do  the 
work,  the  cost  to  be  repaid  by  Oe- 
den  with  four  percent  Interest  in 
ten  annual  installments. 

The  project  will  provide  291.200 
man-hours  of  employment 


Nevada  Engineer 
Reports  $1,467,000 
Requests  on  File 


Seven  applications  have  been 
filed  with  the  Nevada  office  ot  P 
W  A  for  financing  of  non-federal 
projects  under  the  new  program, 
,1.  L.  Vandiver,  acting  state  direc- 
tor, announces.  The  total  sought  is 
$1,467,948. 

The  applications  under  the   new 
program  are  as  follows* 
Las  Vegas  school  fire  escape 

only     $        2,317 

Nevada  state  highway  dept., 
materials   &  research  lab., 

grant   only    17,181 

Washoe   county,  court  house 

and  jail:  loan  &  grant..  28.5.000 
Austin,  school  gym.,  grant  8.100 

Fernley,   sewer   600 

Pioche,   Boulder   dam    power 

line    1,120,000 

North  Las  Vegas,  water  sys- 
tem            34,750 

Total   $1,467,94.S 


California  Erosion 
Control  Projects 
Given  U.  S.  Money 


An  allotment  ot  $809,122  has  been 
set  aside  for  the  state  of  Califor- 
nia from  funds  granted  the  Soil 
Conservation  Service  to  establish 
three  ne.w  demonstration  erosion 
control  projects  and  to  continue 
three  existing  projects,  according 
to  H.  H.  Bennett,  chief  of  the  ser- 
vice. 

The  new  projects  will  be  located 
in  Orange,  El  Dorado  and  Solano 
counties.  The  existing  projects  are 
in  Ventura,  San  Luis  Obispo  and 
Santa  Cruz  counties. 

The  new  project  in  Orange  coun- 
ty will  cover  approximately  25,000 
acres  along  Aliso  Creek,  near  the 
town  of  Santa  Ana,  in  the  cential 
section  of  the  county.  The  El  Do- 
rado project  will  comprise  approxi- 
mately 10,000  acres  in  the  west 
central  portion  of  the  county  near 
the  town  of  Placerville.  The  third 
new  project  will  cover  approxi- 
mately 8,000  acres  in  the  west  cen- 
tral portion  of  Solano  county  ne.ar 
the  town  of  Fairfield. 

For  the  present,  work  in  the 
state  will  be  under  the  direction 
of  Harry  E.  Reddick,  Regional  Di- 
rector in  charge  of  the  existing  Soil 
Conservation  Service  projects  in 
the  state.  Each  of  the  new  proj- 
ects will  be  placed  In  charge  ot 
a  project  manager  as  soon  of  reor- 
ganization of  the  Service  field  stiff 
can  be  completed. 

In  accordance  with  the  provi- 
sions of  the  Works  Relief  Act,  90 
percent  of  the  labor  to  be  employ- 
ed under  the  expanded  state  pro- 
gram will  be  taken  from  local  re- 
lief rolls  wherever  possible. 

Actual  work  In  each  area  will 
Include  terracing,  construction  of 
Inexpensive  check-dams  for  gully 
control,  sloping  and  revegetation 
of  gully  banks,  construction  of  di- 
version ditches  and  waterways  and 
other  mechanical  devices  for  con- 
trolling excessive  runoff  of  rain 
water. 


TWO  ELECTED  TO 

CENTRAL  A.  G.  C. 


Election  ot  two  new  members  of 
the  Central  California  Chapter,  As 
sociated  General  Contractors,  is  re- 
ported by  W.  E.  Hague,  secretary- 
manager.  William  C.  Keating,  Sac- 
ramento building  contractor,  a 
former  member  of  the  Alameda 
County  Chapter,  A.G.C.,  has  joined 
the  new  chapter  as  a  representa- 
tive of  the  Sacramento  Master 
Builders  Association. 

Central  Supply  Co.,  San  Mateo, 
has  been  elected  to  associate  mem- 
bership. 


OPENS    EXHIBIT 


Wm.  O'Keeffe,  local  represent- 
ative of  the  Watertite  Hardware 
Company,  has  installed  a  complete 
exhibit  of  the  company's  products 
at  557  Market  Street  where  con- 
tractors and  architects  may  in- 
spect them  at  their  convenience. 


CONTRACTORS'      I 
REGISTRATION 
GAIN  REPORTEB 

1934-35  Licenses  13%  Abovr 

Previous    Year's   Figure, 

Bonelli  Says 

Registration  ot  California  coxl 
tractors  gained  13  percent  duriiic 
the  fiscal  year  ended  June  30  ovei 
the  previous  year,  according  to  tl 
report  of  Registrar  of  ContractoH 
Wm.  G.  Bonelli  to  the  governor.  ■ 
total  of  23,952  contractors  wen 
registered  during  the  1934-35  p 
riod,  as  compared  with  22,470  Oi 
the  previous  fiscal  year. 

"Coincident  with  the  increase  ii 
construction  operations  throughoil'j 
the  State,  as  evidenced  by  report 
from  our  inspectors  in  the  flell. 
and  by  the  greater  number  of  orln 
inal  applications  for  licenses,  tl' 
number  of  formal  complaints  filet 
with  the  registrar  charging  coi. 
tractors  with  derelictions  has  droll 
ped  somewhat,"  the  report  statei 
"This  situation,  however,  is  proVJ 
ably  to  a  large  degree  seasonal,  eii 
the  Bureau's  complaint  work  hs' 
usually  been  at  a  low  peak  durir 
the  summer  months. 

"With  the  induction  into  servlc 
of  several  new  inspectors  under  tt 
recently  enacted  strict  Civil  Se; 
vice  laws,  the  territories  ot  tl' 
field  force  ot  the  department  ha\i' 
been  altered  somewhat  in  the  iiil 
terests  of  both  economy  and  qulcl), 
er  service  to  the  public.  With  th 
exception  ot  the  office  forces  e, 
the  Bureau,  it  is  a  matter  ot  InteV 
est  to  not  that  the  entire  personni 
of  this  Department  has  now  ha 
considerable  experience  either  i- 
actual  construction  work  or  coii 
struction  law  enforcement  work.'1 


State  Architect 
Re-hires  Employes  i, 
Dropped  in  193!' 


Seventeen  architects  and  draft: 
men  laid-off  by  the  State  Dlvisio 
of  Architecture  in  1933  have  bee 
returned  to  their  jobs  and  thre 
additional  appointments  made  du 
to  the  rush  of  work  on  the  ne' 
state  building  program,  accordin: 
to  Director  ot  Public  Works  Eaf 
Lee   Kelly. 

Mr.  Kelly  said  it  was  the  intei 
tion  to  do  all  designing  of  builf 
ings  in  the  state  division  office 
under  State  Architect  George  I 
MacDougall.  This  policy  will  appi; 
both  to  the  $3,750,000  work  auth< 
rized  by  the  last  legislature  unde 
special  appropriation  and  the  $13 
950.000  program  contingent  upo 
passage  ot  the  state  bond  Issui 
August  13. 


Sales  of  residential  mechanics 
stokers  during  the  first  six  month 
this  year  totaled  8,479,  as  compai 
ed  with  4.667  during  the  first  hal 
of  1934.  the  Bureau  ot  the  Censu 
reports. 


PACIFIC    CONSTRUCTOR 


BRMIToS  AMD  eOM^RACTS 


1 

SAN  PRANCI 

ISCO  COUNTY 

N 

Owner 

Contractor 

Amt. 

Tufts 

Masarle 

40U0 

-, 

Hunt 

Wagner 

3000 

71. 

Crocker 

Taylor 

5000 

V 

Commerilal 

owner 

2000 

T 

Crocker 

Wllbe 

4000 

81 

Usher 

Stoneson 

SOOU 

(i( 

Seaside 

Michel 

1250 

Rl 

McGllvray 

UuPuy 

9000 

l( 

Crocker 

Wllbe 

4000 

H' 

Brennan 

Owner 

2000 

S'' 

Oump 

Mullen 

3800 

Hi 

SeaBldp 

Michel 

1250 

fl. 

Lindsay 

(Iwner 

SOOO 

» 

Greenbnie 

Owner 

1800 

(i 

Struthers 

Owner 

3000 

« 

Locke 

Owner 

1000 

fl 

Permento 

Owner 

3500 

»■ 

Doelger 

Owner 

4000 

«■ 

Blue 

Lindsay 

4000 

H 

Sullivan 

Unit 

lOUO 

K 

Doelger 

Owner 

4000 

S, 

Doelger 

Owner 

4000 

8 

Qelsel 

Faggionl 

4000 

R 

Garibaldi 

Barsotli 

5000 

s 

Garibaldi 

Barsotti 

5000 

s 

Doelger 

Owner 

40011 

«■ 

DeLuca 

DeLuca 

600.) 

S' 

Associated 



1600 

8 

Orlkav 

Hansen 

1000 

y, 

Galli 

Owner 

3000 

s 

McKeown 

Galli 

4000 

^ 

Schmidt 

Schmidt 

3000 

..TERATIONS 

(■5)     NO.    16   SEVENTEENTH   AVE 

Alter  dwelling, 
i.ner— G.  B.  and  Dr.  John  Tufts,  136 

27th    Ave.,    San    Francisco, 
chiti'ct— Not  Given. 
I  ntractor  —  V.     Masarle.     2550     19th 

St.,  San  Franci.sco.  $4000 


.TERATIONS 

•6)     NO.    826   PACIFIC   AVE.     Alter 

ba.semont   for  restaurant, 
vner  —  Lilian   Wray  Hunt,    183   San 

Benito  Ave..   San  Francisco, 
chltect — Not  Given, 
•ntractor— Geo.    Wagner,    181    South 

Park,   San    Francisco.  $3000 


ITERATIONS 

i<7)     NW  POST  AND  GRANT  AVE. 
'    Alter  .store  and  offices, 
vner  —  Templeton   Crocker,    Shreve 
j     BIdg..   San   Francisco, 
-■chltect— Not    Given, 
■ntractor— Taylor  &  Goerlcke,   Shar- 
on BIdg.,  San  Francisco.  $5000 


ITERATIONS 

.98)  315  MONTGOMERY  ST.;  alter 
offices. 

«  ner — C  o  m  m  e  r  c  i  a  1  Union  Ocean 
Group,  premises. 

ngineer— J.  V.  Jervi.s,  315  Montgom- 
ery   Street.  $2,ono 


'WELLING 

799  p     W  MCNCADA  WAV   242  S   Pa- 
loma:    two-story    frame   dwelling. 
)wner — George    Crocker.     %    contrac- 
tor. 
>rcjittect— Martin    Rist.    Phelan    BIdg. 
ontractor— A.  J.  Wilbe,  Phelan  BIdg. 
$4000 


DWELLING 

800)  S  MONTEREY  110  E  San  Ale- 
so:  two-stnry  frame  dwelling. 

)wner  — Wm.  H.  E.  Usher,  Matson 
Building. 

Vrchltect— Chae.  F.  Strothoft,  %  con- 
tractor. 

'ontractor— Stoneson  Brothers.  16  3  0 
Ocean  Ave.  $5,000 


AUTO  SUPPLY   BLDG. 

(801)      .NK    22nd    AVE.    and    Taraval; 

autn   supply    bulldlnx- 
Owner— Seaxide   Oil   Co.,    2121    3rd    St 
Arihitecl  — Ni>t  Given, 
(•..ntractor-  .M  i  <•  h  p  1    &    Pffffrr    Iron 

Works,    1415   Harrison    St.  $1250 


.\LTEKATIONS 

(S02)  065-668  TOWNSEND  ST.;  alter 
warehouse. 

Owner — The  MiOilvray  Co.,  %  con- 
tractor. 

Engineer — Jas.   Smith,    251   Kearny  St. 

Contractor — Fred  DuPuy,  110  Sutter 
Street.  $9,000 


nWlCI.LING 

(803)  W  MCNCADA  WAY  182  S  I'a- 
loma;    two-story    frame    dwelling. 

Owner — George  Crocker,  %  contrac- 
tor. 

-Architect — Martin    Rlst.    Phelan    BIdg. 

Contractor— A.  J.  Wilbe,  Phelan  BIdg. 
$4000 


ALTERATIONS 

(804)      2423   26th  AVE.;   alter  dwelling 
Owner — W.    J.    Brennan,    premises. 
.Architect— Not  Given.  $2,000 


ALTERATIONS 

(805)      SE    VAN    NESS   AVENUE  and 

Geary  St.;  alter  hotel. 
Owner— S.  &  G.   Gump  Realty  Co.,  250 

Post   Street. 
.■V.rihitect— Not  Given. 
Contractor — Mullen  Manufacturing  Co. 

60    Rausch   Street.  $3,800 


<-'ERVICE    STATION 

(S06)      NE    SAN    JOSE    and    Colonial; 

service   station. 
Owner— Seaside  Oil  Co.,    2121    3rd   St. 
Architect — Not  Given. 
Contractor  —  Michel    and    Pfeffer    Iron 

Work.s,   1415  Harrison  St.  S1.25i) 


r.WELLING 

(S07)      W    .\LEMANY    25    N    Theresa; 

one-story   frame    dwelling. 
Owner — C.    T.    Lindsay,    140    Duboce. 
Architect— Not    Given.  $3,000 


.\LTERATIONS 

(SOS)      314  VAN   NESS  AVE.    SOUTH: 

alterations  for  dairy. 
Owner— Greenbrae    Dairy,    320    Van 

Ness  Ave.    South. 
.Architect- Not   Given.  $1,800 


DWELLING 

(S09)      S    NEY   75   E   Craut;    one-story 

frame  dwelling. 
Owner— Marshall    T.    Struthers.    4  2  5  0 

Mission    Street. 
Architect — Not   Given.  $3,000 


ALTERATIONS 

(SIO)  232  PT.  LOBOS:  alter  dwelling. 
Owner— Frank  S.  Locke,  2930  Lawton. 
Architect— Not  Given.  $1,000 


DWELLING 

(811)  N  ARM):  110  W  Sanchez;  one- 
story  frame  dwelling. 

Owner — Jos.  E.  Permento.  424  Duboce 
Avenue. 

.\rchitect— Not  Given.  $3,500 


DWELLING 

(512)  E  TWENTY-SIXTH  AVE.  2B 
S  Lawton  St.  One-story  and  ha."=e- 
ment   frome  dwelling. 

Owner — Henry    Doelger    Builder,    Inc., 

320  Judah  St.,   San  Francisco. 
Architect— Not   Given.  $4000 

DWELLING 

(513)  NW  CAYUGA  225  NE  Sunta 
Ynez.  One-story  and  basement 
frame   dwelling. 


Owner — f'has.    Blue,    1727    Felton    St.. 

Ran   Francisco. 
Architect— Not  Given. 
Contractor- Boyd      C.      Lindsay,      183 

Oxford   St..    ».    V.  $1400 


ALTERATION."* 

(814)     NO.    220    KEARNY    ST.      Alter 

store. 
Owner — Sullivan   Pet  Shop,   Premises. 
Architect- Not   Given. 
Contractor  —  Unit  Built  Fixture  Co., 

2663  Jones  St..  S.  P.  $1000 


DWELLING 

(SIC)  E  TWENTY-SIXTH  AVE.  50 
S  Lawton  St.  One-story  and  base- 
ment  frome   dwelling. 

Owner — Henry  Doelger  Builder,  Inc., 
320  Judah   St.,    San   Francisco. 

Architect — Not   Given.  $4000 


DWELLING 

(816)  E  TWENTY-SIXTH  AVE.  75  S 
S  Lawton  St.  One-story  and  base- 
ment frome  dwelling. 

Owner — Henry  Doelger  Builder.  Inc., 
320  Judah  St.,   San  Francisco. 

Architect — Not  Given.  $4000 


DWELLING 

(817)     E  KEITH  ST.  65  S  Oakdale  St. 

One-story  frame  dwelling. 
Owner   —    Mr.    and    Mrs.    Geisel,    1458 

Palou  St.,  San  Francisco. 
Architect^ — Not   Given. 
Contractor  —   C.    A.    Faggioni   and   J 

Bar.fotti,    1567   Revere   St.  $4000 


FLATS 

(818)     E  PARKER  AVE.  150  N  Gearv 

S't.  Two-story  and  basement  framo 

flats. 
Owner— G.   B.  Garibaldi,  83  Boyce  St.. 

San   Francisco. 
Architect — Not  Given. 
Contractor    —    Arturo    Barsotti.     149<> 

Quesada   St.,   S.   F.  $5000 


FLATS 

(S19)     E  PARKER  AVE.   12  N  Geary 

St.  Two-story  and  basement  frame 

flats. 
(Jwner— G.    B.   Garibaldi,  83  Boyce  St. 

San   Francisco. 
Architect — Not  Given 
Contractor   —    Arturo     Barsotti.     1499 

Quesada   St..    S.    F.  $500" 


DWELLING 

(S20)     W     THIRTIETH     AVE.     150     9 

Lawli>n  St.     One-story  and  bas«' 

ment    frome    dwelling. 
<>wner — Henry    Doelger    Builder.    Inc., 

320   Judah   St.,    San    Francisco 
.Architect- Not   Given.  $4000 


FLATS 

(821)     SW    PIERCE    AND     FILBEHJT 

St.=i.        Two-story     and      basement 

frame  flats. 
Owner — Arthur     DeLuca.     2256     Jonea 

St.,  San  Francisco. 
Architect — Not  Given. 
Contractor — DeLuca  &   Son,   Inc..   174.". 

Filbert   St.,    S.    F.  $600" 


ALTERATIONS 

(S22)      SE    OCEAN    AVE    AND    JUNI- 

pero    Serra      Blvd.      Alter     service 

staton. 
Owner  —  Associated  Oil  Co..   79  New 

Montgomery   St.,    San    Francisco 
Architect — Not    Given 
Contractor— Not   Given.  $1600 

ALTERATIONS 

(823)     NO.     746    KAN-SAS    ST.       Alter 

dwelling. 
Owner — Mrs.    B.    Orikav,    Premises. 


PACIFIC    CONSTRUCTOR 


Architect — Not  Given 
I'ontrRctor — A.    I,.    H.iiisni. 
Ave..    San    Ki-iinciscit, 


JIOUU 


OFFICES 

(824)     S    WEST    PORTAL    100    E    loth 

Ave.     One-story  frame  offices. 
Owner— R.    F.    GalU.    1574    2.Stli    Ave.. 

San   Francisco. 
Architect — Not    Given.  $3000 

DWELLING 

(S23)  N  MARKET  ST.  400  W  Hattie 
St.     One-story   frame  dwelling. 

Owner— J.  H.  McKeown,  621-A  Guer- 
rero St..  S.Tn  Francisco. 

Architect — Not   Given. 

Contractor— R.  F.  Galli.  1574  2Sth  Ave. 
San   Francisco.  $4000 


DWELLING 

(S26)     N  CLIPPER  ST.  178  E  Sanchez 

S-t.       One-story    frame    dwelling. 
Owner — Adolph    Schmidt,      3158       24th 

St..  San  Francisco. 
Architect — Not  Given. 
Contractor  —  Schmidt      l!rns.,      405-A 

Precita  Ave..  S.  F.  $3000 


ALAMEDA   COUNTY 


598 
599 
600 
GOl 
602 
603 
604 
603 
606 
607 


Owner 
Kelley 
Oakland 
Prfang 
Levison 
Schroeder 
Hibernia 
Oakland 
Medis 
Walker 
McKenzie 
Seaside 
Pacific 
Capdevielle 
Downey 


Contraotoi 

Owner 

Owner 

Owner 

Tarman 

Jones 

Christensen 

Branagli 

Dooley 

Owner 

Walker 

Michel 

Herrick 

Read 

Rich 


Amt. 
4300 
3750 
6000 
lOOO 
2000 
5000 
S2G7 
6000 
5000 
3000 
3C00 
1000 
2500 
1000 


DWELLING 

(595)     NO.     715S      CHABOT      ROAD. 

OAKLAND.      One-Story    five-room 

dwelling. 
Owner— James    H.    Kelley,    5S74    Birch 

Court.  Oakland. 
.\rchltect— Not   Given.  $4300 


ALTERATIONS 

(596)     MOSSWOOD    PARK.,     OAK- 
LAND.    Alterations  and  repairs 
Owner— City  of  Oakland. 
Architect — Not    Given.  $3750 


DWELLING 

(597)  NO.  6197  OCEAN  VIEW  DR.. 
OAKLAND.  Two-story  six-room 
dwelling. 

Owner— H.  C.  Pfrang,  5659  Ocean  View 

Drive,    Oakland. 
Architect— Not   Given.  ^6000 

SERVICE    STATION 

(598)  8001  E  14th  St..  OAKLAND; 
one-story  brick  service  station. 

Owner— Sam  Levison,  1227  Russell  St 
Berkeley. 

Architect— Not  Given. 

Contractor— J.  H.  Tarnian,  500  Broad- 
way, Oakland.  .$iooo 


ALTERATIONS 

(599)  1020  KEELER  AVE.,  BERKE- 
LEY;  alterations. 

Owner— L.  F.  Schroeder,  1020  Keeler, 
Berkeley. 

Architect— Not   Given. 

Contractor- C.  Jones.  1211  Bonita  St  , 
Bel-keley.  j2.000 

ALTERATIONS 

(600)  NO.  2049  BROADWAY  OAK- 
LAND,     Alterations. 

Owner  —  Hibernia  Savings  &  Loan 
Association,  Jones  and  McAllister 
St.,    San    Francisco. 

Architect— Alleen  Frahery,  1955  Web- 
ster St.,   Oakland. 

Contractor  —  H.  J.  Christensen,  1955 
Webster  St.,  Oakland.  $5000 


CLASSROOMS 

(601)  HOPKINS  ST.  AND  PARK 
Blvd.  OAKLAND.  Seven  one- 
story    classrooms. 

Owner— Oakland  Board  of  Education, 
1025  2nd  Ave.,   Oakland. 

Architect  —  W.  G.  Corlett,  Bank  of 
America   Bldg.,   Oakland, 

Contractor  —  John  E.  Branagh,  110 
Monticello  Ave.,  Oakland.  $1181  ea 


ROAD, 

7-room 


DWELLING. 

(G02)     NO.       3894       LYMAN 

OAKLAND.        Two-stori 

dwelling. 
Owner— Wm.   I.   Medis,    '/t   Contractor. 
Architect — Not   Given. 
(Contractor  —  Fred     T.     Dooley,       3936 

Vale  Ave..   Oakland.  $6000 


I 'WELLING 

(603)     NO.    461      GRIZZLY     PEAK 

Blvd.,     BERKELEY.       Two  -  story 

six-room    frame   dwelling. 
Owner J.    M.     Walker,     1709    Grove 

St.,   San  Francisco. 
Architect— F.    L.    Confer,    2812   Russell 

St.,    Berkeley.  $5000 


DWELLING 

(604)  NO,  50  FOREST  LANE,  BER- 
KELEY. One-story  3-room  frame 
dwelling. 

Owner — Hall  McKenzie,  1729  Arch  St., 
Berkeley. 

Architect— E.  L.  Snyder,  2101  Shat- 
tuck  Ave.,   Berkeley. 

Contractor — J.  M.  Walker,  1709  Grove 
Ft  ,   Berkeley.  $3000 


STATKJN 
(605)     NO.    4100 

OAKLAND. 

ice  station. 
Owner- Seaside     Oil    Co..     2121     Third 

St.,    San    Francisco. 
Architect — Not    Given. 
Contractor  —  Michel    & 

Harrison    St..    S.    F. 


FOOTHILL    BLVD.. 
One-story  steel  serv- 


Pfeffer.    1415 
$3000 


ALTERATIONS 

(606)     NO.      3224    WOOD     ST.,    OAK- 
LAND.    Alterations, 
Owner — Pacific    Graphite    Works,    3224 

Wood  St.,   Oakland. 
Architect — Not  Given. 
Contractor — Herrick  Iron  Works.   18th 

&  Campbell  Sts.,  Oakland.       $1000 


riWELLING 

(607)  NO.  5356  BOND  ST.,  OAKLAND 
One-story   5-room   dwelling. 

Owner— E.  V.  Capedvielle,  3335  68th 
Ave.,    Oakland. 

Architect — Not  Given, 

Contractor— Ernest  Read,  4834  Foot- 
hill   Blvd.,    Oakland.  $2500 


ADDITION 

(608)     NO.    4455     PIEDMONT     AVE.. 

OAKLAND.     Addition. 
Owner — Albert   S.    Downey,   Premises, 
.\rchitect — Not  Given. 
Contractor — James    L.    Rich.    556    37th 

St..    Oakland.  $1000 


BUILDING  CONTRACTS 

SAN     FRANCISCO     UNDER    $1000 


No. 

Owner 

Contractor 

Amt. 

168 

Meyer 

Oslund 

150 

169 

Thornton 

Tipton 

168 

170 

O'Connor 

Powers 

122 

171 

Wright 

Hanson 

205 

172 

Geneva 

Rolandelli 

7340 

ALTERATIONS 

1168)  NO.  1040  HURON  AVE.  All 
work  for  exterior  painting  and 
miscellaneous    repairs    to   dwelling. 

Owner — Florence   Meyer.    Premises. 

Architect — Not   Given. 

Contractor— Rudolph  Oslund,  3320  22nd 
St.,  San  Francsico. 

Filed   Aug.    8.    '35.      Dated   July   8,    '35. 

HOLC    Contract    

TOTAL   COST.    $i.-o 


Kond,  $150.  Surety,  United  Si » 
Fidelity  Cz  guaranty  Co.  Limit,  ■. 
feit,   plans  and  specifications,  tiori' 


ALTERATIONS 

(169)     NO.    36    DEWOLFE    STRI 

All  work   for   exterior   palntln  ir 

dwelling. 
Owner— John    C.      and      Elizabeth 

Thornton,    Premises. 
Architect — Not    Given. 
Contractor— Tipton    &    Soanes, 
Filed  Aug.   7,    '35.     Dated  July  31, 

fVOLC    Contiact    _ 

TOTAL    COSTril 
Bond,    $168.      Surety,    The   Fideimk 
Casualty    Co.    of    New    York.      Li 
forfeit,   plans  and  specifications,  n 


PAINTING 

(170)       132     SEVILLE;     miscellanlii 

interior   and    exterior    paintlnitf 

dwelling. 
Owner — Frank    and    Frieda    E.   0'< 

nor,  132  Seville. 
Architect — Not  Given. 
Contractor — Frank  Powers. 
Filed.  Aug.   10.   '35.  Dated.  Aug.  3 
HOLC  Contract. 

TOTAL  COST,  $i:  n 
Bond.  $122.50.  Sureties,  Central  Sl|- 
ty  &    Insurance  Corp. 


PAINTING    AND   REPAIRS 

(171)  445  11th  AVE.;  interior  ps  • 
ing  and  miscellaneous  repairi ) 
dwelling.  , 

Owner — Walter  &  Frances  L.  Wri.'', 
445    11th  Avenue, 

.\rchitect — Not   Given. 

Contractor — John   E.    Hanson. 

Filed  Aug.   10,   '35.    Dated,  Oct,  27,    . 
HOLC  Contract. 

TOTAL    COST,    $20  i 

Bond,   $205.25.     Sureties.  Hartford  r- 

cident   &  Indemnity  Co. 


BUILDING  I 

(172)     W  SCHWERIN  ST.  300  S  SJ 

nydale  St.  S  200xW  100.    All  wlj 

except     grading,   building    .offlt' 

and    electrical   work    for  one-st 

frame   building. 

Owner — Genevt   &   Sunnydale  Nurst 

ies.,  798   Geneva  Ave.,  San  Frafj 

Cisco,  I 

.Architect — Not   Given.  ^ 

Contractor— A.    Rolandelli.    317   Gr ! 

St..   San   Francisco.  ' 

Filed  Aug.  12.  '35.     Dated  Aug.  10,  l' 

Trusses    in    place $1 

Building   and    roof   sheathed 1 

Exterior     plastered     -  1 

When  completed  1 

Usual    85    days _  1 

TOTAL  COST,  $1 
Bond.  none.  Limit,  50  working  da 
Forfeit,  plans  and  specifications,  no 


BUILDING  CONTRACT?* 

ALAMEDA    COUNTY 


No,     Owner 

58     Brown 


Contractor    Ai 
Armstrong     7 


(58)     ON   45  FOOT   LOT  ADJOINll 
6040   Ocean   View   Drive,   OaklS! 
All  work  for  residence. 
Owner — Mrs.  Julia  E.   Brown. 
Architect— Chester    H.     Trelchel, 

58th    St..    Oakland. 
Contractor — J.    R.      Armstrong,     1 

Fleet  Road,    Oakland. 
Filed  Aug.  15,   '35.     Dated  Aug.  8,  '■ 

Framing    completed    ■— Jlj 

Brown   coat   plaster   on 1^ 

When     completed     -  '' 

Usual   35   days 1' 

TOTAL  COST,  $" 
Bond,     $7172.         Surety.       Fidelity 
Casualty  Co.  of  New  York.  Limit,  1 
days.  Forfeit,  none.     Plans  and  spc 
fications    filed. 
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1—        APARTMENTS 


Contract  Awarded 

APARTMKN'TS  Cost.  $41.0iin 

SACRAMENTO.  Sacramento  Co.,  Cn;. 
Twenty-first  and  Second  Ave. 

Two-story  garden  type  apartments  (IC 
apartments)  whitewashed  stucco 
ami  lirick  exterior,  central  steam 
I  heating  plant,  automatic  hot  wat- 
er system,  laundry  ana  siorajje 
!        facllitle.«,    etc. 

Owner— P.  H.   Vlsser. 

Architect— F.  S.  Harrison,  1005  Tenth 
.St.,   Sacramento. 

Contractor — Frank  P.  Williams,  1005 
Tenth    St.,    Sacramento. 
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CHURCHES 


Contract   Awarded. 

CHt'RCH  Cost,    $ 

IJAKERSFIELD,  Kern  Co.,  Cal.  Trux- 
ton  Ave.  and  E  Street. 

One-story  church  building  (auditor- 
ium to  seat  400;  Sunday  school 
rooms,  etc.)  adobe  walls,  tile  roof, 
linoleum  covered  cement  floor-. 
loud  speaker  system,  etc. 

Owner  —  Seventh  Day  A  d  v  e  n  t  i  s  t 
Church,    Bakersfield. 

Architect— Clinton  Nourse,  HOG  Bond 
St.,   Los  Angeles. 

font laclor— Ralph  Franklin,  6627  Val- 
Jean   Ave.,   Van  Nuys,   Calif. 


Contract  Awarded 

ALTERATIONS  Cost,    $ 

SAN  FRANCISCO.  Sutter  and  Lyon 
Streets. 

AUerations  to  two  1-story  frame  cot- 
tages for  church  of  St.  Cyprian 
Mission  (Colored)  new  front,  plas- 
ter exterior,  auditorium  to  seat 
100. 

Owner— Episcopal  Bishop  of  Califor- 
nia. 

Architect— Arnold  Constable,  580  Mar- 
ket  Street. 

Contractor— Leroy  Lehman,  782  Eliza- 
beth Street. 


Preparing   Sketches. 

ALTERATIONS  Cost,   $2,500 

HUGHSON,   Stanislaus  Co.,   Calif. 

Alterations  to  church. 

Owner  —   Hughson   Methodist  Church 

Reverend  John  Winkley.   Pastor) 

Rughson. 
Architect— G.    N.    Hilburn,   1213    I   St., 

Modesto. 
Financing    arrangements   are    being 
completed. 

C.    L.    Gait,    Hughson,    is    chairman 
of  the   building  committee. 


Preparing  Plans. 

ALTERATIONS 

JUNEAU.  Alaska. 

Alteratlens     to    two-story     church 


Cost.   J6000 


(stucco  exterior,  plaster  Interior 
partitions,  air  conditioning  sys- 
tem, oil  furnace,   etc.) 

owner — Methodist  Episcopal  Church, 
Juneau. 

Architect — N.    Lester   Troast.    Juneau. 


Cost,    $4500 


Plans    Being   Prepared. 

Al.TKIvATKiNK 

.IINEAU,   Alaska. 

Alterations  to  church  (stucco  exterior, 
plaster  interior  partitions,  com- 
position roollng,  steam  heating 
system,  etc.) 

Owner— S-eventh  Day  Adventists,  Ju- 
neau.  Alaska. 

.Architect — N.    Lester   Troast   and   As- 
sociates,  Juneau. 
Work  will  be  done  by  force  account 


4-  FACTORIES  &  WARE- 
HOUSES 

Plans    Being    Prepared. 

EOTTLI.NG    PLANT  Cost,    $ 

.SACRAMENTO,   Sacramento  Co.,   Cal. 
One-story    brick    bottling    plant.  ' 
Owner— Coco    Cola    Company. 
Architect — Chas.    F.    Dean,    California 
State    Life   Bldg.,    Sacramento. 


Additional     Contracts    Awarded. 

FORGE  Cost,  $ 

BERKELEY,  Alameda  Co.,  Cal.  As^hliy 
Avenue. 

One-story  mill  type  steel  forge  build- 
ing (150x150  feet)  corrugated  iron 
roofing,  etc.) 

Owner — American  Forge  Co.,  25  Teha- 
ma .St.,   San  Francisco. 

Engineer— K.  Theill.  580  Market  St.. 
San   Francisco. 

Steel  Sash  and  Doors — Soule  Steel  Co., 
1750   Army  St..   San  Francisco. 

Electric— Pacific  Electric  Motor  Co., 
Tenth  and    Oak    Sts.,   Oakland. 

Sheet    Metal— Central    Sheet    Metal    & 
Roofing   Co.,    .■5246    Ettie   St.,    Oak- 
l.ind. 
As     previously     reported,     concrete 

awarded  to  Schnoor  Bros.,  6016  Clare- 

mont   Ave.,    Oakland;    steel    to   Moore 

Dry  Dock  Co.,  foot  of  -Adeline  Street, 

Oakland. 


Contract    Awarded. 

WAREHOUSE  Cost,   $ 

.^AN  FRANCISCO— No.  656-668  Town- 
send   Street. 

One-story  Class  C  warehouse  (lOOx 
165  feet),  stucco  over  brick  front, 
flat  roof,  terra  cotta  partitions, 
concrete   floors,   etc. 

Owner — McGilvray    Company. 

Engineer — James  M.  Smith,  251  Kear- 
ny St.,  San  Francisco. 

Contractor- Fred  DuPuy,  110  Sutter 
St.,    Sun    Francisco. 


CONTRACT    AWARDED 

SAN  FRANCISCO— Meyer  Constr. 
Co.,  735  PortoLi  Drive.  San  Fran- 
cisco, at  $7715  awarded  contract  by 
War  Department  for  the  construction 
of  one  frame  warehouse  at  the  Pre- 
sidio of  San  Francisco. 


Contract   Awarded. 

SHOP  Cost,   $6300 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
South   First  St.   near  Almaden. 

One-story  reinforced  concrete  print- 
ing shop  (built-up  15-year  guar- 
antee roof;  concrete  floors,  steel 
sash,   etc.) 

Owner  —  B.  Fllice,  1435  S-Flrst  St.. 
San  Jose. 

.Architect — Charles  McKenzie,  Twohy 
Bldg.,   San  Jose. 

Contractor — Jos.  Santl.  545  Madera 
St.,   San  Jose. 


To   Be   Done   By  Day's  Work. 
ALTERATIONS  Cost.  $2000 

SA.N     FRANCISCO.  No.     314     Van 

•N'ess  Avenue  South. 
Alterations   to  dairy. 
Owner   —    Greenbrae    Dairy,    320    Van 

.N"s«    Ave.    South,    .San    Francisco. 


August  13,   1935 
To   Be   Done   By  Day's  Work, 
WAREHOUSE  Cost,   $6000 

SAN    JOSE,    .Santa    Clara    Co..    Calif. 

No.  670  Cinnabar  Street. 
One-story  frame  warehouse. 
Owner— California    Prune     &     Apricot 

Growers  As.m.,  San  Jo.sf,. 
Architect— Ralph   Wyckoff,    Anglo   Bk. 

Bldg.,    San   Joae. 


Lumber    Contract    Awarded. 
WINERY  Cost,    $50,00(; 

I'ELANO,    Kern  Co..    Cal.    (Trocha). 
One-story  reinforced  concrete  winery. 
Owner— Earl   Fruit  Co..   Delano. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— Cahill  Bros.,  206  Sansome 

St..   San   Francisco. 
Lumber— Ha>-ward   Lumber  &  Invest- 

nir-nl   Co.,    Delano. 


Construction    Postponed    Indefinitely. 
-ALTERATIONS  Cost,    $5000 

SAN  FRANCISCO.     N  Folsom  St.   125 

E  Sixth  Street. 
Alterations  to  sheet  metal  shop. 
Owner— H.   D.  Stirm  &  H.   R.  Klenek, 

9S0  Folsom  St.,   San  Francisco. 
Architect— William   Henry   Rowe,   2044 

Bryant  St..   San   Francisco. 
Low   Bidder — Clinton   Constr.    Co.,    923 

Folsom   St.,   San  Francisco. 


Preliminary   Plans   Prepared. 

WAREHOUSE  Cost,  $198,937 

STOCKTON.    San   Joaquin    Co..    Calif. 
Stockton  waterfront. 

Six  one-story  bri>k  warehouses. 

Owner— City    of^tockton    (Port   Com- 
mission). 

Plans    by    Engineering   Dept.    of   Port 
Commission. 
.Application   has  been  filed   with   the 

PW.A  for  a  loan  and  grant  to  finance 

(•on.struction. 


Sub-Contracts   Awarded. 

ALTERATIONS  Cost     $5000 

SAN    FRANCISCO.      625   Third   Street. 

.Alterations  to  warehouse  (work  In- 
volves steel  rolling  doors,  struc- 
tural steel,  new  doors  for  truck 
entrances,    toilet  rooms,   etc.) 

Owner — San  Francisco  Warehouse  Co. 

Engineers — Ellison  &  Russell,  Pacific 
Bldg.,   San   Francisco. 

Contractor — Cahill  Bros.,  206  Sansome 
St.,    San  Francisco. 

House  fVioving  —  D.  J.  &  T.  Sullivan, 
l'.H2   Folsom   St. 

Brick — Harry    Drake,    666    Mission    St. 

Concrete — IDmsco  Co.,  260  Clementina 
Street. 

Mill  Work — Brannan  Street  Planing 
Mill.   560   Brannan   St. 

Plastering — Leonard  Bosch,  621  Minna 
S-treet. 

Lumber  —  Loop  Lumber  Co.,  Central 
Basin. 

Plumbing — Fischer  &  Wolfe,  205  Te- 
hama St. 

Electric — Twin  Peaks  Electric  Co., 
1121  Mission  Street., 


FLATS 


Contract    Awarded. 

SERVICE  STATION  Cost.   $7000 

SAN   FR.ANCISCO.     Pacific   Ave.   and 

Polk    Street. 
Steel   service   station. 
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Ownor^Genpial     Petroleum     Co..     519 

inth  St..  (lakland. 
Architect — Not  Given. 
Contractor — Grant -Mart  inolli     Constr. 

fo..  41  .Mar.v  S-t..   San  Francisco. 


Sub-Contracts   Awarded. 

FLATS  Cost.  $5,000 

ti-^VKL-XXt).  .\lanu-da  Co..  L'al.  2Mi\- 
2C48    Ivy    Drive. 

Two-stor.v  frame  and  stucco  flats  iS 
rooni.s). 

Owner— Agne.';  1.  McCarthy.  DOO  Ex- 
celsior  Ave..    Oakland. 

.\rchitect— F.  H.  Slocombe.  i:!l  Monte 
Cresta  ,\ve..  Oakland, 

Plumbing — Anilirose  Bro.«..  56  Calitor 
nia  St..  Oakland. 

Lumber— Humphrey  Farrar  Lbr.  Co.. 
1S14   Rose  St..   Berkeley. 

Excavation — Ariss-Knapp  Co..  961  41st 
St.,   Oakland. 


FLATS 


Contracts  Av»arded. 

ALTERATIONS  Cost,    $1,500 

SAX  FRANCISCO,  Oak  and  Lagiina 
Streets, 

Alter  front  of  3-story  frame  flat  build- 
ing (stucco  exterior,  etc.) 

Owner — Withheld. 

Architect — Fabre  and  Hildebrand,  110 
Sutter  Street. 

Terrazzo — San  Francisco  Terrazzo  Co. 
3730  Third  Street. 

Plastering— Peter  Bradley.  (i30  Bran- 
nan    Street. 


6— GARAGES    &    SERVICE 
STATIONS 

Bids    Rejected. 

CENTERVILLE.    Alameda    Co..    Cal. 
One-story  auto  sales   bulMing  and  ga- 
rage   (wood   frame  construction). 
Owner — Frank  McGruga. 
Architect — Miller  &  Warnecke,  Finan- 
cial  Center    Bldg..    Oakland. 
Plans     are    being    revised    and    new 
bids  will  be  asked  at  a    later  date. 


Contract   Awarded. 

GARAGE  Cost.    $10,000 

SAX  JOSE.  Santa  Clara  Co..  Calif. 
Oakland  Highway. 

One-story  wood  frame  garage  (60x300 
feet)  corrugated  iron  siding,  ce- 
ment floors,  rolling  doors,  wood 
trusses,    etc. 

r,wner  —  Giacamazzi  Bros..  Milpitas 
Road.    San   Jose. 

Architect  —  Clias.  McKenzie,  Twohy 
Bldg..    San   Jose. 

Contractor  —  Ernest  A.  Hathaway, 
1102   South   Sixth   St.,    S'an  Jose. 


CONTRACT    AWARDED 

SERVICE    STATIOX  Cost,    $18,366 

STOCKTON.    San    Joaquin    Co..    Calif. 

No.    140  No.   Eldorado   Street. 
One-story  brick   service  station. 
Owner — Eldorado   Investment  Co. 
Architect — Not  Given. 
Contractor  —  Lewis    &    Green.    Bank 

of   America   Bldg.,    Stockton. 


Planned. 

SERVICE   STATION  Cost.   $ 

CARMEU  Monterey  Co..  Cal.  Sixlh 
and  San   Carlos   Streets. 

New  service  station. 

Owner — Abbie  L.   McCreavy.   Carmel. 

Lessee — Union  Oil  Co..  220  Montgom- 
ery St..   Sfen  Francisco. 

plans  by  Engineering  Dept.  of  Lessee. 
Application    has    been      filed      for    a 

building    permit. 


To  Be  Done   By  Day's  Work. 

SERVICE    STATION  Cost,    $2000 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
Xo.  379  Park  Avenue. 

One-story    steel    service    station. 

Owner— Milda  D.  Bloemer.  252  Spen- 
cer Ave..  San  Jose. 

Architect— Not    Given. 


Low   Bidder. 

SERVICE   STATIOX  Cost.    -KiOOO 

SAX   FKANCI.SCO.      XW  24tli   Avcntif 

and   Geary   Street. 
Class  A  service  station, 
owner — Standard    Oil     Co..     225    Bush 

St..   San  Francisco, 
Plans  hy  Engineering  Dept.  of  Owner, 
Concrete    and     Miscellaneous     Work — 

Grant  &  Martinelli,  44  Mary  Street 

(Low  bidder). 
Steel  bids  held  under  advisement. 


Low    Bidder. 

SERVICE  STATION  Cost.   $7000 

SAX    FRANCISCO.      NE    Sloat    Blvd. 

and  Great  Highway, 
(.^lass  A  service  station. 
Owner— Standard    Oil    Co.,     225    Bush 

St,.  San  Francisco. 
Low  Bidder  ^  Grant  &  Martinelli,   44 
Mary  St.,    San   Francisco. 
Steel  bids  held   under  advisement. 


Contract   Awarded. 

SERVICE    STATION  Cost.    $5000 

SAN    FRANCISCO.      NW    Pine    Street 

and.  Van  Ness  Avenue. 
Class   A   service  station. 
Owner— Standard    Oil    Co..     225    Bush 

St.,    San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — J,  Harold  Johnson,  Hearst 

Bldg..    S'an   Francisco. 
Steel  —  Independent  Iron   Works,   821 

Pine  St..  Oakland. 


Contract  Awarded 

SERVICE  STATION  Cost.  $G.00O 

PALO  ALTO,    Santa   Clara   Co.,    Calif. 

181   Lytton  Avenue. 
Strvice  station. 
Owner— Richfield    Oil   Co..    248    Battery 

St..    .San   Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
(Contractor — Wells  P.   Goodenough,   569 

Lowell  Ave..  Palo  Alto. 


Contract  Awarded 

SERVICE  STATION  Cost.  $10,000 

l^\LO   ALTO,    Santa  Clara   Co.,    Calif 

Emerson  and   Lytton  Avenue 
Super  service  station. 
Owner — C.    A.    and    Estelle    F.    Stona. 

181  Lytton  Ave..    Palo  Alto, 
.\rehitect — Not  Given. 
Contractor — Wells  P.   Goodenough,    5ii!l 

Lowell  Ave,.   Palo  Alto. 


7—  FEDERAL  BUILDINGS 

CONTRACT   AWARDED 

S-AN  FRANCISCO  —  R.  P.  Poali. 
3159  Fillmore  St.,  at  $780  awarded 
contract  by  Treasury  Department  for 
dampproofing  basement  walls  of  build- 
ings Nos.  11.  12,  13.  14.  15  at  the  U, 
S,    Marine    Hospital,    San    Francisco. 


Bids   Rejected. 

POST    OFFICE  Cost.    $45,150 

IMOXTEBELLO.   Los  Angeles  Co.   Cal, 
trnited   States  Post   Office  Building, 
Owner— United   States   Government, 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept.,   Washington.   D.C. 

Lovi-est  bid  was   submitted  by  V.   O. 
Rrunzell.   Gardena.   at   $37,400. 

Plan."!    will    probably   be    revised    and 
new  bids  asked  at  a  later  date. 


Low    Bidders. 

T'OST    OFFICE  Cost.    $150,000 

GRANTS  P.4SS,   Oregon, 

TTnited   States  Post   Office   Building, 

Owner — United   States   Government. 

Plans  by  Supervising  Architect  of  the 
Treasury  Dept.,   Washington.   D.C. 

Low   Bidder  —  Consolidated    Engineer- 
irg    Corp..    Tacoma. 
The   three   low  bids  follow: 

Consolidated    Engr.    Corp.,    Ta- 
coma      $86,990 

Jos.  A.  Bass  Co.,  Minneapolis....  89.900 

Doiipan-Hammond    Const.    Co., 

Portland    92.700 

Comiilete  bids  will  be  given  shortly 


BIDS    WANTED 

FORT  SAM  HOUSTON.  Texas— Un- 
til August  26.  10  A,  M,.  bids  will  be 
received  by  Corps  Area  Quartermas- 
ter. Fort  Sam  Housten,  Texas,  for  the 
construction  of  parts  for  fabricated, 
demountable  buildings  for  approxi- 
mately twenty  CCC  camps,  each  campj 
unit  to  consist  of  the  following  build-' 
ings: 

Four   barracks.    20x130   ft.,   1%-in, 

One   mess   hall   and    kitchen.    20xlii 
ft,   714-in. 

One  Forestry  Agents'  Quarters,  20>: 
80  ft,.   7y4-in. 

One  Officers'  Quarters.  20x40  ft.,  7\1 
inches. 

One  Headquarters  building.  20x30- 
ft.   7^i-in. 

One  storehouse.    20x40-ft.,   7Vi-In. 

One  Welfare  Building.  20xl00-ft., 
TH-in. 

One   Dispensary.    20x30-ft..    7',i-in. 

One  Lavatory  and  Bath  House,  20.t 
35-ft.,    714-in, 

One  Latrine,  10-ft.  x  71Vi-in.  x  25- 
ft.   X   7   %-in. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of  $5. 


CONTRACT   AWARDED 

SAX  FRAXCISCO.— Shepherd  Ele 
vator  Co.  at  $30,000  awarde-.l  contrac 
)>y  Treasury  Department  for  furnish 
ing  and  installing  elevators  in  the  U 
S.  Mint  to  be  erected  in  San  Fran 
L-isco. 

COMPLETE    BID    LISTING 

SAX  PEDRO.  Los  Angeles  Co..  Ca, 
.\s  previously  reported.  Pacific  Coas 
Elevator  Co.,  1978  S.  Los  .4ngeles  St.- 
Los  Angeles,  at  $24,840  submitted  thi 
low  bid  to  the  Treasury  Dept.  .Wash! 
ington.  D.  C.  for  furnishing  and  In 
stalling  elevators  in  the  U.  S.  Federal 
Bldg.    to   be   erected  at  San   Pedro  . 

Complete  bids  follow:  , 

Pacific  Coast  Elevator  Co..  Los  i 

Angeles    $24,84  ,j 

Shepard     Elevator    Co.,    Cincin-  ' 

nati,  Ohio  28,00' 

Westinghouse     Electric      Eleva- 
tor Co..   Chicago  28,55i, 

Otis   Elevator  Co.,   Washington,  I 

D-    C 29,40,' 

Haughton    Elevator   &    Machine 

Co.,    Washington,    D.    C. 29,56, 

Bids   held   under   advisement. 

Bids    Wanted— To    Close    August   SOthC 
1    P.   M. 

POST   OFFICE  Cost.   $83,00'.' 

SALINAS.    Monterey    Co,,    Cal.     Wes.' 

-Alisal,    Howard,   Church   and  Lin . 

coin   Streets. 
One-.story  reinforced  concrete  post  of 

fice    (140x60  ft.)    tile  floors   in  lob 

by.   ornamental   wainscoating. 
Owner— United    states    Government. 
Plans  by  Supervising  Architect  of  tin 

Treasury  Dept..   Washington.  D.C 
Plans  and  specifications  may  be  ob 
lained  from  above  office.  • 


CONTRACTS    AWARDED 

SAX  DIEGO.  Calif.— Xavy  Departu 
ment  awarded  contract  to  Otis  Elei. 
vator  Co.,  1  Beach  St..  San  Francisci- 
at  $450  for  recabling  elevators,  am 
California  Sheet  Metal  Works.  Sai 
Diego,  at  $296  awarded  contract  fo 
improvements  to  blower  exhaust  a 
the  Xaval  Hospital,  San  Diego.  .Spec 
Xo.  8034. 

Work  includes  remove!  of  presen 
hoisting  cables  and  furnishing  am 
placing  new  hoisting  cables  for  eacl 
of  the  three  existing  passenger  eleva 
tors,  one  each  in  buildings  Nos.  5.  : 
and  15:  and  removall  of  an  existini 
exhaust  duct  from  laundry  niachim 
in  building  No.  11  and  furnishing  am 
installing  new  exhaust  duct;  makitii 
connections  to  present  exhaust  fron 
the  laundry  machine. 


*1 
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lUILDINQ  MATERIALS  APPROVED 
PITTSIUJIUi,  Conlru  C«nl;\  C(i..  ('"1. 
Trenduiy  Dop'"'""'"'  him  iipproviMl 
'he  fipllowliiK  ImlldlnK  material  and 
iiulpnient  awarrtH  fur  the  conBliiu- 
lon  "f  IliP  n.  S.  I'osl  omcp  at  IMttH- 
.urg.  I 'liver  S.  Almllo,  135  W  Tcnlli 
it..   I'ltlsburK.   Kenernl   contrni-tor. 

numliInK  11x1  ures.  Crane  Cn.;  eleo- 
,rlo  water  cooler  and  drinUlng  foini- 
Jiln.  Halsey-Taylor  Co.:  Indirect  wat  • 
'••  heater,  Bell  &  C.os.sett;  water  »iip- 
ly  pipe.  National  Tube  Co.:  pressure 
idueInK  valve  nn  water  .supply.  Mucl- 
T  Sleam  .Specialty  Co.:  noni'ondu<t- 
iig  coverlns  for  plumlilnp.  Plant  Rub- 
ier &  Asbestos  Co.:  water  softener. 
''rane  Co.;  oil  burner,  Ray  Burner 
•o.;  oil  heater.  Ta<o  Heaters.  Inc.; 
ube  and  wall  radiators.  U.  S.  Radla- 
or«  Corp.;  non-conductins  covering 
(ir  heating,  riant  Rubber  &  Asbestos 
■o.:  angle  radiator  valves.  Marsb 
.'alve  Co.;  air  valves  for  radiators 
ind  air  valves  for  ends  of  steam 
nftlns.  American  Radiator  Co.;  pipe 
langers  and  concrete  in.serts,  (Irin- 
lell  CoBipany. 


3IDS  WANTED 

.SAN  intANCISCO.  — Until  Sept.  13. 
0  A.  M..  bi-Js  will  be  received  by  the 
'reasury  Uept..  I'rocurement  Division 
'ublic  Works  Branch,  Washington. 
>.  C.  for  painting  plaster,  etc.,  in 
he  U.  S.  Quarantine  Station  at  San 
Yanclsco. 

Specifications  may  be  obtained  from 
be  above  ofBce  and  from  the  Custo- 
lian  of  the   building,   San   Francisco. 


BUILDING    MATERIALS   APPROVED 

.SKUASTOPOL.  SiinonKi  Co..  Cal.— 
Treasury  Dfp.irtment  has  approved 
he  following  buiWing  materials  and 
iqulpment  awards  for  the  construc- 
Mon  of  the  U.  S.  Post  Office  at  f-ebas- 
topol.  Robt.  McCarthy.  1363  14th  Ave. 
■Jan  Francisco,   general   contractor: 

Sump  pump.  Chicago  Pump  Co.:  boil- 
!*r,  Fltzgibbons  boiler  Co.;  air  valve.^ 
for  radiators.   Hoffman   Specialty   Co. 

PLANNED 

KlIKKKA,  Humboldt  Co..  Cal.— Ci- 
vilian Conservation  Corps  plans  erect- 
ing four  buildings  at  Third  and  A 
Sts.,  Eureka,  to  house  district  head- 
nuartcrs.  Plans  are  prepared  for  bar- 
xacks  building  with  accommodations 
for  100  men,  mess  hall,  detachment 
headquarters  building  .inti  detachment 
InHrmary.  All  to  be  one-story  wood 
frame  construction.    Est.  cost,  $18,20(1. 


BUILDING   MATERIALS   APPROVED 

'  SAN  MATEO,  San  Mateo  Co.,  Cal.— 
Treasury  Department  has  approved 
the  award  to  Chas.  M.  Bailey  Co.  for 
pressure  reducing  valve  for  the  U.  S. 
Pt)St  Office  being  erected  in  San  Ma- 
teo. Frank  J.  Reilly.  6350  Fulton  St.. 
San    Francisco,    general    contractor. 


BUILDING  MATERIALS  APPROVED 
HONOLUDU.  T.  H.— Treasury  De- 
partment has  approved  the  follow- 
ing equipment  and  building  material 
:i wards  for  the  construction  of  the  IJ. 
s.  Quarantine  Station,  etc.,  at  Hono- 
lulu: Hawaiian  Contracting  Co.,  Hon- 
olulu, general  contractors;  glassware 
to  Moe-Bridges  t>)rp..  and  lighting 
flxturcs    to    Perfeclite    Company. 


Bids    Wanted— To    Close   Sept.    19th,    ) 

P.    M. 
PORT  OFFICE  Cost,    $71,500 

WHITTIER.    Los    Angeles    Co.,    Calif. 

Washington   Ave.  and  Bailev   St. 
I'.   S.   Post    Office  Building. 
Owner— United  States  Covernment. 
Architect— R.    L.    W.ij-ren,    Emporium 

Bldg..  Whlttler. 
Plans  and  specifications  may  be  ob- 
tained from   the  Treasury  Department 
Washington.  D.  C. 


COMPLETE    BIDS 

SA.N  FRANCISCO  —  As  prevlouBly 
riporled.  Palterson  BroK..  2059  Web- 
siiT  St..  Oakland,  .-it  $11.18  submitted 
low  b  1  d  to  Treasury  Department 
Washington.  D.  C.  for  painting  the 
plaster,  etc..  in  the  U.  S.  Post  OfTlce. 
S-an  Francisco. 

Complete  bids  follow: 

Patterson     Bros..     Oakland $   4,438 

II.  Zellnsky  &  Sons.  Inc..  S.  F.  4.687 
Ka|)hael  Cti..  San  Francisco...  4,862 
Cramer   Bros..   Sun    Francisco.-..     5.460 

W.   C.   Thompson.   S.   F 6.900 

A.    I?.   C.    Painting  Co..   S.   F 11.977 

Bids  held   under  ndvi.sement. 

BIDS    OPENED 

SA.N  FKANCISCO- .lohn  C.  Exiey. 
ir.ii3  Quesada  Ave..  San  Francisco,  at 
*3S,".  submitted  low  bid  to  Treasury 
Department  for  painting  the  plaatei, 
etc.,  in  the  single  attendants'  quar- 
ters and  mess  hall  at  the  U.  S.  Quar- 
antine Station,  San  Francisco.  Com- 
lilete  bids  follow: 

.Tohn    (,'.    Bxley,    San    Francisco $385 

Raphael   Co.,   San   Francisco 480 

1  atterson    Bros..    Oakland 487 

lOrling  Anderson.   San  Francisco....  565 

Cramer    Bros.,    San    Francisco 640 

W.    C..   Thompson,    San   Francisco..  800 

Bids    held    under    advisement. 


CONTRACT  AWARDED 
;^AN  FRANCISCO— Western  A.^^bestos 
Co.,  i;75  Townsend  St.,  at  $4200  award- 
ed contract  by  War  Department,  for 
asphalt  tile  floors  in  the  Ninth  Corps 
Area  Headquarters  Building  No.  220 
at    the    Presidio,    San    Francisco. 


PLANNED 

REDDING.  Shasta  Co..  Cal.— Civil- 
ian Conservation  Corps  plans  erecting 
eight  buildings  at  Redding  to  house 
district  headquarters.  Plans  are  pre- 
liared  for  combination  warehouse  and 
administration  bldg.;  recreation  bldg., 
infirmary,  kitchen  and  mess  hall,  four 
barracks.     Estimated    co.st,    $40,000. 


BID    CALL    CANCELLED 

EDKO,  Nevada — Treasury  Depart- 
ment cancelled  call  for  bids  for  the 
construction  of  a  retaining  wall  and 
coping  at  the  V.  S.  Post  Office  at 
Blko.   Nevada. 


BIDS   WANTED 

PEARL  HARBOR,  T.  H— Until  Oc- 
totier  9.  U  A.  M..  bids  will  be  re- 
ceived by  Bureau  of  Yards  &  Docks. 
Navy  Department,  Washington,  D.  C. 
for  barracks,  mess  hall  and  25  quar- 
ters on  the  Naval  Fleet  Air  Base. 
Pearl  Harbor,  T.  H.;  Spec.  No.  7474. 
Estimated    cost.    $900,000. 

The  work  includes  concrete  con- 
struction, hollow  tile  and  frit-glaz- 
ed tile,  asbestos  and  built-up  roofing, 
waterproofing  and  sheet  metal  work, 
carpentry  and  joinery,  metal  studding, 
furring  and  lathing,  metal  covered 
doors,  marble  or  slate,  tile  work,  plas- 
tering, asphalt  tile  flooring,  linoleum 
Mooring,  screens,  plumbing  systems, 
water  heaters  and  miscellaneous  piii- 
ing.  refrigerating  and  ice  cream  mak- 
ing plant.  coM  rooms,  refrigerated 
drinking  fountains,  and  electrical 
work. 

Plans  and  specifications  may  bo  ob- 
tained from  above  office,  from  the 
Commandant.  14th  Naval  Dist..  Navy 
Yard.  Pearl  Harbor  and  from  Com- 
mandant. 12th  Naval  Dist..  100  Har- 
rison St..  San  Francisco,  upon  deposit 
of  $100.  • 


BIDS    WANTED 

BALBOA.  C.  Z.— Until  October  9.  11 
A.  M..  bids  will  be  received  by  the 
Bureau  of  Yards  and  Docks.  Navy 
Department.  Washington.  D.  C.  for 
1  onstruction  of  administrative  build- 
ing,   shops,    storage  building,    barracks 


building,  quarters,  mine  aKsembly  and 
Mloru^e  bulldlngx:  unrfnri-  and  Bub- 
Murfate  iiiaKazlneM.  beacon  lower, 
highway  bridge,  water  tank  and  tow- 
er, dlHtrlliuting  syHtems,  water  tank 
and  tower,  dlntributlng  nystemii,  roiidn 
and  walks  at  the  Naval  Ammunition 
Depot,  Balboa.  Canal  Zone:  Spec.  No. 
7SI9.     Estimated   cost.    $7.''>0.00n. 

The  work  Inolutles  concrete  con- 
struction, hollow  llle  work,  steel.  Iron 
bronze  :ind  aluminum  work  roofing, 
waterproofing,  sheet  metal  work,  at'  el 
windows,  steel  and  metal  covertHi 
doors,  lathing  and  plastering.  carp<'ii- 
tr.v  and  Joinery,  plumbing,  electrlral 
work,  sprinkler  and  fire  alarm  f}/- 
terns,  and  macadam  roadc. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  and  from  tli- 
Commandant  15th  Naval  Dist..  Balb  la 
C.   Z..    upon  deposit  of  $100.. 


BIDS   WANTED 

coco  SOLO.  C.  Z.— As  previously 
leporte-.I.  until  October  9.  11  A.  .M.. 
bi<ls  will  be  received  by  the  Bureau 
of  Yards  &  Docks.  Navy  Dept..  Wash- 
ington. D.  C.  for  buildings,  roads  and 
services  at  the  Naval  Ammunition 
Depot  and  Naval  Submarine  Base, 
Coco  Solo.  C.  Z.:  Spec.  No.  7821.  Es- 
t  mated   cost.    $200,000. 

Work  involves  construction  of  quar- 
ters, one  office  and  inert  storehouse, 
smokeless  powder  m.'igazines.  G  house 
shelters,  bridge  and  macadam  p  ly- 
ing; also  concrete  construction;  hol- 
low tile  work,  steel,  iron,  bronze,  roof- 
ing, waterproofing,  sheet  metal  work, 
metal  windows,  pressed  steel  and  niei- 
al  covered  doors,  metal  lath,  plaster 
work,  stucco,  marble,  slate,  tile  woi  k 
larpentry.  joinery,  metal  and  wood 
screens,  sewage  system,  water,  plumb- 
ing,  electrical  and    telephone  system-. 

I'lans  and  specifications  may  be  ob- 
tained from  above  office  and  from  the 
Commandant  lath  Naval  Dist..  Balboa 
uiion   deposit  of  $50. 


Bids    Rejected. 

POST    OFFICE  Cost.    »r,7.0i"l 

TRACY.    San    Joaquin   Co..    Calif. 
United   States  Post  Office. 
Plans  by  Supervising  Architect  of  tiie 
Treasury  Dept..   Washington,   D.C. 

Plans  will  probably  be  revised  and 
new  bids   asked. 

On  bid  opening  lowest  bid  was  sub- 
mitted by  K.  E.  Parker  Co..  135  Soutli 
Park.  San  Francisco,  at  $52,800  . 


Bilds    Rejected. 

POST  OFFICE  Cost.   $137,000 

FLAGSTAFF.  Arizona. 

Three-story   and   basement   post   office 

building    (80x83    feet). 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept..    Washington.   D.C. 

Plans  will  probably  be  revised  an>l 
new  bids   asked. 

On  bid  opening  lowest  bid  was  sub- 
milted  by  E.  L.  Martin.  Dallas.  Tex., 
at  $137,000  (item  1)  and  $138,000  (item 
2). 

8^^       CLUB~BUILDINGS 

Preparing    Working    Drawings. 

LODGE  Cost.    $15,000 

PITTSBURG.  Contra  Costa  Co..  Cal. 
Cumberland  St.   bet.  9th  and   10th. 

One  -  story  and  basement  frame  and 
stucco  lodge  building  (tile  and 
composition  roofing,  gas  hot  air 
heating  system,  hardwood  floors 
in  clubrooms  and  lodge  rooms; 
gymnasium,  locker  rooms,  kitchen 
in  basement,  etc. 

Owner— Pittsburg    Lodge    of    Elks. 

Architect — Dragon    &     Schmidts.     2061 
Allston    Way.    Berkeley. 
Bids  will  be  asked  in  about  30  days. 
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HOSPITALS 


Preliminary  Plans   Completed 
HOSPITAL  Cost.    $70,000 

OROVILLE,    Butte   Co..    Calif. 
One-   and   two   -   .story  reinforced  con 

Crete    hospital    unit    (40    beds). 
Owner — County   of   Butte. 
Architect— Geo.     Sellon,    California 

State  Life  Bldg..   Sacramento. 
Upon   approval   of  preliminary   plans 
by   the   Board    of   Supervisors   working 
drawings  will  be  started. 

29,    1935.  •  9 


BIDS   WANTED 

FORT  YUM.\.  .Ariz.— Until  Sept.  lU 
bids  will  be  received  by  the  Depart- 
ment of  Interior,  Indian  Agency, 
Washington.  D.  C,  for  the  construc- 
tion of  a  hospital  building  at  the  Fort 
Yuma   Indian    Agency. 

The  work  includes  excavation,  con- 
crete and  cement  work,  brick  work, 
concrete  block  work,  cast-stone  w'ork, 
mortar,  stone  work,  gypsum  parti- 
tions, interior  dampproofing.  struc- 
tural steel,  steel  joist,  miscellaneous 
metal  work,  steel  stairs,  steel  win- 
dows, metal-covered  doors  and  trim, 
metal  toilet  stall  partitions,  sheet 
metal  work  and  roofing,  floor  and  wall 
tile,  linoleum,  interior  marble  and 
slate  work,  metal  lath  for  interior 
plastering,  metal  lath  for  top  of  steel 
joist,  plastering  carpentry  and  mill 
work,  glass  and  glazing,  painting  and 
finishing,  hardware,  insect  screens, 
light-proof  shades,  insulation,  metal 
weatherstripping.  roads,  walks,  grad- 
ing, etc.,  outside  sewer  and  water 
services,  electrical  work,  heating,  gas 
piping,  plumbing,  water  -  softening 
equipment,  cold  -  storage  equipment, 
dumbwaiter  and  refuse  destructor. 


Bids   Opened. 

AUDTTOKIUM  Cose,    $ 

OAKLAND.    Alameda    Co.,    Cal.      Lin- 
coln and  Perkins  Streets. 
One-story    frame      and    stucco      audi- 
torium   (to    seat  300). 
Owner — West  Oakland  Home. 
Architect  —   W.    G.   Corlett,   Bank   of 

America  Bldg.,   Oakland. 
Low  Bidder— F.  C.  Stolte.  3455  Laguna 
Ave.,  Oakland. 
Complete  bids  follow: 

F.    C.    Stolte.    Oakland 517,972 

S.   G.   Johnson.   Oakland 17,986 

W.   G.   Thornally,    Oakland 17,990 

Fred  .T.   Karly  Jr.,   9.   F 18,400 

H.    L.    Paige.    Oakland 18,495 

George    Maurer.    Oakland 19,989 

E.    W.    Larmer,    Piedmont 21,313 

Bids  held  under  aAvieement. 

Preparing   Working    Drawings. 

CLUB  HOUSE.   ETC.  Cost,    $15.00'1 

SACRAMENTO.   Sacramento  Co.,   Cal. 

McKinley  Park. 
Construct    new    swimming   pool    and 

club  house  at  McKinley  Park. 
Owner— City    of    Sacramento. 
Architect  —  Harry    Devine,   California 

State  Life  Building,  and  Starks  & 

Flanders,   Bank   of  America   Bldg.. 

Sacramento. 
Bids  will  be  asked  in  about  CO  days. 


12—       POWER  PLANTS 

BIDS   WANTED 

NAVAJO  CAPITAL.  New  Mexico.— 
Until  Sept.  5  bids  will  be  received  bv 
Interior  Department.  Purchasing  Of- 
ficer, Washington.  D.  C,  for  furnish- 
ing and  installing  Diesel  electric  gen- 
erating equipment  and  auxiliaries  in 
the  Navajo  Capital  power  plant.  New 
Mexico. 

The  specifications  Include  two  Die- 
sel engine-driven  alternators  having 
direct  connected  exciters;  one  gaso- 
line engine-driven  air  compressor:  1 
motor-driven   air   compressor,    two  air 


storage  tanks;  one  275-ga.  fuel  oil 
storage  tank:  one  hand  operated  fuel 
transfer  pump:  two  heat  exchangers; 
two  raw  water  circulating  pumps;  twn 
soft  waier  circulating  pumps:  one 
switchboard;  three  25-kva.  transform- 
ers; one  exhaust  silencer  for  each 
unit.  Work  includes  furnishing  and 
installing  of  all  piping,  air,  water, 
oil.  exhaust,  etc.,  between  the  units 
and  the  auxiliary  equipment,  includ- 
ing the  cooling  pond,  necessary  to  put 
the  plant  into  operation;  also  the  fur- 
nishing and  installation  fV  all  neces- 
sary electrical  wiring  and  equipment 
shall  be  furnished  and  installed;  oil 
tanks  shall  be  installed  in  excava- 
tions made  by  others. 

Deposit  of  $25  required  for  each  set 
of   plans  and   specifications  not   to  ex- 


CONTEMPLATED 

SHASTA  COUNTY,  Cal.— Board  of 
Supervisors  has  established  a  special 
tax  fund  to  finance  a  Veterans'  Me- 
morial Hall  at  Redding,  Estimated 
cost,  $50,000,  of  which  taxes  will  raise 
$8260  annually. 

13—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

PLANNED 

LOS  ,\NGELES,  Cal.— Los  Angeles 
county  supervisors  have  under  con- 
sideration a  proposal  to  revive  the 
application  for  PWA  funds  to  finance 
construction  of  a  county  office  build- 
ing at  Sunset  Blvd.  and  N.  Spring 
St.  at  a  cost  of  $1,215,000.  An  appli- 
cation for  this  project  was  approved 
l>y  the  PWA  in  1933  but  it  was  per- 
mitted to  lapse  after  the  question  of 
whether  the  loan  would  be  secured 
by  a  lease  agreement  or  bonds  re- 
maint»;l  undetermined.  In  December, 
1933,  the  supervisors  selected  Archi- 
tects Albert  C.  Martin,  Albert  R. 
Walker,  Earl  T.  Heitschmidt.  Edgar 
W.  Maybury  and  Aleck  Curlett  to 
prepare  plans  for  the  proposed  build- 
ing, which  was  to  be  an  11-story. 
Class  A  structure,  to  house  all 
branches  of  the  county  government 
now   in   rented   quarters. 


Plans   Being   Completed. 

VENT.    SYSTEM  Cost.    $ 

SAN   FR.i^NCISCO.    City  Hall. 

Ventilating    system    in    Supervisors' 
Chambers,   City  Hall. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect  —  Wm.    Mooser,    Monadnock 
Building. 
Plans    will     be    completed    in    about 

c.ne  week. 


August    12.    1935 
Preliminary  Plans  Prepared. 
LIBRARY  Cost.    $30,000 

CHICO,    Butte   Co..   Calif. 
New   library   building. 
Owner — City  of  Chico. 
Architect — Not   Given. 

.Application    filed      with    PWA       for 
funds    to    finance    construction. 


CONTRACT   AWARDED 

SAN  FRANCISCO— W.  E.  Anderson. 
1379  27th  Ave.,  at  $480  awarded  con- 
tract by  Department  of  Public  Works, 
for  tearing  up  approximately  80 
square  feet  of  cork  tile  and  relaying 
new  cork  tile  in  its  place  at  the 
Public  Library,  McAllister  and  Larkin 
streets. 

Complete  bids  follow: 

W.    E.    Anderson J480 

McNelly    Lacquer    Co 520 

Van    Fleet    Freear    Co 560 

I..   S.   Case,   Inc C23 


•ncr — Town  of  Mill  Valley, 
chitect — D.    E.    Jaekle    and    Walter 
Falch,   126  Post  St.,  San  Francisco 


New  Bids  Wanted  —  To  Close  August 
19,    8:00   P,    M. 

.\LTERATIONS  Cont.    Price,    $2680 

SAN   RAFAEL,   Marin  Co.,  Calif. 

Remodel  main  sheet  metal  cornice  and 
parapet   of  the  public   library. 

Owner — City   of   S'an   Rafael. 

Architect — Carl  F.   Grommer,   Masonic 
Bldg.,   San   Rafael. 
On   previous   bid  opening  lowest  bid 

was  submitted  by  Leibert  &  Trobock. 

.Albert  Bldg.,   San  Rafael,  at  $2680. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect. 


Plans    Being    Prepared. 
FIREHOUSE  Cost,    $6000 

F.AIRFIELD,    Solano   Co.,   Cal. 
One-story  frame  and  stucco  firehous* 

(40x40    feet). 
Owner — City  of  Fairfield. 
Plans   by   W.    S.    Bickford.   Fairfield. 

Application    will    probably    be    filed 
with    the   WPA   to    furnish   labor. 


SEEK    FUNDS 

PHOENIX.  .Ariz. — State  of  Arizona 
has  applied  to  the  PWA  for  a  grant  r, 
of  $184,500  to  be  used  in  financing  an  i| 
addition  to  the  state  capitol  and  ad-  * 
ditions  to  the  state  hospital  for  the  V 
insane  in  Phoenix.  Total  cost  of  the  < 
two    projects    estimated    at    $410,000,       • 


Preparing    Preliminary    Plans. 
COURTHOUSE  Cost.     $400,000  «' 

SALINAS.    Monterey    Co.,    Cal.      Site 

of  Old   County  Courthouse). 
New    County  Courthouse. 
Owner — County  of  Monterey. 
.Architect  —  Chas.     Butner,     51     Maple  I; 

St.,    Salinas,    and   Robert   Stanton,  n' 

Carmel. 


August   15,    1935 
Seek    Funds, 

LIBRARY  Cost,    $29,776  : 

ALAMEDA,   Alameda   Co..   Cal. 
New  branch  library  building. 
Owner — City  of  Alameda.  I 

Architect— Carl  Werner,   13u3  Bay  St.,  tJ 
Alameda. 
Application   has   been  filed  with  the  " 
PWA   for  a  grant   of  $13,399  to  assist  ■ 
financing   the   project. 


BIDS    OPENED  ' 

S.AN  FR.ANCISCO.— Robert  L.  Cra-  il 
mer  Co..  at  $3,696  submitted  low  bid  .l^ 
to  Department  of  Public  Works  for 
furnishing  and  installing  acoustical 
material  i  n  the  Controller's  Office. 
City  Hall.  Only  other  bid  was  sub- 
mitted by  the  Western  Asbestos  Co  . 
at   $3,875." 

Bds  held   under  advisement.  • 


Commissioned   To    Prepare   Plans. 

.ALTEkATIONS  Cost.    $20,000 

.MILL  V.ALLEY.   Marin   Co.,   Cal. 
.Alterations   to  present   town    hall. 


14 —        RESIDENCES 

Low  Bidders.  { 

RESIDENCE  Cost.  $4,000  i", 

HAYW.ARD.    Alameda  Co.,   Calif. 
One-story  frame  and  stucco  residence 

(3  rooms)   shake  roof,  gas  hot  air 

beating    system,    hardwood    floors, 

wood  sash,   etc. 
Owner— Withheld.  '     i 

Architect— Geo.    Palton    Simonds.    192 

Main    Street.   Hayward. 
Low  Bidder— H.  W.  Suttlc,  1701  D  St.. 

Hayward. 
Three  low  bids  follow: 

H.    W.    Suttle tS.S?!! 

George    Lund 3,aio 

Larwence    Sullivan    3.623 

Bids    held    under   advisement. 

Bdis    In — Held   Under   Advisement. 

RKSIDENCE  Cost,     $ 

HILLSBOROUGH.    San    Mateo    Coun- 
ty.  Calif. 
Two-story    brick    residence    (12   rooms. 


PACIFIC    CONSTRUCTOR 
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bathn)  wood  extfilor,  slate  lonf. 

e«l  and   wood   hhhIi,  kiih   hi-atliiB 
[.stem,    air   inndltlonliiK   syRlein. 
nr— Mr.   nm\  Mm.    T.loyd   IJebcs. 
^(ecl  _  O.irdncr   Dalli-y.    210   Tu.-tl 

reel.  Siiii  Krandsoo. 
V  ioiinc..ni.'nl    will    l.i-    im.hI,.    wilhir. 

:<  days-  * 


net  Awarded 

o:i>ENCK  c'n.st.  $n.:,on 

)RSTO.  SInnlslaup  Co..  Cnl.  Map- 
ilta  Avrnup. 

.ixtory  fnimo  and  sliioro  rcRldencf 
I  room.s.  2  hatha)  hravy  shlnsle 
int.  oil  lieatliiR  .syslnn.  s  t  p  n  I 
csh.   hardwood    floors,     lllo    hath." 

I  r— W.   M.   PUKh. 

floot— O.  N.  Hillnirn.  1213  I  St.. 
odeBto. 

tractor— Ira  Cotnrr.  Kmilc  4,  Hun 
llOSi'  Modesto. 


it^ontracts   Awarded. 

•MiK.NTK  Cost.   ?8,000 

I'  AT/ro.    Sanla   Clara   Co.,   Calif. 

K   Alvaraiiti    and    Coronado    Sts., 

iinpus   of    Stanford    Univer.sity. 
(•■story  frame  and  stucco  residence 
v.r— Prof.     David    Harris.    434    Cn- 

imhlii  St..    I'alo   Alto, 
rtect — ('has.    K.    Snnincr,    DocUer- 

ik  BIdg,.  Palo  Alto. 
I  actor— Ralph    Knight,    593    BailP.v 

ve..   Mountain    View. 
uDlng— I,ee  &    .Sharp,   737  Web-ster 

t  ,  Palo  Alto, 
eric    Wiring — .\cme    Electric    Co. 

>r.  HamiltOTi  Ave.,  Palo  Alto, 
vng— Wallace   &   .Stump,    455  Hope 

t..  Mountain  View.  w 

li  Work— Art    Tile    &    Mantel    Cc. 

!1   Oak  St..   San  Francisco, 
e  Sa«h— Truscon   Steel   Company, 
ai— Acme  Glass  Co.,   851   Alma    St.. 

,alo  Alto, 
loer— McKlroy    and    Cheim.    Vista 

ve.    and    El    ("amino    Real,    Palo 

Ito. 
li  ing— Otlo    Freeborn,    !1  (i  1    Merrv 

t..  Mt.   View. 
It  ng  &  Plastering— Tra  T.   Bridges 

.4  Oherlin   St..   Palo  Alto. 
'i',   and  Stone   Work— C.    E.    Jlill.-.. 

fi)  Collece  Ave.,    Palo   Alto. 


Cat 


3   e   Done   By    Day's    Work. 

'vDENCE  Cosi 

lH\-()OD  CITY,  San  Mateo 

t37  Jefferson  Street. 
Kl'tory  frame  and   stucco  residence 

flve  rooms). 
■vIt  and   Builder- John    E.    McCar- 

)y.  premises, 
nttteet— Not  Oiven.  ( 


0  le   Done   By    Day's    Work. 

i:  DKNCp;  Cost,  fT.nnrt 

i;\VOOD  CITY.  San  Mateo  Co.  C.U. 

|5  Myrtle  Street. 
«i  story  frame  and  stucco  residence 
n'>r  &   Builder— Fred    Carlisle.    Box 

7.  San  Carlos, 
r^itact— Not  Given. 


0  Pact  Awarded 

1  KRATIONS  Cost,   H.onn 
\   MATEO  C(^..  Cal.    727  Clierrv  St 

Faher  Subdivision). 
Iiatlons  to  residence. 
v.er— J.  J.   Ciontenhcin. 
riitect — Not   Given 
oiractor— Phillip    Darr,    131     Pari; 
jilvil.,  Palo  Alto. 


eegated    Bids    Being   Taken. 

•'""■-N-CR  Cost,     J 

I.VXn.  Alam»-da  Co.,  Cal.  Wat- 
rhouse  Road. 

'^5t(^^y  wood  frame  residence  (six 
i-ooms)  wood  shinRle  and  clai)- 
ward  exterior,  cedar  .shingle  roof, 
lot  air  heating  system,  wood  sa-;i. 
Iiardwood    floors,    etc 

i\  er— -Withheld. 

.riitect— Fabre  and  HildcUrand  1  h' 
jRutter  St.,   San  Franci.^cr. 


Plans   Being  Completed. 

Itl'ISIDKNCE  COBt.    »5,.-|5ll 

lilCHMONll.    Contra    Costa    Co..    Cal 
MIra    Vista    HlghlandK. 

Twii-striry  frame  and  stucco  resldenc" 
(7  rooms,  2  baths  and  2  lavatories; 
double  garage)  shingle  roof  i-as 
beating  system,  steel  sash,  hard 
woovl    floors,    tile    baths,    etc 

Owner — Albert   S.   Adcock. 

Architect— J.    II.   Thomas,   31    Norwn.,.! 
Avenue,    Berkeley. 
I'.lds  will   be  taken   in  about    I    week. 


Sub-Bids    Being    Taken. 

.\i)iiiTi(~iN  Ciist,  $is,nfin 

I'AI.O  AUTO,  Santa  Clara  Co..  Calif. 
.Stanftird   ITnlversity  Campus. 

Alterations  and  additions  to  fraternity 
house  (add  bedrooms,  new  plumb- 
ing, stucco  work,  tile  roof,  redeco- 
rate Interior,  partition  work,  etc  ) 

Owner  —  Delta  Chi  Fraternity,  586 
I^asuen  S-t.,  Stanford  University. 
P.ilo  Alto. 

Architect — Chas.  Sumner.  Deckeroak 
Bldg..    Palo   Alto. 

(Contractor — Wells  P.  Goodenough,  569 
T-owell   Ave.,   Palo   Alto. 


Prospective    Bidders. 

RESIOFTNCE  Cost,    $ 

SACRAMENTO,   Sacramento  Co..   Cal. 

Forty-sixth  and  J  Streets. 
Two-story  and  basement  frame  and 
concrete  residence  (10  rooms  and 
4  baths);  Tudor  style;  stucco  ex- 
terior, half  timber,  cast  stone, 
.steel  windows,  tile  roof,  steel  sash, 
etc. 
Owner — Very  Rev.  Emile  S.   and  Mrs. 

Harper,   Sacramento. 
Architect — Arnold  Constable,  680  Mar- 
ket St..  San  Francisco. 
Following    will    submit    bids.      Bids 
open  August  23.  4:00  P.  M. : 

John    H.      Schnieder,      5621      Shaffer 
Ave..   Oakland. 

Fred    DuPuy.     110     Sutter    St..     .S-an 
Francisco. 

Moore    &    Roberts.    C93    Mission    St., 
San   Francisco. 
C.  C.  Ruby,  4800  T  St.,  Sacramento. 
P.   R.   Siegrist,   604  Mission   St.,   San 
Francisco. 

N.    H.    Lund,    2549   Gth   Ave.,    Sacra- 
mento. 

E.    A.    Corum,     2665    Donner    Way, 
Sacramento. 

H.    W.    Robertson,    3004    F   St.,    Sac- 
ramento. 

William   Murcell,    200   V   St.,    Sacra- 
mento. 

Date  was  previouely  set   for  .August 


Plans    Being    Figured — Bids   Close 
August  20,   2   P.    M. 

TtlCFIDENCE  Cost,    $ 

SAX    FRANCISCO.    Sherwood    Forest. 
Two   -   story  and  basement  frame  and 
stucco    resilience    (9   rooms   and    3 
baths)  asbestos  shingle  roof,  wood 
sash,    gas    heating    system,     h.'ii-d- 
wood  floors,   tile  baths,  etc.) 
riwner — B.   I.,.   I..echens. 
Architect— Harold    Stoner,    G9S    P.>rtola 
Drive. 
Following    will    submit    bids: 
Moore  &  Roberts.  693  Mission  Street. 
C.  P.  W.  Jensen.  320  Market  Street. 
A.  F.  Mattock,  212  Clara  Street. 
R.    S.    Sllverberg.    405    Montgomery 
.Street  •  i 


Contract   Awarded 

RESIDEXCE  Cost.    $7,300 

.\THERTON.    San    Mateo  Co..   Calif. 
One-story  rustic  residence   (7  rooms.  2 

b.ithS;    3-car    g.irage)    shake    roof. 

oil    heating   system,    tile   baths. 

hardwood    floors,    wood    .sash. 
Owner — W.   H.   Moebus. 
Architect— E.    L.    Snyder.    2  101    Shal- 

tucU    .\ve.,    Berkeley. 


Contractor— Kmll  SfclneKger.  371  Al- 
aniecla  de  la»  Pulgas.  Itidwoml 
City. 


Contract  Awarded. 

RESIDENCE  Cont.    Price.    17172 

OAKLAND.   Alameda  Co.,   Cal.  Ocean 

View  Avenue. 
Two-slory  frame  and  stucco  realdence 

(fi  rooms,  2  hatha)  shake  roof,  gas 

ht>t  air  heating  aystem,  etc. 
owner — I.    E.    Brown. 
Architect  —  Cheater  H.   Trelchel,   696 

Cleveland   Ave.,  Oakland. 
Contractor  —  J.    R.    ArmatronK.    113) 

Fleet    Road.   Oakland. 

Preparing   Plans. 

KESIDE.NCE  Cost.  $5.3()1 

BERKELEY,  Alameda  Co..  Cal.  Ce- 
llar Street   near  Euclid. 

Two-story  frame  and  stucco  residence 
(6  rooms.  2  baths)  shake  roof,  gas 
heating  system,  steel  .sash,  hard- 
wood floors,  tile  baths,  etc 

Owner— Withheld. 

.\rchiteel  — Edwin  L.  Snyder.  2101 
shattuck  Ave.,  Berkeley. 


Preparing  Plans. 

IIIOSIDENT'E  Cost,    $6,500 

BERKELEY,  Alameda  Co.,  Cal.  Eu- 
clid Ave.  near  Marin. 

Two-stoiy  frame  and  stucco  residence 
(0  rooms,  2  baths)  Spanish  style: 
I  lie  roof,  gas  heating  system,  steel 
sash,   hardwood  floors,  tile  baths. 

Owner— Withheld. 

.\rihiteel— Edwin  L.  Snyder.  2101 
Shattuck  .^ve.,  Berkeley. 


Owner  Taking   Bids. 

RESIDENCE  Cost.    $7,300 

BERKELEY.  Alameda  Co..  Cal.  Crag- 

mont  Avenue. 
Two-story  frame  and  stucco  residence 

(7  rooms  and  2  baths)   shake  roof. 

gas   hot   air  heating  system,    wood 

sash,    hardwood    floors,    tile    baths. 
Owner— M.    Gillespie,   2901    C.arber   St.. 

Berkeley. 
.\rchitei't— Edwin    L.    Snyder.    2Iiil 

Shattuck  Ave.,  Berkeley. 


Plans    Being   Completed. 

KESIDEX("E  Cost.    $15,000 

NORTH  RKKKKLEY.  Alameda  Co.. 
Calif.     The   Arlington. 

Two  -  story  and  basement  frame  and 
stucco  residence  (10  rooms  and  " 
baths)  tile  roof,  gas  hot  air  heat- 
ing system,   oak  floors,   tile  baths. 

Owner— Withheld. 

.\rchitert— Edwin  L.  Snyder,  2iai 
Shattuck  Ave..  Berkeley. 


Owner  Taking    Bids. 

IIF.SIDEXCE  Cost.    $.<!.0')0 

O.AKT.AND.    Alameda    Co.,    Cal.    Roek- 

ridge   District. 
Two-storv  frame  and   stucco  residence 

(7  rooms  and  2  baths)  shake  roof. 

gas    hnt    air   heating   system,    steel 

sa,<h     hardwood   floors,    tile  baths. 
Owner— C.    J.    Struble.    Financial    Cen- 

t     er  BIdg..   Oakland. 
.\rchHect— Edwin    T.     Snyder.    21iil 

Shattuck  Ave..  Berkeley. 


To   Be    Done   By   Day's  Work. 
RESIDENCE  Cost.    $5,000 

S.ACRAMENTO.    Sacramento  Co..  Cal. 

27S3  Marty  Way. 
One   -   story  and    basement    frame  and 

stucco   residence. 
Owner  &  Builder — Leonard  Lund.  3241 

I  St..   Sacramento. 
Architect— Not    Given. 


Contract   Awarded. 

ALTERATIONS  Cost.    llUia 

S.\N    MATEO.    San    Mateo   Co..    Calif. 

No.    137  West   Belleview  .•Vve. 
MIcrations  and  additions  to  residence 
Owner— H.    A.    Magnusson.    Premises. 
Architect— Francis  E.  Lloyd,   360  Pine 

St..  San  Francisco. 
Contractor    —    O.     C.    Moroney.     1437 

Drake  Ave.,   Burlingame. 
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Contract   Awarded. 

RESIDENCE  Cost,    $4000 

SAN  JOSE.   Santa  Clara  Co.,  Cal.  No. 

993  Cinnabar  Street. 
One-story    and    basement    frame    and 

stucco   residence    (5   rooms). 
Owner— H.    A.    Steiner,    997    Cinnabar 

St.,   San  Jose. 
Architect — Not  Given. 
Contractor  —  Georpe    L.    Honore,    136 

Race  St.,   San  Jose. 


Contracts   Awarded. 

RESIDENCE  Cost.   JS.IOO 

OAKLAND.    Alameda    Co.,    Cal.     Sun- 

nyhills    Road   and    Hillwood   Place. 
Two-story  frame  and  stucco  residence 

(7  rooms,   2   baths)   double  garage, 

tiled  baths,  shingle  roof,   gas  fired 

furnace,    hardwood    floors,    etc. 
Owner— Mrs.   Hazel  Cvilin. 
Architect— Dragon    &    Schmidts,     206S 

Allston  Way.   Berkeley. 
Contractor— C.    M.    Norgrove,    2220 

Roosevelt   St.,   Berkeley. 
Heating— J.    C.     Owens,     1616    Carlton 

St.,    Berkeley,    $275. 


To   Be   Done   By  Day's  Work. 

RESIDENCE  Cost,    $4500 

SAN    FRANCISCO.      N    Army    St.    110 

W    Sanchez   St. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner    and    Builder— Joseph    E.    Per- 

mento,   424  Duboce  Ave.,   S.   F. 
Architect — Not   Given. 


Additional     Sub-Contracts    Awarded. 

RESIDENCE  Cont.   Price.   $13,600 

SANTA  ROSA,  Sonoma  County,  Cal. 
Rincon    Heights    Subdivision. 

Two-story  frame  and  stucco  residence 
(10  rooms  and  4  baths)  Mediter- 
ranean type;  tile  roof,  wrought 
iron   rails  and   balusters,   etc. 

Owner  —  Mr.  and  Mrs.  Tom  Proctor, 
Santa   Rosa. 

Architect — Herbert  &  Caulkins,  Ros- 
enberg Bldg.,   Santa  Rosa. 

Contractor — E.  Ahlstrom,  411  Short 
Seventh    St.,   Santa    Rosa. 

Roofing— C.  L.  Frost,  717  C  St..  Sant.T 
Rosa. 

Tile  Work— C.  L.  Frost,  717  C  Street. 
Santa   Rosa. 

Concrete — Galiazzi  &  Sodini,  Sonoma 
Road,    Santa  Rosa. 

Hollow  Tile — Dickinson  Bldg.  Mate- 
rials Co..   S8,nta  Rosa. 

Lumber — Henry    Laws,    Santa    Rosa. 


Sub-Contracts  Awarded, 

RESIDENCE  Cost,    $8,000 

SAN  FRANCISCO.   St.   Francis  Wood. 

Two-story  frame  and  stucco  residence 
(7  rooms  and  3  baths). 

Owner  and  Builder  —  Henry  Papen- 
hausen,  595  Victoria  Street. 

Architect— Masten   &  Hurd,   233  Post. 

Concrete — J.    Donnelly,   802  23rd  Ave. 

Grading — L.  Devincenzi  and  Co.,  148 
Blake    Street. 

Reinforcing  Steel — Gunn.  Carle  &  Co., 
20  Potrero  Avenue. 

Lumber  —  Spring  Valley  Lbr.  Yard, 
2401   San  Jose  Ave. 

Mill  Work— Warden  Bros..  2501  Army 
Street. 

Tile  Roofing— Alta  Roofing  Co  ,  976  In- 
diana Street, 

Painting— Reliable  Painting  Co..  3247 
19th   Street. 

Tile  Work— Richmond  Tile  Co..  1024 
Clement    Street. 

Electric  Wiring — Galvin  Bros.,  15  7  8 
20th  Avenue 

Plastering — H.  Campbell,  110  Ashton 
Avenue. 

Sheet  Metal  and  Heating— Atlas  Heat- 
ing  Co.,    557   4th    St. 

Plumbing— Higgins    &   Kraus,    741    Te- 


har 


Str 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost,    $4000 

SAN    FRANCISCO.      S  Ney    St.    75    E 
Craut  Street. 


One-story    and    basement    frame    and 

stucco  residence. 
Owner      and      Builder  —  Marshall    T. 

Struthers,    4250    Mission    Street. 
.\rchit€Ct — Not  Given. 


To   Be  Done   By  Day's  Work. 

RESIDENCE  Cost.     $5000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  No. 

1355   Fremont   Street. 
One-story    and    basement    frame    and 

stucco  residence   (6  rooms). 
Owner— Ormal     W.     Dodd,     1107     Glen 

Ave!',  San  Jose. 
Architect — Not  Given. 


Sub-Contracts   Awarded, 

ALTERATIONS  Cost,    $10,000 

PALO   ALTO.   Santa  Clara   Co.,   Calif. 

Stanford   Campus. 
Alterations    to   Fraternity   House. 
Owner — Phi  Delta   Gamma. 
Architect— Birge    M.    Clark.    310    Uni- 
versity  Ave.,   Palo   Alto. 
Contractor    —    George    B.    Moore.    531 

Stanford   Ave..    Palo   Alto. 
Roofing — California    Roofing   Co..    Palo 

Alto. 
Plumbing— R.   W.  Riley,   Palo  Alto. 
Electric— Fred   H.   Pohl,   Palo  Alto. 
Heating  —  Walter    Sterling.     Rewdood 

City. 
Sheet    Metal  —  Stanford   Sheet   Metal 

Works,    Palo    Alto. 
Tile  Work— Art  Tile  &  Mantel  Co..  221 

oak    St.,    S-an    Francisco. 
Concrete  —  Joe    Ernma    &    Co.,    Palo 

Alta. 
Wood    Sash  —  Progress    Lumber    Co., 

Redwood  City. 
Reinforcing  Steel — San  Jose  Steel  Co 

San    Jose. 
Structural    Steel — Engfer   Iron   WorSs. 

San  Jose. 
Lumber — McElroy-Cheim   Lumber  Co.. 

Palo   Alto. 
Painting    —    Anton    Anderson    &    Son, 

Palo  Alto. 
Lathing    and    Plastering  —  R.    W.    Al- 

berson,   Palo  Alto. 
Grading — E.    Strain,    Palo    Alto. 


Contract  Awarded 

RESIDENCE  Cost,    $5,000 

LOS   ALTOS,    Santa    Clara    Co.,    Cahf. 

One-story  frame  and  stucco  residence 

Owner — Brunia   Ertola. 

Architect — J.  A.  Porporato,  619  Wash- 
ington  St.,    San   Francisco. 

Contractor— J.  Fracchia  &  E.  Bongio, 
1996  21st  Ave.,   San   Francisco. 


Plans   Being    Prepared. 

RESIDENCE  Cost,    $6,500 

WALNUT  CREEK,  Contra   Costa  Co., 

Calif. 
Two-story    frame    residence    (3   rooms) 

Colonial  style. 
Owner — Withheld. 
Architect— Earl   MacDonald,    194  Johns 

St.,    Oakland. 


To   Be   Done   By   Day's   Work 

residence:  cost    $5.ono 

BURLINGAME,    San   Mateo  Co,    Calif. 

Cabrillo  Avenue. 
T'ne    -   story  and  basement  frame  and 

stucco  residence. 
Owner— C   H.    Haizer,    415   East    Santa 

Inez,  San  Mateo. 
.Xrchitect- Not    Given. 


Contract  Awarded 

RESIDENCE  Cost,    $5,000 

BURLINGAME,    San    Mateo  d,    Calif. 

Cortez   Avenue. 
One-story  frame  and   stucco  residence 
Owner — Mary    E.    Bennetts. 
.Architect — Not  Given. 
Contractor — G.    C.    Hess,    1446    Burlin- 

game  Ave.,  Burlingame. 


Contract  Awarded 

RESIDENCE  Cost,    $7,000 

RURLINGAME,    San   Mateo  Co,   Calif. 

Howard   Avenue. 
Two-storj-  frame  and  stucco  residence 
Owner — C.  Connolly. 


Architect — Not  Given. 
Contractor  —  Burlingame    Realty 

1090    Burlingame    Square,    Bui,, 

game. 


Contract  Awarded 

RESIDENCE  Cost,   $:  o 

BURLINGAME,    San    Mateo  Co,  C 

Humboldt  Avenue. 
Owner — C.  H.  Tegner. 
One    -   story  and   basement  franir 

stucco  residence. 
Contractor— G.    W.    Williams   Co.. 

Primrose    Road,    Burlingame. 


Construction   Postponed   Indeflniteli 
RESIDENCE  Cost.  )  - 

OAKLAND,   Alameda  Co.,  Cal,  01  ■ 

mont  Pines:   Margarido  Drive.' 

Two  -  story  and  basement  frame  i,d 

stucco   residence    (10  rooms  a '8 

baths)    shingle    roof,    gas   fuTOe, 

hardwood   floors,   tile  baths,  e. 

Owner — C.  -S.  Morse.  ; 

Architect— E.    G.    Bangs,    411   SOthnl., 

Oakland.  ' 


Contract   Awarded 
ALTERATIONS  Cost.  »  « 

SAN    FRANCISCO.      16    17th   Ave  ;. 
.^Iterations  to  residence.  i 

Owner — G.  B.  and  Dr.  John  Tuftsl!l6 

27th  Avenue. 
Architect — Not  Given. 
Contractor — V.    Masarie.    2550   19tf  t. 


To    Be    Done    By    Day's  Work. 
RESIDENCE  Cost,    )  0 

OAKLAND.    Alameda    Co.,    Cal.      i, 

6197  Ocean  View  Drive. 
Two-story  frame  and  stucco  reBidi-e 

(6  rooms). 
Owner   and    Builder  —  H.    C.   PfrTt, 

5659  Ocean  View  Drive,  Oaklal 
Architect — Not  Given. 


To   Be   Done   By  Day's   Work, 
RESIDENCE  Cost,  J.O 

OAKLAND,    Alameda   Co.,    Cal.      '8 

Chahot  Road. 
One-story  frame  and  stucco  residse 

(5  rooms). 
Owner    &    Builder — James    H.   KeJ', 

5874   Birch   Court,    Oakland.     ,' 
Architect — Not   Given. 


Being    Done    By    Day's   Work. 
RESIDENCE  Cost,  »1 

PALO   ALTO,    Santo   Clara  Co.,  C, 

No.  171  Dana  Avenue. 
Two-story  frame  and  stucco  residi 
(Monterey    type)    shlnele    tile    ■ 
Owner    and    Builder— William    Sti! 

%    Architect. 
Architect — Harold    Stoner,   West  ■ 

tal   and   Portal   Drive.    San  F 

Cisco. 
Construction  under  way. 


Contract  Awarded 
RESIDENCE  Cost,   1  «0 

LAFAYETTE,  Contra  Costa  Co.,  il- 
Two-story   frame  residence   (7  re  s. 

2   baths)   shingle  roof,   oil  bunW 

heating    system,    hardwood   fl  * 

tile   baths,  etc. 
Owner — Emily   Palmer. 
Architect— E.    G.    Bangs,    411   30th  '■■ 

Oakland.  | 

Contractor — David  Nordstrom,   15  '" 

St.,   Oakland. 


Contract  Awarded 

RESIDENCE  ■'  "" 

BERKELEY.  Alameda  Co..  Cal.  '■ 
zly  Peak  Blvd. 

One  -  .story  and  basement  frame  '• 
idence  (5  rooms.  2  baths)  t  ^ 
exterior,  shingle  roof,  gas  he  '8 
system,  oak  floors,  tile  b  '■ 
vlouble  garage,   etc. 

iiwner — John    Imrie. 

.Vrchitect— Not   Given. 

Contractor— J.    M.   Walker.    1709  C 
St.,   Berkeley. 


Al 
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,ub-Contract«  Awarded. 

ilOSIDEN<'l';  Cont.    J'llco,    $13.fili0 

Ia'nTA    ItoS^A.    Ronnni.i    County,    C.n]. 

Klncon   lldKlita  Sulidlvlsloii. 
■wo-ntory  fniMie  and  Ktiii'co  rcsidcntn 

(10    nmm.M    and    4    liatliw)    Medltpr- 

rnnciin   typo;    tllr   roof,   wroiiKht 

Iron    mils  and   lialiislors,    etc. 
pwni>r— Mr.    and     Mrs.     'Pom    ITorlor, 

Snnia    RoBa. 
Archltcpt— IIcrl)frt    &    Cnulklns,    Ros- 

enhcrK  Hldg.,  Santa   Rosa, 
■(intrnctor   -lO.     Ahlstrom.     4  1  1     .'iliorl 

Scvcnili   St.,    Sania   Ros.-i. 
'lumbino— <'.t'"r(?e    Mitchell. 
Drnamenta!    Iron— Tony   Urick. 
Piaatering  -Kcclin    Urotlicr.s. 
Mill   Work     Roberts   Mill. 
Sheet   Metal— Ed.   S.   Hollz. 
Hardwood   Floors — James  McCanse. 
Painting— H   Hani 
Electric— I..   A.   Drake. 
Brick  Work— David  Jordan. 
All  of  Santa   Rosa. 


Plana  Being    Figured. 

kesidenck:  cost.  $ 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
Outside   the  City   Limits. 

iT\»ro-story  residence   (18  rooms)   spec- 

'  iai  brick  exterior  walls,  shake 
rooflnK,  oak,  cement  and  pine 
floors,  pine  interior  trim,  steel 
casement  window.s,  structural 
steel,  six  bathrooms  with  tile  and 
rubber  tile  floors,  mill  work,  air 
conditioning  system,  swimming 
pool,    guest    cottage. 

Owner — M.    Menukin. 
Architect— Paul  R.  Williams,  3839  Wil- 
shlre  Blvd.,   Los  Angeles. 

'     Bids  a-.e  being  received  from  select- 
ed list  of  contractors. 

'  Plans  Being  Figured — Bids  Close  Aug. 
20th,  2   P.    M. 

RESIDENCE  Cost,    S 

SAN   ERANCISCO.     Sherwood    Forest. 

Two  -  story  and   basement  frame  and 

stucco    residence    (9    rooms    and    3 

'         baths)  asbestos  shingle  roof,  wood 

sash,    gas    heating    system,    hard- 

;         wood  floors,  tile  baths,   etc.) 

Owner— B.   L.   Lechens. 
!  Architect— Harold    Stoner,    698   Portola 
'         Drive. 

Following   will  submit   bids: 
Moore  &    Roberts,   G93   Mission   St. 
Adams   Bros.,    20    Castro   Street. 
R.    S.    Silverberg,    405    Montgomery. 


Preparing   Sketches. 

RESIDENCE  Cost,     % 

MILL   VALLEY,    Marin    Co.,    Calif. 
One-story   residence. 
Owner — Withheld. 

Architect — Miller  &■  Wernceke,  Finan- 
cial Center  Bldg.,    San   Francisco. 


Plans   Being    Prepared. 

RESIDENCE  Cost,  J7000 

PEBBLE  BEACH,   Monterey  Co.,   Cai. 

One-story  frame  and  stucco  residence 
(5  rooms)  tile  roof,  hot  air  heat- 
ing system,  wood  floors,  etc. 

Owner — Withheld. 

Architect— A.  A.  Cantin,  557  Market 
&t.,  San  Francisco. 


Being   Done    By   Day's   Work 

RESIDENCES  Cost,    $10,000 

WOODLAND,  Tolo  Co.,  Cal.  Cleve- 
land and  Elliott  Streets. 

Three  one-story  frame  and  stucco 
residence. 

Owner  and  Builder— J.  G.  Molroni, 
Woodland. 

Architect— Not  Given. 


Construction  to  Start    Immediately. 

RESIDENCE  Cost.    $J.Oiia 

BERKELEY.  Alameda  Co.  Cal.  For- 
est  Lane. 

One  -  story  and  basement  frame  res- 
idence (5  rooms.  2  baths)  rustic 
exterior,   shingle  roof,   gas  heating 


syHtem,    oak    floors,     tile    baths, 

rlouble  gnrage.   etc. 
Owner— H.    McKenzle. 
Arohltoet— E.     L.    Snyder.    2101    .Shal- 

tuck    Ave.,    Berkeley. 
Contractor— J.    M.    Walker.    1709  Orovo 

St..   Berkeley. 

Construction    To    Start     Immediately. 

RESIDENCE  L'ost.   ( 

BERKELEY.  Alameda  Co..  Cal.  driz- 
zly   Peak    Blvd.    and    Spruce    St. 

Cape  Cod.  Early  California  residence 
(two-story  frame  and  stucco  con- 
struction: 6  rooms.  2  baths)  plank 
floors,  composition  shingle  roof, 
gas  hot   air  heating  system,   etc. 

Owmr  and  Builder  —  J.  M.  Walker. 
1709  Grove  St.,   Berkeley. 

Architect— E.  L.  Confer,  2812  Ru.s.sell 
Street.    Berkeley.  * 


Sub-Bids   Being  Taken. 

RESIDENCE  Cost.    $ 

r.ERKKLEY.  Alameda  Co..  Cal.  Par- 
nassus  Road. 

Two-story  frame  and  stucco  residence 
(6  rooms  and  2  baths)  flat  deck 
roof,  shake  roof  on  portion,  oil 
burning  heating  system,  hardwood 
floors  tile  roof.  etc.  (General  Elec- 
tric  Model  Home). 

Owner  and  Builder  —  J.  M.  Walker. 
1709  Grove   St..   Berkeley. 

Architect— John  Dinwiddle,  3fi0  Pine 
St..    San    Francisco.  • 


Plans    Being    Completed. 

RESIDENCE  Cost.    J6500 

PIEDMONT.    Alameda  Co.,    Cal. 

Two-story  frame  and  stucco  residence 
(B    rooms). 

Owner — Withheld. 

Architect— Miller  &  Warnecke.  Finan- 
cial  Center  Bldg.,   Oakland. 
Bid.s  will  he  asked  within  one  waek. 


Low    Bidder. 

RESIDENCE  Cost.    $10,000 

PIEDMONT.  Alameda  Co.,  Cal.  Pied- 
mont Estates. 

Two-story  frame  and  stucco  residence 

(/wner — Mr.  Mitchell. 

Architect— Miller  &  Warnecke.  Finan- 
cial Center  Bldg.,  Oakland. 

Low  Bidder — Jensen  &  Pedersen,  3443 
Adeline  St.,  Oakland. 


Contract  Awarded. 

ADDITIONS  Cost.  $■ 

NEAR  WAT90NVILLE,  Santa  Cruz 
Co..   Calif. 

Alterations  end  additions  to  residence. 

( iwner— Edward  Pfingst.  Watsonville. 

Architect— W.  W.  Wurster.  260  Cali- 
fornia  St..    San   Francisco. 

C<intractor— Chas.    Pratt.    Watsonville 


Plans    Being   Completed. 

RESIDENCES  Cost,    $8500 

BERKELEY,  Alameda  Co.,  Cal.  Keith 
Avenue. 

One-story  wood  frame  residence  (6 
rooms)  and  one-story  wood  frame 
guest  house  (3  rooms)  wood  ex- 
terior, copper  clad  roof,  gas  heat- 
ers,  wood   floors,   etc. 

Owner— Prof.   Dryon. 

Architect  —  Michael     Goodman,     2163 
Center   St.,    Berkeley. 
Bids    will    be   taken    from    a   selected 

list  of  contractors  in  about  one  week. 


Plans  Being  Figured — Bids  Close  Aug. 
22nd. 

RESIDENCE  Cost.    $ 

S.XCRAMENTO.  Sacramento  Co..  Cal. 
Forty-sixth  and  J  Streets. 

Two-story  and  basement  frame  and 
concrete  residence  (10  rooms  and 
4  baths):  Tudor  style:  stucco  ex- 
terior, half  timber,  cast  stone. 
steel  windows,  tile  roof,  steel  stish. 
etc. 

Owner — Rev.  Emile  .S.  and  Mrs.  Harp- 
er,  Sacramento. 

.*  rchitect— Arnold  Constable,  580  Mar- 
ket   St.,    San    Francisco. 


Cost.   $7000 
Cal.      No. 


Contract    Awarded. 
UESIDE.VCE 
OAKLA.ND.    Alameda 

3894   Lyman   Koad. 
Two-Htory  frame  and  stucco  resideno: 

(7   rooms). 
Owner — Wm.    I.    Mcdis. 
Architect- Not   Given. 
i-rmlr.Tctor- Fred  T.   Dooley,  3936  Vale 

Ave,  Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,    $5000 

SAN  FRANCISCO.  Cayuga  and  SanU 
Ynez  Avenue. 

One-story  and  basement  frame  and 
stucco    residence. 

Owner— Chas.  Blue.  1727  Felton  St., 
San    Francisco. 

Architect- Not  Given. 

Contractor— Boyd  C.  Lindsay.  183  Ox- 
ford  St..   San  Francisco. 


To   Be   Done   By  Day's  Work. 
RESIDENCES  Cost.   $5000  each 

SAN    FRANCISCO.      E    Twenty-sixth 

Ave.   S   Lawton   Street. 
Three   one-story   and   basement   frame 

and  stucco  residences. 
Owner    and    Builder — Henry    Doelger. 

Inc..  320  Judah  St.,  San  Francisco 
Architect — Not   Given. 
.\rchitect — Not   Given. 


Contract    Awarded. 

RESIDENCE  Cost.    $6000 

STOCKTON,    San    Joaquin    Co.,    Calif. 

No.  2224  Lakeside  Street. 
Two-story  frame  and  stucco  residence 

(6  rooms). 
Owner— State    Realty   Co..    966   Oxford 

Way.    Stockton. 
.\rchitect— Joseph   Losekann,    1218   W. 

Harding  St.,  Stockton. 
Contractor — C.     E.     Totten,     706     Vale 

Ave.,    Stockton. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost.    $6000 

SAN    JOSE,    Santa    Clara   Co.,    Calif. 

Shasta  Ave.   near  Dana  Avenue. 
One-story    and    basement    frame    and 

stucco   residence   (6   rooms). 
Owner— Rollie    Williams,    1497    Shasta 

Ave.,   San  Jose. 


—  15- 


SCHOOLS 


CONTRACT    AWARDED 

SANTA  ROS.\.  Sonoma  Co.,  Cal. — 
r.  D.  Roberts.  S-anta  Rosa,  at  $475 
.-.warded  contract  for  roofing  the  cafe- 
teria building  at  the  High  School. 
Bids  on  roofing  of  the  main  building 
at  the  Fremont  School  were  rejected. 
Work   will   not  be  done  at   this  time. 

Seek   Funds. 

LIBRARY  Cost,    $56,892 

.SUNNYVALE,    Santa   Clara  Co..    Cal. 
One-story   reinforced    concrete   library 

swimming  pool.   etc. 
Owner — Fremont    Union    High    School 

District. 
Architect— W.    H.   Weeks.    525  Market 

St..   San  Francisco. 
Application   has  been   filed   with   the 
PWA   for  a   grant  of  $25,602  to  assist 
financing   the   project. 


Preparing   Plans. 

GYMNASIUM  Cost.    $143,000 

SAN  FR.ANCISCO.  Frederick  and  Wil- 
lard    Streets. 

One-story  steel  frame,  brick  and  ter- 
ra cotta  gymnasium  (concrete  side 
walls  and  floors  etc.)  locker  rooms 
on  first  floor,  gymnasium  on  sec- 
ond,  sunrooms,  offices  ,etc. 

Owner — City  and  County  of  San  Fran- 
cisco. 

.•\rchltect— Chas.  Sawyer.  City  Archi- 
tect. City  Hall. 

Structural  Engineer  — H.  C.  Vesano. 
251   Kearny  Street. 
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Sub-Contracts    Awarded. 

SCHOOL  Cont.    Prico.    $32,494 

PORTOLA,  Plumas  Co..  Calif. 

One-story  frame  and  stucco  grammar 
school  (5  classrooms  and  recrea- 
tion  room). 

Owner — Portola  Grammar  School  Dist. 

Architect  —  Harry  Devine,  California 
State    Life    Bldg..    Sacramento. 

Contractor— Campbell  Constr.  Co.,  SOO 
R  St..   Sacramento. 

Plumbing— J.  J.  McDermott,  2401  U 
St..  Sacramento. 

Electric  Wiring— George  C.  Foss.  1720 
Eighth   St.,    Sacramento. 

Heating— Scott  Co.,  113  Tenth  Street. 
Oakland. 

Glass — Diamond    Match    Co.,    Chico. 

Painting  —  Jos.  J.  Burdon,  587  Athoi 
Ave..    Oakland. 

Lathing  and  Plastering — Thomas  F. 
S'cnllan.    2919  T  St..  Sacramento. 

Fmish  Materials— Sierra  Mill  &  Lum- 
ber Co..  201  V  St..  Sacramento. 

Blackboards   and   Cork   Carpet— J.    \V. 
Fricke,  420  Market  St.,  San  Fran- 
cisco. 
Construction  will  start  August  19. 


Preparing    Preliminary   Plans. 
SCHOOL  Cost.   $15.01111 

SALIX.'.S,    Monterey   Co.,    Calif. 
One-story    frame    grammar    school    (3 

classrooms)    wood    siding. 
Owner  —  Prunedale    Grammar    School 

District. 
Architect— Charles     Butner,    51    Maple 

St.,  Salinas. 
Engineer — F.   W.   Kellberg,   320  Market 

St.,  San  Francisco. 
Preliminary   plans    forwarded    to   the 
State    Educational    Department,     Sac- 
ramento,   for  approval. 


Preparing    Preliminary    Plans. 
.SCHOOL  Cost,   $30,000 

SALINAS.    Monterey   Co.,    Calif. 
One-story   frame  and  stucco  grammar 

school    (3    classrooms:    auditorium 

to  seat  250). 
Owner — Alisal   Grammar   School   Dist. 
Architect — Charles     Butner,    51    Maple 

St.,  Salinas. 
Kngineer— F.   W.   Kellbeig.   320  Market 

St..  San  Francisco. 
Application    filed    with    PWA    for    a 
loan    and    grant    to    finance    the    con- 
.struction. 


Preparing    Working    Drawings. 

IMPROVE    SCHOOL  Cost,    $ 

KING   CITY.   Monterey   Co..   Calif. 
Structural    change    and    improvements 

to  grammar  school. 
Architect— Charles    Butner,     51     Maple 

St.,   Salinas. 
Engineer- F.  W.  Kellberg.  320  Market 

St.,   San  Francisco. 


Preparing    Working    Drawings. 

ADDITION  Cost.   $ 

PAJARO.    Montere--   Co.,    Calif. 
Addition   to  grammar  school   (add   one 

classroom   and  two  toilets). 
Owner — Pajaro  Union    School  District. 
Architect— Charles    Butner.    51     Maple 

St.,   Salinas. 
Engineer— F.  W.  Kellberg,  320  Market 

St..   San   Francisco. 
Application   has   been   filed  witli   the 
PWA   for  a   loan  and  grant   to  finance 
construction. 


CONTRACTS  AWARDED 

ANAHEIM.  Orange  Co.,  Cal.— Wm. 
C.  Crowell.  495  P.  Broadway,  Pasa- 
dena, awarded  general  contract  by 
Anaheim  Union  High  School  District, 
at  $302,915.  for  construction  of  a  new 
main  building  at  the  Anaheim  High 
School.  Other  contracts  awarded 
were:  R.  R.  Jones  Electric  Co.,  1121 
Fair  Oaks  Ave.,  South  Pasadena,  elec- 
tric wiring,  $34,105;  J.  B.  Welsh,  513 
S.  Granada  Ave..  Alhamhra.  heating 
and  ventilating,  $20,443;  Earl  O.  Stice 
Co..  2102  Colorado  Blvd.,  plumbing. 
$8948.50:    School    Equipment    Co..    759 


N.  Spring  St..  stage  equipment,  $3795; 
Royal  Metal  Mfg.  Co.,  chairs,  $13,- 
815.06.  T.  C.  Kistner,  814  Architects' 
Bldg.,    Los   Angeles,    Architect. 


Electric — Ace    Electric    Co.,    2924    Nj 
27th    St.,   Portland,   $1,508. 


LOW    BIDDER 

LOS  ANGELES.  Cal.— W.  J.  Shir- 
ley, 1724  .'5.  Vermont  Ave.,  submitted 
low  bid  to  Los  ."Vngeles  Board  of  Ed- 
ucation at  $96,838,  for  reconstruction 
rehabilitation  and  strengthening  of 
the  main  building,  classroom  annex, 
cafeteria  and  domestic  science  build- 
ing and  mechanical  arts  building  at 
the  John  Sluir  Junior  High  School. 
5929   S.    Vermont   Ave.  i 


LOW    BIDDER 

VAN  NUY9,  Los  Angeles  Co.,  Cal. 
— N.  A.  Anderson.  414  Rowan  Bldg., 
Los  Angeles,  submitted  low  bid  to 
Los  Angeles  Board  of  Education  at 
$148,484,  for  constructing  a  two-story 
3S-room  Class  A  reinforced  concrete 
administration  building  to  be  built  at 
the  Van  Nuys  High  School,  6535  Ce- 
(Iros  Avenue,  Van  Nuys.  The  building 
will  have  concrete  roof  slab,  composi- 
tion roofing,  metal  lath  and  plaster, 
metal  windows,  reinforced  concrete 
stairs  and  corridors,  tile  and  marble 
toiltes.  showers,  structural  steel,  heat- 
ing and  ventilating  system,  automatic 
storage  water  heater,  steel  lockers, 
etc.  Allison  &  Allison,  1014  Edison 
Bldg.,   Architects. 


Preparing    Preliminary   Plans, 
SCHOOL  Cost,    $36,000 

.■-■•ACRAMENTO    COUNTY,   Cal.    (Jun- 
ior Pacific)   21st  St    and   Franklin 
Blvd. 
One-story  frame  and  stucco  grammar 
school    (6    classrooms,    gymnasium 
and  cafeteria). 
Owner — Junior    Pacific    School    Dist. 
Architect— Jens   C.    Petersen,    812    20th 
St.,    Sacramento. 
Application    will    be    filed    with    the 
PWA    for   a   loan    and   grant    to   assist 
financing  the  proposed   work. 


Preparing    Preliminary    Plans. 

.SCHOOL  Cost,     $12,000 

SACRAMENTO  COUNTY,  Cal.  (Up- 
per Pacific)  Franklin  Blvd.  and 
47th    Avenue. 

Ones-story  frame  and  stucco  gram- 
mar school  (1  classroom  and  audi- 
torium  to   seat  300). 

()\vner — Upper    Pacific    School    Dist. 

.Architect— Jens   C.    Petersen,    812   26th 
St..    Sacramento. 
Application    will    be    filed    with    the 

rWA    for   a  loan    and   grant    to   assist 

financing  proposed  work. 


Preparing   Working    Drawings. 
ADDITION  Cost.    $75,000 

KLK   GROVE,   Sacramenttj  Co..   Cal. 
Di-ick    and    steel      addition      to      hiKli 

School. 
Owner— Elk  Grove  High  School  Dist. 
Architect— Jens  C.  Petersen,  812  26t'r. 
St..  Sacramento. 
.Application  will  be  filed  with  the 
PWA  for  a  loan  and  grant  to  finance 
proposed  work. 


Cost.    $- 


Low   Bidders. 

SCHOOL 

NEWPORT,    Oregon. 

Two-story  frame  school  (eight  class- 
rooms, gymnasium  &  auditorium, 
.^tage  and  dressing  rooms,  cafe- 
teria and  kitchen  to  accommodate 
200). 

Owner— Newport   School   District. 

Architect — F.  Marion  Stokes,  Termi- 
nal  Sales   Bldg.,    Portland. 

Low  Bidder — Malarkey  &  Kallander. 
McKay    Bldg.,    Portland,    $29,166. 

Plumbing — Northwestern  Plumbing  & 
Heating  Co.,  1812  NE  40th  St., 
Portland.   $2,073. 

Heating — Hastorf.  Inc..  735  SE  Mor- 
rison,  Portland,   $4,307. 


Preparing  Working   Drawings. 
SCHOOL  Cost.    n7,00< 

ELK    GROVE,    Sacramento    Co.,    Cal 
One-story  grammar  School  )one  class- 
room   and    auditorium)    brick    an( 
steel  construction. 
Owner — Elk    Grove    Grammar    S'choo 

District. 
Architect — Jens   C.   Petersen,   812  26tl 
St.,    Sacramento. 
Application    will    be    filed    with    thf 
PWA    for   a  loan   and    grant    to   assl."' 
financing  the   proposed  work. 


Sub-Contracts   Awarded. 

HIGH    SCHOOL  Cost.    $33,01" 

COVELO,     Mendocino    Coimty,    Calif 
one-story   frame   and  stucco  acadeni! 

building. 
Owner   —    Round    Valley    High   Schoo 

District  (Vierling  Kersey,  Supt.  u 

Public  Instruction). 
Architect — Herbert    &    Caulkins,    Ros 

enberg   Bldg.,    Santa    Rosa. 
Contractor — Roth   Bros..    Woodland. 

.Academic   building  only  will  be  coii- 
..^tructed  at   this  time. 
Roofing — C.  L.  Frost,  San  Rafael. 
Plumbing— H.   W.   Sails,   Ukiah. 
Electric  Wiring — Norman  Russell,  San 

Jose. 
Heating— H.   W.   Sails,  Ukiah. 
Reinforcing    Steel — Palm    Iron    Works.h 
Sacramento.  1 

Lumber— Willits  Lumber   Co.,   Willils.P 
Painting — Sullberg  &  Sons,  Santa  Rosii'; 


BIDS   WANTED 

BURBANK,  Los  Angeles  Co.,  Cal.— 
Until  August  23,  4  P.  M.,  bids  will  be. 
received  by  the  Long  Beach  board 
of  education  for  construction  of  thei 
Luther  Burbank  elementary  school,'^ 
located  on  Fourth  St.  at  Junipero  Ave.^i 
Plans  and  specifications  may  be  ob--! 
tained  from  the  business  manager  of  '■ 
the  bo.Trd  at  25th  St.  and  Chestnut* 
Ave.,  Long  Beach,  upon  deposit  of 
$25.  Kenneth  S.  Wing.  501  Termino' 
.\vp..    Long   Beach,   architect. 

Cost,   ?7.-.o.ooo. 


Preparing   Plans. 

HIGH    SCHOOL  Cost,    $60,00n 

CEDARVILLE,   Modoc  Co.,  Calif. 

One  -  story  frame  and  stucco  hlghit 
school  (12  classrooms  and  study'i 
hall)  composition  roof,  steam 
heating  system,    wood   floors,    etc.    ' 

Owner  —  Surprise  Valley  Union  Hlgh« 
School   District.  ■ 

Architect— Jens   Petersen,  812  26th  St.'S 
Sacramento. 
Application  has  been  filed   with   the 

rW.A.    for  a   loan   and    grant    to  assist 

in  financing  the  project. 


TO   SEEK    FUNDS 

PALO  ALTO.  Santa  Clara  Co..  Cal. 
—Palo  Alto  Board  of  Education  will 
file  an  application  with  the  PWA  for 
a  loan  and  grant  in  the  amount  of 
$350,000.  to  finance  construction  of  a 
iunior  high   school    in  Palo  Alto. 

Preliminary  plans  prepared  by  Ar- 
chitect Birge  M.  Clark.  310  Univer- 
sity Ave..  Palo  .Alto,  provide  for  15 
classrooms,  an  auditorium,  adminis- 
tration suite,  two  science  rooms,  two 
vocal  rooms,  band  and  ovhestra 
room,  mechanical  drawing  room,  gym- 
nasium, cafeteria  and  library,  dental 
rlinic,    etc. 


Plans    Being   Completed 
GYMNASIUM  Cost,     $60,000 

AUBURN,    Placer   Co.,    Cal. 
One-story   steel    concrete    gymnasium. 
Owner — Auburn    School    District. 
Architect   —   W.    E.    Coffman,    Forum 
Bldg.,  Sacramento. 
Application     filed    with    PWA    for 
'funds  to  finance  construction. 
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,oc»tlon9   Beino   Written. 
,„-IONS  ''"••<t.    $2(1. oof. 

KINO,  Tclmma  Co.,  Calif. 
II,'  room,    baml,    room   and   Rtudont 

fiiiorii   bulUiliiB    (reliiforci'd    con- 

f.le  conHtruetlon)      new     central 

turn  hcatlnK  plant. 
rn-CornlnK     Unlcn     llinl.     Schonl 

strict. 
i,|,,.gt   \V.    K.    Coffman,    Korum 

UK.,    Sacramonln. 
Plication   filed   with    the   PWA   for 
id  In  flnancp  constnicllon, 

IN    ELECTION 

,/.E    COUNTY,    Cal.- Biiiii.s    \':il- 

'    hool   District   will    vote   on    Auk. 

oil  proposal  to  l.s.sue  liond.s  In   the 

lOit  of  $16,600,  proceeds  to  finance 

nf  uctlon  of  a  one-story  frame  and 

ic'   grammar   school    to    contain    S 

LnDoms, 

r'tlmlnary   Rlan.s   prepared   liy   Ar- 

llts   Herbert    &    Catilkin.'^.    Ko.sen- 

rM'ldir.,    K'anta    Kosa. 


AiiBimt    12,    l!>,i5 
■I   Being   Prepared. 
riJASlUM  Coat,     $90,000 

JVRE.   Tulare  Co..   Cal. 
unew  classroom  buildings  and  re- 

drs   to   gymnasium, 
vir— Tulare     High    School     District 

v.  B.  Knokeyn,  Supt.  of  Schools) 
j^tect— W.  D.  Coatcs,  Howell  Bids. 

resno. 
Kids  In  the  amount  of  ?90.000  were 
f.tly  voted. 


11    WANTED 

SV  PEDRO,    l.os  Angeles  Co.,  Cal. 

l.il    August    29,    11:30    A.    M.,    bids 

il  )e  received  hy  I>os  Angeles  board 
ucatlon  purchasing  bureau,  142,'i 
Ml   Pedro    St.,    for    an   adniinistra- 

ii'bulWlng.    home    economiis    bufld- 

K«nd    Industrial    arts    building    (63x 

111.)   to   be   built   at    1010    15th    St.. 

iiPedro  district.    O.    B.   Kaufmann. 

II  Inlon    Bank    Bldg.,    I.,os    Angeles, 

,-.leet.       Cost.    $333,532. 


tirino   Working    Drawings. 

■10L  Cost,     $181,102 

i  FRAN'CISCO.      ITaillelt  and  22nd 

treets. 
;  grammar  school  building  (twelve 

lassrooms)    Agassiz   School. 
»?r— City  and  County  of  San  Fran- 

Isco. 
•itect— Masten    &    Hurd,    233    Post 

"t.,   San   Francisco, 
ntural    Engineer— Walter     Huher, 

■^rocker    First    Nat'l.    Bank    Bldg., 

Van   Francisco, 
c'.rical  Engineers — Iceland  &  Haley, 

■S  &uttcr  St..   San  Francisco. 
Jins   will    be    completed    in    ^bout 
'y  days. 


IS   WANTED 

■CMPE.    Ariz.  —  Until    August    27, 

'1   A.   M.,   bids   will   be  received   by 

.\rizona  SMate  Teachers'  College, 
iipc.  for  the  construction  of  an  ad- 
m  to  Matthews  library  building 
he  college  in  Tempe,  a  PWA  proj- 
'  Plans  and  specifications  may  be 
lined  from  the  architects,  Lcscher 
lahoney,  1100  Title  &  Trust  Bldg., 
lenlx,  upon  deposit  of  $20.  Cer- 
'd  check   for  ,1   per  cent   must   ac- 

pany  ench  bid.  The  library  ad- 
i^n  will  be  two-story  and  basement 
'S  .\  structure,  31x90  feet  and  25x 
feet  In  area,  with  brick  walls, 
i^scd  brick  facing,  asbestos  shingle 
',  hollow  tile  partitions,  metal  lath, 
"  and  mahogany  trim,  concrete 
rs  with  rubber  tile  and  linoleum 
ering,  steam  heat,  art  stone  trim, 
ilatlon  materials,  marble  work,  or- 
iental Iron,  steel  windows,  steel 
ssts,  tile  work,  etc.  Estimated 
t.  $100,000.  The  following  contrac- 
s  have  procured  plans:  E.  W.  Du- 
"•■     131S   K.    Harvard   St..    Phoenix; 


Del  K.  Webb  C'onstr.  Co.,  1633  W. 
.hfferHon  St.,  I^hocnlx;  M.  M.  Sundt 
Construction  Co..  Box  2214,  Tucson, 
Two  more  buildings  at  the  college. 
each  costing  approximately  $IOO.Oiili. 
will  follow  In  about  30  and  60  days, 
i.spectively. 


CONTRACT    AWARDED 

KKNTKIKLD.  Marin  Co.,  Cal.— De 
Uuca  &  Son,  174.';  Filbert  St.,  San 
Francisco,  at  $tS9C  awarded  contract 
by  Marin  Junior  College  for  Hnlshlns 
the  one-story  reinforced  concrete  shop 
building  at  Kentflcld  for  the  Marin 
Junior  College.  Work  involves  plumb- 
ing, painting,  steel  sash,  roofing,  etc. 
A.  A.  Cantln,  557  Market  St.,  San 
l-'ranclsco.    Architect. 

As  previously  reported,  DeLucca  & 
Son  awarded  contract  for  carpentry 
and  concrete  work,  at  $6937. 


Plans    Being    Prepared. 

SCHOOL  i.^o.-'c-,    $.-)0.000 

CHICO,    Butte   Co.,    Calif. 

One-story  elementary  school  (con- 
crete exterior,  tile  roof,  steam 
heating  system,   steel  sash  finish). 

iiwner — City  of  Chico. 

Architect— Chester    Cole,    4418    Second 
St..   Chico. 
Application    filed    with      PWA      for 

funds  to  finance  construction. 


BOND    ELECTION 

DKI,  RKY.  Fre..<no  Co.,  Cal.— Prairie 
School  riistrict  will  vote  on  August 
"0  on  a  proposal  to  issue  bonds  in  the 
.•I mount  of  $25,000,  proceeds  to  finance 
construction  of  a  six  classroom  school 
building  with  an  auditorium  to  seat 
.inn.  Frame  and  stucco  construction, 
(lie  roof,  gas  heating  system,  wood 
floors,    etc. 

Preliminary  plans  prepared  by  Ar- 
i  hiteots  K-wartz  &  Ryland,  Brix  Bldg., 
Fresno. 

Application  has  been  filed  with  the 
l'W.4.  for  a  loan  and  grant  to  assist 
iinancing  the  project. 


Plans  Being  Figured  —  Bids  Close 
August    27,    8:00    P.    M. 

ADDITION  Cost,    SI.*;, 0(111 

S-ACRAMENTO  COUNTY,  Cal.  Two 
miles  East  of  Sacramento. 

One-story  frame  and  stucco  addition 
to  elementary  school  (two  class- 
rooms   and    assembly    hall). 

Owner  —  Arden  Elementary  S'ohool 
District. 

Architect — Chas.    P.    Dean,    California 
State   Life   Bldg.,    Siacramento. 
Plans  and  specifications  ma.v  be  oli- 

tained   from   the   architect.      Bids   will 

he   opened    in    the   Assembly   Room   of 

the   Arden   Elementary   School,    Adren 

and  Watt  Aves. 

(6127)  1st  report  Feb.  la;  6th  July 
19.    1935.  •  13 

16— RANKS.  STORES  AND 
OFFICES 

Contract  Awarded. 

.VLTERATIONS  Cost,    $0000 

OAKLAND,  Alameda  Co.,  Cal.  N... 
2049   Broadway. 

Alterations    to   building. 

Owner— Hibernia  Savings  &  Loan  As- 
sociation. 

Architect — Aileen  Fraber.v,  1955  Web- 
ster St.,   Oakland. 

Contractor  — •  H.  J.  Christensen,  1955 
Webster    St..    Oakland. 

Contract    Awarded. 

.ALTERATIONS  Cost,    $1500 

SAN    FRANCISCO.      No.    220    Kearnv 

Street. 
Alterations  to  store  building. 
C^wner — Slllivan    Pet    Shop,    Premises. 
Architect — Not    Given. 
Contractor   —   Unit   Bilt   Fixture   Co., 

2663   Jones   St.,   San   Francisco. 


Contract    Awarded. 

0FFIC|.;.>-:  Cost,    17340 

SAN  FRANCISCO.  W  Sohwerin  300 
»  Sunnydule   Ave. 

One-Htory  frame  offlcc  biilldlng  (ship- 
ping:  building,    etc.) 

Owner — Gencvt  and  .Sunnydale  Nur- 
sery,  798  Oeneva  Ave.,   S.   F. 

Architect — Not  Given. 

iMitraclor— A.  Rolandelll,  317  Green 
St.,  .Sun   Francisco. 


$3,000 
Calif. 


Contract  Awarded 

.\I.TEI!ATI()N.« 

I'ALO   ALTO,    Santa   Clara 

403   Alma   Street. 
.MIeratlons   to  store  bulhllng. 
C^wner- George  IC.   Graft   Estate. 
Architect — Not  Given. 
Contractor — J.    G.     Causey.    2338    Ra- 

mona  St..  Palo  Alto. 

Plans   Being  (:.i.>pleted. 

STORE  Cost,    $ 

PACIFIC  GROVE,  Monterey  Co.,  Cal. 
No.   561   Lighthouse  Avenue. 

Two-story   store   building,    fireproof 
structure. 

Owner — Fred    Cope,     Pacific    Grove. 

.\rcbitect— Robert  Stanton,  Carmel. 
Bids  will  be  asked  in  about  1  week. 

Plans    Being    Completed. 

ALTERATIONS  Cost,    $ 

.SAN    FRANCISCO.      No.    134    Maiden 
Lane. 

.Mleraticns  to  building  (Girard"s  Res- 
taurant). 

Owner  —  Mrs.     McRacken    and    Mrs. 
O'Neil. 

Architect — Robert   Stanton,    Carmel. 
Bids  will  be  asked  In  about  1  week. 


Plans  To   Be  Revised. 
.\LTERATIONS  Cost.    $25,000 

SAN   FRANCISCO.   Kearny  Street  and 

Maiden  Lane. 
.Alterations   to  department  store   bldg. 
Owner — Weinstein  Co.    (Isadore  Weio- 

stein.   President). 
Architect  —  Hyman    and    Appleton,    CS 
Post   Street. 

Bids   ran   high. 


Contract  Awarded 

lU'lLDI.NG  Contract    Price,   $17,310 

SAN  JOSE,  Santa  Clara  Co.,  Calif 
San  Fernando  and  The  Alameda. 

One  -  story  Class  C  brick  railway  ex- 
press bldg.  (composition  roofing, 
concrete   floors,    steel   sash). 

Owner  —  American  Railway  Express 
Co..  85  Second  .St.,   San   Francisco. 

Plans  by  Supt.  of  Building,  Railway 
Express  Agency,  85  Second  Street, 
San  Francisco. 

Contractor— Karl    S.    Koller,    Box    607. 
Crockett. 
Complete    liAls   published    .\ugust    7. 


Contract   Awarded.'' 

5.TORE  BI^DG.  Cost,   $50,000 

SE.ATTLE.  Wash.  Fourth-  Pine  and 
Westlake    Streets. 

Two-story  fireproof  store  building  to 
house  restaurant  and  drug  store, 
reinforced  concrete  and  steel  con- 
struction, marble  and  non-rusting 
metal   trim,    etc.) 

Owner — Plaze    Hotel    Building. 

Architect  —  R.  C.  Reamer,  Stimson 
Bldg..  Seattle,  Wash. 

(Contractor — Teufel  &  Carl.son.  Skin- 
ner  Bldg.,    Seattle.  '  16 

Planned. 

MARKET  &   STORES         Cost.   $18,000 

SUNNYVALE,    Santa  Clara   Co.,    Cal. 

SE   South   Murphy  Ave.    and   Mc- 

Klnley  Ave. 
Drive-in    market,    service   station   and 

stores    (two-story    structure    with 

apartments  above), 
tiwner — Mrs.  Jane  Ryerson,  404  Maple 

St.,  San   Francisco. 
.Architect — Not  Given.* 

Building    permit    has    been    applied 
for. 
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Sub-Contracts   Awarded. 

ALTERATIONS.     ETC.      CoFt,    $S5.000 

STOCKTON.  San  Joaquin  Co..  Calif. 
Weher   Ave.    and    San  Joaquin   St. 

Alterations  and  additions  to  5-stoi'y 
store  and  office  bids. :  stores  on 
(rround  floor  (work  involve.'!  paint 
ing.  decoratinK,  installing  new  el- 
evators, new  linoleum.  Venetian 
blind.',    terra   cotta    entrance,    etc.  I 

t)wner — Belding  Estate. 

Architect— Not  Given. 

Contractor  —  Dinwidvlie  Const.  Co.. 
Crocker   BldR..   San   p'rancisco. 

Mill  Work— Union  Planing  Mill,  735 
South   Sutter   St.    .Stockton. 

Paintino— D.  Zelinsky.  165  Grove  St.. 
San    Francisco. 


Contract  Awarded 

ALTER.A.TIONS  Cost.    $4,000 

SAN   FRANCISCO.    825  Pacific  Street. 

Alterations  to  basement  for  restau- 
rant. 

Owner— Lillian  W.  Hunt.  183  San  Be- 
nito. 

Architect— Not  Given. 

Contractor — Geo.  Wagner.  181  South 
Park. 


Contract  Awarded. 

ALTERATIONS  Cost.    $6000 

SAN  FRANCISCO.  NW  Post  St.  and 
Grant   Avenue. 

Alterations  to  store  and  offices. 

Owner  —  Templeton  Crocker,  Shreve 
Bldg..    San  Francisco. 

Architect — Not  Given. 

Contractor — Taylor  &  Goericke,  Shar- 
on Bldg..  San  Francisco. 


Plans  Being  Figured — Bids  Close  Aug. 
22nd,   2   P,    M. 

RESTAURANT  Cost,    $ 

SAN  FRANCISCO.  Taylor  Street  bet. 
Jefferson   and   Pier    45. 

Two-story  frame  and  stucco  restau- 
rant (27x31-feet)  tile  roof,  wood 
floors,  etc. 

Owner — State  of  California  (Board  of 
Harbor   Commissiorvirs). 

Engineer— F.    G.    White,    Ferry    Bldg. 


Plans  Being   Prepared. 
ANNEX  Cost,    $40,000 

OAKLAND,    Alameda   Co.,    Cal, 
Two-story    reinforced    concrete    office 

annex. 
f)wner— Withheld. 
Architect— Hugh   White,    915   Hillcroft 

Circle,   Oakland. 
E^igineer   .—    T.     Ronneberg,     Oocker 
Bldg.,    San   Francisco. 

Bids  will  be  asked  in  about  10  days. 

Plans   Being    Figured. 

OFFICES.    ETC.  Cost,   $ 

FAIRFIELD,    Solano   Co..   Cal.      Texas 

Street   (200x150  feet). 
One-story  frame  and  stucco  office  and 

storeroom      building      (corrugated 

iron    roof,    tile    drop    front,    plate 

glass    front). 
Owner— Diamond    Match   Co..    Suisun. 
rians  by  Engineering  Dept.  of  Owner. 


Plans  Being   Figured — Bids  Close  Aug. 
22nd,   2   P.    M. 

RESTAURANT  Cost,    % 

SAN  FRANCISCO.    Taylor  Street   bet. 

Jefferson  St.  and  Pier  45. 
Two  -  story  frame  and  stucco  restau- 
rant   (27x31-feet)    tile    roof,    virood 
floors,  etc. 
Owner — State   of  California    (Board  of 

Harbor  Commissioners). 
Engineer— F.    G.    White,  Ferry  Bldg. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of   $10.00.  • 


Planned. 

STORE  Cost,    $ 

ANTIOCH,  Contra  Costa  Co..  Calif. 
Bye  and   flecond   Streets. 

One  -  story,  ba.'i  loent  and  mezzanine 
floor  store  building  (brick  con- 
struction). 


Owner — Garrow  Home  Furnishers,  An- 

tioch   (Elston   R.   Garrow,   Pres.) 
Architect — Not   Given. 

Contract  Awarded 

NEWSPAPER    PLANT      Cost    ,$10,000 
TULARE,    Tulare    Co.,    Calif.     233-2S9 

North   K   Street. 
One-storv    reinforced    concrete    news- 
paper  plant   (50xl00-ft.) 
Owner — Tulare  Times  &  Advance  Ree- 

ister.    Tulare. 
Architect — Not  Given. 
Contractor— H.   J.   O.    Reed,   Tulare. 


(3)   Castro  Theatre,  Castro  St.  at  th 
Street. 


Sub-Contracts  Awarded, 

ciFFICE    BLDG.  Cost,    $500,000 

SAN  FRANCISCO.  No.  417  Mont- 
gomery  Street. 

Ten-story  reinforced  concrete  office 
building  (tar  and  gravel  roof,  steel 
sash,  two  elevators,  steam  heat- 
ing system,  terra  cotta  facing, 
plaster    throughout,    etc.) 

Owner — Louis  Lurie,  333  Montgom- 
ery St.,    San   Francisco. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery St.,   San   Francisco. 

Engineer — F.  W.  Kellberg,  320  Mar- 
ket  S't.,    San   Francisco. 

Contractor  —  Cahill  Bros..  206  San- 
some    St.,    San    Francisco. 

Grading  —  Sibley  Grading  &  Teaming 
Co.,    165    Landers    St. 

Reinforcing  Steel — Truscon  Steel  Co., 
604    Mission   Street. 

Lumber — J.  H.   McCallum,   Bryant  and 
Oak  Grove   Sts. 
Elevator  bids  are  now  being  receiv- 
ed   by    the   architect. 
As  previously  reported,  underpinning 

awarded   to  Harry  Drake,   666  Mission 

St.:  shoring,  D.  J.  &  T.   Sullivan,  1940 

Folsom    St. 


Contracts   Awarded. 

ALTERATIONS  Cost,    $ 

HANFORD,  Kings  Co.,  Calif.  212  W 
Seventh    Street. 

Alterations  to  building  (add  new  floor, 
new  front,  install  partitions,  dec- 
orating,  painting,  plastering,   etc.) 

Owner — F.  V.   Dewey. 

Architect — Not   Given. 

Carpentry — Wm.    Roughton,    Hanford. 

Painting — Andrew    Nelson,     Hanford. 

Plastering— Joe    Costa,    Hanford. 


17—        THEATRES 

Plans   Being   Prepared. 

THEATRE  Cost,    $ 

QtHNCY.  Plumas  Co..  Calif. 

New    theatre    building     (to    seat     50!"') 

two  stores  on  ground  floor. 
Owner — Town  Hall  Association. 
Architect— S.    Cha.s.    Lee,    2404    W    7th 

St.,   Los  Angeles. 
Application    will    be    filed    with    the 
T'WA    for   funds   to    finance   construc- 
tion. 


Plans    Being    Completed. 

ALTERATIONS  Cost.    $ 

NAPA,    Napa  Co.,    Cal.      Main    Street, 
between    First    and    Pearl    Sts. 

Alterations    to    old    Opera    House    for 
theatre. 

Owner- Fox  West  Coast  Theatres,  988 
Market    St.,    San   Francisco. 

Architect — A.    A.    Cantin,    557    Market 
St.,  San  Francisco. 

Engineer— F.    W.    Kellberg,    320    Mar- 
ket St.,   San  Francisco. 
Bids  will  be  asked  in  about  10  days. 


BIDS    WANTED 

SAN  FRANCISCO— Architect  A.  A. 
Cantin.  557  Market  St.,  is  receiving 
bids  until  today,  August  12.  for  a 
new  marquee  tor  the  following  thea- 
tres in  San  Francisco  for  Nassar  Bros. 
Costs   estimated   at   $3000   each: 

(1)  Royal   Theatre;   Polk    St.   at   Cali- 
fornia Street. 

(2)  Alhambra   Theatre,    Folk   &   Green 
Streets. 


FIRE    LOSS 

MODESTO,  Stanislaus  c.,,,  (•;, 
Fire  destroyed  the  Mode.sto  The  t. 
located  on  Tenth  St.  between  l  ki 
J.  August  12.  Damage  estimateigi 
$65,000.  W.  R.  Messinger,  McI-:  ry 
St.,    Modesto,    owner   of   the   buili 

PREPARING    PLANS 

NEAR  SAN  FRANCISCO— Am 
S.    Charles   Lee,    2404    W.    7th   Si 
Angeles,    is    preparing   working   . 
ings  for  a  theatre  building  to  be     .. 
in  the  San  Francisco  area  for  a  cl  x. 
It  will  have  a  seating  capacity  o:  W 
and  will  be  of  reinforced  concrete  I'l- 
struction.  i 


19— MISC.  CONSTRUCTIN 


PLANNED 

BURLINGAME.  San  Mateo  Co., 
— City  of  Burlingame  is  considf 
filing  an  application  with  the  1: 
for  a  loan  and  grant  in  the  amou: 
$50,000  to  finance  construction  i 
salt  water  municipal  plunge  on 
Burlingame   bay   beach   frontage. . 

Preliminary  plans  prepared  by ' 
Engineer  C.  M.  Thomas  cajl  for  a 
225x75  feet. 


CONTRACT    AWARDED  t 

COWELL,  Contra  Costa  Co..  C '- 
Western  Precipitation  Co.,  1016  '. 
9th  St.,  Los  Angeles,  awarded  i- 
tract  by  Henry  Cowell  Lime  &  i- 
ment  Company,  for  dust  arrester  it 
Cowell,   Calif.  1 


BIDS    OPENED 

GOVERNMENT  ISLAND,  Ca( - 
Golden  Gate  Iron  Works,  1541  Hoild 
St.,  San  Francisco,  at  $600  submli^d 
low  bid  to  U.  S.  Forest  Service,  h'- 
Marsh,  Assistant  Supply  Officer,  (•,  • 
ernment  Island,  for  furnishing  SO-S't 
steel    lookout    tower   for   King  CSK 

Following    bids    received;  ' 

(A)  Golden  Gate     Iron     Works,    i.'n 
Francisco,   $600.  ! 

(B)  Schrader   Iron   Works,    San  F  '• 

Cisco,    $720. 

(C)  Independent     Iron    Works,    C  - 

land,    $725.  ! 

(D)  Moore    Dry    Dock    Co.,    Oakh:!, 

$S48. 
Aero  Motor  Co.,   bid  catalogue  r 


CONTRACT   AWARDED 

SAN  FRANCISCO.  —  San  Fran<  u 
Elevator  Co.,  860  Folsom  Street  .t 
$544.90  awarded  contract  by  Dep  ■ 
ment  of  Public  Works  for  repai  S 
two  automatic  passenger  elevator  n 
Juvenile    Detention   Home. 

Work  includes  installation  of  a  |V 
6x9  governor  rope  to  replace  pre  t 
obsolete  tiller,  a  new  type  "0"  • 
leasing  carrier,  new  bronze  cha  ;1 
gate,  together  .vith  neces.sary  ;  c 
track  and  dismantling  elevator  ■ 
chine  and  rebabbiting  with  coi  r 
hard  bearing  metal  the  outboard  d'n 
iieMring   and    gear   ^.^e   bearings. 

Complete    bids    published   Aug.  8 


Preparing    Preliminary    Studies. 

EXPOSITION    BLDGS.  Cost,    $- 

VERBA  KUF:NA  SHOALS,  San  Fi'- 
cisco   Bay. 

Group  of  Exposition  Buildings. 

owner— San  Francisco  Bay  Expofi  " 
SIS  Financial  Center  Bldg.,  " 
Francisco  (Leiand  W.  Cutl  . 
President). 

Architect  —  Architectural  Commi?  n 
of  San  Francisco  Bay  Exposil '■ 
composed  of  George  Kelham,  • 
thur  Brown,  Jr.,  Timothy  PI- 
ger,  W.  G.  Merchant,  L.  P.  ' 
hart  and   E.    Weihe. 

Engineer— W.  P.  Pay.  Financial' (.'■ 
tei-   Building. 


PACIFIC    CONSTRUCTOR 
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IIACHIMERT  ff  MATERIAL 

Bid   calls   for   construction    macliinery    and    material*    and    miscellaneous    equipment   and    supplies   purchased   by 
Federal,  State,   Municipal  and  other  public  aaencies. 


KCLAMATION  SERVICE 

CiDEN,  Ut:iti  — UiilU  Septcmlior  3. 
(I  M.,  lilils  will  bp  ronolved  by  V. 
;  urenu  <if  Hrcliimatlon.  R.  F.  Wal- 
er  Chief  Rntlncer,  Customhouse. 
.eItT,  Colo.,  under  Spec.  No.  716- 
)  )r  furnlshlnit  prcca.st  reinforced 
nirete  pipe  for  u.io  In  construction 
f  i  ructures  on  cannls  in  the  OBden 
tl  r  Project. 

;.  charge  for  specifications  to  bon.i 
id'l'roBpectlve  bidder."!;  to  others  50c, 
lol  returnable. 

'       CANAL  ZONE 

"t.NAL  ZONH.— Until  Aug.  28.  10:30 
\..l.,  bids  will  be  received  by  Gen- 
ir;  Furclinslns  I'fflccr.  The  rananiu 
^ikl,  WiishliiKton,  D.  C.  under 
jjdule  No.  30S2  for  furnishing  35.- 
III barrels  of  Diesel  oil  to  be  dellver- 
iht  Balboa,   C.    Z. 

leeiflcations  and  proposal  forms 
.1  inable  from  above  and  from  As- 
,j  Mit  Purchasing  Agent,  The  Pana- 
tiCanal.  Fort  Mason.  San  Francisco 

NAVY  DEPARTMENT 


ASHINGTON,  U.  ('.—Bids  will  be 
■!■  ived  by  the  Bureau  of  Supplies 
Accounts,  Navy  Department,  Wash- 
n  on,  D.  C,  for  miscellaneous  sup- 
il<  for  Marc  Island,  as  follows: 
■JUMATIC  H.-VMMERS,  3110  pneu- 
matic scaling  hammers;   Sch.   o72'.i. 

Hid.'!   A\igust    27; 
rtLDINO  DUTFITS.  8  oxy-acetylene 

cutting    and    welding    outfits;    Sch 

5714.     Bids  Aug.   20. 

lounging    chairs;     Sch.    5704.     Bids 

Aug.    23; 
liN'ERATOUS.    10    motor    generators 

and    10    control    panels    and    spares 

tor   Mare    Island   and    Portsmouth; 

Sch.   5727.     Bids  Aug.   27; 
rxNFOKMERS.    14   transformers  tor 
Mare    Island    and    other    stations: 

Sch.  5726.    Bids  Aug.   27. 
il.VKS.     rubber     pump     valves     for 

Mare  Island  aiKl  eastern  yards: 
,Sch.  5679.     Bids  Aug.    27 

or  bid  information  apply  to  above 
)ito  Purchasing  Ofncer.  12th  Naval 
Jtrlct,  100  Harrison  St..  San  Fmn- 
■N. 


I      BUTTE  COUNTY 

.lARYSVn.LR.    Sutter    Co.,    Calif.— 

lil  August  li).  8  P.  M..  bids  will  be 
leived  by  the  Common  Council.  City 
iMarysviUe.  Chester  O.  Gates.  Clerk 
"'.  furnishing  police  signal  raditi 
■iiipment.  consisting  of  transmitter, 
i.ra  -  high  frciiuency  police  mobile 
I  iismitter.  ultra-high  frequency  po- 
''  automobile  I'eceiver.  conventional 
fquency  police  station  house  receiv- 
I    for   the   police   department   of    the 

y  of  Marysvllle. 

'pectficatlons  on  file  with  the  city 
'  rk  and  available  on  request. 

SAN  FRANCISCO^CITY 

^AN  FRANCISCO.— Until  August  2:1 
I'  M..  b'ds  will  be  received  by  T. 
Brooks.  Purchaser  of  Supplies.  Rni. 

•  K  City  Hall,  for  furnishing  redwoovl 
il  Oregon  pine  lumber  for  San  Fr.an- 

'  lo  Water  Department,   vmder   Invi- 

t:lon  No.  1431. 

Specifications    and    proposal    blanks 

'   application  to  above. 


.V.  llroiiUs.  Purchaser  of  Supplies,  Rm. 
270.  Clly  Mall,  for  furnishing  45  8-ln. 
air  valves  for  the  San  Francisco  Wat- 
er Department,  under  InvUation  No. 
1  I2S. 

Spe<mcallons    and     proposal     bbiiiK.'- 
on   application   to  above. 


U.  S.  POST  OFFICE  DEPT. 


SAN  FRANCISCO.— Until  Aug.  13. 
b  ds  will  be  received  by  the  Purihas 
ing  Agent.  Post  Cfflce  Dept.,  Wash- 
ington, D.  C.  for  furnishing  twelve 
Venetian  Blinds  for  the  post  ofBce  at 
San   Francisco.     Profxisal  No.  597. 


WAR  DEPARTMENT 

SAN  FRANCISCO.— Until  August  27 
10  A.  M..  bids  win  be  received  by  the 
Quartermaster  Supply  Officer.  Fori 
Ma.son.  for  furnishing  one  electric 
truck  (less  battery)  platform  type, 
not   less   than    2,000-lb.   capacity. 

Proposal    No.    928-36-35.    Misc. 


LOS  ANGELES  CITY 

LOS  ANGELES.   Cal.— Until  August 
19,  2:00  P.  M..  bids  will  be  received  by 
D.    P.    Nicklin,    Purchasing    Agent    of 
the    Los    Angeles    Water    and    Power 
Bureau.    Room    740,    207    S.    Broadway, 
for   furnishing  one  only   portable   rock 
crushing    and    screening    plant    under 
Specification   No.    I75S,   as   follows: 
(1)    for  one   only  portable   rock   crush- 
ing  and   screening  plant   complete 
with    belt    conveyors,       bins      and 
necessary    attachments: 

(a)  f.o.b.   cars  Lone  Pine; 

(b)  f.o.b.    cars    bidder's    factory; 
(la)   for    furnishing    one    alt.     slightly 

used  portable  rock  crushing  and 
screening  plant  complete  with  bell 
conveyors,  bins  and  necessary  at- 
tachments: 

(a)  f.o.b.   cars  Lone  Pine; 

(b)  f.o.b.   cars   bidder's   factory. 
The    plant    is    for    use    on    the    Mono 

Basin  project  and  delivery  is  re- 
quired within  six  weeks  from  date  of 
award  of  contract. 


'AN  FRANCISCO.— Until  August  30. 
P.   M.,   bids  will   be   received   hv    T. 


LOS  ANGELES.  Cal.— Until  August 
23.  2:00  P.  M.,  bids  will  be  received 
by  D.  P.  Nicklin,  Purchasing  Agent 
of  the  Los  Angeles  Water  and  Power 
Bureau.  Room  740.  207  S.  Broadway, 
for  furnishing  cement  for  use  in  con- 
nection with  department's  Mono  Basin 
Project  to  be  furni.shed  to  the  De- 
partment during  a  period  of  approxi- 
mately two  years  under  Specification 
No.   1752: 

(1)  Grade  No.  1  cement  delivered  in 
bulk  for  a  price  per  bbl.,  net  of 
sacks  and  discount  of. 

(2)  Grade  No.  2  cement  delivered  in 
bulk  for  a  price  per  bbl.,  net  of 
sacks  and  discount  of. 

(.■>.)  Grade  No.  3  cement  delivered  In 
bulk  for  a  price  per  bbl.,  net  of 
sacks  and  discount  of. 

(a)  less   than    500    bbls. 

(b)  5000    to   9999   bbls. 
{<■)    10.000    to    19.999    bbls. 

(d)  20.000    to    29,999    bbls. 

(e)  30.000    to   50.000   bbls. 

(f)  4(1.000    to    50.000    bbls. 

(g)  Over   50.000   bbls. 

The  department  estimates  its  total 
requirements  at  204,000  bbls.  The 
estimates  for  various  branches  of  the 
work  is  as  follows: 

Mono  Craters  Tunnel,  west  portal, 
57,000. 


Mono  Craters  Tunnel,  cast  portal. 
.-.2,000. 

Long    Valley   Dam.    18.000. 

Grant  Lake  Dam,  2000. 

Lecvlnlng   Tunnel,    4000. 

Concrete  conduits  In  Mono  Basin, 
.■.4.000. 

Lining  open  canal  Ix>8  Angeles 
.\<iueduct.    17.000. 

Of  the  three  grades  of  cement  to  be 
furnished  II  is  estimated  that  from 
5000  to  50.000  bbls.  of  Grade  No.  3 
cement  is  required;  the  amount  of 
Grade  No.  2  cement  will  depend  on 
llie  difference  In  price  of  Grade  No.  1 
and   Grade  No.   2. 


LOS  ANGELES,  Cal.— Until  Aueust 
30.  2:00  P.  M.,  bids  will  be  received 
by  D.  P.  Nicklin.  Purchasing  Agent 
.if  the  Los  Angeles  Water  &  Power 
Bureau.  Room  740.  207  S.  Broadway. 
lor  furnishing  one  only  1.50-ton  travel- 
ing gantry  crane  under  Specification 
-No.   1738.  as  follows: 

(1)  (a)  crane  to  be  erected  by  the 
department  on  a  track  furnished  and 
installed  by  the  department's  f.o.b. 
cars  or  trucks  bidder's  shipping  point 

(b)  same  as  (a)  f.o.b.  department's 
receiving  station  "B"  9615  Central 
.\  venue. 

(c)  crane  to  be  erected  by  contrat- 
tor  on  track  furnished  by  the  depart- 
ment   for   an    additional    price    of. 

(d)  crane  to  be  furnished  with  the 
last  four  gear  pairs  of  the  gantry 
bridge  drive  with  spiral  bevel  gears 
and  balance  of  crane  to  be  completely 
equipped  with  herringbone  gears  for 
additional  lump  sum   price  of. 

1-alt.)  (a)  same  as  1-a)  except  mo- 
tor control  to  be  manually  operated, 
A.    C.    drum    type   controls. 

(b)  same  as  l-b)  except  motor  con- 
trol to  be  manually  operated  A.  C. 
drum    type   control. 

(c)  same    as    (1-c). 

(d)  same   and    (1-c). 


*i^O^ 
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LOANS 

that  help  sell 
HOMES 


A  home  covered  by  an 
American  Trust  Company 
lOyear  home  loan  b  easier 
to  sell,  because : 

( 1 )  Do  wn  pay  mem  is  not  large. 

(2)  Interest  is  at  low  bank  rate. 

(3)  Buyer  can  complete  pay- 
ment (with  principal  and  in- 
terest) in  1 20  imiform  monthly 
installments,  like  rent. 

Ask  at  om  nearest  offite. 

AMERICAN  TRUST 
COMPANY 

Since  1854 

^    Cornmercial Benkmg-.Sirvings-.TrusI  ^ 
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21—  BRIDGES 

BIDS    OPENED 

HfMBOLDT  COUNTY.  Cal.— A.  J. 
.Anderson.  Rio  Del,  at  ?1428  submitted 
low  bid  to  Humboldt  County  Board  of 
Supervisors.  Eureka,  for  painting  3 
bridges  over  Mattole  River  in  Road 
District  No.   1. 

Complete   bids   follow: 

A.   J.   Anderson.    Rio   Del $1428.00 

Prank   Gordet.   Eureka;;-. 1567.16 

A.    Carmilli.    Eureka 2950.00 

contract  awarded  to  low  bidder  in 
recommendation    of    County   Engineer 

BIDS    OPENED 

HUMBOLDT  COUNTY.  Cal.— W.  S. 
Selvage.  l.WS  L  .Street.  Eureka,  at 
$376.5.25  submitted  low  bid  to  Hum- 
boldt County  Board  of  Supervisors. 
Eureka,  for  constructing  a  new  bridge 
at  Cummings  Rancho  and  rebuilding 
approach  and  reflooring  steel  bridge 
over  the  Mattole  River,  near  Petrolia 
in    Road    District  No.   1. 

Complete  bids  follow: 

W.   S.  Selvage,   Eureka $3765.25 

W.  F.   Roscoe.  Mattole 4598.00 

A.   J.   Anderson.    Rio  Del 4682.00 

Fred   J.    Maurer      &   Son.      Inc. 

Eureka    5320.00 

Contract  awarded  to  low  bidder  on 
recommendation  of  County  Engineer 
Frank   Kelly.  • 


BIDS    OPENED 

HUMBOLDT  COUNTY.  Cal.— F.  J. 
Maurer  &  Son.  Inc..  Eureka,  at  $32.- 
ono  submitted  low  bid  to  Humboldt 
County  Board  of  Supervisors,  Eureka, 
for    constructing    a    suspension    cable 

•  bridge   1016   feet   in   length   across   the 
Eel    River    at    Fort    Seward    in    Road 

•  District  No.   2. 

.,      The  work  involves: 
',   (1)   8  2-ln.  cables.   570-ft.; 
.   (2)  103   M.    ft.    B.M.    timber; 
_  (3)  60    tons   Bteel   trusses, 
j'     Coniplete  bid.i  follow: 
)iF.    J.    Maurer    &    Son.    Inc..    Eureka, 
(.         $32,000. 

Mercer-.Fraser  Co..   Eureka.   $41,909. 
Bids    referred     to    County    Engineer 
j   Frank    Kelly.      Because    they    exceed 

available    funds     the    work     probably 

will    be    readvertiaed      under      revised 

specifications.  • 


22— DREDGING,  HARBOR 
WORKS,  EXCAVATION 

!•  COf*TRACT  AWARDED 
•:      aoCO    SOLO.    Canal    Zone— Tuckei- 
'■McClure    Co.,    P.    O,    Box    5035.    Cris- 
,  tobal.  C.   Z.,  awarded  contract  by  the 
Bureau    of     Yards    ail.d    Docks,    Navy 
.  Department,    Washington,    D.    C.    for 
constructing    an    extension     to    earth- 
filled  steel  sheet  pile  pier  with  timber 
fender    system,     inc.    concrete    curbs, 


service  piping  and  fittings  at  the  Na- 
val Submarine  Base,  Coco  Solo.  Spec. 
Xo.    S013. 

BIDS    WANTED 

UKEGO.N.— Until  August  16.  3  P.  M. 
bids  will  be  received  by  U.  S.  Engi- 
neer. First  Portland  District.  306  Cus- 
tomhouse. Portland,  Ore.,  for  bank 
clearing,  bar  clearing,  grading  of  riv- 
er bank  and  constructing  approxi- 
mately 8.630  I.f.  of  protective  gravel 
fill,  all  along  the  Willamette  River 
between  Eugene  and  Harrisburg. 

The  work  involves: 

(1)  6.1    acres    bank    clearing; 

(2)  2S   acres   bar   clearing; 

(3)  1,500  c.y.   grading; 

(4)  111.000    c.y.    protective    gravel    fill. 
.Specifications    and      Proposal     Form 

Xo.  698-36-48  obtainable  on  applica- 
tion  to   above.  *  *> 


CONTRACT    AWARDED 

LOS  AXGELES.  Cal.  —  Rohl-Con- 
nolly  Co..  4351  Alhambra  Ave.,  Los 
.\ngeles,  at  $827,564  awarded  contract 
liy  U.  S.  Engineer,  Los  Angeles,  for 
constructing  a  composite  type  break- 
water approximately  2000  ft.  long  in 
Los  Angeles-Long  Beach  outer  har- 
bors. 


BIDS    WANTED 

OREGON.— Until  August  20,  3  P.  M., 
bids  will  be  received  by  U.  S.  Engi- 
neer Office,  Second  Portland  District, 
627  Pittock  Block,  Portland,  for  fur- 
nishing plant,  labor  and  materials  for 
probing  and  drilling  in  the  bed  of  the 
Columbia  River  between  Vancouver, 
Wash.,  and  Bonneville  Dam  for  the 
purpo.se  of  completing  a  subaqueous 
survey  in  contemplation  of  construct- 
ing a  channel  30  ft.  deep  from  the 
mouth  of  the  Willamette  River  to  Tha 
Dalles. 

Following  are  the  estimated  items 
of  work  • 

(1)  1,63.3  I.f.   overburden  probing; 

(2)  275    I.f.    overburden   drilling; 

(3)  835  I.f.   core  drilling. 
Specifications  an-d   proposal    form   on 

application   to  above. 

23— IRRIGATION  PROJ. 

BIDS   OPENED 

OXTARIO,  Oregon  —  Until  August 
:!n.  10:00  A.  M..  bids  will  be  received 
by  U.  S.  Bureau  of  Reclamation.  R. 
J.  Newell.  Construction  Engineer.  On- 
tario. Oregon,  under  Spec.  No.  715-D 
for  construction  of  structures.  North 
Canal  laterals  N.  C.  28.7  to  31.8  Mit- 
chell B'utte  Division.  Owyhee  Proj- 
ect. Oregon-Idaho,   involving: 

(1)  3290    cu.    yds.    all   classes    excava- 

tion   for  structures; 

(2)  2400  cu.  yds.  backfill; 

(3)  820    cu.    ydsfl    cone,    in    structures; 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN. 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


(4)  1800  sq.   yds.   dry-rock  paving 

(5)  46,500    lbs.    placing    reinf.   bar; 

(6)  1770   lin.    ft.   laying  15-inch  t  ■t.. 

inch  concrete  pipe; 

(7)  7200  lbs.  installing  gates  ain, 

hoists; 
(S)   2   M.    ft.   B.M.   erecting  timb  ;u 

structures. 
Materials    are    to    be    furniahei  br 
the   Government. 

No  charge  to  prospective  biddei  or 
plans  and  specifications;  to  ot  rj, 
$2.50.  not  returnable.  Copies  su- 
able from  the  ofllce  of  the  Buret  at 
Ontario  and  at  Denver.  a 


CONTRACT   AWARDED 

VUMA.  Arizr.na.— Triangle  Ro<  * 
Gravel  Co.  and  Chas.  Holmes,  ijt 
Highland  Ave..  San  Bernardim  at 
$149,900  awarded  contract  by  I  s. 
Bureau  of  Reclamation  for  pre)'a- 
tion  of  concrete  aggregates  at  St  on 
90  of  the  AU-American  Canal.  Bo.« 
Canyon  Project,  in  accordance  (li 
Spec.  Xo.  633. 


BIDS    WANTED 

.SOUTH  SAX  FRANCISCO.  Ca  - 
I'ntil  August  19.  8  P.  M..  bids  wi  be 
received  by  South  San  Francisco  ty 
Council,  Daniel  McSweeney,  tj 
Clerk.  City  Hall.  for  furnlsK: 
equipment  and  labor  required  to 
strengthen  and  confine  portion  (i( 
Colma  Creek  and  Baden  Creek, 

Tlie  equipment  to  be  used  contl 
of  (1)  two  one-yard  drag  lines;<2) 
two  45-h.p.  bulldozers;  (3)  two  ito" 
trucks.  1 

Specifications  prepared  by  'jly 
Engineer    Robt.    A.    Klassen.         ■< 


BIDS    OPENED 

MEXDOCIXO  COUXTY.  Cal.-lds 
received  by  Ohm  &  Raab,  Civil  I  ;i- 
neers.  109  E.  Weber  Ave.,  Stoc  ii, 
for  leveling,  ditching  and  checing 
about  143.5  acres  of  land  in  P  er 
Valley.   Mendocino  County,  as  folios: 

(1)  50.1  acres;  ' 

(2)  21.5  acres; 

(3;    71.9  acres.  I 

Lee  Beauchamp.  Williams:  (1)  iiSI 
(2)    $23.50;    (3)   $23.40.  ' 

George  E.  Murry  and  G.  I.  M  iT, 
Route  1.  Box  770.  Modesto:  (1)W; 
(2)    $33;    (3)    $29. 

Proctor  &  Co..  2490  47th  Ave.,  "in 
Francisco:    (1)  $30-    (2)   $32.50;  (3)'I0. 

C.  Heaney.  Durham:  (1)  $37.50,2) 
$37.50;    (3)    $37.50. 

C.  R.  Merrill,  Williams:  (1)  $5i' 2) 
$55;    (3)    $40. 

B.  Mankel,  2924H  35th  St.,  Si  a- 
mento:   (1)    $56;   (2)   $76:  (3)  $59,251 

Three  low  bids  held  under  ad  e- 
ment.  • 


BIDS   OPENED 

FAIRFIELD.  Mont.— Martin  1  "" 
derlich  Co..  Jefferson  City.  Mo.  at 
$211,085  submitted  low  bid  to  th  U. 
S.  Reclamation  Service.  A.  W.  V  k- 
cr.  Project  Superintendent.  Fair  i. 
Mont.,  for  cor.structing  earthwork  nd 
canal  lining  for  the  PLshkun  (  !>' 
and  the  Sun  River  Slope  Canal.  Gi'"- 
fields  Division.  Sun  River  Pre  .-t. 
Spec.  No.  637.  The  work  is  l0(  ed 
near   Augusta   and    Fairfield.    Mor 

Following  bids   received: 
Martin     Wunderlich.    Jefferson 

City.    Mo $21  8J 

Morrison-Knudsen    Co.,    Boise. 

Idaho     2<  " 

J.   A.  Terteling  &  Sons.  Boise..  31  >« 
Winston    Brothers  Co..    Minne- 
apolis.   Minn 34  4* 

T.  G.   Rowland.   Salt  Lake  City  3'i  f' 
Tomlinson  -  Arkwright     Const. 
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Cii..    (in-lit    I''nll»,    Mont.  lBr,,2i;il 

(Si'hcdulP  2  only). 
Iiiirnarrl    ('urllHx    Co.,     Mlnm- 

apollH,    Minn ItiC.l.M 

(.Sc  Mi'iliilc   2   only). 


AUBUSI    ;•.   1035 
APPLICATIONS    FILED 

S.^I'UA.MK.VTO.  Calif.— ApplicatloiiM 
for  permit  to  appropriate  water  filed 
with  the  State  Department  of  I'ublU- 
WorkM,  Division  of  Water  lUsourie.i 
ilurlMK  July,   1935: 

HilK  (.Santa  Harliara  Co.)  Harry  K. 
Illack,  I'althvay,  for  .1  ffs  and  10  ac. 
ft.  from  unnamed  sprlnn.s  tributary  to 
Cuyama  Ulver  to  be  diverted  for  Ir- 
rlKatlon  and  domestic    purposes  on   20 

'acre8.     Kst.  cost,   {20. 

8377  (Los  Aniteles  Co.)  County  of 
\A>s  Angeles,  for  .02fi  ofs  form  (lil- 
patrick  ("reek,  tributary  to  Mojave 
Desert  via  Grandvlcw  Creek,  to  be 
inverted  for  domestic  purpo.scs.  Esti- 
innted  cost,    »23(iC.3C. 

;  8378  (Mono  Co.)  Mutual  Cold  Corp., 
.Spokane.  Wash.,  for  2.5  cfs  from  un- 
named sprlnB  and   Vance  Tunnel   trilj- 

,  utnry  to  Mona  I..ake  to  be  diverted 
for  power  purposes;  57-tlip.  Kstinuit- 
ed  cost   $1G00. 

8379  (Mono  Co.)  Mrs.  W.  M.  Bab- 
eock,  Ontario,  for  200  gais.  per  day 
from  an  unnamed  stream  lributar.\' 
to  Owens  River  via  Lake  George,  ti> 
be  iliverted  for  domestic  purpose*. 
Kst.    coat  $25. 

8380  (Plumas  Co.)  J.  M.  McKillen 
I  and  Homer  O.  Erdman,  Oroville,  for 
;  3  cfs  from  Coqjette  Creek  tributary 
■  to   Little    North   Fork    Feather   River, 

to  be  diverted  for  mining  purposes. 
I  Estimated   ens',    $2,000. 

8381  (.'Mpine  Co.)  County  of  Alpine, 
.  MarklSevilie,     for    10    cfs    from    Horse 

Thief  Creek,  Water  Spout  Creek  and 
unnamed  stream  tributary  to  west 
(ork  Carson  River,  to  be  diverted  for 
power  purposes;  455-thp  to  be  de- 
veloped. 

8382  (El  Dorado  County)  Dr.  A.  S. 
.\lmeida,  Dixon,  for  4  cfs  from  south 
fork  American  River,  tributary  to  the 
.\nierican  River,  to  be  diverted  for 
power  and  domestic  purposes;  6-thp. 
Est.   cost.   $150. 

8383  (I'lumas  Co.)  D.  H.  Skemp, 
Sloat,  for  3  ofs  and  1  ac.  ft.  from  a 
.spring  tributary  to  Middle  Fork  of 
the  Feather  River,  to  be  diverted  for 
domestic  and  Irrigation  of  3  acres 
Est.  cost,    $50. 

8384  (Monterey  Co.)  State  Division 
of  Highways,  Sacramento,  for  550  g. 
p.  d.  from  an  unnamed  spring  trib- 
utary to  Pacific  Ocean  to  be  diverted, 
for  recreational   purposes. 

8385  (Neva^la  Co.)  W.  P.  Clevkln, 
l->ench  Corral,  for  75  cfs  and  20,000 
ac.  ft.  from  (1)  South  Fork  of  Yuba 
Ulver;  (2)  North  Fork  Poorman  Creek 
(3)  Bloody  Run  Creek  and  (4)  Shady 
Creek  tributary  to  (1  and  3)  Middle 
Fork  Yuba  River  tributary  to  (2  and 
4)  South  Fork  Yuba  River,  to  be  di- 
verted, for  mining  and  domestic  pur- 
poses. 

838(i  (Nevada  County)  San  Juan 
nidge  Mutual  Water  Users'  Associa- 
tion, Marysvllle,  for  75  cfs  anti  30.000 
ac.  ft.  from  (1)  South  Fork  Middle 
Fork  Yuba  River:  (2)  North  Fork 
P'lorman  creek:  (3)  Bloody  Run  creek 
and  (4)  Shady  Creek,  tributary  to  (1 
and  3)  Middle  Fork  Yuba  River,  trib- 
utary to  (2  and  4)  South  Fork  Yuba 
River,  to  be  diverted,  for  domestic 
purposes  and  irrigation  of  22,000  acres. 

8387  (Santa  Clara  Co.)  Santa  Clara 
Valley  Water  Conservation  District, 
San  Jose,  for  4,Ono  ac.  ft.  from  Los 
Gatos  Creek,  tributay  to  Guadaluiie 
Creek,  to  be  •diverted  for  irrigation 
and  domestic  purposes  on  133,000  ac 
Est.   (yjst,   $100,000. 

8388  (Santa  Clara  County)  Santa 
Clara  Valley  Water  Conservation  Disi. 
San  Jose,  for  30,000  ac.  ft.  from  Coy- 
ote river,    tributary   to    San   Francisco 


Hay,  to  be  diverted  for  Irrlgnllon  and 
rbinieslli     purposes.     Est.    cost,    $lR,00ii. 

sisn  cruiilumiie  Co.)  L.  I,.  Coffer 
.mil  .\I.  J.  ProHhaw,  Sonora,  for  .7.i 
(ft  from  Mormon  <?reek,  tributary  to 
Stanislaus  River,  to  be  diverted  for 
irrigation  purpoHea  on  38  acres.  Est. 
cost,   $1,000. 

S3'.)0  (Sonoma  Co.)  J.  J.  Sajisenrath, 
lOldrldge,  for  1000  gals,  per  day  from 
Sonoma  Creek,  tributary  to  San  Pablo 
Hay,  to  be  diverted  for  domestic  pui- 
jiosfis.     Est,   cost  $15. 

8391  (Humboldt  Co.)  Division  of 
Fish  and  Game,  San  Francisco,  for 
3  cfs  from  Uist  Man  Creek,  tribu- 
tary to  Prairie  Creek,  to  be  diverted 
for  recreational  and  domestic  pur- 
poses.    Est.   cost,    $1800. 

S3!i2  (Ventura  Co.)  C.  W.  Churchill. 
Frazier  Mountain  Park,  for  2  cfs  from 
Mutau  Creek,  tributary  to  Piru  Creek 
to  be  diverted  for  mining  purposes. 
i:st.   coat,  $750, 

5393  (Plumas  Co.)  Etta  M.  NcNeil 
and  Augustine  Palu,  Quincy,  for  .2 
efs  from  west  branch  of  Eagle  Creek 
tributary  to  Spanish  Creek  to  be  di- 
verted for  mining  and  domestic  pur- 
poses.    Est.    cost,    $150. 

5394  (San  Mateo  Co.)  Humphrey  Es- 
tates, Inc.,  315  Montgomery  St.,  San 
Franci.sco,  for  2.000  ac.  ft.  from  Whit.- 
House  Creek  tributary  to  the  Pacific 
Ocean,  to  be  diverted  for  irrigation 
purpo.ses  on  1,000  acres.  Est.  cost, 
$15,000. 

8395  (Inyo  County)  F.  I.  Perry  and 
L.  J.  Kerwin,  Darwin,  for  5  cfs  from 
a  spring  tributary  to  Darwin  Wasli 
to  be   diverted   for  mining   purposes. 

8396  (Humboldt  Co.)  F.  G.  Steward 
Berkeley,  for  50  efs  from  Ferguson 
Creek  and  an  unnamed  creek  tribu- 
tary to  Hoss  Linto  Creek  to  be  di- 
verted for  mining  and  domestic  pur- 
poses. 

5397  (Nevada  Co.)  Jim  Consolidated 
Mining  Co.,  care  J.  E.  Columbus. 
Granlteville,  for  1.25  efs  from  Little 
Canyon  Creek  tributary  to  Yuba  River 
to  be  diverted  tor  mining  and  domes- 
tic  purposes.     Est.   cost,    $150. 

5398  (Trinity  Co.)  Joe  O.  Mandell. 
Junction  City,  for  3  ofs  from  John- 
sons Creek,  tributary  to  the  Trinity 
River,  to  be  diverted  for  mining  pur- 
poses.    Est.    cost,   $10,000. 

8399  (Los  Angeles  Co.)  Division  of 
Highways.  Sacramento,  for  30.000  gal- 
lons per  day  from  Read  Spring  tribu- 
tary to  Piru  Creek  to  be  ■diverted  for 
irrigation  and  domestic  purposes  on 
5  acres.    Est.  cost,  $6,000. 

.S400  (Amador  Co.)  Raymond  Silva. 
Sacramento,  for  270,000  ao.  ft,  from 
Cosumnes  River  tributary  to  Moke- 
lumne  river,  to  be  diverted  for  power 
purposes-  13360-thp  to  be  developed. 
Est.    cost,    $5,700,000. 

8401  (Amador  Co.)  Raymond  Silva, 
Sacramento,  for  270.000  ac.  ft.  from 
Cosumnes  River  tributary  to  Moke- 
lumne  river  to  he  diverted  for  mu- 
nicipal purposes  in  Sacramento  Mu- 
nicipal I'tility  Distrct. 

8402  (Sierra  Co.)  Mrs.  Ray  Siedletz, 
Los  Angeles,  for  3  ofs  from  East  Fork 
of  North  Fork  of  Yuba  River  , tribu- 
tary to  Yuba  Rfier,  to  be  diverted  for 
mining  and  domestic  purposes.  Est. 
cost.   $500. 

8403  (Plumas  Co.)  Fall  River  Min- 
ing Co.,  Santa  Rosa,  for  3  cfs  from 
Fall  River,  tributary  to  Middle  Fork 
of  Feather  River,  to  be  diverted  for 
Iiower  purposes,  30  -  h.p.  Est.  cost. 
$300. 


PERMITS    ISSUED 

S.\CRAMENTO,  Calif.  —  Permits  to 
appropriate  water  isssued  by  the  De- 
partment of  Public  Works,  Division 
of  Water  Resources  during  the  month 
of  July,   1935: 

4575,  Application  8191  (Tuolumne 
County)  issued  to  J.  B.  De  Martini 
for  town  of  GrovelamJ,  July  8,   for  1.0 


fii.  ft.  per  second  frofn  two  nprinics, 
for  domestic  and  fire  protection  pur- 
lioMcs.     Est.   ooHt.    $17,000. 

4576.  App,  8271  (El  Dorado  Co.)  is- 
sued to  U.  S.  National  Forest.  Plac- 
ervlllc.  July  8.  for  000  gals,  per  day 
from  an  unnamed  spring  for  domes- 
tic   purposes.     Est.    COS?.    $120. 

4577.  App.  8287  (Humboldt  Co.)  Is- 
sued to  Hammond  &  Little  River  Lbr. 
Co.,  Samoa,  July  8,  for  .025  cu.  ft.  per 
second  from  Fish's  Mill  Creek,  for  in- 
dustrial  purposes. 

4578.  App.  8334  (Inyo  Co.)  Issued  to 
C.  L.  Beatty,  Los  Angeles,  July  8, 
for  1  cu.  ft.  per  secoml  from  Jail 
Canyon  stream,  for  mining,  milling 
and  domestic  purposes.  Est.  cost,  $575. 

4579.  App.  8339  (Calaveras  Co.)  Is- 
sued to  Comanche  Placers,  Ltd..  San 
Francisco.  July  12.  for  2  cu.  ft.  per 
aecond  from  Mokelumne  River,  for 
mining    purposes.     Est.    cost.    $1,000. 

4580.  App.  8062  (San  Bernardino 
Co.)  issued  to  Department  of  Play- 
ground and  Recration,  City  of  Los 
Angeles,  July  10,  for  .04  cu.  ft.  per 
second  from  an  unnamed  spring  for 
recreational   purposes.     Est.  cost,    $400. 

4581.  App.  8281  (Mono  Co.)  Issued 
to  U.  S.  Inyo  National  Forest,  Bishop, 
July  16,  for  .0092  cu.  ft.  per  second 
from  McLeod  Lake,  for  domestic  and 
recreational  purposes.  Est.  cost  $1,- 
727.67. 

4582.  App.  8270  (Mono  Co.)  issued  to 
Rock  Creek  Lodge,  Los  Angeles,  July 
16,  for  3250  gals,  per  day  from  an  un- 
named spring  for  domestic  purposes. 
Est.  cost.  $750.00. 

4583.  App.  7153  (Alameda  Co.)  is- 
sued to  Sisters  of  the  S-acred  Names 
of  Je«us  and  Mary.  Inc.,  San  Fran- 
cisco. July  17.  for  40  ac  ft.  per  an- 
num from  Agua  Caliente  and  Laurel 
creeks,  for  Irrigation  of  112  acres. 
Est.   cost,    $2500.00. 

4584.  App.  7154  (Alameda  Co.)  Is- 
sued to  Sisters  of  the  Sacred  Names 
nf  Jesus  and  Mary,  Inc.,  San  Fran- 
cisco, July  17.  for  0.24  cu.  ft.  per  sec. 
from  Laurel  Spring  and  Sulphur 
^"prings  for  domestic  purposes.  Esti- 
mated  cost,    $8000.00. 

4585.  Api,.  8344  (Humboldt  Co.)  is- 
sued to  U.  S.  Trinity  National  For- 
est. Weavervilie.  July  19.  for  0.011 
cu.  ft.  per  second  from  Boise  Creek 
for  recreational  purposes.  Est.  cost. 
$150.00. 

4586.  Ap.  8227  (Dei  Norte  Co.)  is- 
sued to  U.  S.  Siskiyou  National  For- 
est. Grants  Pass.  Oregon.  July  19.  for 
.01  cu.  ft.  per  second  from  an  un- 
named stream,   for  domestic  purposes. 

4587.  App.  7864  (Butte  Co.)  issued 
to  J.  G.  Land,  et  al.  Feather  Falls, 
July  20,  for  3  cu.  ft.  per  second  from 
Sucker  Run  and  Big  Winters  Creek, 
for  domestic  purposes  and  irrigation 
of  180  acres. 

4588.  App.  4582  (Los  Angeles  Co.). 
issued  to  Harrison  R.  Ward.  Los  An- 
geles, July  22,  for  .5  cu.  ft.  per  sec- 
ond direct  diversion  and  3  ac.  ft.  per 
annum  for  storage  from  Sawpit  Can- 
yon, for  domestic  purposes  and  irri- 
gation   of   60    acres.     Est.    cost,    $6,000 

4589.  App,  8272  (Inyo  Co.)  issued  to 
J.  C.  Baxter  of  Independence  .for  .25 
cu.  ft.  per  second  from  Paiute  Spring 
for  mining  and  domestic  purposes. 
Est.    coat.    $2500. 

4590.  App,  8149  (Siskiyou  Co.)  Issued 
to  R.  L.  Younger,  Forks  of  Salmon, 
July  23  for  20  cu.  ft.  per  second  from 
Somes  Creek,  for  mining  and  domes- 
tic purposes.    Est.  cost,  $4500. 

4591.  App.  8195  (Siskiyou  Co.)  issued 
to  Chas.  E.  and  Florence  Brewer,  Or- 
leans, July  26,  for  1  cu.  ft.  per  sec- 
ond from  Fork  of  China  Creek,  for 
mining  and  domestic  purposes.  Est. 
cost,   $1,000. 

4592.  App.  1483  (Los  Angeles  Co.) 
issued  to  San  Dimas  Water  Co.,  San 
Dimas,  July  26,  for  4000  ao.  ft.  per 
annum  for  storage  from  San  Dimas 
Canyon,     for    domestic     purposes    and 
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irrigation    of   IS98.44    acres.     Est.    cost. 
$150,000. 

4593.  App.  2-118  (Los  Angeles  Co.) 
issued  to  San  Dinias  Land  &  Water 
Co..  La  Verne.  July  26.  for  3  cu.  ft. 
per  second  from  San  Dimas  Canyon, 
for  Irrigation   of  600.8S  acres. 

4594.  App.  2433  (Los  Angeles  Co.) 
issued  to  A.  L.  Sonderegger.  La  Verne 
July  26.  for  .1  cu.  ft.  per  second  from 
San  Dimas  Creek,  for  domestic  pur- 
poses and  irrigation  of  1  acres.  Est. 
cost.   J3.000. 

4595.  App.  28S7(  Los  Angeles  Co.) 
issued  to  A.  L.  Sonderegger,  La  Verne 
July  26  for  0.4  cu.  ft.  per  second  from 
San  Dimas  Creek,  for  domestic  pur- 
poses and  irrigation  of  70  acres.  Est. 
cost.   $5,000. 

4596.  App.  7973  (San  Bernardino  Co.) 
issued  to  Sierra  Talc  Co..  Los  Ange- 
les, July  27,  for  1  cu.  ft.  per  second 
from  two  unnamed  .springs  for  min- 
ing and  domestic  purposes.  Est.  ccst 
$50. 

4597.  App.  8041  (Siskiyou  Co.)  issue-J 
to  Carl  R.  McConnell,  Clear  Creek. 
July  29.  for  30  cu.  ft,  per  second  from 
Clear  Creek,  for  power  purposes.  Es- 
timated cost.   $3,000. 


25— MACHINERY  AND 
EQUIPMENT 

BIDS    OPENED 

TRINITT  COUNTY,  Cal.— Betten- 
court  &  Warren.  Box  116,  Hayward. 
at  $185  submitted  low  bid  to  U.  S. 
Bureau  of  Public  Roads.,  C.  H.  Sweet- 
ser,  District  Engineer.  San  Francisco, 
for  transporting  government  owned 
equipment  from  Douglas  City.  Trinity 
County,  to  Government  Island.  Ala- 
meda. Equipment  to  be  moved  in- 
cludes one  50-hp.  caterpillar  tractor, 
one  blade  grader,  one  trail  builder  and 
miscellaneous   small   tools. 

Complete  bids  follow: 

(A)  Bettencourt   &   Warren,   Hayward 

$185. 

(B)  Bigge  Drayage  Co..  Oakland.  $195 

(C)  Thompson    Bros..    San    Francisco. 

$215. 

(D)  Converse    Direct     Delivery,      San 

Francisco,    $220. 

(E)  C.    A.    Baker,    Sacramento,    $225. 

(F)  Geo.  Grifall,   Mountain  View.   $323 

(G)  Hemstreet      &    Bell,      Marysville, 

$250. 
(H)  J.  P.  Breen.  Sacramento.  $255. 
(I)  C.  Mankel.   Sacramento.  $264. 


BIDS    OPENED 

LOS  ANGELES,  Cal.— The  follow- 
ing bids  were  received  by  D.  P.  Nick- 
lln,  purchasing  agent  of  the  Los  An- 
geles Water  &  Power  Bureau,  Room 
740.  207  S.  Broadway,  August  9.  for 
furnishing  carryall  scrapers  un-der 
Spec.   No.   1747.   as   follows: 

(1)  For  furnishing  two  carryall 
scrapers  of  12  c.y.  capacity,  water 
level  measure,  cable-operated,  com- 
plete for  tandem  operation,  including 
one  only  4-drum  power  control  unit, 
power  takeoff,  cable  and  necessary 
equipment  for  tandem  operation  and 
one  extra  2-drum  power  control  unit 
complete  with  power  takeoff  and  nec- 
essary equipment  for  operating  a  sin- 
gle carryall  scraper,  (a)  fob  depart- 
ment's construtcion  equipment  sec- 
tion. 410  Ducommun  Street;  (b)  fob 
department's  construction  equipment 
section.  Grant  Lake  Reservoir  site. 
Mono  Basin. 

(1-alt.)  Same  equipment  as  that  un- 
der Item  (1)  except  hydraulically-op- 
erated.  including  one  extra  pump.  etc. 

The  bids  were; 

Kay-Brunner  Steel  Products  Co.; 
(1)  (a)  $8435:  (b)  $8685;  Kay-Brun- 
ner 12-CA;  point  of  manufacture.  Los 
Angeles :   shipping  weight   36.000   lbs. 

Austin-Western  Road  Machinery  Co 
(1-aIt.)  (a)  $11,256;  (b)  $11,322;  1935 
I2-yd.    hydraulic    Western-Austin   Co.; 


point  of  nia,inifact>M-c.  .\urora,  III.; 
shipping  weight,    30,000  lbs. 

Shepherd  Tractor  &  Equipment  Co  : 
(1)  (a)  $11,875;  (b)  $11,875;  Le  Tour- 
neau  type  J;  point  of  manufacture, 
Stockton,  Calif.;  shipping  wt.,  36.- 
625  pounds. 

Southwest  Welding  &  Mfg.  Co.;  (1- 
alt.   (a)   $10,600;   (b)  $10,900. 

Southwest  Welding  .>i  Mfg.  Co.:  (al- 
ternate bid)  (1-alt.)  (a)  $10,825;  (lil 
$11,125. 

.Southwest  Welding  &  Mfg.  Co.  (al- 
ternate bid)  (one  only)  (1-alt.)  (a) 
$10,097.57;  (b)  $10,397.50:  Wooldridgo 
R-3;  Southwest  Welding  &  Mfg.  Co.. 
manufacturer.  Alhambra;  shipping  wt. 
20,500  lbs. 

All  firm.'<  offered  discounts  of  2%  20 
days. 


BIDS    RECEIVED 

LOS  ANGELES,  Cal.— The  follow- 
ing bids  were  received  by  D.  P.  Nick- 
lin.  Purchasing  Agent  of  the  Los  An- 
geles Water  &  Power  Bureau.  Room 
740.  207  S.  Broadway.  Aug.  8.  for  fur- 
nishing storage  battery  locomotives 
and  additional  battery  boxes  and  bat- 
teries under  Specification  No.  1701. 
The  items  were: 

(1)  for  furnishing  three  only  storage 
battery  locomotives; 

(a)  f.o.b.    cars    bidder's    shipping 
point: 

(b)  f.o.b.    care   Lone   Pine.    Calif. ; 

(2)  for  furnishing  three  additional 
batteries    and   battery   boxes; 

(a)  f.o.b.     cars     bidder's    shipping 
point; 

(3)  total    bids; 

(a)  f.o.b.    cars    bidder's    shipping 
point; 

(b)   fo.b.  cars  Lone  Pine.   Calif. 
The  locomotives  are  for  use  in  haul- 
ing  muck,    materials   and   men   during 
the  construction  of  Mono  Craters  tun- 
nel.    The  bidders  were: 
General    Electric    Co. — f.o.b.     shipping 
point,    (a)   freight  allowed  to  point 
crossing    Mississippi    River;    ship- 
ping point,    Erie.    Pa.;   terms   net. 
General    Electric    Co. — Alternate    bid, 

for   parts   only. 
Atlas  Car  &  Mfg  Co. — Shipping  point. 

Cleveland.   Ohio;   terms   net. 
Manacha   Storage   Battery   Locomotive 
Co. ..Add  $1700  to  item  (1)  it  Good- 
man   moters    and    controllers    are 
desired;    shipping   points,    Chicago 
and  Philadelphia;  terms  net. 
Whitcomb     Locomotive     Co.   —  With 
Westinghouse    equipment.     2    sets 
of  batteries;   shipping  point.    Phil- 
adelphia. Pa.;  locomotives,  battery 
boxes    and    one    set    of    batteries, 
shipping    point.    Rochelle.    Illinois; 
terms  net. 
Whitcomb    Locomotive    Co. — Alternate 
bid    with    General    Electric    equip- 
ment: terms  net. 
General    Electric   Co.    (1)    (a)    $16,224. 

(b)  $16,926;  (2)   (a)  $4998,  (b)  $5247 
(3)   (a)   $21,222,    (b)  $22,173. 

General  Electric  Co.  Alt.  (1)  (a)  $982, 
(b)  $995;  (2)  (a)  no  bid.  (b)  no 
bid;    (3)    (a)      $982.    (b)    $995. 

Atlas  Car  &  Mfg.  Co.  (1)  (a)  $16,540. 
(b)  $17,500;  (2)  (a)  $4275,  (b) 
$4510;    (3)    (a)    $20,815,    (b)    $20,010. 

Mancha  Storage  Battery  Locomotive 
Co.    (1)    (a)    $14,13S.(b)   $14,840;    (2) 

(a)  $4998,    (b)    $5244;    (3)    (a)    $19,- 
136,  b)    $20,084. 

Whitcomb  Locomotive  Co.  (1)  (a) 
$18,090.    (b)    $19,040;    (2    (a)    $4610, 

(b)  $4935;   (3)   (a)  $21,700.   (b)  $23,- 
975. 

Whitcomb    Locomotive    Co.    (Alt.)    (1) 

(a)  $18,160.      (b)    $19,110;      (2)     (a) 
$4610,     (b)    $4935;    (3)     (a)    $22,770, 

(b)  $24,045. 


one  400-aniperc  electric  welding  gen 
erator  with  an  auxiliary  power  suppi 
gas-driven  and  mounted  on  trailer  fc 
shipment    to  Lyons,    Colo.,   as   toUow! 

Robert  Equipment  Co.,  San  Fran 
Cisco;  (1)  $1404;  (2)  (alternate,  with 
out  auxiliary  power  supply)  $132s' 
Hobart,   fob  Troy,   Ohio. 

Herberts-Moore  Machinery  Co.,  Sa 
Francisco:  (1)  $1515.64;  (2)  $1440.64 
Westinghouse,    fob  San   Francisco. 

Lincoln  Electric  Co..  San  Francisc 
(1)  $1745;  (2)  $1495;  Lincoln,  fob  Lj 
ons. 

Harnischfeger  Sales  Corp.,  Sa 
Francisco:  (1)  $1438.60;  (2)  $1378.€i- 
P  &  H  Hansen,  fob  Milwaukee. 

Weber  &  Co..  San  Francisco:  (1 
$1623;    Universal,    fob   Cleveland. 

Air  Reduction  Sales  Co..  Emery" 
ville;  (1)  $1520.24;  Wilson,  fob  Nort; 
Bergen.    N.    J. 

M.  L.  Foss.  Inc..  Denver:  (1)  $182.' 
(general    Electric,    fob   Lyons. 

Victor  Welding  Equipment  Co..  (1- 
$1902.85:  <2)  $1827.85;  General  Elet^ 
trie,   fob   Lyons. 

Mine  and  Smelter  Supply  Co..  Den 
ver:  (1)  $1867.89;  Westinghouse.  foj 
Lyons. 

General  Electric  Co..  San  Francisc 
(1)  $1902.85;  (2)  $1827.85;  Genera 
Electric,   fob   Lyons. 

Hendre  &  BoltfhofC.  Denver:  (1)  $1 
866.45;   Westinghouse.    fob   Lyons. 

Westinghouse  Electric  &  Mfg.  Co 
San  Francisco:  (1)  $1954.54;  (2)  $1, 
879.54;    Westinghouse,    fob  Lyons, 

U.S.L.  Battery  Sales  Corp.,  Oak 
land:   (1)  ;1702;  U.S.L..  fob  Oakland. 


BIDS    OPENED 

SAN  FRANCISCO.  —  Bids  receive 
by  National  Park  Service.  D.  R.  Hull. 
State  Procurement  Officer  for  Stat- 
Park  Conservation  Work,  for  fumishi 
ing  one  40-hp.  double  drum  hoist,  foi 
Mill    Valley,    as   follows: 

Young  Machinery  Co..  San  Pranj 
Cisco:    (1)   $1279;   (2)   $1728   (alternatej 

Ed.  R  Bacon.  San  Francisco  :(1' 
$1840-  alternates;  (2)  $1960;  (3)  $1625 
(4)    $1775;    (5)    $1330    (used). 

Jenison  Machinery  Co.,  San  Fran, 
Cisco:    (1)    $1500.  '. 

Harron,  Rickard  &  McCone.  S.  F ! 
(1)    $2330;    $2463    (alternate.) 

Kratz  &  McClelland.  San  Franclscd 
(1)    $2260.  ; 

J.  S.  Mundy,  San  Francisco:  (1)  Jltj 
725;    (2)   $1585   (alternate). 

Bids  have  been  referred  to  Washi 
ington   for   award.  i 


CONTRACT    AWARDED 

YUMA.  Arizona  —  Dorr  Co..  Incl 
247  Park  Ave..  New  York  City,  a 
$564,800.  f.o.b.  Y'uma.  awarded  con 
tract  by  U.  S.  Bureau  of  Reclama 
tion.  under  Spec.  N'-.  635  for  furnl.5b 
ing' mechanical  apparatus  for  desilt 
ing  basin  at  the  'mperial  Dam  an 
Desilting  Works.  All-American  Cann 
System,    Boulder   Canyon   Project. 


CONTRACT   AWARDED 

MADERA  COUNTY.  Cal.— Peerle.- 
Bean  Sales  &  Service.  1755  Broadwa; 
Fresno,  submitted  low  bid  and  aware 
ed  contract  at  $3010.  less  $200  trade 
in  allowance  by  Madera  Count 
Board  of  Supervisors  for  furnishin 
one  4S-hp.  crawler  type  tractor.  Tli 
bid  was  for  an  Allis-Chalmers. 

J.  D.  Adams  Co..  San  Francisco,  bl 
$3,0S6.   less  trade-in  allowance  of  $28' , 


BIDS   OPENED 

SAN  FRANCISCO.  —  Bids  received 
by  National  Park  Service.  F.  A.  Kitt- 
redge,  Chief  Engineer.  409  Underwood 
Bldg.,    San    Francisco,     for    furnishing 


BIDS    OPENED 

SAN  FRANCISCO  —  King-Knigh 
Co..  Sharon  Bldg..  at  $7047.80  suuniit 
ted  low  bid  to  T.  A.  Brooks,  Purchas 
er  of  Supplies,  City  Hall,  under  Bi 
No.  1432  for  furnishing  one  motorl'C 
street  sweeper.     Bids  were  as  follows 

(A)  King-Knight,    $7047.80. 

(B)  Associated    Equipment   Co.,    Ltd, 

$7105. 

(C)  Austin    Western    Road    Machlner 

Co.,  7250. 
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B)S   OPENED 

(il'l,lii:i(    iTI'V.     Nev.  —  Bids    rP- 
i.,  nl    hy    II.    S.    limi-aii   of    Keclarra- 
ll(.    rtinlom    HmiHo,    Denver,    under 
Sir.   No.   "Ol-n  ns  rdlows: 
(1  Oencral    Klcrlrlc   Co..    gohncctady, 

New   York. 
{i  WcKtlnKluniHC    lOloclrlcal    &     Mfg. 

Cn..   Denver,   Colo. 
Ct  AlllM-Chalmers  Mffi.  Co.,  Milwau- 
kee.  Wis. 
(4  rirnybar    Klortric    Co..    Inc..    Den- 
ver. Colo. 

iihedule  I  Hem  No.  1,  for  23,000- 
v/  oil  circuit  lireaker,  (1)  $24.B9.i; 
(if24,M0;    (3)   $23,940;   (4)    .  . 

rhedule  I  Item  N.o  2,  1<n-  23,nn0- 
V|  oil  circuit  breaker,  (1)  J42.945; 
(i  142,990;    (3)    $41,133;    (4)    

chedule  11  for  current  limitinK  re 
sora,  (1)  $C,870;  (2)  $f.,9!in;  (3)  (4i 
n|hid!<. 

Ichedule  III  tor  llRhtning  arresters 
M  capacitors,  (1)  $5,561.68;  (2)  $5.- 
(■:  (3)  ..   ;   (4)  $5,561.68. 

k-hedule  IV  for  13S.000-vnlt  liKht- 
nK  arresters.  (1)  $3,050;  (2)  $3.33:i; 
C  and  (4)   no  bids.  • 


CNTRACT    AWARDED 

IICRCIIII,!.  (■(1UNTY.  Nevada— 
Ailn.son  Motor  Co..  Fallon  Nev.,  at 
(34.56  awarded  contract  by  Board 
>  Trustees  of  Consolidated  "B  ' 
?inol  District,  for  furnishing  one 
H-c;  bOhooI  bus. 


RAILROADS 


(  NTRACT  AWARDED 
•'ORT  PECK,  Montana.  — Morrlson- 
ludsen  Co.,  P.  O.  Box  1518,  Boise. 
Iiho.  at  $198,672.60  awarded  contract 
I  U.  S.  Engineer.  707  Postal  Tele- 
^;lph  Bldg.,  Kansas  City.  Mo.,  for 
<,'istructlng  st.-indard  eauRe  raiUvay.-.; 
oJ  trestles  on  spillway  to  Fort  Peck 
(W.  about  25  miles  southwest  of 
I  isgow. 


.)— STREETS    AND    HIGH- 
WAYS 


IDS   OPENED 
-AW.ND.VLi;.    San   Mateo  Co.,   Calif. 

4.  S.  Baker.  740  FarrinRton  Avenue, 
lirllngame,  at  $0.35  a  cubic  yard  sub- 
rtted   low   bid    to    the   Lawndale  City 

uncil  for  grading  a  portion  of  F  St., 
itween  the  easterly  line  of  El  Ca- 
i,no  Real  and  the  easterly  line  of 
ic  subdivision  known  as  the  City  Ex- 
iision  Homestead  Association.  The 
.■•rk  Involves  1200  c.y.  unclassified  ex- 
lAation. 

"omplete  bids  follow: 
.  S.   Baker.   Burlingame $0.33 

.  C.  Smith,  San  Francisco 0.3S 

IX  Rosenberg.   San  Francisco 0,49 

icrin    Bros.,    San    Francisco 0.74 

.Itids  were  referred  to  City  Engineer 

vprgc     A.     Kneese.     2382     Broadway. 

lUvood   City.  •  1 

IDS   OPENED 

BERKELEY.    Alameda    Co.,    Calif.— 
in.some  Co.,  4030  Hollis  St..    Emery- 
He.  at  $7118.40  submitted  low  bid   to 
■rkeley  City   Council    for  resurfacing 
."proximately  900  feet  of  ro.adway  on 
he  Alameda  from  Solano  Ave.  south- 
ly  to  Marin  Ave. 
The   work    involves: 
)   25,00  c.y.    grading; 
)  25  c.y.   grading  below   ."^ubgrade: 
)  68.900  sq.   ft.   crusher  run   base; 
)   68.900  sq.  ft.   bituminous  surfacing 
Complete  bids  follow: 
\)    Ransome    Co.,     Emeryville,     $7.- 

118.40. 
!>  N.  -M.  Ball  &  Sons,  Berkelev,  J7- 

273.00. 
~)   Independent  Const.   Cc.   Oakland. 
?7.419.6n. 
~>i    Lee  J.    Immel.    Berkeley.   SS.0S7. 


(K)    W.    II.    Larson.    Berkeley.    $8,151. 
(F(    L.    L.    Page.    Richmond,    $10,104. 
Unit  prices  follow: 

fA)      (B)      (C)       (D)       (E)       (F) 

(1)  $.60     $.65     $.50     $1.00     $.65     $1.00 

(2)  1.50  1.50  1.50  3.00  2,0(1  l.'m 
(3)..  .028  .03  .029  .03  .04  .04 
(4)..       .053     .055     .06         .05       .054       ."7 

Contract  was  awarded  to  Ransome 
Co.  on  reronimendatlon  of  City  En- 
gineer  Harry   CoodrldBC. 


BIDS  OPENED 

HCMBOLDT  COUNTY,  Cal.  — W.  S. 
i^elvage,  1305  L  Street,  Eureka,  at 
$1.59  a  cubic  yard  submitted  low  bid 
to  Humboldt  County  Board  of  Super- 
vl.sora.  Eureka,  for  furnishing  and 
spreading  2500  or  more  cubic  yards  of 
crushed  rock  on  the  Boynton  Prairie 
Koad   in   Road   District  No.  4. 

Complete   bids   follow: 

W.    S.   Selvage.    Eureka $1.59 

Kjnr    Bros..    Areata 1.84 

Contract  awarded  to  low  bidder  on 
recommendation  of  County  Engineer 
Fr.-ink    Kelly.  • 


BIDS   WANTED 

CALAVERAS  &  ALPINE  COS'..  Cal. 
—Until  August,  26.  3  P.  M..  bids  will 
be  received  by  Slate  Division  of 
Highways.  R.  E.  Pierc.-.  District  En- 
gineer. 1200  North  Center  St..  Stock- 
Ion,  for  furnishing  and  applying 
liquid  asphalt  on  about  24.6  miles  bet. 
Dorrington  and  Hermit  Valley  In 
Calaveras  and  Alpine  counties,  in- 
volving: 

(1)  120  tons  liquid  asphalt  SC-2 
(21  140  tons  liquid  asphalt  SC-4 
(31  130  tons  liquid  asphalt  SC-2 
(1)    30    tons    liquid    asphalt    SC-4 

Specifications  and  proposal  form.s 
nl)tainable    from    above. 


BIDS   WANTED 

TUOLUMNH;  COUNTY,  Cal.— Until 
September  3,  2  P.  M.,  biis  will  be  re- 
ceived by  IJ.  S.  Bureau  of  Public 
Roads.  C.  H.  Sweetser.  District  En- 
gineer, 807  Sheldon  Bldg.,  461  Market 
.*^t.,  San  Fr.a.ncisco.  for  placing  crush- 
ed gravel  base  course  on  Section  C  of 
Route  39,  Sonora  Pass  National  For- 
est Highway,  and  placing  a  crushed 
gravel  bituminous  treated  surfacing 
on  Section  A  of  Route  83,  Pine  Crest 
r^ational  Forest  Highway,  Stanislaus 
National  Forest,  Tuolumne  County. 

The  length  of  the  project  is  7.206 
mlle.s. 

The  principal  items  of   W'Ork  are; 
(   1)    1. 000    c.y.    unclass.    excav.; 
(  2)   650  c.y.   subgra4e  excavation: 
(   3)    1,900    s.y.    unclass.    for    borrow: 
(  4)  1,450   c.y.   miles  borrow  haul: 
(  5)  680  c.y.  unclass.  excav.  for  struc. 
(   6)   9.500   c.y.   gravel   subgrade  reinf.; 
(   7)   26,850    Ions    cru.shed    gravel    base 

course; 
(   S)  1,500   tons  cru.shed   gravel   surface 

course; 
(   9)   875   tons   supp.   crushed   gravel; 

(10)  1.870  M.  gale,  watering; 

(11)  150  tons  liquid  asphaltic  road  ma- 

terial. Type  SC-2; 

(12)  102   tons   do.   Type  MC-2: 

(13)  0.969   mile   mixing  and   rolling  bi- 

tuminous  treated    surfacing: 

(14)  2.328    I.f.    corrugated    galv.    metal 

pipe; 

(15)  725  c.y.  subgrade  backfill; 

(16)  1.200   c.y.    gravel   backfill: 

(17)  480   .sq.    >-ds.    mortar   backfill   seal; 

(18)  75  culvert  markers. 
Specifications     and     proposal     forms 

may   be   obtained    at    the   above   offlee 
on  depo.-iit  of  $10.00. 

BIDS   OPENED 

JACKSON  COUNTY.  Oregon— F.  C. 
Dlllard.  Medford.  at  $57,576.80  (metal 
pipe  alternate)  submitted  low  bid  to 
U.  S.  Bureau  of  Public  Roads.  W.  H. 
Lynch.  District  Engineer.  316  New 
Post  Office  Bldg..  Portland,  for  1.234 
miles  grading  and  0.947  miles  advance 


clearing  on  the  Tlller-Trall  Project 
I6-01  H.  National  Forest  Road  In 
Rogue  River  .National  Forest.  Jack- 
son County.   Oregon. 

Complete    bids   follow: 
(A)   P.     <:.     Dlllard.     Medford.     metal 

$57,576.80    and    concrete    $57,676.80. 
(H)   .McNuit     Bros..     Eugene.     $57,732, 

and    $57,772. 

(C)  E.  C.  Hall,  Eugene.  $62,993.50  and 
$03,003.50. 

(D)  E.    L.    Gates.    MeCredle    Springs. 
Ore.,   $65,343.60  and  $65,388.60. 

(E)  Berke  Bros..   Inc..   Portland,   $67.- 
008   and    $67,027. 

(F)  J.  C.   Papln.  Carson.  Wash.,   $88.- 
621    and  $68. 67(1. 

(C)   Fred    H.    Slate.    Multnomah,    $70,- 

745.20    and    $70,795.20. 
(II)  Parker   -   Schram    Co..    Portland. 

$72,489.50  and   $72,534.50. 
(I)   Edward  F.  Webber,  Medford,  $73,- 

320.30  and   $73,395.30. 
(J)   J.    A.    Lyons,    Portland,    $73,724.50 

and    $73,749.50. 
(K)  A.    C.   Greenwood,   Inc.,   Portland, 

$74,920.20    and    $75,020.20. 
(L)   P.   L.   Crooks  Co.,   Inc.,   Portland, 

$82,745.20  and  $82,795.20. 


BIDS   OPENED 

NEVADA  AND  PLACER  COS.,  Cal. 
—Harms  Bros.,  5220  Twenty-flrst  Ave. 
Sacramento,     at    $35,981.10     submitted 
low    bid    to    State    Division    of    High- 
ways,   C.    H.    Purccll,    Chief   Engineer, 
.Sacramento,    for   Installing   perforated 
metal  pipe  underdrains  and  corrugat- 
ed   metal    pipe    culverts    on    about    3.7 
miles  in  Nevada  and  Placer  Counties, 
between   H   mile  west  of  Soda  Springs 
and  Donner  Summit. 
The    work    involves: 
(   1)   5,000  c.y.  struc.   excavation; 
(  2)  3  c.y.   concrete  removed  and  dis- 
posed of; 
(  3)   39   c.y.    Class    A    Portland   cement 

concrete   (structures); 
(  4)  4.350   lbs.   bar   reinf.    steel; 
(  5)  696   I.f.    IS-in.   CMP; 
(  6)   38   I.f.   30-in.    CMP; 
(  7)   14,600    I.f.    8-in.    perforated    metal 

pipe   underdrains; 
(  S)   3.600  c.y.  rockfilling  material  (un- 
derdrains); 
(   9)   62    If.    CMP   culverts,    removed   & 

cleaned   and   salvaged; 
(10)   32    each    culvert    markers. 
Complete  bids  follow: 

(A)  Harms    Bros.,    Sacramento,    $35,- 

98L10. 

(B)  Geo.   Pollock  &  Son.   Sacramento, 

$38,995.10. 

(C)  Albert    H.    Siemer     and     John    J. 

Carcano,      San     Anselma,      $39.- 
144.30. 

(D)  Hemstreet      &      Bell.     Marysville. 

$43,062. 

(E)  N.    M.    Ball,    Berkeley,    $52,710.40. 
L'nit  prices  follow: 

(A)        (B)        (C)        (D)        (E) 
(   1)....   $  3.50  $  3.10  $  4.50  $  4.00  $   6.00 
(  2)....      20.00       5.00       5.00     10.00       7.00 
(  3)....      35.00     45.00     28.00     40.00     30.00 

(  4) 07         .08         .06         .08         .07 

(   5) 50         .85         .10         .50         .40 

(  6) 70       1.25         .35       1.00         .75 

(  7)—  .25         .30         .08         .30         .25 

(   8)....       3.50       4.50       3.8B       4.50       4.75 

(   9) 50       1.00         .50       1.00       1.00 

(10)     .        3.00       3.00       4.20       3.00       3.00 


BIDS  WANTED 

SANTA  CLARA  COUNTY.  Calif.— 
Until  August  26,  11  A.  M..  bids  will 
be  received  by  Board  of  Supervisors. 
Henry  A.  Pfister.  Clerk.  Court  House, 
San  Jose,  for  improvement  of  Hill 
Road  from  Main  Ave.  to  Dunne  Ave 
in  Supervisor  Dist.  No.  1.  The  work 
involves  109.150  sq.  ft.  oil  macadam 
.surfacing. 

Plans  and  .specifications  on  file  at 
the  above  office  and  available  from 
Coimty  Surveyor  Robt.  Chandler  on 
payment  of  $1  per  set. 
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PLANS   APPROVED 

S-ACRAMENTO  COUNTY.  Cal.  — 
Board  of  Supervisors  has  approved 
projects  for  repair  of  about  eight  miles 
of  county  rocids  to  cost  $75,000,  as 
recommended  by  County  Engineer  J. 
J.    Rooney. 


BIDS    OPENED 

LINCOLN  and  Tillamook  Counties. 
Ore.— E.  L.  Gates.  JlcCredie  Springs. 
Ore.,  at  $136,630  submitted  low  bid  to 
U.  S.  Bureau  of  Public  Roads.  W.  H. 
Lynch,  District  Engineer.  Portland, 
for  13.5305  miles  grading  on  the  Sal- 
mon River  Highway  Project  2-A3,B4. 
C3.  National  Forest  Road  located 
within  the  Siuslaw  National  Forest, 
Lincoln  and  Tillamook  Cos.,  Ore 

Complete  bids  follow: 

(A)  E.  L.  Gates.  McCredie  Springs, 
$136,630.35. 

(B)  McNutt  Bros..  Eugene.  J137.- 
C5S.90. 

(C)  C.  H.  Leonard.  Albany.  $154.- 
634.45. 

(D)  J.  A.  Lyons,  Portland,  $159,- 
218.45. 

(E)  P.   L.    Crooks   &   Co..   Portland. 
$159,739.15. 

(F)  A    C.  Greenwood   Co..   Portland, 
$163,155.10. 

(G)  E.  C.   Hall.   Eugene.   $168,763.15 
(H)    Edlefscn  -  Weygandt,    Portland. 

$174,447.49. 

(I)  F.  C  .Dillard,  Medford.  $173,- 
709.60. 

(J)  Joplin  &  Eldon.  Portland.  $189- 
716.95. 

(K)  L.  Romano  Engr.  Corp..  Seat- 
tle.   $198,908.75.  » 


CONTRACT   AWARDED 

SAN  BENITO  COUNTY,  Calif.— L. 
A.  Brisco.  Arroyo  Grande,  at  $3,696 
awarded  contract  by  State  Highway 
Commission  for  about  13.7  miles  of 
liquid  asphalt  treatment  in  San  Be- 
nito County  between  San  Benito  and 
Willow  Creek  and  between  Route  119 
and    Pinnacles   National  Monument. 


CONTRACT   AWARDED 

SAN  BERNARDINO  COUNTY.  Cal. 
— GrifBth  Co..  502  Los  Angeles  Rail- 
way Bldg..  Los  Angeles,  at  $90,420.60 
awarded  contract  by  the  State  High- 
way Commission,  for  grading  and 
Itaving  with  asphalt  concrete  about 
1.3  miles  and  constructing  a  reinforc- 
ed concrete  bridge  on  steel  piles  on 
I  St.,  Colton        -'-n 


CONTRACT  AWARDED 

SAN  BERNARDINO  COUNTY.  Cal. 
— B.  G.  Carroll.  4496  Maryland  St.. 
San  Diego,  at  $29,877  awarded  con- 
tract by  State  Highway  Commission 
for  grading  and  applying  roadmix  sur- 
face treatment  on  about  one  mile  and 
constructing  reinforced  concrete  abut- 
ments for  an  undergrade  crossing  in 
the  City  of  Colton  between  the  Santa 
Ana  River  arrl  M  Street. 


CONTRACT  AWARDED 

LAKE  COUNTY.  Cal.— Ba.salt  Rock 
Co..  Inc..  900  8th  St..  Napa,  at  $2,537 
awarded  contract  by  State  Highway 
Commission,  for  about  20.1  miles  of 
liquid  asphalt  treatment  in  Lake  Co.. 
between  MlddlPtown  and  T..ower  T.,akf' 
Road.  ' 


CONTRACT   AWARDED 

Rn'ERSIDE  CO..  Cal— Square  Oil 
Co..  Inc..  916  Adobe  St..  Los  Angeles. 
at  $21,644  awarded  contract  by  State 
Highway  Commi.«i»lon  for  ai)plying 
.seal  coat  on  about  50.1  miles  in  Riv- 
erside County  between  Valle  Vista 
and  Route  187. 


CONTRACT    AWARDED 

MENDOCINO  COUNTY,  Cal.  —  Al- 
bert Hellwlg,  15  S.  Main  St..  Sebas- 
topol.  at  $12,405  awarded  contract 
by  State  Highway  Commission  for 
about    67.5    miles      of    liquid      asphalt 


treatment  in  Mendocino  County  ,bet. 
Gualalla  and  eight  miles  north  of 
Fort   Bragg.  • 

CONTRACT    AWARDED 

INYO  COUNTY,  Cal.— Paulsen  and 
March.  Inc..  8275  Compton  Avenue, 
Los  Angeles,  at  $4459.85  awarded  con- 
tract by  State  Highway  Commission 
for  road  oiling  in  Inyo  County,  bet. 
BiK  Pine  and  the  east  end  of  Cedar 
Flat,  about  13.5  miles  in  length  to 
1. 1'  treated  with  liquid  asphalt. 


BIDS    WANTED 

SACRAMENTO  COUNTY,  Cal.— Un- 
til August  26.  10:30  A.  M..  bids  will 
be  received  by  the  State  Division  of 
Highways,  C.  H.  Whitmore.  District 
Engineer.  703  B  St..  Marysville,  for 
applying  traffic  stripe  at  various  lo- 
cations on  about  402  miles  of  exist- 
ing pavement  in  Sacramento,  Placer, 
Yuba,  Sutter.  Butte.  Yolo.  Colusa. 
Glenn.  El  Dorado  and  Nevada  coun- 
ties. 

Bid.s   will    be    taken   as   follows: 
(1)    402    miles    traffic    stripe    painting; 
12)   108    miles    traffic   stripe    spotting. 

Specifications  and  proposal  forms 
obtainable   from  above  .»•,,» 


CONTRACT   AWARDED 

GRAYS  HARBOR  CO.,  Wash.-' 
Coluccio  &  Co..  2019  Third  Ave., 
attic,  at  $160,623  awarded  contract- 
L.  V.  Murrow,  Director  of  Highwa 
Olympia,  for  grading,  surfacing  w 
crushed  stone  and  constructing  tre 
ed  timber  trestles  on  about  11  m 
of  State  Road  No.  9.  Humptulip? 
Qulnault.   P.   W.   Project  8030. 

Following   bids    received: 

L.    Coluccio    &   Co.,    Seattle $160, 

Lidral  Const.   Co.,   Seattle 179, 

R.    O.    Dail    &   Warren   Bros., 

Aberdeen    - 181. 

Grays  Harbor  Con.st.  Co.,   Ab- 
erdeen     _ 195. 

Halleran    Bros.,     Seattle 197, 

L.  J.  Dowell.  Inc.,  Seattle 199. 


BIDS   WANTED 

NEVADA,  Placer  and  Butte  Coun- 
ties. Cal.— Until  August  26,  10:30  A. 
M..  bids  will  be  received  by  the  State 
Division  of  Highways.  C.  H.  Whit- 
more, District  Engineer.  703  B  Street. 
Marysville.  for  treating  about  18.8  mi. 
with  Class  A  and  B  seal  coats  at  va- 
rious points  in  Nevada,  Placer  and 
Butte   Counties. 

The  work  involves: 
(1)   65    tons    liquid    asphalt,    90-90,     In 

place    (Location  A): 
12)   740   tons   screenings   in   place   (Lo- 
cation   A): 

(3)  66    tons     liquid    asphalt,     90-95,    In 

place   (Location   B); 

(4)  770    tons  screenings   in   place   (Lo- 

cation B); 
I.'. I    67    tons    liquid    asphalt.    MC-3.    in 

place   (Location  C) ; 
(61   600    tons    sand    in    place    (Location 

C). 
Specifications     and     proposal     forms 
obtainable   from  abovt         , 


BIDS   OPENED 

LINN  C(>UNTY.  Ore  — McNiiU  Br 
Eugene.  Ore.,  at  $107,086.40  (me 
pipe  alternate)  submitted  low  bid 
U.  S.  Bureau  nf  Public  Roads,  W. 
Lynch.  District  Ensincer.  Portlaii. 
for  2.272  miles  grading  and  6.726  mi 
subgrade  reinforcement  on  the  Si 
tiam  Highway.  Project  23-G2.H2,n' 
Natif^ial  Forest  Road  located  wltX 
the  Willamette  National  Fore.st.  L! 
County,   Oregon. 

Complete  bids  follow: 

(A)  McNutt  Bros..  Eugene,  $10 
086.40  (metal  pipe);  $107,450.40  (cf 
Crete   pipe). 

(B)  Lucich  &  Co.,  Seattle.  $11 
101.10;    $110,374.10. 

(C)  A.  C.  Greenwood  Co.,  In 
Portland,    $116,587.80:    $117,042.80 

(D)  P.  L.  Crooks  &  Co.,  Portlai 
$117,971.60;    $117,789.60. 

(E)  Parker-Schram  Co.,  Portlai 
$118,942.80:    $119,170.30. 

(F)  Colonial  Const.  Co..  Spokai 
$121,602.40:   $121,784.40. 

(G)  Fred  H.  Slate,  Multnomah,  $i; 
484.20;    $131,166.70. 

(H)  L.  Romano  Engr.  Corp.,  Seil 
tie,    $135,597;    $135,688.  I 


CONTRACT    AWARDED 

INYO  COUNTY.  Cal.— Paulsen  and 
.March.  Inc..  8275  Compton  Avenue. 
Los  Angeles,  at  $4806  awarded  con- 
tract by  State  Highway  Commission 
tor  treating  with  liquid  asphalt  about 
20  miles  in  Inyo  County,  between  0.5 
Mile  west  of  Lone  Pine  and  Darwin, 
involving  360  tons  liquid  asphalt, 
Type    .SC-3. 


BIDS    WANTED 

LOS  ANGELE.S..  Cal.— Griffith  C 
502  Los  Angeles  Railway  Bldg.,  h. 
Angeles,  at  $39,913  submitted  low  tj 
to  State  Division  of  Highways,  C.  IJ 
Purcell.  Chief  Engineer.  808  SU, 
Bldg..  Los  Angeles,  for  paving  wi 
asphalt  concrete  about  1.4  miles  1 
Los  Angeles  county  on  Sunset  BIv 
between  La  Veta  Terrace  and  Saifl 
Monica   Blvd.  | 

Complete  total   bids  follow: 

Griffith   Co.,    Los   Angeles $39,n 

George  Curtis,  Los  Angeles 44,51 

Southwest  Paving  Co.,   L.  A 52.f 


EL  DORADO  CO.  —  Drainage  Structures  —  (State) 


e:L  DORADO  CO..  Calif.— Harms 
Bros..  5220  Twenty-first  Ave.,  Sacra- 
mento, at  $18,626.40  submitted  low- 
hid  to  State  Division  of  Highways. 
('.  H.  Purcell.  Chief  Engineer.  Sacra- 
mento, for  installing  corrugated  metal 
pipe  culverts,  perforated  metal  pipe 
undeixlrains  and  spillway  assemblies 
on  about  7.9  miles  in  El  Dorado  Co.. 
between   Kyburz   and   Strawberry. 

The    work   involves: 
(1)   2.500    c.y.    structure    excavation; 
(21    2.ono  c.y.   rock  filling  material  (un- 

Tlerdrains); 
1.1)  n  c.y.  rubble  masonry; 
())  sns   l.f.   8-in.   CMP; 
(51   136  l.f.    18-ln.  CMP; 


(6)  9.764    l.f.    S-in.    perf.    metal   pipe;!; 

(7)  18  spillway  assemblies.  ! 
Complete  bids  follow: 

f.M    Harms    Bros..    Sacramento,    $1' 

626.40. 
Hi)   M.J.B.  Const.   Co.,   Stockton,  $2' 

306.90. 

(C)  Hemstreet     and    Bell.    Marysvil 
$25,298.20. 

(D)  A.    H.    Siemer   and    John   J.   Ca 
cano.    San    Anselmo.    $27,723.68. 

(E)  N.  M.  Ball  &  Son,  Berkeley,  $2; 
8M.06. 

(F)  Gen.     J'oUnck     Co.,     Sacrament 
$30,005.60. 

(G)  L.   C.    Seidel.    Oakland.   $:!8.35n.? 
Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(1)    

$3.50 

.$  2.20 

$   4.00 

$  6.00 

$  6.00 

$  3.60 

$11.0 

(2) 

3.00 

5.50 

5.50 

5.50 

4.75 

7.50 

4.0 

<■'.) 

.      25.00 

23.50 

20.00 

15.00 

15.00 

25.00 

20.0 

(4) 

40 

.40 

.40 

.10 

.27 

.50 

.2 

(5) 

50 

.50 

.60 

.20 

.37 

1.10 

.4 

(6) 

30 

.30 

.35 

.12 

.27 

.50 

.2 

(7) 

15.00 

15.00 

10.00 

5.  no 

3.00 

15.00 

3.0 
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CNTBACT   AWARDED 

AKIMA  nnd  Kittitas  Cos..  Wnsh. 
ShiT  &  Sons.  12039  Cr.'.-nwofd.  St;- 
alo.  at  $31,035.  awarded  contract  by 
l'v.  Murrtiw,  DIrictor  of  HlKhways, 
Cmpin,  for  constructing  about  13,69S 
I.  of  cable  Ruard  rail  or  2S.205  l.f. 
niietnl  euard  rail  on  about  11.2  mllen 
oStnte  Road  No.  5,  Oak  Flat  to  f'hl- 
ink  ras.i.  1'.  W.  l-rojcct  7715. 
•filloHiiipr   bids   rocclvcd: 

Sber  &    Sons.   Seattle    $31,035 

J,UI«er  &  Moore.  Belllngham  ...  31.58!) 

H.rl   &    Stoffen.sen.   Seattle 32,853 

hC.  Moss  Const.  Co..  Zenith...  32.971 

Jin    ArrlnRton,    Seattle 32.989 

J  J.  Adicr  Co..   Tacoma 32.931 

"Uimas  nirRle.   Yakima 35,205 

AcRao    Hros..    Seattle 47.494 


E3S   OPENED 

lopnr  rovSTY,  c.il.— J.  A.  Cas- 
.«!.  319  Warren  St..  Hayward.  al 
$.1198.80  .•submitted  low  bid  to  U.  S. 
Ireau  of  Public  Uoad.s.  C.  H. 
feetser.  District  Knclneer.  San 
Iinclsco.  for  20.fi99  miles  bituminous 
tatment  on  Section  A  of  Federal 
Inds  Highway  Project  No.  6.  I-ava 
Ids.  Modoc  County,  and  on  Sections 
land  C  of  Route  11,  the  Lava  Beds 
MIonal  Fore.'st  HlKhway,  Modoc 
lunty. 

The  work  Involves: 
I    110  tons  liquid  aspbnltic  mad  ma- 
terial. Type  SC-2: 
1  247  tons  do.  Type  MC-2: 
■  r  fi20    tons    do.    Type    MC-3: 
I  S623  miles  mlxinp  and  rolling: 
I   Extra    work    sanding     bitumlnius 

treated   surface: 
•J  Extra  work   maintaining   one-way 

traffic  control. 
I^ompllle  bids  follow: 
)  J.    A.    Casson.       Hayward.      $29,- 

698.80. 
ii  Dunn    &    Baker.    Klamath    Falls. 

$32,117. 
"I  Harms    Bros..    Sacramento,    $32.- 

229.40. 
))  M.    J.    B.    Constr.    Co..    Stockton. 

$36,547.67. 
:i  Engineer's    Estimate.     $29,698.80. 
I'nit  prices   follow: 
.  (A)        (B)       (C)        (D)        (E) 

y...  $  20.00  $20.00  $20.00  $27.10  $20.00 
.).._  25.00  25. SO  26.00  39.25  25.00 
[)....  25.00  25.80  26.00  30.00  25.00 
|)....  600.00  800.00  800.00  536.00  900.00 
i)....  350.00  350.00  350.00  350.00  350.00 
.1....      300.00  300.00  300.00  300.00  300.00 

OMPLETE    BIDS 

WHITE  PINE  COUNTY,  Nevada— 
B.  Lee.  1059  Carpentier  St.,  San 
■andro.  at  $42,404.85  awarded  con- 
act  (as  previously  reported)  by  Ne- 
ida  State  Hixhway  Directors.  Robt. 
■  Allen,  State  Highway  Engineer, 
arson  City,  for  22.86  miles  asphaltic 
lad-mix  surfacing  on  a  portion  of 
le  state  highway  system  in  White 
ine  County.  Route  4,  Sections  A2. 
■1.  A4  and  Bl,  between  34  miles 
nithwest  of  Ely  and  11  miles  south- 
est  of  Ely. 
The  work  involves: 
1)   1527  tons  asphaltic  road   material. 

Type   SC-2: 
•>  136  tons  do.  Type  MC-2: 
!)  22.86  miles   roadmix: 
l>   22.86   miles   finish   roadway: 
■'>  196  each  culvert  markers. 
Complete   bids   follow: 
^)  r.   B.    Lee.    San     Leandro,     $42,- 

404.85. 
HI  W.   W.   Clyde   &   Co..    Sprlngvllle. 

Utah,  $43,036. 
"I   Dodge    Constr.    Co..    Inc.,    Fallon. 

$43,839.75. 
-'I  J     A.    Casson.      Ilavward.      $45,- 

530.70. 
I'nit  prices  follow: 

(A)         (B)         (C)         (D) 

'•■•- i  18.56  $  18.50  $  19.25  $  19  10 

•) 25.00       26.00       26.25       25.00 

" <25.00     450.00     400.00     cOO.CO 

1) 25.00       25.00       50.00       50.00 

•' 2.00        2.00         3.00         2.00 


CONTRACT    AWARDED 

SA.N  MATEO  C'OIiNTY.  Cal  — Lnlon 
Paving  Company,  621  Call  Hldg.,  San 
Francisio,  at  $97,437.50  awarded  con- 
tract by  Slate  Highway  (Mmmlsslon 
•or  3.0  miles  grading,  surfacing  witn 
I  rusher  run  base  and  applying  bi- 
tuminous surface  treatment  In  San 
.Mateo  County,  between  Edgemar  and 
Thornton. 


CONTRACT    AWARDED 

KKIIN  COUNTY,  Cal.— firinilh  Co  , 
,'.112  L.  A.  Railway  Bklg.,  Los  Angeh  s. 
at  $94,994.60  (Alternate  B)  awarded 
contract  by  State  Highway  Comrala- 
slon  for  grading  and  i)aving  witli 
i'ortland  cement  concrete  about  one 
mile  and  constructing  underpass  abut- 
ment bi'twecn  one  mile  south  of  |)e- 
lano  and   Delano,   Kern  County. 

CONTRACT    AWARDED 

SANTA  CLARA  &  SANTA  CRU/; 
COUNTIES,  Cal.— Forsythe-Wordcn  & 
Co.,  264  Sybil  Ave.,  San  Liandro.  al 
$4480  awarded  contract  by  State  High- 
way Commission  fov  side  removal  on 
abount  1.3  miles  In  Santa  Clara  and 
Santa  Cruz  Counties,  bet.  Saratoge 
Gap  and  Black  Road,  Involving  16.000 
cu.  ydsfl  roadway  ejtcavatlon,  un- 
classified. 


CONTRACT   AWARDED 

SANTA  CLARA  COUNTY.  Cal  — 
Earl  W.  Heple,  494  Delmas  Ave..  San 
Jcse.  at  $103,850  awarded  contract  b^ 
State  Highway  Commission  for  con- 
structing an  undergrade  crossing  un- 
der the  tracks  of  the  Southern  Pacific 
Railroad  and  one  and  one-half  miles 
south  of  Agnew.  consisting  of  two 
concrete  abutments  with  wing  avails 
.'ind  approximately  0.29  mile  roadway 
to  be  graded  and  paved  with  Pott- 
land  cement  concrete. 


CONTRACT    AWARDED 

WHITE  PINE  COUNTY,  Nevada— 
U.  B.  Lee,  1059  Carpentier  St..  San 
Leandro,  at  $42,404.85  awardi-d  con- 
tract by  Nevada  State  Highway  In- 
rectors,  Robert  A.  Allen,  Stale  High- 
way Engineer,  Carson  City  for  sur- 
facing 22.86  miles  with  asphallic  roail 
mix  comprising  Sections  A2,  A3,  A4 
and  Bl  of  Koute  4,  between  34  miles 
southwest  of  Ely  and  U  miles  south- 
west  of   Ely,    White    Pine    County. 

Second  low  bid  submitted  by  W.  W. 
Clyde  Co.,  Springville,  Utah,  at  ?I3.- 
036.  • 


CONTRACT    AWARDED 

SAN  BERNARDINO  COUNTY,  Cal. 
George  Herz  &  Company,  311  Piatt 
Bldg.,  San  Bernardino,  at  $74,578.40 
awarded  contract  by  State  Highway 
Commission  for  grading  and  paving 
with  Portland  cement  concrete  about 
1.9  mile  In  the  City  of  Redlands.  bet. 
Alabama  and  State  Streets. 


CONTRACT    AWARDED 

EL  DORADO  COUNTY.  Cal.  — M.  J. 
B.  Construction  Co.,  Stockton,  at  $13.- 
915.25  awarded  contract  by  the  State 
Highway  Commission  for  placing  un- 
treated crushed  gravel  or  stone  base 
and  roadmix  surfacing  on  about  one 
mile  in  Eldorado  County  at  Oglesby 
Canyon. 

CONTRACT   AWARDED 

ELDORADO  and  Yolo  Co.«..  Calif.— 
E.  F.  Hilliard.  1355  43rd  St.,  Sacra- 
mento at  $6,325  awarded  contract  by 
State  Highway  Commission  for  about 
28  miles  treating  with  liquid  asphalt 
in  Eldorado  and  Yolo  Counties,  be- 
tween Auburn  Junction  (Mile  7.89) 
and  Cool  and  between  4  miles  north 
of  Solano.  Yolo  County  line  and  Irri- 
gation  Canal. 


COMPLETE   BIDS 

LtiS  ANGELES.  Cal.— Grlffth  Co., 
502  Los  Angeles  Railway  Bldg.,  Von 
-AiiKcli :.s.  at  {.■'.9.913  (as  previously  re- 
ported) submitted  low  bid  to  State 
Division  of  Highways,  C.  H.  Purcell, 
Chief  Engineer,  808  Slate  Bldg.,  Los 
.Vngeles,  for  paving  with  asphalt  con- 
irete  about  1.4  miles  In  Ix)»  Angeles 
I'ounty  on  Sunset  Blvd.,  between  La 
Veta  Terrace  and  Santa  Monica  Blvd. 

The  work  Involves: 
(   I)  400   c.y.    struc.    excavation; 
(  2)   170  Ions  mineral  aggregate  (plant 

mixed    surfacing); 
(  3)   9    tons     liquid    asphalt     MC-5    or 

MC-extra     heavy     (plant    mixed 

surfacing); 
(  4)   1   ton  liquid  asphalt  MC-2   (prime 

coat) ; 
(  5)   1.150   tons  asphalt  concrete   (base 

and   leveling  course); 
(  6)  4.000    tons  asphalt   concrete,   type 

B    (surface   course); 
(   7)   46.100     sq.     yds.     asphaltic     paint 

binder; 
(  8)   500   lbs.   bar  reinf.   steel   (struc); 
(  9)  30  c.y.   Class  A   Portlanj  cement 

concrete    (struc); 

(10)  200   l.f.   12-in.   standard   reinforced 

concrete  pipe; 

(11)  30  l.f.   18-in.  do; 

(12)  920  c.y.  Cl.ass  A  Portland  cement 

concrete     (curbs,    gutters,    side- 
walks,   and   driveways)- 

(13)  .-.0  l.f.   curb  armor: 

(14)  60     each     manholes     adjusted     to 

grade: 

(15)  1.020   l.f.   roof  drains  adjusted; 

(16)  1.350    c.y.    existing    asphalt    con- 

crete   surface   removed   and   dis- 
posed of; 

(17)  1,000    c.y.    Portland    cement    con- 

crete  removed   and   disposed   of; 
(IS)  3.500  lbs.  misc.  iron  and  steel: 
(19)   1  lot  misc.   items  of  woik. 
The  total  bids  were: 

(A)  Gritnth  Co..   $39,913. 

(B)  George  R.  Curtis  Paving  Co.,  Los 

Angeles,   $44,343.55. 

(C)  Southwest   Paving     Co.,      Roscoe, 

$52,632.50. 
The   unit  bids  were: 

(A)  (B)  (O 

(    1) $     1.00     $     1.20     $  3.00 

(  2) 2.00  1.95         3.00 

(  3) 15.00         16.95       15.00 

(   4) 35.00         39.00       32.60 

(  5) 2.50  2.75         3.00 

(  6)._ 3.09  3.36         3.20 

(    7) 02  .02  .02 

(  8) .06  .06  .25 

(  9) _ 18.00         20.00       91.00 

(10) 1.40  1.65         1.35 

(11) 2.50  2.75         1.35 

(12) 11.00  9.00       17.20 

(13) 1.25  1.10         1.25 

(14) _...  6.00         12.00       10.00 

(15) .80  .25  .55 

(19) 5.75  8.91         4.40 

(17) 2.25  2.80         7.25 

(18) .10  .11  .03 

(19) 200.00       250.00       75.00 


CONTRACT   AWARDED 

SAN  FR.\.NCISCO— Eaton  &  Smith, 
715  Ocean  Avenue,  at  $6,186.26  award- 
ed contract  by  Department  of  Public 
Works  under  Spec  No.  18,860  for  the 
improvement  of  Newhall  Street  be- 
tween Carroll  Ave.  and  the  southerly 
line  of  Williams  Ave.,  where  not  al- 
ready   improved. 


BIDS    REJECTED 

COCONINO  COUNTY.  Arizona- 
Arizona  Sand  &  Rock  Co.,  Box  1522, 
Phoenix,  bid  at  S70SO  for  placing  a 
seal  coat  on  15.448  miles  of  Section  B 
and  C,  Route  4,  the  Ashfork-FIag 
staft-Angell  National  Fore's!  High- 
way. Coconino  County,  has  been  re- 
jected by  U.  S.  Bureau  of  Public 
Roads.  C.  H.  Sweetser.  District  En- 
gineer,   San    Francisoo. 
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CONTRACT  AWARDED 

SAN  FRANCISCO.— E.  J.  Treacy. 
309  Call  Bldg..  at  {1,186.88  awarded 
contract  by  Department  of  Public 
Works  under  Spec.  No.  18,826  for  thi- 
improvement  of  Orizaba  Avenue  be- 
tween Handolpii  and  Sargent  Streets 
and  Minerva  Street  between  Capitol 
and    Orizaba    Avenues. 


COMPLETE    BIDS 

RIVERSIDE  COUNTY,  Cal.— Matich 
Rros.,  Elsinore,  at  $15,993  (as  pre- 
viouisly  reported)  submitted  low  bid 
to  State  Division  of  Highways,  808 
State  Bldg.,  Los  Angeles,  for  apply- 
ing seal  coat  to  existing  slioulders  on 
about  66.7  miles  in  Riverside  County 
between  Corona  and  the  southerly 
boundary  and  between  Riverside  and 
IClsinorc. 

The  work  involves: 

(1)  395   tons  asphaltic   emulsion   90-5"; 

(2)  2,820    c.y.    sand. 
The  bills  were: 

Matich    Bros..    Elsinore;     (1)    $22;    (2) 

$3.37;    (total)    $15,993.40. 
C.    A.    Sparks,    Los    Angeles:    (1)    $23; 

(2)   $2.50;    (total)    $16,135.00. 
R.   E.  Hazard  Const.  Co:.,  San  Diego. 

(1)     $22;     (2)     $3.45;     (total)     $18,- 

350.00. 
E.     L.    Yeager,     San    Bernardino,     (1) 
$21;    (2)    $3.75;    (total)    $18,870.00. 
A.    S.    Vinnell    Co.,    Los    Angeles,    (1) 

$22;    (2)   $3.90;    (total)   $19,688. 
Martin    Brothers    Trucking   Co..    Long 

Beach,    (1)    $26;     (2)    $5.20;    (total) 

$25,171.00. 


BIDS  WANTED 

SAN  BERNARDINO  CO.,  Cal.— Un- 
til Sept.  5.  2  P.  M..  bids  will  be  re- 
reived  by  .State  Division  of  Highways. 
C.  H.  Purcell,  Chief  Engineer,  808 
State  Bldg..  Los  Angeles,  for  road- 
mix  surface  treatment  and  applying 
seal  coat  on  about  42.6  miles  in  San 
Bernardino  county,  between  northerly 
boundary   and    Baker,    involving: 

(1)  3,550  tons  liquid  asphalt,    SC-2; 

(2)  500  Ono  sq.   yds.    preparing,   mixing. 

and    shaping    roa^ue-!; 

(3)  ISO    tons    asphaltic    emulsion.    9093 

(seal   coat) ; 

(4)  1.250  c.y.   sand   (seal  coat). 
Specifications     and     proposal     forms 

may  be  obtained  at  the  oftlcp  of  tln' 
S'tate  Highway  Engineer.  Public 
Works  Bldg..  Sacramento,  and  are  on 
file  at  the  offices  of  the  District  En- 
gineer In  Pan  Francisco,  I.,os  Angeles 
and  San  Bernardino.  • 


NOTICE    TO    BIDDERS 

RAN  DIEGO  COUNTY,  Cal. — Rep- 
resentative of  the  State  Division  of 
Highways.  District  Engineer's  office 
It  San  Diego,  will  accompany  pros- 
pective bidders  over  the  proposed  pro.i- 
crt  In  San  Diego  County,  at  various 
locations  between  four  miles  east  of 
Rostonia  and  two  miles  east  of  Al- 
pine, road  XI-S.D-12-C,D.  for  which 
bids  are  to  be  received  in  Los  An- 
pelr^-    rn    .\ligust    29. 

Said  representative  will  meet  pros- 
pective bldder.-i  in  front  of  EI  Cajon 
Post  Office  on  Monday.  August  19  and 
\Tonday.   August   26,   at   11   A.   M. 

Prospective  blders  are  urged  to  co- 
operate with  the  District  Office  and 
nrrange  to  make  their  field  inspection 
on  the  above  dates. 


Augu.1t    13.   1935 
BIDS   WANTED 

BUTTE.  Yolo.  Colusa  and  EI  Do- 
rado Countie.'<.  Cal. — Until  August  26. 
10:30  A.  M..  bids  will  be  received  by 
the  State  Division  of  Highways.  C. 
H.  Whitmore.  District  Engineer.  703 
B  St..  Marysvllle.  for  treating  about 
27.1  miles  with  Class  A.  B  and  C  seal 
coats  at  various  points  in  Butte.  Yolo. 
Colusa  and    El    Dorado  Counties. 

The   work  involves: 
(  1)   42  tons  asphaltic  emulsion.  nO-Ii.',, 
in  place    (Location   A); 


(  2)  360  tons  sand   in  place   (Loc.   A); 

(    3)  40   tons   asphaltic    emulsion.   90-95 
in  place   (Location  B) ; 

(   4)   335  tons  sand  in  place  (Loc.   B); 

(    5)  55  tons  liqui'd  asphalt.  MC-3   (Lo 
cation  C); 

(    6)   485  tons  sand  in  place   (Loc.  C); 

(    7)   23    tons    liquid    asphalt.    90-95,    in 
place    (Location    D) ; 

(  8)   255   tons  screenings   in  place   (Lo- 
cation  D); 

(  9)   95    tons   liquid   asphalt,    MC-3,    in 
place    (Location    E) ; 

(10)  825   tons  sand   in  place    (Loc.    E) : 

(11)  27    tons    liquid    asphalt,    MC-3,    in 

plac^  (Location  F); 

(12)  240  tons  sand  in  place  (Loc.  F). 
Specifications  and  prposal  forms  ob- 
tainable from  above  and  on  file  at 
the  office  of  DAILY  PACIFIC  BUILD- 
ER. •  29 


BIDS   OPENED 

FERRY  COUNTY.  Wash.— C.  E. 
Oneal.  Stevenson,  Wash.,  at  $72,- 
757.78  (metal  pipe  alternate)  submlt- 
tel  low  bid  to  U.  S.  Bureau  of  Public 
Roads.  W.  H.  Lynch.  District  Engi- 
neer. 316  New  Post  Office  Building, 
Portland,  for  grading  3.3078  miles  of 
the  Republic-Kettle  Falls  Highway, 
Project  NR-20C,  located  within  the 
Colville  National  Forest,  Ferry  Co., 
Wash. 

Complete  bids  follow: 

(A)  C.    E.    Oneal.     Stevenson,    metal, 

$72,757.78,    and    $73,362.78. 

(B)  Goodfellow      Bros..     Inc..      Coulee 

Dam.    $74,545.36    and    $75,026.56. 

(C)  Clifton      &    Applegate,      Spokane, 

$76,507.56   and    $75,»03.5«. 

(D)  Colonial     Constr.     Co.,     Spokane, 

$75,838.56   and   $76,335.56. 
(B)  Elliott  &  Co.,    Inc.,    Seattle,   $79.- 
521.95  and  $79,763.95. 

(F)  James   Crick,    Spokane,    $84,374.34 

and   $84,712.34. 

(G)  Lucich    &    Co..    Seattle,    $87,548.95 

and   $87,810.95. 
(H)   A.  Besoloff  Co.,  Seattle,  $88,316.66 

nnd   $88,656.34. 
(I)   Tony  Marrozzo,    Spokane,    $95,786.- 

25,    and   $9,302.05. 
(J)March    Constr.    Co.,    Spokane,    $98,- 

948.67,    and    $99,322.67, 
(K)   Triangle     Constr.    Co..      Spokane. 

$99,712.34    and    $100,260.34. 
(L)  L.    Romano    Engr.    Corp.,    Seattle, 

$100,563.90   and   $100,737.90. 
(M)   Siems   -   Spokane     Co.,     Spokane. 

$100,853.83    and    $101,664.84. 
(N)    Herman&Pearson,    Seattle.    $101.- 

637.68    and    $101,780.68. 
(O)   Myers    &    Coulter.    Seattle,    $103,- 

175.70  and  $103,544.50. 


BIDS   WANTED 

INY'O  COUNTY.  Cal.— Until  Sept.  4, 
2  P.  M..  bids  will  be  received  by  State 
Division  of  Highways,  C  H.  Purcell, 
Chief  Engineer  Public  Works  Bldg., 
Sacramento,  for  road-mix  surface 
treatment  of  about  54  miles  in  Inyo 
County  between  Panamint  Sink  and 
the   county   line,    involving: 

(1)  2,675    tons    llquiti    asphalt.    SC-2: 

(2)  550,000    sq.    yds.    preparing,    mixing 

and  shaping  roadbed. 
Specifications  and  proposal  forms 
may  be  obtained  at  the  office  of  fh'^- 
State  Highway  Engineer.  Public 
Works  RIdg.,  Sacramento,  and  are  on 
file  at  the  offices  of  the  District  F;n- 
gineer  in  San  Francisco.  Lns  .Angeles 
and  Bishop.  *  J 


BIDS   WANTED 

SAN  LUIS  OBISPO  COUNTY.  Cal. 
—Until  Sept.  4,  2  P.  M..  bids  will  be 
received  by  State  Division  of  Hiclp- 
ways.  C.  H.  Purcell.  Chief  Engineer. 
Public  Works  Bldg..  Sacramento,  for 
applying  seal  coat  to  about  21.2  miles 
in  San  Luis  Obispo  county,  between 
Estrella  River  and  easterly  boundary, 
involving: 


(1)  232   tons   liquid   asphalt,    ROMc 

(2)  2.250   tons  screening. 
Specifications     and     proposal     forii 

may  be  obtained  at  the  office  of  tl 
State  Highway  Engineer,  P  u  b  1  i 
Works  Bldg..  Sacramento,  and  are  c 
file  at  the  offices  of  the  District  Ei, 
gineer  in  San  Francisco.  Los  Angelq 
:ind   San   Luis  Obispo.  • 


BIDS   WANTED 

STATE  OF  WASHINGTON— Un- 
August  27,  10  A.  M.,  bids  will  be  f 
ceived  by  L.  V.  Murrow.  Director  i 
Highways,  Olympia,  for  highway  in 
lirovement    contracts    as    follows: 

1.  Paving  with  Portland  cemci 
concrete  and  resurfacing  existing  con- 
crete pavement  with  asphaltic  con\ 
Crete  on  about  0.6  mile  of  State  Ro,-,:! 
-No.  1,  Sales  Road  to  South  Corprr' 
rate  Limits  of  Tacoma,  Federal  Al ' 
Project  No.  171-H,  in  Pierce  County' 
involving  about  852  c.y.  of  cemem 
concrete  pavement.  2030  tons  asphaD' 
tic  concrete,  810  If.  of  pipe  culvert'' 
and  other  items. 

2.  Grading  and  paving  with  Port' 
land  cement  concrete  about  1.2  mile 
of  State  Road  No.  2,  Austin  Revision 
Public  Works  Proj.  No.  7714,  In  Che 
Ian  County,  involving  about  19,820  c.y 
of  excavation.  13.468  square  yards  i. 
cement  concrete  pavement,  5,860  1./ 
of  irrigation  pipe.  711  l.f.  of  pipe  cut 
verts  and  other  items. 

3.  Surfacing  and  constructing  a  bi 
tuminous  macadam  surface  on  aboii 
12.9  miles  of  State  Road  No.  5.  Onl 
Flat  to  NeLson  Bridge.  Federal  Aii 
Project  No.  161-F  in  Y'akima  County 
involving  about  18.820  c.y.  of  crushed; 
stone  surfacing.  16,570  c.y.  of  mlner<, 
al  aggregate  (oil  rock).  1.063  tons  0:, 
bituminous  cement.  13.498  l.f.  of  ca-t 
ble  guard  rail  design  No.  6  and  otheit 
items.  i 

4.  Paving  with  Portland  cemenii 
concrete  about  1  mile  of  State  Roav' 
No.  12.  Meskill  Hill.  Doty  Hill  andi 
Skidmore  Dike — paving  gaps,  Federa> 
Aid  Projects  Nos.  131-B.  131 -D  andi] 
178-E.   in   Lewis  and   Pacific  Countiesji 

I 

5.  Surfacing  with  crushed  stone  or. 
about  9.5  miles  of  State  Road  No.  15,1 
Summit  to  Crescent  City.  Unit  3  o!( 
Federal  Aid  Project  No.  190-A.  In: 
Chelan  County,  involving  about  Il,490i 
cy.  of  ballast.  27.360  c.y.  of  crushed\ 
stone  surfacing  and   other   items. 

6.  Grading  and  surfacing  w'tli 
crushed  stone  about  5.6  miles  of  Staie 
Road  No,  22,  Cedonia  North,  Section 
2.  Public  Works  Project  No.  4648.  in 
Stevens  County,  involving  about  five 
Teres  of  clearing,  188.900  c.y.  of  ex- 
'■avation.  14.710  c.y.  of  cru.shed  stone  I 
surfacing.  2949  If.  of  pipe  culverts^' 
and  other  items.  ; 

Plans  and  specifications  obtainable 
on  deposit  of  $2  for  each  set. 


30— RESERVOIRS  &  DAMS' 


SUB-CONTRACTS    AWARDED 

SANTA  CI^ARA  COUNTY.  Cal.— F 
O.  Kohnett  and  D.  MacDonald,  Camp- 
bell, have  awarded  sub-contracts  for 
placing  a  portion  of  the  earth-fill  em- 
bankment on  the  Stevens  Creek  and 
Almaden  dams  being  constructed  for 
the  Santa  Clara  Valley  Water  Con- 
servation District.  A  contract  ha^ 
been  let  to  Crow  Brothers,  Beaumont, 
for  work  at  the  Stevens  Creek  Dam 
•ind  to  J.  F.  Collins.  Chlco,  for  the 
-\lmaden   Dam. 


PACIFIC    CONSTRUCTOR 
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RIVERSIDE  CO.,  Calif.— Cajalco  Dam  and  Dike— (Di»t.) 


I\10H.SI|)I':  COUNTY,  Calit.  liiii 
n\  ('i)..  602  Lo«  AllBi'li'H  Hallway 
I^.,  I.IIH  AriKoles,  (as  pifvlously  ii-- 
p.t«l)  Hubiiilttcd  the  low  bid  to  the 
mropolltaii  WiiKir  DlHlilcl,  Jmh  An- 
(f.'ii,  AuKUHt  12  at  ?<.Ct6,S.'iC.r)0,  for 
ciHtruilliiK  the  ("ajiiko  Dam.  dyki-. 
(I  t'mlon  anil  outlet  tunnelB,  and  oui- 
tii  tower.  In  accordance  with  Hp<*f. 
N   112. 

"he  total   bids  wore: 

h)  Grimth  Co.,  502  bo.s  AnK.l.-s 
Rlway  BMk..  Los  Angeles,  total  $4,- 
li  .SSe.SO:  .Schedule  1.  »200,730:  Schcd. 
3.  $390,933:  .Schtdule  3.  $l.GG!l.2in 
.s.edule  4.  J2, 222. 460:  Schedule  5. 
VI.460.G0. 

^H)  L.  IC.  Dixon  Co..  Bent  Bros.. 
Ii..  and  John.son.  Inc.,  609  S.  Grand 
a''..  Los  Angeles,  total  $4,742,319.- 
.11  hVhedulc  1.  $196,568.50;  Schedule  2. 
$;.876:  Schedule  3,  $1,815,957:  Sched. 
4ij2.U0.G90:    Schedule   5.    $173,329. 

D  Columbia  Construction  Co..  1522 
l.hani  Siiuare  Bldg.,  Oakland,  total 
$769,986.35:  Sched.  1,  $166,730;  Sched, 
2(391,333.25:  Schedule  3,  $1,937,663.10: 
Siedule  4.  $2,090,995;  .Sched.  5,  $183.- 
2.00. 

vD)  Macco  Const.  Co.,  Emsco  Der- 
r1;  &  Kguipment  Co.  and  Broderick 
•Miordon,    biddinR   Jointly,    815    Para- 

1  unt  Blvd.,  Clearwater,  total  $4,- 
S. 777.30:  Sched.  1,  $214,618.50;   Sched. 

2  $400,134.60;  Schedule  3,  $1,895,675.- 
S  Schedule  4,  $2,170,440.10-  Sche<lule 
:  $156,908.30. 

E)  Walsh  Const.  Co.,  905  Chester 
Mllams  BIdK.,  I..03  Angeles,  and  Guy 
IWtkinson,  925  Story  Bids.  ,Lok  An- 
>es,  bidding  jointly,  total  $4,883,- 
li.SO;  Schedule  1,  $198,550:  Schedule 
'.■$446,340:  Schedule  3.  $1,978,270.50: 
HiPdule  4.  $2,080,120;  Sched.  5.  $179,- 
!».00. 

if)  W.  E.  Callahan  Const.  Oo..  206 
;  Spring  St.,  Los  Angeles,  total  $5,- 
■1.672.50;  Schedule  ],  $159,965:  Sched. 
:  $349,242.50:  Schedule  3.  $2,191,797; 
Ihedule  4.  $2,428,595:  Sched.  5.  $230.- 
(1.00. 

The  work  is  located  about  10  miles 
■uthwesterly  from  the  city  of  River- 
■le  In  Riverside  County,  and  due 
'St  from  Corona.  The  work  com- 
llses  the  excavation  amJ  lining  of 
i'erslon  and  outlet  tunnels.  9-ft. 
:d  14-ft.  in  diameter,  and  2000  and 
;;5  ft.  in  length,  respectively,  the 
instruction  of  an  earth  fill  "dam  with 

St  length  of  2584  ft.  and  maximum 
ight  of  about  194   ft.,    earth  fill  dike 

th  crest  length  of  7574  ft.  and  max- 
lum  height  of  about  90  ft.,  and  a 
illway,  outlet  tower  and  bridge  sup- 
rls;  and  the  excavation  of  an  ap- 
oach  channel  to  the  outlet  tower, 
le  capacity  under  the  present  de- 
lopment  will  be  100,000  acre  feet. 
F  E.  Weymouth,  Geseral  Manager 
id  Chief  Engineer. 
The  schedules  and  items  are  as  fol- 


SCHEDULE    NO.    1 

Conttruction  of  the  diversion  tunnel 
Id  appurtenant  works.  Tunnel  length 
00  ft.,  diameter  9  ft.,  lining,  mono- 
hio  concrete. 

1)  27.600  c.y.  excavation  In  approach 

cuts; 

2)  9.000  c.y.  excav.  in  tunnel: 

3)  50  c.y.  excav.  for  tunnel  enlarse- 

ment; 

4)  30   tons  erecting   steel  support   in 

tunnel: 

5)  50   M.   ft.    b.m.   furnish  and  place 

permanent  timbers  In  tuni^el; 

6)  60  c.y.   gunlte   coating  of  rock   In 

tunnel; 

7)  2100   l.f.    drilling   grout    and   drain 

holes: 
O  2000  lbs.  Installing  grout  and  drain 

pipes  and   fittings; 
9)  200  c.y.  pressme  eroutlng; 


1 101    :i;iii,000    lli«.    placing    r.-inf,    file"-!. 
(II;    4400    c.y.    concrolo    In    tunnel    .ami 

portals; 
112)    1500   ton-mllc«   hnuling  steel; 
(13)    lo.ono    ton-miles    hauling    <-<-inenl: 

SCHEDULE  NO.  2 
Construction  of  the  outlet  tunnel 
and  appurtenant  works.  Tunnel  length 
2565  ft.;  diameter  14  ft.;  lining  .steel 
cylinder  with  concrete  backing  and 
Inner  lining  of  gunlte. 
(lO  22.000  c.y.  excavating  in  the  ap- 
proach    cut; 

(15)  24.000    c.y.    excavating    in    tunnel: 

(16)  100     c.y.     excavation     for     tunnel 

enlargement; 

(17)  75  tons  erecting  steel  supports  In 

tunnel: 
(IS)   SO    M.    ft.    b.m.    furnish    and    place 
permanent  timbers  in  tunnel; 

(19)  75   c.y.   gunlte  coating  of  rock   In 

tunnel; 

(20)  3000   l.f.    drilling   grout   holes; 

(21)  2000     lbs.     installing    grout    pipes 

and     fittings; 

(22)  150   c.y.    pressure   grouting; 

(23)  1540  l.f.   furnish  and   Install    >4-ln. 

plate    steel   cylinders- 

(24)  115    l.f.    furnish    and    install    5/16- 

Inch    do; 

(25)  270     l.f.    furnish    and    install    %- 

Inch   do; 

(26)  640    l.f.    furnish    and    install    7/16- 

inch   do: 

(27)  5000  lbs.   placing  relnf.  steel; 

(28)  7600    c.y.    concrete   in   tunnel    be- 

hind   steel    cylinder: 

(29)  2565     l.f.     gunite     lining     of    steel 

cylinder; 

(30)  400    ton-miles    hauling    steel: 

(31)  15.000    ton-miles    hauling   cement. 

SCHEDULE    NO.   3 
Construction    of    dam    and     spillway 
and    appurtenant    works. 

(32)  removing    Holmes    lower    dam. 

lump  sum; 

(33)  50.000    c.y.    stripping    for    borrow 

pits; 

(34)  575.000   c.y.    earth   excav.   for  dam 

found.ition; 

(35)  25.000   c.y.    rock    excav.    for  do; 

(36)  2000    c.y.    excav.   for  dam    cut-oft 

wall-earth; 

(37)  2000   c.y.    do— rock; 


«cav. 


npiliwav — 


(36) 
(40) 


(41) 
(42) 


(43) 
(44) 


(47) 

(48) 

(49) 

(50) 

(51) 
(52) 

(63) 

(54) 

(55) 

(56) 

(57) 

(5«) 
(59) 


90.000    r 
•arth; 

30.000   c.y.   do — rock; 

8000  c.y.  excav.  for  cut-off  walls 
and  drain  trenches  In  apillnuy — 
earth; 

2000  c.y.   do— rock; 

8.000  c.y.  excav.  for  dam  toe 
trench  and  drainage  trenches — 
earth ; 

10.000  c.y.  baeknil  above  cut-off 
wall; 

400.000  c.y.  earth  fill  In  embank- 
ment, material  from  required 
excavation; 

3.000,000  c.y.  earth  fill  in  em- 
bankment, material  from  bor- 
ow  pits; 

2.400.000  yard-tiips  rolling  ma- 
terial other  than  under  Items  44 
atnl  45   (at   ^c  per  yard-trip); 

40.000  c.y.  rock  blanket  on  dam, 
material  from  required  excava- 
tions; 

10.000  c.y.  rock  blanket  on  dam. 
material    from   quarries; 

3300  c.y.  embankment  crest  sur- 
facing; 

210    l.f. 
drains: 

8000    l.f. 

3000    l.f. 
30  ft.    Ii 


constructing    6-inch     tile 


(«1) 
(62) 
(63) 
(64) 


■onstructing  8-ln.   do; 
drilling    grout    holes,    to 
depth; 
4500  l.f.  do  more  than  30-  antl  to 

60-ft.   in  depth; 
2800    l.f.    do    more    than    60-    and 

to   100-ft.    In   depth; 
2400    l.f.    do    more   than    100-    and 

to  150-ft.   In  depth; 
200    l.f.    do    more    than    150-    and 

to   200-ft.    in  depth; 
60,000   lbs.    installing    grout   pipes 

and  fittings; 
270   c.y.    pressure   grouting; 
9000    c.y.    concrete    and    cut  -  oft 

walls  for  dam  and  spillway; 
16.000     c.y.     concrete     paving     on 

dam; 
2050   c.y.   concrete   spillway  lining 
700   c.y.   concrete   In   parapet  wall 
100    c.y.   concrete    in   structures: 
100  c.y.  concrete  In  diversion  tun- 
nel   plug; 
(Continued  on  Next  Page) 


UNIT   PRICE  TABULATION 
SCHEDULE    1 


<   1) $ 

(   2) 

(  3) 

(  4) 

(   5) 

(  6) 

(  7) 

(   S) 

(    9) 

(10) 

(11) 

(12) 

(13) 

(14) J 

(15) 

(16) 

(17) 

(18) 

(19) 

(20) 

(21) 

(22) 

(?V      . 

(24) 

(25) 

(28) 

(27) 

(28) 

(29) 

(.30) 

(31) 


(A) 

(B) 

(Cl 

(D) 

(E) 

(F) 

1.50     $ 

1.50     5 

1         .78     $          1.78 

$       1.50    $ 

1.00 

10.50 

11.67 

9.00 

11.16 

10.00 

6-00 

10.00 

11.57 

11.00 

12.66 

12.00 

20.00 

45.00 

35.00 

42.00 

40.00 

40.00 

100.00 

75.00 

48.00 

78-00 

60.00 

70.00 

98.00 

22.00 

20.00 

15-00 

13.00 

25.00 

SO-00 

.70 

.60 

1.00 

.67 

.50 

1.70 

.12 

.10 

.10 

.20 

.15 

.26 

23.00 

25.00 

24.00 

26.66 

25.00 

J6.00 

.018 

.01 

.015 

.01 

.015 

.02 

10.00 

8.00 

10.00 

10.00 

11.00 

11.00 

SCHEDULE   2 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

1.50     $ 

1.50     ! 

f         -78     .1 

!            .78 

$       1-40     $ 

.76 

6.00 

8.54 

6.00 

6.33 

8.00 

«.00 

8.00 

10.00 

9.50 

12.65 

12.00 

20.00 

40.00 

45.00 

42.00 

40.00 

40.00 

100.00 

70.00 

48.00 

78.00 

60.00 

70.00 

98.00 

21.00 

20.00 

15.00 

13.33 

25.00 

30.00 

.70 

.60 

1.00 

.67 

.50 

1.70 

.10 

.10 

.10 

.20 

.15 

.26 

23.00 

25.00 

24.00 

26.66 

25.00 

S6.00 

3S.00 

30.00 

38.50 

40.40 

33.00 

43.50 

45.00 

40.00 

50.00 

53.72 

44.00 

53.60 

54.00 

60.00 

60.00 

64.00 

53.00 

64.00 

61.00 

65.00 

72.00 

74.39 

60.00 

74.50 

.018 

.01 

.018 

.01 

.015 

.02 

6.50 

6.00 

7.75 

7.42 

8.00 

8.15 

11.00 

18.0(1 

9.25 

9.33 

14.00 

18.00 

.22 

.20 

.18 

.06 

.10 

.25 

.14 


.07 


.12 


(Continued  on  Next   Page) 
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SCHEDULE    3 


(32) 

(33) 

(34) 

(SB) 

(36) 

(37) 

(38) 

(39) 

(40) 

(41) 

(42) 

(43) 

(44) 

(45) 

(46) 

(47) 

(«)- 

(49) 

(50) 

(51) 

(52) 

(53) 

(54) 

(55) 

(56) 

(57) 

(58) 

(59) 

(60) 

(61) 

(62) 

(63) 

(64) 

(65) 

(66) 

(67) 

(68) 

(69) 

(70) 

(71) 

(72) 

(73) 

(74)... 

(78).... 


(76) 

(77) 

(78) 

(79) 

(SO) 

(81) 

(S2) 

(SV 

(84) 

(85) 

(86) 

(87) 

(88) 

(89) 

(90) 

(91) 

(92) 

(93) 

(94) 

(95) 

(96) 

(97).. 

(98).. 


(99)... 
(100).. 
(101).. 
(102).. 
(103).. 
(104).. 
(105).. 
(106).. 
(107).. 
(108).. 
(109).. 
(110). 


(A) 

(B) 

(CI 

CD) 

(E) 

(F) 

{4500.00 

f2500.00 

13000.00 

$16,008.00 

$5000.00 

$7000.00 

.30 

.15 

.21 

.13 

.20 

.30 

.26 

.22 

.•11 

.52 

.51 

.33 

.88 

2.00 

1.20 

1.20 

1.50 

1.10 

1.25 

2.00 

2.10 

l.S.'i 

2.00 

2.0U 

1.75 

6.00 

4.75 

8.00 

6.00 

4.00 

.25 

.40 

.3S 

.225 

.40 

.55 

.70 

1.50 

1.111 

.73 

1.60 

1.20 

1.2r. 

2.25 

2.10 

.53 

1.00 

2.00 

2.50 

6.00 

4.75 

5.33 

COO 

4.00 

1.00 

.75 

1.00 

.67 

.75 

1.35 

.37 

.39 

.384 

,351 

.40 

.45 

.0025 

.0023 

.0025 

,0025 

.0025 

.002 

.30 

.30 

.42 

.33 

.50 

.34 

.70 

1.15 

1.20 

1.33 

.90 

1.05 

.53 

.70 

1.20 

.40 

.60 

1,05 

.30 

.50 

.72 

.47 

.35 

1,00 

.7.1 

.50 

.90 

.60 

.40 

1.05 

l.On 

.50 

1.10 

2.00 

2,50 

1.S5 

4.25 

3.50 

l.SO 

3.67 

2,50 

S.S5 

4.25 

3.50 

3.00 

4.67 

2.75 

2.85 

4.25 

3.50 

4.20 

5.00 

3.00 

3.85 

4.25 

3.50 

5.10 

5.33 

3.50 

3,85 

.15 

.07 

.07 

.10 

,08 

.16 

28.00 

26.00 

24.00 

IS. 00 

40.00 

36.00 

5.20 

5.00 

6.25 

5.77 

5.00 

7,00 

4.50 

6.75 

6.00 

6.10 

6.00 

8,35 

4.50 

6.75 

9.50 

10.00 

8.00 

12.30 

8.50 

15.50 

15.50 

9,3G 

10.00 

15.75 

16.00 

20.00 

21.50 

33.33 

15.00 

33.00 

9.00 

10.00 

15.50 

26.67 

6.00 

8.50 

1.70 

1.75 

1.7.'. 

2.13 

2.00 

1.90 

.02 

.03 

.02.') 

.04 

,025 

.025 

.07 

.05 

.05 

.026 

.04 

.07 

.20 

.10 

.12 

.067 

.20 

.25 

.02 

.05 

.06 

.10 

.05 

.15 

.40 

.20 

.24 

.27 

.20 

.30 

00.00 

ir>o.no 

iT.i.nn 

250.00 

100.00 

1000,00 

.006 

.01 

.01 

.007 

.006 

.015 

.01 

.01 

.02 

.02 

.01 

.025 

.35 
2.00 
1.25 


SCHEDULE    4 


2.40 
6.00 


4.00 
1,10 


5,00 

5.00 

5.00 

6,00 

8.50 

10.00 

7.00 

20.00 

.60 

.40 

1.0.- 

5,75 

S.OO 

6.85 

6,10 

6,00 

7.65 

9,36 

10,00 

15.75 

33.33 

15, on 

33.00 

SCHEDULE  5 

(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

.70 

;       .80 

:         .72 

$             ,63 

T         ,90 

$         .95 

2.00 

1.50 

2,20 

2.00 

2,00 

4.00 

.60 

.50 

.60 

.33 

,40 

.80 

5,00 

6.00 

6.50 

5,00 

5.50 

9.15 

20.00 

20.00 

2S.00 

23.00 

12.00 

23.60 

.025 

.02 

.035 

,026 

,oe 

.04 

,10 

.25 

.12 

.067 

,15 

.25 

,45 

.40 

.24 

.26 

,20 

,26 

00.00 

150.00 

125.00 

1000.00 

1000.00 

660.00 

.018 

.01 

,018 

,02 

,01 

,025 

E.  M.  HUNDLEY 


Building    Hardware    Specialist 

SARGENT  BUILDERS'  HARDWARE 

Member    Builders'    Excnanc^ 
slon    Street         San    Francisco    -     Phone    OOuglas   6386-63fl7 


in.stalling    hand    rallin 
i.     installing    misc.    m. 


(65)  1510   l,f.    constructing  supports 

walkway   for  sluice   pipe; 

(66)  75.000    lbs,    installing   24-in.   slu 

pipe    In    diversion    tunnel; 

(67)  10,000    lbs.   installing  valves,  c. 

iron   pipe  and  fittings   in  slui. 
way; 

(68)  600    lbs. 

(69)  1800     lb; 

work ; 

(70)  1510   ft.    installing   electrical  ci 

duit: 

(71)  installing   electrical  conductors 

apparatus    (lump   sum); 
'72)    2.850,000    lbs.    placing    reinf.    st 
in   paving    slab   and    spillway 

(73)  150,000     lbs.     placing    reinf.    st 

In   structures; 

(74)  12.000   ton-miles  hauling  steel- 

(75)  50.000    ton-miles    hauling   cemei, 

SCHEDULE   NO.  4 

Construction  of  Dike  and  Appuri 
nant   Works. 

(76)  25.000    cy,     stripping    for    borri 

pits; 

(77)  30.000   e,y.   do   for  dike; 

(7S)  10.000  c.y.  excav.  for  dike  foui 
dation — rock;  , 

1 79)  20.000  c.y.  do  for  dike  cut-i 
wall — earth; 

(80)  4000   c.y.   do— rock; 

(81)  5000    c.y.    excav.     for    toe    tren 

and    drainage    trenches — earti 
(S2)   13,000    c.y.    backfill    above   cul-i 
wall; 

(83)  4.000.000    c.y.     earth     nil     In    ei 

bankment; 

(84)  90,000    c.y.     earth    blanket    frt' 

redeposlted    materials;         "'"  ] 

(85)  10.000     c.y.     earth    blanket    fre 

borrow   pit   material; 

(86)  53,000     c.y.     rock    In    toe    trenci 

material    from    required   excav 

(87)  10,000  c.y.  rock  in  toe  trench  m 

terial  from   quarries; 

(88)  6200    c.y.   embankment  crest  su^ 

facing; 
(S9)   15.000     ft.    con.^tructing    8-in.   t.' 
drains;  | 

(90)  12.000     c.v.     concrete    in    cut  -  d! 

wall;  i 

(91)  36,800     c.y.     concrete    paving    f 

dike; 

(92)  2400  c.y.  concrete  in  parapet  wi 

(93)  200    c.y.    concrete    In   structuresi 

(94)  5000    lbs.    installing    misc.    meti 

*ork; 

(95)  6,100,000    lbs.    placing    reinf.    st( 

in  paving  slab   and   cut-off  wa 

(96)  375,000   lbs.   placing   rclnf.  steel 

structures; 

(97)  17,000    ton-miles    ha«Hag   steel; 

(98)  70,000    ton-miles   hauling   cemen 

SCHEDULE   NO,  5  { 

Construction  of  the  Outlet  Towel> 
Approach  Channel  and  Bridge  Suji 
ports.  I 

(99)  148,000  c.y.   excav.   for  tower  ai 

approach  channels  above  Elevi 
tion   1250; 

(100)  2500  c.y.  do  below  Elev.  125 
bridge   pier   and   anchor; 

(101)  1050   c.y.   backfill  about  struc; 

(102)  2100  c.y.  concrete  In  outlet  tov 
er  foundation,  below  Elev.  125 
bridge    pier   and   anchor; 

(103)  1010  c.y.  concrete  in  outlet  tov 
Or   superstructure; 

(104)  544.000  lbs.  Installing  metal  woi 

(105)  6400  lbs.  installing  high  pressui 
piping  and   fittings; 

(106)  450  ft.  Installing  electrical  cot 
duit; 

(107)  installing   electrical   conductor 
apparatus   (lump  sum); 

(108)  425,000    lbs.    placing    reinf.   stee 

(109)  2500   ton-miles   hauling   steel; 

(110)  4200    tOB-miles    hauling    cemen 
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31  —  PIPE  LINES  &  WELLS 

■UNDS    GRANTED 

DKW'KI!.  Col...  I'liblic  Works  AM- 
nliilMlr.itl.m  li:is  manted  12,137.725  tii 
•ity  "f  Di'iivcf  lor  i-xtcMsii.n  of  t'U' 
.loffnlt  water  tunnel  projcit.  by 
iiennR  of  wliieli  wiitcr  will  be  brouKlU 
..  the  ilty  IlirouKh  construction  of 
aiiulH.  conduits,  flumes,  siphons,  ator- 
,Ke  dam  niul  tlltcr  plant.  .\d<lltional 
iindH  of  $2,612,77.';  will  be  provided  by 
he  city. 

32— SEWERS    &     SEWAGE 
DISPOSAL  PLANTS 

CONTRACT  AWARDED 

CAMAUILLO,  Ventura  Co..  Calif.— 
i>ed.  J.  Early,  Jr.,  369  Pine  St..  San 
Kranciseo.  at  $S3.900  awarded  con- 
ract  by  Department  of  Public  Works 
Sacramento,  for  constructing  sewage 
llispo.sal  plant  at  the  Caniariilo  State 
Hospital.  Complete  bids  published 
July  81.  • 


August   12.   1935 
CONTRACT  AWARDED 

.S.\N  KK.XNCISCO  — Eaton  &  Smith. 
7::5  (Veaii  .\venuc.  at  13.055  awarded 
iontract  by  the  Department  of  Pub- 
lie  Works  under  Spec.  No.  18.854  for 
.  iiiislruetion  of  sewers  and  appurte- 
nances in  l.adrande  Avenue  between 
JMansfleM  and  Kelton  Streets;  in  Bur- 
'niws  Street  lietween  .Mansfield  anil 
Knox  Streets:  in  Xlansfield  Street  be- 
tween Burrows  Street  and  I.aC.rande 
; Avenue  and   Knox   Street. 


PREPARING    PLANS 

SANTA  CI..\RA.  Santa  Clara  Co.. 
Cal.— City  Engineer  George  L.  Sulli- 
van is  preparing  plans  for  a  sewage 
treatment  plant  to  cost  ?25.000.  City 
Council  has  authorized  him  to  engage 
,  a  considtlng  expert.  ' 


ENGINEER    APPOINTED 

WASCO.  Kern  Co.,  Calif.  —  Direc- 
tors of  Wasco  Public  Utility  District 
have  authorized  H.  H.  Holley.  Larkin 
Bldg..  Visalia,  to  prepare  an  applica- 
tion to  WPA  for  funds  to  construct 
aewer  system  in   Wasco.  ' 


LOW    BIDDER 

OREGON-WASHINGTON  —  Slems- 
Helmers.  Inc.,  St.  Paul.  Minn.,  at 
J346,52e  slbmitted  low  bid  to  U.  S. 
lOngineer.  Second  Portland  District, 
Mjor  C.  P.  Williams,  Portland,  for 
channel  improvements  In  Columbia 
Ulver   from    CelUo    Falls    to   Wallula. 

Bids  received  previously,  July  30, 
were  rejected  as  excessive  and  the 
work  was  readvertised.  The  previous 
low  bid  by  F.  J.  Kernan.  Portland, 
and  the  Brookfield  Co..  Astoria,  bid- 
dine  Jointly,    was    $395,178. 

33—  WATER  WORKS 

FUNDS    ALLOTTED. 

LONG  BEACH.  Cal.— Federal  Pub- 
lic Works  -Administration  has  allot- 
ted loan  and  grant  of  $266,400  to  the 
Uoard  of  Water  Commissioners.  City 
of  Long  Beach,  for  erection  of  six 
"levated  water  storage  tanks.  The 
grant  will  be  30%  of  the  cost  of  la- 
bor and  materials  and  the  balance  a 
loan  at  4%.  \ 


BIDS   WANTED 

EVERETT.  Wash.— Until  August  19 
10:30  A.  M..  bids  will  be  received  by 
City  Council  for  constructing  a  pipe 
line  from  Reservoir  2  to  Weyerhaeu- 
ser Pulp  Mill.  Project  requires  (1) 
14.523  l.f,  of  35-ln.  and  (2)  B19B  I.f. 
of  24-ln.   steel  or  cast   Iron   pipe. 

Estimated  cost  $150,000.  City  Engi- 
neer Granville  Paine.  t 


PLANS   COMPLETED 

SANTA  canz.  Cnl.  —  Plann  and 
.■1"  illlcntlonH  for  water  Hysteni  Im- 
lT<ivcnii  Mis.  Inilnding  replacement 
and  extension  of  mains  have  been 
lucpared  by  City  Englnei-r  Roy  Fow- 
ler to  be  submitted  as  a  PWA  projccl. 
I'lsllmati'd    cost    $30,000. 


34  — PARKS  AND  PLAY- 


BIDS    OPENED 

YKM.OWSTONE  NATIONAL  PARK 
WyominB — Knowlton  &  Rupert.  Lay- 
ton,  ft.ih.  submitted  low  bids  to  Na- 
tional Park  Service,  409  Underwood 
i;1iJk..  San  I'Tancisco.  on  each  of  four 
alternative  proposals  for  constructlOQ 
of  a  complete  water  supply  and  dis- 
tribution system  at  the  Old  Faithful 
r.rea   in    Yellowstone   National    Park 

i^moiilete  bids  follow: 

(.\)  Knowlton  and  Rupert,  Layton, 
Utah,  (I)  $36,014.40;  (11)  $34.- 
660.40;  (III)  $35,108.40;  (IV) 
$33,427.20. 

(H')  E.  W.  McLaughlin  Construction 
Co.,  Llvinston,  Mont.  (I)  $38,- 
675. S5;  (1)  $40,745.35;  (111)  $35,- 
962.55;     (IV)     $39,269.55. 

(C)  Bosspflug  &  A4anning.  Miles  City 
Mont.  (1)  $41,874.08;  (II)  $46.- 
725.74;  (III)  $36,589.57;  (IV) 
$42,301.97. 
D)  Olson  Mfg.  Co.,  Boise,  Idaho  (I) 
$74,745.66. 

The  work  involves: 
(   n   6000  lin.   ft.  12-in.  pipe,  soilpulof- 

ed  steel,   or  special  cement  pipe 

(Alt.); 
(   2)   4500   lin.   ft.   10-in.   pipe,   do; 
(   3)     750  lin.   ft.     8-in.   pipe,   do; 
(4)     600  lin.  ft.     6-ln.  pipe,  cast  Iron; 
(    5)     850  lin.  ft.     4-in.  pipe,  cast  iron; 
(  6)       75  lin.  ft.     3-in.  pipe  galvanized 

steel; 
(  7)   900   lin   .ft.    2-in.    pipe,    galvanized 

steel; 
(  S)  SO   cu.   yds.   reinforcing  concrete; 
(   9)  25  cu.   yds.   rubble  masonry; 
(10)   10.000   lbs.   reinforcing  steel. 

Alternative  proposals  are  for  fur- 
nishing either  steel  or  special  cement 
pipe   of   two   sizes. 

Bids  were  referred  to  Frank  A.  Kit- 
tredge.  Chief  Engineer.  •  j 


CONTRACT   AWARDED 

S.\.V  FRANCISfO— Michel  &  Pfef- 
fer  Ii'n  Works.  HarrlHon  and  Tenth 
Sis.,  at  $1187.35  awarded  contract  by 
fvecreatlon  C!omml8Hlr)n  for  construc- 
tion of  certain  18  feet  high  and  nix 
feet  high  chain  link  fencing  at  the 
James  Rolph  Playground,  Army  St. 
and  Potrcio  Ave.  •  34 


FUNDS   ALLOTTED 

FRESNO  COUNTY.  Cal.— Applica- 
tion of  Fresno  County  Waterworks 
District  No.  2  for  a  loan  and  grant  of 
$29,090  has  been  approved  by  the  Fed- 
eral Public  Works  Administration. 
Funds  will  finance  rehabilitation  of 
the  District's  water  distribution  sys- 
tem. Work  will  Involve  approvxl- 
mately  1850  feet  of  4-in.  to  S-ln.  cast 
iron  pipe  to  replace  an  old  wooden 
pipeline;  valves,  hydrants,  meter- 
boxes,  etc.;  a  well;  pump  and  pump- 
house,  and  repairing  and  pairing  the 
existing  tank  tower  and  pumphouse. 
Engineer  for  the  project  is  .\.  SV-gcl. 
428  Coiy  Bldg.,  Fresno.  •  i 


BIDS    WANTED 

RENO.  Nevada.— Bids  are  being  re- 
1  eived  by  the  Custodian.  U.  S.  Post 
Office.  Reno,  for  lawn  sprinkler  sys- 
tem  at    the   post   office   at   Reno. 


BIDS    WANTED 

OAKLAND.  Cal.— Until  August  20, 
.S:30  P.  M.,  bids  will  be  received  by 
R.  W.  Robertson.  Secretary,  Board  of 
Playground  Directors.  Room  316,  City 
Hall,  Oakland,  for  furnishing  labor 
and  materials  for  tennis  courts  and 
fencing  at  the  Brookdale  Plaza,  Oak- 
land. 

.Specifications  may  be  obtained 
Irom  above  office.  • 


BIDS  WANTED 

SAN  FRANCISCO —Until  .Aug.  21. 
1:45  P.  M..  Informal  bids  will  be  re- 
ceived by  Department  of  Public  W'ks. 
Rm.  251.  City  Hall  for  repairing  chain 
link  fence  at  the  Grant  School.  Pa- 
cific Ave.   and  Broderick  St. 

Further  details  may  be  obtained 
from  R.  A.  Chlsholm.  Supt.  of  Public 
Buildings.   484   11th   St. 


ATLAS 

Automatic    Storage    Water    Heater 

The  Atlas  Automatic  Watei  Heater  has  been 
awarded  the  Seal  of  Approval  by  The  Amer- 
ican Gas  Association's  national  testing  lab- 
oratory in  Cleveland. 

ECONOMICAL 

Snap  action  thermostat  brings  full  flame  on 
at  once  when  water  drops  below  set  temper- 
ature. Snaps  bun  er  off  again  when  boiler 
is  full  of  hot  water.  The  heating  chamber 
entirely  surrounds  the  boiler  so  that  every 
possible  heat  unit  created  by  thr  flame  is 
transmitted  to  the  water.  The  highest  quality 
insulating  material  knowk.  today  keeps  the 
heat  in  and  the  cold  out. 

BUNGALOWS         RESIDENCES         APARTMFNTS         HOTELS 

Atlas  Heating  &  Ventilating  Co.,  Ltd. 


EVERYTHING    IN     HEATING 


557-567    FOURTH    STREET 
SAN    FRANCISCO 
Phone    DOuglas   0377 


1451   32nd   STREET 

OAKLAND 
Phone    LAkeside    12ec 


Section  43K%,  P.  L. 


San  Francisco,  Calll 
Permit  No.  S084 


Pubic  Library 
Civic  Center 
San   Francisco,   Calif  i 


DAILY 

NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 

In  Forty-fifth  Year 
U7  MISSION  STREET  SAN  FRANCISCO 


Subscription  Rates — $20  a  Year  (Paid  in  Advance)  $2  by  the  Month. 
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Are  Built  to  Last  Longer  % 


Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

.728  First  Street,  San  Francisco  308  E.  Third  St..  Los  Angeiesl' 

KEaniv  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 


/--^^  Uniform  Quality  :  Service  :  Satisfaction 

GP.C-  — ^= ^ 


^  Go.  < 

Wton 


Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  BIdg.,  601  West  Fifth  Street 

Mills  at  Colton,  California  TR.    1271  Los  Angele; 


Phone  TRinity  0241  for 

Rock  -  Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Mme  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 
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]  G.  C.  Sponsors  National  Construction 
Week  at  Exposition  September  15-20 


SET  DEADLINE 
FOR  PWA  FUND 
APPLICATIONS 


'  National  Construction  Week,  sponsored  by  the  four  California 
:'lpters  of  the  Associated  General  Contractors  of  America,  will  be 
;i;brated  at  the  California  Pacific  International  Exposition  In  San 
3  go  the  week  of  September  15,  it  has  been  announced. 

During  the  week  everyone  connected  with  the  construction  indus- 
;^  is  invited  to  join  in  celebration  of  the  industry's  achievements. 
li  hraiuhes    o(    coiislnKliiiii    uif 


Must    Be  Filed  in  State    Office 

By  Sept.  16,  Wilder 

Notified 


lued   at    the    lair   by   elaborate 
St  liking   displays — engineering 
k  by  exhibits  depicting  the  hal- 
ing of   the   Colorado   K  i  v  e  v  , 
iway   construction    by    displays 
oad  construction  from  the  days 
he  pioneers  down   to  the   pres- 
it  and   the   building   industry    l)y 
l|  exposition    buildings    and    the 
ilel  home  exhibited   by   the   I'l   i 
il   Housing   Administration. 

,lie  fall  meetins  of  the  A.tJ.C. 
Jioiial  governing  boani  will  ln^ 
il  In  San  Diego  during  National 
'|struction  week,  according  to 
Ifexecutive  committee,  and  plans 
d  the  celebration  are  being  de- 
i')ped  around  the  schedule  of  the 
ijerning  board. 

■ionday  and  Tuesday,  Se))iem- 
I  Ifi  and  17,  will  be  devoied  to 
i.'lings  for  the  entire  construc- 
ii  industry.  On  these  days  ex- 
dives  of  the  federal  and  slau 
istruction  departments  award- 
1  engineering,  highway  and  build 
I  work  will  outline  their  pro- 
ims  and  policies, 
'peakers  during  these  two  days 
■(  include  Governor  Merriam.  Di- 
itor  of  Public  Works  Earl  Lee 
^ly;  State  Architect  Geo.  B.  Mc- 
ifigall;  State  Highway  Engineer 
!H.  Purcell;  State  Engineer  Edw. 
latt  of  the  Division  of  Water  Re- 
'rces;  Acting  State  Director  A. 
J  Wilder  of  the  Federal  Public 
'■rks  AdmSnistration:  Stewart 
Donald  of  the  Federal  Housing 
ninistration;  W  P.  Whitsett. 
iimau  of  the  board  of  directors, 
iropolitan  Water  District:  As- 
;ant  Procurement  Director  W 
Reynolds  of  the  Treasury  De- 
tment:  Director  W.  Prank  Par- 
jis  of  the  U.  S.  Employment  Serv- 
:  State  Registrar  of  Contractors 
11.  G.  Bonelli;  representatives  of 
,  U.  S.  Bureau  of  Public  Roads 
I  the  Reclamation  Bureau:  and 
^cjals  of  the  Associated  General 
"tractorg. 


Meetings  Wednesday  and  Thurs- 
day, September  18  and  19,  will  be 
devoted  to  discussion  of  the  prob- 
lems of  engineering,  highway  and 
building  contractors  and  reports 
covering  activities  of  the  national 
association. 

Objectives  of  the  meetings,  as 
expressed  by  the  executive  com- 
mittee, will  be  to  learn  f  r  o-ni 
awarding  authorities  the  character 
and  amount  of  new  business  to  be 
expected,  to  give  contractors  op- 
portunity to  discuss  with  these  au- 
thorities their  objections  to  day 
labor,  to  give  wide  publicity  to  ac- 
complishments of  the  construction 
industry  and  to  determine  possible 
actions  to  stimulate  business. 

Official  convention  headquarters 
will  be  the  U.  S.  Grant  Hotel  m 
San  Diego,  and  special  rates  have 
been  arranged  for  the  occasion. 
Summer  execursion  rates  will  be 
effective  on  the  railroads,  with  tlie 
time  for  starting  the  return  trip 
open  until  October  31,  the  com- 
mittee points  out. 

Proximity  of  such  great  projects 
as  Boulder  Dam,  the  Colorado 
River  Aqueduct  and  the  All-Amer- 
can  Canal  make  the  San  Diego  ex 
position  an  ide.al  location  for  the 
celebration. 

Members  of  the  executive  com- 
mittee are  Presidents  A.  B.  Oid- 
way  of  the  Northern  California 
Chapter.  Geo.  Grjenwood  of  Cen- 
tral California  Chapter,  H.  M. 
Walker  of  Southern  California 
Chapter  and  V.  R.  Dennis  of  the 
San  Diego   Chapter. 

Executive  offices  for  National 
Construction  Week  are  located  in 
the  Spreckles  Theatre  Building  in 
San   Diego. 


All  applications  tor  Fedeial  I'lib- 
lie  Works  Administration  funds  un- 
der the  new  program  must  be  on 
file  in  the  state  PWA  office  not  lat- 
er than  September  16  to  receive 
consideration.  Acting  State  Direc- 
tor A.  D.  Wilder  was  notified  yes- 
terday. Assistant  Administrator 
Horatio  B.  Hackett  wired  from 
Washington: 

"A  resolution  was  passed  at  .-\l 
lotment  Board  meeting  August  2i) 
setting  September  16  as  deadliii"- 
for  receiving  in  state  offices  appli- 
cations of  projects  out  of  new 
funds  " 

The  local  office  is  busy  contact- 
ing communities  and  urging  thai 
they  file  their  applications  imme- 
diately. To  date  applications  for 
$9.';,24'l,S19  PWA  funds  ^o  aid  in 
financing  a  total  of  16.5  separate 
projects  have  been  filed  with  the 
state  office.  A  number  of  applicT 
tions  already  have  received  ap- 
proval of  the  local  office  and  hav 
been  forwarded  to  Washington  for 
action  by  Administrator  Ickes  a'd 
the  Works  Allotment  Board. 

Northern  California  applicants 
have  requested  federal  aid  for 
school  construction,  hospitals,  pub- 
lic buildings,  harbor  work,  irriga- 
tion project  improvements,  water- 
works improvements  and  o  t  h  e  ' 
projects. 

Action  of  the  Allotment  Board 
in  setting  the  September  16  dead 
line  is  interpreted  as  a  move  to 
hasten  completion  of  preliminary 
work  on  the  program  In  order  that 
actual  construction  may  be  star!- 
ed  as  soon  as  possible. 


IN    LARGER    QUARTERS 


Shipments  of  motor  fire  apparat- 
us during  the  first  half  of  ig-^.^  num- 
bered 229.  as  compared  with  lfi:l 
during  the  same  period  last  year, 
according  to  the  Bureau  of  the  Cei> 
sus. 


Western  Washer  and  Manii'";r 
turing  Co.,  Los  Angeles,  has  moved 
into  larger  quarters  located  at  2111 
E.  .Tlst  St..  where  new  machinery 
is  being  installed  and  production 
facilities  are  being  enlarged.  The 
company  is  agent  for  Wrought 
Washer  Manufacturing  Co.,  of  Mil- 
waukee. 
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PLAN  REDWOOD 
CATWALKS  ON 
GATE  BRIDGE 


Catwalk    Construction    Sched- 
uled To  Start  This  Week, 
Strauss  Reports 

More  than  300,000  feet  ot  seleci- 
fd  redwood  lumber  will  be  use^i  in 
construction  of  the  Golden  Gate 
Bridge  catwalks,  according  to  tuo 
weekly  progress  report  oi 
Engineer  Joseph   B.   Strauss. 

Derision  to  use  redwood  for  thp 
walks  was  made  by  th?  bridse  en- 
gineering staff  and  John  A.  Roeb- 
ings  Sons  Co.,  c.ible  contiactors, 
after  a  survey  of  available  mato 
rials.  The  first  barge  load  of  cat- 
walk sections  was  towed  to  Lnm" 
Point  from  the  Roeblings  plant  at 
California  City  late  last  week  .and 
is  In  readiness  for  erection. 

Use  of  redwood  in  the  construc- 
tion of  the  bridge  wherever  pos 
sible  has  long  been  urged  by  the 
Redwood  Empire  Association,  tlu. 
California  Redwood  Association 
north  bay  groups  in  the  redwood 
timber  area  and  the  Roeblings'  cat- 
walk job  represents  the  first  large 
order  of  this  material  for  the  span. 

With  all  2.5  foot  bridse  cables 
swung  in  place  in  the  record  tin" 
of  two  weeks,  actual  erection  o' 
the  catwalks  was  scheduled  to  get 
under  way  this  week.  The  original 
schedule  called  for  the  completion 
of  the  swinging  of  the  foot  bridge 
cables  on  September  1.  This  sav 
ing  of  two  weeks  will  mean  that 
cable  spinning  operations  will  com 
mence  early  in  October,  a  little 
over  a  month  being  required  to 
erect  the  catwalks. 

The  first  operation  will  be  tbo 
adjustment  of  the  foot  bridge  ca- 
bles to  even  them  up  in  their  final 
position.  Next  the  foot  bridge  ot 
catwalk  "trains"  will  slide  out  on 
the  wires  in  lengths  ranging  from 
103  feet  to  150  feet,  after  the  con- 
struction of  the  crosswalks  th.it 
will   connect  the   two  foot   bridges. 

Meanwhile  the  McClintic  -  Mar 
shall  Corporation,  contractors  for 
the  steel  superstructure  of  the 
bridge,  have  completed  all  field 
work  and  moved  off  the  job,  con- 
fining their  activities  to  shop  work 
on  the  various  units  of  the  susnend- 
ed  structure  In  their  eastern  plants. 

At  the  close  of  last  week's  work 
Pylon  S-1  back  of  Fort  Scott  was 
in  readiness  for  the  final  lift  or 
concrete,  which  will  bring  it  to  its 
full  height,  ,and  work  on  the  low 
viaduct  had  progressed  to  the  point 
where  1500  feet  of  this  structure  in 
the   Presidio   had    been    completed 

On  the  Marin  side  work  contin 
ues  on  the  concreting  of  the  foot- 
ings for  the  tower  pedlstals  of  the 
steel  viaduct,  while  excavations  ai'- 
underway  for  the  final  two  footing*-' 
of  this  structure. 

During  the  past  week  a  total  of 
310  men  were  employed  on  the 
bridge  proper,  with  135  of  these  p'i 
saged  in  work  pertaining  to  the 
cable  contract. 


ROSS  CHIEF  OF 

POWER  DIVISION 


J.  D.  Ross,  superintendent  of 
the  municipal  light  department 
of  Seattle,  has  been  appointed 
chief  consulting  engineer  for  the 
new  Power  Division  of  the  Fed 
era!  Emergency  Public  Works 
Administration,  It  Is  announced 
by  Administrator  Harold  L. 
tckes. 

"We  feel  that  we  are  excep- 
tionally fortunate  in  having  ob- 
tained the  services  of  Mr.  Ross 
whose  abilities  In  the  power 
field  are  known  and  respected 
by  both  the  public  and  private 
power  Interests,"  Administrator 
lakes  said.  "The  Power  Divi- 
sion, with  Mr.  Ross  as  chief  con 
suiting  engineer,  will  be  expect- 
ed proceed  rapidly  in  the  exam- 
ination of  applications,  and  al- 
lotment of  funds,  for  power 
projects  submitted  by  states  and 
their    political    subdivisions." 

Mr.  Ross  has  been  Superin- 
tendent of  Lighting  In  the  City 
of  Seattle  since  1911,  and  has 
been  engaged  In  the  develop- 
ment of  the  municipal  plant  in 
that  city  since   1902. 


State  Exchange 
Convention  Set 
For  Sept.  2  and  3 


Plans  for  the  annual  (,')nventioii 
ot  the  California  State  Builders' 
Exchange,  to  he  held  in  Ff  ciamen- 
to  September  2  and  3,  are  nearing 
completion,  accordius  to  Conven- 
tion Chairman  AUyn  L.  Burr. 

Headquarters  tor  the  convention, 
which  is  scheduled  for  Monday  and 
Tuesday  of  State  fair  week,  will 
be  the  Clunie  Hotel. 

On  Monday  the  first  business 
session  will  be  held  at  1:30  P  '*' 
at  the  Sacramento  Builders'  Ex- 
change, 720  "I"  Street.  During  the 
business  session  ladies  will  be  en- 
tertained at  the  estate  of  Walter 
Campbell  with  a  swimming  party 
and  afternoon  tea.  Plans  for  Mon- 
day evening  include  the  directors' 
dinner  ,at  Hotel  Senator  and  a  visit 
to  the  horse  show  at  the  fair. 

Breakfast  at  Hotel  Senator  is 
scheduled  for  Tuesday  morting, 
Septetnber  3,  at  which  time  the 
second  general  session  will  be  held. 
In  the  afternoon  members  wili  at- 
tend the  fair. 

The  annual  dinner  will  be  held 
at  the  convention  tent  on  the  fair 
grounds  Tuesday  evening  at  fi  o'- 
clock. Members  have  been  re- 
quested to  make  reservations  for 
the  annual  dinner  by  August  29. 
Tickets  are  priced  at  $1.50. 

Chairmen  of  the  convention  com- 
mittees are:  Mr.  Burr,  general: 
Charles  Mapel,  entertainment;  Cal 
Huntley,  transportation:  Bartley 
Cavanaugh.  finance;  Watler  Camp- 
bell, entertainment  for  ladies;  Bv- 
ron  Sims,  fair  grounds  and  ban- 
quet, and  Harry  Johnson,  horse 
show  and   grandstand. 


ASK  BIDS  ON 
SHASTA,  L.  A. 
HIGHWAY  JOB 

Bids  Sept.  11  &  12  on  19.M[ 
Armor  Coat,  L.  A.  Bridge 
Reconstruction 


SACRAMENTO,  Aug.  20.  — T 
contracts  were  authorized  for  .i; 
vertisjug  today  by  the  State  Hiil| 
way  Commission,  bids  to  be  opV 
ed  September  11  and  12  in  Sac;, 
mento  and  Los  Angeles.  The  pi 
ects  are  located  as  follows.  , 

Shasta  and  Lassen  Counties:  /•. 
plying  armor  coat  on  about  ll 
miles  between  Fall  River  Mills  »j 
Nubieber.  The  work  will  requK 
approximately  486  tons  ot  aspbi 
tic  emulsion  and  5,270  tons  sere'' 
Ings  In  the  armor  coat,  2,000  t< 
screenings  in  stockpiles,  and 
tons  liquid  asphalt  shoulder  trt 
ment.  Bids  open  In  Sacramei 
September  11. 

Los  Angeles  Co  :  Reconstruct^ 
a  portion  of  a  timber  bridge  acr> 
I>os  Angeles  river  at  Olive  str'-', 
near  Compton.  The  bridge  e- 
sists  of  elKht  38-foot  truss  sp; 
and  about  90  feet  ot  trestle.  1 
work  will  require  about  175.000  ij 
ot  Douglas  fir  timber,  12,000  ft.j' 
select  all-heart  redwood.  19.000  l(. 
structural  metal,  and  materials  I- 
surfacing.  Bids  open  in  I.ns 
geles  September  12. 


SEEK  PWA  RULING  ON 
STATUS  OF  WATCHMR 


Seeking  to  determine  wheti'' 
the  PWA  ruling  that  ninety  t{ 
cent  of  employees  on  works  pir 
ects  must  be  taken  from  rolls(' 
the  national  reemployment  fj 
vice  includes  watchmen  amov' 
such  employees,  the  Industrial  t 
sociation  ot  San  Francisco  has  f 
quested  a  definite  ruling  on  the  if 
nation  from  Administrator  Har  ' 
L    Ickes. 

The  association  states  t 
watchmen    are   employed   in   co- 
dential    capacities   and    contracti) 
are  unwilling  to  appoint  unknc-i 
persons   to  these   positions.    Ins 
ance    cotiipanies    also    have    qt  • 
tioned    such   appointments.  acc( 
ing  to  the  association. 


BONNEVILLE  CEMENT 
DELIVERY  STARTl 


Pacific  Portland  Cement  Co.    • 
commenced  delivery  ot  the  56S. 
barrels    of    Portland    puzzolan    • 
ment  to  be  used  in  Bonneville  d^i 
on  the  Columbia  river.  Small  qu  ' 
titles    are    being    shipped    by 
from  the  plant  at  Redwood  City  | 
required.     Preparations    are   be . 
made  to  meet  the  larger  delivei  i 
which   will   he   required   later  I  • 
vear  when    Columbia   Construct  i 
Company    starts    pouring    conci 
in  the  main  dam. 
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OPEN  REDDING, 

LODI  P.  O.  BIDS 


WASHINGTON,  D.  C,  Aug. 
20 — Dinwiddle  Construction  Co., 
Crocker  BIdg.,  San  Francisco,  at 
$77,000  today  submitted  the  only 
proposal  received  by  the  Treas- 
ury Department  for  construction 
of  the  U.  S.  Post  Office  at  Red- 
ding. 

Frank  J.  Reilly,  6350  Fulton 
street,  San  Francisco,  was  low 
bidder  at  $49,430  for  construe 
tion  of  the  LodI  post  office.  Sec- 
ond and  third  low  bids,  respec- 
tively, were  submitted  by  Leo 
Epp,  San  Francisco,  at  $50,160. 
and  K.  E.  Parker  Company,  San 
Francisco,  at  $51,270. 


()ntractors  Protest  Plan  To  Increase 

Convict  Labor  on  State  Highway  System 

I  

Voicing  the  opposition  of  the  construction  industry  to  contem- 
pted  increases  in  allocation  of  State  highway  funds  for  use  of  convict 
li'or  on  State  highways,  a  formal  protest  has  been  sent  Governor  Mer- 
rm  by  Secretary-Manager  Floyd  O.  Booe  of  Northern  California  Chap- 
ti.  Associated  General   Contractors. 

"While  it  is  true  that  the  crowded  conditions  of  the  prisons  rep- 
r  cut  a  real  iiroblem,  there  is  still 
n;  reason  why  employment  needed 
I)  fiec  men  should  be  taken  from 
fni  and  utilized  in  caring  tor  in- 
utes  of  the  State  prisons."  Mr. 
lue's  protest  states.  "The  rclici 
p>hleni  ot  every  community  is  al- 
ndy  so  acute  that  this  would 
s'Ui  to  be  against  public  jiolicy; 
111  we  trust  that  you  can  see  your 
v,y  clear  to  countermand  any  in- 
siuctions  that  may  have  been  giv- 
c  to  the  Director  of  Department 
(  Public  Works  along  this  lino." 
{esolutions  have  been  received 
1  the  Governor  I'rora  chambers  ol 
fumerce  and  civic  groups  in  Mon- 
ley  County  protesting  any  t'ur- 
tpr  Increase  in  the  use  ot  convii  i 
loor  on  the  Carmel-Sau  Simeon 
i;hway,  where  it  is  reported  two 
>'am  shovels  alre.ady  have  been 
iiuoved  and  the  convict  popula- 
in  increased. 

The  proposal  to  use  a  greater 
I  mber  of  convicts  on  State  hisli- 
•«y  work  is  said  to  have  come  as 
;;  aftermath  to  the  recent  del'eai 
I  tlie  $13,90U,UUU  bond  proposal 
!;■  expanding  facilities  at  State  iu- 
^tutions  to  remove  overcrowded 
(iiditioDs. 

■The  I'ollowiug  letter  directed  by 
J>oe  to  Director  of  Public  Works 
lirl  Lee  Kelly  sets  forth  the  posi- 
i)n  of  the  contractors' 

It  has  come  to  our  attention  lliat 
.  ur  department  is  being  urged  to 
'Pand    the    use    of    prisoners    on 

ate    highway    work   and    particu 

fly  in  view  of  the  defeat  of  the 

md  issue   on   August   13th    whicl'. 

ovided  for  expansion  of  prison 
Vilities. 

You.  ot  course,   realize  that   any 

rther  allocation  ot  highway  funds 

r   prison    camp    operation    wonM 

'   l)itterly   opposed   by   the   entire 

instruction   Industry,    because    of 

e  fact  that  already  a  diversion  of 

ese  funds  to  other  than  construe 

on   purposes   has   become  too   ex 

nsive.  The  transfer  of  in  excess 
'  five  million   dollars   to   the    f'i 

s,    together   with    the    equivalent 

nount  previously  allocated  iruler 

le  law  adopted  in  1933,  has  cut  in 

ilf  the  one  cent  which  was  intend- 

1    to    go   for    additional    hiKbwa.v 

instruction,  and  has  proportion 
lely  reduced  the  highway  con- 
ruction  budget  to  that  extent. 

It  seems  to  us  that  if  there  is  an 
bsolute  necessity  of  taking  care 
f  additional  convicts  in  prison 
lad  camps,  a  change  in  policy 
3uld  be  adopted  which  would  per- 
lit  a  considerable  additional  ex- 
anslon,  without  setting  aside  ad- 
;itional  funds  and  thereby  crui- 
ling  the  regular  highway  consfriTi  - 
ion  budget.    We  have  in  mind,  for 


example,  that  in  these  camps  the 
use  ot  heavy  equipment  could  be 
absolutely  discontinued  and  a  pro- 
portionate saving  made  in  high 
wages  which  are  paid  to  free  men 
for  the  operation  of  this  enuipment. 
The  convict  operations  could  also 
be  restored  to  the  principle  orig- 
inally intended  when  the  camps 
were  first  established — that  is,  o;' 
absolute  hand  labor  only — and,  un- 
doubtedly, some  considerable  sav- 
ing could  also  be  made  on  the  use 
of  explosives  and  other  material 
items. 

We  can  appreciate  the  situation 
which  faces  the  Administration 
with  reference  to  the  crowded  con- 
dition of  the  prisons;  but,  on  tbf 
other  hand,  when  there  are  liter- 
ally thousands  of  men  walking  our 
streets  looking  for  work,  it  is  un- 
fair to  these  free  men  to  divert 
funds  which  should  go  into  useful 
free  employment  to  the  purpose 
of  providing  convict   employment. 

We  earnestly  request  that  when 
this  question  is  taken  up  by  the 
Highway  Commission  at  your  meet- 
ing on  September  6th.  every  effort 
be  made  to  preserve  all  availnblf 
funds  for  regular  highway  con- 
struction purposes  and  that  there 
be  no  additional  allocation  made  oi 
these  funds  for  convict  camp  pin- 
poses. 

Yours  very  sincerely. 

Floyd  O.  Booe. 
Secretary-Manager. 


New  orders  for  oil  burners  to- 
taled 44.71-t  during  the  first  half 
ot  193.5,  as  compared  with  34.936 
during  the  same  period  last  ye.^r 
and  26.377  during  the  first  six 
months  ot  1933.  according  to  the 
Bureau  of  the  Census. 


SLATER  GIVEN 
NEW  LICENSE 
BUREAU  POST 


Bonelli    Announces    Reorgani- 
zation of  Department 
Personnel 


Separation  ot  the  Contractors' 
License  Bureau  personnel  from 
that  of  the  State  Department  oi 
Professional  and  Vocational  Stand- 
ards is  announced  by  Director  Win 
(;.  Bonelli.  Glen  V.  Slater  has  been 
appointed  full  time  Assistant  Reg 
istrar  of  Contractors,  and  f'l'd 
Taylor,  chief  accounting  officer  for 
the  department,  will  assume  the 
duties   of  Assistant  Director. 

"A  reorganization  of  duties  is 
necessary,"  stated  Director  Bonelli. 
"due  to  acts  of  the  recent  Legisla- 
ture. A  Contractors'  License  Bo'inl 
is  shortly  to  be  appointed  by  Gov 
ernor  Merriam  to  supervise  the 
Contractors'  License  Bureau's  ao 
tivities.  In  addition,  four  new  di- 
visions of  this  Department  are  add 
od  to  the  thirteen  now  within  i 
group.  Added  responsibilities  'en- 
der  it  impossible  for  me  to  con- 
tinue as  both  Director  of  the  D-- 
partment  and  Registrar  of  Conf-"- 
tors.  Likewise  it  appears  wise  thai 
Mr.  Slater  devote  his  full  time  ti 
the  work  of  the  Contractors'  LI 
cense  Bureau.  He  has  been  com 
bining  the  duties  of  Assistant  Di 
rector  and  Assistant  Registrar 
This  change  allows  the  promotion 
ot  Mr.  Taylor  who  will  combine 
his  accounting  duties  with  those  of 
Assistant  Director. 

"Mr.  Slater,  who  served  under 
my  predecessor.  Colonel  Carlos  w 
Huntington,  as  both  Assista'^*  '  ' 
rector  and  Assistant  Registrar 
nevertheless  devoted  the  bulk  or 
his  time  to  administrative  work  in 
the  Contractors'  License  Buieaii 
His  construction  experience  prim 
to  entering  State  service,  coun'^d 
with  a  detailed  knowledge  of  tli'- 
Contractors'  License  Law  and  ■ ' •■ 
work  ot  the  Bureau,  which  has 
come  to  him  in  his  work  under 
this  Statute  since  1931.  loaves  no 
doubt  in  my  mind  but  that  tii-> 
interests  of  the  contracting  fnter 
nity  will  be  best  served  by  th'-J 
transfer,  which  will  allow  Vv.  SI-- 
ter  to  devote  his  undivided  atten- 
tion to  the  enforcement  of  their 
law." 


EXCHANGE  PLANNING 

OUTING  SEPT.  14 


The  annual  picnic  of  the  .'Sa' 
Francisco  Builders'  Exchange  will 
he  held  Saturday.  September  14. 
at  Mitchell  Canyon.  Plans  for  the 
event  are  nearine  completion,  ac- 
cording to  Emil  Hogberg.  chair- 
man of  the  entertainment  commit- 
tee. 

Exchange  members  who  are  able 
to  donate  prizes  are  requested  to 
notify  the  committee  several  days 
before  the  picnic  In  order  th.^if 
they  may   be   listed   and   assigned. 


PACIFIC    CONSTRUCTOR 


PERMITo^  AMD  eOM^RACT; 


SAN   FRANCISCO  COUNTY 

Xo. 

Owner 

Contractor 

Amt. 

S27 

Sharman 

Owner 

snon 

S2S 

Roman 

Brueck 

4000 

829 

Richfield 

Early 

1000 

3sn 

Richfield 

Early 

2000 

SSI 

Grayson 

Owner 

4400 

S32 

Tniversilv 

Marshall 

6070 

83S 

Besio 

Owner 

300" 

i^i 

McLauBhlin 

Owner 

4000 

835 

Damato 

Barsotti 

5500 

836 

Wurlitzer 

S-tahl 

3600 

S37 

Clayton 

Hamilton 

2000 

838 

^.urie 

Cahill 

225000 

S3i> 

Christenspn 

Owner 

4000 

S40 

VerlPger 

Hardy 

1500 

841 

Sutro 

Owner 

ISOO 

S42 

Dardy 

Gaubert 

3900 

843 

Pacific 

I-indgren 

3000 

844 

DoelKer 

Owner 

4000 

845 

Santa  Fe 

Owner 

1200 

846 

Doelger 

Owner 

4000 

847 

Nelson 

Owner 

4000 

848 

Prasso 

Miller 

3500 

849 

Blaine 

Anza 

5000 

850 

Bacciocco 

Johnson 

8000 

851 

Bacciocco 

Johnson 

8000 

852 

Jacks 

Plagge 

3000 

853 

Halsen 

Owner 

4000 

854 

Hallgren 

Owner 

3500 

855 

Parkside 

Owner 

3500 

856 

Arnott 

Owner 

4000 

857 

Arnt.tt 

Owner 

4000 

858 

Pacific 

Siegrist 

1000 

859 

McCahp 

Owner 

4000 

860 

Meakin 

Arras 

16977 

861 

Kings 

Mullen 

1750 

862 

Holmer 

Grahn 

5000 

863 

Huth 

Owner 

2500 

864 

Modern 

Owner 

3750 

865 

Latham 

C-allaghan 

1325 

DWELLING 

(827)     S    PALOU    ST.     200    E    Phelps. 

One-story    and      basement      frame 

dwelling. 
Owner — LeRoy  &  Germaine  Sharman, 

1400   Revere   St..    San    Francisco. 
Architect — Not  Given.  $3000 


ALTERATIONS 

(828)  SW  THIRTEENTH  AVE.  AND 
Irving   St.     Alter  auditorium. 

Owner  —  Roman  Catholic  Archbishop. 
1100  Franklin   St.,   San   Francisco. 

Architect— J.  J.  Foley,  770  5th  Ave. 
San   Francisco. 

Contractor  —  M.  Brueck.  1200  Bay- 
shore   Blvd.,    S.    F.  $4000 


RESTROOM 

(829)  SW  SAN  JOSE  AVE.  and 
Standish  St.  One-story  steel  rest- 
room. 

Owner— Richfield  Oil  Co.,  248  Battery 
S-t,.    San    Francisco. 

Architect— Not  Given. 

Contractor  —  Fred  J.  Early  Jr..  369 
Pine    St.,    San    Franci.scn.  $1000 


STATION 

(830)  SW  SAN  JOSE  AVENUE  AND 
Standish  St.  One-story  steel  serv- 
ice  .^^tation. 

Owner— Richfield  Oil  Co..  248  Battery 
K-t.,    San    Francisco. 

Architect — Not  Given. 

Contractor  —  Fred  J.  Early  Jr.,  369 
Pine    St.,    San    Francisco.  $2000 


ALTERATIONS 

(831)     NO.    875    MARKET    »T.      Alter 

store. 
Owner — Grayson    Shop,    Premises, 
Architect  —  Ed.    Musson    Sharpe.    525 

Market  St.,   San  Francisco, 
Engineer — Alfred  P.  FLsher,  111  Sutter 

St.,    S«n    Francsico,  $4400 


ALTERATIONS 

(S32)  NE  POWELL  AND  CALIFOR- 
nia    Sts.      Alter   clubhouse. 

Owner — Universitv    Club.     Premises, 

Arrhitci  t— Hervey  I'.  Clark,  210  Post 
yt.,   San  Francisco. 

Contractor — F.  S.  Marshall,  799  Ash- 
bury  St.,  San  Francisco.  $6070 


liWELLING 

(833)  SE  MILAN  TERRACE  AND 
Moneta  Way.  One-story  and  base- 
ment frame  dwelling. 

Owner — Lorenzo  Besin,  450  Lisbon 
•S't..    San    Francisco. 

Arcbitpot— Not    Given.  $3000 


DWELLING 

(SliO  SE»  DEWEY  BLVD.  AND  PA- 
checo  St.  Two-story  and  base- 
ment   frame    dwelling. 

Owner— W.  B.  McLaughlin,  700  Russ 
BIdg.,    San    Francisco, 

Architect— Not   Given.  $4000 


FLATS 

(S35)  N  FRANCISCO  ST.  91  E  Powell 

St.       Two-story      and      basement 

frame   flats. 
Owner — Onforlo    Damato,     1499    Qifcs- 

ada  St.,   San  Francisco, 
Architect — Not   Given. 
Contractor  —  Arturo      Baisotti,      1499 

Quesada    St.,    S.    F.  $5300 


ALTERATIONS 

(.S36)     NO.   250   STOCKTON   ST.   Alter 

oflices. 
Owner— Wurlitzer    Co.,     Golden     Gale 

Ave.    near   Jones    St.,    S.    F. 
Architect — Not   Given. 
Contractor — J.   J.    Stahl,    GGC   Sth    Ave.. 

San    Francisco.  $360ii 


ALTERATIONS 

(S37)       2281     CHESTNUT     ST.;     alter 

store,  office  and  flats. 
Owner— Dr.   Clayton  and   Mintie  Stacv 

care   contractor. 
Architect — Not  Given. 
Contractor — Hamilton    Company,    Ltd.. 

Hearst  Bldg.  $2,000 

OFFICE    BLDG. 

(838)  W  MONTGOMERY  137  North 
California  St.;  ten-storv  Class 
B   offices, 

(^wner- The  Lurie  Co.,  333  Monteom- 
ery   Street. 

Arrhitert— W.  D.  Peugh,  3:!.'i  Mont- 
gomery   Street. 

Engineer— F.  W.  Kellberg.  320  Mar- 
ket Street. 

Contractor— Cahill  Bros.,  206  Sansomo 
Street.  $225,000 


DWELLING 

(839)      W    21st    AVE.    75    N    Noriega, 

one    -    story    and    basement    frame 

dwelling. 
Owner    and     Builder— Herman     Chrls- 

tensen,    1422    27th    Ave, 
.\rchitert— Not    Given.  $4,ono 


ALTERATIONS 

(840)      3920    CABRILLO    Street;    alter 

dwelling. 
Owner— F.    K.    Verleger,    premise.'!. 
.Architect— Not   Given. 
Contractor— A.    M.    Hardy,    736    Clem 

entina    Street.  $1,500 


ALTERATIONS 

(841)       1000    POINT    LOBOS,     Sutro 

Baths;  alter  plunge  building. 
Owner— A.  G.  Sutro,  premises. 
Architect— Not   Given.  $1,800 

DWELLING 

('!42)  W  nth  AVE  275  S  Lake:  one- 
story  and  basement  frame  dwell- 
ing. 


Owner— J,  Dardy,    145    11th    Ave 
Architect — Not  Given, 
Contractor — Gaubert    Brothers, 
Brook-dale,    Oakland. 


ALTERATIONS 

(843)     NO.    140   NEW   MONTGOME 

.St.     Alter  cafeteria  in  office  bl 
(Hvner — Pacific    Tel.    &    Tel.    Co.. 

New    Montgomery    St. 
.Architect — Not     Given. 
Contractor  —  Lindgren    &     Swinert 

Inc.,    225    Bush    Street.  J3 


DWELLING 

(844)  W  THIRTY-FIRST  AVE.  ;; 
S  Irvine  St.  One-story  and  but 
ment  frame  dwelling,  . 

Owner  —  Henry  Doelger  Builder  Irj 
320    Judah    S't.,    San    Francisco.  •] 

.Architect — Not  Given.  |4i 


STOREROOM 

(845)     FOURTH       AND       MICHIGjI 

Sts.   Frame  store   room  and  offi' 
Owner    —    Santa    Fe    Land    Imp.   C 

Los    Angeles. 
Architect — Not    Given.  }1: 


DWELLING 

(846)     W    THIRTY-FIRST    AVE.    : 

S  Irving  St.     One-story  and  ba; 

ment    frame    dwelling. 
Owner  —  Henry   Doelger  Builder  h 

320    Judah    S't.,    San    Franci.sco, 
Architect — Not   Goven.  }4i 


DWELLING 

(S47)     SW  FOURTEENTH  AVE  A? 

Santiago   S't.  One-story  and  basi 

ment   frame   dwelling. 
Owner — A.    Nel.son,    242    Ocean    Av 

San    Francisco. 
Architect— Not   Given.  $41 


ALTERATIONS 

(848)     CAINE  AND  LAKEVIEW  SI 

Alter  flats.  , 

Owner  —  Felix   Prasso,   38   Caine  gj 

San    Francisco,  , 

Architect — Not    Given. 
Contractor — Phillip  Miller  &  Sons,  J? 

San  Miguel  St.,  S.  F.  $3F 


DWELLING 

(849)     SW    MARINA    BLVD.    247   N 

Beach    S't.      One-story   and    ba; 

ment  frame  dwelling. 
Owner — R.    J.    and    Emma    Blaine, 

Contractor. 
.Architect — Not   Given. 
Contractor  —  Anza   Home   Bldg.  C 

1498   36th   Ave.,    S.   F.  $5( 


FLATS 

(850)  NE  BEACH  AND  CERVANT) 

Sts,      Two-story      and      baseme 

frame  flats.  , 

Owner — J.   Bacciocco,  620  Montgome* 

St.,   San   Francisco,  i 

Architect — Not   Given. 
Contractor — Louis     Johnson,     729    0 

cidental   St.,   S.   F.  $80 


FLATS 

(851)     E  CTBRVANTES  22  N  Beach  i, 

Two-story    and    basement    fraf 

flats. 
Owner— J.   Bacciocco,  620  Montgome 

St..  San  Francisco. 
.Architect — Not  Given. 
Contractor — Louis    Johnson,     729    0 

cidental  St.,   S.   F.  >8n 


ALTERATIONS 

(852)     NO.     650     ULLOA     ST.      Alt 

dwelling. 
Owner— Judge  Lyle  T.  Jacks.  Prem. 
Architect— Not  Given. 
Contractor— Albert     A.     Plagge,    H 

30th   Ave.,    San   Francisco.       $30 


PACIFIC    CONSTRUCTOR 


jWELUNG 

sr,»)     W   FOURTEBNTH   AVK.   130  S 
Taraval   SI.      On<,-«toiy  and   baHi-- 
(      n)enlh  frame  rtwelllnB. 
wner— A.    Malnen. 
rchllcct— 1>.   Jackie,    126   To.st   StrePt. 

San    FranclMcn. 
..nirncloi— Arvld     HnlsiJi.     2127     25th 
Ave.,    Sun    Franol.scn.  $4000 


Owiiur-n.   Htilli,    l.'tOII 

San    Francisco. 
Aiohlti'.-t— N,.t   (Jlvin. 


fl'.Vii) 


r>ntractor — A.  E.   Waldmaii 
Klllop    Road.    Oakland. 


JI7J   Mc- 


,>WBLLING 

«M)     E    TWI'T.NTV-NINTM    A\K.    .'ill 

i      S  IrvlnK  St.     One-story  and   ba.se- 

ment  frame  dwcr'.ig. 
Hivner— A.    Hallgreii.    15111    ilHli    Ave., 

San   Francisco. 
Irchlteot— Not   Glvon.  ?.!r>0'i 

I 

•  WELLINO 

l<-,h)     E    TWENTY-SEVENTH    AVE. 

I     260  S  Rivera  St,       One-story     and 

t      basement   frame   dwelling. 

>wner — I'arkalde  Investnu'ia  Co..   224n 

27th    Ave.,    San    Franc. .sco. 
.rchltcct— Not    Given.  $.1SII0 


pWELLING 

\:,i)     W    TWENTY-SIXTH    AVE.    85 

'      N    Ocean    Ave.  one-story    .uirl 

'      basement    fr.nnn'   dwelling. 

iwner — James  A.  Arnott.   G3:t  Tar.ival 

St.,  San  Francisco, 
.rihilect— Not  Given.  $1000 


•WELLING 

S57)     W    TWENTY-SIXTH    AVE.    42 

N    Ocean    Ave.        One-story      and 

ba."icment  frame  dwelling 
nvner — James  A.  Arnott.   633  Taraval 

St.,   San   Franci.sijo. 
vrchttect— H.    G.    Stoner,    Foi  tola    Dr. 

and   West   Portal.  $4nno 


vLTERATIONS 

S.iS)     NO.    431-145-447    SUTTEU    .S'T. 

Alter  office   building.  ■ 
wner  —  Pacific  Gas   &   Electric   Co., 

245  Market  St.,   San   Francisco. 
Architect — Not  Given. 
Contractor— F.    R.    Siesrist.    604    Mi."!- 

slon  St.,  San  Francisco.  $1000 


•  WELLING 

.vr,9)  E  TWENTY-SIXTH  AVE.  74 
S  Ocean  Ave.  One-story  and 
basement    frame    dwelling. 

wner — James  W.  McCabe,  716  Ulma 
St.,   San    Francsico. 

Uchiteet— D.  E.  Jaekle,  126  Po.st  St.. 
San   Francisco.  $4000 


\UDITION 

ixf'O)     S    FOURTEENTH      £T.    75      W 

FoUoni    St.       One-story     Class    C 

factory  addition, 
•wner— E.    Meakin,    %   Contractor. 
Kngineer — Norman    1..    Grei  n.    j5    New 

Montgomery   St.,    San   Francisco. 
.'ontractor  —  Adam    Arras,    4008    IStli 

St.,    San    Francisco.  $16,977 


AUc 


.M.TERATIONS 

('1^1)     NO.    35    TAYLOR 

restaurant. 
Owner  —  Will    King's    RKO    Grill,    35 

Taylor   St.,    San   Francisco. 
Architect — Not  Given. 
i:onlractor  —  Mullen     Mfg.     Co..       60 

Rausch    St.,    S.    F.  $1750 


1  •WELLING 

(^62)     E  TOCOLOMA  ST.  401  N  Blan- 

ken  St.     Two-story  and  basement 

frame  dwelling. 
Owner— Dr.   Val.  C.   Holmer,   734   Fine 

St.,   San   Francisco. 
Architect  —  C.    O.    Clausen.    74G    4fith 

Ave.,    San   Francisco, 
'■ontractor  — William   H.    Grahii.    2965 

Mission  St..    San  Franei.^co.     $5000 

STORE   BLDG. 

(>^C3)     N    BROADWAY    68     W    Grant 
Ave.     One-story   frame  store   build- 
ing   (5    stores). 


DWELLING 

(864)     W    ALEMANY      Ifl.VD.      164    K 

Ottawa   St.      f)no-story   and    l.aHc- 

ment   frame   dwi'lllng. 
Owner— Modern    Mfg.    Co.,    625    Hea>Kl 

BIdg.,    San    Francisco. 
Architect- Not    Given.  $3750 


ALTERATIONS 

(865)  NO.  3418  N  INimCICNT!  I  ST. 
Alter  flats. 

Ownci  — Ray  II.  Latham,  920  (■.ipp  H., 
San   Francisco. 

Architect— Not  Given. 

Contractor— Jack  Callaghan.  900  Clay- 
ton  St.,   San  Francisco.  $1325 


ALAMEDA 

COUNTY 

No. 

Owner 

Contractoi 

Amt. 

609 

Haulman 

Owner 

3500 

610 

Cohen 

Roth 

3350 

611 

Conant 

Roth 

2000 

612 

Bcauchaiiip 

Hanibleton 

3630 

fil3 

Fitzpa  trick 

Waldman 

4550 

614 

Wires 

Prfang 

2100 

r.15 

Board 

Owner 

1415 

r.l6 

Sigwald 

Owner 

7500 

617 

Seage 

Owner 

2500 

61S 

DcLucls 

Beckett 

1000 

619 

Netherby 

Owner 

3000 

620 

Newton 

Watson 

3800 

621 

Oakland 

Lvnn 

12R0U 

622 

Culin 

Norgrove 

8000 

623 

Cunio 

Luonia 

3800 

624 

Boegle 

Walker 

2500 

625 

Rosetiwasser 

Cords 

150J 

626 

City 

Swanstroni 

53191 

627 

Holloway 

Johnson 

2500 

62S 

Shadi 

Owner 

1575 

629 

Woodlnini 

Owner 

5000 

630 

Donald 

Hagen 

3490 

631 

Small 

Church 

1600 

633 

Alliance 

Stolte 

1790U 

()33 

Atkinson 

Windsor 

6500 

634 

Brpwii 

Armstrong 

7100 

DWELLING 

(609)  NO.  2936  FERNSIDE  BLVD.. 
ALAMEDA.  One-Story  five-room 
frame   and    rustic   dwelling. 

Owner  —  P.  Royal  Haulman,  1213 
Broadway.    Alameda. 

Architect— Not   Given.  $3500 


DWELLING 

(610)     NO.    261S    LINCOLN    AVENUE. 
ALAMEDA.      One-story   five-room 

frame   and   stucco   dwelling, 
owner— Donald     .\.    Cohen.     Hayward. 
Architect — Not   Given. 
Contractor — Conrad    Roth,    2001    i";en- 

tral  Ave.,   Alameda.  $3350 


ALTERATIONS 

(611)  NO.  3230  BRIGGS  A\-ENUE, 
ALAMEDA.  Raise  frame  dwell- 
ing two  feet  and  general  over- 
hauling. 

Owner— B.  Conant.  3210  Liberty  Ave., 
Alameda. 

Architect — Not  Given. 

Contractor — Cbnrad  Roth,  2001  Cen- 
tral Ave.,    Alameda.  $2000 

DWELLING 

(RI2»     NO.     lOlS     GLENDORA     AVE.. 

OAKLAND.      One-story   five-room 

dwelling. 
Owner — Audilia    M.     Beauchamp.     2901 

21st   Ave.,   Oakland. 
.\rchitect — Not    Given. 
Contractor  —  Fred     Hambelton,     1005 

Chatham   Road.   Oakland.         $3630 


DWELLING 

(6131  NO.  5917  MAURITANIA  AVE.. 
OAKLAND.  One-Story  six-room 
dwelling  and   one-story   garage. 

owner — T.  Fltzpatrick,  4650  E-14th 
St.,   Oakland. 

.\rchitect— Not   Given. 


ALTEKATION.S 

(61(1     NO.    5700    OAK    GROVE    AVE.. 

OAKLAND,      Alter   apartments. 
Owner— Mrs.    A.    M.    Wires,    I'remloen. 
Architect — .Not    Given, 
(.'ontractor — C.   J.    Pfrang.    6300   Clare- 

mont    Ave.,    Oakland.  t2ini) 

ALTERATIONS 

(615)    RUSSELL    AND     ELI^W(mTH 

StH.,       BERKELEY.       Alterations 

to    Le    Contc    School. 
Owner — Board   of  Education. 
Architect— Not    Given.  $1415 

RESIDENCE 

16161  NO.  578  BLAIR  A\E..  PIED- 
MONT. Two-story  8-room  frame 
residenie  and  garage. 

Owner— Sigwald  Bros.,  916  Alma  Ave.. 
Oakland. 

Architect — Ray  Keefer,  Wesley  and 
Lakeshore   Aves.,   Oakland.      $7500 

DWELLING 

(617)  10062  BROADWAY  TERRACE. 
OAKLAND;  1-story  5-room  dwell- 
ing. 

Owner  and   Builder — Mr.«.  ('.   K.  Seag». 

4220    Montgomery    St.,    Oakland. 
Architect— Not    Given.  $250n 

ALTERATIONS 

(618)  4926  TELEGRAPH  AVENUE. 
OAKLAND;  alterations  and  addi- 
tion. 

Owner— B.  DeLucis,  4926  TekKraph 
At*.,    Oakland. 

.Architect- Not  Given. 

(Contractor— A,  T.  Beckett,  224  Sce- 
nic  Are.,    Piedmont.  $1000 

DWELLING 

(619)  51S  CR'AGMONT  AVE,.  BER- 
KELEY; one-story  7-room  frame 
dwelling. 

Owner  and    Builder— W.    A.    Netherby. 

3,S53   Lyman  Road,    Berkeley. 
Architect— Not   Given.  $5nnii 

DWELLING 

(620)  3465  MORCOM  AVE.  OAK- 
LAND; one-story  5-rooin  dwellint:. 

Owner — A,    V.    and    Loretta  Newton. 
.\rchitect — Not    Given. 

Contractor — Wm.  Watson.  4750  jiei- 
don  Ave.,  Oakland.  j3sno 

.\LTER.\TIONS 

(621)  NW  COR.  Sun«yhills  and  Her- 
bert   Road;    alterations. 

Owner — Oakland    School    D'partment, 
.\rcliitect— Not    Given. 
Contractor- W'illis  J.    Lynn,    1037  Ash- 
mont   Ave.,   Oakland.  $12,560 

I  >WELLING 

(622)  NO.  1169  SlINNYHILLS  ROAD, 
OAKLAND.  Two-story  7  -  room 
dwelling. 

(•wner — Mrs.   Hazel  Culin. 
.\rchitect— Dragon    &    Schmidt. 
Contractor — C.   M.   Norgrove.  $soon 

I  iWELLING 

(623)  NO.  474  FIFTY-SIXTH  ST.. 
OAKLAND.  One-story  six-room 
dwelling. 

Owner — R.    J    Cunio,    355    50th    Street. 

Oakland. 
.■\rchitect — Not  Given. 
Contractor — E.   J.   Luonia.  $3800 

DOWELLING 

(624  W  EUCALYPTUS  125  N  Alva- 
rado  Place.  OAKLAND.  One- 
story    4 -room    dwelling. 

Owner,    M.    Y.    Boegle. 

Architect — Not   Given. 

Contractor— J.   M.  Walker.  $2500 

STATION 

(625)  NO.  4335  E-TWELFTH  ST.. 
OAKLAND.  One-story  steel  serv- 
ice station. 


PACiFIC    CONSTRUCTOR 


Ownpr  —  Bertha     Rosenwaver.     1727 

Franklin    St..    Oakland. 
Architect — Not  Given. 
Contractor — Alfred   Cord.'!.  J1S00 


RECOXSTRI'CTION 

(626)  EIGHTY-FIRST  A\K  .\  N  D 
Olive  St.,  OAKLAND.  Recon- 
struction. 

Owner — City  of  Oakland.  D.inlel  Weli- 
ster    School. 

.\rchitect — N*t  Given. 

Contractor — Geo.     Swanstrom.     $.=>3.191 


DWELLING 

(627)  NO  .  l'r.43  SEVENTr-NlNTH 
Ave..  OAKLAND.  One-storT  "- 
room    dwelling. 

Owner— A.  F.  Holloway,  7621  Foot- 
hill  Blvd..   Oakland. 

Architect — Not    (liven. 

Contractor— K.   A.   Johnson  $2500 

STATION 

(62S)     NB    SAN    PABLO    AVE.    AND 

Harrison    St..    BERKELEY.      Fill- 

inK    station. 
Owner— S.  S.  Sliadi.  17.11  Allston  Way. 

Berkeley. 
Architect — Not  Given.  $1575 


DWELLING 

(r,2!»)     NO.    53S    E-TWENTIETH    ST.. 

OAKLAND.      Six-room    dwelling. 
Owner— Paul    and    R.    Woodburn. 
Architect — Not    Given.  $5000 


DWELLING 

(630)     NO.     3S21     HIGH     STREET, 

OAKLAND.      One-stnry     six-room 

dwelling. 
Owner — Wm.     Donald. 
Architect — Not    Given. 
Contractor— Hagen   &   Herndon.     $3490 


ADDITION 

(631)     NO.    2801    RAWSON    AVENUE. 
OAKLAND.    One-story  frame  ad- 
dition, 
(iwner- B.  J.   Small. 
Architect — Not  Given. 
Contractor— A.    A.    Church.  $1600 


ADDITION 

(632)  NO.  436S  LINCOLN  AVENUE, 
OAKLAND.  One-story  eight- 
room  addition. 

Owner — Junior   Alliance. 

Architect  —  W.  G.  Corlett.  Bank  of 
America  BIdg.,    Oakland. 

Contractor— F.  C.  Stolte  Co.,  3140  La- 
guna    Ave.,    Oakland.  $17,900 


DWELLING 

(633)  NO.  1601  MOUNTAIN  BLVD., 
OAKLAND.     One-story   dwelling. 

Owner— Helen   D.    Atkinson. 

Architect — Not  Given. 

Contractor— Geo.  Windsor,  928  Kings- 
ton  Ave.,    Oakland.  S5500 


DWELLING 

(634)  NO.  6046  OCEAN  VIEW  DR.. 
OAKLAND.  One  and  one-half- 
story   6-room   dwelling. 

'■"wner — Julia   E.    Brown. 

Architect— C.  H.  Treichel.  696  Cleve- 
land Ave.,   Oakland. 

Architect — Not  Given. 

Contractor  —  J.  R.  Armstrong.  1131 
Fleet  Road,  Oakland.  $7100 


BUILDING  CONTRACTS 

SAN   FRANCISCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

113 

Univer.sity 

MJarshall 

6076 

114 

-Makelim 

Zinkand 

10200 

115 

Blain- 

Anza 

7500 

116 

Stuart 

Farri" 

115 

117 

R  C  Archl.i 

."•h'.p         Brueck 

5135 

118 

Meakin 

Arras 

17393 

ALTERATIONS 

(113)  POWELL  AND  CALIFORNIA 
Sts.  All  work  for  new  barroom  and 
pool   room   in   clubhouse. 


Owner— University    Club.     Premises. 
Architect— Hervey   P.    Clark,    210   Post 

St.,   San  Francisco. 
Contractor- F.    S.    Marshall,    799   Ash- 
bury   St.,    San    Francisco. 
Tiled  Aug.  15,  '35.     Dated  Aug.  14,  '3a. 
On    inth   day   of  each   month...     757c 

Usual    35    days Balance 

TOTAL  COST,  $6076 
Bond,  none.  Limit,  Nov,  19,  1935. 
Forfeit,  none.  Plans  and  specifica- 
tions  tiled. 


DWELLING 

(114)  PTN.  BLK  13,  as  snown  on 
Map  of  Subdivision  No.  2  of  Clar- 
endon Heights,  filed  Feb.  IS,  1891 
in  Map  Book  1,  Page  186,  in  office 
of  Recorder  of  City  and  County 
of  San  Francisco.  All  work  for 
two-story  and  ba.sement  frame 
dwelling. 

Owner — H.  G.  and  Lenore  A.  Makelim 
1583    Howard    St.,    San    Francisco. 

Architect— Walter  C.  Falch,  Hearst 
BIdg.,    San   Francisco. 

Contractor— Ed.  Zinkand  &  Son.  667 
36th  Ave.,   San  Francisco. 

Filed  Aug.  15,  '35.  Dated  Aug.  2,  '35. 
Frame  up  and  root  boards  on. ...$2550 

Brown    coat   plaster   on 2550 

Completed   and   accepted 2550 

Usual    35    days 2550 

TOTAL  COST,  $10,200 

Bond,    $5100.      Sureties,    Albin   Warden 

and  Matthew  J.  White.  Limit,  90 
working  days.   Forfeit,   $5  per  day. 

Plans  and  specifications  filed. 


DWELLING 

(115)      SW    MARINA    BLVD.    247    NW 
Beach    St.;    one  -  story    and    base- 
ment   frame   and   stucco  dwelling. 
Owner — R.    J.    and    Emma    M.    Blaine, 

15S0  Beach  Street 
.Vrchitect— Not  Given. 
Contractor  —  Anza    Home    BIdg..    Co., 

36th  Ave.   and   Kirkham    St. 
Filed  Aug.    17,    '35.    Dated   Aug.    14,    '3.3 
When    frame    up    and    ready    for 

roof     25% 

When   exerior   is   brown    coated. .25% 

When     completed     25% 

Usual   35  days  25% 

TOTAL.  COST,  $7,500 
Limit,  120  working  days.  Plans  and 
.Spec,    filed. 


PAINTING 

(116)      172   CURTIS    .ST.:    painting   ex- 
terior  of   dwelling. 

Owner — W.    E.    and    Carrie    B     Stuart. 
172    Curtis. 

.Architect— Not    Given. 

Contractor— C.    S.    Farris,    1400    Eighth 
Avenue. 

F'iled   Aug.    17,    '35.     Dated.    May   1.    '.I.' 
HOLC  Contract. 

TOTAL   COST,    $115.00 

Bond,    $115.     Sureties,    U.    S.    Fidelity 

&   Guaranty   Co.     IJmit,    10   davs 


BUILDING 

(117)     SW     FUNSTON     AVE.     AND 

Irving    St.       Wrecking,     carpenter. 

and  mill  work,  lathing,  plastering. 

roofing,     tinning,     plumbing,     etc., 

for  frame   building. 
Owner — Roman     Catholic     Archbishop 

of  San     Francisco.  1100     Franklin 

St.,  San  Francisco. 
Architect — John    J.     Foley,     770    Fifth 

Ave.,   San  Francisco. 
Contractor — Michael  Brueck,  1200  Bay- 
shore    Blvd..    San    Francisco. 
Filed  Aug.   19,   '35.     Dated  Aug.   S,   '35 

On    1st   of   each    month 75% 

Usual    35    days 25% 

TOTAL  COST.  $5135 
Bond.  $5135.  Surety.  Massachusetts 
Bonding  &  Insurance  Co..  Boston, 
Mass.  Limit.  65  working  days.  For- 
feit, none.  Plans  and  specifications 
none. 


FACTORY 

(118)      9     FOURTEENIH     ST.     7.=, 
Folsom    W    lOOxS'    110.      All    w, 
for    one-story    Class    C    reinfoir 
concrete  and  steel  factory  build: 

Owner— E.    Meakin,    %   Contractor 

Engineer — Norman   B.   Green,   55  N. 
Montgomery  St..   San  Franciscci 

Contractor— Adam     Arras,     4008    18 
S't.,   San  Francisco. 

Filed  Aug.  21,  '35.     Dated  Aug.  20    • 

On   10th  of  each   month ;: 

Usual    35    days ; 

TOTAL    COST,    $17. 

Bond.   $8750.     Suretie.5.   Emil   Hogb, 

and  John  Cassaretto.     Limit.  90  wor 

ing  days.     Forfeit,    none.      Plans  a 

.specifications    filed. 


ALAMEDA    COUNTY 


No.     Owner  Contractor  Air/ 

59  Union  Early  58' 

60  Beauchamp  Ilamhleton  S6 

61  Culin  Norgrove  81 
b2     De    Fremery  Owens  2 


STATION 

(59)     THIRTY-EIGHTH      ST.      AN/ 

Telegraph     Ave..      Oakland.       t. 

work  for  service  station. 

Owner— Union    Oil    Co.,    516    18th    SI 

Oakland.  I 

Architect — Not   Given.  | 

Contractor — Fred    J.    Early,    J39   Pir 

St.,    San    Francisco.  1 

Filed  Aug.   15.   '35.     Dated  Aug.  8,  '3! 

5   days   after   completion 75 1 

Usual  35   days 25 

TOTAL  COST.  $58i 
Bond,  none.  Limit.  35  days.  Forfeii 
none.      Plans   and   specifications  filet 


RESIDENCE 

(60)      LOT   16    BLK    S,    Fourth   Aven- 

Heights.    Oakland;    residence,       ' 

Owner — Aurelia    M.     Beauchamp.    29 1 

21st   Ave.,    Oakland. 
Architect — Not   Given. 
Contractor  —  Fred    Hambleton,    1  0  ( 
Chatham    Road.    Oakland.  j 

Filde.   Aug.  17.   '35.  Dated,  Aug.  15.  '3 

Rough    frame    up $907.1 

First  coat  of  plaster 907.1. 

Completion     907.ij 

30   days    after   completion 807.K 

TOTAL   COST.   $3. Si 
Ijimit.   70  days. 


nESIDEN(rp: 

(61)     S  COR.  StTNNYHlLLS  ROAD 
Hillwood       Place.       Oakland.      > 
work    for    two-story      frome      ar 
stucco    residence, 
riwner— Mrs     Hazel   Culin,    850  Tresti 

Glen,   Oakland. 
Architect  —  P.    L.   Dragon  and  C.  1' 
Schmidts,   2068  Allston  Way.  Be 
keley. 
Contractor — C.       M.       Norgrove,      22: 

Roosevelt   St..    Berkeley. 
Filed  Aug.   19,   '35.   Dated  Aug.  15,  '3 
Foundation  in  frame  up  and  2nd 

story    line    $1527.!. 

Entire   frame   roof  on   ready  for    r* 

lathing  1527.!J 

When  installation  of  wood  finish     J 

starts    1527.!^ 

Completed    and    accepted 1527.',J 

Usual    35    days 2036.V 

TOTAL  COST,  $8147.( 
Bond,  none.  Limit,  75  days.  Forlei 
.no  per  day.  Plans  and  specificatior 
filed. 


REPAIRS 

(62)     NO.  2S47  PRINCE  ST,  Berkele: 

All  work   for  termite  repairs. 
Owner— Adelph   &  Janet  De  Fremer: 

Premises. 
Aichitect — Not   Given. 
Contractor — Owens    &    Whittaker. 

Filed    Aug.    21,    '35.      Dated   . 

HOLC  Controct  

TOTAL  COST,  $2; 
Bond,  $239.  Surety,  Columbia  Casu 
alty  Co.  Limit,  forfeit,  none.  Speci 
fications  only  filed. 


PACIFIC    CONSTRUCTOR 


BlIItMMe  MEW 


NEWS  INDEX 

f-or    convenient    reference,    news 
repoitt    In    this    section    are    classt- 
ried  as  follows: 
I.— Apartffltnli  onioai 

,.-B..d.        "-^zrj,-';:! 

].— Ckunhtl  12— Powtr    Pl.nti 

4.-FMtorlei>nit  11— Public     Bulldlngi. 

Wuthouiei  Fire     Houlai    and 

»— f'"'  ,.       L'"l 

14. —  RMldeneci 
•.— Giriwi  aiid  Bar-    i5._school» 

«laa  Statlani  18.— Banki.  Storai  and 

7.— Ftdaral  Build-       17.— Tlitatrea 

Inft.  18— Wharvei   &    Dooka 

t.— Glut   Bulldlria       19— Mlic.    Conat. 
t.— Hoipllalt  20— Mlio.    Suppllei    & 

10.— Haiti! 


—        APARTMENTS 


ontracts    Awarded. 

LTKRATIONS  Cost,    »— — 

.■\N   FRANCISCO.   No.    1100   Franklin 

Street, 
'wner— Capital    Co.,    C05    Market    St., 

San   Francisco, 
'lan.s  by  Architectural  Dept.  of  Owner 
.■ntractor  —  Langfelder  &   Schuster. 

815  2otli  Ave.,  San  Francisco, 
leatlng   A.   Plumbino — A.   Ramanzotti, 

1473    Vallejo    St.,    San    Francisco. 


ontract  Awarded. 

,LTERAT10N9  Cost,    12500 

lAKLAND.    Alameda   Co.,    Cal.      No. 

5T00  Oak   Grove  Avenue. 
.Iterations   to  apartments, 
iwner— Mr.i.    A.    M.    Wire,    Premi.ses. 
.rcliltect— Not    (liven, 
"ntractor— C.    J.    PfranK.    C.300   Clare- 

mont   Ave.,    Oakland. 


'reparino    Plans — Contract    Awarded. 
PAKTMBNTS  Cost    J17.000 

A.V    MATEO.    San    Mateo   Co'..    Calif. 

Darmount  Road. 
'vvo-«tor.v    frame    and    stucco    apart- 
[      ments  (tile  roof,   gas  heating  sys- 
'  ii-m,     hardwood     tloor.s,     tile     baths 

etc.) 
i«ner— A.   R.   Spencer, 
.rchitect  —  C.    O.    CTausen.    746    4Cth 
I      Ave..   San  Francisco. 
I'ontractor— E.    C.    Gilbert.    5166    Ro- 
;      inalne  Ave..  L,os  Angeles. 


CHURCHES 


ONSTRUCTION  TO  START 
■HORTLY 
^^A^•TA  BARBARA.  Cal.  —  Calvary 
;.'Ptlst  Church:  P.  M.  McTavish. 
iiiderator.  Santa  Barbara,  will  start 
I'ork  at  once  on  the  erection  of  a 
"•w  English  Type  editice  at  the  cor- 
ner of  Islay  and  Chino  Sts..  Santa 
'arbara.  Cost  $7500.  John  Frederick 
iurphy.    Architect. 

i*-  FACTORIES^  WARE- 
HOUSES 

PLANNED 

LOS  ANGELES.  Cal.— General  Tiro 
>.•  Rubber  Co..  Akron.  Ohio,  conteni- 
ilates  erecting  a  branch  plant  in  Los 
VngeleB.  according  to  a  statement 
iiade  this  week  by  Wm.  O'Neil.  pro.si- 
lent   of  the   company. 

=  LANS     BEING     FIGURED    —    BIDS 
-LOSE   AUGUST  28 

VENTURA  COUNTY.  Cal.— Archi- 
e.l  Roy  c.  Wilson.  Say  Road,  Santa 
aula.  Is  taking  bids  for  the  construc- 
lon  of  a  storage  and  washroom  addi- 
ii'n  to  the  Saticoy  Lemon  Aasocia- 
,tions   packing      plant,    one   and      on«- 


lialf  iMil<>N  enxt  of  Muntuivo.  Ventura 
I'ounly.  The  .iddltloii  will  have  a  con- 
irrle  b.ascnient.  wood  frame  and  tlli- 
^uper.■^^ruclllrl•.  wood  trusses,  compo- 
sition rooling,  inuple  Moors,  sleel  sash, 
111-.  Cost  $40,0(10.  l''e.Ilowlng  will  sub- 
mil  bids:  Ralney  &  Maclsaac,  (i(i-J4 
Stanford  Ave..  Los  Angeles;  Wm.  T. 
I.iii-sch  &  Son,  11!)  K.  Union  Avenue, 
I'asadena:  Wm.  1".  Neil  Co.,  4761  K. 
Il>th  St.,  l.os  Angeles;  .Meyers  Hios., 
'Mil?  .'<,in  Fernando  Road.  Los  Angeles: 
.\l.  W.  Lippman.  4J44  S.  Arlington 
.\\e..  Los  .\ngeles:  Grant  &  Bruner. 
(107  KerRu.son  Bldg.,  I.,os  Angeles;  W. 
L.  Snook.  210  I>a  Arcade  Building. 
Santa  Barbara:  .John  MacLeod.  1.5:i!i 
San  Nicholas.  Ventura:  .lohnson,  Han- 
sen &  Izer.  2115  Locust  Ave..  Long 
Hcach;  C.  T.  and  W.  P.  Stover,  IIC 
Alexander    Ave..    ClarcMinnl. 

Plans   Being   Prepared. 

SHEDS  Cost,    $ 

SA.N'TA    ROSA.    Sonoma   Co..    Calif. 

Three  1 -story  wood  frame  sheds  (70.\ 
20-  75x12-.  120x30-ft.)  galvanized 
Iron  roof. 

Owner— Grace   Bros..   Santa   Rosa. 

Kngineer— I,.  H.  Nishkian.  525  Mar- 
ket   St..    San    Francisco. 


Sheet    IVIetal-W.    K.    Serpa,    San   Jose, 
Lathing  and   Plattering— G.  Chlrl.   Ml. 


\'i. 


Plans    Being    Prepared. 
IIAIRT  Cost.    $20.0011 

including    etiuipmem 
SAN   RAFAEL.    Marin   Co..   Cal.    Mary 

St.   near  Fourth. 
One-story     reinforced     concrete     dairy 

and   bottling   plant    (50x100  ft.) 
Owner— Roberts    Dairy.     San     Rafael. 
Architect— N.    W.    S  e  xt  o  n  .    deYoung 

RIdg. .   San   Francisco. 
Bids    will    probalily    be    asked    in    30 
days.  • 


Contract   Awarded. 

WAREHOUSE  Cost.    $300.0(10 

i.dS  ANOELES.  12(10  S.  Evergreen 
Street. 

( iiie  -  story  reinforced  concrete  ami 
steel  warehouse  (940x182  ft.)  saw 
tooth  roofing,  steel  and  ni  e  I  a  i 
clad  ^oors.  steel  rolling  doors,  steel 
sash,  vault  door,  sprinkler  system, 
asphalt  paving,  metal  skylights, 
ventilating    system,    etc. 

0«ner— A.  Zellerbach  Paper  Co..  220 
S.    Los    Angeles   St..    Los   Angeles. 

Engineer -Leland  S.  Rosener.  233  San- 
some  Street.  San  Francisco,  and 
Ralph  Beebee.  1076  San  Pablo  Av- 
enue.   Berkeley. 

Contractor— Austin  Co.  of  California. 
777  E.  Washington  St..  Los  Ange- 
les. 

Power  and  Light  Wiring  —  Newbery 
Electric  Co..  315  W  Sth  St..  Los 
.\ngeles. 

Heating  and  Ventilating— Scott  Co.. 
243   Minna    St..    S;in   Francisco. 

Sprinkler  System — Viking  Automat  ii: 
Sprinkler  Co..  2715  E  12th  Str<-,-t. 
IjOs   Angeles. 


Sub-Contracts    Awarded. 

SHOP  Cost.  $6  300 

SAN  JOSE.  Sant:i  Clara  Co..  Calif. 
South    First    St.    near   Almaden. 

(Mie-story  reinforced  concrete  i>rint- 
ing  shop  (built-up  15-year  guar- 
antee roof:  concrete  floors.  st(el 
sash,    etc.) 

Owner— B.  Filice.  1435  South  First  St. 
San   Jose. 

Architect  -Charles  McKenzie.  Twoliy 
Bldg..    San   Jose. 

Contractor — Jos  ^nti.  545  Madera  St. 
San   Jose. 

Roofing— Star   Roofing  Co.,    San   Jose. 

Plumbing— W.    F.    Serpa,    San   Jose. 

Reinforcing  Steel — San  Jose  Steel  Co.. 
San   Jose. 


Contract  Awarded 

AUDITIONS  Cost,    $JO,(r0a 

.M.\DRONE,    Santa   Clara   Co.,   Calif 
.Additions    to   winery    (reinforced    con- 
crete   fermenting    bldg,     20    vats; 
10x10x7  ft.,   etc.) 
(■wner— B.   Criliurl   &    Son.    Madrone. 
Architect- No.  Given. 
Contractor— John    Smith.    Madrone 
Concrete     Geo.    Ragglo.    Madrone 


Plans    Being    Prepared. 

ADDITION  Cost.    $— - 

SAN    FKA.N-CISCO.     Townsend    Street 

bet.   7th   and   8th. 
Alleratlons   and   additions   to   plant 
( H\  iier-  McGllvray    -    Raymond    Coin 

3   Potrero  Avenue. 
Plans  by  Engineering  Dept.  of  Owner. 
Lessee  —  Ducommun    Corp.     (E.     H 

Brt-Menbach.    Mgr.) 


Preparing    Plans. 

BOTTLING    PLANT  Cost.    $ 

SACRAMENTO.    Sacramento  Co..  CZal. 
(Jne-story    brick    bottling   plant. 
Owner — Coco  Cola  Company. 
Architect— Chas.    F.    Dean.    California 
State   Life   Bldg.,    S.iCianicnto. 
Bids   will    be   asked    in   about   thirty 
(l:(y.s. 


Sub-Bids  Wanted. 

LAUNDRY  Cost.    $7000 

SAN     FRANCISCO.  S    Greenwich     St. 
131    W    Fillmore    Street. 

Two-story   frame   laundry  and    flats. 

Owner  —  Gabrielle  Fanfelle.  3301  Fill- 
more  St..    San   Francisco. 

Architect — Not   Given. 

Contractor— Gaubet  Bros..  4735  Brook- 
dale    Ave..    Oakland. 
Sub-bids  are  wanted  on  all  portions 

of   (be  work. 


SUB-CONTRACTS    AWARDED. 

SAN  FRANCISCO. —Meyer  Const. 
(•!■..  73.'i  Portola  Drive,  awarded  fol- 
li>wing  sub-contracts  for  the  construc- 
tion of  the  one-story  frame  ware- 
house at  the  Presidio,  San  Francisco: 
Roofing  — .Mt.i  Roofing  Co..  976  Indi- 
ana Street. 
Mill    Work— Hayman    Building    Supply 

Co..    735    Portola   Drive. 
Concrete  —  Golden    Gate    Atlas    Mate- 
rials Co..    16th  anxl  Harrison  Sts. 


Electrical   Contract   Awarded. 

WAREHOUSE  Cost,     $ 

SAN  FRANCISCO.     65G-668  Tovjnsend. 

(^ne-story  Class  C  warehouse  (100x165 
feet)  stucco  over  brick  front,  flat 
roof,  terra  cotta  partitions,  con- 
crete  floors,   etc. 

(Jwner— MctSilvray    Company. 

Engineer — fas.  M.  Smith,  251  Kearnv 
Street. 

Lessee — Ducommun    Corporation 

'Vmtractor— Fred  DuPuy.  110  Sutter 
Street. 

Electrical — Superior  Electric  Co..  3110 
Clay  Street.  • 


Contract    Awarded 

FREIGHT   DEPOT  Cost.    $40  "  • ' 

OAKLAND,    .\lameda  Co..  Calif.     40:li 

St.   and  San  Pablo  Ave. 
Sleel    and    reinforced    concrete    freight 

depot    (450   feet   In   length). 
Owner— Santa    Fe    Railway    Company. 

Kerchkoff   Bldg..    Los  -■Vngeles. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Wm.  P.  Neill  Co..  5001  W 

San    Fernando.    Los  Angeles. 


le 


PACIFIC    CONSTRUCTOR 


Plans  Being  Cnnipleted. 

FACTORY  Cost.    »50.00ll 

NAPA.    Napa    Co..    Cal.      Sosool   Ave. 

One-story  Class  C  factory  (100x400  ft.) 
concrete  wall.'!,  wood  Interior  sky- 
lights, etc. 

Owner— Rough  Rider  Mfg.  Co..  (Na- 
than Rothnian.  Prop.).  175  12th 
St.,    San   Francisco. 

Engineer— W.  W.  Hanscom.  848  Clay- 
ton St..   San   Francisco. 

Mgr.    of    Constr.  —  W.    W.    Hanscom, 
848  Clayton   St..   San  Francisco. 
Plans   wiii   be  completed   in   aliout   3 

weeks. 


Contract   Awarded 

FACTORY  Coat.    J17.3;t:i 

SAX  FRANCISCO.  S  14th  St.  75  W 
Folsom    (lOOxllO-ft.) 

One  -  Btory  reinforced  concrete  and 
steel  factory  (Class  C  construc- 
tion). 

Owner — E.  Meakin. 

Engineer — Norman  B.  Green.  j.">  New 
Montgomery    Street. 

Contractor— .\dam  Arra.i.  4  00  8  ISIli 
Street. 

S^  FLATS 

Contract  Awarded 

PLATS  Cost,    $t;„-.'-i'i 

SAN   FRANC1SC(J.     N   Francisco    91    K 

Powell    Street. 
Two   -   story   and  basement   frame  and 

stucco    flats. 
Owner — Onforlo  D'Amato. 
Architect — Not  Given. 
Contractor  —  A  r  t  u  r  o    Barsotti,    14i>|i 

Que.«Kit3a. 


Contract   Awarded 

FLATS  Cost.    $10,000   eai 

SAN    FRANCISCO.      Beach    and    Co 

vantes    Streets. 
Two  2-stor>'  and   basement  frame  ai 

stucco  flats. 
Owner— J.     Baeciocco.     620    Montgor 

ery  Street. 
Architect — Not   Given, 
i.'nntractor — Louis    Johnson,    729    Oiv 

dental  Avenue.  * 


Contract  Awarded. 

ALTERATIONS  Coat.    $4000 

SAN    FRANCISCO.    Caine    and    Lake- 
view  Streets. 
Alterations  to  flats. 
Owner — Feiix     Prasso.     38     Caine     St., 

San  Francisco. 
Architect — Not  Given. 
Contractor— Phillip  Miller  &   Sons.   384 
San   .MiKUPl   St..   San   Francisco. 


6— GARAGES    &    SERVICE 
STATIONS 

Contract   Awarded. 

FLATS  Cost.     $7000 

SAN    FRANCISCO.      SW    Pierce    and 

Filbert  Streets. 
Two-story    and    basement    frame    and 

stucco   flats. 
Owner — Arthur    De    Luca.    225t    .Tones 

St..  San  Francisco. 
Architect — Not  Given. 
Contractor — DeLuca   &   Son.    Inc.,    1745 

Filbert   St..    San    Francisco. 


Contract  Awarded 

SERVICE    STATION    AND 

REST  ROOM  Cost,   $4,000 

SAN  FRANCISCO.     SW  San  Jose  and 

Standish. 
One  -  story    steel    service    station   and 

restroom.  "* 

Owner- Richfiieid   Oil  Co..   248  Battery 

Street. 
Plans  by  Engineering  Dept.  of  Owner 
Contractor — Fred.     J.     I?arly.     Jr.,     3fi» 
Ptne    Street. 


One-story   steel   service   station. 
Owner— Seaside     Oil     Co..     2121     Tliinl 

St..    San    Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor  —  Michel    &     Pfeffer    Iron 
Works.     1415     Harrison     »t..     San 
Francisco. 

August  19.  1935 
Plans  Completed. 

ALTERATIONS  Cost.    $2000 

SAN    FRANCISCO.      SE    Ocean    Ave. 

and  Junipero  Serra  Blvd. 
Alterations    to    service   station. 
Owner — Associated    Oil    Co..     79    New 

Montgomery  St..   San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 


Contracts   Awarded. 

SERVICE    STATION  Cost.    $7.0iiii 

SAN     FRANCISCO.      NE    Sioat     Blvd. 

and   Great  Highway. 
('lass   A   service    station. 
Owner— Standard  Oil  Co..  225  Bush  St. 
Concrete — Grant  &  Martlneili.  44  Mary 

Street. 
Steel    Building— Michel   &    Pfeffer   Iron 

Worl;s,   Harrison  and   10th   Streets. 


Steel    Sasn   Contract    Awarded. 

SERVICE    STATION  Cost.    $5,000 

SAN    FRANCISCO.      NW    Pine    Street 

and  Van  Ness  Avenue. 
Class  A   service   station. 
Owner— Standard   Oil  Co..   225  Bush   St. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— J.    H.    Johnson,    Hearst 

Building. 
Steel  Sash— H.  T.  Gettins.  208  13th  St. 
As  previously  reported,   steel  award- 
ed   to    Independent    Iron     Work-.     S2I 
Pine    St..    Oakland. 


Steel    Building    Contract   Awarded. 
SERVICE    STATION  Cost,    $6,000 

IWLO   ALTO,    Santa   Ciara   Co.,    C;i:if 

181    Lytton   Avenue. 
Service   station. 
Owner— Richfield    Oil   Co.,    218    Battery 

Street.    San    Francisco, 
plans  by   Engineering  Dept.   of  Owner 
Contractor — Wells  P.    Goodenough.   569 

Lowell   Ave..   Palo  Alto. 
Steel  Building— H.  T.  Gettiii.s.  20S  i:{1ii 

.^t.,   San   Francisco.  * 


Contracts    Awarded. 

PERVK^E    STATION  Cost,    $5.0(10 

S.\N  FR.\NClSCO.  NW  24th  .Avenue 
and    Geary    Street 

Class   A   service  station. 

Owner— Standard  Oil  Co..  225  Bush  SI 

I'lan.'i  liy  Engineering  Dept.  of  Owner. 

Concrete  and  Miscellaneous  Work- 
er;! nl    &    M.'irtinelli.    44    M;iry    SI. 

Steel  Building— Michei  &  Pfeffer  Ir.in 
Works.    Harrison    .ind    lOtli    Sts. 


0(iO 


Plans    Being    Figured — Bids   Close    Au 

gust  27. 
SERVICE    STATION  Cost 

SAN     FRANCISCO.      Ellington.     Mi' 

sion    and    Farragut   Streets. 
Clasa  C  service  station. 
Owner — General     Petroleum     Corp.     < 

California.    519    19th    St.,    Ofiklan( 
Plans  by  Engineering  Dept.  of  Owne 


Excavation    Contract   Awarded. 

SERVICE    STATION  Cost.    $r,  lino 

OAKLAND,  Alameda  Co.,  Calif.  NW 
38th    St.    and    Telegraph    Ave 

One-story  steel  service  station 

Owner— Union  Oil  Co.,  220  Montgom- 
ery St..  San  Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— Fred  J.  Early  Jr..  300  4011. 
Street,    Oakland. 

Excavation — J.  Catucci,  1LM2  IStli  Av- 
enue,  Oakland.  * 


Contract    Awarded. 

SE7RVICE    STATION  Cost.    $4000 

OAKLAND.      Alameda    Co..      Cal     No 
4100    Foothill    Blvd. 


Contract   Awarded 

SERVICE    STATION  Cost.    $10,000 

MODESTO.   Stanislaus  Co..   Cal.   Ninth 

and  I  Streets, 
steel  service  station. 
f)wner — General     Petroleum     Corp.     of 

California,    519    19th    St.,    Oakland 


Plans  by  Engineering  Dept.  of  Owne 
Contractor- F.   C.   Stoite.   344!i   I.agiin 
.\ve..   Oakland. 

Contract   Awarded 

AUTO    SALES    BLDG.  Cost.    $B.OI 

CENTERVILLE.   Alameda  Co.,  Calif 
One-story  auto  sales  building  and  g. 

rage    (wood    frame    construction) 
Owner — Frank    McGruga. 
Architect— Miiler    and    Warnecke,    I- 

nancial   Center   Bldg..    Oakland. 
Contractor— M.    White.    Centerviiie. 

tI-  federal  buildings; 

Low    Bidder. 

POST    OFFICE  Cost,    $55, C 

I.,ODI,  San  Joaquin  Co..  Cnlif. 
U.  S.  Post  Office  Building. 
Owner— United  States  Goviinment. 
Plans  by  Supervising  Arciiitect  of  tl 
Treasury  Dept..  Washington,  D.' 
Low  Bidder— F.  J.  Reiliy.  6350  Fu 
ton   St..    San  Francisco. 

Three  low  bids  follow: 

F.    J.    Reiliy,    San   Francisco $49,4 

Leo    Epp.    San    Francisco.  50,1' 

K.   E.  Parker  Co.  San  Francisco  51.21 

Complete  bids   wiii  be  given  shorti. 


New    Bids   Wanted — To   Close   Sept.  I 

1  P.  M.  ; 

POST   OFFICE  i'"St.  $49,0'j 

BAKER,    Oregon. 
United   States   Post   Office 
Owner— United    States   Guvernment.  k 
Plan.-:  by  Supervising  Anhitect  of  tr 
Treasury  Dept.,   Washington,  B  i 
Plans     and     siiecifications     may 
obtaincTl    from    above    offlcp      On    pr 
vious  bid  opening  lowest  bid  was  sii 
mitted  by  Wm.  MacDonald  Const,  i 
St.    Louis,  at  $43,800 


Sketches  Completed. 
POST   OFFICE  Cost.   $135.(l| 

WATSONVILLE.   Santa  Cruz  Co'.  C,| 
One-story   and   basement    Class  C  rj 
inforced  cone,  post  offlce  (Spanllj 
style).  ' 

Owner — United    States    Government,  n 
Architect— .\.  W.  Story.  Pajaro  Vail 
Bank    Bldg..    Watsonviile. 
Cabinet   sketches  have  been  referr. 
to   Washington    for   approval 

New    Bids    Wanted  —  To   Close   Se(i 
27,  1:00   P.   M. 

POST    OFFICE  Cost,    t 

NEWBERG.  Oregon. 
United  States  Post  Offlce  Building,  i 
Owner— United  States  Government,  i 
Plans  by  Supervising  Architect,  Trear 
ury  Dept.,  Washington,  D.  C. 
Plans  and  specifications  may  be  0 
tained  from  above  offlce.  On  prevlo 
bid  opening  lowest  bid  was  submitt 
liy  Hoffman  Constr.  Co.,  715  Columt 
St.,    Portland,    at    $36,870, 


Bids  Opening  Date  Postponed  On 
Sept.   4,    1:00   P.    M. 

POST  OFFICE  Cost.  $85, f 

VENTURA,   Ventura  Co.,   Cal. 

Two-story  Post  Offlce  building,  12 
93  ft.)  concrett  waits,  exposed  co 
Crete  exterior,  tile  roof,  vaul 
concrete  piles,  marble  and  t 
work,  ornamental  iron,  skyllgh 
one  pipe  low  pressure  steam  he.' 
ing  system,    etc. 

Owner— United  States  Government. 

Plans  by  Supervising  Architect,  Tres. 

ury   Dept.,    Washington.    D.   C.    ' 

Date  was  previously  set  for  Aug.  i| 

Bids  Wanted— To  Close  September* 
1   P.   M. 

INSPECTION    STATION    Cost,    $66,1 

NACO.    Arizona. 

Two  -  story  and  liasemcnt  inspect! 
station  (67x48  ft.)  concrete  fou 
dations  and  basement,  holiow  t 
walls,  stucco  exterior,  composlti 
roof,  cement  woovt  and  linolei 
covered  floors,  promenade  '•■ 
macadam  paving,  metal  shov 
partitions,    steam    heat,    etc. 


PACIFIC    CONSTRUCIOR 


II 


wner— I'nlleil    Stiitos    fiovrrnim'iil, 
liinc  by  SiipiTvlMlnit  Arrhlteot   Df  tin 
Treasury   noiit..   Wnshlngtmi.   D.c 
I'Inni*  and  specMlcntioiis   may   he  ob 
unfd  from  above  offlcp. 


ONTRACT    AWARDED 

■IIJONDAIJ:.  r.il,-l>  Zcllnsky  K- 
iiiM.  MKS  !•;.  INtb  St.,  1,1)8  AnKcU's. 
ive  been  awurdfd  a  contract  by  the 
reunury  Dcpiirtnient,  nt  $2074,  for 
ilntInK    pluster    in     the     V.     S.     TonI 


lib- 


III  libnilale 


'WARDS  APPROVED 
I'HCICNIX.  ArUoiiii.  Treasury  De- 
irlnient  has  approv(\l  the  followliiK 
iilldinK  n<  a  t  e  r  I  a  I  and  eciuipinent 
ivardK  for  the  eonstructlon  of  the 
lilted  .Slates  Tost  Office  at  Phoe- 
:X.  ArlJ!.  (Jreat  I^ikes  Const.  Co.. 
Im)  N.  Michigan  Ave.,  Chicago,  gen- 
iil  eontraetora; 

KIcetrle  water  coolers  and  drinklMR 
iintalns,  Halsey-Taylor  Co.:  boilers, 
aclfle  ?teel  Roller  Co.;  air  washer 
iinips  and  sump  pump.  Economy 
limping  Machinery  Co.:  niechaniial 
iipa.  Milwaukee  Valve  Co.:  fan  and 
r  washers,  R.  I'T  Sturtevant  Co.; 
ingers  for  electrical,  Crawford  Co.; 
'►tors  for  sump  pump,  HarnlshfeRer 
II  ;  sockets.  Arrow  Hart  *  Hegemaii; 
'digers  ami  supports  for  plumbing 
id    heating,    Grinncll    Company. 

IDS   WANTED 

.NACd.  Arizona.  —  Until  September 
,  bids  will  be  received  hy  Treasury 
Vjiarlinent.  Washington,  D.  C.,  fm 
lerlor  lighting  fixtures  for  the  U. 
Iimnigiation   Station   at   Naco 


omplete  Bids. 

1 1ST   OFFICK                       Cost,    $150,110(1 
HANTS  PASS,  Oregon, 
iiited  i^lates   Post  Offlce   Building, 
wner-  United  States  Oovernment, 
lans  by  Supervising  Arcbitect  of  the 
Treasury  Dept.,   Washington,  D.C. 
■  w    Rldder  —  Consolidated    Engineer- 
ing Corp.,   Tacoma. 
'•■impiete   bids   follow: 
'iisolldaied    Engr.    Corp.,    Ta- 
coma,   Wash $S(i,llt):! 

■>.   A.    Rass  Co..  Minneapolis  ..  .S9,;miI) 
oiigan-Hammond    Const.    Co.. 

Portland     92,700 

olTinan    Const.    Co.,    Portland..  95,90ii 
a.nonald    Const.     Co.,     Saint 

<     Louis     98,1161 

jRids    held    under   advisement. 


IDS   WANTED 

iHOSEHURG,  Ore— Until  September 
:.  bids  will  be  received  by  Treasury 
leparlmeiit.  Washington,  n.  C.  for 
.terlor  lighting  fixtures  fur  the  U 
post   office   at   Roseburg. 


IDS   WANTED 

I'ASCO.  W.a.sh.  — Until  September  4. 
'lis  will  be  received  bv  Treasury  De- 
irtment.  Washington.  D.  C.'.  fur 
lintlng  the  plaster,  etc.,  at  the  U 
Post  Offlce  at  Pasco. 


UNDS   ALLOTTED 

SANTA    MARIA,   Santa   Barbara  Co. 

1.— Second  deficiency  bill,  signed  by 
iisideni  Roosevelt  August  12.  car- 
•■s  an  appropriation  of  $S4,000  for 
le  purchase  of  a  site  and  the  con- 
ruction  of  a  U.  S.  post  offlce  builvl- 
ig  at  ,<?anta  Maria.  According  to  the 
reasury  Department  offlcials,  bids 
'"■  the  site  will   be  advertised   within 

few  days. 

ub-Contracts  Awarded. 
'^'''  font.    Price,    $9,1,-,. OOu 

A.V  FRANCISCO.  Duboce  Ave.,  Her- 
mann, Ruchanan  and  Webster  Sts, 
"ur    -    story    structural    steel    frame 
•     mint  J207.9X185.1    feet)    reinforced 
concrete  floor  .slabs;   exterior  con- 
crete   walls    with    stone    or    terra 
i     eotta    facing,    reinforced    concrete 


V  .1  nils,  roinpoHltloii  or  asphalt 
block  niolliiK.  .'i-ln.  steel  studded 
plaster  partitions,  special  llghthiK 
fixtures,    elevators,    vault    tloors). 

iiier — United   States  Government. 

ins  by  Suiiervlsing  Architect  of  the 
Treasury  Deiil.,  Washington,  !).<•. 
and  Cilbert  .'■•.  Underwood,  408  S. 
Spring    St.,    Los    Angeles. 

iilractor  -  (^liiiton  Const.  Co.,  92:i 
Kolsoin    St.,    San   Francisco. 

ructural  Steel  —  Pacific  Coast  Steel 
Co..    2ntl)   and    Illinois    Sts. 

cavation— Sibley  Grading  &  Team- 
ing  Co..    M',T>    Landers    Street. 


New   Bids  Wanted— To  Close  Sept.    11, 

1    P.    M. 
l.NSl'l':CTI()N    STA.  Coat,    Jlii;,lillli 

.\'.\C(.\   Arizona. 

U.  .S.  Government  inspection  station. 
Owner— United  States  Oovernment. 
Plans  by  Supervising  .Architect  of  the 
Treasury  Dept..  Washington,  D.C. 
Plans  and  specifications  nj^ay  be  ob- 
tained from  the  above  offlce.  f>n  pre- 
vious bid  opening  lowest  bid  was  sub- 
mitteil  by  T.  H.  Johnson  and  W.  M. 
.Martin,    Dallas.    Texas,    at    $.12,2110. 


BIDS    WANTED 

IM'rrALUMA,  Sonoma  Co.,  Cal.— 
Until  September  5.  10  A.  M.,  bids  will 
lie  received  by  Treasury  Department, 
Procurement  Division,  Public  Works 
Rranch.  Wa.'^bington,  D.  C,  for  paint- 
ing plaster  in  the  U.  S.  Post  Office  at 
Petaluma.  .Specifications  may  be  ob- 
tained from  the  custodian  of  the 
iuiilding  or  from  the  Treasury  Dep.irt- 
iiient  in  Washington;  no  deposit  re- 
fill i  red. 

BIDS   WANTED 

PRESCOTT,  Ariz.— Until  September 
.I,  in  A.  M.,  bids  will  be  received  by 
Treasury  Department,  Procurement 
Division,  Public  Works  Branch.  Wasli- 
ington,  D.  C.  for  painting  plaster  in 
the  U.  S.  Post  Offlce  at  Prescott.  Ariz. 
.Soecifieations  may  be  obtained  fioiii 
the  custodian  of  the  building  or  from 
the  Treasury  Department  in  WasUing- 

loll. 


BIDS    WANTED 

KIODLA.VDS.  San  Bernardino  Co.. 
Cal.— Until  September  5,  10  A.  M., 
bids  will  be  received  by  Treasury  De- 
partment, Procurement  Division,  Pub- 
lic Works  Branch,  Washington,  D.  C. 
for  p.ainting  plaster  in  the  U.  S.  Post 
OfUce  at  Redlands.  Specifications  may 
be  obtained  from  tlie  custodian  of  the 
building  or  from  the  Treasury  Depart- 
ment in  Washington;  no  deposit  re- 
quired. 


BIDS  WANTED 

RENO.  Nev.— Until  September  5. 
10  A.  M.,  (date  postponed  from  Sept. 
.'0  bids  will  be  received  by  the  Treas- 
ury Department.  Procurement  Di- 
vision, Public  Works  Branch,  Wash- 
ington, D.  C,  for  painting  piaster  in 
the  U.  S.  Post  Offlce  at  Reno.  Speci- 
fications may  be  obtained  from  the 
custodian  of  the  building  or  from  the 
Treasury   Department    in   Washington. 


BIDS    WANTED 

POUTERVILLB,  Tulare  Co.,  Cal.— 
Until  September  5,  10  A.  M..  bids  will 
be  received  liy  the  Treasury  Depart- 
ment. Procurement  Division,  Public 
Works  Branch,  Washington.  D.  C, 
for  painting  plaster  in  the  u'.  S.  Post 
Offlce  at  Porterville.  Specifications 
may  be  obtained  from  the  custodian 
of  the  building  or  from  the  Treasury 
Department  in  Washington. 


BIDS    WANTED 

I.UALUALEI,  T.  H.— Until  Sept.  11. 
bids  will  be  received  by  the  Bureau 
of  Yards  and  Docks.  Navy  Depart- 
ment. Washington.  D.  C.  for  ground 
Bystein    at    the     Radio    Station,     I.ua- 


lualel,    T,    H.      Kpeclllcallun   No.    8044. 
I'Jstlmnled  cost  $7000. 

Bids  Opened. 

UOST   OFFICE  (Vsl,    »7!l,2'iO 

REDDING     Shasta  Co  ,    .r^Uf,    Oreu  ,n 
.Street    bet.    Placer   and    Vuba    Sts. 
Owner— United    States    OuvrriimeiK. 
Plans  by  Supervising  Ar.-hiic;    of  •  lie 
Treasury  Dept.,    tViLxhlncton.   D.C. 

r>lriwiddle  Const.  Co..  frro'  ■■•  m.l- 
San  Francisco,  submiltetl  orly  \,Ut  at 
f77,ono. 

Rid    held    under   advisement. 

Contract    Awarded. 

'■■''ATS  Cost,     $<J000    each 

•SA.V    KRA.VCISi-o.      E   Parker  Ave.   N 

Geary    Street. 
'J'wo    two-story    and    ba.sement    frame 

and  stucco   flats. 
Owner— G.    H.   Garibaldi,   8.t  Rovee  M.. 

San    Francl.sco. 
Architect— .Not  Given. 
(;ontrartor  —  Arturo      Barsottl.      UsS 

Oiiesada    St..    San    Francisco. 

BIDS    OPENED 

.«AN  FRANCI.SCO.— Scott  Company, 
243  Minna  St.,  at  $987  submitted  low 
bid  to  Custodian,  U.  S.  Post  Offlce, 
San  Francisco,  for  heating  pipes  In 
the  main  post  offlce  work  room,  71  h 
and    Mission    Streets. 

Complete   bids  followr 

Siott    Company   j    9S7  oi) 

.M.     Deslano    1,050.00 

Ander.son    &    Rowe l.OSO.Ofi 

O'Mara    &    Stewart 1,075.00 

N.    Hemmlnga ],22S.nii 

Schuster  &   Hudson,  Oakland..  1,435.00 

Frank    J.    Klimm „ 1.475.00 

James    H.    Pinkerton 1.584.00 

All  bidders  of  San  Francisco  unles« 
otherwise   noted. 

Rids    held    under    advisement. 


FUNDS    ALLOTTED 

LOS  ANGELES,  Cal.  —  Post  Offlce 
and  Trea.sury  Department  offlcials 
August  i:i  formally  allocated  $H. 250, 000 
made  available  in  the  second  defi- 
ciency bill  signed  by  President  Roo.se- 
velt  this  week,  for  the  Federal  offltfe 
building  to  be  erected  at  Temple  and 
.Main  Sts.  Arrangements  are  being 
made  for  temporary  quarters  for  of- 
lices  and  the  courts  while  the  exist- 
ing building  is  being  razed.  Demo- 
lition is  expected  to  get  under  way 
before  the  end  of  the  year  and  ac- 
liial  construction  of  the  new  struc- 
ture will  probably  start  early  in 
1936.  Plans  prepared  in  1933  by  Ar- 
chitects John  C.  Austin  and  Fredrie 
.M.  Ashley  and  Architects  John  and 
Donald  B.  Parkinson,  are  beng  stud- 
ied with  a  view  to  revision.  It  is  re- 
Ijoited  that  part  of  the  $60,000,000  pro- 
vided in  the  second  deficiency  bill  will 
lie  used  for  a  number  of  projiosed 
new  post  otnce  buildings  to  be  built 
in  Southern  Carifornia.  iBulkdings 
are  scheduled  for  eighteen  cities  in 
I><js  Angeles  county  and  others  In 
I  iraiige.  Santa  Barbara,  Riverside  and 
imperial   counties. 


BIDS    WANTED 

RENO.  Nevada— I'ntil  September  3. 
bids  will  be  received  by  the  Treasury 
l^epartment.  Procurement  Division, 
Public  Works  Branch,  Washington, 
D.  C,  for  painting  plaster  in  the  IT. 
S.    Post    (~ifflce    at    Reno. 


BIDS   WANTED 

PHOENIX,  Ariz— Until  September 
10,  bids  will  be  received  by  Treasun 
Department,  Procurement  Divisl.ni, 
Public  Works  Branch,  Washington. 
D.  C,  for  Interior  lighting  fixtures  to 
be  installed  in  the  U.  S.  Post  Offlce 
at   Phoenix. 


ADDITIONAL    FUNDS    ALLOTTED 

.«AN     DIEGO,    Calif— An    additional 
appriipriatinn    of    $23.-i,000    is    inclnde<i 
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in  the  second  deficiency  bill,  to  Ik- 
expemied  in  acquiring  additional  Inmi 
!Uid  inereasinK  tlio  size  of  ilio  pro- 
posed U.  S.  Post  Offlce  to  be  built  in 
San  Diego.  The  total  sum  available 
is  $665,000.  Wm.  T.  Jolinson.  San 
IDIeeo  Trust  &  Savings  Banli  RIiIk.. 
San    Diego,    is    the    architect. 


Contract   Awarded 

HOST   OFFICE       Cont.    price,    $114, Sim 
.-M.HAMBRA,    Los   Angeles   Co.,   Calif. 
r.    S.    Post    Office    Building. 
Plans  by   Supervising  Architect  of  the 

Treasury   Dept.,    Washington,   D.C. 
I'ontractor— Sarver  &  Zoss.  1015  West 

Fourth  St.,   Los  Angeles. 
<'oniplete  bids  published  Aug.    S. 


BIDS   WANTED 

LONG  BEACH,  Cal.— Until  Sept.  10 
bids  will  be  received  by  Treasury  De- 
partment, Washington,  D.  C  for 
painting  the  plaster,  etc.,  at  the  IT. 
S.    Post   Office  at  Long   Beach 


BIDS    OPENED 

SAN  FRANCISCO.— Nicl<  Henimir 
ga,  627  38th  Avenue,  at  $475.00  sul' 
mitted  low  bid  to  Custodian,  U.  i 
Post  OfRce,  San  Francisco,  for  dlre,- 
tional  signs,  etc..  for  the  post  offlci 
7th  and   Mission  Streets. 

Complete  bids  follow: 

Nick    Hemminga    $475. f 

Jos.    Laib 487..' 

Price    Bros.,    Chicago 435.' 

Frink    Company    .     580. ( 

Brumfield     Sign    Co 5fli\( 

Bids  held   under   advisement. 


FUNDS    ALLOTEED 

SAN  LUIS  OBISPO,  Cal,— AJtot- 
ment  of  $16,185  to  Quarterma.-i;f i' 
Corps  of  the  War  Department  h:.K 
been  approved  by  fue  Presidc-t  f'^r 
repairing  iuiildings  and  utililif^  ii'uo- 
ing  and  drainage  at  National  ri.iatd 
Camp.    San   I-uls   Obispo. 


FUNDS    ALLOTTED 

WESA,  Arizona. — Treasury  Depart- 
ment and  Post  Office  officials  have  al- 
located $84,000,  provided  in  the  sec- 
ond deficiency  bill,  for  the  purchase 
of  a  site  and  the  con.itruction  of  a 
II.    S.    Post   Office   building    in   Mesa. 


Sub-Contracts    Awarded, 

POST   OFFICE       Cont.    Price,    $355,600 

SAN  PEDRO,  Los  Angeles  Co.,  Cal. 
Beacon    St.   bet.    8th   and   9th   Sta. 

Three  -  story  and  basement  Class  A 
post  offlce  building  ('250x100  feet) 
to  house  post  office,  customs  de- 
partment, immigration  and  public 
health  service,  shipping  commis- 
sion  and   hydrographic   offices. 

Owner— United    States    Government. 

.\rchltect.s — Gordon  B.  Kaufmann,  610 
Union  Bank  Bldg.,  Los  Angeles, 
and  W.  Horace  Austin,  632  Chest- 
nut  Ave.,    Long  Beach. 

Contractor— Sarver  &  Zoss,  1915  West 
Fourth  St.,  Los  Angeles. 

Plumbing  and  Heating— Howe  Bros., 
1198  S.  San  Pedro  St.,  Los  An- 
geles 

Structural  Steel— Pacific  Coast  Steel 
Co.,   Los  Angeles. 


AWARDS    APPROVED 

WINSLOW,  .\rizona— Treasury  De- 
partment has  approved  the  following 
building  material  and  equipment 
awards  for  the  construction  of  the 
U.  S.  post  offlce  at  Winslow.  Robert 
K.  McKee,  El  Paso,  Texas,  general 
contractor; 

Plumbing  fixtures.  Crane  Co.;  elec- 
tric water  coolers  and  drinking  foun- 
tains, Halsey  W.  Taylor  Co.;  indirect 
water  heater.  Bell  and  Gnssett  Co.; 
water  supply  pipe.  National  Tube  Co.; 
pressure-reducing  valve  on  water  sup- 
ply, Foster  Engr.  Co.:  sump  pump. 
Chicago  Pump  Co.:  non-conducting 
covering  for  plumbing,  ,lohns-ManvilU 
Co,;     boiler,     Kewanee     Boiler     Corp.: 


tube  and  wall  radiators.  Crane  Co.: 
offset  radiator  valves.  Crane  Co.; 
non-i'onducting  covering  for  heating. 
Johns-Manville  Co.:  air  valves  for  ra- 
vliators,  Hoffman  Specialty  Co.;  angle 
radiator  valves.  Crane  Co.:  air  valves 
for  ends  of  steam  inains,  Hoftrran 
Specialty  Co.;  r.c.  wire,  receptacles 
and    llu.s'h    switches.    General   Elec.    Co. 

AWARDS    APPROVED 

SEBASTOPOL,  Sonoma  Co.,  Cal.— 
Treasury  Department  has  approved 
the  following  equipment  and  building 
material  awards  for  the  construction 
of  the  U.  S.  post  offlce  at  Sebastopol. 
Robert  E.  McCarthy,  1363  14th  Ave.. 
San    Francisco,    general    contractor: 

GKassware,  Inland  Glass  W'ks;  pen- 
dant switches.  Pass  &  Seymour;  flusfi 
switches,  Arrow  Hart  &  Hegeman  El. 
Co 


CLUB  BUILDINGS 


Contract  Awarded 

ADDITION  Cost,   $6, 

SAN    FRANCISCO.     Powell    and    C: 

fornia    Streets. 
Construct  new  barroom  and  pool  ro 

in   clubhouse. 
Ou'ner — University    Club,    Powell    i 

California  Streets. 
.\rchitect— Hervey   P.   Clark,   210   Pi 
Contractor— F.    S.    Marshall.    799    A; 

bury   Street. 


Additional     Sub-Contracts     Awarded. 

CLUBHdl'SK  Cost.    $35,000 

SAN  FRANCISCO.  E  Buchanan  St 
100   S  Geary  Street. 

Two-stor.v  and  basement  frame  and 
stucco  clubhouse  (tile  and  com- 
position roofing,  steam  heating 
s,\'stem,  wood  and  linoleum  floors, 
gymnasium  to  lieve  hardwood 
Hoors,  etc.)  provision  made  to  add 
gymnasium      to    have      hardwood 

Owner — Japanese    Y.    M.    C.    A. 

Architect — Frederick  H.  Meyer,  525 
Market   St.,    San   Francisco. 

Contractor — Geo,  Wagner,  ISl  South 
Park.   San   Francsico. 

Tile— Richmond  Tile  Co.,  1024  Cle- 
ment Street. 

Roofing— Malott  &  Peterson,  20th  and 
Harrison    Sts. 

Cement — Henry  Cowell  Lime  &  Ce- 
ment  Co.,   2  Market   St. 

Aggregates — Pacific  Coast  Aggregates 
Co..    85    Second    Street. 

Excavation — Sibley   Grading  &   Team- 
ing Co.,    165  Landers  St. 
As  previously  reported  plumbing  and 

heating    awarded     to    Jas.     Pinkerton. 

927    Howard      St.;    electric    to     Decker 

Electric    Co.,    538    Bryant    St.;    lumber 

to  J.   H.   McCallum,   Bryant  and  Oak- 
grove  Streets, 


BOND    ELECTION 

AUBURN.  Placer  Co.,  Calif.— City 
of  Auburn  will  vote  September  4  on 
a  proposal  to  issue  bonds  in  amount 
of  $25,000,  proceeds  to  finance  con- 
struction of  a  two-story  city  hall  and 
central  fire  house  in  Auburn.  Pre- 
liminary plans  prepared  by  Architect 
George  Sellon,  California  State  Life 
Bldg.,    Sacramento. 

9II 


HOSPITALS 


Planned, 

ADDITION  Cost,    $ 

SAN    MATEO,    San    Mateo    Co.,    Calif. 

San  Mateo  Community  Hospital 
Fireproof      tubercular      ward    at      the 

Community    Hospital. 
Owner— County  of  San   Mateo   (Dr.   C. 
C.    Gans.    Acting    County     Health 
Director). 
Architect— E.    L.    Norberg,    407    Occi- 
dental   Ave.,    Burlingame. 
An    application    will    be    filed    with 
the    PWA    for    a    loan    and    grant    to 
finance  proposed  addition.      If  approv- 
ed a  bond  election  will  he  called. 


Planned. 

ADDITION  Cost,    $— 

KAN    MATEO,    Sun    Mateo    Co..   Call 

Crystal   Springs   Road. 
Addition    to   Relief  Home. 
Owner — County  of  San  Mateo. 
-•Architect — E.    L.    Norberg,    407    Occ. 
dental    Ave.,    Burlingame. 
Application   will   be  filed  with   PW; 
for  a  loan   and   grant   to   finance  pii 
posed  worlt.     If  approved  a  bond  ele< 
tioii   will  be  called. 


Contraoi  Awarded 

AIJUITORIUM  Cont.    Price,   $17,i 

O.VKLAND,   Alameda  Co.,  Calif.    Li 

coin    and    Perkins    Streets. 
One-story    frame    and    stucco    audit 

rluin    (to  seat  30O). 
nwner— West    Oakland   Home. 
Ar<-hllect— W.  G.  C  o  r  1  e  t  t  ,  Bank 

America    Bldg.,    Oakland. 
Contractor— F.   C.    Stolte.   3455   Lagu 

Ave.,  Oakland. 
Complete   bids  publishtJ   Aug.   13. 


Preparing   Working   Drawings,  , 

HOSPITAL  Cost,    $TO.0< 

OROVILLE,  Butte  Co.,  Calif.  1 

One-    and    two-story    reinforced    Co 

Crete  hospital  unit   (40  beds). 
Owner — County   of   Butte. 
Architect    —    Geo.     Sellon,    Califon 
State   Life   Bldg.,    Sacramento. 
Labor  will  be  furnished   by  WPA 


Preparing    Working    Drawings. 

ADDITION  Total  Cost.  $13n,i 

OROVILLE.    Butte   Co.,    Calif. 
Additions    and    alterations    to    coui 

hospital    (capacity,    190    beds). 
Owner- County  of   Butte 
Architect— Geo.     Sellon,    Calitorii; 
State   Life    Bldg.,    Sacramento.  « 
Plans   will   be    complete    in    about  i> 
day.'"  * 

Commissioned   To    Prepare    Plans. 
HOSPITAL  Cost,    $200,0j 

SANTA    ROSA,    Sonoma    Co.,   CaL    1, 
,'%'leel  frame  hospital  building   (200-iri, 

capacity).  1 

Owner— County  of  Sonoma.  J 

Architect— John  I.  Easterly.  302  Grt^ 

St..    Healdsburg.  ^ 

Engineer— Ed.  A.   Peugh    (County  B. 

gineei).    Courthou.se,   Santa  ROft 
Architects      Herbert     &       Caulkll' 
Santa  Rosa,    were   previou.sly   repori 
as    the    architecth. 

Application  filed  with  PWA  for  I( 
and    grant   to   finance   project. 


Plans  Being  Completed. 

LODGE  Cost,   $15, 

PITTSBURG.    Contra    Costa    Co.,    1 
Cumberland   St.   bet.    9th  and  1(. 

One  -  story  and  basement  frame  b! 
stucco  lodge  bldg.  (tile  and  cc ' 
position  roofing,  gas  hot  air  he 
ing  system,  hardwood  floors 
clubrooms  and  lodge  rooms,  g> 
nasiimi,  locker  roms.  kitchen 
basement,    etc. 

Owner — Pittsburg    Lodge   of   Elks. 

.Vrchitect — Dragon   and   Schmidts.   ; 
Allston    Way,    Berkeley. 
Bids  will  be  asked  in  about  2  wei 


Sub-Contracts   Awarded. 

AUDITORIUM  Cont.   Price.   $17. 

(OAKLAND,    Alameda   Co.,    Cal.     I 

coin    and   Perkins   Streets. 
One-story    frame      and    stucco      au 

torium    (to    seat    300). 
Owner — West   Oakland   Home. 
Architect   —   W.    G.    Corlett.    Bank 

America    Bldg.,    Oakland, 
(•ontractor— F.   C.    Stolte,   3455  LaRii 

Ave.,    Oakland. 
Plumbing    and    Heating  —  Max   Fin 

4019    Brookdale    St.,    Oakland. 
Electric  —  Electric     Motor    Co.,     2 

Telegraph  Ave.,   Oakland. 
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HOTELS 


3IDS    WANTED 

;,Vli;tifrwt)Ul>,  Cal.  — Until  AuKUHt  24, 
A.  M.,  liKis  will  be  rc-celvcd  hy  Heii 
liver  L.unil>er  Co..  Kred  I^luyd,  VVesl- 
lood,  Calll.,  I»r  ruiiiislilriK  nucofluary 
.ihor  to  BHili  power  line  and  leleplione 
,.»l«a  on  ini-  loinpanya  ilat  Creek 
lansnusHlon  line  bBlwetii  Weslwood 
iiKl  Hal  Creek  power  house  No.  1 
a  Cassel  in  l>as.>(un  County.  There 
lire  approximately  3&U  power  line 
,iole»  and  160  telephone  i)Ole»  to  be 
itubbed. 
The  work  is  to  be  commenced  about 

iiptemher  i  and  to  be  completed  by 
\ovember    1. 

'  Company  will  furnish  all  materials 
Hid     piki:     pcilcH.     diBglnK     tools,     etc. 

iinlractor  will  supply  hl.s  own  hand 
uiilii   and    all    trun.sportatlon. 

full  Information  may  be  obtained 
Irom  Mr.  1'.  A.  Kobertnon  or  Mr. 
■'rank    Cashdollar    at    Weslwood. 


Contract   Awarded. 

,M,TKRATIONS  Cost.   $100,000 

'EATTLIC,  Wash.  Second  and  Stew- 
art   Streets. 

\lteration.<:  to  hotel  (new  plumbi.ng, 
llxUires.  alter  entrance-lobby,  cof- 
fee shop,  dining  room,  baliroom 
and  100  room.s,  two  new  electric 
elevators,  new  showers,  radiators. 

'       ventilatinK.   liBhling  fixtures,   dcc- 

I       orating,   etc.) 
wner — J.   C.    Marmaduke.    T.'ilO   Sew- 
ard  Park   Ave.,    Seattle. 

Architect— Not   Given. 

Lessee — New  Wa.shington  Hotel  Co.. 
(Ray  W.  Clark.    Mgr.) 

Contractor — A.    D.    Belanger  Co..   Cen- 

.       tral  Bldg..  Everett.   Wash. 

Plumbing  —  I'almer  Supply  Co.,  222 
Westlake    St.    N..    Seattle. 

Neon  Sign — Klectrical  Products  Co., 
1000    Virginia    St.,    Seattle. 

Bide    in — Held    Under    Advisement. 

ALTERATIONS  Cost,    $ 

SAN  FRANCISCO.  No.   4.13   Powjli  gi. 

Aiteratlon.'s  and  additions  to  Chancel- 
lor Hotel  (alter  dining  room  and 
kitchen,  cocktail  lounge,  bar  fix- 
tures, new  kitchen  equipment, 
electrical  work,   sheet   metai.    etc  ) 

'  iwner — Chancelior  Hotel. 

(Architect  —  Hertzka    &    Knnwies    (W 

I        S.   Hertzka.  Architect),   Room  4IS, 
369  Pine  St..  San  Francisco. 
Announcement  will  be  made   within 

ii    few   days. 


11— ICE  &  COLD  STORAGE 
PLANTS 

PLANNED 

PHOENIX.  Arizona— H.  M.  Crum- 
baugh.  530  W.  Jefferson  St..  Phoenix, 
'■"ntemplates  erecting  a  dry  ice  man- 
iifRcturinB  plant  in  Phoenix  to  cost 
$ino.ono.  A  company  is  being  or- 
ganized to  build  and  operate  the  plant. 

12—      POWER  PLANTS  ~ 

BIDS    OPENED 

SACR.XMKNTO,  Calif.— T.uppen  anH 
Hawley,  3126  .1  St.,  Sacramento,  at 
»_2,740  submitted  low  hitl  to  Cnunty 
Supervi.sors  for  furnishing  and  instnl- 
'ing  oil  .Tnd  gas  burning  equipment 
f'T  the  three  IS.'S-hp.  Sterling  boilers 
located  in  the  holler  room  at  the  S:i.-- 
ramrnto   Hospital. 

Complete  bids  follow: 

'•unpen   &   H.nwiov   $2  740  oo 

Hately   &    Hately   3',32n;oo 

Alternate   2,SfiO.0ft 

J.  J.  McDermott   _ 3,355.74 

R.   A.  Cornely.   Inc..   S.  P 3.240.12 

M.  R.   Carpenter  3.581.00 

Alternate _ 3.075.00 

Alternate 2,967.00 


•Ray   DM    Hiirner  Co..   S.    !•'.         7.46S.nO 
•Itejeitirt,     no    certified    check     with 

bid. 

All     bidders     of     Sacramento     unl<-s« 

otherwise   noted. 

Ulds    held    under   advisement. 

i3_  public^uTldings 

FIRE  HOUSES  &  JAILS 

August    10,    i;t?..'i 
Contract  Awarded 

.\I,TI:KATI(i.NS  Cost,    15.000 

SAN    I-TtANClSCC.     SW    13th    Avenue 

and   Irving  Street. 
.\ Iterations   to  church  auditorium. 
Cwncr— Roman  Catholic  Archbishop  of 

San  Francisco. 
Architect— J.   J.    Foley,   770   Fifth   Ave. 
Contractor — M.   Brueck,   1200   Bayghorc 

Boulevard. 


TO   ASK    FUNDS 

SAN  FRANCISCO.  —  Mayor  Ross! 
has  been  authorized  by  the  Board  of 
.Supervisors  to  apply  for  a  grant  from 
tlie  Federal  Public  Works  Adminis- 
tration to  aid  In  financing  restoration 
of  the  J'alace  of  F"ine  Arts.  Total 
cost  of  the  work  is  estimated  at  V'".- 
700.  • 


BIDS    WANTED 

KUICS.vn,  ral.— Until  Sept.  S.  1!  A. 
.\l..  bid.';  will  he  received  by  H.  S. 
Foster.  City  Clerk,  Fresno,  for  me- 
chanical eiiulpment  for  the  new  au- 
ditorium to  be  erected  for  the  City 
nf  Fresno. 

Plans  and  specifications  may  be  ob- 
tained from  above  ofHce  and  from  the 
.\llied  Architects.  Fresno,  upon  de- 
posit  of  $25.00. 


PLANNED 

l.OS-  ANGELES,  Cal.— Los  Angeles 
I'ounty  Supervisors.  August  19  au- 
tlinrized  the  spending  of  $2,300,645  on 
public  works  projects  in  th>j  expecta- 
tion or  securing  a  $29,803,182  appro- 
liriation  from  the  federal  government. 
Included  in  the  program  are  the  fol 
lowing  building  projects:  Olive  View 
s.-mitarium  additions.  $5,000,000:  coun- 
ty ofRce  building  at  Sunset  Blvd.  and 
Siiring  St..  $2,000,000;  building  repairs. 
SS70.900:  improvements  to  buildings. 
587.001). 


Contract  Awarded. 

ALTERATIONS'         Cont.    Price.    $2680 

SAN   RAFAEL.    Marin   Co..   Calif. 

Ilemodel  main  sheet  metal  cornice  and 
parapet  of  the  public  library. 

Owner — City   of   San   Rafael. 

Architect— Carl  F.  Grommc,  Masonic 
Bldg..    San    Rafael. 

Cimtractor  —  Leibert  &  Trobnck.  Al- 
bert   Bldg.,    San    Rafael. 

PROSPECTIVE    BIDDERS 

FRESNO,  Cal.— Following  have  jini- 
cured  plans  for  the  purpose  of  sub- 
mitting a  bid  to  the  Fresno  City 
('fuincil  on  September  5.  11  A.  M., 
for  mechanical  equipment  for  the 
Fresno  City  Auditorium.  Plans  pre- 
liared  by  Allied   Architects  of  Fresno. 

Barrett-Hicks  Co.,  1027  Broadway, 
Fresno. 

Victor  Cox.   2820  Tulare  St.,   Fresno. 

B.  A.  Newman  Co.,  320  North  H  St., 
Fresno. 

Standard  Sheet  Metal  Works,  7)1 
R  St.,   Fresno. 

.\nderson  &  Rowe.  45  Belcher  St., 
.San    Francisco. 

M.  R.  Carpenter,  907  Front  St,,  Sac- 
ramento. 

.Tames  A.  Nelson,  1375  Howard  St., 
San    Francisco. 

Schuster  *  Hudson,  175  12th  Street, 
Oakland. 

Scott  Co.,  243  Minna  St.,  San  Fran- 
cisco. 

Frederick  W.  Snook  Co.,  595  Clay 
St.,   San  Francisco. 


Planned. 

ilTY   HALL 

HA  VIS,    Volo  Co.,   Cal 

.New   City    Hall. 

Owner — City  of   DavlM. 

Architect— Not   Given. 

Further    details     will    be 
shortly. 


C.Mt.    $15,000 


BIDS    WANTED 

.M()DP;KT0,  Stanislaus  Co.,  <;alif.- 
Inlll  September  3,  2  P.  Jl.,  bids  will 
be  received  by  15.  D.  Abbott.  Serre- 
lary.  Modesto  City  School  ntslrlct.  for 
completion  of  the  Modesto  .Junior  Col- 
lege library  on  the  site  of  the  Modesto 
,Iiinlor    College. 

Work    Involves: 
(II    finishing  carpentry  and   mill  work: 
(2)    linoleum   flooring; 
Ci)   finish  boys'  and  girls'  toilet  rooms, 
marble  w.ills  and  floors,   tile  wain- 
scot, 

Kstimatf^  cost,  $10,000.  Plans  pre- 
pared by  Architect  J.  J.  Donovan,  O.IO 
Parker  St.,   Berkeley. 

Plans  and  specifications  may  be  ob- 
tained from  the  Secretary  of  the  dis- 
trict   upon    deposit    of    $25.00. 


Bids   Wanted — To   Cloie   September   4, 
2:30  P.   M. 

VKNT.    SYSTEM  Cost.    J2.000 

SAN   FRANCISCO.    City   Hall. 
Ventilating    system    in    Supervisors' 

Chambers,   City  Hall. 
Owner— City  and  County  of  .San  Fran- 
cisco. 
.Architect  —  Wm.    Mooser,    Monadno<-k 
Building. 
Plans  and  specifications  may  be  ob- 
tained   from    (ihas.    Sawyer.    City    Ar- 
chitect.    City     Hall.      No    deposit     re- 
quired. • 


1^ 


RESIDENCES 


Bids  Opened. 

RESIDENCE  Cost,    t 

SAN  FRANCISCO.     Sherwood  Forest. 

Two-story  and  basement  frame  and 
stucco  residence  (9  rooms  and  3 
baths)  asbestos  shingle  roof,  wood 
sasli.  gas  heating  system,  hard- 
wood floors,   tile  baths,  etc.) 

Owner — B.    L.    Lechens. 

Architect— Harold  Stoner.  698  Portola 
Drive.    San   Francisco. 

Low    Bidder  —  G.    P.    W.    Jensen,    320 
Market    St.,    San   Francisco. 
Complete  bids  follow: 

C.    P.    W.    Jensen $15,650 

.\.    F.   Mattock    _ l«.14i; 

Moore  &   Roberts 16,746 

R.     S.     Silverberg 17,19U 

Bids    held    under  advisement. 


Contract    Awarded. 

hBSIDENCE  Cost.  $9000 

SAN    MATEO,    San    Mateo    Co..    C«Hf. 

No.    374    Fairfax   Ave. 
Two-story  frame  and  stucco  residence. 
( iwner— E.   R.   Fax,   614  Highland  Ave. 

San   Mateo. 
.\rchitect — Not    Given. 
Contractor— Gordon  Hess,   1446  Burlin- 

game  Ave.,   San  Mateo. 


Contract    Awarded. 
MCSIDENCE  Cost. 

S.\N    M.\TEO,     San    Mateo    Co.. 

No.   517  South   Idaho  Street 
Cme-story    and    basement    frame 

stucco  residence. 
Owner— A.    D.    McLillan,    19    Hay 

St.,   San   Mateo. 
Architect— Not   Given. 
I'ontractor — H.    KIme,    118    12th 

San    Mateo 


$4000 
Cal 


and 
ward 


Contract   Awarded. 

RESIDENCE  Cost.    $ 

SAN  FKANCISCO.  Green  Street  near 

Calhoun   Street. 
Two-story    and    basement    frame    and 

stucco   residence    (8    rooms   and    3 

baths). 
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»i«ner — Dr.    Hans   Klussman. 
.Vrohllect— L.    Srlialk.    526    Powell    El  . 

San   Francisco. 
Contractor  —  Tlios.    Cutlibertson,    430 

Noriega    St.,    San    Francisco. 


Contract    Awarded. 

HESIDIiNCH  Cost.    $5000 

SAN  .M.VTEO.  San  Mateo  Co,  Calif. 
Lot   42,    Humboldt   Street. 

t>iie-story  and  basement  frame  and 
stucco    residence. 

owner— G.  B.  \"alle.  109  Stanley  Road 
San   Mateo. 

.-.rchitect— Not    Given. 

Contractor — Martin  Filerson,  12S  Mor- 
ion  St.,   San  Malco. 


Contract    Awarded 

RESIDENCES  Cost.    $8,000    eacli 

SAN    FRANCISCO.     25th    Avenue    and 

Camino  tlel   Mar. 
Four    two-story    and    basement    frame 

and    stucco    residences     (7    and     S 

rooms). 
Owner — Withheld. 
Architect  —  Ed.     Musson     Shai  pe,     525 

Market    Street. 
Contractor — Wm.    SpivocU.    544    Golden 

G.Tte  Avenue. 


To   Be   Done  By   Day's  Work. 

HESIDENCE  Cost.    $5,000 

SAN    MATEO.    San    Mateo    Co..    Calif. 

Lot   12   Block   4,   Avilla  Street. 
(Mie   ^   storj-  and   basement   frajiie   and 

stucco  residence. 
Owlier   and    Builder — G.    W.    Williams 

Co..    315    Primrose    Road,     Kurlin- 

ganie. 
Architect— Not    Given. 


Contract   Awarded 

RESIDENCE  Cost,    $7,50(1 

SAN   FRANCISCO.     Ashbury   Terrace. 

Two-story  frame  residence  (Colonial 
style)  8  rooms,  2  baths;  composi- 
tion shingle  roof,  gas  hot  air 
heating  system,  wood  sash,  hard- 
wood floors,  tile  baths,   etc. 

Owner — Dr.    Anderson. 

Architect— F.  P.  Amandes,  1879  ISth 
Avenue.   San   Francisco. 

Contractor — F.    K.    DuPuy,    110   Sutter. 


Low   Bidder. 

ALTERATIONS  Cost.    : 

MILL   VALLEY,    Marin   Co.,    Call 
Alterations     to     residence     (add 

rooms  and  baths',   etc.) 
Owner — Withheld. 
Architect — Win.   1.  Garren,  2,'i:>  Po.« 

'     'Ran   Francisco. 
l.rtw    Bidder — Moore    and    Roberts, 
.Mission    .St..    San    Francisco. 


t  s;. 

,    B93 


Sub-Bids    Being    Taken. 

RESIDENCE  Cost.    $ 

REDWOOD  CITY,  San   Mateo  County. 

One  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  shingle 
or  shake  roof,  gas  heating  system 
hardwood  floors,  tile  bntli,  steel 
and  wood  sash.  etc.  (Monterey 
type). 

Owner  and  BuiWer  — John  MiCarthy. 
50   Hudson    St..    Redwood    City. 

Architect— D.  E.  Jackie.  12fi  Post  St.. 
San   Francl.sco. 


Contract  Awarded 

RESIDENCE  Cost.    $4,500 

''.VKLAND.    Alameda    Co..    Calif     3405 

Morcom   Avenue. 
One   -   story  and   basement    frame  and 

stucco  residence   (5   rooms). 
Owner — A.  V.  and  Loretta   Newton 
Architect — Not   Given. 
Contractor — Wm.     Watson.     4750    Md- 

don    Ave..    Oakland. 

Contract  Awarded. 

RESIDENCE  Cost,    $500* 

SAN    FRANCISCO.      W    Twenty-first 

Ave.   N   Noriega   Street. 
One-story    and    basement    frame    and 

stucco  residence. 


Owner    and     Builder — Herman     Chrii 

tensen,    1422    27th    Ave.,    S.    F. 
Architect — Not   Given. 


Owner  Taking   Bids. 
RESIDENCE  Cost,    $5001 

VALLEJO,    Solano    Co.,    Cal. 
One-story    all    wood      residence       (llv* 

rooms)    shingle    roof,    gas    heatins 

system,      wood      .sash,       hardwood 

flo()rs,    tile   bath.    etc. 
Owner — las.   Gee  Jr.,    612  Georgia  St. 

Vallejo. 
Architect— D.   E.   Jaekle,    126   Post  St., 

.San   Francisco. 


To   Ask    Bids   Within    Few    Days. 

RESIDENCE  Cost.    $5. .",50 

RICHMOND.  Contra  Costa  Co.,  Cal. 
Mira   'Vista   Highlands. 

Two-story  frame  and  stucco  residence 
(seven  rooms,  two  baths,  two  lav- 
atories, double  garage)  shingle 
roof,  gas  heating  system,  steel 
sash,    hardwood    floors,    tile    baths. 

Owner — Albert   S.    Adcock. 

-Architect— J.  H.  Thomas,  3]  .NTorwr.od 
Ave.,    Berkeley. 


To    Be    Done    By    Day's    Work. 
RESIDENCE  Cost.    $5.0on 

SAN  FRANCISCO.   SW  14th  and  S.nn- 

tiago. 
One    -   story  and  basement    frame  and 

stucco   residence. 
Owner    and    Builder  —  A.    Nelson.    242 

Ocean    Avenue. 
Architect  — Not    Given, 


Contract    Awarded. 

rksidp:nce  cost.   $fi.rinn 

OAKLAND.    .Mameda   Co..    Calif.     261:; 

70th   Avenue. 
One-story  frame  and    stucco   residence 

(five    rooms). 
Owner— A.    F.    Holloway,    7021    Fooihiil 

Blvd.,   Oakland. 
Architect — Not  Given. 
Contractor — G.    A.    Johnson.    %    owner. 


Contract   Awarded. 

RESIDENCE  Cost.   $4.ni'i 

OAKLAND.    Alameda    Co.,    Calif.     474 

56th    Street. 
One    -   story  and   basement   frame  and 

stucco    residence    (6   rooms). 
Owner — R.    J.    Cunie,    355    50th    Street, 

Oakland. 
Architect— Not  Given. 
Contractor — E.    J.    Luonia,    %    owner. 


To   Be   Done  By  Day's  Work, 

RESIDENCES  Cost,     $5,000     each 

SAN    FRANCISCO.      W    31st    Avenue, 

S   Irving  Street. 
Two    one-story    and    basement    frame 

and   stucco   residences. 
Owner  Sz    Builder — Henry  Doelger.    32" 

Judah   Street. 
.Architect — Not   Given. 


Sub-Bids   Being   Taken. 

residen(;e  Cost.   \:^.wm 

SAN    FRANCISCO.      Fourteenth    Ave. 

S.  Taraval  Street. 
line  -   story  and   basement  frame  and 

stucco    residence    (6    rooms    and    2 

baths)    tile   and    composition    roof. 

gas    heating    system,     wood    sash. 

hardwood    floors,    tile   baths,   etc. 
Owner    and    Builder — A.    Halsen,    2127 

25th  Avenue. 
Architect— D.    E.  Jaekle,   126   Post   St. 


Contract  Awarded 

RESIDENCE  Cost,    $ 

LODI,    San    Joaciuin    Co.,    Calif. 

One-story  frame  and  stucco  residence 
(5  rooms)  shingle  roof,  gas  heat- 
ing system,  hardwood  floors,  tile 
baths,   etc. 

.Architect- 'Victor  Galbraith,  1035  W. 
Acacia    St.,    Stockton. 

Contractor — Kent    Watson,    Lodi. 


Sub-Bids    Wanted. 

ItESlDENCE  Cost,    $ 

SAN   FRANCISCO.     W   Eleventh  Ave 

275    S  Lake   Street. 
One-story    and    basement    frame    am 

stucco   residence. 
Owner— J.    Dardy,    145    11th    Ave.,   Sai 

Francisco. 
Architect— Not   Given. 
Contractor — Gaubet  Bms.,  4735  Biook 

dale  Ave.,   Oakland. 
Sub-bids  are  wanted  on  all  portion 
of  the   work.  • 


Dumb   Waiter  Contract  Awarded. 

RESIDENCE  Cost,    $ — 

WOODSIDE,    San    Mateo    Co.,   Cal. 

Two-story  and  basement  frame  ani 
stucco  residence  (20  rooms  and  :- 
baths)  shake  roof,  air  conditlom 
ing  hot  air  heating  system,  wootij 
sash,  hardwood  floors,  tile  bathst, 
etc. 

I  iwner — George    Hotaling. 

.■\rchitect  —  Gardner  Dailey,  210  Pos 
St.,  San  Francisco. 

Contractor  —  Lindgren  &  Swinertonlj 
225  Bush  St.,  San  Francisco. 

Dumb    Waiter — Vincent    Whitney  Co.L 

130   Tenth    St..    S-an   Francisco. 

As   previously   reported,    sheet  metal, 

awarded  to  Redwood  City  Sheet  Metat 

Works,   Redwood  City;  plumbng  to  F, 

W.   Spencer.   1996  Fell  St.,   San  Frani 

Cisco;    lumber    to    Palo    Alto    Lumbei 

Co..    Palo   Alto. 


Plans  Being  Figured. 

RESIDENCE  Cost,    $ 

RODEO,    Contra    Costa   Co.,    Cal. 
()ne-story    and    basement    frame    anf 

stucco  residence  (6  rooms)  tile  ant 

flat    roof,    hardwood    floors,    \|roo<' 

sash,  etc. 
( iwner — Withheld.  | 

.\rchitect — James     Narbett,     4CC    Slsll! 

St.,   Richmond.  '     i 


To    Be   Done    By   Day's  Work. 
RESIDENCE  Cost,   $10,000 

PALO    ALTO,    Santa    Clara    Co.,    Cald 

No.    1294    Hamilton   Avenue.  j 

Two-story  frame  and  stucco  residencfi 
Owner    and    Builder — C.    W.    Kemperi; 

125   Bryant    St.,    Palo   Alto. 
Architect — Not    Given. 


Contract   Awarded. 

RESIDENCE  Cost, 

SAN    FR.ANCISCO.      Marin   Blvd. 

Beach  Street. 
One-story    and    basement    frame 

stucco   residence. 
Owner — R.  J.  &  Emma  M.  Blaine, 

Beach   St..   S-an  Francisco. 
Architect— Not    Given. 
Contractor  —  Anza    Home    Bldg. 

36th    Ave.    and    Kirkham    St., 

Francisco. 


$7501 
ana' 


ana. 


Mill  Contract  Awarded. 

RESIDENCE  Cost,    $10,00' 

BERKELEY,    Alameda    County,    Cahl 

Claremont   District. 
Two  -  story  and  basement  frame  am 

stucco     residence     (Mediterraneai 

style)   9  rooms,   2  baths;  tile  roof 

hot  air   heating   system,    hardwoo( 

floors,  tile  baths,  etc. 
Owner — Prof.    B.    M.    Woods,    Univer 

sity  of  California,   Berkeley. 
Architect — Warren   C.    Perry,   260  Cal 

ifornia  St.,  San  Francisco. 
Contractor— G.  P.  W.  Jensen,  320  Mar 

ket  St.,  San  Francisco. 
Mill    Work— Lannom    Bros.    Mfg.    Co. 

Fifth  and  Magnolia  Sts.,  Oakland 
.\s  previously  reported,  excavatiot 
and  concrete  awarded  to  Louis  Sar 
torio,  2627  Lombard  St.,  .San  Fran 
Cisco;  reinforcing  steel  to  Gunn.  Carl< 
H  Co.,  20  Potrero  Ave.,  San  Francisct 


To    Be    Done   by    Day's   Work 

RESIDENCE  Cost,    $350C 

OAKLAND,    .Mameda  Co.,    Cal.     1006! 

Broadway    Terrace. 
One-story    and    basement    frame   am' 


PACIFIC    CONSTRUCTOR 


\i 


Rtucrn  rP5ld**nrp  IB  ri 
wner— Mrs.  r.    K.   Si-aKo 

Koin<>ry  St.,  Oakland, 
r.hllfct— Not  Glvpn. 


ontract  Awarded. 

r.TERATIONS  Host.    »200n 

AN   FUANriSCO.      No.    .1920   Cahrllln 

SIrppt. 
Iterations    to   residence, 
vviicr— K.  .1.   VerloBur.    rremlses. 
rchltect— Not  Given, 
iintractor— A.    M.     Hardy.    73S    riem- 
j      enllna  St..   Snn   Kranci.-iro. 


0   Be    Done   By   Day's   Work. 

:KSIPKNri';  Co.st.    ffi.nnn 

U'RT.INriAMR.    San    Maten   To.    Tnl 
I      I,ol    1-A    Rlork    S.?,    Howard    Avo 
ino  -   story  and   baspnit-nt    frnmo  and 
t      sturro    residence, 
iwner   A    Rullder.i— Biiilincamo    Rpnl 

fy    &    Hldn.    (\>..     inqn     liiM-liiiBamo 
i      Ave..    TlurllnKaniP. 
vrrhltPit— Not    Given. 


rest.    $ 

I    ro..    Calif. 


.ub-Contracts    Awarded. 

.I'TSIDKNCRS 

•AN    MATRd.    ftin    Mate 

Aracon   Traot. 
"wo  two-story    frame   resldence.s    (six 
I      rooms  and   2   baths   each> 
rtwner    and    Builder— O.    W.    Williams 

Co..    215    Primrose    Road.     Biirlin- 

Kame. 
Architect— Willis  Polk  Co..  .^ngiis  Mr- 
Sweeney.    Architect  1.    KM    Mi.ssion 

St..   San   Franci.scn. 
;oncrete   —    G;is     Aldophson.    "flfi     N. 

riaremont   St..   San    Mateo, 
-alnting — George    Ames.     4ns    Howard 

Ave..    Burllngame. 


Suo-Contracts    Awarded. 

<ESIDENCE  Cost,   jio.nno 

iAYWOOn,  San  Mateo  Co..  Calif. 
J-j -story  frame  and  stucco  residence 
fS  rooms.  2  baths)  terra  cntta  tile 
roof,  air  conriitioninis  system, 
hardwood  floors,  tile  baths,  wood 
sash.  etc. 

iwner — Mr.   Wissing. 

\rchitcct— F.  P.  Amandes,  1S7(1  istli 
Ave,.    .San    Francisco. 

'ontractor— .\  e  t  n  a  Const.  Co.,  Ifii; 
Miramar   Ave.,    San    Francisco. 

Plumbing— K.    C.    Cottier.    San    Mateo. 

Electric  Wiring  — San  Mateo  County 
Electric  Co..    San    Mateo. 

Heating  and  Sheet  Metal — E.  Sterger. 
San   Mateo. 

Wood  Sash— Warden  Bros.  2.')01  Army 
SI..    San    Fr,ancisco. 

Mantel  —  S.ulptors'  Work  Shop.  121 
14fh   St..   San  Francisco. 

Glass— W.  P.  Fuller  &  Co..  301  Mis- 
sion   St..    San    Francisco. 

Iron  Grille  Work  —  San  Mateo  Forgo 
Co.,   San  Mateo. 

Lumber- Sudden  Lumber  Co..  Evan-; 
and   Quint   Sts..   San   Francisco. 

Painting— Killelea  and  Petterson.  Sn-i 
Malpo. 

Fmish  Materials— Warden  Bros..  23"! 
Army  St..    San   Francisco. 

Miscellaneous  Work— Bates  Carpen- 
ter Co..  fint  Mission  St..  San  Fran- 
cisco. 

Brick  and  Stone  Work— Karlberg  ami 
Bosln.  Ml  Rayshore  Blvd..  San 
Francisco. 

Ornamental     Iron  — San    Mateo    Forgo 
Co.,   San   Mateo. 
Rids  are   now   being   taken    on    roof- 
ing and  plastering. 


To  Be  Done  By   Day's  Work. 
RESIDENCE  Cost.    JUdnn 

I'AKI.AND,    Alameda    Co.,    No.    53S  E 

Twentieth    Street. 
iMie-story    and    basement     frame    and 

stucco   residence    (6   iconis). 
(iwner— Paul    and     K.     Woodburn      i;24 

Prospect    St..    Oakland. 
Architect— Not  Given. 


Contract  Awarded. 

RESlliENCK  Cost,    ttnnn 

SAN    FRANClSCf).      No.   850   Ulloa  St. 

AlleratliinM    to    re»ldence. 

Owner — ludKC  Lylu  T.  Jacks,  650  Ulloa 

.SI,.    .San    Francisco. 
Anhltert— Not    Given. 
Contractor  —  Albert    A.     PlaKge.     mi 

aiilb    Ave..    San     FranclHco. 


To   Be   Done   By   Day's   Work. 

HKSIDENCE  Cost.   JIOOO 

.SAN    FRANCISCO.      E    'I'wenty-nlntli 

Ave,    50    S    Irving   St. 
One-story    and    basement    frame    and 

stucco  realdODce. 
Owner  and  Builder — A.   Hallgren.  1694 

2Dth  Ave.,  San  Ftanclsco. 
Architect — Not  Given. 


To   Be  Done  By  Day's  Work. 

KKS'IDE.VCI';  Cost,    $40nn 

SAN  FRANCISCO.  E  Twenty-seventh 
.\ve.   2.111  S  Rivera  St. 

One-story  and  basement  frame  and 
stucco    residence. 

Owner  and  Builder — Parkslde  Invest- 
ment Co..    2240   27th   Ave. 

Architect — Not    Given. 


Contract   Awarded. 

RKSinKNCK  Cost,    $4000 

S-.\N    JOSE,     Sant,i    Clara    Co..    Calif. 

Park  Avenue. 
Two-stnry   frame  residence   (5   rooms) 

California-Colonial   style. 
Owner— Withheld, 
Arcihtect— Wm.    E.    Higgins,    13    North 

Second  St.,   San  Jose. 
Contractor— V.  J.   Sunzeri.   17G  N.   31st 

St.,    San   Jose. 


Low   Bidder. 

RESIDENCE  Cost,     $— — 

SAN   FRANCISCO.   St.   Germaine  Ave. 

Two-story  frame  and  stucco  residence 
16  rooms)  shake  roof,  gas  heating 
system,  hardwood  floors,  tile  bath. 

Owner — Sherman   Gardner. 

Architect— J.  K.   Branner,  210  Post  St. 

Low  Bidder— Fred  DuPuy.  U*  Sutter. 
Slight  revisions  will   be  made  in  the 

plans. 


Contract   Awarded. 

RESIDENCE  Cost.    $6000 

KAN  FRANCISCO.      SW  Marina  Blvd. 

NW    Beach    St. 
one-stor.v    and    basement    frame    and 

stucco    residence. 
Owner — R.   J.    and    Emma    Blaine. 
.\rchitect — Not  Given. 
Contractor — Anza   Home  Building  Co.. 

lig.S  36th  Ave..  San  Francisco. 


Contract   Awarded 

RESIDENCE  Cost.    $ 

BERKELEY.  Alameda  County,  Calif. 
Santa  Barbara  Road. 

Two-story  fraino  and  stucco  residence 
(tile  roof,  oil  burning  heating  sys- 
tem,  hardwood   floors,    etc.) 

Owner— Withhelid. 

Architect — Noble  and  Archie  New.som. 
Russ    Bldg,.    San    Francisco. 

Contractor — Jensen  &  Pedersen.  3443 
Adeline  St..   Oakland. 

Low   Bidder. 

RESIDENCE  Cost.    $7..in" 

ORIND.\.    Contra    Costa   Co..    Calif. 

Two-story  frame  and  stucco  residence 

OwTifr— Withheld :. 

Architect— Miller  &  Warnecke,  Finan- 
cial  Center  Bldg..   Oakland. 

Low  Bidder— Mark  Bristol.  103R  ,Mc- 
Kinley.    Oakland.  • 

Sub-Contracts   Awarded. 
ALTERATIONS  Cost.    $10.00n 

S.\N    FRANCISCO      2150   Washington, 
.Mterations   <••  residence. 
Owner — F.  McGinnls,    premises 
.\rohitect— Not  Given. 
Contractor — A.   F.    Mattock.   212  Clara. 
Plumbing  A.   Heating — Dowd  &  TVelch. 
n.-loR    16th   Street. 


Mill    Work— J.    A.    Hart    Mill    *    Lum 
ber   Co..    Jerrold    and   Napoleon. 

Electric— Grandl  Electric  Co..  3  4  2  9 
Sacramento    Street. 

Sheet  Metal— Lowell  Davison.  65  Chen 
ley    Street. 

Plans    Being   Completed. 

RESIDENCE  Cost.    »- 

ItKDWOOn  CITY.  San  Mateo  Countx. 
Calif. 

on*'  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  shingi*- 
or  shake  roof,  gas  heating  systeni 
hardwood  floors,  tile  hath,  steel 
and     wood     sash.     etc.     (Monterei 

type). 

Owner    and     Bulkier— John     McCarth\. 

."lO   Hudson    St.,    Redwood   City. 
Architect— D.    E.   Jaekle.    126   Fost  St  , 
,San   Francisco. 
Suh-blds    will    be    taken    about     Au- 
gust  21. 


Contract   Awarded. 

RESIDENCE  Coat,    S 

ItlCHMOND.   Contra  Costa   Co..    Calif 

fine  -  story  and  basement  frame  and 
stucco  duplex  (5  rooms  each)  tile 
and  flat  roof,  gas  heating  system 
hardwood   floors,    wood    sash.    etc. 

owner — Victor  Schang. 

Architect— Jas.  Narbett.  466  3Ist  St.. 
Richmond. 

Contractor — Fred    Hofking.    Richmond 


BONO    ELECTION 

SAN  BRUNO.  San  Mateo  Co..  Cal 
—City  of  San  Bruno  will  vote  Sept. 
30  on  a  proposal  to  issue  bunds  In  th'' 
amount  of  $140,000  to  refinance  de- 
linquent street  bonds  and  for  the  pur 
chase  of  Uncle  Tom's  Cabin  proper! > 
for   development    of    a    civic    center. 

Preliminary  plans  prepared  by  Cil.v 
Engineer    F.    A.    Savage.    San    Bruno. 


Contract   Awarded. 

RESIDENCE  Cost,     $lfl.5(>« 

PIEDMONT.    Alameda   Co..    Cal. 
Two-story  frame  and  stucco  residence 

(tile  roof,  gas  hot  air  heating  sys  . 

tern,    hardwood    floors,    etc.) 
Owner— R.     Mitchell,     Carmel. 
.\rchitoct — Miller  &  Warnecke.  Flnan 

cial   Center  Bldg.,    Oakland. 
(Contractor — Jensen    &    Pederson,    544." 

Adeline  St..   Oakland. 


To    Be    Done   By   Day's   Work. 
RESIDENCE  Cost,    $6.0l'O 

BERKELEY.    Alameda    Co..    Cal.     51 S 

Cragmont  Avenue. 
One   -    story  and    basement  frame  and 

stucco    residence    (7   rooms). 
Owner  and    Builder — W.    A.    Netherhy. 

.■1853  Lyman  Road.   Berkeley. 
Architect — Not    Given. 

Contract    Awarded. 

RESIDENCE  Cost.     $6000 

OAKLAND.     Alameda    Co.,    Cal.      No. 

lOlS  Glendora  Avenue. 
One-story    and    basement    frame    and 

stucco  residence  (5  rooms). 
Owner — Aurilia    M.     Beauchamp. 

21st    Ave.,    Oakland. 
Architect— Not   Given. 
Contractor  —  Fred     Hambleton, 

Chatham    Road,    (Oakland. 


2901 


lOOji 


Contract    Awarded. 

F>E91DENCE  Cost,    $300» 

(OAKLAND,  Alameda  Co.,  Cal.  No. 
5356   Bond    Street. 

One-story  and  basement  frame  and 
stucco    residence    (5    rooms). 

Owner— E.  V.  Capdevlelle,  33SB  68th 
Ave..   Oakland. 

.Vrchitect— Not   Given. 

Contractor— Ernest  Read.  4SS4  Foot- 
hill   Blvd..    Oakland. 


Plans  Completed. 

RESIDENCE  Cost,     $6000 

0.\KLAND.  Alameda  Co.,  Cal.  Ver- 
non  St.   near  Perkins  St. 

Two-story  frame  and  stucco  residence 
(6  rooms  and  2  baths). 


PACIFIC    CONSTRUCTOR 


Ownpr  and  Builder  —  Hufsrhmidt  & 
Wayland.    337   17th   St..   Oakland. 

Architect— Chester  Treichel.  696  Cle- 
veland   St..    Oakland. 


Contract   Awarded. 

.\LTERATIONS  Cost.     $1500 

SAN    FRANCISCO.      No.    746    Kansas 

Street. 
Owner— Mrs.    B.    Orikav,    Premises. 
Architect— Not   Given. 
Contractor— A.    L.    Hansen.    2083    lath 

Ave.,   San  Francisco. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,   $5000 

SAN  FRANCISCO.     W  Thirtieth  Ave. 

150  &  Lawton  Street. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner    and     Builder- Henry    Doelper, 

320  Judah   St..   San   Francisco. 
Architect— Not    Given. 

Construction    Postponed     Indefinitely. 

RESIDENCE  Cost,    $6500 

OAKLAND,  Alameda  Co.,  Cal.  Oak- 
more  Highlands. 

Two-story  frame,  stucco  and  brick 
residence  (English  style)  shingle 
roof,  gas  hot  air  heating  system, 
hardwood  floors,  tile  baths,  etc. 

Owner — Val    Bellantine. 

Architect— Miller  &  Warnecke,  Finan- 
cial   Center    Bldg..    Oakland. 

I,ow  Bidder— Olaf  Peterson,  3626  Rho- 
da  Ave.,  Oakland. 


Contract  Awarded. 

KES-IDENCE  Cost,    $ 

HILLSBOROUGH,  San  Mateo  Co.,  Cal. 

Twn-story  brick  residence  (12  rooms, 
4  baths)  wood  exterior,  slate  roof, 
stee!  and  wood  sash,  gas  heating 
system,    air    conditioning    system. 

Owner — Mr.  and  Mrs.   Lloyd  Liebes. 

Architect  —  Gardner  Dailey.  210  Post 
St.,    San   Francisco. 

Contractor  —  R.  S.  Silverberg,  405 
Montgomery  St..   San  Francisco. 


Sub-Contracts    Awarded. 

RESIDENCE  Cost,    $5000 

PAN     FRANCISCO.        E   Thirty-third 

Ave.    175   N    Santiago    St. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner— Ethel    G.    Smith. 
Architect— Not  Given. 
Manager  of  Constr.— C.   M.   Cook.  2363 

33rd   Ave.,    San   Francisco. 
Concrete— San  Francisco  Concrete  Co. 
Carpentry— Chas.   E.   Anderson,   Prem. 
Door  and  Window  Frames  —  Portman 

Mill.    1618    Mission    St. 
Painting— Chas.  Waxman,  981  Fillmore 

Street. 
Roofino  —  Powers    Roofing    Co.,     1442 

Alabama   St. 
Lumber— Smith    Lumber    Co.,    5th    atid 

Channel  Sts. 
Nails- Construction     Device     Co.,     712 

Bryant   Street. 
Sheet    Metal— Atlas    Heating    Co..    557 

Fourth   St. 


Low  Bidder. 

RESIDENCE  Tost.    $.1,000 

HAYWARD.    Alameda   Co.,   Calif. 
One   -   story  and   basement   frame  and 

Ftiicco    residence    (5    rooms)    shake 

roof,   gas   hot  air   heating  system. 

hardwood    floors,    wood    sash^  etc. 
Owner— Withheld. 
Architect— Gen.    P.    Simonds,   192   M.Tin 

Street,    Hayward. 
Low    Bidder— Geo.    J.    Asmussen,    105S 

Grove    Way,    Hayward. 


Plans    Being    Prepared, 

RESIDENCE  Cost.    $7000 

SAN   FRANCISCO.      Bayshore   Blvd. 

Two-story  frame  and  stucco  residence 
(Spanish  style)  tile  roof,  gas  fur- 
nace, oak   floors,  tile  baths,   etc. 

Owner — Wi  thheld. 

Architect  —  C.  O.  Clausen,  746  46th 
Ave.,  San  Franciaco. 


Contract   Awarded 

HESIDENCH  Cost.   $4,000 

M.WWARD.    Alameda   Co.,    Calif. 
One-story  frame  and  stucco  residence 

(5   rooms)    shake   roof,   gas  hot  air 

heating    system,    hardwood    floors, 

wood   sash.    etc. 
Owner— Withheld. 
Ai-chiteot — Geo.    P.    Simonds.    192   Main 

Street,    Hayward. 
Contractor- H.   W.    Suttle,    1701    D   St., 

Hayward. 

Contract  Awarded 

TiRSIDENCE  Cost,    $5,000 

S.\N  FTtANTISCO.  N  Market  Street 
400  W  Hattie. 

One  -  story  and  basement  frame  and 
stucco   residence. 

Owner — J.  H.  McKeown.  624A  Guer- 
rero  Street. 

.Xnbiterl— Not  Given. 

Contractor— R.  F.  Galli,  1.174  28th  Av- 
envie  14 


CONTRACT    AWARDED 

SAN  FRANCISCO— Western  Asb.  s- 
los  Co.,  (575  Tnwnsend  Street,  at  $3.- 
,875  awarded  contract  by  Department 
of  Public  Works  for  furnishing  and 
installing  acoustical  material  in  the 
Controller's  Office,    City    Hall. 


BIDS  WANTED 

SAN  FRANCISCO— Until  August  28. 
2:30  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works. 
Room  251,  City  Hall,  for  the  revision 
of  the  orchestra  pit  In  the  Veterans' 
Bldg..   Civic  Center.     Est.   cost,    $2,500. 

Plans  and  specifications  may  be  ob- 
l;inod  from  Chas.  Sawyer,  City  Ar- 
chitpi't,  City  Hall,  upon  deposit  c' 
$10. 0". 


Planned, 

.MUSEUM  Cnsl.     $ 

LAKEPORT.    I^aUe    Co..    Ca!.     F 

and   Third   Streets 
(^nc-story    museum. 
Owner — County   of    Lake. 
Architect— Herbert    &    Caulkins, 
enberg   Bldg..    Santa  Rosa. 
Application     will     probably     be 
with   WFA    to   furnish   labor. 


2.000 
rhes 


Contract   Awarded. 

RESIDENCE  Cost,   $10,000 

PALO   ALTO.    Santa  ClarA  Co.,    Calif. 

No.   460  Washington  Avenue. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner  —  Frederick    C.     Loomis,     1320 

Middlefleld  Road,   Palo  Alto. 
Architect  —  Lawrence    Test,     1041    F. 

Green    St..    Pasadena 
Contractor— Wells  P.   Goodenough,   569 

Lowell  Ave.,   Palo  Alto 


Contract  Awarded. 

ALTERATIONS  Cost,    $2500 

ALAMEDA,  Alameda  Co.,  Cal.  No. 
3230    Briggs    Avenue. 

Alterations  to  residence  (raise  build- 
ing,  etc.) 

Owner— B.  Conant,  3210  Liberty  Ave. 
Alameda. 

Architect — Not   Given. 

Contractor— Conrad  Roth.  2001  Cen- 
tral   Ave.,    Alameda. 


Contract    Awarded. 

RESIDENCE  Cost.    $4000 

ALAMEDA,  Alameda  Co.,  Cal.  No. 
2618   Lincoln   Avenue. 

One-story  and  basement  frame  and 
stucco   residence    (5   rooms). 

Owner — Donald    A.    Cohen,    Hayward. 

Architect — Not    Given. 

Contractor— Conrad  Roth,  2001  Cen- 
tral Ave.,   Alameda. 


To    Be   Done    By   Day's  Work. 

RESIDENCE  Cost,    $4000 

ALAMEDA,    Alameda    Co.,    Cal.      No. 
2936  Fernside  Blvd. 


One-story  and  basement  frame  resi- 
dence   (5    rooms)    rustic    exterior. 

Owner  and  Buildet^-P.  Royal  Haul- 
man,   1243   Broadway,   Alameda, 

.\rchitect — Not    Given. 


( 

To   Be   Done   By  Day's  Work.  ; 

ItESIPBNCE  Cost,   $TO0«, 

I'ALO    ALTO,    Santa    Clara    Co..    Cal.'J 

No.   580  Washington   Avenue.  ; 

Two-story    brick    residence. 
Owner   and   Builder — W.   F.   Klay,   12(| 

University   Ave.,    Palo  Alto. 
.\rchitect — Not   Given. 


To    Be    Done    By   Day's   Work. 

RESIDENCE  Cost,    $40"^ 

SAN    FRANCISCO.      S    Palou    St.    20ii 

E  Phelps   St. 
One-story    and    basement    frame    anri 

stucco  residence, 
owner   and    Builder — Leroy   and   Ger- 

maine    Sharman,    1400    Revere    St., 

San    Francisco. 
Architect — Not  Given. 


Contract  Awarded 

KE.SIDENCE  Cost,    $5,0iir 

cAKLAND.    Alameda   Co.,   Calif.    59U 

Mauritania  Avenue. 
One   -   story  and   basement   frame  and 

stucco   residence    (6    rooms). 
Owner— T.  Fitzpatrick,  4650  E  14lh  St. 

Oakland. 
Architect— Not  Given. 
Contractor — A.   E.  Waldman,   3174  M' - 

Killop   Road.    Oakland.  I 


Contract  Awarded 

RESIDENCE  Cost,    $5,000 

SAN  FRANCISCO.  SE  Dewey  and 
Pacheco. 

Two  -  story  and  basement  frame  and 
stucco   residence. 

Owner  and  Builder— W.  B.  McLaugh- 
lin,   Russ   Bldg. 

Acrhitect— Not    Given. 


Contract    Awarded. 

RESIDENCE  Cost.    $6000 1 

SAN  FRANCISCO.      E  Keith   St.  IS  .«! , 

Oakdale    St. 
One-story    and    basement    frame    and  i 

stucco    residence. 
Owner— Mr.    and      Mrs.      Geisel.      146iil, 

PaloJ    St..    San    Francisco  ; 

Architect— Not  Given.  , 

Contractor— C.     A.     Faggioni     and    J. 

Barsotti.    1567    Revere   St..    S.   F- 


Plans   Completed, 

FIRE    HOUSE  Cost,    $30,01111; 

SAN  JOSE,  Santa  Clara  Co..  Calif. 
Emory  and   Laurel   Streets. 

One  -  story  reinforced  concrete  fire- 
house    (tile    roof)    75x150   feet. 

Owner — Citv   of    San    Jose. 

Architect— Ralph  Wyckoft,  San  Jose 
National   Bank   BMg..    San   Jose. 

Structural  Engineer— L.  H.  Nishkiaa. 
525   Market    St..    San  Francisco. 


IB- 


SCHOOLS 


Plans    Being    Prepared. 

SCHOOL  Cost,    $35,000 

COLFAX.    Placer  Co..  Calif. 

One-story  eJementary  school  (5  class- 
rooms) type  of  construction  not 
determined). 

Owner— Colfax  Elementary  School  Dis- 
trict. 

Architect— Geo.     Sellon,     California 

State   Life    Bldg.,    Sacramento.        ' 

Application  has   been   filed  with  the 

l'W.\  for  a  loan  and  grant  to  finance 

the  project. 


Bids    Wanted— To    Close    Sept,    6,   8:00 

P.    M. 
SCHOOL  Cost,    $— 

BISHOP,  Inyo  Co.,  Calif. 
One-story  gymnasium  at  High  i=>o!i"C 
Owner  —  Bishop    Union    High    Scliool 

District. 
.\rchitect— J.    A.    Grundfor,    lU-A    " 

Broadway,    Glendale. 


PACIFIC    CONSTRUCTOR 
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Mr  will  he  taken  nn   IhP  fnll.iwinE 
I  neral    work. 
iiinihlnR. 
atlHK 

■  niolltlon  of  old  walls  and  fmiii- 
linnn. 

ans  and  npeclflcatlonfi  may  be  oh- 
8  .'rt  from  the  architect  and  from 
hhlKh  Bchool  office,  upon  deposit  nf 


Pill  Being   Prepared. 

^IIOOI,  Cnst.    $25.11110 

n.l';i..AKK.   Siskiyou  Co.,  Cal. 

H-ntory  frame  .nnd  stucco  Bramninr- 
.Hchool  liulIrtlnK  (G  rooms)  wood 
■shlnglf  rnof.  flat  deck,  plastered 
'interior  walKs  and  celllnK.  wood 
and  m«tal  lath,  furnace,  wood 
^floors,  etc. 

I,  ,cr  —  Tulelake  Grammar  School 
District  (A.  A.  WriKht.  Di.strlct 
'Clerk).    Tnlclakc. 

\  hitect— Howard  R.  I'errin.  Klamath 
Kails,  Oregon, 
ppllcatlon    has  been    filed    with    the 

r  .\  for  a   loan  and  Krant   to  finance 

l)i  project. 


Bs  Wanted— To  Cloie  Sept.  3,  7:30 
P.    M. 

I. 'lit )VF;  SCHOOL  Cost.   Mu.nno 

Si.INAS,    Monterey   Co..    Calif. 

Siicturnl  change-s  to  domestic  sci- 
ence bulldlnK  of  the  Salinas  I_Inioii 
High  School   (1st   unit). 

(  ,„.p  —  Salinas  Union  High  School 
District. 

.vhltect— Cha.!.  Butner,  Til  Maple  SI. 
Salinas. 

.^uctural    Fnpineer— F.    W.    Kellberc. 
S20  Market    St..   San   Francisco, 
'lans  and  specifications  may  be  ob- 

ined  from  the  architect  or  from  the 

(  rk  of  the  Board  upon  deposit  of  ?5. 


CNTRACT    AWARDED 

.•AN   NIIVS,    Ix)s    Angeles   Co.,    Cal. 

\'.  A.  Anderson,  414  Rowan  Bide.. 
I."*  Angeles,  awarded  contract  by 
is  Angeles  Board  of  Education  at 
!  S,484,  for  constructing  a  two-story 
'  room  Clas.s  A  reinforced  concrete 
imlnlstration  building  to  he  built 
1  the  Van  Nuys  High  School,  6535 
<dros  .Ave.,  Van  Nuys.  Alli.son  & 
.lison,    1014    Kdison    BIdg..    Architect. 


lans  Being  Prepared, 

•'MNASIUM  Cost,    i 

W   LITIS  OBISPO,  Cal.  High   School 
'ampus. 

IP-story  gymnasium  (72x144  feet) 
.'iteel  frame,  structure,  masonr>' 
walls,  steel  sash,  maple  floor.s,  two 
.>^un  decks,  tile  roof,  electric  wir- 
ing, metal  skylights,  .stucco  ex- 
terior,  etc. 

rt-ner — San     Luis     Obispo     Board     of 

Kducatlon. 
ihitcct — Louis    N.    Crawford.    Jones 

BIdg..   Santa  Maria, 
rnctural    Engineer— H.    J.    Brunnier. 
Sharon   BIdg..    San   Francisco. 


ommlssioned  To  Prepare  Plans. 

RAMMAR  SCHOOL         Cost.   flSn.noil 

A  I. KM.   Oregon. 

•'w  grammar  school, 

wner— Salem    School    District. 

nnsultlng     Architect  —  Knighton     * 
Howell,    IT.    S.    Bank    BIdg..    Port- 
land,   Oregon. 
Application    will    be    filed    with    the 

VVA  for  a  loan  and  grant   to  finance 

loposed    work.      If    approved    a    bond 

lection  will  be  called. 


ommissioned  To  Prepare  Plans. 

.DDITIONS  Cost.    JlSO.noO 

ALEM.    Oregon. 

.dditlons  to  Leslie  Junior  High  School 
(new    auditorium    &    gymnasium.) 

iwner— Salem  School  District. 

irchitect— Lyle    Bartholomew,    Salem. 

■onsultlng  Architects  —  Knighton  & 
Howell,  U.  S.  Bank  BIdg..  Port- 
land. 


Application  will  bo  filed  with  the 
I'WA  for  a  loan  and  grant  to  finance 
thi'  project.  If  approved  a  bond  elec- 
tion  will    be   called. 


Bids  Opened, 

ADDITION  ^":"'<t,    $!,■■. "fin 

ROSEVILLK,    Placer    Co.,    (•a:if.      At- 
lantic   Street. 
Addition    to    schoc     building    (add    two 
classrooms    and    lunch    room)    .M 
lantic     Street     School     (brick     con- 
struction,   composition   roofing,   ev 
tension    of    present    steam    heating 
system,    wood    floors,   etc.) 
<i„ncr  —  Kosevllle  Elementary  School 

District    (Pete    Priest.    Clerk). 
.\i(hitect— Chas.     F.     Dean.    California 

State    Life   BIdg.,    Sacramento. 
Low     Bidder— Peterson     &     Stelnbren- 
ncr.     lllfi    O    St.,     Sacramento,     at 
115,080. 
Only    other    bid    was    submitted     bv 
the    Lawrence    Const.    Co..    Sacramen- 
to,  at   »16,775. 

Bids   held    under   advisement. 


Plans    Being    Prepared. 
IIIOH    SCHOOL  Cost.    JKSO.OOn 

s.\L?:M.   Oregon. 
New    Senior    High    School. 
Owner — Salem    School    District. 
Architect— Knighton    X:    Howell.    U.    S. 
Rank    BIdg..    Portland. 
Application    will    be    filed    with    the 
I'WA  for  a  loan  and   grant  to  finance 
proposed    work.      If   approved    a    bond 
(lection  will  be  called. 


CONTRACT    /.WARDED 

CO.ALIXCA.  p-resno  Co.,  Cal.  —  A. 
n.  Och.s.  Co.iIinga,  at  ?215.t!  awarded 
contract  liy  Coalinga  ITnlon  High 
School  District,  for  furnishing  and  in- 
stalling (1)  new  electrical  service 
lines  from  the  switchboard  in  the 
power  vault  of  the  science  building. 
Ii.  the  mechanical  .shops  in  under- 
ground conduit,  and  (2)  from  the 
switchlioard  in  the  power  vault  of  the 
science  building  in  underground  con- 
duit to  the  power  pole  serving  the 
tennis   courts   and    swimming   plunge. 

Only  other  bid.-;  was  submitted  by 
Imvis  T-Tlectric  f"o.,   roalinga,  at  J2257. 


CONTRACT    AWARDED 

LOS  ANC.ELKS.  Cal  — W.  J.  S-hir- 
ley.  1724  S.  Vermont  Ave.,  awarded 
a  contract  ))y  I,os  Angeles  Board  of 
Education  at  JUfi.finn  (accepting  al- 
ternate bids  A.  B.  and  C).  for  the 
reconstruction.  rehabilitation  and 
strengthening  of  the  main  building, 
classroom  annex,  cafeteria  and  do- 
mestic science  building  and  mechan- 
ical arts  building  at  the  John  Muir 
J\inior  High  School.  5!t29  S.  Vermont 
Ave.  John  S.  Austin  and  Frederic 
M.  Ashley.  fiOR  Chamber  of  Commerce 
BIdg..    Architects. 

LOW    BIDDER 

LOS  ANOELES.  Cal.  —  Weymouth 
crowell  Co..  2104  K.  loth  St..  submit- 
ted low  bi(\  to  Los  Angeles  Board  of 
Kducation  at  $306,500.  for  two  two- 
story  Class  A  cla.ssroom  buildings,  to 
contain  approximately  50  units,  and  a 
one-story  Class  B  cafeteria  building 
,-»nd  connecting  passegways  to  be 
built  at  the  Thomas  Jefferson  High 
SVhool.  1319  E.  38th  St.  Morgan. 
Walls  .t  Clements.  1135  Van  Nuys 
P.ldc     Architects.       Cost.    $350,000. 


CONSTRUCTION  TO  START 
SHORTLY 

SANTA  BARBARA  COUNTY,  Cal. 
—College  Grammar  School  District 
will  start  work  shortly  on  the  con- 
struction of  a  recreation  building  on 
the  College  School  site,  near  Santa 
Ynez.  Santa  Barbara  County.  Appli- 
lation  was  originally  made  for  a 
rWA   grant   but   the   project  has  been 


trannferrcd  to  the  WPA.  Cost,  $11.- 
nnn.  K.  Keith  1.,'irkard,  117  E.  t)e  la 
Giierru,    Kama    Barbara,    Architect. 


BIOS   OPENED 

SANTA  HARHAKA  COIJ.NTY,  Cal. 
—  W  i  g  g  »  Construction  Co.,  11,700 
Sc-hool  St.,  Lynwood,  submitted  low 
bid  to  Santa  Ynez  Valley  Union  High 
School  District,  at  $96,000,  for  the 
construction  of  school  buildings  at 
Santa  Vnez,  a  PWA  project.  Recom- 
uiendtion  was  made  that  the  contract 
be  awarded  to  the  low  bidder  at  $91,- 
370,  omitting  the  art  department  room 
and  the  paved  entrance  drive.  T.'ie 
liulldings  will  be  wood  frame  struc- 
tures with  stucco  exteriors,  tile  roof- 
ing, concrete  and  wood  floors,  heating 
plant,  etc.  E,  Keith  I.<ickard.  117  E. 
l)e  la  Guerra.  Santa  Barbara.  Archi- 
tect.     The    bids    follow: 

Wigg  Constr.  Co.,  $96,000;  (a)  de- 
duct for  omission  of  art  department 
room,  $2630;  (b)  deduct  for  omission 
of    paved    entrance    drive,    $1500. 

Hans  Skytt.  $102,000,  (a)  $4500,  (b) 
$1600. 

H.  R  Graham,  $102,000.  (a)  $3500, 
(b)    $1500. 

Cho*.  M.  Urton,  $103,333.  (a)  $3050, 
(b)  $1700. 

Geo.  MacLeod.  $104,779,  (a)  $2450, 
(b)    $15M. 

Material   Bids  Wanted — To  Close  Aug. 

26,    7:30    P.    M. 
.SCHOOL  Cost,     $6500 

L.\TON,    Fresno   Co,   Cal. 
One-story    frame     and    stucco     school 

.  (concrete    foundations). 
Owner  —  Grant  School  Distroct  (Robt. 

H.   Jenkinson,   Clerk). 
Architect— Chas.    H.    Franklin,    T.    W, 

Patt<2rson  BIdg.,   Fresno. 


BIDS   WANTED 

LOS  ANGELES.  Cal.  —  Until  Sept. 
5.  11:30  A.  M..  bids  will  be  received 
by  Los  Angeles  Board  of  Education 
Purcha-sing  Bureau.  1425  S.  San  Pedro 
St..  for  the  reconstruction,  rehabilita- 
tion and  strengthening  of  building 
N'o.  1  at  the  Fries  Avenue  School,  1301 
Fries  Avenue,  San  Pedro  District. 
Henry  F.  Withey,  500  9.  WesUake 
Ave.,    Architect.      Cost.    $42,152. 


CONTRACT  AWARDED 

SAN  FRANCISCO.— James  A.  Nel- 
son. Inc.,  10th  and  Howard  Streets, 
at  $31,816  awarded  contract  by  the 
Depart inent  of  Public  Works  for  me- 
chanical cquipemnt  for  Lowell  High 
School.    Hayes    and    .^shbury    Streets. 

M.  J.  Reeves.  low  bidder  at  $26.- 
t70.  was  allowed  to  withdraw  his  bid. 
claiming  an   error. 

Complete   bids    published    August    8. 


Prospective   Bidders. 

ADDITION  Cost.    $18,000 

SACRAMENTO  trOUNTT.  Calif.     Two 

miles   east   of   Sacramento. 
Cne-story    frame    and    stucco    addition 
to    elementary    school    (two    class- 
rooms   and    as.sembly  hall). 
Owner — .^rTlen     Elementary     School 

District. 
Architect — Chas.    F.     Dean,    California 
State    Life    BIdg..    Sacramento. 
Following  hare  procured  plans,  bids 
to  be  opened  .\ug.  27: 

Campbell    Const.    Co.,    800    R   Street, 
Sacramento. 

Peterson  *  Steinbrenner.  1116  O  St., 
Sacramento. 

L.    TTbels.    Ripon. 

Lawrence    Const.    Co..    5373    9th    St.. 
Sacramento. 


CONTRACT    AWARDED 

WADSWORTH,  Nev.— J.  C.  Dillard. 
Reno,  has  been  awarded  a  contract  at 
JI9.272  for  remodeling  existing  build- 
iiiB  and  erecting  a  new  g>mnasium  on 
Ihs  .school  site  in  Wadsworth.  a  PWA 
project. 
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Plans  Awaiting   PWA   Approval. 
SCHOOL  Cost,    $3i;.000 

AI.BAN-y.    Alameda    Co..    Calif. 
Two-story    reinforced    concrete    school 

bMg.     (9    classroom.'!,    study    room. 

art  room  and   library)   composition 

'oof.    steam    heating    system,    etc. 
Owner — Albany  High   School  Di.^trici 
Architect— Dragon    and   Schmidts.   2i"i< 

Allston    Way.    Berkeley. 


Sub-Contracts    Awarded. 

KKCON   SCHOOL   Cont.    Pric.-.    $il',.-,.,s 

UAKLAXD.    Alameda    Co.,    Calif.     110 

sunnyhills    Road. 
Uccdiistruction     and     rehahilitalioii    i.i 

Crocker  Highl.inds   .School. 
< 'wner — Oakland    Board    of    Kdncailoii. 
.\rchitect— W.  C.   C  n  r  1  e  t  t  ,    Hank  or 

America    Bldg.,    Oakland. 
Contractor— Willis  F.   Lynn.    lOST   Ash- 

nionnt    .Ave..    Berkeley. 
Rooting — Oiiy     Tyler-,     1502    Cedar    St.. 

HerKeley. 
Plumbing— Henry    Lee.    173B    olh    Ave, 

Oakland. 
Electric   Wiring— Scott    -    Butlner  Co., 

2214  Webster  St.,  Oakland. 
Heating — Henry  Lee,  Oakland. 
Sheet     Metal  —  Aladdin    Healing    Co., 

5107    Broadway,    Oakland, 
steel    Sash — East    Bay    Glass    Co.,    021 

Si.xth    .'^t..    Oakland. 
Reinforcing   Steel— JIcGrath    Steel   Co., 

.^.^^   Hobart  St.,   Oakland. 
Structural    Steel  —  Independent    Iron 

Works,    S21    Pine    St.,    Oakland. 
Glass — East  Bay  Glass  Co..   Oakland. 
Lumber— Bay    City    Lumber    Co.,    48t)i 

\vp.    and    E   12th   St.,    Oakland. 
Hardware— Maxwell    Hdwe.    Co.,    1320 

Washington    St.,    Oakland. 
Lathing  and   Plastering — Sam   ilurlale, 

K4    Hobart   St..    Oakland. 
Window   Shades— West   Coast   Window 

Shade    Service.    Alii    lath   St.,    Oak- 
land. 


Plans   Being  Completed. 

HIGH    SCHOOL  Cost.    1;i2.'i.00fl 

ARRCCKLE.   Colusa  Co.,  Calif. 

One  -  story  reinforced  con.-rctp  liieh 
school  (10  classrooms,  auditorium 
to  seat  750.  gymnasium,  shop)  fl;.* 
iomp<Jsition  roofing,  steam  heat- 
ing .system,  maple  floors,  wood 
and   .«teel  sash,   etc.) 

<  i«ner  —  Pierce  Union  High  School 
District. 

Architect — W.     E.    Coffman.     Forum 
Bldg..    Sacramento. 
Bids    will    be    a.sked    in    about    thirty 


BIDS    WANTED 

LONG  BEACH,  Cal.— Until  August 
30,  4  P.  M.,  bids  will  be  received  by 
Long  Beach  board  of  education  for 
the  construction  of  Buildings  A  and 
C  at  the  Robert  E.  Lee  School.  Plans 
and  specifications  may  be  obtained 
from  the  business  manager  of  the 
hoard  at  2.5th  St.  and  Chestnut  Ave.. 
Long   Beach,    upon  deposit    of   ?2o. 

George  W.  Kahrs,  architrrt,  1221 
Linden  Ave.,  and  J.  H.  navies  and 
<*.  D  Wailes,  structural  engineers, 
o.ean    Center    Bldg.,    Long    B^ach. 


Plans  Being  Figured — Bids  Close  Sept. 

5,   4:00    P.    M. 
ALTER   SHOPS  Cost,   $12,000 

OAKLAND,  Alameda  Co.,  Cal.     Fifty- 
eighth   and   Grove  Streets. 
Alterations  to  University  High   School 

Shops. 
Owner — Oakland  Board  of  Education. 
Architect  —  W.  G.  Corlett,  Bank  of 
America  Bldg..  Oakland. 
Plans  and  speclflcations  may  be  ob- 
tained from  the  Secretary,  Oakland 
Board  of  Bducation,  upon  deposit  of 
t25. 


and  Wm.  Mullay,  3S2S  Amesbury  Rd.. 
are  taking  bids  from  a  selected  list  of 
reneral  contractors  for  a  two-story 
brick  and  concrete  addition  to  a 
school  building  at  10643  Sunset  Blvd., 
West  Los  Angeles,  for  Marymount 
School,  'nie  addition  will  be  48x115 
ftet  in  area;  tile  roofing,  structural 
and  reinforcing  steel,  steel  sasli, 
steam    healing,    lavatory,     etc.      Cost, 

tfs.ooo. 


BIDS    WANTED 

LOXG  BEACH,  Los  Angeles  Co.. 
Cal— Until  August  30,  4  P.  M.,  bids 
uill  III  rt;ceived  by  Long  Beach  Board 
■  1  Education  for  the  construction  of 
liuildings  A  and  C  at  the  Robert  E. 
Lee  .School.  Plans  and  specifications 
II  ay  he  obtained  from  the  business 
manager  of  the  board  at  25th  St.  and 
Chestnut  Ave.,  Long  Ueach,  upon 
deposit  of  ?25.  George  W.  Kahrs.  1224 
Linden  Ave.,  Architect,  and  J.  H. 
Davics  and  C.  D.  Wailes.  structural 
engineers.  Ocean  Center  Bldg.,  Long 
Beach.      Cost    $85,000. 


BIDS    WANTED 

.SAX  FRANCISCO.— Until  .Sept.  4, 
2:30  P.  M.,  bids  will  be  received  by 
Department  of  Public  Works,  Room 
251,  City  Hall,  for  painting  and  finish 
hardware  for  reconstruction  of  the 
Lowell  High  School,  located  on  Hayes, 
Ashbury,  Grove  and  Masonic  Avenue. 
Painting  estimated  to  cost  510,000  and 
finish   hardware,    J5,000. 

Plans  and  specifications  may  be  ob- 
tained from  Chas.  Sawyer.  City  Ar- 
chitect, City  Hall,  upon  deposit  of 
.$25.00. 


Plans    Being    Prepared, 
ADDITION  Cost.     $4000 

GEYSERVILLE,    Sonoma   Co.,    Cal. 
Addition   to  grammar  school    (add  one 

Classroom);      reinforced     concrete 

construction. 
Owner — Gey.serville     Grammar     School 

District. 
Architect— Jolin  I.   Easterly,  302  Grant 

.S-t.,    Healdsburg. 
Application    has   been    filed   with    the 
WPA    to   furnish   labor. 


Planned, 

ADDITION  Cost,    J 

LOS  GATO.S-,    Santa    Clara  Co.,   Cal, 
Addition  to  high  school   (S  classrooms 

and    music   departirent). 
Owner — Los  Gatos  Union  High  S-chool 

District. 
Architect— W.    H.    Weeks,    523    Jf  irket 

St.,    San    Francisco. 
Application    will    probably    be    filed 
with   the   PWA    for  a  loan  and   ^rant 
to   finance  proposed   work. 


Commissioned   To   Prepare   Plans. 

MANUEL   TRAINING   SHOP 

ilONTEREY,  Monterey  Co.,  Cal.  Pac- 
ific Street. 

')ne-story  fireproof  manuel  training 
shop    (forge). 

I  iwner— Monterey  Elementary  School 
District. 

.■vrchitfrct- Roland  .?tringham  &  John 
Kvers.    525    Market    St.,    S.    F. 


PLANS    BEING    FIGURED 

WEST  LOS  ANGELES,   Cal.— Asso- 
.  jEte    Architects      ho!-:H      Montgomery 


Contracts   Awarded. 

LIBRARY  Cont.    Price,    $226,715 

EUGENE,  Ore.  Campus  of  Univer 
sity  of  Oregon. 

Three-story  and  basement  library  (24:) 
by  144  ft.)  Romanesque  style;  tap- 
estry brick  exterior,  cast  stone, 
tar  and  gravel  roof,  some  marble, 
central  heating  plant,  concrete 
slab  floors,  acoustical  treatment, 
book  conveyors,  electric  elevator, 
two  fire  doors,  tile,  linoleum,  cork 
and  rubber  flooring,  hollow  tile 
partitions,  structural  steel,  tem- 
perature regulators,  vault  doors, 
weather  stripping,   etc. 

Owner — .State   of  Oregon, 


Architect— Lawrence,   Holford  &    ■ 

Failing  Bldg.,  Portland. 
Contractor— Ross     B.     Hammond 

Inc..    Spalding    Bldg..    Seattle 
Plumbing— H.    C.    Hastorf,    Inc.     r 

land,    $S,5S5. 
Heating— Urban    &    Sinnott,    Pen 

$18,640. 
Electric— A.  B.  SigTi-art,  Eugene. 
Electric   Fixtures — Edwin  F    Gutli 

Louis,    $4,143. 
Bookshelves— .\rt   Metal  Cn.,   JRi.:. 


Bids   Wanted — To   Close   Sept.   17 

P.    M. 
A;:>TEr^ATIONS  cost.  : 

LERKELEY,    Alameda   Co.,   Cal. 

1200   University  Avenue. 
.Mterations  to  Eurbank  S-chool. 
I  i.vner — Berkeley  Board  of  Educat- 
Engineer— Thos.    F.    Chace.    Berk<,^ 

Board   of  Education,    Berkeley,), 

Plans  and  specifications  may  ))e  :>-. 

Gained  from  above  office  upon  depjli 

of  $10.  j 


Plans  Completed.  '     j 

ALTERATIONS  Cost,   $iOt') 

SAN  LORENZO,  Alameda  Co.,  Cl 
Alterations  to  grammar  school.  .| 
l-wner — San   Lorenzo  Grammar  ScHI 

District. 
Oivner— W.  H.  Weeks,  525  Market 

San  Francisco. 
Plans  have  been  forwarded  to  st  : 
Division   of  Architecture,   Sacrau'ci  . 
for  approval. 


Bids   Wanted— To   Close    Septemberf, 

8    P.    M. 

•'.YMNASIUM  Cost.   »-i- 

BISHOP,   Inyo   Co.,   Calif.  i 

One    -    story    high    school   gymnasitr 

(dressing  rooms,   showers,  amun- 

ment     room,     concrete    walls,'   i|. 

Iiosed  concrete  exterior,  wood  n/ 

trusses,    composition   roofing,   c't 

Crete  and   wood   floors,    steel  saj 

steam    heat    from    central    plantf 

Owner— Bishop    Union    High    Scl> 

District. 
.\rchitect— J.    A.   Grundfor,   114A  W 
Broadway,   Glendale. 
Bids  will   be  taken  as  follows: 

(1)  work   complete; 

(2)  general  work  only; 

(3)  plumbing; 

(4)  heating; 

(5)  demolition    of  old   walls   ,-.rd   fr" 
dations. 

Plans  and  specifications  may  be  •' 
lained  from  the  architect  and  f r ! 
the  high  .school  office  upon  deponitV 
$25.00.  > 


Plans    Being    Prepared. 
SCHOOL  Cost.  $130. 

MARIPOSA,  Maripo.sa  Co.,  Cal.  .  ! 
-Additions  to  high  school  buildings. i 
Owner — Mariposa  High  School  DlstH 
Architect— W.  H.  Weeks.  525  Marl- 
St..  San  Francisco. 
Application  has  been  filed  with, ,11' 
PWA  for  a  loan  and  grant  to  tlfliT^ 
llie  work. 


Bids    Wanted— To    Close    September 

2:30  P.    M. 

LIBRARY  Cost.    $7.1 

SAN  FRANCISCO.  Utah  and  23th  S 

Two    -    story    frame    library    at    St:  - 

King    School    (two   rooms)    work  i' 

volves   excavation,    misc.    and   oU 

Iron,  sheet  metal,  roofing,  carpe 

try,  glas"  and  glazing,  metal  la' 

ing  and   plastering,   plumbing',  fi 

Ish    hardware  and   electrical  woi 

and  painting. 

Owner— City  and  County  ofSanFra 

.Vrchitect— Chas.    Saw.ver,    City  Arrl' 
tect,  City  Hall. 
Plans  and   .specifications  may  be 
tained    from    Mr.   Sawyer  upon  deii- 
of   $10.00. 


PACIFIC    CONSTRUCTOR 


19 


ASK    FUNDS 

\N  FRANCISCO.  —  Mnynr  n<)f^ 
bpen   aulliniUod    by   the    Hoard    n 

(ivlHorn  til  apply  for  a  Rrant  fron 
Kedi-nil    riilillc    Works    Admliiin 

Ion  to  ahl  In  IlimnolriK  roiiHirm: 
of  addltloiKil  liiilldlnK.i  and  i-(|ulp 

,1  nt   fonr  rity  .silioi.i.i.     Total  ens 

lie  work    Is   I'stirnalvd   nt    $,-,sri.;i7:;. 

•iirk   rontfniplati'd    Inrliiili's: 

rge  Washington   High   School:    Ma 

(lilno  sliop  anil  i-i|iiipMiiMt ; 

'ina   Junior    High    School:    M:uhln. 

^ho  and   iiinipmont : 

liel    Webster     School:     Auliloriun 

and  iiiiiipinont; 

OS   Jr.    High    School:    IliKlit    .-l.ind 

ard  rlns.«ronm8. 


T   ASK    BIDS 

ioNTKUKY.  Moiitorpy  Co..  Cul.- 
\'ritercv  rClonicntary  Srliool  liistrict 
ivi  n»k  hid."  .shortly  lor  rppairs  to 
|i:sent  tlnio  cjoi-k  sy.stcm.s  and  po.s- 
^'lo  Installation  of  new  synti  ms  I'l 
livlow    and    old    Monterey    sohools. 


1    ASK    BIDS 

HiNTKKKY,  Monterey  Co..  Cal.— 
.\iiterev  Kletnentary  S.-liool  ni.-^trirt 
vl  ask  bld.s  shortly  for  sixteen  t:i- 
I's  and  ino  chair"  for  th.-  disfri.i 
|.  imatcd   cost,   J.SOn. 


i;— RANKS,  STORES  AND 
OFFICES 

fini  Completed 

ITERATIONS  Cost.    $5.0(in 

;N  FRANCISCO.   ,<!75   Marki-t    Streil 
teratlons    to   store, 
ivner— Oray.son  Shop,  premises. 
.ehltect— Ed.  M.  Sharpe.  Vi:>  Markol. 
liBineer— Alfred    P.    Fisher,    111    S\it- 
.    ter  Street. 


tntract    Awarded. 
■  TEH.VTIONS  Cost,    % 

ll'TSBCRC.    Contra    (\ista    Co..    Cal. 

Fifth    Street    and    Railroad    Ave. 

leratlons    and    addition.^    to    depart- 

,  inent  store  (new  front,  painting, 
decoratlnB.  tilinp.  citrolite,  etc.) 

uner — iluehnnan's  Department  Store 
W.  C.  H  u  Chan  a  n.  rresidentl, 
PittobiirK. 

■ihitect— Not    C.iven. 

iiitractor— C.  E.  .S«eno,  150  E.  Sec- 
ond  St.,    rittshnrg. 


ontraet  Awarded 

il.TERATIONS  Cost.    $4.i 

,\N  FRANCISCO.    250  Stockton  St 

Iterations   to   offices, 

wner — Wiirlitzer   Company, 

nhltect— Not  Given. 

mtrartor— J.   .1.    Stahl.   66S   Sth   A\ 


0    Be    Done    By    Day's   Work. 
KFICES  Cost,    $4,0011 

AN  FRANCISCO.    S  West  Portal  100 

B  15th  Avenue, 
ne-story  frame  offices, 
wner  and   Builder— R.    F.    C.:illi,    1571 

28th  Avenue, 
rchltect— Not  Cliven.  ". 


ontraet   Awarded. 

KLEPIIONE    HLDC,.        Cost,    $100,000 
lAI.LA    WALLA,    Washington, 
vvii-story  and  basement  Class  A  steel 

frame    tlreproof    telephone    build- 

iuK   (cable   vault   below   portion   of 

llrst   floor), 
iwner  —  Pacific  Telephone  and  Tele- 

Kraph    Company, 
iichltect — .\.  H,  Albertson  and  Joseph 

W.    Wilson    and    Paul    Richardson, 

Seattle,   Wash, 
'ontractor— Sound     Constr.     &     Engr. 

Co.,    Northern    Life    Bldg.,    Seattle. 


=lans   Being   Completed. 
ALTERATIONS  Cost.    $- 

v\N  FRANCISCO.    833    Market   St. 
Mteratlons  to  first,   second  and  bas 


ment  floom  of  building  for  iitore 
(liTra  colta  or  marble  front,  elec- 
I  ileal  work,  bronze  work,  paint- 
ing,   decorating,    etc.)' 

(Jwiier—Callfornla  Academy  of  Scl- 
enccB. 

Le.iMeps — Lerner  Shops  (Samuel  IjCr- 
ner    in    charge), 

AMhItecl— n.    11.    Stone,    110  Fuller  Pt 


Contract    Awarded. 

STORE  Cost,    $4,100 

WATSONVIT..LE,  Santa  Cru7,  Co..  Cal. 
One-story     reinforced     concrete    stor'! 

building    (22x100     feet)     Mat    roof. 

lonipoHltlon    and    concrete    floom, 

lie. 
(iwncr— O.    S.    Chinn. 
Architicl— A.   VV.   Story.  Pajaro   Valby 

Iftink    HIdg.,    WaLsonvllle. 
I'onlractor-T.    H.    Kosewall.  422  Thiril 

SI,.    Watsonville. 

Low   Bidder. 

.M.TIORATION.'?  Cost,    $'in,iiliM 

S.V.V    FHANCLSCO.      NW    Post    Slnil 

and    Stockton. 
.Mteratlons   to   store  bldg.    (new    rn.iit ; 

marble     and      bronze      work,      mill 

work,    showcase,    etc.) 
fiwiier — Randolph's    Jewelry    ('o. 
.\rehitect  —  A  1  b  e  r  t    Schroepfer.     I'll 

Kearny  Street. 
Low    Bidder— Wm.     Martin,     Gi'.fi     Mi."- 

sion   Street. 


Contract   Awarded 
ACOUSTICAL    WORK 

Contract    Price. 
.SACUAME.NTO,    Sacramento  Co. 

Stat€'  Capitol  Building. 
.\roustlcal  treatment  in  Senate  C 

her  of  State  Capitol. 
Owner — .State  of  California. 
.\rchitect— Ceo.    B.    McDougall. 

Architect.    Public   Works   Biii 

Sacrnmento.  ., 
Contractor — Western  Asbestos  Cr 

To%vnsend    St..    San   Francisc 


State 
Iding, 


$!.■,. 000 


Sub-Contracts   Awarded. 

ALTERATIONS  Co: 

SAN  FRANCISCO.  SE  M;uket  :>nd 
Annie    Streets. 

.\ iterations    for   offices. 

Owner — Palace   Hotel    Company. 

.\ rchltect — Bliss  &  Fairweather.  Hal- 
boa  Building. 

Lessee — International  Mercantile  Ma- 
rine. 

Contractor— H.  S.  Meinberger.  HSfi  Fol- 
som     Street. 

Glass— W  P.  Fuller  &  Co..  301  Mis- 
sion  Street. 

Miscellaneous  and  Ornamental  Iron — 
.Arkne   Iron    Works.    7.S0    Brimnnii. 

Structuraf  Steel — Schrader  Iron  W'ks. 
1247   Harrison    St. 


Plans   Being   Figured. 

STORK  Cost,    $ 

PACIFIC   CROVE,   Monterey  Co.,   Cal. 

No.   TiGl   Lighthouse  Avenue. 
Two  -  story     store    building,      firproof 

structure. 
Owner — Fred    Cope,    Pacilic    Grove. 
.\vchitecl— Robert    Stanton,    Carmel. 


Sub-Contracts    Awarded. 

.\LTERATIONS,     ETC.      Cost,     $:!,-,. onf 

STOCKTON.  San  Joaiiuin  Co..  C:iiif 
Weber   Ave.    and    San   Joaquin    SI 

.Mteratlons  and  additions  to  five-stor) 
store  and  office  bldg.:  stores  oi 
ground  floor  (work  involves  paint 
ing.  decorating,  installing  new  el- 
evators, new  linoleum,  venetiar 
blinds,    terra   cotta   entrance,   etc. 

Owner— Belding   Estate 

.Architect — Not   Given. 

Contractor — Dinwiddle    Const. 
Crocker   Bldg.,    San   Fracisco, 

Tile  —  American    Art    Tile    Co. 
I*^f;inl\liu    St.,    San    Francisco 

Terra  Cotta— OlaTldinr,,  MeRean 
i;60   Market    St..    Ran    Francis^ 
.As    previously    reported,     mill 

:iwarded   to  Union   Planing  Mill. 


Co.. 
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Sutler  S 
ZellnHky, 
i:Ihco 


Stoeklon:    pnlntInK    to    1' 
r>r.    Grove    St.,    San    Fran- 


Segregated    Bids    Be'ng    Taken. 

R'O.MOOKL    HLiiO.  Cost,    $4."i,00n 

.'■■AORA.MIC.VTO.    S.iciamento  Co.,   r'nl 

Tenth    Street    bet.    I   and    J    Sin. 
Hernodel    seven  -  story    office    build ii.c 

(recently    damaged    by    Are), 
(ywni-r — West     Coast     Life     Insurance 

Company. 
Architect- S.   Helman,  005  Market  SI 

.San   Francisco. 
Mr.    Helman   will  act   as  manager  of 
construction.    Segregated   bids  are  be- 
ing   received    from     Sacramento    con- 
tractors  anrl    material    men.    only. 

Sub-Contracts   Awarded. 

ALTERATIONS  Cost,    $2S,1n 

SAN  FRANCISCO.  No.  140  Ne» 
Montgomery    Street. 

Alterations    to    cafeteria. 

Owner — Pacific  Telephone  &  Telegraph 
Co.,    444    Bush   Street. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor — I.^ndgTen  &  .Swinerton. 
Inc.,   225  Bush  Street. 

Ceramic  Tile— Art  Tile  &  Mantel  Co.. 
221    Oak    Street. 

Lathing  and  Plastering — Peter  Brad- 
ley.  m'.\   Hrannan   St. 

Electric — Chas.  Lanelais,  472  Tehama 
Street. 

iVIiscellaneous  Iron — Industrial  Orna- 
mental Iron,  Bronze  and  Wir« 
Works,  552  Noe  St. 

Painting  —  Raphael  Co..  270  Tehama 
Street, 

Mill  Work— J.  A.  Hart  Mill  &  Lum- 
ber Co.,  Jerroid  and  Napoleon  Sta. 

Finish  Hardware  —  Palace  Hardwar; 
Co.,    5S1    Market    St. 

Contract   Awarded 

ALTER.ATIONS  Cost.     JLoOO 

S.AN    FRANCISCO.     431-45-47    Sutter. 

Alterations    to   office    building; 

Owner — Pacific  Gas  and  Electric  Co  , 
245  Market    Street. 

Architect — Not    Given. 

Contractor — F.  R.  Siegrist,  (i04  Mis- 
sion Street. 


Contract   Awarded. 

ALTERATIONS  Cost,    $2500 

SAN  FRANCISCO.  No.  2281  Chest- 
nut  Street. 

Alterations   to  store. 

Owner— Dr.    Clayton    ,t 

Architect — Not   Given. 

Contractor  —  Hamilton  Co.,  Ltd., 
Hearst    Bldg.,    K-an    Francisco. 


offices  and   flats, 
ad   M.    Stacy. 


Sub-Contracts    Awarded. 
ALTERATIONS  Cost.    $30,000 

SAN    FRANCISCO.      No,    115  Valencia 

Street. 
.Alterations    to    brick    .Salvation    Army 

Quarters    (change    partitions,    new 

plumbing   and   ventilating   system, 

painting,    plastering,   etc.) 
Owner — Salvation    Army,     Premises. 
.Architect— D.   D.   Stone,  110  Sutter  SI. 

San   Francisco. 
Contractor  —   Lindgren    &    SwinertiSn. 

225   Bush   St.,   San   Francisco. 
Structural    Steel— Western    Iron    Wks.. 

151    Beale    Street. 
Concrete     Materials  —  San    Francisco 

Materials   Co.,    3070   23rd   St. 
Reinforcing     Steel— W.     S.     Wetenhall 

Co.     17th    and   Wisconsin   Sts. 
Brick    and    Cement    —    San    Francisco 
Materials  Co..    3070   23rd   St. 
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THEATRES 


Construction    To    Start    Immediately. 

ALTERATIONS  Cost.    $,';o,00fl 

A'ALLEJO,  Solano  Co.,  Cal,  329  Vir- 
ginia  Street. 

.Mteiations  to  building  _  for  theatre 
(.sound   equipment,   etc.) 

tiwner— Wm.  and  George  Guhl  and  H. 
L.    Frudenberg.     Vallejo. 
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PACIFIC    CONSTRUCTOR 


Architect — Jas 
Richmond. 
tiicl<y   St.. 


.N'arbPtl.    iM    31st    St.. 


-Gp 


Harcmlii 


!i21    Ki 


Contract  A 
THKATRK 
A  LA  >r  EDA 

tral 
(>ne-8to 


nd 


farded 

Co!!t.  jsn.iiu ' 
Alameda  Co.,  Cal.  I'eii- 
Park  Avenue. 


reinforced  concrete  C'la.'^.'^  v' 

theatre    (to  .>;eat   lOnO). 
<>\vner^A.     E.    I^evin,    Oeurge    Opprii. 

et  al.   745  Clement   St..   San    Kraii- 

rlsco. 
Architect— S.    Chas.    Lee,    2404    \V    71  li 

St.,    San    Francisco.  • 

fc't..   Los  Angeles. 
Contra<-|nr— Cahill    Bros..    201!    Sansom.. 

18_WHARVES    &    DOCKS 

CONTRACT    AWARDED 

SAN  KRAXCISCO.— Malott  «:  Pet- 
erson.   20th    and    Harrison    Streets,    at 

$IL448  awai-ded   contract  by  the  State 

Board    of    Harbor    Commissioners    for 

reroofing    following    piers.      Frank     i: 

White,   engineer: 

(1    )    S40    squares,    mineral    surf,    roof- 
mg  on  Pier  17  (per  square): 

(la)  do,   total; 

(2   )   920    squares   asphalt   gravel    roof- 
ing on   Pier  33   (per  square) : 

(2a)   do.   total; 

(3  )   212  squares,  asphalt  giavel   ri>ot- 
mg  on  Pier  33   (per  square): 

iJ!m)   do.   total: 

(4   )   grand    total. 
Malott    &    Peterson.    (1)    $S.2S      (l:i  ) 

?5.27S:    (2)    $4.20:    (2a)   $i864;    (3)    $7.40 

Cia)   $2,308.80:    (4»    $11,448. 
J.    W.   Bender  Roofing  Co.,    (1)   $4. SO 

Hal    $4,n;!2;    (2)    $(5.10:    (2a)    $5,612;    (3) 

$6.30:    (3a)    $1,965.60;    (41    $11,609.60. 
Alta  Roofing  Co.,   (1)   $5.10;    (la)   $4.- 

284;    (2)    $6.30:    (2a)    $5,796;    (S)    JS.iif.: 

On)    $1,57.-.. 60;    (4)    $11,644.60. 

SEEK    FUNDS 

VALLEJO.  Solano  Co..  Calif.— City 
of  Vallejo  has  filed  an  application 
with  the  PWA  for  a  grant  in  amount 
of  $40,000  to  assist  in  financing  con- 
struction of  a  yacht  harbor  in  Vnl- 
lejo.  Preliminary  plans  prepared  by 
H.  J.  Brunnier,  structural  engineer. 
Sharon  Bldg..  San  Francisco.  Total 
cost  of  the  project  is  estimated  at 
$93,000. 

19— MISC.  CONSTRUCTION 

BIDS    WANTED 

PHOENIX,  Ariz— Until  August  2S, 
bids  will  be  received  by  Phoenix  city 
commission  for  the  construction  of  a 
stadium  and  baseball  park  on  Soutli 
Central  Ave.,  Phoenix.  Cost  of  the 
park  and  stadium,  the  latter  to  lie  a 
steel  and  concrete  structure,  will  to- 
tal  about    $35,000. 

CONTRACT    AWARDED 

RIVERSIDE  COUNTY.  Cal. —West- 
ern Pipe  &  Steel  Co..  5717  Santa  Fe 
Ave..  Los  .'Vngeles,  at  $7469.25  award- 
ed contract  by  Metroi>olitan  Water 
District  for  furnishing  and  erecting 
steel  structures  for  the  P.erdoo  aggre- 
gate plant.  Riverside  County;  Spec. 
.No.    117. 


CONTRACT    AWARDED 

RIVERSIDE  COUNTY.  Calif.— Con- 
solidated Steel  Corp..  Ltd..  Slauson 
and  Eastern  Avenues.  Los  Angeles, 
at  $4641.33  awarded  contract  by  the 
Metropolitan  Water  District  for  fur- 
nishing and  erecting  steel  struct  ifre- 
for  the  Fan  Hill  batching  plant.  Riv- 
erside County;    Spec.   No.   lis. 


COMPLETE   BIDS 

LOS  ANGELES,  Cal.— Pacific  Coast 
Steel  Corp..  Slauson  Ave.  and  Downey 
St.,  Los  Angeles,  submitted  the  low 
bid  to  the  Metropolitan  Water  Dis- 
trict. Los  Angeles.  Augu.'it  20  (as 
previou.sfy     reported),      for   furnishing 


steel  towers  for  230-kv.  transinission 
line,  237  miles  in  length,  to  be  built 
between  Boulder  Dam  and  the  Colo- 
rado Ri\er  Aqueduct  Pumping  Plants. 
Specifications  No.  105.  The  bids  on 
tlie  individual  schedules  were: 

Schedule  No.  1:  $429,050.14.  using 
cupper   conductor. 

Schedule  No.  2:  $402,300.36,  using 
aluminum  steel,   reinforced. 

The  bid  was  priced  f.o.b.  Los  An- 
lieles;  no  discount,  and  if  sales  or  use 
tax  is  applicable,  add  3  per  cent. 

The   other   bids  were: 

Columbia  Steel  Co.,  San  Francisco — 
f.o.b.  Pittsburgh,  Fa.  —  S'cheduie  1, 
.•;445.960:  ^  Schedule  2,  $122,824.  No 
I'iscount. 

Consolidated  Steel  Corp..  'Ad. — f  o. 
h.  Los  Angeles — Schedule  1,  $482.- 
290.70;  Schedule  2.  $453.66!,. 51.  Kg  dis- 
count. Add  sales  or  use  tax  if  ap- 
plicable. 

Emsco  Derrick  &  Equipment  Co.. 
Los  ."wiseles— f.o.b.  6S11  Alameda  St.. 
I.os  .4ngeles— Schedule  •  1.  $52.S.359.64; 
Schedule    2.    $493,218.38;      No   discount. 

Pacific  Iron  &  Steel  Co..  Ltd.,  Los 
-Angeles— f.o.b.  116th  and  Aiameda 
Sts.,  Los  Ant:eles— Schedule  1.  $616.- 
ILSILHl;  Schedule  2,  $564,443.78.  No 
discount.  Add  sales  tax  if  applicable. 

Fritz  Ziebaith,  Long  Beach — f.o.b. 
Milwaukee,  Wis.— Schedule  1.  $637,807; 
Schedule  2,  $603,194.  Discount:  M  of 
1%  10  days;  M  of  1%  20  days.  Sales 
or  use  tax  to  be  added  if  applicable, 
'-f  awarded  Schedule  1  of  Specifica- 
tions 104,  together  with  .Schedule  1 
cf  Specifications  105,  deduct  2i^%  from 
M  unit  prices  of  all  items  under  both 
proposais.  If  awarded  Schedule  2  of 
Specifications  lu4,  together  with  Sch- 
edule 2  of  Specifications  105,  deduct 
"\~L%  from  all  unit  prices  of  all  items 
under   both   proposals.  • 


BIDS  WANTED 

SAN   FRANCISCO— Until  AuguM 
2:30    P.    JI.,    bids    will    be    received  y 
'be     Department     of     Public     Wo 
lioom    251,    City    Hall,    for    furnish;' 
and    installing    one    plunger    type   .'. 
vator  in   the  orchestra  pit  at  the  \ 
erans"    Bldg..    Civic    Center.     Estin 
ed   cost.   $8,000. 

Plans  and  specifications  may  bf 
tained  from  Chas.  Sawyer.  City 
chitect.  City  Hall,  upon  deposii 
$10.00. 


GENERAL    CONTRACT    AWAROEI 

PASADENA,  Los  Angeles  Co..  ( 
—  T.  A.  Allen  Constr.  Co..  500  Cen' 
DIdg..  Los  Angeles,  awarded  gene 
contract  for  the  erection  of  a  i 
passenger  station,  one  block  soutli 
the  present  station  at  Green  St.  : 
Raymond  Ave..  Pasadena,  for 
S.anta  Fe  Railway  Co.  Plumbing  f 
heating  bids  will  be  taken  within  t 
vtck.  Flans  by  owner's  architectu 
tlepartment. 


BIDS    WANTED 

SAN  FRANCISCO.— Until  Sept. 
2:30  P.  iM..  bids  will  be  received 
Department  of  Public  Works,  Roilj 
251.  City  Hall,  for  constructing  c;| 
Crete  stairway  on  the  south  side  • 
22nd  .Street  between  Arkansas  ;i 
Wisconsin.     Est.    cost.    $1,550. 

Plans  and  specifications  may  be  c 
tained  from  J.  J.  Casey,  City  En; 
neer,  Room  353.  City  Hall,  upon  - 
posit   of  $10.00. 


BIDS   WANTED 

SACRAMENTO,  Cal.— Until  Sept.«l 
In  A.  M.,  bids  will  be  received  by  i| 
F.  Patterson,  Sacramento  C  o  u  n 
(^lerk,  for  furnishing  and  installi 
one  7-in.  thick  emergency  door  <xii 
plete,  including  cutting  concrete,  stii 
lining,  burglar  alarm  lining,  etc.;  all 
1 


CALIFORNIA-NEVADA  —  Boulder  Power  Line  —  (Dist.)    ) 


LOS  ANGELES,  Calif.— Fritz  Zie- 
liarth.  808  Security  Bldg..  Long  Beacli 
submitted  the  low  bid  to  the  Metro- 
politan Water  District.  Los  Angeles. 
August  20.  at  $407,247.71  (using  alum- 
inum steel  reinforced  conductor,  the 
district  to  furnish  the  steel  for  tow- 
ers) as  previously  reported,  for  con- 
structing a  230-kv  electric  -  power 
transmission  line  in  accordance  with 
Spec.  No.  104.  The  work  is  located  in 
Clark  County.  Nevada  and  in  San 
Rernardino  and  Riverside  Counties, 
t^alif..  ami  comprises  the  construc- 
tion of  approximately  237  miles  of 
2M0-kv  steel  tower  transmission  line 
between  the  Boulder  Dam  power  plani 
and  Colorado  River  Aqueduct  pump- 
ing jilants  and  designated  as  Gene, 
Iron  Mountain.  Eagle  Mountain,  and 
Hayfield.     Bids  were  taken  as  follows: 

.Schedule  1:  With  hollow  copper  con- 
ductors, the  District  to  furnish  the 
steel  for  towers  in  accordance  with 
the   District's  design. 

Schedule  2:  With  steel  -  reinforc.-i' 
aluminum  conductors,  the  District  to 
rnrnish  the  steel  for  towers  in  ac- 
i-oidani-e   with   the   District's   design. 


A  — (1).. 
A— (2).. 
A— (3).. 
K— (1).. 
B— (2).. 
R— (3).. 
C— (1).. 
C— (2).. 
C— (3).. 
D— (1).. 
D— (2).. 
D— (3).. 
E— (1).. 
E— (2).. 
E— (3).. 


Schevl.  1       Sched.  2 

$429,830.00   $407,246.71 

429.830.00     407.246.71 

472,490.00     408,996.71 


503,110 
503,116 
526,685, 
578,152 
578,152 
589,528, 
745.091. 
745.091. 
745,0!)) 


18  479,430.01 

IS  479.430.01 

S3  480,263.51 

50  540,333.52 

50  540,333.52 

50  504,3.33..52 

13  685,874.61 

13  685,874.61 

13  685.874.61 


Schedule  3:  With  hollow  copper  con- 
ductors, the  contractor  to  furnish  the 
steel  for  towers  in  accordance  with 
the  contractor's  design. 

Schedule  4:  With  steel  -  reinforced 
.aluminum  conductors,  the  contractor 
to  furnish  the  steel  for  towers  in  ac- 
cordance with  contractor's  design. 

Referring  o  the  tabulation  below. 
the  totals  will  be  shown  as  follows: 

Total  1  in  each  case  shows  the  !(■- 
tal   omitting   items   85b   and    85c. 

Total  2  in  each  case  .shows  the  to- 
tal  omitting  S5a   and   85c. 

Total  »  in  each  case  shows  the  to- 
tal omitting  items  85a  and  85b. 

The    bidders    follow: 

(A)  Fritz   Ziebarth.    Long  Beach. 

(B)  Columbia  Steel  Co.  San  Francisco 

(C)  Alta  Electric  &  Mechanical  Co.. 
San  Francisco. 

(D)  W.  E.  Callahan  Co..  226  S.  Sprins 
St  .  Los  Angeles,  and  The  Farney 
Combustion  Engr.  Co..  Dallas. 
Texas. 

(E)  Emsco  Derrick  ^it  l';iiiii|>ni''nt  Co.. 
I.,os  Angeles. 

Complete    total   bids   were: 


Alternate        Alternate 
Sched. 3         Sched. 4         Sched.  3  Sched.  4 

$887,133.80  $818,538.09  $938,939.21     $  875.190.6'i 

887.133.80       818.538.09       938.939.21        875.190.6" 

929.793.80      820.288.09      980,414.21       876.600.6(1 

942,376.82      870,642.23      

942,376.82      870,642.23      

942,376.82      870,642.23      

970.098.03      911,231.25      

970,098.03      911,231.25      

993,6117.68      912.064.75      

1.065.494.56      994.104.77      

1.065.494.56       994.104.77      

1.070.890.56       994.104.77      

1.194.677.50  1.123,611.62  1.207.708.81  1.133. 480. ii.'. 
1.194. 677*50  1.123.611.62  1.207.708.81  1.133.480.9.-| 
1.194,677.50  1.123.611.62  1,207.708.81     1.133.480.95 
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mecHnit  door  '"  I»"'k'"''  "'■^riii  h>.s- 
,1,  for  IhP  Coiinty  TreMuror'. 
';.,.  I'lHiiB  and  specin.atlnnH  nm> 
(obtnlnnd  from  above  oflBre  upon 
ri.Kit   of  $10.00. 

,,  Rejected-Plan.  To  Be  Revi.ed. 
lATDKIUM  (  ohU    J....U" 

IVW.MU).    Alnmcda    Co..    I  :'l     n:iy- 

«ar<l   Memorial   I'nrk. 
nforced  i-on.retc  natatorium   (00  fl. 

wide    SS';4    ineterH  Ions:    iliildreii  s 

pool.' 60x00  ft.)  tUe  .souni  gutter. 
i,,«r— Cltv   of   >I:iyw!ird. 
khltert-Ja!..    Narbett.    H74    Slst    St.. 

HIchmond.    utul    Oeo.    P.    Slmon<l^^. 

1«   Main   St..   Haywnrd. 
fuclural   Knglnoer  -  Walter  Hub.r. 

Crocker  Klrsl  National  Bank  Hldi:. 

San  FrancLsro.  j    «.    „„ 

(.hanlcal  EnRlneer— Ueland  &  Ha- 
■  ley  r.S  Sutter  St..  San  Krancls.o. 
■lnn»  will  be  revLsed  and  new  l.i<l< 
Hi-d  at  a  later  date. 

•n   bid   opening   low   bld.s   were  sub 
rtted  as  follows: 
inerai    Work-l''rank    J.    Reilly.    U.M 

Kulton  St      San  Francisco.  J7G.1!:!! 
l.chanical  Work-Scott  Con.pany.  LM-l 

.Minna   St..   San   Francisco,   »22.1i». 
leetrlc.l  Work-Spencer  Eleetrie^  Co 

-cis,'i   Web.ster   St..   Oakland.    *2..(l-' 
■luipment— Trask   &   Squlers.   39   Na- 
toma  St..   San  Franci.soo.  $1.B4L'.70 
••..mpletc  bids  publislu'd   Aug.   S. 


n.ior   Hpare.     Sh.d.»    100   xn.    ft       .Wnll- 
alile  Sopl.   15. 

Nm   bids   rei-clved. 


rtndu'-t' 


fob 


IDS  OPENED  ^   , 

CONTKA  COSTA  COUST\  .  Cal.— 
.llowlnK  hlKb  bids  received  by  State 
vision  of  HlBhway.-.  Jno.  H.  Skegg.s 
strict  Kngineer.  .500  San.some  Street. 
,n  Francisco,  for  sale  of  varioii.s 
Hidings  located  in  Albany.  Rich- 
ond  ^nnex  Addition  and  El  Cerrito' 
Item  C-30:  708  Pierce  St..  Albany, 
lameda  County.  Three  -  room  and 
isement  stucco  dwelling  with  850  sq. 

floor  space.    Available  Sept.   10. 
Joe  Vila.    1207   Solano  Ave..   Albany. 
nl-SO. 

Item  CC-22:  715  Central  Ave.,  Rlch- 
,ond  Annex  Addition.  Contra  Costa 
o  Four-room  frame  dwelling  witli 
:0  sq.  ft.  floor  apace;  garage  16«  si\. 
Available  Sept.   15. 

Margaret  L.  Oately,  4849  Cypress 
ve..    Richmond.    J351.05. 

Item  CC-38:  2716  San  Joaquin  St.. 
lichmond  Annex.  Contra  Costa  Co. 
•wo-room  frame  dwelling  with  50  sq. 
I.  floor  space.    Available  Sept.  15. 

No  bids  received. 

Item  CC-47:  South  side  Fresno  Av- 
nue,  75  ft.  each  San  Joaquin  Ave.. 
tichmond  Annex.  Contra  Costa  Cn. 
■rame  garage  with  160  sq.  ft.  floor 
pace.    Available  Sept.   1. 

No  bids  received. 

Item  CC-73;  101  Modoc  St..  Ricli- 
iiond  Annex,  Contra  Costa  Co.  Four- 
•oom  and  basement  frame  dwelling 
.vlth  880  sq.  ft.  floor  space:  sheds  900 
iq.    ft.     Available   Sept.    15. 

Joe  Vila.    1207    Solano  Ave..   Albany. 

;126.00.  .^, 

Item  CC-160:  6010  Cypress  Street,  El 

■errlto.  Contra  Costa  Co.  Four-room 
frame  dwelling  with  770  sq.  ft.  floor 
space.  Garage  not  included.  Avail- 
able Sept.  IS. 

Joe  Vila.  1207  Solano  Ave.,  Albany. 
5130.00. 

Item  CC-1604A:  6003  Cypress  Stree-. 
F,l  Cerrito.  Contra  Costa  County.  Five 
room  frame   dwelling  with   790    sq.   ft. 

tloor  space:  garage  180  sq.  ft.  Avall- 
Kble  Sept.   15. 

Joe  Vila.  1207  Solano  Ave..  Albany. 
$211.00. 

Item  CC-160B:   6009  Cypress  Street, 

ta  Cerrito,  Contra  Costa  County.  Five 

room   frame  dwelling   with   790    sq.    ft. 

floor  space:   garage   180  sq.   ft.    Avail- 
able Sept.   15. 
Joe  Vila.    1207    Solano   Ave..    Albany. 

S216.00. 

Item  CC-176:    1709   San   Pablo  Ave.. 

El   Cerrito.   Contra   Costa  Co.     Three - 

room   frame  dwelling  with   600   sq.    ft. 


Bid*   In— Held   Under  AdvUement 


MOUTIIAUY 


Com,    I- 


lOKESTO.    Siaiili«la-u.i   Oo..    Cal      Six- 
teenth   ami    1    Streets. 
Two-storv  and   basement   wood    frame, 
concrete    and    tile    mortuary    (six- 
teen   rooms). 

I'wner-Carl    Shannon.    Modesto. 

Architect— Russell    Cuerne    He    I,appe. 
5905  Keith  St..   Berkeley. 


20— M!Sr.  SUPPLIES  AND 
MATERIALS 

BIDS    OPENED 

I,OS  ANOF.l.ES.  Cal.— Bids  for  fur- 
nishing electrical  conductor,  connec- 
tor, repair  sleeves,  suspension  strain 
clamps,  armor  rods,  etc..  for  the  230- 
l;v  transmission  line  between  Boul- 
der Dam  and  Colorado  River  Aque- 
duct pumping  plant.  In  accordance 
with  Spec.  No.  103,  were  opened  by 
the  Metropolitan  Water  Di.strict,  I.os 
\ngele.s,  August  20.  Bids  were  sub- 
mitted for  hollow  copper  and  for  steel 
rcinforcerl    aluminum    conductor. 

Bids  were  taken  on  the  tollowlne 
items' 

SCHEDULE   1 
(la)   582,000    ft.    copper    conductor    fob 

cars  BouMer  City: 
(III)    162,0(in   ft.    do   fob   Nipton,    Calif.: 
lie)  3,090.000    ft.    do  fob   Colton.    Calif 
(•>   )  3483    suspension    clamps   for    cop- 
per conductor   fob   car.s  Colton: 
(3  )   174  strain  clamps  for  copper  con- 
ductor fob  cars  Colton; 
(4    )  840    connectors    fob    cars    Colton. 
Nipton   and/or   Boulder   City. 
SCHEDULE  2 
(   1)  S.GfiS.OOO    l.f.    steel    relnf.    alumi- 
num  conductor  fob  cars: 
(■>  )   2577    suspension    clamps    for    use 
with    .-VCSR    conductor   fob    cars: 
(3  )   174    strain    clamps    for    use    with 

ACSR    conductor    fob    cars: 

(4    )   2577    sets    of   armor    rods    for    use 

with    ACSR   conductor    fob    cars: 

(5  )   5328    vibration    dampers    for    use 

with    ACSR    conductor    fob    cars: 

(f,  )   120   do    for    use   with    Vi-\r\.    high 

strength    galv.    steel    strand    fob 

(7  >  1070    con^luctors    for    ACSR    con- 
ductor fob  cars: 
(S   )  100   repair   sleeves   for  ACSR  con- 


BIDS    OPENED  . 

0\KL\ND.  Calif.  —  Following  bids 
received  by  East  Bay  Municipal  Util- 
ity District  for  furnishing  crushed 
nuarry  rock  for  roads  at  the  Orimli 
Filter  Plant.     Proposal   No.    683. 

(1)  410  tons  crushed  rock: 

(2)  100  tons  rock   screenings; 

(3)  72    tons  crushed    rock   biidseye: 

(4)  1800  tons  quarry  fill; 

(5)  total. 

Hutchinson  Co..  329  nth  St._. 

Rock  (J^avel  &  Truck  Co...(5)  3.123.60 

Acme  Bldg.  &  Mts.  Co U)  3.3d4..1» 

Charles   Hughes   ..^. 5  '-"Z.J 

Transit  Concrete  Co (5)  ^•"-•^" 

Rhodes   Jamieson    Co (a)  3.72.. 4 

Blake    Brothers    4         .1.JJ..40 

W.    H.    Hauser    - «>  1.71(1." 

CONTRACTS   AWARDED 

FRESNO.  Cal.— Contracts  awarded 
by  Lieut  Geo.  T.  Stump,  Purchasing 
and  Contracting  Officer.  Fresno  Dist. 
crc  for  furnishing  builc^ng  mater- 
ials 'under    Bid    No.    5905-36-6   as    fol- 

Lumber— Standard  Lumber  &  Mill  Co. 

1710      Blackstone      Ave.,     Fresno. 

J17S  52. 
wall   Felt— Malsler  Bros.  Lumber  Co.. 

2244  Railroad  Ave..  Fresno,  J83.30. 
Hardv»are  —  Flsher-Glassford     Hw-d- 

ware  Co..   Fulton  and  Merced  Sts. 

Fresno.    $24.60. 


doctor  fob  cars. 

(I    )    IBH.OOn    ft.    copp«r 
cars  at  Colton; 

SCHEDULE  3 

(2   )   138    auHpension    for    copp»r    con- 
ductor fob  cars  Colton; 

(3  )   18  strain   clumps  for  copper  con- 
ductor  fob   cars   at   Colton: 

(4    )  35   connectors   fob  cars  at   colion 
The   total   bids   were: 

(A)  Phelps-Doclge  Copper  Products 
Co.  40  Wall  St..  New  York  City: 
Schedule  1.  $851,823.80:  Schedule  2. 
no  bid-  Schedule  3.  $39,137.94:  dis- 
count, •?!  of  1%  10  days.  Weight;  Sch. 
1  item  (la)  937.020  lbs.;  Item  »lb) 
•j'fiO  820  lbs..  Item  (lc»  4.974,900  lbs.: 
Schedule  3,  Item  (I)  267.260  lbs.  Reels 
$75.00. 

(B)  General  Cable  Corp..  3«00  Olym- 
pic Bl\il..  Los  Angeles:  Schedule  1. 
$851,823.81:  Schedule  2,  no  bid:  Sched. 
■(  $39  137.93.  Discount.  'A  of  1%  1« 
days  Weight:  Sched.  1.  Item  (la) 
888  714  lbs..  Item  (lb)  247.374  lbs.. 
itern  (Ic)  4.718.430  lbs.:  Sched.  3.  Item 
(1)    253.482    lbs.     Reels,    $75.00. 

(C)  Columbia  Steel  Co.,  235  Mont- 
gomery St.,  San  Francisco  (bidding 
on  aluminum):  Schedule  1,  no  bkJ: 
Schedule  2.  $62.5,943.44:  Schedule  3,  no 
bid  Discount,  '-i  of  1%.  Weight:  Sch. 
•>    Item    (1)   4,123,900  lbs.     Reels,   $20. 

"  (D)  Anaconda  Wire  &  Cable  Co., 
385  E.  2nd  St.,  Los  Angeles:  Schedule 
1,  $851,823.80:  Sched.  2,  no  bid-  Sched. 
3  $39  137.94.  Discount,  'A  of  1%.  Wt.: 
Sched  1,  item  (la)  937,020  lbs..  Item 
nil)  260  820  lbs.,  item  (Ic)  4,974.900 
lbs.;   Sched.    3,    item    (1)   257.300   lbs. 

(E)  Columbia  Steel  Co.  (bidding  on 
copper  conductor):  Schedule  1.  $851,- 
823.90:  Schedule  2,  no  bid:  Sched.  3, 
$39  137  89.  Discount,  Vi  of  1%.  Wt. 
Sc'hfvlule  1,  item  (la)  902.100  Ib.s..  item 
(Ih)  251.100  lbs.,  item  (Ic)  4.789.d00 
lbs  :    Schedule   3.    item    (1)    257.300  lbs. 

(F)  Aluminum  Co.  of  America.  120a 
Western  Pacific  Bldg..  Los  Angeles: 
Schedule  1.  no  bid;  Schedule  2.  $62o.- 
H43  44-  Schedule  3.  no  bid.  Discount 
'A  of  1%.  Weight:  Schedule  2.  item 
m    4.009.924    lbs. 

The   unit  bids  were: 

(A)  Schedule    1     da)    $.13.;8:     (lb) 
$.137402-    (Ic)    $.135651:     (2)    $2.75:    (3l 
<6  58-   (4)   $6.00.     Schedule  3   (I)  $.14214 
"(2)   $3.45:   (3)   $8.25:    (4)   $15.00. 

(B)  Schedule  1  da)  $.141075:  (lb) 
«:  144868.  (Ic)  $.143024;  (2)  $2.75:  (3) 
%R  58-    (4)    $6.00.     Sched.   3    (1)   $.149866; 

(2)  $3.45:   (3)   $8.25:   (4)   $15.00. 

(C)  Schedule  2   (1)   $.1466;   (2)   $2.9o: 

(3)  $9.48:  (4)  $4.69:  (5)  $2.22:  (6)  $1.34 
(7)    $4.43;    (8)    $1.39. 

(D)  Schedule  1  (la)  $.1338:  (lb) 
$.137402:  dc)  $.135651;  (2)  $2.75:  (3) 
$6  58-  (4)  $6.00.  Schedule  3  (1)  $.14214 
(2)   $3.45:    (3)   $8.25:    (4)   $15.00. 

(E)  Schedule  1  (la)  $.13898:  (lb) 
$  142719:  (Ic)  $.140902:  (2)  $2.75:  (3i 
$6  58-    (4)   $6.00.    Sched.   3    (1)   $.147642: 

(2)  $3.45:    (3)   $8.25:    (4)    $15.00. 

iF)   Schedule  2    (1)    $.1466:    (2)   $2.95; 

(3)  $9.48;  (4)  $4.69;  (5)  $2.22;  («)  $134 
(7)   $4.43:    (8)   $1.39. 


BIDS    OPENED 

(OAKLAND.  Calif.  —  Following  bids 
received  by  East  Bay  Municipal  Util- 
ity District  for  (1)  300  »4-in.  brass 
service  stops,  and  (2)  1500  »i-in.  brass 
corporation  stops.    Proposal  No.  675. 

James  Jones   Company  (I)  $    870 

(2)  64;, 

Mueller    Company    (')  »3» 

(2)  6»« 

Oakland    Plbg.    &    Sup.    Oo (1»  1.170 

_ (2)  825 

Hayes  5Jfg.  Co - <')  1-^5 

American  Brass  &  Cop.  Co...(l)  1.1*8 

(2)  924 

*     P    Smith  Comoany (1)  2.«88 

(2)  1.095 

Bids   held    under   advisement 


22 


PACIFIC    CONSTRUCTOR 


BIDS    OPENED 

l.OS  AXr.KLES.  Calif— Seven  (irnm 
subiiiitteji  identk-al  bids  to  llie  Metro- 
liolitan  Water  District  for  furnishirm 
reinforcing  steel  for  use  in  the  con- 
struction of  the  Colorado  River  Aque- 
duct. Spec.  No.  109.  The  bidders  and 
.schedules  upon  which  they  bid  were. 
.  Security  Materials  Co.:  Schedules 
S  and  10. 
Consolidated   Steel   Corp.:    Schedules 

11.  12.    13.   14.    15   and    IC. 

J.   W.   Black  Co..   Ltd.:   Schedule   13. 
(Concrete  Kngr.   Co..   Inc.:   Schedules 
V.    10.    11.    12.    13.    14.    15    and    Iti. 
Soule   Steel  Co.:   Schedules  9.    10.   11. 

12.  13.   14.  15  and  16. 

Truscon  Steel  Co.:  Schedules  9.  10, 
11.    12.    13.    14.    15   and   16. 

Blue  Diamond  Corp.:  Schedule.i  9. 
10.   11.   12,    13.   14,    15  and    16. 

There   were   no  bids   on    Schedules    1 
to   S    inclusive,   fob   plants   or   mills 
SCHEDUI.E  9 

Deformed  rail-steel  concrete  rem- 
forcement  bars,  cut  to  length,  fob 
cars  at  specified  railroad  sidings. 
prior  to  Julv  1.   1936—23,300  tons. 

Base    price    $1,196,556.00 

.<Vddnl.   for  size   differential        12. 213. SO 

Subtotal    l,20R.771.sn 

SCHEDULE   10 

Deformed  rail-steel  concrete  rein- 
forcement bars,  cut  to  length,  deliv- 
ered cars  at  specified  railroad  sid- 
ings, prior  to  Jan.  1,  1939—34.610  tons. 

Base    price    J1,764.961.S0 

.\ddnl.   for  size  differential        15. 470. 00 

Subtotal     1.780,432.40 

SCHEDULE  11 

Deformed  hard  grade  billet  -  steel 
concrete  reinforcement  bars,  cut  to 
length,  delivered  fob  cars  at  speci- 
fied railroad  sidings,  prior  to  July  1. 
1936 — 23,300  tons 

Base  price  $1,268,553.00 

.'Vddnl.   for  size  differential        12.215.80 

Subtotal     l,2S0,76S.Sfi 

SCHEDULE  12 

Deformed  hard  grade  billet  -  steel 
concrete  reinforcement  bars,  cut  to 
length,  delivered  fob  cars  at  speci- 
fied railroad  sidings,  pior  to  Jan.  1. 
1939—34.610  tons. 

Baj!e    price    $1,871,906.70 

Addnl.    for   size  differential         15.470.60 

Subtotal     1.887. 377. :iO 

SCHEDULE  13 

Deformed  and  plain  intermediate 
grade  billet-steel  concrete  reinforce- 
ment rods  and  bars,  and  for  cutting 
and  bending  same,  delivered  fob  cars 
at  specified  railroad  sidings  prior  lo 
to  July  1.   1936—12,550  tons. 

Ba.se    price    _ $    680.210  91 

Addnl.   for  size   differential  6.612.60 

"    for    cutting    &    bending        29.149.00 

Subtotal    715.972.50 

SCHEDULE  14 

Deformed  and  plain  intermediate 
Krade  billet-steel  concrete  reinforce- 
ment rods  and  bars,  and  for  cutting 
and  bending  same,  delivered  fob  cars 
at  specified  railroad  sidings  prior  to 
Jan.    1.    1939—23.000    tons. 

Base    price    $1,231,730.60 

Addnl.    for  size  differential  7.846.60 

■•  for  cutting  &  bending  50.078.60 
Subtotal     1.289.657.80 

SCHEDULE  15 

Deformed  modified  -  intermediate 
erade  billet-steel  concrete  reinforce- 
ment bars  of  from  "i-in.  round  to 
lU-ln.  square  «izes  and  fabricating 
same  Into  circular  hoops  of  from  108- 
to  20S-in.  in  dia..  delivered  fob  cars 
at  specified  railroad  sidings,  prior  to 
July  1.   1936-24.470     tons. 

Base    price    $1,298,056.90 

.■\dd'l.    for  cutting,   bending      176,428.70 

Addnl.    for    welding 51. 780. .'■2 

^ddnI.  for  testing  welds 5.562.00 

Subtotal    1,531.828.12 

SCHEDULE  16 

Deformed  modified  -  intermediate 
grade  billet-steel  concrete  reinforce- 
ment   bars    of    from     »i-in.     round     to 


I'/i-in.  square  sizes  and  fabricating 
Kame  into  circular  hoops  of  from  10>- 
lo  208-in.  in  dia..  delivered  fob  cars 
at  specified  railroad  sidings,  prior  to 
Jan.   1,   1939—26,180  tons. 

Base    price    $1,390,043.20 

Add'l.    for  cutting,    bending      188.757.80 

Addnl.    for    welding 56,906.82 

.\ddnl.    for   testing   welds...  6.180.00 

Subtotal    1.641.887.82 

Sales  tax  or  use  tax,  if  applicable, 
included  in  the  above  prices,  but  will 
be   billed   and   collected  separately. 

Discounts.  '/S  of  1%  on  base  price 
of  $49  now  billet  steel  and  $46  rail 
steel  base  prices  if  paid  10  days  after 
shipment.  • 


iial  Hldg..  Los  Angeles:  (1)  Ji.TV 
total,  $88,800.  No  discount.  Sales  t 
to    be    added    if  applicable.  f 


BIDS    OPENED 

LOS  ANGELES.  Cal.— Bids  for  fur- 
nishing approximately  50,000  suspen- 
sion insulators  for  230-kv  transmis- 
sion line,  in  accordance  with  Spec. 
No.  102.  were  opened  by  the  Metro- 
politan  Water   District.    August   20. 

The   bids  were: 

Cook-Nichols  Co.,  300  S.  Pair  Oaks, 
rasadena:  (1)  $1,776  eacti;  total  $88.- 
800;  no  discount,  net  30  days.  Price 
does  not  include  sales  tax.  add  3%  if 
applicable.      "Pinco"    insulators. 

L.  B.  Marsh.  1290  Gaviota  Avenue. 
Long  Beach:  (1)  $1,776;  total  $88,800. 
No  discount.  Price  does  not  include 
.sales  tax.  add  3%  if  applicable.  "Pin- 
co"   insulators. 

Joslyn  Co.  of  California.  5100  nis- 
tict  Blvd..  Los  Angeles:  (1)  $1,776: 
total  $88,800.  Price  does  not  include 
sales  tax,  add  3%  if  applicable.  "Pin- 
co"  type.     No  discount. 

General  Electric  Supply  Corp..  385 
E  2nd  St..  Los  Angeles:  (1)  $1,776; 
total  $88,800.  Price  does  not  include 
sales  tax.  "Locke"  type.  No  dis- 
count. 

Westinghouse  Elec.  &  Mfg.  Co..  420 
S.  San  Pedro  St.,  Los  Angeles:  (1) 
$1,776;  total  $88,800.  Price  does  not  in- 
clude  sales   tax.     No   discount. 

Lapp  Insulator  Co..  Troy,  N.  Y.:  (I) 
$1,776;  total  $88,800.  No  discount. 
Sales  tax   not    included. 

Graybar  Electric  Co..  2nd  and  San- 
ta Fe  Ave..  Los  Angeles:  (1)  $1,770: 
total  $88,800.  "Thomas"  type  insu- 
lator. No  discount.  Sales  tax  not  in- 
cluded. 

Ohio  Brass  Co.,   508  Subway  Termi- 


CONTRACT    AWARDED 

OAKLAND,  Cal.— Following  awa 
ed  contracts  by  East  Bay  Mun'ci 
Utility  District  for  furnishing  crus' 
quarry  rock  for  roads  at  the  Orii 
Filter    Plant.      Proposal   No.    683. 

(1)  480  tons,  crushed  rock.  Ac 
Building  Materials  Co.,  Oakland,  $1 
per  ton. 

(2)  100  tons  rock  screenings.  Ac 
Building  Materials  Co.,  Oakland,  $1 
per  ton. 

(3)  72  tons  crushed  rock  bird^el 
Blake  Bros..  Balboa  Bldg.,  San  Pro 
Cisco,   $1,95  per  ton. 

(4)  1800  tons  quarry  fill.  Hutchln.« 
Co.,  329  17th  St..  Oakland,  $.81  i 
ton.  • 

BIDS  OPENED 

SAN  FRANCISCO.  —  D.  N.  and 
Walter.  562  Mission  St..  at  $4.06  pi 
yd.,  submitted  low  bid  to  Purchash* 
Department  for  furnishing  carpel' 
that  may  be  ordered  for  the  tei 
S-ept.  1.  1935  to  Aug.  31.  1936.  Or 
other  bid  was  submitted  by  W.  & 
Sloane  at  $4.45  per  yar-^.  Bids  lit 
under  adv  sement.  • 


BIDS    OPENED 

RICHMOND,  Contra  Costa  Co.,  0 
—  Following  bids  received  by  Riclj 
luund  Union  School  Distict  for  fu 
iiishing  the  following  materials  f 
the  Roosevelt  Junior  High  .School  a 
ditorium    reconstruction    work: 

(1)  800    bbls.    Portland    cement; 

(2)  250  yards  No.   3  crushed  rook; 

(3)  125   yards  No.   4   crushed  rock; 

(4)  250   yards  Niles  sand. 
Richmond    Navigation   and 

Imp.    Co..    Richmond (1)    $2,096.', 

(2)        528. 

(3)        264.  i| 

2%  dis.,   approx.   10  days...  (4)       749.- 

Golden   Gate   Stucco  Co (1)  $2,096.! 

_ (2)     2,256.<f 

(2)        832.; 

•2%   dis..   approx..  10  days....(4)       749.', 

Richmond    Supply    Co (1)  $2,886.'r 

(2)        535.i 

(3)        272.rf 

(4)       765.*' 

Bids  held    under  advisement 


BUNGALOWS 


ATLAS 

Automatic    Storage    Water     Heater 

The  Alias  Automatic  Water  Heater  has  been 
awarded  the  Seal  of  Approval  by  The  Amer- 
ican Gas  Association's  national  testing  lab 
oratory  in  Cleveland. 

ECONOMJCAL 

Snap  action  thermostat  brings  full  flame  uo 
at  once  when  water  drops  below  set  temper- 
ature. Snaps  bun  er  u^  again  when  boiler 
i?  full  of  hot  water.  The  heating  chamber 
entirely  surrounds  the  boiler  so  that  every 
possible  heat  unit  created  by  the  flame  i> 
transmuted  to  the  water.  The  highest  qualirv 
insulating  material  Icnowi  today  keeps  the 
heat  in  and  the  cold  out. 


RESIDENCES         APARTMF.t-rfS         HOTELS 


Atlas  Heating  &  Ventilating  Co.,  Ltd. 


EVERYTHING    IN     HEATING 


557-567    FOURTH    STREET 
SAN    FRANCISCO 
Phone    DOualas   0377 


1451    32nd   STREET 

OAKLAND 
Phone    LAkeside    1266 
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If  ACHIMERT  &'  MATERIAL 

Bid   calls  for  construction    machinery    and    materials   and    mlaesllansous  equipment   and   supplies   purchased   by 
Federal,  State,   Municipal  and  other  public  agencres. 


CALIFORNIA  STATE 

KEPNO,  I'^ifsnii  Co..  Calif— Until 
.\l,u»t  27.  3  r.  M.,  bUia  will  be  n- 
,(  ed  by  llio  State  Division  of  HlRli- 
H  '».  F.  F.  nroen.  Superintendent  cf 
Kdpment.  Shtip  n.  RK  West  01lv< 
A'.,  Fresno,  for  sale  of  the  fullowlni; 
mil  equipment: 
I'i"'     38li7     .Automobile.     Kurd     Tudor 

' Sedan.    Model    A.    I93I. 
(•  '    41S3    Automobile,    Ford    Tourlni; 

Model   H.   1932. 
I  >nly  Type  B.  .ilso  •!  type   K  Prcsto- 

llte  tanks. 

ems  mnv  be  Inspected  at  the  Shoo 
yd" 


'AN  UTIS  OBISPO,  rallf.— Until 
A'iust  27.  3  P.  M..  bids  will  be  re- 
iVed  by  the  State  Division  of  HlRh- 
wys.  R.  P.  Hamlin.  Superintendent 
iiKqulpment.  Shop  5,  Pan  Luis  Obis- 
II  for  sale  of  the  following  used 
eiipment: 
(  O   78    Mower,    Tase   Model    "HV3r>." 

with  S-ft.  sickle  bar. 
(  (•    2609    Trui-k.    Federal    one    -    ton. 

.screenside,  1928. 
(ir   2021    Truck.    Liberty,   with   l(i"o- 

gal.  lank.   S.   R.   tires. 
iH'  103  Bunk  wagon.  4-wheels.  S.  K 

tires  on   running  gear 
I  (inly  Iron   Cots. 

ron  cots  may  be  Inspected  at  San 
lis  Obispo  maintenance  yard:  Item 
lie  103  at  At.a.scadero  m.ilntename 
:rd:  all  other  items  at  San  I,ul.'< 
I'l.^Do  shop  yard. 


KITREKA.    Humboldt   Co..   Cal.— Ijn- 
1   Aug.   27.    3   P.    M..   bids  will   be   re- 

•  Ived  by  the  State  Division  of  Higli- 
lys.    W.    H.    Pierce.    .Superintendint 

•  Equipment.    Shop    1.     Eureka,     foi 
:le  of  the  following   used   equipment : 
MT   124   Kettle.   Asphalt.    llO-gal.    ca- 
pacity   IJttleford.    with    llO-gallon 
preheater.    mounted   on    a    two-ton 
trailer. 

IC  9  Marker  for  traffic.  Simons  type 
R.   with   engine  and   compressor. 

rlO  K  Pump.  Byron-Jackson  5-in. 
centrifugal,  direct-connected  to  .".n 
hp.    Cadillac    engine,    all    mounted 

'    on  skids. 

lie    405    Tractor.    Caterpillar    "30". 

Hems   CHC    95    and    CHC    9   may    l.c 

ispected  at  the  Division  of  Highways 

u'd.  Eureka,   and   the  other  items  :<t 

le  Wlllits  yard. 


U.  S.  FOREST  SERVICE 

GOVERNMENT  ISLAND.   Cal       I'n- 

II  August  29.  2  r.  M..  bids  will  !i. 
■•celved  by  V.  S.  Forest  Servioe  H. 
I  Marsh.  Assistant  Supply  Officer, 
lovernment  Island.  for  furnishing 
liscellaneous  items  as  follitws: 
lARDWARE.      holts,      dowels,      nails. 

tacks,    wire    cloth    for    delivery    at 

Oaielle.    Calif.:    Bid    No.    2S41: 
•I.rMBlNn    Supplies,    one   lot    for   d.- 

Ilvery  at  Cazelle;   Bid  No.   2<!40: 
'IH.LWORK.    one   lot    for    delivery    at 

Gazelle:    Rid    No.    2S37: 
ELECTRICAL    Supplies,    one    lot     for 

delivery    at   Gazelle:    Bid    No.    2S:10: 
"INISH     HARDWARE,     one     lot     for 

delivery  at   Gazelle:   Bid   No.    2S42: 
,1'MBER.    one   lot    of   Douglas    fir   for 

delivery  at   Gazelle:   Bid   No.   283S. 
Specifications    and    proposal     blanks 

III  application   to  above  • 


rlshing     miscellaneous     items    is     fol- 
lows: 

August  26,  2  P.  M. 
11.  iSK.  lircmze  metal.  Cli  ft.  with  coup- 
lings;   Bid    No.    2843. 

August  30,  2  P.   M. 
WlliK.    175   miles  special   iron  wire   for 
delivery  at  Portland:  Kid  No.  2844. 
i;HADER    BLADES,    24    each    12    feet 
long;    Bid    No.    284.1. 
Sijecifications    and    proposal    blanks 
on    application    to   above. 


MET.  WATER  DISTRICT 


I.I  IS  .V.VGrOLES.  Cal.— Until  Sept.  :i, 
11  A.  M..  bids  will  be  received  by  tb.- 
.Mclropolilan  Water  District.  SOli  W. 
:!nl  St..  I.rf)s  Angeles,  for  furnishing 
HO  i.f.  of  steel  movable  telescoping 
forms  for  concrete  cut-and-cover  con- 
duit, in  accordance  with  Spec.  No.  122. 
copies  of  which  may  be  obtained  from 
the  engineer,  room  1007,  300  \V.  3rd 
St.,  Los  Angeles,  upon  payment  of 
$2.00.  not  returnable.  F.  E.  Wev- 
iiiouth.  General  Manager  and  ciii. .' 
i:ngineer 


LOS  ANGELES,  Cal.— Until  Sept. 
.:.  2  P.  M..  bids  will  be  received  liy 
the  Metropolitan  Water  District.  300 
W  Third  St..  Los  Angeles,  for  fur- 
nishing sealing  compound  and  white 
wash  materials  for  curing  concrete, 
in   accordance  with    Spec.    No.    123 

The   materials   required   are: 
230.000  gals,   coal  tar  pitch  cutback: 
.'j75.000  lbs.   white  wash  materials  with 
ingredients  pre-mixed  or  separate- 
ly  packaged. 

Certified  or  cashier's  cheek  for  iOTr. 
Copies  of  the  specifications  may  In- 
obtained  from  the  engineer,  room  1007 
?,nf>  W  3rd  St..  Los  Angeles,  upon 
payment  of  $2.00  per  set,  not  return- 
aliie.  F.  E.  Weymouth,  general  man- 
ager and  chief  engineer. 


OAKLAND  CITY    

OAKLAND.    Cal.— Until    August    29. 

9  r.  .M..  bids  will  be  received  by  W. 
W.  Chappell.  City  Clerk,  City  Hall, 
Oakland,  for  furnishing  lumber  to  the 
City  of  Oakland  during  the  jpmainder 
of  the  fiscal  year  1935-36. 

Specifications  and  proposal  forms 
may  he  obtained  from  the  above  office. 

Bond  in  the  sum  of  $1500' to  be  given 
by  successful  bidder  as  a  guarantee 
for    faithful    performance    of   contract. 

WAR  DEPARTMENT  _ 

S.4N  FRANCISCO  —  T'ntil  August 
2,s.  Ill  A.  M..  bids  will  be  received  by 
Quartermaster  Supply  Officer.  Fort 
Mason.  San  Francisco,  for  furnishing 
24  Deck  Chairs,  under  Bid  No.  92.S- 
36-36. 

Specifications  and  proposal  form  on 
application    to    above. 

SAN    FRANCISCO.— Until    Aug.    29. 

10  A.  M..  bids  will  be  received  by  the 
Quartermaster  Supply  Officer.  Ft.  Ma- 
son. San  Francisco,  for  furnishing  one 
portable  spray  painting  outfit;  Bid 
No.    928-36-37. 

Specifications  and  propo.sal  form  on 
application   to   above. 


GOVERNMENT  ISLAND.  Cal.— Bid.s 
vill  he  received  by  U.  S.  Fores;  Serv- 
<-■■  H.  R.  Marsh.  Assistant  Supply 
"•nicer.    Government    Island,    for    fui- 


REDDING.  Cal.— Until  August  27, 
10  A.  M..  bids  will  be  received  by  the 
District  Quartermaster.  Civilian  Con- 
servation Corps..  Lieut.  T.  L.  Ricks. 
Purchasing  and  Contracting  Officer. 
Redding,  for  furnishing  building  ma- 
terials to  be  delivered  at  Camps 
Southwest  and  Hackamore.  Materials 
to  be  purchased   include  luinher.   mill- 


\vork,  hardware,  roofing  and  Insulat- 
ing fell,  plumbing  and  Hhcel  metal, 
electric    materials,    cement. 

.Specifications  and  proposal  fr*rrns 
on  application  to  above  and  on  file 
a!  the  office  of  the  DAILY  PACIFIC 
lilJILDEK. 

SAN  FRANCISCO  CITY 

SAN  FRANCISCO  —  Until  August 
30,  3  P.  M..  bids  will  be  received  by 
T.  A.  Brooks.  Pur<ha8er  of  SupplleH. 
270  City  Hall,  for  furnishing  pipe  aind 
fittings  for  the  city  of  San  Francisco 
for  the  term.  September  1,  1931,  to 
December  31,    1935;   Invitation  No.  1427 

Siiecifications  and  proposal  blanks 
on   application   to   above. 


SAN  FRANCISCO— Until  Aug.  28, 
11  A.  M..  bids  will  be  received  by  T 
A.  Brooks.  Purchaser  of  Supplies.  27u 
City  Hall,  for  .sale  of  (1)  20  tons  cast 
iron:  (2)  8  tons  wrought  iron  and 
wrought  steel:  (3)  'A  ton  brass;  Sale 
No.    130. 

Alaterlal  is  located  in  the  San  Fran- 
cisco Water  Department  Yard.  6JS 
Bryant  Street. 

Detailed  description  of  items  to  be 
sold  and  proposal  forma  on  applica- 
tion  to  above. 


SA.N  FRANCISCO— Intil  September 
H.  3  1*.  M..  bids  will  be  received  by 
T.  A.  Brooks.  Purchaser  of  Supplies, 
270  City  Hall,  for  furnishing  galvan- 
ized steel  pipe  nipples  for  the  San 
Francisco  Water  Department;  Bid 
No.    1432. 

Specifications  and  propo.sal  blanks 
on   application   to   above. 


NAVY  DEPARTMENT 

WASHINGTON,  D.  C— Until  Sept. 
:'..  liids  will  be  received  by  the  Bureau 
of  Supplies  and  Accounts,  Navy  De- 
partment. Washington,  D.  C.  for 
furni.shing  60  portable  electric  drills 
for  Mare  Island;   Sch.  5761. 

Specifications  from  above  and  at 
the  Purchasing  Office,  100  Harrison 
St.,    .San    Francisco. 


WASHINGTON,  D.  C— Until  Aug. 
27.  bids  will  be  received  by  Bureau 
of  Supplies  and  Accounts,  Navy  De- 
partment. Wa-shington.  D.  C.  for 
furnisliing  one  4-wheel  type  industrial 
tractor  for  Oakland.  (~'alif.  ■  Schedule 
5746. 

Specifications  from  above  and  at 
llie  Purchasing  Office.  100  Harrison 
St..    San   Francisco 

U.  S.  FOREST  SERVICE 

GOVERNMENT  ISLAND,  Cal.— Un- 
til August  26.  2  P.  M.,  bids  will  be 
received  by  U.  S.  Forest  Service.  H. 
R.  Marsh.  Assistant  Supply  Officer. 
Government  Island,  for  furnishing  3 
furnaces,  cast  iron.  No.  30-C  Sun- 
beam or  equal,  to  be  delivered  at 
Quincy    Junction:    Bid    No.    2S32. 

Specifications  and  proposal  blank 
from   above. 


GOVERNMENT  ISLAND.  Cal.— Un- 
til August  29.  2  P.  M..  bids  will  be 
received  by  U.  S.  Forest  Service.  H. 
R.  Marsh.  Assistant  Supply  Officer. 
Government  Island,  for  furnishing 
one  30-ft.  steel  Lookout  Tower  to  be 
delivered  at  Santa  Margarita,  (^alif 
Bid    No.    2836. 

Specifications  obtain.;'  'o  from  Re- 
gional Engineer.  V.  fi.  Forest  Serv- 
ice.   760   Market    St..    .San    Francisco. 
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the  office  of  the  County  Clerk.  Pro- 
posal foniLs  on  application  to  C'miity 
Surveyor  A.    M.    McCray. 


21- 


BRIDGES 


BIDS   WANTED 

LOS  ANGELES,  Calif.— Until  Sept. 
12.  2  P.  M.,  bids  will  be  received  by 
State  Divi.«ion  of  Highways,  r;.  H. 
Purcell,  Chief  Engineer.  808  Slate 
Bldg..  Lo.=  Angeles,  for  reconstrucT- 
Ing  portion  of  a  timber  bridge  across 
Los  Angeles  river  at  Olive  St..  near 
Compton.  consisting  of  eight  3S-foot 
truss  spans  and  approximately  90  fl. 
of  trestle,   involving: 

(1)  1  lot  damaged  portions  of  exist- 
ing bridge  to  be  removed  and  dis- 
posed  of; 

(2)  180  c,y,  struc,  excav, ; 

(3)  ISO  tons  mineral  aggregate  piiiit 
mixed    surfacing; 

(4)  8  tons  liquid  asphalt  MC-5  or  MC- 
extra  heavy  plant  mixed  surfacing 

(5)  1  ton  liquid  asphalt  MC-2  prime 
roat; 

(6)  12  M,  ft.  b,m,  redwood  timber  se- 
lect  all-heart   structural   grade; 

(7)  175  M.  bf.   b.m.  Douglas  fir  timber 

(8)  19.000  lbs.  structural  metal; 

(9)  1   lot   misc.   items  of  work. 
Specifications  available  at  the  above 

oflice  and  on  file  in  the  District  Engi- 
neer offlces  in  San  Francisco  ^ind  Los 
.\ngeles.  • 


BIDS    WANTED 

S'AN  BENITO  COUNTY.  Cal,— ITr,- 
til  September  4.  2  P.  M.,  bids  will  be 
received  by  San  Benito  County  Board 
■  f  Supervisors.  Elmer  Dowdy.  County 
Clerk,  HoUister.  for  constructing  a 
timber  bridge  over  Dos  Picachos  Creek 
on  the  Jarvis  Road  in  Supervisor 
District  No.   1. 

Plans  and  specifications  on  file  at 
the  office  of  the  County  Clerk.  Pro- 
posal forms  on  application  to  County 
Surveyor  A.   M.    McCray.        * 


BIDS   WANTED 

SAN  BENITO  COUNTY.  Cal.— Ln- 
til  September  4.  2  P.  M..  bids  will  be 
received  by  San  Benito  County  Board 
of  Supervisors.  Elmer  Dowdy.  Co'inty 
Clerk.  Holllster,  for  constructing  a 
timber  bridge  over  Los  Viboras  Creak 
on  the  Comstock  Koad  in  Supervisor 
District   No,    1. 

Plans  and  specifications  on  file  at 
the  office  of  the  County  Cleik.  Pro- 
posal forms  on  application  to  t'outity 
Surveyor  A.   M.   McCray. 


BIDS    WANTED 

SAN  BENITO  COUNTY.  Cal.— Un- 
til September  4.  2  P.  M..  bids  will  be 
received  by  San  Benito  County  Board 
of  Supervisors.  Elmer  Dowly.  County 
Clerk.  Holllster,  for  coi;>tructing  a 
timber  bridge  over  Dos  Picachos 
Creek  on  the  Dooling  Road  In  Super- 
visor  District   No.    1. 

Plans    and    .^^pecificalions    on    file    at 


BIDS    WANTED 

CROCKETT.  Contra  Costa  Co.,  Cal. 
—  Until  September  3.  11  A.  M.,  bids 
will  be  received  by  Contra  Costa 
County  ■©oard  of  Supervisors,  Hall  of 
Records,  Martinez,  for  constructing  a 
reinforced  concrete  bridge  at  Loiing 
.\ve..  Crockett,  The  estimated  cost 
is   $2490. 

The   work    involves: 
(1)   96,3  cubic  yards  concrete; 
(21    11.280   lbs,    reinforcing  steel. 

Plans  and  specifications  on  applica- 
tion to  County  Surveyor  Ralph  A. 
Arnold.    Hall    of    Records,    Martinez. 

22— DREDGING,     HARBOR 
WORKS,    EXCAVATION 

BIDS    WANTED 

IJOVERNMENT  ISLAND,  Cal.— Un- 
til August  27.  2  P,  M..  bids  will  be  re- 
ceived by  U.  S.  Coast  Guard.  Wash- 
ington. D.  C.  for  constructing  a  steel 
sheet  pile  bulkhead,  approximately 
1800  feet  in  length,  boat  basin,  launch 
\vay.  timber  and  concrete  anchorage, 
etc..  at  the  Coast  Guard  Base  11. 
Government   Island. 

Plans  and  specifications  obtainable 
on  application  to  Commandant.  U.  &. 
I  Toast  Guard.  Washington,  D.  C  and 
on  file  at  the  office  of  Associate  Civil 
Engineer  Andre  Fourchy.  U.  S.  Coast 
Guard,  219  Administration  Building. 
Government  Island, 

A  portion  of  project  has  been  ad- 
\ertised  three  times  previously  and 
bids  have  been  rejected.  Previous  low 
bidders:  Jan.  5,  1934,  M.  B.  McGowan, 
San  Francisco,  $384,790:  March  1.  1934, 
Healy  -  Tibbitts  Constr.  Co..  San 
Francisco.  $328,000:  Dec,  13,  1934,  Ben 
C,  Gerwick,  Inc.,  San  Francisco.  $239,- 
U17.  •  22 


August    Ifi.    1935 
CONTRACT    AWARDED 

SAN  DIEGO.  Cal.— Hydraulic  Dredg- 
ing Co.,  Ltd.,  Central  Bank  Bldg., 
Oakland,  at  $1,216,934  awarded  con- 
tract by  U.  S.  Engineer,  Los  Angeles, 
for  dredging  about  13,910,000  cubic 
.vards  of  material  in  San  Diego  bay; 
constructing  a  retaining  dike  and 
making  a  fill  of  the  dredged  material; 
and  for  excavation  of  about  6000  cubic 
yards  of  material  to  provide  for  an 
outlet  ditch  from  Whaler's  Bight  to 
the  Pacific  Ocean, 

♦  22 


BIDS    WANTED 

SACRAMENTO,  Cal,— Until  August 
27,  3  P.  M,,  bids  will  be  received  by 
1',    S.    Engineer,    Major  A,    S.    Acker- 


CAPITAL  CITY 
TITLE  COMPANY 

▼ 
J.  C.  PALEN. 

Manager 

914  Seventh  Street 
Sacramento      ::      California 


man.  District  Engineer,  RooRiilt 
Post  Office  Bldg,,  Sacramento,  <w 
furnishing  1000  tons  of  rip-rap  i$,ig 
for  Wing  Dams  f,o.b.  bidder's  „it 
and/or  f.ob.  railroad  cars  at  i- 
ramento.  Proposal  No.  1105-36-< 
Specifications  and  proposal  blen 
application    to    above. 


COIVIPLETE     BIDS 

ilKEGON-WASHlNGTON—  Sle'i- 
Helmer  Inc.,  St,  Paul,  Minn,  at  $J  - 
.")20  (previously  reported)  submlid 
low  bid  to  U,  S.  Engineer,  Seed 
Portland  District.  Portland,  for  cl  - 
nel  improvements  in  Columbia  R  r 
from  Celilo  Falls  to  Walkila 

The   work    involves: 

(1)  31.000   cu.   yds.   rock  excavatlo' 

(2)  73.000   cu,   yds.    gravel   excavat 
Complete    bids    follow: 

(A)   Sienis    Helmer       Inc.,       St.    P  . 

$346, .520. 
(H)   General    Consruction    Co..    S. - 

tie.    $347,520. 
(tj)   Brookfield     Co..     Astoria    and    . 

J.    Kernan.    Portland.    $358.56 
(D)    I'uget    Sound    Bridge   &    Dredf  t 

Co.,   Seattle,   $362,000. 
Unit    prices    follow  ; 

(A)       (B)        (C)     ((Iji 

(1) $9.2(1     $8.S5     $9.80    ll'J 

(2) S4        1.00         .75  ) 


BIDS    OPENED 

SAN  DIEGO,  Cal.  —  V.  R,  Der  ■; 
Constr.  Co..  P.  O.  Box  F.  Station  , 
San  Diego,  at  $18,749  submitted  i^r 
bid  to  Public  Works  Officer,  Eleve',1 
Naval  District,  San  Diego,  for  C  • 
structing  an  extension  to  the  q'  • 
wall  at  the  Naval  Operating  B  ■ 
(Destroyer  Base).  San  Diego.  Sff 
fication  No.  8059.  The  proposed  (' 
tension  will  be  170  ft.  in  length,  i.: 
will  consist  of  reinforced  concn 
precast  sheet  piles  and  reintor* 
concrete  caps  on  untreated  tlmi' 
bearing  piles  and  timber  platfoi 
with  a  ereosoted  timber  fender  s' 
tem.     The  bids  were  taken  as  folloll 

(1)  all   work   complete; 

(2)  deduction   for   the  omission  of  i! 

entire   timber  fender  system.f 
The  bids  were: 
V.  R.  Dennis  Constr.  Co..  San  DM 

(1)  $18,749.    (2)    $1250. 

M.    H,  Golden,   San  Diego— (1)  $1 
S50.    (2)    $1082, 
,1,  A.    Hunt.   San   Diego— (1)   $l9.f 

(2)  $1300. 

Wm.  P.  Neil  Co..  Ltd.,  Los  f 
geles- (1)    $20,900;    (2)    $1025. 

Charles  and  P.  W.  Steffgen,  f 
Diego— (1)    $21,000.    (2)    $1050. 

B.  O.  Larsen.  San  Diego— (1)  $2 
676.    (2)   $1400. 

George  Hess.  Los  Angele.s — (1)  $2 
332.    (2)    $1000. 

Parish  Bros..  Los  Angeles— (1)  $2 
474,  (2)  $23,074  (apparently  total  w 
deduction  applied). 

Uen  C  (jerwick.  Inc..  San  Francii 
(1)$26.113,    (2)    $1150. 

Hull.  Smale  &  Ramage.  Inc.,  W 
iriington— (1)  $29,490,  (2)  $28,676  (e 
parentl;,    to'a'   with  d-^'duction  applit 


BIDS    WANTED 

PORT  TOWNSEND.  Wash.  —  Ui 
September  16.  1  P.  M..  bids  will 
received  by  Treasury  Dept,,  Washlr 
ton.  D.  C.  for  channel  protection 
boat  basin  at  the  U.  S.  Quaranti 
Station.    Port    Townsend. 

Plans  and  specifications  may  be  ( 
talned  from  above  office  and  from  ; 
Medical  Offier  in  charge  of  Ihe  Si 
tion   at   Port   Townsend. 
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DS  WANTED 

WILSON  rciVK.  Sun  C'lrmciiU-  ts 
1(1.  ChI.— I'litll  Sepl.  Ill,  n  A.  M.. 
Ms  will  \>e  received  hy  tlio  Piihllc 
nrkii  Offlfor.  Nnval  OpcriitlriK  ]fnm\ 
III  Naviil  niHtrlol.  Snn  DIoko.  for 
*n»triirtinK  a  pier  at  11th  Naval  mu- 
lct (Wilson  Cove),  Sim  rienionle 
iliind.  under  Specllle.-itlons  No.  sn:i.-,. 
he  work  Inclndea  the  rurnl.slilnR  of 
il  nialerliil.s  iind  hihor  lor  plor  oon- 
^tlng  <if  an  approach  section  appro.x- 
kalely  20  ft.  wide  hy  :t75  ft.  lonn. 
Jd  a  IiindlnK  .section  approximalely 
ft.  wide  hy  210  ft.  lonK.  The  pier 
11  be  oon.structed  of  .steel  piles, 
■Ided  .steel  framing  and  bracing, 
\<\  wooden  deck  structure,  together 
th  n  wood  faced  steel  pile  fender 
'steiti  for  the  landinB  section.  A 
li-ton  stlff-IcK  derrick  shall  he  fiir- 
Ished  and  Installed  a.«  a  port  of  llic 
jiT.  The  work  will  also  include  I  he 
'slallatlon  of  four  breast  moorings. 
c  materials  for  which  will  be  fur- 
Bhed  by  the  government  at  the  silo 
fady  for  installatinn   by   llic  cnntrai'- 

I'-- 

Plana   and    other    bidding    data    may 

obtained  from  the  I'ublic  Works 
jTlcer.  Headquarters,  11th  Naval 
islrlct,  Foot  of  Broadway,  San  Pi- 
l;o,  upon  depo.sit  of  $10  by  check  oc 
■i.stal  money  order  payable  to  tin' 
hlef  of  the  Bureau  of  Yards  anil 
locks.  J.  C.  Gobhard.  Lieut-Comdr. 
i'EC),  II.  S.  N..  by  direction  of  Pub- 
f-  Works  Officer. 


IDS   WANTED 

OREGON— rntil  August   :'7.   ST.    ^r  . 

ds  will  be  received  by  U.  S.  En- 
)neer.  First  Portland  District.  SOG 
iiKstomhousc.  Portland,  for  b  a  ii  k 
tearing,  grading  of  rivtr  brnk  and 
lacing  approximalelj  7500  cuHjIc 
lirds  of  riprap  stone  over  1750  linear 
;et  of  river  bank,   all  along  the   Wil- 

niette   River.    Oregan,    near   Eugene; 
livltalion    No.    6!)S-36-5.S. 
(Bids  will  be  taken  as  follows: 
1 1   0.5   A.    bank   clearing; 
n   4000    cu.    yds.    grading: 
^1   7500  cu,   yds.   riprap  stone. 
tS*peciflcations     and     propisal     forms 
^1  :ipplication  to  above. 

ONTRACT    AWARDED 

A.^H  IPLANP  BAR.  Ore.  —  P.acific 
Milding  Materials  Co.,  200  N  Thomp- 
:'n  St.,  Portland,  at  $13.,>-70  awai-ded 
mtract  by  U.  S.  Engineer,  First 
.ortland  nist..  for  dredging  a  Chan- 
el about  4200  ft.  long,  150  ft.  wide, 
nd  3yi-tt.  deep  at  low  water  in  the 
.'illamette  River  at  Ash  Island  Bar. 
bout  52  miles  above  the  mouth  of 
le  river. 


IDS  OPENED 

SACRAMENTO.  Cal.— Bids  received 
y  U.  9.  Engineer.  Capt.  A.  S.  Acker- 
lan.  DLstrict  Engineer,  Sacramento. 
■>r  furnishing  and  operating  clam- 
|hell  dredging  plant  at  hourly  rates 
pr  use  in  Suisun  Bay  and  the  San 
loaquln  and  Sacramento  rivers  and 
rihutary  channels;  Propo.sal  No. 
105-36-19: 

1)  Rate  per  hour  for  time  dredge  is 
operating;  (Estimated  1250  hours) 
,11'  Rate  per  hour  for  time  dredge  i.s 
held  idle  diu-ing  usual  working 
hours;  (Estimated  139  hours). 
111!  Mobilization  and  deniohlization 
of  equipment  for  each  job. 

Franks  Contracting  Co..  San  Fran- 
i^_eo  (I)  fi9.s5;   (ID   fi9.85;   (in)   $225. 

Olympian  Dredging  Co  ,  San  Fran- 
i.sco.   $23;    $23;   $250. 

25_MACHINERY  AND 
_     EQUIPMENT 

3 IDS  WANTED 

I.09  ANGELES.  Cal.-Until  August 
•'•'!•■   M..   bids  will  be  received   by 


r.  NIcklln.  Purchasing  Agent  of 
e  Los  Angeles  Water  and  Power 
111  can.  Room  740.  207  S".  Broadway. 
I  fii:iilshing  dump  truck  services 
irlng  a  period  of  six  months  tiegln- 
iig  Willi  dale  of  award  of  contract 
r  till  department's  Mono  Basin  pro- 
il,  f.o.b.  department's  Long  Valley 
.ni  site.  Grant  r>ake  dam  site  or  any 
the  four  camps  on  the  Mono  Crat- 
s  tunnel  under  .S-pecKlcation  No. 
50,    as   follows: 

)  dump  truck  service,  S  cu.  yd. 
trucks  equipped  with   rock   bodies; 

(a)  one  shift  per  day; 

(b)  two  or  three   shifts   per  day: 

1  dump  truck  service,  8  cubic  yard 
trucks  equipped  with  earth  bodies; 

I  dump  truck  service,  lu  cubic  yard 
trucks  equipped  with   rock  bodies: 

I  ilunip  truck  service, 12  cubic  yard 
triK-ks  equipped  with  ejirth  bodies. 


CONTRACT    AWARDED 

ii.XKLAND.  Cal.— Spears  Wells  Ma- 
ibiiiery  Corji..  1832  9th  St..  Oakland. 
Ml  $1315  awarded  contract  by  East 
lliy  .Municipal  Utility  District  for  fur- 
nishing one  Tandem  Road  Roller. 
l'n.pos:il    No.    C82.  •  25 


BIDS    OPENED 

SACRAMENTO.  Cal.— Bids  receiv- 
ed by  Slate  Purchasing  Agent.  Sac- 
ramento, for  furnishing  300  ampere 
arc-welder  for  State  Division  of  High- 
ways   (Quotation    4727)    as    follows: 

Herberts-Moore  Machinery  Co.,  San 
I-  lancisco.    $1282.03. 

Ilarnischfeger  Sales  Corp.,  San 
I'r.incisco.    P&H    Hansen.    $1312.2?- 

Roberts  Equipment  Co..  San  Fran- 
I  isco.  Hobart.  $1335;  $1280  (altei- 
li:ile). 

Ijincoln  Electric  Co.,  San  Franr-isr-tt. 
Lincoln.    $1340.79:    $1408.79    (aUernale). 

Westinghouse  Electric  and  Manu- 
facturing Co..   San  Francisco.   $1.'!S7.12 

Victor  Equipment  Co..  San  Fran- 
cisco.  General   Electric.    $1555. 

Weber  &  Co..  San  Francisco.  TTni- 
v.rsal.     $1560. 

Weber  &  Co.,  San  Francisco,  Uni- 
versal.  $1500. 

Air  Reduction  Sales  Co.,  Oakland 
516SS.70;  $1778.70  (alternate)  $1773. 7ii 
(alternate).  • 


BIDS    OPENED 

I.ns    ANGELES.    Cal.— The    follow- 
ing   bids      were      received      by    D.    P. 
Nicklin.   Purchasing  Agent   of  the   Los 
.\ngeles    Water   &    Power    Bureau,    for 
furnishing    one    only      portable      rock 
crushing    and    screening    plant    under 
Specification   No.   1758.   as   follows: 
(1)    for  one   only   portable   rock  crush- 
ing and   screening  plant   complete 
with     belt      conveyors,     bins      and 
neces.sary  attachments: 
(a)    f.o.b  cars  Lone     Pine: 
111)    f.o.b.    cars    bidder's    factory; 
I    alt.)    for    furnishing      one      slightly- 
used    portable    rock    crushing    and 
screening    plant      complete      with 
belt  conveyors,  bins  and  necessary 
attachments; 

(a)  f.o.b.   cars  Lone  Pine; 

(b)  f.o.b.    cars   bidder's   factory. 
The    plant    is    for    use    on    the    Mono 

IJasin  project  and  delivery  is  required 
within  six  weeks  from  date  of  award 
of   contract. 

The    bids   were: 

Austin-Western  Road  Machinery  C". 
(la)  $19,293.  (lb)  $1S.0.S5:  discount. 
3'r  20  days.  Bidder's  factory.  Auro- 
ra.   Illinois. 

Stophens-Adam.son  Mfg.  Co. — (2b) 
51S.OO0;  terms  net.  Factory.  Los  An- 
geles 

Smith  Booth  Usher  Co.— (la)  $18,380 
lib)  $17,430;  discount.  3%  30  days. 
Bidder's    factory.    Cedar    Rapids. 

Garlinghouse  Bros. — (la)  $17,128.20. 
lib)  $15,885.18;  terms  net.  Bidder's 
factory.  Minneapolis.  Minn.  Dia- 
mond  N<i.    66. 


Standard  Hleel  Works  —  Alternate 
bid  for  used  Cedar  Rapids  plant  with 
vibrating  screen  not  covered  by  iipeci- 
Ibatlons.    $9800. 

Harron,  RIckard  &  McCone  Co. — 
11a)  $18,905.  (lb)  $17,505,  (2b)  IIS.T'JO: 
(llscounl.  27o  20  days.  Bidder's  fac- 
tory. (1)  .Minneapolis.  Minn..  (2)  MIna. 
Nevada. 

(lb)  $11,322.60;  terms  net.  Bidder'* 
factory,  Minneapolis.  Minn.,  Diamond 
No.   K  ' 

Garlinghouse    Bros.  —  (la)     $15,522, 

BIDS    OPENED 

SOUTH  SAN  FRANCISCO,  San 
ifateo  Co.,  C'al. — Bids  received  by 
South  San  Francisco  City  Countll  for 
furnishing  equipment  and  operators 
as  required  to  straighten  and  confine 
portions  of  Colma  Creek  and  Baden 
Creek: 

W.  M.  Peterson.  South  San  Fran- 
ci.sco.  for  furnishing  one  1-yard  drag- 
line.  $6.88  per  hour. 

J.  S.  Baker.  Burlingame.  for  fur- 
nishing one  1-yard  dragline,  $6.88  per 
hour. 

William  Trimble,  San  Francisco,  for 
furnishing  one  45-hp.  tractor,  $5  per 
hour. 

A.  Morton,  Menlo  Park,  for  furnish- 
ing two  1-  or  5-yd.  trucks,  $2.75  per 
hour. 

L.  C.  Smith,  San  Mateo,  for  fur- 
nishing one  I'^-yd.  gas  shovel,  $65 
licr  day  of  eight  hours.  • 


BIDS    OPENED 

SONOMA  AND  NAPA  COS.,  Cal.— 
Kids  received  by  State  Division  of 
Highways.  Jno.  H.  Skeggs.  District 
Engineer.  San  Francisco,  for  rental 
of  one  pneumatic-tired  tractor  grader 
for  standby  intermittent  use  in  So- 
noma and  Napa  Counties  (300  hours 
estimated): 

Garcia  Constr.  Co..  2059  Webster 
St..    Oakland,    $3.25    an    hour. 

Rock  &  Gravel  Trucking  Co.,  1757 
Fourth   Ave..   Oakland,   $4.50  an   hour. 

Hein  Bros.  Basalt  Rock  Co.,  Peta- 
iuma.    $5  an   hour. 

Contract  awarded   to  low  bidder. 

BIDS    OPENED 

SAN  FRANCISCO— Kratz  &  McClel- 
land. Inc.,  522  Bryant  St.,  San  Fran- 
cisco, submitted  only  bid  received  by- 
National  Park  S-ervice.  F.  A.  Kitt- 
ledge.  Chief  Engineer,  409  Linderwood 
Lldg.,  San  Francisco,  for  furnishing 
trailers  for  use  in  various  nation,al 
parks. 

The  items  were:  (1)  furnishing  two 
23-ton  trailers  on  pneumatic  tires. 
$1876,  each,  f.o.b.  La  Crosse,  Wiscon- 
sin or  (2)  (alternate)  two  12-ton  trail- 
ers on  pneum.atic  tires.  $1295.  each, 
f.o.b   same.     Discount   2'ro-io.       • 

BIDS   OPENED  •  ~< 

YUMA.  Arizona — Bids  received  by 
U.  S.  Bureau  of  Reclamation.  Denver, 
for  furnishing  at  Yuma.  Ariz.,  three 
667  Kv-a.,  single  phase.  60-cycle.  33,- 
000/2400-volt  transformers,  one  34.5 
Kv.  three-phase  lightning  arrester; 
two  34.5  Kv.  three-pole. single-throw, 
gang,  operated,  air  break  switches: 
three  34.5  Kv.  expulsion  fuses,  and 
<ine  outdoor  switching  and  metering 
equipment  unit,  for  the  Imperial  Pam 
substation.  AIl-American  Canal  Sys- 
tem, Boulder  Canyon  Project;  Spec. 
No.    704-n: 

Item    No.    1 

Moloney  Electric  Co.,  St.  Louis,  f.o. 
b     Yuma.    JS704. 

Standard  Transformer  Co.,  Warren. 
Ohio,  f.o.b.  bidder's  shipping  point, 
$7203.85. 

Kuhlman  Electric  Co..  Bay  City. 
Mich.,  f.o.b.  bidder's  shipping  point, 
$7668:   f.o.b.   Yuma.   $8103. 

R.  E  Uptegraff  Mfg.  Co..  Pitts- 
burgh,  Pa..   f.o..b   Y'una.    $8103. 
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Pennsylvania  Tra  nsformer  Co., 
rittshurgh,  Pa.,   f.o.b.  Yuma,  $8103. 

Wagner  Electric  Corp.,  St.  Loui.-i. 
f.o.b    Yuma.    $8139. 

.\llis-Chalmer.';  MfK.  Co.,  Milwau- 
kee.   Wis.,    f.o.b.    Yuma.   $8103. 

We.stinghou.se  Elec.  &  Mfg.  Co 
Kenver,    f.o.b.    Yuma,    $8103. 

(General    Kleo.    Co.,    Schnoctady.    N. 
v..    f.ivh.    Yuma,    $8103. 
Item    No.  2 
We.-itingluni.-^c  Klec.   *   MfK.  C'n..   f..h 
Yuma.   $»(J6.15. 

iJeneral    Electric      C"..    f.o.l>.      Yuni-i. 
$3i;6.1.i 

Graybar  Electric  Co..  f.o  li.  Yuma. 
$<'fiK.15. 

Item   No.  3 
\Veslinghou.se     Elec.     &     Mfg.     Co.. 
Denver,  f.o.b  Yuma.  $566. 

General  Electric  Co.,  .Schnectady, 
f.o.b.    Yuma.    $56(1. 

Oravbar    Electric    (V.  .     Ii.iner,     f.o.b. 
Yimia.   $566. 

Della-S-lar  Electric  Co..  Chicago. 
f.o.b.   Yuma.   $460. 

Oertler  Electric  Supply  Corp.,  New 
York    City,    f.o.b.    Yuma,    $460. 

I'iBcific  Electric  Mfg.  C^orp.,  San 
Fiancisco.    f.o.b.    Yuma,    $.'i66. 

Schweitzer  &  Conratl,  Inc.,  Chicago, 
f.o. I).    Yuma.    $596. 

lohnson  Mfg.  Co.,  Atlanta.  Ga..  f.o 
li.    Yuma.    $579. 

Bnwie  Switch  Co.,  San  FrancLsco. 
f.o.b.    Yuma,    $566. 

J.  Q.  Lalor.  Denver,  f.o.b.  Yum.i. 
$566. 

Electrical  Engineers  Equipment  Co.. 
Melrose   Park.    111.,    f.o.b.    Yuma.   $56C. 

Electric  Power  Equipment  Corp., 
Philadelphia,  f.o.b.  Yuma,  $566;  (Alt.) 
$596 

I.,ine  Material  Co.,  So.  Milwaukee, 
Wis.,    f.o.b.    Yuma,    $566 

High    Tension   Co.,    Phillipsburg,    N. 
1..    f.o.b.    Yuma.    $500;    (alt).    $550. 
Item    No.  4 

Westinghouse  Electric  &  Mfg.  Co., 
Denver,    f.o.b.    Yuma,    $384. 

•Jeneral  Electric  Co.,  Schneslady. 
N".   Y..    f.o.b.   Yuma.    $157.50. 

Graybar  Electric  Co..  Inc.,  Denver, 
fob.    Yuma,    $157.50. 

Delta  Star  Electric  Co.,  Chicago, 
f.o.b   Yuma.    $180. 

Gertler  Electric  Supply  Corp.,  New- 
York  City,    f.o.b.    Yuma.    $146.61. 

Pacific  Electric  Mfg.  Corp..  San 
Francisco,   f.o.b.   Yuma.    $203. 

Schweitzer  &  Conrad.  Inc..  Chicago 
r  n  li.    Yuma.    $146.61. 

.lohnson  Mfg.  Co.,  Atlanta,  Ga.,  f.o. 
b.    Yuma  $179.11. 

Bowie  Switch  Co..  S-an  Francisco, 
f.o.b.    Yuma.    $131. 

James  Kerney  Corp.,  St.  Louis,  f.o. 
b.    Yuma,    $151. 

Item   No.  5 

Westinghouse  Electric  &  Mfg.  Co.. 
Denver,    f.o.b.    Yuma.    $1678. 

General  Electric  Co.,  Schnectady, 
f.o.b.    Yuma.    $1678. 

Graybar  Electric  Co..  Denver,  f.o.b. 
Vuma.   $1678. 

Delta  -  Star  Electric  Co.,  Chicago, 
f.o.b.    Yuma.    $1630. 

Gertler  Electric  Supply  Corp.,  New 
York   City,    f.o.b.    Yuma,    $1630. 

Pacific  Electric  Mfg.  Corp.,  f.o.b. 
bidder's    .shipping    point.    $1755. 

Condit  Electrical  Mfg.  Corp..  Bos- 
ton, f.o.b.  bidder's  shipping  point. 
$1860. 

Automatic  Switch  Co..  Detroit.  Mich, 
f.o.b.    bidder's  shipping  point,   $1225. 

Kelman  Electric  &  Mfg.  Co.,  Los 
Angeles,  f.o.b.  bidder's  shipping  point 
$1100. 


28  —  FIRE  EQUIPMENT 

CONTRACT    AWARDED 

S.ANTA  rnrz.  Cnlif.— .M:,ck  liil.i- 
nntional  Motor  Tr\ick  Corp..  nth  nnd 
Ilow.nrd  Sts..  San  Francisco,  awaided 
ronlract    at    $6650   by   flanta   Cruz   Citv 


Council  for  furnishing  a  pumping  en- 
gine for  the  fire  department,  equip- 
ment including  1000  feet  of  hose,  lad- 
ders,  flood   lights,   etc. 


29— STREETS    AND    HIGH- 
WAYS 

LOW    BIDDER 

MODOC  COUNTY.  Cal.— Hemstreet 
.■i  Bell.  501  Eleventh  St..  Marysville. 
at  $in.2iin  .submitted  low  bid  to  State 
Division jif  Highways,  F.  W.  Hasel- 
wood.  District  Engineer.  Redding,  for 
prodvtction  of  12.000  cubic  yards  of 
crushed  gravel  for  use  in  Modoc 
County  between  Rush  Creek  and 
.\din.  • 


CONTRACT    AWARDED 

SANTA  CLARA  CO,  Cal.  —  Union 
Paving  Co.,  Call  Bldg..  San  Francisco, 
at  .$29,250  submitted  low  bid  and 
awarded  contract  by  Santa  Clara 
County  Board  of  Supervisors  for  con- 
.structing  179.000  sq.  ft.  of  asphalt 
<oncrete  pavement  on  King  Roaa. 
letween  Berryes.sa  Road  and  Alum 
Rock   Ave.    in    Supervisor   District   No. 

Complete   bids   follow: 
Union     Paving     Co..     San     Francisco. 

$29,250. 
I.  W.  Desmond.  San  Jose,  $29,810. 
A.    J.    Raisch    Paving   Co..    San    Jose. 

$29,870. 
Engineer's   Estimate.    $28,945. 


BIDS  WANTED 

SACRAMENTO.  Cal.— Until  Sept.  10 
10  A.  M..  bids  will  be  received  by  T. 
!•'.  Patterson.  Clerk.  Sacramento 
County  .Supei'visors.  for  resurfacing 
Rio    Linda    Blvd..     Sacramento. 

Quantities  will  be  available  in  about 
one    week. 


NOTICE    TO    BIDDERS 

STATE  OF  CALIFORNIA.  —  State 
Highway  Engineer  C.  H.  Purcell  an- 
nounces cost  of  blue  prints  for  state 
highwa.v  work  now  advertised,  bids  to 
be  opened  in  Sacramento  Sept.  4.  and 
in   Los   Angeles   Sept.   5.   as  follows: 

V-SLO-33-B.C.  bet.  Estrella  River 
and  easterly  boundary.  Bids  to  h« 
opened  in  Sacramento:  PLANS  (No. 
of  Sheets)   1;   no  charge. 

VIII-SBd  -  127  -  ABCD,  bet.  northly 
boundary  and  Baker:  bids  to  be  op- 
ened in  Los  Angeles:  PLANS  (No.  of 
.'ih.eets)    1;    no  cliarge. 

)IX-Iny-127-GMNP,  bet.  Panamint 
S'ink  and  county  line:  bids  to  be  op- 
enivl  in  Sacramento:  PLANS  (No.  of 
Sheets)   1:  no  charge. 

Requests  for  plans,  specifications, 
and  propo.=ial  forms  must  be  .iddress- 
ed  to  the  office  of  the  State  Highway 
Engineer.    P.    O.  Box  1499.    Sacramento. 

BIDS   WANTED 

SACRAMENTO.  Cal.— Until  Sept.  in 
10  A.  M..  bids  will  be  received  by  T. 
F.  Patterson.  Clerk.  Sacramento 
County  Supervisors,  for  resxirfacing 
Fair    Oaks    Blvd..    Sacramento. 

Qu.nntities  will  be  available  in  ab.mt 
one    week. 

CONTRACT    AWARDED 

K.\NTA  CLARA  COUNTY.  Calif  — 
O.  G.  Ritchie.  154  N.  11th  Street.  San 
Jose,  at  $1,989  submitted  low  b^d  and 
awarded  contract  by  the  Santa  Clara 
County  Board  of  Supervisors  for  con- 
.structing  45.000  sq.  ft.  oil  macadam 
surfacing  on  portions  of  Railroad  .ind 
Dillion  Avenues  in  Supervisor  Dis- 
trict No.   4. 

Complete  bids  follow: 

o.   G.   Ritchie.   San   Jose $1.9S!i 

A      J.    Raisch    Paving    Co.,    San 

Jose     2.080 

Irving  L.  Ryder.  San  Jose 2.172 

Leo  F  Piazza.   San  Jose 2.495 

Engineer's    estimate    2.090 


BIDS    WANTED 

LE^.IS    CO..     Wash.— Until    Au 
»n,   10  A.    M..   hid.'i  will  be  receivei 
U.   S.   Bureau  of  Public  Roads.  W 
Lynch.     District     Engineer,     316 
Post   Office   Bldg.,    Portland,   for  g 
ing   and    constructing    tunnel   on  t 
miles.  Project  4-C2  of  Mt.  Rainier 
tional  Park.   Stevens  Canyon  high 
Lewis    County.    Wash. 
The  work   involves; 
(119  acres  grubbing; 
(   2)    160.000    c.y.    unclass.    excav... 
(   :i)   234.000  sta.    yd.    overhaul; 
(    4)    1.167    miles    finishing    earth   k 

ed   road ; 
(    51    6.0O0     c.y.     mi.     haul     and     .  iis 

haul; 
(  <!)    115    M.    ft.    B.M.    untreaterl 

ber    in    place; 
(    7)   200  c.y.   Class   A    concrete; 
(   8)   220    sq.    yd.    paved    culvert   iiil 
(   9)   19.500    lbs.    reinforcing   steel; 
<10)   1.600   c.y.    masonry; 

(11)  710    l.f.    culverts    (alt.)- 

(12)  300    l.f.    36-in.    reinf.    cone,    m 

(13)  160     c.y.     masonry    guard 

Type  2: 

(14)  257   l.f.    tunnel   excavation; 

(15)  as  required   slope  stabiliation. 
Specifications     and     proposal     fc 

from   above    on    deposit    of   $10. 


CONTRACT    AWARDED 

LOS  ANGELE!5  COUNTY,  Ci  - 
Griffith  Co.,  502  Los  Angeles  Rail  v 
Bldg..  Los  Angeles,  at  $39,913  awf  ■ 
ed  contract  by  State  Division  f 
Highways  for  paving  with  asp  t 
concrete  about  1.4  miles  in  Los  - 
geles  county  on  Sunset  Boulev;  . 
between  La  Vet.a  Terrace  and  S;  i 
Atonica   Blvd. 


August  16,  19 
CONTRACT    AWARDED 

MARIN  COUNTY.  Cal.  —  Pale 
Truck  Service.  Inc.,  646  Park  A,, 
.San  Jose,  at  $12,559  awarded  contt 
by  State  Division  of  Highways  sr 
applying  seal  coat  on  about  48.9  wis 
in  Marin  County,  between  Manzai.^ 
and  the  northerly  boundary. 


COITRACT     AWARDED 

SAN  BERNARDINO  COUNTY,  f. 
— C.  O.  Sparks.  2309  East  Ninth  1 , 
Los  Angeles  at  $14,025  awarded  d- 
tract  by  State  Division  of  Highw!« 
for  applying  seal  coat  on  about  it 
miles  between  Barstow  and  Mounil 
Pass.  San  Bernardino  County.         ' 


BIDS   WANTED 

WHATCOM  COUNTY.  Wai5h.—  ■ 
til  August  28.  10  A.  M.,  bids  wil  ,e 
received  by  V.  S.  Bureau  of  Pt  c 
Roads.  W.  H.  Lynch,  District  E  - 
neer.  316  New  Postofflce  Bldg.,  P  - 
land.  Ore.,  for  reconstruction  grat  g 
4.620  miles  of  Project  6-A7.  loci|d 
within  the  Mt.  Baker  National  Foii;:, 
Whatcom  County. 

The    principal    items   of   work   ar 
(    1)    30  acres  clearing; 
(   2)    27    acres   grubbing; 
(   3)   100.000    c.y.    unclass.    excav.; 
(   4)    260.000   sta.   yds.   overhaul; 
(   5)   4.620   miles   finishing   earth-g>  - 

ed  road; 
(   6)    500   M.   gals,   watering; 
(  7)  5   acres   roadside   cleanup; 
(  8)    12.000    c.y.    mi.    overhead; 
(  9)    212  c.y.   Class  A   concrete; 

(10)  19,000   lbs.   reinf.    steel: 

(11)  60    c.y.    cement    rubble    mast  f 

headwalls; 

(12)  530    l.f.    reinforced    concrete   r  • 

(13)  10.000    l.f.    rounding    cut   slop 

(14)  1.500  c.y.  loose  riprap  (Type  2 

(15)  extra    and     misc.     force    acc(  ' 

work; 

(16)  1.050   l.f.    culverts    (alternate) 

(17)  3.710  l.f.  eonc.  cribbing  stretrl  ■ 
(IS)   1.600   l.f.   concrete  cribbing  hi  • 

ers. 
Plans  and   specifications  from  fll 
on   deposit   of  $10. 
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DW   BIDDER 

IIASTA  fDlTNTV,  Cal.— Hcnistrf It 
,  lloll,  r.iil  Klpvciith  St..  MnryHvlllo. 
^')10,ll'<li  xuhnillti^d  Inw  lild  to  h'talii 
iVldlon  iif  jriBhwiiyM.  I'".  W.  HaHpl- 
\iid,  DiHtrict  KnKlncer.  HcddliiK.  fur 
:iiiit  0.1  Millo  Krndlng  iind  .siiiriiclnn 
»lh  rond-mix  surfaclnR  on  cnishfr 
rn  l>a»<'  In  the  city  of  HeddlnR  ln- 
I'ccn  four!    and   rallfoinia   Strci-ls. 


Aiieii^t  ir,.  i!i:;j 

DNTRACT  AWARDED 
ilN'KIi.SIDK  f'miXTV.  Calif.-  C.  O 
!Mrk«.  230;>  K  Ninth  Ht..  I,o.«  Annfolcs 
:  }lli.l3i  HWardpd  contiart  li.v  Si.r.r 
Ivislon  of  Highways  for  applyliip 
.•il  coat  to  exlstlngr  shoulder.s  on 
mill  I5C.7  mllr.i  In  Riverside  fount. v 
II ween  Coronn  and  southerly  bonn- 
try  «nd  between  Riverside  and   Kl.^l- 


AiiEii.<*t  ii;.  loni 

OS  REJECTED 

■!.\N  RKR.VAHliINO  ('(V.  Cal.-  All 
ll.s  received  Angii.'it  I  rejoi'ted  li.v 
.'ite  Divi.-slon  of  Highways  on  con. 
iict  for  applying  ."ieal  coat  on  aiioiit 
■r,  miles  In  San  Bernardino  Coniilv, 
II ween    Adelanto  and    Route   5S. 

Low  bid  .«iubniitted  by  K.  Tj.   Veaj;er. 

■  \  470.    San  Rernardino    at    $in..T2n. 


OS   OPENED 

fiONNEVlLLE,    Oregon    —    Warren 

nrlhwest  Co.,  Portland,  at  ?6.S,iO  sub- 
tted  low  bid  to  I'.  S.  Engineer.  Sec- 

»d    Portland     Di.strict.    Portland,     for 

•phaltic    concrete    paving    at    Bonne- 
le. 

The  work  Involves: 
I  5000   sq.   yds.   preparation   of   sub- 
grade; 

)  80  cu.  yds.   crushed  rock  in   place: 

>  600    tons    asphaltic    concrete    base 

:       course  in   place: 

[)  400  tons  asphaltic   concrete  wear- 

;       Ing   surface    in    place: 

I  .10    tons    asphaltic    concrete    non- 
skid  surface   in   place: 

,1  tSOO    lln.    ft.    wooden      headers      in 
place. 

i'omplete  bids  follow: 
)   Warren   Northwest   Co.,   Portland, 
$6850. 

!)  Cascade    Construction    Co.,    Port- 
land.  $8165. 


DNTRACT  AWARDED 
MONO  cni'NTV.  Cal.  —  Morrison- 
ludsen  Co..  lU'l  Title  Guarantee 
dg..  I,os  Angeles,  at  $147,390.20 
larded  contract  by  U.  S.  Bureau  of 
ibllc  Roads,  San  Franci.sco.  for 
ading  6.82.S  miles  grading  on  Sec- 
>n  A.  Route  SI,  the  Mammoth  Lakes 
ilional  Forest  Highway,  Inyo  Na- 
■  nal   Forest,    Mono  County. 


3NTRACT  AWARDED 
MONO  COCNTY,  Cal.  —  Young  & 
>n  Co..  Ltd.,  .599  Colusa  Ave..  Bcr- 
•ley.  at  $70,320.25  awarded  contract 
■  P.  S.  Bureau  of  Public  Roads,  San 
rancleco,  for  grading  2.2  miles  of 
■ctlon  B.  Route  SI,  the  Mammoth 
Ikes  National  P'orest  Highway,  Inyo 
.itlonal   Forest,   Mono  Countv. 


ONTRACT  AWARDED 
VAVAI'AI  COUNTY,  Ariz.  —  Skou- 
■n  Bro.s.,  Albuquerque,  N.  M.,  at 
3.600.50  awarded  contract  by  U.  S. 
ureau  of  Public  Roads,  San  Fran- 
■•'co,  for  grading  about  3.09  miles  of 
■ction  J.  Route  7.  the  Oak  Creek 
ational  Forest  Highway.  Coconino 
alional  Forest.  Yavapa'i  Count>, 
rizona. 

ONTRACT  AWARDED 
SAN  FRANCISCO.-Eaton  &  Smith 
5  Ocean  Ave.,  at  $33,726.10  award- 
I  contract  by  Department  of  Piibli, 
orks  under  Spec.  No  )S,805  for 
nprovement  of  Army  St.  between 
"trero   Ave.    and   Bryant   St. 


BIDS   WANTED 

SONOMA  COUNTY,  Cal.  — I'litll  Sep- 
l.mber  3,  2  V.  .M.,  bIdM  will  be  re- 
iclvod  by  State  Division  of  High- 
ways, Jno.  H.  Skeggs,  District  Engi- 
neer, State  Uhlg.,  San  Francisco,  for 
applying  Class  B  seal  coat  to  about 
nine  miles  of  existing  road  bed  In  So- 
noma County  between  the  easterly 
iMMindary   and   nine   miles   westerly. 

The    work    involves: 
•  1)   115  tons  liquid  asphalt,  90-95: 
(-')    1350   tons  screenings. 

Plans  may  be  ."seen  and  forms  of 
propos.al  and  specifications  obtained 
at  the  above  offlce. 


BIDS    WANTED 

MAMN  COI  NTV,  Cal.— Until  Sept. 
10,  II  A.  M..  bids  will  be  received  by 
Marin  County  Board  of  Supervisors, 
olflcc  of  the  County  Clerk,  Court 
House.  San  Rafael,  for  applying  oil 
and  screenings  on  portions  of  varloun 
county  roads. 

The    work    Involves; 
(U    97    Ions  light   oil: 

(2)  203    tons   heavy   oil; 

(3)  1920    tons    rock; 

(4)  960    tons    screenings. 
Specifications    and     pru^isal     forms 

may  be  obtained  at  the  offlce  of 
County  Surveyor  Rodney  B.  Messner, 
Court   House,    San    Rafael. 


PLUMAS  CO.— 1.8  Mi.  Grade  Section  B,  Route  20 — (Govt.) 


i  l.l'.M.V.'^  i-|'I;NTY.  Cal.  — Hem.stieel 
K-  Hell,  501  nth  St..  Marysvillc,  at 
$5.';. 910. 30  submitted  low  bid  to  the 
I'.  S.  Bureau  of  Public  Roads.  C.  H. 
SweetHcr,  District  Engineer,  San  Fran- 
cisdi.  for  1.823  miles  of  grading  on 
.•Section  R  of  Route  20,  the  Almanor 
.National  Forest  Highway,  Plumas  Na- 
tional   p'orest,    Plumas    County. 

The  work  involves: 
I    II    15  acres  clearing; 
(   21   26  acres  cleanup  clearing; 
(   3)   110,000   c.y.    unclass.    excav. ; 
(    1)    760    c.y.    do    for   structures; 
(   5)   35,200  sta.  yds.  overhaul; 
I   i;)   n.OOfl   c.y.    subgrade   reinf.; 
I    7)   7500   c.y.    mi.    haul   do; 
(    SI    195   If.   perforated   CMP  in   place: 
I   9)    196     I.f.     8-in.     (asphalt     dipped) 

CCMP; 
Mill   59S   I.f.    18-in.  do; 

(II)  654    I.f.    24-in.  do: 

(121   IS    I.f.    30-in.  do; 

.131    150    I.f.    42-in.  do; 

(III   .S    laob    Type   A   spillway   inlets; 
(151   7  c.y.  Class  A   concrete; 


(16)  25   r.y.   Class  B   concrete; 

(17)  700  lbs.    reinforcing  steel; 

(IS)    so    c.y.     crushed    rock    or    gravel 
for   backfill; 

(19)  2000   I.f.   remove  and   reset   fence; 

(20)  190  I.f.   remove  &   relay  or  stock- 

pile   existing   CMP; 

(21)  7250   I.f.    Type    1    protection   ditch: 

(22)  44   each    right  of  w.-iy  monumenia 

(23)  24    each   culvert    markers: 

(24)  extra     work,     remove     and     relay 

existing  water  line. 
Complete   bids    follow: 

(A)  Hemstreet     & 
$53,910.30. 

(B)  Frank  C.   Cuffe.   San  Rafael,   $56. 
440.74. 

(C)  M.J.B.  Const.   Co.,   Stockton,   $57. 
333.60. 

(D)  Isbell   Const.    Co.,    Reno.    Nevada 
$66,296.80. 

(E)  KenneiJy  Const.  Co..  Oakland  $67 
300.30. 

(F)  Engineer's  estimate.    $64,822. 

T'nit    prices   follow: 


Marysvllle. 


(A) 


(B) 


(  '  > 

$150.00 

$200.00         $235.00 

$400.00 

$250.00 

$400.00 

(    2) 

50.00 

50.00           120.00 

IdO.on 

125.00 

50.00 

(    3) 

.33 

.354               .31 

.39 

.41 

.40 

(   4) 

1.50 

1.30                1.25 

1.50 

1.00 

1..50 

(    5) 

.02 

.02                 .03 

.02 

.02 

.01 

{    6) 

.30 

.30                 .50 

.50 

.60 

40 

(    7) 

.20 

IS                 .20 

.20 

.15 

.20 

(    S) 

1.15 

1.10               1.25 

1.17 

1.2B 

1.00 

(    9) 

1.25 

1.23               1.25 

1.18 

1.25 

1.00 

no)  . 

1.75 

1.75                2.45 

2.00 

2.10 

1.75 

(11) 

2.60 

3.00                3.60 

3.00 

3.50 

2.75 

(12) 

3.75 

3. 82                4.70 

3.40 

4.50 

3.50 

(13) 

7.00 

6.Sn                S.70 

6.00 

7.50 

5.60 

(14) 

15.00 

15.00             22.00 

15.00 

20.00 

15.00 

(15) 

40.00 

28.00             31. 0« 

35.00 

30.00 

30.0(1 

(16) 

30.00 

28.00             31.00 

35.00 

30.00 

28.00 

(17) 

.10 

.06                 .09 

.10 

.07 

.10 

(18) 

4.00 

5.00               6.25 

6.00 

2.50 

.3.50 

(19) 

.10 

.12                 .18 

.07 

.10 

.10 

(20) 

1.00 

1.00                1.50 

1.00 

1.00 

1.00 

(21) 

.20 

.15                  .15 

.20 

.15 

.20 

(22) 

3.00 

3.00                3.00 

3.50 

3.00 

3.00 

(23) 

2.50 

2.00               3.00 

4.00 

3.00 

2.00 

(24) 

200.00 

200.00           200.00 

200.00 

200.00 

200.00 

Ai 

vard   to  low   bidder 

recommended. 

OREGON  —  BANK  PROTECTION  —  (GOVT.) 


OREGON  STATE.— Kern  &  Kibbe. 
42  SE  Salmon  St..  Portland,  at  $32,- 
947.50  submitted  low  bid  to  the  U.  S. 
Engineer,  First  Portland  Dist..  Port- 
land, for  bank  clearing,  bar  clearing, 
grading  river  bank  and  constructing 
ajipro.ximately  8,630  I.f.  of  protective 
gravel  fill  along  the  Willamette  river, 
between   Eugene  and  Harrlsburg. 

The  work  Involves: 

(1)  6.1    acres   bank    clearing; 

(2)  2S    acres   bar  clearing; 


(3)  1,500    c.y.    grading; 

(4)  111.000    c.y.    protective    gravel    fill. 
Complete    bids    follow: 

(A)  Kern  &   Kibbe,    Portland $32,947 

(B)  Kuckenberg-Wittman    Co.. 

Inc..    Portland    39.840 

(C)  Parker-Schram   Co.,    Port- 
land      _ _  39.880 

(D)  J.   A.    Lyons.   Portland 43,995 

(E)  F.   J.    Kernan,    Portland 55,320 

(F)  Engineer's    estimate    45.454 

Unit    prices    follow: 


(A) 

(1) $75.00 

(2) 75.00 

(3) 28 

(4) - ?.7 


(B) 


$150.00 
120.00 


(C) 


$150.00 
25.00 


(D) 


$200.00 
100.00 


(E) 


$210.00 
93.00 


(F) 


$164.40 
109.75 
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CONTRACT  AWARDED 
LINN  roUNTY.  Oregon— E.  I..  Gates. 
McC'rfdie  Springs,  Oreeon.  at  $35.- 
Sfil.47  awarded  contract  by  U.  S.  Bu- 
reau of  Public  Koads,  Portland,  for 
confstruction  of  SliTO  miles  of  tin- 
North  Santiam  grading  project,  lo- 
cated within  the  Willamette  National 
I'orest,   Linn   County. 


CONTRACT    AWARDED 

S.\NT.\  CLAR.V  COITNTV.  Cal.  — A. 
.1.  Kaisch  Paving  Co..  Burrdl  Bid,;.. 
San  Jose,  at  $l!i.960  submitted  low  bill 
and  awarded  contract  by  the  Saiii.i 
Clara  County  Board  of  Supervisorr. 
for  constructing  sng.OOO  s<i.  ft.  of  oil 
macadam  snrfacing  on  portions  of 
.lunipero  Serra  boulevard  in  Super- 
vi.sor   District   No.   5. 

<'fimplete  bids  follow: 
.\.    .1.    Kaisch    Paving    Co.,     San 

Jns,.       ?1-.'"''' 

Leo    I".    Piazza.    San   .Joso  li..4i  . 

W.   r).   Tyson.   San  Francisco..       Ifi.BTS 
Kngincor's    estimate    17. 1-" 

BIDS  WANTED 

SACR.^JIENTO.  Cai. -Until  Sepl.  1" 
10  \.  M  .  bids  will  be  received  by  T. 
V.  Patterson,  Clerk.  Sacramento 
County  Supervisors,  for  resurfacing 
Franklin    Blvd.,    Sacramento. 

Quantities  will  be  available  in  about 
one   week 


BIDS     WANTED 

VAN  .lOAQUIN  COUNTY.  Cal.- 
Until  September  5.  3  P.  M..  bids  will 
be  received  by  State  Division  of 
Highways.  R.  n.  Pierce,  District  Bn- 
(Tineer  1200  N.  Center  St.,  Stockton, 
for  paving  with  asphalt  concrete 
about  200  lineal  feet  at  the  Fresno 
Avenue,  grade  separation  in  San  Joa- 
quin County,  near  the  City  of  Stock- 
ton. 

The   work   involves: 

(1)  15    cu.    yds.    road    excavation    un- 

classified: 

(2)  465    sq.    yds.    subgrade    for    pave- 

ment: 

Ci)  196   tons   asphalt   concrete; 

,4)   75  sq.  yds.  asphaltic  paint   binder; 

(5)  22   cu.  "yds.    Class   A   Portland   ce- 
ment concrete  (curbs) ; 

(B)    r,:,i\    lbs.    bars       reinforcing       steel 
(curbs); 

(7)  200  lin.   ft.   traffic   stripe. 

Plans    may    be    .seen    and    forms    of 

proposal  and  specifications  may  be  ob- 

laint'd    on   application    to   above. 


BIDS    OPENED 

SAN  RENITO.  Monterey.  San  Luis 
ribispo  and  Santa  Barbara  Cos..  Cal. 
— Al.  W.  Rimonds.  3427  J  St..  Sac 
ramento.  at  $3,604  submitted  the  low 
hi-rl  to  State  Division  of  Highways. 
L  G.  Gibson.  District  Engineer.  San 
I-iiis  Obispo,  for  applying  about  r.fio 
miles  of  traffic  stripe  to  existing  pave- 
ment at  various  locations  In  San  Be 
nito.  Monterey,  San  T.uis  Obispo  and 
Santa  Barbara  counties. 

The  work  involves: 
(t)  5(;n    miles   painting    traffic    siripc: 
(21    K.o    miles   spotting   traffic   stripe. 

Complete  bids  follow: 

(A)  Al.    W.    Simmonds,    Sacto ?:!(i04 

(B)  S.   A.  Cummings.    San  Diego     402" 

(C)  Edwin   Anderson,    S.   F 42ofl 

Unit    prices   follow: 

(A)  (B)  (C> 

(U     M.55         $4.7.'-.         $.-.10 

(91  6.60  8.50  S.tO 


CONTRACT   AWARDED 

NEVADA  AND  PLACER  COS..  Cal. 
—Harms  Bros..  5220  21st  Ave..  Sac- 
rament.:), at  $35,981.10  awarded  con- 
tract by  State  Division  of  Highways 
for  installing  perforated  metal  pipe 
culvert  on  about  3.7  miles  in  Nevada 
ar.d  Placer  Counties,  between  Vi  mile 
west  of  Soda  Springs  and  D.mnfi- 
Summit. 


BIDS   REJECTED 

CONTRA  COSTA  COUNTi,  Cal.— 
Board  of  Supervisors  rejected  ali  bids 
received  August  6  for  constructing 
1100  ft.  approximately  of  cement  side- 
walk on  Stockton  Street,  San  Pablo. 
The  work  will  be  done  by  day  labor 
under  supervision  of  County  Survtyor 
R.    R.    Arnold. 

Albany  Cement  Contractors,  Inc., 
.Ml.aiiy.    submitted   low  bid  at   $932.77. 


CONTRACT   AWARDED 

SAN  DlKliO  COUNTY,  Cal.  — Paul- 
sen &  March.  S275  Compton  Ave..  Los 
.\ngeles.  at  $12,318.75  awarded  con- 
tract by  State  Division  of  Highway.--, 
fiir  applying  liquid  asphalt  on  about 
b:  miles  between  Jamul  and  While 
Star,    San    Diego  County. 


AWARD    RECOMMENDED. 

BUTTE  and  Tebania  Cos.,  Calif.— 
District  Engineer  C.  H.  Sweetse;-.  U. 
S.  Bureau  of  Public  Roads.  San  l<ran- 
cisco.  has  recommended  award  of  a 
contract  to  L.  F.  Piazza.  290  N  Sixth 
St.,  San  Jose,  at  $16,939.91  for  plac- 
ing subgrade  reinforcement  on  por- 
tions of  Sections  F  and  G  of  Route 
21.  the  Deer  Creek  Meadows  Nation- 
al Forest  Highway,  Lassen  National 
Forest.    Butte   and    Tehama   Counties. 


CONTRACT    AWARDED 

EL  I)OR.\DO  CO..  Calif.  —  Harms 
Bros.,  5220  Twenty-first  Ave.,  Sac- 
ramento, at  $18,626.40  awarded  con- 
tract by  State  Division  of  Highways 
for  installing  corrugated  metal  pipe 
■ulverts.  perforated  metal  pipe  uii- 
lierdrains  and  spillway  assemblies  on 
about  7.9  miles  In  EI  Dorado  County, 
lietween    Kyburz   and    .Strawberry. 


BIDS    OPENED 

LA.VE  COUNTY',  Oregon.— Colonial 
Construction  Co.,  W.  326  First  St.. 
Spokane.  Wash.,  at  $165,390  (metal 
pipe  alternate)  submitted  low  bid  to 
U.  S.  Bureau  of  Public  Roads.  W.  H. 
I^ynch.  District  Engineer.  Portland  for 
grading  and  advance  clearing  Proj- 
ect 21-Hl.  I.  Willamette  National 
Forest    Highw-ay.    Lane   County.    Ore. 

The  length  of  the  project  is  1.250 
miles  of  grading  and  0.657  mile  ad- 
vance  clearing. 

Complete  bids  follow: 

Colonial  Const.  Co.,  Spokane,  metal 
$165,390:  concrete.   $165,527. 

Parker-Schram  Co..  Portland.  $172.- 
321.35    and    $172,779.35. 

A.  C.  Greenwood  Co..  Inc..  Port- 
land.   $183,933.30  and   $184,878.30. 

Sam  Orino.  Spokane.  $192,632.50  and 
$193,332.50. 

P.  I-.  Crooks  &  Co.,  Portland.  $19:;,- 
n04.no  and   $193,504.00. 

Myers  &  Coulter,  Seattle,  $198,- 
082.00  and   $198,237.00. 

Morrison-Knudsen  Co.,  Inc.,  Boise, 
Idaho,    $198,197.50   and    $198,471.50. 

Elliott  &  Co.,  Inc.,  Seattle,  $215,- 
445.40   and   $215,885.40. 

Tj.  Romano  Engr.  Corp..  Seattle. 
$216,892.50   and    $216,993.50. 

Theo.  Arenz  &  Oregon  Contr.  Co., 
Portland.    $226,136.50    and    $226  44i:  .".0 

McNutt  Bros..  PJugene.  $229,628.30, 
and    $230,003.30. 

Kern  &  Kibbe,  Portland,  $229,992.- 
50.   and   $230,223.50. 

Guthrie  -  McDougall  Co.,  Portland. 
$232,725.30    and    $233,137.30. 


BIDS   OPENED 

TRINITY  COUNTY.  Calif .-Tiffan.v 
Construction  Co..  535  N.  7th  Street. 
San  Jose,  at  $5,577  submitted  only  bid 
received  by  State  Division  of  High- 
ways. F.  W.  Haselwood.  District  En- 
gineer. Redding,  for  treating  with  liq- 
uid asphalt  about  7.9  miles  between 
;Manzanita  Creek  and  Helena  in  Trin- 
ity County.  • 


BIDS    OPENED 

BUTTE  and  Tehama  Counties,  r 
—  L.  F.  Piazza.  296  N.  Sixth  St.,  s 
Jose,  at  $16,939.91  submitted  low  1 
to  Bureau  of  Public  Roads.  C. 
Sweetser.  Dist.  Engineer,  San  Fra 
CISCO,  for  placing  subgrade  reinforc, 
ment  on  portions  of  Sections  F  a 
G  of  Route  21,  the  Deer  Creek  Mr 
dows  National  Forest  Highway,  I.; 
sen  National  Forest.  Butte  and  ' 
llama   Counties. 

The    length    of   the    project    is-  ;i.. 
miles. 

The  work   involves: 
(1)1    acre   clearing: 
(   2)    3.000  c.y.   unclass.   excav.; 
(  3)   12.000   c.y.   subgrade  reinf. : 
(  4)    500   c.y.    mi.    overhaul; 
(    5)   100  M.  gals,  watering; 
(   6)    550    c.y.    structure   exci vatinn; 
(   7)    14   l.f.   36-in.   CMP; 
(    8)  174   l.f.   8-in.   CMP; 
(   9)    1.720    l.f.    8-in.    perforated    CM  | 

(10)  500    c.y.    crushed    rock    or   graM, 

backfill;  j 

(11)  119  each  culvert  markers;  | 

(12)  extra     work     remove,     relay    aii 

extend      existing     CMP     culvc 
and    remove    and    relay    exisM' 
spillway. 
Complete   bids    follow: 

(A)  L.   F.   Piazza.    San  Jose. $16, 939.!;, 

(B)  Hemstreet    and     Bell,    Marysvi/, 
$23,412.35.  i 

(C)  Frank  C.  Cuffe.  San  Rafael.  12: 
442.60. 

(D)  Engineer's    estimate.    $20,500.50, 
T'nit   prices   follow; 


$6on. 


(A) 

(B) 

(C) 

(  1)  ., 

$325.00 

$3.50.00 

$300.00 

(  21  ,. 

.40 

.60 

.40 

(  3). 

.665 

1.15 

1.37 

(  4) ... 

.25 

.20 

.20 

(  5)  - 

4.25 

2.50 

3.00 

r  6),. 

3.50 

2.50 

2.50 

(  71 

4.61 

7. on 

7.00 

(  8)  . 

.75 

1.40 

1.40 

(  9)  .. 

.75 

1.15 

1.15 

(10)  -  - 

6.00 

6.00 

6.00 

f11) 

3.73 

2.45 

2.00 

(12).- 

150.00 

150.00 

150.00 

BIDS    OPENED 

LOS  ANGELES  CO..  Cal.— Cswa 
Bros..  366  E.  58th  St..  Los  Angelej 
at  $9,940  submitted  low  bid  to  Sta" 
Division  of  Highways,  S.  C.  Courts' 
you.  District  Engineer.  808  State  Bldf, 
I,os  Angeles,  for  about  4.6  miles  * 
treating  shoulders  with  liquid  asphiji 
(road-mix)  and  applying  seal  coei; 
between  Cerritos  Avenue  and  Me] 
I'antile  Place  and  Ramona  Blvd.  an 
Aliso  Street  and  Fickett  Street,  f. ' 
Angeles  County. 

The    work    involves: 
(1)  50    tons   liquid    asph..    SG-X   (nrir 

coat ) : 
12)  570   tons   liquid   asphalt.   SC-2: 

(3)  47.000    sq.    yds.    preparing,    mixn 

and    .shaping    .shoulders: 

(4)  50    tons  liquid   asphalt.   90-95    <^^ 

coat); 

(5)  600   tons   screenings    (seal   coati. 
Complete  bids  follow: 

(A)  Oswald    Bros.,    Los    Angeles.    !5 
940.00.  .,„,„ 

(B)  Basich    Bros..    Torrance,    $10,.- 
|C)    A.    S.    Vinnell    Co.,    Los    Angelf 

$10,298.50. 

(D)  Paul     R.     Hushes,     Lona    Hc.v 
$10,350.00. 

(E)  Zimmer   Const.   Co.,   l.ns  AncH 
$10,455.00. 

Unit    prices    follow: 

(A)  (B)  (C)  iD)  <!■.' 
(1)  SS.50  $6.40  $7.55  $9. on  5,  '< 
(■>)  8.50       6.40       7.55       8  to       .■ 

(3)  .05         .08         .07         .07 

(4)...      20.00     16.40     18.35     17,00    X^'^^ 
(5)....        2.20        2.62       2.5.'       5  (0       2..-> 

BIDS   REJECTED  j 

EL  CERRITO,  Contra  Costa  t-" 
Oal.—City  Council  rejected  all  bids  r' 
ceived  for  improvement  of  Cuttlii 
Blvd.    from    the    westerly    limit    "' 


PACIFIC    CONSTRUCTOR 


29 


f.rlto  to  till'  westerly  line  of  San 
pile  Ave.  The  work  will  be  read- 
vAlxed. 

*rllnmn  &  Chrl«t.  711  Richmond 
S  101  Ceirlto.  at  J43n3.43  .inbmlttpd 
i„   l.id   July   3(1. 

B>S  WANTED 

IIASTA  AN1>  I-ASKEN  COS..  Cal. 
-  nlll  Si-pK'inbiM-  II.  2  P.  M.,  bids 
vSt  be  rcc-flvid  by  State  Division  of 
H:hway8.  C.  H.  Purccll.  Chief  En- 
IfVer.  Public  Works  Bldg.,  Sacra- 
iiiito.  for  applyliiK  19.7  miles  armor 
fi  between  Kail  River  Mills  and 
^hlebe^,  Involving: 
I    20      Ions      liquid      .Tsphall      SC  -  2 

(shoulders) : 
(f  18G   tons   a.-iphaltlc   emulsion   90-9.5 

(armor  coat) ; 
(  5370  tons  screenings  (armor  coat) 
(  2000  tons  screenings  In  stockpiles, 
ipecincnllons  available  at  the  above 
uce  and  on  nie  in  the  Dl.-^trict  En- 
K.eer  ufflces  in  San  Kranclsco,  Los 
A'elPB  and  Utddin','.  • 

CNTRACT    AWARDED 

lAKLANL).  Cal.  —  Neptune  Meter 
I  ,  32"  M:uk.t  St..  San  Francisco. 
!  J2710.S7  awarded  contract  by  East 
ly  Municipal  Utility  District  for  re- 
llring  parts  of  Trident  W.i;er  Me- 
ts.     Proposal  No.  671.  • 


DNTRACT    AWARDED 

OAKLAND.  Cal.— East  Bay  Muni- 
.lal  Utility  District  awa.-iied  a  con- 
ict  to  James  Jones  Company,  201 
roy  Street.  Los  Anseles.  at  $870  for 
rnishlng  300,  3.4  Inch  brass  service 
.)ps  and  at  $645  for  furnLshinj;  1500 
Inch  brass  corporation  stops. 


0— RESERVOIRS  &  DAMS 


-ANS  APPROVED 
l.OS  ANGELKS,  Cal.— Revised  plans 
1  .*an  Gabriel  Dam  No.  1  have  been 
•proved  by  State  Engineer  Edward 
yatt.  and  as  redesigned  the  dam  will 
.St  $ll,,';70,onn.  The  original  con- 
icl  with  West  Slope  Constr.  Co.. 
'IX  146.  Azu.sa.  was  for  JS.600,.')27,  but 

■  agreement  wit),  the  Los  Angeles 
-unty  Roard  of  Supervisors  the  con- 
actors  win  receive  $289,985.48  In 
lyment  of  damages  incurred  by 
■ason  of  the  suspension  of  quarry- 
g  operations. 

In  accordance  with  the  revised 
iians,  the  specifications  provide  for 
II'  use  of  fine  rock  from  Quarry 
II.  10.  The  contractor  has  agreed 
)  absorb  the  15  to  25  per  cent  more 
laterial  required.  A  test  suit  will 
I-    brought    in    the    superior    court    to 

■  termine  validity  of  the  supplemental 
ontraot    under    revised    plans. 

C.  H.  Howell  is  chief  engineer  for 
le  Los  Angeles  County  Flood  Con- 
mi  District  constructing  the  dam. 


3ID8  WANTED 

ST.  HELENA.  Napa  Co..  Cal.— Un- 
'il  August  27.  8  P.  M..  bids  will  be 
icelved  by  St.  Helena  City  Council. 
:.  R.  Palmer.  City  Clerk,  for  reraov- 
iig  1500  cubic  yards  of  porous  mate- 
'lal  from  the  Lower  Dam  of  the  Mu- 
liilpal  Water  Supply  System  and  re- 
'laclng  It  with  clay. 
•  Specifications  prepared  by  City  En- 
Mneer  John  A.  Mitchell  on  file  with 
he  city  clerk.  W.  L.  Huber,  1  Mont- 
;omery  St..  San  Francisco,  consult- 
ng    engineer.  • 

CONTRACT  AWARDED 

HONNEVll.I.K.  Ore.— Star  Iron  and 
-"leel  Co..  Tacoma.  Wash.,  at  $96.42" 
'i warded  contract  by  U.  S.  Engineer. 
Second  Portland  District,  Portland, 
for  furnishing  gantry  cranes  and  lift- 
ing beams   for   Bonneville  powerhouse. 


CONTRACT    AWARDED 

lilVKltSIlil':  COUNTY.  (;al.— Orif- 
llth  Cii.,  002  1..  A.  Itallway  Building. 
I.iiH  AngelcR.  at  $4,646,866.50  award,  il 
lontraci  by  Metropolitan  Water  Dis- 
trict, Ia>h  Angeles,  for  constructing 
the  Cajalco  Dam.  dyke,  diversion  and 
outlet  tunnels  In  accordance  with 
Spec.    No.    112. 

The  work  Is  located  about  10  niili.- 
soutbwesterly  from  llie  city  of  Kiv- 
I  rslde  in  Riverside  (bounty,  and  due 
east  from  Corona.  The  work  com- 
prises the  excavation  and  lining  of 
diversliin  and  outlet  tunnels  9  ft.  anil 
14  ft.  In  diameter,  construction  of  an 
earth  till  dam  with  a  crest  length  of 
2584  ft.  and  a  maximum  height  of 
about  194  ft.,  an  earth-flil  dike  wllli 
a  crest  of  7574  ft.,  and  a  maximum 
height  of  about  90  ft.  and  u  spillway. 
outlet  tower  and  bridge  supports;  anil 
the  excavation  of  an  approach  chan 
nel  to  the  outlet  tower.  The  capacity 
under  the  present  development  will 
be   100,000  acre   feet. 

K.  E.  Weymouth,  General  Miinager 
mid   Chief  Engineer. 

Simultaneously  with  the  announce- 
ment of  award  of  contract  , announce- 
ment was  made  by  C.  E.  Blssell.  Of- 
fice Engineer,  of  the  appointment  of 
It.  B.  Ward,  formerly  assistan|t  office 
engineer,  as  resident  engineer  on  tin 
Cajalco  dam  project.  Mr.  Ward,  who 
lias  been  with  the  district  since  its 
organization,  was  formerly  on  the  en- 
gineering staff  of  the  Ala.ska  R.iil- 
way.  and  was  resident  engineer  on 
several  dam  projects  for  the  Bureau 
of    Reclamation. 


BIDS   OPENED 

RYE  PATCH  DAM,  Nev.— Bids  re- 
ceived by  U.  S.  Bureau  of  Reclama- 
tion. Denver,  for  furnishing  fivo  20x 
17-ft.  radial  gates;  two  48-in.  dia. 
welded  plate  steel  outlet  pipes  and 
micellaneous  metal  work  consisting 
of  spiral  stairways  and  walkway.-*, 
roof  framing,  stair  nosings  and  two 
14-in.  diameter  ventilators  for  instal- 
lation in  spillway  and  outlet  works 
of  the  Rye  Patch  Dam.  Humbi.Uil 
Nev.;  Spec.  No.   703-D: 

Item    No.   1    (Gates) 
S.     Morgan     Smith    Co..     York.     la., 
(fob   blTlder's   shipping   point)    $6,294. 

General  Iron  &  Steel  Works,  Port- 
land, fob  bidder's  shipping  point)  $7.- 
334.00. 

California  Steel  Products  Co..  San 
Francisco,  (fob  bidder's  shipping  pt.) 
$5,380.00. 

Schrader  Iron  W'ks,  Inc.,  San  Fran- 
cisco, (fob  biilder's  shipping  pointj 
$5,260.00. 

Omaha  Steel  Works,  Omaha,  Neb., 
(fob   Rye  Patch)    $6,150. 

Virginia  Bridge  &  Iron  Co..  Roa- 
noke. Va.,  (fob  bidder's  shipping  pi.) 
$5,634.00. 

Mississippi  Valley  Structural  Steel 
Co..  Decatur,  111.  (fob  bidder's  ship- 
ping  point)    $3,942. 

Pacific  Coast  E^igr.  Co.,  Oakland, 
(fob   bidder's   shipping  point)    $7,900. 

Milwaukee  Bridge  Co..  Milwaukee, 
(fob    bidder's    shipping    point)    $4,785. 

Consolidated  Steel  Corp..  Ltd..  Los 
Angeles,  fob  bidder's  shipping  poinfi 
$4,553.00. 

Pacific  Car  and  Foundry  Co..  Seat- 
tle, (fob  bidder's  shipping  point)  $4.- 
050.00. 

McCllntlc  -  Marshall  Corp..  Bethle- 
hem, Pa.  (fob  bidder's  shipping  pt.l. 
$8,303.00. 

Minneapolis  -  Moline  Power  Imple- 
ment Co..  Minneapolis,  (fob  bidder's 
shipping  point)   $5,255. 

Steel  Tank  and  Pipe  Co..  Berkeley, 
(fob    bivlder's    shipping    point)    S5.100. 

John  W.  Eeatn.  Denver,  (fob  bid- 
der's  shipping  point)    $6,400. 

American  Bridge  Co..  Denver,  (fob 
Rye    Patch)    $5,427. 

Ogden  Iron  Works  Co..  Ogden.  Utah 


(fob   bidder's    Hbiriping    point)    $0,070. 
Item    No.   2  (Pipes) 
S.     .Morgan    Smith    Co.,     York.     Pa., 
(fob    bidder's    shipping    point)    $6,830. 

California  Steel  Products  Co.,  San 
Francisco  (fob  bidder's  shipping  pt  ) 
$4,097. 

Southwest  WeWlng  &  Mfg.  Co..  AI- 
hambra.  Calif,  (fob  bidder's  shipping 
point)  $5,394.00. 

Southern  Pipe  &  Casing  Co..  Aziisa. 
Cal.  (fob  bidder's  shipping  point)  $3,- 
991.00. 

McCllntlc  -  Marshall  Corp..  Bethle- 
hem. Pa.  (fob  bidder's  shipping  pt.), 
$3,368,00, 

Minneapolis  -  Moline  Power  Imple- 
ment Co.,  MinneaiM-ills,  (fob  bidder's 
shipping  point)  $3,135.00. 

Steel  Tank  and  Pipe  Co.,  Berkeley. 
Cal.  (fob  bidder's  shipping  point)  $4.- 
120.00. 

Hendrle  &  Rolthoff  Mfg.  Co..  Den- 
ver (fob  bidder's  shipping  point)  J4.- 
518.00. 

Item   No.  3  (MIso,   Metalwork) 
Midwest   Steel   &  Iron   Works.   Den- 
ver,  (fob  bidder's  shipping  point)   $1.- 
461.00. 

Associated  Piping  and  Engr.  Co., 
Ltd..  Los  Angeles,  (fob  Rye  Patch) 
$1,899,00. 

B.  Katehen  Iron  Works,  Irvlngton. 
N.  J.  (fob  bidder's  shipping  point)  $1- 
450.00. 

California  Sleel  Products  Co.,  San 
Francisco  (fob  bidder's  shipping  pt.) 
$1,400.00. 

Schrader  Iron  W'ks.  Inc..  San  Fran- 
cisco, (fob  bidder's  shipping  point) 
$1,597.00. 

Mississippi  Valley  Structural  Steel 
Co.,  Decatur,  III.  (fob  bidder's  ship- 
ping point  of  bidder)   $1,180.00. 

Ornamental  Iron  Works  Co.,  Akron, 
Ohio,  (fob  bidder's  shipping  point) 
$1,848. 

Kohlaand  Vick  Iron  Works.  Chicago 
(fob   bidder's  shipping   point)    $1,468. 

McCIintic  -  Marshall  Corp..  Bethle- 
hem, Pa.  (fob  bidder's  shipping  pt.). 
$1,876.00. 

John  W^.  Beam,  Denver,  (fob  bid- 
der's .shipping   point)   $1,145.00. 

Combination   Bids   (Items  1  and  2) 
S.     Morgan     .Smith    Co..     York.     Pa., 
(fob   bidder's   shipping   point)    $12,990. 

Consolidated  Steel  Corp..  Ltd  .  Los 
Angeles,  fob  bidder's  shipping  point) 
J.':.444.00 


BIDS    WANTED 

YAKIMA,  Wash— Until  Sept.  5.  1« 
A.  M..  bids  will  be  received  by  U.  S. 
Bureau  of  Reclamation.  J.  S.  Mocre. 
Superintendent.  Yakima.  Wash.,  for 
constructing  a  parapet  wall  and  cutb 
and  finishing  the  crest  of  the  cn>- 
liankment  at  Cle  Ehim  Dam  Yakim.t 
Project;  Spec.  No.  702-D.  The  worit 
is  located  near  Cle  Elum,  Washing- 
ton. 

The   principal    items   of  work   arc: 

(1)  330  cu.   yds.   concrete; 

(2)  24,700    lbs.    placing    reinforcement 

bars: 

(3)  1500   lin.   ft.    electrical   conduit; 

(4)  Excavation,    back   fill,    and   finish- 

ing   for    the    parapet    wall,    curb 

and  crest  of  dam. 
Copies  of  the  specifications  may  be 
obtained  from  the  office  of  the  Bu- 
reau. Yakima  or  Denver:  no  charge 
to  prospective  bidders;  to  others  75c. 
not   returnable 


ENGINEER    APPOINTED 

YOLO  COUNTY,  Cal.— A.sa  G.  Proc 
tor.  Woodlajid.  has  been  appointed 
engineer  to  make  preliminary  survey.'* 
for  the  proposed  water  conservation 
district  in  the  vicinity  of  Winters. 
Yolo  County  Board  of  Supervisor's 
probably  will  call  an  election  shortly 
to  submit  a  proposal  for  creating  the 
district.  Earth  fill  dam  on  Putah 
Creek  is  contemplated  as  WPA  proj- 
ect to  cost  $14,000  in  initial  construc- 
tion   program. 
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31  —  PIPE  LINES  &  WELLS 

CONTRACT    AWARDED 

SAN  BKKXARniNO  COUXTY.  Cal. 
— Jesse  Buikhart.  Ailelanto.  at  $1,- 
0(17.25  awarded  contract  by  State  Di- 
vision of  HiRluvays  for  drilling  a  wat- 
er supply  well  in  San  Bernardino  Co. 
at  Mountain  Pass  maintenance  sta- 
tion site. 

EXTRA    WORK    AUTHORIZED 

SAN  FRANCISCO  —  Pacific  Bridge 
Co.  has  been  authorized  by  the  Public 
L'tlllties  Comniis.'iion  to  reconstruct  a 
portion  of  the  old  pipeline  across 
Newark  Slough  which  was  damaged 
bv  dredging  operations  recently.  The 
work  which  Includes  construction  of 
trestle  to  support  the  pipeline,  will  be 
included  as  extra  work  in  the  Arm's 
contract  for  construction  of  the  pipe- 
line   across    Newark    Slough. 


BIDS    IN 

SAN  MATEO  and  Santa  Clara  Cos.. 
Cal.— Pacific  Gas  &  Electric  Co.,  245 
Market  St..  San  Francisco,  announces 
it  has  received  bids  from  a  selected! 
list  of  contractors  for  laying  about  4.'i 
miles  of  pipe  line  between  the  Mil- 
pitas  terminal  of  the  Kettleman  Hills 
natural  gas  supply  line  and  San  Fran- 
cisco  county  line. 

A  contract  has  been  awarded  West- 
ern Pipe  &  Steel  Co.,  444  Market  St.. 
San  Francisco,  for  fabricating  S600 
tons  of  22-inch  electric  welded  .steel 
pipe  at  a  cost  of  approximately  $800.- 
000.  Total  cost  of  the  line  is  esti- 
mated at   $1,500,000. 

The  line  is  to  be  laid  underground 
from  Milpitas  through  Sunnyvale  and 
the  .Stanford  University  campus  and 
Woodside  to  a  juncture  with  the  Sky- 
line boulevard,  thence  along  the  hiaVi 
way  route  to  a  point  near  Junipero 
Serra  boulevard  and  the  county  line 
where  It  will  connect  with  the  ex- 
isting 26-inch  supply  line.  The  new 
line  will  supply  natral  gas  to  an  area 
not  now  served  and  will  supplement 
the  supply  for  the  city  of  San  Fran- 
cisco. 

,\1I  major  work  is  to  be  contract- 
ed, with  work  to  start  in  about  30 
day.^.  The  contract  is  to  be  com- 
pleted  about   December   1 

BIDS    WANTED 

HUMBOLDT,  Nevada— Until  A  le:. 
30.  JO  A.  M..  bids  will  be  rec^jived  by 
Manager,  Fifth  Air  Navigation  Di- 
vision District,  Salt  Lake  City,  Utah, 
for  drilling  a  deep  well  at  Humboldt, 
Nevada,  site  28-B.  &an  Francslco- 
may  be  obtained  from  above. 
Salt  Lake  airway:   Proposal  No.   6790. 

Bid   information  and  proposal  fcrn'.s 


PLANS    MODIFIED 

SAN  DIEGO.  Cal.— The  San  Diego 
city  council  has  approved  a  tentative 
agreement  with  the  La  Mesa  Lemon 
tirove  and  Spring  Valley  Irrigation 
District  whereby  the  city  will  in- 
crease the  first  eight  miles  of  the  line 
from  36-ln.  pipe  as  originally  plan- 
ned, to  48-n.  pipe.  For  this  the  dis- 
trict will  pay  the  city  $130,000.  The 
city  recently  moved  to  have  the  Ffrt 
eral  grant  at  Washington  raised  from 
30%  to  45%  of  the  estimated  $560.iioo 
cost.  The  city  has  a  balance  of  $221.- 
000  in  the  El  Capltan  fund  and  under 
a  45%  grant  would  still  have  to  pro- 
vide an  additional  $36,500.  Fred  Pyle 
i.i  the  city  hydraulic  enelneer.  ' 


BIDS   WANTED 

OGDEN,  Utah.— Until  September  4. 
10  A.  M.,  bids  will  be  received  by  the 
Board  of  Commissioners.  Ogden,  for 
construction  of  a  water  supply  line 
from  Black  Rock  Point  In  Ogden  Can- 
yon to  the  city's  reservoirs.  Alterna- 
tive proposals  will  be  received   for  (1) 


Combination  of  reinforced  concrete 
pipe  and  steel  pipe,  concrete  lined: 
(2)  welded  steel  pipe;  (3)  cast  Iron 
pipe. 

From  Black  Rock  Point  to  the  spill- 
way box  the  pipe  will  be  30-in.  if  uf 
concrete  or  cast  Iron,  and  o8-in.  if  of 
welded  steel:  from  overflow  bo.\  id 
reservoir  of  45-   or  48-Inch. 

The  estimated   cost   Is  $300,000. 

32— SEWERS    &     SEWAGE 
DISPOSAL  PLANTS 


BIDS   WANTED 

SEAL    BE.^CH,    Orange    Co..    Cal.— 
Until    Sept.    5,    8    P.    M.,    bids    will    be 
received    by    Seal    Beach    City    Coun- 
cil   for    constructing    a    sewage    treat- 
ment   plant    in   accordance    with    plan.s 
prepared    by    Currie    Engineering    Co., 
219    Andre.son    Bldg  .    San    Bernardino. 
The     proposed     plant    will    be    of     the 
trickling   filter,    sludge  digestion   type, 
estimated  to  cost  about   $48,000. 
The  work  will  involve: 
812  c.y.    excavation; 
5.52  c.y.    concrete; 
2..500  sq.    ft.    cement    finish    floors   and 
walls; 
45.000  lbs.    relnf.    steel: 
4.000  brick; 

I6  75MFBH    rough    lumber; 
millwork; 
.steel  .sash: 

roofing,    tile    and    composltiu?i ; 
75  ft.    gal.    pipe   handrail; 
miscellaneous   iron; 
painting: 

plumbing  fixtures: 
cast   iron   pipe  and   filting.s: 

3  S-in.  gate  valves; 

1  12-in.   gate  valve: 

32  ft.    6-in.    vitrified   sewer  pipe: 
240  ft.    18-in.  do; 

1.008  ft.    12-in.  do; 

liin  ft.   24-in.  do; 

vitrified    sewer   pipe    fittings; 
165  ft.   6-ln.   tile  drain; 
4,050  ft.    4-in.    Plymouth    filter    under- 
dralns; 

2  2'/^-in.    galvanized    gate    valves: 

4  I'/l-ln.  do: 

1  2^-in.   gas   check   valve; 
40  ft.   2K-ln.   galv.    pipe  &   fittings; 
230  ft.    I'/S-in.  do: 

80  ft.    2-in.  do; 

150  ft.   1-in.  do: 

20  ft.    %-in.  do; 

16  ft.   2-in.   black  iron  pipe  and   fit- 
tings; 
16  ft.    lyi-in.  do; 

60  ft.    chlorine    conduit; 
155  ft.    chlorine  hose; 

1  15-in.    dia.    butterfiy    valve; 
1  12-in.  dia.  do; 

3  standard    manholes; 
1  chlorinator: 

1  500-lb.    scale; 

2  sewage    pumps    and    motors; 
1  sludge  pump  and   motor; 

1    hot   water  pump: 
1    circulating   pump; 
primary   clarifler   e()uipment; 
switchboard,    etc.; 
1,800  c.y.  filter  stone; 
17  c.y.    pea  gravel; 
38  c.y.    sand: 
1  sludge-bed    glassover; 
Pump   Station    "A",    inc.    2    sew- 
age    pumps,     one     blower     with 
pumping  plant   panels,   and   out- 
lets: 
Pump  Station   "B"       do. 


CONTEMPLATED 

LAFAYETTE,  Contra  Costa  Co 
Cal.— John  S.  Bates,  3134  Eton  Ave.. 
Berkeley,  has  made  a  preliminary  sur- 
vey of  sewage  .system  to  be  construct- 
erl  for  Lafayette  and  vicinity,  includ- 
ing eight  miles  of  sewers  and  treat- 
ment   plant.     Est.    cost,    $150. uOn. 


33—  WATER  WORKS 

BIDS    OPENED 

.«A.X  FRANCISCO.— U.  S.  Pipe  :i 
Foundry  Co.,  Monadnock  Bldg,, 
$98,406.20  (including  state  sales  ta 
submitted  low  bid  to  T.  A.  Brool 
Purchaser  of  Supplies,  for  furnlslii 
cast  iron  water  pipe  for  the  City 
San   Francisco   under   Bid   No.    ]41,i 

Complete    bids    follow: 

(1)  134,000    l.f.     6-in.    ca.st    iron    wal. 

pipe; 

(2)  15.000  l.f.   8-in.  do. 

U.  S.  Pipe  &  Foundry  Co.,  Si 
Francisco,  (1)  $0.61:  (2)  $0.92:  Tot; 
$95,540    plus    $2,866.20    state    sales   ta 

Grlnnel  Co.  of  the  Pacific,  San  Fra' 
Cisco  (1)  $0,625:  (2)  $0,935;  Total  J9 . 
775    plus   $2,933.25   state   sales  tax.      ■ 

.•\merican  Cast  Iron  Pipe  Co.,  S: 
Kranci.sco,  (1)  $0.63;  (2)  $0.94-  Totr 
T9S.520   plus   $2,955.60   state   sales  tax) 


BIDS  OPENED  t 

LOS  ANGELES.  Cal.— ConsoUdatf;' 
Steel  Corp..  Ltd.,  Slauson  and  East 
ern  Aves.,  Los  Angeles,  at  $4641,:4 
submitted  low  bid  to  the  Metropolltal 
Water  District,  Los  Angeles,  for  fui 
ni.shing  and  erecting  steel  structuri 
for  the  Fan  Hill  batching  plant,  in  ai 
lurdance  with  Specifications  No.  11 
The  site  of  the  work  is  at  Fan  Hll 
approximately  20  miles  northwest  c 
Indio,  Riverside  County.  Calif.  Th 
work  to  be  contracted  for  comprise 
the  furnishing  and  erecting  of  stei 
bins,  chutes,  etc..  tor  the  Fan  Hi 
concrete  aggregate  plant.  P.  I 
Weymouth,  General  Manager  an 
I'hief  Engineer. 
The  items  bid  on   were: 

(1)  Batching    building    as    shown    o' 

drawings  B-2636  and  A-1820. 
having  an  estimated  weight  a 
40,000   lbs.; 

(2)  One    circular    cement    bin    as    pe' 

drawing  B-2637,  having  an  esti- 
mated  weight   of   6800  lbs.;         . 

(3)  One  aggregate  bin   (four-compart; 

ment;    as   per     drawing     B-J63'i 
having     an   estimated      weight  * 
17.500   lbs; 

(4)  Three      gravel     chutes      and     tw 

sand  hoppers  us  shown  on  drawt 
ing  B-263S,  having  an  estimates 
weight  of  2C00  lbs.  1 

Complete  bids  follow; 
(.\)  Consolidated     Steel     Corp.,   Ltd.' 
$4641.33. 

(B)  Western     Pipe     &    Steel    Co   {3'r 

Sales  tax  if  applicable,  $1131 
$4721.50. 

(C)  A.    J.    Bayer  Co.      (add   $75     sale 

tax),    $4918. 

(D)  Pacific    Iron      &    Steel   Co.,     Ltd. 

(Sales    tax    if    applicable    is   ;n 

eluded),    $4934. 
(P:i   Buehler   Tank   &   Welding  Work 

(add  $123  .sales  tax  if  applicable! 

Adi  use  tax  if  applicable)  $51334; 
(F)   Lacy  Mfg.  Co.,  $5668.20. 
I'nit   bids  follow: 

(1)  (2)         (3)         (4) 

(A) $.0689     $.0749     $.0645     $.093 

(B) 0725       .07  .065        .08  n 

(C) 072         .08  .072        .09  t 

(D) 074  .07  .07  .1061' 

(E) 075         .035         .074         .10    ' 

(F) 079         .099         .09  .10 


BIDS    WANTED 

CAMARILLO.  Ventura  Co..  Calif,- 1 
Until  Sept.  17.  2  P.  M..  bids  will  be' 
received  by  Geo.  B.  McDougall,  State: 
Architect.  Public  Works  Bldg.,  Sac^ 
ramento,  for  constructing  services  at! 
the  Camarillo  State  Hospital,  involv- 
ing: 

Water  main,  steam  and  return  lin' 
?as  lines,  sewer  and  waste  system 
electrical  services  and  ground  ligl" 
ing. 

Plans  and  specifications  may  be  oi 
tained  from  above  office  upon  Ui 
posit  of  $25.00,  •  I 
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IDS   WANTED 

UKlUiINC.    Slianla    Cn..    ("ill.  — I'nlil 

iKiixl    211.    2    r.    M..    1>I<I«    will    bo    rc- 

.Ived  liy  II.   S.   Korcut  Service,    11.    It. 

'ir«h.    AHKlHliint    Supply    ( >m<i-.    Ci.v- 

.iiiiieiit  Ixlnml,  Onkland,  for  fnniisli 
;  one  Kedwoort  water  Itiiik.  Iii.rtin 
I.   enparlly   to    lie  delivered   at    Hv\  ■ 

.lig;    Hid    No.    2S40. 

';!pCclflcallonM  and    projKisal   form    on 

.^plication   lo  above. 

D   VOTE    BONDS 

Sl'isrx.  Sol.ino  Co.,  Calif.  —  City 
'.iincil  lias  .SI  I  October  7  as  the  ten- 
live  date  fi'r  an  election  on  pro- 
•.Hi-d  $22,000  bond  issue  for  recon- 
ructlon  and  Improvement  of  the  mu- 
tipal  water  system.  AppIN  ntion  ha.-^ 
■en  nied  with  PWA  for  a  grant  or 
.'i,600  toward  the  project, 
fl.vde  C.  Kennedy,  Call  BuildlnR.  Saii 
•anclsen.     i.s     consulting    engineer. 


DNTRACT    AWARDED 

SAN  KRANCISCO- Chapman  Valve 
tg.  Co.,  508  Fourth  St.,  San  Fran- 
■sco,  at  $21,647.60  awarded  contract 
/  T.  A.  Brook.s,  Purchaser  of  Sup- 
lea,    for    furnishing    gate    valves    t'oi 

e  San  Franclaco  Water  Department: 
Id   No.    140C. 

.\ward  made  on  the  following  Items. 

I  Three    ,i4-in.    valves.    $6225. 

I  Two    t2-ln.    valves.    $2520. 
:)  Two  42-in.    valves,    $3400. 

p  One   3G-in.    valve,    $1285. 

)  One  30-in.   valve.   $980. 
•■<  Three    20-in.    valves.    $1110 
•>  One   16- in.    valve,    $300. 
'I   Four  30-in.    \alvcB.   $364ii. 
'I  Two  24-ln.    valves,   $1460. 

iither  bid;:  were  submitted  by  Ken 
.dy  Valve  Mfg.  Co..  $26.S.i6  23  and 
■:ane  Co..   «33.42."...iu  • 


i4  —  PARKS  AND    PLAY- 
GROUNDS 

IDS  OPENED 

ALAMEDA.  Alameda  Co..  Cal.— Al- 
nieda  County  Nursery.  2150  Santii 
lara  Ave.,  .\lameda.  at  $239.50  sub- 
liued  low  bid  to  the  Custodian.  U. 
Post  Oflice.  Alameda,  for  seeding 
lid  planting  grounds  at  the  post  of- 
»  e.    .Alameda. 

Complete   bids   follow; 
lameda  County   Nursery.    Ala- 
meda      ; $239.50 

:i<lflc   Nursery  Co.,    Colma 333.00 

.ilifornia    Nursery.    NUes 409.80 

Kida     referred     to     Washington     for 
ward.  •  1 


)IDS   OPENED 

OAKLAND,  Cal.— Western  Steel  & 
VIre  Co..  439  Bryant  St..  San  Fran- 
'sco,  at  $1,238.90  submitted  low  bid 
"  Fast  Bay  Municipal  Utility  Dl.strici 
or  high  chain   link   fence. 

Work  involves: 
1)  343  line  posts; 
-)  11  3-ln.  corner  posts; 
■3)   19  S-in.  end  and  gate  posts; 

1)  2  4x6- in.  wal  kgate* 
Proposal   No.    681. 
Complete  bids  follow: 

Vestern   Steel   &    Wire   Cn $1,238.90 

•Vest  Coast  Fence  Company...  1.503. .''4 

Identical  bids  at  $1,428  were  subniit- 
•d  by  the  following:  Pacific  Coast 
•'••nee  Co.:  Ralph  Waterhouse.  Stand - 
ird  Pence  Co.;  Kamlan  Fence'Co  and 
ilichel  &  Pfeffer  Iron  Works. 

Hids   heM    under  advisement. 

CONTRACT   AWARDED 

OAKLAND.  Cal— Western  St.-.  1  & 
>Vire  Co..  439  Bryant  St..  San  Frau- 
■isco.  at  $1,238.90  awarded  contract 
jy  East  Bay  Municipal  Utilltv  DIs- 
Vlct    for    high    chain    link    fence      in- 

olvlng: 

!)  323   line   posts; 

2)  11    3-ln.    corner    posts; 


(3)    19  3-ln.  end  ant!  gate  poHtf 
(4J    2  4.xn-in.    walk    gates. 
Propo.sftl   No.    081.  • 


BIDS  WANTED 

ItlC.VO,  .Nev.  — I'nlil  .\ugusl  28.  bid 
«ill  be  rei^elvid  by  th*  Cu.'itodlaii 
I'o.sl  CifTlcc.  Heno,  for  seeding  :iim 
plant ing  the  grounds  at  the  I'.  S     pos 


,r     If.    r-'ltzmaurlce.    Oakland        I.IHl.iin 
Itunsonie    Co..     Kmeryvllle    .        l.8<i2.Mii 
Hills     held     tinder    advliiemeni     until 
S'-pteinber    3.  • 


..HI. 


Ill 


BIOS    WANTED 

IIOOIi  RIVKU.  Ore.  — Bd.i  are  be- 
ing received  by  the  CustiKllan.  U.  .S. 
I  •list  omce.  Hood  River,,  for  needing 
:inil  planting  the  grounds  at  the  yiost 
offlie.    Hood    River. 


BIDS    OPENED 

SAN  FRANCISCO— Wickwire  Speii- 
I  i-r  Steel  Co..  pil  Townsend  St..  a: 
J32.39  submitted  low  bUi  to  the  lie- 
partmeiit  of  Public  Works  for  repair- 
ing chain  link  fence  at  the  Orant 
School.  Pacific  Avenue  and  Hiodeiici/ 
Street. 

Complete  bids  follow: 

Wickwire    Siiencer    Steel    Co. $32.39 

Anchor    Post    Fence    Co 33.48 

.Michel  &  Pfeffer  Iron  Works 39.00 

Kamlan    Fence    Company 40. Cu 


BIDS   WANTED 

LA  .lOLLA,  San  Diego  Co..  Calif  — 
Hids  are  being  received  by  the  Cu»- 
todi;in.  La  .Tolla  Post  Office,  for  seed- 
ing and  planting  the  grounds  at  the 
La    .lolla    post    offlee. 


TUNNELS 


nd 


BIDS    OPENED 

llAKLAND.   C:il.  — Following   bids  re 
.eived   by   Board  of  Playground  l>lr<c 
lorss     Oakland,     for     furnishing     lal 
and    materials    for    tennis    courts    a 
fencing   at    the    Brookdale    Plaza,   i  );i 
laiivl: 

Fencing 

Standard    Fence   Co..    GOth   and 

Lowell  Sts.,  Oakland  $1,018 
Wickwire  Spencer  Co..  S.  F...  1.050 
Pac  lie  Coast  Fence  Co..  S.  F.  1.149 
West  Coast   Wire  &  Iron  W'ks 

San    Francisco    1.32ii 

H.    W.     Waterhouse.    S.    F 1.4.^2 

Surfacing 
\V,     II.     I.ar.son.     4:!2     Michigan 

A\c,    Berkeley    $I..';C2 

P.    M.    Henning.    Oakland 1.090 

Independent    Const.    Co.,    Oak- 
land         1.750 
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August  16.  193S 
CONTRACT  AWARDED 
SALT  LAKE  CITY.  Utah— Morrison - 
Knudsen  Co..  Box  1518  Boise.  Idaho, 
at  $162,434  awarded  contract  by  U. 
S.  Keclamation  .Service  for  construct- 
ing Ephraim  Tunnel  on  the  Sanpete 
Project. 


BIDS    WANTED 

I.OS  ANOKLES.  Cal.— Until  Aug.  2i 
2    P.    .M..    bids   will  be  received  by  tht 
.Metroixilitan    Water    District.    306    W 
:tid    St..    Los    .■Vngeles.    for    furnishing 
^lrucluI•al    steel    I-beam    ribs    with    ap 
purtmant     splice    plates,     base    plates, 
bolts   ami    nuts  for   support    for  9-    1" 
and    14-ft.    dia.    tunnels,    in   accordanci 
with  Spec.  No.   121.    Certified  or  cash 
ier's   check.    $4,000.     Plans    and    speci 
lications    may    be    obtained    from    the 
office   of  the   engineer,    room    1007.    306 
W.   3rd   St.,    upon   payment   at  $2.    noi 
returnable.     F.    E.    Weymouth,   gener 
:il    manager  and    chief   engineer. 


BULL  DOG/ 


Bull  Dog  Floor  Clip 

SOLD      BY 

Gunn,  Carle  &  Co, 

Building  Specialtlea 

THE   B.   L.  WILCOX 

2071    Laura    Ave.,    Huntington    Park 

20    Potrero    Ave.,    San    Francisco 


Reinforcing   Steel 

Cut,  Bent,  Delivered  and  Installed 


BUILDING  MATERIALS 


GUNN,  CARLE  &  CO.     ^^^^ 

20  Potrero  Avenue  :  San  Franicsco 
Phone  UNderhill  5480 


Section  48»H.  P. 

U  S.  POSTi 


San  Francisco,  Call| 
Permit  No.  3064 


Pubic  Library 
Civic  Center 
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Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 
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TAPPAI electric  TOOL 


I 


Are  Built  to  Last  Longer^ 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  ,  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose.  ' 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

.728  First  Street,  San  Francisco  308  E.  Third  St.;  Los  Angeie-! 

KEaniv  4467  TOOLS  RENTED  MUtual  7508  ' 


COLTON  CEMENT] 


CPC: 

Cotton 


Uniform  Quality  :  Service  :  Satisfactioi} 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY' 

800  Edison  BIdg.,  601  West  Fifth  Street 

Mill^,  at  Colton,  California  TR.    1271  "  Los  Angelt 


Phone  TRinity  0241  for 

Rock  -  Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Mme  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 


656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 
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^VA  Fund  Applications  Must  Be  Filed 
By  Septo  4;  Wilder  Announces  New  Orders 


All  applications  for  Federal  Public  Works  Administration  funds 
rst  be  filed  with  Acting  State  Director  A.  D.  Wilder  not  later  than 
iitember  4,  it  was  announced  yesterday  following  receipt  by  the  local 
>i:e  of  word  from  Washington  that  the  final  date  for  submission  of 
i.rf  projects  to  the  Works  Allotment  Board  had  been  changed. 
I  Previously  set  for  September  16,  the  deadline  for  placing  projects 
iJio  liiianct'd  from  the  new  work 
(fef  appropriation  befoie  the  Al- 
I'lient  IJoard  will  be  September 
'This  means  it  will   be  ueces- 


iiy  for  all  applicants  desiring  to 
!■  their  applications  in  the  office 
)ilhe  Acting  State  Director  not 
i^r  than  September  4,  so  that  the 
■sorts  thereon  can  be  made  and 
(Warded  to  Washington  expedi- 
iisly,"  Mr.  Wilder  said. 

I 

'lie  following  telegram  from  A.s- 
iant  Administrator  Horatio  B. 
llkett  w.as  received  by  Mr.  Wil- 
li yesterday: 

\y  order  of  President  all  appli- 
;iions  for  allotments  under  Emerg- 
i-y  Relief  Appropriation  Act 
);1935  must  be  submitted  to  Di- 
n  on  of  Applications  and  Informa- 
ii  not  later  than  September  12. 
<i  are  further  instructed  by  or- 
I'  of  the  President  that  appli- 
:its  receiving  allotments  from 
IV  funds  must  be  prepared  to  ask 
<  bids  for  construction  work  or 
5|in  operations  by  force  account 
)  or  before  October  22,  and  where 
3  jects  are  to  be  constructed  un- 
Jl  contract,  contracts  must  be 
larded  and  signed  on  or  before 
-:ember  15. 

pplications  for  .approximately  S 
'  projects  at  an  aggregate  cost 
1  excess  of  $800,000,000  already 
le  been  received  by  the  4S  Sla(' 
lectors,  Administrator  Harold  I-. 
'PS  has  announced. 

)urinE  the  past  week,  the  influx 
>  applications  from  local  public 
'lies  to  PWA  has  been  so  heavy 

t  the  Works  Progress  Adminis 
ictlon  has  not  been  able  to  check 
I  ■  applications  for  cost  and  un 
\ployment  reports  i  the  ^reas  in- 
Vived  as  rapidly  as  applications 
vre  received.  As  of  August  19. 
I  ^  taulation  showed  that  well  ov- 
f^'1.000  PWA  applications  were  be- 
I  e  WPA  awaiting  such  check.  On 
t|'  same  day,  132  new  appliia'ions 


IMPORTANT  DATES 

IN  PWA  PROGRAM 


These  are  important  dates  for 
applicants  seeking  Public  Works 
Administration   funds: 

SEPT.  4:  Applications  must  be 
filed    with    State    Director. 

SEPT.  12:  Applications  must  be 
presented  to  Works  Allot, 
ment  Board. 

OCT.  22:  Projects  must  be  ad- 
vertised  for   bids. 

DEC  15:  Contracts  must  be 
awarded   and   signed. 


were  received  from  local  p  u  I)  I  i 
bodies  in  PWA  State  otlices  and 
163  were  transmitted  from  PWA 
headquarters  in  Washington  to  W 
P  A  for  the  check,  while  a  tabula- 
tion revealed  3, .531  applications  ag- 
gregating $788,000,000  had  been 
filed  with  PWA  from  communities 
desiring  to  provide  from  local 
funds  55  per  cent  of  the  cost  of 
construction  of  the  projects  In 
volved. 


REYNOLDS  NAMED  ON 

PLAN  REVIEW  BOARD 


Appointment  of  Leon  B.  Rey- 
nolds to  the  Board  of  Review, 
which  will  pass  on  plans  and  spec 
ifications  for  sewage  disposal  planis 
before  contracts  are  let,  was  an- 
nounced last  week  by  the  engineer- 
ing bureau  of  the  San  Francisco 
Department  of  Public  Works. 

Other  members  of  the  board  in- 
clude Harrison  P.  Eddy.  Charles  G. 
Hyde  and  C.  C.  Kennedy. 


EMPLOYMENT  ON 
BUILDING  WORK 
GAINSJN  JULY 

Survey   Shows   Increases   Over 

Preceding  Month, 

July,  1934 

.July  employment  and  payrolls  in 
the  private  building  construction 
industry  showed  marked  increases 
over  both  July  1934  and  .June  1935, 
according  to  the  monthly  report 
covering  non-manufacturing  indus- 
tries compiled  by  the  U.  S.  Bureau 
of  Labor  Statistics. 

As  compared  with  July  last  year 
employment  in  the  building  indus- 
try sained  5.2  percent  and  payrolls 
12  percent.  July  employment  was 
1.7  percent  greater  and  payrolls  3 
percent  larger  th.an  in  June,  the  re- 
port reveal.s.  The  figures,  based  on 
reports  from  9,703  contractors,  re- 
late to  employees  engaged  on  con- 
struction, alteration  and  repair  of 
buildings,  exclusive  of  projects  fi 
nanced  by  PWA  or  RFC  funds,  reg- 
ular appropriations  of  Federal. 
State  and  local  governments,  or 
io.ans  insured  by  the  Federal  Hous 
ing  Administration. 

Ten  of  the  17  nonmanufacturing 
Industries  surveyed  showed  gains 
In  employment  and  payrolls  from 
June  to  July.  The  gains  in  employ- 
ment ranged  from  2  6  percent  in 
laundries  to  0.1  percent  in  the 
wholesale  trade  and  telephone  and 
telecraph  industries.  Employnien' 
and  payrolls  in  the  anthracite  und 
bituminous  coal  inining  industries 
showed  sharp  declines  fioni  Jun*- 
tn  July  and  seasonal  recessions 
■were  reported  in  many  lines  qf  re- 
tail trade.  The  decreases  in  em- 
ployment in  the  remaining  four  in- 
dustries ranged  from  2.2  percent 
in  dyeing  and  cleaning  to  0.4  per 
cent  in  electric  railw.ays  and  motor 
bus  operation. 

Employment  in  wholesale  trade 
was  0.1  percent  over  the  figure  for 
the  preceding  month  with  payrolls 
0.2  percent  greater.  Retail  t-id" 
employment  dropped  3.8  percent 
and  payrolls  lost  3.2  percent  over 
the   month   interval. 


Shipments  of  hand  operated  fire 
e.xtinguishers  during  the  first  six 
months  of  1935  totaled  165.144.  as 
compared  with  122.651  during  the 
same  period  last  year,  according  to 
■snsnso  atij  jo  nBa.rng  atij 
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BUREAU  GETS 
20  BIDS  ON 
L.  A.  GRADING 

Guy  F.  Atkinson  Co.  Submits 

$228,471    Low 

Proposal 

Twenty  contractors  submitted 
bids  yesterday  to  the  Bureau  o£ 
Public  Roads,  San  Francisco,  for 
grading  a  4-niile  section  of  the  An- 
geles Crest  National  Forest  High- 
way, one  of  the  largest  forest  high- 
way contracts  of  the  curreni  p.u 
gram.  The  low  bid  was  offered  by 
Uuy  F.  Atkinson  Co.,  San  Francisco 
at  $228,471. 

The  project  includes  an  estimat- 
ed 64-1,000  cubic  yards  of  unclassi- 
lied  excavation  which  the  low^  bid- 
der figured  at  30  cents  a  yard,  two 
cents  under  the  next  low  bid,  lliat 
of  Granfield,  Farrar  &  Carlin,  San 
Francisco,  and  six  cents  under  the 
engineer's  estimate.  The  low  bul 
was  approximately  $45,000  under 
tlie   Bureau's  estimate. 

Separate  bids  were  invited  fcjr 
work  on  Section  A  .and  on  Section 
B  of  the  project.  A  majority  of 
the  bids  offered,  however,  were  on 
the  alternative  proposal,  a  con: 
bination  of  the  two  sections. 

The  total  bids  were- 

Guy  F.  Atkinson  Co.,  S.  F J22S.4T1 

Granfield,  Farrar  &  Carlin.  San 

Francisco    240. IS" 

Bayshore   Const.    Co.,    S.    F 253,20:: 

Healy-Tibbitts  Const.  Co.,   San 

Franrisco    2GS,17:j 

Baisch    Bros.,     Torrance 269,291 

Geo.   J.   Booh  Co..   L.   A 271,612 

Peninsula    Paving   Co..    S.    P 274.396 

Lewis  Const.   Co..   Los  Angeles  277,565 

C.    G.    Willis   &   Sons,    Inc 282. 40S 

Frank  C.  Cuffe,  San  Rafael 282,803 

Kredrickson  and  Watson,  Oak- 
land       286,311 

I.-^bell  Const.  Co.,   Reno 299,837 

Ralph   A.    Bell,    Los   Angeles 307,22a 

Sharp    &    Fellows    Contr.    Co., 

Los    Angeles    314,736 

Mittry    Bros.    Const.    Co.,    Los 

Angeles     331,197 

Gibbons   &   Reed.    Burbank    361.494 

Daley  Corp.,   San  Diego 399.482 

Cunther   &    Shirley.    L.    A 430,441 

n.    E.   Campbell.   Los  Angeles...  443,601 

Engineer's    estimate    273,360 

The  low  bid  on  Section  A  was 
offered  by  Frank  C.  Cuffe,  San  Ra 
fael,  at  $138,680,  and  on  Section 
B  by  Lewis  Construction  Co.,  Los 
Angeles,  at  $144,408. 

One  bid  received  was  declared 
irregular  and  was  not  read 

♦ 

REPORT  42%  GAIN 

IN  FURNACE  SALES 

July  sales  of  oil  furnaces  by  it.-< 
air  conditioning  department  ad- 
vanced 42  per  cent  over  the  figure- 
for  July  last  year.  General  Electric 
Company  reports.  The  increase  is 
attributed  to  the  increase  In  new 
home  construction  and  moderniza- 
tion, activity  of  the  Federal  Hous- 
ing Administration  and  financing 
provisions  of  the  National  Housing 
Act.  generally  improved  conditions 
.and  a  concerted  summer  furnace 
sales  campaign  carried  on  by  the 
companT. 


^ 


MATERIAL  PRICES 

1.7%  BELOW  1934 

Building  material  prices  aver- 
age 1.7  per  cent  less  than  a 
year  ago  and  5.3  per  cent  high- 
er than  two  years  ago,  accord- 
ing to  the  weekly  analysis  of 
wholesale  prices  prepared  by 
the  U.  S.  Bureau  of  Labor  Sta- 
tistics. The  report  is  for  the 
week  ending  August  10  and  cor- 
responding dates  of  previous 
years.  During  the  week  prices 
declined  0.4  per  cent  from  the 
previous  average  on  the  Bureau 
index  to  85  P.  The  drop  was 
due  to  lower  prices  for  brick 
and  tile,  lumber  and  paint  ma- 
terials. Sub-groups  of  cement, 
structural  steel  and  other  build 
ing    materials    were    unchanged. 


STATE  DROPS 
PRISON  LABOR 
ROAD  PROGRAM 


Proposal    to    Expand    Convict 

Camps  Vetoed  After  Many 

Protests 


Proposed  expansion  of  the  pris- 
on-labor highway  construction  pru- 
gr,am  has  been  vetoed  by  the  gov- 
ernor. State  Director  of  Public 
Works  Earl  Lee  Kelly  announced 
Saturday. 

"Governor  MerrJam  feels,"  said 
Mr.  Kelly,  "that  while  extensive 
use  of  convicts  on  road  work  wou'd 
help  relieve  dangerous  and  deploi- 
able  congestion  in  San  Quentin 
prison,  the  unemployment  situa- 
tion in  California  is  of  such  serious 
importance  that  the  replacement 
of  free  labor  by  convicts  would  not 
be  justified  at  this  time." 

The  proposal  to  move  a  larger 
number  of  convicts  from  the  peni- 
tentiary to  road  camps  followed  d'=- 
feat  of  the  state  Institutional  hiri-* 
ing  bond  issue  this  month.  Sup- 
port of  the  convicts  on  highway 
construction  would  further  deplete 
the  state's  highway  construction 
funds,  it  was  pointed  out  in  a  let- 
ter of  protest  against  the  plan  sent 
to  the  governor  by  Floyd  O.  Booe. 
secretary  -  manager  of  Associated 
General  Contractors,  Northern  Cal- 
ifornia chapter.  Chambers  of  com- 
merce and  other  civic  organizations 
objected  to  plan  as  it  affected  com- 
pletion of  the  San  Simeon-Carmel 
.and  Feather  River  routes,  where  ir 
was  expected  most  of  the  convict 
labor  would  be  used.  An  attempt 
to  complete  the  heavy  grading  on 
these  routes  by  hand-labor  niflh 
ods  would  indefinitely  delay  their 
opening,  i  n  t  e  r  s  t  e  d  groups  de- 
clared. 

Mr.  Kelly  gave  assurance  follow- 
ing his  conference  with  the  gover- 
nor that  construction  work  on 
these  routes  would  proceed  with 
the  normal  amount  of  mech.Tnical 
equipment  and  labor  as  in  the  past 
and  that  employment  of  convicts 
would  not  be  Increased. 


SCHEDULE  FIRST 
NEVADA  HIGHWAi 
PROJECT  BID 


Industry   To    Watch    Propost 
On  Initial  Contracts  Under> 
New  Regulations 

Ptate  Highway  Engineer  rtol 
A.  Allen  of  Nevada  yesterday 
sued  notice  to  contractors  of  L 
to  be  received  September  11  on 
first  contracts  of  the  193.5-36  h 
way  construction  program.  The 
dins  on  these  jobs  will  be  wati 
with  interest  by  contractors  : 
liighway  officials  in  California  ; 
otlier  states,  because  they  are 
first  projects  to  be  let  in  this 
gion   under   the  new  regulation! 

While  neither  contract  is  fiaanu 
by  work-relief  money  the  statei|i 
using  the  projects  as  a  meansi' 
providing  part  of  its  quqta  of  . 
lief  employment.  The  success 
(ontractor  must  draw  50  per  c 
of  his  required  unskilled  and  Ini  • 
mediate  grade  labor  from  the  i' 
lief  rolls.  i 

Nevada  is  expected  also  to  isi:) 
a  bid  call  shortly  for  constructi.i 
of  .a  grade  separation  project  wi 
work-relief  funds.  Plans  for  t  i 
job  have  been  approved  by  ];■ 
trict  Engineer  C.  H.  Sweetser  v' 
the  Bureau  of  Public  Roads.  Iji 
contractor  on  this  project  will»! 
required  to  obtain  90  percent  i|! 
his  labor  from  the  relief  rolls  at; 
to  guarantee  an  expenditure  ij 
direct  labor  on  the  job  site  of  I' 
percent  of  the  cost  of  the  proj" 

The  two  highway  contracts  .' 
ing  advertised  are  located,  one< 
Nye  county  near  Springdale,  ;,': 
the  other  in  Churchill  and  Lan;' 
counties  near  Eastsate.  The  gr; 
separation  is  near  Wendover 
© — 

WALKING  DRAGLINE 

FOLDER  PUBLISHB 


An  illustrated  folder  describi: 
the  new  5-W  Bucyrus  -  Monigl' 
walking  dragline  has  been  issi 
by  the  Bucyrus-Erie  Co.  of  So  i 
Milwaukee.  Wis.  Among  featu.,! 
listed  are  walking  traction,  ci; 
pactness  making  possible  shipnn : 
in  one  unit  on  one  car,  redU' 
weight,  and  a  new  type  drive. 

Copies  of  the  folder  may  be 
tained  without  charge  by  writ 
the  manufacturer. 

♦ 

$124,490,000  HOLC 

LOANS  IN  CALIFORN 


A  total  of  46,753  loans  aggref 
ing  $124,490,673  have  been  made 
California  by  the  Home  Owns 
Loan  Corporation  since  the  st 
of  operations  in  September,  1! 
according  to  an  announcement 
W.  O.  Miles,  state  m,anager.  - 
proximately  two-thirds  of  the  c 
poration's  loans  in  the  state  w 
made  in  the  Los  Angeles  area,  t 
bracing  nine  Southern  Califor 
counties. 
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F.AN  $689,000 
TREET  PROGRAM 
WITH  GOVT.  AID 

Qey    Preparing    Project    List 
T       FOR  PWA  Grant 
Application 


hie  Sail  Kiiiiici.scd  liiMiiil  or  .sii- 
pivlsorw  will  1)('  askccl  In  anllio 
ri>  an  application  to  PWA  for  a 
l.'-percent  grant  toward  a  prcjpos 
iMtBSD.llOd  strept  inipioveinciit  pro 
RMii  before  the  books  are  closrd 
tdPWA  projects  on   Septenibe'-,  ^ 

:ity  Engineer  John  J.  Casey  is 
[■(iipleting  a  repoit  on  a  list  oi 
|)'ject8  which  the  city  coahl  ii" 
Ictake  Immediately  by  oblig:ili!ii: 
[('additional  share  of  gasoline  tax 
riennes.    These  would  be  used  a  ; 

I  [15   percent    portion    of   the    cost 

II  PWA  beinc  asked  for  45  per 
[■ct  grant.  Combined  w  i  t  h  the 
!t'et  improvements  already  plan- 
1  with  gasoline  tax  cash  the  ci'y 
rtiUl  be  able  to  s  t  a  r  t  work 
r.nmting  to  more  than  $1  .liiin.nii'i 

\'ork  which  it  is  proposed  to  d> 
:\\\  the  PWA  fund,  it  obtained, 
ihides  the  following  projects: 
KHh  street,  between  Mission  and 
r.vnsend.  $57..'?in;  Fremr^t  Street 
vween  Market  and  Harrison.  $):'• 
":  First  Street,  between  Market 
ri  Harrison,  $45,000;  Harrison  Si. 
i>ween  Embarcadero  ,  and  K-'  ' 
;>.400:  Folsom  St.  between  Em- 
i;radero  and  Tenth,  !fl05.:',0ii: 
^'u,art  Street  between  Embarca- 
I'o  and  Mission.  $10,000;  Beale 
veet,  between  Embarcadero  and 
ifrket.  $43,920;  Spear  Street,  be- 
i^en  Embarcadero  and  Howanl 
"•tOO;  Battery  Street,  between 
iharcadero  and  Market,  $7.''i  on  ■ 
Vant  Street,  between  Second  and 
^th.  $42,700;  Sixth  Street,  be- 
»en  Townsend  and  Mission.  $ts, 
i;  Eighth  Street  lietween  Town- 
•d  and  Market.  $56,120;  K- 
'ith  Street  between  Guerrero  and 

(livers,  $2S,200;  Anza  to  be  ex- 
ided  to  Santa  Rosa  Ave..  $40.oiiii 

inprovements  include  widening 
I'l    reconstruction.     Most    of    (he 

eets  are  due  to  bear  an  increas 
'  traffic  with  the  opening  of  th- 
>i   Francisco-Oakland   bridge   and 

npletion  of  the  improvements  at 
!•  early  date  is  imperative. 
the  city's  share  of  the  cost  is 
tvired  at  $S7!),000  to  come  entire- 
;'from  the  gasoline  tax  money  al- 
ilated  to  the  city  by  the  new  law 
:ing  cities  an  additional  quarter- 
it     The  PWA  srant  is  expec'e.' 

be  $S10,000. 


ODERN  IRON  WORKS 

OPENS  NEW  PLANT 


Modern  Iron  Works,  manufactur 
'■■  of  iron  stairways,  fire  escapes, 
nk  and  office  grilles  and  orna- 
■ntal  iron,  bronze  and  aluminum 
'rk  of  .all  types,  announce  the  op 
,ing  of  their  plant  at  22 17-22  in 
dsom  street.  Paul  Alah.  former- 
with  Domestic  Iron  and  Bronze 
orks.   will  he   manager. 


WPA  Security-Wage 
Employees  to  Work 
120-hour  Month 


The  normal  working  month  for 
security  -  wage  workers  einployeil 
on  Works  Prgress  Administr.itin 
projects  in  California  will  be  ]!'■ 
hours,  according  to  an  annouiii-— 
ment  by  State  WPA  Administra- 
tor  Frank   Y.   McLaughlin 

"There  will  normally  bs  10  woiK- 
ing  days  of  six  hours  each  in  every 
semi-monthly  period,"  said  Mc- 
Lauglin.  "Working  days  will  be 
Monday  to  Friday,  inclusive,  and 
sh,ill  be  continuous  until  not  more 
than  60  hours  are  worked  in  aiiv 
semi-monthly  pay  period." 

However,  provisions  are  made 
for  the  continuation  of  work  on 
Saturdays  to  account  for  the  loss 
of  time  occasioned  by  holidays. 

"On  professional  and  educational 
projects,  the  number  of  hours  of 
work  within  each  semi-monthly  pe- 
riod will  be  determined  in  con- 
formance with  the  custoni.ary  num- 
ber of  hours  per  day  for  the  par- 
ticular type  of  work."  declared  Mc- 
Laughlin. 

McLaughlin  explained  that  this 
provision  will  pertain  explicitly  to 
persons  engaged  in  such  profes- 
sions as  music,  art,  drama,  and  sim- 
ilar classes  of  worK. 

Commenting  upon  the  work 
schedule  for  special  types  of  proj- 
ects, McLaughlin   said: 

"  Where  projects  aro  located  at 
points  so  remote  and  Inaccessible 
that  camps  are  necessary  a  'Camp 
Work  Schedule'  will  be  establislied 
to  permit  more  than  GO  hours  of 
work  in  a  semi-monthly  period,  pro 
vided  the  total  number  of  working 
hours  in  the  two  consecutive  semi- 
monthly pay  periods  do  not  ex- 
ceed 120  hours  for  the  month." 

President  Roosevelt  in  .a  recent 
message  outlining  his  Federal  work 
program  declared  that  work  proj- 
ect employes  could  be  employed  as 
much  as  140  hours  per  month  in  or- 
der to  earn  their  stipulated  wages. 


COUNCIL  TO  ACCREDIT 
ENGINEERING  SCHOOLS 

A  program  for  accrediting  engi- 
neering schools,  recently  inaugu- 
rated in  the  New  England  -and  Mid- 
dle Atlantic  states,  will  be  expand 
ed  to  other  p.arts  of  the  country 
after  a  trial  period  in  these  two 
regions,  the  Engineers'  Council  fm 
Professional  Development  an- 
nounces. The  council,  which  is 
sponsored  by  the  national  engi- 
neering societies,  educators  and  ex 
aminers.  states  that  accreditim; 
has  become  necessary  due  to  re- 
cently enacted  state  licensing  lawi 
requiring  a  list  of  accredited  coi- 
Iges.  graduation  from  which  will 
be  considered  partial  fulfillment  of 
license    requirements. 

Further  information  may  be  ob- 
tained from  the  Engineer's  Coun- 
cil for  Professional  Development. 
Engineering  Societies  Building,  20 
West  39th  Street,  New  "York 


SEEK  PWA  FUNDS 
FOR  8  PROJECTS 
IN  SACRAMENTO 

City  Lists  $1,893,000  Program 

in  Federal  Grant 

Application 

Ariplication  to  the  Federal  Pub 
lie  Works  Administration  for  an 
$816,50.5  grant  to  aid  in  linancing 
eight  municipal  projects,  total  cost 
of  which  is  estimated  at  $l,s!)3,00ii, 
was  approved  last  week  by  the 
Sacramento  city  council.  Plans  and 
specifications  for  the  program 
have  been  forwarded  to  Acting 
State  Director  A.  D.  Wilder  of  P 
W  A. 

It  was  indicated  .a  $940,000  bond 
proposal  will  be  placed  on  the  reg- 
ular November  election  ballot,  w- 
(he  issue  contingent  upon  PWA  ap- 
proval of  the  program  if  such  ap- 
proval has  not  been  received  by 
that  time. 

The  eight  projects  for  which  Fed- 
eral aid  is  sought  are: 
Water    Dept.    Construction  $67(i.fi7ii 
Straightening    &    widening 

"I"  St.  bridse  approaches  161.140 

Clunie    Memorial    245,500 

Fire  and   police  alarm   sys- 
tem    230.97r. 

Sewer  system   163  .''■'i 

Buildings    148. 2'9 

Widening  Fifth   Ave 152.14" 

Boat  harbor  _ 122.000 

City  Manager  James  S.  Dean  will 
go  to  Washington  to  urge  approval 
of  the  application  If  necessary,  it 
is   reported. 

BULLETIN  GIVES 

CONSUMER  DATA 

A  bulletin  on  consumer  use  of 
selected  goods  and  services  by  in- 
come classes  including  data  gath- 
ered in  a  Department  of  Commerce 
survey  of  Austin.  Texas,  has  been 
published  by  the  Department.  Com- 
modities listed  in  the  study  include 
building  materials,  heating  appa- 
ratus, bathing  facilities,  mechani- 
cal refrigeration,  fuel  and  automo- 
biles. 

Copies  of  the  bulletin,  which  is 
listed  as  Market  Research  Series 
No.  5.1  may  be  obtained  for  ten 
cents  each  from  the  Bureau  of  For- 
eign and  Domestic  Commerce. 
Wasliington.   D.  C. 

westingholS^plans 
wage  rate  increase 

Westinshouse  Electric  &  Manu 
facturing  Company  announces  that, 
in  connection  with  the  semi-annual 
rate  review  for  hourly  paid  employ 
ees  now  under  way.  adjustment  of 
rates  will  be  made  so  as  to  result 
in  a  five  percent  increase  of  tiic 
average  hourly  rate. 

At  the  same  time  it  is  announc  •■ 
that  the  basic  work  week  for  hour- 
ly paid  employes  will  be  40  hours 
with  the  provision  that  schedules 
of  actual  working  hours  will  be 
subject  to  modification  at  indivi 
dual  plants  to  fit  local  circum- 
stances. 


PACIFIC    CONSTRUCTOR 


DEVISE  STORM 
CABLE  SYSTEM 
FOR  GATE  SPAN 


High    Wind    Velocity    Necessi- 
tates   Elaborate    Prepara- 
tions, Strauss  Reports 


Spinning  of  the  giant  SGVi-incU 
cables  that  will  support  the  Golden 
Gate  Bridge  was  a  step  nearer  this 
week  as  workers  on  the  cable  crew 
of  the  John  A.  Roeblings  Sons  Co. 
started  final  operations  toward 
erection   of  the  catwalks. 

These  consist  of  the  preparation 
of  connections  for  the  storm  cablo 
system  and  the  assembly  of  foot 
bridge  material  at  the  Marin  an- 
chorage. 

According  to  the  weekly  prog- 
ress report  of  Chief  Engineer  Jos 
B.  Strauss,  on  file  for  the  hoard  of 
directors  of  the  Golden  Gate  Brideo 
and  Highway  District,  an.  elaborate 
storm  cable  system  has  been  de- 
vised. This  is  made  necessary  be- 
cause of  the  high  wind  velocity 
through  the  Golden  Gate  and  the 
extreme  length  of  the  center  span, 
which  covers  a  distance  of  4200 
feet  from  pier  center  to  pier  cen- 
ter. 

There  will  be  four  inverted  ca- 
bles, forming  a  double  arch  be- 
tween the  two  tower  lees  on  each 
side  of  the  Golden  Gate.  The  first 
of  four  cross  struts,  which  extend 
from  cable  to  cable  and  are  the 
width  of  the  bridge,  was  erected 
the  latter  part  of  the  past  week. 
These  cross  struts  will  be  connec- 
tion points  for  the  storm  ropes, 
running  from  the  arched  storm  ca- 
le. 

Following  erection  of  the  storm 
cable  system  the  redwood  catwalk 
sections  will  be  hauled  out  in  place 
and  three  cross  bridges  will  he 
erected,  alternating  with  the  cross 
struts. 

During  the  past  week  it  was  de- 
cided that  the  main  storm  cables 
will  be  laid  across  the  Golden  Gate 
by  diesel  tug,  as  were  the  catwalk 
cables.  This  work  will  be  perform- 
ed by  the  Harbor  Tug  and  Barge 
Co.  of  San  Francisco,  under  direc- 
tion of  engineers  of  the  John  A. 
Roeblings  Sons  Company. 

Meanwhile  the  final  pour  of  con- 
crete on  the  east  leg  of  Pylon  S-2. 
on  the  San  Francisco  side,  was 
completed  Saturday  and  concreting 
the  final  lift  of  the  west  leg  was 
schc\luled  to  commence  today.  On 
the  Marin  side  concrete  continues 
to  be  poured  for  the  footings  of 
the  approach  viaduct,  while  work 
on  the  low  viaduct  of  the  east  ap- 
proach road  is  continuing  on  the 
Kan  Francisco  side. 

Of  the  310  men  employed  on  tho 
bridge  proper  during  the  past  week 
135  were  engaged  In  cable  opera- 
tions. This  latter  number  is  ex- 
pected  to  be  Increased  weekly. 

« L_ 

IN    NEW   QUARTERS 

The  firm  of  Hertzka  &  Knowles 
has  moved  from  982  Bryant  Street 
to  369  Pine  Street,  Room '418. 


GERWICK  LOW 

ON  BULKHEAD 


(Special  to  Da 


PACIFIC    BUILDER) 


WASHINGTON,  D.  C,  Aug. 
27 — Ben  C.  Gerwick,  Inc.,  112 
Market  St.,  San  Francisco,  to- 
day submitted  low  bid  to  the  U 
S.  Coast  Guard  for  construction 
of  a  steel  sheet  pile  bulkhead 
at  Coast  Guard  Base  11,  Govern- 
ment Island.  Amount  of  the  low 
figure  was  $249,117.  Secon  d  and 
third  low  bids,  respectively, 
were  Merritt,  Chapman  &  Scott 
Corp.,  San  Francisco,  $249,700. 
and  Healy  -  Tibbitts  Const.  Co., 
San    Francisco,   $253,318. 

Bids  on  this  project  have  been 
opened  and  rejected  three  tjmes 
by  the  Coast  Guard.  The  work 
under  the  contract  for  which 
bids  were  received  today  will 
require  about  1975  feet  of  eel 
lular  type  bulkhead  and  274  feet 
of   straight   wall    type    bulkhead 


Commission  Asks 
Bids  on  Six  State 
Highway  Projects 

SACRAMENTO,  Aug.  27.  —  Six 
bridge  and  highway  contracts  were 
authorized  for  advertising  today  by 
the  State  Highway  Commission. 
They  are  located  as  follows: 

Sonoma  County:  Construction  of 
a  reinforced  concrete  girder  hridgi^ 
across  Sonoma  Creek  about  seven 
miles  north  of  Sonoma  Bids  opeji 
in  Sacramento  September  18. 

Marin  County:  Removal  of  slides 
on  about  four-tenths  of  a  mile  bp- 
tween  Greenbrae  and  Alto.  Bids 
open  in  Sacramento  September  IR, 

Kern  County:  Grading  about  five 
miles  between  two  miles  soutli- 
west  of  Searles  and  Rademacher. 
Bids  open  in  Sacramento  Sept.  is 

Kern  County:  Road-mix  surfac- 
ing on  about  38.5  miles  between 
Johannesburg  and  Route  23.  Riil  - 
open  In  Sacramento  September  11 

San   Bernardino  and   Kern   Coun- 
ties:  Road-mix  surfacing  and  seal- 
coat  on   about   27.4   miles  between 
Johannesburg  and   Route   T>'i      ' 
open  in  Los  Angeles  Sept.  12. 

San  Diego  County:  Road-mix  sur- 
facing on  about  20.8  miles  between 
Eincon  and  Moretti's.  Bids  oppn 
in  Los  Angeles   September  12 


HEARING  ON  MINE 

SAFETY  ORDERS  SET 

Public  hearings  at  which  revi- 
sion of  Mine  Safety  Orders  1745-k 
and  1758,  concerning  the  use  of 
electric  blasting  in  sinking  oppia 
fions,  will  be  held  by  the  Slate  In 
dustrial  Accident  Commission  next 
month  in  San  Francisco  and  I^o.s 
Angeles,  according  to  an  announce- 
ment by  Chairman  T.  A.  Re.aidnn. 

Hearings  will  he  held  in  San 
Francisco  September  13  at  10  A 
M..  in  Room  143,  State  Buildiiir'., 
and  in  Los  Angeles  September  6  at 
10  A.  M.,  in  Room   610,  State  Bide;. 


FINISH  PLACING 
CATWALK  FLOORJ 
ON  BAY  BRIDG 


Two    Cantilever   Panels   Eret 
ed;  Cables  to  Anchorage 
45%  Complete 

Wliile  the  mesh  catwalk  floor  n 
the  west  suspension  bridge  w 
being  completed  in  the  West  B 
Glossing  of  the  San  Francisco-0; 
land  Bay  Bridge,  the  heavy  derrii 
work  on  the  cantilever  span,  ji 
off  the  island  in  the  East  Bay,  w 
being  concluded,  according  to  t' 
weekly  report  to  be  filed  with  Sta- 
Director  of  Public  Works  Earl  L 
Kelly  today  by  Chief  Engineer  3' 
H    Purcell.  I 

I 
San   Francisco 

Foundations  for  the  main  viadu 
have  been  finished  as  far  east  < 
Second  Street  by  the  Healy  ■  T 
bitts  Construction  Company,  a 
concrete  girders  and  paving  a 
under  way  near  Fourth   Street. 

A  second  lower  deck  concrt 
.sirder  span  of  the  "on"  ramp  w 
poured   during   the   week. 

West    Bay    Superstructure 

Sixteen  strands  have  been  stni 
for  the  north  cable  and  sevente 
for  the  south  cable  by  the  Colu 
l)ia  Steel  Company  spinning  crev; 
bringing  te  cable  completion  to1( 
to  forty-five  per  cent  between  S:' 
Francisco  and  the  center  anch* 
age. 

Verba   Buena   Island 

Preparing  for  cable  spinning  Ij 
tween  the  center  anchorage  ai 
Yera  Buena  Island,  the  Cllnti; 
Construction  Company  has  concnj 
ed  the  island  anchorage  to  140  fci 
above  water  line. 

In  the  vehicular  tunnel  the  woV 
of  concreting  the  roof  h.as  gone  i 
simultaneously  with  the  excavat'a 
of  the^  rock  core.  Nineteen  feet  (* 
concrete  roof  were  placed  last  we«, 
in  the  tunnel,  making  a  total  of  .'il 
feet,  or  61  per  cent  of  the  toi 
roof.  The  core  excavation  is 
progress  from  the  east  portal. 
East  Bay  Superstructure 

Two   48-foot   panels   of  the  we 
rantiliver   arm    h.av6   been   erect 
by    the    Columbia    Steel    Corapaii 
and    one    additional    panel    will 
erected  during  this  week. 

At  this  point  the  heavy  guy  d( 
rick  which  has  raised  this  ste 
will  be  taken  down,  moved  to  Pi 
E-4,  and  re-erected  there  to  ere 
the  east  anchor  and  east  cantilev 
.arms. 

At  the  west  end  a  lighter  d( 
rick  will  be  installed  in  place  ' 
the  heavy  one  to  be  taken  dow 
This  lighter  derrick  will  undertal 
the  interesting  task  of  extendi! 
the  cantilever  arm  out  eastwa 
from  Verba  Buena  Island. 
Alameda  County 

Pile  driving  for  the  foundatiit 
of  the  Administration  BttildinK  ■: 
well  under  way  under  the  directii 
of  the  Clinton  Construction  Cm 
nany,  seventy  100-  and  110-tt.  pil' 
having  been  driven. 
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pBRMIToS  AMD  COM^JRACT; 


8AN   FRANCISCO  COUNTY 


Owner 

Florslieiin 

McnonouKli 

ChurUIn 

Flor»li<'ini 

Da  I  KIT.. 

McDfinmiKli 

Morris 

Pacific 

Botio 

H11I« 

LeiiiiT 

Dt'LiuM 

Corfnpassl 

Cortopnssi 

Parsons 

LIcata 

Bellano 

Seaside 

Matire 

Prunli 

Leclieiis 

Hooker 

Thorinson 

Ainbrosetti 

Sage 

Weinsteln 

Hand 

Capital 

Bender 

McAITee 

Randolpli 

Headman 

MarrlieKiani 

Anderson 


Contractor 

Dunn 

Owner 

McCarthy 

Dunn 

Coliurn 

Owner 

Owner 

riaseckl 

Karly 

Owner 

Owner 

Del.ina 

McFarland 

McFarland 

Stevenson 

Owner 

I^indbeig 

Stolte 

Owner 

Coliurn 

Jensen 

MuUer 

Owner 

Barsotti 

Owntr 

Jacks 

Robinson 

Langfelder 

Morris 


Ov 


ner 


Jacks 

Anza 

Owner 

DuPuy 


Ami. 
2000 
41100 
:!000 
1000 

inon 

4000 

sr.oo 

1400 
1500 
3750 

2S0I10 
4(100 
1000 
1000 
2400 
4000 
5900 
2000 
3500 
2000 

13000 
1400 
3000 
1500 

looe 

1800O 

8000 
2900 
6OO0 
2500 
25000 
(1000 
5500 
5000 


:  ITERATIONS- 

i>(i6)     NO.     756     MARKET     ST.     Aller 

i      store. 

wner— Florsheim  Shoe  Co.,  1  N»rth 
La  Salle  St.,  Chicago. 

rchitect— Not    Given. 

iintractor — Louis    C.    Dunn.    421    Mo- 
I      nadnock  Bldg.  J2000 

i>  WELLING 

m;7)    e     eleventh    ave.  so  n 

.  Kirkhani  St.  One-story  and  base- 
ment   frame    dwelling. 

iwncr— M.  McDonough,  148  Randall 
St.,    San    Francisco. 

'.rchitect— D.     D.     Stone,     110     Sutter 

:      St.,  San  Francisco.  $4000 


'.I.TEBATIONS 

.'S68)     NO.      2735    ANZA      ST.      Aller 

apartments. 
I'Wner — M.    Churkin.    Premises, 
iichitect— Reddick  H.   Bickel,  9  Geary 

St.,    San    Francisco, 
"..ntractor  —   Robert     McCarthy,     356 

Church   St.,   S.-in   Francisco.     $3000 


ALTERATIONS 

ISG9)     NO.    680    MARKET    ST      Alter 

Store. 
IHvner — Flor.sheim   Shoe   Co.,    1   North 
I       La  Salle  St.,   Chicago. 
Architect— Not     Given, 
•ontractor— Louis    C.    Dunn,    424    M..- 
nadnock    Bldg.,    9.    F.  $1000 


VLTERATIONS' 

''^TO)     NO.  1515  POLK  ST.  Alter  store 

•, wner— Frank  Dalgero.  316ii  Lynn  St., 

San   Francios.c 
Architect— Not    Given. 
I 'ontractor— Ira  W.  Coliurn.  204.S  Mar- 
'       ket  Street.  $1000 


DWELLING 

:<S71)     E      ELEVENTH      AVE.      42    N 

Kirkham   St.     One-story  and  base 
'        ment  frame  dwelling, 
^.iwner— M.    McDonough,    148    Randall 

St.,   San   Francisco. 
Architect— D.  D.  Stone.  110  Sutter  St.. 

San   Francisco.  J4000 


IiWELMNG 

(S72)     W  CASTRO  ST.  149  N  22nd  St. 

Two-.story     and    basement     frame 

dwelling. 
Owner— Thomas   O.   Morris,   436   Alva- 

raiio   .St.,    .San    Francisco. 
Architect— O.icar    Thayer,     1129    Union 

St.,   .San  Franci.sio.  $3500 


ALTERATIONS' 

(873)     NO.   540   BfSH   ST.   Alteratlon.s 

to  storage  and  olflce  building. 
Owner  —  Pacific   Gas   &    Electric   Co.. 

245    Market    St.,    .San    Francisco. 
I'lan.s  by   I.  C.   Steele,   %  Owner. 
Ci. ntractor — Joe    Piasecki,    345    Haighl 

St.,    San    FrancLsco.  $1400 


REPAIRS 

(S74)      1306-1370    MISSION    ST.;    repair 

fire  damage  to  lofts. 
Cwner— A.    Botto,    Russ    Bldg. 
.Architect — Not  Given. 
Contractor  —  Fretl    J.    Early,    Jr..    Son 

Pine  Street.  $1500 


.M.TKRATIONS 

(.S75)      2    HARRISON    ST.:    alter    mfz. 

plant. 
Owner— Hills   Bros.,   2  Harrison   St. 
I'^nginoer  —  H.   J.    Brunnier,    55   N  e  w 

Montgomery   Street.  $3750 


.\I-TER.A.TIONS 

(S7n)      .S31    MARKET   ST.;   alter  store. 

Owiirr— The  Lerner  Sh(ps  of  falifoi- 
nia,   831   Market   Street. 

.\rrbitpct— Douglas  D.  Stone,  110  Mar- 
ket   Street.  $25,000 


DWELLING 

(fil)      W    PIERCE    31    S    Filbert    St.: 

two    -   story   and    basement    frame 

dwelling. 
Owiur— Arthur    De    Luca,    2256    Jones. 
Architect — Not  Given. 
Contractor — De    Luca    and    Sons.     174.1 

Filbert  Street.  $4,nfln 


STATION 

(S7S)     NE   EIGHTEENTH   AVE   AND 

Taraval    St.       One-story    Class    C 

service   station. 
Owner — Angelo    Cortopassi,    4101    21st 

St..    San   Francisco. 
Architect— Not   Given. 
Contractor   —   James    McFarland.    710 

4th    Ave.,    San    Francisco.        $1000 


COMFORT    STATION 

(S79)  NE  EIGHTEENTH  AVE  AND 
Taraval.  One-story  frame  com- 
fort  station. 

Owner — Angelo  Cortopassi,  4101  2Ist 
St.,    San   Francisco. 

Architect — Not    Given. 

Contractor  —  James  McFarland.  710 
4th    Ave.,    9an    Francisco.        $100u 


701    Post    St., 


ADDITION 

(880)     3173     TWENTY  -  FIRST     AVE. 
Add   to  dwelling. 

Owner — B.   W.    Parsons, 
.San    Francisco. 

.Architect — Not    Given. 

Contractor- L.  H.  Stevenson,  130  Mer- 
ced St.,   San   Francisco.  $2400 


I  )WELLING 

(SSI)  E  JEN.NINGS  ST.  50  S  Tnger- 
son  St.  One-story  and  basement 
frame  dwelling. 

Owner  —  Luigi  Licata.  551  Chestnut 
St..    San   Francisco. 

Architect — J.  A.  Porporato,  619  Wash- 
ington   St.,    S.    F.  $4000 


DWELLING 

(N82)  SE  MISSION  ST.  225  SW  Per- 
sia .•\ve.  Two-story  frame  jslore 
and  dwelling. 


Owner— Donato  Bellano.  165  Richland 
Ave.,   San   Francisco. 

Architect— C.  S.  McNally,  257B  Wal- 
ler St.,   San   Francisco. 

Cmlract./r  —  C.  Llndberg,  1  Naylor 
St.,    San    Franclwco.  $5900 


ALTERATIONS 

(KS:))     «!■;  OCEAN   AND   ONONDAGA 

Aves.      Alter   and    remove   service 

station, 
owner- Seaside    Oil    Co..    2121    Third 

St.,   San   Francisco, 
llngineer— Robert  Dalton,  Laurel  Ave. 

Oakland. 
C".)nlractor— F.   C.   Stolte,   3447   Laguna 

Ave.,    Oakland.  $2000 


DWELLING 

(Syi)  SE  MADRID  &  PIERCE  STS. 
(Jne-story  and  basement  frame 
dwelling. 

Owner — M.-.tirc  &  Alessandri,  158  Lon- 
don   St.,    San    Francisco. 

Architect— a.  R.  Irvine,  3431  Market 
Ht..   San   Francisco.  $3500 


ALTERATIONS 

(SS5)  NO.  2402  FUNSTON  AVENUE 
Alter   dwelling;    retaining   wail. 

Owner — G.   E.   Prunk,   Premises. 

Engineer— T.  S.  Boehm.  2048  Market 
St.,   San  Francisco. 

Contractor— Ira  W.  Coburn,  2048  Mar- 
ket St.,    San   Francisco.  $2000 


DWELLING 

(SSO)     GORE    L.A.NDSDALE    &    COSI- 

tas  Sts..   Sherwood  Forest. 
(Jwner—B.  O.  Lechens,  411  Verba  Bu- 

ena   St.,   San   Francisco. 
Architect — Harold   Stoner. 
Contractor— G.   P,   W.  Jensen   &   Sons, 

320  Markfet  St.,  S.  F.  $13,000 


ALTER.ATIONS 

(SS7)     NO.    503    MARKET    ST.      Alter 

office. 
Owner-   Hooker  &  Lent,  Cunard  Bldg., 

San    FrancLsco. 
-Architect — Not    Given. 
Contractor — A.   G.   Muller,    243   7th   St.. 

San  Francisco.  $1400 


DWELLING 

(^SS)     E     THIRTT-FIRST     AVE.     138 

S    Vicente    St.        One-story      and 

basement  frame  dwelling. 
Owner— F.    H.    Thorinson,    1630   Ocean 

Ave.,    San    Francisco. 
Architect  —  Chas.    H.    Strothoff,    2274 

15th  St.,  San  Francisco.  $3000 


ALTERATIONS 

(SS9)     NO.   1551  QUESADA  ST. 

dwelling. 
Owner  —  Caroline     Ambrosettl. 

Keith   St.,   San   Francisco. 
.Architect — Nut    Given. 
Contractor   —    Arturo     Barsotti, 

Quesada  St.,   S.  F. 


1499 
$1500 


.MILL    BLDG. 

(890)     §W  SAN   BRUNO  AVE.   25  S^V 

Alemany    St.        One-story      frame 

mill   building. 
Owner— J.    L.    Sage    &    Co..    319    Baj-- 

shore  Blvd.,   San  Francisco. 
Architect — Not  Given.  $1000 


ALTER.ATIONS 

(S^91)  NO.  45  KEARNT  ST.  Alter 
store  and   loft   building. 

Owner — Isador  Weinsteln  Investment 
Co.,    "",<    Contractor. 

-Architect  —  Hyman  &  Appleton,  68 
Post   St..   San   Francisco. 

Contractor — Jacks  &  Irvine.  620  Mar- 
ket  St.,    San   Francisco.  $18,000 


PAC.PIC    CONSIRUCTOR 


FLATS 

(892)     N  JEFFEmSON  ST.   131  W  Di- 

vtsadero      St.       Three-story      and 

basement  frame  flats. 
Owner — Dr.   Lee   H.ind.   %  Contractor. 
Architect-rNot  Given. 
Contractor — Robinson  &  Jolinston,  ISO 

Oak   St..    San   Francisco.  J8000 


ALTERATIONS 

(893)     NO.  1100  JACKSON   ST.      Alter 

apartments. 
Owner— Capital    Co..    625    Market    St., 

San    Francisco. 
Architect — Not   Given. 
Contractor  —  Langfelder   &    Schuster, 

280   Wawona  St.,    S.    F.  J2900 


DWELLING 

(S9I)  E  TWENTY-SECOND  AVE. 
160  N  Ocean  ARve.  Two-story  and 
basement   frame   dwelling. 

Owner — E.    K.    Bender.  5400   Fulton 

St.,   San   Franci-sco. 

Architect — Not  Given. 

Contractor — A.  T.  Morris  &  Sons,  5400 
Fulton   St.,   San   Francisco.  $6000 


DWELLIMG 

(895)  N  TWENTY-SECOND  ST.  40 
E  Eureka  St.  One-story  and  base- 
ment  frame   dwelling. 

Owner — R.  A.  McAfee,  125  Cervantes 
St..   San  Francisco. 

Architect  —  C.  O.  Clausen.  146  46th 
Ave.,    San   Francisco.  $2500 


ALTERATIONS 

(896)  NW  POST  AND  STOCKTON 
Sts.     Alter  store. 

Owner — C.  R.  Randolph,  %  Contrac- 
tor. 

Architect — Albert  A.  Schroepfer,  244 
Kearny  St.,  San  Francisco. 

Contractor — Jacks  &  Irvine.  620  Mar- 
ket  St.,    San  Francsico.  $25,000 


DWELLING 

(897)  NE  TWENTY-FOURTH  AND 
Ocean  Aves.  Two-story  and  base- 
ment frame  dwelUngr, 

Owner— C.  W.  and  M.  B.  Headman, 
1498   36th  Ave.,    San   Francisco. 

Architect  —  Albert  H.  Larsen,  2671 
16th   Ave.,    San   Francisco. 

Contractor  —  Anza  Home  BIdg.  Co., 
1498    36th    Ave..    S.    F.  $6000 


DWELLING 

(898)  9  CHESTNUT  ST.  115  W 
Baker  St.  One-story  and  base- 
ment  frame   dwelling. 

Owner— Joseph  Marchegiani,  1241  9th 
Ave..   San   Francisco. 

Architect— Masten  &  Hurd.  233  Post 
St.,    San   Francisco. 

Contractor— Frank  F.  Nelson,  2  Edge- 
hill   Way,    S.    F.  $5000 

DWELLING 

(899)  NW  ASHBURY  TERRACE  300 
W  Upper  Terrace.  One-story  and 
basement  frame  dwelling. 

Owntr— Dr.  Hamilton  H.  Anderson,  % 

Contractor. 
Architect— F.   Frederic  Amandes,   1879 

18th  Ave..  San  Francisco. 
Contractor— Fred       K.       DuPuy,       110 

Sutter  St.,   a    F.  $5000 


ALAMEDA    COUNTY 


No. 
635 
636 
637 
638 
639 
640 
641 
642 
643 
644 
645 
646 
647 
648 


Owner 

Fleager 

Mulder 

Leekins 

I.ykman 

Sproul 

Johnson 

Capwell 

Morning 

Jacques 

Waldman 

Rule 

Wallin 

Wallln 

Bodenhamer 


Contractor 

Owner 

Ro.se 

Leekins 

Hammarberi; 

MacGregor 

Johnson 

Brown 

Metz 


Early 
Owner 
Owner 
Owner 


Amt. 

6000 
1500 
4000 
1501 
1350 
4730 
3000 
2800 
1200 
3500 
1000 
4000 
4000 
1500 


649 

S-ilva 

Owner 

3300 

650 

Buhl 

Waldman 

3500 

651 

Moen 

Owner 

3500 

652 

Masiinic 

U.    S. 

4527 

6.'-:3 

Huf.schniidt 

Owner 

495) 

654 

City   of  Oakland 

Owner 

12000 

655 

Malloney 

Pressley 

4200 

565 

Co-Operative 

Bethel 

8830 

657 

Brower 

Jensen 

7600 

65S 

Franceschini 

Beckett 

4500 

659 

Williams 

Soder 

3800 

666 

Taylor 

Bernard 

4700 

DWELLING 

(035)  N(^,  150n  MOU.\'IA..V  DLVD., 
OAKLAND.      Two-story   dwelling. 

Owner — W.  Fleager,  927  Inli.-jn  Rock 
Road.    Berkeley 

Architect— Not    ijiven.  .'6CO0 


REPAIRS 

(636)     NO.    2626    E-SIXTEENTH    ST., 

OAKLAND.      Fire   repairs. 
Owner — Harvey    Mulder.    Premises. 
Architect— Not   Given. 
Contractor— A.   H.    Rose.    478   25th   &t.. 

Oakland.  $1500 


DWELLING 

(037)     NO.    3252    FLOR11-..V    STREET, 

OAKLAND.      Two-story    si.K-room 

dwelling. 
Owner — A.    B.    Le';ktn!5. 
Arcihtect — Not  Given. 
Contractor — C.  W.  Leekiii 

aga    Ave.,    Oakland. 


4481  Mar- 
$4000 


DWELLING 

(G3S)     NO.    1359      BEKKPJLEY     WAY, 

BERKELEY.      One-Story      3  room 

dwelling. 
Owner  —  H.    Lykman,    1622   Fr.-i'.cisco 

St..    Berkeley. 
Architect — Not   Given. 
Contractor — A.  Hammarborg,  2530  Hil- 

gard    Ave.,    Berkelty.  $1540 


ALTERATIONS 

^639)  NO.  2812  WOOLSEY  STREET. 
BERKELEY.      Alterations. 

Owner — Mrs.  Robt.  G.  Sproul,  U.  of 
Campus,  Berkeley. 

Architect — Not  Given. 

Contractor— C.  MacGregor,  1391  So- 
lano   St.,    Berkeley.  $1350 


DWELLING 

(C40)     3467  MOUNTAIN  BLVD..  OAK 

LAND;    one-story    6-room    dwell 

Ing. 
(:>wner— Joel    Johnson,    3937    High    SI 

Oakland. 
Architect — Not  Given. 
Contractor — O.    W.    Johnson.    4237    .At 

las.   Oakland. 


50 


ALTERATIONS 

(641)  1930  TELEGRAPH  AVE..  OAK- 
LAND; alterations. 

Owner — H.    C.    Capwell   Co.,    premises. 

Architect — Koeningsberg    &    Weisfeld. 

Contractor — Henry  Brown,  1387  EasI 
32nd    St.,    Oakland.  $3.0iiO 


BAKE   OVEN 
(642)     8811   Ea; 

bake  oven. 
Owner — Morning   Star   Baking   C^o. 
Architect — Not  Given. 
Contractor — Paul    Metz,    855    44th 

Oakland  5 


14th  St.,   OAKLAND; 


;snii 


ADDITION 

(643)      5542    TELEGRAPH    AVENUi:. 

OAKLAND;  addition. 
Owner — J.    G.   Jacques,    5542   Telegraiih 

Ave..   Oakland. 
Architect — Not   Given.  $120n 


DWELLING 

f644)   .2945   BRANN   ST..    OAKLAND; 

one-story   5-room  dwelling. 
Owner— A.    E.    Waldman.    3424    Hal.-y 

St..   Oakland. 
Architect— Not   Given.  $3300 


DAMAGE 
l64."i)      262;)  HASTE  ST..   BERKELE 

repair  fire  damage. 
Owner — Florence  Rule.   2629  Ha.ste  S- 

Berkeley. 
.Architect — Not  Given. 
Contractor  —  Fred    J.    Early.    Jr.,    : 

40th    St..    Oakland.  ?] 

DWELLING 

(646)       2932    75th    AVE.,     OAKLAN 

one-story   5-room  dwelling. 
Owner— Folke   Wallin.    2150   50th   A^ 

Oakland. 
.\rchitect — Not  Given.  $1 


DWELLING 

(047)       2938    75th    AVE.,     OAKLAN 

one-story    5-room   dwelling. 
Owner— Folke   Wallin.    2150   50th    A\ 

Oakland. 
.\rchiteot— Not  Given.  ?l. 


ADDITION 

(648)  NO.  1101  SEVENTY  -  FIFl 
Ave.,  OAKLAND.  Addition  (coi 
pleting   unfinished  work). 

Owner — F.  M.  Bodenhamer,  118  Wil' 
wood    Ave.,    Oakland. 

.Architect— Not   Given.  $lr 


DWELLING 

(649)     NO.    8715     A     ST.,    OAKLAND 

One-story   5-room    dwelling.         I 
Owner— Tony  M.  Silva,  1037  87th  AV 

Oakland. 
Architect— Not  Given.  $33 


DWETLLING 

(650)  NO.  4606  FAIHBAIRN  AVI 
OAKLAND.  One-story  flve-ror, 
dwelling.  ' 

Owner— J.    H.    Buhl.  ' 

Architect — Not  Given.  ! 

Contractor  —  A.  E.  Waldni.Tn.  34, 
Haley   St..   Oakland.  $35^ 


RESIDENCE  I 

(651)     NO.    6125   MAURITANIA  AVll 

OAKLAND.  One-story  residency 
Owner- O.    S.   Moen.   4201   E-16th  S, 

Oakland.  i 

Architect— Not  Given.  $35) 


ALTERATIONS  1 

(652)     SW     ALAMEDA    AVE.     A  N , 

Park    SL.     ALAMEDA.       Remoci 

present   brick   lodge   hall   to  mar 

temporary    classrooms    for    SEFI 

school. 

Owner — Masonic    Temple    Associaticl 

Premises.  , 

Architect— Not   Given.  i 

Contractor — U.  S.  Government  (SER< 

$45' 


VERNON      STREE 
Two-story    six-roo 


IpWELLING 
If.-,:!  I     NO.      345 

OAKLAND. 

dwelling. 
Owner  —   Huf.schmidt   &   Whalin,  3 

17th    St.,    Oakland. 
Architect— (Thester    Treichel,    696   CI 

veland    St.,    Berkeley.  $49 


ALTERATIONS 

(051)    SE  TENTH  AND  FALLON  ST 

OAKLAND.      Alterations    and   r 

pairs. 
Owner — City  of  Oakland. 
Aichitect — Not   Given. 


$12,( 


DWELLING 

(655)     NO.    4142    WATERHOUSE  hi 

OAKLAND.      One-story    five-roo 

dwelling. 
Owner— E.   M.   and   Rose   Malloney. 
Architect— Not  Given. 
Contractor— Walter  Pressler.  1419  E; 

celsior    Ave.,    Oakland.  $42' 


LODGE    BLDG. 

(G.-,6)     NO.  925  THIRTIETH  STREE' 

OAKLAND.     1-story   frame  lods 

building. 
Owner — Co-Operative    Hall    Assn. 
Architect — Not  Given. 


PACIFIC    CONSTRUCTOR 


inlractor  —  Wiildo   K.    UrtluM,      1401) 
Ashby  St.,    Berkeley,  $ss:iu 

I.VKI.r.ING 

,,7)   NO.  7:i.l  SANTA   BAKBARA  ST. 

BERKELEY.      Two-story     T-rooiii 

frain«    dwelling, 
c.  iier— Thoiidore    Browcr. 
.chltcct— Newsom    &    Newsoiii.    Uii.ms 

Bldu..    Siiii    I'Vanclsco. 
inlraclor— JeiiRcn    &    I'cdor.srn,    HI  IS 
Adeline   St.,    Oakland.  JiGOU 

lYKLI.INd 

.,S)     NO.  .'.7f.  t'IFTY-SEVENTH  ST. 

OAKLAND.     One-story    slx-rooni 

dwellliiK. 
liner — A.    Kinnceschlnl 
.'ihlleet— Not  Given 
(ntraclor— A.   T.    Beckcit,    ;2t    Scenic 

Ave.     riedmont.  $15110 


LVELLINo 

.".'.I)     NO.    ri'jai    MONZAL    AVKNUE. 

OAKLAND.     Two-story  flvc-ruoin 

dwelllnt,'. 
isner — (J.    A.    Williams 
.cliltect— Not  Given, 
cntractor — Oscar   Soder.      lo7G     Alice 
'    St..    Oakland.  $3S0U 


.VELLINO 

rlO)  NO.   54   CHATSWORTH  COURT 

,    OAKLAND.     One-story  four-room 

dwelllni,'. 
■vner  —  Evans  Taylor,  650  Mandana 

Blvd..    Oakland. 
■ihitect— Not  Given, 
mlractor— W.    Vernon    Bernard,    K. 

F.   D.   Bo.\   18-B,    Berekeley.    $17UU 


BUILDING  CONTRACTS 

SAN   FRANCISCO   COUNTY 


3.    Owner 


Contractor     Amt. 


9  Klussniann        Cuthbertson  13400 

0  Usher  Stoneison  10700 

1  Damato  Barsott'i  lllilo 

2  Wein.stein  Jacks  1905S 
■3  San  Francisco  Langlais  7050 
[4  Pacinc  Collman  1080 
5  Headman  Anza  7500 
i(j  Bartholonieu  Nelson  8974 


WELLING 

:1'J)  NE  CALHOUN  AND  GREEN 

,     Sts.     All  work  for  two-story   and 
basement  frame  dwelling  and  ga- 

,    rage, 
vner— Han.s  and    Freida  Klusomann. 

.    959  Clayton  St..   San   Francisco. 

'chltect— Louis   Schalk.    5515   Market 
St..   Oakland. 

(■ntractor— Thos.  A.  Cuthbertson,  430 

NorieKa  St..   San   Francisco, 
led  Auk.  22.  '35.     Dated  Aug.  20,  '35. 

Excavation  completed  $3350 

VlumblnK,    wirins      and      brown 

•  oat    plaster    on 3350 

[.'uilding    completed    3S50 

L:bual   35    days 3350 

TOTAL   COS-T,    $13,400 

land,  none.     Limit,  100  working  days. 

brfelt,  none.  Plans  and  specifications 
ed. 


'WELLING 

-•")      LOT    4    BLK    3263.     Monterey 
Heights:    two-story   and   basement 
frame  dwelling, 
wner— Wm.     H.     E.    and    Josephine 

Usher, 
lohltect— Charles    P.    Strothoff,    227J 

16th  Street, 
ontractor— Stoneson     Brothers,     1630 

Ocean   Avenue. 
lU-d  Aug.   24,   '35.   Dated  July  2a.   'S.i 

When   frame   is   up $2675 

When  brown  coated  267.i 

Upon    completion   2671) 

Usual    35    days ".....'.  2675 

.  TOTAL  COSTr  $10  70  i 
;Ond.  $10,700.  Sureties,  Mas.<!achu- 
fitts  Bonding  &  ins.  Co.  Plans  luni 
;pec.  filed. 


|iWi:i.l,lN(; 

ri:il)      ;<    FRANCISCO    F.    Powell    Ft.. 
Iwii    -    slorv   and    basement    frame 
dwelling. 
I  •«  ni'j- — <mofrio  and  Calerlna  Damato, 

s.)  Water  SIreet. 

.Srchlli'Ct  — Liilgl    Dnllorso.    32    Jaiisen. 

<"i>Mtrael(ir — Ales.iandro   Sanglaconio   *■ 

Artnro   Bar.wtti.    1499  Quesada    St 

l-iicd,  Aug.  23,   M.l.    Dated  July  29,  '3.1. 

Foimdallons    In    $  BOO 

lioof  on   2fi.->0 

UoiiKh   plastered  2650 

Completed     2«Sn 

Usual   35   days   2650 

TOTAL  COST.  $11,100 
Bond.  $5550.  Sureties,  E.  Quistad,  .1. 
Mol'nari.     I'lans  and   Spec,    filed 


ALTERATIONS 

1122)  NO.  45  KKARNY  ST.  AND  119 
Post  St.  All  work  for  alterations 
and  additions  to  8-story  and  ba.se- 
mcnt  Class  A  store  and  office 
building,  and  six-story  and  base- 
ment Class  A  building. 
Owner — Isadore  Weinsteln  Inv.  Co. 
Architect — Samuel     Lightner     Hyman 

and   A.   Appleton,   68   Post   St. 
Contractor — Jacks  &   Irvine.   620   Mar- 
ket  St.,    San    Francisco. 
Filed  Aug.  26,.  '35.  Dated  Aug.  24,  '35. 
On   1st  of  each   month   amount   of 
moneys  actually  paid  out  to  date- 
Usual    35    days Balance 

TOTAL  COST.  $19,058 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


STADIUM 

(123)  ON  PLOT  OF  GROUND  BDFD 
by  Jerrold  Ave.,  Toland  St.,  Mc- 
Kinnon  Ave.  and  Upton  St.  All 
work  for  electrical  wiring  and  fix- 
tures for  stadium  and  racing 
course. 
Owner— S.  F.   Stadium,  Inc.,  200  Bush 

Street. 
Architect— Geo.    E.    Ellinger,    210    Post 

St..    S'an    Francisco. 
Contractor — Charles    A.    Langlais,    472 

Tehama   St.,    San   Francisco. 
Filed  Aug.  27,  '35.     Dated  July  29,  '35. 

On    3rd   of   each   month 75% 

Usual   35   days 25% 

TOTAL  COST,  $7050 
Bond,  $7050.  Surety,  New  York  Casu- 
alty Co.  Limit,  as  soon  as  possible. 
Forfeit,   plans  and  specifications,   none 


ADDITIONS 

(124)  NO.  151  MINNA  ST.  All  work 
for  additions  and  alterations  to 
building. 

Owner— Pacific    Tel.    &    Tel.    Co..    140 

New  Montgomery  St..   S.   F. 
Architect — Not   Given. 
Contractor — A.  D.  Collman,  1890  Grove 

&t.,    San    Francisco. 
Filed  Aug.  27.  '35.     Dated  Aug.  23,  '35 

Upon    completion    _     75% 

40   days   after    completion 25% 

TOTAL  COST,  $1080 
Bond.  $1080.  Surety,  Pacific  Indem- 
nity Co.  Limit.  12  working  days. 
Forfeit,  none.  Specifications  only  filed. 

DWELLING 

(125)  NE  TWENTY-FOURTH  AND 
Ocean  Aves.  All  work  for  two- 
story  and  basement  frame  dwell- 
ing. 

Owner — Cecil      W.    and      Miriam      B. 

Headman,    Vo  Contractor. 
Architect— Albert  H.  Larsen,  2671  16th 

Ave.,    San  Francisco. 
Contractor  —  Anza   Home   BIdg.   Co., 

1498  36th  Ave..  San  Francisco. 
Filed  Aug.  28,  '35.     Dated  June  7.  "35. 

Frame    up   25% 

Brown    coat   plaster   on 25% 

When    completed    25% 

Usual     35    days 25% 

TOTAL  COST,  $7500 
Bond,  $7971.  Surety.  The  Fidelity  & 
Casualty  Co.  of  New  Y'ork.  Limit. 
120  working  days.  Forfeit,  none. 
Plans  and   sp- -incations  filed. 


DWELLl.VG 

(126)     N    HT.    fi7RMAlN    AND    K    line 
Lot  Till   Bik    13   Hub   No.  2,   Claren- 
don   Heights    W    115.502    N    23.562 
.NE    117.280    E   39,644    S    100   Lot    BO 
Ptn  Lots  45  to  69  Incl,  Blk  13  Sub 
No.    2,    Clarendon      HeighlB.        All 
work   for   two-story  and   basement 
frame   and    plaster    dwelling    with 
attached  garage. 
Owner  —  Frank    H.    and    Antonia    P. 
Bartholomcu,      1010      Portola    St., 
San    Francisco. 
Architect— Masten    &    Hurd,    233    Post 

St..   .San   Francisco. 
Contractor — Frank  F.  Nelson,  2  Edge- 
hill   Way.   San   Francisco. 
Filed  Aug.  27.  '35.     Dated  May  15.  '36. 
Fees   and    preliminary     costs 

paid    $  300.00 

Ist   floor   platform   completed     900.00 

Frame  completed   1043.50 

Brown     plaster    completed....  2243.50 

When    completed    2243.50 

Usual    35    days 2243.50 

TOTAL  COST.  $8974.00 
Bond.  $4487.  Sureties.  G.  R.  Nelson. 
Lamona  H.  Nelson  and  Fernando 
Nelson.  Limit,  forfeit,  none.  Plans 
and    specifications    filed. 


ALAMEDA    COUNTY 


63    Associated 


Lynn       3320 


BUILDING 

(63)     DURANT  AVE.    AND   FULTON 
St.,    Berkeley.      All    work    for   re- 
inforced   concrete    building. 
Owner — Associated    Oil    Co..    79    New 

Montgomery  St.,   San  Francisco. 
Architect — Not    Given. 
Contractor — Willis  F.  Lynn,  1037  Ash- 

niont    St.,    Oakland. 
I'iled  Aug.  22,  '35.     Dated  Aug.  19,  '35. 

Completed   and   accepted...- 75% 

Usual  35  days 25% 

TOTAL  COST,  $3320.65 
Bond.  $3320.65.  Surety.  Globe  Indem- 
nity Co.  Limit.  30  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


SAN    FRANCISCO    UNDER    $1000 

ALTER  flats,  $700;  748  Union  Street; 
owner.  Maria  Bricca.  Prem, ;  ar- 
chitect, Louis  Mastropasqua,  5S0 
Washington  Street;  contractor,  J, 
Truffelli,   1165  Clay   St. 

ALTER  garage.  $95;  588  South  Van 
Ness  Ave.;  owner.  Dan  Lagan, 
3220  17th  St.;  contractor.  J.  B. 
Bourdieu.    2625    20th    St. 

ALTEK  flats.  $65;  1675  Washington; 
owner,  J.  Bonnet,  Premises;  con- 
tractor,  J.    B.   Bourdieu,   2625  20th. 

ALTER  dwelling,  $900;  1401  Montgom- 
ery &t.;  owner,  Mrs.  Maud  Wels- 
gerber.    Premises. 

SIGN,  electric,  $80;  735  Bryant  St.; 
owner,  Pennsylvania  Rubber  Co., 
Prem.;  contractor.  Pioneer  Elec. 
Co..  375  Van  Ness  Ave.  South. 

ALTER  rooming  house.  $5;  17  Guy 
Place:  owner,  Al  De  Ran,  162  Mis- 
sion St. 

SIGN,  electric,  $400;  725  Market  St.; 
owner.  True  Blue  Cafeteria.  Prem. 
contractor.  QRS  Neon,  690  Po- 
trero    Ave. 

ALTER  dwelling,  $200;  70  Tncresa  St.; 
owner.  G.  Borgi,  Prem.:  contrac- 
tor. A.  De  Benedetti  &  Sot.,  100 
Brazil    Ave. 

S-IGN.  electric,  $50;  5344  Geary  9L; 
owner.  Quoy  (Thop  Suey;  contrac- 
tor. State  Mfg.  Co..  55  Rausch  S;. 

ALTER  dwelling.  $200;  2591  Shrader 
St.;  owner.  William  Daires.  Prem. 

ALTER  dwelling,  $240;  1220  16th  Ave. 
owner,   A.    E.   Olson.   Premises. 

ALTER  dwelling.  $500:  1379  26th  Ave.; 
owner.    F.    J.    Hughes,    Premises. 

SIGN,  electric,  $480;  1671  Ellis  St.; 
owner,  Ellis  Theatre.  Prem.;  con- 
tractor, Wonderlite  Neon,  170  Otis 
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RUItDIMe  MEW 


NEWS  INDEX 

For    convenient    reference,    news 
reports    in    this    section    are    classi- 
tied   as  follows: 
I. — Apartmenli  Offices 

2  — Eondl  II— Ice   and    Cold 

Storage  Plants 
3— Churches  12— Power   Plants 

4. -Factories  and  i3.— Public     Buildings. 

Warehouses  Fire     Houses    and 

^--^l'"  M.-R«:d.nces 

6. — Garages  and  Ser-  15 — Schools 

vice   Stations  16 —Banks.   Stores  and 

7.— Federal    Build-  17.— Theatres 

Inps.  18. — Wharves    &    Docks 
8.— Club    Bulldlrv 
9.— Hospitals 
10.— Hotels 


APARTMENTS 


Sub-Bids   Wanted. 

.■\LTKl;.\TIONS-  Cost.    $ 

.M.AMEDA.    Alameda    Co.,    Cal. 
Alteiations     to     two-story     apartment 

building    (Lafayette    .\pts.) 
Owner — Withlield. 
Architect — Not   Given. 
Mgr.    of   Constr.— C.    Doane,    364    Bush 

St..   Room  6.  San  Francisco. 
Sub-bids  are  wanted  on  the  foilov/- 
ing  immediately: 

.Steam  healing.  piat-teriniT.  plumbing. 
carpentry  labor,  tile  work.  :u;rdiVood 
lioorirg.    painting,   etc. 


Sub-Bids    Wanted. 

ALTRKATIONS  Cost,     S 

AI.AMEDA,    Alameda    Co..    Cal. 
Alterations    to    three-story    apartment 

building    (ISncinal    Apts.) 
(iwncr— Withheld. 
Architect — Not    Given. 
Mgr.    of   Constr.— C.    Doane,   3G4   Bush 

St.,   Room   6,   San   Francisco. 
S'ub-bids  are  wanted  on  steam  heat' 
ing,     plastering,     plumbing,     carpentry 
labor,    tile    work,    hardwood    flooring, 
painting,    etc.  • 

August    23,    I'.l.n:. 
Contract  Awarded 

AI.TERATION.S  Cost.    $4.00n 

S.\N   FRANCISCO.     2735   Anza   Street 
.^Iterations  to  apartments, 
tlwrior — M.    Churkin.    premises 
Architect— R.    H.    Eickel,    fl    Geary    S' 
Contractor   —    Robert    McCarthy.    ?,  .'.  G 
Church    Street. 


Plans   Being   Figured. 

APARTMENT.S  Cost.    $ 

TRACY.  San  Joaquin  Co..  Cal.  No. 
27    West    Highland    Avenue. 

One-.story  frame  apartment  building 
(S  apts..  laundry  and  locker  room 
and   3  garages). 

Owner — F.  L,.  DeMark,  21  We.sl  High- 
land   Ave..    Tracy. 

Architect — Not  Given. 
Bids  are  being   taken   for  labor  and 

materials    and    for    labor    only 

Planned. 

ALTERATIONS  Cost.    $- — 

HEALD.S'BURG.     Sonoma    Co..     Calif. 

Matheson    and    University    Streets. 
Alterations    to   apartments. 
Owner— Mrs.     Olive     Smead,     Healds- 

burg. 
ArchiiPct — Not  Given. 

Owner    Takisg    Bids. 

APART.ME.VTS  Cost,    $12,50IJ 

OAK'LAND.  Alameda  Co.,  Cal.  Clare- 
mont   Avenue. 

Two-story  frame  and  .stucco  apart- 
ments (six  3  -  room  apts.)  com- 
position   and    tile    roonng.    steel 


sash,  gas  heating  system,  hard- 
wood floors,  tile  baths  and  show- 
ers,   central    refrigeration    plant. 

Owner — Chas.    J.    Fia,    Premises. 

.\rchltect — Guy  L,.  Brown,  American 
Rank   Bldg.,   Oakland. 


3— 


CHURCHES 


Plans  Completed, 

ALTER.\TIONS  Cost,    $4,000 

S.-VN    FRANCISCO.     2   Harrison   St. 
Alterations    to    manufacturing    plan'. 
Owner— Hills   Bros.,    2   Harrison    St. 
I'"ngineer — H.    J.    Brunnier,    Sharon 
Building. 

CONTRACTS   AWARDED 

MINES  FIELD,  Cal.— Consolidated 
Steel  Corp..  S'lauson  and  Eastern 
Aves.,  has  been  awarded  a  contract 
for  furnishing  and  erecting  approxi- 
n.ately  700  tons  of  steel  to  be  used  in 
the  construction  of  an  airplane  fac- 
tory at  5701  Imperial  Ave..  Mines 
Field,  for  North  American  Aviation, 
Inc.,  %  E.  R.  Doak,  1066  Stearns  Dr. 
other  parts  of  the  work  will  be  done 
under  the  supervision  of  L.  B.  Nor- 
man, 1034  17th  St.,  Santa  Monica,  who 
prepared  plans  for  the  building.  It 
will  be  a  steel  frame  structure  with 
stucco  exterior,  300x300  feet  in  area, 
and  will  cost  approximately  $300,000. 
Construction    will    start    immediately. 


Sub-Contracts   Awarded. 

CHURCH  Cost,    $45.00n 

OAKLAND,  Alameda  Co.,  Cal.  Park 
Blvd.   and    St.    James  Drive. 

One-story  reinforced  concrete  church 
(to  seat  1000)  organ,  etc. 

Owner— Roman  Catholic  Archbishop  of 
San  Franci.sco,  1100  Franklin  St., 
San   Francisco. 

Architect — Norman  K.  Blanohard.  700 
Keeler   Ave.,    Berkeley. 

Contractor— John     H.     Schnitder,     r.iVl} 
Shaffer   Ave.,    Oakland. 
Edwin    J.    Keeler    is    pastor    of    the 

Oorpus    Christ!    Church. 

Reinforcing  Steel— W.  S.  Wetenhall, 
17th  and  Wisconsin  Streets.  San 
Francisco. 

Plumbing  and  Heating — Aladdin  Heat- 
ing Corp..  5107  Broadway.  Oak- 
land. 

4-  FACTORIES  &  WARE- 
HOUSES 

PLANS   COMPLETED 

MINES  FIELD.  Cal.— L  B.  Norman 
1034  nth  St.,  Santa  Monica,  has  com- 
pleted plans  for  the  first  unit  of  a 
factory  to  be  built  at  5701  Imperial 
Ave..  Mines  Field,  for  NcT-th  Ameri- 
can Aviation.  Inc..  cure  of  E.  H.  DoaK'. 
1066  Stearns  Drive.  The  building  will 
be  a  steel  frame  structure.  300x300 
feet  in  area,  and  will  cost  approxi- 
mately   $125,000. 


BIDS   WANTED 

PARCO,  Wyo.— Until  Sept.  16.  2  P 
M..  V)ids  will  be  received  by  Bureau 
of  Reclamation.  Customhouse,  Denver 
for  furnishing  fob  Parco,  all  struc- 
tural steel  sidings,  windows,  doors  and 
other  necessary  metal  work  for  one 
complete  steel  warehouse  building  for 
the  government  camp  at  Seminoe  Dam 
of  the  Casper-Alcova  Proj.:  Spec.  71S- 
D. 

Plans  and  specifications  obtainnbl'^ 
by  prospective  bona  fide  bidders  with- 
out  charge:    to   others.   $1.   not   return - 


Three   1-story   wood   frame   sheds 

20-    75x12-    120x30-feet)    galvai 

iron    roof. 

Owner— Grace    Bros.,    Santa   Rosa 

Engineer — L.    H.   Nishkian.    5  2  .)   . 

ket  St..  San  Francisco. 

Plans    ha^'e    been    frirwarded    to 


Plans    Being    Figured. 

(-REAMERY  Cost.  $4a  0 

PHOEXIX.  Arizona.  Jackson  St-t 
and  Third  Avenue. 

Two-story  brick  creamery  (w  e 
stone  trim)  assen.bly  room,  |'- 
eral  offices,  laboratories,  preen- 
ing and  cold  storage  rooms. 

Owner — Maricopa    Creamery,    Inc. 

Architect — Lescher    &    Mahoney,    'I 
and  Trust  Bldg.,    Phoen.x. 

Grading    Contract    AwardtiJ. 

FACTORY  Cost.   $17:;  (i 

SOUTH    SAN    FRANCISCO,    San   i|- 

teo  Co.,   Calif.     Linden  Avenueii 
New   paint  and  varnish  factory. 
Owner — E.   J.    du   Pont   de  Nemour  ;• 

Co.     ( W.    J.    Sohlinger,    Mgr.)    1 

Third   St.,   San  Francisco. 
Plans  by  EngineerinL;  Dep't.  of  Ow   . 

Wilmington,   Del. 
Contractor — Cahill    Hros..   20i;  Sans  f 

St..    San    Francisco.  • 

Grading— J.    S.    Bakex,    740    I'arrinj  n 

Lane.   Burllngame.  * 

Sub-Contracts    Awarded. 

WAREHOUSE  Cost,  $  - 

SAX   FRANCISCO.     636-668  Towns.::. 

Cme-story  Class  C  warehouse  (100 lii 
reet)  stucco  over  brick  front,  fl 
root,  terra  cotta  partitions,  i|- 
crete    floors,    eti:.  1 

Owner— McGilvray    ''omnany.  ' 

Engineer — Jns.  M.  Smith.  251  KeC;' 
Street.  ' 

l.,essee — Ducommun    Corporation. 

Contractor— Fred.  DuPuy.  1  1  n  Su?r 
Street.  ' 

Plumbing— Fr;ink  Davison.  65  Cheij.v 
Street.  ' 

Steel  Sash,  Rolling  Doors  and  Mit/t- 
laneous  Iron— F.  Kern  &  Sons,ij7 
Sixth    Street.  \ 

Glass— Arthur  Goepp.  70  12th  St,  1| 
.\s  previously  reported,  electric  «;- 

tract  awarded  'o  Superior  Electrlcj". 

3110  Clay  Street.  I 


Structural    Steel    Contract    Awarded 
ALTERATIONS  Cost,    $• :» 

SAN     FRANCISCO.       No.    2   Karri  1 

Street. 
Alterations   to   manufacturing  plan 
Owner — Hills   Bros..   Premises. 
Engineer    —    H.    J.    Brunnier,    Sha  1 

Bldg..   San  Francisco. 
Structural    Steel  —  Judson   Pacific  '  . 
609  Mission  Street. 
Work   is  being  handled  by  the  O'  • 
pr's    own    forces. 

S^  FLATS 

Contract  Awarded 

ALTERATIONS  <^st,    $1  " 

SAN    FRANCISCO.     341S    19th    Str  ■ 
Alterations  to  flats. 
Owner— Ray  H.   Latham,   920  Capp   ■ 
.Architect — Not   Given. 
Contractor— Jack  Callaghan.  90(1  C  - 
ton   Street. 


Plans    Completed. 

SHEDS  Cost.    «- 

SANTA    ROSA.    Sonom.'i  Co..    C;ilif 


BONDS    VOTED 

BRISB.\NE.  San  Mateo  Co..  Ca  - 
Brisbane  Elementary  School  DIst  t 
approved  bond  issue  Aug.  23  in  ' 
amount  of  $25,600.  Proceeds  to  • 
nance  construction  of  one-story  In  ' 
and  stucco  grammar  school  to  c  ■ 
lain  four  classrooms.  Application  ' 
b.  i-n    tiled    w:tli    tin-   rw.\    for  a   •  ■ 


PACIFIC    CONSTRUCTOR 


It 


<iiil.  J'ri'lliiilmiry  iiIhmh  cmniil"'!" 'I 
lAiThllect  ThoK.  I':<IWMrils.  U  (•,<-.i\\ 
<    Son  Fninrlmi). 

Cittraot  Awarded 

;.-|\TS  CuKt.     »lll  11  I.. 

<!•>■     FRANTISCO.      N    Jiftirsi.ri     i::i 

\V   DIvliinrtpri)   St. 
r  i'P-8tnry  iinvl   bnHi-iiu-nt    fiiiriic   .irui 

-.liK'co  n.it.i. 
,;,i,.r — pr.    I,eo   Hnn<l.    %    runinuli" 
Xhllecl  — Not   niven 
•  lr(li-|..r      noliin.snri    &    Jolinslnii.    ISil 


S-GARAGES    &    SERVICE 
;  STATIONS 


;>traet  Awarded 

^PRRATIONS  CmsI.    $S.!lir. 

;.\    MATKO.    Sun    Mateo   Ct...    <-:ilif 

Third   Ave.   nnd  Kl  Canilno   Renl. 
kiallnn.i   ti>  .service  .stntlnit. 
)„.|-_Afi.<ioeiiited    (HI    Ci>.,     7!)     New 

MontRomery   St.,   Pun   Kranelsco. 
•Ii.i  l)V  EnBlneerlnK  Dept.  (if  Owner. 
•(tractor— O.    W.    Williams    Co.,    :iir. 

I'rimrose    Uoart.    Ilurlinganie. 

;'tract  Awarded 

iltVICE   STATION  Cost.    $3,320 

!  tKEI.RY.    Alameda    Co.,   Cnl.     Du- 

riint  and  Kulfon  Streets. 
ii-.^tory   rcinforeed   concrete   service 

.'ilatlon. 
ilicr— Aa.soci.-ited     Oil    Co..     7^     New 

MontRomery    St.,    San    Francisco 
■M.s  by  EiiKineering  Dept.  of  Owner. 
■.  tractor— Willis  V.  I.ynn,   inST  A.sh 

iniont  St..  Oalilaml. 

;|{VICE  STATION  Cost.    $3000 

.  .'   FRANCIS'CO.  NE  IStli   Ave.   and 

Tarnvnl   Street. 
1  -story  Class  C.  service  station, 
iner — AnKelo    Cortopassi.     4101     2Ist 

St..   San   Francisco, 
niitect— Not   Given. 
Mr.ictor  —  James    McFarl.Tnrt.     710 

Fourth    Ave..    San    Fr.ancisco 


'lis  Being  Completed. 

I'tVICE  STATION  Cost.   $fiOO0 

.[;      FKANCISCO.      NW    Claremont 

ililvd.  and   Ulloa   Street. 
iil-.<lory   Class    C    service    station. 
ti^cr  —  General   F'etroleum  Corp.   of 

Calirornia,  Higgins  Bids?..  Los  An- 

;K(les. 

ijis  by  EnEineerinK  Dept.  of  Owner. 

ds   will    be   aslsed      in    about      two 


>t:;l   Building   Awarded. 

r:\'iCK  ST.vTio.N'  Cci.-it.   S7.ir.li 

t'TH    SA.V    FHANCISCO.    San    Ma- 

t((>  Co.,   Cal.     Bayshore   Blvd. 
i|er  service  station, 
ivicr— Union    Oil   Co.,    220    Montgom- 

!ery   St..    San    Francisco. 
'lis  by  Engineerins  Dept.  of  Owner. 
'(tractor- John    M.    Huggard.     1  ii  (i  0 

Hryant   Street. 
itj-l   Building— Michel    ,&   Pfeffcr   Iron 

Works.  Harrison  and  10th  Streets 

iSan  Francisco.  • 


'is    Being     Figured    —    Bids     Close 

Sept.  3,   10  A.   M. 
■i^.VlCE    STATION  Cf..->t,    J.^OcO 

\i  FKANCISCO.  NW  California  and 

Divlsadero   Streets. 
)  icr  —  General   Petroleum  Corp.  of 

California.  519  19th  S't..  Oakland. 
'Ss  by  Engineerins  Dept.  of  Owner. 


:itract  Awarded. 

;UV1CE  STATION  Cost,  $5000 

'■<     FRANCISCO.       Ellington.    Mis- 
sion and  Parragnt  Streets. 
"ss  C  aervice  station. 
>n(r  —  General  Petroleum  Corp.   of 
^California.  519  19th  St..  Oakland. 
^ns  by  Engineering  Dept.  of  Owner, 
'tractor— F.  C.   Stolte,  3455  Laguna 
Ave..    Oakland. 


Contract    Awarded. 

.•^KltVICi';  STATION  CoBt,   $3500 

SAN  FHA.N'i'l.SCO.  SB  Ocean  &  Onon- 
daga   Avenues. 

Alterations  to  service  station. 

Owner— i*eaalde  Oil  Co.,  2121  Third 
St..  Sun  Francisco. 

Ilngineer — Roliert  I).-ilton.  I.aurel  Ave. 
Oakland. 

('(intraclor— !•'.  C.  Slolle.  ;14)5  Laguna 
Ave.,  Oakland. 


7~  FEDERAL  BUILDINGS 

SITE     BIDS    WANTED 

I.OVIOI.OCK.  Nev.  — Until  Sept.  9. 
bids  will  be  received  by  the  Custodian 
n.  S.  Post  Office.  Lovelock,  for  a  site 
for  the  projiosed  new  post  office  for 
l.dvclock. 


LOW    BIDDERS 

.MERCED.  Merced  Co..  Cal.— Pacidc 
Painting  &  Decorating  Co..  5414  Tel- 
egraph Ave..  Oakland,  at  $7S5  submit- 
ted low  bid  to  Treasury  Department. 
Witshington.  D.  C.  for  painting  the 
lilaster.  etc.,  in  the  U.  S.  Post  CfBcw 
at  Merced. 

The  three  low  bids  follow 
Pacific     Painting     &     Decorating 

Co..    Oakland    $    785 

Patterson    Bros.,    Oakland 970 

J.   R.   Webb.  Merced l,50n 

Complete  bids  will  be  given  .short'y. 


NO    BIDS    RECEIVED 

SA.N  KRANCIi-'CO.  — No  bids  were 
received  by  the  Treasury  Department 
Washington.  D.  C,  August  22,  for 
moving    and    relocating    all    vault    en- 

tr.-inccs   in   the    (J.    R.    Mint,    San    Fran- 


Complete    Bids. 

I'OST   OFFICE  Cost,    $55,000 

LODl.    San    Joaquin    Co..    Calif 
n.   S.   Po.'it  Office  Building. 
Owner — United    States    Oovernment. 
Plans  by  Supervising  .\rchitect  of  the 
Treasury  Dept..    Washington.   D.C. 
r.ow    Bidder— P.    J.    Reilly.    6350    Ful- 
ton  St..    San   Francisco 
Complete  hi'ds   follow: 
Frank  J.   Reilly.   San  Francisco  .$49, 43 1 

l,eo    Epp.    San    Fr-^ncisco 5fl.lOS 

K.    K.   Parker  Co.     S.   P 51,273 

M.-iiDonald     Cons  .     Co..     Saint 

Louis.     Mo (i2.300 

nids   held    under   advisement. 

CONTRACT   AWARDED 

NOfL\LES.  Ariz. — Harry  J.  Kearns. 
Nogalcs.  Arizona,  at  $3566  awarded 
contract  by  Treasury  Department  for 
alterations  to  the  garitas,  U.  S.  Im- 
migration   Station.    Nogales,    Arizona. 


BIDS  WANTED 

SAN  Y3IDRO.  San  Diego  Co..  Cal. 
— ITntii  Sept.  6.  10  A.  M.,  bids  will  be 
rfreived  by  Treasury  Department. 
Washington,  D.  C.  for  painting  the 
plaster,  etc..  in  the  IT.  S.  Inspection 
Station.    San   Ysidro. 

Specifications  may  be  obtained  from 
above  office  and  from  the  Custodian 
.'f  the  Building  at     San  Ysidro. 


BIDS    WANTED 

ST  JOHNS.  Oregon  —  Until  SepL 
fi.  10  A.  M..  bids  will  be  received  by 
Treasury  Department.  Washington. 
D.  C,  for  plain  painting  of  plaster, 
etc..  at  the  U.  S.  Post  Office.  St. 
Johns.    Oregon. 

Specifications  may  be  obtained  from 
above  office  and  from  the  Custodian 
of  the  Building  at   St.   Johns.   Oregon. 


LOW   BIDDERS 

SEATTLE.  Wash.  —  Mason  Supply 
Co..  2637  S'.  E.  12tb  St..  Portland.  Ore. 
.It  $39.S60  submitted  low  bid  to  Treas- 
ury Department.  Washington.  D.  C 
for  repointing  the  exterior  wall  sur- 
faces  of   the   U.    S.    Federal   Office 


Hulldlng    at    Seattle.      Complete    bids 
vlll   be   published   shortly. 


BIOS   OPENED 

SAN  FRANCISCO— D.  A.  Pancoast, 
.V-,7  .Market  St.,  at  $219  submitted  low 
bid  to  Custodian,  U.  R.  Post  Office. 
tttr  rubber  tile  flooring  for  corridor 
space  in  the  U.  S.  Post  Office  Build- 
ing. San  Francisco.  Complete  bids 
follow: 

!i.  A.   Pan(oa«t  $219.00 

Van  Fleet   Freear  Co 236.00 

L.   S.  Cast  248.00 

N.    Hcmmlnga    __  267.60 

American   Art   Tile   Co 320.00 

Bids    held    under   advisement. 


CONTRACT    AWARDED 

PHOE.VIX.  Ariz.- Washington  Or- 
namental Co.,  Washington,  D.  C.  at 
$2190  awarded  contract  by  Treasury 
i>e|)urtment  for  plaster  models  for  the 
U.    R.    I'ost    Office    for   Phoenix,   Ariz. 


BIOS   OPENED 

SEATTLE.  Wash.  —  Mason  Suppiv 
Co..  26.37  S.E.  12th  St.,  Portland,  a- 
$39,S62  submitted  low  bid  to  Treasury 
Department,  Washington,  D.  C,  for 
repointing  tlie  exterior  wall  surfaces 
of  the  U.  S.  Federal  Office  BIdg.  at 
.Seattle.  Only  other  bid  was  submit- 
ted by  A.  W.  Quist  Co..  811  ExtTang- 
Bldg.,   Seattle,  at  $57,637. 

Bids   hekl    under   advisment. 


BIDS    WANTED 

VALLEJO.  Solano  Co.,  Cal.— Untii 
Sept.  9,  10  A.  M..  bids  will  be  received 
by  the  Treasury  Department.  Procure- 
Washington,  D.  C.  for  painting  the 
ment  Division,  Public  Works,  Branch. 
plaster  in  the  U.  S.  Post  Office  at 
Vallejo.  Specifications  may  be  ob- 
tained from  the  custodian  of  the 
building  or  from  the  Treasury  De- 
partment in  Washington. 


CONTRACT    AWARDED 

SAN  FRANCISCO. —Patterson  Bros. 
20.",n  Webster  St..  at  $4,438  awarded 
contract  by  Treasury  Dept.,  Washing- 
ton, D.  C,  for  painting  the  plaster, 
etc.,  in  the  U.  S.  post  office  at  San 
Francisco. 


CONTRACT    AWARDED 

SAN  FRANCISCO.— John  C.  Exl.  y. 
1.163  Quesada  .\ve.,  at  $385.00  awarded 
contract  by  Treasury  Dept..  Wasli- 
ington.  D.  C.  for  painting  the  plas- 
ter, etc.,  in  the  single  attendants' 
(luarters  and  mess  hall  at  the  ^.  S. 
Quarantine    Station.    San    FraU(~usco. 


BUILDING  MATERIALS  APPROVED 
SAXT.A.  CIU-'Z.  Santa  Cruz  Co..  Cal 
— Treasur.v  Department  has  approved 
the  following  e(iuipnient  and  building 
materi.aT'awards  for  the  construction 
of  the  IT.  S.  Post  Office  at  Santa  Cruz. 
K.  E.  Parker  Co..  135  South  Park. 
San    Francisco,    general    contractor: 

Plumbing  fixtures,  Kohler  Co.;  elec- 
tric water  coolers  and  drinking  foun- 
tains. Keivinator  Co.;  pressure  -  re- 
ducing valve  on  water  supply.  Muel- 
ler Steam  Specialty  Co.:  back-water 
valve.  Blake  Specialty  Co.:  noncon- 
ducting covering  for  plumbing.  Plant 
Rubber  &  Asbestos  Co.;  brass  piiw. 
Bridgeport  Brass  Co.:  boiler,  Kewa- 
nee  Boiler  Corp.:  oil  burners.  Ray 
Oil  Burner  Co.:  pipe  hangers.  Grin- 
nell  Co.:  concrete  inserts.  Grinnell 
Co.;  tube  and  radiators.  U.  .S.  Ra- 
diator Corp.;  nonconducting  cf'-ring 
for  heating.  Plant  Rubber  &  .A'licpi-i.s 
Co.;  angle  radiator  valves.  Marsii 
Valve  Co.:  air  valves  for  ends  of 
steam  mains.  Dole  Quick  Vent.:  light- 
ing distribution  panels.  Square  D  El. 
Mfg.  Co.;  r.c.  wire.  Triangle  Conduit 
&  Cable  Co. ;  flush  switches,  .^rrow. 
Hart  &  Hegeman  Elec.  Co.;  pendant 
switches.  Pa.ss  &  .Seymour:  service 
entrance    switches.    Square    D    Electric 
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are.    Gill    i:: 

ind    Moe-Biidsi 

reifeiliti-   ( 


MfK.    Co.;    glas 
I'ixtuie    Co 
liirluiiii:    liN 


SITE    BIDS   WANTED 

MARTINEZ.  Contra  Costa  Co..  Cai. 
— I'ntil  September  C.  n  A.  M..  bids  will 
be  received  by  the  Postmaster.  Mar- 
tinez Post  Offlco,  for  the  sale  or  do- 
nation of  a  site  for  the  proposed  new- 
Federal  BuildinK  for  Martinez.  Ap- 
proximate   dimensions    as    follows: 

Cornir  lots.  ISO  foot  frontage.  190 
foot  depth;  interior  lots,  l.').";  fool 
front aiie.    1!'5    font    depth. 

BIDS    WANTED 

SAX  DIEGO.  C.il. —  Until  Si'i't.  ■"'.  " 
A.  M..  bids  will  l)e  re.-nived  b.v  Pub- 
lio  Works  OfUcer.  Uth  Naval  District, 
foot  of  Broadway.  San  Diego,  for  re- 
placing tile  in  Galley  at  the  Naval 
Operating  Base  (Training  Station). 
San  Diego.  Spec.  No.  8079.  The  work 
includes  furnishing  and  installing  new 
floor  and  curb  tile.  Government  will 
remove  existing  defective  tile  work 
and  will  provide  materials  and  make 
alterations  to  plumbing  work  and 
prepare  base  for  the  installation  of 
the   tile   setting   bed. 

Specifications  may  be  obtained  from 
above  ofBce  upon  deposit  of  JIO.OO 


8—       CLUB  BUILDINGS 

August    2S,    193.n 
Contract  Awarded. 
OAKLAND.    Alameda    Co.,    Cal.      No. 

920    Thirtieth    Street. 
LODGE  BLDG.  Cost,  $9000 

One-story    frame    lodge    building. 
Owner — Co-Operative    Hall    Assn. 
Architect— Not   Given. 
Contractor  —  Waldo    E.    Bethel.    1400 

Ashby   Ave.,    Berkeley. 

9IZ  HOSPITALS 

Sub-Contracts    Awarded. 

AUDITORIUM         Cont.    Price.    $17,972 

OAKL.AND.    Alameda   Co..    Cal.      Lin- 
coln  and   Perkins   Streets. 

One-story    frame    and    stucco    auditor- 
ium   (to   seat   300). 

Owner — West   Oakland   Home. 

Architect    —   W.    G.    Corlett,    Bank    of 
America   Bldg.,    Oakland. 

Contractor— P.  C.    Stolte,   3455  Laguna 
Ave..    Oakland. 

Roofing  —  Western    Roofing    Co.,    1250 
2Uh   St..   Oakland. 

Steel    Sash  —  Michel    &    Pfeffer    Iron 
Works.   Harrison   and   Tenth   Sts.. 
San  Francisco. 
As     previously     reported,     plumbing 

and   heating   awarded   to   Max   Finzel, 

4019   Brookdale   St..   Oakland;    electric 

to  Electric  Motor  Co.,   2807  Telegraph 

Ave.,  Oakland. 


Planned, 

HOSPITAL  Cost,    $90,000 

ATWATER,    Merced   Co.,   Calif. 

New  hospital  building  (to  be  known 
as  the  Ella  Stone  Memorial  Hos- 
pital). 

Owner — City   of  Atwater. 

Engineer — W.    E.    Bedersen,    Merced. 

Consulting    Architect — A.    O.    Johnson, 
Sir    Francis    Drake    Hotel,    San 
Francisco. 
Applicatlvi   will   be   filed    with    PWA 

for  a  45%  grant  to  assi.st  financing  of 

the     project.      The     city    has     $50,000 

a\-a  liable. 


Plans  Completed, 

LONG  BEACH,  Los  Angeles  Co,, 
f^al.— Architect  T.  E.  Loveless,  102  9. 
P.obertson  Blvd.,  Beverly  Hills,  has 
rompleted  plans  for  a  Class  A  hospital 
•luilding  to  be  erected  at  Tenth  St. 
and  Linden  Ave.,  Long  Beach,  tor  the 
<5isters  of  Charity  of  the  Incarnate 
World,  a  PWA  project.  A  call  for 
bids  will  probably  be  issued  within 
the  next  few  days.     The  builldins  will 


1)0  a  five-story,  reinforced  concrete 
Kinicture,  providing  75  beds,  and  will 
nave  a  steam  heating  system.  A  one- 
Ntory  service  buildinj?  will  also  be 
erected   on   the   site. 


Sub-Contracts   Awarded, 
ATTK.ND.^NTS'    QUARTERS 

Contract    Price,    $!00,::on 
CAMARILLO,  Ventura  Co.,  Cal.    Cani- 

arillo   State   Hospital, 
l-'our    one-    and    two  -  story    reinforced 
concrete  attendant  quarters  build- 
ings (tile  roof,   steam  heating  sys- 
tem   to    connect   to    main   plant j. 
Owner — State    of   California. 
.\rchitect— Geo.    B.    McDougall,     Stati' 
Architect,    Public  Works   Building, 
Sacramento. 
Contractor — Los    Angeles    Contracting 
Co.,  and  C.  C.  Wopschall,  4816  W. 
Pico  Blvd.,   Los  Angeles. 
Excavation— A.    S.    Vinnell   909   Amalla 

.\vr'..  Los  Angeles. 
Reinforcing    Steel — Soule    Steel    Co.. 

Wilmington    Ave.,    Los    Angeles. 
Roofing— Morrow   Roofing  Co..    1022   N. 

Western  Ave.,  Los  Angeles. 
Steel  Sash,  Screen  Doors  &  Windows 
(Erected)— Soule  Steel  Co. 
As  previously  reported,  heating  con- 
tract awarded  to  Scott  Co.,  113  lOtli 
St.,  Oakland,  $6,477;  plumbing,  Scott 
Co.,  243  Minna  St.,  San  Francisco. 
.Ills. 033;  electrical  work  to  H.  H.  Wal- 
ker. 1323  Venice  Blvd.,  Los  .^Lngeles, 
.?7.2S7. 


LOW    BIDDER 

S.\M  HOUSTON.  Texas.— Robert  E. 
McKee,  El  Paso,  submitted  low  hid 
to  the  Constructing  Quartermaster, 
Fort  Sam  Houston,  Texas,  at  $1.3.'^1,- 
900  for  construction  of  a  station  hos- 
Iiital   at    Fort   Sam   Houston. 


Sketches    Completed, 

ADDITION  Cost,    $25,000 

.lACKSON,  Amador  Co.,   Cal. 

One-story  brick  hospital  (operating 
suite  and  isolation  ward  to  ac- 
commodate   10    beds). 

Owner — County    of   Amador. 

Architect  —  W.  B.  Coffman,  Forum 
Bldg.,    Sacramento. 

12— ~  "POWERPLANTS 

BIDS    WANTED 

MARE  ISLAND,  Cal.— Until  Seiil. 
IS,  11  A.  M.,  bids  will  be  received  by 
Bureau  of  Yards  &  Docks,  Navy  De- 
partment, Washington,  D.  C  for  set- 
ting two  boilers,  consisting  of  the  re- 
moval of  boiler  settings,  raising  two 
boilers  of  approximately  1000-hp.  ea., 
new  settings  with  air  cooled  wall.s 
and  appurtenances,  at  Central  Power 
Plant,  Navy  Yard,  Mare  Island.  Spec. 
No.    8033. 

On  previous  bid  opening  low  bid 
was  submitted  by  Barrett  and  Hilp. 
918  Harrison  St.,  San  Francisco.  ,it 
$24,99(i. 


13—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

Preliminary   Plans    Being    Prepared, 

CITY   HALL.    ETC.  Cost,    $ 

NEWMAN.    Stanislaus  Co..   Calif. 

One-story  city  hall  (to  house  fire  de- 
partment, chamber  of  commerce 
justices'   offices,   etc.) 

Owner — City  of  Newman 

Architect— G.    N.    Hilburn,    1213    I    St.; 
Modesto 
Application     will     probably     be     «'•■'' 

with    the    P^WA   for   a    loan    and    grant 

to  finance  the  project. 


LOW    BIDDER 

MOJAVE,  Kern  Co..  Calif.— Fred  A. 
Emerson,  400  K  St.,  Bakersfield.  sub- 
mitted low  bid  to  the  Kern  county 
supers  isors    at    $2773,    for   constructin'j: 


a,  branch  county  jail  at  Mojave.  'ir- 
gil  Young  submitted  the  only  tier 
bid  at  $2800.  The  bids  were  <«, 
under  advisement  until  Aug.  26  aj- 
win  J.  Symnies.  Haberfelvle  Bu  nt, 
Bakersfield.    architect. 


Plans    Being     Prepared. 

ADDITION  Cost,    '  00» 

WOODLAND,    Yolo    Co.,    Calif. 
Addition  to  City  Hall   (frame  & 

construction). 
Owner — City    of   Woodland. 
Architect— Chas.    F.    Dean,    Callrlnh 

State   Life   Bldg..    Sacrament.! 
Further    details    will    he    annr^^ 


rtl\ 


Plans   To    Be    Prepared. 
CITY    HALL  Cost,   I  <m 

MILL  VALLEY,    Marin   Co.,  Cal' 
One-story  Class  C  City  Hall. 
Owner— City  of  Mill   Valley.  ' 

Architect — D.    E.    Jaekle    and   \  (er 
Falch.     126    Post    St.,    San   \ui- 

Application  will  be  filed  wit  the 
PWA  for  a  loan  and  grant  to  fl  i« 
project.  A  bond  election  wi' be 
called  in  the  near  future  in  thf 
amount    of    $30,000. 


Commissioned    To    Prepare    Plani 

WOODLAND,   Yolo  Co..   Calif,      | 
.\DDITION  Cost,  I 

(Completion    of    City    Hall    (frani  1 

stucco    construction). 
Owner — City   of   Woodland. 
.\rchitect— Harry    J.    Devine,    C; ' 

nia   State  Life   Bldg.,   Sacrar  ,1 
Chas.    F.    Dean    was    previous 
ported  as   the  architect,   which  s 
error. 


Commissioned    To    Prepare    Plan.' 
CITY   HALL  &   HOTEL  1 

Cost,  $:iO* 
COALINGA,    Fresno  Co.,   Calif,  f, 
Combination  City  Hall  and  Hoteltlds 
(to    house    city    offices,    courli  mi 
auditorium   and    hotel    rooniS( 
Owner— City  of  Coalinga. 
.\rchitect— W.  D.  Coates,  Rowelbids 
Fresno. 


BIDS    OPENED  I 

SAN  QUENTIN,  Marin  Co,,  •  lil 
—Palm  Iron  Works.  15th  and  Sits, 
a  I  $5,839  submitted  low  bid  to  1  al 
Purchasing  Department,  Sacralr'ito 
for  miscellaneous  steel  work  fijtlv 
industrial  building  at  San  Qui.:in 
Req.   No.    24387.  1 

Complete  bids  follow: 
['aim    Iron    Works,    SacramentoitS. 

S39;    net.  ' 

Golden   Gate   Iron    Works,    San    nn 

Cisco,    $6,380;   '/i%:   10  days, 
Judson    -    Pacific   Co.,    San    Frao  i« 

$7,500-  net. 
Pacific    Iron    Works.    Oakland.     I'7I 

1/2%;    30   days. 
Bids  held   under   advisement. 


Planned. 

ADDITION  Cost,   l;"" 

S.^N   LEANDRO.    Alameda  Co.,    1"' 
Addition    to    library    (frame   con  uo 

tion,    brick    veneer    exterior' :»' 

tanks  and  tour  cells. 
Owner— City    of    San    Leandro    (    ' 

Pelton,   City    Manager). 
Architect— E.     W.     Cannon,     81   ,:" 

St.,   Piedmont. 
Application   filed    with    the  W     1 
furnish    labor. 


BONDS    DEFEATED 

DALY  CITY,  San  Mateo  Co..  [' 
Daly  City  voters  defeated  bond  ■" 
in  the  amount  of  $35,000  Augu  " 
which  was  to  have  financed  eon  w 
tion  of  civic  improvements  in  »' 
City.  „ 

Preliminary     plans     were     pr<  ''■ 
by  Architect   Thos.    Edwards,  9 
St..    San   Francisco. 
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Primri1»ry   Plans    Approved. 

.|,!AUY  \-  CnUItT         i'i>:<t,   $lli.'>,i 

-.VSUN    (;rrv,    (irmshy    <'u..    Nev. 

IH  atory,  baa(  iiieiit  and  mezzani 
•liior  library  and  Supreme  Coi 
lUlldlnK  <77xlOU  -  feet)  relnforc 
iTra  eotlii  hliicks  (Hist  Hour, 
■niry;  neionrt  IIdoiu.  roun  oMlc- 
•Ic.)   one  elevator,    etc. 

)Wer— State  of  Nevada. 

kr)l'ect— F.    J.    DeLonKchanip.s,    In 
j-.Hiette  Bldg.,   Ucno. 


•rimlnary   Plpns   Awaiting   Approval. 

ii'.rriii.N  I'list,   jiso.nmi 

il"\V()(i|i     <'n-V      .San     iMat..()     Co., 

Hllf. 

'(V  -  »tory  relnfoned  concrete  ami 
aeel  courthouse  annex  (55x150  It.  i 
o  house  county  library  and  coun- 

I  y  offlces. 
iwer— County  of  San  Mateo. 
iHclteet— K.    L.     Norberg,    407    I'cci- 

jlentnl   Ave.,    Burllngame. 

lillmlnary  plan.s  have  been  for- 
iiiU\l  to  Wa.sbington  for  approval. 
I  .ind  election  will  be  callcil  in  the 
IP;  future  and  application  tn  be 
\U  with  the  rWA  for  a  loan  aMO 
r;  t    to   finance    the    work. 


lomlsiloned   To   Prepare    Plans 

(lltTHOUSK  Cost,    $:;i)0, 110,1 

II  ICON   CITY,    Oreeon. 

h   ci>urlhou.»ie. 

iv'cr— County  of  Cl.ukanias  County. 

iiiitect — K.    Marion    Stokes,    Ternii- 
!nnl  Sales   HWr..   Portland. 
!>plicatlon    will    probably    be    filed 
1/    the   PWA    for   a    loan    and    grant 

oi nance  the  project. 


;i   Selected. 

•IK   HOUSE  Cost,    J30.0OO 

iVfoRD,    Kings   <"o.,    Calif      Laccy 
jDlvd.   and    Kord    Street 
;i-  Are  house, 
"ker— City  of  Hantord 
.Altect— Not  Given. 


t'<  Funds. 

•i.-ndjTSK.    ETC.  Co.st,    .♦•'' 

ihKELEY,  Alameda  Co.,  Cal.  Cedar 

street  from  8th  to   9th  Streets. 
T   -  story  frame  fire  house   (cement 

pla.mer    exterior)     reinforced     con- 

<  rete    drill    tower    and    machine 

stiop). 

>ier — City  of   Herkcley. 
nitect — James    Plachek,    Mercantile 

Hank  Bldg.,  Berkeley. 
|ipllcation    will   be   filed    with    rw.\ 

■  a   loan   and   grant   to  llnance   pro- 

■  ■d   building.  • 


>S   OPENED 

\N  FRANCISCO— M.  E.  Vukice- 
i,  666  Mission  St.,  at  $3939  (alter- 
;-.  add  5395)  submitted  only  bid 
Hcpartment  of  Public  Works  for 
,  revision  of  the  orchestra  pit  in  the 
(crans  Building,  Civic  Center.  Bid 
I  under  advisement. 


I)S  OPENED 

AN     FRANCISCO— Atlas     Elevator 

'[.  31  Harriet  St.  at  $5880  submitted 

bid    to      Department      of     Public 

'rks    for    furnishing    and    installing 

plunger   type   elevator    In    the   or- 

stra  pit  at  the  Veterans  Building, 
"ic  Center.  Complete  bids  follow: 
MS  Elevator  Co J5SS0.00 

1   Bmon   Elevator   Co 5975.00 

'is   Elevator  Co 7982.50 

iHld   Irregular. 

iids   held   under   advisement. 


|k- Rl 


RESIDENCES 


lOS   WANTED 

STOCKTON,   San   Joaquin  Co.,   Cal. 

ntil  September  16,  11  A.  M..  bids 
[I  be  received  by  Eugene  n.  Gra- 
in. Clerk,  San  Joaquin  Countv  Roard 

Supervisors    for    constri^rtlon     of 


Ferry  Tender'H  House  nt  the  Hite  of 
the  Woodward  Island  Ferry.  San 
.loa(|uln    County. 

Plans  and  Hpecineallons  may  be  "b- 
Inlned  from  Julius  H.  Mnnthcy,  Coun- 
ly  Surveyor,   705  3.    Suttnr  St..   Stock- 


Plans     Being     Figured    —    Bids    Close 
Sept.   5,    12    Noon. 

UESIDENCR  Cost,    $ 

UnSS,    Marin    Co..    Calif. 
<  )nc-slory    frame    residence    (fi    rooms. 
3    baths)    shingle    wood    roof    with 
alternate  proposal  for  copper  roof, 
hot    air    oil    burning   heating    sys- 
tem;   hardwood    Moors,    tile    baths, 
redwood   exterior,    etc. 
Owner — George   J.    Seebe. 
Archltect--W.    W.    Wurster,    260   Cali- 
fornia St.,  San  Francisco. 
Following  will   submit  bids; 
Moore    &    Roberts,    693    Mission    St., 
.S'an    Francisco. 

S.   J.   Bertelsen,   30  Kstrella  Avenue, 
Piedmont. 

Robert    Wat.son,    15    Yolando    Drive, 
San    Anselmo. 

Wm.    F     Wegner,    225    Monte   Vista, 
Larkspur. 

Emil    Per.son,     S29    San     Luis    Road, 
Berkeley. 


Construction     Postponed     Indefinitely, 
I.ESiDENCE  Cost,    $18,000 

VALLEJU,   S-olano  Co..  Calif. 
Two-story    and    basement    frame    and 
stucco   residence   (11   rooms   and   5 
baths)   tile   roof,   canvas  walls,   tile 
baths,  wood  sash,  watertight  hard- 
ware,   oak    floors,    electric    heating 
system  (  to  be  Installed  by  owner) 
Owner — Dr.   E.  J.  Casper. 
Architect — Chas.    E.    J.    Rogers,    Phe- 
lan    lildg.,    San    Francisco. 


Contract    Awarded. 

RESIDENCE  Cost,   $6696 

SALIN.A.S,  Monterey  Co.,  Cal.  No. 
41S  California   Street. 

One-story  and  basement  frame  and 
stucco  residence   (6   rooms). 

Owner — Dr.  Lawrence  C.  and  Stella 
B.  Johnson.  129  Pine  St..  S-alinas. 

Architect— C.  J.  Ryland.  P.  O.  Box 
790    Monterey. 

Contractor — A.  B.  McElheran,  147  Cal- 
ifornia   St.,    Salinas. 


Cost.    $5000 


Plans   Being   Prepared. 

liESIDENCE 

ROSS,    Marin    Co.,    Cal. 

One-story  frame  residence   (5   rooms), 

rustic    exterior,      clapboard      roof, 

wood    sash,    gas    heating    system; 

.Monterey   type, 
owner— Withheld. 
.\rchitect — Fabre    &    Hildebrand,     I'O 

Sutter   St..    San   Franci.sco. 


Contract    Awarded 

KESIUENCK  <-ost,     $7,."i! 

S.Vv'    FRANCISCO.     NE    24th    Aveni; 

and   Ocean   Avenue. 
Two   -  story  ajid  bt.sement  frame  an 

stucco   residence. 
Owner- C.    W.    and    M.    B.    Headmai 

1498    36th   Avenue 
Architect— Albert  H.  Larsen,  2671   li;i 

Avenue. 
Contrai-tor- .\nza   Home   Building  Ci 

1498    snth   Avenue, 


Contract  Awarded 

RESIDENCE  Co.st.    $0,500 

SAN  FRANCISCO.    S  Chestnut  Strep" 

115  W  Baker  St. 
One    -   .story  and  basement   frame  and 

stucco  residence. 
Ownci— Jos.    Marchegianl.    I  I'll    Ninth 

.Vvenue. 
Plans  b.v   Mr.   Nelson 
Contractor^Prank  F.   Nelson.   2   F.dgc- 

hill  Way. 


Construction    To    Start    Shortly. 
IrlOSIIlK.VCE  (Vint,     price.    |K.:i7l 

S.\.\-    FRA.NCI.'.-CO.   Clar.  ndon    UeiKin.- 

Sl.   Germain  and   Glenbrooli) 
Two-«tory  frame  and  ntucco  reiildeiici. 

(«  rooms  and  2  bulhs)  shake  roof. 

gas  hot  air  healing  syBteni.   h;ir»l- 

wotMl   floors,    tile   baths,   .-le 
<twnei'--Mr.    Barlholemew. 
.\ri.hllecl  — .Masten  and   Hurd.  23.1   Post 

Street. 
Contractor— Frank    Nelson.    2    I'Mireh  !• 

Way. 

Plans    Being    Figured. 

HESIDE.N'CE  Cost,     $ 

IflCRKKLICY,    Alameda   Co.,    Cal,      Ar- 
lington  Avenue. 
Two-story    and    basement    frame    and 
stucco    residence    (8    rooms   and    2 
baths)    tile   roof,   gas  heating  sys- 
tem,   hardwood    floors,    tile    baib.'-. 
steel  ."lash,  etc. 
Owner— L.   C.   Uren. 
Architect — Edwin    Lewis    Snyder.    210' 
Stiattuck   Ave.,    Berkeley. 
J.   M.   Walker,   1709  Grove   St..   Ber- 
keley.   Is    figuring    the    plans   and    de- 
sires  sub-bids   on   all   portions   of   the 
work. 


PREPARING  PRELIMINARY  PLANS 
HOLMBV  HILLS.  I>os  Angeles  Co.. 
Cal.— Architect  Paul  R.  Williams,  3839 
Wllshlre  Blvd.,  Los  Angeles,  is  pre- 
paring preliminary  plans  for  a  two- 
sl(iry  and  basement,  Georgian  type 
residence  to  be  built  in  Ilolmby  Hills 
f'lr  a  client.  It  will  contain  aljout  20 
rooms  and  will  probably  be  of  frame 
construction,  brick  exterior,  shingle 
loofing,  air  conditioning,  Carrara  gla.-.s 
kitchen.  bathrooms  and  showers. 
hardwood  and  pine  trim,  oak  and 
linoleum  floors,  etc.  A  general  con- 
tractor and  a  landscape  architect  have 
liecn   selected.      Cost.    $100,000. 


Contract  Awarded 

KESIDK.NCE  Cost.    $10,700 

S.AN     FR.A.N'CISCO.      Monterey     Blvd. 

bet.   San   .\liso   and   Westgate. 
Two  -   story  and  basement  frame  .ind 

etucco   residence. 
iTwner — William  and  Josephine  Usher. 
Architect— Charles    F.     Strothoff.     2274 

inth    street. 
Contractor — Stoneson    Brothers.     !6:;n 

Ocean   .Avenue. 
Plans  Being  Figured — Bids  Close  Sept 

3,   12  Noon. 
RESIDENCE!  Cost,    $15,000 

FRESNO.  Fresno  Co.,  Cal, 
Two-story  and  basement  frame  and 
brick  veneer  residence  (7  rooms, 
3  baths)  shingle  tile  roof,  oil  heat- 
ing system,  hardwood  floors,  tile 
baths,  etc. 
Owner— Withheld. 

Architect— Fred  Reimers,  233  Post  St.. 
San  Francisco. 
Following   will    submit    bids- 
Fisher  &   McNuIty.   Mattel   Bldg. 
J.   D.   &horh.   1295   Linden   Ave 
Taylor  &  Wheeler.  Inc.,  Power  Bide 
J.   T.  Corvan. 
.\II  of  Fresno. 


Plans    Being    Prepared. 

.\LTERATIONS  Cost.    $5000 

C:LAKKSBUKG.    Yolo   Co..    Cal. 

.■Mterations  and  additions  to  residence 
(add  five  rooms,  plumbing,  paint- 
ing,   roofing,   etc.) 

Owner— Withheld. 

Architect — W.    R.     Yelland.     Financial 
Center  Bldg.,   Oakland. 
Bids    will    be    asked    in    about    one 

week. 

Contract  Awarded 

REPAIR   RE.>--inENCE  Cost.    $1,501 

HERKELEV.    Alameda    Co..    Cal.     262'.' 

Ha-ste   Street. 
Repair  fire   damage  to   residence. 
Owner— Florence  Rule.   2629  JHast^  St., 

Berkeley. 
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Architect — Not  Given. 
Contractor  —  Fred    J.    Farly,    Jr..    36f. 
40th  St.,   Oakland. 

To   Be   Done   By   Day's  Work. 
RKSIDEXCE  Cnst.    $4,000 

OAKLAND.    Alameda   Co..   Calif.     2945 

Brann   Street. 
One-story  frame  and  stucco  residence 

(five  rooms). 
Owner— A.    E.    ■WaliiiiiMn,     3424    Haley 

St.,    Oakland. 
Architect — Not    Given. 


Sub-Bids   Being   Tai<en. 

RESfDENCE  Ci.-^l.    Jrt.ooo 

OAKLAND,    Ala'-.eda    Co..    Cal.     Vei- 

non   St.   near   Perkins   St. 
Two-story  frame  and  stu.;co  resitleme 

(6  rooms  and   2  baths). 
Owner    and    Builder — Huf.schmidt    and 

Wayland,  337   17th  St.,   Oakland. 
Architect  —  Chester  T  r  e  i  r  h  e  I  ,  nnfl 

Cleveland  St.,   Oakland.  • 


Contract  To   Be  Awarded. 

RESIDENCE  Cost,    $3,500 

BERKELEY,  .-Alameda  Co.,  Cal.  Cov- 
entry Road. 

One-story  wood  frame  residence  (four 
finished  and  two  unfinished  rooms) 
shingle  roof,  shingle,  exterior, 
hardwood    floors,    etc. 

Owner — Mrs.    Lucile  Kirwan. 

Architect— John  H.  Thomas,  31  Nor- 
wood  Ave.,    Berkeley. 

Contractor — C.  O.  Bradhoff,  911  55th 
St.,   Oakland. 


Contract  Awarded 

RESIDENCE  Cost,    $5,000 

BERKELEY,  Alameda  Co.,  Cal.  Griz- 
zly Peak   Boulevard. 

Two  -  story  frame  residence  (Califor- 
nia-Colonial   style). 

Owner — Boyce    Clark. 

Architect — Noble  and  Archie  Newsom. 
Russ  Bldg.,  San  Francisco. 

Contractor  —  A.  Frederick  Anderson, 
1518    38th    St.,    Oakland.. 


Contract  Awarded 

RESIDENCE  Cost,    $8,500 

PALO  ALTO,    Santa   Clara  Co.,   Calif. 

1484   Hamilton    Avenue. 
Two-story  frame  and  stucco  residence. 
Owner— Elizabeth     K.     Smith,     Staller 

Court  Apts.,   Palo  Alto. 
Architect — Not   Given. 
Contractor — Aro   &   Okerman,    Box  433, 

Palo  Alto.  •  • 


PlanB    Being    Figured. 

RESIDENCE  Cost,    $5,550 

RICHMOND,  Contra  Costa  Co.,  Cal. 
Mira   Vista   Highlands. 

Two-stcry  frame  and  stucco  residence 
(seven  rooms,  two  baths,  two  lav- 
atories, double  garage)  shingle 
roof,  gas  heating  system,  steel 
sash,    hardwood    floors,    tile    baths. 

Owner — Albert   S.    Adcock. 

Architect — J.  H.  Thomas  31  Norwood 
AveniK-,    Berkeley. 

Plans  Being  Figured — Bids  Close  Sept. 
3  4:(X)   P.    M. 

RE.SIDENCE  Cost,   $ 

SAN  FRANCISCO.  Alta  St.  near 
Montgomery  St.  (On  Telegraph 
Hill). 

Two-story  frame  and  stucco  residence 
(9  rooms  and  3  baths)  composi- 
tion roof,  gas  hot  air  heating  sys- 
tem,   tile   baths,    etc. 

Owner— Mi.ss   Helen   K.   Forbes. 

Architect— ■W.  TV.  Wurster,  260  Cali- 
fornia  St.,   San   Francisco. 


Contract   Awarded. 

ALTERATIONS  Cost,    $1535 

TIBURON,    Marin    Co..    Cal. 

Alterations  to  summer  cottage  (car- 
pentry   work,    plumbing,    etc.) 

Owner— Ralph   ,1.    A.    Stern,   Tlburon. 

Architect— Fabre  &  Hildebrand,  110 
.Slitter  St..   San    Francisco. 


Contractor — Chas.    J.    Bacher,    Wood- 
land Ave.,  Palo  Alto. 


Contract   Awarded. 

ALTER.A.TIONS  Cost,    $5400 

SAN   ANSELMO,   Marin  Co.,  Cal. 
Alterations  and  additions  to  one-story 

frame  residence. 
Owner — Frank   .Stadelmann,    91    Spring 

Grove   St.,   San  Anselmo. 
Architect  —  Louis    Mastropasque.    5S0 

Washington    St.,   San   Francisco. 
Contractor  —  Dominic    B.    Ferrero,    31 

Belle  Ave.,    S'Jin   Anselmo. 


Contract   Awarded, 

RESIDENCE  Cost,    $12,500 

I'ALO   ALTO,    Santa   Clara  Co.,    Calif. 

No.   470  Santa  Rita  Avenue. 
Two-story  frame  and  stucco  residence 
Owner — C.    E.     Gordon,    1820    Cowper 

St..   Palo  Alto. 
.\rchitect — Leslie    Nichols,    525    Guinda 

St.,    Palo    Alto. 
Contractor — Wells  P.  Goodenough.   5C!> 

Lowell    Ave.,    Palo    Alto. 


Preparing   Plans. 

IIESIDENCE  Cost,   $ 

LAKE   TAHOE,    Placer  Co.,    Cal. 

Wood  frame  and  stone  residence 
(shake  roof,  wood  stoves,  flamo 
heat,    etc.) 

Owner — Max  Fleischmann.  San  Fran- 
cisco and  Los  Angeles. 

Architect — Gordon  B.  Kaufmann,  610 
Union    Bank    Bldg.,    Los   Angeles. 

Mgr.  of  Constr. — Hilton  &  Leather- 
man,    %   Architect. 


Contract    Awarded, 

RESIDENCE  Cost,    $4000 

STOCKTON,    San    Joaquin    Co..    Calif. 

No    450    Lexington    Avenue. 
One-story  frame  and  stucco  residence 

(5  rooms)   . 
Architect — Not  Given. 
Contractor — B.  T.  Parsons,   Rt.  4,  Box 
305,    Stockton. 


Contract   Awarded, 

RESIDENCE  Cost,    $5500 

STOCKTON,     San    Joaquin    Co.,     Cal. 

No.    1835  No.   Edison   Street. 
Tw-o-story     brick     veneer     and     frame 

residence    (7   rooms). 
Owner  —  John   A.   Valk,    1820   Carmel 

Ave.,    Stockton. 
Architect — Not  Given. 
(Contractor — J.   M.   Helterbrand,   Rt.   1, 

B'ox  139,   Stockton. 


Contract  Awarded 

RESIDENCE  Cost.    $5,000 

SAN  FRANCISCO.  Twenty-second  St. 
near  Eureka  Street. 

One-story  frame  and  stucco  residence 
(five  rooms)  tile  and  composition 
roofing,  gas  heating  system,  hard- 
wood floors,   tile  bath,  etc. 

Owner— Mutual  Realty  Co.,  33G6  22nd 
Street. 

Architect— C.  O.  Clausen,  746  46th  Av- 
enue. 

Contractor — Robt.  A.  McAfee,  125  Cer- 
vantes Blvd.  • 


Preparing  Working  Drawings, 

RESIDENCE  Cost,    $12,000 

VALLEJO.    Solano   Co.,    Cal. 

Two-story  frame  and  stucco  residence 
(8  rooms  and  3  baths)  shingle  roof, 
gas  hot  air  heating  system,  hard- 
wood   floors,    tile    baths,    etc. 

I  Iwner — Withheld. 

Architect  —  Fred  Reimers,  233  Post 
St..    San   Francisco. 


Excavation    Contract    Awarded. 

RESIDENCE  Cost,    $ 

BERKELEY,  Alameda  Co.,  Cal.  Par- 
nassus Road. 
Two-story  frame  and  stucco  residence 
(6  rooms  and  2  baths)  flat  deck 
roof,  shake  roof  on  portion,  oil 
burning  healing  .system,  hardwood 
floors,  tile  roof,  etc.  (General 
Elpctric   Model   Home). 


Owner  and  Builder  —  J.  M.  W;  er 
1709  Grove  St..   Berkeley. 

.\rchitect  —  John  Dinwiddle.  3(0  jie 
St.,    Stin  Francisco. 

Excavation  —  J.  Henry  Harri8,i.j22 
McGee  Ave.,   Berkeley. 


Contract  Awarded 

RESIDENCE  Cost.  ! 

OAKL.\ND,    Alameda    Co.,   Calif.. 

Mountain    Blvd. 
One    -   story  and   basement  fram 

.stucco   residence    (six    rt^om^ 
Owner— Joel    Johnson,    3937    Tii^ 

Oakland. 
.\rchitect — Not   Given. 
Contractor — O.    W.    John.son,    423 

las,    Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,  I'lOD 

HERKELEY,  Alameda  County,  lit. 
Santa   Barbara    Road. 

Twr,-.story  frame  and  stucco  resi  ice 
(tile  root,  oil  burning  heatin;  os- 
tein,   hardwood    floors,    etc.)    . 

Owner — Theo.    Brower.  ■ 

Architect — Noble  and  Archie  Neiitni. 
Russ   Bldg..    San    Francisco.  : 

Contractor — Jensen  &  Pedersen.HS 
Adeline   St..   Oakland. 


Plans    Being    Figured — Bids   Clositu- 

gust   31,    12  Noon. 
RESIDENCE  Cost,  'SM 

W.ALNUT   CREEK,    Contra   Cost  Co 
One  -  story   California   -   Colonialyo« 

residence.  I 

Owner— Withheld.  ' 

Architect — J.    K.    Ballantine,    87  .lar- 

l.Tn  Place.  San  Francisco. 

Contract  Awarded. 

I;K.^IDENCE  Cont.  Price.  $065 

SACRAMENTO,  Sacramento  Co.Val. 
Forty-sixth  and   J   Streets. 

Two-story  and  basement  frame  .nd 
concrete  residence  (10  rooni*.4id 
4  baths)  Tudor  style,  stucciix- 
terior,  half  timber,  cast  st  e, 
steel  windows,  tile  roof,  stee^ish 

Owner — Very  Rev.  Emile  S.  and<rs. 
Harper,   Sacramento. 

.Architect — Arnold  Constable,  580'ir- 
ket   St.,    San    Francisco. 

Contractor  —  Moore    &    Robert8,-:69I 

Mission   St.,   San  Francisco,  t 

Complete   bids  published  Aug.  '. 


Plans    Being   Completed. 

RESIDENCE  CoBt,:^— 

HILLSBOROUGH  PARK.  San  ttc. 
County.    Calif.  < 

Two  -  story  and  basement  framunc 
stucco  residence  (11  rooms  ,i  ' 
baths)  Provincial  French  pi' 
wood  shake  roof,  gas  hot  alr^  n- 
ing  system,  hardwood  floor,  till 
l>aths,    etc. 

Owner — George   Taylor. 

Architect— Harold    Stoner,    West,  or 
tal    and    Portal    Drive,    Saa    isn 
Cisco. 
Rids  will  be  asked  in  about  2  >  *« 


Owner   Taking    Bids. 
RESIDENCE  Cost.     20' 

LOS    ALTOS,    Santa    Clara  Co.,  'J'^ 
One-story  concrete   block  resldev    C 

rooms).  • 

Owner — Mrs.    Hazel   MessersmlthliO' 

Altos. 
Architect —  Mario    Corbett,    Ber  ni' 

Franklin  Hotel,  San  Mateo.   • 


Sub-Contracts    Awarded.  ' 

KESIDENCE  Cost, 

O.VKLAND.    Alameda    Co..    Cal.    i 
nyhills    Road    and    Hillwood 

Two-story  frame  and  stucco  res 
(7  rooms,  2  baths)  double  g 
tiled  baths,  shingle  roof,  ga: 
furnace,    hardwood   floors,  et 

(■'wner— Mrs.    Hazel    Culin. 

.\ichitect  — Dragon  and   SchmWti' 
Allston    Way.    Berkeley. 

Contractor— C.    M.    Norgrove! 
Roosevelt    St..    Berkeley. 
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nmbing-J.    A.    Kuzlo,    20:.a    Webster 

St.,    I'aklHiul, 
nctrlc    Wiring  —  Fred     .Sihiiiit.s,     4:!" 

Mows    Ave..    Oakland, 
[•atlng   »nd    Sheet    Metal— J.    C.    Ow- 
ing SlU'i't    .Mcl.il    Wks,    IG12  Carl.- 

Ii.n   St..   Hirkilcy. 
^f   Work-l!n»khur«t   Tile    Co..    2S1'J 

Shnttuik    Ave.,    Herkclpy. 
Cncrete-KiluKior    Kri..H.,    Colli    CUvo- 

iiiont  Avi'..   Onklnnd. 
Pinforcing   Steel— .Motiratli    Slet-I   ("n.. 
'   :i,'.<   lloliart  St..   l)akland. 
I  mber — I.ooj)     Lumber     &     Mill     <'••■. 

Alanuda. 
Kntlng— R.   O.   McRUe,   21)05   Hi.pkius 

St..    (lakliind. 
Iiish    Material     <'llntnn    Mill    .»S    Un: 

Co.,   701    nil    Ave.,    Oakland, 
iick  and  Stone   Work— W.   H.    Wi.sli- 

.•riipp.   :i7l!i   Qninley   St..    ();iklaiul. 
noleum— HlKKln.s    Awning    and     Liii- 

..leiini    fii..    23:15    Uroadway,    OaU- 
I  land. 


•b-Contracts    Awarded. 

fosinKNTK  Cost,  $;i.ooo 

.'.(lOKTd.N.    Sun    Joaciuin    Co..    C;i!r 

',(1  -  story  and  basement  frame  and 
.^stucco  re.'idenoe  (Mission  styli  I 
tile  roof,    elortric   heatinB   systi  tii. 

)   hardwood    floors,    tile    baths. 

uner — Mrs.   Montgomery. 

jchltcet-Jos.  Losekann,  121S  Hard- 
ing St.,    Stockton. 

Mitrac-tor— W.  .1.  Soott.  KiGl  West 
I'oplnr  St.,  Stockton. 

loflng  —  Noble  Brown  Rooriiig  Co.. 
ISO   W.    Fremont   St.,    Stockton. 

umbing— Lyons  rUimbing  &  Heal- 
ing Co..  1754  North  Wilson  Way. 
Stockton. 

ectric  Wiring — Siiuare  Electric  C'l.. 
I53fi   S.    <lrant   St.,    Stockton. 

'.eet  Metal— .\merican  Sheet  Metal 
Works.  1528  E.  Main  St.,  Stock- 
ton. 

le  Work— Onyxlte  Co.,  Oakland. 

•ncrete— C.    H.    Miller.    R.   F.   D.    No. 

,    4.    Box   43-Y,   Stockton. 

cod  Sash— Electric  Planing  Mill  Co.. 

'    Hazelton   and   Monroe   Sts..    StocU- 

:    ton. 

■inforcing    Steel — Au.stin    Company. 

antel— R.  Williams,  Hotel  Bronx, 
Stockton. 

ass— Electric    Planing    Mill,     Hazel- 

'    ton  and    Monroe   Sts.,    Stockton. 

3n  Grille  Work- Schafer  Iron  Wks. 
S30   S     Ophir   St..    Stockton. 

imber— Stockton  Lumber  Co.,  347  S. 
Commerce.    Stockton. 

iinting— Blancbard  Paint  Co.,  me  F. 
Main  St..  Stockton. 

ithing    and     Plastering— Crispin    am! 

f;rahlman.     Sinclair    Ave..    Stockton. 

nish  Material— Electric  Planing  Mill 
Hazelton    and    Jlonroe.    Stockton. 

-.iding— Willard  &  Biasotti.  40  W. 
Clay    St..    Stockton. 

siindations- C.  H.  Miller.  1!.  F.  P 
No.   4.   nox    43-Y.    StocktoTi. 

rick  and  Stone  Work— Richard  Wil 
lianis.    Hotel    Bronx.    Stockton. 

rnamental  Iron — Schafer  Iron  AV'k.--. 
I     «30   S.    Ophir   SI..    Stockton. 


I 

'tans    Being    Completed. 
KSIHENCE  Cost,    J14.0I111 

AI.NUT  CREEK.    Contra  Casta   Co, 
ne  -  story  brick   residence   (!>   rooms. 
3    baths)    shake    roof,    oil    bnrnins 
'      steam  heating  plant,   steel   sash  . 

hardwood    floors,    tile    baths,    etc 
wner— Withheld. 

!rchifect— E.     L.     Snyder.     2101     Sb.it- 
tiick  Ave..  Berkeley. 


ub-Contracts  Awarded. 
.I-:SIDENCE  Cost.   $.1000 

BERKELEY.  Alameda  Co.,   Cal.  Griz- 
zly   Peak    Blvd. 
ine-story   and    basement    frame    resi- 
,      dence    (.i   rooms.     2   baths)     rustic 
•      exterior,  shingle  roof,  gas  heating 
system,   oak   floors,    tile   bat   h  r  . 
double   garage,    etc. 


Owner — .lohn     Imrle. 

Architect- Not  Given. 

Contractor— J.   M.   Walker,   1709  Grove 

St.,    Berkeley. 
Sheet     Metal— Standard     Iron     Worku, 

i:ilii  Clement  St.,  Alumcda. 
Plumbing   —   Suendcrmann     Plumbing 

Co..    1121    University    Ave..    Berke- 
ley. 
Wiring— James     Anderson,     2421     23rd 

Ave..   Onkl.'ind. 
Brick    Work- W.    H.    Wisheropi).    3749 

(Migley  St..    Oakland. 
Lumber  and    Mill   Work — Tlldcn    Lum- 

I'n..     fiMit     iif     University     Avenue, 

Berkeley. 
Foundations — A.       A.      Johnson,      1S44 

I'linnning  Way,  Berkeley. 


Sub-Contracts   Awarded. 
RKSmENCE  Crist.    $|M.iin'i 

riKDMoNT,   Alameda  Co.,   Calif.     Sea 

View   Avenue. 
'I'wo  -   story  and   basement  frame  and 

stucco  residence   (7  rooms). 
Architect- Williams    and    Wastell,    374 

17th   St..    Oakland. 
Contractor— H.   K.    Henderson.   20  Avis 

Road,    Berkeley. 
Plumbing  -James    Rankin,    10  7  2    San 

l"Ml.lo  Ave..  Oakland. 
IVIill   Work— Oakland   Planing  Mill,    2ii.i 

mil   Washington   Sts..    Oakland. 


Plans    Being    Completed. 
KKSmKNCE  Cost.    .^X.OOO 

.MODESTO.    Stanislaus   Co.,    Calif. 
Two-story  frame  and  stucco  residence 

(7     rooms.     2     baths)     compositior 

rcMiling.  .steel  sash,  hardwood  floor& 

tile  baths,    etc. 
Owner— ^L    Langstrotb,    Modesto. 
Ari-hiteet— G.    N.    Hilburn.    1213    1    St.. 

Modesto. 
Bids  will  be  asked   in  about    !    week. 


Contract  Awarded 

l!ESlr)E>'CE  C-.st.    $4,000 

UNIVERSITY  PARK.  San  Mateo  Co.. 
Cal.     Perry  Avenue. 

One-stor"  frame  and  stucco  residence 

Owner— Mrs.    W.    Hall. 

.Architect — Not  Given. 

Contractor— .\.  A.  Smith,  44!l  Hills- 
borough   St..    San    Mateo. 


To    Be    Done    By    "Jay's   Work. 
RESIDENCE  Cost.    $8,000 

PALO    ALTO.     Santa    Clara    Co.,    Cal. 

65(i  Hale  Street. 
Two-story  frame  and  stucco  residence 
Owner^C.    Samuelson,    548    N    Second 

St.,    San    Jose. 
.\rehitect— Not    Given 


;.n(io 

and 
tile 

It  eel 


Plans    Being    Completed. 

RESIDENCE  Cost.    $i 

MODESTO.    Stanl.'ilaus    Co..    Calif. 

One  -  story  and  basement  frame 
stui'co  residence  (six  rooms) 
roof,  gas  heating  system.  : 
sash,    hardwood    floors,    tile    b; 

Owner— J.    E.    Niel. 

Architect— G.    N.    Hilburn.    1213    T 
Modesto, 
liids   will    lie   asked    in   aliollt    1    w 


Sub-Contracts   Awarded. 
KESinEVCE  Cost.    $.<;.ioo 

0.\KT.AND,    Alameda    Co..    Cal.     Sun- 

nyliills    Roatl    and    Hillwood    Place. 
Two-story  frame  and  stucco  residence 

(7   rooms.   2  baths)   double  garag^. 

tiled   baths,   shingle  roof,  gas  fired 

furnace,    hardwood    floors,    etc. 
Owner — Mrs.  Hazel  Culin. 
.\rebitect— Dragon   and    Schmidts.    20i;<! 

Allston    Way.    Berkeley. 
(Contractor — C.    M.   Nor  grove.   2220 

Roosevelt    St..    Berkeley. 
Lumber  —  Loop    Lumber    Co..     Broad- 

wnv   and    Blandlng   Sts..    .Mnmevl.i 
Mill    Work— Clinton    Mill    *    Lhr.    Co. 

701    4ni    Ave..    Oakland. 
Painting  — R.    C.    ATcRice.    290.=>   Hopkins 

St  .    (Oakland. 
Brick    Work— W.    H.    Wisheropp.    3740 

Quigley    St.,    Oakland. 


Ah  previously  rejiorted.  heaiini; 
tract  anardid  to  J.  C.  Oweim. 
Carlton  St..    Berkeley,  at  I27r). 


Plans   Being  Completed. 
ItESIDFNCE  COHt.    »7  500 

.MILL    VALLEY.    Marin    Co..   'rnllf. 
One    -  alory  ami  basement    frame  nn«l 

stiiccri    residence    (6   niompi 
Owner — Withheld. 
•Vrehltei't- Miller  *   Warnecke.  Kinai-- 

clal  Center  Bidg..  Oakland 


Owner   Taking    Sub-Bidi. 

RIOSIDENCE  Cost.  % 

HILLSBOROUGH,  San  MateoTounly 
Calif.     Las  Canada    Road. 

Two-story  residence  (siding  and  briel; 
exterior,  probably  shake  roof,  gas 
hot  air  heating  system,  hardwood 
Hours,   tile  baths,   wood   sash,   etc.) 

Owner— J.  H.  Peterson.  1424  Benito 
Ave..   Bnrlingame. 

Architect— Leo  Sharps.  14  77  Bnrlin- 
game   .Ave..    Burllngame. 


To    Se    Done    By    Day's   Work. 
RESIDENCE  Cost.    $5,000 

SAN    FRANCISCO.     W    Castro    149    N 

22nd  Street. 
Two-story    and    basement    frame    and 

stucco  residence. 
Owner— Thos.  G.   Morris,  436  Alvaridc 

Street, 
.Architect — Oscar    Thayer,     1120    Union 

Street. 


To    Be    Done   By   Day's  Work. 
RESIDENCES  Cost,    $5,000    each 

S.VN   FRANCISCO.     E  11th  Avenue  5i> 

N    Kirkbam    Street. 
Two    one-story    and    ba.sement    franio 

and    stucco    residences. 
Owner— M.     McDonough,     148     Randall 

Street. 
Architect  — D.   D.   Stone.   110  Sutter  St. 


Contract  Awarded 

RESIDENCE  Cost,    $2,000 

liERKELEA-,    .Alameda  Co.,   Cal.     1X.-.S 

Berkeley   Way. 
One-story  frame  residence    (3  rooms). 
Owner — H.    Lykman,    152  2    Francisco 

St.,   Berkeley. 
.\rchitect — Not  Given. 
Contractor — A.  FTammarberg.  2530  Hil- 

gard    .Ave..    Berkeley 


Contract  Awarded 

RESIDENCE  Cost,    $5,000 

OAKLAND,    Alameda    Co..    Calif.     3252 

Florida   Street. 
Two-story  frame  and  stucco  resideni-e 

(G   rooms). 
Owner — A.  B.  Leeklns. 
.\rchitect — Not  Given. 
Contractor— C.    W.    Leeklns.    44>;i    Mo- 

rai;a    Ave..    Oakland. 


To   Be    Done   By   Day's  Work. 
RESIDENCE  Cosr.    $7,000 

O.VKLAND.    Alameda   Co.,    Calif.     1.=i03 

Mountain   Blvd. 
Two-story  frame  and  stucco  residence 
Owner — AVm.    Fleager,    927  Indian  Rod.- 

Ro.id.    Berkeley. 
Architect- Not  Given 

Contract  Awarded 

RESIDENCE  Cost.    $fi.000 

OAKL.AND.    Alameda   Co.,   Calif.     1601 

Mountain   Blvd. 
One   -   story  and   basement  frame  and 

stucco   residence. 
Owner — Helen  D.   .Atkinson 
.Architect— Not   Given. 
Contractor — Geo.    AVindsor.    92'   Kinss- 

toii  Ave..    Oakland. 

To   Be   Done   By  Day's  Work. 
RESIDENCES  Cost.   $4,000  each 

SAN  FR.ANCISCO.    W  2filh  .Vvenic  v 

O'-ean    .Avenue. 
Two   one  -s  tory   and    basement    frame 

and   stucco  residences. 
Owner     and     Builders— James     Arnott. 

633  Taraval  Street. 
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Architect— Harold  Stoner.  West  Por- 
tal and   rortola  Drive. 

Contract  Awarded 

RESIDENCK  Cost,    $n,nnn 

SAX  FRANCISCO.  E  TocoIoii;a,  N'. 
Blanken  Street. 

Two  -  story  and  basement  f.ame  aii.l 
stucco   residence. 

Owner— Dr.  Val  C.  Holmer,  734  Pine 
Street. 

Architect— C.  O.  Clausen.  7  4  6  4fi'h 
Avenue. 

Contractor — Wm.  H.  Grahn,  2965  Mis- 
sion  Street. 

To   Be   Done   By   Day's  Work. 

RESIL.KNCE  Cost.    $5,000 

SAN   FRANCISCO.     E   Alemany   Blvd. 

E  Ottawa. 
One   -   story  and   basement  frame  and 

stucco  residence. 
Owner— Modern   Bide.   Co..    625  Hearst 

Building. 
Architect— Not  Given.  " 


Contract  Awarded. 

RESIDENCE  Cost.   $5,000 

SAN  FRANCISCO.  E  Jennings  50  S. 
Ingerson. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner — Luigi   Licata,    551   Chestnut. 

Architect — J.  A.  Porporato,  619  Wash- 
ington  Street. 


Planned. 

RESIDENCES  Cost.    $ 

BURLINGAME,  San  Mateo  Co..  Cal. 
Burlingame  Ave.  and  Bayshore 
Highway    and    Oak    Grove    Ave. 

Group    of    residences. 

Owner — Crossways  Development  Co., 
et   al. 

Architect — Not   Given. 

Contractor — J.  B.  Oswald,  1150  Indus- 
trial Ave.,  Burlingame. 


To    Be   Done    By    Day's   Work. 

RESIDENCE  Cost.    $5000 

PALO    ALTO.    Santa    Clara    Co.,    Cal. 

No.    702  Columbia   Street. 
Two-story  frame  and  stucco  residence 
Owner   and   I?uilder — O.    R.   Meacham, 

726  Columbia  St..  Palo  Alto. 
Architect — Not  Given. 


Contract  Awarded. 

RESIDENCE  Cost.    $5000 

SAN  FRANCISCO.  W  Pierce  St.  31 
S    Filbert    Street. 

Two-story  frame  and  stucco  residence 

Owner — Arthur  DeLuca,  2256  Jones 
St..    Sun   Francisco. 

Architect — Not  Given. 

Contractor— DeLuca  &  Sons, 1745  Fil- 
bert  St.,    San   Francisco, 


To   Be   Done   By   Day's  Work. 
RESIDENCES  Cost,  $5000  each 

OAKLAND.    Alameda    Co.,    Cal.      No. 

2932  75th  Avenue. 
Two    one-story    and    basement    frame 

and   stucco    residences    (5    rooms). 
(Jwner   &    Builder— Folke   Wallin,    2150 

50th  Ave.,   Oakland. 
Architect — Not   Given. 


BIDS    WANTED 

CASPER,  Wyo.— Until  Sept.  21,  10 
.\.  M.,  bids  will  be  received  by  the 
Bureau  of  Reclamation,  H.  W.  Ba- 
shore.  Construction  Engineer,  Cas- 
per, for  erecting  an  office  building, 
dormitory,  combined  garage  and  .shop, 
four  4-room  residences  and  three  5- 
room  residences  at  Seminoe  Dam  and 
one  5-room  residence  at  Alcova  Dam, 
Casper-Alcova  Project;   Spec.   No.   643. 

Seminoe  Dam  is  located  about  37 
miles  northeast  of  Parco,  Wyo.,  and 
the  Alcova  Dam  is  located  about  30 
miles  southwest   of   Casper. 

The  buildings  and  resi-.lenci-s.  e-XcuDl 
the  agrage  and  shop  building,  will  b' 
of  wood  frame  construction,  with  .'hid- 
ing   over    sheathing    on    the    exterior 


walls,  and  the  interior  walls  and  ceil- 
ings will  be  plaster  over  vrood  or 
metal  lath.  The  foundation  wall,;, 
footings,  and  basement  floors  will  be 
nf  concrete.  The  walls  and  floors  of 
the  garage  and  shop  building  will  be 
of  concrete.  The  roofs  will  be  cov- 
ered with  cement  -  asbestos  shingles 
over  solid  sheathing.  The  walls  and 
ceilings  will  be  insulated.  Gravity 
warm-air  heating  systems  will  he  in- 
stalled in  the  residences  and  in  the 
ofnce  building  and  a  mechanical  warm 
air  and  fan  system  in  the  dormitory. 
Tile  schedule  provides  for  lump  sum 
bids  for  tlie  construction  of  the  build- 
ings and  residences  except  excava- 
tion and  concrete,  and  for  unit  prices 
for  these  items.  The  installation  of 
plumbing,  heating  and  electrical  fa- 
cilities will  be  included  in  the  lump- 
sum prices  bid  for  the  construction 
of   the   buildings   and   residences. 

This  invitation  for  bids  does  not 
cover  the  purchase  of  materials  which 
are  to  be  furnished  by  the  Govern- 
ment. Materials  to  be  furnished  by 
the  contractor  and  those  furnished  by 
the  Government  are  described  in  the 
specifications  which  will  be  a  part  of 
the  contract. 

A  charge  of  $2.50  per  set  will  be 
made  fon  plans  and  specifications 
which  may  be  obtained  from  the  of- 
fice of  the  Bureau  at  Casper,  Denver 
or   Washington,    D.    C. 


Sub-Contracts  Awarded. 

RESIDENCE  Cost,   $6,000 

OAKLAND,  Alameda  Co.,  Calif.  1601 
Mountain  Blvd. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner — Helen   D.   Atkinson. 

Architect — Not  Given. 

Contractor — Geo.  Windsor.  92S  Kings- 
ton Ave..   Oakland. 

Mill  Work— Atkinson  Mill  &  Mfg.  Co., 
29S5  Chapman  St.,   Oakland. 

Lumber— Smith  Lbr.  Co.,  19th  Ave., 
and  Estuary,   Oakland. 

Brick  Work— W.  H.  Wisheropp,  3749 
Quigley,    Oakland. 

Painting — Bloomgren  Bros.,  1927  Rus- 
sell  St.,   Berkeley. 

Plumbing — J.  A.  Fazio,  2059  Web.ster 
St.,  Oakland. 

Lighting  Fixtures — Roberts  Mfg.  Co.. 
480  23rd  St..   Oakland. 

Concrete — A.  A.  Johnson.  184  ''"han- 
ing  Way,    Berkeley. 


Plans   Being   Prepared. 

RESIDENCE  Cost.    $4000 

EAST   OAKLAND.    Alameda   Co.,    Cal. 

One  and  one-half-story  frame  resi- 
dence (5  rooms)  shingle  roofing, 
some  brick  work,  gas  heating  sys- 
tem, hardwood  floors,  steel  sash, 
etc. 

Owner— Withheld. 

Architect — Guy  L.  Brown,  American 
Bank  Bldg.,   Oakland. 


Plans    Being    Prepared. 

RESIDENCK  Cost,    $4.r 

VALLEJO,    Solano  Co..   Calif. 

One  -  story  and  basement  frame  a 
stucco  residence  (G  rooms.  ]  ba 
and  one  lavatory)  shingle  nn 
wood  sash,  tile  bath,  hardwo 
floors,    etc. 

Owner— Withheld. 

Architect— Ray  Keefer,  7  7  0  WesI 
St..    Oakland. 


Contract  Awarded. 

RESIDENCE  Cost.    $3,290 

SACRAMENTO.    Sacramento  Co.,   Cal. 

J^ot   4,    E.   Ridgeway. 
One   -    story   and   basement    frame  and 

stucco    residence. 
Owner — Alma  and  Herbert  M.   Link 
.Architect — Not  Given. 
Contractor— Jul   Johnson   &    Son,    1923 

17(h   St.,   Sacramento. 


Contract    Awarded. 

ADDITION  Cost.   $301 

SAN   FRANCISCO.     No.  3173  Twenti 

first  Avenue. 
Addition    to    residence. 
Owner— E.    W.    Parsons.    761    Post  S( 

San   Francisco. 
Architect — Not  Given. 
Contractor    —    L.    H.    Stevenson,    1 
Merced  St..  .San  Francisco 

To  Be  Done  by  Day's  Work. 
RESIDENCE  Cost,    J40i 

OAKLAND,    Alameda    Co..    Cal.      N 

S715  A  Street. 
One-story  frame  and  stucco  refiden'i 

(5  rooms). 
Owner  &  Builder.  Tony  M.  Silva.  10 

S7th  Ave..   Oakland. 
Architect — Not   Given 


Contract    Awarded. 

RESIDENCE  Cost,    $60(1 

OAKLAND.    Alameda    Co..    Cal.     Nj 

4606   Fairbairn   Avenue.  | 

One-story    and    basement    frame   aij 

stucco  residence   (5   rooms).  ' 

Owner— J.    H.    Buhl. 
Architect— Not  Given. 
Contractor    —    A.    E.    Waldman.    34 

Haley  St..   Oakland. 


Contract  Awarded 

RESIDENCE  Sost,   $11,1 

SAW  FRANCISCO.     N  Francisco  Ea 

Powell  St. 
Two  -  story  and  basement  frame  ai 

stucco  residence. 
Owner — Onofrio  D^mato  and  C.  Dami 

to.   83   Water   Street. 
Plans   by  L.   Dallor.so,    32  Jansen  St. 
Contractor — Aless.indro   Sangiacoma  li 

Arturo   Barsotti,    1499   Quesada  & 
I 


Plans  Being   Figured.  ' 

KESIDENCE  Cost,  $— * 

PIEDMONT.    Alameda  Co.,    Cal.   Cal; 

anaugh  Road. 
Two-story    and    basement    frame   at 
stucco   residence    (8    rooms  and  i 
baths)   tile  roof,   gas  heating  sy 
tem.    hardwood    floors,    tile   bath 
steel  sash. 
Owner — L.   Ostaggi. 
Architect — Not    Given. 

J.  M.  Walker,  1709  Grove  St.  (As.' 
93R3)  is  figuring  the  plans  and  desirf' 
sub-bids  on  all  portions  of  the  works 


To   Be   Done   By   Day's  Work.  ,( 

ADDITION  Cost.   $l,5i; 

OAKI^AND.    Alameda   Co..   Cali|»   yj\ 

Telegraph  Avenue. 
.Addition    to    residence.  ', 

Owner — J.   G.   Jacques.   5542  Telegrajt 

Ave..    Oakland. 
Architect — Not    Given.  ' 


Construction    Postponed   Temporarily 

RESIDENCE  Cost.    $65 

WALNUT  CREEK.  Contra  Costa  C( 

Calif. 
Two-story  frame  residence   (5  room 

Colonial  style. 
Owner— Withheld. 
Architect— Earl  MacDonald.  194  Johi 

St..   Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,    $— 

WOODSIDE,    San   Mateo   Co..   Calif. 
One  -  story  brick  veneer  residence 

rooms,    3    baths)    shingle   roof,  g, 

heating   system,   tile   baths,   etc. 
Owner — Phelps  Hunter. 
Architect— Gardner    Dailey.    2  1  0    Po 

St..    San   Francisco. 
Contractor — G.    H.    Meese.    1401    Floi 

bunda    Ave..    Burlingame. 


Contract  Awarded. 

residexcf;  Cost.  $— 

V.^LLEJO.     Solano    Co..    Calif.     Vis 

de  Vallejo. 
One-story   Monterey-Colonal   type  re 

idence. 
Owner— Louis   J.    Claus.   Vallejo. 
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rchlle'-l— Jxd.   Nnrbett,  4(!0  3I»;  Avr., 

Richmond, 
intrnctor— Robert  B.  Hathaway,   lljni 

TonnoHsfft   St..   Vallejo. 


Id(  Opened. 

KSIDK.NTK  Cost.    » 

VCRAME.NTO.  Sacmmcnto  Co..  Cal. 
Korty-.ilxlh   and   J   Streets. 

.vo  -  xtory  and  basement  frame  and 
•lonerete  residence  (10  room.s  and 
4    baths)    Tudor    style,    s'uffo    ex- 

1  terlor.  half  timber,  ra.st  stone, 
•teel  windows,  tile  roof,  steel  .^ash. 

Ivner— Very   Rev.    Emile  S    and   Mrs. 

I     Harper,    .Saeramento. 

rihltect— Arnold  ronstablc.  5S0  Mar- 
ket  St..   San   Francisco. 

iw  Bidder— Moore  and  Roberts,  r>!>3 
Mission   St.,  San   Francisco. 

fomplele  bids  follow: 

nore  *i  Roberts.   S.   F $18. nr,;. 

R.    SleRrlst.    S.    F 1S.4I;.^ 

i-ed  DuPuy.  San  Francisco Is.iiT'i 

.    W.    Robertson.    Sacramento..  18.71^. 

H.   Lund,   Sacramento 18,871 

A.  Corum,   Sacramento 20  77" 

Contract   to  be  awarded   to   the    low 

dder. 


lant  Being   Prepared. 

lOSIDEN'CK  Cost.    $3.."ino 

\N  LEANDRO,    Alameda   Cr.      i 

iie-slory  wood  frame  residence  (4 
rooms)  Colonial  style,  rustic  ex- 
terior, shinule  roof,  gas  floor  fur- 
nace,   hardwood    floors,     tile    balV.. 

'     wood   sash,    etc. 

wner — Withheld. 

ychltect— Ray  Keefer.  7  7  0  Wesley 
St..    Oaklaml. 


ontract  Awarded. 

KPAIRS  Cost,    $l,.-i00 

roCKTOX,    San    Joaquin    Co.,    Calif 

S27   North   Sierra    Nevada 
.pairs  to  residence, 
wner — Louis    K.    SangulnettI,    nrem- 

ises. 
Tchltect — Not  Given, 
intractor — George    Roek.     1724    West 

Cornell    St.,    Stockton. 


0  Be  Done  By  Day's  Work. 

ESIDENCE  Cost.    J4n00 

AKLANn.  Alameda  Co..  Cal.  No. 
6124  Mauritania  Avenue. 

ne-story  frame  ard  basement  resi- 
dence. 

wner  and  Builder— O.  S.  Mocn.  4201 
E-16th  St..   Oakland. 

rchitect— Not   Given. 


lans  Being  Completed. 

KSIDENCE  Cost.    * 

AYWOOD  PARK.   S-an  T.Iateo  Co. 

wo-story  Monterey  Colonial  Type 
residence  (6  rooms  and  2  baths), 
shingle  tile  roof,  frame  and  stucco 
construction,  wood  and  brick  ex- 
terior oak  floors,  tile  baths,  wood 
sash,  gas  warm-air  heating  sys- 
tem, etc. 

wner— Withheld. 

rchitect  —  Mario  Corbett.  Benjamin 
Franklin    Hotel,    San    Mateo. 

Hids  will   be  asked   in    three  or   four 

eeks. 


ontract  Awarded 

ICSIDENC1-:  Cont.    Price.    $15.C.-,0 

AN    FRANCISCO.    Sherwood    Forest. 

wo  -  story  and  basement  frame  and 
stucco  resilience  (9  rooms  and  ?. 
baths)  asbestos  shingle  roof,  wood 
Ra.sh.  gas  heating  system,  hard- 
wood  floors,    tile   baths,    etc.) 

wner— B.   L.   Lechens. 

rchitect— Harold  Stoner.  West  Por- 
tal and  Portola   Drive. 

ontractor  —  G.  P.  w.  .Jensen.  :!20 
Market    Street. 

0  Be  Done  By  Day's  Labor. 
.ESIDENCE  Cost.    $4500 

AN  FRANCISCO.  SE  Madrid  St. 
and    Persia    Avenue. 


One-Klory    and    basement    frame    and 

sllui'co  residence. 
Owner    and    Builder — Matlrc    &    Ales- 

nandrl.    158   Lisbon   S-t..   S.    K. 
Architect- R.    R.    Irvine.    3131    Market 

St..    Kan    Francisco. 


Contract    Awarded. 

ItlOSIDENCK  Cost,    jsnoo 

OAKLAND.  Alameda  Co..  Cal.  No. 
4142  Wnlerhouse  Road. 

One-story  frame  and  stucco  residence 
(5  rooms). 

Owner — E.    M.    and    Rose   Maloney. 

Architect— Not  Given. 

Contractor — Walter  Pressler,  1419  Ex- 
celsior Ave.,   Oakland. 


Prospective    Bidders 

KESIDKNCE  Cost.    % 

.^A.V    KHA.VCISCO.     Alta    Street    near 
Montgomery  Street   (on   Telegraph 
Hill. 
Two-story  frame  and  stucco  residence 
(9    rooms    and    3    baths)    compo.si- 
tion  roof,  gas  hot  air  heating  sys- 
tem,  tile  baths,  etc. 
Owner— Mis.s   Helen    K.    Forbes. 
Architect— W.    W.    Wurster.    260    Cali- 
fornia  Street. 
Following   have   procured   plans: 
D.   B.   Gladstone.   557  Market   Street. 
San   Francisco. 

Robert     McCarthy.     1303     Htb     .■V.ve.. 
.San  Francisco. 

Emil    Person,    829    San    Luis    Road. 
Berkeley. 

F,    G.    Appelbe,    2405    Acton    Street, 
Berkeley. 

H.  P.  Hoyt,  325  Fremont  Street,  San 
Francisco. 

Paul    K.    Jones.    666    Mission    .Street. 
San    Francisco. 


Owner  To  Take    Bids   Immediately. 
RESIDENCE  Cost.    $2.50" 

SAN   CARLOS.    San    Mateo  Co..    Calif. 
One-story  frame  and  stucco  residence 

(4  rooms)   shingle  roof,  wood  sash 

hardwood   floors,  etc. 
Owner — Carl   Tearing,   1303   San  Carlos 

Ave.,   San  Carlos. 
.\rchitect  —  Mario    Corbett,     BenjaniiT* 

Franklin    Hotel,    San    Mateo 


Plans  Being  Completed. 

RESIDENCE  cost.    $ 

PIEDMONT.  Alameda  Co..  Cal.  Wild- 
wood   Gardens. 

One-story  and  basement  Monterey 
Colonial  type  residence  (5  rooms. 
1  bath)  shake  roof,  oak  floors, 
wood  and  steel  sash,  gas  warm- 
air   heating   system,    etc. 

Owner- Mrs.  F.  R.  Axton.  19  Monte 
Ave..    Piedmont. 

.\rchitect  —  Mario  Corbett.   Benjamin 
Franklin   Hotel.   San   Mateo. 
Owner    will    take    bids    within    one 

week. 


Contract    Awarded. 

ALTERATIONS  Cost,    $3000 

PAN  FRANCISCO.  No.  2462  Funston 
Avenue. 

-Alterations  to  residence  and  construct 
retaining  wall. 

Owner — G.  E.  Prunk.  Premises. 

Engineer— T.  S.  Boehm.  2048  Market 
St.,    San   Francisco. 

Contractor— Ira  W.  Coburn.  2048  Mar- 
ket   St..    San    FYancisco. 


IS— 


SCHOOLS 


To   Seek    Funds. 

SHOWER    ROOMS  Cost.    $8000 

HOLLISTER.    San    Benito   Co..    Cal. 

One-story   frame    shower    room    build- 
ing at   High   School. 

Owner    —    San    Benito    County    High 
School    District. 

Architect— W.    H.    Weeks.    525   Market 
St..    San   Francisco. 
Application    will    be    filed    with    the 

PWA  for  a  loan  and  grant  to  finance 

the  proposed  work. 


Plans   Awaiting    PWA   Approval. 

HIGH    .SCHOOL  Cost.     $<0,00O 

(■^EfJARVlLfyE.   Modoc  Co..  Cal. 

One-story  frame  and  stucco  high 
school  (12  classrooms  and  study 
hall)  composition  roof,  steam  heat- 
ing system,    wood    floors,    etc. 

owner  —  Suprlse  Valley  Union  High 
School    District. 

Architect— Jens  Petersen,   812  26th  St 
Sacramento. 
Application   filed   with   the    PWA   for 

a  loan  and   grant   to  finance  proposed 

work. 


Plant  Awaiting  PWA  Approval. 
AMDITIO.N  Cost.    $75,000 

ELK    GROVE.    Sacramento    Co..    Cal 
Brick    and    steel    addition     to     High 

School. 
Owner— Elk   Grove    High    School    Dist. 
Architect— Jens  C.    Petersen,    812  26tb 

St.,    Sacramento. 
Application    filed    with    PWA    for    a 
loan  and  grant  to  finance  the  work. 


Bids   Opened. 

ADDITION  Cost.    $18,000 

SACRAMENTO  CCjUNTY.  Cal.  Two 
miles  east  of  Sacramento. 

One-story  frame  and  stucco  addition 
to  elementary  school  (two  class- 
rooms   and    assembly    hall). 

Owner  —  Arden  Elementary  School 
District. 

Architect — Chas.  F.  Dean,  California 
State    Life    BIdg..    Sacramento. 

Low  Bidder  —  Lawrence  Constr.  Co.. 

5273    9th    St..    Sacramento.    $26,350 

Only  other  bid  was  submitted  by  L. 

Ubels,    Ripon,    at   $26,820. 
Bids  held   under  advisement. 


Bids  Opened. 

RBCON.   SCHOOL  Cost,   $130,000 

BERKELEY,      Alameda     Co.,      Calif. 
California  and  Derby  Streets. 

Reconstruction    of    Longfellow    School. 

Owner — Berkeley   School  District. 

Architect — W.    C.    Ambrose.     %    Ber- 
keley Board  of  Education. 

Engineer — Thos.    Chace.    Berkeley   Bd. 
of  Education. 

Low    Bidder — Dinwiddle    Constr,    Co.. 
Inc.,     1101     Crocker      BIdg.,       San 
Francisco.,    $133,400. 
Bids  were  taken  as  follow: 

(1)  Total   bid. 

(2)  Deduct    for    salvaged    material. 
Alternates: 

(A)  Deduct   for  omitting  plaster  ceil- 

ing in  auditorium. 

(B)  Deduct  for  alternative  type  clock 

system. 

(C)  Add    for    substituting    celotex    for 

plaster  as  directed. 
Complete    bids  follow: 
Dinwiddle  Constr.  Co..  Inc. 

_ (1)   $133,400 

(2)         3.500 

(A)  867 

(B)  1.48U 

(C)  360 
MacDonald     &    Kahn     Co.. 

Ltd _..(!)     135.500 

(2)  500 

(A)  300 

(B)  1,400 

(C)  800 
Lindgren  &  Swinerton,  Inc 

(1)     148.928 

(2)  100 

(A)  500 

(B)  1,500 

(C)  800 
K.    E.    Parker   Co _....(1)     156.400 

(2)         1.000 

(A)  

(B)  1,480 

(C)  1.000 
Bids  were   taken    under  advisement. 


PLANNED 

COOLIDGE,  Ariz.— Coolidge  Union 
High  School  District  proposes  calling 
a  bond  election  to  obtain  funds  for 
the    construction    of    a    high    .school    .tt 
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PACIFIC    CONSTRUCTOR 


Ooolidgc.  The  board  of  education  has 
approved  plans  for  the  building  which 
will  be  a  two-story  structure  contain- 
ing 10  classrooms,  combination  gym- 
nasium and  auditorium,  shower  and 
dressing  room*;,  nurse's  room,  pi-in- 
cipal's  an^i  school  board  officps.  li- 
brary, manual  training  and  donie.<<tic 
science  rooms;  frame  and  stucco  con- 
struction, tile  roofing,  six  colonnades, 
heating  system,  etc.  A  I'VVA  grant  of 
$46,946  has  been  approved  and  sent 
to  Washington  for  final  check.  <"  i  ■ 
of  the  project  including  purchase  of 
a  site  is  estimated  at  $in4.32:>.  ov- 
ville  .\.  Bell.  T'lioenix.  architect  for 
Ihe   district. 


Sub-Contracts   Awarded. 

RECOX    SCHOOT,   Cnnt.    Price.    jr.S.I^I 

OAKI-AND.  Alameda  r....  Calif.  Slsl 
Avenue  and   Olive   Street. 

Reennstrnction  and  rehabilitation  of 
Webster   School. 

Owner— Oakland  Koard  of  Kducntion. 

Ar'hiteet— W^.  G.  Corlett,  Bank  of 
America    Eldg.,    Oakland. 

Contractor  —  George  Swans'rom.  ICl', 
7Sth  St.,  Oakland. 

Concrete— Nat  Lena.  1174  191  h  Street. 
Oakland. 

Reinforcing  Steel— McGrath  Steel  Co  . 
334  Hobart   St..   Oakland. 

Structural  Steel — Moore  Dry  nock 
Co..    font    of  A-deline   St.,    Oakland. 

Sheet  Metal— Aladdin  Heating  Corp., 
.".107    Broadway,    Oakland. 

Roofing— Ray  Cities  Roofing  Co.,  1843 
12th    St..    Oakland. 

Lathing  and  Plastering— C.  H.  Bur- 
nett.   R65    S2nd    St.,    Oakland. 

Tile— Rignev  Tile  Co..  3012  Harrison 
Kt..    Oakland 

Plumbina  and  Heating— Madden  Plbg. 
•<:-  Htg.  Co..  3119  San  Pablo  Ave., 
Oakland. 

Electric — T.  I-.  Rosenberg,  411  Web- 
"ter    St..    Oakland. 

Lumber- Sunset  Lbr.  Co.,  400  High 
Of..   Oakland. 

IVIill  Work— California  Mill  Co.,  1.S20 
v\'ebster    St.,    Alameda. 

Blackboards— .T.  W.  Fricke.  420  Mar- 
Vet    St..    San    Franci.«co. 

Painting— .1.  .T.  Burdon,  .SS?  Athol  Av- 
enue. Oakland. 

Window  Shades— Tri  -  City  Window 
Shnde  Co..  1127  3rd  Ave..  Oak- 
land. 

Glass  and  Glazing-W.  P.  Fuller  &  Cn. 
559   10th    St.,    Oakland. 

BONDS    VOTED 

LAKE  COUNTY,  Cal.— Burns  Val- 
ley School  District  voted  bonds  in  the 
amount  of  $10,500  Aug.  22.  Proceeds- 
to  finance  construction  of  a  one-story 
frame  and  stucco  grammar  school  1" 
contain  eight  classroms.  Preliminary 
plans  prepared  by  Architects  Herberi 
and  Caulkins,  Rosenberg  Bldp..  Santa 
Rosa. 


BOND    ELECTION    PLANNED 

SAN  LEANDRO.  Alameda  Co.  Cal. 
—San  Leandro  School  District  will 
vote  in  the  near  future  on  a  pro- 
posal to  issue  bonds  in  the  amount 
of  $110,000,  proceeds  to  finance  re- 
construction and  strengthening  of 
schools  in  San  Leandro. 

Work  involves  bracing  and  recon- 
struction work  at  Ihe  I-incoln.  Mc- 
Kinley.  Washington  and  Roosevelt 
Schools. 

Plans  prepared  by  Engineer  H.  .7. 
Brunnier,  Sharon  Bldg.,  San  Fran-- 
cisco. 


PLANNED 

GLENDALE.  Los  Angeles  Co.,  Cal. 
— Glendale  Board  of  Kducation  has 
called  an  election  for  October  29  at 
which  time  it  is  proposed  to  vote 
bonds  in  the  sum  of  f195.000.  proceeds 
to  be  used  to  partially  finance  the 
construction  of  a  new  Junior  College 
plant    in    Glendale.      Total   cost    of   the 


project  is  estimated  at  $354,660,  the 
difference  of  $159,597  to  come  from  an 
e.xpected  PWA  grant.  The  plant  will 
consist  of  an  administration  building 
and  a  science  building,  each  to  be  2- 
story.  reinforced  concrete  structures, 
and  two  locker  buildings.  Estimated 
cost  of  the  buildings  is  $292,160,  equip- 
ment, in  addition  to  that  in  the  pres- 
ent Junior  College,  $15,000,  and  grad- 
ing of  the  .site,  $17,500.  The  site  se- 
lected, to  cost  $30,000,  comprises  2.". 
acres  at  Verdugo  Road  and  Canada 
Blvd.  ^ 


BOND    ELECTION    PLANNED 

PLEASANTviN,  Alameda  Jo.,  Cal. 
— .-Amador  Joint  Union  High  School 
IMstrict  will  vote  shortly  on  a  proposal 
to  issue  bonds  in  the  amount  of  $50.- 
000,  proceeds  to  finance  construction 
of  a  new  auditorium  at  the  High 
Scliool. 

Further  details  will  be  announced 
shortly. 


BONDS    VOTED 

OILDALE,  Kern  Co.,  Cal.— Stand- 
ard School  District  voted  bonds  in  the 
amount  of  $55,000  August  23,  to  fi- 
nance construction  of  a  school  audi- 
torium in  Oil-dale,  r'reliminary  plans 
luepared  by  Architect  Chas.  H.  Big- 
gar,  Haberfelde  Building,  Bakersfieid, 
prov.'de  for  an  auditorium  to  scat  1,- 
500. 


CONTRACT    AWARDED 

RICHJIOND,  Contra  Costa  Co.,  Cal. 
— Richmond  Navigation  and  Improve- 
n-ient  Co.,  Richmond,  awarded  con- 
tract by  the  Richmond  Union  School 
District  for  following  materials  for 
the  Roosevelt  auditorium  reconstruc- 
tion   work: 

(1)  SCO   bbls.    Portland    cement,    $2,096; 

(2)  250     yards    No.     3     crushed    rock, 
$528,75; 

(3)  125   yards  No.    4  do,    $264.38; 

(4)  250   yards   Niles   sand,    $749.25. 
Two    percent   discount,    13  -tiays. 


Bids    Wanted— To   Close    Sept.    20th,    8 
P.   M. 

SCHOOL  Cost,    $36,000 

ALBANY.   Alameda   Co.,  Calif. 
Two-story    reinforced    concrete    school 
building  (9  classrooms,  study  room 
art  room   and  library)   composition 
roof,    steam    heating   system,    etc. 
Owner — Albany    High    School    District. 
Architect — Dragon   and   Schmidts,  2068 
AUston   Way,    Berkeley. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architects    upon    de- 
posit  of   $25. 


Contract   Awarded. 

ADDITION  Contract    Price.    $in.(i.vn 

ROSEVILLE,  Placer  Co.,  Calif.  At- 
lantic Street. 
.Addition  to  school  building  (ad-d  two 
classrooms  and  .  lunch  room)  At- 
lantic Street  i?chool  (brick  con- 
struction, composition  roofing,  ex- 
tension of  present  steam  heating 
system,  wood  fioors,  etc.) 
Owner  —  Roseville  Elementary  School 

District    (Pete   Priest,    Clerk). 
Architect— Chas.    F.    Dean,    California 

State  Life   Bldg.,   Sacramento. 
Ci:mtractor — Petersen    &    Steinbrenner. 
1116    O    St..    Sacramento. 
Contract  awarded  sub,1ect  to  Ihe  ap- 
proval   of    PAVA. 


LOW    BIDDER 

LONCi  BEACH,  Calif.  —  Trewhllt- 
Shields  Co..  Security-First  National 
Bank  Bldg..  Fresno,  submitted  low 
hid  to  Long  Beach  board  of  education 
at  $83,776  (using  salvaged  materials) 
for  the  construction  of  the  Lutb'  r 
Burhank  elementary  school.  Low  Irds 
on  other  work  are;  Coast  Electrical 
Co.,  2350  Cedar  Ave..  Long  Beach, 
electric    wiring    at    $6369;    J.     Herman 


Co.,   i:!49   E.   Vernon   Ave.,   Los  Ass; 
les,    heating,    at   $5932;    Thos.    E.   W 
liams,     256     Alamitos     Avenue,    Lot 
Beach,  plumbing  at  $7856.    Kenneth  ,i 
Wing^  501  Termino  Ave.,  Long  BcacJ 
archifect. 


BOND    ELECTION    PLANNED 

EASTON,  Fresno  Co..  Cal.— Was; 
mgton  Union  High  School  Dist.  v-i 
vote  in  the  near  future  on  a  propoa' 
to  issue  bonds  in  the  amount  of  i2^ 
OOfI,  proceeds  to  finance  construct!- 
of  a  new  gymnasium  at  the  Washiii 
ton    Union    High    School   Easton. 


Cost,  $20i 
1366-1370  MiS; 


Contract   Awarded. 

I.EP.AIK   LOFTS' 
SAN    FRANCISCO. 

sion    Street. 
Repair  fire  damage  to  lofts. 
Owner  —   A.    Botto,    Russ    Bldg 

Francisco. 
Architect — Not  Given. 
Ccntraclor — Fred     J.     Early     Jr. 

Pine   St.,    S'an   Francisco. 


Show    Window    and    Entrance   Con- 
tracts  Awarded. 
ALTERATIONS  Cost.    $- 

SAN  FRANCISCO.  833  Market  Strei 
.-^.Iterations  to  first,  second  and  bas 
ment  floors  of  building  for  sto 
(terra  cotta  or  marble  front,  ele 
trical  work,  bronze  work,  pain 
ing.  decorating,  etc.) 
Owner  —  California   Academy  of  S( , 

ences. 
Lessees — Lerner    Shops    (Samuel    Le 

ner  in  charge). 
.\rchitect— D.  D.  Stone,  110  Sutter  i 
Show  Windows  and  Entrance — L.  a 
B.  Emanuel,  2665  Jones  Street.  . 
Mr.  L.  John5on(  Lerner  Shop)  Sj 
Market  St.  ,is  now  receiving  bids  ,< 
marble,  granite,  terra  cotta,  electric) 
work   and    plastering. 


Contract  Awarded.  , 

ALTERATIONS  Cost,  $30,Ci! 

SAN    FRANCISCO.      NW    Post    Strf^ 

and    Stockton.  .    i 

Alterations  to  store  bldg.   (new  fron, 

marble    and    bronze    work,    n  | 

work,   showcase,   etc.)  j 

Owner — Randolph's    Jewelry   Co. 
Architect  —  Albert   Schroepfer,  fj 

Kearny  Street.  -      ' 

Contractor— Jacks   <lt    Irvine.    6?0  V:' 
ket   Street. 


Construction  Started. 

ALTERATIONS  Cost,   tS  H- 

SAN    FRANCISCO.     875    Market   St  1 
Alterations   to  store. 
Owner — Grayson    Shop,    premises. 
.Architect- Ed.  M.   Sharpe,  525  MarU 
Engineer    and    Contractor  —  Alfred 
Fisher,   111   Sutter  Street. 


Contract   Awarded. 

ALTERATIONS       Cont.   Price.  $)9,( 
SAN  FRANCISCO.  Kearny  Street  a 

flaiden   Lane. 
Alterations    to    S-story   and    baseme 

Class  A  department  store  liuildi 
Owner— Weinstein  Co.,  (Isadore  Wei 

stein.  President). 
Architect    —    Hyman    &    Appleton. 

Post   St.,   San   Francisco. 
Contractor — Jacks   &    Irvine,   620  M^ 

ket   St.,   S'an   Francisco. 

Preparing   Working   Drawings. 
IMPROVE  SCHOOL  Cost,  $- 

CROCKETT,    Contra    Costa   Co..   Ca 
Structural    changes    to    west    wing 

grammar   school, 
(iwner  —  Carquinez   Grammar  Sch' 

District. 
Structural    Engineer— Dewell    &    E'' 

55  New  Montgomery   St..   S.   F. 
Architect  —   Henry   H.   Gutterson.  ' 

Po-A-ell  St..   San  FrancLsco. 


PACIFIC    CONSTRUCTOR 
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BIdi  Opened. 

IIECON.    S'CHOf)!,.  Cost.   $135,000 

iiAKI-AN'li.    AliiMifda    Co..    Cal.      No 

I'j'Zti  intli   Avtruie. 
iueconstructlon    and    rehabllilatlon    of 

KooHCvrIt    School. 

(jwner — Oakland   Uoard   of   Kdiicntlon. 

Architect  —   W.    G.    Corlctl.    n.ink    of 

Anivrira  itIdK.,  Oakland,  and  Odk- 

Uind   Konrd   of  Kducation. 

Low    Bidder — K.     B.    Parker    Co  .     135 

.  South  Park,  San  Francisco. 
'     Conipleic    bids    follow: 

(I)  deduct  for  rcniovinK  .MilvaRn  iii.i- 
lierlals. 

K.  B.  Parker  Co.,  S.  V $106,400.00 

(1)        2,740. UU 

Mndgren  &  Swinerton,  S.  F.   128,663,00 

(1)  25.00 

'.VacDonnId  &  Kahn,  S.  F 131,921.00 

(1)  .-iOO.OO 

Jlldn    held    under    advi.-dnii-iil. 

Preparino   Working    D-^awings. 

HIC.H  SCHOOL  Cost.    $125. (itn 

ARBUCKLK.    Colu.sa    Co..    Cal. 

One-Story  reinforced  concrete  hign 
school  (10  classrooms,  auditorium 
'  to  seat  750.  Kynina.siuni  shop):  flat 
I  composition  roolinK.  steam  heat- 
InK  system,  maple  floors,  wood  and 
I  steel  sa.sh,  etc.) 
(Owner  —   Pierce   Union    High    School 

District. 
lArchilect   —   W.    E.    Coffman,    Forum 
,        BIdg.,  Sacramento. 
I     Bids   will   l)c   asked    in   about   thirty 

days. 


CONTRACT    AWARDED 

UK.XO.  -Npv.ida.  — Reno  Sheet  Metal 
Works,  rtenn.  at  approximately  $".- 
ViO  awarde-d  >ontract  by  Reno  School 
District  for  remodeling  the  heatiiis 
plants  In  the  Mary  S.  Soten  and  .Mi. 
'Uose  elementary  schools.  Reno.  Hunt- 
!er  &  Hudson.  41  Suter  St..  San  Fran- 
'  Cisco,    mechanical    engineers.  • 

16— RANKS,  STORES  AND 
OFFICES 

Plans   Being   Prepared. 

.\LTERATIONS  Cost     S 

MODESTO,    .Stanislaus   Co..    CMf. 

Alteration.^  to  store  buildmg  (work  in- 
volves new  li.\tures.  alterationp  to 
front,   tile  work,   some  marble.) 

Owner— Mellis    Brothers.    Modesto. 

Architect— C.  N.  Hilburn.  1213  I  St. 
Modesto. 


Contract  Awarded 

RESTAURANT  Cont.    Price.    $4  '"i", 

SAN  FRANCISCO.   Taylor  Street,   bol, 

.Jefferson    St.    and    Pier  45. 
Two  -  story  frame  anrl   stucco   restau- 
rant   (27x31   feet)    tile   roof,   woo.1 
floors,   etc. 
Owner— State  of  California.    (Board  of 

Harbor    Commissioners). 
I'ontractor- M.    E.    Vukicevi.h.    Ton 
Mission   Street. 
Complete  bids  follow: 

.M.    E.    Vukiccvich    $4.2n.f 

I.eo   Epp   4[S73 

I".   C.    Amoroso   &    Sons 4.670 

.1.   Harold  Johnson  _ 4.7i-,3 

Frank   J.    Reilly   _ 4]7Si 

DeLuca   &   Son   .'.^.^  4]84S 

H.    L.    Petersen    4,9n3 

John   E.    Rranagh  5  1!)5 

Harrett   &    Hilp  5_"33e 

Hannah    Xr     Wonldridgp  .^[.■iB.T 

M,    Rrueck    nlsno 

Contract  Awarded. 

OFFI(!ES.    ETC.  Cost.    $10,000 

I- AIRFIELD.    Solano  Co.     Cal.     Texas 

Street. 
One-story  frame  and  stucco  ofllce  and 

storeroom    building    (88x140    feet): 

pLite   Klass   front). 
Owner— Diamond   Match   Company. 
I'lans  by  Engineering  Dcpt.  of  Owu^i 
Contractor— Loui.<;    Hagemann    aiiii    H 
Kling.«ell.    Fairfield. 


Contract  Awarded 

Al/rF:RAT10Nf4  Cost,   $l,.-,rin 

.•<A\    FRAN(.-lSCt'.     LIIS    Polk   Stre.  i 
Alterations  to  store  bulldlnB 
Owner-  Frank    Dalgero.    3109     l.voi. 
Architect — Not   fJlven. 
Contractor- Ira   W.  Ci.liurn.  204S  ,Mar 
ket   Street, 

Contract  Awarded 

ALTERATIONS  Cost.    Jl..iijll 

SAN    FRANCISCO.     680   Market   SI 
.MIer.itionx  to  slon-   building. 
Owner — Florshelm   .Shoe   Co.,   Chicago. 
Plans  by  Engineering  Dept.  of  Ownci-. 
'■ontractor — Louis    C.    Dunn,    424     Mo- 
nadnock    I3ldg. 

Contract  Awardec/ 

,\I.TERAT(ONS  Cost,    $2..'.0i' 

SA.V    FRANCISCO.     756    Market    St 
.\Uerations  to  store  building. 
Ov.  ner— Florshelm    Shoe    Co..    ChicaKo. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— Louis    C.    Dunn,    424    .Mo- 
nadno.-:k    Bldg. 


To    Be   Done   By   Day's   Work. 

STORES  Cost,    $ 

SA.V  FRANCISCO.  N  Eroadwav  OS 
W  Grant  Ave. 

one-story  frame  store  building  (five- 
stores). 

Owner— B.    Huth,    1300    Pacific    Ave. 

Architect — Not   Given. 


BONDS    VOTED 

■  •LOVERDALE.  Sonoma  Co..  Cal.— 
r-lovcrdalr-  T'nion  High  School  District 
\  otcd  bonds  in  the  amount  of  $51,000 
August  20.  Proceeds  to  finance  con- 
struction of  a  one-story  frame  and 
stucco  academic  building  at  Clovor- 
dale. 

Preliminary  plans  prepared  by  Ar- 
chitects Herbert  &  Caulkins,  Rosen- 
l)erg    BIdg..    Santa    Rosa. 


Contract  Awarded 

ALTERATIONS  Cost,    $1,500 

S.\.V  FRANCISCO.  540  Bush  Street. 
Alterations  to  storage  and  ofi^ce  blJg. 
Owner— Pacific    Gas    &    Electric    Co.. 

245   Market   Street. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor- Joe    Piasecki,    354    Haighl. 


Contract  Awarded 

ALTERATIONS  Cost.    $4.niiu 

0..\KLAND.    Alameda  Co.,    Calif.     lli:!0 

Telegraph   Avenue. 
-Mlerations  to  store. 
Owner— H.   C.   Capwcll   Co.,    promises 
.-Vrchitect — Not  Given. 
Contractor — Henry    Brown,    1387    East 

32nd   St..  Oakland. 


Contract   Awarded 

ALTERATIONS  Cost.    $2.i'nn 

.<^AX    FRANCISCO.     35    Taylor    Street. 
.Mternlions   to   restaurant. 
Owner— Will    King's    R.K.O.     Grill.    ".'. 

Taylor   Street. 
Contractor — Mullen   Manufacturing  Co, 

60   Rausch    Street. 


Being    Done    By    Day's    Work. 
.\LTERATIONS  Cost     $.-,.(.0(1 

ALA.MEDA.    Alameda    Co..    Calif.     S\V 

Alameda    Ave.    and    ParK    St. 
.\Uerations   to  brick   lodge    (temporary 

classrooms  for  SERA  .school), 
Oivner— Masonic  Temple  As,«n,.  Preni 

ises. 
Architect— Not  Given. 
Labor  is  being  furni.<ihed  bv  SERA. 


Plans  Being  Completed. 

ALTERATIONS  Cost.    $ 

SAN  FRANCISCO.  No.  833  Market 
Street. 

Alterations  to  first,  .second  and  base- 
ment floors  of  building  tor  store 
(terra  cotta  or  marble  front,  elec- 
trical work,  bronze  work,  p.iinl- 
ing,   decorating,    etc.) 

Owner  —  California  Academy  of  Sci- 
ences. 


r,e««eeii— Lcrncr   Shops    'Samuel    Ler- 

ner   In   charge). 
Architect— D.  D.  Stone.   110  Sutter  St. 
Bids    win    be    asked    In    aboot    one 


PLANS    BEING    FIGURED 

SANTA  BARBAItA,  f '.illf  — Archi - 
Iccts  Edwards  and  Plunkelt,  114  E, 
de  la  Guerra  St,.  Santa  Barbara,  are 
taking  bids  for  remodeling  the  Paseo 
del  nores,  which  leads  from  State 
St..  to  El  Pasco,  for  f;i  Paseo  Inter- 
ests. Work  will  consist  of  wldenlnt- 
of  the  passage  way  and  remodeling 
of  the-  State   Street   opening. 


Contract    Awarded. 

.STORE  &  RESIDENCE         Cost,  $6000 

SAN  FRANCISCO.  SE  Mission  St. 
225  SW  Persia  Street. 

Two-story  frame  store  and   residence. 

l>wner— Donato  Bellano,  165  Richland 
Ave.,   .Ssin    Francisco. 

Plans  by  C.  S.  McNally,  357-B  Rich- 
land Ave..   San  Francisco. 

Contractor— C.  Lindberg,  1  Naylor  St. 
Han  Francisco. 


Construction    Temporarily    Postponed. 

•STORE  «r   APT.  (?ost.   $ 

SAN  FRANCLSCO.  Irving  ,«treet  near 
Ninth   Avenue. 

Two  -  story  and  basement  frame  and 
stucco  store  and  apartment  (four 
room  apartment)  hardwood  floors. 
tile  bath.  etc.  (store  to  have  d.ved 
cement  floors,  comoosition  roohOK 
gas    heating   .system,    n'c.) 

t  iwner — Withheld. 

Architect— F.  F.  Amandes.  1879  18th 
Avenue, 

Sub-Contracts    Awarded. 

OFFICE  Cost.    $ 

SAN  FRANCISCO.  Geary  St.,  Ar- 
suello  Blvd.,  Turk  St.  and  Par- 
ker Ave 

One-story  wood  frame  ofBce  buildin? 
(rustic   exterior). 

Owner— Coldwell.  Cornwall  *.  Banker 
57   Sutter   Street. 

I'lans  by  Owners. 

Contractor— Fred.    DuPuy,    110   Sutter. 

Glass— Arthur  Goepp.   70  12th  Street. 

Plumbing— Scott    Co.,    243    Mini.„    St. 

Electric— F.  F.  Goodman.  146b  33rd 
.\\'enue. 

Painting— A.  A.  Zelinsky.  3011  Stelncr 
Street. 

Roofing— Alta  Roofing  Co.,  976  Indi- 
ana  Street. 

Lumber-Roth-Maler  Lumber  Co.  2800 
Third    Street. 

Hardware  —  Lee  Hardware  Co..  151 
New  Montgomery  St. 

Mill  Work  —  Pacific  Mfg.  Co..  454 
Montgomer.v  Street.  • 


IT- 


THEATRES 


Postponed   Temporarily. 

ALTERATIONS  Cost,    $14,000 

RO.SrEVILLE.Placer  Co..  Cal.  Main 
Street. 

Alterations  and  additions  to  theatre 
(work  involves  interior  and  ex- 
terior alterations--,  new  stage 
equipment,  drapes,  curtains,  elec- 
trical equipment.  new  carpetJ. 
seats,  projection  room  and  pro- 
jection equipment,  new  wiring 
etc.) 

Owner— Harvey    W.    Smith,    Roseville. 

.Architect  —  Harry  Devine,  California 
State  Life  Bldg,,   Sacramento. 

CONTRACT   AWARDED 

(.'OMPTON.  Los  Angeles  Co..  Cal. 
— .\.  V.  Perkinson.  3975  S.  Vermont 
.\ve.,  Los  Angeles,  awarded  contract 
for  erection  of  a  theater  and  store 
buiWing  on  Long  Beach  Blvd..  north 
of  Compton  Blvd..  Compton,  for  Al- 
bert Hansen.  The  theater  will  have  a 
seating  capacity  of  1000:  reinforced 
concrete  construction,  composition 
roofing,    plate    slas.-^,    structural    steel. 
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concrete  floors,  washed  air  system  n{ 
ventilation,  steel  sash,  metal  doors, 
acoustical  treatment,  terrazzo  en- 
trance floors,  toilets,  etc.  S.  ('harle.^ 
I.ee,  LM04  \V  Ttli  St..  Los  Angeles, 
nroliitei-t. 


Planned. 

THEATRE  Cost,   % 

VISALIA.    Tulare    Co.,    Cal. 
New    theatre    building    (to    seat    600). 
Owner-T.  &  D.  Theatre  Co..  25  Tay- 
lor St..   San  Francisco. 
Architect— Not    Given. 


Contract  Awarded. 

ALTERATIONS  C<..»t.    fHii.OOn 

VALLEJO.    Solano   Co..    Calif. 

.\lterations  and  additions  to  Strand 
Theatre  (to  seat  700;  worit  In- 
volves painting,  decorating,  re- 
modeling of  exterior  and   interior) 

(^)„ner— B'ox  West  Coast  Theatres,  »SS 
Market    St.,    San    Francisco. 

Architect— A.  A.  Cantin.  557  Market 
St..  San  Francisco. 

Engineer— F.  W.  Kellberg,  320  Mar- 
ket St..   San   Francisco. 

Contractor— Alfred  J.  Hopper.  17  6  0 
Pleasant    Valley   Road.    Piedmont. 

Preparing   \A/orking    Drawings. 

THEATRE  Cost.    $50ii.nnn 

PALO  ALTO.  Santa  Clara  Co..  Cnlif. 
Campus  of   Stanford    University. 

Class  A  memorial  theatre(  theatre  to 
.seat  650.  theatre  school  to  accom- 
modate 300)  outdoor  court,  pro- 
jection room  equipment,  acousti- 
cal   treatment,    etc. 

Owner— Stanford    University. 

.\rchitect— John  Bakewell  and  Arthur 
Brown.  Jr..  251  Kearny  Street. 
San   Francisco. 

Structural  Engineer  —  C.  H.  Snyder. 
251   Kearny   St..    San   Francisco. 

Mechanical  Engineers  —  Hunter  and 
Hudson.  41  Sutter  St..  San  Fran- 
cisco. 


AuKust  20.  1935 

Contracts    Awarded. 

ALTERATIONS  Cost,    $ 

WAT&ONVILLE.  Santa  Cruz  Co..  Cal. 

.iterations    to    theatre. 

Owner— Fox   West  Coast   Theatres. 

Architect — Not  Given. 

Contractor  —  Alfred  J.  Hopper,  1769 
I'leasant  Valley  Road.   Piedmont. 

Ornamental  Iron  —  Fiauneder  Orna- 
mental Iron  Works.  335  8th  Street, 
Oakland. 

Tile — Rigney  Tile  Co.,  3012  Harrison 
St..   Oakland. 
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BIDS   OPENED 

BAKERSFIEI.D.  Kern  Co..  Calif.— 
Opperman  &  Kampe.  Bakersfield.  at 
$1,670  awarded  contract  by  the  Kern 
< bounty  Board  of  Supervisors  for  con- 
struction of  bleachers  for  the  Junior 
diamond  at  the  Fair  Grounds.  Bak 
ersfield. 

Complete  bids  follow- 
Opperman     &    Kampe,     Bakers 

field    11.670 

Williams   &  Greenough.    Bakers- 
field     1.700 

Rexrotb    *    Rexroth,    Bakersfield  1.747 


Preparing    Preliminary    Plans. 

TOLL  PLAZA  Cost,    $ 

f?AN  FRANCISCO.  G  o  Id  e  n  Gate 
Bridge. 

Toll  Plaza  (16  toll  houses,  administra- 
tion building  and  services,  prob- 
ably  concrete   construction). 

Owner — Golden  Gate  Bridge  Co.,  Ill 
Sutter  St.  (J.  B.  Strauss,  Chief 
Engineer). 

Architect  —  Morrow  and  Morrow,  de 
Toung  BMg.,  San  Francisco. 


Contract  Awarded 

BAKE   OVEN  '        Cost,    $3.0iMi 

OAKLAND.    Alameda  Co..   Calif.     SSIl 

East    14th    Street. 
Construct    bake   oven. 
Owner — Morning   Star   Baking   Co. 
Architect — Not  Given. 
Contractor— Paul    Metz.    855    41th    St.. 

Oakland.  ' 


CONTEMPLATED 

WOODLAND.  Yolo  Co.,  Calif.— City 
Council  lias  under  consideration  plan 
to  construct  municipal  natatorium  to 
cost  $12,000.  Application  would  bo 
made  to  I'WA  for  grant  of  45%  nf 
cost.  ■> 


Bids    Rejected — Plans   Being    Revised. 

MORTUARY  Cost.     $ 

MODESTO.  Stanislaus  Co.,  Cal.,  Six- 
teenth  and  I  Streets. 

TvTO-story  and  basement  wood  frame, 
concrete  and  tile  mortuary  (six- 
teen   rooms). 

Owner — Carl    Shannon,    Modesto. 

Architect — Russell    Guerne    De    Lappe, 
5905   Keith   St.,   Berkeley. 
New    bids    will    be    asked    in    about 

thirty  days. 


BIDS    WANTED 

S.^N  PEDRO,  LoK  Angeles  Co..  Ctil. 
—Until  Sept.  10.  11  A.  M..  bids  will 
be  received  by  Commander  J.  C.  Geb- 
hard.  Public  Works  Officer.  Eleventh 
Naval  District,  foot  of  Broadway.  San 
Diego,  for  furnishing  a  timber  float 
approximately  13  ft.  6  in.  wide  and 
49-ft.  long  for  delivery  at  Berth  56, 
San  Pedro;   Spec.  No.  8075. 

Plans  and  specifications  on  applio.i- 
tion  to  above  office  on  deposit  of  ifin. 


SUB-CONTRACTS    AWAHDED 

LO.=!  ANGJirLES-,  Cal. — Myers  Bros., 
3407  San  Fernando  Road,  report  sub- 
contracts for  a  storage  building  and 
a  stage  they  have  under  construction 
at  780  N.  Gower  St..  for  RKO  Studios, 
awarded  as  follows:  Excavating  to 
P.  J.  Akmadzich;  plumbing  to  E.  Wil- 
lardson;  reinforcing  steel  to  Truscon 
Steel  Co.:  miscellaneous  iron  to  Jack- 
son Iron  Works:  roofing  to  California 
Waterproofing  &  Roof  Co. ;  sheet  metal 
to  McCluney  Bros.:  plastering  to  Ed 
Westberg:  -steel  doors  to  Truscon 
Steel  Co.;  metal-covered  doors  to  A. 
R.  Moses.  Clyde  Deuel.  405  Douglas 
Bldg..    structural    engineer. 


PLANS    COMPLETE 

WEST  LOS  ANGELES.  Cal.— Twen  - 
tieth  Century  -  Fox  Studios,  owner. 
10.260  Orton  Ave..  West  Los  .Angeles 
district  applied  for  building  permit 
to  erect  n  two-story.  2.S-room.  ce- 
ment plaster  and  frame  dressing  room 
building.  (45xl30-ft.)  at  10.260  Orton 
.\ venue.  West  Los  Angeles  distri'f 
Douglas  Honnold.  architect:  G.  V 
Russell,  associate,  1918  Grace  Ave. 
Los  Angeles.     Cost.    $35. COO. 


PLANNED 

RIVERSIDE.  Riverside  Co..  Calif.- - 
Riverside  county  supervi.sors  have  un- 
der consideration  the  construction  cf 
a  migratory  workers  housing  project 
on  a  42-acre  site  in  the  (^nacholia 
valley.  Federal  funds  will  he  ap- 
plied for  to  finance  the  work.  Cost. 
$100.00". 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal.— Miller-Saun- 
ders Co..  7278  Melrose  Ave..  Awarded 
contract  on  a  cost  plus  basis,  for  a 
large  sound  stage  to  be  built  on  the 
studio  site,  at  Santa  Monica  Blvd.  and 
Formosa  St..  for  the  United  Artists 
Studio  Corp..  Ltd.  The  stage  will  be 
130x225  feet  in  area  and  will  have  steel 
columns  and  trusses,  wood  frame 
walls,  plastered  exterior,  composition 
roofing,    metal    roof   vents,    wood   sash. 


:netal  clad  doors,  wood  floors,  etc. 
Joseph  Barlow,  structural  engineer. 
■;«  Owner.     Cost,   $09,112. 

Plans   Being    Prepared. 
SWIMMING    POOL  Cost,    $20,000 

AT  WATER,  Merced  Co..  Cal. 
Ueinforced     concrete     swimming    pool 
(40x120      feet)    concrete     dressing 
rooms  and  concrete  utility  building 
Owner — City   of  Atwater. 
Engineer — W.     E.     Bedersen,     Merced.i 
Application   has   been   Hied   with  the 
VVPA    to    furnish    labor. 


St,    $15,0011 


Contract   Awarded, 

RICE    DRIERS 

HIGGS,    Butte  Co..   Calif.. 

Two    reinforced    concrete    rice    dricn. 

(2Ux36-ft..   3B-ft.   high), 
owner  —  Savage,     Brink    and    ,\shlf,\ 

Biggs. 
Plans    by    Joe    Golbach,    Trowbridge. 
Contractor — D.    Hanker,    Trowbriugf. 


BIDS   WANTED 

SAN  FRANCISCO  —  City  owneci 
buildings  will  be  sold  at  public  auctiot 
Sept.  4,  9:30  A.  M.,  by  Joseph  J.  Phil- 
lips, Director  of  Property,  City  HaJl' 
as  follows; 

176   Divisadero   Street. 

160-162-164    Divisadero    Street. 

154-156-158    Divisadero   Street. 

76-78   Lloyd    Street. 

55-57    Lloyd    Street. 

65-67-69    Lloyd    Street. 

746-748    Duboce    Avenue. 

Purchasers  to  remove  improvement; 
from   the  property   within  30  days. 


Plans   Being    Revised. 

C.\TTLE   RAMP  Cost.   $ 

DIXON,    .Solano   Co.,    Calif. 

Cattle  ramp   (reinfoi'ced  concrete  con 

struction). 
Owner — C.    Bruce   Mace,    Dixon. 
Engineer — W,    E.    Murray,    90S    Haye, 

Street,   San  Francisco.  . 

New    bids   will    be   asked   at  a  lateij 

date.  ' 


Contracts  Awarded.  ; 

AUTO   TR.ACK.    ETC.         Cost,   $25,00.; 

SAN    FRANCISCO.      Jerrold,    Toland 
LTjiton    and    McKinnon    Streets.  i 

Automobile  and  motorcycle  race  trac' 
(grandstan-il.  bleachers,  dressin' 
rooms,   and   sliowers.    etc.) 

Owner — San    Francisco    Stadium.    Inc 

.Architect — Gardner    A.    Dailey   and   ( 
E.    I';ilinger,   210   Post   Street. 

Carpentry— Hamilton  and  Owens,  iOO'i 
K  21st   St.,    Oakland.  : 

Concrete  —  J.  H.  Fitzmaurice,  2  8  5'! 
Hannah    St.,    Oakland.  > 

Electric— Chas.  A.  Langlais,  472  Te- 
hama  St.,   San   Francisco. 

Plumbing— Dowd    &    Welch.    3558    Ifii 
St..    San    B'rancisco. 
Bids    will    be    taken    on    sheet    met, 

.'iiul   paintins    within   one   week.       • 


BIDS    OPENED 

GRAND  COULEE.  Wash.— Prelim 
inary  abstract  of  bids  received  by  1 
S.  Bureau  of  Reclamation.  Denvei 
No.  641.  for  furnishing  porHand  cp 
ment  for  Grand  Coulee  Dam.  (Bid 
were  taken  for  delivery  of  approxi 
iiiately  72U.000  barels  of  modified  ' 
standard  Portland  cement  and  at 
proximately  3,500.000  barrels  modlfle 
liortland  cement  or  650,000  tons  of  nir 
difled    Portland    cement    clinker)' 

Superior  Portland  Cement  Co.,  fn 
Concrete.  Wash..  2.000.000  bbls..  $1 
3796. 

Northwestern  Portland  Cement  Co 
fob  Grotto.  Wash..  450.000  bbls.,  $1 
.1796. 

Lehigh  Portland  Cement  Co..  fo 
Metaline  Falls.  Wash..  600,000  barre 
$1.3790. 

Olympic  Portland  Cement  Co.,  fc 
Bellingbam.  Wash.,  800.000  .bbls..  $' 
38, 

Spokane    Portland    Cement    Co.,    fr 
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livhiK,    WiiKh.,    400, OOn    l.hlH..    Jl.S.I. 
BeaviT    Porllnnd    rrinpiit    Co..     fi>li 

(Ji.ld    Hill,    On>.,   2:.(IMn   htilH.,   $1.40. 
;     Pncldi-     Portlnnd     rpiiunl     Cn.,     fnli 
'odnlr,    WoKli.,    .inO.OOn    hbls.,    f.l.OiifiM. 
'     All    MA«    »iili.|p<t    to    (ll.si-ouiil    nf    in,- 

lier  liniTPl,    l.l  diiyH. 
NorllnvpstiM-ii    I'l.rll.nnil    PrMiPiil    <:..., 

Siipprlor-     I'di-lliiiifl     Ppmi'iil     I'o,,     l,p- 

hluh    Portland    ('i-nipnt     Co..     olyimili- 

I'nrtlnnd  ('piupiiI  Cn.  sul>MiitlPrt  Jvlpn- 
'tlpnl  hldn  nt  $fi.sn  ppr  ton  fnr  fiiinlsii 
iinn  niodlllprt    Portland   ppnunl    cllnkpi- 

f.'J)    mill. 
1    'Spnknnp    Porll.nnd    Onipnt     Co      l.Ki 

fl.M  ppr  Ion.   fob   IrvinR,   Wosh. 

Benvpr     rnrtl.nnd    fpnipnt     Co..     liiil 

J,-,. 47.'.    ppr   Ion,    fob   Hold    Hill.    Cro. 
Pnolflp     Pnrtlnnd     CpnionI     Co.,     bd 

Siri.S.I   ppr   ton.    fob  Od.nir.    Wnsli. 
■     Awnrtl.s  will  he   dptPrniinpd   by  rum 

piitntlon    of    frplfjht     r.ntp.f    frogi     mill 
■shlppInK  point    to   Odnlr. 
,     Prlcp.s  bid   Indlpalp  thnt  thorp  would 

be    no    snvlnc    to    tlip   eovprnoK  nt    by 

piirphBsInK    rlinkpr    and    Rrlndinc    op- 

ment  In  own   mill.  • 


BIOS    RECEIVED 

I,OS  ..WdRLES.  Cal.— Consolidated 
SIppI  Corp..  I,td..  fi.'iOn  E.  Slaiison  Ave.. 
1,08  AnKPle."!,  submitted  the  low  bid 
to  the  Metropolitan  Water  District. 
Los  Anpeb-s.  .-it  $4S.34(!.20  (Sohednle 
No.  1)  and  nt  $ino.543..iO  (Schedule 
No.  2.  Alternate),  for  furni-shing  and 
lahricatlns  .steel  water  .stops  for  con- 

;struction  and  dummy  joints  in  16-ft. 
<ut-and-cover  conduit  and  modified 
I'onduit  In  acccordanee  with  Specifica- 
tion No.   119.     F.   E.   Weymouth.   Gen- 

,pral  Manatter  and  Chief  Engineer. 
The  schedules  and  items  were: 

SCHEDUUE  1 
FurnishinK  water  stops  for  con- 
'..struction  joints  and  water  stops  and 
isteel  plates  for  dummy  joints  to  be 
used  in  16-ft.  cut-and-cover  conduit, 
and  modified  conduit,  delivery  to  be 
made  prior  to  June  1.  1936. 

Schedule  1  is  alternative  to  Sched- 
lule  2  and  both  will  not  be  awarded. 

(I)  21G0  complete  sets  of  water  stops 
I  and  steel  plates  for  arch  dummy 
I  Joints,  for  16-ft.  cut-and-cover 
■        conduit. 

I  (2)  2160  complete  sets  of  water  stops 
\  and  steel  plates  for  invert  dummy 
j  Joints,  for  16-ft,  cut-and-cover 
'        conduit. 

[(3)  116«  complete  sets  of  water  stops 
for    arch    construction    joints    for 
16-ft.    cut-and-cover    conduit. 
(  i)  IICO   complete   sets   of  water  stops 
for    invert    construction    joints    for 
16-ft.    cut-and-cover    conduit. 
(.">)   14    complete    sets    of   water    stops 
'         and    steel    plates   for   arch    dummy 
Joints   for   IC-ft.    modified   conduit. 
!  (0)  14    complete    sets    of    water    stops 
and  steel  plates  for  invert  dummy 
joints    for    IG-ft.    modified    conduit. 
I  (7)  45    complete    sets    of    water    stops 
j  JOJ    s^uiop     uon.injjsuoD     H-LIM     JOJ 
1  16-ft.   modified  conduit. 

I  (S)  45  complete  sets  of  water  stops  for 
invert  construction  joints  for  le- 
ft,  modified  conduit. 

SCHEDULE  2 
Furnishing  water  stops  for  con- 
.-.truction  joints  and  water  stops  and 
'  .steel  plates  for  dummy  joints  to  be 
".'■ed  in  16-ft.  cut-and-cover  conduit 
and  modified  conduit.  Delivery  to  be 
i.iade  prior  to  October  1,  193S, 

Schedule  2  is  alternative  to  Sched- 
ule 1, 

(9)  4180  complete  sets  of  water  stops 
and  steel  plates  for  arch  dummy 
joints  for  16-ft.  cut-and-cover 
conduit. 
1 .0)  4180  complete  sets  of  water  stop.s 
and  steel  plates  for  invert  dummy 
joints  for  16-ft.  cut-and-cover 
conduit. 

(II)  2550  complete  sets  of  water  stops 


for  arih  construction  joint*  for 
16-fl.    cul-and-covpr   conduit. 

(12)  2E50  complete  sets  of  water  stopM 
for  Invert  construction  joints  for 
IC-ft.    cut-and-cover   conduit. 

(131  1,'i  complete  sets  of  water  Hlops 
and  .steel  plates  for  arch  dummy 
Joints    for    modlllcd    conduit. 

(14)  1.1  complete  sets  of  water  stops 
and  steel  plates  for  invert  dummy 
Joints   for   10-ft.    inoditled   conduit. 

(l.'i)  120  coir)plete  sets  of  water  stops 
for  arch  construction  joints  for 
16-lt.    modified   conduit. 

(16)   12u  complete  sets  of  water  stops 
for    invert   construction   Joints    for 
16-rt.    conduit. 
The   bids  were: 

(A)  Consolidated  Steel  Corp..  Md.— 
Sell.  1,  $48,346,20;  Sch.  2,  $100,- 
MSM.  No  use  tax.  Delivered  at 
6500  E.  Slauson  Ave.,  Los  An- 
geles.     No   discount. 

(H)   Western    Pipe    &    Steel   Co.— Sch. 

1,  $54,131.86;  S'Ch.  2.  no  bid.  No 
use  tax.  Delivered  at  5717  Santa 
Fe  Ave.     No  discount. 

(C)  Aineilcan  Pipe  &  Steel  Co.,  Ltd., 
Alhambia— Sch.   1,   $61,758.36;   Sch. 

2.  $129,909.35.  No  use  tax.  f.o.b. 
Alhambra.  Discount  'A  of  1%  10 
days. 

(D)  Southwest  Welding  &  Mfg.  Co.. 
inc.— Sch.  1.  $63,100.48;  Sch.  2. 
$124,932.85.  Add  use  tax,  Sch.  1. 
$1893.01;  Sch.  2.  add  $3747.90.  De- 
livered, Alhambra.  Discount:  1/10 
of   1%   10  days. 

The  bids  were: 

S-CHEDULE  1 

(A)  (B)  (C)  (D) 

(  1) $11.66  $12.97  $13.98  $14.50 

(  2) 6.59  7.97  9.60  9.45 

(  3) 3.98  4.00  4.88  5,11 

(  4) 3,20  3.17  3.84  4.07 

(  5) 12.88  13.29  14.60  14.74 

(    6) 7.87  7.10  7.79  7.93 

(   7) 4.12  4.02  4.98  5.50 

(   S) 2.70  2.62  3.8C  3  14 

SCHEDULE  2   (ALT.) 

(   9) 12.25          14. 8S  14.50 

(10) 6.92          10.92  9.45 

(11) 4.17          5.18  5.11 

(12) 3.37          4.09  4.07 

(l.>) 13.52  .....  15.47  14.74 

(14) 8.26          8.28  7.93 

(15) 4.33          5.30  5.50 

(16) 2.83          4.05  3.44 


20— MISC.  SUPPLIES  AND 
MATERIALS 


CONTRACT    AWARDED 

VISALIA.  Tulare  Co.,  Calif.— Good- 
rich Silvertown.  Inc.,  awarded  con- 
tract by  Visalia  City  Council  at  $1.10 
per  foot  for  furnishing  300  feet  of  2'i 
in.  fire  hose  and  Fabric  Fire  Hose  Co.. 
Oaitland.  (Cross-Horlock  Co.,  Visalia 
dealer)  awarded  contract  at  $0.75  per 
foot   for   furnishing  150    feet   of   Hi -in. 


BIDS    OPENED 

LOS  ANGELKS.  Cal.— 1'he  follow- 
ing firms  submitted  identical  bids  to 
D.  P.  Nicklin,  Purchasing  Agent  of 
the  Los  Angeles  Water  and  Power 
Bureau,  Room  740,  207  So.  Broadway, 
August  23  for  furnishing  deformed  re- 
inforcing steel  f.o.b.  cars  sylmar  sid- 
ing under  Specification  No.  1768:  The 
bidders  were:  Concrete  Engineering 
Co.,  Inc.,  discount  per  CWT,  $.02175. 
'i%.  10  days  basing  point  value  of 
$.01255  per  CWT;  Trojan  Steel  Co.: 
Graham  Bros..  Inc.;  L.  A.  Iron  & 
.«:teei  Co.;  Soule  S-teel  Co.;  Blue  Dia- 
ninnd  Corp.:  J.  W.  Black  Co.,  Ltd.: 
Truscon  Steel  Co.;  Security  Materials 
Co.;  A.  M.  Castle  &  Co.  and  Ducom- 
mun  Corp.,  all  offered  discounts  of 
',-i%,  10  days  on  liasing  point  value 
of  $2.45  or  $.01225  on  all  but  item   (gi 


on    which    It    Ik   $.01275   per  f.'WT. 

The  bUla  were; 

(a)  f705  bam,  H4  In.  square,  26  ft. 
s  In.  lonK;  ajiproxlinate  weight  237,790 
lbs.,    marked    AD-A,    $2,475    per    CWT. 

(I>)  500  bars.  1 '/4  In.  square:  32  ft. 
10  in.  long;  approximate  weight  87,221 
lbs.,    marked    AD-B,    $2,175    per    f;WT. 

(c)  705  bars,  IVi  In.  square,  35  ft. 
1  In.  long;  approximate  weight  131.410 
lbs.,    marker  AD-B.    $2,475   per  CWT. 

(d)  500  bars,  1 '/4  In.  square.  38  ft.  6 
in.  long;  approximate  weight  102.275 
lbs.,    marked   AC-B,    $2,475   CWT. 

(e)  378  bars,  1  In.  square;  32  ft. 
10  In.  long;  approximate  weight  42,196 
M.S.,  marked  AE-B,  $2,475  per  CWT. 

(f)  742  bars,  1  in.  round,  60  ft.  long; 
apiiroxiniate  weight,  118,868  lbs., 
marked    C,    $2,475    per   CWT. 

(g)  130  bars.  %  in.  round,  60  ft. 
long;  approximate  weight  8135  lbs., 
marked  C-1,   $2,575  per  CWT. 

(h)  378  bars,  1  in.  square,  26  ft. 
3  in.  long;  approximate  weight  33,736 
lbs.,    marked    AE-A,    $2,475    per   CWT. 


BIDS    OPENED 

LOS  ANGELES,  Cal.— The  follow- 
ing bids  were  received  by  D.  P.  Nick- 
lin. purchasing  agent  of  the  Los  An- 
geles Water  and  Power  Bureau,  Room 
740,  207  South  Broadway,  for  furnish- 
ing cement  for  use  in  connection  with 
the  department's  Mono  Basin  project, 
to  lie  furnishet]  to  tiie  Department 
during  a  period  of  approximately  two 
years    under    Spec.    No.    1752: 

(1)  Grade  No.  1  cement  delivered  in 
bulk  for  a  price  per  barrel,  net  of 
.sacks  and  discount  of. 

(2)  Grade  No.  2  cement  delivered  in 
bulk  for  a  price  per  barrel,  net  of 
flacks  and  discount  of. 

(3)  Grade  No.  3  cement  delivered  in 
bulk  for  a  price  per  barrel,  net  of 
sacks  and  discount  of. 

(a)  less  than   5000   barrels^ 

(b)  nonO    to    9999    barrels: 

(c)  10.000   to   19.999   barrels; 
(tl)    20.000   to   29.999    barrels: 

(e)  30,000    to   50,000    barrels; 

(f)  40.000   to   50,000   barrels; 

(g)  over  50,000  barrels. 

The   department   estimates   its    total 
requirements    at    204,000    barrels.     The 
estimates  for  various  branches  of  the 
work   is  as  follows: 
Mono     Craters     Tunnel,     west     portal. 

57.000. 
Mono     Craters,    Tunnel      east     portal, 

52.000. 
Long    Valley    Dam,    18,000. 
Grant   Lake   Dam,   2,000. 
Leevining  Tunnel,    4,000. 
Concrete     conduits      in     Mono     Basin. 

54.000. 
IJning  open  canal.  Los  Angeles  aque- 
duct,   17,000. 
Of    the    three    grades    of    coment    to 
he  furnished  it   is  estimated   that  from 
5000    to   50.000   barrels    of   grade   No.    3 
cement     is    required:     the    amount    of 
grade    No.    2    cement    will    depend    on 
the    difference    in    price    of   grade    No. 
1  and  graxle  No.  2. 
Tlie   bidders  were: 

(A)  Monolith    Portland    Cement    Co. 

(B)  Southwestern     Portland     Cement 
Company. 

(C)  California   Portland  Cement   Co. 

(D)  Riverside  Cement   Company. 

(E)  Graham  Bros..  Inc. 

The  bids  were: 

(A)  (B)  (C)        (D)  (E) 

(1    )           $1.49  $1.34  $1.23     $1.23  $1.32 

(2  )             1.55  1.40  1.29       1.29  1.3.<! 

(3   )  ..        2.20  2.05        1.52 

(3a)    .        2.20  2.05         1.52 

(3b)  ..        2.20  2.05        1.52 

(3c)...        2.20  2.05        1.52 

(3d)    .        2.20  2.05        ".  1.52 

(3e)..        2.20  2.05        1.52 

(3f)             2.20  2.05        1.52 

(3g)            2.20  2.05        1.52 
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MACHIMERY  ^  MATERIAL 

Bid    calls   for   construction    machinery    and    materials    and    miscellaneous  equipment   and    supplies    purchased    by 
Federal,   State,   Municipal   and   other  public  agencies. 


CANAL  ZONE 


CAXAL  ZONE— Until  September  r>. 
10:30  A.  if.,  bids  will  bo  received  by 
General  Puichasins  Oflicer.  The  Pan- 
ama Canal.  Washingtim.  D.  ('..  fur 
furnishing  pipe  and  fittinss.  pipe 
straps,  steam  hose  couplings,  union, 
valves,  cocks,  range  boilers,  sanitary 
fixtures,  cup  grease,  lubricating  oil. 
creosote  oil,  kerosene,  paints  and  in- 
gredients, varnish,  turpentine,  paint 
thinner,  putty  and  concrete  paving 
mixer;   Schedule  30S3. 

Specifications  and  proposal  forms 
may  be  obtained  on  application  to 
above  or  to  the  Assistant  Purchasing 
Agent,  The  Panama  Canal.  Fort  Ma- 
son,  San  Francisco 


U.  S.  FOREST  SERVICE 


L09  AXGELES,  Cal.— Until  Sept.  3. 
2  P.  M.,  bids  will  be  received  by  the 
II.  S.  Forest  S'ervice.  751  So.  Figueroa 
St..  Los  Angeles,  for  furnishing  butt 
treated  western  cedar,  or  pressure 
tieated  Douglas  fir  or  southern  pine 
telephone  poles,  f.o.b.  cars,  bidder's 
shipping  point,  under  Bid  No.  1174, 
as  follows: 

(1)  220  class  4  ASA  poles,  25  ft.   long: 

(2)  SO  class  6  ASA  poles,  25  ft.  lonf: 

(3)  80  class  4  ASA  poles,   35   ft.   long; 

(4)  20  class  6  ASA  poles,  35  ft.  long. 


LOS  ANGELES,  Cal.— Until  Sept. 
10,  2  P.  M.,  bids  will  be  received  by 
the  U.  S-.  Forest  Service.  751  South 
Figueroa  St..  Los  Angeles,  for  fu»- 
nishing  butt  treated  western  cedar, 
ur  pressure  treated  Douglas  fir  or 
.southern  pine  telephone  poles,  f.o.b. 
cars,  bidder's  shipping  point,  under 
Bid  No.  1175.  as  follows: 
II)  400  class   No.   4   poles,    20   ft.   long; 

(2)  100  class  No.   6  poles.  20  ft.  long; 

(3)  SO  class  No.  4  poles,  30  ft.  long; 

(4)  20  class  No.  6  poles,  30  ft.   long: 

(5)  100  class  No.   4  poles,   25  ft.  long. 


GOVKKNIIENT  ISLAND,  Cal.  — Un- 
til Sept.  3.  2  P.  M.,  bids  "'"'  ^k  re- 
ceived by  Forest  Ser>,.,-e.  H.  R.  Marsh 
.Assistant  Supply  Offleer,  Government 
Island,  for  furnishing  8-inch  sirens  to 
be  delivered  as  follows:  (1)  4  fob 
PlacervilIe:'N(2)  9  fob  Santa  Barbara: 
(3)  7  fob  Willow.^:  (4)  9  fob  Pasadena: 
Bid   No.    2.<!55. 

Specifications  and  proposal  forms 
obtainable   from    above. 

MET.  WATER  DISTRICT 


LOS  ANGELES.  Cal.— Until  Sept.  9. 
11  A.  M..  bids  will  be  received  by  the 
Metropolitan  Water  District.  .lOG  W. 
3rd  St..  Los  Angeles,  for  furnishing 
160  or  more  feet  of  movable  telescop- 
ing steel  forms  for  lining  16-ft.  tun- 
nel in  accordance  with  Spec.  No.  124. 
Certified  or  cashier's  check,  $1,000. 
Copies  of  the  specifications  may  be 
obtained  from  the  engineer.  Room 
1007.  306  W.  3rd  St.,  upon  payment 
of  t2.00  per  set,  not  returnable.  F. 
E.  Weymouth,  general  manager  and 
chief   engineer. 


U.  S.  INDIAN  SERVICE 


COOLIDGE.  Ariz.— Until  Sept.  4th. 
1:30  P.  M.,  bi'ds  will  be  received  by 
the  U.  S.  Indian  Irrigation  Service, 
Coolidge,  for  furnishing  10,000  barrels 
of  Portland  cement  in  paper  sacks  (4 
sacks  per  bbl.)  fob  bidder's  shipping 
point  and/or  fob  Oberg,  Ariz.,  for 
use  on  the  San  Carlos  Pro.lect.  F.  P. 
No.  261  (Gila  River  Canal  Unit)  dur- 
ing the  fiscal  year  ending  June  30. 
193B.  under  Bid  No.  C-2D7.  Bidder.'; 
must  be  prepared  to  ship  at  least  one 
carload  per  tlay  and  shipment  \vill  be 
required  within  two  days  from  receipt 
of  order.  All  shipments  will  be  made 
to  Oberg.  Ariz.,  or  other  points  on  the 
San  Carlos  Pro.1ect.  Specifications  ob- 
tainable   from    the    above   office. 


RECLAMATION  BUREAU 

RYE   PATCH    DAM,    Nevada.— Um 
Sept.  4,  2  P.  M.,   (date  postponed  fron 
-August    28)    bids    will    be    received    b; 
Bureau  of  Reclamation,  Customhouse)! 
Denver.    Colo.,    under    Spec.    No.    7i:i 
D    for    furnishing    five    power  -  drivi-i 
ilouble-drum.    radial  -  gate  hoists  %%]■■ 
<tne    portable    gasoline    engine    d  r  i  v  i 
unit;    an-d    four   3-ft.    6-in.    by   3-ft.  0 
in.   high-pressure  gates,   together  will' 
frames,    hoists,    and    semi  -  automati« 
,g.ate  hangers,   hydraulic  gate  hangers-' 
conduit     linings,     and     conduit     linim 
transitions  for  installation   in  spillwa.\ 
and    outlet    works    of    the    Rye    Pat-V 
Dam,    Humboldt    Project,    Nevada. 

No  charge  for  specifications  to  pro 
liective    bona    fire    bidders;    to    other- 
$3.50.     not     returnable.      Address     re  i 
oueststo  Chief  Engineer  R.  F.  Waltwij 
Denver.  •  ' 


NAVY  DEPARTMENT 

WASHINGTON.  D.  C— Bids  will  be 
received  by  Navy  Department.  Bu- 
reau of  .Supplies  and  Accounts,  Wash-' 
ington.  D.  C.  for  furnishing  mate- • 
rials  and  equipment  at  Mare  Ifilano 
Navy  Yard,   as  follows: 

MACHINE,  motor-driven  grinder,  ton 
and  cutter  machine;  Sept.  0:  S<'h-j 
5796.  I 

STERILIZER,  electrically  -  h  e  a  t  e  <] 
combination  sterilizier;  Sept.  10  ■ 
Sch.    5825.  I 

BRONZE.  200,000  pounds,  manganesid 
bronze:  Sept.  10.    Sch.  5849.  j 

HOSE.  4.000  ft.  cotton  fire  hose.  lV5-i 
in..  600  ft.  rubber  steam  hose,  %■• 
in.     Sept.    10.     Schedule  5837. 

MACHINES,    six    eIectrically-operatet< 

veget.ible   peeling  machines.    Sept;' 

10.     Schedule   5808.  ' 

Specifications  may  be  obtained  fron^ 

above  and  from   Navy   Purchasing  Of-f, 

ficer.   100  Harrison  St..   San  Francisco  i 


CITY,  COUNT Yand  PRIVATE  AWARDS 

Following    are    the    principal    construction    contracts   awarded    by   cities    and    counties   of   the    State   of 
California,   and    private   owners    In   the   four   week    period  ending  August  29: 


Constructing    Authority 

Peoples   Ditch   Co.,   Hanford 

Los    Angeles    County    Supervi- 
San  Mateo  City  Council  _ 


San  FYancisco  Department  of 
Public  Works  

San  Francisco  Department  of 
Public  Works  _______ 


Roseville   City    Council   

Berkeley  City  Council  _ 

Santa  Clara   County   

Santa  Clara   County   

San  Francisco  City  

Metropolitan    Water    District.. 

Chula   Vista   City    Council 

!!anta   Clara   County 


Reinforced    Cone.     Weir.     King.' 

River    

Santa  Anita  Road  Improvemem 

Sewage  Disposal  Plant,  Unit  B 

Hayes  Valley  Supply  Line  Ex- 
tension      

Embarcadero  Section  B,  Supply 
Line    Extension   

Water  System  Extensions  _. 


Resurfacing    Ptn.    The   Alamed; 

Dil  Macadam  Surf.,  Junlpero 
Serra   Blvd 

.Asphalt  Concrete  Paving,  King 
Road     _ 

Improvement  of  Army  Street 


Cajalco  Dam,  Dyke,  Tunnels, 
etc..    Riverside   County   

Asphalt  Concrete  Street  Pav- 
ing    _ 

Oil  Macadam  Surfacing,  Hill 
Road     


Case    Const.    Co..     Al- 

hambra    

r'sborn    Co.,    Pa.sadena 

W.  J,  Tobin,  Oakland 

Pacific    States    Const. 

Co.,    S.   F 

W.    C.    Akard,    S.    F 

M.  R.  Carpenter,  Sac- 
ramento   

Ransome  Co.,  Emery- 
ville   

\.  J.  Raisch  Co.,  San 
Jose    

Union  Paving  Co,  San 
Francisco   

Eaton  &  Smith,  San 
Francisco   

Griffith  Co.,  Los  An- 
geles    

V.  R.  Dennis  Co.,  San 

Diego    

J.  Raisch  Paving 
Co.,   San  Josr. 


Bid 

$  62,900.00 
$  22,074.00 
$  71,630.00 
$  55,840.00 
$  11,647.00 
$  18,284.00 
$  7,118.00 
$  15,960.00 
$  29. 250. (Ill 
$  33,726.00 
$4,646,856.00 
$156,039.00 
$  10.<!S8.00 


Date  Award'" 
Aug.  2 
Aug.  7 
Aug.  7 
Aug.  8 
Aug.  8 
Aug.  8 
Aug.  14 
Aug.  20 
Aug.  20 
Aug.  19 
Aug.  19 
Aug.  26 
Aug.  27 
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1—  BRIDGES 

iOS    WANTED 

.miMBCLDT  COUNTY,  Oal.— ITiitU 
■pteniber  3,  2  P.  M.,  new  bids  will 
received  by  the  Humboldt  Coiiiit> 
Kird  of  Supervisors,  Fred  M.  Kay. 
crk.  Court  House,  Eureka,  f;ir  con- 
ructinf;  a  suspension  bridge  acros.s 
1  Eel  River  at  Fort  Seward  in  Road 
iistrlct   No.   2. 

|Hid»  received  for  this  contract  Aug 
were  rejected  as  excessive  and  th^ 
.idgc  wa.s  redesigned  to  reduce  the 
.■<t  by  substituting  timber  for  stci-i 
wers,  reducing  roadway  width  and 
ortenlns  the  center  steel  span. 
lOn  previous  bid  opening  low  bid 
IS  submitted  by  Fred  J.  Mauier  & 
•n.  Inc.,  Eureka,  at  $32,000. 
Plans  and  specifications  may  he  ob- 
ined  from  County  Surveyor  Franl' 
i'lly.   Court   House.   Eureka 


IDS   OPENED 

i;OVERXXIENT  lSI,.\Nn.  Calif.— 
lis  recelvt-d  by  U.  S.  Forest  .Service, 
:\erment  Island,  for  furni.<ihins  one 
-ft.    continuous    beam    span    for    the 

iddle  Fork  Cottonwood  Creek  bridge 

/pmximately  .10  miles  we.st  of  Red 
iiff; 

.dependent   Iron   Works,    Oak- 
land     t64!l 

>Men  Gate  Iron  Works,   S.   F C30 

iciflc    Coast    Steel    Corp.,    Ala- 
meda      695 

iilson-Paclflc  Co.,  S.  F 773 

■rrlck   Iron   Works,    Oakland 'i80 

I'stern   Iron   Works,   S.   F 796 

lore   Dry  Dock,   Oakland      X(..", 

hrader   Iron    Works,    S.    F «"I 


August  27,   1935 
IDS  WANTED 

HUMBOLDT  COUNTY,  CAl.— Until 
■pl.  11,  2  r.  M..  bids  will  be  re- 
ived hy  Humboldt  County  Board  of 
ipervlsor.*.  Fred  M.  Kay,  Clerk  Coui-; 
"Use,  Eureka,  for  constructing  a 
le  trestle  bridge  over  Hufford's 
,■  ugh,  near  Orick,  and  a  truss  bridg'- 
ross  Prairie  Creek  at  Davison's, 
rians  and  specifications  may  be  ob- 
ined  on  application  to  County  Sur- 
vor   Frank    Kelly.    Eureka. 


IDS  WANTED 

HUMBOLDT  COUNTY.  Cal— Until 
■PI.  11,  2  r.  M.,  bids  will  be  re- 
ived by  Humboldt  County  Board  of 
ipervlsors.  Fred  M.  Kay.  Clerk  Court 
ouse.  Eureka,  for  constructing  a 
livert  ami  fill  on  Morgan  Slough 
•ar  Ferndale  in  Road  Dist.  No.  1. 
Plans  and  specifications  may  be  ob- 
ined  on  application  to  County  .Snr- 
•yor   Frank    Kelly,   Eureka. 

IDS  WANTED 

"UEfiON    STATE    —    U  n  t  i.l    St?pt 
''    .^.    M..    bids   will    be    received    by 


Oregon  State  Highway  ComnilHslon, 
Public  Service  Bldg.,  Portland,  for 
highway  bridge  conBlniilion  an  fol- 
lows- 

Douglas  County:  Conslruclion  of  S4 
2'j-ri)ot  composite  pile  trestle  spans 
mid  one  II -fl.  2-in.  removable  I- 
beam  span  with  27-ft.  roadway  and 
two  .-iidewalks  over  Smith  River  on 
Ihe  Oregon  Coast  Highway  near 
Ueedsport.  Federal  Aid  Project  No. 
HO-D.  Iie(|uires  approximately  19,- 
000  lin.  ft.  creosoled  piling;  340  M- 
I'BM  treated  lumber:  7.0  M-FBM  Port 
Orford  Cedar  Lumber:  1200  cu.  yds. 
Class  "D"  Concrete;  276.000  lbs.  metal 
reinforcement;  41,000  lbs.  structural 
i>teol  and  3240  lin.  fl.  composite  hand- 
rail. 

Clackamas  County:..  Remodel  and 
widen  bridge  over  Molalla  River  on 
Ihe  Pacific  Highway  near  Canby  and 
construct  concrete  viaduct  to  replace 
wood  trestle.  Federal  Aid  Project 
.No.  ,';:(.  Requires  approximately  750 
cu.  yds.  excavation;  940  cu.  yds.  con- 
crete: 158,000  lbs.  metal  reinforce- 
ment; l.o8,000  lbs.  structural  steel; 
1210  liu.  ft.  concrete  handrail;  removal 
of  present  bridge  and  maintenance  of 
traffic;  300  cu.  yds.  gravel  fill;  125  cu. 
yds.  concrete  pavement  at  ends  of 
bridge:   36   tons  asphaltic  concrete. 

Klamath  County:  Construction  of 
o.ie  92-ft.  steel  deck  girder  span  on 
concrete  piers  and  1115  lin.  ft.  of  con- 
ciete  viaduct  approach  over  Klamath 
fviver  and  Great  Northern  Railroad 
•ibout  three  miles  south  from  Kla- 
math Falls  on  the  Klamath-Falls- 
W^eed  Highway.  Federal  Aid  Project 
No.  205-C.  Requires  approximately 
1760  cu.  yds.  excavation;  9000  lin.  ft. 
foundation  piling;  3640  cu.  yds.  con- 
"rete:  610.000  lbs.  metal  reinforcement 
147. non  lbs.  structural  steel  and  2430 
lin.    ft.   concrete   handrail. 

Plans  and  .specifications  may  be 
•obtained  at  the  oflice  of  State  High- 
way Engineer  R.  H.  Baldock.  Room 
::22.  State  Office  Bldg.,  Salem,  an  de- 
posit of  $5  per  set. 


August   2S,    1933 
PLANS    APPROVED 

ELKO  COUNTY.  Nevada  —  C.  H. 
.''weetser.  District  Engineer,  U.  S. 
Bureau  of  Public  Roads,  San  Fran- 
ci.?eo,  has  approved  plans  and  speci- 
fications submitted  by  State  High- 
way Engineer  R.  A.  Allen  for  con- 
struction of  a  concrete  and  steel  over- 
pass and  approaches  one  mile  west  of 
Wendover,  Section  B2  of  Route  24, 
Elko  County.  The  length  of  the  pro- 
ject is  .39  mile.  Bids  will  be  asked 
shortly. 

The  work  involves: 
f   1)   118   lin.    ft.    remove   culvert   pipe; 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN. 
Manager 

914  Seventh  Street 
Sacramento      ::      Caiifornia 


(   2)  S  each  remove  culvert  hcadwalla; 

(   .1)  60  cu.  yds.  roadway  excavation: 

(   4)   74,000   cu.    yds.    Imported    borrow; 

(  5)   740    pu.    yds.    structure    excav.; 

(   «)    .37   ml.    subgrade; 

(   7)   .39   mi.    finish    roadway; 

(  X)  22    tons    asphaltic    road    material 

SC-2   (roadway  fill); 
(  9)  10    tons    asphaltic    road    material 

SC-2    (slopes); 

(10)  Lump  sum   railroad   crossing; 

(11)  364  cu.   yds.   Class  A  concrete; 

(12)  236  cu.   yds.  Class  B  concrete; 

(13)  89,000   lbs.   reinforcing  steel; 

(14)  44,800   lbs.   structural   steel; 

(15)  «6  lin.   ft.   24-in.   CMP; 
(16  16  each   monuments; 

(17)  2704   lin.   ft.    metal   guard   rail; 

(18)  .37    mi.    salvage   and    relay   road- 

mix  surface; 

(19)  1050  cu.   yds.    gravel   base; 

(20)  Lump  sum  construct  detour. 
The    project    will    be    financed    with 

ICmergency  Work  Relief  funds.  The 
contractor  to  procure  90%  of  his  labor 
from  relief  rolls  and  to  expend  a  min- 
imum of  40%  of  the  total  cost  of  the 
project    for   labor   at    the   job    site. 

•  29 


CONTRACT    AWARDED 

SAN  JOSE.  Santa  Clara  Co.,  Cal.— 
E,irl  W.  Heple,  494  Delmas  Ave..  San 
Jo.se,  at  $1850  awarded  contract  by 
.«an  Jose  City  Council  for  driving  con- 
crete piles  for  the  foundation  of  the 
Prevost  street  bridge  over  the  Gua- 
dulupe   River. 

-M.  B.  McGowan.  San  Francisco,  bid 
$2,995. 

The  bridge  Is  to  be  constructed  bv 
day  labor  with  WPA  funds. 


BIDS    WANTED 

SONOMA  COUNTY,  Cal.  —  Until 
Sept.  l.S.  2  P.  .M.,  bids  will  be  received 
by  State  Division  o.'  Highways.  C. 
H.  Purcell.  Chief  Engineer,  Public 
Works  Bldg.,  Sacramento,  for  con- 
.■structing  a  reinforced  concrete  girder 
1  ridge  across  Sonoma  Creek,  about 
seven  miles  north  of  Sonoma,  consist- 
ing of  three  52-foot  spans  on  concrete 
piers  and  abutments. 

The    work    involves: 

(1)  1  only  exist,  bridge  to  be  removed 

and  disposed  of; 

(2)  340   cu.    yds.   struct,   excav.; 

(3)  77,000  lbs.   bar  reint.   steel: 

(4)  41   cu.   yds.    Class   A   Portland   ce- 

ment concrete  footing  blocks: 

(5)  404  cu.  yds.  Class  A  Portland  ce- 

ment concrete  structure; 

(6)  95   cu.    yds.    light    riprap; 

(7)  330  lin.   ft.   lighting  conduit; 
(S)  1    lot   misc.    items   of   work. 

Specifications  may  be  obtained  from 
ibove  and  on  file  in  the  offices  of 
!be  District  Engineer,  San  Fran- 
cisco and  Los  Angeles.  • 


22— DREDGING,  HARBOR 
WORKS,  EXCAVATION 

CONTRACT    AWARDED 

OREGON-WASHINGTON  —  Siems- 
Helmer.  Inc..  St.  Paul,  Minn.,  at  J346- 
.i20  awardetl  contract  by  U.  S.  Engi- 
neer. Second  Portland  District.  Port- 
land, for  channel  improvements  in 
Columbia  River  from  Celilo  Falls  to 
Wallula. 


CONTRACT    AWARDED 

OREGON  STATE.— Kern  &  Kibbe. 
42  SE  Salmon  St..  Portland,  at  $32.- 
947. .50  awarded  contract  bv  the  U.  S. 
Engineer,  First  Portland  Dist  .  Por- 
laiid.    for    hank    clearine,    li.ir      leari.-i^ 
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srading  river  liank  and  constructing 
approximately  8.630  I.f.  of  protective 
Bravel  fill  along^  the  Willamette  river 
between   Eugene   and   Harrisburg. 


BIDS   OPENED 

OREGON'  STATE.  —  R.  ?.  MrClin- 
tock.  Spokane,  at  $10,303.50  submit- 
ted low  bid  to  U.  S.  Engineer.  Sec- 
ond Portland  District.  Pnrtl.Tnd.  fcir 
furnishing  plant,  labor  and  materials 
for  probing  and  drilling  In  the  bed  of 
the  Columhia  River  between  Vancou- 
ver. Wash.,  and  Bonneville  Dam  for 
the  purpose  of  completing  subanuenu.-< 
survey  in  contemplation  of  construct- 
ing a  channel  30  feet  deer^  from  tni> 
mouth  of  the  Willamette  River  to  The 
Dalles. 

The  work  involves: 
(1)  1.63.1    I.f.    overbuitlen    probing: 
(3)    275  If.   overburden  drilling: 
(3)  835  If.   core  drilling. 

Complete  bids  follow: 
fA)    R.    S.    McClintnck.    Spokane.    $10.- 

303.50. 
(Bl   Lynch   Bros..   Seattle,   $10,848.75. 

(C)  Diamond    Drill    Contr.    Co..    Spo- 
kane,   $11,547.75. 

(D)  Engineer's   estimate.    $8,566 
Unit  prices  follow: 

(A)         (B)  (O  (Di 

(1) $2.50        $3.75        $2.65       $l.ni 

(J) 5.60  4.25         6.50  5.78 

(S) 5.60         4.25         6.50         5.7!l 

FUNDS    ALLOTTED 

WASHINGTON.  —  AUottments  have 
been  approved  by  the  President  for 
two  projects  in  Wa.shington  to  he 
constructed  by  the  U.  S.  Engineers  as 
follows: 

Bellingham.  Whatcom  County:  Gen- 
eral improvement  of  stream  channels 
of  Whatcom  and  Padden  Creeks  to 
provide    flood    protection.    $16,000. 

Hoquiam:  Construction  of  low  eartli 
dikes  and  provision  of  adequate  drain- 
age   system    in    Gray's    Harbor.    $205.- 

noo. 


CONTRACT    AWARDED 

SAN  DIEGO.  Cai.  —  V.  R.  Dennis 
Constr.  Co.,  P.  O.  Box  F.  Station  A, 
San  Diego,  at  $18,749  awarded  con- 
tract by  Navy  Department.  Public 
Works  Officer.  Eleventh  Naval  Dist., 
San  Diego,  for  constructing  an  exten- 
sion to  the  quay  wall  at  the  Naval 
Operating  Base,  San  Diego.  Spec.  No. 
8059. 


BIDS   WANTED 

ALCATRAZ  ISLAND.  Calif.— Until 
September  3.  2  P.  M.,  bids  will  he 
received  by  the  Department  of  Jus- 
tice, Bureau  of  Prisons,  Room  214. 
Post  Office  Bldg..  San  Francisco,  for 
furnishing  and  placing  rip-rap  at  Al- 
catraz    Island:    Spec,    No.    22, 

Bids   will    be   taken   as    follows: 
(1)   furnishing   300    pieces   of   stone    or 
concrete    rip-rap    to    be    not    less 
than  12  cubic  feet  in  content: 
f2)   furnishing   300   tons   of  etone; 
(?•)  lump   sum    bid    for    items    (1)    and 
(2). 

Specifications  and  proposal  form  on 
application  to  Warden.  U.  S.  Penitnn- 
tiary,  Alcatraz, 


BIDS   OPENED 

SACRAMENTO  Cal.— Union  Granite 
Co.,  Rocklin.  at  $1.50  (total  $1500) 
submitted  only  bid  to  U.  S.  Engineer, 
Major  A.  S.  Ackerman.  District  En- 
gineer. Sacramento,  for  furnishing 
1000  tons  of  rip-rap  stone  for  wing 
dams,  f.o.b.  railroad  cars  at  Sacra- 
mento. •  '. 


LOW    BIDDERS 

GOVERNMENT  ISLAND.  Cal.— Ben 
C.  Gerwiek,  Inc..  112  Market  Street, 
San  Francisco,  at  $249,117  submitted 
low  bid  to  U.  &.  Coast  Guard,  Wash- 
ington, for  constructing  1975  lin,  ft, 
cellular    type    steel     sheet    pile    bulk- 


liead  composed  of  53  cells  and  ap- 
proximately 274  lin.  ft.  straight  wajl 
type  steel  sheet  pile  builkhead  at 
Goast  Guard  Base  11,  Government 
Lsland. 

Second  and  third  low  bids  submitted 
Ijy  Merritt,  Chapman  &  Scott  Corp., 
San  Francisco,  $249,700  and  Healy 
Tibbitts  Constr.  Co..  San  Francisco, 
?253.31S.  • 


23— IRRIGATION  PROJ. 

BIDS    WANTED 

VITRA  ""COUNTY.  Cal.— Until  Sept. 
3,  1  P.  M.,  (to  be  opened  at  1:30  p. 
M.)  bids  will  be  received  by  Board  nf 
Trustees  of  Reclamation  District  817, 
Henry  R.  Creps.  Secretary.  Odd  Fel- 
lows Bldg..  Wheatland,  for  repairing 
two  breaks  in  the  Bear  River  Levee 
of  Reclamation  District  817.  The  work 
is  located  approximately  one-half  mile 
west  of  the  Carlin  Bridge  across  the 
Hear  River  on  the  Pleasant  Grove  Rd.. 
near  the  boundary  line  of  Tuba  and 
Sutter   counties. 

The  work  involves  an  earthfill  of 
aitpfoximately    6.414    cubic    yards. 

Plans  and  specifications  on  file  at 
the  office  of  the  Secretary  and  at  the 
office  of  Edward  Von  Geldern.  Dis- 
trict Engineer,  Second  and  C  Sts.. 
Vuba    City  * 


LOW    BIDDER 

OWYHEE  PROJECT,  Oregon-Idaho 
— H.  J.  Adler  Co.,  Tacoma,  Wash.. 
at  $14,293  submitted  low  bid  to  the 
Bureau  of  Reclamation.  R.  J.  Newell. 
Construction  Engineer,  Ontario.  Ore., 
for  construction  of  structures.  North 
Canal.  laterals  N.  C.  26.4  to  28.7. 
Mitchell  Butte  Division.  Owyhee  Proj- 
ect,  Spec,    No.    70S-D. 

Second  and  third  low  bids  were  suli- 
mitted  by  John  Gardner.  Klamath 
Falls.  Oregon,  at  $14,579  and  D.  A 
Richardson.    Nyssa,    $16,101. 


25 — MACHINERY  AND 
EQUIPMENT 

BIDS    OPENED 

RED  BLT'FF.  Tehama  Co..  Calif.— 
Butte  Tractor  &  Equipment  Co..  Chico 
at  $3,411.25  awarded  contract  by  Red 
Bluff  City  Council  for  furnishing  one 
single-drive  motor  grader  unit. 

Following  bids  received: 

Edw.    R.    Bacon   Co..    S.   F. $3,338.50 

Hutte    Tractor    &    Equip.    Co., 

Chico     3.411.25 

J.   D.   Adams  Co..   S.  F 3.538.50 

W.  F.  Gage  &  Sons  Co..  Chico  3. 512. 7.'! 

.lenison   Mchy  Co..    S.   F 3.538.50 

.Austin    Western    Road    Mchy. 

Co..    San    Francisco 3.538.50 


BIDS    OPENED 

LOS  ANGELES.— Bids  received  by 
n.  p.  Nicklin.  purchasing  agent  of  the 
Los  Angeles  Water  and  Power  Bu- 
reau. Room  740,  207  S,  Broadway,  foi- 
furnishing  oil  circuit  breakers  under" 
Spec.    No.    1751,   as   follows: 

(1)  For  four  only  34.5-kv.  2000  am- 
peres. GO  cycle,  3  pole,  single  throw, 
truck  mounted,  electrically  operated. 
outdoor  oil  circuit  beakers  with  an 
interrupting  time  of  .133   seconds. 

(a)  fob   bidder's   shipping   point; 

(b)  fob  edpartment's  receiving  station 
"B",   9Sth  and   Clovis  Streets. 

(2)  for  furnishing  spare  parts  as  per 
list    included    in    specifications: 

(n)   fob   bidder's    .shipping   point; 
(Vp)   fob  department's  receiving  station 
"B".  9Sth  and  Clovis  Streets. 
The   bidders   were: 

(A)  Condit  Electric  &  Mfg.  Corp. 
(care  of  Allis  -  Chalmers  Mfg.  Co.): 
shipping  point,   Hyde  Park,    Boston. 

(B)  General  Electric  Co..  shipping 
point,  Philadelphia,  breakers;  Rich- 
mond. Calif.,  oil. 

(C)  Kelman     Electric    &     :Mfg.    d.. 


shipping    point.    Los    Angeles.  ■ 

(D)  Pacific  Electric  Mfg.  Co..  sli 
ping  point.   San  Francisco. 

(E)  Westinghouse  Electric  &  xi 
Co..  shipping  point.  East  Pittsbur 
Pennsylvania. 

.All   firms  olTered  terms  net. 

The  bids  were: 

(A)         (B)         (C)         (D)       ( 
(la)    $10,588  $11,795  $9,450  $12,050  $U  i 
(lb)      10.862    11.985    9.500    12,110    12' . 
(2a)       3.525      3.550    3,150      3,625      3. 
(2b)        3,605      3,618     3,in5      ,'?.635      3. 


RAILROADS 


NOTICE    OF    SALE 

SAN  FRANCISCO— Until  August 
11  A.  M..  bids  will  be  received  byl 
A.  Brooks.  Purchaser  of  Supplies,  K 
270.  City  Hall,  for  sale  of  the  folio 
:ng  used  track  specials:  (1)  1  mana 
nese  frog  casting:  (2)  1  mangan^ 
switch  casting;  (3)  1  manganese  m 
casting. 

Items  may  be  Inspected  at  the  \ 
nicipal  Pipe  Yard.  Sixth  and  Hubl 
Streets. 

Bid  blanks  on  application  to  abo 


28  —  FIRE  EQUIPMENT 

BIDS    OPENED 

VIS.ALIA.     Tulare    Co.,     (.'alif.— I  . 
received    by    Visalia    City   Council 
furnishing  one  500-gallon  pumping 
gine    and    hose    truck    with    300-ga'  i 
booster  tank  for  the  Fire  Departmi.: 
Tulare  Co.   Motor  Sales.  Visalia....$l  ! 

Henry    N.    White.    Visalia (  ' 

Standard    Carriage    Works.    Loa   i, 

Angeles     -  (•! 

Alternate !  I 

American    LaFrance    &    Foamite   I 

Corp.,    San    Francisco „.  til 

Alternate 'r' 

Peter    Pirsch    &    Sons    Co.,    Ke«  it 

nosha.     Wis '.'I 

The   Seagrave  Corp..    S.   F 'i' 

Mac-International     Motor    Truck  V 

Corp..     Fresno 

Bids    held     under    advisement 
September  3.  * 


29 — STREETS   AND    HIQ- 
WAYS 

BIDS    WANTED 

KERN  COUNTY,  Cal.— Until  S;  . 
11,  2  P.  M..  bids  will  be  received C 
State  Division  of  Highways.  C.  i 
Purcell.  Chief  Engineer.  Public  Wtf' 
Bldg..  Sacramento,  for  about  30,5'- 
applying  road-mix  surface  treatmt: 
1  etween  Johannesburg  and  Routeil 
in  Kern  County. 

The  work  involves: 

(1)  1405    tons   liquid    asphalt   SC-2: 

(2)  33.4    miles    preparing,    mixing     I 
shaping  roadbed. 

Specifications    and    proposal    foi  i 
may   be   obtained    from   above  and  i 
file   in   the  ofiices  of  the  District 
gineers,    San    Francisco,    Los    Ani: 
.•ind  Fresno.  * 


BIDS   WANTED 

SAN  DIEGO  COUNTY.  Cal.— I.  I 
Sept.  12.  2  P.  M..  bids  will  be  - 
ceived  by  State  Division  of  HighW:  l 
C.  H.  Purcell,  Chief  Engineer,  S  ,« 
Bldg..  Los  Angeles,  for  applying  rc'- 
mix  surface  treatment  on  about  ' 
miles  between  Rincon  and  Moret'i- 
San   Diego  County. 

The  work  involves: 

(1)  950  tons  liquid   asphalt   SC-2: 

(2)  225.000   sq.    yds.    preparing,   mi 

and   shaping  roadbed. 
Specifications  may  be  obtained  ' 
State     Division     of    Highways,    Pi 
Works  Bldg.,   Sacramento,   and  on  - 
at    the    offices    of    the    District    E  • 
neers.     San     Francisco,     Los    Ang  • 
and   Pan  Diego. 
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(OS  WANTED 

<.\N  intANCISCO.-niUll  Aimnsl  "I 
I  A  M.,  l)l<lN  will  lio  rciclvcd  liy  M 
|.  Whllo.  Cnsloilliin.  U.  S.  Marine 
Ispltiil,  Hill  Avi'.  iind  I,iik("  St.,  fm- 
vwnllt  repairs  nt  the  Murine  IIdk- 
iiiil,   Snti   Frnnclnco.  * 


(DS   WANTED 

';\N  HKIiNAIIIilN'ii  .?•   KKKX  CnS  . 

;i.-^i'niii   sci>i.    i:.    :    rv    m,,    i.i.i- 

lil  be  received  by  State  Division  i.f 
li;hwny»,  C.  TT.  I'urcell.  Chief  Kn- 
4eor.  RInte  nUic.  T-os  AnRples.  fnf 
olylnc  rn.id-nilx  siirfiiee  treiitnieni 
ill  «enl  pnat  on  about  27.4  miles  he- 
ll-en JolinnneshnrK  iind  lionte  .".Si  In 
-1    Bernindlno   and    Kern   ronntles 

i'be  work  Involves; 
f,  2.Mn  tt>ns  ll<|iiid   asphalt.   S('-2: 
i'  n21.nnn    si|.     yils.     preparlns.     niiv- 

Inir   and   sbaplne   roadbed: 
('  50    ton.s    a.-spbaltle    eninlslon     W-'J'.> 

;      (seal  coal): 
(1  (i25  e.y.   sand    (seal   coat). 

ipoclflcntlons  may  be  nbtainc  d  frMPi 
Site  Dlvl.-sion  of  Hlfihways.  Public 
Virks  Bids..  Sacramento,  and  on  fib- 
n  the  offices  of  the  Dl.striet  EnRl- 
livs  In  San  Fr;incl.«co.  I.os  Aneele..; 
^I  the  dl.itrlct  In  which  tbc  work  Is 
li'ated. 


FDS  WANTED 
<KR\    rOT'NTY.    Pal.— T'ntll    Pn-pt. 

I  :  P.  M..  bid.«  will  be  received  by 
i-,(e  Divi.-^inn  of  Highways.  C.  H. 
rrccll.  Chief  EnRlneer,  Public  Works 
I)k.,  Saeramento.  for  sradiiig  about 
(i>  miles  between  two  miles  .';nutb- 
v,st  of  Searles  and  Kademacbcr  in 
l,rn  County. 

"he  work  involves: 
(    U.fi.iO    ou.    yds.    roadway    excnva- 

1      tlon   without  clas.s; 
cl  .1000   sta.   yds.    overhaul; 
V  275  cu.  yds.  structural  excavation; 
(;  1300    cu.    yds.    ditch    and    channtl 

I      excavation: 
(1  r>32  lln.   ft.   IS-ln.   CMP: 
([  ins  lin.  ft.   21-in.   CMP: 
('   36    each    monuments    complete    in 
place. 

('he  State  will  furnish  CMP  as  more 
'ilicilly  set  forth  in  the  special  pro- 
\lons. 

peclficatlons  and  proposal  fronis 
"  ainable   from    above   and    on   file    in 

I I  offices  of  the  District  EnKlneers. 
^  Francisco,  I^os  Angeles  and 
H>sno.  • 

I 
EDS   WANTED 

lARlN  COliNTY,  Cal.— Until  Sept 
I  2  y.  M.,  bids  will  be  received  by 
S  te  Division  of  Highways,  C.  H. 
ivcell.  Chief  Engineer,  Public  Works 
I|lg.,  Sacramento,  tor  removal  of 
sles  on  about  0.1  mile  between 
I    enbrae  and  Alto  in   Marin   County. 

["he  work   involves; 
(i  BO. 000    cu.    yds.    roadway    excava- 

.      tlon  without  classincation; 
(I  12.500   mile   yds.    overhaul. 

i'pecirications  and  proposal  torm-i 
•vy  be  obtained  from  above  and  on 
tl  In  the  offices  of  the  District  En- 
(!|eers,    San    Francisco   and    Los    An- 


^3S   WANTED 

■OXOMA  COUNTY.  Cal.  —  Until 
S-itember  6,  2  P.  M..  bids  will  be  re- 
'  ved  by  State  Division  of  Highways, 
•'!'.  H.  Skeggs,  District  Engineer. 
•'- Ic  Bldg.,  San  Francisco,  for  ap- 
Piing  seal  coat  on  about  3.2  miles 
l^ween  Cloverdale  and  the  northerly 
bjmdary   of  Sonoma  Countv. 

j'he  work   Involves: 
(;  75  tons  liquid   asphalt  MC-3, 
<i  750  tons  sand. 

'lans    may    be    .seen    and    prosopal 


BIDS    WANTED 

SANTA  cr.AUA  cnUN'rV,  Cal.-- 
rnlll  ScplcmbiT  HI.  11  A.  M.,  bld« 
will  be  received  by  .Santa  Clara  Coun- 
ty Hoard  of  KupervlsorH,  Henry  A. 
IMlster.  Clerk,  Court  House,  Han  Jose, 
for  Improvement  of  Tennant  Avenue, 
Involving  construction  of  77,500  »p.  ft. 
..II    macailam    surfacing. 

Plans  and  spccllloallons  on  flic  at 
111.,  above  office  and  available  from 
County  Surveyor  Robert  Chandler  on 
payment  of  $t  per  sent.  • 

CONTRACT   AWARDED 

H-ANTA  Cl.ARA  COUNTY,  Cal.— 
.\,  ,1.  Fvalsoh  Paving  Co.,  IBurrell  Bldg.. 
San  .lose,  at  $10,(!I5  awarded  contract 
by  Santa  Clara  County  Board  of  Su- 
pervisors, San  Jose,  for  Improvement 
of  Hill  Road  from  Main  Avenue  to 
I'unn  Ave.  In  Supervisor  District  No. 
1.  The  work  Involves  109,150  Kf|.  ft. 
'lil   macadam  surfacing. 

(■..niplete    bid.s    follow: 

A.    .1.    Raisch    Paving   Co If  10, 045.00 

.1.     I,.     Ryder 10.898.00 

I, CO    F.    Piazza 10,739.00 

Albert    Gerries    10.8SS.S5 

CONTRACT    AWARDED 

.JACKSON  COUNTY,  Ore.— F.  C. 
nillard,  Medford,  at  $57,570.80  award- 
ed contract  by  Bureau  of  Public  R.ds., 
W.  H.  Lynch.  District  Engineer,  Port- 
land, for  1.234  miles  grading  or  0.947 
miles  advance  clearing  on  the  Tlller- 
Trall  National  Forest  Road,  Project 
ili-Gl,  H,  Rogue  River  National  For- 
est,  .lackson  County.   Oregon. 


CONTRACT    AWARDED 

I'OCOXINt'  COUNTY.  Ariz.— Tan- 
ner &  Hall,  Phoenix,  at  $1.05  per  ton 
fob  Phoenix,  awarded  contract  by  the 
llureau  of  Public  Roads,  San  Fran- 
cisco, for  furnishing  approximately 
1500  c.y.  crushed  rock  screenings  for 
use  on  Sections  B  and  C  of  Royte  4. 
the  Ashfork-Flagstaff-Angell  National 
Forest  Highway.  Kaibab  National  Blu- 
est.   Coconino  County. 


BIDS   WANTED 

SAN  BERNARDINO  COUNTY,  Cal. 
—Until  S'ept.  3,  2  P.  M.,  bids  will  be 
received  by  State  Division  of  High- 
ways, E.  Q.  Sullivan,  District  Engi- 
neer, 247  Third  St.,  San  Bernardino, 
for  treating  with  liquid  asphalt  about 
(!  miles  between  3.8  miles  and  9.8  miles 
easterly  of  the  westerly  boundary  on 
the  Big  Pines  Road,  San  Bernardino 
County. 

The  work  involves: 
(1)   145  tons  liquid  asphalt.  SC-2. 

Specifications  and  proposal  forms  on 
on   application   to  above. 


CONTRACT    AWARDED 

CHULA  VISTA,  S'an  Diego  Co.,  Cal. 
—V.  R.  Dennis  Constr.  Co.,  3911  Fifth 
Ave.,  San  Diego,  at  $156,039  awarded 
contract  by  Chula  Vista  City  Council 
lor  paving  various  streets  with  as- 
phalt concrete  and  treating  shoulders 
with    fuel   oil. 


.!  -.'        "'       .-*-»,n       uiiu       |.r(OfrOpUi 

fjnis   may  be   obtained   at   the   above 
oce.  « 


BIDS    OPENED 

TULARE  COUNTY,  Cal.— Fredrick- 
son  &  Watson  and  Fredrickson  Bros, 
and  Jones  &  King.  873  81st  Avenue. 
Oakland,  at  $144,792.95  submitted  low- 
bid  to  Bureau  of  Public  Roads,  C.  H. 
Sweetser.  District  Engineer.  San 
Francisco,  for  placing  a  bituminous 
treated  crushed  rock  base  course  on 
.Sections  D3  and  D4  of  Route  1,  the 
Generals  Highway,  Sequoia  National 
Park,  and  on  Section  A,  General 
Grant-S«quoia  Park  Approach  Road, 
Sequoia  National  Forest.  Tulare  Co., 
a    length   of   13.323   miles. 

The   work   involves; 
(   1)   8300  cu.   yds.   unclassified  excav.: 
(  2)  1400    cu.    yds.    unclassified    exca- 
vation   for   structures; 


(   3)   10,000    cu.    ydK.    ml.    haulinc    un- 

claHHllled   excavation; 
<   4)   13.323   ml.    fine   grading   nubgrade 

and   RhouIdcrH; 
(  5)   1600   M   galB.    watering; 
(   6)  25,800  lonH  crushed  rock  for  bot- 

loin   layer  of  base  course; 
(  7)  21.200  tons  crushed  rock  for  bot- 
tom  layer  of  baao  course; 
(   S)   800    tuns      supplemental     crushed 

rock; 
(   '.))   107     tons     ll(|uld     asphaltlc     road 

material.    Type    SC-la; 
OO)   1010    tons     liquid    asphaltlc     road 

material.    Type  MC-4   or   MC-6; 

(11)  GO  tons  liquid  asphaltlc  road  ma- 

terial,  Type    RC-1; 

(12)  5478  lln.  ft.  8-ln.  perforated  CGMP 

(13)  1200    cu.    yds.    crushed    rock   or 

gravel; 

(14)  1220  sq.   yds.   backfill   seal; 

(15)  Extra   work   compaction    of    em- 

bankment  by  Jetting; 
(10)   Extra    work   constructing   project 
signs. 
Complete    bids    follow: 

(A)  Fredrickson  &  Watson  and  Fred- 

rickson Bros.,  and  Jones  &  King, 
Oakland,  $144,792.95. 

(B)  Baslch    Bros.,      Torrance,      $15G.- 

456.27. 

(C)  Heafey-Moore  Co..  Oakland,  $17S,- 

746.05. 

(D)  Engineer's    Estimate,    $164,538.70. 
Unit   prices    follow: 

(A)         (B)         (C)         fD) 

(   1) $       .50  $       .50  $       .75  $       .80 

(    2) 3.00         1.00         3.00         2.00 

(   3) 20  .12  .20  .15 

(  4) 450.00  400.00  550.00  300.00 

(  5) 2.00    1.00    3.00    2.00 

t  6) 1.75    2.00    2.11    2.10 

(  7) 1.85    2.50    2.48    2.35 

(  8) 2.00    2.50    2.25    2.15 

(  9) 14.00       13.81       30.00       20.00 

(10) 24.00       20.92       25.00       25.00 

(11) 26.00       24.96       35.00       25.00 

(12) 1.20         1.00         1.30         1.10 

(13) 3.00         4.00         3.60         3.00 

(14) 30  .30  .90  .30 

(15) 500.00  500.00  500.00  500.00 

(16) 100.00  100.00  100.00  100.00 


BIDS    WANTED 

SAN  FRANCISCO.— Until  Sept.  11. 
2:30  P.  M..  bids  will  be  received  by 
Department  of  Public  Works.  S.  J. 
Hester.  Deputy  Director,  Room  251. 
City  Hall,  for  reconstrucliun  of  road- 
way of  Clifford  Terrace  bet.  Roose- 
velt Wa.v  and  a  line  247.48  feet  east 
of  Upper  Terrace;  Spec.  No.  IS. SSI 
Estimated  cost,    $1,193. 

The    work    involves: 
(I)    3610   sq.    ft.    remove   brick   wearing 
surface   and   replace   with  Class   l* 
concrete   pavement; 
(21   10  I.f.   reset  granite  curb. 

Plans  and  specifications  may  be  ob- 
tained from  City  Engineer  John  J 
Casey  on  deposit  of  $10.00. 

BIDS    OPENED 

C.VLAVERAS  and  Alpine  Cos..  Cal. 
Hayward  Building  -Material  Co..  Ath- 
erton  ajid  Jackson  Sts.,  Hayward.  at 
$7,659  submitted  low  bid  to  the  State 
Division  of  Highways,  R.  E.  Pierce. 
.Stockton,  for  applying  liquid  asphalt 
on  about  24.6  miles  between  Dorring- 
:on  and  Hermit  Valley  in  Calaveras 
and   .\lpine  counties. 

The    work    involves: 

(1)  120    tons    liquid    asphalt.    SC-2: 

(2)  140  tons  liquid  asphalt.  SC-4: 
C!)  130  tons  liquid  asphalt.  SC-2. 
(4)     30   tons   liquid  asphalt,    SC-4; 

Complete   bids   follow: 
(.'\)    Hayward   Building   >raterials  Co.. 

Hayward.    $7,659. 
(B)  C.  F.  Fredericksen  &   Sons.  Low- 
er  Lake.    $8,120. 
Unit    prices    follow: 

(A)  (B) 

(1> $16.00  $17.75 

(2) 18.70  21.00 

(3)..._ 19.00  18.50 

(4) 21.70  21.50 
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COMPLETE    BIDS 

SHASTA  COUNTY,  Cal.  —  Hem- 
street  &  Bell.  501  Eleventh  St..  Marys- 
ville.  at  $10,469  (as  previously  re- 
ported) submitted  the  low  bid  to  the 
.State  Division  of  Highways.  F.  W. 
Haselwood.  District  Engineer.  Red- 
ding, for  about  0.1  mile  grading  and 
surfacing  with  road-mix  surfacing  on 
crusher  run  base  in  the  City  of  R<d- 
('.ing  between  Court  and  California 
Streets. 

nie  work  involves: 

(  1)   175   M.    gals,   water   in   place: 
(  2)  190   cu.    yds.    unclass.    excavation 

(roadway) ; 
(  S)   100  cu.  yds.  structure  excavation 
(   4)   fiOOO  cu.  yds.   imported  borrow  in 

place : 
(  5)  7    stations    finishing   roadway: 
(   6)  150    cu.    yds.    untreated    crushed 

gi-avel  or  stone: 
(  7)  360  cu.  yds.  crusher  run  base; 
(  8)   3.5  tons  type  SC-2  liquid  asphalt 

(prime   coat): 
(  9)   220    cu.    yds.    mineral    aggregate 

(road    mix    surfacing): 

(10)  15  tons  type  MC-3  or  MC-4  liquid 

asphalt   (surfacing): 

(11)  3.5  tons  type  MC-3  or  MC-4  liquid 

asphalt    (seal    coat): 

(12)  20  cu.   yds.   screenings: 

(13)  10  cu.   yds.  Class  A   Portland  ce- 

ment concrete    (shoulders); 

(14)  24   lin.   ft.   8-in.   corr.   metal   pipe; 

(15)  230  lin.  ft.  12-in.  corr.  metal  pipe; 

(16)  20   cu.   yds.    Class  A   Portland  ce- 

ment  concrete    (curb); 

(17)  470   cu.    yds.    sand    (blended   sub- 

grade). 
The   total   bids   were: 

(A)  Hemstreet      &      Bell,     Marysville, 

$10,469. 

(B)  T.    M.    Morgan    Paving    Co.,    Los 

Angeles,    $10,687.50. 
(C>   Tiffany    Constr.    Co.,      San      Jose, 
$11,683.50. 

The   unit   bids  were; 

(A)  (B)  (C) 

(  1) $  l.no  $  2.50  $  1.50 

(   2) 1.00  .60  1.60 

(  3) 1.50  2.00  2.00 

(  4) 90  .05  .70 

(  5) 10.00  20.00  10.00 

(   6) 2.40  3.00  3.00 

(  7) 2.25  3.00  3.00 

(   8) 35.00  30.00  ?0.00 

(.  9) 3.00  4.50  6.00 

(10) 35.00  30.00  35.00 

(11) 35.00  30.00  50.00 

(12) 3.00  4.00  6.00 

(13) 25.00  35.00  30.00 

(14) 1.00  1.50  2.50 

(15) 1.50  2.50  2.90 

(16) 25.00  25.00  30.00 

(17) 1.50  2.50  2.50 


BIDS   OPENED 

SACRAMENTO  COUNTY.  Cal.— Ed- 
win An-derson,  209  Post  St.,  San  Fran- 
cisco, at  $2509.50  submitted  low  bid  to 
State  Division  of  Highways.  C.  H. 
Whitmore,  District  Engineer,  Marys- 
ville, for  applying  traffic  stripe  at  va- 
rious locations  on  about  420  miles  of 
existing  pavement  in  Placer,  Sacra- 
mento, Yuba,  Sutter,  Butte,  Yolo,  Co- 
lusa, Glenn,  Kl  Doradn  :ind  Nevada 
counties. 

The    work    involves; 

(1)  402   miles  traffic  stripe  painting: 

(2)  108    miles    traffic    stripe   spotting. 
Complete   bids   follow: 

(A)  Edwin    Anderson,    San    Francisco, 
$2509.50. 

(B)  R.    P.    Paoli.    San    Francisco,    $2.- 
B11.50. 

Unit    prices   follow; 

(A)  (B) 

(1) - $4.55  $4.75 

(2) 6.30  6.-5'i 


LOS  ANGELES  COUNTY  —  4.1  Mi.  Grading  Angeles  C  si 
Forest  Highway  —  Govt.) 


LCJS  ANCELES  COUNTY,  Calif.— 
r.ny  F.  Atkinson  Co..  658  P.uss  Bldg.. 
San  Francisco,  at  $228,471.50  submit- 
ted low  bi^l  to  Bureau  of  Public  Roads 
C.  H.  Sweetser,  District  Engineer, 
San  Francisco,  for  4.103  miles  grading 
rm  Sections  A  and  B  of  Itcjute  61.  (he 
.\nseles  Cre.st  National  Forest  High- 
way. Angeles  National  Forest,  Los  An-', 
gelfs  County. 

Bids  were   received   as   follows; 
Pr&i>osal    A:    1.705    miles    grading:    all 
items    for    constructing    Section    A 
from    Station    982   plus    77    to    Sta- 
tion   1072   plus   49. 
Pro|)osal    B;    2.398    miles    grading;    all 
items    for   constructing    Section    B 
from   Station    1072   plus   49   to   .Sta- 
tion   1199  plus   21. 
Proposal  C;  Combination  of  A  and  B. 
Work    to    be    done    under    Proposal 
"A"    involves: 

PROPOSAL  "A" 
(   1 1    25  acres  clearing: 
(   2)    .120.000    c.y.    uhcla-ss.    excavation; 
(  ?. )   l.ono    c.y.    do    for   structures; 
(  4)   532.000   sta.  yds.   overhaul: 
(  5)    1.705  miles  finishing  earth  graded 

road: 
(   r.i   212   l.f.    S-in.    CGMP; 
I    7)   90   l.f.    12-in.    CGMP; 


(   R)   1,190  l.f.  24-in.  CGMP; 
(11)   2  24-in.   CGMP   elbows: 

(14)  3   type  A  spillway  inlets; 

(15)  2  type  B  spillway  inlets;  ' 
(17)    234    l.f.    remove    and    stockpili'or 

relay   existing   CMP; 
(IS)   15   c.y.   Class    A    concrete: 

(19)  600   lbs.    reinforcing   steel; 

(20)  4  steel  grates: 

(21)  15    culvert    markers; 

(22)  extra    work,     erosion    conii 

culvert   outlets; 

(23)  extra    work,    fill    slope    er<ya 

control:  j 

(24)  extra   work,   tree  protection. i 
Complete    bids   under   Proposal  V' 

follow:  ; 

(A)  Frank  C.  CufCe,  San  Rafael,  18- 
680.60. 

(B)  Lewis  Construction  Co.,  LosiV 
geles,    $139,596.50.  ' 

(C)  George  J.  Bock  Co.,  Los  Angn, 
$147,166.25.  i 

(D)  Sharp   &    Fellows  Contr.  CC'los 
Angeles,   $149,317.80. 

(E)  R.     E.     Campbell.     Los    Aatfs. 
$220,460.50. 

(F)  Engineer's    estimate,    $138.85M. 


Unit  pr 
U)w: 


ce^  under  Proposal  "A'  |>l- 


(A) 
$  250.00 


(B) 
$  200.00 
.37 


(C) 
$  350.00 


(D) 
300.00 


(E) 
600.00 


(F) 

200.01 


(    .T) 

1.25 

1.50 

1.50 

1..50 

1.50 

1.51 

(  4) - 

.008 

.01 

.0111 

.01 

.005 

.01 

(    n)            . 

300.00 

500.  on 

250.00 

000.00 

oon.oo 

400.01 

(    61 

1.45 

.1.00 

1.00 

1.00 

1.50 

1.0( 

(    7) 

1.50 

1.50 

1.10 

1.25 

2.00 

1.4( 

(    8). 

2.80 

2,75 

2.40 

2.75 

2.5( 

(11) 

18.40 

10.00 

15.00 

6.00 

25.00 

14.01. 

(14) 

15.00 

20.00 
20.00 
3.00 
30,00 
.08 

15,00 
22,00 

r.noo 
.10 

15.00 
20,00 

.70 
40.00 

.06 

15.00 

25.00 

1.50 

30.00 

.06 

15.01 

ns) 

25.00 

25.0( 

(17)     ..    .     . 

1.00 

1.0( 

(IS) 

30.00 

30.0» 

(19) 

.06 

.0! 

(20) 

20.00 

20.00 

35,  no 

I's.on 

20.00 

20.0( 

(21) 

2,00 

3  on 

2.00 

2..50 

3.00 

2.5t 

(22)    

600.00 

600.00 

fiOO.OO 

600.00 

600.00 

600.0* 

(23)      . 

2.-|00.00 

2500.00 

2300.00 

2500.00 

2500.00 

2500.0* 

(24) 

300.00 

300.00 

300.00 

300.00 

300.00 

300.0t 

(  1) 

(   2) 


(  S) 
(  0) 
(10) 

(11) 

(12) 
(13) 
(161 
(171 

(LSI 
119) 


nrk     to    be    done    under    Proposal 
involves: 

PROPOSAL    "B" 
29  aces  cleairng; 
324.000  c.y.  unclass.   excav.: 
1.700    c.y.    do    for    structures: 
212.000   sta.    yds.    overhaul; 
2.398  miles  finishing  earth  graded 
road ; 
2,216    l.f.    24-in.    CGMP; 
174   l.f.    30-in.   CGMP: 
154  l.f.  36-ln.   CGMP: 
3   24-in.   CGMP  elbows; 
1    30-in.  CGMP  elbow; 

1  36-in.   CGMP   elbow: 

2  Type  C  spillway  inkts: 

204    l.f.    remove    and    stockpile    or 
relay   existing   CMP; 
23  c.y.  Class  A   concrete; 
1.000    lbs.    reinforcing  steel; 


(20)  11   each   steel   grates; 

(21)  28  each  culvert  markers: 

(22)  extra    work,    erosion    contn  ai 

culvert    outlets;  i 

(23)  extra    work,    fill    slope    er  on 

control: 

(24)  extra   work,    tree   protection.'! 
Complete    bids    under   Proposal*" 

follow: 

(A)  Lewis   Const.    Co.,    Los   AnAe" 
$144,408.80.  ' 

(B)  Frank  C.  Cuffe,  San  Rafael,  Ii5,- 
067.00. 

(C)  George  ,T.   Bock  Co.,  Los  An^es. 
$1.53, 431. 50. 

(D)  R.     E.     Campbell.     Los    Ar'es. 
$229,580.60. 

(E)  Engineer's    estimate,    $148,3  2" 
Unit  prices  under  Proposal  "B'  ol 

low: 


(1 


(  1),, 
(  2),. 
(  3). 
(  4).. 
(  5),. 
(  8).. 
(    0),. 


(A) 

(B) 

(C) 

(D) 

200,00 

$  250. on 

$  275.00 

?    600.00 

(16) 

(17) 

(18) 

(19) 

(20) 

(31)...  

(22) 

(23).... 2500.00 

(24)! :'.... 


500.00 

300.00 

2.50.00 

600.00 

400. 

2.80 

2.75 

2.75 

2.75 

3,50 

3.7n 

3.50 

4.20 

5  00 

5,7n 

5.00 

5.50 

10.00 

l,s.00 

15.00 

25.00 

I^ 

10. on 

22.00 

is.no 

30.00 

IS 

10.00 

30.00 

25.00 

35.00 

2- 

20.00 

28.00 

25.00 

30.00 

2( 

3.00 

1.00 

.75 

1.50 

30.00 

30.00 

30.00 

30.00 

OS 

.10 

.10 

.06 

'O  00 

20.00 

35.00 

20.00 

2( 

3.00 

2,00 

2.00 

3.00 

700.00 

TOO. 00 

700.00 

700.00 

2500.00 

2500.00 

2.500.00 

2500.00 

2.50( 

300.00 

300.00 

300.00 

300.00 

3n( 
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[Work  to  be  done  iiiid: 
volvec 

rnoposAi.  "C" 

,11  64  ncrc»  cluarlng: 

1!)  044,000  f.y.   uiK'laHs.   exciiv.; 

:i)  2,700  c.y.  do  for  atiuctures; 

4)  744,000  sill.   yds.   overh,Tiil: 

fi)  4,103  miles  nnlslilns  cirlh  Ki'.id.  il 

rond ; 

i;)  211  I.f.  8-ln.  CGMP; 

7)  90  I.f.    12-ln.   CGMP. 

5)  3.408   I.f.   21-ln.    CfiWI'; 
'id  174   I.f.    30-ln.   rOMr; 
,0)  154   I.f.   3fi-lii.   rnill': 
In  6  24-ln.    COMP   elbow.s: 
■')  1    SO-ln.    rOMP    elbow; 
:i)  1   S6-in.  CGMP  elbow; 

,4)  3    type    A    splllw.ay    Inlets; 

Ti)  2  type  n  spillway  inlets; 

lit  2  type  C   spillway   inlets^ 

.7)   438    I.f.    remove    arnrl    stoc  lipil.'    i>r 

relay  exist Ipk   CMP; 
■t)  38  c.y.   Class  A   eoncrctr; 
5)   1.600  lbs.    relnforcinK  steil; 
n)  16  steel   grates: 
II  43  culvert  markers; 
21   extra    work,     erosion     contrnl     at 

culvert  outlets; 
In)  extra     work,     (111     slope     erosion 

control; 
I)  extra    work,    tree    iirotection. 
("ftmplete    bids    under    Proposal    "C" 
How: 

.(    Guy  F.    .\tkinson   Co..    .San    Fran- 
cisco.  $288, 471. .'JO. 
i)    Granfleid.    Farrar    H    Carlin,    San 
.    Francisco,    $240.1R7.!>0. 
;'l    Bayshore   Con.st.    Co.,    s.m    Fran- 
cisco.   J253,263.97. 


San 


(U)     Hoaly-Tibl.llt.M     Const. 

Francisco,    $268,173.80. 
(K)     Ltaslch     Bros..     Torrance.     $2G9.- 
201.90. 

(F)  George  J.  Bock  Co..  Lob  Angeles. 
$271,612.75. 

(G)  Peninsula  Paving  Co..   San    Frnn- 
clsro.    $274,396.18. 

(II)    Lewis    Const.    Co..    Los    Angeles. 

$277. .'■,65.00. 
(I)    C.     O.     Willis    &    .Sons.     Inc..    .umI 

Clias.    G.    Wllli«.    Los  Angflis   .and 

Sander     Pearson.      Santa      Monica, 

$282,408.00. 
(.1)    Frank  C.  Cufte,   Ran   Rafael,    $2.'i2- 

S03.00. 
(K)  Fredrick.son  &  Watson  Const.  Co.. 

Fredrickson    Bros.,    Oakland,    and 

Jones     &     King,     Hayward.     $2Ri;.- 

311.80. 
(I.)    Isbell    Const.    Co..    Reno.    Nevad:i. 

$290,837.30. 
I.M)   Ralph  A.  Boll.   Los  Angeles.  ?:!ii7- 

226.10. 
(N)    Sharp  &   Fellows  Contr.   Co.,    Lo.-; 

Angeles.    $314,736.30. 
(O)    Mittry  Bros.  Const.  Co..   Los  An- 

licU-s.    $331,197.23. 
(P)    Gibbons   &   Reed,    Burbank,    $361.- 

494.60. 
(Q)     naley    Corp.,     San     Diego,     $399,- 

482,80. 
(R)    Gimther   &   .Shirley,    Los   Angeles, 

$430,441.90. 
(S)  R.  K.  Campbell,  Los  Angeles,  $443- 

601.10. 
Ci")  Engineer's   estimate,    $273,360.20. 

Unit   prices  under  Proposal  "C"  fol- 
low : 


BIOS   OPENED 

NEVADA.  Plai  cr  and  Butte  (.'oun- 
tlcs.  f.'alif.  — Hayward  Building  Matt- 
rial  Co..  Atherton  and  Jackson  Sta.. 
Hayward.  at  $13,263.50  submitted  low 
lii\l  to  State  Division  of  Highways,  C. 
H.  Whitmore,  Disl.  ICiigineer.  Marys- 
viile.  for  treating  about  18.8  miles 
with  Class  A  and  U  seal  coat  at  va- 
rious points  In  Nevada.  Placer  and 
liulle   Counties. 

The  work   involves: 

(1)  65    Ions    liquid    asphalt.    90-90.     In 

place    (Location   A); 

(2)  740  tons   screenings   in   place    (Lo- 

cation   A); 

(3)  65    tons     liquid    asphalt,    90-95.    in 

place   (Location  B); 

(4)  770    tons  screenings   in   place    (Lo- 

cation B); 
(r,)    67    tons    liiiuid    asphalt.     MC-3.     in 

place    (Location   C); 
(6)   600  tons  sand   in  place  (L<jc.  C). 
Complete    bids   follow: 

(A)  Hayward    Building   Materials  Co.. 
Hayward.    $13,263.50. 

(B)  Lee  J.    Immel.   Berkeley.   $14,040. 

(C)  a.    Teichert    &    Son.    Inc..    Sacra- 
mento.   $15,195.10. 

Unit    prices    follow; 


(Al 

(R) 

(C) 

(1).  . 

$18  00 

$26.00 
5.20 

$25.05 
6.05 

(2) 

5.05 

(3) 

18.50 

23.00 

26.00 

(4) 

4.75 

4.50 

4.30 

26.65 
3.85 

(6) 

3.65 

3.00 

(A) 

(  1) $  150.00 

(  2) .30 

<  J) 1.30 

{  4) .005 

(  6) 1500.00 

(  6) 1.00 

(  7) 1.25 

{  8) 2.25 

(  9) 2.75 

(10) 4.00 

(ID 20.00 

(12) 25.00 

(13) 30.00 

(14) 10.00 

(15) 20.00 

(16) 20.00 

(17) .50 

(18) 25.00 

(19) .06 

(20) 18.00 

(21) 2.50 

(22) 1300.00 

(23> 5000.00 

(24) 600.00 

(K) 

'    1) $150.00 

(  2) 38 

(  3) 1.25 

(  *) 01 

(  5) 400.00 

(  6) 1.00 

<  7) 1.50 

(  8) 2.73 

(  9) 4.10 

"P>                       5.50 

<">                  18.00 

(12> 22.00 

113)           26.00 

'14' 15.00 

"5» 25.00 

•16) 30.00 

(17) 70 

nS) 40.00 

(IS) 07 

'20) 36.00 

(21) 2.50 

(22) 1300.00 

(23) ,5000.00 

<24) 600.00 

Award  nf  contract  to  Guv  i 


(P.) 

(C) 

(D) 

(K) 

(F) 

(G) 

(H) 

(I) 

(J) 

$100.00 

$100.00 

?  75.00 

$273.00 

$250.00 

$225.00 

$200.00 

$  90.00 

$250.00 

.32 

.347 

.36 

..14 

.36 

.356 

.36 

.385 

.37 

1.50 

l.,50 

1.50 

1.75 

1..50 

1.50 

1.50 

1.50 

1,25 

.005 

.0035 

.005 

.01 

.001 

.01 

.01 

.005 

08 

400.00 

311.20 

1100.00 

50.00 

230.011 

325.00 

500.00 

500.00 

300.00 

.95 

.73 

1.25 

1.25 

1.00 

1.10 

1.00 

1.00 

1.15 

1.25 

.94 

1.60 

1.50 

1.10 

1.40 

1.50 

1.25 

1.50 

2.40 

2.00 

3.00 

3.50 

2.75 

2.75 

2.80 

2.50 

2.75 

3.00 

2.53 

4.00 

5.00 

3.50 

3.50 

3.50 

3.50 

3.70 

4.60 

4.00 

5.50 

6.00 

5.00 

5.50 

5.00 

5.50 

5.90 

25.00 

16.32 

22.00 

15.00 

13.00 

20.00 

10.00 

18.00 

18.40 

25.00 

IS. 87 

25.00 

18.00 

18.00 

25.00 

10.00 

22.00 

21.20 

30.00 

26.65 

30.<j0 

25.00 

25.00 

35.00 

10.00 

30.00 

30.00 

20.00 

11.76 

25.00 

20.00 

15.00 

20.00 

20.00 

12.00 

15.00 

25.00 

19.41 

30.00 

30.00 

22.00 

30. on 

20.00 

20.00 

25.00 

30.00 

20.53 

35.00 

25.00 

25.00 

35.00 

20.00 

22.00 

28.00 

1.00 

.87 

1.00 

.50 

.75 

.50 

3.00 

1.50 

1.00 

30.no 

25.00 

35.50 

30.00 

30.00 

27.00 

30.00 

32.00 

26.00 

.ni; 

.05 

.10 

.06 

.10 

.06 

.OS 

.10 

.06 

35.00 

10. 00 

30.00 

20.00 

33.00 

20.00 

20.00 

20.00 

20.00 

3.00 

1.50 

5.00 

1.25 

2.00 

2.00 

3.00 

2.00 

2.50 

1300.00 

1300.00 

1300.00 

1300.00 

1300.00 

1300.00 

1300.00 

1300.00 

1300.00 

5000.00 

5000.00 

5000.00 

5000.00 

5000.00 

5000.00 

5000.00 

5000.00 

.5000.00 

600.00 

600.0(1 

600.00 

600.00 

600.00 

6on.no 

600.00 

600.00 

6000.00 

(L) 

(M) 

(N) 

(O) 

(P) 

(Q) 

(R) 

(S) 

(T) 

$100.00 

.?1SO.OO 

$270.00 

$225.00 

$330.00 

$300.00 

$200.00 

$600.00 

$200.00 

.40 

.41 

.415 

.43 

.47 

.54 

.60 

.59 

.36 

1.50 

1.50 

1.50 

2., 50 

2.50 

2.00 

1.50 

1.50 

1.50 

.015 

.01 

.01 

.01 

.015 

.01 

.01 

.05 

.007 

500.00 

500.00 

600.00 

575.00 

500.00 

3no.oo 

300.00 

600.00 

400.00 

1.25 

1.60 

1.00 

1.50 

.85 

1.00 

1.00 

1.50 

1.00 

1.50 

1.75 

1.25 

2.00 

1.40 

1.15 

1.50 

2.00 

1.40 

2.40 

2.50 

2.40 

3.50 

2. SO 

2.75 

2.75 

2.75 

2.50 

3.60 

4.00 

3.25 

4.. 50 

3.60 

3.30 

3.75 

4.20 

3.25 

5.25 

6.00 

4.75 

7.50 

5.80 

5.15 

4.75 

5.50 

5.00 

20,00 

15.00 

6.00 

20.00 

20. on 

20.00 

20.00 

25.00 

14.00 

23.00 

18.00 

S.50 

30. «0 

22.00 

35.00 

28.00 

30.00 

18.00 

30.00 

25.00 

10.00 

36.00 

30.00 

30.00 

35.00 

35.00 

24.00 

15.00 

12.no 

15.00 

15.00 

15.00 

20.00 

15.00 

15.00 

15.00 

r.n.od 

20.  on 

20.00 

30.00 

25.00 

25.00 

25.00 

25.00 

25  on 

24.00 

22.no 

25.00 

33.00 

27. on 

3n.oo 

30.00 

30.00 

20  no 

1.00 

1.00 

.70 

4.50 

.75 

1.00 

1.00 

1.50 

1.00 

35.00 

30.00 

35.00 

35.00 

35.00 

35.00 

32.00 

30.00 

.30.00 

.07 

.10 

.06 

.065 

.07 

.10 

.09 

.06 

.08 

22.00 

20.00 

15.00 

30.00 

38.00 

20.00 

20.00 

20.00 

20.00 

3.50 

2.50 

2.50 

3.00 

3.00 

3.00 

2.50 

3.00 

2.50 

1300.00 

1300.00 

1300.00 

1300.00 

1300.00 

1300.00 

1300.00 

1300.00 

1300  on 

5000.00 

5000.00 

5000.00 

5000.00 

5000.00 

5000.00 

5000.00 

5000.00 

5000. on 

600.00 

600, on 

600.00 

600.00 

6on.no 

600.00 

600.00 

600.00 

600.00 

■>n    recommended. 
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BIDS   WANTED 

CHURCHILL  and  Lander  Counties. 
Xev.— Until  September  11.  2  P.  M.. 
liid.s  will  be  received  by  the  Director.s 
of  the  Department  of  Highwa.vs.  H. 
.\.  Allen.  State  HiRhwa.v  Engineer. 
Heroes  Memorial  Bldg.,  Carson  C  l.v. 
New.  for  constructing  S.G8  miles  of 
the  state  highway  system  in  Churchill 
and  Lander  Counties.  Route  2.  Sec- 
tions F  and  A.  between  ei>;ht  miles 
east  of  Eastgate  and  Campbtll  Cni  ^ 
Ranch. 


Th. 


urk 


nvolvc.s: 


(    1)   •174   l.f.    remove  culvert   pipe; 
(   2)  7.T  each  remove  culvert  headwalls 
(  3)   12(5.740    c.y.    roadway    excavation: 
(    4)   83.026    sta.    yds.    overh.a'ul; 
(    5)   23.3S0   c.y.    select   borrow; 
(  fi)    710    c.y.    structure    excavation; 
(   7)   li.fis   miles   suhgradc; 
(  8)    S.f.S    miles   finish   roadway; 
(   !1)  Sfi.SOO  tons  crush,   gravel  or  stone 
surface; 

(10)  334   c.y.    Class   A    concrete; 

(11)  40  c.y.   Class  B   concrete; 

(12)  33.960   lbs.    reinforcing   steel: 

(13)  O.SO   M.    ft.    B.M.    redwood; 

(14)  4.'^6   l.f.    15-inch    corrugated    metal 

pipe   (dipped); 

(15)  592   l.f.   IS-in.  do; 

(16)  202    l.f.    24-ln.  do: 

(17)  34    l.f.    30-in.  do; 
(IS)   30    c.y.    hand-laid    riprap; 

(19)  164   l.f.   relay  culvert  pipe; 

(20)  233  each   monuments    ; 

(21)  son   lbs.    castings; 
(22;  220  l.f.  4-in.   pipe. 

This  contract  is  a  Federal  Aid  Proj- 


ect and  the  contractor  will  be  requir- 
i;d  to  obtain  50%  of  the  unskilled  and 
intermediate  grade  labor  employed 
from   relief  rolls. 

Plans  and  specifications  may  be  ob- 
tained on  deposit  of  $5,  of  which  J2.S" 
is  returnable;  on  file  at  the  office  of 
I  he  Bureau  of  Public  Roads.  S07  Shel- 
don  nidg..    San   Francisco. 


CONTRACT    AWARDED 

.^A.N  IIKXITO.  .Monterey.  San  Luir 
tJbispo  and  Santa  Barbara  (^os..  Cil. 
— Al.  W.  Simmonds.  3427  J  St..  Sac- 
ramento, "^t  $3,604  awarded  contract 
by  Stale  Division  of  Highways,  for 
.'ippiying  about  560  miles  of  traffic 
.stripe  and  160  miles  spotting  Iralfii- 
stripe  on  existing  pavement  on  va- 
rious locations  in  San  Benito,  Mon- 
terey. San  Luis  Obispo  and  Santa 
Rail.:irn    coimties. 


CONTRACT    AWARDED 

LOS  ANGELES  COl'NTV  '"a^if-- 
Oswald  Bros..  366  E  58th  Street,  Los 
.\ngeles.  at  $9,940  awarded  contract 
by  State  Division  of  Highways  for 
about  4.6  miles  .it  treating  shoulders 
with  liquid  a.sohalt  (road-mix)  and 
.applying  seal  coat,  between  Coirjtos 
Avenue  and  Mercantile  Place,  and 
Ramona  Blvd.  and  Aliso  Street,  and 
Fickelt    St..    Los    .\nseUs   Coimlv. 


at  $10,200  awarded  contract  by  St;, 
Division  of  Highways  for  product! 
of  12.000  cubic  yards  of  crushed  gm 
el  for  use  in  Modoc  county  betwi 
Rush  Creek  and  Adin. 


CONTRACT    AWARDED 

JIODOC    CC^UNTY.    Cal.— Hemstreet 
.«:    Bell.    501    Eleventh    St.,    Marysville, 


BIDS    WANTED 

SAN  FRANCISCO— Until  Septeml 
II,    2:30    P.    M..    bids   will    be    recei- 
by    Department    of    Public    Works. 
J.   Hester,  Deputy  Director.  Room  2. 
City  Hall,    for  constructing  crossove 
on    Sloat    Blvd.      at    intersections     ' 
Twenty-second   avenue,    Twenty-sijfe 
avenue,    El    Mirasol      place,      Thirtf 
fourth   avenue   and   Forty-fourth  A^.| 

The  work  involves: 

(1)  2    each    storm    water    inlets,    coiii 

plete; 

(2)  24   lin.    ft.    10-in.    VCP   culvert 

place; 

(3)  106   lin,    ft.    6-in.    iron   pipe  culvi 

in    place; 

(4)  240    sq.    ft.    drainage    gutter,    co 

sisting  of  a  4-in.  base  rn 
course  and  a  %-in.  emulsifi 
asphaltic    wearing    surface; 

(5)  75   sq.    ft.    ba.salt   block   lining  f 

culvert   inlet   and   outfall: 

(6)  8200    sq.    ft.      asphaltic      concre 

pavement,    consisting  of  a   4- 
asphaltic  concrete  base  and  a 
in.    asphaltic    concrete    weari 
surface. 
Estimated    cost    $3200.      Plans    a 
specifications    may    be    obtained    frc 
City   E^igineer   John    J.    Casey,   Roo' 
357,   City   Hall,    on   deposit   of  $10. 


GRAND  COULEE,  Wash.— 4,220,000  bbls.  Portland  Cement  —  (Govt.) 


GRAND  COULEE,  Wash.— Follow- 
ing are  complete  bids  received  by  the 
V.  S.  Bureau  of  Reclamation.  Denver, 
for  furnishing  cement  for  Grand  Cou- 
lee Dam:  .Spec.   No.  641: 

Bids  were  received  from  the  fol- 
lowing: 

(1)  Northwestern    Portland    Cement 
Co..    Seattle    (fob    Grotto.    Wash.): 

(2)  Superrior    Portland   Cement,    Inc.. 
Seattle    (fob    Concrete    or    Seattle, 

Wash.): 

(3)  Spokane   Portland   Cement   Co.. 
Spokane   (fob   Irvin.   Wa.sh.) 


(4)  Lehigh  Portland  Cement  Co..  Spo- 
kane   (fob    Metaline    Falls,    Wash.i 

(5)  Olympic  Portland  Cement  Co.  Ltd. 
Seattle    (fob    Bellingham.    Wash.) 

(6)  Beaver  Portland  Cement  Co.  Port- 
land   (fob   Gold   Hill,    Ore.) 

(7)  Pacific    Portland    Cement    Co.,    San 
Francisco   (fob  Odair,   Wash.) 

The   bid    items  are: 

Item  A:  720,000  bbls.  modified  port- 
land  cement;  estimated  maximum  de- 
livery required,  daily  6.000  barrels; 
monthly.    150.000  barrels. 


Item  B  (alternate  to  A):  720,000  bar- 
rels standard  portland  cement;  esti- 
mated maximum  delivery  required, 
■daily  6.000  bbls.-   monthly  150.000  bbls. 

Item  C:  3,500,000  bbls.  modified  port- 
land  cement:  estimated  maximum  de- 
livery reciuired.  daily  13.500  barrels: 
monthly.  300.000  barrels. 

Item  D  (alternate  to  C):  650,000  tons 
modified  portland  cement  clinker;  es- 
timated maximum  delivery  required, 
daily   2.500    tons;    monthly   55,000    tons. 

The  complete   bi^ds   follow: 


Bid  price  fob  destm.ition 
Bid   price  fob  mill 

Less    discount 
Net    mill    price 

(1) 

No   bids   re 

.$1.3796 

..     .10 

.   1.2796 

ITEM   A 

(2) 

ceived   fob 

$1.3796 

.10 

1.2976 

(3) 
destination 
$1.53 
.10 
1.43 

(4) 

$1.37:i6 
.10 
1.27!iG 

(5)                   (6)                  (7) 

SLS."*             $..    .              $ 

.10 
1.2S 

.Vmoimt   bid   on    .. 
Total   net  delivered  cost 
Maximum    daily    delivciy 
Alaximum    monthly  delivery 

(1) 
75,000  bbls. 
$143,910 

600  bbls. 
16,000  bbls. 

(2) 
350,000  bbls 
$671,580 

4,000  bbls 
100.000  bbls 

(3)                               (4)                                   (5) 
70.000  barrels         100. OOO  barrels         140.000  barrels 
$134,316                     $191,880                     $268,688 

1,000  barrels             2,500  barrels            3,000  barrels 
12,000  barrels           40,000  barrels          60,000  barrels 

All   quotations    identical    with 

thos 

e  of   Item   A 

ITEM    B 

(1) 

ITEM    C 

(21 

$1.3796 
.10 

1.2976 

(3) 
30,000  bbls. 
633.204 

1.500  bbls. 
20.000  bbls. 

(3) 

$1.53 
.10 
1.43 
(4) 
500.000  bbls. 
$959,400 
2.500  bbls. 
40.000  bbls. 

(4) 

(5)                 (6)                 (7) 
$3.09614 

Bid    price   fob   mill 

$1.3796 

10 

$1.3796 
.10 
1.2796 
(5) 
660.000  bbl.s 
$1,266,672 
3,000  bbl.'< 
CO, 000  bbls 

$1.38              $1.40 
.10                  .10 

1  mtR 

1  28                1.30              

(1) 
Amount    bid    on             375,000  bbls. 
Total   net   deliv.    cost. $719. 550 
.Max.    daily    deliv.           1.000  bbls. 
Max.     monthly     deliv.   30.000  bbls. 

(2) 

1,650.000  bbls.     3 

f3. 16(1. 000                $ 

7.000  bbls. 

1511,000  bbls. 

(6)                         (7) 
250.000  bbls.     350,000  bbls. 
$572,248.20        $766,222.24 
2.000  bbls.           1.000  bbls. 
30.000  bbls.        2.-,.flMn  bbls. 

Rid  price  fob  dc-tmation 
Rid   price   fob   mill 

Le.ss  tjiscotint 
Net    mill   price 

(I) 

Amount    bid    on  ._ 70.00 

Total  net  del.   cost $679.00 

0  ton 
0 

0  ton 
0  ton 

ITEM    D 

(1)                   (2)                  (3)                    f41 

$6. .SO              $6.80              $7.60                J6.sn 
.50                 .50                 .50                   .50 
6.30               fi.30               7.10                 6.30 
(2)                 (3)                        (41                 (5) 
.=!     310.000  tons     60,000  tons     90,000  tons     125.000  tot 
$3,007,000          $582,000         $873,000            $1,212,500 
s         1,300  tons          200  tons           250  tons            600  tor 
s       30,000  tons       3,500  tons       7,500  tons       12,000  tor 

(5)                   (6)                     (7) 
$15.35 

.50                  .25 
6.30               5.225 

(6)                       (7) 
IS     73  000  tons     fi5.000  tons 

$765,448.80       $718,757 
s          300  tons             160  tons 

Max.    monthly    delivery 8.00 

s       6,500  tons          4.700  tons 

PACIFIC    CONSTRUCTOR 
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BOS  OPENED 

HTTTO.  Volii.  ColuHll  1111(1  101  !>.. 
r;ip  Cii«..  Ciillf.— Hnywnrd  HulldiiiK 
.\korloln  Co.,  Athorton  niul  .lacksiin 
sl,  Hnywnrd,  iil  $13,870.'!.-.  .>iiihnill- 
U  low  bid  U>  .St.ntr  Dlvl.slnn  of  IIIkIi- 
«■!.».  C.  M.  WhltiiKiie,  ni.Mlrk-l  lOii- 
gli'cr,  Mnrysvlllp,  for  IrontlnK  alioiit 
2]  mileo  Willi  CI.t.is  A,  B  ami  ('  sc.il 
(•ill  n  vnrloii.i  polnl.s  in  niiltr.  Vi.l.i, 
(•liisn   and    Kl   Dorado   loiiiitio.'i. 

he  work   Involves: 
(»  42  tons  aaphaltlc  emulsion,  90-li.l. 

'      In  place   (Location   A); 
( ji  360  tons  sand   in  place   (Loc.   A); 
(  )  40  ton.s   a.splmltic   emulsion,  90-95 

In   place    (Location   B); 
(I  335  tons  sand   in  place  (Loc.   B) ; 
(  )  55  tons  liquid  a.sphalt,  MC-3  (Lo 
cation  C): 

I  i)  485  tons  snnd  in  place  (Loc.  C); 
1)  23    tons    liquid    asphalt,    90-95,    in 

I      place    (Location    D) : 
( j)  255  tons  screenings  In  place   (Lo- 
cation  D): 
(!i   95    tons   liquid   asphalt,    MC-3,    in 

i      place   (Location   E); 
(i)  825   tons  sand   in   place    (Loc.    10): 
(11  27   tons    liquid    asphalt,    MC-3,    in 

place  (Location  V) ; 
(|)  240   tons   sand   in   place    (Loc.    Fl. 

..nipletc   bids   follow: 

I I  Haywnrd    Building    Materials  Cn.. 
k  Hayward,    .l;13,S7n..'!r,. 

(       Lee    J.     Iminel,     lierkclcv,     $14.- 
.'.48.B0. 

A.    Teichert    &    Son,    Inc..    .=!air:i- 
mento,    $10,756.60. 
'nit  prices  follow: 

(A)  (B)  (CI 

) $25.05         $22.00         $2S..'!.- 

2.85  3.00  3.S.T 

22.60  20.00  2(i.40 

2.83  3.00  3.4,^ 

23.25  22.00  27.70 

2.83  2.70  3.30 

23.65  21.00  27.50 

) 3.60  3.80  4.00 

25.25  30.00  32.50 

2.25  2.80  2.7."i 

26.95  24.00  34.20 

3.45  4.00  4.r,r. 


E'3S  WANTED 

ilUCGON  STATE— Until  September 
V9   A.   M.,   bids   will   be   received   by 

I'Kon  State  HicliwaN-  Commission. 
Ibllc  Service  Bldg.,  Portland,  for 
!i|hway  improvements  as   follows: 

Olackamas  County.:  Milwaukie- 
i^l'gon  City  Section  of  East  Port- 
iid-Oregon  City  Highway.  Federal 
■•ill  Projects  Nos.  16S-A,  16S-B  and 
li-C,  5.52  miles  paving,  requiring 
liiroximately  22,000  cu.  yds.  excava- 
ijn:  63,000  sq.  yds.  Portland  cement 
jicrete  pavement;  13,800  sq.  yds.  a.s- 
ijutic  concrete  pavement;  and  22,000 
-I  yds.  rock  shoulders. 

Irook    County:      Prineville  -  Ochoco 

iiii  Section  of  Ochoco  Highway.  Fed- 

;il   Aid    Project   No.    175-A.    5.5   miles 

:r;iding.  surfacing.  oil  mat  sur- 
I  e  treatment  and  furnishing  crushed 
'  terial  In  stockpiles.  Requires  ap- 
li'Ximately    53.000    cu.    yds.    excava- 

In;  42,000  cu.  yds.  gravel  topping; 
j'O  cu,  yds.  gravel  surfacing;  65.- 
ji  sq.  yds.  oil  mat  surface  treat - 
int  (type  O-ll)  and  furnishing  4000 
i|  yds.  crushed  materials  in  stock- 
lie. 

Harney  County:.  Nigger  Flat  Sec- 
ijn  of  Central  Oregon  Highway. 
Idiial  Lands  Highway  Project  No. 
I.H     4-G.       0.59     mile     grading,     re- 

iring  approximately   31,000   cu.   yds. 

cavation  and  750  cu.  yd.s.  roadbed 
I'lping.  This  project  may  be  in  com- 
ii:ition  with  Chimney  Creek-Juntura 

oject  In  Malheur  County. 

Lake  County:   Horse   Ranch  -  Silver 

ke    Section    of    Fremont    Highway. 

deral  Aid  Project  No.  136-C.  15.5 
'les  gravel  surfacing  and  16.4  miles 
nd  mix  or  plant  mix  surface   Ireat- 

?nt,    requiring   approximately    46,000 
yd.s.  pit-run  gravel  surfacing;  3501 


111.  yds.  gravel  .xlioulders;  and  173,- 
iiiiO  sq.  yds.  of  ell  her  road  mix  sur- 
face treatment  or  plant  mix  bltum- 
inituH  macadam. 

Malheur  County:  Chimney  Crcek- 
liiiiliir.i  Seclioii  of  Central  Oregon 
Highway.  Fcrcdal  Aid  Project  No. 
1S7-1>  and  Federal  Lands  Highway 
Project  No.  F-LH  4-F.  5.79  miles 
grading,  requiring  approximately  137,- 
000  cu.  yds.  excavation  and  9000  cu. 
yds.  roadbed  topping.  This  project 
may  be  bid  In  combination  with  Nig- 
Kcr    Flat    Project    In    Harney    County. 

Multnomah  and  Washington  Coun- 
ties: West  !■  o  r  t  1  :i  n  d-VV:ishington 
County  Line  Section  of  West  Side 
I'Hcinc  Highway.  V.  ».  Public  Work.s 
Project  Nos.  NRH  203-B  (1935)  and 
NUH  7:;  (1935).  1.43  miles  paving,  re- 
quiring approximately  17,400  cu.  yds. 
Portland  cement  concrete  pavement; 
liiiiii  si|.  yds.  asphaltic  concrete  pave- 
ment; and  7000  sq.  yd.s.  rock  shoulders. 

Tillamook  County:  Brooks-Jordan 
Cicek  .Sec.  of  Wilson  River  Highway. 
IJ.  S.  Works  Program  Highway  Proj- 
ect No.  WPH  191-C.  4.17  miles  grad- 
ing, requiring  approximately  222,000 
<u.  yds.  excavation  and  1000  cu. 
yds.  roadbed  topping.  This  project 
must  provide  239.000  man-hours  of 
l.-ibor. 


Tillamook  County:  Medn  Quarry- 
llppor  Yach  Bridge  Section  of  Little 
NcHtucca  Secondary  Highway.  Stale 
Project.  2.5  miles  rock  nurfacing,  re- 
quiring approximately  1000  cu.  yds. 
excavation;  2000  cu.  yds.  pit-run 
surfacing  materials,  and  2000  cu.  yds 
crushrd   rock   surfacing  materials. 

Umatilla  County:  n:mlKrant  HIII- 
Kniigr.int  Springs  Section  of  the  Old 
Oregon  Trail.  Federal  Aid  Projects 
No,s.  62-A  and  118.  6.95  miles  re- 
grading,  surfacing  and  constructing 
bituminous  macadam  wearing  surface, 
and  furnishing  crushed  rock  In  stock- 
pile. Requires  approximately  16,000 
cu.  yds.  excavation;  48,000  cu.  yds. 
<rushed  rock  surfacing  materials;  82,- 
000  sq.  yds.  bituminous  macadam 
wearing  surface  (type  B-12)  and  fur- 
nishing 2100  cu.  yds.  crushed  rock  In 
Htoekplle. 

Umatilla  County:  P'urnlsh  and  de- 
liver all  or  any  part  of  the  trees, 
shrubs,  vines  and  other  nursery  stock 
required  for  one  mile  of  roadside 
planting  on  the  State  Hospltal-Ash 
Street  Section  of  Old  Oregon  Trail  In 
Pendleton,  U.  S.  Public  Works  Proj- 
ect Xo.  NRM  38-C  (193.-I).  Requires 
approximately  219  trees;  556  shrubs; 
1540    vines   and   other   nur.sery   stock. 

Plans  and  specifications  may  be  ob- 


LOS  ANGELES  —  Met.  District  Telephone  Lines  —  (Dist.) 

(7)  furnish  and  erect  at  the  option  of 
of  the  district,  if  ordered  with- 
in 150  days  after  date  of  con- 
tract, on  a  pole  lead  to  be  pro- 
vided by  the  district,  materials 
at   prices  stated  by  bidder: 

(a)  230  single  arm  assemblies, 
and  hardware  per  Drawing  C- 
S9S  with  pins  and  Insulators  for 
1    pair  of  wires   (per  assembly); 

(b)  15  double  arm  assemblies, 
and  hardware  per  Drawing  C- 
SSS,  with  pine  and  insulators  for 
I    pair  of  wires   (per  assembly): 

(c)  10  double  arm  assemblies, 
and  hardware  per  Drawing  C- 
1030,  with  celvis  insulators  for 
1    pair  of  wires   (per  assembly); 

(d)  7  circuit  miles  of  No.  6  AWG 
(2-conductor)  circuit,  equipped 
with  transposition  brackets  and 
tie  wires    (per  assembly); 

(e)  15  guy  and  anchor  assem- 
blies, assembled  with  materials 
per  Drawing  C-S8S  (per  assem- 
bly). 


L(3S  ANGErfjES,  Cal.  —  Newbery 
lOlectric  Corp.,  315  W.  Ninth  St.,  Los 
Angeles,  at  $73,690  (previously  report- 
ed) submitted  low  bid  to  Metropoli- 
tan Water  District,  Los  Angelei  for 
constructing  telephone  lines  in  ac- 
cordance with  Specifications  No.  106. 
The  work  is  located  in  Clark  County, 
Nevada,  and  in  San  Bernardino  and 
Riverside  Counties,  Celifornia,  and 
comprises  the  construction  of  ap- 
proximately 140  miles  of  telephone 
trunk  line  and  the  conversion  of  ap- 
proximately 8  miles  of  existing  spur 
line  to  trunk  line  construction.  F.  E. 
Weymouth,  General  Manager  and 
Chief  Engineer.     The  items  are: 

(1)  convert   3.6   miles   of  existing  spur 

line  between  Hayfield  Junction 
and  Hayfield  pump  lift  to  trunk 
line  construction  (per  pole  line 
mile); 

(2)  convert  4.2  miles  of  existing  spur 

line  between  Iron  Mt.  Junction 
and  Iron  Mt.  pump  lift  to  trunk 
line  construction  (per  pole  line 
mile); 

(3)  construct    50    miles    of    trunk    line 

from  Iron  Mt.  pump  lift  to  Gofts 
Junction  (per  pole  line  mile); 

(4)  construct   1.3    miles    of   trunk   line 

from  Goffs  Junction  to  Gofts 
switching  station  (per  pole  line 
mile) ; 

(5)  construct   S5.G  miles  of  trunk  line 

from  Gofts  Junction  to  junction 
with  XT.  S*.  Government  line  near 
Boulder  City  (per  pole  line  mile) 
(11)  construct  2.6  miles  of  trunk  line 
from  Intake  Junction  to  intake 
pump  lift  (per  pole  line  mile); 


The   total   bids  were: 

(A)  Newbery  Electric  Corp..   Los  An- 

geles,   $73,690. 

(B)  Norton  &  Norton  Elec.   Co.,   Ltd., 

Los  Angeles,   $7S,SSS. 

(C)  H.    H.    Walker,    Inc.,    1323   Venice 

Blvd..    Los   Angeles,    $81, 892.78. 

(D)  Fritz  Ziebarth,  Long  Beach,  $87,- 

123.10. 

(E)  Bennett    &    Taylor.    Los    Angeles, 

$87,139.90. 

(F)  Flour  Corp..  Ltd..  Box  128,  Station 

K.    Los   Angeles,    $89,739.40. 

(G)  New    Mexico    Constr.     Co.,     Inc., 

Albuquerque,    N.    M.,    $111,625. 
The    unit    bids   were: 


(1   ) 

(2  ) 

(3  ) 

(4  ) 

(5   ) 

(6  ) 

(7a) 

(  b) 

(  c) 

(  d) 

(  e) 

Subtotals 

(7a)    to    (7 

•Totals 


(A) 

$1310.00 

643.00 

440,00 

700.00 

440.00 

989.00 

4.40 

16.60 

18.40 

189.00 

24.00 


(B) 

$1459.90 

950.40 

464.85 

750.95 

456.20 

1065.48 

1430. 19< 

319.30" 

281.03' 

1235.44' 

335.0P 


(C)  (D)  (E)  (F) 

$1639.00  $1357.00  $1491.00  $1888.00 

1144.00  868.00  1031.00  1250.00 

481.45  585.00  519.00  499.90 

698.25  671.00  SOO.OO  794.00 

468.25  510.00  522.00  512.50 

1195.00  S95.00  1139.00  1924.00 

4.95  3.00  3.55 

9.40  9.00  12.60        

11.30  10.00  14.70 

200.00  146.00  200.00  ...Zl 

15.00  8.00  17.00    


'1  3128.00   3610.97   3017.30   2067.00   2807.50   2793.00 


(G) 

$1725.00 

1285.00 

660.00 

930.00 

680.00 

1425.00 

8.00 

20.00 

25.00 

190.00 

10.00 

3870.05 
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lained  at  the  office  o(  State  Highway 
Engineer  R.  H.  Ualdoclt.  Room  322. 
State   Office   Bldg..    Salem,    on   deposit 


DAY    LABOR    PROJECTS 

WASHOE  COUXTY,  Nev.  —  Stale 
Department  of  Higlnvays.  R.  A.  Allen 
State  Highway  Engineer,  has  received 
approval  of  Bureau  of  Public  Roads. 
C.  H.  Sweetser.  Dist.  Engineer,  San 
Francisco,  to  undertake  two  day-la- 
bor projects  with  work-relief  hiehw.iv 
funds. 

The  projects  are: 

(1)  Between  the  north  city  limits 
of  Reno  and  the  California  -  Nevada 
state  line,  near  Purdy.  rounding  cut 
slopes  and  gineral  cleanup  of  risht- 
of-way; 

(2)  Near  Lawton  Springs  con.<!truci 
two  retaining  walls,  raising  grade 
with  material  excavated  In  order  to 
place  the  walls;  providing  asphaltic 
dust  layer  for  the  raised  gradfi 


BIDS   WANTED 

TRHAIIA  CO..  Cal.— Until  Septem- 
ber 3.  2  P.  ir..  bids  will  be  received 
hy  State  Division  of  Highways,  t'. 
W.  Haselwood,  Dist.  Engineer.  Red- 
ding, for  applying  seal  coat  on  about 
13.4  miles  between  Route  3  ana  1'i 
miles   past   of   Dales.    Tehama   County. 

The  work  involves: 

(1)  145   tons  liquid   asphalt,   SC-4: 

(2)  1.050   c.y.    sand. 
Specifications   and    proi'osnl    forms 

on  :ipplication  to  above  anvi  on  file 
at  the  office  of  the  DAILY  PACIFR- 
P,UILDER. 


BIDS    WANTED 

NYE  COUNTY.  Nev.— Until  Sept.  11 
2:30  P.  M..  bids  will  be  received  by 
the  Directors  of  Department  of  High- 
ways. R.  A.  Allen.  State  Highway 
Engineer.  Heroes  Memorial  Building. 
Carson  City,  Nev..  for  constructing 
24.21  miles  of  the  state  highway  sys- 
tem in  Nye  County.  Route  o.  Section.-^ 
H2.  J  and  K.  between  three  miles 
north  of  Springdale  and  six  miles 
south   of   Stonewall   Pass. 

The  work  involves: 
(  1)   117.900    c.y.    roadway    excavation; 
(    2)  4fi.l7fi  sta.    yds.   overhaul; 
(  3)   39.fil8  c.y.   select   borrow: 
(   4)  1.180   c.y.    structure  excavation; 
(  r.)  24.21  miles  subgrade; 
(  6)  24.21   miles  finish   roadway; 
(  7)  90.00  tons  crushed  stone  or  grav- 
el surface; 
(  8)  73   c.y.   Class   B   concrete: 
(   9)  1.700   lbs.    reinforcing  steel; 
nO)   5.3  M.    ft.    B.M.   redwood; 
(111   1.354    l.f.    18-in.    corrugated    metal 
pipe  (dipped) ; 

(12)  806    l.f.    24-in.  do; 

(13)  44    l.f.    30-in.  do; 

(14)  128  l.f.   remove  culvert  pipe; 

(15)  30  l.f.  relay  culvert  pipe; 

(16)  76   l.f.    3x2-ft.    laminated   culvert: 

(17)  76   l.f.   double  3x2-ft.   do: 

(l.S)  56  each  monuments  (remove  and 
reset). 

This  contract  is  a  Federal  Lands 
Highway  Project  anvl  the  contractor 
will  he  renuired  tn  obtain  50%  of  the 
unskilled  and  intermediate  grade  la- 
bor  employed   from    relief   rolls. 

Plans  and  speiiflcations  may  be  nVj- 
lainevl  on  deposit  of  $5.  of  which  f2..)ii 
is  returnable;  on  file  at  the  office  of 
the  Bureau  of  Public  Roads,  sn7  Sbrl- 
don   BldK..    San   Francisco. 


LOW    BIDDER 

APACHE  &  NAVAJO  COS..  Ariz.— 
Can.  W.  Orr,  Bisbee,  Ariz.,  at  $133.- 
997  (Layknld  alternate)  submitted  the 
low  hid  to  Bureau  of  Public  Roads. 
C.  H.  Sweetser.  District  Engineer. 
Phoenix,  for  placing  a  bituminous 
treated  surfacing  on  25.303  miles  of 
Section  A.  BI  and  B2  of  Route  1  and 
all  of  Route  2  of  the  Petrified  Forest 
National  Monument,  Apache  and  Nav- 
ajo Counties. 


Seven  bids  were  received.  Following 
are  the  three  low: 

Oporge  W.  Orr.  Bisbee,  (1)  $133.- 
'.il"7  for  Laykold:  (2)  $147,000  tor  cut- 
back  asphalt. 

Southern   California  Roads   Co..    Los 
Angeles.    (1)    $161,704.50;    (2)    $162,024 
50. 

W.  E.  Hall  Co.,  Phoenix,  (1)  $164.- 
804:    (2)    no   bid. 

Engineer's  estimate.  (1)  $154,866  ■ 
2.',;    (2)    $168,087.25. 


BIDS    OPENED 

APACHE  &  NAVAJO  COS..  Ariz.— 
Identical  bids  submitted  by  Gilmore 
Oil  Co..  Los  Angeles;  Petrol  Corp.. 
T>os  Angeles;  .Standard  Oil  Co..  San 
Francisco;  General  Petroleum  Corp., 
Los  Angeles:  Richfield  Oil  Co.,  Los 
Angeles:  Associated  Oil  Company.  San 
Francisco;  Shell  Oil  Co..  San  Fran- 
cisco; Union  Oil  Co..  Los  Angeles, 
to  Bureau  of  Public  Roads.  San  Fran- 
cisco, for  furnishing  asphaltic  road 
material  for  Sections  A.  Bl.  B2  of 
Route  1.  and  all  of  Route  2.  Petrifii  ri 
Forest  National  Monument.  Apachi' 
and  Navajo  Cos..   Ariz.,   as  follows: 

(1)  310  tons  asphaltic  road  material 
Type  MC-2,  $12.50  per  ton,  total  $3.- 
S75.00. 

(2)  205  tons  asphaltic  road  material 
Type  RC-2,  $12.30  per  ton;  total  $2.- 
562.50. 

(3)  1900  tons  asphaltic  road  material 
Type  MC-5  (alternate  to  items  4  and 
5)   $12.50  per  ton:  total  $23,750. 

(4)  760  tons  Laykold  temperi.ig  fluid 
no  bid. 

(5)  1400  tons  asphaltic  cement.  $12 
per  ton.  $16,800  total. 

American  Bitumuls  Co..  San  Fran- 
cisco, submitted  the  only  bid  received 
on  Item  (4)  at  $22.40  per  ton.  $17.- 
024.  total  for  deli'-ery  at  Inglewof.d. 
Calif  • 


CONTR/CT    AWARDED 

CHELAN  COUNTY.  Wash.— jlyers 
&  Gouller.  3227  First  St.,  Seattle,  at 
$99,027.75  (metal  pipe  alternate)  were 
awarded  contract  by  Bureau  of  Pub- 
lic Roads,  W.  H.  Lynch.  District  En- 
gineer. Portland,  for  grading  1.6  miles 
of  Stevens  Pass  National  Forest  ^i"' 
way.  about  3  miles  east  of  Berne, 
Chelan   County. 


BIDS    WANTED 

WASHINGTON  STATE— Until  Sep- 
tembf  10.  10  A.  M..  bids  will  be  re- 
ceivei;  ty  Lacey  V.  Murrow.  Direc- 
tor of  Highways,  Olympia,  for  improv- 
ins    state   highways   as   follows: 

Skamania  County:  1.3  miles  clear- 
ing, grading  and  draining.  Federal 
.\i(l  Project  No.  112-F  involving  about 
15  acres  clearing,  229.310  c.y.  excava- 
tion, 1567  c.y.  concrete,  1656  l.f  pU)*- 
culvert,  and  other  Items. 

Lincoln  County:  3.9  miles  gradlns;, 
draining  and  surfacing  with  crush*  d 
stone.  Federal  Aid  Project  No  133-F, 
involving  about  38.940  c.y.  excavation. 
40.410  c.y.  crushed  stone  surfacing.  38 
c.y.  concrete.  1.221  l.f.  pipe  culvert" 
and    other    items. 

Snohomish  County:  1.4  miles  clear- 
ing, grading,  draining  and  surfacmg 
Willi  crushed  stone.  Federal  Aid  Prel- 
ect No.  1.S9-D,  involving  about  tweii'y 
acres  clearing.  149.230  c.y.  excavation, 
5240  c.y.  crushed  stone  surfacing.  2.- 
497  If.    pipe  culvert,   and   other   ;tein<. 

Snohomish  County:  2.9  miles  clear- 
UiK.  grading,  draining,  surfacing  witn 
crusbetl  stone  and  constructing  tim- 
ber framed  trestle.  Section  B,  Public 
Works  Proj.  No.  7713.  involving  about 
28  acres  clearing.  220.840  c.v  excava- 
tion. 10.560  c.y.  crushed  stone  sin  - 
facing.  67  c.y.  concrete.  1.0  MBM  tim- 
ber and  lumber  untreated.  22.0  MBM 
timber  and  lumber  treated.  2427  If. 
pipe  culverts,    and   other   items. 

Chelan  County:  6.2  miles  ballasting 
and  surfacing  with  ^-rushed  stone. 
Federal    Aid    Project    No.     190-0.     In- 


volving about  20.690  c.y.  ballast;  1 
I.'jO  c.y.  crushed  stone  surfacine  n 
other    items. 

Grant  County:  13.4  miles  grad 
and  surfacing,  Section  2,  Unit  2,  Pi 
lie  Works  Project  No.  NRS  2I7-A, 
vc.ving  about  24,000  c.y.  borrow,  4 
520  c.y.  ballast.  14,050  c.y.  crusi 
.stone   surfacing  and   other  items. 

Specifications    from    above    ofHce 
deposit  of  $2  per   set. 

NOTICE    TO    BIDDERS 

SACF..'\MENTO.  Cal.— State  II 
way  Engineer  C.  H.  Pureell  has 
the  cost  of  blue  prints  for  the  v 
now  advertised,  bids  to  be  opened 
Sacramento  Sept.  11.  and  in  Los  .' 
geles  Sept.   12,  as  follows: 

lI-Sha-Las-28-E,A    bet.    Fall    1; 
Mills   and    Nubiever,    bids   to   be  ni 
ed    in    Sacramento:     PLANS     (No 
Sheets)    3;    no    charge;    no   Cross-Si 
lions. 

VIl-L.A-167  -  A.  bridge  acrosss  I 
.\ngeles  River  at  Olive  Street  n. 
Complon;  bids  to  be  opened  ij  I 
Angeles:  PLANS  (No.  of  Sheets) 
(Cost)   $.40:   no  Cross-Sections. 

Checks     for     the     above     should 
mnde    payable    to    the    Department 
I'ublic    Works.    Division    of  Highwa 
and    should    accompany    the   order 
this  office.  [ 

Requests  for  plans,  speciflcatiol 
and  proposal  forms  must  be  address 
to  the  office  of  the  State  Highw 
Engineer.    P.   O.   Box   1499.   SacranK 


CONTRACT    AWARDED 

N.WAJO  COUNTY.  Ariz.— Skous, 
Bros..  Albuquerque.  N.  M.,  at  $4 
240.35  awarded  contract  by  Bureau 
Public  Roaos.  C.  H.  Sweetser,  D| 
trict  Engineer.  San  Francisco,  ^ 
S.125  miles  grading  Section  B  a, 
placing  selected  material  subgraj 
reinforcement  on  Sections  A  and  ^ 
of  Route  30.  the  Globe-Showlow  N. 
tlonal  Forest  Highway,   Navajo  Co.  | 

ST^-^PIPE  LINES~&rWELI 

LOW    BIDDER  i 

SANTA  CLARA  AND  SAN  MATIV 
COS..  Cal— Youdall  Construction  O' 
Matson  Bldg..  San  Francisco,  ^^, 
reported  low  bidder  yesterday  for  lit 
ing  about  45  miles  of  pipe  line  1« 
tween  the  Milpitas  Terminal  of  It 
Kettleman  Hills  natural  gas  supit 
line  and  the  San  Francisco  Cour 
line.  No  official  announcement  w 
made  by  the  company,  which  also  t 
bids  under  consideration  from  W. 
Bechtel  Co.,  135  Sansome  St.  a 
Lindgren    &    Swinerton,    Standard 

A  contract  has  been  awarded  We' 
f-rn  Pipe  &  Steel  Co.,  444  Market  f 
San  Francisco,  for  fabricating  8i 
tons  of  22-inch  electric  welded  st 
pil>e  at  a  cost  of  approximately  $80 
000.  Total  cost  of  the  line  is  es 
mated  at  $1,500,000. 

The  line  is  to  be  laid  undergrou 
from  Milpitas  through  Sunnyvale  a 
the  Stanford  University  campus  a 
Woodside  to  a  junction  with  the  Sk 
line  boulevard,  thence  along  the  nif 
way  route  to  a  point  near  Junlps 
Serra  boulevard  and  the  county  h; 
where  it  will  connect  with  the  c 
isting  26-inch  supply  line.  The  n 
line  will  supply  natural  gas  to  an  ai 
not  now  served  and  will  supplemt 
the  supply  for  the  city  of  San  Fra 
Cisco. 

Work  is  to  start  immediately 
order  to  complete  by  December  1- 
BIDS    OPENED 

LOS    ANGELES.— Bids    received 
D.   P.  Nicklin.  purchasing  agent  of  I 
Los    Angeles    Water    and    Power    B 
reau.   Room   740.   207   S.   Broadway.  1 
furnishing      welded      steel      ventilati 
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1770. 


folli. 


;i|iB  unclpr  Spi'C.    Nn 

I  The  bidders  wore: 

rl)  for  2».00n  ft.  (if  IR-in.  I[)  No.  14 
jSS  gatiRo  welded  steel  vi'iilllntlni; 
ipe: 

II  for   eiirx   nr    triitUs    liiddei  :-    sliqi- 
plDK  (lolnl: 

III  fol>  curs   Lone   Pine: 
I  I  fol)     triuka    dopai  trm-nf.s     r  ii  in  |. 
I     Men  In  Mono  Rnsln. 
l(l-nlt.)     for    snme    except    lli;it     nil 
i'<-tlons    of    pipe    to    be    kIv'^'i    liyilni- 
iatlc  test. 
The   bidders   were: 

l(.\)    Amerleaii    Pipe    &    SUmI    Ci.ip.. 
.li  point   Alhnmlir.i:   .<ihippinB   wi-inlil. 
m.SBO  lbs.    Terms  net   . 
MB)  Sotitbwest  WeldhiR  &   Mln-   <'"  . 
.1)   iwlnl    Allinnibra:    sbippins    wciRlil. 
111.000  lbs.    Terms   net. 
MCI    Western   Pipe   &    Steel   <-o..    fnl, 
',ilnt  Santa   Ve  Ave.;   shipping  \veij;lii 
iin.OOO  lbs.     Terms  net. 
(P)    West    Const    Pipe   &    Cteel    Co.. 
lib   point    I^os    Anpples:    .sbippins    "1.. 
lii.noo  lbs.    Terms  net. 
|(K)    Southern    Pipe    &    Cnsins    <',,. 
j.b   point    Aznsa:    shipping    \vt..    rim.- 
|iO  lbs.    Terms  net. 

1(F)   Oonsnlidatc-il    Pteel    Corii..    Mil.. 
Ui   i)olnt    T.os    .Vngeles:    sbiiiiiing    ul.. 
fi.1  nno   lbs.     Terms   net. 
I  The  bids  were: 


(A) 

(B)     (C)     (Ti) 

(E)     (F) 

|ln)....     $,5<.W 

$.fi25  $.S25  $ 

$.504  $.5r,:i 

lb> Ii2r.l 

.r.7S    ..'■.".i 

.fi34     .(5' 

lo)  .       .fiS.^.1 

.73      .e2      .S9.-1 

.fi74     .fin.i 

iiltR)    .S50.-1 

.645    .53.5      

.5li4     ..-.7 

Mit.h)    .MU 

.fi95    .585      . 

.(i34     .152 

.nit.o)    .f.40.-> 

.75      .fiS      .30.1 

.(!74     .n< 

12 — SFWFRS    &     SEWAGE 
DISPOSAL  PLANTS 

OW    BIDDER 

l.OS  ANOELKS.  Cal.— Artukovicb 
iriis.  «nd  Kebek  *  Brkich.  422  North 
feeord  St..  Los  Angeles,  at  .$42,579.41 
mbmitted  low  hid  to  the  Los  Angeles 
';oard  of  Public  Works,  for  construe- 
on  of  sanitar.v  sewers  in  Redwood 
\e..  between  Lucille  Ave.  and  the 
|rst  alley  northwesterly  of  Venice 
ioulevard  and  portions  of  other 
ireets  and  alleys  in  the  Centinela 
,venue  and  Venice  boulevard  Sewer 
,'istrlct. 


UNDS  ALLOTTED 
NOGALE.S.  Ariz  .—  PWA  has  al- 
nted  $lin.nno  from  old  public  works 
inds  to  the  International  Boundary 
onunission,  S'tate  Department,  to 
'omplete  construction  of  an  interna- 
lonal  flood  waterway  at  Nogales. 
riz.,  and  Nogales.  Sonora  and  to  im- 
riive  existing  channels  to  carry  off 
iiod  waters  in  the  region. 


ONTEMPLATED 

.-^ONORA.  Tuolumne  Co.,  Cal.— City 
ouncll  has  under  consideration  a 
■ond  Issue  of  $35,750  to  be  submitted 
t  a  special  election,  to  provide  funds 
ir  extension  of  outfall  and  sewer  lines 
nd  constructing  a  .sewage  disposal 
tlant;  and  for  grading  and  macad- 
lizing  city  streets. 

Estimated  cost  of  sewage  plant 
nprovements  Is  $60,000  for  paving 
.ork,    $30,000. 

.\ppUcation  will  be  made  to  PWA 
"ir  funds  to  supplement  bond  pro- 
•  eds. 

ENGINEER  APPOINTED 
lACKSON.  Amador  Co..  Cal.— Citv 
ouncil  has  appointed  John  S.  Bates, 
134  Eton  Ave..  Berkeley,  consulting 
.ngineer  to  make  preliminary  plans 
I'r  a  sewage  disposal  plant  and  pre- 
are  an  application  to  PWA  for  funds 
0  complete  the  project. 

'REPARING    PLANS 

.-iTOCKTON.  San  Joaquin  Co  Ci> 
City  XIan.-iser  W.  B.  Hog.in  will  a  =  l; 


I  lie  eilv  eiiunell  to  appropriate  $2,0110 
for  preliminary  expenses  In  preparinK 
plans  for  enlarKemont  of  tin;  city  sew- 
1  r  .•system.  Inelurlliig  oonslruelloii  of 
two    disposal    plants. 

Illy  I'ontimplates  extensive  sewer 
eon.'.triiet  ion   )>rogr.'im       a.s   PV\'.\   itroj- 

irt 

33_  WATER  WORKS 

BIDS   OPENED 
.SAX     l~l!A.\'CISCO.  —  Bids    received 

by  1'.  S.  Eorest  Service.  P.  C.  Brown. 
I'rocurrnient  Engineer,  Rm.  916.  Phe- 
lan  Bldg..  San  Francisco,  for  furnish- 
ing one  deep  well  pumping  unit  for 
delivery  nt   Plncerville;    Bid   No.    663: 

Falrb.nnks.  Morse  Co..  San  Francis- 
co. $288.20:  net. 

Crane  Co.,  Sacramento,  $255.09;  2% 
30   days. 

Simonds  Machinery  Co.,  Placerville 
$294.50;   net. 

Pnciric  Pump  and  Stipply  Co.,  San 
Francisco,   $225:   2%   30  days. 

Woodin  and  T.ittle.  San  Franelsi-o, 
$209:    2r^    30  days. 

BIDS    WANTED 

SAN  FRANCTS-CO- Until  September 
17.  3  P.  M..  bids  will  be  received  by 
Public  TTtilities  Commission.  Felfon 
Taylor,  Secretary.  Room  287,  City 
Hall,  for  laying  6-in.  and  8-in.  cast 
iron  mains  in  the  University  Afound 
District.  San  Francisco  Water  De- 
p.'irtment  Spec.   Nn.   82. 

The  \vork  involves: 
(1)   25.590  lin.  ft.  excavation  and  back- 
fill     for    6-in.      and      S-in.    pipe. 
trench  17-in.  by  36-in.; 
(2t  400  cu.   yds.   additional   excavation 

and  backfill; 
|3)   SSO     s((      ft.     additional     pavement 

removal   and    replacement : 
(D   Installation    of  pipe: 

(a)  22  9S0  lin.  ft.   6-in.  B  &  S  cast 
iron    pipe; 

(b)  2G10   lin.    ft.    S-in.    B  &   S  cast 
iron    pipe: 

(5)    2S.540   lbs.    installing  fittings,    gate 

valves,  etc.: 
(6i   331D  lin.  ft.  making  joints.  B  &  S; 
(7)   35.060   sq.    ft.   repavement. 

Specifications  and  proposal  forms 
may  be  obtained  from  N.  A.  Eokart. 
Chief  FJngineer.  San  Francisco  Water 
Department.  Room  605.  425  Mason  St., 
on   deposit   of  $10.  ♦ 


BIOS    WANTED 

SAN  FHANilsco— Until  .Scptembei 
17,  3  P.  M.,  bids  will  be  received  by 
Public  Utilities  Commission.  FtUon 
Taylor,  Secretary,  Room  287,  City 
Hall,  for  laying  6-ln.  and  8-ln,  cast 
Iron  mains  In  Cotter  Street,  from 
Alemany  Blvd.  to  Cayuga  and  In 
Cayuga  from  Theresa  lo  Santa  Rosa 
Streets;  San  Francisco  Water  De- 
partment Spec.   No.   87. 

The    work    Involves: 

(1)  1275   lin.   ft.   excavation  and   back- 

nil  trench  17-ln.   by  36-ln.: 

(2)  20   cu.    yds.    additional    excavation 

and    backnil; 

(3)  25  .'-(|.   ft.   additional  pavement  re- 

moval and  replacement; 
(I)   Installation    of    pipe; 

(a)  395   lin.    ft.    6-in.    bolted    joint 
cast   Iron  pipe; 

(b)  880    lin,    ft.    8-ln.    do; 

(5)  1600    lbs.    installation    of    fittings. 

etc.; 

(6)  30    lin.    ft.    making   joints.    B   &   S: 

(7)  190   joints   making   6-ln.   and   S-ln. 

bolted   Joints; 
(S)   7.'>   sp.    ft.    pavement: 
(9)   Lump  sum,   pipe  and  service  con- 
nections. 
Specitications    and     proposal     forms 
may   he  obtained   from   N.   A.   Eckart, 
<'hief  Engineer,   San   Francisco  Water 
Department.      Room     605.     425     Mason 
St..    on    deposit   of   $ia  • 


BIDS   WANTED 

SAX  FKANCIriCO— Until  September 
17,  3  P.  M.,  bids  will  be  received  by 
Public  Utilities  Commission.  Felton 
Taylor,  Secretary.  Rm.  287,  City  Hall, 
for  laying  6-in.  and  8-in.  cast  iron 
mains  in  the  Twin  Peaks  District. 
San  Francisco  Water  Department 
Spec.    No.    83. 

The  work  involves  laying  approxi- 
mately 14.260  feet  of  6-in.  cast  iron 
pipe  and  4010  feet  of  8-in.  cast  iron 
pipe,  with  fittings,  valves  and  appur- 
tenances to  be  laid  with  lead  or  ce- 
ment joints. 

Specitications  and  proposal  forms 
may  be  obtained  from  N.  A.  Eckart. 
Chief  Engineer.  San  Francisco  Water 
licpartment.  Room  605.  425  Mason  fcn.. 
on  deposit  of  $10.  • 


ATLAS 

Automatic    Storage    Water     Heater 

The  Atlas  Automatic  H'aler  Healer  has  been 
awarded  the  Seal  of  Approval  by  The  Amer- 
ican Gas  Association's  national  testint;  lab- 
orator>   in  Cleveland. 

ECONOMICAL 

Snap  action  thermostat  brings  full  6ame  on 
at  once  when  water  drops  below  set  temper- 
ature. Snaps  burl  er  off  again  when  boiler 
is  full  of  hot  water.  The  heating  chamber 
entirely  surrounds  the  boiler  so  that  every 
po'isiHe  heat  unit  created  by  tht  flame  is 
transmitted  to  the  water.  The  highest  quality 
insulating  material  knowv  today  keeps  the 
heat  in  and  the  cold  out. 

nUNGALOH'S         RESIDENCES         APARTM^.KfS         HOTELS 

Atlas  Heating  &  Ventilating  Co.,  Ltd. 


557-567    FOURTH    STREET 
SAN    FRANCISCO 
Phone    DOualas   0377 


EVERYTHING     IN     HEATING 


1451    32nd   STREET 

OAKLAND 
Phpoe    LAkeside    1266 


I   Section  436  Vi.  I'.  L    . 

U.  S.  PQSTACL 

San  Francisco,  Cali) 
Permit  No.  3064 


Pubic  Library 
Civic  Center 
San   Francisco,   Calif 


DAILY 

NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 

In  Forty-fifth  Year 
U7  MISSION  STREET  SAN  FRANCISCO 


Subscription  Rates — $20  a  Year  (Paid  in  Advance)  $2  by  the  Month. 
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ONSTRUCTBR 
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WITH 


Simamg  and  Engineerin^Wews 


PT.  7,  1935 
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TAPPAT  eiecfnc  TOOL 


Are  Built  to  Last  Longer 


Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 


V  r 


M.  N.  THACKABERRY 

-■•28  First  Street,  San  Francisco  308  E.  Third  St..  Los  Angeiest 

KEaniv  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 


GP.C; 

jColton 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  Bldg.,  601  West  Fifth  Street 

Mills  at  Colton,  California  TR.    1271  Los  Angele 


Phone  TRinity  0Z41  Sor 

Rock  -  Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Fjme  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 
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Published  Weekly  by  Stark-Rath  Printing  and   Publishing  Conipany 
547  Mission  St.,  San  Francisco,  Phone  GArfieid  8744 


SAM  B.  EUBANKS,  Editor 


Single    Copies,  25c;  Jiy  the  Year,  ^5.00 
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[slief-Labor  Clause  Modified  For  Highway 
Contracts;  States  Ordered  To  Rush  Work 

,  Changes  in  regulations  governing  the  work-relief  highway  pro- 
gim  that  will  clear  the  path  for  immediate  contracting  of  millions 
0  dollars  worth  of  work  in  California  and  other  western  states  have 
b;n  authorized  at  Washington.  Word  of  the  modification  reached 
hre  in  a  telegram  from  Thos.  H.  MacDonald,  chief  of  the  U.  S.  Bu- 
riu  of  Public   Roads,  to   Dr.   L.   I.   Hewes,   regional   director. 

Mr.    MacDonald's    message    stated    that   the    requirement    of   a   40% 
igect   labor   expenditure    on    grade 


sMration  projects  had  been  with- 
d^wn  entirely,  and  that  for  both 
hlhway  and  grade  separation  proj- 
es  the  intermediate  and  common 
lior  requirements  only  must  be 
p  0  c  u  r  e  d  from  the  unemployed 
lis,  although  preference  still  is 
t. be  accorded  relief  labor  on  all 
ptjects. 

Vhile  the  regional  office  in  San 
Fbncisco  was  awaiting  dejtailed  in- 
suctions  from  the  chief  of  the 
b'eau,  district  engineers  already 
*tt  in  conference  with  the  state 
hlhway  departments  to  assist 
ti[m  re-draft  their  programs  under 
tl(  new  regulations. 

Ar.  MacDonald's  telegram  advis- 
ill  of  the  changes  was  accompa- 
n,d  by  an  order  to  expedite  work- 
r^llef  highway  programs.  Con- 
tcting  of  work  must  start  with- 
0     further   delay,    he    directed. 

The  modification  of  regulations 
ii  two  respects  that  have  caused 
li:  greatest  difficulty  In  preparing 
a:eptable  construction  programs 
i'is  expected  will  permit  Califor- 
ni  to  start  expenditure  of  the  $15,- 
Di.OOO  allotted  this  state  for  high- 
k"ys  and  grade  separation  struc- 
tres.  The  State  Highway  Com- 
nssion  is  scheduled  to  meet  Fri- 
dy  for  consideration  of  the  proj- 
e  s  in   its   new  biennial   program. 


BUREAU  REPORTS 
PLUMBING  MATIS 
PRICE  INCREASES 


Advance    During  Month    Bal- 
ances Index  Decline  Of 
Other  Building  Items 


ILE  SETTER'S  WAGE 
AGREEMENT  REPORTED 


'he  Industrial  Association  of  San 
lancisco  reports  a  new  contract 
tgotlated  by  the  Tile  Setters'  Un- 
li  with  members  of  the  Tile  Con- 
tictors'  Association,  calling  for  an 
Urease  In  wages  from  $1.00  to 
X  VZVi  per  hour  for  a  90-day  pe- 
rid  commencing  August  19,  and 
f"  a  second  Increase  in  wages  to 
}26  an  hour  effective  at  the  end 
(  the  90-day  period.  Helpers' 
viges  are  increased  from  62 1^  to 
*:^.  and  Anally  to  7Bc  per  hour 
i(der  the  same  arrangement. 


Plumbing  and  heating  items 
showed  an  advance  In  July  from 
June  monthly  price  averages,  as 
Lomputfid  by  the  Bureau  of  Labor 
Statistics,  which  balanced  fraction- 
al decreases  in  other  commodities 
m  the  building  materials  group. 
The  index  of  the  group  for  the 
month  was  85.2  compared  with  .S.5  :i 
in  June  and  S7.0  in  July  1934.  The 
price  average  continued  relatively 
unchanged  through  the  first  two 
weeks  of  August,  although  fluctua- 
tions occurred  in  certain  items. 

During  the  second  week  of  Au- 
gust higher  prices  were  reported 
for  lumber  and  decreases  in  paint 
materials  and  certain  miscella- 
neous materials. 

In  July  Increases  were  reported 
In  nine  commodities  composing  the 
index,  decreases  in  13  and  no 
change  In  64. 

The  plumbing  and  heating  Items 
rose  during  July  from  an  index 
66.2  to  6S.S.  Lower  prices  were  not- 
ed for  brick  and  tile,  paint  and 
paint  materials. 

The  comparative  Index  for  the 
months  of  July  1935.  and  July  1934 
is  shown: 

July      July 
1935        1934 

Biiildins   materials   85.2        87.0 

Brick   and    tile   89.1        91.3 

Cement    94.9        93.9 

Lumber    81.7        85.3 

Pahit    and   paint    mtis 79.1        79.8 

Plumbing   and   heating 68.8        75.0 

Structural    steel    92.0         92.5 

Other   bidg.    materials 89.7         90.9 


AUGUST  PERMITS 
FOR  RESIDENCES 
BEST  SINCE  ^33 

City's    Eight  -  Month    Building 

Exceeds  1934  Year's 

Total 

San  Francisco  building  permits 
in  August  were  the  highest  for  any 
month  of  the  year  to  date,  the  re- 
port ot  the  Central  Permit  Bureau 
to  Director  of  Public  Works  Wni. 
H.   Worden   showed  yesterday. 

During  the  month  491  permits 
were  granted  with  an  estimated 
value  of  $1,940,917.  Residential 
building  permits  reached  the  high- 
est monthly  total  in  more  than  two 
years,  with  a  value  of  $331,100,  pro- 
viding new  dwellings  for  S4  fam- 
ilies. The  month's  figure  include 
also  the  U.  S.  Government  contract 
for  construction  of  the  San  Fran- 
cisco mint  to  cost  $977,700  and  the 
new  office  building  being  erected 
on  Montgomery  street  for  Louis 
Lurie. 

Alteration  permits  amounted  to 
$316,512,  a  gain  of  more  than  $100,- 
000  from  July.  There  were  491  per- 
mits issued  for  all  classes  of  build- 
ing. 

S.  J.  Rosenblum,  chief  clerk  of 
the  Central  Permit  Bureau,  report- 
ed the  montth  set  a  record  in  col- 
lection of  building  permit  fees.  The 
sum  of  $4700  was  collected,  making 
it  the  largest  amount  received  by 
the  bureau  for  building  inspection 
fees  in  any  single  month  of  the 
past  five  years. 

The  August  permits  brought  \hp 
city's  building  total  for  eight 
months  of  1935  to  $7,498,385.  Dur- 
ing the  year  to  date  3SS3  permits 
have  been  issued.  This  compares 
with  a  total  of  $7,328,372  and  4677 
permits  for  the  entire  year  of  "•■' 

A  comparison  of  the  niits  is- 
sued in  August  1935  and  August 
1934  follows: 

Aug.,    1935       Aug..    1935 

Class  No.   of   Est.      No.   of     Est. 

Pmts    Cost      Pmts      Co!=t 

A    %  % 

B    1        225,000     

C     13  23,950         3       31.500 

Frames     84        340.350       22       54.200 

-Alterations    384        316.512     320     336.633 

Harbor    1  11.448        1       68.487 

Public     5  45.957         3     108,039 

U.    S.    Govt...     3        977.700         2       10.532 

Tot.il     491   $1,940,917     352  $609,991 


PACIFIC    CONSTRUCTOR 


i 


S.  F.-OAKLAND 
PROJECTS  BEAT 
PWA  DEADLINE 


State  Office  Swamped  In  Rush 

To  Qualify  For  Federal 

Grants 


More  than  a  hundred  applica 
tions  reached  the  San  Francisco 
and  Los  Angeles  offices  of  the  !• 
eral  Public  Works  Admiuibt:  atioo 
yesterday  as  communities  tliror.s^h- 
out  the  state  entered  the  last  min- 
ute rush  to  qualify  their  projects 
for  PWA  funds.     V  -i'jS      *- 

The  state  office  reported  receipt 
of  365  individual  applications  ii> 
the  new  program  up  to  5  o'clock 
last  night  when  the  books  wer(» 
closed.  An  estimate  of  the  amount 
of  work  proposed  was  available. 
The  approved  projects  must  be  foi- 
warded  to  Washington  in  time  to 
be  examined  there  next  week,  P 
W  A  must  turn  over  its  list  of 
eligible  work  to  the  Division  of  Ap- 
plications September  12.  The  Pres- 
ident has  ordered  that  this  divi 
sion  make  Its  report  by  Sept. 

Among  the  last  projects  to  re:uli 
the  state  PWA  oflice  were  two  from 
the  city  of  San  Francisco  totaling 
$3,000,000  and  a  group  from  the 
city  of  Oakland  aggregating  $3,0."i?- 
300. 

The  Board  of  Supervisors  grant- 
ed permission  to  the  Mayor  to  file 
a  request  for  federal  aid  on  a  Coun- 
ty Courts  Building  for  San  Fran- 
cisco to  cost  $2,900,000.  Mayor  Ros- 
si proposes  that  it  be  erected  on 
the  city  owned  property  adjoining 
the  new  Federal  office  building  at 
the  Civic  Center.  If  a  government 
grant  lan  be  obtained  the  city  pro- 
poses to  finance  Its  share  without 
resort  to  a  bond  issue.  Part  ot  tliw 
money  would  be  obtained  from  s&le 
ot  the  Water  Department  Iniiidmg 
in  Mason  street  and  removal  of  the 
Water  Depaitment  offices  to  tin- 
City  Hall.  Aid  is  asked  also  tor 
$100,000  project  to  alter  the  CUy 
Hall  offices  to  accommodate  Uie 
rearrangement,  should  the  Courts 
Building  be  erected. 

The  Oakland  City  Council  au- 
thorized City  Manager  .John  F. 
Hassler  to  present  a  list  of  pro- 
posed municipal  improvements  on 
which  the  council  will  recommend 
a  bond  isue  to  provide  the  city's 
.55  percent  share  of  the  cost  if  P  \'-' 
A  aid  is  granted. 

Among  the  projects  listed  are: 
Construction  of  a  pumping  plant 
for  sanitary  and  storm  sewage  on 
the  western  waterfront,  a  storm 
water  outfall  and  sewage  screen- 
ings  incinerator,    $1,620,000; 

Construction  of  s  a  n  i  t  a  r  y  and 
storm  sewers,  $1,7S6,000: 

Construction  of  sewers  in  Oak 
Knoll  tract.  $29,300; 

Improvements  of  portions  ot  San 
Pablo  and  Telegraph  Aves.,  Lake- 
side Drive.  Geore,  Harrison.  .Tef- 
ferson,  Adeline,  Eighth.  Ninth, 
Tenth,  Eleventh,  Fourteenth, 
Twenty-second,  Twenty -sixth  and 
Twenty-eighth  Streets  and  Seven- 
ty-third Avenue,  $517,000. 


Sacramento  Opens 
$122,000  Yacht 
Harbor  Campaign 


A  campaign  for  approval  ot  Sac- 
ramento municipal  bonds  for  con- 
struction of  a  $122,000  yacht  harbor 
was  instihited  last  week  at  a  meet- 
ing of  the  Sacramento  Junior 
Chamber  of  Commerce,  The  bond 
proposal  will  appear  on  the  No- 
vember ballot  as  part  of  a  proposed 
issue  totaling  $860,000  to  finance 
a  municipal  PWA  construction  pro- 
gram, total  cost  of  which  will  be 
approximately   $1,893,000. 

The  harbor  site  is  located  near 
the  filtration  plant.  It  is  planned 
to  construct  a  park  area,  with  the 
harbor  itself  containing  berthing 
facilities  for  eighty  boats,  provi- 
sion being  made  for  future  expan- 
sion. 

Members  of  the  yacht  harbor 
committee  named  at  last  week's 
meeting  are:  Harmon  Rowe,  chair- 
man; C.  J.  Belsang,  R.  A.  Breuner, 
Donald  Davis,  Egbert  Goldsmith. 
Jerry  Rowe,  Wm.  Sim,  Wm.  Wood 
and  Earl  Barnett. 


National  Officers 
Of  A.G.C.  to  Stop 
Here  Enroute  South 


A  party  of  national  officials  of 
the  Associated  General  Contivic 
tors  of  America  will  visit  San  Fran- 
cisco September  12  enroute  to  V' 
National  Construction  Week  as- 
sembly at  San  Diego,  Floyd  O.  Booi 
secretary-manager  of  the  Northern 
California  chapter,  A.G.C,  was  ad- 
vised yesterday. 

Visitors  will  include  Edward  -^ 
Harding,  managing  director  of  the 
organization,  A.  E.  Horst,  a  mem- 
ber of  the  national  board,  William 
E.  Hayes,  chief  counsel  of  A.G.C, 
and  E.  J.  Brosnan,  treasurer. 

N.  F.  Herlmers.  National  presi- 
dent, also  is  expected  to  arrive  at 
about  the  same  date. 

The  Harding  party  will  come  to 
San  Francisco  from  Portland  and 
probably  will  be  accompanied  by 
officers  of  the  northwest  chapters 
who  will  attend  the  meeting  at  San 
Diego.  Local  members  of  A.G.C. 
will  welcome  the  visitors  here  at 
the  Palace  Hotel.  Mr.  Harding  has 
sent  work  that  he  would  like  to 
confer  with  former  members  of  the 
California  State  Administrative 
Agency  of  the  General  Contractors 
Code  Authority  while  here. 


NOMINATED 


FOLEY  DECLARES 
BOARD  POLICY 
TO  AID  BUILDER! 

Veterans  Loan  Agency  Chaigi 

man  Addresses  Sacramentof 

Convention 


Portland,  Oregon,  chapter.  Asso- 
ciated General  Contractors,  has 
named  P.  L.  Crooks  as  its  official 
nominee  for  national  vice  -  presi- 
dent of  Zone  S.  Mr.  Crooks  is  a 
past  president  ot  Portland  chapter. 


SACRAMENTO,  Sept.  3.— A  sy 
tem  of  handling  veterans'  home 
nancing  promising  new  impetus 
the  building  industry  today  was  il 
scribed  to  members  of  the  Stat. 
Builders'  Exchange  by  Thomas  k 
Foley,  chairman  of  the  state  vel 
erans'   welfare  board. 

Definite  state  specifications,  sa 
Mr.  Foley,  will  eaable  the  buil(i< 
of  a  veteran's  home  to  pre-dete 
mine  exactly  what  requirements  1 
must  meet.  The  state  board  w 
give  advance  approval  of  plans  at, 
specifications,  abandoning  a  ton( 
er  practice  of  refusing  to  make! 
loan  committment  until  the  hon 
had   been   completed. 

Thirty  million  dollars,  voted 
veterans  bonds  last  November, 
being  invested  in  home  and  far 
property  as  speedily  as  possib 
Mr.  Foley  told  the  builders  at  tl 
closing  session  of  their  two-di 
convention  here. 

Approval  has  been  given  $1.50i, 
000  in  home  refinancing  and  co 
struction,  with  $1,000,000  in  pni, 
ects  under  consideration.  SixtHI''' 
of  the  approvals  to  date  have  bed 
for  refinancing.  The  proportion  >; 
new  construction  will  increase  :i 
new  loans  are  acted  upon,  ai! 
meanwhile  the  refinancing  will  IH; 
uidate  mortgages  and  expand  era- 
it  in  the  home  financing  field,  IV 
Foley  asserted. 

More  than  one  hundred  dei 
gates,  representing  nearly  fi  I 
thousand  members  of  exchangi 
affiliated  with  the  State  Exchanf 
attended  the  conventoin.  A  U 
ture  of  the  program  -was  the  be 
quet  at  the  State  Fair  grouni 
where  Governor  Merriam  was  t 
principal  speaker.  The  govern 
commended  the  construction  indi 
try  tor  its  role  in  the  drive  agait 
unemployment. 

During  the  business  sessions  t 
delegates  heard  Jay  Keegan,  asi 
ciate  district  director  for  the  F( 
eral  Housing  Administration,  a| 
W.  G.  Bonelli,  state  registrar  i; 
contractors. 

Charles  W.  Pettifer,  Long  Beai 
was  re-elected  president  of  the  < 
change.  Vice-presidents  are:  L. 
Pelletz,  Stockton;  H.  L.  Sweeiit 
Santa  Barbara;  AUyn  Burr,  Sac: 
mento;  G.  L.  Vance.  PuUerton. 
A.  Brodbury,  Long  Beach,  is  sec 
tary. 

The  new  board  of  directors 
eludes:  Chas.  W.  Pettifer,  L. 
Pelletz,  H.  L.  Sweeney,  AUyn  Bu 
G.  L.  Vance,  W.  H.  George,  pre 
dent  of  the  San  Francisco  Bui 
ers'  Exchange;  P.  M.  San  for 
Richmond:  Ralph  E.  Honiann,  L 
Angeles;  Wm.  T.  Loesch,  Pas 
dena;  C.  E.  McMullin,  Fresno;  R 
N.  Butcher,  San  Jose:  W.  G.  Th' 
nally,  Oakland:  Paul  I.  Jenl 
Grass  Valley:  A.  O.  Calhoun,  San 
Monica;  J.  W.  Blean,  Colusa. 
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10  START  WORK 
WITHIN  90  DAYS 
ON  SUBDIVISION 

Eckeri  See  $4,000,000  Build- 
ing Program  at  Francisco 
Heights 

development  of  "Francisco 
Mghte."  on  which  its  backers  es- 
liate  about  $4,000,000  will  be  ex- 
n<led  within  the  next  year,  was 
siured  this  week  by  action  of  the 
Fn  Francisco  board  orf  supervisors 
I  approTing  plans  for  the  subdi 
t  Ion. 

The  project  is  located  In  the 
g^a  bounded  by  Parker  avenue, 
Trk  street,  Arguello  and  Oearv 
halevards.  according  to  plans  sub- 
itted  by  Caldwell.  Cornwall  and 
Inker,  agents  for  the  Francisco 
I  Ights  Company. 

^ay  Improvement  Company  has 
Y^a  awarded  a  contract  for  grad- 
I '.  streets,  curbs,  gutters  and  sew- 
ei. 

The  project  Is  to  be  subdivided 
ai  lots  sold  for  residences,  flats, 
a^rtmenfs  and  business  establisli 
r-nts. 

The  building  program  at  Fran- 
f  CO  Heights,  which  is  situated  on 
f3  site  of  the  old  Odd  Fellows' 
(metery,  will  be  underway  within 
nety  days,  according  to  R.  w. 
/nold  of  Caldwell,  Cornwall  and 
Inker 


3,000,000  HOUSING 

PLAN  FOR  CINCINNATI 

Acceptance  of  options  covering 
:  the  land  for  Cincinnati's  $7,00U.- 
(D  slum  clearance  and  low  -  rent 
1  using  project  has  been  ordered 
1.  Public  Works  Administrator 
hrold  L.  Ickes. 

Preliminary  plans  are  for  1,27s 
1  ing  units  in  three-  and  four-stoi  y 
.lartment  buildings. 

Architectural  work  on  the  proj 
It  is  being  handled  by  a  group  oi 
L-al  architects  under  the  chair- 
unship  of  Frederick  W.  Garber. 
Indies  Indicate  the  project  will 
1  ve  23  groups  of  apartment  build 
igs,  arranged  around  courts,  play 
:eas  and  park  space.    It  is  to  pro- 

ie  205  two-room  apartments;  6ss 
iree-room    units;    304    four  -  room 

lits  and  82  five-room  units. 

The  development  will  be  careful- 
landscaped,    and    buildings    will 

'ver  only  about  20  percent  of  tli^ 

tal  site,  in  accordance  with  Hous- 

•g  Division  policy. 


lUBLlSH  CEMENT 

REFERENCE  BOOK 


The  Cement  and  Concrete  Ref- 
■ence  Book  for  1935,  containing  a 
ide  range  of  information  concern- 
g  the  cement  industry,  produc- 
Dn,  costs,  shipments,  use  in  roads 
id  streets  and  for  other  purposes. 
IS  been  Issued  by  the  Portland 
ement  Association.  Copies  may 
;  obtained  by  writing  the  asso- 
atlon  at  33  West  Grand  Avenue, 
hicago,  Illinois. 


Builders  Planning 
Annual  Tournament 
For  September  26 


The  fourth  annual  golf  tourna 
nient  of  the  San  Francisco  Bullil 
ers'  Exchange  will  be  hold  Thurs- 
day. September  26,  .at  California 
Golf  and  Country  Club,  W.  B.  Uue 
announced   yesterday. 

Tickets  may  be  obtained  at  the 
Exchange  ofllce  or  from  members 
of  the  committee  in  charge,  J.  I.. 
Donnelly,  W.  A  .Rainey,  Jr.,  or  W 
R.  Rue.  Contestants  are  asked  !» 
make  reservations  as  early  as  pos- 
sible. Members  of  the  Oakland  Ex- 
change are  advised  to  communi- 
cate with  Mr.  Donnelly  of  the  V. 
S.  Lime  Products  Co.  for  informa- 
tion and  reservations. 

A  large  prize  list  including  many 
attractive  gifts  donated  by  1  ocal 
firms  is  promised  by  the  commit- 
tee. 


Open  Depository 
For  Reinforcing 
Steel  Industry 


Opening  of  a  bid  depository  for 
the  Concrete  Reinforcing  Steel 
Fabricating  Industry  of  Northern 
California  was  announced  yester- 
day by  R.  D.  Cortelyou,  director 
The  depository  Is  located  at  Room 
218,  Chronicle  Building,  San  Fran- 
cisco. 

According  to  Mr.  Cortelyou  the 
depository  plan  has  the  support  of 
all  dealers  in  reinforcing  steel  i;i 
Northern  California,  Including 
area  north  of  the  San  Luis  Obispo 
and  Kern  county  lines. 

Duplicate  copies  of  all  bids  of- 
fered to  general  contractors  by 
these  members  of  the  industry  will 
be  filed  with  the  depository.  The 
bids  are  opened  at  the  depository 
and  tabulated  after  the  general  con- 
tract bid  h.as  been  submitted. 


PUBLISH  DATA  ON 

LOCOMOTIVE  TESrS 


The  Univp.eitv  of  nn...^-  ■■ 
neering  Experiment  Station  an- 
nounces publication  of  Bulletin  No. 
2T4.  "  A  Supplementary  Study  of 
the  Locomotive  Front  End  by 
a  Front  End  Model."  by  Everett  G. 
Young.  Copies  of  the  bulletin, 
which  supplements  a  previous  bull- 
etin. No.  256.  on  the  same  subject. 
will  be  furnished  without  charge 
upon  application  to  Engineering 
Experiment   Station,  Urbana,  111. 


351  PROJECTS  IN 
GOVT  BUILDING 
PROG'M  OKEHED 


34  Western  Buildings  Among 

$59,868,000  Work 

Approved 


Approval  by  the  administration 
of  351  federal  building  projects  to 
cost  $59,868,000  has  been  announc- 
ed in  Washington.  Cost  of  the  proj- 
ects will  be  paid  from  the  $60.00o.- 
000  emergency  construction  fund 
authorized  under  the  second  defi- 
ciency act  approved  August  12 

Thirty  -  four  western  projects 
have  received  administration  ap- 
proval.   They  are: 

California:  Ukiah,  Auburn,  'Vac- 
aville,  Martinez,  Watsonville,  Sel- 
ma  .and  Santa  Maria,  Post  offices; 
Los  Angeles,  post  office,  courthouse 
etc. 

Nevada:  Lovelock,  agriculture 
building  and  post  office. 

Arizona:  Mesa,  post  office: 
Springerville,  forestry,  post  office, 
etc. 

Oregon:  Salem,  post  office,  etc.; 
Ontario,  post  office;  Portland,  pos- 
tal station  A. 

Washington:  Anacortes,  Centra- 
lia,  Sunnyside,  Renton,  Colville, 
post  offices;  Seattle,  University  sta- 
tion post  office. 

Idaho:  Payette,  post  offive;  Idaho 
Falls,  post  office,  etG- 

Utah:  St.  George  and  Provo,  post 
offices,  etc. 

New  Mexico:  Deniing  and  Porta- 
les,  post  offices. 

Colorado:  Loveland.  Florence  and 
Delta,  post  offices. 

Wyoming:  Cheyenne,  federal  of- 
fice building:  Yellowstone  Park, 
post  office. 

Montana:  Missolua,  post  office 
and  courthouse;  Great  Falls,  post 
office  and  courthouse. 

Alaska:  Nome,  post  office  and 
courthouse 


New  orders  for  steel  boilers  num- 
bered 536  In  July,  as  compared 
with  523  in  June  and  458  In  July 
1934.  the  Bureau  of  the  Census  re- 
ports. 


PROPOSE  REVISION 

OF  STATE  STANDARD 

A  revision  of  the  standard  for 
blackboard  slate.  Simplified  Prac- 
tice Recommendation  No.  R-15  of 
the  National  Bureau  of  Standards 
has  been  mailed  to  members  of  the 
industry  for  approval.  The  original 
standard  was  approved  at  a  gener- 
al conference  in  1924  and  has  oeen 
reaffirmed  several  times  without 
change. 

The  current  revision  consists  ot 
the  addition,  to  the  basic  specific;>- 
tlon.  of  the  requirement  that  black- 
board slate  shall  be  even  in  color 
and  free  from  imperfections  or 
veinlngs  that  will  impair  its  use 
or  durability  as  a  writing  surface 

The  revised  schedule,  when 
adopted  by  those  at  interest,  will 
be  known  as  Simplified  Practice 
Recommendation  R15-35.  Black- 
hoard  Slate,  and  will  remain  in  ef- 
fect until  it  is  revised  by  the  stand- 
ing  committee   of  the   industry. 
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Sales  Tax  Regulations  Under  New  Act 

Issued  By  State  Equalization  Board 


Ten  rulings  have  been  issued  by  the  State  Board  of  Equalization 
relating  to  administration  of  the  new  state  law  imposing  the  three 
per  cent  sales  tax  on  goods  purchased  outside  the  state  for  u^e  In 
California. 

Following  is  the  text  of  the  rulings: 

Automobiles  delivered  at  factory: 
The  tax  applies  to  the  sales  price 
of  automobiles  delivered  at  .a  fac- 
tory or  place  of  business  in  another 
State  for  use  in  this  State.  If  the 
sales  contract  is  entered  into  with 
a  California  automobile  dealer,  the 
dealer  is  required  to  collect  the  tax 
from  the  purchaser  and  give  the 
purchaser  ,a   receipt  therefor. 

If  the  automobile  is  purchased 
directly  from  the  factory  or  dealer 
in  another  State  for  use  in  this 
State  and  is  not  purchased  through 
a  California  automobile  dealer,  the 
purchaser  must  make  a  return  .and 
payment  of  tax  within  fifteen  days 
after  the  close  of  the  quarterly  pe- 
riod in  which  the  sale  is  made. 


tain  a  receipt  therefor  from  the  re- 
tailer. Purchasers  should  not  pay 
the  tax  to  retailers  who  do  not 
maintain  a  place  of  business  in  this 
State  unless  such  retailers  have  ob- 
tained a  certificate  of  authority 
from  the  Board  to  collect  the  tax. 


Place  of  business:  "Place  of  busi- 
ness" means  an  office  or  other 
premises  regularly  used  by  a  re- 
tailer for  the  transaction  of  busi- 
ness. 


Contracts  of  sales  entered  into 
prior  to  July  1,  1935:  The  storage, 
use  or  other  consumption  of  tangi- 
ble personal  property  in  this  State 
is  subject  to  the  tax  even  though 
the  contracts  of  s,ale  were  entered 
into  prior  to  July  1,  1935,  unless 
title  to  the  property  passed  or  de- 
livery thereof  was  made  to  the  pur- 
chaser prior  to  that  date. 


Collection  of  tax  by  retailers: 
Retailers  maintaining  a  place  of 
business  in  this  State  and  making 
sales  of  tangible  personal  property, 
the  storage,  use  or  other  consump- 
tion of  which  is  subject  to  the  tax. 
must  at  the  time  of  making  such 
sales  collect  the  tax  from  the  pur- 
chaser and  give  the  purchaser  a  re- 
ceipt therefor. 

Retailers  who  do  not  maintain  a 
a  place  of  business  in  this  State 
m.ay,  upon  obtaining  a  certificate 
of  authority  from  the  Board,  col- 
lect the  tax  from  purchasers,  give 
them  receipts  therefor  and  pay  the 
tax  to  the  Board  in  the  same  man- 
ner as  retailers  maintaining  places 
of  business  in  this  State. 


Receipts  for  payment  of  tax  to 
retailers:  Purchasers  must  at  the 
time  of  paying  the  tax  to  retailers 
obtain  a  receipt  therefor.  The  re- 
ceipt need  not  be  in  any  particular 
forpi  but  must  show  the  following: 

1.  The  name  of  the  retailer. 

2.  The  location  of  the  retailer's 
place  of  business  in  this  State  and 
the  registration  number  of  the  re- 
tailer, or  if  the  retailer  maintains 
no  place  of  business  in  this  State 
the  number  of  the  retailer's  certi- 
ficate of  authority  to  collect  the 
tax. 

3.  A  statement  identifying  the 
property  purchased. 

4.  The  date  on  which  the  prop- 
erty was  sold. 

5.  The  sales  price  of  the  prop- 
erty. 

6.  The  amount  of  tax  paid  by 
the  purchaser  to  the  retailer. 


ness  or  other  point  from  which  t 
property  is  shipped  directly  to  t 
purchaser  and  if  the  retailer  bi 
the  buyer  in  such  a  way  as  to  aht 
separately  the  price  at  the  retc 
er's  place  of  business  or  such  o 
er  point  and  the  delivery  charg 
The  amounts  designated  as  dell 
ery  charges,  however,  may  not 
ceed  the  difference  between  ' 
price  at  the  retailer's  place  of  b 
iness  or  such  other  point  and  t 
total  amount  charged  for  the  pr 
erty  delivered. 

If  the  delivered  price  is  the  saii 
as  the  price  at  the  retailer's  plaj 
of  business  or  other  point  Ircl 
which  shipment  is  made  dlrec* 
to  the  purchaser,  the  tax  applli 
to  such  delivered  price  without  a. 
deduction  for  delivery  charges,  t 
der  no  circumstances  may  ,a  dedc 
tion  be  made  for  the  cost  of  shi 
ping  property  from  the  factory  ; 
other  point  to  the  retailer's  plai 
of  business  or  other  point  trcl' 
which  shipment  is  made  directly  I 
the  purchaser. 


Registration  of  retailers:  On  or 
before  July  30,  1935,  retailers  mak- 
ing sales  of  tangible  personal  prop- 
erty, the  storage,  use  or  other  con- 
sumption of  which  is  not  specifical- 
ly exempted  by  the  Use  Tax  Act 
and  the  gross  receipts  from  the 
sale  of  which  are  not  subject  to  the 
Retail  Sales  Tax  Act,  must  regis- 
ter with  the  Board  on  a  form  pre- 
scribed by  the  Board.  No  registra- 
tion fee  is  required. 


Payment  of  tax  by  purchasers  to 
board:  Purchasers  of  tangible  per- 
sonal property,  the  storage,  use  or 
other  consumption  of  which  is  sub 
ject  to  the  tax,  are  liable  for  the 
tax  and  must  pay  the  same  to  the 
Board  unless  a  receipt  has  been  ob- 
tained showing  payment  of  the  tax 
to  a  retailer  maintaining  a  place 
of  business  in  this  State  or  to  a 
retailer  having  a  certificaet  of  au- 
thority from  the  Board  to  collect 
the  tax. 


Payment  of  tax  by  purchasers  to 
retailers:  Purchasers  of  tangible 
personal  property,  the  storage,  use 
or  other  consumption  of  which  is 
subject  to  the  tax,  should  at  the 
time  of  purchase  of  such  property 
pay  the  tax  to  the  retailer  if  the 
retailer  maintains  a  place  of  busi- 
ness  in   this   State  and   should  ob- 


Storage  of  property:  Property 
which  is  not  in  interstate  transit 
is  stored  when  kept  or  retained  in 
this  State  for  any  purpose  except 
resale  in  the  regular  course  of  bus- 
iness even  though  held  here  tem- 
porarily pending  shipment  outside 
the  State. 

Delivery  charges:  The  tax  does 
not  apply  to  additional  charges 
made  for  the  delivery  of  tangible 
personal  property  from  a  retailer's 
place  of  business  or  other  point 
from  which  the  property  is  shipped 
directly  to  the  purchaser  if  the  pur- 
chaser pays  the  delivery  charges 
as  a  separate  item  from  the  price 
of  the  property.  Furthermore,  even 
though  but  one  price  is  quoted  for 
the  property  delivered,  the  tax  does 
not  apply  to  the  amounts  designat- 
ed as  delivery  charges  it  the  de- 
livered price  is  greater  than  the 
price  at  the  retailer's  place  of  busi- 


ACT  AUTHORIZES! 

WORK  RESUMED  i 

ON  PARKER  DAP 


Ickes     Orders     Contractor    1 
Proceed  With  Construction' 
Under  New  Law 


I 

Order  to  resume  construction  il| 
Parker  Dam  has  been  issued  i 
Secretary  of  the  Interior  Haroi 
L.  Ickes. 

Work  on  the  structure  has  he<\ 
at  a  standstill  since  April  30  wh* 
the  United  States  Supreme  Coi' 
decided  that  the  consent  of  Cor 
ress  must  be  obtained  before  t 
dam  could  be  built.  A  contract  h. 
been  let  to  Six  Companies,  In 
for  the  initial  work  at  a  bid  prip 
df  $4,239,834  and  work  had  be.l 
In  progress  for  several  months,  ^ 

Specific  authorization  for  t 
Parker  Dam  was  contained  in  ti; 
Rivers  and  Harbors  Bill  passed  kj 
the  last  Congress.  i 

Parker  Dam  is  located  145  mil 
downstream  from  Boulder  Da; 
and  is  being  built  by  the  Burei 
of  Reclamation,  under  contra 
with  the  Metropolitan  Water  D 
trict  of  Los  Angeles  at  an  estim.; 
""d  cost  of  $13,000,000.  Its  princip 
function  is  to  provide  a  supply 
f:Iear  water,  which  is  to  be  pumpi 
from  the  river  into  the  Los  Ang 
les  aqueduct  running  about  2 
miles  to  the  Metropolitan  Wat 
District  in   Southern   California. 

Under  the  provisions  of  the  co 
tract  about  80,000  horsepower  is 
be  developed  at  Parker  Dam,  on 
halt  of  which  has  been  allocate 
without  cost,  to  the  State  of  Ai 
zona,  to  be  used  in  connection  wi; 
Irrigation  development  In  the  Gi 
Valley. 

Parker  Dam  will  be  an  arch( 
concrete  masonry  structure,  abo 
S20  feet  high.  The  unusual  featui 
of  the  dam  it  that  about  240  fe 
of  its  height  will  be  belo*  the  ri 
er  bed. 


PACIFIC    CONSTRUCTOR 


592,551,000  Western  Reclamation  Work 
Underway  in  PWA  Program,  Mead  Reports 

Reporting  progress  on  thirty  construction  projects  and  ten  inves- 
igations  of  proposed  new  developments  undertaken  with  Public  Works 
Administration  allotments  amounting  to  $92,551,000,  Dr  Elwood  iVIead, 
eclamation  commissioner,  states  that  irrigated  farming  areas  in  ten 
■vestern  states  are  being  provided  with  adequate  water  storage  facili- 
ies  and  canal  systems  under  the   PWA   program. 

Willi  llic  l;irgest  iillolinciU,  $:iS,. 
iOO.OOO  lor  contimiatioii  of  con- 
struction of  Houlder  Dam,  the  15u 
eau  was  enabled  to  push  the  great 
'olorado  Kiver  barrier  to  com  pie- 
ion  two  years  ahead  of  schedule, 
(toulder  Dam  itself  was  completed 
,n  time  to  begin  storing  the  wat- 
Ms  of  the  river  this  spring,  and  al- 
ready its  reservoir  has  caught 
•noUBh  water  to  remove  altogeth- 
■r  the  danger  of  drought  in  the 
mperial  Valley  of  California  and 
>n  the  Yuma  Reclamation  project 
n  Arizona.  Last  year  drought  cost 
■  he  Imperial  Valley  farmers  more 
lluin  $10,000,000. 

'  Eleven  dams  to  provide  supple- 
juental  storage  for  as  many  irriga- 
ion  projects  in  seven  states,  where 
jvater  was  deficient,  also  are  being 
•onstructed.  and  in  addition  PWA 
lUotments  financed  14  projects  con- 
iisting  of  improvements  to  irriga- 
ion  systems,  such  as  reconstruc- 
ion  of  canals  and  construction  of 
trains. 

The  dams  now  under  construc- 
•  ion  with  PWA  funds  for  the  re- 
lief of  projects  threatened  with 
^vater  shortages,  most  of  which 
.vere  not  previously  under  Bureau 
-upervision,  follow: 

Agency  Valley  dam.  Vale  proj- 
ect. Ore,.  $1,000,000:  Upper  Snake 
River  storage,  Idaho,  $2,000,000: 
,'hain  Lakes  storage,  Mont.,  $1,000- 
100:  Humboldt  River  storase,  Nev.. 
f2.000.fl00:  Hyrum  dam.  Utah,  $930- 
,100:  Ogden  River  development, 
rtah,  $3,000,000;  Provo  River  de- 
velopment. Utah,  $1,000,000:  Moon 
Lake  storase,  Utah.  $1,200,000:  Ca- 
ballo  dam.  New  Mexico,  $100,000: 
Taylor  Park  dam.  Uncompahgre 
pioject,  with  canal  construction  in- 
■  Inded.  $2,725,000.  and  Truckee  Riv- 
'T  storage.  Newlands  project,  Ne- 
vada, $1,000,000. 

The  irrigation  improvement  proj- 
ects, consisting  of  replacing  major 
irrigation  structures,  reconstruc- 
tion of  canals  and  drainage,  follow: 
Kittitas  division,  Yakima  proi- 
•<-t.  Wash.,  $60,000:  Yuma  project. 
Arizona  and  California.  $120  000- 
Hoise  project.  Idaho.  $40,000;  Good- 
ing division.  Minidoka  project  Ida 
S-inOOO;  Bitter  Root  project.  Mont.. 
SIOO.OOO;  Milk  River  project  .Mon- 
tana, $65,000;  Sun  River  project 
Mont.  $600,000;  Rio  Grande  project 
•New  Mexico.  $200,000;  Stanlleld 
division,  Umatilla  project,  Oregon. 
■^100000;  Klamath  project,  Orego": 
California.  $2.5.000  for  flood  protec- 
tion. 36,000  for  drainage;  French- 
town  project.  Montana.  $1,S0.000- 
vvillwood  division.  Shoshone  proj 
PCt  Wyo.,  $30,000.  and  Sanpete 
project,  Utah.  $300,000.        ^"'"'^^'^ 

«-M?v  .i^"  ■ '^'"®'''<=^°  '■ana'-  ''^'f' 
"hich  the  main  canal  flowinc  thru 
Mexico  and  now  serving  all  the  ir- 


rigated lands  in  Imperial  Valley 
will  be  replaced,  was  started  with 
a  $0,000,000  PWA  allotment.  With 
another  allotment  of  $5,iiiii),u(j()  tjie 
canal  system  of  the  Owyhee  proj- 
ect in  Idaho  and  Oregon  is  ap- 
proaching  completion. 

Two  new  projects  were  under 
taken  with  PWA  funds.  An  allot 
ment  of  $15,000,000  started  Grand 
Coulee  dam  on  the  Columbia  Ba- 
sin project  in  eastern  Washington 
and  another  allotment  of  $7,000.- 
OUO  started  construction  of  the  Cas- 
per-Alcova  project  in  Wyoming. 

The  ten  investigations  financed 
by  PWA  follow:  Deschutes  River, 
Oregon,  $50,000;  Colorado  River, 
Ariz.,  $100,000;  Verde  River,  Ariz., 
$150,000;  Industrial  Survey  in  Boul- 
der Dam  area,  $25,000;  Umatilla 
River,  Oregon,  $10,000;  San  Luis 
Valley.  Colorado,  $50,000;  Grande 
Ronde,  Ore.,  investigation  of  the 
.Meadow  Park  dam  site,  $10,000; 
Buffalo  Rapids,  Montana,  $20,000; 
North  Platte  Valley,  Wyo.,  $50,000. 
and  Grand  Lake-Big  Thompson  di- 
version,  Colorado,   $150,000. 

Water  users  benefited  by  e.ich 
of  these  projects  will  repay  the 
construction  costs. 

The  majority  of  the  investiga- 
tions have  been  completed.  The 
improvements  authorized  on  exisl- 
ing  projects  are  either  completp.I 
or  well  along  toward  completion. 
Work  is  underway  on  all  the  dams 
involved. 

The  PWA  allotments  for  Grand 
Coulee  and  Casper-Alcova  were  suf- 
ficient to  carry  the  work  to  .about 
mid-summer  this  year.  The  allot- 
ments for  the  smaller  dams  will 
see  many  of  them  through  to  com- 
pletion. 


PLAN  COMBINATION 

CITY  HALL  &  HOTEL 


A  unique  combination  in  one 
building  of  city  hall  and  hotel  i-: 
under  consideration  in  Coalinga. 
where  recent  fires  have  destroyeil 
two  hotels.  A  committee  has  hfeii 
appointed  to  determine  the  po^.^i 
liility  of  obtaining  a  grant  from  " 
Federal  Public  Works  Admiuistia 
tion,  and  following  their  investiga- 
tion recommendations  will  be  niad-^ 
to  the  city  council. 

Should  the  plan  be  found  fea- 
sible a  bond  election  will  he  cal'- .1 
to  vote  funds  for  construction  of  a 
city  hall  containing  hotel  fac''' 
ties  which  could  be  leased  to  pri- 
vate operators. 


IN    NEW   QUARTERS 


SEEK  $5,000,000 
PWA  GRANT  FOR 
POWER  PROJECT 

Application   for   $12,000,000 

Sacramento  District 

Work  Filed 


Application  for  a  $5,000,000  grant 
to  aid  in  financing  construction  of 
the  $12,000,000  electrical  generat- 
ing and  distribution  system  of  the 
Sacramento  Municipal  Utility  I)is- 
trist  has  been  filed  with  the  Fed- 
eral Public  Works  Administration, 
it  is  reported. 

Although  the  $12,000,000  bond  is 
sue  for  the  project  was  approved 
at  a  special  election  last  Novem- 
ber, the  district  hopes  to  reduce 
tlie  amount  or  bonds  needed  to  fi- 
nance the  work  to  $7,000,000. 

Of  the  total  cost  of  the  project 
some  $3,000,000  will  be  expended 
for  a  power  plant,  with  construc- 
tion of  the  generating  and  distrib- 
uting system  estimated  to  cost  an 
addif ionoal  $7,000.  The  balance 
of  the  funds  provided  will  be  used 
as  operating  capital. 

Engineers  of  the  district  esti- 
mate that  1500  men  wi»l  he  em- 
ployed on  the  project  which  will  re- 
quire about  2  years  for  completion. 
Work  on  the  project  will  be  start- 
ed immediately  if  the  application 
for  PWA  aid  is  approved,  accord- 
ing to  Albert  E.  Givan,  chief  en- 
gineer of  the  district 


FUNDS  FOR  PLUGGING 
TEST  HOLES  ALLOTTED 


Allocation  of  $125,000  from  the 
old  public  works  appropriation  to 
the  Geological  survey  of  the  Infe- 
rior Department  for  repairs  to 
abandoned  test  holes  and  oil  wells 
and  for  improvements  to  water 
wells  in  ten  states  is  announce^! 
by  Public  W'orks  Administrator 
H.arold   L.   Ickes. 

The  funds,  which  are  to  be  ex- 
pended for  the  proper  plugging  and 
abandonment,  repair  or  condition 
iiig  of  test  holes  and  wells  drilled 
on  Federal  and  allotted  Indi'- 
lands,  will  finance  work  in  Califor- 
via.  Arizona,  New  Mexico,  f 
Idaho.  Montana,  Colorado.  Oklaho 
ma.  Wyoming  and  Michigan. 


RENO  ASKS  $165,000 

FOR  IMPROVEMENTS 


Contractor  John  W.  Huggard  has 
opened  new  quarters  at  1060  Rry- 
,ant  Street.  San  Francisco. 


The  city  of  Reno  lias  applied  for 
PWA  financing  to  a  total  of  ••; 
000  for  public  improvements. 

The  application  calls  for  expeuui- 
ture  of  the  money  in  erecting  bridg- 
es across  Truckee  river  at  Sierra 
Street  and  Lake  Street  and  con- 
structing a  swimming  pool  in  lid 
wild  park.  It  was  estimated  tlmr 
the  bridges  will  cost  about  $38,000 
each  and  the  swimming  pool  $li.*!  - 
000. 


PACIFIC    CONSTRUCTOR 


Contractor  Stops  Oakland  Tunnel  Excavation 
Pending  Settlement  Of  Extra  Work  Claim 


Six  Companies  of  California,  Inc.,  notified  directors  of  Joint  High- 
way District  No.  13  on  August  28  that  they  would  proceed  with  their 
contract  for  construction  of  the  Broadway  low-level  highway  tunnel 
only  if  the  district  agreed  to  allow  claims  for  extra  work  due  to  the 
character  of  ground  encountered  in  the  tunnel  excavation  and  granted 
an  extension  of  time  for  completion  without  penalty.  Excavation  stop- 
ped a  week  ago  by  the  contractors 
with  notice  to  the  district  that  the 
company  would  not  assume  re- 
sponsibility for  structural  safety  of 
the  work  under  the  present  design. 
Wednesday  night  while  a  small 
crew  was  making  repairs  to  tim- 
bering an  extensive  cave-in  occur- 
red about  200  feet  in  from  the  west 
portal  of  the  north  tunnel.  The 
cave-in  is  believed  to  extend  about 
100  feet  in  the  north  tunnel.  Three 
workmen  were  killed  by  the  slide. 
Yesterday  letters  of  the  contrac- 
tor to  the  Joint  Highway  District 
Board  of  Directors  were  made  pub- 
lic.   They  follow: 

August  23,   1935. 
Board    of    Duectors,    Joint    Highway 
District  No.  13  of  the  State  of  Cal- 
ifornia,   1448    Webster    Street.    Oak- 
land.  California. 
Dear  Sirs: 

In  Re:  Construction  of  Broadway 
Low-Level    tunnels. 

At  the  present  time  we  are  engag- 
ed in  installation  of  the  type  "A" 
concrete  tunnel  section,  and  while 
we  will  continue  to  proceed  with  the 
installation  of  same  in  the  excavated 
portions  of  the  two  tunnels,  we  here- 
by notify  you  that  we  are  informed 
and  advised  by  our  engineers  that  the 
section  in  question  is  inadequate  and 
unsafe. 

Under  date  of  August  19,  193.5.  Mes- 
srs. T.  L.  Phillips  and  Fred  H.  Tib- 
betts.  consulting  engineers  of  San 
Francisco,  advised  us  in  writing  that 
the  continued  installation  of  the  type 
"A"  section  endangers  the  structural 
safety  of  the  work,  the  sate  opera- 
tions of  ourselves  as  contractors,  and 
the  future  safety  of  the  public.  They 
recommend  that  same  be  enlarged  and 
strengthened  and  further  reinforced 
in  order  to  make  same  an  adequate 
and  safe  installation  suited  to  the  na- 
ture nt  the  ground  conditions  which 
have  been  encountered  and  for  the 
uses  to  which  the  tunnel  will  be  cut 
after  completion. 

The  condition  of  the  ground  en- 
countered in  the  excavation  of  the 
tunnels  thus  far  has  been  different 
from  that  contemplated  by  the  geo- 
logical report  and  the  plans  and  spec- 
ifications which  form  a  part  of  our 
contract  with  you.  All  of  the  ground 
is  of  extremely  heavy  character,  and 
treacherous  in  nature,  and  none  of 
it  is  self  -  supporting;  and  the  type 
"A"  section  was  not  de.signed  for 
such  ground.  It  is  particularly  appar- 
ent that  the  type  "A"  section  was  not 
designed  to  be  installed  in  ground 
which    is    not    self-supporting. 

Under  these  circumstances,  we  will 
proceed  with  the  installation  of  typo 
"A"  section  of  concrete  under  pro- 
test and  upon  notice  to  you  as  above 
stated:  and  we  further  hereby  notify 
you  that  we  do  not  assume  any  li- 
ability or  responsibility  for  the  safety 
or  adequacy  of  such  installation,  but. 
on  the  other  hand,  will  proceed  with 
such  installation  only  upon  condition 
that  full  liability  of  any  kind,  civil  r.r 
criminal,   which  may  arise  from  or  be 


TUNNEL  CONTRACT 

PRICE  $3,683,931 

Contract  for  construction  of 
the  Broadway  low-level  tunnel 
was  awarded  Six  Companies  of 
California  on  May  29,  1934.  The 
bid  price  was  $3,683,931.  Two 
other  bids  were  received,  that 
of  Frazier-Davis  Co.,  and  G.  L. 
Tarlton,  St.  Louis,  at  $4,394,613 
and  of  Silas  Mason  Co.,  New 
York   City,  $4,482,498, 

Component  firms  of  Six  Com- 
panies are  W.  A.  Bechtel  Co., 
Inc.,  Henry  J.  Kaiser  Co.,  Utah 
Construction  Co.,  MacDonald  & 
Kahn,  Ltd.,  J.  F.  Shea  Co.,  Mor- 
rlson-Knudsen   Company 

The  work  is  financed  by  a 
bond  issue  of  Joint  Highway 
Dist.  No.  13,  including  Alame- 
da and  Contra  Costa  Counties, 
and  by  a  PWA  grant  of  30  per 
cent  of  the  cost  of  labor  and 
material,  estimated  at  $1,000.. 
000. 

Construction  is  being  Inspect- 
ed for  PWA  by  U.  S.  Bureau  of 
Public  Roads.  Wallace  B.  Boggs 
Is  chief  engineer  for  the  district. 

The  tunnel  portion  of  the  con- 
tract consists  of  two  parallel 
bores,  each  2810  feet  in  length 
to  carry  a  22-ft.  roadway  and  3- 
ft.  sidewalk.  Construction  of  ap- 
proaches, including  two  over- 
head structures,  a  viaduct  and 
grade  separation  and  portal 
buildings,  together  with  mechan- 
ical equipment  were  let  under 
the  one  contract.  The  project  is 
reported  about  fifty  percent  com- 
plete. 

The  tunnel  is  designed  to  car- 
ry heavy  vehicular  traffic  be- 
tween Eastbay  cities  and  points 
east  of  the  Contra  Costa  hills. 


caused  by  installation  of  same  be  as- 
sumed by  you. 

In  view  of  our  conclusion  above  ex- 
pressed, we  shall  feel  free  to  discon- 
tinue the  further  Installation  of  this 
type  section  unless  within  a  reason- 
able time  after  receipt  of  this  noti- 
fication by  you.  you  alter  the  design 
of  the  section  to  meet  the  objections 
thereto,  or  notify  us  in  writing  that 
you  assume  all  responsibility  and  li- 
ability of  any  kind  or  character,  civil 
or  criminal,  which  may  arise  from  the 
Installation   of  same. 

We  are  not  now  excavating  In  the 
headings  of  the  tunnels  on  either  the 
easterly  or  westerly  end  thereof:  and 
we  do  not  believe  it  wise  to  resume 
excavation  therein  until  such  time  as 
you  advise  us  whether  or  not  you 
propose  to  alter  or  modify  type  "A" 
tunnel  construction,  as  in  the  even  I 
a  change  is  made  in  same,  the  excava- 


tion can  be  made  to  conform  to  su 
altered   design. 

This  letter  is  written  without  pri 
udice  to  any  rights  which  may  ex 
in  our  favor  in  connection  with  I 
entire  subject  matter,  and  for  the  pi 
pose  of  putting  you  on  notice.  ^ 
under  stand  that  Mr.  Phillips  ,n 
Mr.  Tibbetts  orally  notified  Mr,  Bog' 
your  engineer,  on  August  19,  lit 
substantially  to  the  same  effect 
herein  stated,  and  we  write  this  h 
ter  to  make  the  matter  one  of  recoi 

Very  truly  yours, 
SIX   COMPANIES    OF    CALTPORX! 
By  S.   D.    Bechtel.   Preside 


The  second  letter  follows: 

August   28,   19: 
Board    of    Directors,     Joint    Highw 

District  No.  13,  of  the  State  of  C; 

ifornia,    1448    Webster    Street.    Oat 

land.   California 
Dear  Sirs: 

Your    attention     is    directed    to    t 
following; 

1.  The  undersigned  heretofore  e 
tered  into  a  contract  with  your  di 
trict  for  the  construction  of  tl! 
Broadway  Low  Level  Tunnel  and  all 
preaches,  to  which  contract  and  tl 
documents  forming  a  part  therec 
and  the  geological  report  referred 
in  the  specifications,  reference  is  her 
by  made  for  a  full  and  complete  Stat 
ment  of  the  details  thereof. 

2.  The  parties  intended,  and  t 
contract  and  documents  above  me!' 
tioned  forming  a  part  thereof,  ai 
the  geological  report,  contemplati 
that  the  two  tunnels  Included  with 
the  contract  would  be  excavated  th 
ground  which  was  represented  to  ';■ 
and  would  be  found  to  be  self-s'n 
porting  for  nearly  the  entire  lengi 
of  the   tunnels. 

3.  The  design  find  the  plans  ai ', 
specifications  call  for  the  installatir-i 
of  type  "A"  tunnel  construction  fil 
,i620  feet  of  the  total  length  of  tu  1 
nels.  We  notified  you  in  our  lettri 
to  you  dated  August  23,  1935.  th ' 
type  "A"  tunnel  construction  is  ui 
safe  and  inadequate  for  installatio 
in  the  entire  length  of  ground  th  | 
far  encountered   in  the   tunneta.         ' 

4.  The  character  of  ground  e:' 
countered  thus  far  in  the  excavatii' 
for  the  tunnels,  with  but  slight  e 
ception.  has  been  and  is  entirely  ai 
radically  different  from  the  characti 
of  ground  represented  to  the  contraa 
tor  as  that  which  would  be  encoun'i 
fred,  and  is  likewise  radically  differe" 
from  the  character  of  ground  "whit' 
was  contemplated  by  the  specificit 
tions,  as  is  apparent  from  the  tern 
and  conditions  set  forth  therein.  I 
reason  of  this  fact  we  have  been  r^ 
quired  to  do  additional  work,  supp: 
additional  materials,  and  have  be( 
put  to  great  additional  cost  and  e: 
pense  not  contemplated  or  intendi 
by  the  contract,  and  not  intended 
be  borne  or  assumed  by  the  contra' 
tor  in  the  construction  of  the  tunnel 
Tou  are  hereby  notified  that  we  ; 
contractor  now  do  claim  and  will  col 
tinue  to  claim  against  you  for  tl 
entire  additional  cost  and  expcni 
and  the  reasonable  value,  including 
reasonable  profit,  of  the  addition 
work  to  which  we  have  been  and  w 
he  put,  if  we  continue  with  the  pei 
formance  of  the  tunnels. 

5.  At  this  time  we  are  unable  i 
furnish  an  exact  detailed  statemei 
of  the  amount  of  our  claims.  It  wi 
include  the  reasonable  value,  indue 
ing  all  cost  and  expense  to  which  » 
have  been  heretofore  or  may  be  here 
after  put,  of  all  additional  exoavo 
lion,  timbering,  concreting  and  labc 
and  materials  of  any  kind  or  chai 
acter  occasioned  thereby,  includin 
any  and  all  items  attributable  therf 
to  of  any   kind   or   character. 
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intract  Awarded. 

IISIDKNCK  Cost,    19000 

I  |{LrN(iAMK'.    San    Muteo   Co..   CbI. 

Kaiiton   Drive. 
Vii-ntory    frame    rt-Mldcnoc    (6    roomn 

and    2    hatli.H)    ruHtIc    pxterlor.    Kiis 

lieatlnK   nystciii,    hardwood    floor.s. 

fltc. 
(Vnei^-TlioH.    J.    Barnes, 
.ihltect  —  AnKua    McSweeney.       «IIS 
I    MlKalnn  .St.,   San   Francisco. 
(Jnlrnctor— (JeorRC    W.    WilllamB   Co.. 

ISC    Primrose     ni>ad.     HurlinKamr. 


lam  Being  Figured — Bids  Close  Sept. 

13th,  «  P.   IVI. 
•:SIDENCK  <'o.'ft.    fl.-,.niMi 

KKCKD.    Moriort    Co..    Calif, 
•lo  -  story  and  bascm>!nt  frame  atul 

stucco    residence    (9    room.s    and     I 
I    baths)   tile   roof,  gas  heatlnR   sy- 

tem.    \vf>od    .•<a.«ih,    hardwood    floors. 

tile  baths,  etc. 
vner— Senator  A.  S.  Schottky. 
■rhitpct— Chas.   Butner.  51  Maple  St. 

Salinas, 


ana   Being    Figured.  ) 

.•:SIDENCK  Cost.    $ 

•OOD9IDE.    San    Mateo    Co..    Cal. 

.vo-story  residence  (15  rooms  and  ■"> 
baths)  plaster  exterior,  wood  and 
steel  frame,  steel  Joists,  steel  sash, 

•  deck  roof,  slate  covered,  oil  bur- 
ner warm  air  heatinK  system,  etc. 

.vner— Wm.  T.  Crowley. 

rchltect— Gardner  Dailey,  210  Post 
St.,  San  Francisco. 

Following  will  submit  bids: 

G.  H.   Mee.se.    1401   Floribunda  Ave., 

iirllnBame. 

.\.    F.    Mattock,    212   Clara   St.,    San 

ranclsco. 

Jacks  &    Irvine.    74   New   Montgom- 

■y  St..   San   Francisco. 

G.    P.    W.    Jensen,    320    Market    St.. 

in  Francisco. 

Moore   &    Roberts,    693    Mission   St.. 

,in  Francisco. 

Date  of  opening  bids  not  yet  set. 

ontract  Awarded. 

HSIDENCE  Cost.    f.MOO 

TOCKTON.  .San  Joaquin  Co..  Calif 
87   Stadium    Drive. 

ne  and  one-half-story  frame  resi- 
dence (rustic  exterior)   5  rooms. 

wner — Robert    E.    Burns. 

rchltect— Not   Given. 

ontractor — Wirt  West.  1411  N-Coni- 
merclal   St..   Stockton. 


ub-Bids  Wanted, 

.ITERATIONS  Cost.   $10. linn 

i.\l-0  ALTO.    Sajita   Clara   Co..   C:ilif. 

Campus   of   Stanford    University 
I  Iterations    and    additions    to   eoruriiv 

house. 
•  wner— Delta  Delta  Sorority, 
vcbitect— Leslie  I.  Nichols,  529  Guir 

da  St.,   Palo  Alto. 
I'onlractor- H.   H.   Larsen  Co.,   64  So 
.      Park  St.,  San  Franci.sco. 
■  .'<ub-bids  are  wanted  on  all  portion." 
f  the  work. 

Plana   Being  Completed. 

(KSIDENCE  Cost     S 

JAVWOOD  PARK.   San  Mateo  Co. 

"wo  -  story  Monterey  -  Colonial  type 
residence  (6  rooms  and  2  biitli..=  i 
shlnRle  tile  roof,  frame  and  stuno 

'  consfniction.  wood  and  brick  ex- 
terior, oak  floors,  tile  bath.s.  woix! 
sash,  jras  warm  air  heatinc  sys- 
tem, etc. 

'wner— Withheld. 

\rchitect— M  a  r  i  o  Corbett.    Benlamiii 
Franklin  Hotel.   San  Mateo. 
Rids  will  be  asked  in  about  2  Week>;. 

Plans  Being   Revised. 
RESIDENCE  fost     ir,  (nm 

HAYWARD.    Alameda    Co..    Calif. 
One  -  story  and  basement  frame  ami 

stucco   residence   (o   rooms)    .shal'.. 

roof,   gns   hot    air  healing    svstem. 


hiu-dwood    floors,    wood    hhhIi.    elr. 
Owner— Withheld. 
Architect— Ueo.    P.  Simonds,    192   Miilu 

Street,   Hayward. 
Nr-w    bids   will   he  a«ked   In    I    week. 


To   Be   Done  By   Oay'a  Work. 
KKSIDE.VCK  Cost,    to.""" 

SAX   l-'RANCI.'-'CO.     W  21st  Avenue  S 

Quintara   Street, 
One   -   story  and  basement   frame  and 

stucco  residence, 
owner   and    Builder  —  Herman    Chrls- 

tensen.    1422    27th    Avenue. 
.\rcbltect— C.  O.  Clausen.  746  4filh  .\v- 

enuc. 


To   Be   Done   By   Day's  Work, 

KII.'^IDENCE  Cost.   $4, .'.on 

I'AKLAND,    Alameda   Co.,    Calif.     l.'.SS 

77th    Avenue. 
One  -   story  and  basement   frame  anil 

stucco  residence   (six   rooms). 
Owner   and    Builder — K.    W.    ConloKue. 

2607  64th   Ave..    Oakland. 
.\ rchltect— Not   Given. 


Contract   Awarded. 

RESIDENCE  Cost,    $5500 

SfAN    FRANCISCO.      W  Cliurch   St.    M 

N   Thirtieth    Street. 
Two-slor.v   and    basement    frame    and 

stucco   residence. 
Owner— Lulu    Cullinan,     1683     Church 

St..  San  Francisco. 
Architect — Not  Given. 
Contractor   —   William    Byrne,    1606  V4 

Dolores   St.,    San    Francisco. 


To  Be  Done  By  Day's  Work. 
RESiDLNCES  Cost,   $4000  ea. 

SAN    FRANCISCO.      N    Remain   St.   E 

("orljett   Avenue. 
Tw"    one-story    and    basement    frame 

and   stucco   residences. 
Owner  and  Builder — F.  Nelson  &  Sons 

2901   19th   Ave.,    San   Francisco. 
Plans  by  Owner. 


Sub-Contracts  Awarded, 
KESIUENCK  Cost,    $8500 

PALO  ALTO,   Santa  Clara  Co.,   Calif. 

US  I    Hamilton    Avenue. 
Two-story  frame  and  stucco  residence. 
Owner — Klizabeth     K.     Smith,     Staller 

Courts   Apts.,    Palo   Alto. 
Ari'hitect — Not  Given. 
Contractor— Aro  &  Okerman,  Box  433, 

Palo  Alto, 
floofing — Peninsula    Roofing    Co.,    Mt. 

View. 
Electric     Wiring — H.     Fendler,     Menlo 

I'ark. 
Plumbing  —  Wallace    &     Stump,     Mt. 

\'iew. 
Heating    and    Sheet    (Vletal   —  Stanford 

.Sheet   Metal   Works,    Palo   Alto. 
Furnace  —  Pacific    Heating    Co.,    1451 

Stevenson   St..   San  Francisco, 
rile  Work— Bloomquist  Tile  Co.,  Red- 
wood City. 
Concrete — J.   Bma  &  C   Bivona,    Palo 

Alto. 
Glass— .\cnie  Glass   Co.,    Palo  Alto. 
Lumber  —  Minton    Lumber    Co.,    Mt. 

V'iew. 
Painting— O.  R.  North,   Palo  Alto. 
Grading — N.    Johnson,    Palo    Alao. 
Foundation — J.    Emt    and    C.    Blvona, 

Palo    Alto. 
Brick  and  Stone  Work — C.   Mezzapelle 

Palo  .\lto. 

t-ow   Bidder. 

RESIDENCE  Cost,    $ 

FRESNO.    Fresno    Co.,    Calif. 

Two  -  story  and  basement  frame  ajid 
brick  veneer  residence  (7  rooms. 
3  baths)  shingle  tile  roof,  oil  heat- 
ing system,  hardwood  fioors.  tile 
baths,   etc. 

Owner— C.   R.   Puckhaher. 

Architect— Fred.  Reimers.  233  Post  SI 
San   F'rancisco. 

Low  Bidder— J.   Dan   Shorb.   1295  Lin- 
den  St.,  Fresno,   $20,368. 
Bids  held   under  advisement. 


Sub-Bidt   Wanted. 

ri;sii>i;n>-k  comi,  |«500 

m:KLI.V<JAMK.    San    Mateo    Co.,    Cal. 

WIllborouKli    I'lace. 
One-story    and     luincnient    frame    and 

stucco    residenci-      (shinKle       roof. 

Kas      heating      system.      hardwood 

Moors,    tile   baths,   etc.) 
Owner — CUiude    H.    Place. 
Architect- W.      <:.     K.       tHUniu.       1170 

Broadway,    Kurllnganie. 
Contractor— G.    W.    Williams    Co..    31.'. 

Primrose     Road.     HurlinKame. 

Low    Bidder, 

REKIDE.VCE  Cost,    $6,500 

WALNUT   CREEK.    Contra   Costa   C-. 
One  -  story  Californl.a  -  Colonial  type 

residence. 
Owner — J.   R.  Larrleu. 
Architect— J.    K.    Ballantine,    37    H.nr- 

lan    Place.    .San    Francisco. 
Low  Bidder — Geo.  Windsor,  928  Kincn- 

ton   .\ve..    Piedmont. 
Bids   held   under  advisement. 


Contract   Awarded, 

ItESIDE.VCE  Cost.     $5000 

SA.V  FKA.XCLSCO.     S  Quesada  St.  250 

E   Keith   St. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner — Carlo    Borroni,    1357    Quesada 

St..    S.in   Francisco. 
Architect — Not   Gicen. 
Contractor — Faggioni  &   Bar.sotti,   1567 

Revere   St.,    San   Francsico. 


To    Be    Done    By   Day's   Work. 

RESIfiENl-K  Cost.     $4000 

S.^N    FRA.N'CISCd.      E    Thirty-second 

Ave.    250    N   Ni.riega    Street. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner  and  Builder — Christian   Ander- 

Sen.    14(1   Granville   Way.    9.   F. 
Architect— Not   Given. 


To   Be   Done   By  Day's   Work. 

ALTER.A.TIONS  Cost.    $20nft 

SAN    FRANCISCO.      No.    4735    Geary 

Street. 
.Alterations    to    cafe. 
Ow-ner —  Joseph  Sanfilipix).  2438  Jones 

St..    .San    Francisco. 
.Aichitect— Not    Given. 


Contract   Awarded. 

RESIDENCE  Cost,    $ 

i:l  CERRITO.  Contra  Costa  Co.,  Cal. 
Mira  Vista. 

Two-story  frame  and  stucco  residence 
(7  rooms). 

I'wner — C.  J.  Murray,  405  Dimm  Ave., 
El   Cerrito. 

.\rohitect — Not    Given. 

Contractor — Carl  Overaa,  2105  Roose- 
velt   Ave.,    Richmond.  I 


Lumber  Contract   Awarded. 

RESIDENCE  Cost.    $ 

BERKKI,EY.  Alameda  Co.,  Cal.  Par- 
nassus Road. 

Two-story  frame  and  stucco  residence 
(6  rooms  and  2  baths)  flat  deck 
roof,  shake  roof  on  portion,  oil 
burning  heating  system,  hardwood 
floors,  tile  roof,  etc.  (General 
Electric  Model  Home). 

Owner  and  Builder  —  J.  M.  Walker, 
1709  Grove   St..    Berkeley. 

Architect  —  John  Dinwiddle.  360  Pine 
St..   San  Francisco. 

Lumber — Tilden   Lumber  Co..    Foot   of 
T'niversity   Ave.,    Berkeley. 
As    previously    reported,    excavation 

awarded  to  J.  Henry  Harris.  2322  Mc- 

Gee  .Ave.,  Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost.    $600n 

SAN   FRANCISCO.       S  e  d  r  o   Way    S 

Ocean   Avenue. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner — Ralph    D.    Berry,    222    Ashton 

St.,    San    Francisco. 
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Architect — Not   Given. 
Contractor   —    R.    F.    Galli,    1575    28th 
Ave.,  San  Francisco. 

Contract    Awarded. 

RESIDENCES  Cost.   $5000  each 

SAN    FRANCISCO.      S    Kenwood    St. 

W   Upland    Drive. 
Two    one-story    and    basement    frame 

and  stucco  residences. 
Owner — W.   H.   and  E.   F.   Penaat,   519 

California   St.,    San   Francisco. 
Architect — Not  Given. 
Contractor  —  Weil-Built   Homes   Inc.. 

Clunie  BIdg.,   San  Francisco. 


Contract   Awarded. 

RESIDENCE  Cost.    $4,500 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
1941   McDaniel   Avenue. 

One-story  frame  and  stucco  residence 
(five  rooms). 

Owner — C.  Crage,  1316  Singletary  Av- 
enue, San  Jose. 

Architect — Wm.  Higgins,  17  N.  Sec- 
ond St..  San  Jose. 

Contractor — V.  J.  Sunzeri.  176  North 
31st  St..    San   Jose. 


Plans   Being   Prepared. 

RESIDENCE  Cost.    $8,000 

SAN  FRANCISCO.  29th  Ave.  (Rich- 
mond   District). 

Two-story  frame  and  stucco  residence 
(7  rooms,  2  baths)  tile  roof,  oak 
floors,  gas  heating  system,  tile 
baths,  etc. 

Owner — Name  withheld. 

Architect— C.  O.  Clausen,  746  46th  Av- 
enue. • 


Plans  Completed. 

RESIDENCES  Cost.    $5500   each 

SAN  FRANCISCO.  Pacheco  near  10th 
Avenue. 

Two  1-story  and  basement  frame  and 
stucco  residences  (5  and  6  rooms) 
tile  roofs,  gas  heating  system, 
hardwood  floors,   tile  baths,   etc. 

Owner — Name  withheld. 

Architect— C.  O.  Clausen,  746  46th  Av- 
enue. • 
Bids  will  be  asked  shortly. 


Plans   Being    Refigured. 

RESIDENCE  Cost,    $8,500 

BERKELEY,  Alameda  Co.,  Cal.  Keith 

Avenue. 
One  -  story  wood  frame  residence  (six 
rooms)  and  one-story  wood  frame 
guest  house  (3  rooms)  wood  ex- 
terior, copper  clad  roof,  gas  heat- 
ers, wood  floors,  etc. 
Owner — Robt    Tryon. 

Architect— M  i  c  h  a  e  1    Goodman,    2103 
Center   St..   Berkeley. 
Bids  are  being  taken  from  a  select- 
ed  list  of  contractors  only. 


Contract    Awarded. 

RESIDENCES  Cost,    $7000 

OAKLAND.    Alameda    Co.,    Cal.      No. 

4449    Pampas   Avenue. 
Two   one-story   five-room   dwellings. 
Owner— G.  W.  Linton,  4622  E-14th  St., 

Oakland. 
Architect^Not  Given. 
Contractor— C.    ToUifsen,    3311    E-17th 

St.,  Oakland.  I 


To    Be   Done    By   Day's   Work. 

RESIDENCE  Cost.   $3500 

SAN  FRANCISCO.  W  Twenty-fourth 
Ave.   50  N  Lawton  Street. 

One-story  and  basement  frame  dwell- 
ing. 

Owner  —  Michael  D.  Hardiman.  423 
38th    Ave.,    San    Francisco. 

Architect  —  C.  O.  Clausen.  746  46th 
Ave..  San  Francisco. 


Contract    Awarded, 

RESIDENCE  "--•     unno 

SAN  JOST5,  S-anta  Clara  Co.,  Cal.  No. 

1142  South  Ninth  Street. 
One-story    and    basement    frame    and 

stucco   residence    (5   rooms). 


Owner — Steve    Feci,    Rt.    4,     Box    38, 

San  Jose. 
•\rchltect — Not   Given. 
Owner  —  J.    Giardino.   566  N  4th   St., 

San  Jose. 


To   Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    $5000 

1*AN    JOSE.    Santa    Clara    Co.,    Calif. 

No.   1183  Yosemite  Avenue. 
One-story    and    basement    frame    and 

stucco  residence  (6  rooms). 
Owner  —   Herbert  Green.    802   Cerrito 

St..  Berkeley. 
Architert^Not  Given 


Contract  Awarded. 

RESIDENCE  Cost.    $5000 

SAN    JOSE.    Santa    (Tiara    Co..    Calif 

No.    1590    Emory    Street. 
One-stor.v    and    basement    frame    and 

stucco  residence   (5  rooms). 
Owner  — •  Mrs.     S.     McCormack,     Park 

and  Naglee  Sts.,  San  Jose. 
Architect — Not  Given. 
Contractor — Wm.  H.  O'Neil.   1450  Em- 

or.v  St.,   San  Jose 


Contract    Awarded. 

RESIDENCE  Cost,    $4000 

SAN    JOSE,    Santa    Clara    Co.,    Calif. 

No.   1529  Naglee  Avenue. 
One-story  frame  and  stucco  residence 

(5    rooms). 
Owner — Oliver  Gundersen.  1529  N.agleB 

St..   San  Jose. 
Architect — Not    Given. 
Contractor— A.  R.  Calvelli.  1625  Emori' 

St..   San  Jose 


Contract  Awarded. 

RESIDENCE  Cost.   $3,500 

SAN  FRANCISCO.  E  18th  Avenue 
175  S  Cabrillo. 

One  -  story  and  basement  frame  res- 
idence. 

Owner-^Jacob  Rubeson.   %   contractor. 

Architect — Not    Given. 

Contractor — Standard  BWg.  Co..  1500 
Judah   Street. 


Contract  Awarded 

RESIDENCE  Cost.    $5,000 

SAN  MATEO,  San  Mateo  Co..  Calif. 
Lot  12.   Block  3-A,    Seville  Way. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner — Thos.  F,  Wiseman.  121  Syca- 
more Ave..   San   Mateo. 

Architect — Not  Given. 

Contractor — Leadley  &  Wiseman.  307 
2nd  Ave.,   San  Mateo. 


Contract  Awarded 

RESIDENCE  Cost.    $5,000 

BURLINGAME.    San    Mateo    Co..    Cal. 

Lot  15.  Willborough  Place. 
One   -   story  and  basement  frame  and 

stucco  residence. 
Owner — Claud    Place.    760    Willborough 

Place.  Burlingame. 
Architect — Not  Given. 
Contractor — Geo.  W.  Williams  Co..   315 

Primrose    Road.    Burlingame. 


Contract   Awarded 

RESIDENCE  Cost.    $4,500 

SAN    MATEO.    San    Mateo   Co..    Calif. 

Lot   13.    Block  2.    26th  Avenue. 
One-story  frame  and  stucco  residence. 
Owner  Mrs.    E.    Moore. 
Architect — Not  Given. 
Contractor — Wallace   Waterhouse.    1747 

Palm   Ave..    San   Mateo. 


Contract   Awarded 

RESIDENCE  Cost,    $4,500 

SAN    MATEO.    San    Mateo   Co..    C.-tlif. 

409  25th  Avenue. 
One   -   story  and  basement  frame  and 

stucco  residence. 
Owner — Otto  Waldeman   Nelson. 
Architect — Not   Given. 
Contractor — San  Mateo  Investment  Co 

Premises. 


To   Be  Done  By  Day's  Work. 

RESIDENCE  Cost.  $4  Qi 

SAN  FRANCISCO.    E  31st  Avenue 'i: 

S  Vicente. 
One  -  story  and  basement  frame  an 

stucco  residence. 
Owner  and   Builder — F.  H.   Thorinsoi 

1630  Ocean  Avenue. 
Architect— Chas.     Strothoff,    2274    IE 

Street. 


Contract  Awarded 

ALTERATIONS  Cost,    $2,0: 

SAN   FRANCISCO.     1551  Quesada. 
Alterations   to   residence. 
Owner  —  Caroline   Ambrosetti,    17< 

Keith   Street. 
Architect — Not   Given. 
Contractor  —   Arturo   Barsotti.   143 

Quesada   Street. 


Contract   Awarded 

RESIDENCE  Cost.    $7,0 

SAN    FRANCISCO.     E    22nd  Ave.   1 

N  Ocean  Ave. 
Two  -  story  and  basement  frame  aii 

stucco  residence.  ' 

Owner — E.  K.   Bender,  5400  Fulton  J 
Architect — Not   Given. 
Contractor — A.  T.  Morris  &  Sons,  54 

Fulton  Street. 


Contract   Awarded 

RESIDENCE  Cost,   $5,0i' 

OAKLAND,    Alameda    Co.,    Calif,     .i 

Chatsworth  Court.  I 

One-story  frame  and   stucco  restdenl' 

(four  rooms). 
Owner — Evans    Taylor,    6  5  6   Mandai 

Blvd.,    Oakland. 
Architect — Not  Given. 
Contractor — W.  Vernon  Bernard,  R. 

D.   Box  18-E,   Berkeley. 


Contract  Awarded 

RESIDENCE  Copt,   $4.(5 

OAKLAND.    Alameda  Co.,    Calif.    59 

Monzal  Avenue. 
Two-story  frame  and  stucco  resideni 

(five  rooms). 
Owner — G.   A.   Williams.  i 

Architect — Not  Given. 
Contractor — Oscar   Soder,    15  7  6  Allii 

St..   Oakland.  I 


Contract  Awarded  ' 

RESIDENCE  Cost,    $5,5' 

OAKLAND.    Alameda   Co.,    Calif.    E 

57th    Street. 
One  -  story  and  basement  frame  8' 

stucco  residence  (6  rooms). 
Owner — A.  Franceschini. 
Architect — Not  Given. 
Contractor— A.   T.   Beckett.   224  Seen 

Ave..  Piedmont. 


Contract  Awarded. 

RESIDENCE  Cost,    $62 

SPRECKELS,    Monterey    Co..   Cal. 
One-story   frame   residence   (6  room 

shingle   roof,    gas   heating  8yste>' 

wood   sash,   hardwood   floors,  eti 
Owner — A.      P.      and    Lillle     Madsei 

Spreckels. 
Architect  —  Chas.    Butner.    51   Mai 

St.,   Salinas. 
Contractor  —   E.    F.    Reese,   36   8an< 

Lucia    Ave.,    Salinas. 


Contract  Awarded. 

RESIDENCE  Cost.    $45 

SALINAS,    Monterey    Co.,    Cal. 

One-story  and  basement  frtime  a 
stucco  residence  (5  rooms);  »ha 
roof,  gas  heating  system,  wo 
sash,    hardwood    floors,    etc. 

Owner — A.   A.   Johnson. 

Architect  —  Chas.  Butner.  51  Mai 
St.,    Salinas. 

Contractor— J.  T.  Butler,  338  Chur 
St..   Salinas. 


Contract  Awarded. 

RESIDENCE  Cost,  $8( 

ORINDA,    Contra    Costa   Co.,    Cal. 
One-story    and    basement    frame   a 
stucco    residence    (7    rooms  and 
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lb-Contracts    Awardsd. 

itXT  riitit.   rriop,  $93r>.non 

:,N  FRANCISCO.   Duborc  Ave,  Hnr- 
,    mann,  Burhnnan  and  Wphstpr  Rtn. 
Inr-iitory    structural    «tfel    franio 
mint    (207.9x185.1    foot)    rolnforcid 
i:oncrete   floor  Klabs;    cxti'rior  con- 
crete  wallH   with    Htonc   or   term 
«'Otta    facing,    reinforced    concrete 
vault  8.    conipo«ltlon    or    a.sphal! 
block    rooflnK.    5-ln.    Hieel    .xtuddcd 
planter   p.irtlti'ins.    special    llBlitlnn 
(Ixtures.   elevators,    vault    door.s) 
iiner — United  States  Oovernmcnt 
lins  by  Supervlslnp:  Architect  of  the 
Treasury  Dept..   WashlnRton.   D.c 
and  r.llhert   S.   Underwood.    40R   S. 
SprlnB  St..   I.rfis   AnRcIea. 
(ntractor  —  Clinton    Const.    Co..    r)23 

Folsom    Street. 
I  ating— F.    W.   Snook,  596  Clay  St 
lumblno— Jas.    PInkerton.    927    How- 
ard Street, 
lectrlc— Severln  Elec.   Co..   172  Clara 

Street. 
\s  previously  reported,  structural 
••el  awarrled  to  Pacific  Coast  Steel 
(..  JOth  and  Illinois  Sfs.:  excavation 
I'  Sibley  Grading  &  Teamlne  Co..  165 
1  nders  Street. 


VAROS    APPROVED 

■IKBASTOPOL.    .'^onoma    Co..    Calif. 

Treasury  Department  approvetl  the 
;.nrd  to  the  Plant  Rubber  and  As- 
Islos  Company  for  nonconducting 
(Verlnj:  for  heating  and   plumbing  at 

e  U.  S.  post  offlce  at  Sebastopol. 
ybt.  McCarthy.  San  Francisco,  gen- 
ii contractor. 


JILDING   MATERIALS   APPROVED 

nCEANSIDE.  San  Dieeo  Co..  Cal.— 
easury  Department  has  approved 
p  following  builrtlnpr  material  and 
aiipment  awards  for  the  construc- 
>n  of  the  TT.  s.  Post  offlce  at  Ocean- 
le.  I.,,  r.  Dow  Co..  414  Rowan  Bids.. 
>s  Angeles,  seneral  contractor: 
RIectric  water  cooler  and  drinking 
untain.  Halsey  W.  Taylor  Co.:  pas 
ed  water  heater.  U.  R.  Radiator  Co.: 
iler.  Fitzclbbons  Boiler  Co.;  oil 
rners.  Enterprise  Oil  Burner  Co.: 
nconductioR  coverinjr  for  heating, 
ant  Rubber  &  A.'bestos  Co.:  pres- 
re  reducing  valves  on  water  sup- 
V.  Watts  Regulator  Co.:  r.c.  wire, 
izard  Insulated  Wire  Works:  ser- 
ce  entrance  switch.  Frank  Adam  El. 
I  :  lighting  distribution  panels,  F. 
lam  Electric  Co..  receptacles  and 
ish  switches,  Arrow-Hart  &  Hege- 
nn  Elec.  Co.:  lighting  fixtures.  Mu- 
ni Metal  Mfg.   Co. 


UlLDING  MATERIALS  APPROVED 
PELL.  I>ns  Angele.-;  County.  Cal.— 
-easury  Department  has  approved 
e  following  building  material  and 
niipment  awards  for  the  construe- 
on  of  the  U.  ?.  Post  Offlce  at  Bell. 
.  r.  Dow  Co..  414  Rowan  Bldg..  I.os 
ngeles,  general  contr.nctors: 
Pressure  reducing  valve.  Watts  Reg- 
ator  Co.:  pendant  switches.  Pass  & 
""vmnur.  glassware.  Gill  Class  Co. 
Id  Moe-Pridges  Corp.:  lighting  fix- 
ires.   Perfeclite  Co. 


IDS   WANTED 

PORTLAND.  Ore.— Bids  are  being- 
•ceived  by  the  Custodian.  U.  S.  Cus- 
'm  House.  Portland,  for  miscella- 
^ous  repairs,  cleaning,  painting,  etc.. 
:  the  Custom  House.  Portland. 


OW   BIDDER 

HON'OM'T.r.     T.     H.— Raphael    Co.. 

n  Tehama  St..  San  Francisco,  at 
!.67fl  submitted  low  bid  to  Treasury 
epartment  for  painting  plaster,  etc.. 
'  the  V.  S.  post  offlce  and  custom 
"use  at   Honolulu.  T    H. 

IID    OPENING    DATE    POSTPONED 

HONOI.n.U.  T.  H— Until  October 
.  10  .\.  M,   (date  postponed  from  Sep- 


tember .1)  bids  will  be  received  by  the 
Treasury  Dept..  Procurement  Divi- 
sion. Public  Works  Branch.  WashlnK- 
ton.  D.  C.  for  painting  plaster,  etc.. 
In  the  U.  S.  Immigration  Station  at 
Honolulu.  Specifications  may  be  ob- 
tained from  above  offlce  and  from 
ihe  Ciyitodlan  of  the  Building  at  Hon- 
olulu. • 


New    Bids    Wanted— To    Close    Oct.    7. 

1    P.    M. 
POST    OFFICK  t:o.it.    JGU.Udu 

WOODLAND,   Yolo  County,  Calif, 
United    States   Post   Offlce    Building. 
Owner — United    States   Government. 
rian«   by  the  Supervising  Architect  of 

the    Treasury    Dept.,    Washington, 

D.   C. 
Previous    bids   received    were    reject- 
ed,   the  lowest  bid  being  submitted   by 
Geo.    Peterson,    San   Leandro,   at   $39,- 
KOO. 

Hans  and  specifications  may  be  ob- 
tained from  the  Treasury  Department. 


BIDS    WANTED 

GAMBOA,  Canal  Zone.— Until  Oct. 
IS  bids  will  be  received  by  the  Cliief 
Quartermaster,  Panama  Canal,  Bal- 
boa Heights.  Canal  Zone,  for  con- 
struction of  industrial  buildings  con- 
sisting of  11  main  shop'  building,  gen- 
eral storehouse,  lumber  shed,  spare 
parts  shed,  .sandblast  shed,  p.ilnt  .shop 
and  motor  boat  repair  shop,  employ- 
eers*  quarters.  Including  six  1-family 
dwellings,  ten  2-family  houses,  nine 
12-family  buildings,  16-room  bachelors 
quarters,  24-room  bachelors  quarters 
and  mess.  8-apt.  bachelors'  quarters 
at   C.amboa,   C.   Z. 

The  Panama  Canal  Dept.  will  fur- 
nish materials.  Plans  and  specifica- 
tions may  be  obtained  from  the  above 
office   upon  deposit  of  $20.00 


LOW    BIDDER 

FT.  SAM  HOUSTON,  Tex.— Crosby 
I-un>ber  &  Manufacturing  Co.,  Pica- 
yune. Miss.,  at  $152,613.42  (total  cost 
for  17  units)  and  $S,S77.26  (one  unit) 
submitted  low  bid  to  the  Quartermas- 
ter. Ft.  Sam  Houston.  Texas,  for  the 
construction  of  parts  for  fabricated 
demountable  buildings  for  approxi- 
mately twenty  CCC  camps.  Contract 
will  be  awarded  to  low  bidder  short- 
/y.  Complete  list  of  bids  on  file  in  the 
office  of  the  Daily  Pacific  Builder  and 
may  be  inspected  by  those  'nter- 
ested  • 


Low    Bidders. 

POST    OFFICE  Cost,    $51,700 

CLAREMONT.  Los  Angeles  Co.,  Calif. 

United   States   Post    Offlce. 

Owner — Uniteil    States    Government. 

Plans   by  Supervising  Architect  of  the 

Treasury  Dept..   Washington.   D.C. 
Low  Bidder— L.  F.  Dow,  1243  25th  St.. 

.Santa   Monica. 
Three  low  bids  follow: 

L.   F.    DoW(    Santa   Monica $37,760 

Chas.    Dorfman.    Los  Angeles 37.S90 

Theo.    Beyer,   Los  Angeles 40,120 

Complete  bids  will  be  given  shortly. 


CONTRACT    AWARDED 

WALLA  WALLA,  Wash.— York  Ice 
Machine  Corp.,  5051  Santa  Fe  Ave.. 
Los  Angeles,  at  $3,635,  awarded  the 
contract  by  Veterans'  Administration 
for  constructing  ice  cream  -  making 
plant  at  the  Veterans'  Administra- 
tion  Facility,    Walla   Walla. 


Complete  Bids. 

POST   OFFICE  Cost.    $.'<3  imn 

SALINAS.  Monterey  Co.,  Calif.  West 
Alisal,  Howard,  Church  and  Lin- 
coln  Streets. 

One- story  reinforced  concrete  post  of- 
fice (140x60  feet)  tile  floors  in  lob- 
by, ornamental  wainscoting. 

Plans  by  Supervising  Architect  of  the 
Treasury  Dept..   Washington.   D.C. 


Low   Bidder- Leo  Epp,  474.-,  fjeary  St  . 
San  Franclaco. 

'omplcte   bids  follow: 

Leo    Epp.    San    Franclaco $79,22'' 

Frank  J.   Rcllly,  San  Franclaco..  90,4^1 

Wm.   .^plvock,  San  Franclaco 97,80  i 

A.  Nelson,   Inc..  S.  F 101,25ii 

Hl-.ls  held   under  advisement. 


September  4,  1935 
BIDS    WANTED 

KL  .MONTE.  Los  An-  '  •  Co.,  Cal. 
—  Until  Sept.  10,  bids  are  being  re- 
ceived by  Purchasing  Division,  Branch 
of  Supply,  Treasury  Department. 
Washington,  D.  C,  for  21  wood  slat 
shades  for  the  U.  S.  Post  Offlce,  El 
Monte.     Proposal  No.  719-PO. 

sH       CLUB~BUILDINGS 

Contract  Awarded 

ALTERATIONS  Cost,    $10,00ii 

SAN  FRANCISCO.  NE  Valencia  ana 
Clinton   Park. 

Alterations  to  lodge  rooms. 

Owner — First  Serbian  Benevolent  So- 
ciety. 

.\rchltect— Dodge   Riedy,    821    Market. 

Contractor  —  Frank  Antonlvich,  151' 
Marina  Blvd. 

To   Ask    Bids   Sept.    10 — To   Close   Oct. 

1st,  7   P.   M, 
i^OUGE  Cost.    $15.0011 

PITTSBURG.    Contra   Costa    Co..    '•    ' 
Cumberland   St.   bet.   9th  and   lOtb 
One  -   story  and  basement  frame  and 
stucco   lodge    bldg.    (tile   and   com- 
position roofing,  gas  hot  air  heat- 
ing    system,     hardwood     floors    In 
clubrooms  and   lodge  rooms,  gyni- 
nasium,    locker   rooms,    kitchen   in 
basement,   etc.) 
Owner — Pittsburg   Lodge  of  Elks. 
Architect — Dragon  and   Schmidt.s,    206S 
Allston  Way,  Berkeley. 
The   plans  and   speciflc.itions  will  l:e 
available  from  the  architects  Septem- 
ber 10. 


Sub-Contracts    Awarded. 

LODGE   BLDG.  Cost.   $9000 

OAKLAND,     Alamtda    Co.,    Cal.      No. 

920    Thirtieth    Street. 
One-story    frame    lodge    building. 
Owner — Co-Operatlve    Hall    Assn. 
Architect — Not    Given. 
Contractor   —   Waldo    E.    Methel.    1400 

Ashby   Ave.,    Berkeley. 
Lumber — Tilden    Lumber   Co.,    Foot   of 

University  Ave.,   Berkeley. 
Foundation — J.    W.    Roberts.    Prem. 

9II  HOSPITALS 

CONTRACT    AWARDED 

PEARL  H.A.RBOR.  T.  H.  —  John 
Hansen,  at  $19,501  awarded  contract 
by  Bureau  of  Yards  an-d  Docks.  Navy 
Department,  for  repairs  and  altera- 
tions to  Bldg.  No.  371,  Naval  Hospital, 
Pearl  Harbor,   T.    H.:   Spec.   No.   8015. 

Complete  bids  follow: 

John    Hansen    $19,501 

E.    E.    Black,    Ltd 19.995 

R.    S.   Chase   _ 20,996 

J.   W.   Glover  21,750 

Walker   &   Olund   21,900 

W.    S.    Ching  22,288 

Jonah    Kumalac    _ 22,690 

Pioneer  Construction  Co 22,800 

Kalihi    Contracting    Co 22.883 

George    Hess    22.900 

Max    W.    Moody    23,856 

Hawaiian    Contr.    Co 24.809 

Ralph    E.    Woolley    37.350 


Planned. 

HOSPITAL  Cost,    $50,000 

VISALIA.    Tulare    Co.,    Calif. 
New  municipal  hospital   (30  beds). 
Owner — City  of  Visalia. 
.\rchitect— Ernest     K.     Kump.     Rowell 
Bldg..  Fresno. 
.\pplication    will    be    filed    with    the 
PWA  for  a   loan   and  grant   to  finance 
proposed    project. 
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CONTRACT    AWARDED 

FEARL  HARBOR.  T.  H.  —  E.  E. 
Black,  Ltd..  Honohilu.  T.  H..  at  $3,515 
awarded  contract  by  Bureau  of  Yards 
ajid  Docks,  Navy  Department,  for  re- 
pairs to  Building  No.  326,  Naval  Ho6- 
pistal,  Pearl  Harbor,  T.  H.  Specifica- 
tion No.    SOIO. 

Complete   bids  follow; 

E.   E.   Black.   Ltti '. $3,515.00 

R.    S.    Chase    3.653.50 

John    Hansen    3,972.00 

American    Building  Co 4,072.80 

Jonah    Kumalae    4,190.00 

George     Hess     4. 385.00 

W.    S.    Ching    4.452.00 

Walker  &    Olund  4,540.00 

Max    W.    Moody    4.689.00 

Ralph   E.   WooUey  5,500.00 

Hawaiian    Contracting    Co 5,654.00 

Kalihi    Contracting    Co 6,770.00 


Plans   Being   Prepared. 

.\DDITION  Cost,    $20,000 

SACRAMENTO,    Sacramento  Co..   Cal. 

28th  and   L,  Streets. 
Addition  to  Sutter  Hospital  (new  wing 

to    house    offices    of    the    Superior 

California  Hospital  Assn.,    new 

locker   rooms   and    rest    rooms    for 

nurses), 
owner — Sutter    Hospital    28th    and    L. 

Sts..   Sacramento   (R.   D.   Brisbane, 

Supt.) 
Architect — Starks    &    Flanders,    Forum 

Bldg..    Sacramento. 


Contracts   Awarded. 

IXFIRM.\RY  Cont.    Price,    $114,042 

SEATTLE,  Wash.  Campus  of  Univer- 
sity  of   Washington. 

Four  -  story  fireproof  infirmary  (two 
wards  of  13  beds  and  ten  2-bed 
rooms,  diet  kitchens,  ultra  violet 
treatment  laboratories,  eurgeries. 
offices,    library,   etc.) 

Owner — State  of  Washington. 

Architect — A.  H.  Albertson.  Jos.  Wil- 
son and  Paul  Richardson.  Asso- 
ciates. Northern  Life  Tower.  Se- 
attle. 

Contractor — Hoard  Engr.  Co..  Pan- 
tages   Bldg.,    Seattle. 

Electric  Wiring  —  Wire  Electric  Co.. 
Seattle.    $14,455. 

Plumbing  and  Heating  —  University 
Plumbing  and  Heating  Co..  3939 
University  Way,    Seattle,    $25,079. 

Elevators — Moline  Elevator  Co..  2002 
First    St..    Seattle.    $8,142. 
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POWER  PLANTS 


BIDS    WANTED 

MARE  ISLAND.  Cal.— Until  Sept. 
IS.  11  A.  M.,  bids  will  be  received  by 
Bureau  of  Yards  &  Dorks.  Navy  De- 
partment. Washington.  D.  C,  for  set- 
ting two  boilers,  consisting  of  the  re- 
moval of  boiler  settings,  raising  two 
boilers  of  approximately  1000-hp.  ea.. 
new  settings  with  air  cooled  walls 
and  appurtenances,  at  Central  Power 
Plant.  Navy  Yard.  Mare  Island.  Spec. 
No.    8033. 

West  Coast  bidders  should  make  ap- 
plication for  plans  and  specifications 
to  Commandant.  Navy  Yard.  Mare  Is- 
land. Application  must  be  accom- 
panied by  a  check  or  postal  money 
order  for  $10,00.  payable  to  the  Chief 
of  Ihe   Bureau  of  Yards  and   Docks. 

On  previous  bid  opening  low  bid 
was  submitted  by  Barrett  and  Hilp. 
918  Harrison  St.,  San  Franci.sco.  at 
$24,996. 

BIDS    WANTED 

MARE  ISLAND.  Cal.— Bids  are  be- 
ing reccivr-d  by  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C.  for  four.  600-kw.  mo- 
tor-generator sets  and  switchboards 
at  the  Navy  Yard.  Mare  Island 
Specification  No.  7992.  Date  of  open- 
ing bids  will  be  announced  shortly. 

Plans  and  specifications  may  be  ob- 
tained   from    above    ofBce    and    from 


Commandant,    Navy    Yard,    Mare    Is- 
land,   upon    deposit    of    $10. 

West  Coast  bidders  should  make 
application    to    Mare    Island. 

13_    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

CONTRACT  AWARDED 

SAN  FRANCISCO— Atlas  Elevator 
Co.,  34  Harriet  St..  at  $5SS0  awarded 
contract  by  Department  of  Public 
Works  for  furnishing  and  installing 
one  plunger  type  elevator  in  the  or- 
chestra pTt  at  the  Veterans  Building, 
Civic   Center. 


CONTRACT  AWARDED 

S'AN  FRANCISCO— M.  E.  Vukice- 
vich,  606  Mission  St.,  at  $3939  award- 
ed contract  by  Department  of  Public 
Works  for  the  revision  of  the  orclies- 
tra  pit  in  the  Veterans  Building,  Civic 
Center 


BIDS   WANTED 

SAN  FRANCISCO— Until  September 
11,  1:45  P.  M.,  bids  will  be  received 
by  Department  of  Public  Works,  Rm. 
251,  City  Hall,  for  furnishing  and  in- 
stalling marble  base  for  statue  in  the 
vestibule  of  the  Veterans'  Memorial 
Building,  Civic  Center,  San  Francisco. 

Plans  and  specifications  may  be  ob- 
tained from  City  Architect  Cliarles 
Sawyer,  Room  265.  City  Hall.  No  de- 
posit  required. 


CONTRACT    AWARDED 

SAN  QUENTIN.  Marin  Co.,  Calif.— 
Palm  Iron  Works,  15th  and  S  Streets, 
Sacramento,  at  $5,839  awarded  con- 
tract by  the  State  Purchasing  Depart- 
ment, Sacramento,  for  miscellaneous 
steel  work  for  the  Industrial  Building 
at  San  Quentin;  Req.  No.  24387.  Com- 
plete   bids    published    August    27. 


SEEK    FUNDS 

TULARE,  Cal.— Tulare  City  Council 
will  file  an  application  with  the  PWA 
for  a  grant  of  $35,000  to  assist  financ- 
ing the  construction  of  a  new  city 
hall  in  Tulare.  The  total  cost  of  the 
building  is  estimated  at  $80,000. 


Seek  Funds. 

ADDITION  Cost,    $27,000 

WOODLAND,    Yolo  Co.,   Calif. 

Completion  of  City  Hall  (frame  and 
stucco    construction). 

Owner — City   of   Woodland    . 

Architect — Harry  J.  Devine.  Califor- 
nia State  Life  Bldg.,  Sacramento. 
Application    filed    with   the   PWA   for 

a    loan    and    grant    in    the   amount    or 

$27,000  to  finance  the  work. 


Bids  Opened. 

VENT.    SYSTEM  Cost,   $2,000 

SAN  FRANCISCO.     City  Hall. 
Ventilating    system    in    Supervisors' 

Chambers.    City  Hall. 
Owner — City  and  County  of  San  Fran- 
cisco. 
Architect  —  Wm.   Mooser,   Monadnnck 

Building. 
Low  Bidder— Scott  Co..   243   Minna  St. 
Complete  bids  follow: 

Scott   Company   $1,520 

W.   B.   Baker  &  Co 1,548 

Ace    Sheet    Metal   Works 1,M3 

James    A.    Nelson 1.669 

M.   J.  Reeves   Heating  Co 1.944 

Atlas  Htg.      Vent.   Co 1,9SR 

Bids    held    iinder  advisement.        * 


Seek    Funds 

LIBRARY  Cost.    $38,000 

BERKELEY.    Alameda   Co..    Cal.     Thi' 

Alameda. 
New  library. 

Owner — City   of  Berkeley. 
.'\rchitect  —  Jas.     Plachek.     Mercantile 

Bank  Bldg.,  Berkeley. 
.\pplication   filed   with   the   PWA   for 
a    loan    and    grant    to    finnnre    iivoicrf. 


Sub-Contracts   Awarded. 
AUDITORIUM       Cont.    Price,   $272,6 

FRESNO,    Fresno    Co.,    Calif.      Fresi 

and  O  Streets. 
One-story,  basement,  mezzanine  flo' 
and  balcony  auditorium  (to  ae 
2300  on  main  floor  and  1200  In  Vt 
balcony;  50-tt.  stage,  art  gallett 
committee  rooms,  kitchen  ai: 
banquet  room,  central  telepbcy 
system ;  Class  A  construction,  8t^ ' 
frame,  concrete  walls,  steel  »c 
trusses,  hot  air  and  steam  hefl 
ing  system  and  elevators). 

Owner — City   of   Fresno. 

Architects — Allied  Architects  (W.  I 
Coates.  C.  H.  Franklin,  H.  VMi 
Lake.  E.  J.  Kump,  Fred  Swarv 
and  E.  W.  Peterson,  304  Kowil 
Bldg.,   Fresno).  > 

Structural  Engineers— F.  W.  Kel|btf 
and  Clarkson  Swain,  544  Uarlii: 
St..    San  Francisco.  ' 

Mechanical  Engineer — A.  Coddlngtft. 
222  Kearny  St.,   San  Franolaco.  ij 

Contractor— W.  J.  Ochs  &  Trewhi] 
Shields  Co.,  Pacific  Southwei' 
Bldg.,   Fresno. 

Steel  Sash  and  Reinforcing  Steet 
Soule  Steel  Co.,  1750  Army  S 
San    Francisco. 

Hollow  Tile— Paul  Kindler,  1646  He 
ges   St.,   Fresno. 

Structural  Steel — Herrick  Iron  Worl 
ISth  and  Campbell  Sts.,  OaklatK 

Glass— Valley  Glass  Co.,  2220  Inyo  I 
Fresno. 

Lumber  and  Finish  Hardware— V: 
ley  Lumber  Co.  and  Maisler  Brc 
H  and  Mono  Sts..  Fresno. 

Painting  —  D.  Zelinsky  &  Sons,  : 
Grove   St..    San   Francisco. 

Lathing  and  Plastering — Joe  Masi,  i 
Oleander    St.,    Fresno. 

Finish  Material — Fresno  Planing  M 
H  and  Monterey  Sts.,  Fresno.   ■ 

Grading — Valley   Paving  Co.,  Banki 

America  Bldg.,   Fresno.  | 

As   previously     reported,     electrley 

work  awarded  Electric  Constr.  Co., 'iJ 

O.   Box.   Fresno,   $51,954;   stage  equi' 

ment,    curtains    and    drapes,    Genea 

Seating  Co.,  160  Second  St.,  San  Prd 

Cisco,     $9878.83;       seating,      Amerie, 

Seating    Co..    521     Mission    St.,    Ej 

Francisco,    $6760    (1000    opera  chait, 

and    Slater    Furniture     Co.,     Fiesii 

$7520  (2000  portable  chairs).  I 


Seek  Funds. 

FIREHOUSE.    ETC.  Cost,   $26,(j 

BERKELEY,    Alameda  Co.,   Cal.    (. 

dar   Street    from    8th    to   9th  St 
One  -  story  frame  fire  house  (cem-: 

plaster    exterior)     reinforced    ci 

Crete    drill    tower   and    mach 

shop). 
Owner — City   of  Berkeley. 
Architect  — Jas.     Plachek,     Mercan 

Bank  Bldg.,  Berkeley. 
Application    filed    with   the  PWA 
a    loam  and  grant  to  finance  propo 
building. 

14—        RESIDENCES 

Contract  Awarded. 

RESIDENCE  Cost,   $5 

STOCKTON.    San    Joaquin   Co.,   Ca 

No.    1620   N.   Baker  Street. 
One-story    and    basement    frame   f 

stucco  residence    (5   rooms). 
Owner — Victor  J.    Dentoul. 
.\rcliitect— Not  Given. 
Contractor— F.     P.     Dohson.     IIDO 

Harding    St..    Stockton 


Contract   Awarded. 

RESIDENCE  Cost.  $10. 

SACRAMENTO.   Sacramento  Co..  t 

No.    1211    46th    Street. 
Two-story  frame  and  stucco  re-KldPi 
Owner — Russell    Galoway. 
.Architect — Not  Given 
Contractor— O.    C.    Ruby,    4800   T  ' 

Sacramento. 


•«-JC  LIBRABY 
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II 


ALAMEDA 

COUNTY 

Owner 
Clark 
Linton 
Linton 

Contractor 
Anderson 
Tolllfgen 
Tolllfsen 

Ami. 

3450 
4000 
3000 

KLLLVO 
CavanauKli 
Roman 

Owner 
Sihnleder 

1500 
24400 

ConloKiu- 
Orllln 

Owner 
Oelucchl 

ssno 

12G,-. 

LItlell 

Johnnson 

3000 

ronlojtiir 
CttrdonI 

Owner 
Owner 

3000 
1000 

1,7)   NO.  696  GRIZZLY  PEAK  BLVD 
,  BERKELEY.     One-story  five-room 

franu'    dwelllnK 
I  iifi-    —    Royce    Clark,    21G4    Hearst 

Ave,.    Berkeley. 
.•Vhltect— Newsom    &    Newsom,    5G6S 
[  Tart   nidR.,   Berkeley. 
I  iitrnctor— A.  F.  Anderson.  3524  Har- 
bor   View.    Oakland.  $3450 

iVelling 

i's)    no.  4443  pampas  aveune. 

OAKLAND.      One-story   five-room 

dwelling, 
i-ner— G.  W.  Linton,  4622  E-14th  St., 

Oakland. 
.\liltect— Not   Given, 
uitractor— C.    Tolllfsen,    XUl    E-17th 

m..    Oakland.  $4000 


IVELLING 

I  ;>)     NO.    4449    PAMPAS    AVENUE. 

OAKLAND.     One-Story   five-room 

dwelling, 
i-ner— G.  W.  Linton.  4622  E-14th  St., 
;    Oakland. 

/ohlteot— Not   Given. 
(,ntractoiv-C.    Tolllfsen.    3311    E-17tli 

St.,  Oakland.  $3000 


.Iterations 

00    no.  2150  central  avenue, 

ALAMEDA.     Remoled  and    stucco 

front  of  building. 
Cnei^-Leo   Cavanaugh.    2150    Central 

Ave.,   Alameda, 
.ohltect— Not    Given.  $1500 


'.TBRATIONS 

■  I)     NO.  4925  PARK  BLVD.,   PIED- 

■  MONT.     Alter  church. 

vner— Roman    Catholic     Archbishop. 

1100   Franklin    St.,    San   Francisco, 
chitect— N.   K.   Blanchard,   746  Kee- 

ler  St.,    Berkeley, 
ntractor  —  John  H.  Schnieder.  5621 

Shafter  Ave..    Oakland.  $24,400 


VELLING 

72)  NO.  ISSS  SEVENTY-SEVENTH 
Ave.,  OAKLAND.  One-story  six- 
room  dwelling  and  one-story  ga- 
rage. 

vner  —  F.  W.  Conlogue,  2607  64th 
Ave.,   Oakland. 

•chitect — Not    Given.  $3350 


-TERATIONS 

r3)  NO.  1929-31-3  SEVENTT-THIRD 

Ave.,   OAKLAND.  Alterations  and 

addition, 
vner— A.    Grillo,     19S    73rd    Avenue, 

Oakland, 
•chitect— Not  Given. 
>ntractor— P.    Delucchi   &    Son,    5445 

Claremont   Ave.,    Oakland.        $1265 


WELEING 

74)     NO.     3019     SE\T!:NTY  -  THIRD 

Ave.,    OAKLAND.      One-story     5- 

room   dwelling, 
nner  —  -Wm.    B.    Littell,    3005    73rd 

Ave.,    Oakland, 
rchltect— Not    Given. 
:>ntractor— K.   A.   Johnson,    2832   76th 

Ave..   Oakland.  $3000 


WELLING 

•75)   NO.    15S2   SEVENTY-SEVENTH 
Ave..    OAKLAND.      One-story     5- 


room    dwclUnic  and    ono-»lory    Ka- 

ragf. 
Owner  —   F.     W.    Conlogue,    2607    C4th 

Ave.,    Oakland. 
Architect— .Not   Given.  $3000 


ADDITION 

(676)     NO.    5244    LAWTON    AVENUE. 

OAKLAND.     Addition, 
owner — A.    Cardonl,    Premises. 
Architect  — Not   Civen.  $1000 


BUILDING  CONTRACTS 

SAN    FRANCISCO  COUNTY 


129 


Owner 
Pacific 
I^echen.H 
Riedinger 


Contractor  Amt. 

Cochran  2208 

Jensen  15650 

Carlson  265 


ADDITIO.NS 

(127)  .NO.  110  Ni'IVV  MONTGOMERY 
SI.  Ail  work  for  additions  and 
alterations  to  mechanical  venti- 
lating system  in  conference  room 
of   olHce   building. 

Owmr — Pacific  Telephone  &  Telegraph 
Co.,    Premises. 

Engineer — Leland  &  Haley,  58  Sutter 
St.,  San  Francisco. 

Contractor — Cochran  &  St.  John,  Ltd., 
952   Mission    St.,    San   Francisco. 

Filed  Aug.  30,  '35.     Dated  Aug.  26,  "35 

fpon  CL>n;i)letion  75% 

40    days    after    _...     25% 

TOTAL     COST.     $2208.50 

L?ond,    $2208.50.        Surety,      Indemnity 

Fnsurance  Company  of  North  America. 

Limit,      forfeit,    none.        Specifications 

only    Hied. 


U'WELLING 

(12S)     LOT    17    BLK   2990,    Sub.    No.    1 

Sherwood    Forest.      All    work    for 

two-.«tory     and     basement     frame 

dwelling. 

Owner — Mr.   and  Mrs.   B.   O.   Lechens, 

411    Yerba    Buena    Ave.,    S.    F. 
Architect  —  Harold     G.     Stoner,  West 

Portal  and   Portola  Drive,    S.   F. 
Contractor — G.   P.   W.  Jensen  &  Sons, 
Inc.,    320    Market    St..    San    Fran- 
cisco. 
Filed  Sept.  3.  '35.     Dated  Aug.  21,  '35. 

Roof    framing    completed $2934 

Standing    trim    on 2934 

Brown    coat    plaster    on 2934 

When  completed  2934 

I'sual   35   days 3914 

TOTAL,  COST,  $15,650 
Bond.  $7825.  Surety,  Columbia  Casu- 
alty Co.  Limit,  100  days  from  date. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


PAINTING 

(129)  NO.    3000    TWENTY-SIXTH    ST. 

All   work   for  painting. 
Owner — George    L.    and    Irene    Riedin- 

ger.   Premises. 
.Architect — Not  Given. 
Contractor — Anton  Carlson,  1631  Flor- 
ida St.,   San  Francisco. 
Filed   .Sept.   4.    '35.      Dated  Aug.   9.   '35. 

HOLC  Contract  _ 

TOTAL  COST,  $265 
Bond,  $26.1.  Surety.  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  forfeit, 
plans   and   specifications,   none. 


ALAMEDA 

COUNTY 

No, 

Owner 

Contractoi 

Amt. 

B4 

Claremont 

Hennine 

4S49 

5S 

Brown 

Armstrong 

7172 

t;.T 

Roman 

Schneider 

22400 

66 

Clark 

Anderson 

4644 

67 

Clark 

Nelson 

240 

TENNIS  COURTS 

(64)  CLAREMONT  COUNTRY  CLUB 

Oakland.       All     work     for     tennis 

courts. 
Owner — Claremont    Country    Club. 


Architect— J.    J.    |)onriv,in.    9^0    F'arker 

St.,    Uerkcley. 
Conlraelor— P.  ,\I.  lIcnninK.  5228  Law- 
ton  .St.,   Oakland. 
Filed  Sept.   3,    35.     Dated  Aug.   27.  '35. 

on  iKt  of  each  month 75% 

When    completed    75"?!, 

Usual    35   days 75s? 

TOTAL  COST,  $4849 
Bond,  $1849.  Suret.v,  Maryland  Casu- 
ally Co.  Limit.  35  days.  Forfeit, 
none.      Plans   and    specifications    filed. 


CHURCH 

(65)     LOT  164,  St.  JamcB  Wood,  Oak- 
land.     All   work   for  church. 
Owner— Roman     Catholic     Archbishop 
of  San  Francisco,     1100     Franklin 
St.,    San    Francisco. 
Architect— Norman    K.    Blanchard,   746 

Keeler  St..    Berkeley. 
Contractor— John    H.    Schnieder,    5621 

Shafter  Ave.,   Oakland. 
Filed   Sept.   4,    '35.      Dated  Aug.   9,    '35. 

As    work    progresses 

TOTAL  COST.  $22,400 
Bond.  $11,200.  Surety,  Glens  Falls  In- 
demnity Co.  Limit,  100  days.  For- 
feit, $5  per  day.  Plana  and  speci- 
fications   filed. 


DWELLING 

(66)     LOT    43    BLK    14,    North    Crag- 
mont.    Berkeley.     All  work   for  1- 
story  and   basement  frame  dwell- 
ing. 
Owner— Royce    C.    Clark.    2164    Heaxst 

St.,   Berkeley. 
Architect— Noble  and  Archie  T.  New- 
som,   Russ   Bldg.,    San  Francisco. 
Contractor  —  A.    Frederick   Anderson, 

1518    38th    St..    Sacramento. 
Filed  Sept.  4,  '35.     Dated  Aug.  22.  '35. 

Frame    up   jnei 

Brown    plastered    1161 

When    completed    1161 

Usual  35  days 116I 

TOTAL  COST.  $4644 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


PAINTING 

(67)     LOT    43    BLK    14,    North    Crag- 
mont,      Berkeley.      All    work      for 
painting. 
Owner— Royce    C.    Clark,    2164    Hearst 

St.,    Berkeley. 
Architect— Noble  and  Archie  T.  New- 
som.   Russ   Bldg..    San   Francsico. 
Contractor— Nelson    &    GarshoL 
Filed  Sept.  4,   '35.     Dated  Aug.  24,  '35. 

Work    half   finished $80 

When    completed    80 

Usual   35   days _ go 

TOTAL  COST,  $240 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


SAN     FRANCISCO    UNDER    $1000 

ALTER  service  station,  $500;  NE  24th 

and  Valencia  Sts. ;  owner.  Seaside 

Oil  Co.,  2121  3rd  St. 
ALTER  dwelling,   $125;  443  Edinburgh 

S-t.:  owner,  Henri  Morin,  Premises 
ALTER   dwelling,    $400;    425  Anza   St.: 

owner,  Taletha  C.  OfEutt,  268  11th 

Avenue. 
SIGN,  electric.  $250:  4540  Mission  St; 

owner.    Ferrera      Hardware      Co.. 

4540  Mission  St.:  contractor.  Won- 

derlite  Neon,   170  Otis  St. 
SIGN,    electric.    $450;    931    Market    St.; 

owner.   Palm  Garden  Grill,  Prem.; 

contractor,    Wonderlite    Neon,    170 

Otis   St. 
BILLBOARD.   $75:  E  4Sth  Ave.   225  N 

Taraval    St.:    owner.    West    Coast 

Adv.  Co. 
BILLBOARD,   $75;  NE  19th  Ave.  and 

Wawona   St.;    owner.    West   Coast 

Adv.   Co. 
ALTER  dwelling,   $500:  426  Edinburgh 

St.;    owner,    W.    Pomroy,    255    San 

Carlos   St.:    contractor.    Jack   Cal- 
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APARTMENTS 


Contract  Awarded 

APARTMENTS  Cost,    $10,000 

FRESNO,    Fresno  Co..  Calif.     Sll    Mll- 

dreda  Street 
Two-story   frame   and    stucco   apts. 
Owner — H.    Scott. 
Architect — Not  Given. 
Contractor — LaMone  ifall,   1221   Thesta 

St.,   Fresno. 


4-  FACTORIES  &  WARE- 
HOUSES 

BIDS   WANTED 

CASPER.  Wyo.— Until  Sept.  17,  10 
A.  M..  bids  will  be  received  by  the 
Bureau  of  Reclamation,  H.  W.  Ba- 
shore,  Construction  Engineer,  Casper. 
Wyo.,  for  constructing  a  warehouse 
building  at  the  Government  Camp  at 
Seminoe  Dam,  Casper  -  Alcova  Proj- 
ect:  Spec.    No.    719-D. 

The  work  i.s  located  about  .17  miles 
northeast  of  Parco.   Wyo. 

The  warehouse  building  will  con- 
sist of  main  section  33  by  140  feet 
in  size,  and  an  addition  20  by  140  feet 
in  size.  The  foundations  of  all  of  the 
.sections  and  the  walls  to  a  height  of 
five  feet  above  the  fioor  will  be  of 
concrete.  The  framework  above  the 
concrete  will  be  of  structural  steel  and 
will  be  covered  with  corrugated  steel 
sheets.  Metal  folding,  sliding  and 
swing  doors  and  metal-sash  windows 
will  be  located  in  the  outside  walls. 
An  office  room  and  a  toilet  room  with 
wooden  partitions  will  be  located  in 
one  corner  of  the  warehouse.  AH 
plumbing  and  the  electrical  installa- 
tion  will    be    included    in    the  contract. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others,  $1,  not  return- 
able. May  be  obtained  from  Bureau 
offices  at  Casper.  Wye.  or  Denver. 


To   Be   Done   By   Day's  Work. 

MILL  Cost.    $1,500 

SAN  FRANCISCO.  San  Bruno  Ave. 
and   Alemany  Blvd. 

One-story   frame   mill. 

Owner — J.  L.  Sage  &  Cm.,  31!)  Bay- 
shore   Blvd. 

Architect — Not   Given. 


PREPARING    PLANS 

9ATICOY.  Ventura  Co.,  Cal.— Ar- 
chitect Roy  C.  Wilson,  112  S.  Mill  St.. 
Santa  Paula,  is  preparing  preliminary 
plans  for  a  two-story  reinforced  con- 
crete lemon  packing  plant,  140x252  ft.) 
to  be  built  in  Satlcny  for  the  Del 
Norte  and  Santa  Paula  Lemon  Cos.; 
J.  D.  Culbertson.  manager.  The  ar- 
chitect desires  data  on  concrete, 
mushroom  or  flat  slab  construction. 


CONSTRUCTION  TO  START 
SHORTLY 
PHOENIX.  Arizona.  —  Libby  Fruit 
I'acking  Co..  Geo.  Libby,  manager. 
Phoenix,  has  announced  that  con- 
.struction  of  the  new  packing  plant  to 
replace  the  company's  existing  build- 
ing at  126  S.  Ninth  St.,  Phoenix,  Is 
scheduled  to  start  the  early  part  of 
September.  The  Libby  Co.  has  leased 
a  l^j-acre  site  at  Buchanan  and  7th 
Sts.,  Phoenix,  from  the  Southern  Pa- 
cific Railroad.  The  proposed  building 
will  contain  approximately  30,000  sq. 
ft.  of  floor  space  including  an  air 
conditioned  storage  room  with  a  ca- 
pacity of  50  cars.  All  of  the  present 
machinery  will  be  used  and  several 
sorting  and  conveying  units  will  be 
added.  The  plant  will  be  designed  for 
both   railroad   and    truck   loading. 

Plans   Being   Prepared. 

ALTERATIONS  Cost.    ?2,U0O 

SAN  BRUNO,  San  Mateo  Co..  Calif. 
.Alterations  to  building  for  creamery 
owner — Withheld. 

Architect — A.    A.    Cantin,    557    Market 
St.,  San  Francisco. 


Plans  Being  Figured — Bids  Close  Sept. 
15th. 

FACTORY  Cost.    $50,000 

NAPA.    Napa  Co.,    Cal.     Soscol  Ave. 

One-story  Class  C  factory  (100x400  ft.) 
concrete  walls,  wood  interior  sky- 
lights,  etc. 

Owner — Rough  Rider  Mfg.  Co.  (Na- 
than Rothman,  Prop.)  175  12th  St.. 
San  Francisco, 

Engineer— W.  W.  Hanscom.  848  Clay- 
ton   St..    San   Francisco. 

Mgr.    of  Const. — Mr.   Hanscom. 


Preparing    Working    Drawings. 

BOTTLING  PLANT  Cost.   $20,000 

SACRAMENTO.    Sacramento   Co.,   Cal. 
One-story   brick   bottling   plant. 
Owner — Coca   Cola    Company. 
Architect— Chas.    F.    Dean.    Californi-i 
State  Life  BIdg..  Sacramento. 
Bids  will  be  asked  In  about  2  weeks. 


6— GARAGES    &    SERVICE 
STATIONS 


Cost, 


Contract   Awarded. 

ALTERATIONS' 

.SAN    FRANCISCO. 

Alterations   to   offices. 

Owner  —  Seaside    Oil   Co..    2121    Third 

St.,  San  Francisco. 
Architect — Not  Given. 
Contractor— F.   C.   Stolte  Co.,   3455  La- 

guna  St..   San  Francisco. 


Planned. 

SERVICE    STATION  Cost.    $10,000 

WOODLAND.    Yolo    Co..    Calif.      Main 

and  Walnut  Streets. 
New    service    station. 
Owner — Standard     Oil    Co..     225     Bush 

St..   San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 

tH  FEDERAL  BUILDINGS 

New    Bids    Wanted — To    Close    Oct.    ?. 
1   P.   M. 

PO.ST   OFFICE  Coat.    $57,200 

SAN  GABRIEL.  Los  Angeles  Co.,  Cm>. 
U.    S.    Post  Office  Building. 
Owner— United    States    Government. 
Plans    by    the    Supervising    Architect. 
Washington,    D.   C. 

Plans  and  specifications  may  be  ob- 
tained from  the  Treasury  Department 
Washington,   D.   C 

On  previous  bid  opening  lowest  bid 
was  submitted  by  the  Atlas  Const 
Co.,    Pasadena,   at   $44,500. 


LOW    BIDDERS 

PASCO,  Wash.— Newman  Brothei 
McMinnville,  Ore.,  at  $469  sulunitt 
low  bid  to  Treasury  Dept..  Wa-shlr 
ton.  D.  C.  for  painting  the  plasty 
etc.,  at  the  U.  S.  Post  Office  at  f: 
CO.  Second  low  bid  was  submitted 
Apex  Painting  and  Decorating  c 
Seattle  .at  $487.  Bids  held  under  a 
visement.  • 


CONTRACT  AWARDED 

SAN  FRANCISCO.— Nick  Hemmi 
ga.  627  38th  Ave.,  at  $475  awarded  tj 
contract  by  Custodian,  U.  S.  Post  C 
fice,  for  directional  signs,  etc.,  i: 
the  post  office,   7th  and  Mission  Stsi' 

Complete    bids    published   Aug,   20. 


Low    Bidders. 

POST   OFFICE  Cost,  $120,«i' 

ANAHEIM,   Orange   Co..   Calif.       .    | 

United   States  Post   Office. 

Owner — United    States    Government. n 

Plans   by  Supervising  Architect  of  tlf 

Treasury  Dept..   Washington,  D. 
Three  low  bids  follow; 
Low  Bidder — G.   F.    Campbell  Buildii 

Co,  and  Chas.  Kelly,   Byrne  Bids 

Los  Angeles. 
G.    F.    Campbell    Bldg.    Co..    and 

Chas.  Kelly.   Las  Angeles $71.8 

Theo.  Beyer  Corp..   L.  A 73,7 

L.    P.   Dow  Co.,    L.   A 74,0 

Complete  bids  will  be  given  shorti 


Bids   Wanted— To   Close   Oct.  2nd.  1 

P.   M. 
BARRACKS  Cost,    $116.0:, 

PORT  ANGELES.  Wash.  Coast  Gua.^ 

Air    Station.  | 

One-story  brick  barracks  building  (;! 

accommodate  75  men)  shop  buU^ 

ing  and   garage. 
Owner — United  States  Government,   i 
Plans  by  Supervising  Architect  of  tl' 

Treasury  Dept..   Washington,  D.' 
Plans  and  specifications  mav  be  oV 
tained  from  above  office 

Bid  Opening   Date  Postponed   Until 
Sept.   16,  1    P.    M. 

POST  OFFICE  Cost.   $85.8; 

VENTURA.    Ventura    Co.,    Calif. 

Two  -  story  post  office  building,  12! 
93  ft.,  concrete  walls,  exposed  con 
Crete  exterior,  tile  roof,  vaulti 
concrete  piles,  inarble  and  1 1 1" 
work,  ornamental  iron,  skylight; 
one  pipe  low  pressure  steam  hea 
ing  system,   etc. 

Owner — United    States    Government. 

Plans  by  Supervising  Architect  of  tl 
Treasury  Dept..  Washington.  D.i 


Bids   Rejected. 

POST   OFFICE  Cost,  $57.2i 

VAN    NUYS.    Los    Angeles   Co..    Call 

Sylvan    St.    bet.    Van    Nuys    Blv. 

and  Vesper  Street. 
One-    and    two  -  story    reinforced  coi 

Crete  post  office  building  (tile  ro( 

steam   heat,   etc.) 
Owner — United  States  Government. 
Plans  by  Supervising  Architect  of  tt 

Treasury  Dept..  Washington.  D.I 
Plans   will   probably   be   revised  an 
new   bids  asked. 

On  previous  bid  opening  lowest  hi' 
was  submitted  by  Schuler  &  McDor 
aid.    Oakland,    at    $49,500. 


AWARDS  APPROVED 

ROSEVILLE.  Placer  Co..  Cal.— Th 
Treasury  Department  approved  th 
awards  to  Day  and  Night  Watf 
Heater  Company  for  gas  water  heal 
er  and  to  the  Chicago  Pump  Co.  fc 
sump  for  the  U.  S.  post  office  at  Rose 
ville.  K.  E.  Parker  Co.,  135  Sout 
Park  St.,  San  Francisco,  gener.nl  cor 
'ractor. 


PACIFIC    CONSTRUCTOR 


B.  Vou  niP  further  advlHCd  and  no- 
il«l  that  you  aro  In  default  In  per- 
irmance  of  your  obllitallons  undfr 
-r  conlriicl  wllh  you  uy  ri^ason  of 
jur  failure  to  furnish  necessary  line* 
id  urndeH  and  any  other  enKlncerlns 
■ilch  you  are  olillKated  to  furnish 
I'der  the  terms  of  the  iimlrait. 
7.     You     are     further     notineri     thai 

•  have  and   a«sert   a    valid    ilaim   for 
extension  of  time  for  the  perform- 

:ce  of  our  oontrnrt  arlslUK  from  Ihi- 
uses    heretofore    stated    to    you     in 

■  r  request  for  such  exlensiim  dated 
ine  10,  l!tS5.  and  In  addition  to  the 
tension    of    time    requested    therein. 

•  now  assert  a  richf  to  and  request 
ch  additional  extension  of  time  as 
ny  be  necessary  to  complete  the 
ntract  in  the  event  that  we  con- 
lue    to    perform    pame.    ha-sed    upon 

(a)  Heavy,  treacherous,  and  unfore- 
en  character  of  the  cronnd  maklnt; 
nstructlon    more    difficult    and    slovv- 

throuRh  no  fault  of  the  contractor; 

(b)  Inadequacy  and  unsafely  of  the 
>slgn   In   accordance   with    our    letli-i 

you  dated   August   23.    19S.i>: 

(c)  Additional  work  required  to  i.. 
Sne  not  Included,  intended  or  con- 
mplated  hy  the  contract,  plans  and 
leclflcatlona 

S.     By   reason    of  the    fact*   asserted 

■  this  letter  a  right  to  rescind  our 
Jntract  with  you  has  arisen  in  our 
vor.  but  we  do  not  desire  to  exer- 
se  such  rlRht  unless  it  is  absolutely 
■cessary.  as  we  consider  that  it  is 
le  primary  purpose  and  object  of  the 
iKtrlct  to  complete  the  tunnel  an;l 
\e  entire  project  as  speedily  as  pos- 
hle.  If  we  exercise  our  right  to  re- 
■ind  at  this  time.  It  will  result  in 
-eat  delay  to  the  project  and  might 
■suit  In  loss  of  a  portion  of  the  wor'' 
ready    done    In    the    construction    of 

le  tunnels.  We  are  anxious  that  the 
ork  be  completed,  and  to  complete 
le  following  reasons  In  addition  to 
lose  heretofore  asserted: 
ime  for  you.  and  we  assume  that 
^lu  are  of  the  same  mind. 

9.  We  Invite  your  consideration  to 
>e  various  matters  set  forth  in  this 
■•tter.  but  must  inform  you  at  this 
me  that  if  we  continue  wl*h  the  work 

will  be  only  upon  the  following  con- 
tlont:  ♦^ 

(a)  That  provision  be  made  imme- 
lately  to  pay  us  the  reasonable  value 
r  the  additional  work  we  have  been 
ailed  upon  to  perform,  or  which  it 
lay  be  necessary  to  perform  here- 
fter.  '^ 

(b)  An  extension  of  time  be  grant- 
d  Immediately  which  will  enable  us 
D  complete  the  work  without  penalty 
niets  delay  hereafter  occur  which  is 
ue  to  our  fault. 

(c)  Henceforth  you  i>erform  all  the 
eceHsary  and  proper  engineering  work 
iicluding  the  giving  of  all  lines  and 
rades.   and   assume   responsibility  for 

.11  engineering  work  which  we  have 
Iready  performed  and  pay  the  cosi 
f  sama. 

10.  We  will  proceed  with  Installa- 
lon  of  type  "A"  tunnel  construction 
n  the  excavated  portion  of  the  two 
unnels  from  the  westerly  end  there- 
'f.  subject  to  the  conditions  speciHed 
n  our  letter  to  you  dated  August  23, 
935.  We  will  do  this  for  the  purpose 
if  preventing  any  loes  that  might  oth- 
!rwlse  occur  of  the  excavated  portion 
>f  the  tunnels  in  which  concrete  has 
lot  yet  been  installed,  unless  notified 
)v  you  to  cease  such  work.  We  will 
lot  perform  any  other  work  fn  the 
:onstructlon  of  the  tunnels  under  our 
-•ontract  with  you  unless  notified  with- 
in a  reasonable  time  after  receipt  of 
this  letter  that  the  conditions  set 
forth  hereinabove  are  satisfactory  and 
win  be  met  by  you. 

Very  truly  yours. 
•  IX  COMPANIES    OP    CALIFORNIA. 
By  S.   D.    Bechtel.   President. 


Tunnel  District  President  Answers 

Six  Companies  In  Contract  Dispute 

Thomas   E.   Caldecott,  president   of  the   board   of  directors   of  Joint 
Highway    District    No.    13,    organized    to    construct    the    Broadway    low- 
level    tunnel,    has    Issued    the    following    statement    concerning   the    dis- 
trict's position  with   regard  to  the  project: 
•'The  accident  In   the  Uroadway  Low 


Level  Tunnel  would  not  have  occurred 
If  the  contractor  had  followed  the  ex- 
cavation work  by  promptly  installing 
the  permanent  reinforced  concrete  lin- 
ing called  for  by  the  plans  and  speci- 
fications. 

•■Instead  of  this,  the  contrac'or  has 
excavated  approximately  1000  feet  be- 
yond the  concrete  lining  in  each  bore. 
The  accident  which  reeulteU  in  the 
death  of  three  men  occurred  while  the 
men  were  engaged  in  replacing  teni- 
IKirary  timbering  which  was  Install- 
ed more  than  six  months  ago  and 
which  was  splintering.  The  contrac- 
tor has  been  frequently  urged  by  the 
Joint  Highway  District's  engineers  to 
coninience  and  vigorously  pursue  the 
placing  of  the  permanent  concrete 
tunnel  lining. 

"The  (350  miners  were  discharged 
by  the  contractor  on  August  21st,  be- 
cause the  contractor  finaJly  had  de- 
cided that  the  permanent  concrete  lin- 
ing must  be  placed  In  the  open  bores 
without  delay  to  prevent  the  failure 
of  the  timbering  or  the  possible  col- 
lapse of  the  tunnel. 

"Within  the  past  few  months  the 
Six  Companies  of  California,  the  con- 
tractor, has  stated  that  It  would  sus- 
tain a  loss  on  the  Job.  Thereafter  the 
contractor  began  to  advance  claims 
that  the  Joint  Highway  Dlstict  was 
not  performing  sufficient  engineering 
work,  although  the  specifications  state 
the  contractor  shall  do  his  own  engi- 
neering. The  district  declined  to  per- 
form work  at  the  taxpayers'  expense 
for  the  contractor,  which  the  con- 
tract   obligates    It    to    perform. 

"More  than  a  year  in  advance  of 
the  date  fixed  for  the  completion  of 
the  contract,  and  at  a  time  when  the 
work  could  well  have  been  finished 
within  the  time  limit  set  in  the  con- 
tract. Six  Companies  of  California  re- 
quested an  extension  of  time  for  six 
months.  The  District  declined  to  give 
an  extension  on  the  ground  that  noth- 
ing had  occurred  which  under  the 
terms  of  the  contract  Justified  an  ex- 
tension. An  extension  would  relieve 
the  contractor  of  the  penalty  for  non- 
completion  within  the  time  fixed  in 
the  contract. 

"The  contractor  next  employed  a 
protective  committee  of  consulting  en- 
gineers who.  after  a  short  considera- 
tion on  August  19th  verbally  notified 
Wallace  B.  Boggs.  District  Engineer, 
that  the  design  of  the  finished  con- 
crete lining  was  inadequate  for  the 
ground  conditions,  and  that  a  written 
notice  to  his  effect  would  be  filed  by 
the  contractor  shortly  which  would 
demand  changes  In  the  plans  of  thi> 
finished  concrete  lining,  which  would 
result  in  large  payments  for  extra 
work  to  the  contractor.  We  believe 
these  additional  payments  would  bt> 
sufficient  to  make  up  all.  or  a  very 
large  part  of,  the  contractor's  antici- 
pated loss  on  the  Job.  The  contrac- 
tor's letter  of  August  23  atempting  to 
force  the  adoption  of  this  plan  for  ad- 
ditional payments  followed.  Threats 
of  court  action  have  been  made  from 
time  to   time. 

"Another  contention  advanced  by 
the  contractor  In  attempting  to  estab- 
lish the  right  to  additional  work  is 
that  Six  Companies  of  California  was 
misled  by   he   seologist's   report   made 


to  the  district.  The  structures  found 
during  excavation  have  followed  the 
geologlsfs  report  with  remarkable  fi- 
delity. In  addition,  the  Six  Companies 
has  had  great  experience  in  tunnel 
construction  and  Its  members  knew 
the  conditions  to  be  encountered  In 
driving  a  tunnel  in  the  coast  range 
hills  before  bidding  on  this  Job  or 
entering  into  the  contract.  The  con- 
ditions found  in  the  Broadway  Low 
Level  Tunnel  are  less  difficult  than  In 
other   tunnels   built   in   this   locality. 

"The  contractor  has  taken  this  Job 
and  the  District  expects  it  to  finish 
the  work  in  accordance  with  the  plans 
and  specifications.  The  attack  on  the 
adequacy  of  the  design  of  the  finished 
tunnel  lining  and  its  safety  for  the 
conditions  encountered  Is  not  sustain- 
able. The  District  has  absolute  con- 
fidence in  the  skill  and  knowledge  of 
the  District  Engineer.  This  confidenco 
Is  reinforced  by  the  fact  that  every 
detail  of  the  plans  and  specifications 
were  checked  and  approved  by  emi- 
nent consulting  engineers  and  that 
thereafter  the  plans  were  checked  and 
approved  by  the  englneej-s  of  the  De- 
partment of  Public  Works  of  the  State 
of  California  and  the  United  States 
Government  Engineer  for  the  Public 
Works  Administration,  after  w-hich  ex- 
amination the  United  States  granted 
$1,095,000  toward  the  cost  of  the  work. 

"This  accident  has  no  connection 
with  the  design  of  the  tunnel.  It  was 
solely  due  to  the  method  of  construc- 
tion used  by  the  contractor.  My  sym- 
pathy and  condolence  go  to  those  who 
have  suffered  tragic  loss  by  rea.son  of 
existing  conditions  which  in  no  re- 
spect arise  from  the  design  of  the 
tunnel. 

"The  District  proposes  that  the  tax- 
payers be  protected  by  a  fair  and  full 
performance  ef  the  contract  whic'> 
the  Six  Companies  of  California,  an 
experienced  and  reputable  firm,  enter- 
ed into  after  open  bidding  and  months 
of  examination  of  the  plans  and  spec- 
ifications and  of  the  hills  In  which 
the  tunnel   Is   to   be   built." 


Kelly  Assures 
Convict  Labor 
Plan  Abandoned 

Assurance  that  the  proposed  In- 
crease in  use  of  convict  labor  on 
State  highways  has  been  abandon- 
ed is  contained  in  a  letter  from 
Director  of  Public  Works  Earl  Lee 
Kelly  to  Floyd  O.  Booe,  secretary- 
manager  for  Northern  California 
Chapter,  Associated  General  Con- 
tractors.   Mr.  Kelly's  letter  states- 

I  have  received  your  letter  of 
August  20,  1935,  and  am  pleased  to 
advise  you  that  It  Is  not  going  tn 
be  the  policy  of  Governor  Merriam 
to  replace  free  men  with  convicts 
and  we  are  going  to  continue  in 
the  future  as  we  have  in  the  past 
with  the  normal  use  of  convict  la- 
bor and  we  do  not  contemplate  any 
incr^se  in  convict  personnel 
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Pl&RMIToS  AMD  eOM^JRACTI 


SAN   FRANCISCO  COUNTY 


No. 

Owner 

Contractor 

Amt. 

900 

Balesteiri 

Owner 

2500 

901 

Raelfo 

t)wncr 

ISoO 

902 

Michael 

Michael 

4000 

903 

Standard 

Owner 

3000 

904 

Standard 

Owner 

12000 

905 

Young 

Owner 

7400 

906 

Hardeman 

Owner 

3500 

907 

Rubeson 

Standard 

3500 

90S 

Sobrato 

S   F  Con 

4000 

909 

Barber 

Owner 

4000 

910 

Seaside 

S'tolte 

2900 

911 

YounK 

owner 

7400 

912 

Barroni 

Barsotti 

4000 

913 

Anderson 

Owner 

3000 

914 

Sanfilippo 

Owner 

1500 

915 

Lambert 

Rochelle 

1800 

916 

Blincoe 

Owner 

3000 

917 

Thompson 

Schell 

2000 

918 

Penaat 

Weil-Built 

8000 

919 

Reimann 

Owner 

2800 

920 

Harms 

Owner 

5000 

921 

Berry 

Galli 

5000 

922 

Christensen 

Owner 

4000 

923 

Nelson 

Owner 

2500 

924 

Nelson 

Owner 

2000 

925 

CuUinan 

Byrne 

4650 

926 

Weinstein 

Jacks 

2000 

927 

First 

Antonivich 

7600 

DWELLING 

(900)     W   CAROLINE    ST.    250    S   19th 

St.  One-story  and  basement  frame 

dwelling. 
Owner— Sam   Balesteiri.    1900   20th   St., 

San   Francisco. 
Architect— Not   Given.  $2500 


DWELLING 

(901)     S    ITALY  AVE.    67    W   Moscow 

S't.  One-story  and  basement  frame 

dwelling. 
Owner  —  Angelo    Raelfo,    800   Moscow 

St.,   San  Francisco. 
Architect— Not  Given.  $1850 


DWELLING 

(902)     E  WE.STGATE  35  N  Kenwood. 

One-story   and      basement      frame 

dwelling. 
Owner  —  John   Michael,    762   De   Haro 

St.,    San    Francisco. 
Architect— Not   Given. 
Contractor — Michael    &    Bomerer,     762 

De  Haro   St.,    S.   F.  $4000 


DWELLING 

(903)     N    KIRKHAM    ST.    57    E    33rd 

Ave.        One-story     and    basement 

frame   dwelling. 
Owner   —    Standard    Bldg.,     Co.,     1500 

Judah   St.,   San  Francisco. 
Architect— Not   Given.  $3000 


DWELLINGS 

(904)     W      THIRTY-SECOND      AVE. 

250,  300,  275  and  325  S  Lawton  &t. 

Four      one-story    and      basement 

frame    dwelling.^. 
Owner   —   Standard   Bldg.,     Co..     1500 

Judah   St..   San    Francisco. 
Architect — Not  Given.  $3000  each 


DWELLINGS 

(905)  E  THIRTY-SECOND  AVE. 
225  and  175  N  Rivera  St.  Two  1- 
story  and   basement   frame  dwlgs. 

dwner  —  Samuel  Young,  117  Mont- 
gomery St.,  San  Francisco. 

Architect  —  C.  O.  Clausen.  746  46th 
Ave.,   .'>.   F.  $3700  each 


DWELLING 

(906)     W     TWENTY-FOURTH    AVE. 

50    N    Lawlon    t.      One-story    and 

basement  frame  dwelling. 
Owner  —  Michael    D.    Hardiman,    423 

38th  Ave.,  San  Francisco. 
Architect   —   C.    O.    Clau.sen,    746    46th 

Ave.,  San  Francisco.  $3500 


DWELLING 

(9!)7)  E  EIGHTEENTH  AVE.  175  S 
Cabrillo  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Jacob  Rubeson,  %  Contractor. 

Architect — Not   Given. 

Contractor— Standard  Bldg.  Co.,  1500 
Judah  St.,  S.  F.  $3500 


ALTERATIONS 

(9IIS)     no".  50  OSGOOD  PLACE.  Alter 

cafe. 
Owner — John  Sobrato,  Premises. 
Architect  —  Richard    R.    Irvine,    3431 

Market  St.,   San  Francisco. 
Contractor— S.  P.   Constr.   Co.         $4000 


.DWELLING 

(909)  NW  CHENEaiY  ST.  425  E 
Randall  St.  One-story  and  base- 
ment  frame   dwelling. 

Owner— H.  B.  Barber,  225  College  St., 
San    Francisco. 

Architect— Not  Given.  $4000 


ALTERATIONS 

(910)  NO.  2121  THIRD  ST.  Alter 
offices. 

(j'.vner — Seaside   Oil   Co..    I'remises. 
Architect — Not   Given. 
Cc'iitractor— F.  C    Stolte  Co.,  345b  La- 
guna    St.,    S.    F.  «2900 

rjWELLINGi* 

(911)  E  THIRTY-SECOND  AVE. 
150  and  200  N  Rivera  St.  Two  1- 
story  and  basement  frame  dwell- 
ings. 

Owner   —    Samuel  Young,    117    Mont- 
gomery  St.,   San  Francisco. 
Architect  —  C.    O.  Clausen,    746    46th 
Ave.,   S.   F.  $3700  each 


DWELLING 

(912)  S  QUE9ADA  ST.  250  E  Keith. 
One-story  and  basement  frame 
dwelling. 

Owner — Carlo  Borroni,  1457  Quesada 
St.,  San  Francisco. 

Architect — Not    Given. 

Contractor — G.  Faggioni  and  G.  Bar- 
sotti,  1567   Revere  St.  $4000 


DWELLING 

(913)  E  THIRTY-SECOND  AVE.  250 
N  Noriega  St.  One-story  and 
l)asenient  frame  dwelling. 

Owner  —  Christian  Andersen,  146 
Granville  Way,   San  Francisco. 

Architect — Not   Given.  $30(i0 


ALTERATIONS 

(914)     NO.     4735    GEARY    ST.       Alter 

cafe. 
Owner — Joseph    Sanfilippo,    2438    Jones 

St..    San    Francisco. 
Architect— Not    Given.  $1500 


ALTERATIONS 

(915)     NO.  563  THIRTY-THIRD  AVE. 

Alter    dwelling. 
CJwner — William   Lambert,    Prem. 
Architect — Not   Given. 
Contractor  —  Rochelle    &     Lake,     102 

Baker    St.  $1800 


DWELLING 

(916)  E  FIFTEENTH  AVE.  250  S 
Vicente  St.  One-story  and  base- 
ment  frame   dwelling. 

Owner— C.  O.  Blincoe,  2663  15th  Ave., 
San    Francisco. 

Architect — Not    Given.  $3000 


ALTERATIONS 

(917)     SW    SIXTEENTH    AND    HAR- 

rison    Sts.      Alter   warehouse. 
Owner— Thompson  &  Holms,  171  Blux- 

ome  St.,   San  Francisco. 
Architect — Not    Given. 
Contractor— Fred   W.   Schell,   1651   24th 
Ave.,    .<?an    Francisco.  $2000 


DWELLINGS 

(918)     S   KENWOOD   ST.    295  and  : 

W    Upland.      Two    one-story    a 

basement   frame  dwellings. 
Owner— W.  H.  and  Ed.  F.  Penaat.  : 

California   St.,    San   Francisco. 
Architect— Not   Given. 
Contractor— Weil-Built     Homes,     In 

Clunie  Bldg.,  S.  F.  $4000  i 


i   Fun.'i 
basenn 


DWELLING 

(919)      S   JUDAH    ST.    100    1 

Ave.        One-story     and 

frame    dwelling. 
Owner — Wm.    Reimann.    281    Mallorl 

Way,   San   Francisco. 
Architect— Not    Given.  JZfl' 


BUILDING 

(920)     S    ELLIS 

ST.    1 

37    E 

Polk  ! 

One-story 

Class 

C     comraercj 

building. 

1 

Owner  —  Hugo 

Harms 

,    1217 

Staoyjl 

St..    San  Francisco. 

Architect— Not 

Given. 

$5Ct 

DWELLING 

(921)      S-E   CEDRO   WAY   100   S  Doe. 

Ave.      One-story      and      baseme 

frame   dwelling. 
Owner — Ralph    D.    Berry,    222    Asht 

St.,    San    Francisco. 
Architect — Not  Given. 
Contractor  —  R.    F.    Galli,    1574     28 

Ave.,    .San    Francisco.  $50 


DWELLING  : 

(922)     W    TWENTY-FIRST   AVB.  f 

S    Quintara    St.       One-story    a;i 

basement   frame  dwelling. 
Owner   —    Herman    Christensen,    14 

27th  Ave.,  S«n  Francisco. 
Architect  —  C.    O.    Clausen,    746    46, 

Ave.,  San  Francisco.  $40f 


DWELLING 

(923)     N   ROMAIN    ST.    114    E  Corbo 

Ave.       One-story     and     basemei 

frame   dwelling. 
Owner— F.    Nelson    &    Sons,    2901  19 ' 

Ave.,    San   Francisco. 
Architect — Not   Given.  $25? 


DWELLING 

(924)     N    ROMAIN    ST.    86    E    Corbe 

Ave.       One  -  story    and    basemeii 

frame   dwelling. 
Owner— F.    Nelson   &    Sons,    2901  19 

Ave..    San    Francisco. 
Architect — Not  Given.  $20: 


DWELLING 

(925)     W  CHURCH  ST.  SO  N  30th  S> 

Two-story  and     basement     frair 

dwelling. 
Owner  —  Lulu   CuUinan,    1683  Chun 

St..    San    Francisco. 
Architect — Not  Given. 
Contractor  —  William    Byrne,    1606 

Dolores   St.,    San    Francisco.   $46 


Repa 


REPAIRS 

(926)   NO.    615    MARKET    ST. 

fire   damage   to   store. 
Owner — Isidor  Weinstein,   1041  Mark 

St.,    San   Francisco. 
Architect — Not   Given. 
Contractor— Jacks  &   Irvine,   620  Ma 

ket  St.,   San  Francisco.  |20' 


ALTERATIONS 

(927)     NO.    255   VALENCIA   ST.  Alt' 

lodge   rooms   and   basement. 
Owner — First  Serbian   Benevolent  Si 

ciety.    Premises. 
Architect — Not    Given. 
Contractor  —  Frank     Antonivich,    V 

Marina   Blvd.,    S.    F.  V^' 
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M ACHIMERT  ^  MATERIAIL 


Bid    calls    for   conitructJon 


Ftdtral,  State,   Municipal  and  other  Public  agenclei. 


teriala   and    miscellaneoua     equipment   and   auppllea   purohaead   by 


SAN  FRANCISCO  CITY 

W  FHANCISCC).— Until  Si^il.  ir,. 
.1  1.  M.,  bids  will  be  recelvid  by  '1'. 
A.lrooka,  I'urohuspr  of  .Supplies,  Km. 
27<Clty  Hull,  for  furnl«hlnK  bell  ;uid 
phii  bandH,  plate  wiisheiH  luid  lie 
l)(<s  for  the  San  Kranclsco  \\'ati;r 
D^irtment:  Bid  No.   1430. 

jioclflciitloiiH  anil  propo.xal  foniis  on 
npicntlon   to  above. 


J.  S.  FOREST  SERVICE 

i\N  FRANCISCO.  — Until  Sept.  12. 
:'  1  M..  bids  Hill  be  reciived  by  the 
r  .'••.  ForeBt  Service,  P.  E.  Brown, 
I'K  urement  Engineer,  Rm.  916,  Phe- 
lu  Hldg.,  under  Contract  No.  673  ,as 
fii,>ws: 

(1:18    12  -  volt    startinK    and    lightins 
'Miulpment    for    Allis-Chalmers    7."i 
tractors,    fob   bidder's   shipping   pi. 
!and/or  Oakland; 
(L'Lunip   sum    allow.'ince    in    cash    for 
li-volt    eiiuipment    to    be    removed 
from    l.S    .Mlis-Chalmers    tractors; 
t:  lump    sum    allowance    to    be    -de- 
ducted from  price  bid  on  Item   (I) 
offered    for    6-volt    lighting    equip- 
ment to  be  removed  from  IS  Alli.s- 
Chalmers  tractor.?  in  exchange  for 
new   18-volt   starting   and    lighting 
■  eiiuipment. 
peciflcatlons  obtainable  from  abov* 


NAVY    DEPARTMENT 

Washington,  n.  c— Bids  win  be 

•i.-lved  by  the  Bureau  of  Supplies  & 
\i>unt8.    Navy    Department,    Wash- 
iton,  D.   C,   as   follows: 
t>TH.   4000   yds.   asbestos  cloth,    36- 
'  in.;  Mare  Island.     Sch.  5858;  Sept. 

10. 

KTS,   storage   battery  spare   parts; 

Mare   Island.      Sch.    5829;    Sept.    10. 
■  KET.,,    4500    Ihs.    corrosion-resisting 

bar  steel:   Mare  Island  and   Puget 

Sound.     Sch.  5817:   Sept.   10. 
i  lA'BS,    900    cylinder    valves;    Mare 

Island.   Sch.   5821;  Sept.   10. 
iSK.  50O  nexihle  discharge  hose,   for 

C02   fire    extinguishers:    Mare    !.■*- 

land.     Sch.  5S47;   Sept.  13. 
I"-EL,    2000    lbs.    corrosion-resisting 

steel:     Mara    Island.       Sch.     iSC3; 

Sept.   13. 

U),    300.(10(1    lbs.    hydrochloric   acid: 

Mare  Island.      Sch.    5862;   Sept.    13. 
iCHINE,   motor-driven  combination 

shear,   punch,   coper,    and   notcher 

machine;  Mare  Island.     Sch.  5S64: 

Sept.   13. 
VCHINE,  sheet  metal  working  brake 

machine;  Mare  Island.     Sch.  5865; 

Sept.  13. 
\CHINE.     niotoi  -(Triven     engraving 

machine  and  bench  type  universal 

cutter  grinder;   Mare   Island.    Sch. 

r.S61:  SepL  1?. 
DIUM-SILICATE,    3200    lbs.    liquid; 

Mare    Island     and    Puget     Sound. 

Supplemental    bids    Sept.    13;    or- 
iginal  opening   Aug.   6. 
:CELSIOR.  48.000  lbs.;  Mare  Island. 

Sch.   5809;   Sept.    17. 
•.MPS,  36,  hand:  Mare  Island.     Sch. 

S393:  Sept.  17. 
\=!E.    30,000    ft.     a; -in      water    hose 

with   couplings;   Mare   Island.    Sch. 

5881;    Sept.    17. 
lAIRS,  200,  aluminum;  Mare  Island, 

Sch,  58,89;   Sept.   17. 
iCKSAW,    motor-driven;    Mare    Is- 


laod.      Sch.    5892;    Sept.    17. 
Information    obtainable    from    above 
odlcp     and     from     Headquarters.     12th 
.Naval    Dlstriit,    lon    Harrison   St.,    San 

l''iHnclsco, 


WAR  DEPARTMENT 

l.i'S  A.\(il';i,i:s.  Cal.  — Until  Si-iu. 
10.  11  A.  M..  bids  will  bu  received  by 
llu;  U.  S.  Engineer  Offlce,  Rooms  224- 
T.'tfi,  751  S.  Figueroa  St.,  Los  Angeks 
for  furni-shiiig  60,000  barrels  of  port- 
land  cement  in  paper  bags  fob  con- 
struction site,  Ballona  Creek,  between 
Washington  and  Redondo  Blvds.,  Ln.s 
Angeles,  under  I'roposal  No.  ER-,'jO;i- 
193U-;i5.  Specifications  and  forms  foi 
submitting  bids  may  bt;  obtained 
from   the  above  office. 


I'X)KT  M.-\SON,  Cal.  — Until  Sept.  9, 
10  A.  M.,  bids  will  be  received  by  the 
Quartermaster  Supply  Officer,  San 
Francisco  General  Depot,  Fort  Mason, 
under  Req.  No.  QM  671-261-35,  Memo 
7468.  for  furnishing  one  engine,  com- 
plete, wit^  transmission  and  accesso- 
ries, and  for  miscellaneous  parts  for 
engine. 

Eciuipment  is  for  transshipment  to 
the  Department  Quartermater,  Phil- 
ppine  Dept.,   Manila,  P.  I. 

Specilic,atioi..-i  obtainable  from  above 
office. 


CANAL  ZONE 


P.A.NAMA  CANAL  ZONE  —  Until 
Sept.  19.  10.30  A.  M.,  bids  will  be  re- 
ceived by  A.  L.  Flint.  General  Pur- 
chasing Agent,  The  Panama  Canal, 
Washington,  D.  C,  under  Schedule 
.No.   30SS.   for  furnishing: 

(1)  800,000     gals.    U.      9.    Government 
motor   grade  gasoline,    in   bulk. 

(2)  500,000   gals,    kerosene,    in   bulk. 
Specifications    obtainable    from    the 

above  office  and  from  "■  -  Assistant 
Purchasing  Agent,  The  Panama  Canal, 
Zone,  Fort  Mason,  San  Franoisco. 


20— MISC.  SUPPLIES  AND 
MATERIALS 


(Continued   from   Page   22i 

BIDS    RECEIVED 

OCPEN,  Utah— Bids  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Odgen. 
TTtah.  at  the  option  of  the  bidder.  3 
17x17  ft.  radial  gates  and  miscellan- 
eous metal  work  consisting  of  one 
spiral  stairway.  3  sets  of  angle  post 
mountings,  and  2  roof  ventilators  for 
installation  In  the  spilway  and  out- 
lot  works  of  the  Pine  View  Dam. 
Ogden  River  Project.  Utah.  under 
Spec'ficr-.tions  No.  712-D,  were  opened 
by  the  Bureau  of  Reclamation,  Den- 
ver, Colo,,  August  26.  The  materials 
will  be  installed  by  the  Government. 
The  bids,  showing  prices  on  gates. 
Item  (1).  and  metal  work.  Item  (2), 
were  as  follows: 

Midwest  Steel  &  Iron  Works  Co., 
Denver.   (2)  weight  17,000,  price  $2153. 

Victor  Iron  'Works.  St.  Louis,  (1) 
weight    36,800,    $2508. 

.lohn  W.  Beam.  Denver,  (11  weight 
16,000    and    price    $1600. 


California  Steel  Products  Co.,  San 
I'laiiclsco.  (I)  weight  48,000,  J2748;  12) 
weight  16,539,  $1893;  combination  bid 
$4600. 

Kohl  &  Vic  Iron  Workd,  Chicago, 
(2)    weight    17,525,    $1934    . 

MlnneappKs  Mollne  Power  Imple- 
ment Co.,  MInneapolin,  (1)  weight  37.- 
iillO.    $2460. 

American  Bridge  Co.,  Denver,  f.o.b. 
Cgden.    i;tRh,    (1)   weight  35,430.   $2842. 

Ornamental  Iron  Works  Co.,  Ak- 
ron.   Ohio,    (2)    weight,    16,000.    $2139. 

General  Iron  &  Steel  Works,  Port- 
land,   Ore.,    (1)    no   weight,    $3492, 

Schrader  Iron  Works.  Inc.,  San 
FrancLsco,  (I)  weight  37,000,  $3240; 
(2)    weight   18,000,    $2510. 

Ogdon  Iron  Works  Co.,  Ogden.  UUh, 
(I)   weight    37,200.    $2790. 

Roanoke  Iron  Works,  Inc.,  Roanoke, 
Va.,    (2)    weight   17.000.    $1200. 

Association  Piping  &  Engineering 
Co.,  Ltd.,  Los  Angeles,  (2)  weight  13,- 
000,    $1825. 

Worden-AMen  Co.  of  Milwaulcee, 
Wis.,  f.o.b.  Ogden,  (1)  weight  37.500. 
$2220. 

Virginia  Bridge  &  Iron  Co.,  Roa- 
noke, Va.,  f.o.b.  Memphis,  Tenn.,  (1) 
weight   36.900,    $2782.        • 


BIDS   OPENED 

OAKLAND,    Cal.— Bids    received    by 

Ka.stbay     Municipal     Utilities     District 

for    furnishing    crushed     rock,     gravel 

and    .sand.    Spec.    .No.    LS-153: 

Schedule   I 

(Delivery   at    Corporation    Yard) 

(1)  3,000   tons  crushed   rock; 

(2)  300   tons   screenings; 

(3)  1000  tons  birdseye; 

(4)  350    tons  river  .sand; 

(3)  150   tons  gravel. 

Identical  bids  were  received  at  (1) 
$L70;     (2)    $1.70;    (3)    $2.00:    (4)    $1  8(i: 

(5)  $1,935;  total  $8530.25,  from  the  fol- 
lowing: Rhodes  &  Kennedy,  Inc.,  Oak- 
land: Powell  Bros.,  Inc.,  Alameda; 
Rhodes  &  Jamieson,  Ltd.,  Alameda; 
Chas.  S.  Hughes  Co..  Berkelev-  Acme 
Building  Material  Co.,  El  f-errlto: 
Contra  Costa  Building  Material  Co., 
Berkeley:  Melrose  Building  Material 
Co..   Oakland. 

Hutchinson  Co..  Oakland,  bid  (1) 
$1.55:  (2)  J1.55;  (3)  $1.75;  (4)  $1  50: 
(5)     $1.94:    total    $7681.00. 

Blake  Bros.  Co.,  San  Francisco; 
Heafey-Moore  Co.,  Oakland,  bid  (1) 
$].55..    (2)    $1.55;    (3)    $1.75. 

Transit  Concrete  Ltd..  Oakland,    bid 

(4)  $1.80:    (5)    $1,935. 

All  bidder.s  specified  discount  of  2% 
in   days.  , 


LOW     BIDDER 

BOULDER  CITY,  Nevada— Low  bids 
submitted  to  the  Bureau  of  Reclama- 
tion. Denver,  .-Vugust  29,  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  at  Boulder 
(^Ity.  Nevada,  structural  steel  sup- 
port.s,  gratings  and  handrailings  fot 
the  walkways,  stairs  and  ladders  to 
be  installed  in  the  upper  Arizona  and 
upper  Nevada  tunnels  at  the  Boulder 
Dam,  Boulder  Canyon,  Specifications 
No.    640.    are  as   follows: 

Item  (1),  Arthur  J.  O'Leary  &  Son. 
at  $11,100  f.o.b.  Chicago. 

Item  (2),  Gary  Structural  SteW  Co. 
at   $12,624   f.o.b.    Boulder  City.   Nev 

Item  (2).  Crane  O'Fallon  Co.,  at 
S3427   f.o.b.    Boulder  Citv    Nev 

Combination  bid,  items  (1)  and  (2) 
Reliance  Steel  Products  Co.  at  $26,- 
460   f.o.li.   Boulder  City,   Nev.         • 
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NEWS  INDEX 

Fop  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 


ti.— Brldni 

n.— Drtdilog.    Harbtr 

Wtrkl,   Cxoivt. 
U.— IrrlntUo  Pral. 
14.— St  Light.  Syitimi 
H — Machinery  and 

Ctulpmant 
<«.— Ilallroadi 
27— FIra   Alarm   Sy>. 
tl.— FIra  EQUIpmant 
ill — Straata  «  Hllh- 

wsys 


30. — ReKfvoln 


-Sewara    &    Sewage 
Oliposal  Planta 

-Water   Worka 

-Parki  &    Play- 
grounds 

-Tunnela 
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BRIDGES 


BIDS  WANTED 

HUMBOLDT  COUNTY,  Calif.— Un- 
til Sept.  11,  2  P.  M.,  bids  will  be  re- 
ceived by  Humboldt  County  Board  of 
Supervisors,  F.  M.  Kay.  Clerk,  Court 
House,  Eureka,  for  constructing  a 
new  bridge  across  Dobbyn  Creek,  be- 
tween Blocksburg  and  Alderpoint  In 
Road   District  No.    2. 

Plans  and  specifications  may  be  pro- 
cured from  County  Surveyor  Frank 
Kelly. 


CONTRACT    AWARDED 

CROCKETT,  Contra  Costa  Co.,  Cal. 
—Karl  S.  Roller,  Box  607,  Crockett, 
at  $3,761.85  submittetl  low  bid  and 
awarded  contract  by  the  Contra  Cos- 
ta County  Board  of  Supervisors,  Mar- 
tinez, for  constructing  a  reinforced 
concrete  bridge  at  LoringAve.,  Crock- 
ett,  involving: 

(1)  96.3   c.y.   concrete; 

(2)  11,280   lbs.    reinforcing   steel. 
Complete  bids   follow: 

Karl  S.  KoUer,  Crockett:  (1)  $33.50; 
(2)    $0.0437;    (3)    total,    $3,761.86. 

Albany  Cement  Contractors,  Inc., 
Albany:  (1)  $51.15;  (2)  $0.05;  (3)  $5,- 
489.75.  • 


CONTRACT  AWARDED 

HUMBOLDT  COUNTY.  Cal.— Frank 
Bryant,  2911  23rd  St.,  San  Francisco, 
at  $26,400  submitted  low  bid  and  was 
awarded  contract  by  the  Humboldt 
County  Board  of  Supervisors,  Eureka, 
for  constructing  a  suspension  bridge 
across  the  Eel  River  at  Fort  Seward 
in   Road   District  No.   2. 

Fred  J.  Maurer  &  Son,  Inc.,  Eureka 
at  $2B.S61,  and  Henry  Padgett,  Fields 
Landing,  at  $28,682  sumitted  second 
and  third    low  bids,   respectively. 


BIDS    WANTED 

SANTA  CLARA  COUNTY.  Calif.— 
Until  Sept.  16,  11  A.  M.,  bids  will  he 
received  by  the  Santa  Clara  County 
Board  of  Supervisors,  Henry  A.  Pfis- 
ter.  Clerk,  Court  House,  San  Jo.se,  for 
the  construction  of  a  reinforced  con- 
crete bridge  nn  Moffatt  Blvd.  over 
Stevens  Creek  in  Supervisor  District 
No.    5. 

Plans  and  specifications  obtainable 
from  County  Surveyor  R.  D.  Chand- 
ler at  a  charge  of  $1.  • 


CONTRACTS    AWARDED 

SAN  BENITO  COUNTY.  Calif.— J. 
J.  Cardoza,  Holllster.  at  prices  shown 
below  awarded  contracts  by  the  San 
Benito  County  Board  of  Supervisors, 
Elmer  Dowdy.  County  Clerk,  Hollis- 
ter,  for  constructing  three  timber 
bridges  approximately  30-fi.  in  length 
over  Dos  Picachos  Creek  In  Supervi 
sor  District  No.  1 : 
(1)  On  the  Jarvls  Road.   $1,008. 


(2)   On    Comstock   Road,    $899. 
(.■!)   On    Dooling   Road,   $1,068. 

Wm.  Radtke,  Gilroy,  at  (1)  $1,155; 
12)  $1,000:  (3)  $1,146  submitted  the 
..nly  other  bid  • 


22— DREDGING,     HARBOR 
WORKS,    EXCAVATION 

COMPLETE    BIDS 

GOVERNMENT  ISLAND,  Calif.— 
Ben  C.  Gerwick.  Inc.,  112  Market  St.. 
San  Francisco,  at  $249,117  submitted 
low  bid  to  U.  S.  Coast  Guard,  Wash- 
ington, D.  C,  (as  previously  reported) 
for  constructing  1975  l.f.  cellular  type 
steel  sheet  pile  bulkhead  composed  of 
53  cells  and  approximately  274  lln.  ft. 
straight  wall  type  steel  sheet  pile 
bulkhead  at  Coast  Guard  Base  11. 
Government  Island. 
Complete   bids  follow: 

Ben    C.    Gerwick.    S.    F $249,117 

Alternate    (a)    add 9.375 

Alternate    (b)    deduct 3,550 

Merritt-Chapman.    Scott  Corp.. 

San   Francisco   $249,700 

(a)        9.000 

(b)         4.400 

Healy-Tlbbitts  Const.  Co.,  San 

Francisco  | $253,318 

(a)        9.200 

(b)         4,200 

Siems-Helmers,    Inc..   St.    Paul..$254,556 

(a)       10.055 

(b)         3,600 

M.    B.    McGowan.    Inc.,    S.    F $255,000 

(a)       10,000 

(b)         5,000 

A.   W.   Kitchen  &  Co.,   S.   F.....$263,770 

(a)         8,388 

(b)         4.834 

Duncanson-Harrelson   Co.,   San 

Francisco    $265,218 

fa)         9.700 

(b)         4,747 

Schuler  &  McDonaM,   Oakland|$266,200 

(a)        8,855 

(b)         4,467 

Case   Const.    Co..    Alharabra $273,945 

(a)         9,725 

(b)         5.000 


PROJECT    AUTHORIZED 

SANTA  CLARA  COUNTY,  Calif.— 
Formation  of  San  Jose  Harbor  Dis- 
trict authorized  at  a  special  election 
August  27.  Application  has  been  filed 
with  PTVA  for  a  grant  of  $450,000 
toward  initial  construction  planned, 
and  a  bomcl  issue  of  $900,000  probably 
will  be  submitted  to  the  district  vot- 
ers at  an   early  date. 

City  Engineer  W.  L.  Popp  of  San 
Jose,  estimates  construction  items  as 
follows:  Dredging  2,362,000  c.y.  in  the 
main  channel  .and  turning  basin,  and 
300,000  c.y.  around  the  docks,  $300. OOn: 
rock    facing,    16,000    tons,    $25,000:    26,- 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN. 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


000  l.f.  highway,  30,000  l.f.  rail  ,,1 
track,  5484  l.f.  spur  track,  Una- 
levees,  $180,000;  wharves,  $29f:o' 
warehouses,  $125,000;  water  sy^j' 
conveyors,    etc.,    $100,000.  ' 

If  the  port  project  Is  undertakefig 
Federal  government  will  spend  $1.. 
000  in  dredging  channsi  in  add/n 
to  port  district  dredging.  j 


September  3,   II 
BIDS   OPENED 

OREGON  —  Eugene  Sand  &  Gi  il 
Co.,  Box  607,  Eugene.  Oregon, ^  t 
$16,650  submitted  low  bid  to  U  i, 
Engineer,  First  Portland  DIst  t] 
Portland,  for  bank  clearing,  gra;g 
of  river  bank  and  placing  appit . 
mately  7500  cubic  yards  of  ri;  p 
.'■tone  over  1750  linear  feet  of  iir 
bank  all  along  the  Willamette  R  j-, 
Oregon,  near  Eugene.  Complete  Vi 
follows: 
Eugene   Sand   &   Gravel   Co.,   BuSis, 

$16,650. 
Slate   Construction   Co.,   Albany    .' - 

900.  '    " 

.STchmitl    Construction    Co.,    Portljl 

$21,250.  i' 

F.   J.    Kernan,    Portland.   $23,100. 
Kuekenberg-Wittman    Co..    Inc..   !  - 

000. 
Mountain    States     Construction, 

gene.    $31,950. 
Engineer's   estimate.   |19,461. 


BIDS   WANTED 

WILLAMETTE  RIVER,  Ore,  —  - 
til  Sept.  10,  3  P.  M..  bids  will  be  - 
ceived  by  the  U.  S.  Engineer  01  ii. 
Major  Milo  P.  Fox,  District  Engirr, 
First  Portland  District.  306  Gust - 
house,  Portland,  under  Bid  No.  n  - 
36-86,  for  dredging  a  channel  a  t 
1100  feet  long,  150  feet  wide  and  .(.. 
deep  at  low  water  In  the  Willama,e 
River,  Ore.,  at  Meldrum  Bar.  a  l 
24  miles  above  the  mouth  of  the  rt'. 

The  work  involves  25,600  c.y.  p  » 
measurement  dredging  and  dispone 
of  material.  • 

Plans  and  specifications  obtalme 
from   the  above  office. 


PLANNED 

\LAMEDA,  Cal.— City  Council  ■  s 
authorized  application  to  PWA  forfl 
In  construction  of  a  municipal  yj  t 
harbor  to  cost  $75,000.  Lochiel  i  . 
King  has  been  engaged  as  consults 
engineer  to  prepare  the  appllcatloit' 

23— IRRIGATION  PROJ.i" 

CONTRACT   AWARDED 

OGDEN.  Utah.— J.  A.  Terteling  |3 
Sons,  Box  1406,  Boise,  Idaho,  at  $1  - 
091  (Schedule  1)  and  Utah  Consti  - 
tion  Co.,  Ogden.  and  Morrison-Kri- 
sen  Co.,  Boise,  at  $197,429  (Scheie 
2)  awarded  contracts  by  Bureau  ' 
Reclamation  for  constructing  ea  - 
work,  canal  lining  and  struatures.  !  - 
tion  0  to  Station  587.  Ogden  Brigl  i 
Canal.  Ogden  River  Project  .U'  ; 
Spec.   No.   623. 


CONTRACT    AWARDED 

CASPER,  Wyo.  —  W.  E.  Calla  « 
Construction  Co..  Dallas.  Texas,  1 
Gunther  &  Shirley,  Los  Angelea/t 
$1,482,651  awarded  contract  by  - 
reau  of  Reclamation  for  construe  5 
the  Alcova  Dam,  Caaper-Alcova  P  ' 
ect,  Wyoming;  Spec.  No.  590. 
Complete    bids    reported   July  19. 


CONTRACT   AWARDED 

FAIRFIELD,  Mont. —  Mai  tin  W  " 
derlich  Co.,  Jefferson  City,  Mo.,l ' 
$211,085  awarded  contract  by  the' ■ 
S.    Reclamation'  Service,   A.  W.  Vf:  ■ 
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ui     brick. pin  teglas8,Hflndows,cloora 
u>     brick,      plate     gliiss.      wIndowH, 
loiH.    etc..    tm    Is    necessary    to    lon- 
tit  a  new  and  wall  on  the  remaln- 
H.f  the  bulldhiK.    Available  Oct.  ID. 

1  Ml  B-167:  1027  38th  St..  Oakland. 
Ih  with  200  sq.  ft.  floor  space.  Main 
wling  not  lncludi-0.  Available  Sep- 
eiier   1. 

I'rn  B-1C8:  1028  38th  St.,  Oakland, 
•h-room  frame  dwelling  with  138<) 
g.ft.  floor  space.  Shed  35  sq.  ft. 
la!Ke  not  Included.  Available  Sept. 
5. 

run  B-169:  1019  38lh  St.,  Oakland. 
■|'-room  frame  dwolUnK  with  12L'0 
q.l.  floor  space.  Garage  180  sq.  ft. 
,h;   100  sq.   ft.     Available  Oct.    15. 

Ini  B-175:  3740  Linden  St..  Orik- 
11.  Six-room  frame  dwr-lling  with 
3i'sn.  ft.  floor  space.  Shed  50  sq.  ft. 
Lvlnble  Oct.   15. 

I'm  B-180-A:  9r)3  3Sth  St.,  Oak- 
ir"  Four-room  and  basement  frame 
wllnir  with  1000  sq.  ft.  floor  space. 
In  ite  and  sheds  not  Included.  Avall- 
b   Oct.   1. 

Im  B-180-n:  949  38th  St.,  Oakland. 
'I'-room  and  basement  frame  dwell- 
11  with  14S0  sq.  ft.  floor  space.  Oa- 
Bi'  and  sheds  not  Included.  Avail- 
b  Oct.    1. 

■m  B-181:  943-945-947  38th  Street, 
y.nand.  Ten-room  two-story  frame 
a'  with  3300  sq.  ft.  of  floor  space. 
,\lable  October  1. 

•■m  B-185:  923  38th  St.,  Oakland. 
'i  -room  frame  dwelling  with  1150 
q  ft.  floor  space.  Garage  not  in- 
lied.     Available    Oct.    1. 

•m  B-186:  921  38th  St.,  Oakl.-uid. 
'I  -room  frame  dwelling  with  IICO 
n  ft.  floor  space.  Garage  not  In- 
lipd.    Available   Oct.    1. 

■m  C-31:  875'  Murray  St.,  Berke- 
>;  Four-room  frame  residence  with 
7isq.  ft.   floor  space.    Available  Oct. 

^m  C-S4:  895  Murray  St.,  Berke- 
?J  Five-room  frame  and  stucco  res- 
Lee  with  840  sq.  ft.  Sheds  150  sq. 
l.'Avallable  Oct.   1. 

dders  must  take  delivery  and  re- 
i-e  buildings  within  15  days  after 
(♦se  their  bids  have  been   accepted. 


>VNNED 

VNTA  BARBARA,  Cal.— City  elec- 
Ic  will  be  held  October  8  to  vote  on 
r.(i.<ied  bond  issue  of  $348,180  to  fl- 
i.'re  eight  public  works  projects. 
'\A  ^ants  and  WPA  assistance 
runting  to  $331,420  will  be  asked 
Mupplenient    the   city's   funds. 

■ojects   proposed    are: 

.n>fl1eld  Dam  and  Reservoir,  PWA: 
i  mated  cost.  $202,500;  federal  grant 
9125;  city,  $111,375. 

juration  Plant,  PWA  Project:  Es- 
iHted  cost,  $160,000:  federal  grant. 
TflOO;  city's  share.   $88,000. 

I  Clellto  Reservoir.  PWA  Project- 
:'mated  cost,  $28,100:  federal  grant 
1^45;   city's   share.    $15,455. 

;i  Mesa  Reservoir,  PWA  Project: 
"imated  cost.  $36,000:  federal  grant 
1200;  city's  share.   $19,800. 

Istributlon  System.  WPA  Project: 
:imated  cost  $128,000;  federal  grant 
'200:  city's  share,   $44,800. 

aguna  Ball  Park.  PWA  Project: 
"al   cost,   $35,000;   city's  share.    $19,- 

Ird  Refuge  Tennis  Courts,  PWA 
'J.:  E:stlmated  cost,  $30,000;  city's 
ire,  $18,500. 

pen  Air  Swimming  Pool:  Estim.it- 
»cost,   $60,000;    city's   share.    $33,000. 


l)S  WANTED 
IVERSIDE    COUNTY,     Cal.— Until 
•tember  13.    lO  A.   M.,    bids  will  be 

■  elved  by  Metropolitan  Water  Dlst.. 

'  W.  Third  St.,  Los  Angeles,  for 
nishing  and  erecting  steel  struc- 
es  for  the  Fan  Hill  crushing  and 
eenlng  plant,  near  Indio,  Riverside 
mty;  Spec.  N'o.  125. 


('opics  of  till-  Hpeclflcallons  may  b« 
obtained  at  Room  1007.306  West  Third 
St..  Los  Angeles,  upon  payment  of 
$2   per  set.    not   returnable. 

F,    E.  Weymouth,  general  manager. 

BIDS   OPENED 

SA.N  KItANCI.SCO.  — K.  I'.  AinoroHO 
&  Sons.  Wallace  aJid  Keith  Sts,,  al 
$1,161.00  submitted  low  bid  to  De- 
partment of  Public  Works  for  con- 
structing concrete  stairway  on  south 
side  of  22nd  Street  between  Arkansas 
and   Wisconsin. 

Complete   bids  follow: 

F.   C.    Amoroso   &   Sons $l,lGl.iiU 

W.    J.    Taylor    1,349. KM 

H.   B.   I'eterson  Const.  Co 1.354.00 

A.    Nel.snn.    Inc 1,413.60 

Frank   J.    Reilly    1.432.00 

r.  C.   W.   and   H.  H.   Haun 1,449. (in 

Bids  held   under  advisement.        • 

20— MISC.  SUPPLIES  AND 
MATERIALS 


CONTRACTS   AWARDED 

REDDING,  Shasta  Co.,  Calif.— Con- 
tracts awarded  by  District  Quarter- 
maifter.  Civilian  Conservation  Corp.s. 
Lieut.  T.  L.  Ricks,  Purchasing  and 
Contracting  Officer,  Redding,  for  fur- 
nishing building  materials  for  erect- 
ing District  Headquarters  Detach- 
ment Barracks  at  Redding: 
Lumber — Diamond    Match    Co.,    Chico, 

$5191.20. 
Millwork— Sterling    Lumber    Co.,    Red- 
ding.   $879.06. 
Hard»(are— J.    J.    LeFebvre   and   Sons, 

Reding.    $531.06. 
Roofing — Zellerbach    Paper    Co.,     Sac- 
ramento,   $443.44. 
Fibre    Board — Diamond    Match    Co., 

Chico,    $758.85. 
Cement — .McCormick   &   Saelt/er.   Red- 
ding.   $156,94. 


CONTRACTS    AWARDED 

REDDING,  Shasta  Co.,  Cal.— Dia- 
mond Match  Co..  Chico,  awarded  con- 
tracts by  District  Quartermaster,  Ci- 
vilian Conservation  Corps.,  Lieut.  T. 
L.  Ricks.  Purchasing  and  Contracting 
Offlcer.  Redding,  for  furnishing  builtl- 
ing  materials  to  be  delivered  at 
Camps    Southwest    and    Hackamore: 

Lumber.  $77.62:  Millwork,  $16.76; 
Hardware,  $7.73;  Roofing,  $10.50;  Ce- 
ment, $11.70;  Plumbing,  $12.14;  Elec- 
trical, $3.34. 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal.— Concrete  En- 
gineering Co..  Los  Angeles,  at  $18.- 
478.49  awarded  contract  by  the  Los 
Angeles  Water  and  Power  Commis- 
sion for  furnishing  deformed  reinforc- 
ing steel;   Spec.  No.   1768. 


BIDS    OPENED 

BOULDER  CITY.  Nev.  —  Bids  for 
furnishing  and  delivering  fob  cars  at 
the  shipping  point  or  at  Boulder  City 
two  bulkhead  gate  lifting  frames,  one 
tra.shrack  lifting  frame  and  installa- 
tion equipment  for  installing  cylinder 
gate  hoist  stems  and  stem  guides  for 
operation  in  the  intake  towers  al 
Boulder  Dam,  Spec.  No.  711-D,  re- 
ceived by  Bureau  of  Reclamation. 
Denver.  Equipment  will  be  installed 
by  the  Government. 

The   bids   were : 

Consolidated  Steel  Corp..  Los  -Ange- 
les.   $2,000:    weight    12.500    los. 

Steacy-Schmitit  Mfg.  Co.,  York.  Pa., 
$2,400;  weight  12.000   lbs. 

Long  Beach  Iron  Works.  Long  Beach 
J2.433.dO:   weight   13.000   lbs, 

Minneapolis  -  Moline  Power  Imple- 
ment Co..  Minneapolis,  $2,450;  weight 
13,250  lbs. 

California  Steel  Products  Co..  San 
Francisco.    $2,780;   weight    12.500    lbs. 

Schrader  Iron  Works.  Inc.,  San 
Francisco.  $2,911;  weight,  15,000  lbs. 


John  W.  Beam,  Denver,  $3,500;  wi.. 
H.UUO   lb*. 

All  bid  price*  fob  bidder'*  ihippiug 
p'-tint.  • 

CONTRACT   AWARDED 

iAJ»  A.VOELES.  Cal.— Consolidated 
.-^teel  I'.jrp..  Ltd..  65UU  E.  i»lausoii 
Ave.,  Los  Angeles,  was  awarded  the 
contract  by  the  Metropolitan  Water 
Ulslrlct,  Lob  Angeles,  Aug.  30.  at 
J4S.346.20  (Schedule  No.  1)  for  fur- 
nlshmg  water  Blops  for  contraction 
joints  and  water  stops  and  steel 
plates  for  dummy  joints  to  be  used  In 
If-fl.  cut-and-cover  conduit,  delivery 
to  be  made  prior  to  June  1.  1936. 
Speclflcations  No.  119.  The  bid*  on 
Schedule  2  were  rejected. 


BIDS    REJECTED 

LOS  ANGELES,  Cal.— All  bids  for 
rurnishing  aluminum  or  copper  con- 
ductor for  the  Boulder  Dam-Aque- 
duct pumping  plants  transmission 
line.  Specification  1U3,  were  rejected 
liy  the  Metropolitan  Water  District, 
August  30. 


CONTRACTS    AWARDED 

LOS  ANGELES,  Cal.— Contracta  for 
furnishing  83,790  tons  reinforcing  steel 
for  use  In  the  construction  of  the  Col- 
orado Aqueduct,  Spec.  No.  109,  were 
awarded  by  the  Metropolitan  Water 
District.  Los  Angeles,  August  30,  as 
fiillows: 

Blue  Diamond  Corp.,  Ltd.:  Total 
contract  17.950  tons  divided  between 
Schedules  10.  14  and  16,  and  appor- 
tioned between  the  rolling  mills, 
shown  in  the  bid,  in  the  amounts  giv- 
en below: 

Schedule   10 — Furnishing    Rail    Steel. 

.Amount  Rolling  Mill 

2.000  tons Bethlehem   Steel   Co. 

500  tons _ Republic    Steel   Co. 

1,000  tons Laclede   Steel  Co. 

1,000  tons Connors  Steel  Co. 

4.500  tons Total. 

Schedules  14  and  16 — Furnishing  inter- 

mediate   grade   or    modifled-interme- 

diate  grade   billet  steel: 
.Amount  Rolling  Mill 

1.000  tons Carnegie    Steel    Co. 

1.000  tons Bethlehem   Steel   Co. 

1.500  tons Jlepubllc   Steel  Corp. 

1.500  tons Illinois   Steel   Co. 

1.000  tons Sheffield    Steel   Corn. 

1.000  tons Tennessee  C  I.  &  R.  R- 

1.000  tons Columbia  Steel  Co..   from 

Torrance  Mill. 

1,000  tons Pacific  Coast  Steel  Corp.. 

Los  Angeles    V 

1.000  tons _ Judson   Steel  Co. 

2.000  tons Colorado  Fuel  &  Iron  Co. 

1.180  tons Youngstown  S.  &  T.  Co. 

270  tons Inland    Steel   Co. 

13.450  tons Total. 

Estimated  total  contract  value  (de- 
duction made  for  District  freight). 
$692,955. 

Truscon  Steel  Co.:  Total  contract 
17.950  tons  divided  between  Schedules 
10.  14  and  16.  and  apportioned  be- 
tween the  rolling  mills  shown  in  the 
bid.    in    the   amounts   given  below: 

Schedule  10 
.\mount  Rolling  Mill 

1.000  tons Bethlehem    Steel  Co. 

1.000  tons Carnegie    Steel    Co. 

2.000  tons Pollak  Steel  Co. 

500  tons Republic    Steel   Co. 

1.000  tons _ Laclede  Steel  Co. 

1.000  tons Connors  Steel  Co. 

l.ono  tons Knoxville   Iron  Co.' 

7. son  tons        Total. 

Schedules   14  and   16 
Amount  Rolling  Mill 

1.500  tons Republic   Steel  Corp. 

1.500  tons Illinois   Steel   Co. 

1.000  tons Sheffield    Ste^i   rr-> 

1.000  tons Tennessee  C.  T    ,«•  "^    " 

1.000  tons Columbia  Steel  Co..   from 

Torrance  Mill. 
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1,000  tons Pacific  Coast  Stepl  Cni].,, 

LiOs   Angeles    Mill. 

1,000  tons Judson   SleeJ  Cd 

1,000  tons Coloiudo  Fuel  &   Iron  Co. 

1,000  tons Youngstown  S.   &  T.  Co. 

450  tons Inland  Steel  Co, 

10,450  tons Total. 

Estimated  total  contract  value  (de- 
duction made  for  District  fieis-'.. 
JijS5.S74.00. 

Concrete  Engineering  Co.:  Total  con- 
tract IS, 110  tons  divide'd  between 
b'chedules  10,  14  and  16.  and  appoi- 
lioned  between  the  rolling  niill.«  sliowii 
in   the   amounts  given   below; 

Schedule  10 
Amount  Rollins  Mill 

1,000  tons Bethlehem    Steel   Co. 

1.000  tons Carnegie    Steel    Co. 

1.500  tons Republic   Steel  Corp. 

1. 000  tons Inland  Steel  Co. 

1.000  tons Texas   Steel   Co. 

l.OOntons Simmons  Steel  Co. 

l.nootons Knoxville   Iron   Co. 

2,610  tons Illinois    Steel    Co. 

10.110  tons  Total. 

Schedules  14  and   16 
Amount  Rolling  Mill 

1.000  tons Bethlehem    Steel   Co. 

1.500  tons Republic   Steel  Corp. 

1.500  tons Illinois    Steel    Co. 

1.000  tons Sheffield    Steel   Corp. 

1.000  tons Tennessee  C.  &  I.   R.  R- 

1.000  tons Columbia  Steel  Co.,   from 

Torrance  Mill. 

1.000  tons Pacific  Coast  Steel  Corp., 

Los   Angeles    Mil'. 

8.000  tons Total. 

Estimated  total  contract  value  (de- 
duction made  for  District  freislit), 
$fiS9.221.40. 

Soule  Steel  Co.:  Total  contract  17.- 
7S0  tons  divided  between  Schedules 
10.  14  and  16  and  apportioned  be- 
tween the  rolling  mills  .shown  in  the 
bid  in   the   amounts  shown   below; 

Schedule  10 
Amount  Rolling  Mill 

1.000  tons Bethlehem   Steel   Co. 

1,000  tons Carnegie    Steel    Co, 

1,500  tons Republic    Steel    Co 

1,000  tons Inland  Steel  Co. 

1.000  tons Sheffield    Steel    Corp. 

1,000  tons Laclede   Steel   Co. 

1,000  tons Missouri  Roll.    Mill  Corp. 

1,000  tons Knoxville   Iron  Co. 

S.Sno  tons Total. 

Schedules  14  and   16 
Amount  Rolling  Mill 

1.500  tons Repulilic    Steel    Co, 

1.500  tons Illinois   Steel    Co. 

1.000  tons Gulf   States    Steel    Co. 

t.OOO  tons Tennessee  C.   &  I.  R.  R- 

1. 000  tons Columbia   Steel  Co..   from 

Torrance   Mill. 

1.000  tons Pacific  Coast   Steel  Co. 

1.000  tons Colorado   Steel   .S:    Iron   Co 

1,280  tons Inland    Steel    Co. 

9.280  tons Total. 

Estimated  total  contract  value  (de- 
duction made  for  District  freiebO. 
1671.419.00. 

Security  Materials  Co.:  Total  con- 
tract. 4,000  tons  under  Schedule  10 
and  apportioned  between  the  rolling 
mills  shown  in  the  bid  in  the  amounts 
shown  below: 

Schedule  10 
Amount  Rolling  Mill 

1,000  tons Republic    Steel   Co. 

1,000  tons Laclede   Steel   Co. 

l.OOn  tons Simmons  Steel  Co. 

1.000  tons Knoxville   Iron   Co. 

4,000  tons Total. 

Estimated  total  contract  value  (de- 
duction made  for  District  freight), 
$150,471.00. 

Consolidated  Steel  Corp.,  Ltd.:  To- 
tal contract  4.000  tons  im'der  Srhed- 
ulec  14  and  16.  for  furnishing  new  in- 
termediate grade  billet  steel  or  inodi- 


fied  intermediate  grade  liillet  steel 
and  apportioned  to  Jones  Laughlin 
Steel  (io.  as  the  only  supplier  undii- 
this  company's  bid. 

Kstim  xeC  'otal  contract  value  (de- 
duction raa.de  for  District  freight), 
$149,877.00. 

J.  W.  Black  Co..  Ltd.:  Total  con- 
tract •1.000  tons  under  Schedule  i:)  for 
furnishing  intermediate  grade  billet 
steel,  all  from  Jones  Laughlin  Steel 
Co..   as  sole   supplier  under   this  bid. 

Kstimated  total  contract  value  (de- 
duction made  for  District  freight). 
$149,877.00. 


BIDS   OPENED  I 

OAKLAND.    Cal.— Ross   CarrieiK,  I 
611  Howard  St.,  San  Francisco,  ^U^ 
9S5   submitted   low   bid   to  the  Oajiiij 
Port    Commission    for    furnishlniijuid 
installing   one   lumber   carrier. 
Complete   bids   follow; 

Ross  Carrier  Co..   S.   F ^j; 

Dallas   Machine   and    Locomotlvet: 

Works.    Dallas.    Ore ijj; 

Willamette     Hyster    Co..     PorV^i 

land     jj|5 

Bids   held   under  advisement. 

(Continued  on   Page  23) 


LOS  ANGELES  —  TELEPHONE  POLES  —  (GOVT 


LOS  ANGELES.  Cal.— Bids  for  fur-  i 
nishing  butt  treated  western  cedar  or 
pressure  treated  Douglas  fir  or  south- 
ern pine  telephone  poles,  fob  cars,  bid- 
der's shipping  point,  under  Bid  No. 
1174.  were  opened  by  the  U.  S.  Forest 
Service,  751  S.  Figueroa  St.,  Los  An- 
geles. Sept.  3.  The  bids  were  taken 
its  follows: 

(1)  220  Class  A,  ASA  poles,  25  ft.  long; 

(2)  SO  Class  6  do: 

C!)  SO   Class  4   ASA   poles.    .I.'i  ft.  long; 
(4)    20    Class    6  do. 

The  bidders  were; 

(A)  Maydwell  &  Hartzell.  bidding 
ut\  westei-n  cedar  poles,  fob  East  Mil- 
waukee,  Ore.  Delivery  one  car  in  4 
days,  balance  delivered  at  the  rate  of 
one  car  per  day.    Net  30  days, 

(B)  Joslyn  Co..  bidding  on  western 
red  cedar  poles,  fob  Priest  River,  Ida. 
Net  3  day  delivery. 

(C)  L.  D.  McFarland  Co..  bidding 
on  western  red  cedar  poles,  fob  East 
Milwaukee,   Ore.    Terms,  net. 

(D)  Texas  Creosoting  Co..  bidding 
on  southern  yellow  pine  poles,  fob 
Orange,   Texas.    Net  10  days. 

(E)  Nierlmeyer  -  Martin  Lbr.  Co., 
bidding  on  yellow  pine,  fir  or  cedar 
poles,   fob  Portland.     2%   30  days. 

(F)  Niedmeyer-Martin  Lbr.  Co..  al- 
lernata  bid  on  yellow  pine,  fir  or  ce- 
dar poles,  fob  Galveston.  Tex.;  2%  30 
da.y.s. 

(G)  Jas.  L.  Hall,  bidding  on  Doug- 
las fir  poles,  fob  The  Dalles.  Ore.;  2% 
10  days. 

(H)  Jas.  L.  Hall,  alternate  bid  on 
western  cedar  poles,  fob  Bellingham. 
Wa-sh.  Discount  2%.  Delivery,  thir- 
ty days. 

(I)  Jas.  L.  Hall,  alternate  bid  on 
cedar  poles,   fob  Sand   Point.    Ida. 

(J)  Howard  W.  Baxter,  bidding  on 
western  cedar  poles,  fob  Bellingham. 
Wash.    Net  30  days. 


(K)  B.  J.  Carney  &  Co.,  biddir  ol, 
Spokane,  Wash.,  and  Sand  Polnti  k. 

(L)  National  Lumber  &  Creoo  ng 
Co..  bi-dding  on  southern  pine  ijes, 
fob   Houston,   Tex.     Net  15   days; 

(M)  H.  A.  Browning  LumbetJ o., 
bidding  on  western  red  cedar  ilea, 
fob  Sand  Point,  Ida.  Net.  Pive'|iy» 
delivery.  |, 

(N)  Consolidated  Lumber  Co.,Via. 
ding  on  Douglas  fir  poles,  fobc'll- 
mington,  Calif. 

(O)  Consolidated  Lumber  Co.,  ..W- 
nate  bid  mi  western  red  cedar  i|es, 
fob  Wilmington,  Calif.  Net.  Deliry 
in  30-40  days.  ! 

(P)  Chas.  R.  McCormlck  Lbr.o., 
bidding  on  cedar  poles,  fob  Bastnil- 
waukee.  Ore.  Terms  net.  Dellvc .  In 
10  days. 

(Q)  Chas.  R.  McCormick  Lbr. 'o.. 
alternate  bid  on  Douglas  fir  polet 'ob 
St.  Helens.  Ore.  Terms  net.  Del  ry 
in  45  ^ays. 

(R)  General  Elec.  Supply  Co.,  d- 
ding  on  red  cedar  poles,  fob  Ind 
Point.  Ida.  Discount  27o.  Delive'  in 
20  days. 

(S)  General  Electric  Supply  Co(iiI- 
ternate  bid  on  southern  yellowi'ne 
poles,   fob  De  Ruyter.  La.  i 

(T)  Graybar  Electric  Co..  bl.  ns 
on  southern  pine  poles,  fob  Lodi,  111- 
daire  or  Jeffer.son,  Texas.  Term.'iiH. 
Delivery  in   14  days. 

(U)  J.  H.  Baxter  &  Co..  biddinnn 
western  red  cedar  poles,  fob  Se'lf-. 
Wash.    Terms   net.    Delivery  10   ('s. 

(V)  J.  H.  Baxter  &  Co..  alei|lc 
bid  on  Douglas  fir  poles,  fob  Sei'le. 
Terms  net.    Delivery  in  30  days.  ■; 

(W)  Pan  Pacific  Piling  &  C  «t. 
Co..  bidding  on  western  red  lai 
poles,  fob  Wilmington,  Calif.  T.  .is. 
net.    Delivery  in   21   days.  I 

Unit  bids  and  weights  were  a.s  il- 
lows : 


— 1 
Price 

Wt. 

Price 

Wt. 

Price. 

Wt. 

Price 

Wt. 

Price  /t 

(A)   

$3.95 

375 

$2.70 

205 

$6.05 

560 

$5.00 

385 

$4,6e  2 

IB) 

3.80 

360 

2.55 

205 

5.40 

550 

4.45 

380 

4.10  3 

(C) 

4  15 

275 

2.88 

170 

5.25 

475 

4.35 

300 

4.4(1  6 

(D) 

3  01 

418 

2.31 

310 

5.59 

780 

4.17 

570 

4.29  0 

(E) 

4  32 

• 

2.98 

• 

6.48 

* 

2.98 

• 

5.08  • 

(F) 

4  00 

• 

2.S0 

• 

6.00 

♦ 

2.80 

• 

4.7(  • 

(G) 

4  17 

340 

3.75 

260 

7.38 

630 

6.26 

510 

5.94  0 

(H) 

3  78 

325 

2.85 

190 

5.00 

500 

4.08 

350 

(1) 

2.40 

200 

5.00 

550 

2.65 

325 

4.50  « 

(J) 

3  65 

325 

2.75 

190 

4.85 

500 

3.95 

350 

4.25  0 

(K) 

4  05 

340 

2.43 

191 

5.15 

519 

4.50 

356.5 

4.90  0 

(L) 

3  53 

•  ♦ 

2.70 

•  • 

6.57 

•  * 

4.88 

•• 

6.09  • 

(M) 

2.45^ 

200 

5.05 

550 

2.80 

325 

4.5(1  0 

(N) 

7  70 

375 

7.70 

260 

11.55 

635 

11.35 

505 

9.63 

(O) 

5  15 

400 

4.05 

400 

6.65 

600 

5.55 

600 

5.95 

(P)   .. 

4  43 

400 

3.43 

225 

5.95 

610 

5.10 

400 

5.20 

(Q) 

4  80 

375 

3.80 

260 

8.25 

635 

7.05 

505 

(R) 

.   3  65 

325 

2.30 

225 

5.05 

550 

3.70 

375 

4.30 

J 

(S) 

3  22 

418 

2.55 

310 

6.17 

780 

4.60 

573 

4.73 

(T) 

3  63 

t 

,2.79 

t 

6.75 

t 

5.18 

t 

(U) 

3  05 

360 

2.45 

205 

4.35 

490 

4.15 

3S0 

3.40 

(V) 

4  00 

375 

3.25 

260 

7.00 

635 

6.10 

505 

5.60 

(W)  

5.20 

325 
d  tota 

4.00 
1  weigh 

190 

t.s  as 

6.90 
follows 

500 
:  (1) 

5.80 
128.000 

350 
lbs.; 

(2)  1 

•This  b 

Idder  quote 

0 

lbs.;    (3)   38.400  lbs.:    (4)    3600  lbs.;    (5)38.000  lbs. 

••This  bidder  listed  weights  as  follows:  (1)  and  (2)  combined  total 
198.200  lbs.;  (3)  and  (4)  combined  total  weight,  73.860  lb.s.;  (5)  total  w. 
CO. 200  lbs. 

tThis  bidder  listed  total  weights  a?  follows:  (1)  441S  lbs.;  (2)  605  lbs. 
4»3    lbs.;    (4)    60.200   lbs.;    (5)    no   bid. 
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lie  OMned 

U'.ART  Ctwt.    J7.00') 

A  ?-RANCISCO.  Utah  and  25th  Sis. 
Av  -  Btory  frame  library  at  Slarr 
:ing  School  (2  rooms)  work  in- 
. liven  exoavatlon,  misc.  anti  orn. 
-on,  shPPt  metal,  roonne,  <.arip(.n- 
rv,  kIiiss  and  RlaalnK.  metal  lath- 
nit  and  plasterlnB.  plumbing,  tin 
.<h  hardware  and  eleotriial  worl; 
nd  palntlnR. 
HV.T— City  and  County  of  San  Fran- 

l>co. 
r-liecl— Chas.    Sawyer.   City   Anhi- 

.^rt.    City    Hall. 
,,    Hldder — K.    ('.    Amoroso   &•    Son.- 

AHIIacc  and   Kolth  StreelK 
ilnplele  bids  follow: 

Amoroso  &   Sons $4.2rin 

I   ,.    Petersen   Const.   Co 4,40ii 

r  k    J.    Reilly 4,471 

I.K.    Vuklcevlch 4.599 

IP  ica   &   Son,   Inc 4,845 

Wliam    Martin    5,13S 

.rTSon    &    Rlngrose 5,2SS 

I.  ^onuon  B,fl.in 

•id  Irresular.  no  affidavit  filed  with 
h, 
11s  held   under  advi.-iement. 


>lii   Being   Completed. 

COOL  Cost.    $:!0O.tiOii 

.>  FRANCISCO.  Twenty-fifth  and 
Bryant  Streets  (Sunshine  -  Kiieiui 
Vista  School). 

)i  -  story  reinforced  concrete  school 
'(IS  classrooms,  dining  room,  ex- 
f'rcUie  room,  vocational  room,  rest 
rooms,  auditorium  to  seat  500). 

>MHr— City  and  County  of  San  Fran- 
cisco. 

inltect— Martin  J.  Rist.  Phelan 
BIdg..  Charles  F.  Strothoff.  2274 
15th  St.;  Smith  O'Brien.  21132  Bnl;- 
er  St..  and  Albert  Schroepfer.  6S1 
Market  Street. 

^liitural  Engineer — H.  J.  Brunnler 
Sharon  Building:. 

I  hanlcal   and    Electrical    Engineer — 
A.   R.    McLaren,    611    Howard    St. 
lans    will    be    forwarded     to    State 

>ision  of  Architecture,    Sacramento. 

o  approval   within  a   few  days. 


3>S  OPENED 

AN  FRANCISCO.  —  R.  P.  Paoli. 
1'  Fillmore  St..  at  $6,999  submittMl 
n  bid  for  piiintlng.  and  the  Pal-ice 
^  dware  Co..  581  Market  Street,  at 
.'59.85  submitted  only  bid  for  finish 
udware  to  Department  of  Public 
i'rks  for  painting  and  finish  hard- 
»e  for  the  reconstruction  of  the 
.veil  High  School  located  on  Hayes. 
Vibury,  Grove  Sts.  anrl  Ma.sonic  Av- 
■  e. 

omplete    painting    bids    follow: 

IP.   Paoll   JG.999 

liable  Painting  Co.„ 7.920 

iihael  Company   _ 8,3fi- 

l'  C.  Thompson 9.337 

"imer   Brothers    9,465 

^  A.    Zelinsky   9,600 

Zellnsky   _ 9,67.'; 

P  ing  Anderson  9.7.'!.''. 

'lerican   BIdg.  Maintenance   Co.   9.99'i 

'ids  held    under   advisement.        ♦ 

-►—BANKS,  STORES  AND 
OFFICES 

(ntract  Awarded 

.TERATION?  Cost,    $1,500 

^  N  FRANCISCO.    503  Market  St. 

terationa  to  offices. 

.ner— Hooker  &   Lent,  Cunard   BIdg. 
.  chitect— Not   Given, 
intractor— A.   O.   Muller,  243  7th  St. 

"itraet  Awarded 

ITERATIONS  Cost.   $1.0sn 

;  N  FRANCISCO  151  Minna  Street, 
terations  and  addltioni;  to  building, 
vnei^ Pacific  T.    &   T.    Co..    140  Now 

Montgomery  Street, 
ans  by  Engineering  Dept.  of  Owner 
•ntractor— A.  n,  Collman.    isno  Grove 

Street. 


Contract  Awarded 

ALTKKATIO.NS  Sost,    t 

S.\.N  FRANCISCO.  Sixth  and  Town- 
send  Etreeta. 

Alterations  t<i  omces  (work  involves 
Installation  of  new  elevator,  re- 
conditioning heating  plant,  new 
windows,  wkylights  and  general 
nltcratlonaj. 

Owner— United  Grocers.  Ltd..  SIxMi 
and   Townsend   Streets. 

Architect— Noble  and  Archie  T.  New- 
born.  Russ  BIdg.,  San  Francisco. 

Contra<tor  —  A.  L.  Horstmeyer,  11 
Mars  Street. 


CONTRACT    AWARDED 

RPinoNDO  BEACH.  I^os  Angeles 
fn  .  Cal. — L.  M.  Halper. Paramount 
BIdg.,  Los  Angeles,  awarded  contract 
for  one-story  frame  and  stucco  store 
building  (60x75  ft.)  on  El  Paseo  St.. 
between  Diamond  and  Emerald  Sts., 
Redondo  Beach  for  Redondo  Proper- 
ties   Corp.       Cost.     $100,000. 


Sub-Contracts  Awarded. 

ALTER.\TIONS     Cont.     Price,    $19,0u.'i 

S.AN  FRANCISC(\  Kearny  Street  and 
Maiden   Lane. 

Alteration.s  to  8  -  story  and  basement 
Class  A  department  store  building 

Owner — 'Welnstein  Co.  (Isadore  Wein- 
stein.   President). 

Architect— Hyman  and  Appleton,  68 
Post    Street. 

Contractor— Jacks  &  Irvine.  620  Mar- 
ket Street. 

Ornamental  Iron  —  Industrial  Orna- 
mental Iron  ■Works.  552  Noe_St. 

Structural  Steel — Schrader  Iron  'W'ks. 
1247    Harrison    Street. 

Marble— J.  E.  Back  Co.,  1533  San  Bru- 
no Avenue. 


Contrai-t   Awarded. 

ALTERATIONS  Cost.    $2208 

SAN  FRANCISCO.  HO  New  Mont- 
gomery   Street. 

Additions  and  alterations  to  mechan- 
ical ventilating  system  in  con- 
ference   room    of    office    building. 

Owner- Pacific  Telephone  &  Telegraph 
Co..    Premises. 

Engineer— Leland  &  Haley.  58  Sutter 
St..    San   Francisco. 

Contractor — Cochran  &  St.  John  Ltd., 
952  Mission  St..   San  Francisco. 


Contract   Awarded. 

.XLTERATIONS  Cost.   $4,000 

SAN   FRANCISCO.    50  Osgood  Place. 
Alterations   to   cafe. 
Owner — John    Sobrato.    50   Osgood    PI. 
Architect — R.    R.    Irvine.    3431    Market. 
Contractor — San  Francisco  Const.  Co.. 
3159    Fillmore    St. 


Plans   Being    Figured. 

ALTERATIONS  Cost.    $ 

MODESTO.    Stanislaus    Co..    Calif. 

Alterations  to  store  building  (work  in- 
volves new  fixtures,  alterations  to 
front,    tile  work,   some   marble). 

Owner — Mellis    Brothers.    Modesto. 

.Vrchitect- G.  N.  HiMnirn.  1213  I  St.. 
JTodesto.  • 


Bank   Fixtures   and    Mill   Contract 

Awarded 

ALTERATIONS  Cost.    ? 

AVENAL.    Kings  Co..   Calif 
Alterations  &  atlditions  to  bank   (new 

bank    fixtures,    mill   work,    glass. 

bronze     wickets,     screens,     asphalt 

tile   floor  covering). 
Owner— Capital    Co..     625    Market    St 

San   Francisco 
Plans    by   Owner's   Construction    Pepf. 
Bank    Fixtures    and    Mill    Work— Fink 

and   Bchindler.   552  Brann.an   Street 

San   Francisco.  * 

Planned. 

ALTERATIONS  Cost.    $ 

RICHMOND.    Contra    Costa    Co..    Cal. 

No.     912-915     Macdonald     Avenue. 
Alterations   and    additions   to   building 

(stores    on    ground    floor). 


Owner— L.    H.    'Weaterlng.    Reno.    Nev. 

and  Los  Angeles. 
Architect— Not    Selected. 
Lessee — J.    C.    Penny   Co.      (store      on 

ground  floor). 
Further    details    will    be    announced 
shortly. 


Planned. 

i^fillK  Cost.  $15,000 

PALO  ALTO.    Santa   Clara  Co..   Calif. 

University  Ave.   and   Kipling  St. 
One-story    store     building     (reinforced 

concrete   construction)    50x97    feet. 
Owner — fJr.  Mervyn  Rudee,   Palo  Alto. 
Architect — Not   Selected. 
Ix>ssei — Kimperlch     *     Trlplett     Food 

S-tore. 


To   Be   Done   By   Day's  Work. 

sT(jRic  Cost,  teouo 

SAN   FRANCISCO.      9  EUIb   St.   137  E 

Polk   Street. 
I  int  •story   Class   C  store  building. 
Owner — Hugo     Harms,     1217     Stanyan 

St..   San   Francisco. 
Architect— Not   Given. 


Planned. 

OFFICE,   ET(J.  Cost,   $ 

I.IVERMORE.  Alameda  Co.,  Cal.  So. 
L  Street. 

One-story  office  and  storeroom  build- 
ing. 

Owner — Diamond  Match  Co.,   Chico. 

Plans  by  Engineering  Dept.  of  Owner. 
Further    details    will    be    announced 

shortly. 


Sub-Contracts    Awarded. 

.M.TERATION.S       Cont.    Price.   $19,058 

S.AN  FRANCISCO.  Kearny  Street  and 
Maiden  Lane. 

Alterations  to  8-story  and  basement 
Class   A  department  store   bidg. 

fawner — Welnstein  Co.  (Isadore  Weln- 
stein.  President). 

.Vrchitect  —  Hyman  and  Appleton.  en 
Post  Street. 

Contr.T.ctor — Jacks  &  Irvine,  620  Mar- 
ket   Street. 

Marble— J.  E.  Back.  1533  San  Krunc 
Avenue. 

Structural  Steel — Schrader  Iron  W'ka 
1247    Harrison    Street. 

Ornamental  and  Misc.  Iron  —  Indus- 
trial   Orn.    Iron    Works.    .552    Xwi 


Electrical   Contract   Awarded. 
OFFICE    BLDG.  Cost.    $500,000 

SAN   FR..VNCISCO.     417   Montgomery. 
Ten   -   story  reinforced   concrete  office 
building  (tar  and  gravel  roof,  steel 
sash,    two    elevators,    steam    heat- 
ing   system,    terra    c  o  t  t  a    facing, 
plaster   throughout,    etc.) 
Owner — Louis  Lurie.   333  Montgomery. 
Architect— W.     D.     Peugh.     333     Mont- 
gomery  Street. 
Engineer — F.  'W.  Kellberg.  320  Market 

Street. 
Contractor — Cahill  Bros.,   206  Sansome 

Street. 
Electric— Alta  Electric  Co.,  467  O'Far- 
rell  Street. 
.\s  previously  reported,  grading  con- 
tract awarded  to  Sibley  Grading  and 
Teaming  Co..  165  Landers  St.:  rein- 
forcing steel  to  Truscon  Steel  Co..  «04 
Mission  St.:  lumber  to  J.  H.  McC'. 
lum.  Bryant  and  Oak  Grove  Streets: 
imderpinning  to  Harry  Drake.  666  Ml"^- 
sion  St.:  shoring  to  D.  J.  &  T.  Sulli- 
van.  1940   Folsom   Street. 


Contract  Awarded. 

REPAIR   STORE  Cost,   $2500 

SAN  FRANCISCO.  No.  615  Market 
Street. 

Repair  Are  damage   to  store. 

Owner — Isador  Welnstein.  1041  Market 
St..    San   Francisco. 

.\rchitect — Not  Given. 

Contractor — Jacks  A  Irvine.  620  Mar- 
ket St  .   San  Francisco. 
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Plans    Being    Prapared. 

ALTERATIONS  Cost,    $60,000 

FRESNO,  Fresno  Co.,  Cal.  Tulare 
St.  and  Van  Ness  Ave. 

Alterations  and  additions  to  Repub- 
lican  Building   (150x150  feet). 

Owner — New  York  Life  Insurance  Co. 

Architect — Not   Given. 


Sub-Contracts    Awarded. 

ALTERATIONS  Cost,    $3U 

S.\N    FRANCISCO.    NW    Post    Street 

and  Stockton. 
Alterations  to  store   bldg.    (new  front; 

marble    and    bronze    work,    mill 

work,   showcase,   etc.) 
owner — Randolph's   Jewelry   Co. 
Architect — Albert  Schroepfer.  244 

Kearny  Street. 
Contractor — Jacks   &   Irvine.   620   Mar- 
ket Street. 
Plumbing— J.    J.    McLeod,    1246    C.oldpii 

Gate  Avenue. 
Plastering    and    Ornamental     Plaster — 

August    Dackert    &    Co..    143U    K.tli 

Street. 
Marble — Eisele  &   Dondero.   2895   Third 

Street. 
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THEATRES 


Contract   Awarded 

ALTERATIONS  Cost,    $6,000 

FRESNO,  Fresno  Co.,  Cal.  1455  Ful- 
ton Street. 

Alterations  to  theatre. 

Owner — Fox   Theatre,    premises. 

Architect — Not  Given. 

Contractor — Fisher  &  McNulty.  Mat- 
tel Bldg.,   Fresno. 


Plans   Being   Completed 

ALTERATIONS'  Cost,    i 

NAPA.  Napa  Co.,  Cal.  Main  Street 
between  First  and  Pearl   Streets. 

Alterations  to  old  opera  house  tor 
theatre. 

Owner — Fox  West  Coast  Theatres,  9SS 
Market  St.,   San   Francisco. 

Architect— A.  A.  Cantin,  557  Market 
St.,    San   Francisco. 

Engineer — F.  W.  Kellberg,  320  Mar- 
ket St.,    San   Francisco. 


18— WHARVES    &    DOCKS 

CONTRACT   AWARDED 

SAN  FRANCISCO.— A.  W.  Kitchen, 
no  Market  St.,  at  $4,960  awarded  the 
contract  by  Lighthouse  Department 
for  repairs  to  wharf  at  Yerba  Buena 
Island.    Complete  bids  follow: 

A.    W.    Kitchen    $4,960 

Ran  Francisco   Bridge   Co 5,200 

Healy-Tibbitts    Const.    Co 5,420 

Schuler   &  McDonald,    Oakland  ..  5,437 

Duncanson-Harrelson    Co 5.700 

M.    B.    McGowan    5,754 

Frank    Legg     5,925 

All  of  San  Francisco  unless  other- 
wise noted.  • 

19— MISC.  CONSTRUCTION 

CONSTRUCTION    STARTED 

SEATTLE,  Wash.  —  Todd  Seattle 
Dry  Docks,  Inc..  Harbor  Island.  Se- 
attle, has  started  construction  of  15,- 
000-ton  floating  dry  dock,  sectional 
type,  having  five  separate  sections 
which  may  be  operated  individually 
or  as  a  unit.  The  structure  will  re- 
quire 5.000.000  feet  of  lumber.  Esti- 
mated   cost,    $500,000. 


CONTRACT    AWARDED 

SANTA  MAARGARITA.  San  Luis 
Obispo  Co..  Cal.  —  Golden  Gate  Iron 
Works.  1541  Howard  St..  San  Fran- 
cisco, at  $675  awarded  contract  by 
U.  S.  Forest  Service  for  furnishing 
one  30-ft.  steel  Lookout  Tower  to  be 
delivered  at  Santa  Margarita.  Calif. 
Bid  No.  2836.     Complete  bids  follow: 

Golden  Gate  Iron  Works.  S.  F $675 

Independent  Iron  Works,   Oakland  700 
Schrader  Iron   Works,    S.    F 720 


Herrick    Iron    Works,    Oakland 720 

Moore  Drydock  Co..   Oakland 790 

International     Derrick     &    Equip- 
ment Co.,  Torrance  800 


LOW    BIDDER 

PHOENIX,  Ariz.— P.  W.  WomacK. 
2538  E.  McDewell  St..  Phoenix.  suD- 
niitted  low  bid  to  Phoenix  city  com- 
mission at  $52,000  for  construction  of 
a  stadium  and  baseball  park  on  South 
Central  Ave..   Phoenix.  i 


CONTRACT    AWARDED 

LAS  VEGAS.  Nev.— Arthur  Cox  has 
been  awarded  the  contract  by  the  Ne- 
vada-California Power  Co.  at  about 
.?14,000.  to  construct  a  7-miJe.  6600- 
volt  power  line  to  supply  power  to 
the  Weepah  Nevada  Mining  Co.  The 
line  will  be  financed  jointly  by  the 
power  company  and  the  mining  com- 
pany. Two  separate  sections  of  the 
line  will  be  built  with  one  section 
to  be  four  and  one-halt  miles  long, 
to  run  from  a  new  sub-station  on  the 
Silver  Peak  Millers  high  tension  line 
to  the  mill,  and  the  other  a  two  and 
one-half  mile  unit  from  the  sub-sta- 
tion to  the  walls,  which  will  be  used 
to  supply  water  for  milling  operations 
The  sub-station  on  the  high  tension 
line  will  be  used  to  reduce  the  volt- 
age from  55.000  volts  now  on  the  line 
to  the  6,600  which  will  be  required 
by  the  line  into  Weepah.  Actual  con- 
struction of  the  line  is  expected  to 
get  underway  in  the  next  few  days 
and  will  probably  take  about  n  month 
to  complete,  according  to  the  report 
fiom  the  power  company  ofBclals. 
The  power  will  be  used  for  pumping 
water  from  the  wells  to  the  mill  and 
for  the  operation  of  the  mill,  which 
is  now  under  construction  by  the 
Southwest  Construction  Co.  > 


BIDS     WANTED 

SAN  FRANCISCO— Until  Sept.  18. 
2:30  P.  M..  bids  will  be  received  by 
Department  of  Public  Works.  Room 
261,  City  Hall,  for  brine  tank  for  cold 
storage  room  at  the  Hall  of  Justice. 
Kearny  St..  San  Francisco.  Estimated 
cost   $4500. 

Plans  and  specifications  may  be  ob- 
tained from  City  Architect,  Charles 
Sawyer.  Room  265.  City  Hall.  No  do 
posit  required. 


CONTRACT    AWARDED 

PLACENTIA.  Orange  Co..  Cal.— E. 
K.  Wood  Lumber  Co..  Frederick  .nn'l 
King  Sts..  Oakland,  at  $676.73  award- 
ed contract  by  U.  S.  Forest  Service 
for  furnishing  one  lookout  house.  ]4x 
14.  for  delivery  at  Placentia.  Bid  No. 
2848.  Only  other  bid  was  submitted 
by  the  Tilden  Lumber  Co..  Berkeley, 
at  $755  fob  Oakland,  and  $85.t.  fob 
Placentia.  •  * 


CONTRACT    AWARDED 

TEMPLE  CITY.  Cal.— E.  K.  Wood 
Co..  Frederick  and  King  Sts..  Oak- 
land, at  $958.35  (type  C)  and  $259.77 
(type  J)  awarded  contract  by  U.  S. 
Forest  Service  for  furnishing  one 
ready-cut  building,  type  C.  and  one 
ready-cut  building,  type  J,  both  for 
delivery  at  Temple  City;  Bid  No.  2S49. 
Only  other  bid  was  submitted  by  the 
Tilden  Lumber  Co..  Berkeley,  as  fol- 
lows: 

Type  C,   fob   Oakland $1,048 

Type  C.   fob  Temple  City I.IBS 

Type   J,    fob    Oakland 284 

Type  J,    fob   Temple   City 321 


BIDS    REJECTED 

CALIFORNIA  -  NEVADA— All  bids 
for  the  construction  of  the  237  miles 
of  230-kv.  transmission  line  from  the 
Boulder  Dam  to  the  Colorado  Aque- 
duct pumping  plants,  under  Specifica- 
tion No.  104.  were  rejected  by  the 
Board    of    Directors   of    the   Metropoli- 


tan Water  District,  Los  Angeles,  ig 
30.  A  new  call  for  bids  will  be  I  ed 
fhortly.  Fritz  Zlebarth,  808  Sec  xy 
Bldg.,  Long  Beach,  at  $407,:  71 
based  on  the  use  of  aluminum  n. 
ductor.    submitted   low  bid   Augui  !o, 


Contract   Awarded. 

POOL  Cost       ' 

SAN    JOSE.    Santa    Clara    Co.. 

1855    Park    Avenue. 
Swimming  pool. 

cwner — J.    D.    Crummey,   premls'j 
Architect — Binder     &     Curtis,    3!  «r. 

San  Carlos    St..    San   Jose. 
Contractor — J.    S.    Newell,    838   N  le. 

sota   Ave.,    San  Jose. 


BIDS    OPENED 

SACRAMENTO.  Cal.— Herm,n 
Safe  Co..  Howard  and  Main  Sts.an 
Francisco,  at  $950  submitted  onl  iid 
to  County  Supervisors  for  furni;  ng 
and  installing  one  7-in.  thick  ei  g- 
ency  door  complete,  including  ci  nj 
conocrete,  steel  lining,  burglar  ;i!in 
lining,  etc.:  also  connecting  do  to 
burglar  alarm  system,  etc.,  fo:  h« 
county  treasurer's   office,   Sacrattfto. 

Bid   held   under  advisement. 


CONTRACT  AWARDED 
WESTWOOD,  Cal.— Fenner  &  1  .e, 
Chester.  Calif.,  at  $1,591.50  subn  ed 
low  bid  and  awarded  contract  b:  he 
Red  River  Lumber  Co.,  Fred  I  d. 
Westwood,  for  furnishing  neoe  rv 
labor  to  stub  power  line  and  telej  ne 
poles  on  the  company's  Hat  (  ek 
transmission  line  between  West  od 
and  Hat  Creek  power  house  No.  at 
Cassel  in  Lassen  County.  Then '  re 
approximately  350  power  line  es 
and  160  telephone  poles  to  be  stu   d 

The  work  is  to  be  commenced  iiut 
S-eptember  1  and  to  be  complet«w 
November  1. 

Company  will  furnish  all  matn.ls 
and  pike  poles,  digging  tools,  sc. 
Contractor  will  supply  his  own  nd 
tools   and   all   transportation. 

Complete    bids    follow: 

Fenner   &    Mette,   Chester $1U50 

Phil    Piano,    Westwood 1'  50 

J.    A.    Price,    Westwood 2!  M 

D.    A.    Manning,    S.    F 3:  00 

H.    M.    Small,    Westwood 41  50 

Harry    Thurp,    Janesville 51  00 


BIDS   WANTED 

ALAMEDA  COUNTY,  Callf.- 
Sept.  9,  2  P.  M.,  bids  will  be  rec ' 
by  State  Division  of  Highways,. 
H.  Skeggs,  District  Engineer.  : 
SOO,  500  Sansome  St.,  San  Fran-i 
for  sale  of  various  buildings  lo 
in  Oakland.  Emeryville  and  Berl 
Alameda  County. 

Following  are  the  structures  I 
sold; 

Item  A-242:  1720  Cypress  St. 
land.  Four-room  frame  dwelling 
660  sq.  ft.  floor  space.  Available 
10. 

Item  A-242-A:  1724  Cypress  St.. 
land.  Four-j-oom  frame  dwelling 
560  sq.  ft.  floor  space.  Available 
10. 

Item  A-242-B:  1728  Cypress  St. 
land.  Three-room  frame  dwelling 
450  sq.  ft.   floor  space.  Available    ' 
10. 

Item  A-242-C:  1399  18th  St.  J 
land.  Five-room  frame  dwelling' 
910  sq.  ft.  floor  space.  Available  I 
10. 

Item  B-162:  3663  Adeline  St.  Er  : 
ville.    Four- room   frame  dwelling 
590  sq.   ft.    floor  space.    Available  : 
15. 

Item  B-164:  Southeast  corner  ' 
Pablo  Ave.  and  3Sth  St..  Emerj  I 
Brick  stores  and  portion  of  ga  : 
with  11.300  sq.  ft.  floor  space.  ' 
76  ft.  along  San  Pablo  Ave..  1!  ' 
along  38th  St..  and  109  ft.  along 
line.     Seller   reserves   the   right  t<  ■ 
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nthB).  some  basallto  work;  tile 
oof,  oil  burnlnB  heating  «y»tem, 
mel  Hash,   hardwood  noore,  etc. 

j.r— W.    ('.    Corhctt. 

^■lect  —  Wllllama  &  Wastell.  374 
;th  St.,   Oakland. 

>r  actor— Harry  Kane,  921  Ramona 
■«..  Albany. 


■  I   Being   Prepared. 

K  IIENC'C  Cost.    18500 

VI. AND.  Aiiinicd.i  Co.,  Cal.  Pled- 
lont    Pines. 

iv.xtory  friinic  and  brUk  residence 
7  rooms  and  2  baths),  shingle 
iiof.  gas  heating  system,  hard- 
■ood  floors,  tile  baths,  wood  sash, 
Ic. 

^..r_Dr.    Winston    S.    Harrison. 

rdtect— J.  V.  Norrls,  Claremont 
iotel,  Berkeley. 

TIs  will  be  asked  at  a.  later  date. 


)  e   Done   By  Day's  Work. 

BDENCE  Cost,    J4000 

V    FRANCISCO.     NW  Chenery   St. 

25  E   Fuindall   St. 
n'story  and  basement  frame  dwell- 

ng. 
„  .r_H.  B.  Barber,  225  College  St., 

lan   Francisco, 
r.itect— Not  Given. 


lis  Being   Figured. 

FIDENCE  Cost,    $6,000 

C'ESTO,    Stanislaus  Co.,    Calif. 

n-  story  and  basement  frame  and 
itucco  residence  (six  rooms)  tile 
oof,  gas  heating  system,  steel 
lash,    hardwood    floors,    tile    bath. 

wer— J.   E.    Nlel. 

rjltect— C.  N.  Hllburn,  1213  I  St., 
Modesto.  • 


u-Contraott  Awarded. 

/TORT  Cost,   $176,000 

CTH   SAN    FRANCISCO,    San    Ma- 
teo Co.,  Calif.    Linden  Avenue. 
fr   paint  and  varnish  factory. 
'» er — E.   J.  du  pont  de  Nemours  & 

•o.     (\V.    J.    Sohlinger,    Mgr.)    601 

Third  St.,   San   Francisco. 
Is  by  Engineering  Dept  of  Owner, 

Wilmington,  Del. 
r:ractor — CahiU    Bros.,    206  Sansome 

St.,  San  Fnanclsco. 
t  ctural    Steel— McClintlc  -  Marshall 

'o.,   20th  and   Illinois  Streets,   San 

Francisco, 
iiestos    Prot.    Sheet    Metal  —  H.    H. 

Uobertson,   50  Hawthorne  St.,   San 

Francisco. 

><  previously  reported,  grading  con- 
r  t  awarded  to  J.  S.  Baker,  740  Far- 
II  ton  Lane,  Burlingame. 


'  paring  Sketches. 

1 5IDENCES  Cost.   $4,500  each 

•/•!    FRANCISCO.     Silver   Avenue. 

'i  1 -story  and  basement  frame  and 
stucco  residences  (5  rooms  each) 
lile  and  composition  roofing,  gas 
heating  systems,  hardwood  floors, 
tile  baths,  etc. 

iier— Withheld. 

Vhitect  — C.  O.  Clausen,  74  6  46th 
Avenue. 


!■  Be  Done  By  Day's  Work. 

^■ilDENCE  Cost.    $3. linn 

-  <   FRANCISCO.     W  Caroline   250   S 

19th   Street. 
^'  -   story  and  basement   frame  and 

stucco  residence. 
'>ner— Sam    Balesteiri.    1900    20th    St. 
\hitect— Not  Given.  i 


Fiparing   Sketches. 

"SIDENCE  Cost.    $10,000 

FDWOOD  CITY.    San   Mateo  Co. 

7  o  -  Story  and  basement  frame  and 
stucco  residence  (10  rooms  and  3 
baths)  tile  roof,  gas  heating  sys- 
tem,   hardwood    floors,    tile    baths 

f  ner— Withheld. 

'.-hitect  — c.  O.  Clausen,  74  6  46th 
Avenue. 


Contract   Awarded 

FtKSIDK.Vi'F,  Cost,    $7,07K 

S.vti.s.vLlTo.    Marin    Co.,    Calif. 

I'wo-slory    frame    residence. 

( Uvnor— Georgia    E.    Robins,    Sausallto. 

.Architect— Fred.  H.  Meyer,  520  Mar- 
ket St.,   San   Francisco. 

Contractor— Melvln  H.  Klyce,  34  Eu- 
gene St..  Mill   Valley. 


Contract  Awarded 

KKSIDI'INCK  Cost,    $5,000 

SA.NI    FHANCISCO.     K   Wcstgate  35   N 

Kenwood. 
One  -   story  and   basement   frame  and 

stucco  residence. 
Owner— John  Mlchnel,  7C2  DeHaro  St. 
Architect— Not    Given. 
Contractor- Michael    &    Bomcrer,    762 

DeHaro    Street. 


To   Be  Done   By   Day's   Work. 
KKSIDENCE  Cost,   $2,500 

SAN    FRANCISCO.     S    Italy    67    West 

Moscow. 
One   -   story  and  basement  frame  and 

stucco  residence, 
(^wner- Angelo    Raelfo,    .SOO    Moscow. 
Architect— Not  Given. 


Contract  Awarded 

RESIDENCE  Cost,    $5,549 

SOUTH  SAN  FRANCISCO,  San  Ma- 
teo  Co.,    Calif. 

One-story    frame    and    stucco   duplex. 

Owner  —  Elsio  Belluomlnl.  6  58  Pine 
Terrace.   South  San  Francisco 

Architect— Not    Given. 

Contractor — Antonio  Pianca,  109  Pine 
Terrace,    South   San   Francisco. 


To   Be  Done   By  Day's  Work. 
RESIDENCE  Cost,    $4,000 

SAN  JOSE.   Santa  Clara  Co.,  Cal.    «08 

Key  Boulevard. 
One-story  frame  an'd  stucco  residence 

(five   rooms). 
Owner  and  Builder— Herbert  A.  Green 

802   Cerrito  Ave.,   Albany. 
Architect— Not  Given.  • 


Contract  Awarded. 

RESIDENCE  Cost.    $4.r,0n 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  S. 
41st  St.   bet.   Cuthlng  and   State. 

One-storv  frame  and  stucco  residence. 

Owner— joe  Ghisio.  577  S.  41st  St.. 
San   Jose. 

Architect— Not    Given. 

Contractor- John  Faramia,  827  Madi- 
son   St..    Albany. 


Plans   Being    Figured. 

RESIDENCE  Cost.    $ 

PIEDMONT.  Alameda  Co.,  Cal.  Wild- 
wood   Gardens. 

One-story  and  basement  Monterey-Co- 
lonial type  residence  (5  rooms.  1 
hath)  shake  roof,  oak  floors,  wood 
and  steel  sash,  gas  warm  air  heat- 
ing system,  etc. 

Owner— Mrs.  F.  R.  Axton,  19  Monte 
Avenue,   Piedmont 

Architect  —  Mario  Corbett.  Ben.iamin 
Franklin  Hotel,    San  Mateo. 


Contract  Awarded 

RESIDENCE  Cost,    $4,000 

BERKELEY.  Alameda  Co.,  Calif.  N. 
Cragmont   40  Forest  Lane. 

One  -  story  and  basement  frame  res- 
idence (rustic  exterior,  gas  heat- 
ing system,  shingle  roof,  wood 
sash.    oal<    floors,    etc.) 

Owner — Clark   Metcalf. 

Architect — Not  Given. 

Contractor— J.  M.  Walker.  1709  Grove 
St..    Berkeley. 


Preparing    Preliminary    Plans. 

RESIDENCE  Cost.    $ 

MILL  V.-VLLEY,   Marin  Co..  Calif. 
One-story   residence. 
Owner — Withheld. 

Architect — Miller  &  Warnecke.  Finan- 
cial  Center    Bldg..    San   Francisco. 


Contmet  Awarded. 

residencp:  co»t,  $4,700 

SA.V    JOSE,    Santa    Clapa    Co..    Calif 

)2th   and   Keyrs  Streets. 
One   -   story  and   basement   frame   and 

stucco    residence    (six    rooms)    tile 

roof,      gas     heating     system,      oak 

Moors,   wood  «ash,   etc. 
Owner — O.    Bargetto. 
Architect — Charles    McKenzie,    Twohv 

Bldg..  San  Jose. 
Contractor— V.    J.    Sunieri,    176   N    31»> 

St.,   Pan   Jose. 


Contract  Awarded. 

RICSTDE.NCE  Cost.    $3000 

BERKELEY.  Alameda  Co..  Cal.  Clare- 
mont    District. 

One-story  wood  frame  residence  (4 
rooms)  redwood  siding,  wood  sa-- 
shlngle  roof,  gas  heating  system, 
oak  floors,  etc. 

Owner  —  M.    Y.    Boegle,    2745    Parko' 
St.,   Berkeley. 

Architect— Not   Given. 

Contractor— J.   M.   Walker,    1709   Grove 
St.,    Berkeley. 


To    Be    Done   By    Day's  Work. 

RESIDENCES  Cost,    $14,800 

SAN  FR.\NCISCO.  E  32nd  Ave.,  150- 
200  N  Rivera  and  225-175  N  Ri- 
vera. 

Four  one-story  and  basement  frame 
residences. 

Owner — Samuel  Young,  117  Montgom- 
ery  Street. 

Architect  — C.  O.  Clausen,  746  46th 
Avenue. 


To    Be    Dene   By   Day's  Work, 

RESIDENCES  Cost,    $15,000 

SAN  FRANCISCO.  N  Kirkham,  57  E 
33rd  Ave.  and  W  32nd  Ave.,  250- 
300-275-325    S    Lawton    Street. 

Six  one-story  and  basement  frame  res- 
idences. 

Owner  &  Hiiiider— Standard  Building 
Co  .   1500  Judah   Street. 

Architect — Not    Given.  1 


Plans   Completed. 

RESIDENCE  Cost.    $8000 

RENO.   Washoe  Co.,   Nevada. 

One-story  frame  and  stucco  residence 
(8  rooms  and  2  baths)  full  tile 
roof,  gas  heating  system,  wood 
sash,  hardwood  floors,  tile  baths. 
quarry   tile   floors,    etc. 

Owner — Ray  Petersen,  275  Ralston  St., 
Reno. 

Architect— D.   E.   Jaekle,  126  Post  St., 
San    Francisco. 
Owner  will   take  bids  shortly. 
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SCHOOLS 


Preparing  Working   Drawings. 
ADDITION  Cost,  $30,000 

MILLBRAE,     San     Mateo     Co.,     CaJif. 

Chadbourne    Avenue. 
Addition       to      Millbrae       Elementary 

School  (add  three  new  classrooms. 

enlarge    auditorium,      new      steam 

heating    system.      new      plumbing 

system,   add  new  lunch  room  and 

general    repairs). 
Owner  —  Millbrae   Elementary   School 

District. 
Architect — Thomas  Edwards,   9   Geary 

St..   San  Francisco. 
Bonds      were      recently      voted      to 
finance  the  work,  and  application  has 
been  filed  with  the  PWA  for  a  grant. 


CONTRACT   AWARDED 

TEMPE,  Ariz.— Del  E.  Webb  Const. 
Co..  1633  W.  Jefferson  St.,  Phoenix, 
awarded  a  contract  by  Arizona  State 
Teachers'  College.  Tempe,  at  $130,- 
166.19  for  the  construction  of  an  ad- 
dition to  the  Matthews  Library  build- 
ing at  the  College  of  Tempe.  a  PWA 
project.  Lescher  and  Mahoney.  1100 
Title  and  Trust  Bldg.,  Phoenix,  ar- 
chitects. 
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Preparing    Working    Drawings. 

ADDITION  Cost.   $23,000 

LOMITA  PARK,   San   M.iteo   Co.,   Cal. 

Addition  to  Lomita  Park  School  (add 
two  new  classrooms,  new  lunch 
room,  new  steam  heating  system, 
new  plumbing  system  and  general 
repairs). 

Owner — Lomita   Park    School   District. 

.\rchitect — Thomas   Edwards,   9   Geary 
St.,     San    Francisco. 
Bonds     were    recently     voted     to 

lin.Tnce    work.      Application    filed    with 

the   PAVA   for  a  grant. 


LOW    BIDDER 

TE.MPE,  Ariz.— Del  E.  Wehb  Const. 
Co.,  1633  W.  Jefferson  St.,  Phoenix, 
.submitted  low  bid  to  Arizona  State 
Teachers'  College,  Tempe,  at  $130,- 
000.  for  the  construction  of  an  addi- 
tion to  Matthews  library  building  at 
the  college  in  Tempe.  n.  PWA  pro.1- 
ect.  The  library  addition  will  be  a 
2-story  and  basement,  Class  A  struc- 
ture. 51x90-ft.  and  2bx^5-tt.  in  area, 
with  brick  walls,  pressed  brink  fac- 
ing, asbestos  shingle  roof,  hollow  tile 
partitions,  metal  lath,  pine  and  ma- 
hogany trim,  concrete  floors  with  rub- 
ber tile  and  linoleum  covering,  steam 
heat,  art  stone  trim,  insulation  mate- 
rials, marble  work,  ornamental  iron, 
steel  windows,  steel  trusses,  tile  work, 
etc.  Estimated  cost.  $100,000.  Two 
more  buildings  at  the  college,  each 
.costing  approximately  $100,000.  will 
follow-  in  about  30  and  60  days,  re- 
spectively. Lescher  &  Mahoney.  1100 
Title  and  Trust  Bldg.,  Phoenix,  ar- 
chitects. 


CONTRACT    AWARDED 

LOS  ANGELES.  Calif.— Weymouth- 
Crowell  Co.,  2104  E.  15th  St.,  awai-ded 
contract  by  Los  Angeles  board  of  ed- 
ucation at  $304,760  (using  alternate 
bid  No.  5  for  substituting  acoustical 
plaster  for  acoustical  treatment,  a  de- 
duction of  $1740)  for  two  two-story. 
Class  A  classroom  buildings,  to  con- 
tain approximately  50  units,  and  n 
one-story  Class  B  cafeteria  building 
and  connecting  passageways  to  be 
built  at  the  Thomas  Jefferson  high 
school,  1319  E  38th  St.  The  buildings 
will  be  65x268,  75x141  and  91x103  feet 
in  area.  Morgan,  Walls  and  Clements 
1135  Van  Nuys  Bldg.,   ar.-hitects. 


Preparing    Preliminary    Plans. 

MACHINE    SHOP  Cost,    $ 

SAN  FRANCISCO  . 

New  machine  shop  at  George  Wash- 
ington  School. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect  —  Miller  &  Pflueger,  580 
Market    St.,    San    Francisco. 

BIDS   WANTED 

LONG  BEACH.  Cal.— Until  Sept.  II 
4  P.  M.,  bids  will  bo  received  by  the 
Long  Beach  board  of  education  for 
the  construction  of  the  library  and 
men's  physical  education  buildings  at 
the   Long  Beach   Junior   college. 

Plans  and  specifications  may  be  olt- 
talned  from  the  business  manager  of 
the  board  at  25th  Street  and  Che.stnii' 
Ave.,  Long  Beach,  upon  deposit  of 
$25.00. 

K.  Cutter.  707  Farmers'  and  Mer- 
chants  Bank   Bldg.,   architect. 

BIDS  WANTED 

LONG  BEACH,  Cal.— Until  Sept.  11 
4  P.  M.,  bids  will  he  received  b>-  thf 
I./ong  Beach  board  of  education  for 
the  construction  of  units  one  and  two 
at  the  Thomas  A.  Edison  elementary 
school  located  on  Maine  Ave.  between 
nth   and    7th    Sts. 

Plans  and  specifications  may  be  ob- 
tained from  the  business  manager  nf 
the  board  at  25th  Street  and  Chestnut 
Ave..  Long  Beach,  upon  deposit  of 
$25.00. 


Earl  K.  Bobbe,  Heartwell  Building. 
Long  Beach,  architect,  and  V.  W 
Bullock,  4710  Livingston  Drive,  Long 
Beach,    structural    engineer. 

BIDS   WANTED 

TUCSON,  .\riz.— Until  Sept.  16,  bid.s 
will  be  received  by  Regents  of  the 
University  of  Arizona,  Tucson,  for  a 
new  administration  building  and  a 
women's  gymnasium  building  to  be 
built  on  the  ':ollege  campus  in  Tu- 
cson. Roy  Place,  11  E  Pennington 
St..    Tuscon,   architect. 


LOW    BIDDER 

SA.V  PEDRO.  Los  AngelcC  rr,..  cal. 
—  .Monolith  Const.  Co.,  1G9SJ5  Cordova 
St..  Los  Angeles,  submitted  low  bid 
to  Los  Angeles  board  of  education  at 
.$349,222  for  an  administration  builtl- 
ing.  home  economics  building  and  in 
dustrial  arts  building  to  be  l)ullt  nt 
inin  15th  St.,  San  Pedro  district.  G. 
B.  Kaufman.  610  Union  Bank  Bldg.. 
Los   -Angeles,    architect.  , 


Bids    Wanted— To    Close    Sept.    24.   8 

P.    M. 
SCHOOL  Cost,    $36,000 

.■VLB.ANY,   AL-inu'da   Co.,    Calif. 
Two-stor.v    reinforced    concrete    school 
bldg.     (9    classrooms,    study    room, 
art  room  and  library)  composition 
roof,    steam    heating   system,    etc. 
Owner — Albany    High    School    District. 
.\rchitect — Dragon   and   Schmidts.   2068 
Allston   Way,    Berkeley. 
The    date   of   opening   bids   was   pre- 
viously reported  a.s  Sept.  20. 

Plans  and  specifications  may  be  ob- 
tained from  the  architects  and  from 
Josephine  Foley,  Secretary  of  Board 
of  Education.  1009  Santa  Fe  Avenue, 
.\Iban.v,   upon  deposit  of  $25. 


Contracts   Awarded. 

DORJIITORY  Cont.  Price,  $355,630 

SEATTLE.  Wash.  Campus  of  Univer- 
sity  of   Washington. 

Three  -  story  and  basement  fireproof 
dormitory  (.250x318  feet)  brick  and 
cast  stone  exterior,  oak  floors,  onf 
elevator,  four  cast  stone  fireplaces 
kitchen.  4  dining  rooms.  75  sleep- 
ing  rooms,    linoleum   flooring. 

Owner — .State  of  Washington. 

.Architect— David  J.  Myers,  431  Cen- 
tral Bldg.,  and  John  Graham.  Dex- 
ter-Horton    Bldg.,    Seattle. 

Contractor — Sheble  Const.  Co.,  Secur- 
ities Bldg.,   Seattle. 

Wiring— O.  A.  Carlson,  2212  Second 
Ave..    Seattle,    $28,420. 

Kitchen  Equipment — General  Sheet 
Metal  Co.,  2012  Westlake,  Seattle. 
$8,494. 

Refrigeration— A.  G.  Rushlight,  407  FE 
Morrison.    Portland,    $5,572. 
Plumbing  and  heating  bids  held  un- 
der  advisement. 

Plans   Completed. 

GR.AMjr^R    SCHOOL  Cost.    $45,000 

HILJ1AR.    Merced    Co..    Calif. 

Grammar    school    building. 

Owner  —  Elim    Grammar    School    Dist. 

(L.    C.    Anderson,    Clerk). 
Architect — Chas.    F.    Dean,    California 

State    Life   Bldg.,    Sacramento. 
Application    will   be   filed   with    PW.\ 
for   a    loan    and    grant    to    financf    llic 
pro.iect. 

Seek    Funds 

AUDITORIUM  Cost,    $110,000 

CLOVIS.   Fresno  Co..  Calif. 

New  high  school  aduitorium  (to  .seat 
1.100). 

Owner — Clovis  Union  High  School  Dis- 
trict. 

-Architect — F.    L.    Swartz,    Brix    Build- 
ing,  Fresno. 
Application    will   be   filed    with    PWA 

for   a    loan    and    grant    to    finance    Die 

project. 


BOND    ELECTION  , 

S-\N  MATEO,  San  Mateo  Co..  , 
— San  Mateo  Elementry  School  i 
trict  will  vote  September  24  on  a  , 
posa!  to  issue  bonds  In  the  an  ,| 
of  $43,000,  proceeds  to  finance  , 
struction  of  a  1-story  grammar  s  i 
building   in   San    Mateo. 

Application  has  been  filed  witi  I 
PWA  for  a  grant  of  $15,000.  Prli 
inary  plans  have  been  prepare'.'; 
-Architect  Wm.  H.  Toepke.  126  :'■ 
St..    San   Francisco. 


Contract   Awarded. 
RECONSTRUCT    SCHOOL 

Contract   Price,  $1i 
OAKLAND,    Alameda   Co.,    Calif. 

Nineteenth    Avenue. 
Reconstruction     and     rehabilitatii' 

Roosevelt  School. 
Owner — Oakland    Board    of   Educs  . 
Architect — W.    G.    Corlett.    Bani.i 

America  Bldg.,  Oakland,  and  vk 

land  Board  of  Education. 
Contractor — K.    E.   Parker  Co.,  13  |,i 

Park,    San  Francisco.  | 

Complete    bids    published    Aug.i", 


September  5,  1 
LOW    BIDDER 

SALINAS,  Monterey  Co.,  Calili 
C.  Carlsen.  336  Lincoln  Ave..  Sa.'- 
at  $3,600  submitted  low  bid  to  Sa 
High  School  District  for  adding 
classroom  to  present  building.  ( 
Butner,  51  Maple  St.,  Salinas,  a 
tect.     Bids   held   under  advisemer 


September  5,  1 
LOW    BIDDER 

SALINAS,  Monterey  Co.,  Cal. 
bert  Staton,  234  Congress  Ave.,  i 
cific  Grove,  at  $3,948  submitted;* 
bid  to  Salinas  High  School  Dl.l,ct 
for  changes  at  the  high  school.  Ojis. 
Butner,  51  Maple  St.,  Salinas,  3.\A- 
tect.    Bids   held   under  advi-semen, 

•  lis 


September  5,   1 
Plans    Ceing    Prepared. 
GYM.    &    SHOPS  Cost,   $(  m 

SELMA,  Fresno  Co..  Cal.     CampTOt 

Selma  High  School.  , 

Gymnasium  and  shop  buildings  (5,11' 

forced    concrete    constructions 
Owner  —  Selma    Union    High    S  'fll 

District.  '  ' 

Architect— W.       D.      Coates,      E  jjtt 

Bldg.,    Fresno. 


Seek   Funds. 

SCHOOL  SURVEY  Cost,  JlKjIH' 

SAN    LEANDRO,    Alameda   Co.,    1. 

Survey  four  groups  of  school  1:  i- 
i  n  g  s  to  determine  necei  O' 
strengthening  required  to  vc 
buildings  comply  with  state  e  ili- 
quake  law.  (Lincoln,  Washin  n, 
McKinley   and    Roosevelt   Sch'  3. 

Owner — San  Leandro  School  Dl:  ct 
L.   F.   Sterner.   President). 

Engineer   —   H.    J.    Brunnier,   SI  Jn 
Bldg..   San   Francisco. 
Application    has   been   filed  wltl 'li« 

PWA   for  a  grant  of  $49,500.  ' 


Bids    Rejected — Plans   Being   Rev 
ADDITION  Cost.    $ 

SACRAMENTO    COUNTY,    Cal 

miles    c.ist    of    Sacramento, 
One-story    frame   and    stucco  ad( 

to  elementary  school  (2  elassr 

and  assembly  hall). 
Owner — Arden    Elementary  .S  c  1 

District. 
Architect— Chas.    F.    Dean,    Call' 

State  Life  Bldg.,  Sacrament 
New  bids  will  be  asked  in  abi 
weeks.  On  previous  bid  opening 
est  bid  was  submittel  by  Law: 
Const.  Co..  5273  9fh  St..  Sacram 
at    $26,350. 


PACIFIC    CONSTRUCTOR 
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prj'roject  Supcrlntcnden'..  Kalrdc-I'). 
Mf'.,  for  ronntriiotlng  earthwiirk  iiml 
r»il  lining  for  Pl"hl<un  ChiuU  niul 
imSiin  RlviT  Slojie  t'aiial.  Crccii- 
n,-ii  I)lvl»lon.  Sun  HIver  Project,  iin- 
ildSpco.  No.  C37.  The  work  |8  lo- 
I'lid  nciir  AugiiBt  iiiid  FairMpld,  Mon- 
lar' 


JdTRACT   AWARDED 

rHA  COKN'I'V.  ral.— Krc-d  Knouii. 
,l>  Oak,  lit  Id.lfi.'i  i>fr  yard  nul>mit- 
odiiw  lild  and  awanlod  contract  \>y 
hiKoard  of  TrnstecH  of  Hoclamatlon 

)lrli't  R17.  Whoatland.  f.ir  riMiair- 
nfilno  breaks  In  Rear  Rlvor  Lever 
If  (Cclainatlon  Dlst.  817.  The  wi.ik 
H  rated  approximately  y,  milo  west 
if  IB  rarlln  Hrldse  arross  the  l^i  ar 
tlT  on  the  Pleasant  firove  Uond 
lel  the  boundary  line  of  Yuha  and 
iu 'r  eountles,  and  Involves  an  larlli 
lll'f  approximately    B,4I4    r.y. 

(  niplete    bids    follow; 
"n   Knoop.   I.lvc  Oak.   $0.1R,"p  per  i-.j 
[e.^trc'et    &    Hell,    ^ra^ysville,    %n -/n, 
.  I.   Rodolph.    Yuhn    City.    $n.57. 

85-MACHINERY  AND 
EQUIPMENT 

IIS    OPENED 

US  ANRKLl-W.  Cal.  — Bid.«  for  fiir- 
iKing  four  crawler  type  Diesel  cn- 
Ir-driven  dragline  excavatinpr  ni.i- 
hes.  ander  Bid  No.  ER-;09-3Cl(i 
'(•  ep^ned  by  the  U.  S.  Engineer 
He.  751  South  Figueroa  Street,  Los 
r.'Ics,  August  28. 

'e  bids  were   taken  as  follows: 

e  fob  Los  Angeles; 

II  fob  bidder's  plant. 

'  e  ui>lt  bids  were; 

Ix  Co.,  Inc.  (Thew-Lorraine)  (11 
!''60;   (2)  »27,070  fob  Lorraine.   Ohio. 

■  108,0OC  lbs.  each.  Deliveries,  two 
m  by  Sept.  8,  two  units  by  Sept. 
I.  Alternate  delivery,  same  machlm- 
i  Wauk6sha-He.sselman  motor,  3 
eis  from  receipt  of  order. 

iilth  Booth  Usher  Co.,  (Lima  type 
i:  with  5-cylinder  Superior  Diesel 
lor)  (1)  $25,497.60.  (2)  $23,275.  Wt 
'■'■•m   lbs.,    shipping   point,    Lima,    O. 

•  veries.  two  at  once,  balance  in  10 
»  at  Lima.  Alternate:  (Waukesha - 
oelman  6-cyllnder  motor)  (1)  $23  - 
'1  (2)  $20,916.  Wt.,  124, Ono  lbs.  De- 
'■ies;  1  unit  in  8  day.s:  b.-Jance  in 
<  lays,  at  Los  Angeles.  Discount, 
?!0  days. 

irthweet  Engineering  Co.  ( North - 
«  with  4-cylinder  Fairbanks-Morse 
eir).  (1)  $24,706;  (2)  $22,825  foh 
rm  Bay,  Wis.  Wt.,  112,000  lbs.  Dc- 
'•les  at  Los  Angeles,  two  in  five 
'<s,  balance  In  8  weeks.  Alternate: 
I  hwest  model  A  \vith  Fairbanks- 
'?c  5-cyllnder  motor,  add  $750  eai  li 

■  Items  (1)  and  (2).  Deliveries- 
'  lit  8  weeks,  balance  in  10  weeks 
■IS  2%   15  days;  net  30  days. 

arlon  Steam  Shovel  Co.  (Marion 
li  6-cylnder  Superior  motor)  (1) 
>30;  (2)  $25.3.iO  fob  Marlon,  Ohio 
124,600  lbs.  Deliveries;  two  units 
"  daj-s;  balance  in  50  days  at  Loi- 
Pies.     Terms   2%,    15   days;    net   30 

irnlischfeger  Sales  Corp..    (P   it   H 

•  750.IX:  with  Fairbanks  -  Morse 
?S>    <1>    »2l.00fl;    (2)    no    hid.     Wt 

J  A'  D^l'^ery  as  specified. 
ooR  Co.,  (Bucyrus-Erie  type  46-B 
1  /-cylinder  Superior  motor)  (li 
nlV  il  *  ''i'*^  '°''  ^"^-  P«-  Wt. 
wJJ"- v^^"'"'«^'  t''"  ""its  in 
rJl*',  "'*"'■''  '"  "-•  "•«'^'<s  at 
.  wi?K  «'.      Alternate      (Bucyrus- 

■>«;  (2)  $26„115  fob  Erie  Pa  De- 
rles  one  unit  In  I4  days,  one  l„ 
Jajs,  one  m  2S  days  and  one  In 
lays  at  Los  Angeles.    Wt.,    127.000 

Discount  2%.   n  dave. 
•'■■ron,    Rickard    and    McCone    Co. 


(KoehrlnK  nimlel  801  with  6-<yindcr 
Diesel  motor)  (1),  $28,810.50;  (2)  $20,- 
8!)0  foh  Milwaukee,  Wis.  Wt.  118,800 
Ills,  complete.  Deliveries,  two  units 
in  3  weeks,  third  unit  In  4  weeks, 
fourth  unit  In  5  weeks  at  Milwaukee. 
Terms,    2%,    10    days.  j 


BIDS    OPENED 

MI.VliKN,  Nev— Five  llims  .^uhmit- 
lid  Identical  bids  at  $1,434  to  Statu 
rurehaslng  Agent,  Sacramento,  Cal., 
under  Ueq.  No.  9038  for  furnishing  one 
8-ft.  leaning  wheel  grader,  with  scari- 
fier, for  use  of  Shop  10,  State  Division 
of  Highways,  to  be  delivered  fob  Mlii- 
den.   Nevada. 

The  following  Kubmitted  bid.s:  Sac- 
ramento Tractor  &  Equipment  Co., 
.Mils  -  chalmcFs,  Jenison  M.achlnery 
i'o..  (lialion;  J.  D.  Adams  Co.,  Adams; 
.\u.stin- Western  Machinery  Co.,  Aus- 
tin;   Weaver-Rye  Co.,   Caterpillar. 

Identical  discounts  of  2%  :!0  days 
specified.  •  •= 


BIDS    OPENED 

SAN  MATEO  COUNTV,  Cal.— Bids 
received  by  State  Dlvi«ion  of  High- 
ways, Jno.  H.  Skeggs,  Diatriot  J-ingi- 
neer,  San  I>>anclsco,  for  furnishine 
rental  of  three  pneumatic-tired  trucks 
of  3'/<-yd.  c.ipacity  to  be  used  for  ap- 
proxlm.ately  1500  hours  in  San  Mateo, 
Santa  Cruz  and  .Santa  Clara  counties: 
A.  C.  Donaldson,  Oakland,  $2.05;  L, 
N.  Georgi,  San  Francl.sco,  $2.17;  Frank 
O'Shea,  San  Francisco,  $2.20;  Itoek  * 
C.ravel  Trucking  Co.,  Oakland,  $2.21': 
K.  I.  Dowdy,  San  Francisco.  $2..-;4: 
San  Bruno  Feed  &  Fuel  Co..  $2.38;  A. 
JIortoB.  Menio  Park,  $2.48;  D.  Gal- 
lager,  San  Francisco,  and  A.  NeLson, 
.'^an  Francisco,  $2.49;  J.  S.  Baker, 
Burlingame,  $2.70;  Deysher  and  La- 
Fargue.  San  Anselmo,  and  T.  O'- 
Brien, San  Francisco,  $2.73;  C.  W. 
Beguhl,  Lomita  Park,  $2.87;  Eugene 
Delia  Rosa,  Martinez,  and  L.  C.  Kar- 
sledt.   Wat.sonvllle.    $3.00. 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal.— Garlinghouse 
Bros..  Los  Angeles,  at  $15,885.18  were 
awarded  contract  by  the  Los  Angeles 
Water  &  Power  Commission  for  fur- 
nishing a  portable  rock  crushing  and 
screening  plant;    Spec.    No.   1758. 

BIDS    OPENED 

SAN  FRANCTSCO.  —  Bids  received 
by  U.  S.  Forest  Service,  James  For- 
ster.  Assistant  Procurement  Engineer 
San  Francisco,  for  furnishing  one 
Single  Drum  Truck  Winch;  Bid  No. 
fi05.   for  delivery  at  Oakland: 

Gar  Wood  Industries,  $403.50.  dis- 
count. 2%   10  days. 

Erlward  R.  Bacon.  $434  (by  water 
shipment  from  Brooklyn)  and  $444.50 
(rail   shipment). 

Kratz  &  McClelland.  $472.00  (fob 
Brooklyn), 

Graybar  Electric  Co..    $553. 

Nelson  Trailer  Co..  $184.80  (alter- 
nate  to   equipment   specified). 


CONTRACT    AWARDED 

VUMA.  .\rizona.— Dravo  Contr.  Co.. 
Neville  Island.  Pittsburgh,  Pa.,  at 
$101,400  awarded  contract  by  Bureau 
of  Reclamation.  Denver,  Colo.,  under 
Spec.  No,  f.31.  for  furnishing  four  75x 
23-feet  roller  gates  with  operating 
mechanisms  for  the  .411-American  Ca- 
nal Headworks.  Imperial  Dam  and  De- 
silting  Works.  .-Ml-Anierican  Canal 
System.   Boulder  Canyon    Project. 

29_STREETS    AND    HIGH- 
WAYS 

BIDS   WANTED 

SANTA  CLARA  COUNTY.  Calif- 
I'ntil  Sept.  16,  II  A.  M..  bids  will  be 
receiverl  by  the  Santa  Clara  Counly 
Board  of  Supervisors.  Henry"  .\.  Pfis- 
ter.  Clerk.  Court  House.   San  Jose,  for 


iho     improvement    of    Btevenii    Creek 
Road   from   Saratoga  Ave.   to  the   Sar- 
atoga and    Sunnyvale  Road    In   Super- 
visor  District  No.   4. 
The   work    Involves: 

(1)  377,700  Hf|.   ft.  asphaltic  concrete: 

(2)  45,000    tons   asphaltic   cone.   base. 
Plans    and    speclficatlona    obtainable 

from   County    Surveyor   R.   D.   Chand- 
ler at   a   charge  of  $1.  1 


BIDS    WANTED 

SANTA  ('LARA  ('OI'NTV.  Calif.— 
Until  Sept.  10.  II  A.  M..  bids  will  he 
rccelvcvl  by  the  Santa  Clara  County 
Board  of  Supervisors,  Henry  A.  Pfis- 
ter.  Clerk,  Court  House,  .San  Jose,  for 
the  improvement  of  Dupont  .St.  from 
Park  Ave.  to  San  Carlos  St.  In  Super- 
visor District  No.  4  Involving  22.512 
sq.   ft.   of  asphaltic   concrete. 

Plans  and  specifications  obtainable 
from  County  Surveyor  R.  D.  Chand- 
ler iit   a  charge  of  $1.  } 


CONTRACT  AWARDED 

TfLARK  COUNTY,  Cal— FredrUk- 
son  &  Watson  Const.  Co.,  P'reilrlek- 
son  Bros.,  and  Jones  &  King.  87.'!  81st 
.\ve..  Oakland,  at  $144,792.95  awarded 
contract  by  the  Bureau  of  Public 
Roads.  807  Sheldon  BIdg..  461  Market 
St..  San  Francisco,  for  placing  a  bi- 
tuminous treated  crushed  rock  base 
course  on  Sections  D3  and  D4  of  Rte. 
1.  the  Gener,als  Highway.  Sequoia  Na- 
tional Park,  and  on  Section  A.  Gen- 
eral Grant  -  Sequoia  Park  Approach 
Road.  .Sequoia  National  Forest.  Tu- 
lare County   .a   length    of  13..'!23    miles. 

Complete    bids    published    Aug.    2C 


BIDS    WANTED 

SIERRA  COUNTY.  Cal.— Until  Sept. 
25.  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission,  Sac- 
ramento for  about  0.12  mile  grad- 
ing in   Sierra  County  at   Downieville. 

The   work   involves: 
(   1)    1.5    acres    clearing    and    grubbing 

right  of  way;  i 

(    2)    140   M.    gallons   water; 
(  3)   6,500   c.y.   rdwy.   excav..   unclass.; 
(  4)   1,000    c.y.    structure    excavation; 
(  5)   174,500    sta.    yds.    overhaul; 
(  6)1.800    c.y.    selected  stone   embank- 
ment; 
(  7)  7   stations  finishing  rdwy.; 
(  8)   86  l.f.    8-in.   CMP; 
(   9)   16    each    monuments    stockpiled; 
(10)  9    each    monuments    complete    in 
place. 

NOTE:  The  State  -n-ill  furni.sh  CMP 
for  use  on  this  project  as  more  ex- 
plicitly set  forth  in  the  special  pro- 
visions. 

Plans  anfl  specifications  obtainable 
from  the  above  office  and  on  file  at 
the  ofllce  of  the  District  Engineer  in 
San  Francisco.  Los  Angeles,  and  the 
district  in  which  the  work  Is  situated 


BIDS   OPENED 

INYfi  rcUNTY,  Cal.— C.  W\  Wood, 
Box  49.  Stockton,  at  $62,200  submit- 
ted low  bid  to  the  State  Highway 
Commission.  Sacramento,  for  road- 
mix  surface  treatment  on  about  .">4 
miles  in  Inyo  County  between  Pana- 
mint  Sink  and  the  county  line,  in- 
volving: 

(1)  2.675   tons  liquid   asphalt.   SC-2: 

(2)  50,000    .sq.    yds.    preparing,    mixing. 

and    shaping    roadbed. 
Total  bids  follow: 
(A)    C.    W.    Wood,    Stockton.    $62,200. 
(R)   J.   C.  Compton.  McMinnvllIe.  Ore.. 

$64,355.00. 
rC)    Baslch   Bros..   Torrance.   $66,525. 
(D)     Oilfields    Trucking    Co..    Baker»- 
fleld.    $72,040.50. 
Unit  bids  follow: 

fA)         (B)         (C)  (D) 

(1) $14.00     $14.60     $15.00     $14.06 

(2) 046         .946         .048         .626 
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BIDS   WANTED 

WASHOE  &  STOREY  COfXTIES. 
Nevada— Until  September  19.  2  P.  M., 
bids  will  be  received  by  the  Nevada 
State  Highway  Directors,  Robert  A. 
Allen,  State  Highway  Engineer,  Her- 
oes Memorial  Bldg.,  Carson  City,  for 
the  construction  of  a  portion  of  the 
State  Highway  system  in  Washoe  and 
Storey  Counties,  Route  17,  Section  A, 
between  a  point  approximately  8  miles 
southeast  of  Brown  and  a  point  ap- 
proximately 6  miles  southeast  of 
Browns  (Geiger  Grade),  a  length  of 
about  3   miles. 

The   work   involves: 
(  1)  114,100  cu.  yds.  rdwy.  excavation; 
(  2)  105,999  sta.   yds.   overhaul; 
(  3)  370  cu.  yds.  structure  excavation 
(  4)  3    miles    finishing    roadway: 
(  5)  15  cu.   yds.   Class  B  concrete: 
(   6)  220   cu.    yds.    cement   rubble   ma- 
sonry; 
(   7)   220  lin.   ft.   18-in.  CMP; 
(  8)     36    lin.    ft.    24-in.    CMP; 
(  9)     90    lin.    ft.    30-in.    CMP; 

(10)  160  lin.   ft.   36-in.   CMP; 

(11)  124    each    monuments; 

(12)  2400    lbs.    castings. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
io.  of  which  abount  $2.50  will  be  re- 
turnable; and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads,  807  Shel- 
don BIdg..  461  Market  St.,  San  Fran- 
cisco. * 


BIDS    WANTED 

HUMBOLDT  COUNTY,  Nevada— 
Until  September  19,  2  P.  M..  bids  will 
be  received  by  the  Nevada  State 
Highway  Directors,  Robert  A.  Allen, 
State  Highway  Engineer,  Heroes  Me- 
morial BIdg.,  Carson  City,  for  the 
construction  of  a  portion  of  the  State 
Highway  system  in  Humboldt  Coun- 
ey.  Route  8,  Section  C,  between 
Paradise  Hill  and  Orovala,  a  length 
of  approximately    18.6    miles. 

The  work  involves: 
(   1)  362  lin.  ft.   remove  culvert  pipe: 
(  2)   129    each    remove    culvert    head- 
walls; 
(  3)  94,400   cu.    yds.    roadway    excav.; 
(  4)  40,758   sta.    yds.    overhaul; 
(  5)  9716  cu.   yds.   select  borrow; 
(  6)   24,739   cu.   yds.   imported  borrow; 
(   7)   1320  cu.    yds.   structure   excav.; 
(   8)  18.56    mi.    subgrade: 
(  9)   18.56    mi.    finish   roadway; 

(10)  71.900     toas     crushed     gravel     or 

stone  surface; 

(11)  2065  M.  gals,  water; 

(12)  80  cu.   yds.   Class  A   concrete; 

(13)  215  cu.  yds.  Class  B  concrete; 

(14)  13,000    lbs.    reinforcing   steel; 

(15)  24  lin.  ft.   15-in.  CMP; 

(16)  1216    lin.    ft.    18-in.    CMP; 

(17)  858  lin.   ft.  24-in.   CMP; 

(18)  318  lin.   ft.   30-in.  CMP; 

(19)  364   lin.   ft.    36-in.   CMP; 

(20)  68  lin.    ft.   relay   culvert   pipe; 

(21)  80   each,    monument.s. 

Plans  and  specifications  obtainable 
from  above  office  upon  deposit  of  $5, 
of  which  amounts  $2.50  will  be  re- 
turnable; and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads.  807 
Sheldon  BIdg..  461  Market  St..  San 
Francisco.  • 


CONTRACT   AWARDED 

NEVADA,  Placer  and  Butte  Coun- 
ties, Cal.— Hayward  Building  Material 
Co..  Atherton  and  Jackson  Sts.,  Hay- 
ward,  at  $13,263.50  awarded  contract 
by  the  State  Highway  Commission  at 
Sacramento  for  treating  about  18.8 
miles  with  Class  A  and  B  eeal  coat 
at  various  points  in  .Nevada,  Placer 
and  Butte  Counties. 


CONTRACT   AWARDED 

BUTTE,  Yolo,  Colusa  and  Ei  Dora- 
do Cos.,  Cal.— Hayward  BIdg.  Mute- 
rials  Co..  Atherton  and  Jackson  Sts., 
Hayward.  at  $13,870.45  awarded  con- 
tract liy  the  State  Highway  Commis- 
sion, Sacramento,  tor  treating  about 
27.1  miles  with  Claes  A,  B  and  C  seal 
coat  at  various  points  in  Butte,  Yoio, 
Colu.sa  and   El  Dorado  Counties. 


CONTRACT  AWARDED 

.S.VCRAMENTO  CO.,  Calif.  —  Edui-i 
.\ndersnn.  209  Post  St.,  San  Francisco 
at  $2,509.50  awarded  contract  by  tho 
State  Highway  Commission,  Sacra- 
mento, for  applying  traffic  stripe  at 
various  locations  on  about  420  miles 
of  existing  pavement  in  Placer,  Sac- 
ramento, Y'uba.  Sutter,  Butte,  Yolo, 
Colusa,  Glenn.  El  Dorado  and  Nevad.i 
Counties. 


CONTRACT   AWARDED 

SAN  DIEGO  COUNTY',  Cal.— Square 
Oil  Co..  Inc.,  916  Adobe  St.,  Los  An- 
geles, at  $5,978  awarded  contract  by 
the  State  Highway  Commission,  Sac- 
ramento, for  oil  treatment  in  San  Di- 
ego County  between  Julian  and  twen- 
ty-five   miles    easterly. 


CONTRACT    AWARDED 

LEWIS  AND  PACIFIC  COS.,  Wash. 
— H.  P.  Dorsey.  2006  State  St.,  Bell- 
ingham,  at  $19,146,  submitted  low  bid 
and  awarded  contract  by  L.  V.  Mur- 
row.  Director  of  Highways,  Olympia, 
for  paving  with  Portland  cement  con- 
crete about  1  mile  of  S^ate  Road  No. 
12  in  Lewis  and  Pacific  Counties. 


CONTRACT    AWARDED 

Y'AKIMA  COUNTY,  Wash.— Romano 
Engineering  Corp.,  1300  Dearborn  St., 
Seattle,  at  $107,952  submitted  low  bid 
and  awarded  contract  by  L.  V.  Mur- 
row.  Director  of  Highways,  Olympia, 
for  surfacing  and  constructing  a  bi- 
tuminous macadam  surface  on  about 
12.9  miles  of  State  Road  No.  5.  Oak 
Flat  to  Nelson  Bridge,  Yakima  Co. 


BIDS   WANTED 

SAN  BERNARDINO  COUNTY',  Cal. 
—Until  Sept.  16,  2  P.  M.,  bids  will  be 
received  by  the  Department  of  Publii- 
Works,  Division  of  Highways,  E.  0 
Sullivan,  District  Engineer,  247  Srii 
St.,  San  Bernardino,  for  about  6  miles 
of  liquid  asphalt  treatment  in  San 
Bernardino  County  between  3.8  miles 
and  9.8  miles  easterly  of  the  wester- 
ly boundary  on  the  Big  Pine.s  Road. 

The  work  involves  145  tons  liquid 
asphalt,    SC-2,    in   place. 

Plans  and  specifications  obtainable 
from   the  above  office. 

Cash  or  certified  or  cashier's  cheek. 
10%. 


BIDS    WANTED 

INYO  COUNTY,  Cal.  —  Until  Sept. 
1".  2  P.  M.,  bids  will  be  received  by 
the  Division  of  Highways,  S,  W. 
Lowden.  District  Engineer,  Bishop, 
for  17.8  miles  of  liquid  asphalt  treat- 
ment in  Inyo  County,  between  the 
east  boundary  of  Death  Valley  Na- 
tional Monument  and  0.5  mile  south  of 
Death   Valley  Junction. 

The   work   involves: 
(1)  350    tons   liquid   asphalt.    SC-3. 

Plans  and  specifications  obtainable 
at  above  office.  Cash  or  certified  or 
cashier's  check,  10%. 


CONTRACT   AWARDED 

CHELAN  COUNTY,  Wash.  —  Fred 
G.  Redmon,  303  S.  Fifth  St.,  Yakima, 
at  $48,286  submitted  low  bid  and 
awarded  contract  by  L.  V.  Murrow, 
Director  of  Highways,  Olympia.  for 
•urfacing  with  crushed  stone  about 
0.5  miles  of  State  Road  No.  15,  Sum- 
mit to  Crescent  City.   Chelan   County. 


BIDS   OPENED 

SAN  LUIS  OBISPO  COUNTY,  Ca 
— E.  L.  Y'eager.  P.  O.  Box  470,  Sa 
Bernardino,  at  $15,416.80  submitte 
low  bid  to  che  State  Highway  Com 
mission,  Sacramento,  for  applyin 
■seal  coat  on  about  21.2  miles  in  Sa 
Luis  Obispo  County  between  Estrell. 
River  and  the  easterly  boundary,  in 
voiving: 

(1)  232    tons    liquid    asphalt,    RdMC- 

(2)  2,250  tons   screenings. 
Total  birls  follow: 

(.•\)     E.    L.     Yeager,    San    Bernardino 
$15,416.80. 

(B)  L.  A.  Brisco,  Arroyo  Grande.  $ir, 
187.58. 

(C)  Walter  E.  Roselip,   San  Luis  Obis 
po,    $16,610.00. 

Unit  bids  follow: 

(A)  ,(B)  (CI 

11) $19.90         $19.44         .«20  ni 

(2) 4.80  5.19  5. a: 


CONTRACT    AWARDED 

FERRY-  COUNTY.  Wash.— C.  E.  O 
Ileal,  Stevenson,  Wash.,  at  $72,75' 
(metal  pipe  alternate)  awarded  con- 
tract by  Bureau  of  Public  Roads.  W 
H.  Lynch,  District  Engineer,  Port- 
land, for  grading  3.3078  miles  of  tht 
Republic-Kettle  Falls  highway.  Proj- 
ect NR-20C,  located  within  the  Col- 
ville  National  Forest,  Ferrv  County, 
Wa.sh. 


CONTRACT    AWARDED 

LINN  COUNTY.  Oregon.  —  McNutl 
Bros.,  Eugene,  Ore.,  at  $107,086  (metal 
pipe  alternate)  awarded  contract  bv 
Bureau  of  Public  Roads.  W.  H.  Lynch. 
District  Engineer,  Portland,  for  2.272 
miles  grading  and  6.726  miles  sub- 
grade  reinforcement  on  the  gantiam 
highway.  Project  23-G2,H2,  II,  J,  Wil- 
lamette National  Forest,  Linn  County. 
Oregon. 


BIDS    WANTED 

MENDOCINO  COUNTY.  Cal.— Un- 
til Sept.  10.  liids  will  be  received  by 
Mendocino  County  Bd.  of  Saiperviscors. 
Court  House.  LIkiah,  for  realignment 
of  a  portion  of  the  Leggett  Valley- 
Rockport   Road. 

The   work   involves: 

(1)  15    acre    clearing   Redwoori    stumps 

and  brush: 

(2)  50,000  c.y.   unclass.   excav.: 

(3)  1,     60-ft.     piled    bridge,    floor    sys- 

tem  to  l^e  of  hewn   lumber  with 
sawed    lumber   railing; 
(3a)    (Alt.)    1    60-ft.    piled    bridge,    all 
sawed   lumberj 

(4)  moving   sheep    shearing    shed    (ISx 

20-ft.)   a   distance  of  20-ft.; 

(5)  installing  514   l.f.    8-   to  18-in.   cul- 

vert  (culvert  to  be  furnished  by 
county). 
E.    H.    Smith,    county   surveyor. 


CONTRACT   AWARDED 

LINCOLN  and  Tillamook  Cos..  Ore. 
— E.  L.  Gates.  McCredie  Springs,  Ore.. 
at  $130,630  awarded  contract  by  the 
Bureau  of  Public  Roads.  W.  H.  Lynch 
Dist.  Engineer,  Portland,  for  13.6305 
miles  grading  on  the  .Salmon  River 
Highway  Project  2-A3,  B4,  C3,  Na- 
t'on,al  Forest  Road  located  <vithin  the 
Snislnw  National  Forest.  Lincoln  »nd 
Tillnmnok    Counties,    Ore.  .      ■ 


CONTRACT   AWARDED 

LANE  COUNTY.  Oregon.— Colonial 
Const.  Co..  W.  326  First  St..  Spnkans. 
Wash:,  at  $165,390  (metal  pipe)  award- 
ed contract  by  the  Bureau  of  Public 
Roads.  'W.  H.  Lynch,  District  Engfr 
neer,  Portland,  for  grading  and  ad- 
vance clearing  of  Pi-oject  21 -HI,  I, 
Willamette  National  Forest  Highway, 
Lane  County.  The  length  of  the  proj- 
ect is  1.256  miles  grading  and  0.657 
mile   adA'ance    clearing. 
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CONTRACT   AWARDED 

C.\LAVp;rtAS  and  Alpine  Countii'f. 
Cal  — Hayward  niillding  Material  Cn.. 
Atherton  and  JackKon  Sts..  Hayward. 
a  17.659  awarded  contra^-t  by  the  Stat.- 
HlghwViy  CommlKslon.  Sacramento,  for 
applying  ll<|uld  asphalt  on  about  24.6 
mill's  between  Dorrlngton  and  Her- 
mit Valley  In  Calaveras  and  Alpine 
Counties. 


CONTRACT   AWARDED 

MODOr  COfNTY,  Cal.— J.  A.  Cas- 
iion.  319  Warren  St.,  Hayward,  at  $29- 
698. SO  awarded  contract  by  the  Bu- 
reau of  rubllr  Uoad.s.  807  Sheldon 
Bldg..  4C1  Market  St.,  San  Francisco, 
for  20.699  miles  of  bituminous  treat- 
ment on  Section  A  of  Federal  I>ands 
HlRhway  Project  No.  6.  Lava  Beds. 
Modoc  County,  and  on  Sactlonw  B  and 
('  nf  Koule  U.  the  Lava  Beds  Natlon- 
nl    Forest    Highway.    Modoc   County. 


COMPLETE    BIDS 

SAX  DIEGO  CO..  Cal.— R.  K.  Haz- 
ard &  Sons,  P.  O.  Box  14.'?S,  San  Di- 
ego, at  $23,354.25  submitted  low  bid  to 
State  Division  of  Highways.  C.  H. 
Purcell,  Chieg  Engr..  I.ns  Angeles,  for 
about  2.4  miles  applying  plant  -  mix 
surfacing  (medium  curing  type)  con- 
structing shoulder  and  applying  road- 
mlx   surface   treatment   thereon. 

The  work   involves: 

(1)  100  M.  gals,  water; 

(2)  2,900   c.y.    imported   borrow: 

(3)  12.1    stations    finishing    rdwy.: 

(4)  3,700  ton.s  mineral  aggregate  planl- 

mlxed  surfacing; 
(J)  18.)    tons    liquid    asphalt    MC-5     or 
MC    -    extra    heavy    plant    mixed 
surfacing: 

(6)  27.700  sq.   yds.   asph.   paint  binder; 

(7)  65  tons  liquid  asphalt.   SC-2: 

(8)  9.750    sq.    yds.    preparing,    mixing. 

and    shaping   shoulders. 

The  bids  were: 

R.  E.  Hazard  &  Sons:  (1)  $2.50-  (2) 
$.80:  (3)  $10;  (4)  $3.95;  (5)  $18;  ffii 
$.04:   (7)  $12:   (8)  $.075:  total  $24,354.25. 

V.  R.  Dennis  Const.  Co.:  (1)  $2:  (2) 
$.70-  (3)  $8:  (4)  $4.25:  (5)  $19.50:  (6) 
$.04:  (7)  $13.50:  (S)  $.05:  total  $25.- 
03.';. 50. 

Daley  Corp.:  H)  $2.50:  (2)  $.05:  (?.) 
110;  (4)  $4.40:  (5)  $19;  (6)  $.03-  (7) 
$12.50;    (8)    $.05:    total   $25,311.00. 


BIDS   WANTED 

SHASTA  CO.,  Cal.— Until  Sept.  24, 
2  P.  M.,  bids  will  be  received  by  the 
Bureau  of  Public  Roads,  807  Sheldon 
Bldg.,  461  Market  St.,  San  Francisco, 
for  grading  and  placing  subgrade  re- 
inforcement on  0.883  miles  of  Section 
H  of  Route  77.  the  Mt.  Shasta-Mt. 
Lassen  National  Forest  Highway, 
Shasta   National   Forest,    Shasta   Co. 

The    work    involves: 
(  1)    7   acres   clearing: 
(  2)  6,200   c.y.    unclass.    excav.: 
(  3)  50  c.y.   do  for  structures; 
(  4)  10.400  c.y.   do   for  borrow; 
(  5)  150  eta.   yds.    overhaul; 
(  6)   6,100    c.y.    mi,    borrow    haul; 
(  7)  1,600  c.y.   subgrade   reinforcement 
(  8)  400   M.    gals,    watering: 
(  9)   310    l.f.    CMP; 

(10)  12  c.y.  concrete: 

(11)  300  lbs.   reinforcing   steel: 

(12)  10   each,   culvert   markers; 

(13)  12  each,  right  of  way  monuments. 
Plans    and    specifications    obtainable 

from   the   above  office   upon   deposit   of 
$10.00.  • 


CONTRACT    AWARDED 

PLUWAS  CO.,  CaJ  — Hemstreet  and 
Bell,  501  Eleventh  St..  Marysville,  at 
$53,918  awarded  contract  by  Bureau 
of  Public  Roads,  C.  H.  Sweetser,  Dis- 
trict Engineer,  San  Francisco,  for  1- 
833  mn«£  grading  Section  B  of  Route 
20.  the  Almanor  National  Forest 
Highway.  Plumas  National  Forest. 
Plumas  County. 


BIDS    WANTED 

BKHKF.LEY,  Alameda  Co.,  Calif.— 
Intll  Kepi.  17.  10  A.  M.,  bids  will  he 
rc.clvcd  by  the  Berkeley  City  Clerk 
for  Improving  Tunnel  Road  from  Do- 
mingo Avenue  easterly. 

Work    Involves: 
(    1)    125  c.y.   grading; 
(   2)   10    c.y.    grading    below    subgrade; 
(  3)   300,  c.y.   crusher-run  base: 
(   4)  200   c.y.    bituminous   macadam 

pavement; 
(  5)    1500    c.y.    asphalt    concrete    surf.; 
(  6)   1100   8<|.    ft.    brick   sWewalk    rilay: 
(  7)  2000    sq     ft.    concrete   sidewalk: 
(   8)   450  an.  ft-  concrete  driveway,  re- 
construct; 
(  9)   2460  l.f.   concrete  curbs  and  gut- 
ter*; 

(10)  740  If.   highway  guard   frncc; 

(11)  12  curb   Inlets; 

(12)  1    cntrhbasln.    reconstruct; 

(13)  205     l.f.     in-in.     corru.     Iron     pipe 

culvert: 
(141    100  If.    12-ln.  do; 

(15)  110    If.    15-ln.  do: 

(16)  300    l.f.     conduit    and    cables,     re- 

move  and   relay: 

(17)  100    l.f.    new   conduit    In    place: 
(IS)   100  l.f.   new  c^ble  in   place. 

Plans  and  specifications  may  be  ob- 
tained from  the  City  Engineer  upon 
deposit   of  $10.00.  • 


CONTRACT    AWARDED 

PIERCE  COUNTY.  Wa.sh.— Warren 
Northwest.  Inc.,  P.  O.  Box  5072,  Port- 
land, at  $24,423  submitted  low  bid  and 
awarded  contract  by  L.  V.  Murrow. 
Director  of  Highways,  Olympia,  for 
paving  with  Portland  cement  concrete 
and  resurfacing  the  existing  concrete 
pavement  with  asphaltic  concrete  In 
about  0.6  mile  of  State  Road  No.  1. 
Sales  Road  to  south  corporate  limits 
of    Tacoma.  •  i 


BIDS   OPENED 

SONOMA  COUNTY.  Calif.  —  E.  A. 
Forde.  640  Redhill  Ave.,  San  Anselmn 
at  $5,485  submitted  low  bid  to  the  Di- 
vision of  Highways.  Jno.  H.  Skeggs. 
District  Engineer,  State  Bldg.,  San 
Francisco,  for  applying  ClaBS  B  seal 
coat  on  about  nine  miles  of  existing 
roadbed  in  Sonoma  County,  between 
the  easterly  boundary  and  ntne  miles 
westerly. 

The    work    involves: 

(1)  115   tons  liquid    asphalt,   90-95; 

(2)  1.350   tons  screenings. 
Complete  bids  follow: 

E.  A.  Forde,  San  Anselmo:  (n  $16: 
(2)    $2.74:    (3)    total,    $5,485. 

Kansome  Co..  Emeryville,  (1)  $17- 
40:    (2)    $2.67;    (3)   $5,605.30. 

Lee  J.  Immel.  Berkeley;  (1)  $17;  (2) 
$2.80:    (3)    $5,735. 

Palo  Alto  Road  Materials  Co..  Palo 
Alto:    (1)   $20;   (2)   $2.62;    (3)  $5,837. 

Helwig  Const.  Co.,  Sebastopol:  (1) 
$24.50:    (2)    $2.77;    (3)    $6,827. 

A.  Teichert  and  Son,  Inc.,  Sacra- 
mento: (1)  $21.90;  (2)  $3.22;  (3)  $6.- 
865.50. 


BIDS   OPENED 

TUOLUMNE  COUNTY,  Cal.— M.  J. 
B.  Construction  Co..  319  Elks  Bldg.. 
Stockton,  at  $72,733.63  submitted  low 
bid  and  recommended  for  award  of 
contract  by  Bureau  of  Public  Roads. 
807  Sheldon  Bldg.,  461  Market  St.,  San 
Francisco,  for  placing  crushed  gravel 
base  course  on  Section  C  of  Route  38, 
Sonora  Pass  National  Forest  High- 
way, and  placing  a  crushed  gravel  bi- 
tuminous treated  surfacing  on  Sec- 
tion A  of  Route  S3,  Pine  Crest  Nation- 
al Forest  Highway,  Stanislaus  Na- 
tional Forest,  Tuolumne  Co.,  a  length 
of  7.206  miles. 

The    work    involves: 
(  1)    1,000   c.u.   unclass.   excav.: 
(  2)  650    c.y.    subgrade   excav.; 
(  3)  1.900   s.y.    unclass.    excavation  for 

borrow; 
(  4)  680  c.y.  do   for  structures; 


(   5)    1.450    c.y.    ml.    borrow    haul; 

(  6)  725   c.y.    gravel   nubgradx   backflll; 

(   7)   9,500   c.y.    grav.-l    Kubgrade   relnf.: 

(  8)  26,8S0  tons  crunhed  gravel  baM 
course; 

f  9)  1,500  tons  crudhcd  gravel  nurfaco 
course: 

(lu)  31)0  tons  supple,  crusheil  gravel, 
iVi-ln.    maximum; 

'ID   575   tons  do,    "/j-ln.    maximum; 

(12)   1.870    M.    gals,    watering; 

(13  162  tons  ll<iuld  asph.  road  mate- 
rial.   Type   SC-2: 

(14)  90   tons   do.   Type   MC-2: 

(15)  0.969  miles  mixing  and   relling  bi- 

tuminous  treated    surfacing: 

(16)  2.090   If.    8-ln.    perforated   CC.MP; 
rl7)    130    If.    8-ln.    COMH; 

(18)  24    l.f.    12-ln.  do; 

(19)  34  l.f.   IS-ln.  do: 

(20)  500   c.y.    underdrain    backflll; 

(21)  480   s.y.    mortar  backflll; 

(22)  0.66  c.y.   Class   B   concrete; 

(23)  7   lbs.    reinforcing   steel; 

(24)  76  culvert  markers; 

(25)  extra    work,    sanding    asph.    ma- 

terial; 

(26)  extra  work,  obliterating  oH  road? 

(27)  extra   work,   one-way  traffic   con- 

trol. 
Total  bids  follow: 

(A)  M.J.B.    Construction    Co.,    Stock- 
ton, $72,733.63. 

(B)  E.    B.    Bishop,    Orland,    $79,1*5.75. 

(C)  Hemstreet    and    Bell,    Alarysvllle. 
$79,239.35. 

(D)  A.   Teichert   &    Son,    Inc.,    Sacra- 
mento,   $103,209.20. 

(E)  Engineer's    estimate,    $73,891.43 
Unit   bids   follow: 

(A)        (B)         (C)        (D)       (E) 
(  1)      $1.00$       .65$     1.50$     1.00$     .75 
(   2)  l.flO  .65        1.00  .75      1.00 

(  3)  .46  .45  .60  .50        .45 

(   4)  2.00        2.00        2.50        2.50      2.50 

(   a)  .20  .20  .25  .20        .20 

(  6)          3.00        1.00        4.00        2.50      2.00 
(  7)  1.00        1.25  .90        2.35      1.00 

(  8)  1.25        1.50        I.4S        1.90      1.50 

(    9)  2.70        1.65        2.75        2.25      1.60 

(10)  2.70        1.40        1.46        1.90      1.30 

(11)  3.96        2.00        2.25        2.50      1.50 

(12)  2.00        2.50        2.00        2.50      2.00 

(13)  20.00   25.00   20.00   22.50  19.00 

(14)  28.40   30.00   30.00   30.00  24.00 

(15)  528.00  lOOO.OO  1200.00  1000.00  500.00 

(16)  1.25    1..50    1.25    1.25   1.10 

(17)  1.25    1.75    1.25    1.25   1.00 

(18)  1.65    2.00    1.65    1.75   1.50 

(19)  2.30    2.50    2.00    2.50   2.00 

(20)  3.40    2.00    4.00    3.00   2.50 

(21)  .25    .50    .40    .90    .30 

(22)  40.00   50.00   50.00    .50  40.00 

(23)  .10    .25     .10    .10    .15 

(24)  2.60    4.00    3.00    2.50   2.00 

(25)  300.00    300.00    300.00    300.00  300.00 

(26)  500.00    500.00     500.00    500.00  gOO.OO 

(27)  400.00    400.00    400.00    400.00  400.00 


CONTRACT   AWARDED 

SHAST.A  COUNTY.  Cal. — Hemstreet 
&  Bell.  501  nth  .St..  Marysville,  at 
$10,469  awarded  contract  by  the  State 
Highway  Commission,  Sacramento,  for 
about  0.1  mile  grading  and  surfacing 
with  road-mix  surfacing  on  crusher- 
run  base  in  the  City  of  Redding,  be- 
tween   Court    and    California    Streets. 


CONTRACT    AWARDED 

STEVENS  COUNTY'.  Wash.— N.  A. 
Degerstrom.  15  E- Thirty-second  St.. 
Spokane,  at  $64,5.59  submitted  low  bid 
and  awarded  contract  by  L.  V.  Mur- 
row, Director  of  Highways,  Olympla. 
1  .r  grading  and  surfacing  with  crush- 
ed stone  about  5.5  miles  of  State  Road 
No.   22.   .'Wevens  County, 


CONTRACT   AWARDED 

BUTTE  and  Tehama  Cos..  Cal.— L. 
F.  Piazza,  296  N  Sixth  St.,  San  Jose, 
at  $16,939.91  awarded  contract  by  the 
Bureau  of  Public  Roads,  807  Sheldon 
Bldg..  461  Market  St.,  San  Francisco, 
for  placing  subgrade  reinforcement  on 
portions  of  Sections  F  and   G  of  Rte. 
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21.  the  Deer  Creek  Meadows  National 
Forest  Highway.  Lassen  National  For- 
est.   Butte   and   Tehama  Counties. 


BIOS    REJECTED 

TRINITY  COUNTY,  Calif.  —  State 
Highway  Commission,  Siicramento.  re- 
jected the  only  bid  received,  that  of 
the  Tiffany  Const.  Co..  635  N  7lh  St.. 
San  Jose,  at  $5,577  for  treating  with 
liquid  asphalt  about  7.9  miles  betwein 
Manzanita  Creek  ajid  Helena  in  Trin- 
ity County. 

The  project  will   be  readvertised. 


CONTRACT  AWARDED 

CHELAN  COUNTY.  Wash.— Toney 
Romano.  1S33  Dearborn  St..  Seattle, 
at  J.i4.7S4  submitted  low  bid  and 
awarded  contract  by  L.  V.  Murrow. 
Director  of  Highways.  Olympla.  for 
Ktading  and  paving  with  Portland  ce- 
ment concrete  about  1.2  miles  of 
.•ftw"-  Road  No.  2.  Austin  Revision  in 
Chelan  County. 


30— RESERVOIRS  A  DAMS 

BIDS    OPENED 

.ST.  HELENA.  Napa  Co..  Cal.— Har- 
old Smith.  1427  Kearny  St..  St.  He- 
lena, at  $1.50  per  cubic  yard  (toail 
$2,250)  submitted  only  bid  received 
by  City  Council  for  removing  1500  cu. 
yds.  of  porous  material  from  the  Low- 
er Dam  of  the  Municipal  Water  Sup- 
ply System  and  replacing  it  with  clay. 

The  council  rejected  the  bid  and 
voted  to  do  the  work  by  day-labor. 
Mr.  Smith  was  employed  to  supervise 
the  project.  i 


CONTRACT   AWARDED 

BOULDER  CITY.  Nevada.— Hardie- 
Tynes  Mfg.  Co.,  Birmingham.  Ala., 
at  $152,000  awarded  contract  by  the 
Bureau  of  Reclamation.  Denver,  un- 
der Spec.  No.  629.  for  furnishing  two 
168-inch  diameter  butterfly  valves  and 
two  butterfly  valve  bulkheads  for  in- 
stallation   in    Boulder    Power    Plant. 


CONTRACT    AWARDED 

CASPER,  Wyo.— Winston  Bros.  Co.. 
Minneapolis,  at  $2,194,007  awarded  the 
contract  by  Bureau  of  Reclamation  for 
constructing  Seminoe  Dam  and  Power 
Plant.  Casper- Alcova  Project;  Spec. 
No.  630.  The  bids  were  opened  July 
25nd. 

Bidding  with  Winston  Brothers,  as 
partners,  were  Utah  Const.  Co.,  Og- 
den;  Bechtel  Co..  San  Francisco:  Mor- 
rison-Knudsen  Co..  Boise,  and  Henry 
J.  Kaiser  Co..  Oakland, 


AGREEMENT    VALID 

LOS  ANGELES.  Cal.  —  A  supple- 
mental agreement  for  construction  of 
the  re-designed  San  Gabriel  Dam 
No.  1  was  approved  by  the  Los  An- 
geles Superior  Court  in  a  test  suit 
brought  by  West  Slope  Construction 
Co..  general  contractor.s,  against  the 
county  flood  control  district. 

According  to  the  revised  plan  the 
dam  will  cost  $13,033,532.36.  As  the 
contractors  have  already  been  paid 
$3,632,605.82.  the  cost  to  complete  un- 
der the  new  design  will  be  $9,400,- 
926.64. 

Judge  Murray,  who  decided  the 
case,  declared  that  the  new  agreement 
was  Justified  because  of  condition.^! 
unforseen  at  the  time  the  original 
agreement  was   executed. 

The  contractors  state  that  work  will 
Ptart  at  once. 


EXTRA   WORK    AUTHORIZED 

EUREKA.  Humboldt  Co..  Calif  — 
City  Council  has  authorized  addition- 
al excavation  at  the  Mid  River  site 
for  the  city's  water  supply  project  by 
T.  E.  Connolly-Hanrahan  Co.,  gen- 
eral contractor.  Required  excavation 
for  the  dam   was  estimated   originally 


at  27.000  cbuic  yards.  One  additional 
extra-work  order  for  20.000  yards  ha.s 
been  approved  and  the  council  has 
authorized  another  20.000  yards  of  ma- 
terial removed  subject  to  PWA  oc- 
curence. The  agreed  price  is  20c  « 
yard. 

The    additional    work    is    occasioned 
by  slides. 


SUB-CONTRACT    AWARDED 

LOS  ANCfCLES.  Cal.— Broderick  &- 
(lordon.  Indio,  have  been  awarded  a 
.sub-contract  by  Griffith  Co..  general 
contractor,  for  the  construction  of 
the  diver.-iion  tunnel  and  the  outlet 
tunnel.  Schedules  1  and  2.  in  con- 
nection with  the  contract  for  build- 
ing the  Cijalco  dam  dike  and  reser- 
voir in  Riverside  County:  Spec.  No. 
112.  The  general  cotractor's  total  bi>l 
price  was  $4,646,856.50.  and  on  ScheO. 
1.    $2<i0.790.   and    Sched.    2.    $390,933. 

31  _  PIPE  LINES  &  WELLS 

CONTRACT    AWARDED 

KERN  COUNTY.  Cal,— Macco-Rob- 
ntson.  Ltd..  S15  Paramount  Blvd.. 
Clearwater,  at  approximately  $20,000 
has  been  awarded  contract  by  Stand- 
ard Oil  Company  of  California,  225 
Bush  St..  San  Francisco,  for  removal 
of  pipe  from  the  company's  lines  near 
Lo.str  Hills.   Kern   County. 


PLANNED 

SAN  LUIS  OBISPO  CO..  Calif.— 
Standard  Oil  Company  of  California 
has  applied  to  War  Department  for 
permit  to  install  a  12-inch  submarine 
pipe  line  extending  from  the  sea  end 
of  an  existing  18-inch  line  about  2600 
feet  to  the  company  wharf  at  Ester-i 
Bay,  approximately  3  miles  north  of 
the  town  of  Morro. 

Drawing,  showing  the  location  and 
plan  of  the  proposed  installation  mav 
be  .seen  at  the  office  of  Major  Theo- 
dore Wyman.  Jr.,  U.  S.  District  En- 
gineer, 751  South  Fiugeroa  St.,  Los 
Angeles,  until  11  A.  M.,  September 
9.  Interested  parties  are  Invited  to 
inspect  the  drawing  and  to  submit  in 
writing,  in  triplicate,  on  or  before 
said  date,  any  objections  based  on 
navigation  interests,  that  they  may 
have  to  said  installation.  Objections 
based  on  other  than  navigation  In- 
terests   cannot   be    considered. 

Company  plans  to  lay  the  pipe  line 
with   its  own   forces. 


CONTRACT    AWARDED 

SANTA  CLARA  &  San  Mateo  Cos., 
Cal.— Youdall  Const.  Co..  Matson  Bldg. 
San  Francisco,  awarded  contract  by 
Pacific  Gas  &  Electric  Co..  245  Mar- 
ket Street.  San  Francisco,  for  laying 
about  31.5  miles  of  22-in.  welded  steel 
pipe  line  between  the  San  Francl.sco- 
San  Mateo  county  line  at  Junipero 
Serra  boulevard  and  a  point  near  Palo 
Alto. 

The  line  is  a  section  of  a  45-niilo 
pipe  Jine  between  Milpitas  terminal 
of  the  Kettleman  Hills  natural  gas 
supply  line  and  San  Francisco.  The 
company  has  not  awarded  a  contract 
for  the  balance  of  the  line  and  may 
do   the  work  with   its  own   forces. 

Work  is  to  start  immediately,  to  be 
completed  in  90  days. 


A  contract  has  been  awarded  We."-!- 
ern  Pipe  &■  Steel  Co..  444  Market  Pi 
San  Francisco,  for  fabricating  s.fion 
tons  of  22-inch  electric  welded  steel 
pipe  at  a.  cost  of  approximately  $800.- 
000.  Total  cost  of  the  line  is  esti- 
mated at  $1.500. MO.  • 
PLANNED 

SAN  LUIS  OBISPO  CO..  Calif.— 
Standard  Pipe  Line  Company  has  ap- 
plied to  War  Department  for  pe?mit 
to  install  an  8-!nch  subm.Trine  pipe 
line  extending  from  the  sea  end  of  an 
existing    16-inch    line    about    1850    feet 


to  the  Standard  Oil  Company  wharf 
at  Estero  Bay.  approxirnately  3  mile." 
north  of  the  town  of  Morro. 

Drawing  showing  the  location  ano 
plan  of  the  proposed  installation  may 
lie  seen  at  the  ofBce  of  Major  Theo. 
Wyman,  Jr.,  U.  S.  District  Engineer. 
751  S.  Figueroa  St.,  Los  Angeles,  un- 
til 11  A.  M.,  September  9.  Interested 
parties  are  invited  to  Inspect  the 
•.Irawing  and  to  submit  in  writing,  in 
triplicate,  on  or  before  said  date,  any 
objections  based  on  navigation  inter- 
est!!, that  they  may  have  to  said  in- 
stallation. Objection.s  based  on  other 
than  navigation  Interests  cannot  be 
considered. 

Company  plans  to  lay  the  plpi'  line 
with   its  own  forces.  • 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 


BIDS    OPENED 

SAN  FR.^NCISCO.  —  Bids  received 
by  T.  A.  Brooks.  Purchasing  Agent, 
for  furaishing  45  eight-inch  air  valves 
for  the  San  Francisco  Water  Depart- 
ment;    Spec.    No.    1428: 

San  Francisco  Water  Department. 
$18.61  each;  total,  $837.46. 

M.  Greenbergs  Sons.  $24.25  eactj. 
$1123.99  total. 

Union  Machine  Co..  $3195  each;  $1- 
408.88   total. 

Crane  Co.,  $34.50  each;  $1599.07  to- 
tal. 

Pelton  Water  Wheel  Co..  $36.30  ea.; 
$1682.5(1  total. 

Bethlehem  Shipbuilding  Corp..  %i2 
each;   $1946.70    total.  •) 

Joshua  Hendy  Iron  Works.  $49  ea.' 
$2271.15    total. 


DAY-LABOR    PROJECT 

SAN  MATEO,  San  Mateo  Co.,  Cal. 
— City  Council  has  authorized  con- 
struction by  day-labor  with  purchase 
of  materials  in  the  open  market  of  a 
12-inch  vitrified  pipe  sanitary  sewer 
with  brick  manholes  and  cast  Iron 
frames  and  covers  at  the  following 
locations: 

(a)  In  El  Camino  Real  from  an  ex- 
isting manhole  at  State  Street  to 
Barriolhet   Avenue; 
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(b)  In  Bnni(illict  Aveiiut;  fnim  Kl 
Camlno  Real  to  Gropnwood  AveniK'; 
It  L  (e)  III  Greenwood  Avenue,  from 
VBarrlolhet  Avenue  to  Crescent  Ave.; 
[  (d)  In  Warren  Road  from  Crescenl 
l.\ venue  to  Dorchester  Road: 

(ft  In  Dorchester  Road  from  War- 
.11  Itoad  to  an  e.xUtlng  manhole  near 
I'l.irk    Drive. 

33— "water  works"    ~ 


FUNDS    ALLOTTED 

■lACOMA.  Piorio  Co.,  Wash.— PWA 
ha.-i  srantiAl  J24:!.(10n  for  replacement, 
Ii.il.Tmont  and  extension  of  the  mu- 
nirip.al  water  suiiply  system.  Addi- 
;iM]i,il  J297.000  will  be  renulrrd  for 
prnjuct    planned. 

BIOS   OPENED 

HRDniNG.  Shasta  Co..  Cal.— Fol- 
lowiiiK  bids  received  b.v  U.  S.  Forest 
Service  for  furnishing  one  Redwood 
water  tank.  10,(100  gallon  capacity,  to 
be  delivered  at  Redding.  Bid  No. 
2946: 
Redwood    Mfgrs..    Pittsburgh J125.80 

Redding 143.80 

<;,<., rge    Windier     S.    P 125.80 

Redding 136.8S 

All:iS   Tank   Mfg.   Co..    S.    F 125.80 

Redding 136.88 

Baker  Hamilton  &  Pacmc,  S.  F.  138.00 

Redding 

Eureka   Mill   &    Lmbr.    Oakland   140.00 

Redding 155.00 

Bids   held    under   advisement. 


BIDS    WANTED 

SAN  FRANCISCO.— Until  Sept.  16. 
3  P.  M.,  bids  will  be  received  by  T. 
A.  Brooks,  Purchaser  of  Supplies,  Rm 
270.  City  Hall,  for  furnishing  two 
Venturi  Meters;   Bid  No.   1433. 

Specifications  and  proposal  forms  on 
application   to   above. 
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PARKS  AND    PLAY- 
GROUNDS 


CONTRACT    AWARDED 

SAN  FRANCISCO. —Wickwire  Spen- 
cer Steel  Co..  101  Townsend  Street  at 
$32.39  awarded  contract  by  Depart- 
ment of  Public  Works  for  repairing 
chain  link  fence  at  the  Grant  School. 
Pacific  Ave.  and  Broderick  St.  Com- 
plete bids  published   August   22. 


BIDS    WANTED 

SANT.A.  PAULA,  Ventura  Co.,  Cal. 
— Bids  are  being  received  by  the  Cus- 
todian, U.  S.  Post  Ofl^ce,  Santa  Paula, 
for  seeding  and  planting  the  grounds 
at    the    post    office.    Santa    Paula. 


BIDS    WANTED 

TORRANCE,  Los  Angeles  Co.,  Cal. 
— Bids  are  being  received  by  the  Cus- 
todian. U.  S.  Post  Office.  Torrance, 
for  seeding  and  planting  grounds  at 
the  U.    S.   Post  Office.  Torrance. 

September  4.  1935 
BIDS    OPENED 

RENO.  Nevada— Carl  Pleper.  Salt 
Lake  City.  Utah,  at  $442  submitted 
low  bid  to  Custodian.  U.  S.  Post  Of- 
fice, Reno,  for  .seeding  and  planting 
the  grounds  at  the  U.  S.  Post  Office, 
Reno.  Complete  bids  follow: 
Carl    Pieper,     Salt    Lake    City,    Utah. 

$442. 
Charles    Keel.    Reno.    Nevada.    $473. 
J.   H.   Reeve.   Reno,   Nevada,   $1195. 
Walter   A.    Hoff   Landscape   Organiza- 
tion,   Palo   Alto.    $1187. 
J.   P.   Schopper.   Rneo,   Nevada,    $1497. 
California    Nursery    Co..    Nlles,    Calif., 
$2618.46.  ♦ 


CONTRACT    AWARDED 

OAKLAND.  Calif.— P.  Jl.  Hennlng. 
5228  Lawton  St..  Oakland,  at  $4.S4H 
awarded  contract  by  Claremon;  i^omi- 
try    Club     for     constructing     t  e  n  n  1  .s 


iourl.1  at  the  Claremont  County  Club. 
Oakland.  Plans  prepared  by  Archi- 
tect .lohn  ,1.  Donovan,  950  Parker  St.. 
aerkelev.  •  i 


BIDS    WANTED 

WALLA  WALLA.  Wash.— Bids  are 
being  received  by  the  Custodian.  U. 
S.  Post  Office.  Walla  Walla,  for  need- 
ing and  planting  the  grounds  at  tli  • 
U.    S.    Post    Office   at    Walla    Walla. 


BIDS   WANTED 

HOSKVILLE.  Placer  Co..  Cal  — HhlH 
lire  being  received  by  the  Custodian. 
U.  S.  Post  Onice.  RosevUIe.  for  plant- 
ing and  seeding  grounds  at  the  Poki 
Office.    Rosevllle. 
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TUNNELS 


BIDS    WANTED 

PORTLAND.  Ore.  —  Bids  are  being 
received  by  the  Custodian.  Custom 
House.  Portland,  for  painting  .and  re- 
pairs to  the  Custom  House  at  Port- 
land. 


CONSULTANT  ENGAGED 
OAKLAND.  Alameda  Co..  Cal— J.  B. 
LIpplncott.  consulting  engineer  of 
Los  Angeles,  htut  been  engaged  by 
Board  of  Directors  of  Joint  Highway 
District  No.  13  to  make  a  special  re- 
port on  design  and  construction  of 
the  Broadway  low-level  tunnel. 


BIDS    WANTED 

NOGALKS.  Ariz.  —  Bids  are  being 
received  by  the  Custodian.  Immigra- 
tion Station.  Nogales.  for  seeding  and 
lilaiitlng  the  grounds  at  the  Immigra- 
tion   Station.    Nogales. 


BIDS    WANTED 

HILLSBOROUGH.  Ore.  —  Bids  are 
being  receivetl  by  the  Custodian.  U. 
S.  Po>st  Office.  Hillsboro.  for  seeding 
;ind  planting  the  grounds  at  the  post 
offiee.    Hillsboro.  1 


CONTRACTS    AWARDED 

OAKLAND,  Cal.— W.  H.  Larson.  43L' 
Michigan  Avenue.  Berkeley,  at  $1. .'>!;•: 
awarded  contract  for  surfacing  ten- 
nis courts,  and  Wickwire  Spencer  Co.. 
101  Townsend  St..  San  Francisco,  at 
$1,056  awarded  contract  for  fencint; 
by  the  Oakland  Playground  Directors 
for  tennis  courts  and  fencing  at  the 
Brookdale  Plaza.  Oakland.  Complete 
bids  published  August   22.  • 


September  5.   1935 
CONTRACTS    MODIFIED 

LOS  ANGKLES.  Cal— Board  of  di- 
rectors of  Metropolitan  Water  Dis- 
trict has  approved  changes  in  con- 
tracts with  the  Griffith  Company  and 
Dravo  Contracting  Company,  contrac- 
tors on  a  section  of  the  conduit  and 
the  Valverde  tunnel,  respectively.  The 
agreement  with  the  Griffith  Company 
:idds  construction  of  750  feet  of  open 
approach  cut  to  that  company's  con- 
tract at  a  cost  of  $50,407  and  with 
the  Dravo  Company  eliminates  750  ft. 
of  tunneling  with  a  deduction  of  $S2.- 
417.  5 


BIDS    WANTED 

ORANGE,  Orange  Co..  Calif.— Bids 
are  being  received  by  the  Custodian, 
U.  S.  Post  Office,  Orange,  for  seed- 
ing and  planting  the  grounds  at  the 
U.   S.   post   olflce  at  Orange. 

BIDS    WANTED 

SAN  FERNANDO.  Los  Angeles  Co.. 
Cal. — Bids  are  being  received  by  the 
Custodian.  U.  S.  Post  Office.  San  Fer- 
nando, for  lawn  eprinkling  system  nf 
the    Post    Ofliice.    San    Fernando 


BIDS  OPENED 

LEWIS'  COUNTY,  Wash.— Elliott 
Constr.  Co.,  2155  Northlake  St.,  Seat- 
tle, at  $189,026  submitted  low  bid  to 
the  Bureau  of  Public  Roads.  W.  H. 
Lynch.  District  Engineer.  316  Nek 
Post  Office  BIdg..  Portland,  August 
30.  for  grading  and  constructing  tun- 
nel on  1.J16  mi.  Project  4-CS  of  ML 
Rainier  National  Park.  Stevens  Can- 
yon Highway.  Lewis  County.  Wash. 

Complete  bids  follow; 
Elliott    Constr.    Co..    Seattale. ...$189,026 
Colonial   Constr.    Co..    Spokane  194.085 

Myers   &   Coulter,    Seattle 194,979 

Sam   Orino.    Bonneville 198.496 

Rumsey   &   Co..    Seattle 200.080 

Romano   Engrg.   Corp..    Seattle  207.063 

Joplin    &   Eldon.    Portland 211.841 

P.    L.    Crooks.    Portland 219.118 

A.    C.    Greenwood.    Portland 269.810 


ATLAS 

Automatic    Storage    Water    Heater 

The  Atlas  Automatic  Water  Heater  has  been 
awarded  the  Seal  of  Approval  by  The  Amer- 
ican Gas  Association's  national  testing  lab- 
oratory in  Cleveland. 

ECONOMICAL 

Snap  action  thermostat  brings  full  6ame  on 
at  once  when  water  drops  below  set  temper- 
ature. Snaps  burrer  off  again  when  boiler 
is  full  of  hot  water.  The  heating  chamber 
entirely  surrounds  the  boiler  so  that  every 
possible  heat  unit  created  by  the  flame  is 
transmitted  to  the  water.  The  highest  quality 
insulating  material  knowe  today  keeps  the 
heat  in  and  the  cold  out. 

BUNGALOWS         RESIDENCES         APARTMENTS         HOTELS 

Atlas  Heating  &  Ventilating  Co.,  Ltd. 


EVERYTHING 
557-567   FOURTH   STREET 
SAN    FRANCISCO 
Phone    DOuglas   0377 


IN     HEATING 

1451   32nd  STREET 

OAKLAND 
Phone    LAkesId*    laM 
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STATE  HIGHWAY  AWARDS 

Following  are  principal   State  Highway  construction  contracts  (exceeding  $10,000)  awarded  In  the  atatea 
•f  California,  Arizona,  Oregon,  Washington,  Utah,  Idaho  in  the  four  week  period  ending  Sept.  5: 


Canttruotlnfl   Autharlty 
California  Highway  Commission 
California  Highway  Commission 

Washington  Highway  Commls 
sion   _ -. 

Washington  Highway  Commls 
sion   _ 

California  Highway  Commission 

California  Highway  Commission 
California  Highway  Commission 
California  Highway  Commission 
Idaho  Bureau  of  Highways 


Idaho  Bureau  of  Highways  . 
Idaho  Bureau  of  Highways  .. 
Idaho  Bureau  of  Highways... 
California  Highway  Commission 
California  Highway  Commission 
California  Highway  Commission 
California  Highway  Commifision 
California  Highway  Commission 
Utah  Highwaj'  Commission- 
Utah    Hi|?hway    Commission. 


Washington  Highway  Commis- 
sion    

Washington  Highway  Commls 
sion   

California  Highway  Commission 

California  Highway  CommiKslon 

Washington    Highway   Commls- 

."ion    

"allfornia  Highway  Commission 

Wa-sHlngton  Highway  Commis- 
sion    

Washington  Highway  Commis- 
sion    

Washington  Highway  Commis- 
sion   


Contract 

I  Mile  Surfacing,  EI  Dorado  Co 

1.3     Miles    Paving    and     Bridge, 
San   Bernardino   County  

II  Miles  Surfacing  and  Trestles 
Grays   Harbor   County    

Cable    and     Metal    Guard     Rail, 

Yakima  and  Kittitas  Cos.  

48.9  Miles  Seal  Coat.   Marin  Co 


30.8   Miles   Seal   Coat,   San   Ber 
nardino  County   

66.7  Miles   Seal  Coat,    Riverside 
County     

14    Miles   Paving,    Los   Angeles 
County     

17.8  Miles  Bituminous  Surfacing 
Benewah   County    


12.5  MI,  Gravel  Surfacing,  Val- 
ley County  

1.17  Miles  Gravel  Surfacing,  etc 
Cassia   County    

12.67  Mi.  Bituminous  Surfacing 
Adams    County    

Drainage  Structures,  El  Dora- 
do  County 

DralnaRe  Structures.  Nevada  & 
Placer  Counties  

46  Miles  Asph.  Treatment,  San 
Diego  County   

4.6     Miles     Treating     Shoulders 

I^ns   .\ngele»  County  

ravel    Production,    Modoc   Co. 

109    Miles    Resurfacing,    Cachf 

County  

5.347  Mile   Paving.    Salt   Lake   & 

Tooele    Counties    

0.6    Mile    Pave    and    Resurface, 

Pierre    County   

5    Miles    Grade    and    Surface, 

Stevens  County   

0.1    Mile    Grade    and    Surface 

Shasta  County  

24.6  Miles  Asphalt  Treatment. 
Calaveras   and    Alpine   Cos 

1.2  Miles  Grade  and  Pave.  Che- 
lan   County    

18. S  Miles  Oil  Treatment,  Ne- 
vada,  Placer  &   Butte  Cos 

'.5   Miles  Surfacing,    Chelan   Co 

12.9     Miles     Surfacing.     Yakimr 

County     

1    Mile   Paving,    Lewis    and    Pa 
fin   Counties   


M.    J.    B.    Const.    Co. 

Stockton    

GrifBth    Co.,    Los    An 


L.  Colucclo  &  Co.,  Se- 
attle     

Sather  &  Sons.  Se- 
attle     

Pacific  Truck  Service 
San    Jose    

C.  O.  Sparks,  Los  An- 
geles     

C.  O.  Sparks.  Los  An- 
geles    

geles   


Triangle  Const.  Co.. 
Spokane,  &  Warren 
Northwest,    Portl'd.. 

Robinson  Const.  Co., 
n    Falls    

D.  J.  Cavanagh,  Twin 
Falls    

Morrison-Knudsen  Co 
Boise    

Harms  Bros.,  Sacra- 
mento   _- 

Hai-ms  Bros.,  Sacra- 
mento    

Paulsen  &  March,  Los 
Angeles    

Oswald  Bros.  Los  An- 
geles     _ 

Hemstreet  and  Bell. 
Marysville    

'>Iof   Nelson,    Logan 

Uullins    and    Wheeler. 

.Salt  Lake  City  

Warren     Northwest. 

Inc..    Portland    

N.  A.  Degerstrom. 
Spokane    

Hemstreet  and  Bell 
Marysville    

Haywnrd  BIdg.  Mate- 
rial   Co.,    Hayward 

Tony  Romano.  Seat- 
tle     

HajTvard  Bldg.  Mate- 
rial  Co..   Hayward 

s-red  G.  RerJmon.  Tak- 
ma    

Romano  Engr.  Corp. 
Seattle    

H.  P.  Dorsey.  Belllng- 
ham    


Bid 

Date  Awarde 

?  13.915.90 

.Aug.  12 

$  90.420.00 

Aug.  12 

$160.623. 0» 

Aug.  13 

$  31.085.00 

Aug,  13 

i   12.559.00 

Aug.  15 

i  14,025.0* 

Aug.  15 

%  10,135.00 

Aug.  15 

$  39,913.00 

Aug.  15 

.T1S9,616.00 

Aug.  17 

$  45.525.00 

Aug.  17 

i  26.208.00 

Aug.  17 

S  53.839.00 

_  Aug.  17 

$   18.626.00 

Aug.  21 

S  35.981.00 

.*.ug.  21 

i  12.318.00 

Aug.  21 

S     9.940.00 

Aug.  29 

$   10,200.00 

Aug.  29 

$  96,859.48 

Aug.  26 

$  16,178.09 

Aug.  26 

$  24,423.00 

Sept.    3 

$   64,559.00 

Sept.     4 

$  10.469.00 

Sept.    4 

$     7,659.00 

Sept.     4 

$  54.784.00 

Sept.     4 

$  13.263.50 

Sept.    5 

$  48.286.00 

Sept.     5 

$107,952.00 

Sept.    5 

$   49,146.00 

Sept.    5 

PACIFIC    CONSTRUCTOR 
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U.  S.  GOVERNMENT  AWARDS 


Following    are    the    principal    construction    contracts  awarded   by   agenclet  of  the   U.   8. 
western  states,  in  Hawaiian   Islands  and  Canal  Zone  In  the  four  week  period  ending  Septenr 


Government  In 
ber  5: 


Constructing    Authority 


gfles 

I.    S.    Engineer   Office,    Kansas 

City  

I.    S.    Reclamation    Service.. 


U.   S.   Engineer  Office.   Los  An- 
geles    

Reclamation  Service,   SaJt  Lake 
City   

Bureau    of    Public    Roads.    San 
Francisco    

Bureau    of    Public    Roads.    San 
Francisco    

Bureau    of    Public    Roads 
Pra  ncisco    _ 

Bureau   of   Public   Roads,    Port- 
land      

r.     S.     Engineer    Office.     Port 


San 


S.     Engineer    Office.     Port 


of   Public   Roads.    Port 


land   

Bureau    of    Public    Roajds, 

Francisco     

IT.    S.    Engineer.   Portland.. 

U.   .S.    Ensineer.   Portland. 

Bureau   of   Public   Roads. 

land     

N'avy    Dept..    San    Diego... 


Bureau   of  Public   Roads.    Port- 
land      


Rureau  of  Public  Roads.  Port- 
land  

Bureau  of  Public  Roads,  Port- 
land    

Bureau  of  Public  Roads,  Port- 
land    

.Vavy  Dept..   Washington.   D.   C. 

Bureau  of  Public  Roads.  San 
Francisco    

Bureau  of  Reclamation.  Casper. 
Wyoming    

Bureau  of  Reclamation,  Ogden. 
Utah    


Bureau  of  Reclamation.   Ogden 
Utah    


Bureau  of  Reclamation.  Casper, 
Wy 


ing 


San 


Bureau    of    Public    Roads, 
Francisco    

Bureau   of  Public   Roads,    Port- 
land   

Bureau   of   Public   Roads,    Port- 
land   

Bureau    of    Reclamation,     Fair- 
field.   Montana    


Contract 


geles-Long    Beach    

Railways  &   Trestles,   Ft.   Peck 

Montana    

Concrete  Aggregates,  All-Amer- 

ican  Canal   


Dredging  San  Diego  Bay 


Ephralm  Tunnel,  Sanpete  Proj- 
ect     

'.00  Miles  Grading,  Yavapai  Co.. 
.\rizona    

:.2  Miles  Grading,  Mono  Coun- 
ty. Calif 

;.828  Miles  Grading  Mono  Coun- 
ty. Calif _ 

1.279  Miles  Grading,  Linn  Co.. 
Oregon   _ 

Gantry  Cranes.   Bonneville  


hannel    Dredging.    Ash    Island 
Bar.    Oregon    _ 

'.f.    Miles   Grading.    Chelan    Co. 
Wn  shington     

'.1  Miles  Subgrade  Reinf..  Nav 
ajo  Co..   Ariz 

""olumbia     River     Channel     Im 
provement    

Willamette  River  Bank   Protec 
tlon    

Grading    and    Clearing.    Jacksoi 

Count}'     , 

Juay   Wall    Extension.    San   Dl 
ego    Naval    Base 

1.3  Miles  Grading.   Ferry  Coun- 
ty. Wash 

2  Miles  Grading  and  Subgradt 
Reinf..   Linn   Co..   Oregon 

3..307S  Miles  Grading.  Ferry  Co. 

Washington     

272  jnies  Grade  and   6.726  Mi 
Subgrarie.   Linn  Co..   Oregon 

Building  Alterations.  Pearl  Har- 


bor 


T.    H. 


t.S23   Mi.    Grading.    Plumas  Co.. 

Seminoe  Dam  and  Power  Plant 
Caspcr-Alcova    Proj..     Wyo.... 

Earthwork.  Canal  Lining  and 
Structures  (Sched.  1)  Ogden 
Brigham  Canal.  Utah    

Earthwork.  Canal  Lining  and 
Structures  (Sched.  2)  Ogden 
Brigham  Canal.   Utah 

\lcova  Dam.  Casper  -  Alcova 
Project.    Wyn 


Contractor 


Los    Angeles   

Morrison  -  Kundsen, 
Boise,    Idaho   _ 

Triangle  Rock  and 
Gravel  Co.  San  Ber 
nardino    - 

Hyrdaellc   Dredg.   Co.. 

Oakland  

MorrLson  -  Kundsen 
Boise.    Idaho   

>knusen  Bros..  Albu- 
querque. N.  M. 

Vi  ung  and  Son.  Ltd., 
Berkeley    

Morrison-Knudsen  Co 
Los    Angeles   

R.  L.  Gates.  McCredif 
Springs.    Ore 

■star  Iron  &  Steel  Co.. 
Tacoma    - 

'acific  Bldg.  Materials 
Co..    Portland   

Myers  .t  Coulter.  Se- 
attle     

■^kousen  Bros..  Albu- 
querque.   N.    M 

^lems  -  Helmer.*  Inc.. 
St.    Paul.    Minn 

Kern  *  Kibhe.  Port- 
land      .'^. 

C.  Dillard.  Medford 

Oriegon    _ 

,  R.  Dennis  Co..  San 
Diego    

C.  E.  Oneal.  Steven- 
son.   Wash 

McXutt  Bros..  Eugene 

Oregon   

,  E.  Oneal.  Steven 
son.    Wash 

McNutt  Bros..  Eugene 
Oregon 

John  Hansen,  Hono- 
lulu.   T.    H 

Hemstreet  and  Bell. 
Marysville     

Winston    Bros.    Co.. 
Minneapolis.    Minn.. 
A.     Terteling     and 
Sons.    Boise.   Idaho 


Bureau  of  Public  Roads,  San 
Francisco 

Bureau  of  Public  Roads.  San 
Fra  ncisco    _ 


O.Rg''   Miles    Bituminous   Treat 
ment.  Alntloc  County  

1.256  Miles  Grading.  Etc..  Lane 
County.    Oregon    

13.53115  Miles  Grading.  Lincoir 
and    Tillamook   Cos..    Oreg 

Earthwork  and  Canal  Lining 
Pishkun  Canal  &  Sun  River 
Slnpe  Canal.  Sun  River  Proj- 
ect.   Montana    

Subgrade  Reinforcement.  Butte 
and  Tehama  Counties  

13.323  Miles  Base  Course.  Tu- 
lare County 


Morrison -Knudsen   Co. 
Boise.    Idaho   


'.  E.  Callahan  Const 
Co.  Dallas:  Gunfher 
&   Shirley.   L,    A 

A.     Cassnn.     Hay- 
ward 

Colonial      Const.      Co.. 
Spokane.    Wash 

L.    Gates.    McCre- 
die    Springs.    Ore. 
Martin  Wunderlich  Co 
Jeffer.ion   City.   Mo. 


L.  F.  Piazza.  San  Jose 

Fredrickson  &  Watson 
Const.  Co..  Fredrick- 
son  Bros,  and  Jones 
&   King.    Oakland 


Bid 

{827.564.00 
1198.672.00 
{149.900.00 

$1.216. 931.0* 
{162.434.00 
{  43.600.00 
{  70.320.00 
{147. 390. 00 
{  95.861.0» 
{  96.420.00 
{  13.870.00 
{  99.027.00 
{  47.240.0C 
{346.520.00 
{  32.947.00 
{  57.576.00 
{  18,749.00 
i  72.757.00 
{107.086.00 
$  72.757.00 
$107,086.00 
{  19, ,501. 00 
{  53.910.00 

{2.194.007.00 
J156.091.n0 

{197.429.00 

{1.4R2.fi51.00 

{  29.69S.S0 
{165.390.00 
{136.630.00 
$211,085.00 

$  16.939.91 
$144,792.95 


Date  Awardtd 
A  UK.  12 
Aug.  13 
Aug  14 
Aug.  U 
Au«.  15 
Aug.  19 
Aug.  1» 
Aug.  19 
Aug.  1!* 
Aug.  19 
Aug.  2J 
Aug.  22 
Aug.  22 
Aug.  22 
Aug.  22 
Aug.  27 
Aug.  27 
Aug.  29 
Aug.  29 
Aug.  30 
Aug.  30 
Aug.  30 
Sept.  3 
Sept.  3 
Sept.    3 

Sept.     3 

Sept.    3 

Sept.  4 

Sept.  4 

Sept.  4 

Sept.  4 

Sept.  4 
Sept.  S 


Section  4StH.  P.  L.  « 


ban  f'rancisco,  Call 
Permit  No.  3064 


^'^''c  Center 

^'ancisco.    Calif 


DAILY 

NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  oJF 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 

In  Forty-fifth  Year 
147  MISSION  STREET  SAN  FRANCISCO 

Subscription  Rates— $20  a  Year  (Paid  in  Advance)  $2  by  the  Month. 


DEPENDABLE 


^W    ANiD  ACCU R AT E 


CONSOLIDi" 


Buifomg  and  Engineering  Newb 
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PACIFIC    CONSTRUCTOR 


/APPATefecfncTOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

228  First  Street,  San  Francisco  308  E.  Third  St..  Los  Angeies 

KEarn>'  4467  TOOLS  RENTED  MUtual  7508 


COLTON  CEMENT 


CPC 

IColton 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  Bldg.,  601  West  Fifth  Street 
Mills  at  Colton,  California  TR.    1271 


Los  Angeles 


Phone  TRinity  0241  Sor 


Rock  -Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-JJme  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 


PACIFIC    CONSTRUCTOR 


WITH     WHICH     IS    CONSOLIDATED     BUILDING    AND    ENGINEERING    NEWS 

Published  Weekly  by  Stark-Rath  Printing  and  Publishing  Company  j 

547  Mission  St.,  San  Francisco,  Phone  GArfield  8744  I 


SAM  B.  EUBANKS,  Editor 


Single    Copies,  25c;  By  the  Year,  ^5.00 
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No.  37 


August  Building  Permits  $11,629,000; 
Better  Residential  Market  Raises  Total 


August  building  permit  values  in  the  west  exceeded  those  of  any 
month  of  the  year  to  date,  except  April,  according  to  official  <'^P°^f 
from  city  and  county  inspection  departments  in  seven  states.  There 
were  8890  permits  issued  during  the  month  for  w°'-k  "''"^f  ^d  to  cost 
$11,629,512.    The   volume   of   work    Is   more  than   double  that   of   August 

'  ^"he^month's  total    includes  contractsfor   the   San    Francisco    Mint 

to  to.st  $900,000  and  for  a  S.an  Fran- 

ciso  office  building  to  cost  $225,000 

The  mint  is  being  built  by  Clinton 

Construction  Company,  and  the  of- 

lice  Iniilding  by  Cahill  Brothers  for 

Louis  Lurie. 

General  improvement  in  residen- 
tial building  is  reported,  due  to 
easier  flnaucing,  much  of  it  qualify- 
ing for'  insurance  under  terms  of 
the  National  Housing  Act  San 
Francisco  reported  the  best  month 
S'  .  1933  in  number  of  permits 
for  residences.  The  estimated  ex- 
penditure for  the  month  in  this 
class  of  work  is  $331,100,  providing 
accommodation  for  84  families. 
L.  Angeles  reported  352  families 
provided  for  at  a  total  building  cost 
of  $1,240,461.  This  represents  42 
per  cent  of  that  city's  totar  build- 
ing for  the  month. 

Building  in  the  first  eight  months 
of  1935  in  the  95  communities  re- 
porting exceeds  the  twelve-month 
total  of  1934  by  nearly  $17,000,000. 
If  the  current  rate  of  awards  is 
maintained  through  the  next  four 
months  the  year's  total  will  be  al- 
most twice  that  of  1934. 


WPA  TO  START 
PURCHASE  OF 
WORKS  MATERIAL 

McLaughlin  Authorized  to  Pro- 
cure Anticipated  Require- 
ments in  State  Program 


A.G.C.  ANNUAL  MEET 

HERE  DECEMBER  13-14 

Directors  of  Northern  California 
Chapter,  Associated  General  Con- 
tractors, have  set  December  13 
and  14  as  the  dates  for  the  .annual 
meeting  and  entertainment,  Floyd 
O.  Booe,  secretary  -  manager  an- 
nounced yesterday.  The  chapter's 
annual  business  meeting  is  sched 
uled  for  two  days  at  the  Palace  Ho- 
tel. It  will  be  followed  by  a  chap- 
ter dinner  and  dance  in  the  Palm 
Court  on  the  night  of  the  four- 
teenth. 

The  annual  formal  social  event 
of  the  A.G.C.  was  resumed  last 
year  after  being  discontinued  in 
19S1. 


Measures  which  are  expected  to 
advance  the  launching  of  the  $202,- 
000,000  Federal  work  program  in 
California  at  least  ten  days  have 
been  instituted  by  Frank  Y.  Mc- 
Laughlin, state  WPA  administra- 
tor, on  the  strength  of  telegraphic 
instructions  received  from  Wash- 
ington. 

McLaughlin  was  advised  by  Har- 
ry L.  Hopkins,  national  WPA  ad- 
ministrator, that  the  Treasury  De- 
partment has  authorized  state  pro- 
curement officers  to  prepare  at 
once  proposals  and  requests  for 
bids  for  materials  to  be  used  on  all 
WPA  projects  so  that  awards  can 
be  made  immediately  following  the 
issuance  of  allotments. 

As  a  result  of  the  instructions. 
McLaughlin  immediately  began 
preparation  of  a  large  number  of 
requisitions  which  will  be  placed 
in  the  hands  of  the  state  procure- 
ment offices  as  soon  as  the  alloca- 
tion of  Federal  funds  has  been 
made.  California  projects  which,  to 
date,  have  received  Presidential  ap- 
proval, but  which  still  must  re- 
ceive final  sanction  from  the  offlci? 
of  the  Comptroller  General  and  the 
Treasury  Department  total  $905.00'i 
it  was  stated  by  local  WPA  offi- 
cials. 


2-MILE  APPROACH 
FILL  CONTRACT 
BIDS  OCTOBER  2 

Bayshore  Highway  Extension 

On  Berkeley  Waterfront 

Advertised 


SACRAMENTO.  Sept.  10  —  Bids 
were  invited  today  by  the  State  Di- 
vision of  Highways  for  a  two-mile 
dredger  fill  to  extend  the  north  ap- 
proach of  the  San  Francisco-Oak 
land  Bay  Bridge  from  the  toot  of 
Folger  Avenue  to  Oilman  Street  on 
the  Berkeley  waterfront.  Proposals 
will  be  received  in  Sacramento, 
October  2. 

The  first  section  of  the  approach 
fill  was  approximately  four  miles 
in  length,  extending  from  the  end 
of  the  bridge  structure  on  the  Oak- 
land tidelands  to  the  foot  of  Fol 
ger  Avenue.  It  was  constructed 
under  two  contracts,  one  for  plnc- 
ing  the  fill  and  one  for  placing  rip- 
rap protection  on  the  bay  side.  .X 
separate  contract  is  to  be  let  for 
the  paving. 

The  contract  released  today  for 
advertising  is  for  placing  a  hy- 
draulic dredged  fill  estimated  at 
670,000  cubic  yards  and  for  con- 
structing 6400  lineal  feet  of  Type 
A  temporary  wooden  bulkhead  and 
3,000  lineal'feet  Type  B  temporary 
wooden  bulkhead.  Miscellaneous 
items  will  include  placing  metal 
pipe  drains  and  extending  the  Ash- 
by  Avenue  outfall  sewer,  the  lat- 
ter requiring  an  estimated  3S6  en. 
yds.  of  concrete  and  30,000  pounds 
reinforcing  steel  bar. 


ILLNESS  FATAL  FOR 

EDWIN  J.  SYMMES 


Edwin  J.  Symmes,  Bakersfleld 
architect,  died  suddenly  at  his 
home  Tuesday,  according  to  word 
received  yesterday  in  San  Fran- 
cisco. Mr.  Symmes  had  been  ill 
several  weeks  but  his  condit- 
was  not  considered  critical.  Death 
was  due  to  heart  failure. 

Mr.  Symmes  was  born  in  Liver- 
more  In  1883.  He  graduated  from 
the  University  of  California  school 
of  architecture  in  1909  and  prac- 
ticed in  the  bay  district  for  a  num- 
ber of  years  before  establishing  his 
office  in   Bakersfleld. 


PACIFIC    CONSTRUCTOR 


PRESIDENT  SIGNS 
$20,000,000  ORDER 
FOR  VALLEY  WORK 

Reclamation  Service  Authoriz- 
ed To  Proceed  With 
Friant  Dam 

Final  approval  of  a  $20.000,(mio 
allotment  of  work-relief  funds  foi- 
the  Immediate  construction  of  ono 
or  more  complete  units  of  the  Cen- 
tral Valley  Project  was  reported 
yesteday  in  Washington.  The  al- 
lotment previously  was  recom- 
mended to  the  President,  but  his 
approval  was  witlilield  pending  a 
personal  investigation  of  the  work 
proposed  by  Commissioner  of  Rec- 
lamation Elwood  Mead. 

Dr.  Maad,  accompanied  by  Chief 
Engineer  R.  F.  Walter  and  other 
members  of  his  staff  completed 
their  survey  last  week.- 

As  indicated  unofficially  ny  Dr 
Mead  at  that  time  the  initial  work 
will  be  done  at  Friant  dam  site. 
near  Fresno. 

The   two   most   favored    units, 
among   four   possible   combinatioii.s 
of  necessary  units  outlined  by  Ih 
bureau  in, a  recent  memorandum  lo 
Secretary  Ickess,  were: 

1 — Friant  Dam,  costing  $14,000, 
000;  Contra  Costa  conduit.  $2,.S00.- 
000,  and  a  30,000  -  kilowatt  steam 
plant  and  transmission  lines,  cost, 
ing  $4,500,000. 

2— Friant  Dam,  costing  $14,000,- 
000;  Madera  Canal,  $1,500,000,  .and 
Friant-Kern   Canal,  $4,500,000 

Units  undertaken  first  would  ult 
mately  form  a  part  of  the  complet- 
ed project. 

The  Friant  Reservoir  would  con- 
serve and  store  the  surplus  waters 
of  the  San  Joaquin  River  and  coiih! 
be  built  within  the  fiscal  years  of 
1936  and  1937. 

An  estimate  by  the  Bureau  of 
Reclamation  was  that  a  daily  aver- 
age of  6460  men  would  be  employ- 
ed during  the  first  year's  work. 


Horstmann  Named 
Architect  Advisor 
Of  Vets'  Board 


Appointment  of  Anthony  Horst- 
mann, San  Francisco  architect,  as 
staff  appraiser  and  head  of  the  ar- 
chitectural advisory  staff  of  the 
State  Veterans'  Welfare  Board  is 
announced  by  Thomas  M.  Foley, 
board  chairman. 

Mr.  Horstmann  will  have  his 
headquarters  in  the  San  Francisco 
offices  of  the  board  at  703  Market 
Street. 

At  the  same  time  Mr.  Foley  .an- 
nounced appointment  of  Charles  T 
Smith  as  property  inspector  and 
appraiser.  Mr.  Smith  is  a  past  com- 
mander of  the  North  Sacramento 
Post  447  of  the  American  Legion 
His  territory  will  be  the  inland 
counties  from  Merced  north  to  the 
state  line. 


TOWN  REFUSES 

WPA  PROJECT 


City  councilmen  of  Rumson, 
N.  J.,  who  estimated  that  a  local 
improvement  could  be  construct- 
ed for  $4,500,  if  done  by  con- 
tract, have  rejected  a  preferred 
contribution  of  $25,000  from  the 
Works  Progress  Administration 
for  the  same  job  to  be  done  with 
relief  labor.  "Someone  would  be 
required  to  pay  the  difference 
between  the  actual  cost  of  $4,- 
500  and  the  proposed  $25,000 
federal  expenditure,  and  for  us 
to  accept  would  not  be  fair  to 
American  taxpayers  every- 
where," declared  the  council- 
man who  sponsored  a  resolution 
to  reject  the   grant. 

The  council  had  before  it  a 
report  estimating  9,000  cu.  yds. 
of  earth  to  be  removed  by  the 
use  of  6,300  man-days  of  relief 
labor,  figured  on  the  basis  of 
each  man  working  ninety  days 
of  a  six-month  employment  pe- 
riod. Private  contractors  figur- 
ed this  schedule  would  require 
each  laborer  to  move  approxi- 
mately one  and  a  quarter  yards 
of  soil  each  day.  If  done  by  con 
tract  the  cost  was  figured  at  20 
cents  a  cubic  yard,  therefore  the 
government  would  pay  a  man  $3 
to  move  a  quantity  of  dirt  which 
a  contractor  would  move  for  25 
cents. 


SCHOOL  BOND 
VOTES  SLATED 
FOR  OCTOBER  1 

Three   Districts   Submitting   Is- 
sues to  Finance  $220,000 
Buildings 


Three  school  districts  have  set 
bond  issue  elections  for  October  1 
to  supplement  expected  PWA 
grants  for  buildings  and  improve- 
ments which  are  estimaNd  to  cost 
$220,000.  Bond  proposals  total  $1.3S 
000,  the  difference  being  sought 
from  the  goverraent  work  funds. 

Burlingame  school  directors  rec- 
ommend an  issue  of  $48,000  towa'd 
quake-proofing  six  elementary 
buildings.  Architect  Jas.  II.  Mit- 
chell and  Harold  Hamill,  structural 
engineer,  have  prepared  an  applica- 
tion to  PWA  for  a  grant  of  $37,000 
on  this  project. 

San  Mateo  proposes  to  construct 
a  small  elementary  school  building 
and  to  install  a  new  heating  plant 
in  an  existing  building.  The  bond 
issue  will  be  for  $45,000,  a  portion 
to  be  used  in  acquiring  property. 
PWA  grant  of  $16,500  has  been  ap- 
plied for  through  Architect  W.  H. 
Toepke. 

Sebastopol  grammar  school  trus- 
tees have  called  an  election  on  a 
$42,000  issue  and  have  asked  for 
$33,000  PWA  funds  to  erect  a  $75,- 
000  grammar  school  building 

All  three  elections  are  scheduled 
for  October  1. 


HOPKINS  ORDER 
ON  PWA  WORK 
TO  BE  PROTESTEI 


Local  Groups  Move  To  Obtaii 

Reconsideration  For 

Projects 


Virtually  every  PWA  project  prr 
posed  from  Northern  California  u\ 
to  August  15  has  been  rejected  b; 
order  of  Works  Progress  Adminis 
trator  Harry  Hopkins,  it  appearei 
yesterday  from  a  check  of  the  stat( 
PWA  office  file  in  San  Francisco 
If  Hopkins'  ruling  is  confirmed  bj 
the  President  ii  means  collapse  ol' 
the  local  public  works  program  sc 
tar  as  non-Federal  PWA  jobs  art 
concerned. 

Cancelling  the  recommendations 
of  PWA  Administrator  Harold 
Ickes,  WPA  Administrator  Hopkin- 
has  disqualified  approximately  2.- 
000  projects  from  agencies  offering 
to  share  the  cost.  Among  them 
were  95  in  California,  proposing  a 
total  expenditure  of  $19,621,000. 

Hopkins'  held  that  the  work  pio- 
posed  would  not  give  a  sufficient 
man-year  employment  ratio  to  war- 
rant Federal  participation.  In  some 
instances  he  found  that  local  re- 
lief rolls  did  not  justify  the  expen- 
diture. 

A    flood    of   protests   wilt   be  for- 
warded  to   Washington,   it   was   in- 
dicated   yesterday   as   cities   ami 
counties    moved    to    salvage    their 
public   works   programs.     CiVic   or- 
ganizations  of   Sonoma   county  ltd 
the    campaign    for    reconsideration 
with   a    sheaf   of   telegrams   object- 
ing to  removal  of  the  Sonoma  Coun- 
ty  hospital    from    the   eligible   lisi 
Every  chamber  of  commerce  in  tl 
county  was  expected  to  send  a  tel 
gram   asking  further  consideratin 
for    this    project.     The    hospital 
planned   to   cost   $245,000.    'A  grai, 
of  45  percent  of  the  cost  was  ask 
ed  and  provision  has  been  made  in 
the  tax  levy  for  the  county's  shait 
■ 4 . 

McCuIlough  Takes 
Leave  to  Join 
U.  S^ads  Staff 

C.  B.  McCuIlough,  bridge  engi- 
neer for  the  Oregon  State  Highway 
Department,  will  t  a  k  e  a  year's 
leave  of  absence  and  go  to  Centra! 
America  shortly,  he  announced  in 
Salem  yesterday. 

There  McCuIlough  will  design 
bridges  for  the  United  State  bu- 
reau of  public  roads,  which  is  co- 
operating with  Pan  -  American  na- 
tions in  building  in  international 
highway  from  Alaska  to  Cape  Horn. 
San  .lose.  Costa  Rica,  will  be  Mc- 
Cullough's  headquarters  for  the 
year,  but  his  work  will  take  him 
also  to  Guatemala.  Nicaragua  and 
Honduras. 

McCuIlough  was  oiTered  the  post 
by  Thomas  H.  McDonald,  chief  of 
the  federal  bureau  of  public  roads 
in  Washington.  D.  C. 


PACIFIC    CONSTRUCTOR 


f.  S.  ALLOWS 
$51,000,000  FOR 
L.  A.  PROJECTS 

WA  To    Provide    Funds  For 

Big  Southern  California 

Program 

Loans  and  grants  for  «51.230.i)(>'^ 
,  the  city  and  county  of  Los  An- 
eles  for  PWA  projects  have  been 
pproved  in  the  first  group  of  Cal- 
ornia  projects  selected  for  the 
ew  works  program.  Only  one  proj- 
'ct  has  been  accepted  iu  Northern 
•alifornia.  It  is  that  ot  the  Mo 
'esto  Irrigation  District  for  con- 
rete  lining  canals. 
Details  ot  the  projects  are  given 
'lelow : 

.  LOS  ANGELES  CITY.  Loan  and 
•rant  of  $22.5:'.2.T27  to  the  Los  An- 
•eles  Board  of  Education  for  recon- 
tructing.  rehabilitating  and  equip 
ling  452  earthquake-proof  and  firi= 
iroof  school  buildings  The  loan 
')f  $12,393,000  will  be  made  from 
he  PWA  revolving  fund  and  grant 
)f  $10,139,727  will  be  made  from 
he  new  Works  -  Relief  nppropria- 
ion.  Construction  is  estimated  to 
-equire   twenty   months. 

The  money  will  be  used  to  com- 
ilete  the  school  rehabilitation  pro- 
jrani  started  soon  after  the  eartli 
luake  in  March.  1933.  A  total  of 
452  buildings  are  included  in  the 
Ulocations  approved  today.  Ulti- 
.nate  success  of  the  program  de 
pends  on  the  voting  ot  bonds  to  se- 
cure the  loan  and  an  election  will 
be  held  in  November  to  pass  on 
this  question.  It  is  understood  that 
,an  advance  ot  some  $600,000  to  de 
I  fray  the  cost  of  preliminary  archi- 
tectural and  engineering  services, 
'equested  by  the  board  ot  educa- 
tion several  months  ago,  may  be 
'orthconiing  within  a  few  days. 

LOS  ANGELES  COUNTY.  Loan 
md  grant  of  $S.253,545  for  con- 
.itruction  ot  a  county  office  build 
inti.  libraries,  hospitals  and  other 
municipal  buildings.  The  loan  ot 
$4,4.50,000  will  ge  made  from  the 
PWA  revolving  fund  and  the  grant 
$4,4.50.000  will  be  made  from  th.^ 
new  Works -Relief  appropriation 
This  project  was  approved  by  thc> 
President  on  condition  that  con- 
struction be  completed  by  July  1 
1936.  In  its  application  the  city  es 
timated  that  construction  would  re- 
quire IS  months. 

The  following  are  included  in  the 
building  program: 

County  office  buildings.  $2,000.- 
000:  new  hospital  building  at  Olive 
View.  $3,000,000:  self-help  rehabili- 
tation community  at  Olive  View 
$689,912:  internes'  home  at  Gener- 
al Hospital,  $4SS,000:  three  infirm- 
ary units  at  Rancho  Los  Amigos. 
$168,000:  new  service  building  at 
Juvenile  Hall,  $155,000. 

LOS  ANGELES  CITY.  Grant  or 
$6,480,000  to  the  Los  Angeles  De- 
partment of  Water  and  Power  for 
additions  and  improvements  to  the 
,  Los  Angeles  water  system  compris- 
ing construction  of  tunnels,  damn 
conduits,  reservoirs,  and  other  nee 
1  essary  structures,  all  estimated  tn 
cost    $14,400,000.    No   loan    was   re- 


quested. The  President  approve<l 
this  project  on  condition  that  cok 
slructlon  be  completed  by  .luly  1 
1936  The  application  estimated 
that  construction  would  require 
IflVj   months. 

Materials  and  equipment  are  es- 
timated to  cost  $7,337,012.    The  list 
of  projects  include: 
Mono    Hasin    Project  $5.125.Hiiii 

Long    Valley   Dam 1..500.0(Mi 

Major  distribution  lines....  t.519.9on 
Local  distribution   &  truck 

lines    4.171.6^0 

Los  Angeles  Aqueduct 785.100 

Reservoirs   and   tanks 5S4.!i'iii 

General    capital    expense..      500,000 

Pumping  plants  158.530 

Underground    water    de- 
velopment             S4,20n 

LOS  ANGELES  CITY.  Loan  and 
grant  ot  $13,963,636  for  construc- 
tion and  reconstruction  ot  cargo 
terminals,  ferry  landings,  market 
buildings,  piers  and  other  harbor 
improvements.  The  loan  ot  $7.6SM. 
000  will  come  from  PWA  revolv- 
ing fund  and  a  grant  of  $6.2S3.6:v 
will  come  from  the  new  Works- 
Relief  appropriation.  This  project 
was  approved  by  the  President  on 
condition  that  construction  he  com- 
pleted bv  July  1,  1936.  The  appli- 
cation estimated  that  construction 
would  require  IS  months  for  the 
following: 

(1)  Extension  of  Harbor  Belt 
Line-Santa  Fe,  $270,000. 

(2)  Piers  and  moles.  Fish  har- 
bor, $362,000. 

f 3)  Municipal  wholesale  fish 
market  ftwo  tentative  sites,  one 
at  Fish  harbor  and  one  near  E.  K 
Wood   Lumber   Co.  dockV  $231,000. 

(4)  Cargo  terminal,  berths  179 
180.   181,  Wilmington,  $932,000. 

(5)  Passenger  and  cargo  term'- 
ual.  Berth   155,   Dollar  Line,   $3(il. 

737.  ,   . 

(6)  Miscellaneous  dredging  n.av- 
bor,  $231,000. 

(7)  First  Street  passenger  and 
cargo  terminal.  $1,708,000. 

(8)  Seventh  Street  passenger 
and  cargo  terminal,  $1,708,000. 

f9)  Eleventh  Street  passenger 
and  cargo  terminal,  $1,780,000. 

(10)  Ferry  landings,  both  sides 
ot  main  channel.  $416,600. 

(11)  Navy  graving  dock,  outer 
harbor,    $5,000,000. 

(12)  Relocation  Pacific  Electric 
and  removal  of  railroad  bridge  at 
entrance  to  west  basin,  $823,000, 

(13)  Dismantling  and  relocation 
of  shed  at  Berth  155,  $61,000. 

(14)  New  terminal.  Berth  147. 
for  the  United  Fruit   Co..  $196,000 

BEVERLY  HILLS.  Grant  ot  $56,906 
to  the  citv  for  municipal  \vaterworl<!< 
improvement.  The  project  !.•<  estimat- 
ed to  cost  $126,459  and  will  require 
four  months  for  completion.  No  loan 
was   requested. 

MODESTO.  Grant  of  $32,715  to  tt- 
Modesto  Irrigation  District  of  Stanis- 
laus County  for  lining  irrigation  ca- 
nals at  an  estimated  cost  of  $72,700. 
N-o  loan  was  requested.  Construction 
i.«   estimated   to   require   2'i   months 

♦ 

CONVENTION   SET 

American  Institute  of  Steel  Con- 
struction will  hold  its  thirteenti^ 
annual  convention,  October  16,  1. 
and  18  at  the  Greenbrier  Hotel. 
\\TiJte  Sulphur  Springs.  West  A  ir- 
ginia. 


BUREAU  ISSUES 
LICENSES  FOR 
TERMITE  WORK 

Structural  Pest  Control  Opera- 
tors Must  Register  Before 
October    1 


Termite  control  operators,  re- 
(|uired  to  be  licensed  as  such  by 
the  new  law.  must  register  by  Oct. 
1.  1935,  or  they  will  be  required  to 
take  an  examination  before  being 
granted  a  license  after  that  date, 
according  to  Wm.  G.  Bonelli.  direc 
tor  ot  the  department  of  profes- 
sional  and   vocational   standards. 

"This  law.  which  creates  a  Struc- 
tural Pest  Control  Board  to  admin- 
ister a  regulatory  act  similar  to 
that  licensing  contractors,  provides 
for  the  examination  by  the  board 
ot  all  applicants  for  licenses  under 
this  law.  However,  a  "blanketing" 
clause  allows  every  operator  en- 
gaged in  the  business  at  a  fixod 
place  of  business,  to  register  prio>- 
to  October  without  taking  this  ex- 
amination. 

"The  effective  date  ot  this  act 
almost  coincides  with  the  exnira- 
tlon  of  the  blanketing  -  in  period. 
The  board  cannot  possibly  be  an- 
pointed  and  commence  its  opera- 
tions in  time  to  allow  termite  op 
erators  to  secure  the  benefit  of 
this  blanketing  registration  P'-" 
liminary  applications  are  available 
at  the  three  offices  ot  this  ne>'->'-f- 
nient.  located  In  the  State  Offico 
Building.  Sacramento:  the  Califor- 
nia State  Bui'dine.  Los  Ange'es 
and  the  State  Building  Annex.  San 
Francisco. 

"Violation  of  this  law  Is  punish- 
able by  a  maximum  of  .a  $-=;on  nn 
fine  and  six  months  imprisonment. 

"The  law  requires  the  payment 
of  a  fee  of  $10.  which  should  he 
made  payable  to  the  Denartment 
of  Professional  and  Vocational 
Standards  and  must  be  in  the  form 
of  a  cashier's  check  or  monev  or- 
der. It  is  my  opinion  that  registra- 
tion under  any  other  state  or  local 
law  does  not  give  any  exemntion 
to  a  nest  conWol  operator  as  em- 
braced bv  this  act.  The  act  doe^■ 
exempt,  however,  persons  engaged 
pnlv  in  agricultural  work,  when 
they  are  licensed  by  the  Denart- 
ment ot  Agriculture  or  by  a  conn 
ty  commissioner. 

"This  act  is  plainly  an  attempt 
by  the  Legislature  to  stimulate  con- 
fidence in  the  structural  p«>st  con- 
trol industry,  in  order  to  ston  th- 
ravages  ot  termites  and  similar  ir- 
festations  which  are  causing  sifh 
tremendous  financial  losses  in  this 
state.  Racketeers  in  this  business 
have  made  it  almost  inipossib'"  for 
legitimate  operators  to  continue 
and  have  so  frightened  the  P"bi" 
that  much  necessary  work  has  bee" 
left  undone. 
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U.  S  Bureau  Issues  Revised  Contract 
Provisions  For  Work-Relief  Highways 

Amended  copies  of  the  special  provisions  for  Works  Program 
Highway  Projects  and  Grade  Crossing  Projects  have  been  forwarded 
by  District  Engineer  C.  H.  Sweetser  of  the  U.  S.  Bureau  of  Public 
Roads  to  state  highway  departments  of  California,  Nevada  and  Arizona 
to  be  included  in  contracts  using  the  new  work-relief  fund.  Changes 
in  the  special  provisions  to  conform  with  the  amended  rules  and  reg- 
ulations approved  August  29  by  the 
President  were  issued  by  Chief  of 
the  Bureau  Thos.  H.  MacDonald. 

"The  aniendiueiUs  to  the  rules 
and  regulations  and  sperial  provi- 
sions provide  a  thoroughly  woilt- 
able  basis  for  the  employment  of 
labor,"   Mr.   MacDonald  said. 

"The  amended  special  provisions 
contemplate  that  the  contractor 
will  employ  (except  in  executive, 
administrative,  supervisory  and 
highly  skilled  positions)  only  per- 
sons certified  for  assignment  to 
work  by  the  U.  S.  Employment  Ser- 
vice and  that  preference  in  the  em- 
ployment of  persons  so  certified 
will  be  given,  when  they  are  quali- 
fied, to  persons  from  the  public  re- 
lief rolls.  It  is  an  obligation  of  the 
contractor  to  respect  these  pref- 
erences and  employ  only  persons 
required  to  be  certified  by  the  U. 
S.  Employment  Service.  It  is  con- 
templated that  the  contractor  will 
continue  to  request  additional  lists 
from  the  employment  agency  until 
his  employment  needs  are  satisfied. 
In  the  event,  however,  the  employ- 
ment agency  is  unable  to  furnish 
names  for  any  particular  class  of 
work,  the  contractor  may  locate 
qualified  persons  for  such  work 
and  employ  them  after  he  has  ob- 
tained certification  for  their  as- 
signment from  the  employment 
agency." 

Following  is  the  text  of  the 
amended  special  provisions: 

Section  rV' — "Employment  of  Labor" 
is  hereby  amended  to  read  as  follows: 
Except  in  executive,  administrative, 
.siipervi.sory  antl  highly  skilled  posi- 
tion.s,  only  persons  certified  for  as- 
signment to  work  by  the  U.  S.  Em- 
ployment Service  shall  be  employed 
Mnd  preference  in  the  employment  of 
persons  so  certified  by  the  U.  S.  Em- 
ployment Service  shall  be  given,  when 
they  are  qualified,  to  lliose  from  the 
public  relief  rolls.  Highly  .<!killed  posi- 
tions are  con.strued  to  he  those  listed 
hereafter  under  the  cIa.ssiflcation  of 
skilled  labor. 

No  person  under  the  age  of  sixteen 
years,  and  no  one  whose  age  or  physi- 
cal condition  is  such  as  to  make  his 
employment  dangerous  to  his  health 
or  safety,  or  to  the  health  and  safety 
of  others  shall  be  employed  on  an.v 
project.  This  paragraph  shall  not  be 
construed  to  operate  against  the  em- 
ployment of  physically  handicapped 
persons,  otherwise  emplt)yable,  whore 
wuch  persons  may  be  «afely  assigned 
to  work  which  they  can  ably  perform. 
No  person  <'urrently  serving  sen- 
tence to  a  penal  or  correcti«»n  insti- 
tution shall  be  cmployt!d  on  any  proj- 
ect. 

Except  as  specifically  provided  u:.- 
der  this  section,  workers  who  are 
qualined  by  training  or  experience  to 
be  assigned  to  projects  of  this  char- 
acter shall  not  be  di«crimlnat<Kl 
against  on  any  Krounds  whatsoever. 
All  contracts  shall  be  conducted  in 
accordance  with  safe  worklnsr  condi- 
tions, and   every   effort   ^hi.ii   ko   m-.rif 


fur   the   prevention   of  accidents. 

The  wage.s  to  be  paid  on  projects 
under  this  Act  may  not  be  pledged  or 
assigned,  and  any  purported  pledge 
or  assignment  shall  be  null  and  void. 

Whenever  the  contractor  shall  need 
labor  of  a  classification  or  grade  re- 
fiuired  to  be  certified  for  assignment 
to  work  by  the  U.  S.  Employment 
Service,  he  shall  inform  the  designat- 
ed employment  agency  of  his  need- 
and  request  a  list  of  names  from 
which  he  may  select  those  necessary 
to  meet  his  requirements.  Insofar  as 
possible  the  lists  furnished  by  the  em- 
l>loyment  agency  shall  contain  a  num- 
ber of  names  at  least  25  percent  in 
excess  of  the  indicated  requirements 
of  the  contractor,  giving  the  name, 
whether  on  pul^lic  relief  rolls,  resi- 
•Jence.  age  and  previous  occupation 
of  each  per.son  listed  therein.  Per- 
sons who  are  certified  for  assignment 
to  work  on  the  project  and  entitled 
to  preference  in  employment  shall  be 
accepted  or  rejected  by  the  conurac- 
lor  solely  on  the  basis  of  their  fit- 
ness to  perform  the  assigned  tasks 
.and  shall  not  be  discriminated  against 
on  any  other  grounds  whatsoever.  In 
the  event  that  a  sufficient  number  of 
laborers  qualified  and  fitted  to  per- 
form the  class  of  work  require^I  is  not 
obtained  by  the  contractor  from  the 
names  contained  in  any  list  furnished 
him  by  the  employment  agency,  the 
contractor  shall  continue  to  request 
additional  lists  from  the  employment 
agency,  or  obtain  certifications  for  as- 
sigment  of  person.s  to  work  until  his 
employment  needs  are  .satisfied.  The 
contractor  shall  have  the  right  to  dis- 
miss any  employee  or  to  return  em- 
ployees to  the  employment  agency  for 
reclassification.  The  contractor  shall 
furni.sh  the  employment  agency  with 
the  names  of  persons  employed  from 
such  lists  and  the  names  of  per.sons 
dismissed  who  were  employed  from 
such  lists.  No  laborer  who  has  been 
employed  on  the  project  in  compli- 
ance with  the  terms  of  the  contract 
shall  be  Tlisplaced  or  his  services  ter- 
minated during  continuance  of  the 
work  of  the  kind  on  which  he  is  em- 
ployed unless  his  work  is  unsatisfac- 
tory to  the  contractor.  Contractors 
may  require  labor  of  any  grade  re- 
ferred by  the  employment  agency  as 
operators  of  equipment,  to  furnisli 
.satisfactory  evidence  of  comnetency 
to  perform  the  work  to  which  the  em- 
ployment relates,  before  they  are  em- 
ployed. Such  evidence  of  competency 
may  be  a  detailed  statement  of  prior 
experiences,  recommendations  from 
former  employers  or  references  to 
former  employers  who  could  be  ct)n- 
tacted  for  a  statement  of  qualifica- 
tions. The  contractor  shall  he  the 
sole  Judge  of  the  evidence  of  com-' 
potency  or  fitness  of  operators  of 
ooiiipment    referred    for    employment. 

Section  VI;   "General   Requirements" 
is  hereby  amended   to  read  as  follows: 


Materials 


Til. 


-actor  shall    furrii 
terial.-.   entering     into     this 
except  that  in  the  event  an 
ments  are  made  by  the  Federal  Go. 
ernment  for  the  purchase  of  material 


'ontrai'1 : 
arrange- 


for    the    General    Works    Program    ui: 
der  the   Emergency   Relief  Appropri^i 
tion    Act    of    11)35.    which    the   contrac 
tor    could    utilize    in    work    under   tli' 
contract,     the    contractor    shall    hav 
the  option  of  obtaining  such  of  thes 
materials   as   may   be   required   in   hi  m 
work  under  such  terms  and  conditior  :; 
as  are  set  forth   in   the  advertisemer,  » 
for  bids. 

This  agreement  is  entered  into  n  ) 
the  basis  that  if  subsequent  legislii  j 
tion  shall  require  observance  of  min 
imum  wage  and/or  maximum  hour 
of  employment  and/or  limitation  ;i 
to  age  of  employees  in  the  productio 
of  materials  or  other  supplies  piii 
chased  by  the  contractor  and  enter 
ing  into  the  work,  the  contract  sh:il 
be  subject  to  modification  in  accord 
ance  with  such  statutory  require 
ments  as  to  the  extent  authorized  e 
required    by  lav.'. 

Required    Employment 

(.\pplical)le   only  to   Works   Progi^irn 
Highway  Projects) 

The  contractor  in  the  execution  u. 
the  work  under  tlie  contract  in  ac- 
cordance with  the  provisions  of  thi 
specifications  and  the  special  provl-i ' 
sions  to  the  specifications  shall  pro- 
vide a  total  of  not  less  than man 

hours  of  employment  to  persons  di-  ] 
rectly  employed  on  the  contract  In  j 
administrative,  executive  and  super- j 
visory  positions  and  for  skilled  labor,' 
intermediate  grade  labor  and  unskill-  ' 
ed  labor.  In  the  event  of  overruns 
or  underruns  in  quantities  of  worl; 
performed  or  the  performance  of  con- 
tingent items  of  work  which  increase 
or  decrease  the  total  value  of  work! 
performed  un-der  the  contract  the  re- 
quired minimum  man  hours  of  em- 
l)loyment  to  be  given  to  persons  di-' 
rectly  employed  on  the  work  as  above 
outlined  .shall  be  adjusted  in  the  ratio 
which  the  total  final  cost  of  the  work 
bears  to  the  total  bid  price  of  the 
contractor  for  the  items  of  work  set 
up  in  the  proposal  on  which  tlie  liiil 
was  submitted.  In  the  further  event 
that  the  contractor  completes  the 
work  on  the  project  and  fails  to  pro-  i 
vide  the  required  minimum  man  hours  i 
of  employment  adjusted  to  final  cost 
as  outlined,  there  shall  be  deducted 
from  any  monies  due  the  contractor 
on  account  of  the  contract  a  sum 
equal  to  the  number  of  man  hours  em- 
ployment deficient  from  the  adjusted 
minimum,  multiplied  by  the  value  of 
employment  per  man  hour,  in  which 
the  value  of  employment  per  man 
hour  shall  be  determined  by  dividing 
tlie  total  bid  price  of  the  contractor 
for  the  items  of  work  set  up  in  the 
proposal  on  which  the  bid  was  snl)- 
mitted  by  the  minimum  required  man 
hours  of  employment  as  given  in 
tiiese   special   provisions. 

IWethods  of   Undertaking  the  Work 

t.\pplicable  only  to  Works  Program 

Highway  Projects) 

The  contractor  shall  be  pei-mitlcrt 
to  employ  hand  labor  methods  to  the 
maximum  extent  possible  on  any  de- 
tail of  the  work  which  can  be  under- 
taken without  seriously  impairing  the 
quality  of  the  work. 

(NOTE:  If  a  State  desires  to  ex- 
dude  any  detail  of  work,  such  as  mix- 
ing concrete  for  structures,  etc..  from 
lieing  undertaken  entirely  with  hand 
labor  methods  such  details  should  be 
stated  as  exceptions  to  the  above 
clause.) 

Violation    of   Special    Provisions 

.\ny  violation  of  the  spirit  or  the 
intent  of  the  foregoing  provisions  shall 
render  the  contractor  ineligible  to  bid 
upon  any  further  work  involving  the 
use  of  Works  Program  Highway 
Funds  or  Works  Progiam  Grade 
Crossing  funds. 
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PERMIToS  AMD  eOM^RACTS 


SAN   FRANCISCO  COUNTY 

No. 

Owner 

Contractor 

Ami. 

928 

Brooks 

Stedman 

3000 

CniHSIs 

S.   F.   BldK 

1000 

Hauseu 

Karly 

lOOu 

llardiinaii 

Owner 

3.100 

I'ctfr.son 

(>\vner 

lOOOii 

111!:; 

Boschen 

Bosseau 

3500 

»34 

O'Neill 

Mullen 

6000 

isri 

Sobratu 

P.   F. 

1.")P0 

93li 

Head 

Little 

7000 

S37 

Vassallo 

Owner 

12,S0 

sss 

GiiklaKfi- 

Thorinson 

3000 

nan 

Forhes 

Appelle 

8900 

940 

Victor 

Anderson 

2.';0ii 

941 

Salvation 

IJndKren 

17IS 

942 

Tavern 

Mullen 

1000 

943 

Steffner 

Anderson 

12500 

944 

Dale 

Owner 

7B0O 

t4.-. 

Ston.-son 

Owner 

3000 

11411 

IJravc-s 

Anderson 

.WOO 

Contractor — San   Francis 
2530    Lombard    St. 


Conxt.  Co.. 
$I5UI' 


DWELLING 

(928)  W  RAMSELL  150  S  Shields. 
One-story  and  basement  frame 
dwelling. 

Owner— Helen  S.  Brooks.  473  Ram- 
sell   St.,    San   Francisco 

Architect— Not    Given. 

Contractor  —  Marcus  Stedman.  18JS 
Bryant  St.,    Palo  Alto.  $3000 


Alter 


ALTERATIONS 

(929)     NO.   1173   FLOKIUA    ST. 

dwelling. 
Owner  —  Mrs.   Terres.sa  Grassls,   1179 

Florida  St.,   San  Francisco 
Architect— Not  Given. 
Contractor — San  Francisco  Building  &■ 

Constr.  Co.,   2212  Polk  S.  $1000 


REPAIRS 

(930)  NO.  226  POTRERO  AVE.  Re- 
pair  fire    damage    to    dwelllnc. 

Owner— M.    P.    I'.auseu,    Premises. 

Architect — Not   Given 

Contractor  —  Fred  J.  Early  Jr..  SOU 
Pine   St..    Han    Francisco.  $1000 


DWELLING 

(931)  W  TWENTY-FOURTH  AVE. 
75  N  Lawton  St.  One-story  and 
basement   trame  dwelling. 

(iwner— M.  Hardiman,  423  38th  Ave., 
San  Francisco. 

.\rchltect — Not   Given. 


'LATS 

9:12)  SE  15th  AVE.  and  Judah  ai.d 
S  Judah  30  E  15th  Ave.:  two  2- 
.«tory   and    basement   frame   flats. 

Hvner— Arvid   Peterson,    1620  Sth   Ave. 

U-chitect— Not  Given.  $5,000  each 


nWELLING 

(;i33)  SK  LINARES  and  Ventura:  one- 
story  and  basement  frame  dwell- 
ing. 

(  uvner — Fred  W.   Boschen,  %  contrac 

tor. 
Viihitect— Albert  H.  Lar.sen.  2G7I   IGtU 
Avenue. 

Ci.ntractor— Oliver  M.  Rousseau,  Inc.. 
1498    36th    Ave.  $9.".oO 


ALTERATIONS 

(934)  134   MAIDEN  LANE:   alter  rc.<«- 
taurant. 

Owner— Mrs.    L.    O'Neill    and    Mrs.    E. 

McCracken.   134   Maiden    Lane. 
Architect— Robt.    Stanton.    Del    Monte. 
Contractor— Mvillen  Manufacturing  dv 

CO  Rau.^ch  Street.  $60»» 

.\LTKRATIONS 

(935)  50  OSGOOD  PLACE:  alter  cafe. 
O.wner— John    Sobrato,    premises. 
.\rchitcct— R.    R.    Irvine.    3431    Market 


DWELLING 

(936)  W  SAN  BUENAVENTURA 
Way  80  N  St.  Francis  Blvd.  Two- 
story  and  basement  frame  dwell- 
ing. 

Owner— Mr.  and  Mrs.  Ralph  Head,  % 
Architect. 

Architect— Masten  &  Hurd.  233  Post 
St.,    San    Francisco. 

Engineer- Masten  &  Hurd,  233  Post 
St.,    San    Francisco. 

Contractor— M.  A.  Little  Co..  107  24th 
Ave.,  San  Francisco.  $7800 


BUILDING 

(937)     NO.      621    BAYSHORE     BLVD. 

One-story  frame  building. 
Owner— J.    C.    Vassallo,    1107    Mendeli 

St..   San  Francisco. 
Architect— Not    Given.  $12i;0 


nWKLLLXG 

(93S)  E  MARKET  156  S  Romain  St. 
One-story  and  basement  frame 
dwelling. 

Owner— Fred  H.  Guldager,  300  Buch- 
anan  St.,   San  Francisco. 

Architect— Not   Given. 

Contractor  —  F.  H.  Thorinson,  1630 
Ocean   Ave..    S.    F.  $3000 


DWELLING 

(939)  N  ALTA  ST.  112  E  Montgom- 
ery St.  Three-story  and  basement 
frame   dwelling. 

Owner— Miss  H.  K.  Forbes,  %  Con- 
tractor. 

Architect— W.  W.  Wurster,  260  Cali- 
fornia St..   San  Francisco. 

Contractor  —  Frank  G.  Appelle,  1067 
Walker  St..   Oakland.  $8900 


ALTERATIONS 

(940)     NO.     844    FOLSOM    ST.       Alter 

office   and   shop  building. 
Owner — Victor   Equipment  Co.,   Prem. 
Engineer — W.  Adrian,  417  Market  St.. 

San  Francisco. 
Contractor    —    E.    A.    Anderson,    1177 

De  Haro   St.,   S.   F.  $2500 


ALTERATIONS 

(941)     NO.  1156  VALENCIA  STREET. 

Alter  office   and   assembly    hall. 
Owner — Salvation    Army,     Premises. 
Architect  —  Douglas    D.     Stone,       110 

Sutter    St.,    San    Francisco. 
Contractor  —  Lindgren    &    Swinerton. 

225    Bush    St.,    S.    F.  $1718 


ALTERATIONS 

(942)     SE    FOURTH    AND    MARKET 

Sts.     Alter  bar   and   cafe. 
Owner — Tavern  Bon  Gout.  Premises. 
Architect — Not   Given. 
Contractor   —   Mullen      Mfg.    Co.,      60 

Rausch    St.,    S.    F.  $1000 


OFFICE 

(943)     N  FOLSOM  ST.   412  W  Fourth 

St.     Two-story  Class  C  office  and 

shop. 
Owner  —  L.   W.    Steffncr,    844    Folsom 

St.,    San   Francisco. 
Engineer — W.  Adrian,  417  Market   St.. 

San    Francisco. 
Contractor    —    E.    A.    Anderson.    1177 

DeHaro  St..   9.   F.  $12,500 


ALTERATIONS 

(944)     NO.       140    ELLIS      ST.       Alter 

hotel. 
Owner — Dale   Tallac  Hotel,    Premises. 
Architect- Not  Given.  $7500 


DWELLING 

(9451     S  SEMINOLE  ST.  110  E  Delano 

St.  One-story  and  haBement  fram<' 

dwelling. 
Owner — Stoneson     Bros.,     1630     Ocean 

Ave.,   San   Francisco. 
Architect— Not   Given.  $3000 


ALTERATIONS 

(946)     NO.   2399  TWENTY-FIRST  ST. 

Alter   dwelling. 
Owner- \y.  C.  Graves.  318  Kearny  St. 

.San   FrancLsco. 
Architect- S.    A.    Colton,    544     Market 

St.,   San  Francisco. 
Contractor  —  Adolph     AnderAon,     230 

Hazelwood   St.,    S.    F.  $5000 


ALAMEDA 

COUNTY 

No. 

Owner 

Contractoi 

Amt. 

677 

Dooley 

Owner 

5000 

678 

Scammell 

Owner 

5250 

679 

Leckins 

Owner 

5500 

680 

Heslorft 

Parks 

3000 

6X1 

Haulman 

owner 

3000 

682 

Phlegar 

Owner 

4500 

6S3 

Mitchell 

Jensen 

9S75 

684 

Bi.schoff 

Owner 

45011 

685 

Cummings 

Muller 

8600 

686 

Kinley 

Owner 

5500 

687 

Dowling 

Owner 

4000 

688 

Von    Alvensleben         Stead 

1100 

689 

Lincoln 

King 

4000 

i;!i(i 

Bonds 

Owner 

7000 

691 

Beatte 

Henderson 

nooo 

691 

Hoyt 

Stolte 

2000 

692 

Phair 

Armstrong 

2900 

DWELLING 

(677)     NO.    3975      OAKMORE      ROAD, 

OAKLAND.       One-story     7  -  room 

dwelling. 
Owner  —  Fred    T.    Dooley.    3936    Vale 

Ave.,   Oakland. 
.\rchitect— Not  Given.  $5000 


DWELLING 

(678)     NO.     3706    EL9TON    AVENUE, 

OAKLAND.      One-story     six-room 

dwelling. 
Owner  —  J.   W.   Scammell.   424   Scenic 

Ave..    Piedmont. 
Architect— Not  Given.  $5250 


DWELLING 

(679)     NO.    6044   LASALLE  AVENUE. 

OAKLAND.      Two-story    six-room 

dwelling. 
Owner— C.    W.    Leekins,    4481    Moraga 

Ave..  Oakland. 
Architect— Not   Given.  $5500 


ADDITIONS 

(680)  NO.  1519  HAWTHORNE  TER- 
race,    BERKELEY.      Additions. 

Owner — P.    C.    Hestorff,    Premises. 
Architect — Not  Given. 
Contractor— R.   F.   Parks.   1847  Yosem- 
ite  Road,  Berkeley.  $3000 

DWELLING 

(681)  NO.  113  1  PEACH  ST..  ALA- 
MEDA. One-story  5-room  frame 
and  stucco  dwelling. 

Owner   —   P.    Royal      Haulman,      1443 

Broadway,    Alameda. 
Architect — Not  Given.  $300o 


DWELLING 

(682)      430    JEROME:    PIEDMONT;"  1:- 

story  5-room   frame  residence  and 

garage. 
Owner   and    Builder  —  Lottie    Phlegar. 

350    Magnolia    Ave.,    Piednioi-t 
Architect— R.    A.    Hutchison.    :;433    An- 

dover  St..  Oakland.  ?1.'00 


ACf-lC    CONSiRUCTOR 


DWKLLIXU 

(i6»S)  6  HfNTLElGH  ROAD.  PIED- 
MONT; two-story  "-room  frame 
residence  and   frarage. 

OK-n.  r— Robert  MItrhclI.  3  111  Etini 
Ave..   Berkeley. 

Ari-hllect— Miller  &  \\ariiec;ve.  Kiti.-<n- 
clal  Center  Bldg..   Oaklai.d. 

Contractor— Jinsen  &  Pederf<en.  SIJ.I 
Adeline   St..   Oakland.  .■flST.'i 


nwF:i,LrNG 

((;S4)  6706  MANOR  CREST.  OAK- 
LAND; one-story  6-room  dwell- 
Init. 

Owner  *  Builder— John  .\.  Bischoff, 
2717  Russell   St.,   Berkeley. 

Arohifert — Kot   Given.  $4.iOO 


STORES 

(68.1>  NO.  3312  LAKBSHORE  AVE., 
OAKLAND.  One  -  story  brick 
.•stores. 

Owner— Li.  V.  Cummings.  Haddon  Rd. 
<iakland. 

Architect — Not  Given. 

Contractor— F.  A.  Muller.  1416  Jeffer- 
son  St.,   Oakland.  $8600 


DWELLING 

(686)  NO.  ll,'!!  TRESTLE  GLCN  RD., 
OAKLAND.  rwo-story  7  -  room 
dwelling. 

Owner— J.  M.  Kinley.  631  Hillsboroueh 
St..   Oakland. 

Architect— Not   Given.  $5500 


DWELLING 

(687)     NO.  410S  SHAFTER  AVENUE, 

OAKLAND.     One-story   five-room 

dwelling. 
Owner- Geo.  F.  Dowling.  337  17th  St.. 

San  Francisco. 
Architect— Not  Given.  $4000 


DWELLING 

(688)  NO.  911  KEELER  AVENUE 
BERKELEY.  One-Story  2-room 
frame   dwelling. 

Owner— Mrs.  Marie  Van  Alvensleben, 
1014   Spring  St..   Santa  Rosa. 

Architect— Not  Given. 

Contractor— Frank  G.  Stead,  3206 
Boise   St.,    Berkeley.  $1100 

DWELLING 

(689)  NO.  1285  MONTEREY  STREET 
BERKELEY.  One-story  6-room 
frame   dwelling. 

Owner— H.  Lincoln.  1309  Stannage  St., 
Berkeley. 

Architect— Not  Given. 

Contractor— Geo.  P.  King,  2522  Col- 
lege Ave.,   Berkeley.  $4000 


RESIDE.N'CE 

(690)     NO.   60  ALTA  ROAD.    BERKE- 

LEY.      Three-story   residence. 
Owner— Milton    S.    Bonds,    583    Spruce 

SI..   Berkeley. 
Architect- Not    Given.  $7000 

DWELLING 

f691)     NO.   1491   GREENWWOD  TER- 
race.    BERKELEY.      Two-storv  9- 
room  dwelling. 
Owner— Mrs.   D.   A.   Meatte 
Architect  — Arthur    Deldman.     Sacra- 
mento. 
Contractor- H.  K.  Hender.xon,  20  Avis 
Road.   Berkeley.  $11,000 

ADDITION 

'*"Ih^!^-  '"  ""^^"   ^'^-   OAKLAND 
Addition. 

*rK»~f^T   "**'^'   '^"-    Premise.^. 
Architect— Not   Given 

Contractor  -  F.    c.    Stolte    Co.,     34B5 

Laguna  Ave.,  Oakland.  $2000 

DWELLJ.VG 

(692)     NO.   6200  THORNHILL  DRIVE 

,?-  n.'"*'^°-     0"e-'=tory   five-room 
dwelling. 


Owner— E.  J.  Phair,  241  Sunnyside  St. 

Piedmont. 
Architect— Not    Given. 
Contractor  —  J.    R.    Armstrong,    1131 

Fleet  Road,  Oakland.  $2900 


BUILDING  CONTRACTS 

SAN   FRANCISCO  COUNTY 

No.     Owner 
130     Schmidt 
i;n     Union 

132  Giras 

133  Richfield- 

Contractor    Amt, 

Mills       1129 

Michel       1718 

Huppert        108 

Munson       4300 

ALTERATIONS 

(130)  SECOND  AND  BRYANT  STS. 
All  work  for  showcase  in  waiting 
room  and  new  partition  in  audit- 
ing department. 

Owner— Schmidt  Lithngroph  Co.,   Inc., 

Premises. 
Architect— Not    Given. 
Contractor— Mills   Construction    Corp., 

645  Russ  Bldg.,  San  Francisco. 
Filed  Sept.  6,  '35.  Dated  Sept.  3,  '35. 
TOTAL  COST,  $l!29 
Bond.  none.  Limit,  20  calendar  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 

STATION 

(131)  ARDLEY  AND  HOPKINS  STS. 
Oakland.  All  work  for  one-story 
steel  service  station  (Station  No. 
508). 

Owner— Union    Oil    Co.    of    California, 

Los   Angeles. 
Architect — Not   Given. 
Contractor— Michel    &    Pfeffer,    Tenth 
and  Harrison  Sts.,  San  Francisco. 
Piled  Sept.  10,  -35.     Dated  Sept.  6,  '35. 

5   days   after   completion 75% 

Usual   35   days 25% 

TOTAL  COST,  $1718 
Bond.  none.  Limit.  14  days.  Forfeit, 
plans   and    specifications,    none. 


ALTERATIONS 

(132)  NO.  131  GRAFTON  ST.,  Oak- 
land. All  work  for  alterations  to 
dwelling. 

Owner— Elsie    Giras,    130    Grafton    St 
Oakland. 

Architect— Not   Given. 

Contractor— Robert  K.   Huppert 

Filed  Sept.  10,  •35.  Dated  Aug.  24    '35 

HOLC    Contract    ' 

TOTAL  COST,   $103 

Bond,   $103.      Surety,   U.   S.  Fidelity  & 

Guaranty    Co.       Limit,    forfeit,    none. 

specifications  only  filed. 


.STATION 

(1.33)     SE   VAN   NESS   AVE   &    LOM- 
bard   St.     All   work   except  paint- 
ing,  equipment  and   steel  building 
for  service   station. 
Owner— William    C.    McDuflfie    (as    Re- 
ceiver  of   the   Richfield   Oil   Co.    of 
Calif.,    555    South    Flower   St.,    Los 
Angeles. 
Architect— Not    Given. 
Contractor— John     Munson.     2419     15th 

St.,    San    Francisco. 
Piled  S'ept.  II,  '35.     Dated  Aug.  29    '35 
On  1st  and  16th  of  each  month  85% 

Usual    35     days 15% 

„      ^     „_  TOTAL  COST.' '$4300 

Bond,  $4300.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  on  or 
before  October  15,  1935.  Forfeit,  plans 
and   specifications,   none. 


SAN    FRANCISCO    UNDER 


$1000 


ALTER  store,  $500:  469  Bush  Street- 
owner.  Morris,  Beggs  &  Base,  544 
Market  St.;  contractor  S  A 
GuistI   &   Co.,   200  Green   St. 

SIGN,  electric,  $100;  3309  Mission  St  • 
owner,    Quality    Inn,    Prem.;    con- 

.j-r^^^"/-     ^'■"'""eld,     3309    Mission. 

ALTER  fiats.  $130;  48  Divisadero  St  • 
owner,  A.  H.  Allgoewer,  Premises! 
contractor,    Al    Thulln,    63    Brady 


ALTER    store    and      fiats,    $200;      459 
Castro  St.;  owner.  Dr.  Chase,  Prem. 

ALTER   store,   $150;    1311   Noriega  St.; 

owner,  Mrs.  M.  E.  Hill.  Prem. 

■     BILLBOARD.       $6.25;      NE    Bayshore 

Blvd.    and      Islais   Creek;      owner, 

Foster   &   Kleiser  Co.,    1675   Eddy. 

REPAIR  fire  damage  to  hotel,  $106; 
405  Valencia  St.;  owner,  J.  Bissetl; 
Premises;  contractor,  Ira  W.  Co- 
burn,  2048  Market  St. 

BUILDING,  frame,  one-story,  $480; 
W  Galvez  125  N  Coleman  St.; 
owner,  R.  S.  Humphrey,  1061  La- 
guna St. 

REPAIR  fire  damage  to  flats,  $100; 
1725-1735  Sutter  St.;  owner,  M, 
Callagarits,  %  Contractor;  con- 
tractor, A.  L.  Thulin,  63  Brady  St, 

ALTER  dwelling,  $100;  NW  Stillman 
and  Cambridge  Sts;  owner,  S.  A. 
Allen,    310    Cambridge    St. 

ALTER  dwelling.  $400;  474  19th  Ave.; 
owner,  Hans  Schoucwald,  476  19th 
Avenue. 

ALTER  dwelling,  $200;  143  De  Mont- 
ford  St.;  owner,  A.  Husler,  Prem. 

ALTER  dwelling.  $250;  72  Martha  St, 
owner,    Mrs.    F.    Noble,    Premises. 

ALTER  dwelling,  $400;  1326  15th  Ave. 
ownetr,  Mr.  and  Mrs.  D.  Scoley, 
Premises. 

FLUES  (3)  patent.  $50;  NW  Cayuga 
St.  225  SE  Santa  Inez  St.;  owner, 
Boyd  C.  Lindsay,  183  Oxford  St.; 
contractor,  Walter*-.  Furnace  & 
.Sheet   Metal    Works,    2230   Market. 

SIGN,  electric,  $200;  58  Embarcadero: 
owner,  Eastside  Tavern,  Premises 
contrector,  QRS  Neon,  690  Po- 
trero  Ave. 

SIGN,  electric,  $200;  167  Powell  St.; 
owner,  Mooris  &  Weiss,  Premises; 
contractor,  QRS  Neon,  690  Potrero 
Avenue. 

SIGN,  electric,  $100;  560  Sutter  St.; 
owner.  Bit  of  Sweden,  560  Sutter. 

SIGN,  electric,  $100;  560  Sutter  St.; 
owner,  S.  Kulen,  Prem.;  contrac- 
tor,  QRS  Neon,    690   Potrero  Ave. 

SIGN,  metal.  $40:  321  Kearny  Street; 
owntr,  O.  M.  Rousseau,  Prem.; 
contractor.  Palette  Sign  Co.,  734 
Turk  St. 

BILLBOARD,   $12.50;  W  Embarcadero 
183    N    Folsom;    owner,    Foster    & 
Kleiser  Co.,   1675  Eddy  St. 
ALTE:r   store,    $400:    2794   Mission   St.; 
owner,    Maytag    Co.,    2794    Mission 
St.;    contractor.    Ed.    Rosemont. 
ALTER    store.     $250;    1766      Buchanan 
St.:   owner,   Shungetsu  Co.,   Prem. 
ALTER  dwelling.   $300:   8  Newton  St.: 
owner.    George  J.   and   Theresa  M. 
Helm,    Premises:      contractor.      C. 
Ravaglioli.    100    Hamilton    St. 
S-IGX.    electric.    $250:    331    Pine   Street; 
owner,    S'.    E.    Onorato    Inc.,    Mills 
Bldg,:      contractor,     Elec.      Prods. 
Corp.,   255  Golden  Gate  Ave. 
ALTER  dwelling.  $500:  570  Lisbon  St.; 
owner.   W.   A.    Hansen.    Premises. 
SIGN,   electric.   $200;   2391  Mission  St.; 
owner,    Johnson      Tamale      Grotto, 
Premises;    contractor,    QRS    Neon, 
690  Potrero  Ave. 
SIGN,   electric.   $50;   536  Jones   Street; 
owner,    Gilbert   Elec.    Co.,    Prem,; 
contractorfl    QRS    Neon,    690    Po- 
trero Ave. 
ALTER   dwelling,    $478;   owner,    Jacob 

Zarosh,  Premises. 
GARAGE,    private,    $115;   Adjoining  78 
Cook   St.:   owner.   Theresa   S.   Na- 
tenstedt.   78  Cook   St. 
ALTER  dwelling,   $125;   690   Hayes  St, 
owner.   Augusta  G.    Balch.   Prem.: 
contractor,     Henry     Erlckson,     972 
Chenery   St. 
ALTER   dwelling,    $294:      44      Levant: 
owner,   E.    F.   Coleman,   Premises; 
contractor.    Sam    Yonan.    198    IrT- 
inton. 
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APARTMENTS 


Contract    Awarded. 

ATAltT-NlKXTS  Cost,    $150,000 

STOCKTOX.    S:in    Joaciuin    Co..    Calif. 

North   Eldorado  and   .\caeia  StB. 
Five-.story     briok     apartments  .  (36     3- 

and   4-rooni   apts.) 
(>«  nor— Frank    S.    Boggs,    925    N    Eldo 

rado   St.,   Stockton. 
.Anhitect— Eric   Johnson,    2615   Dwigh; 

Way,  Stockton. 
Coiitrai-tor— J.    A.    Allen,    22    S.    Sutter 

.><t..    Stockton. 


Sub-Contracts    Awarded, 

ALTERATIONS  Cost,    $4,000 

SAN    FRANCISCO.     2735  Anza  Street. 

.Alterations   to   apartments. 

Owner— M.   Churkin,   premises. 

Architect— R.   II.    Blckel,    9   Geary  St. 

Contractor — R  o  b  c  r  t    McCarthy.     350 
'"hurch    Street. 

Roofing-James  Reilly,   20   Isabel  St. 

Plumbing— Security  Plumbing  Co.  1657 
.Market   Street. 

Electric    Wiring— B.    J.    Doherty.    1725 
Church    Street. 

Heating— n.    Hayes.    1657   Market   St. 

Sheet    Metal— Atlas  Heating   &   Venti- 
lating  Co..   557   4th    St. 

Wood    Sash  —  Eureka    Sash.    Door  and 
MouldioE   Mills.   1715  Mission  St. 

Hardwood    Floors — McCrellis  Floor  Co. 
14  15   26th   .Avenue. 

Hardware— Norman    Sc    Sons,    S90    Va- 
lencia   Street. 
Siih-hids   are   being   taken   on   glass, 

iioii  grille  work  and  fire  escapes,  latli- 

itiii     and     plastering,     window    shades. 

an.l  oinaniental  iron.  • 


CHURCHES 


Planned. 

CIUTRCH  Cost,    i- 

.•^.M.IN.AS,    Monterey    Co.,    Calif.     SW 

Corner   California  and  Winham. 
Ni-w  church. 
Owner — First  Baptist  Church   (Rev.  T.. 

D.   Logee.   pastorl. 
.Architect— Not  Olven. 

Further    details    will    be    announced 
shortly. 


Sub-Bids    Being   Taken 

.ADDITION  Cost,    $2.00(1 

("OIAISA.  Colusa  Co.,  Calif       . 

.Addition  to  Sunday  school  at  Saint 
Stephens  Episcopal-  Church  (add 
1  large  room  and  kitchen)  frame 
construction. 

Owner — Episcopal  Bishop  of  Sac- 
ramento. 

Architect— Arnold  Constable.  5.S0  Mar- 
ket St..  San  Francisco. 

Labor— Camp   *    Bigley.    Orleans. 
Sub-bids   arc   being   received    by    llie 

architect. 


FACTORIES  &  WARE- 
HOUSES 

Complete   Bids. 

I'OST   OFFICE  Cost.   $51. 7^(1 

II.AHE.MONT.   Los  Angeles  Co..  Calif. 

rnllcd  Stales   I'ost  Office. 

I 'wiMM  — I'liltid    States   Government, 

rians   by   Sujiervislng  Architect   of  the 

Treajiury  Dcpt.,   Washington.    DC. 
Low  Bidder— L.  F.  Dow,  1243  25th  Rl 

Santa    Monica. 
Complete   bids  follow: 

I,.   F.   Dow,   Santa   Monica $37.7i;o 

("lias.    Dorfman,    Los    Angeles  ..  37, fl.i.O 

'l"heo.   A.   Beyer  Corp.,   L.   A 4ii,rjip 

Bids    held    under   advisement. 


Owner  Taking    Bids. 

ALTICHATIONS  Cost.    $2000 

SA.M    HUUNO.    San    Mateo   Co..    Cal. 
.Alterations   to   building   for   creamery. 
Owner— Petersen    Theatre    Circuit,    25 

Taylor   St..   San   Francisco. 
Architect— A.    A.    Cantin,    557    Market 

St.,  San  Francisco. 

CONSTRUCTION    STARTED 

HUENE.AIE.  A'entura  Co.,  Cal.— .A. 
Schroeder.  300  C.  St.,  Oxnard.  started 
work  this  week  on  the  construction  of 
a  new  lemon  packing  plant  in  Huene- 
me  for  the  Oxnard  Citrus  Assn.;  J.  D. 
McGrath.  president;  E.  A.  Hooker, 
manager.  The  building  will  have 
over  100,000  square  feet  of  floor  space 
and  will  cost,  including  equipment. 
$200,000.  The  contract  was  awarded 
the  latter  part  of  June. 


Sub-Contracts   Awarded 

FACTORY  Cost,    $175,000 

SOUTH    S.AN    FRANCISCO,    San    Ma- 
teo  Co.,    Calif.     Linden   Avenue 
New   paint  and    varnish   factory. 
Owner— E.   J.   du   Pont  de  Nemours  & 

Co.     (W.    J.    Sohlinger.    Mgr.)    fiOl 

Third  St.,  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner, 

WilmingtoUj^  Del. 
Contractor— Cahill   Bros..   206  Sansonie 

St..   San  Francisco. 
Structural     Steel— McClintic  -  Marshall 

Co..   20th   and   Illinois    Streets.   San 

Francisco.      ' 
Lumber— South   City    Lumber  Co..    So 

San  Francisco. 
Reinforcing   Steel — Pacific   Coast   Stcei 

Co.,   20th  and   Illinois   Streets,    San 

Francisco. 
As  previously  reported,  asbestos 
protective  sheet  metal  awarded  to  H. 
H.  Robertson,  50  Hawthorne  Street. 
San  Francisco;  grading  to  J.  S.  Bak- 
er.   740    Farrington   Lane,    Burlinjjame. 


Plans  Being  Prepared. 

ADDITIONS  Cost.    $ 

MODESTO.    Stanislaus  Co.,   Calif. 

.Additions  to  present  milk  producing 
plant  (concrete  walls,  steel  stair- 
way, composition  roofing,  steel 
sash,   some  equipment,  etc.)  ■ 

Owner— Milk  Producers  Assn.  of  Cen- 
tral California.  510  9th  St..  Mo- 
desto. 

Architect— G.  N.  Hilburn.  1213  I  St.. 
Modesto. 

Construction   will   be  done  by  owner's 

own   forces. 


Contract   Awarded 

SHOP  fos't-   S15.f"" 

SAN  FRANCISCO.  N  FoUsom  St.  F. 
Fourth   St. 

One-  and  two-story  steel  and  concrete 
shop  building  (35xl60-feet)  con- 
crete walls,  steel  trusses,  tar  and 
gravel  roof,  etc 

Owner— L.  W.   Stettner. 

Structural    Engineer  —  W.    .Adrian.    41  < 


Market   Street. 
LesMee — Victor    Equipment    Conipafiy. 
(.'onlractor — E.     A.     Anderson    .^t    SkIi 

1177  DeHaro  Street 


FLATS 


To  Be  Done   By  Day's  Work. 

FLATS  Cost.   $6,000  each 

SAN   FRANCISCO.    15th  Ave.  and  Ju- 

dah  Street. 
Two  2-story  and  basement  frame  and 

stucco  flats. 
Owner    and     Builder— Arvid     PelerHoii. 

1620  Eighth  Ave, 
Architect  — Not    Given.  • 


6— GARAGES    &    SERVICE 
STATIONS 

Sub-Contracts    Awarded 

SERVICE    S'iATION  Cost.    $IO.O(fO 

MODESTO.  Stanislaus  Co.,  Cal.   Nioth 

and   I   Streets. 
Steel   service   -station. 
Owner  —  General   Petroleum  Corp.  of 

California.  519  19th  St..  Oakland. 
Plans  hy  Engineering  Dept.  of  Owner 
Contractor— F.   C.   Stolte,  3449  Lagun:i 

Avenue,   Oakland. 
Steel    BIdg. — Independent   Iron    Works. 

821    Pine   St..    Oakland. 
Plumbing   and    Electric  Work — Hanson 

Bros..    Modesto. 


Structural   Steel   Contract   Awarded. 
SERA'ICS    STATION  Cost.    $9000 

SANTA   ROSA.   Sonoma  Co.,   Cal. 
.Steel   service   station. 
Owner  —  General   Petroleum  Co.,   519 

19th    St..    Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— F.  C.   Stolte.   3449  Laguna 

Ave.,   Oakland. 
Structural     Steel  —  Independent    Iron 

AVorks.  821  Pine  St..  Oakland. 


Contract  Awarded 

SERVICE   STATION  Cost.   $4,000 

SACR.AMENTO.    Sacramento  Co..  Cal. 

1030  I  Street. 
Service  station. 
Owner— O'Neil  Bros.,  13th  and  L  Sts.. 

Sacramento. 
Contractor— H.    AV.    Robertson.    3004    F 

.St..    Sacramento. 


Contract  Awarded. 

SERVICE    STATION  Cost,    $1718 

OAKLAND.    Alameda  Co..   Cal.     Ard- 

ley  and   Hopkins  Streets. 
One-story    steel    service    station. 
Owner — Union  Oil  Co.,   Los  Angeles. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor  —  Michel    &    Pfefter    Iron 

Works.    Harrison   and   Tenth    Sts.. 

San  Francisco. 


Owner  Taking  Segregated   Bids. 
SERVICE   STATION  Cost.'  $250|t 

SAN  RAF.AEL,  Marin  Co..  Calif. 
Steel  and  sheet  metal  service  station. 
Owner— Todd    Franklin.    2191    3rd    St.. 

San  Francisco. 
Architect— D.   E.  Jaekle.   126  Po.st  St., 

San  Francisco. 


Contract   Awarded 

SERA'ICE    ST.ATION  Cost,    $4.3in) 

SAN  FRANCISCO.   SE"  Van  NeSsAve. 

and  Lombard  Street. 
New  service  station  (steel  buifding). 
Owner— Richfield    Oil    Co..     555   S<>u:h 

Flower  St..  Los  Angeles. 
Plans  bv  Engineering  Dept.  of  OwnerJ 
Contractor— Jolin    .Alunso.i     2  4  I'S    ISlli 

Street. 
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7—  FEDERAL  BUILDINGS 

BIDS    WANTED 

H01.LVW00D.  Lms  Aiigelei  Co., 
('al.— I'litil  Octobpr  10.  bids  will  bo  re- 
reived  liy  Treasury  Deparlment,  Pro- 
eurement  Division,  I'ublic  Works 
Branch,  'VVashlnfrton.  D.  C.  for  fur- 
nlshlne  interior  llRhtlne  nxtures  for 
the  new  U.  S.  Post  Office  under  con- 
struction in  Hollywood.  Claud  Beel- 
miin  and  Allison  &-  Allison,  architects. 


Bids  Wanted  —  To  Close  October  21, 
1    P.   M. 

mST    OFFICE  Cost,    J300,000 

KETCHIKAN.  Alaska. 

I'.  S.  Post  Office  and  Courthouse  and 
Jail  (work  complete  excepting  ele- 
vators). 

Owner — United  States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury Dept..  Washington,  D.  C. 
Plans  and  specifications  may  be  ob- 
tained from   above   office.      No   deposit 

required. 


LOW   BIDDER 

ROSKBURG.  Ore.  — M.  K.  Geasle  Co. 
Portland,  at  $668  submitted  low  bid 
to  Treasury  Dept..  Washington,  n.  C 
for  interior  lighting  fl.\tures  for  the 
U.   S.   post  office   at   Roseburg. 

Complete  bids  will  be  given   shortly. 


New    Bids   Wanted — To    Close   Oct.    18, 

1    P.  M. 
POST   OFP'ICE  Cost,    $45,l.-,0 

Mt^NTEBELLO.   Los  Angeles  Co.  Cai. 
I'nited   States  Post   Office  Building. 
Owner— United   States  Government. 
Plans  by  Supervising  Architect  of   the 
Treasury  Dept.,   Washington,    D.C 

Plans  and  specifications  may  be  ob- 
tained from   above  office. 

On  previous  bid  opening  lowest  bid 
was  submitted  by  V.  O.  Brunzell,  Gar- 
dena.  at  J37.400. 


Low   Bidders 

INSPECTION   STATION   Cost.    $66  000 

NACO.   Arizona. 

Two  -  story  and  basement  Inspection 
station  (67x4S  ft.)  concrete  foun- 
•dations  and  basement,  hollow  ItIa 
walls,  stucco  exterior,  composition 
roof,  cement,  wood  and  linoleum 
covered  floors,  promenade  tile, 
macadam  paving,  metal  shower 
partitions,    steam   heat,    etc. 

Owner— United    States    Government. 

Plans  by  Supervising  Architect  of  flio 
Treasury  Dept..  Washington.   T).c 

I.nw  Bidder— E.   L.   Martin,    P.   O.   Box 

6.=i4,    Dallas.   Texas,    »54,S.'!0. 
Second    low    bid    was    submitted    hv 

MncDonaJd    Const.    Co..    St.    Louis     .at 

».')7,928. 
Complete  bids  will  be  given  .shortly. 

LOW    BIDDERS 

LCS  ANGELES.  Calif.  —  Dahlstrom 
Metallc  Door  Co..  Jamestown.  N.  Y 
at  17.190  submitted  low  bid  to  Vet- 
erans' Administration,  Washington. 
D.  C.  for  metal  cubicles  in  Buildlng'- 
Nos.  162  and  174  at  the  Veterans'  Ad- 
ministration   Facility,    Los    Angeles. 

Complete  bids  will  be  eiven  shortly. 

LOW    BIDDER 

PHOENIX.  Ariz.— TrI-State  Electric 
Co..  Memphis.  Tenn..  at  $2,530  sub- 
mitted low  bid  to  Treasury  Depart- 
ment. Washington,  ^D.  C.  for  Inte- 
rior llghtiiiE  fixtures  to  be  installed 
in  the   XT.    s     post   office   at   Phoenix. 

LOW    BIDDERS 

VALLEJO.  .Solano  Co..  Calif— Pat- 
terson Bros..  2059  Webster  St.,  Oak- 
land, at  $a4R  submitted  low  bid  to  the 
Treaiiury  Dept.,  Washingtmn,  D.  C. 
for  painting  plaster,  etc..  In  the  U.  S 
post  office  at  Vallejo. 

Three  low  bids  follow: 


Patterson    Bros.,    Oakland    $    84S 

.Arthur    .M.    (!,.|den.    ChTii,o . .     ..      977 
Paciflc      Painting      and      Decora- 
ting   Co..    Oakland .^..  l.o;o 

Bids   held   under   advisement. 


Bid   Opening    Date    Postponed    Until 
Sept.   23,    1    P.    M. 

POST   OFFICE  Cost,    $83,800 

VENTURA,    Ventura   Co..    Calif. 

Two  -  story  post  office  building.  129x 
93  feet  (concrete  walls,  exposed 
concrete  exterior,  tile  roof,  vaults, 
concrete  piles,  marble  and  tile 
work,  ornamental  iron,  skylights. 
one-pipe  low  pressure  steam  heat- 
ing system,   etc.) 

Owner — United  States  Government. 

Plans  by  Supervising  Architect  of  the 
Treasury   Dept.,   Washington.   D.C. 
Date  previously  set  for  Sept.   16. 


BIDS    OPENED 

SAN  YSIDRO.  San  Diego  Co.,  Cal. 
—Jesse  B.  Worthington,  San  Diego, 
at  $1,289  submitted  low  bid  to  Treas- 
ury Department,  Washington,  D.  C. 
for  painting  the  plaster,  etc.,  in  the 
San  Tlsdro  post  office. 

Complete  bids   follow: 
J.    B.    Worthington.    San    Diego     $l,28:i 

Patterson    Bros.,    Oakland 1,424 

T..   T.  Olmstead.   San  Diego 1.490 

Bids    held    under   advisement. 


COMPLETE     BIDS 

HONOLULU.  T.  H.  —  lijiphael  Co., 
1'70  Tehama  St.,  San  Francisco,  at  $».- 
670  submitted  low  bid  to  the  Treasury 
Department  for  painting  plaster,  etc'., 
in  the  U.  s.  Post  Office  and  Custom 
Hou.se  at  Honolulu.  Only  other  biu 
was  submitted  by  L.  J.  Feary,  Hono- 
lulu,   at   $9,450. 

Bids   held   under   advisement. 

Complete   Bids, 

POST    OFFICE  Cost,    $120,000 

ANAHEIM,   Orange  Co.,   Calif. 

United  States  Post  Office. 

Owner— United    States   Government. 

I'lans  by  Supervising  "Architect  of  the 

Treasury  Dept..  Washington,   D.C 
Low  Bidder— G.    P.   Campbell   Building 

Co.  and  Chas.    Kelly,    Byrne  Bldg.. 

Los   Angeles. 
Complete   bids  follow: 
I'ampbell   Const.    Co.    and   Chas. 

Kelly,   Los   Angeles   $71,890 

Theo.   A.  Beyer  Corp.,  L.  A 73,763 

L.    F.    Dok   Co.,    Santa   Monica...  74]92o 

7<all   &   Honer.   Santa  Ana 81,988 

Bids   helrl    under   advisement. 


LOW    BIDDERS 

REDLANDS.  San  Bernardino  Co., 
<:al.— Patterson  Bros.,  2059  Webster 
St..  Oakland,  at  $750.  .submlttel  low- 
bid  to  Treasury  Department  for  paint- 
ing the  plaster,  etc..  In  the  U  S 
post  office  at  Redlands. 
The  three  low  bids  follow: 

Patterson    Bros..    Oakland $7.-,0 

A.   M.   Gelden,   Chicago 950 

Geo.    Tondro  Co.,   Covinn ['Z  990 

LOW    BIDDERS 

I'ETALUMA,  .Sonoma  Co.,  Cal.— Pa- 
I  ific  Painting  and  Decorating  Com 
pany,  5414  Telegraph  Ave.,  Oakland 
at  $1,090  submitted  low  bid  to  Treas 
nry  Dept..  Washington.  D.  C  f.ir 
painting  the  plaster,  etc..  In  the  U  S 
I'osl  office  at  Petaluma. 

The   three    low   bids    follow 
Pacific   Painting   and   Decorating 

Co..    Oakland    ,1.090 

latter.son    Bros.,    Oakland l,n<> 

John    Rxley.    San   Francisco 2,'4i; 

LOW    BIDDERS 

fORTERVILLE.  Tulare  Co.  Cal - 
Pattenson  Bros.,  2059  Webster  .Stree< 
Oakland,  at  $817  submitted  low  bid  to 
Treasury  Dept..  Washington  D  C 
for  painting  the  plaster,  etc.'.  in  the 
U.  S.  post  office  at  Portervllle.  Th.- 
second  low  bid  was  submitted  bv  Ar- 
thur   M.    Gelden,    Chicago,    at    $1,090 


LOW    BIDDERS 

PRE.SCOTT,  Ariz.-M.rrill  P.  Wil 
son  Co.,  Bona  Allen  BIdg.,  Atlanta 
Ga.,  at  $2,000  submitted  low  bid  ti- 
Treasury  Dept..  Washington.  D.  C. 
for  painting  the  plaster,  etc.,  in  the 
r.    S.    post   office  at   Prescott. 

LOW    BIDDERS 

RENO,  Nev.— D.  Zellnsky  &  Sou  i 
163  Grove  ^..  San  Francisco,  at  »2,.  ( 
.■)70  submitted  low  bid  to  the  Treasury  1 
Dept.,  Washington,  D.  C.,  for  paint  j 
ing  the  plaster,  etc..  in  the  U.  S.  po»I  i 
office  at   Reno.  ' 

The   three   low   bids    follow: 

D.    Zelinsky   &    Son,    S.    F $2,370  1 

Commercial    Painting    Co 3,19( 

William    Wil.son    &    Sons 3,300 

CONTRACT    AWARDED 

DENVER,  Colo— U.  S.  Fireprooflng 
Co.,  228  N.  La  Salle  St.,  Chicago, 
awarded  contract  by  the  Treasury 
Department,  at  $643,150,  for  construct- 
ing an  addition  to  the  U.  &.  Custom 
House    In    Denver. 


TO    ASK    BIDS 

POINT  ARGUELLO.  Santa  Barbara 
Co..  Cal.— U.  S.  Coast  Guani  Service. 
Wa.shington,  D.  C.  is  completing  plans 
and  will  call  for  bids  within  30  days 
tor  a  new  coast  guard  station  to  be 
built  on  Port  Arguello,  Santa  Barbara 
County. 


Bids   Rejected 

PO.ST    OFFICE  Cost,    $79,200 

REDDING,   Shasta  Co.,  Calif.    Oregon 
St.    bet.    Placer  and   Yuba   Streets. 
U.  S.   Post  Office. 

Owner— United    States    Government. 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept.,   Washington,    DC 

Plans  will  probably  be  revised  and 
new  bids  asked. 

On  bid  opening  only  bid  was  sub- 
mitted by  the  Dinwiddle  Const.  Co.. 
Crocker  Bldg.,  San  Francisco,  at  $77- 
000. 


BIDS    WANTED 

FARALLON  ISLANDS.  Calif.— Until 
Sept.  25.  11  A.  M.,  bids  will  be  re- 
ceived by  Public  Works  Officer,  U.  S. 
Navy  Yard,  Mare  Island,  for  furnish- 
ing and  installing  5  oil  burning  stoves 
complete.  Including  piping,  flue  con- 
nections and  fuel  tank  at  the  U.  S. 
Naval  Direction  Finder  Station,  Far- 
allon  Islands;  Spec.   No.  8048. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  and  from  the 
Chief  of  the  Bureau  of  Yards  &  Dock.s. 
Navy  Dept..  Washington,   D.  C. 


LOW   BIDDER 

SAN  YSIDRO.  San  Diego  Co..  Calif. 
— Jesse  B.  Worthington.  San  Diego,  at 
$1,280  submitted  low  bid  to  Treasury 
Department,  Washington,  D.  C.  for 
painting  the  plaster,  etc.,  in  the  U.  S. 
Inspection  Station,  San  Ysidro.  Sec- 
ond low  bid  was  submitted  by  Patter- 
son  Bros.,    Oakland,    at   $1,400. 

Bids  held  under  advisement.  • 


LOW   BIDDER 

ST.  JOHNS.  Ore.— Adolph  Johnson. 
Portland,  at  $489  submitted  low  bid  to 
Treasury  Department.  Washington.  D. 
C,  for  painting  the  plaster,  etc.,  in  the 
U.  S.  Post  Office  at  St.  Johns.  Second 
low  bid  was  submitted  by  N.  P.  Han- 
sen, Portland,  at  $490. 

Bids  held  under  advisement.  • 


BIDS    WANTED 

SANTA  FE.  N.  M.— Until  Sept.  25, 
10  A.  M.,  bids  will  be  received  by  the 
Treasury  Dept.,  Procurement  Division 
Public  Works  Branch,  Washington,  D. 
C.  for  Insect  .screens  in  the  U.  S. 
post  office  at  Santa   Fe. 

Specifications  may  be  obtained  from 
above  office  and  from  the  Custodian 
of   the   building  at   Santa   Fe. 


PACIFIC    CONSTRUCTOR 


n 


LOW    BIDDER 

SAN  DIKOO.  (':il.— SoutliweBt  Tll« 
Co..  7177  C.ir.ird  Ave..  I.n  Jollu.  Biib- 
mltted  low  bid  to  lllh  Naval  IJI«trli-t. 
San  DiCK".  at  »t.''i(l  for  replacliiK  Hit- 
In  Bnllery  at  Naval  Operating  Hasi' 
(TralnlHK  Station),  San  DU-K";  Sptc. 
80711. 

COMPLETE    BIDS 

UENO.  Niv.— 1).  Zeliii.-<lv.\  .>i  Sons, 
Inc..  lOr.  Grove  St.,  Sau  Kranclsco, 
at  $2.37«  submitted  low  bid  to  Treas- 
ury Department,  Washlnston,  1>.  C. 
for  painting  the  plaster,  etc..  In  the 
U.  S.   post  (ifflee  at   Reno. 

Complete  bkln  follow: 
D.   Zellnsky  &   Sons,   Inc.,   S.    K.  $2,378 
Commercial  Painting  Service, 

ChlcaKi)    3.190 

Wm.    Wilson    &    Sons,    Inc.,   At- 
lanta, Ga 3,300 

M.   P.   Wilson  Co.,   Atlanta,  Ga...  3.340 

Patterson    Broa.,    Oakland 3,727 

A.  M.  Gelden.  Chicago,   111 3,847 

Pacific    Painting   and    Decorating 

Co.,    Oakland,    Cal ■•.OiiO 

W.     M.     Gamel     Decorating    Co.. 

Denver,   Colo CHS 

G.   W.    Nichols.    Reno 6.997 

I!lds   held    under   advl.^ement. 


CLUB  BUILDINGS 


COMPLETING    PLANS 

LONG  BEACH.  Los  Angeles  Co., 
Cal. — George  D.  Biddle.  architect.  2826 
Cedar  Ave..  Long  Beach,  and  Miller 
and  Glbbs,  associate  architects,  601 
Kress  BIdg.,  Long  Beach,  are  com- 
pleting plans  for  a  one  and  part  two- 
story  Naval  Y.  M.  C.  A.  building  in 
Long    Beach.      Cost.    $50,000. 


Sub-Bids    Being    Taken. 

ALTERATIONS  Cost.    $10.0. mi 

SAN  FRANCISCO.  NE  Valencia  and 
Clinton   Park. 

Alterations  to  lodge  rooms. 

Owner— First  Serbian  Benevolent  .'So- 
ciety. 

Architect— Dodge   Rledy,   821   M.irktl. 

Contractor — Frank  Antonioli.  15D  Ma- 
rina   Blvd. 


Contract  Awarded 

ALTERATIONS  Cost.    JX.OOii 

SACRAMENTO.    Sacramento   Co.,   Cal. 

NE  Ninth  and  K  Streets. 
Alterations    and    additions    to    a    lodfjo 

nuilding     (new     lounge.     13x31-ft.) 

cara  room,   hanquet  room,  kitchen. 

billiard  room  .^nd  I'-et   rooms. 
Owner— Independent  Order  of  Odd  FkI- 

lOVfB. 

Architect- Chas.  F.  Dean,  California' 
IState   Life   Bldg..   Sacramento. 

<'ontractor— W.  B.  Ladue.  2319  O  St.. 
Sacramento 

Plans  Being  Figured — Bids  Close  Oct. 
1st.   8  P.    M. 

LODGE  '•o.'it,  $ir,.oon 

PITTSBURG,    Contra   Costa   Co.,    Cal. 
Cumberland  St.   bet.   9th  and   inth. 
One   -    stoiT  and  basement  frame   and 
stucco   lodge   bldg.    (tile   and    com- 
positioB   roofing,   gas  hot  air  heat- 
ing    system,     hardwooifl     floors     in 
clubrooms  and  lodge  rooms,  gym- 
nasium,   locker    rooms,    kitchen    In 
basement,   etc.) 
Owner — Pittsbuig  Lodge  of  Elks. 
Architect — Dragon   and   Schmidts.    20BS 
Allston  Way,  Berkeley. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architects    upon    de- 
posit of  $10.00. 


9— 


HOSPITALS 


Contract  Awarded 

ADDITION  Oont.    Price.    $18,800 

SACR.>\MENTO.   Sacramento  Co..   Cal. 

28th   and  L  Streets. 
Addition  to  Sutter  Hospital  (new  win? 

to    hnu.«!e    offices    of    the    Superior 


California    Hospital    A»«n.,    new 

looker   rooms    anti    rest    rooms   for 

nurses), 
owner— Suiter    Hospital.    2«th    and     L 

Sts..   Sacramento   (R.   D.   Brisbane. 

Supt.) 
Architect— Starks    &    KlanderB,    Forum 

Bldg.,    Sacramento. 
Contractor— Azevedo    Con.st.     C"..     !'20 

O  St..  Sacramento.         • 


Preparing    Working    Drawings. 

fU>Sl'ITAL  Cost.    $2110.0011 

SANTA    ROSA.    Sonoma  Co..    Calif. 

Two-story  stcil  hospital  bldg.  (stucco 
exterior,  probably  tile  roof,  steajn 
heating  system,  steel  sash,  etc.) 
200-bed    capacity. 

Owner — County   of  Sonoma. 

Architect— John  I.  Easterly,  Exchanye 
Bank   Bldg.,    Santa   Rosa. 

ICiigineer— Ed.    A.    Peugh    (County  En- 
gineer)   Courthou.sc.    Santa    Rosa. 
Completed    plans    will    be    filed    witli 

the    PWA    on    Sept.    M. 

LOW    BIDDERS 

FORT  YUMA.  Ariz— Chrl.s  Bernt- 
son.  Salt  Lake  City.  Utah,  at  $92.1S0 
submitted  low  bid  to  Department  of 
Interior  for  construction  of  a  hospital 
building  at  Fort  Yuma  Indian  Agency. 
Second  low  bid  was  submitted  by  (' 
.1.  Cresmer  Mfg.  Co.,  Riverside,  Cal.. 
at  $95,800. 

Bids   held    under   advisement.       • 


12—      POWER  PLANTS 


INJUNCTION    GRANTED 

COEUR  d'ALENE.  Idaho.  -Jvidge  C. 
C.  Cavanagh,  in  the  U.  S.  Dlstrii-^ 
Court  for  Idaho,  decreed  that  the  city 
be  perpetually  enjoined  from  enter- 
ing into  a  proposed  contract  for  crm- 
atruction  of  a  diesel  engine  generating 
plant  and  electric  distributing  system, 
and  that  PWA  Administrator  Harold 
Ickes  be  permanently  restrained  from 
making  a  loan  for  the  project.  Plain- 
tiff in  action  was  the  Washington 
Water  Power  Co..  Spokane,  which  al- 
leged that  it  has  spent  more  than  $5.- 
000.000  in  con.structlon  and  improve- 
ment of  electric  facilities  In  Idaho. 
$200,000  of  which  is  in  Coeur  d'Alene. 
Voters  recently  approved  a  $300,000 
bond  issue  to  aid  in  flnancing  con- 
struction. * 


BIDS   WANTED 

MARE  ISLAND,  Calif.— Until  Sept. 
35.  11  A.  M..  bids  will  be  received  by 
the  Bureau  of  Yards  &  Docks.  Navy 
Dept.,  Washington.  D.'  C.  for  four 
600  -  kw.  motor  -  generator  sets  and 
switchboards  at  the  Navy  Yard.  Mare 
Island-   Spec.   No.   7992. 

Plans  and  specifications  may  be  ol« 
tained  from  above  offlce  and  from  th" 
Commandant.     Navy    Yard,    Mare    Is- 
land,   upon  deposit    of   $10. 

West  Coast  bidders  should  make 
application  to   Mare   Island.        *  ■* 


CONTRACT    AWARDED 

SAN  FRANCISCO.— E.  A.  Comely. 
Inc.,  1452  Bush  Street,  at  $2,211.50 
awarded  contract  by  Treasury  De- 
partment for  furnishing  and  install- 
ing combination  gas  and  oil  burnev 
units  on  four  100-hp.  scotch  marine 
boilers  as  installed  in  the  power  housi, 
of  the  Mare  Hospital.  14th  Ave.  and 
Lake   St..    San   FYancisco. 


CONTRACT    AWARDED 

PKARL  HARBOR.  T.  H.— Hawaiian 
Electric  Co..  Honolulu,  at  $3,378  wn? 
awarded  aontract  by  Bureau  of  Yard' 
&  Docks.  Navy  Dept.,  Washington,  D. 
C.  for  installing  transformer  at  Naval 
Ba.se,  Pearl  Harbor;  Spec    N(-.  8074. 


13—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

LOW    BIDDERS 

FRESNO.  FrcBno  r.,  .  <'.>llf.- -I'.ur. 
rctt  Hicks  Co..  1027  Broadway.  Fre» 
no.  at  $45,024  submitted  low  bid  lo 
Fresno  City  Council  for  nieclmnlcul 
equipment  for  the  Fresno  City  Audi- 
torium. 

Three  low  bids   follow: 
Barrett    Hicks   Co.,    Fresno  $45,621 

deduct   (1)     1,329 

Scott  Co.,   San  Francisco 46,987 

deduct   (1)        970 

B.    A.    Newman  Co.,   Fresno  49,17* 

deduct  (1)        825 

Bids  held    under  advisement. 


Preliminary   Plans   Completed. 
CITY   HALL  Cost,   120.000 

NEVADA   CITY,    Nevada  Co.,   Cal'f. 
One-story  relnf.   concrete  city  hall. 
Owner— City   of   Nevada    City. 
Architect  —  George    Sellon.     Californ';' 
State   Life   Bldg..    Sacramento. 
.\ppllcation   has   been   filpd   with   the 
WPA  to  furnish  labor. 


Preliminary    Plans    Completed. 

CITY  HALL,    ETC.  Cost.  $200. 00<' 

REDDING.   Shawta  Co..   Calif. 

One-  and  two  -  story  reinforced  con- 
crete city  hall  and  civio  audito- 
rium   (auditorium    to    seat  3500). 

Owner— Citv  of  Redding. 

Archltect-Jcns  C.    Petersen,   812   2Rih 
St..    Sacramento. 
Application  has   been   filed  with   th' 

VWX  for  a  loan  and  grant  to  finance 

the  project. 


BOND    ELECTION 

SANTA  BARBARA,  Cal.  —  Santa 
Barbara  City  Council  has  called  an 
election  for  October  8  at  which  time 
it  is  proposed  to  vote  bonds  In  the 
sum  of  $376,000  for  various  public  im- 
provements in  Santa  Barbara.  In- 
cluded in  the  program  are  the  follow- 
ing projects:  Laguna  baseball  park 
development.  $19,000:  comfort  station. 
$1500;  tennis  courts.  $20,000;  West 
Beach  outdoor  swimming  pool,  $39,- 
noo, 

CONTRACT    AWARDED 

FRESNO.  Fresno  Co..  Cal.— Barrett 
Hicks  Co  .  1027  Broadway.  Fresno,  at 
$45,626  awarded  contract  by  the  Fres- 
no Ciiv  Council  for  mechanical  equip- 
ment  for  the  Fresno  City  Auditorium. 


Plans    Being    Prepared. 
AUDITORIUM  Cost.    $25,000 

QUINCY,   Plumas  Co..  Calif. 
Frame  and  stucco  auditorium   (to  seat 

400). 
Owner— City  of  Qulncy. 
Architect---'.  Charles  Lee.  2404  W.  7th 

St..  Los  Angeles. 


Preliminary    Plans    Prepared. 
FIREHOUSB  Cost,   $30,000 

HANFORD.      King    Co..      Cal.      Lacey 

Blvd.   and   Ford   Street. 
One -story  firehouse. 
Owner— City  of  Hanford. 
Architect— W.  D.  Coates,  Kowell  Bldg. 

Fresno. 
Application  filed  with  the  PWA  for 
.trant    to  assist   financing. 


BIDS   WANTED 

.SAN  FRANCISCO.— Until  Sept.  is. 
1  -45  P  M  bids  will  be  received  hy 
Department  of  Public  Works,  Room 
"51  City  Hall,  for  removing  existing 
Kaiamein  door  and  install  new  sheet 
steel  and  glass  door  and  side  panel 
on  fifth  floor  of  Hall  of  Justice  pas- 
senger elevator. 

Further  particulars  may  be  obtain- 
ed from  R.  A.  Chlsholm,  Snpt.  of 
Public   BulMings.    484    lUh    Street 
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BIOS   OPENED 

SAX  KUA.Nt'lSCO. — Kisida  .t  Don- 
>lcro.  2Sl'r.  Third  St..  at  $245  siibmll- 
:ed  low  bid  to  Department  of  Public 
Works  for  furnlshinp  and  Installing 
ninrble  base  for  statue  in  the  ves- 
tibule of  the  Veterans'  Memorial  Bldc- 
I'lvic  Center. 

Complete   bids   follow: 

RIsele   &    Pondero $2-t.'t 

.M.   E.  Vukicevlch  247 

H.   L.   Petersen  2S9 

neLura    *    Son.    Inc 293 

.<!choenfeH    Marble  Co 335 

Bids   held    under  advisement. 


Contract   Awarded 

VKN'T.    SVSTKM        Cont.    Plire,    $l..i20 

SAN  FR.\Nri.sro.    City  Hall. 

Ventilating   system   in    Supervisors' 
Chambers.  City  HaJl. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect  —  Wm.   Mooser.  Monadnor:; 
BuHdlne. 

Contractoi^^Sk-ott  Co..   243  Minna   SI. 
Complete  bids  published  Sept.  5. 

14—        RESIDENCES 

Contract   Awarded 

RESIDENCE  Cost,   $16,500 

MERCED.    Merced    Co..   Calif. 

Two  -  story  all  -  wood   residence  (Co 

lonial  type)  S  rooms  and  3  baths: 

.shake   roof,    wood    sash,    hardwood 

floors,  tile  baths,  etc 
Owner — C  Ray  Robinson. 
Architect— Kent    *    Hass.    523    Marlii.t 

St..    San   Francisco. 
Contractor — C.     B.     Cameron    &    Son, 

P.    O.    Box  244.    Merced. 


Plans    Being   Completed. 

RESIDENCE  Cost.    1] 

VALLEJO.   Solano  Co.,   Calif. 

One  -  story  and  basement  frame 
stucco  residence   (6  rooms,   1 
and    one    lavatory)    shingle 
wood   .sash,   tile   bath,    hard 
floors,   etc. 

Owner— Withheld. 

Architect— Ray    Keefer,     7  70     W 
St.,    Oakland. 
Bids    will    be    asked    within    a 

days. 


and 
bath 
roof. 


Plans  Being   Figured. 

RESIDENCE  Cost.    $3.50n 

SAN    LEANDRO.    Alameda    Co..   Calif. 

One  -  story  wood  frame  residence  (4 
rooms)  Colonial  style,  rustic  ox- 
terlor.  shingle  rf)Of.  gas  floor  fnr- 
nace.  hardwood  floors,  tile  bath. 
wood   sash,   etc 

Owner— Withheld,. 

Architect— Ray  Keefer.  7  7  0'  Wesley 
St.,    Oakland. 


To    Be   Done    By    Day's   Work. 
RESIDENCE  Cost.    $5000 

OAKLAND,    Alameda    Co..    Cal.      No. 

4108   Shaffer  Avenue. 
One-Btqry    and    basement    frame    and 

stucco  residence   (5  rooms). 
Owner  and  Builder — George   F.   Dowl- 

Ing.  337  17th  St..   Oakland. 
Architect — Not   Given. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    $6000 

OAKLAND,    Alameda    Co.,    Cal.      No. 

1181   Trestle  Glen  Road. 
Two-story  frame  and  stucco  residence 

(7  rooms). 
Owner  and   Builder— J.  M.  Kinley,  631 

Hillsborough    St.,    Oakland. 
Architect- Xnt  Given.  I 


Contract   Awarded 

ALTERATIONS  Coet,    $6.50n 

KREEPORT.    Sacramento   Co.,    Calif. 

Alterations  and  additions  to  residence 
fadd  5  rooms.  2  baths)  stucco  and 
rustic  exterior,  shingle  roof,  hard- 
wood floors,  additional  plunU)in>;. 
plaster,   wiring,   painting,  etc 


Owner— John  Heringer. 

Architect- W.  R.  Yelland,  Financial 
Center  Bldg..  Oakland. 

Contractor — J.  D.  Haworth,  2533  Bur- 
nett Way.   S.acramento 


Plans   Being   Prepared. 

rksid1';n<'E  Cost,  jr.sou 

HEKKELEV.  Alameda  Co.,  Cal.  Giiz- 
Eiy  Peak  Blvd. 

Two-story  frame  and  stucco  residence 
(6  rooms.  2  baths)  shake  roof,  gas 
heating  system,  steel  sash,  hard- 
wood   floors,    tile   bath.s.   etc. 

Owner  and  B^uilder— Randolph  Park.s. 
1046  Peralta  St..  Berkeley. 

Architect — Edwin  Lew^is  Snyder,  2101 
Shattuck   Ave.,    Berkeley. 


Plans  Being  Figured. 

RESIDENCE  Cost,    $8,01)0 

.MODESTO,     Stanislaus    Co.,    Calif. 
Two-story  frame  and  stU"ro  residence 

(7  rooms  and  2  haths/  composition 

roofing,   steel  sash,   hardwood  floors 

tile  baths,   etc. 
Owner — M.   Langstroth.   Modesto 
.\rchitect— G.    N.    Hilbjtrn,    1213   I   St.. 

Modesto.  • 


Plans  Being  Figured— Bids  Close  Sep- 
tember  22. 

RESIDENCE  Cost.    $6,000 

MODESTO.     Stanislaus    Co..    Calif. 

One  -  story  and  basement  frame  and 
stucco  residence  (six  rooms)  tile 
roof,  gas  heating  system,  steel 
sash,   hardwood    floors,    tile   bath. 

Owner— J.   E.   Niel. 

.\rchitect— G.  N.  Hilburn,  1213  I  St.. 
Modesto.  • 


Contract  Awarded. 

RESIDENCE  Cost,  $4000 

OAKLAND,    Alameda    Co.,    Cal.      No. 

6200   Thornhill   Drive. 
One-story    and    basement    frame    and 

stucco  residence   (5  rooms). 
Owner— B.    J.     Phair.     241     Sunnyside 

St.,   Piedmont. 
Architect— Not    Given. 
ContractorJ.  R.  Armstrong,   1131  Fleet 

Road,  Oakland. 

Sub-Contracts  Awarded. 

KE.9IDENCE  Cost.    $5800 

LAB^AYETTE.   Contra  Costa  Co..   Cal. 
Two-story   frame   residence    (7   rooms. 

2  baths)   shingle   roof,   oil  burninti 

heating    system,    hardwood    floors, 

tile  baths,   etc. 
Owner— Emily  Palmer. 
Architect— B.    G.    Bangs,   411 -30th   St. 

Oakland. 
Contractor- David  Nordstrom.  15  Nace 

St.,   Oakland. 
IVIill   Work— Oakland  Planing  Mill,   2nd 

and  Washington  Sts.,   Oakland. 
Concrete— Nat  Lena,   1174   19th   Street 

tiakland. 
Electric— J.   w.   Hammond,   Lafayette. 
Plumbing— Otto    Kenning,    3527    Suter 

St.,    Oakland, 


Plans    Being    Prepared. 

RE.SIDENCE  Cost     $6';00 

BERKELEY.  Alameda  Co.,  Cal.  Eu- 
clid Ave.   near  Marin  St.  ■ 

Two-story  frame  and  stucco  residence 
6  room*!,  2  baths)  Spanish  style 
tile  roof,  gas  heating  system,  steel 
-tash,  hordwood  floors,   tile  baths 

Owner— Kandolph  Parks,  1046  Per- 
alta St..   Berkeley. 

Architect— Edwin  Lewis  Snyder  2101 
Shattuck  Ave.,    Berkeley. 

Preparing  Working   Drawings 

ATHER'i'oM    «        ..       .    Cost;     $10,000 
AiHERlON.  San  Mateo  Co.,  Calif 
Jwo-story   and    basement    frame    and 

.stucco  residence   (7   rooms). 
Owner— Withheld. 
Architect  -  Clarence    A.  Tantau.  210 

Po.st   SI..   .San  Francisco. 


Plans  Completed. 

RESIDENCE  Cost.   $5000 

ROSS.    Marin   Co.,   Calif. 

One-story  frame  residence   (5  rooms), 

rustic    exterior,      clapboard     roof, 

wood    Bash,    gas    heating    system; 

Monterey  Type. 
Owner— Withheld. 
Architet  —  Fabre    &    Hildebrand     110 

Sutter  St..  San  Francisco. 


Contract   Awarded 

RESIDENCE  Cost,    $10,000 

b'AN    FRANCISCO.     Alta    Street    near 

Montgomery  Street   (on   Telegraph 

Two-story  frame  and  stucco  residence 
(9  rooms  and  3  baths)  composi- 
tion roof,  gas  hot  air  heating  s\>- 
tem,   tile  baths,   etc. 

Owner — Miss  Helen  W.  Forbes 

Architect— W.  W.  Wurster,  260  Cali- 
fornia Street. 

Contractor— F.  G.  Appelbe.  2405  A  — 
ton   St.,    Berkeley, 


Plans    Being    Prepared. 

RESIDENCE  Cost     $ - 

PASATIEMPO,    Santa  Cruz  Co.".   c=U. 
New   residence. 
Owner— Mrs.    Robert  Law. 
Architect— W.    W.    Wurster.    260    Cali- 
fornia St.,   San  Francisco. 


Excavation      and    Concrete     Contracts     I 
Awarded.  ] 

RESIDENCE  Cont.    Price,    $15,650     '' 

.SAN    FR.\NCISCO.    Sherwood    Forest. 

Two-story    and    basement    frame    and 
stucco   residence    (9    rooms   and   3      . 
baths)  asbestos  shingle  roof,  wood      ■ 
sash,    gas    heating    system,    hard-      J 
wood  floors,   tile  baths    etc.)  I 

Owner— B.   L.    Lechens. 

Architect— Harold    Stoner,    West   Por- 
tal  and    Portola    Drive. 

Contractor   —    G.    P.    W.    Jensen,    320      . 
Market   Street,  i 

Excavating  anc^  Concrete  —  Vannucci      ? 
Bros.,   375  Bayshore  Blvd..   S.  F. 

Preliminary    Plans   Completed. 
CITY   HALL  Cost.    $25  000      i 

AUBURN,   Placer  Co.,  Calif.  '  J 

One-    and    two-story    reinforced    con-      ' 

Crete    city    hall    and    central    fire 

house. 
Owner— City  of  Auburn. 
Architect  — George    Sellon.     California 

State   Life   Bldg.,    .Sacramento. 
-Application   has   been   filed  with   tii.- 
UFA   to  furnish  labor. 


.Contract  Awarded 

RESIDENCE  Cost,    t4,0fin 

.SAN   F-RANCISCO.     W  Ram.sell    i50    .s 

Shields. 
One   -   story  and  basement  frame  and 

.    and  stucco  residence. 
Owner— Helen   S.    Brooks.    473   Rams,.;!! 

Street. 
Architect— Not  Given, 
Contractor  — Marcus    Stedman.    1  s  1 -, 

Bryant   St..    Palo  Alto 


Contract   Awarded 

ADDITIONS  Cost.    $4,0nn 

BERKELEY,    Alameda   Co.,   Cal.     151!i 

Hawthorne  Terrace. 
Owner— P.   C.  Hestorff,  premises. 
Architect — Not  Given. 
Contractor- R.   F.   Parks.   1S47  Yosem- 

ite  Road.   Berkeley. 


Contract   Awarded 

liESIDENCE  Cost.    .«4.:,nn 

PALO   ALTO   PARK.    San    .Mateo  Co.. 

Calif.     Birch   Street. 
One   -   story  and  basement  frame  and 

and   stucco  residence. 
Owner— Dr.   E.   Pearl   Hannah. 
.\rchitect— Not   Given. 
Contractor— George  Lanthier,   334   Bv- 

ron  St.,  Palo  Alto. 


PACIFIC    CONSTRUCTOR 


13 


Contract    Awarded. 

RKSIDRNCK  Ciist.    .1 

.    MILI'»ISAR.     Siiii     Mntfd    Co..     < 
1 1         Palm  Drive. 

\    One    -   Btory   and   liiisonient   fr:iiiii' 
and  stucco  rcHldence. 
Owripr— Richard   Carter. 
Architect— Not    Olvcn. 
C'liiitractor— Kenneth     10ver.s.  21110 
Ave.,   S:in  Kriinclsod. 


To   Be   Done   By   Day's  Work. 
RKSIDKNCIi  Com.    Ili.Ocm 

ij  OAKLAND,    Alameda   Co.,    Calif.     370« 

Elston    .Avenue. 
Oil'     -   story  and   liaspinent   franie  .intl 

sinccn   re-sldence    (six   rociin.s). 
(■\Mi.r   and    BuiHer— J.    W.    .Scamni-.ll. 

124    .Scenic    Ave.,    riedmont. 
Ai>  hitcct— Not   Given. 

To   Be  Done  By   Day's  Work. 
,    RESIDENCE  Jost,    <D,n.in 

'   OAKLAND,    Alameda    Co.,    Calit.  SII7.''. 

Oakmore    Road. 
I   One   -  .story  and  ba.senient   frame  and 
I  stucco    re.sidence    (7    room.'!). 

Owner    and    Builder— Fred    T.    Donley. 

.•igse  Vale   Ave..   Oakland. 
Architect — Not  Given.  ■ 


To   Be   Done  By  Day's  Work. 

RESIDENCE  Cost,    Jn.Odil 

OATCLAND.    -Mameda  Co..    Calif.     (1041 

La.Salle   Avenue. 
Two-story  frame  and  .stucco  residen<^e 

(.six  rooms). 
Owner    and    Builder — C,     W.     Lf-eklns. 

44S1    Morasa    .Ave..    Oakland 
Architect — Not   Given. 


Contract    Awarded. 

RESIDENCE  Co.st.     $50n0 

SAN   MATEO,    San   Mateo   Co.,    Calif. 

Humboldt  and   Second   Avenue. 
One-atory    and    basement    frame    and 

stucco  residence. 
Owner — L.  Upton. 
Architect— Not   Given. 
Contractor— J.    F.    Brown,    732    Lytton 

Ave.     Palo  Alto. 


Contract   Awardetd. 

RESIDENCE  Cost,    $10,500 

SACRAMENTO,  S;xcramento  Co.,  Cal. 
No.   1316   46th   Street. 

Two-story  frame  and  stucco  resi- 
dence. 

Owner — Dr.   William  J.   Van  Denberg. 

Architect — Not    Given. 

Contractor— C.  J.  Hopkinson,  1810  28th 
St.,   Sacramento. 


Contract    Awarded. 

KESIDENCE  Cost,    $11,232 

PALO  ALTO.   Santa  Clara  Co.,   Calif. 

Seale  Tract. 
Two-story  frame  and  stucco  residence 
Owner — Cameron   and    Louise   Gordon, 

1920   Cowper  Ave..   Palo  Alto. 
Architect    —    Leslie      I.    Nichols,      532 

Emerson   St.,    Palo   Alto. 
Contractor — Wells  P.   Goodenough.   569 

Lowell   Ave.,   Palo  Alto. 

Contract  Awarded. 

RESIDENCE  Cost.    $5000 

SAN  JOSB,  Santa  Clara  Co.,"  Calif. 
Hester   Ave.    near   Park   St. 

One-story  frame  and  stucco  residence 

Owner — Emilie  C.   Popp,   San  Jose. 

Architect  —  Binder  &  Curtis,  35  W. 
San   Carlos   St..   San  Jose. 

Contractor — M.  W.  Reese.  1210  Minne- 
sota S't..  San  Jose. 


To   Be   Done   By   Day's   Work. 
RE.SIDENCE  Cost.  $5000 

STOCKTON,    San   Joaquin   Co.,    Calif. 

No.  173U  W.  Acacia  Street. 
One-story    and    basement    frame    and 

stucco   residence    (5   rooms). 
Owner  and  Builder— C.  T.  Carlson,  S07 

N-Madison    St..    Stockton. 
-Architect — Not    Given. 


Low  Bidder 

RE.SIDENCE  Cost.  % 

RICHMOND.  Contra  Co«ta  Co.,  Calif. 
MIra   ViBta  HlKhlands. 

Two-story  frame  and  stucco  residence 
(seven  rooni.M,  two  baths)  two  lav- 
atories, double  garane).  shingle 
roof,  Kas  heating  system,  h  t  e  »  ' 
sash,  hardwood  floors,  tile  baths. 

Owner — Albert   H.   Adock. 

Architect — J.  H.  Thomas,  31  Norwood 
Ave.,    Berkeley. 

Low  Bidder — Norman  Anderson.  30011 
Barrett  Ave.,    Richmond,    $S297. 


Contract  Awarded. 

RESIDENCE  Ji>dl.    »4000 

SAN  FRANCISCO.  E  Market  St.  156 
S  Ron;aln  Street. 

One-story  and  basement  frame  and 
stucco   residence. 

Owner — Fred  H.  Guldager,  300  Buch- 
anan St.,  San  Francisco. 

Architect — Not  Given. 

Contractor  —  F.  H.  Thorlnson,  1630 
Ocean  Ave.,  San  Franclsc/j. 


Contract    Awarded. 

RESIDENCE  Cost,    $3000 

KAN  JO.SE.   Santa   Clara   Co.,   Cal.    N- 

McDaniel  Avenue, 
one-story  frame  and   stucco   residence 

(.">   rooms), 
i^wner — Martin    B.    Krieg,    San   Jose. 
.Architect — William    E.    Higgins,    19   N- 

Second    St..    San    Jose. 
Cimtractor- B.    J.    Sunzeri,    176    N-31st 

St.,   San  Jose. 


Contract   Awarded. 

R?:SIDENCE  Cost,   $6000 

S.ACR.AMENTO.    Sacramento  Co.,   Cal. 

No.    1027   35th    Street. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner— Mrs.    H.    Cloughley.    1042    37th 

St.,   Sacramento. 
-Architect — Not  Given. 
Contractor — J.    A.    Saunders,    1045    45tb 

St.,   Sacramento. 


To    Be    Done   By   Day's  Work. 
RESIDENCE  Cost.    $4,000 

SAN  FRANCISCO.    W  24th  Ave.  75   N 

Lawton  Street. 
One-story  frame  and  slucco  residence 
Owner    and     Builder  —  M.     Hardiman. 

423    38th    Avenue. 
.Architect— Not    Given.  ! 


Owner   Taking    Segregated    Bids, 
RESIDENCE  Co.st,    $8,0U0 

RENO,   Washoe  County.    Nevada. 
One-story  frame  and  stucco  residence 

(8    rooms,    2   baths)    full    tile    roof, 

gas    heating    system,    wood    sash. 

hardwood   floors,   tile   baths,   tiuar- 

ry  tile  floors,  etc. 
Owner — Ray  Petersen,  275  Ralston  St., 

Reno. 
.Architect— D.    E.    Jaekle.    126   Post   St., 

San   Francisco  • 

Plans    Being   Completed. 

RESIDENCE  Co.-t.    $ 

HILLSBOROUGH  PARK.  San  Mateo 
County,  Calif. 

Two  -  story  and  basement  frame  and 
stucco  residence  (11  room.s  and  4 
baths)  Provincial  French  type; 
wood  shake  roof,  gas  hot  air  heat- 
ing system,  hardwood  floors,  lile 
baths,  etc. 

Owner — George   Taylor. 

.\rchilect — Harold    Stoner,    West    Por- 
tal  ami    Fortola   Drive,    San   Fran- 
cisco. 
Bids  will  be  asked  within  10  days. 


Plans    Being    Prepared. 

RIC.'-IDENOE  Cost,   $10.0011 

S.\X    RAP'AEL.    Marin    Co..    Calif.      El 

Camlno   Terrace. 
Two-story  frame  and  .stucco  residence 

(10  rooms.  3  baths)  tile  roof,  wood 

sash,    hardwood    floors,   tile   baths. 

two-car  garage,   etc. 


Owner— Dr.    F.    M.   Cannon.  610   Jl  St., 

San   Rafael. 
Architect— H.    H.    Winner,    Wordworlh 

Ave.,   Ross. 


Contract  Awarded 

RESIDENCE  Cost,    |5,i;t;2 

HA  V  WOOD     PARK,     .San     .Mateo    •„., 

Calif. 
One-story    and    basemenl    frame    and 

stucco   residence. 
Owner — Ray  Beryl. 
Architect— Farr  &   Ward.   68   Pout  Ht., 

,San  Francisco. 
Contractor — A.    F.    Mattock,   212  Clara 

St..    San    Francisco. 


Contract  Awarded 

RKSIDE.VCE  Cost.    $«.00n 

RICHMOND,    Contra    Costa    Co..    Cal. 

I3th   St.    bet.   Nevin   and   MacDon- 

ald. 
f)ne-story  frame  residence. 
Owner— Victor  Schang,   466   Third   St., 

Richmond. 
Architect -James  T.   Narbett.  466  31m; 

St.,  Richmond. 
Contractor — F.    C.    Hoeklng,    541   Civic 

Center,   Richmond. 


Contract  Awarded 

residence;  Cost.    $10,00" 

SAN    FRANCISCO.     SE    Linares    amJ 

Ventura   Streets. 
One   -   story  and  basement  frame  and 

stucco  residence. 
Owner — FYed.    W.    Eoschen. 
Architect — Albert  H.  Larsen,  2671  16tb 

Avenue. 
Contractor — Oliver  M.    Rousseau,   Inc., 

149S   3r.th  .Avenue. 


To    Be   Done   By   Day's  Work. 
RESIDENCE  Cost,    $5.nOfi 

PIEDMONT.    .Alameda    Co.,    Cal.      420 

Jerome. 
One  -   story  and   basement  frame  and 

stucco   residence    (5   rooms). 
Owner — Lottie    Phlegar,    350    Magnolia 

Ave..  Piedmont. 
.Architect — R.    A.    Hutchison.   3433   .An- 

dover  St.,   Oakland. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    $5,500 

OAKL.AND.   -Alameda   Co..    Calif.     6706 

Manor  Crest. 
One  -   story  and  ba.sement  frame  and 

stucco   residence    (six   rooms), 
(iwner  and  Builder — John  .A.   BischofT. 

2717  Russell   St.,   Berkeley. 
.\rchitect — Not  Given. 


Contract   Awarded 

RESIDENCE  Cost.    $5,300 

SAN    JOSE,    Santa    Clara    Co.,    Calif. 

1555  Calaveras  Avenue. 
One   -   story  and  basement  frame  ami 

stucco    residence    (six    rooms). 
Owner   —    Jack    Ruscigno,    Singletary 

Ave.,   San  Jose. 
.Architect — Not  Given. 
Contractor— -A.   R.  Cavelli,   1625  Emory 

St.,  San  Jose. 


Contract  Awarded 

RESIDENCE  Cost.   $4.50o 

SAN  JOSE,  Santa  Clara  Co..  Calif. 
1545    Emory    Street. 

One  -  story  and  basement  frame  ami 
stucco    residence    (five    rooms). 

Owner — James  Falconer.  1593  Lexing- 
ton  St..    Santa   Clara. 

Architect — Not  Given. 

Contractor — W.  H.  O'Neil,  1450  Emory 
St..  San  Jose. 


Contract  Awarded 

RESIDENCE  Cost.    $7,500 

SAN  JOSE.  Santa  Clara  Co..  Calif. 
1520  Calaveras  -Avenue. 

Two  -  story  and  basement  frame  and 
stucco    residence    (S   rooms). 

.Architect— Not  Given. 

Onner — Perry  Fredkln.  16th  and  San- 
ta  Clara  Sts..   San  Jose. 


u 
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Architect— Not  Given. 
ConlractfT  —  Gecrge    Koclier,    Graphic 
Arts  Bldp..  Son  Jo«e. 


Contract  Awarded 

KKSIPENCE  Cost.    JS.UU'I 

S.\N  FRANCISCO.  \V  Bueiia  Ven- 
tura Way.SO  N  SI.  Francis  Blvd. 

Two  -  story  and  basement  frame  and 
stucco  residence. 

Owner— Ralph   Head. 

.\rchitect — Masten   &   Hurd,   23   Post. 

Contractor— M.  A.  Little.  107  24th  Ave. 


Sub-Contracts  Awarded. 

KKSIDENCE  Cost.   $ 

REDWOOD  CITY.  San  Mateo  County. 

<_>ne-story  and  basement  frame  and 
stucco  residence  (5  rooms)  shingle 
or  shake  roof,  gas  heating  system 
hardwood  floors,  tile  bath,  steel 
and  wood  sash.  etc.  (Monterey 
type). 

Owner  and  Builder  —  John  McCarthy, 
50  Hudson  St..  Redwood  City. 

Architect— D.  E.  Jaekle,  126  Post  St., 
San  Francisco. 

Plumbing — J.    Doyle,    Redwood    City. 

Electric  Wirino  —  Mueller  Co.,  Red- 
woi.il  City. 

Mill  Work  —  I'acilic  Mfg.  Co..  Santa 
Clara. 

Plaitering — J.    Badie,    Redwood   City. 


Contract   Awarded 

Al.TEKATlONS  Cost,     $6,000 

S.A.N'   FR.ANCISCO.     :!S99   21st   Street. 
Alterations  to  residence, 
owner — W.   C.   Graves,   21 S  K«Hrny  St. 
Architect— S.  A.   Colton.   544   Market. 
Contractor — A  d  o  1  p  h     Anderson,    230 
Hazelwood  Street. 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost,   ?8000 

BERKELEY,  Alameda  C'>..  Cal.  Nn 
60   Alta   Road. 

Three-story  frame  and  tlucco  resi- 
dence. 

Owner  and  Builder — Milton  S.  Bonds. 
583  Spruce  St.,   Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost,   |5000 

BERKELEY,  Alameda  Co.,  Cal.  No. 
12S5  Monterey  Avenue. 

One-story  and  basement  frame  and 
stucco  residence    (6   rooms). 

Owner  —  H.  Lincoln,  1309  Stannage 
St.,    Berkeley. 

Architect — Not  Given. 

Contractor— George  F.  King,  2522  Col- 
lege  Ave.,   Berkeley. 


To   Be   Done   By   Day's  Work. 
RESIDENCE  Cost.    J4500 

ALAMEDA.    Alameda    Co.,    Cal.      No. 

1131  Peach  Stre'et. 
One-story    and    basement    frame    and 

stucco  residence   (5  rooms). 
Owner  &   Builder— P.   Royal  Haulman, 

1243  Broadway.  Alameda. 
Architect— Not   Given. 


Contract  Awarded. 

RESIDENCE  Cost,   $12,000 

BERKELEY,  Alameda  Co..  Cal.  No. 
1491    Greenwood    Terrace. 

Two-story  and  basement  frame  and 
stucco  residence   (D  rooms). 

Owner — Mrs.   D.   A.   Beatte. 

Architect  —  Arthur  Dudman,  Sacra- 
mento. 

Contractor — H.  J.  Henderson,  20  Avis 
Road,    Berkeley. 


To   Be   Done  By  Day's  Work. 
RESIDENCE  Cost,    $2500 

RICHMOND,    Contra    Costa    Co.,    Cal. 

Cutting   Blvd..    bet.   4l8t  and   43rd 

Streets. 
One-story    frame    residence. 
Owner  —  Reine  Monte,   1516  Chanslor 

St.,   Richmond. 
Plans   by  Owner. 


SCHOOLS 


Plans  Being  Figured — Bids  Close  Sept. 
23rd,  8   P.   M. 

i-OMl  I.ETE    SCHOOL  i  ost,    $ 

CONCORD,   Contra   Costa   Co..   Calif. 

("'omplete  reinforced  concrete  academ- 
ic unit  at  high  school  (ten  clas.s- 
rooins). 

Owner — Mr.  Diable  Union  High  School 
District  (Nina  E.  Bancroft,  clerUi. 

.\rthitect — W.    H.    Weeks,    525    Market 
St..    San    Fr.T.ncisco. 
Bids  are   being   taken   as  follows: 

(1)  Completion  of  carpenter  work  (I.t- 
bor  only) ; 

(2)  Painting  and  tinting  (labor  and 
material); 

(X)  Plastering  work  (labor  and  mate- 
rial); 

(4)  Tile    work    (labor    and    material): 

(5)  Linoleum  work  (labor  and  mate- 
rial); 

(6)  Blackboards    (labor    aJid    material) 

(7)  Finish  hardware  (labor  and  m.'i- 
terial); 

(S)  Weissteel   partitions    (installed): 
(9)   Brick    %vork    (labor   and    material). 
Plans  and  specifications  may  be  ob- 
tained   from    the   architects    upon    de- 
posit of  $20.00. 


LOW    BIDDER 

LOS  ANGELES.  Cal.— John  W. 
Flanagan.  1723  W.  52nd  St..  submitted 
low  bid  to  Los  Angeles  Board  of  Ed- 
ucation at  $47,582,  for  the  reconstruc- 
tion, strengthening  and  rehabilitation 
of  building  No.  1  at  the  Fries  Avenue 
School.  1301  Fries  .\venue.  San  Pedro 
District.  Henry  P.  Withey,  500  S. 
Westlake  Ave.,    .\rchitect.  j 


SEEK    F'JNDS 

RENO,  Nevada — University  oi  Ne- 
vada has  applied  to  tl.e  PW.\  for  a 
loan  and  grant  totaling  $650,000  for 
four  proposed  new  buildings  to  he 
erected  at  the  college  in  Reno. 


BOND    ELECTION 

SAN  MATEO,  San  Mateo  Co.,  Cal. 
— San  Mateo  Elementary  School  Dis- 
trict will  vote  October  1  (date  post- 
poned from  Sept.  24)  on  a  proposal 
to  issue  bonds  in  the  amount  of  $45.- 
000  to  finance  construction  of  a  one- 
story  grammar  school  building  in  San 
Mateo. 

Application  has  been  filed  with  the 
PWA  for  a  grant  of  $15,000.  Prelim- 
inary plans  have  been  prepared  by 
Architect  Wm.  H.  Toepke,  126  Po.-^t 
St.,    San   Francisco.  * 


BOND    ELECTION 

BURLING.A.ME,  San  Mateo  Co..  Cal. 
— Burlingame  Elementary  School  Dis- 
trict will  vote  October  1st  on  a  pro- 
posal to  issue  bonds  in  the  amount 
of  $48,000  to  finance  reconstruction  of 
six  elementary  schools  in   Burlingame. 

Preliminary  plans  prepared  by  Ar- 
chitect James  H.  Mitchell,  369  Pine 
St.,  and  Structural  Engineer  Harold 
B.  Hanimill.  381  Bush  St.,  San  Fran- 
cisco. 


BOND    ELECTION 

SERASTOPOL'  Sonoma  Co.,  Cal.— 
Sebastopol  Elementary  School  District 
will  vote  on  October  1st  on  a  proposal 
to  issue  bonds  in  the  amount  of  $42.- 
000  to  finance  construction  of  a  new 
grammar   school    in    Sebastopol. 

Preliminary  plans  prepared  by  Ar- 
tliitects  Herbert  and  Caulkins,  Ro."- 
enherg   BIdg.,    Santa   Ro.sa    . 


BONDS   VOTED 

DEL  REY.  Fresno  Co..  Cal.— Prairie 
School  District  voted  bonds  in  amoun; 
of  $25,000  August  30  to  finance  con- 
struction of  a  six  -  classroom  school 
building  with  an  auditorium  to  seat 
500.  Frame  and  stucco  construction, 
tile    roof,    gas    heating    system,    wood 


floors,  etc.  Preliminary  plans  prepar- 
ed by  Architects  Swartz  &  Ryland. 
Brix  Bldg.,  Fresno. 

Application    filed    with    PWA    for    a 
loan  and  grant. 


Preliminary    Plans   Completed. 
SCHOOLS  Cost,    $220,000 

ALBANY',   Oregon. 
Two    elementary    school    buildings   and 

remodeling  of  high  school. 
Owner — Albany    School    District. 
-A^rchitect — Tourtellotte    and    Huniniell, 

Postal    Bldg..    Portland. 
.Application   filed    with   the   PWA    for 
a   loan   and   grant  to    finance  projects. 


Low    Bidder 

GYMNASIUM  Cost,    $ 

BISHOP,  Inyo  Co.,  Calif. 

One  -  story  high  school  gymnasiunt 
(dressing  rooms,  showers,  amuse- 
ment room,  concrete  walls,  ex- 
posed concrete  exterior,  wood  roof 
trusses,  composition  roofing,  con- 
crete and  wood  floors,  steel  sash, 
steam  heat   from  central   plant. 

Owner — Bishop  Union  High  School 
District. 

.Architect- J.  A.  Grundfor.  114A  West 
Broadway.    Glendale. 

Low  Bidder— R.  Wescott  Co.,  536  S. 
Broadway.    Pasadena. 


Contract    Awarded 

ALTER  SHOPS        Cont.   Price.  $12,900 

CAKI^.A.XD.   .Alameda  Co.,  Cal.    Fifty- 
eighth  and  Grove  Streets. 

-Mterations   to  University  High  School 
Shops. 

Owner — Oakland  Board  of  Education. 

Architect— W.  G.  C  o  r  1  e  t  t ,  Bank  of 
America  Bldg.,  Oakland. 

Contractor — J.  E.  Branagh,  116  Monti- 
cello,  Piedmont. 
Complete   bids  published   Sept.   6. 


Planned 

HIGH  SCHOOL  Cost.  $85,000 

GUSTINE.  Merced  Co.,  Calif. 

New  high  school  (four  classrooms,  au- 
ditorium  to  seat   500,   cafeteria.) 

Owner  —  Gustine  Union  High  School 
District. 

.Architect— W.    G.    Corlett    and    E.    A. 
Russ.    Bank   of  America   Building, 
Oakland. 
Application    will   be  filed   with    PW.A 

for    a    grant    to    assist    financing.      If 

granted,  a  bond  election  will  be  called. 

(7902)  • 

BIDS    WANTED 

LONG  BEACH.  Cal.— Until  Sept.  20 
4  P.  M.,  bids  will  be  received  by  the 
Long  Beach  board  of  education  for 
reconstruction  of  the  John  C.  Fremont 
school,  located  at  the  corner  of  Ter- 
mino  Ave.  and  4th  St.  Miller  &  Gibbs. 
.fOO  Kres.s  Bldg..  Long  Beach,  archi- 
tects.   Cost,  $100,000. 

Planned. 

RICHMOND.  Contra  Costa  Co..  Calif. 
Fairmont  Ave.  and  El  Cerrito  St. 

New  Junior  High  School  (type  of  con- 
struction  or  size  not  determined). 

Owner — Richmond  Union  High  School 
District  (W.  T.  Helms.  Supt.  of 
Schools). 

.Architect — Not   Selected. 
Further    details    will    be    announced 

at    a   later   date. 


CONTRACTS    AWARDED 

SAN  FRANCISCO— R.  P.  Paoli.  3159 
Fillmore  St..  at  $6,999  awarded  con- 
tract for  painting,  and  Palace  Hard- 
ware Co.,  581  Market  St..  at  $5.639.S.i 
awarded  contract  for  finish  h.ardw"are 
by  Department  of  Public  Works  for 
painting  and  finish  hardware  for  the 
reconstruction  of  Lowell  High  .School 
located  on  Hayes,  Ashbury,  Grove  .and 
Masonic  Ave. 

Complete   bids   published    Sept.    5. 


PACIFIC    CONSTRUCTOR 
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Plani   Awnltlng    PWA    Approval. 

BCIKioi,  ("oHt.  poii.nnn 

SAN  KKANClSCc.  ■rwcrily-firi li  r.iiil 
Brynnt  Strppta  (Sunffhlno  -  Hupnii 
Vlfllii   S.hool). 

(ino  -  alory  relnforcfltl  concit-tp  Mi'h""! 
IIS  daasroonis.  clInInK  rixim.  ox- 
prrlup  room,  vorntlnnnl  room,  rest 
loom.s.   iiiidltnrliim   to  sent   TiOO). 

Owner^Clty  nnd  f'oimty  of  San  Frnn- 
claco. 

Archltprt— Mnrtin  J.  Klat.  P  h  e  I  a  n 
BIdp.:  Charles  P.  Strothoff,  227* 
inth  SI.;  Smith  OTtrlon,  2n:!2  H.i:<- 
er  St.,  and  All)Prt  Schrocpfir,  CSi 
Market  Street. 

Rtructiirnl  TCnclneer— H.  J.  Bnmnlrr, 
Sharon   IliilUllnK. 

Mechanical   and    Rlectrloal   Enslnsor — 

A.    R.    McT.aren.    fill    Howard    St. 

TTpon    approval    of    plans,     bid.s    will 

he  a.sked. 


BOND    ELECTION 

CONCORn,  Contra  Costa  Co..  Cal. 
—Clayton  Valley  School  IH.strict  will 
vote  on  September  27.  on  a  proposal 
to  Is.iue  bond.a  In  the  amount  of  $9000. 
proceed.s  to  finance  con.structlon  of  a 
new  .xchool  buildlnR  In  Concord. 

Preliminary  plan.s  prepared  by  Ar- 
chitect E.  W.  Cannon.  81  Echo  9t.. 
Oakland. 

Plans   Being   Completel. 

SCHOOL  Cost,    $31. con 

CLOVERDALE.    Sonom.i    Co..    Calif. 

One-story  frame  and  stucco  academic 
building  (6  classrooms  and  gym- 
nasium) Hat  roof,  steam  heatin.n 
system,    \vood   sasli.    etc. 

Owner— Cloverdale  Union  High  School 
District. 

Architect— Herbert    &    Caulkins.    Ros- 
enberg Bldg.,   Santa  Rosa. 
Application    tiled    with    PWA    for    a 

grant    to   assist   financing. 


CONTRACT    AWARDED 

MODESTO.  Stanislaus  Co.,  Calif.— 
H.  Tennyson,  125  Poplar  Ave.,  Modes- 
to, at  $16..'i70  awarded  contract  by  the 
Modesto  City  School  District  for  com- 
pletion of  the  Modesto  Junior  College 
library  on  the  site  of  the  Modesto 
Junior  College   at    Modesto. 

Work   involves; 

(1)  finishing  carpentry  and  mill  work: 

(2)  linoleum    flooring; 

(3)  finish  boys'  and  girls'  toilet  rooips, 
marble  walls  and  floors,  tile  wains- 
acot. 

Only  other  biti  was  submitted  by  I., 
t'hels.  Ripon.  at  $17,775.  Plans  pre- 
pared by  Architect  John  J.  Donovan. 
nSO    Parker    St.,    Berkeley.  • 


BOND    ELECTION 

ALAMED.\  and  Contra  Co.sta  Cos.. 
Calif.  —  Amador  Valley  Joint  Unmn 
High  School  District  will  vote  on  Sep- 
tember 21  on  a  proposal  to  Issue  bonds 
in  the  amount  of  $.'?5.000.  proceeds  to 
finance  construction  of  alterations  anil 
additions  to  schools  in  the  Amador 
Valley  Joint  l^nion  High  School  Dl.«- 
trict  in  Alameda  and  Contra  roxi- 
Countles. 


Preliminary    Plans    Completed. 
HIGH   SCHOOL  Co.st.    $172  OOd 

REDDING,   Sh.asta  Co..   Calif. 
One-story  brick   and   steel   high   school 

(12  classrooms  and  auditorium). 
Owner— Redding  High  School  District. 
Architect— Jens  C.  Petersen.  812  2r.th 
St..  Sacramento. 
Application  has  been  filed  with  the 
PWA  for  a  loan  and  grant  to  finance 
the  project. 


CONTRACTS    AWARDED 

LONG  BEACH,  Cal.— Reed  >t  Mal- 
•ser.  6348  Colgate  Ave..  Los  Angeles, 
awarded  the  contract  by  Long  Bcacli 
hoard  of  education  at  $!)1.0n0  (u.sing 
salvaged    materials)    for    construction 


of    iMilldingH    A    and    C    at    the    Id. I, oil 
K.    Loe  school  site. 

oilier  awards  wi're;  C.  H.  Warner. 
211  VVIIIowbrnok  Avenue.  Compton. 
plunililng.  $CG75;  Hickman  Bros.,  910 
10.  Anaheim  St.,  Long  Beach,  heatlng 
$3745;  Baty  ICIectrIc  Co.,  412  E.  Kirsl 
St..  Long  Beach,  electric  wiring.  $4. 
090.  George  K.  Kahrs.  1224  Linden 
Ave.,  architect,  and  J.  H.  Davlcs  ami 
C.  1).  Walles,  Ocean  Center  Bldg.. 
Long    Beach,    structural    engineers. 


BIDS    WANTED 

\IO.NI(K  DISTRICT.  Cal.  —  Until 
September  27,  11:30  A.  M.,  bids  will  be 
recei\ed  by  the  Los  Angeles  Board  of 
Education  Purchasing  Bureau.  1425  S. 
."^'an  Pedro  .St.,  for  two  new  shop 
liuiidings  to  he  built  at  the  Venice 
High  School.  13.000  Venice  Blvd.  John 
C.  Austin  and  Frederic  M.  Ashley. 
tt08  Chamber  of  Commerce  BIdg..  Los 
.•\ngeles.     Architects.      Cost,    $75,00n. 


Seek    Funds. 

ADDITION  Cost,    $100,000 

LOS   GATOS,    Santa    Clara   Co.,    Calif. 
.Addition   to   high  school   (8  classrooms 

and   music   department). 
Owner — Los  Gatos  Union  High  Schoo' 

District. 
.\rchitect— W.  H.  Weeks.   5  2  5  Marke' 

St..    San    FrancLsco. 
Application    has   been    filed    with    the 
PWA    for    .1    grant    in    the    amount    nf 
.H.'i.OOO   to  assist   financing.  • 


Bids   Opened. 

ALTER   SHOPS  Cost,    $12,000 

OAKLAND.   Alameda  Co..  Cal.     Fiftv- 

eighth  and  Grove  Streets. 
Alterations  to  University  High   School 

Shops. 
Owner — Oakland    Board   of   Education. 
Architect— W.    G.    Corlett,    Bank    c« 

America  Bldg..   Oakland. 
Low    Bidder — John    E.     Branagh.     UC 
Monticello.    Piedmont. 
Complete   bids   follow: 

J.    E.    Branagh   Piedmont $12,!)ft0 

Salvage 25.00 

S.    G.    John.son.    Oakland   12.975 

Salvage 5.00 

Lindgren  &   Swinerton.   Oakland   13.27."j 

Salvage 1.00 

N.    H.    S.ioberg,    S.    F 13,348 

Salvage 1.00 

Bertelsen   &   Moore.   Oakland 13,761 

Salvage 1.00 

Kelly  &  Tulloch.  Oakland 14.319 

•  Salvage 1.00 

Bivls    held    under   advisement.        • 


Preparing    Plans. 

ALTERATIONS  Cost.    $12,000 

.\UBURN.    Placer  Co..    (Tal. 
Alterations     and     additions     to    school 

building. 
Owner  —  Alta    Vista    School    District 

(Hall  Livingston,  Clerk). 
Architect  —  W.     B.     Coffman.     Forum 

Bldg.,    Sacramento. 
Bonds      in    the     amount     of    $12,000 
\A-ere  voted. 


LOW    BIDDERS 

LONG  BE.\CH,  Cal.— Reed  &  Mai- 
ser,  6348  Colgate  Ave.,  Los  Angeles. 
submitted  low  bid  to  the  Long  Beach 
board  of  education  at  $91,000  (using 
salvaged  materials)  for  the  construn- 
tion  of  buildings  .\  and  C  at  the  Robi 
E.  Lee  school  site.  Low  bidders  on 
other  contracts  wei-e:  C.  H.  Warner. 
214  Willowbrook  Ave..  Compton.  on 
the  plumbing  at  $6675:  Hickman  Bros. 
916  E.  Anaheim  St.,  Long  Beach,  nn 
the  heating.  $3745;  Baty  Electric  Co.. 
412  E.  First  St.,  Long  Beach,  electric 
wiring  $4690.  George  W.  Kahrs.  1224 
Linden  Ave.,  architect;  and  J.  H.  Da- 
vies  and  C.  D.  Walles.  Ocean  Center 
Bldg..  Long  Beach.  structur.al  engi- 
neers. 


CONTRACT    AWARDED 

LONG  BEACH,  Calif— Trcwhltt- 
Shlelds  Co..  Security  First  Nalloniil 
Bank  Bldg.,  Fresno,  awarded  K>ncral 
contract  by  Long  Beach  board  of  edu- 
lallon  at  $83,776.  for  con«lructlon  of 
Luther  Burbank  elementary  school. 
Other  contra-ts  awarded  were:  J.  Her- 
nion  Co.,  134'J  E.  V-rnon  Ave..  Los 
Angeles,  heating,  $5932;  Thoe.  K.  Wil- 
liams Co.,  256  Alamllos  Ave.,  I^ong 
Beach,  plumbing,  $7656;  Coast  Kl»c. 
Co.,  2300  Cedar  Ave..  Long  Beaeh. 
electric  wiring.  $6369.  K.  .S.  Wing,  501 
Termlno  Ave..    I-ong   Beach,   architect. 


16— BANKS,  STORES  AND 
OFFICES 

Contract  Awarded 

ALTERATIONS  Cost.   $3,000 

REDWOOD  CITY.  San  Mateo  Co.,  Cal. 

2627   Broadway. 
Alterations  to   store  building. 
Owner — Andrew  Inv.   Co.,    oremlses. 
Architect — Not  Given. 
Contractor — Julius    Smith,    Andrew 

Bldg..    Redwood   City.  ; 


Contract   Awarded 

STORE  Cost.    $7,000 

PACIFIC   GROVE.   Monterey   Co..    Cnl 

561    Lighthouse   Avenue. 
Two-story  concrete   store   buildlnc 
Owner — Fred    Cope.    Pacific    Grove. 
Architect — Robert    Stanton.    Carmel. 
Contractor- Harold     Geyer.     946     H"! 

lam    St..   Monterev. 


Elevator  Contract   Awarded. 
OFFICE   BLDG.  Cost.    $500,000 

SAN   FR.\NCISCO.     417  Montgomery. 
Ten   -   story  reinCprced   concrete  offlce 
building  (tar  and  gravel  roof,  steel 
sash,    two    elevators,    steam    heat- 
ing system,   terra  cotta  facing, 
plaster  throughout,   etc.) 
Owner — Louis   Lurie.   333   Montgomery. 
.\rchitect— W.     D.     Peugh.     333    Mont- 
gomery Street. 
Engineer— F.  W.  Kellberg.  320  Market 

Street. 
Contractor — Cahill   Bros.,   206   Sansome 

Street. 
Elevator— Otis  Elevator  1  Beach  St. 
.As  previously  reported,  electric  con- 
tract awarded  to  Alta  Electric  Co., 
467  O'Farrell  St.:  grading  to  Sibley 
Grading  and  Teaming  Co..  165  Lan- 
ders St.:  reinforcing  steel  to  Truscon 
Steel  Co..  604  Mission  St.:  lumber  to 
J.  H.  McCallum.  Bryant  and  Oak 
Grove  Streets:  underpinning  to  Harry 
Drake.  666  Mission  St.;  shoring  to  D. 
J.   &   T.   Sullivan.   1940  Folsom   Street. 


Contract  Awarded 

ALTER.VTIONS  Cost.    $2,000 

SAN  FRANCISICO.     50   Osgood  Place. 
.-\lteration.s   to  cafe. 
Owner — John    Sobrato.    premises. 
Architect— R.   R.   Irvine,   3431  Market. 
Contractor — San  Francisco  Const.  Co.. 
2530  Lombard   Street. 


Conti'act  Awarded 

ALTERATIONS  Cost,    $7.00(1 

SAN   FRA.NCISCO.     134    Maiden   Lane. 

.Mterations  to  building  (Girard's  Res- 
taurant). 

Owner — Mrs.  McRacken  and  Mrs.  O'- 
Nell. 

.\rchilect — Robert    Stanton,    Carmel. 

Contractor — Mullen  Manufacturing  Co. 
60  Rausch  Street.  • 


Contract  Awarded 

KESTAI^RANT  Cost.    »5.snn 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
340   East  Taylor  Street. 

One-story  frame  restaurant. 

Owner— O.  Pleraccl,  879  N  19th  S;.. 
San  Jose. 

.-Architect— Wm.  Higglns.  19  N.  Sec- 
ond St.,  San  Jose. 

Contractoi^John  Galotto.  233  W  ,-i 
James   St.,   Snn   Jose. 
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Contract   Awarded 

ALTERATIONS  V-^el.    J25.nn0 

SArRAMKNTO.    Sarrnniento  Co..   Cat. 

Tenth  St.   hC.    I  .ind  J  St«. 
Alterations    and     additions     to    Plaia 

building. 
Owner — Mrs.   Carrie  Harria. 
Arohltect— Not   Given, 
i-onlractor— Mills  Const.  Co  ,  C.4J  nui!' 

Bldg..   Sun  Frnnclsro 

Contract  Awarded. 

snroREs  Cost,  $9000 

o.\KLAND.  Alameda  Co..  Cal.  No. 
3312  Lakeshore  Avenue. 

One-story   brick   store   building. 

Owner — L.  D.  Cummlngs.  Haddon  Rd., 
Oakland. 

Architect— Not   Given. 

Contractor— F.  A.  Muller.  1416  Jeffer- 
son St.,  Oakland. 


Contract   Awarded. 

ADDITIONS  Cost,    $1129 

SAN  FRANCISCO.  Second  and  Bry- 
ant Streets. 

Showcase  in  waiting  room,  new  par- 
titions, etc. 

Owner — Schmidt  Lithograph  Co.,  Inc.. 
Premises. 

Architect — Not   Given. 

Contractor— Mills  Constr.  Corp..  54G 
Riiss  BIdg.,  San  Francisco. 


Planned. 

STORE  Cost,    $ 

MARYSVILLE.   Yuba   Co.,   Cal. 
New  store  building, 
(jwner — Van   Fleet  Estate. 
Architect — Not  Given. 

Present      building   on    site     will    be 
razed. 


Contracts   Awarded. 

ItEMODEL    BLDG.  Cost,    $48,500 

SACRAMENTO,  Sacramento  Co.,  Cai. 
Tenth  Street  bet.   I  and  J  Sts. 

Remodel  seven  -  story  office  buikliiis 
(recently  damaged   by  lire). 

Owner— West  Coast  Life  Insurance 
Company. 

Architect— S.  Heiman,  605  Market  St., 
San  Francisco. 

General  Work— Mill.-;  Construction  Co.. 
C45   Russ   Bldg.,    San   Francisco. 

Plumbing  and  Heating- Harvey  Hol- 
land, 1715  P  St.,   Sacramento. 

Electric — Westinghouse  Electric  Ele- 
vator Co..  1  Montgomery  .Street, 
San   Francisco. 

Elevator  Door  and  Cab — Patterson  & 
Koster    Iron    VVork«,    280    13th    St.. 

Plastering— Thos.  Scollan.  1309  J  St.. 
Sacramento. 

Rooflna--Bu.sh  Roofing  Co..  750  Stock- 
ton Ave.,  San  Jose. 

Wiring- Wm.  Foss.  3001  L  St.,  Sac- 
ramento. 

Glass- Habenicht  &  Howlett.  529  Clay 
St.,    San    Francisco.  * 


Plans  Being   Prepared. 

MARKET  Cost,    $20,000 

OAKLAND,  Alameda  Co..  Calif.  NK 
Telegraph    Ave.   and    Sycamore. 

One-story  reinforced  concrete  concrete 
market  (C0xl25-feet)  truss  roof, 
steel  rolling  doors,  plumbing,  wir- 
ing,  painting,   etc. 

Owner— H.  J.  Walton. 

Architect— S.  Heiman,  605  Market  St.. 
San    Francisco. 
Bids   will    be   taken    from    n    selectod 

list  of  contractors    in  about   1    week. 
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THEATRES 


To  Ask   Bids  Within   One   Week. 

ALTERATIONS  Cost.    $ 

NAPA.    Napa    Co.,    Cal.     Main    Street 

between   First   and    Pearl   Streets. 
Alterations   to  old   o  pera   house  'or 

theatre. 
Owner — Fox  West  Coast  Theatres,  9nS 

Market   St.,   San   Francisco. 
Architect— A.    A.    Cantin.    557    Market 

St.,   San    Francisi'o. 


Engineer— F,   W.   Kellberg,   320  Markei 
St.,   San  Francisco. 


•Septenib.  r    11,    nas 
Prospective  Bidders 

UE.MUDEl.  THE.VTKE        C".st,    J75.UII0 
SAN  FRANCISC(.\   1329  Fillmore  St. 
Komodel  and   refurnish   theatre   build- 
ing   (work    involves    remodeling    of 
foyers,    vestibule,   mezzanine   floor, 
complete   re-decorating,    plumbing, 
ventilating   fans,    electric   fixtures, 
new  seats,  etc.) 
Owner^Mission-Fiilmore   Theatre  Co., 

(New    FillVnoie   Theatre). 
.\rchitect— A.   A.  C^antin,   557   Market. 

Following     will     submit     bids.      Bids 
close  Sept.   18,   2  P.   M. : 

G.  P.   W.  Jensen,  320  Market  Street. 
Lindgren  &  Swinerton,  225  Bush  St. 
P.  J.  Walker  Co..  Sharon  Building. 
Jas.  L.  McLaughlin,  251  Kearny  St. 
F.  R.  Slegrist,  604  Mission  Street. 
(\Thill  Bros.,  206  Sansome  Street. 
Jacks  &  Irvine,  620  Market  Street. 
Dinwiddle  Const.  Co.,   Crocker  Bldg. 
Hannah  &  AVooldrldge,   268  Market. 
Alfred  J.  Hopper.  1769  Plea.sant  Val- 
ley Road,  Ple^lmont. 

All   of    San    Francisco    unless    other- 
wise noted.  • 


Sub-Bids   Wanted. 

AI^TERATIONS  Cost,   $30,000 

VALLEJO.  Solano  Co..  Calif. 
Alterations    and    additions    to    Strand 
Theatre    (to    seat    700;    work    in- 
volves    painting,     decorating,     re- 
modeling of  exterior  and  interior) 
Owner- Fox  West  Coast  Theatres,   OSS 

Market   St.,   San   Francisco. 
Architect— A.    A.    Cantin,    557    Market 

St.,  San  Francisco. 
Engineer— F.    W.    Kellberg,    320    Mar- 
ket St.,  San  Francisco. 
Contractor— Alfred    J.    Hopper,     17  6  0 
Pleasant    Valley    Road,    Piedmont. 
Sub-bids   are    being   taken   on   roof- 
ing,   plumbing,    sheet   metal,    structur- 
al steel  and  lathing  and  plastering  . 
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Revised    Plans    Being   Completed. 

NATATORIUM  Cost,   $75,000 

HAYWARD,  Alameda  Co.,  Cal.  Hay- 
ward  Memorial  Park. 

Reinforced  concrete  natatorium  (60  ft. 
wide.  3314  meters  long;  children's 
pool,    60x60    ft)    tile    scum    gutter. 

Owner — City   of   Hayward.'i. 

Architect— Jas.  Narbett,  474  31st  -St., 
Richmond,  and  Geo.  P.  Simonds, 
192   Main   St.,   Hayward. 

Structural  Engineer  —  Walter  Huber, 
Crocker  First  National  Bank  Bldg. 
San  Francisco. 

Mechanical    Engineer — Leland    &    Ha- 
ley, 58  Sutter  St.,  San  Franci.sco. 
Revised   plans   will   be   submitted   to 

the  City  Council  for  approval  on  Sept. 

IS. 


Plans  Completed. 

MAUSOLEUM  Cost,   $110,000 

.SAN   PABLO,    Contra  Costa  Co.,    Cal. 

Reinforced  concrete  mausoleum  (638 
crypts)  marble  and  bronze  interior 
etc. 

Owner  —  Roman  Catholic  Archbishop 
of  San  Francisso,  1100  Franklin 
St.,    San   Francisco. 

Architect— H.  A.  Mlnton,  525  Markei 
St.,   San  Francisco. 

Engineer— L.    H.    Nlshklan,    535    Mar- 
ket St.,  San  Francisco. 
Bids  will  be  asked  .shortly. 


Contract  Awarded 

RADIO    STATION  Cost,    $ 

MONTEURY,   Monterey  Co.   Cal.   Near 

Municipal   Wharf. 
Radio  broailcastlng  station. 
Owner  —  Monterey  Peninsula    Broail- 

casting  Company. 
Architeil--Not  Given. 


Contractor— Harold  C.  Geyer,  946  HpV- 
lam    St..    Monterey. 


BIDS    WANTED 

KLAMATH  AGENCY,  Ore.  —  Until 
Sept.  13,  1:30  P.  M.,  bids  will  be  re- 
ceived by  the  Superintendent  of  tlie 
Klamath  Indian  Agency,  Klaniaili 
Agency,  Oregon,  for  furnishing  and 
erecting  one  80-  and  one  107-ft.  gal- 
vanized steel  lookout  towers,  equiii- 
ped  with  inside  stairways  with  fre- 
quent landings  and  continuous  guard 
rails. 

.Specifications  obtainable  from  above 
office  and  on  file  at  the  office  of  tlie 
Indian  Warehouse,  23  Appraisei  s' 
Bldg.,   San   Francisco. 


GRANT    APPROVED 

MINES  FIELD,  Cal.— Public  Works 
.Administration  has  approved  a  grant 
of  $1,239,000  for  improvements  at  Los 
Angeles  Municipal  Airport,  Mines 
Field.  The  money  Is  to  be  used  to 
finance  the  construction  of  an  admin- 
istration building  and  hangars.  Los 
Angeles  City  Engineering  Bureau  of- 
ficials are  inspecting  airjiort  buildings 
and  equipment  in  Kansas  City  and 
Cliicago,  preparatory  to  completing  a 
$500,000  improvement  program  at  the 
airport,  including  grading  of  the 
field,  installation  of  a  sewer  system 
and   the  construction  of  runways. 


TO    AWARD    CONTRACT 

CALIFORNIA  -  NEVADA.  —  BoarQ 
of  directors  of  the  Metropolitan  Water 
District,  Sept.  6.  rescinded  its  action 
of  August  30,  rejecting  all  bids  for 
the  construi'tion  of  the  Boulder  Dam- 
Aqueduct  pumping  plant  transmission 
line.  The  board  then  rejected  all  but 
the  low  bid  of  Fritz  Ziebarth,  808  Se- 
curity Bldg..  Long  Beach,  and  re- 
turned the  certified  checks  of  the 
other  bid-ders.  The  amount  of  the  low 
bid  was  $407,246.71,  the  district  to 
furnish  the  steel  towers.  The  award 
can  not  be  made  until  the  board 
makes  a  decision  on  the  type  of  con- 
ductor to  he  used,  i.e.,  copper  or 
aluminum. 


Preliminary    Plans    Completed. 

.MUSEUM.    ETC.  Cost,    $75,000 

PENDLETON,  Oregon. 

Two-story  and  basement  museum  ami 

community  house  (77x150  feet). 
Owner — John  Vert  Community  Assn. 
.Architect — Jones    tt    Marsh,    Woodlark 

Bldg.,    Portland. 

20— MISC.  SUPPLIES  AND 
MATERIALS 


BIDS   OPENED 

OGDEN,  Utah.— Following  bids  re- 
ceived by  the  Bureau  of  Reclamation. 
Denver,  Colo.,  Sept.  3,  under  Spe<-. 
No.  716-D,  for  furnishing  precast  re- 
inforced concrete  pipe  for  u.se  in  con- 
struction of  structures  on  canals  in 
the  Ogden  River  Project; 

Utah  Concrete  Products  Corp.,  Salt 
Lake  City:  (1)  $15,162.87;  (2)  (3)  (4) 
no  bid. 

Collins  Concrete  &  Steel  Pipe  Co., 
Portland;  (1)  $18,621.62;  (2)  (3»  (4) 
no  bid. 

Utah  Concrete  Products  Co.,  Salt 
Lake  City:  (1)  (2)  no  bid;  (3)  $19,- 
872.05:    (4)    no   bid. 

Look  Joint  Pipe  Co..  Denver:  (I) 
(2)    (3)    no  bid;    (4)    $28,213.70. 

Bids   held   under   advisement. 


BIDS    OPENED 

LOS  ANGELES.  Cal.— Consolidated 
Steel  Corp.,  Ltd.,  6500  E.  Slauson 
Ave.,  Los  Angeles,  submitted  the  low 
bid  to  the  Metropolitan  Water  Dlst.. 
Los  Angeles.  Sept.  3,  at  $9032  f.o.b. 
Los  Angeles,  for  furnishing  140  lin.  ft. 
steel  movable  telescoping  forms  for 
concrete  cut-and-cover  conduit.  Spec. 
No.   122.     nie  work   involves; 
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"   (1)   I   sictlon.i  nf  Kteel   forms  In  3B-ft. 
.sections,  lump  num. 
.MiiHOlldated    Slfiel   Corp.,    Ltd.,    Los 
^,1^.,. I, .„_(])    $9032.      No    use   tax.     No 
ili.-icc.unt.      F.o.l).    Los    Angeles. 

WcHlern    I'lpp  &   Steel  Co.,   Los  An- 
gele.s — (1)    $11,075.       No    use    tax.    No. 
;•  dlsrounl.      Net    30    days.      F.o.b.    Los 
Angeles. 

Wlscim-sln  Bridge  &  Iron  Co.,  1662 
K.  SlaiiHon  Ave.,  Los  Angeles — (1) 
<il  ■.:2^,.  K.o.h.  Milwaukee.  Wis.  Use 
i..\.     ,i;;i2.').     Including    In    above    price. 

iiimt,    '-..    of   1%    10  days. 

P.iciflc    Iron    &    Steel    Co.,    241    W. 
.\^.■Mlu■    20,    Los    AnKele.-)— (1)    $13,902. 
Kn.l..     116th    and    Alameda    &ts.       No 
I    use  tax.     No  dl.scount. 


I    BIDS   OPENED 

l,OS  ANGlOLliS,  Cal.— Bids  for  fur- 
nistiinK  reinforcing  steel  under  Bid 
;  No.  H0."i4.  wore  opened  by  Saul  A. 
j  Joseph,  I'urehasing  Agent.  Metropoli- 
(  tan  Water  District,  Los  Angeles, 
j    September   4. 

I  All  prices  were  identical,  except  that 
all  bidders  did  not  submit  figures  on 
all  schedules.  The  bidders,  showing 
the  schedules  tiid  upon  were: 

Truscon  S-teel  Co.— Sch.  1.  3,  4,  6, 
.7,    S,    9,    10.    11.    12.    13. 

Security  Materials  Co. — Sch.  1,  3,  4, 
6  and   7. 

Blue  Diamond  Corp.,  Ltd. — Sch.  1, 
,2  3,   4,   5,   6,   7,   8,   9.   10.   11.   12  and  13. 

Ccmcrete  Engineering  Co. — Sch.  1, 
3.   4.    fi,    7,    8,    9.    10.    11,    12   and   13. 

Soule  Steel  Co.— Sch.  1.  2.  3.  4.  5,  6. 
7,  s.  9.  10.  11.  12  and  13. 

l.os  Angeles  Iron  &  Steel  Co. — Sch. 
1.   :i,   4,   5,   and  6. 

Trojan    Steel    Co.— Sch.    3    and    7. 

The   prices  bid   were: 

Schedule  1  — Item  (1)  $60.12;  total 
$9254.27. 

Schedule  2— Item  (1)  $58.40;  total, 
$10,088.60;  item  (2)  ■'4-in.  $.0788;  total, 
$41.61:  item  (2)  1-in.  $.135;  total, 
$371.39;  item    (4)   $.15;   total,   $10,550.80. 

Schedule  3— Item  (1)  $50.40;  total, 
$1014.55. 

Sihedule    4— Item     (1)    $51.40;    total, 
$13,973.60. 

-S-chedule  .1- Item  (1)  $60.90;  total. 
$2374.49;  item  (2)  $.135;  total,  $90.72; 
item    (3)   $.15;   total.   $10.05. 

Total   of   Schedule   5— $2475.26. 

Schedule  H— Item  (1)  $57.51;  total. 
$1204.26. 

Schedule  7— Item  (1)  $49.55;  total. 
$3504.18. 

Schedule  8— Item  (1)  $58.40;  total. 
$5019,48;  item  (2)  %-in..  $.0788;  total, 
$22.69;  item  (2)  1-inch  $.135;  total, 
$183.63;   item    (3)    $.15;    total.    $24.90. 

Total    Schedule    8— $5252.70. 

Schedule  9— Item  (1)  $59.20;  total. 
$11,948.34;  item  (2)  $.135:  total.  $339.07 
item   (3)   $.15;   total.   $48.90. 

Total   Schedule  9— $12,437.07. 

Schedule  10— Item  (1)  $58.80:  total. 
$23,388.29;  item  (2)  ^^i-in..  $.105;  total. 
$5.15:  item  12)  1-ln..  $.135;  total  $41.04 
item  (2)  IH-in.,  $.165;  total,  $63.86; 
item  (2)  7M-in..  $.195:  total.  $473.27; 
item    (3)    $.15:    total.    $52.50. 

Total   Schedule   10— $24,048.22. 

Schedule  11— Item  (I)  $60.90;  total. 
$9633.16;  item  (2)  $.135;  total.  $348.17; 
item    (3)   $.15:   total.   $38.70. 

Total    Schedule    11— $10,020.03. 

Schedule  12— Item  (1)  $58.40;  total. 
$8144.46:  item  (2)  $.135;  total.  $335.61; 
item   (3)   $.15:  total.  $37.50. 

Total   Schedule   12— $8517.57. 

Schedule  13— Item  (1)  $58.40;  total. 
$5019.48;  item  (2)  :Vi-in.  $0,788;  total, 
$22.69:  item  (2)  1-in..  $.133:  total. 
$183,63:   item  (3)  $.15:  total.  $25  50. 

Total    .Schedule    13— $5253.3ii. 

Add  sales  tax  in  each  case. 

Deductions  schedules  1  and  6.  $3 
ton   and    .schedules    2.    5.    8.    9.    10,    11, 


12  and  13.  t.'i.UO  ton  to  apply  against 
total  tonnage  ordered,  which  deduc- 
tion liiclude.t  proportionate  amount 
of  sales   tax  deducted. 

Term.",  net  cast.  30  days  from  date 
of  Invoice,  less  Mi  of  )'7r  payment 
within   10  days. 


BIDS    OPENED 

LOS  A.NlilOLK.S-.  Cal.— Bids  for  fur- 
nishing sealing  compound  and  while 
wash  materials  for  curing  concrete. 
Ill  accordance  with  Speclllcatlons  No. 
123.  wore  opened  by  the  Metropolitan 
Water  District.  Los  Angeles,  Sept.  3. 
The  materials  reiiuired  are: 

(1)  230.000  gals,  of  coal  tar  pitch  cut- 
back; 

(2)  575.000  lbs.  "'  white  wash  ma- 
terials with  Ingredients  pre-mixed; 

(3)  (alt.)  575.000  Ihs.  white  wash  ma- 
terials with  ingredients  separately 
pack  -d. 

F.  E.  Weymouth,  General  Manager 
and  Engineer.     The  bids  were; 

Chubbuck  Lime  Co..  iSOOO  Worth  St.. 
Los  Angeles— (1)  no  bid.  (2)  1.4c  lb., 
total  $8050.  Use  tax.  $241.50.  Grand 
total,  item  (2)  $8291.50;  (3)  1.4c  lb. 
Use  tax.  $241.50.  Total  $8291.50.  Dis- 
count, 2%  10  days.  Delivery.  Chub- 
l.\ick,    Calif,    or    Los    Angeles. 

Keilly  Tar  &  Chemical  Co.,  Indian- 
apolis, Ind.— (1)  16.7c  gal.,  $38,410. 
Use  tax.  $1152.30.  Total  $39,562.30. 
No  discount.  Delivery,  f.o.b.  cars 
plants  Newark,  N.  J.,  or  Chicago.  Op- 
tion to  district  to  take  70,000  gals, 
(item  1)  at  18 He  f.o.b.  Arrington. 
Utah,  total  $12,950,  plus  tax  $388.50 
balance  of  160,000  gals,  at  Newark, 
N.  J.,  or  (Thlcago,  at  16.7  c  gal. 

Morris  E^ngr.  Corp..  322  Trans- 
america  Bldg.,  Los  Angeles — (1)  no 
bid;  (2)  2.61c  lb.  $15,007.50.  No  use 
tax.  No  discount,  f.o.b.  1701  W.  Slau- 
son  Ave..   Los  Angeles. 

The  Barrett  Co..  40  Rector  Street. 
New  York  City,  N.  T.— (1)  17.7c  gal.. 
$10,710.  No  u.se  tax.  Discount.  2% 
30  days.  Delivery,  fast  steamer  from 
New  York  City. 

Sherwin-Williams  Co.  of  Calif.,  3170 
K.  Pico  Blvd..  Los  Angeles — (l)18%c 
Kal..  $43,125..  Use  tax.  $1293.75;  total. 
$44,418.75.  Discount.  1%  10th  prox. 
Delivery,  f.o.b.  cars  or  trucks  at  plant 
Chicago,  111.  If  delivery  desired  at 
Rice  or  Freda,  can  deliver  in  tank 
cars  or  drums. 


COMPLETE    BID    LISTING 

BOULDER  CITY.  Nevada — Follow- 
ing is  a  complete  list  of  bids  received 
by  the  Bureau  of  Reclamation.  Den- 
ver. August  29.  under  Spec.  No.  640, 
for  furnishing  structural  steel  sup- 
ports, gratings  and  handrailings  for 
the  walkway.s.  stairs  and  ladders  to 
be  installed  in  the  upper  Arizona  and 
upper  Nevada  tunnels  at  the  Boulder 
Ham.  Boulder  Canyon: 

(1)  Supports. 

(2)  Gratings. 

(3)  Handrails. 

Crane    O'Fallon    Co..      f.o.b.      Boulder 

City:    (1)    no   bid;    (2)    no   bid;    (3) 

$3427.15. 
Midwest  Steel  &    Iron   Works  Co..    f.o. 

b,    Boulder    City:    (1)    $15,717;    (2) 

$13,938;    (3)    $3200. 
United    Materials.    Inc..    f.o.b.    Boulder 

City:    (1)    no    hid;    i2)    $13,485;    (3) 

no  bid. 
Hendrick  Mfg.  Co..  fob.  Boulder  City: 

(1)  no  bid;   (2)  $13,485:   (3)  no  hid. 
American     Bridge    Co..     f.o.b.    Boulder 

City:    (1)    $17,409:    (2)    no   bid:    CD 

$4831. 
I'ennsylvania   Iron    &    Steel   Co. ..f.o.b. 

Boulder  City:  (1)  $13,860:  (?)  $1S.- 

485;    (3)    $3706:    combinations:    (1. 

2   and    3)    $32.71«. 


City     OrnamentaJ     Iron     Work!,     f.o.h. 

Los   Angeleii:    (1)    no    bid;    (2)    no 

bid;    (3)    {4>«20. 
Wordcn-Allen  (.'o..  f.o.b.   Boulder  Cllr: 

(1)  $14,400;   (2)  |13.48u;  (3)  no  bid. 
Welded      Products      Co.,      Inc..    f.o.b. 

Boulder  City:    (1)   no  bid;   <2)   $)3.- 

485;    (3)    no  bid. 
Associated    Piping  &   Knglneering  Co.. 

Ltd..    f.o.b.    Boulder    City:    (1)    no 

bid;    (2)    no  bid;    (3>   $4000. 
Fabricated    Steel    Products   Co.,    f.o.b. 

lioulder   City:    (1)    no   bid;    (2)    no 

bid;    (3)    $4748. 
Arthur   J.    O'Leary    &   Son   Co..    f.o.b. 

Chicago:    (1)    $11,100;    (2)    $13,226; 

(3)   $3700. 
Ornamental      Iron      Work    Co.,    f.o.b. 

Akron,    Ohio:     (1)    $15,500;    (2)    no 

bid:    (3)    no   bid. 
.Iiihn  W.  Beam,  f.o.b.  Peotone,  III.:   (U 

$11,275;       (2)     $12,465;      (3)     $4330; 

combinations:    (1.    2  and   3)    $33,000 
GaiT      Structural      Steel      Co..      f.o.b. 

Boulder   City:    (1)    $12,624;    (3)    no 

bid. 
Consolidated    Steel    Corp..    Ltd.,    f.o.b. 

Los  Angeles;   (1)  $15,242;   (2)  $13.- 

961;    (3)    $6006. 
Superior  Mfg.  Co..  f.o.b.  Boulder  City: 

(1)  no  bid:   (2)  $13,485;   (3)  no  bid. 
K.    Burkhardt  &     Sons   Steel  &     Iron 

Works,   f.o.b.   Denver:   (1)   $20,284; 

(2)  $18,253.52;    (3)    no   bid. 
Blaw-Knok    Co..    f.o.b.    Boulder    City: 

(1)   $15,600;   (2)  $13,485:   (3)  no  bid. 
Dravo-Doyle  Co..   f.o.b.   Boulder  City: 

(1)   no  bid;   (2)   $13,485;   (3)   no  bid. 
Reliance      Steel    Products     Co..    f.o.b. 

Boulder  City:   (1)  $14,265;  (2)  $13.- 

485;    (3)    no  bid;   combinations:   (1, 

and   2)    $26,460. 
Stupp   Bros.   Bridge  &   Iron  Co..   f.o.b. 

St.   Louis:    (1)   $12,670;   (2)   no  bid; 

(3)  no   bid. 

Kerlow    Steel      Flooring     Co.,      f.o.b. 

Boulder      City;    (1)      no    bid;     (2) 

$13,485;    (3)    no   bid. 
Vulcan  Rail  &  Constr.  Co.,  f.o.b.  Mas- 

peth.    N.    Y.:    (1)    no    bid;    (2)    no 

bid:    (3)   $3340. 
William  F.  Klempt  Co..   f.o.b.  Boulder 

City;    (1)   no   bid;    (2)    $13,485;    (3) 

no  bid. 
Atlas    Pipe     Railing     Co..    Inc.,    f.o.b. 

Long    Island   City.    N.    Y.:    (1)    no 

bid:   (2)   no  bid;   (3)   $4725. 
Universal      Mfg.    Co..    f.o.b.      Boulder 

City:    (1)    no    bid;    (2)    $13,485;    (3) 

no  bid. 


CONTRACTS    AWARDED 

LOS  ANGELES.  Cal.— Contracts  for 
furnishing  reinforcing  steel  under  the 
Purchasing  Department's  Bid  No.  44.- 
054  were  awarded  by  the  Metropoli- 
tan Water  District  Sept.  6.  as  fol- 
lows : 

Blue  Diamond  Corp.,  Ltd..  1280.88 
tons  fabricated  hoops  under  Schedules 
•>.  5.  8.  10.  11.  12  and  13  at  $74,019.64 
arrd  271.86  tons  intermediate  grade  bil- 
let steel  under  Schedule  4  at  $14,- 
301.36. 

Los  Angeles  Iron  &  Steel  Co..  90.83 
tons  rail  steel  under  Schedules  3  and 
7  at  $4622.79:  and  174.87  tons  inter- 
mediate grade  billet  steel  cut  and  bent 
at    $10,172.24.  * 


CONTRACT    AWARDED 

OAKLAND.  Cal.— Ross  Carrier  Co.. 
611  Howard  St..  San  Francisco,  at  $4.- 
985  awarded  contract  by  the  Oakland 
Port  Commission  for  furni»=bing  and 
installing  one  lumber  carrier. 


CONTRACT    AWARDED 

SAN  FR.\XCISCO — Sudden  Lumber 
Co..  Evans  and  Quint  Sts..  San  Fran- 
cisco, at  $3,724.69  plus  $106.67  cartage 
(barge  to  Sawyers  Camp,  awarded 
contract  by  T.  A.  Brooks.  Purchaser 
of  Supplies.  City  Hall,  under  Bid  X'>. 
1431.  for  furnishing  Redwood  and  Ore- 
gon Pine  lumber  for  the  San  Francisco 
Water  Department. 
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Bid   calls   for  construction    machinery   and    materials   and    miscellaneous  equipment    and    supplies   purchased    by 
Federal,  State,   Municipal  and  other  Public  agencies. 


SAN  FRANCISCO  CITY 


SAN  FRANCISCO  -fntil  Sfpt.  1(5.  3 
r,  M..  l«lds  will  be  ifieived  by  T.  A. 
Brooks,  Purchaser  of  Supplies.  Rottm 
270.  City  Hall,  under  Bid  No.  ll.lS, 
for  furnishing  lu.OOU  fl.  of  2-')»-in.  tin' 
hose  and  1.000  ft.  of  1-ln.  chemical 
rubber  hose. 

.**"pe(ifirations  i"bt:iinaf»!p  fr'^m  nbovo 
..mce 


WAR  DEPARTMENT 

KORT  MASON.  Cat— Until  Sept.  Is. 
HI  A.  M..  bids  will  be  received  by  the 
Quartermaster  Supply  Officer.  San 
Francisco  General  Depot.  Fort  Mason 
under  Order  No.  928-36-57.  R.M.  4U. 
>iemo   73.18,   for  furnishing: 

(1)  one  electric  truck  (less  battery) 
platform  type,  4 -wheel,  not  less 
than   2.000   lb.    capacity: 

(la)  (alt.)  one  gasoline  powered  truck 
platform  type.  4  -  wheel,  2-whnI 
drive,  not  less  than  2,000  lb.  ca- 
pacity; 

(2)  1  battery  for  above  electric  truck. 
Specifications  obtainable  from  above 

ofHce. 


FORT  MASON.  Cal.— Until  Sept.  IS. 
10  A.  M..  as  previously  reported,  bixis 
will  be  received  by  the  Quartermaster 
Supply  Officer.  San  Francisco  General 
Depot,  Fort  Mason,  under  Order  No. 
92S-36-,i7.  R.M.  40.  Memo  733S.  for  fur- 
nishing one  electric  truck  (less  bat- 
tery) platform  type.  4-wheeI.  not  less 
than  2.000-lb.  capacity,  and  one  bat- 
tery for  above  electric  truck. 

OrlRinal  bid  form  calling  for  alter- 
nate bids  on  a  gasoline  truck  has  been 
ihanged  and  bids  will  only  be  receiv- 
ed  for   the  electric  truck. 

Specifications  obtainable  from  above 


i.ffic 


EAST  BAY  UTILITY  DIST. 

OAKLAND,  Cal. —Until  September 
IS.  5:30  P.  M..  bids  will  be  received  by 
the  East  Bay  Municipal  Utility  Dist.. 
John  H.  Kimball.  Secretary.  512  16th 
.>?f..  Oakland,  under  Proposal  No.  LS- 
154.  for  furnishlnc: 

(1)' 54.500  lin.   ft.  3/16-in,    thick.   24-in. 
diam.    electric    welded    sheet    steel 
pipe. 
(2)  11.000  lin.   ft.   3/16-ln.    thick.   20-in. 
diam.  do. 
Materials   are    required    for    the   dis- 
tribution   system. 

MET.  WATER  DISTRICT 


LOS  ANGKLES.  Cal.  —  Until  Sept. 
25.  10  A.  M..  bids  will  be  received  by 
the  Metropolitan  Water  District,  306 
W.  3rd  St..  Los  Angeles,  for  furnish- 
ing electrical  conductor,  connectors, 
repair  sleeves,  suspension  clamps. 
armor  rods,  and  vibration  dampers  for 
the  230-Kv  transmission  line  and  ap- 
purtenant works,  between  Boulder 
dam  and  the  Colorado  River  Aqueduct 
pumping  plants.  Specifications  No. 
126. 

Bids  arc  invited  for  furnishing 
hollow  copper  and  steel-reinforced 
aluminum   conductor. 

Plans  may  be  obtained  from  the  en- 
gineer, room  1007.  306  W.  3rd  St..  Los 
Angeles,  upon  payment  of  $2  per  set, 
not  returnable. 

Certified  or  cashier's  check.  $50,000. 
F.  E.  Weymouth.  General  Manager 
and  Chi^f  Engineer. 


SANTA  CRUZ  COUNTY 

SANTA  CRUZ.  Santa  Cruz  Co..  Cal. 
-Until  Sept.  16,  9  A.  M.  (to  be  op- 
ened at  9:30.^A.  M.)  bids  will  be  re- 
ceived by  the  Santa  Cruz  City  Coun- 
cil, S.  A.  Evans.  City  Clerk,  City  Hall. 
Church   St..  for  furnishing: 

(1)  30   c.y.   1:2:4   mix  Portland   cement 

concrete; 

(2)  125    tons   pre-mi.\ed   asphaltic   con- 

crete and  rock  or  calrock; 

(3)  350  tons  of  crusher  run  base  rock: 

(4)  9    bbls.    emulsified    asphaltic    L3X 

road  oil. 
Delivery   fob   trench   site. 
Specifications  obtainable  from  aljove 
office. 


S.\NT.\  CRUZ.  Santa  Cruz  Co..  Cal. 
—Until  Sept.  16,  9  A.  M.  (to  be  op- 
ened at  9:30  A.  M.)  bids  will  be  re- 
ceived by  the  .Santa  Cruz  City  Coun- 
cil. S.  A.  Evans,  City  Clerk,  CltJiHall. 
Church   St..  for  furnishing: 

(1)  1.610   pounds  Leadite; 

(2)  50   lbs.    *i-in.   braided    hemp    paili- 

ing. 

Del%-ery  fob  City  Corporation  Yards 
.Santa  Cruz. 

(1)  Compound  water  meter  3x%-in.. 
Model  C.I.  all-bronze  type  or  equal, 
as  made  by  Hersey  Mfg.  Co..  of  ,Scui:ii 
Bo.ston,   Mass. 

Delivery  fob  City  Corporation  Yards 
Santa  Cruz. 

Specifications  obtainable  from  above 
office. 


SANTA  CRUZ,  Santa  Cruz  C,,..  Cal. 
—Until  Sept.  16,  9  A.  M.  (to  be  op- 
ened at  9:30  A.  M.)  bids  will  be  re- 
ceived by  the  Santa  Cruz  City  Coun- 
cil, S.  A.  Evans,  City  Clerk.  City  Hall, 
Church  St..  for  furnishing: 
(  1)   512   l.f.    Class   150   cast    iron    pipe. 

8-in.  Tliameter: 
(  2)    666  l.f.   do.   10-in.   diameter: 
(3)   200  l.f.  do.   4-in.  diameter; 
(   4)    2   tees  4xlOxlO-in.. 
(   5)   3  tees  4x8x8-in.; 
(  6)  1   reducer.   Sxl4-in.; 
(   7)  1  cross  8x8xl4-in.; 
(  S)   1   wye.   6x6x4-in.; 
(  9)    1    wye  6x6x6-in.; 
(HI)   1    45-degree   bend.    4-in.: 
ni)   1    45-degree  bend.    6-in. 

-Ml   fittings   shall   be   bell   cast    iron. 
Specifications  obtainable   from  above 
"ffice. 


K\NTA  CRUZ.  Santa  Cruz  Co..  (V,l 
—Until    Sept.    16,    9   A.    M.    (to   be    op- 
ened  at   9:30   A.    M.)    bids   will   be   re- 
ceived  by  the   Santa   Cruz  City  Coun- 
cil, S.  A.  Evans.  City  Clerk.  City  Hall. 
Church   St..   for  furnishing: 
(1)    1.330  l.f.    %-m.  copper  service  pipe 
outside  diameter  0.875.  wall   thick- 
ness   0.065    with     ASTM    Class    A 
.specifications; 
12)    53  corporation  stops  with  straight 

coupling   nuts,    size    %-in.; 
(3)   53  ground  key  curb  stops  without 

check,  size  %-in.: 
(t)  53  three  part  unions  copper  to  cop- 
per.   ?i-in. 
Delivery  fob  City  Corporation  Yards 
Santa  Cruz. 

.Specifications  obtainable  from  above 
office. 


SANTA  CRUZ.  Santa  Cniz  Co..  Cal. 
—Until  Sept.  16,  9  A,  M.  (to  be  op- 
ened at  9:30  A.  M)  bids  will  be  re- 
ceived by  the  Santa  Cruz  City  Coun- 
cil, S.  A.  Evans.  City  Clerk.  Citv  Hnll 
Chnrch    Pt,,    for   furnishing: 


(1)  .s     6-in.     adjustable     valve    boxes, 
with  top,   box  and   sleeve; 

(2)  1  4-in,  standard  double  gate  valve 

(3)  1  6-in,  do; 

(4)  1   4-in.  horizontal  check  valve. 
Delivery  fob  City  Corporation  Yards 

Santa  Cruz. 

Specifications  obtainable  frri.i  above 
'tffice. 


ELDORADO  COUNTY 

PLACERVILLE.  El  Dorado  Co..  Cal. 
—Until  October  8.  2  P.  M..  bids  will 
be  received  by  the  El  Dorado  County 
Board  of  Supervisors,  Arthur  J.  Ko- 
letzke.  Clerk.  Placerville.  for  the  sale 
of  one  portable  air  compressor  and 
c^iuipment. 

The  compressor  may  be  seen  and 
examined  on  the  Mother  Lode  High- 
way on  the  J,  B.  Wagner  ranch,  lo- 
cated at   Pilot   Hill. 


KERN  COUNTY 


BAKERSFIELD.  Kern  Co..  Calif.- 
I'ntil  Sept.  16.  5  P.  M.  (to  be  opened 
S  P.  M.)  bids  will  be  received  by  the 
Bakersfield  City  Council.  V.  Van  Rip- 
er. City  Clerk,  City  Hall,  for  furnish- 
ing one  150-hp.  Diesel  powered  trac- 
tor, suitable  for  use  by  the  Street  De- 
partment. 

Specifications     obtainable     from    the 
i-it.v  manager. 


HUMBOLDT  COUNTY 

EUREKA.  Humboldt  Co..  Cal.— Un- 
til Sept.  17.  5  P.  M..  (to  be  opened  at 
s  P.  M.)  bids  will  be  received  by  John 
Giiffith.  Supt.  of  Public  Works.  524  D 
St..  Eureka,  for  furnishing  600  l.f.  of 
12-in.  Class  B  or  mono  cast  or  cen- 
trifugal cast,  bell  and  spigot  cast  iron 
water  pipe. 

Delivery  fob  dock.  Eureka.  60  days 
after  award   of  contract. 

Specifications  obtainable  from  above 
office. 


CANAL  ZONE 

PANAMA  CAN*L  ZONE.  —  Until 
Sept.  17.  10:30  A.  M..  bids  will  be  re- 
ceived by  A.  L.  Flint.  General  Pur- 
chasing Ofilcer.  The  Panama  Canal, 
Washington.  D.  C,  under  Schedule 
No.  3087.  for  furnishing  miscellaneous 
supplies   and   equipment,    including; 

Couje  -  type  automobile,  iron  and 
steel  car  wheels,  metal  beds,  pin-hole 
grinding  machine,  w-arehouse  trucks, 
copper  cable,  wire  rope,  magnet  wire, 
twist  drills,  pipe  dies.  a.s.sor;ed  files, 
shovels,  scoops,  spades,  sladge  ham- 
mers, crosscut  saws,  machetes,  rakes, 
clay  picks,  hollow  mortising  chisels, 
scythe  blades,  tinners'  snips,  bronze 
letters  and  numerals,  reflector  traffic 
signals,  aluminum  folding  rules,  wire 
fencing,  extension  laders.  antifriction 
iiiet.il.  asphalt-prepared  roofing.  rf>of- 
ing  felt,  dry  white  lead,  shellac,  lard 
oil,  transformer  insulating  oil,  hyrtrn- 
chloric  acid,  carbon  bisulphide,  cal- 
cium carbide,  calcium  chloride,  foun- 
dry sand,  fire-clay  brick.s.  foundry 
coke,  ferromanganese.  and  lumber 
'Southern  yellow  pine,  poplar  and 
white   oak). 

Sneciflcations  obtainable  from  abov.' 
office  an-d  from  the  Assistant  Purchas- 
ing .\gent.  The  Panama  Canal.  Fort 
Mason.   San   Francisco. 
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BRIDGES 


LOW    BIDDER 

KL.-\.MATH  COUNTY.  Ore.  —  C.  .t. 
Montag.  Couch  BIdg.,  Portland,  at 
$160,735  submitted  low  bid  to  Oregon 
■State  Highway  Comml.sslon.  R.  H 
Baldock.  State  Highway  Engineer  al 
Portland,  for  the  constructiop  of  a 
!t2-ft.  .steel  derk  girder  span  on  con- 
crete piers  and  1115  I.f.  of  concrete 
viaduct  approach  over  Klamath  Uivc- 
and  Great  Northern  Railroad  about  :i 
mile.s  south  of  Klamath  Falls  on  th" 
Klamath  Falls-Weed  Highway.  F,-'' 
oral   AM    Project    No.    205-C. 


CONTEMPLATED 

YUBA  COUNTY.  Cal.  —  Board  of 
Supervisors  has  directed  County  E^i- 
gineer  Oscar  Lanzendorf  to  make  pre- 
liminary plans  for  a  new  steel  bridge 
acros.s  the  Feather  River  at  Nicolaus. 
Replacement  of  the  existing  bridge, 
using  existing  concrete  piers,  is  es- 
timated at  J125.000. 


CONTRACT    AWARDED 

DOUGLAS  COUNTY.  Ore.  —  Moun- 
tain .Slates  Const.  Co..  Eugene,  al 
$92,800  submitted  low  bid  and  award- 
ed contract  by  Oregon  State  High 
way  Commission.  Poniard  Sept.  5.  tor 
construction  of  54  29-ft.  composite  pile 
trestle  spans  and  one  41-ft.  2-in.  re- 
movable I  -  beam  span  with  27  -  foot 
roadway  and  two  .sidewalks  over  the 
Smith  River  on  the  Oregon  Coast 
Highway  near  Reedsport,  Federal  Aid 
Project    No.    140-D. 

Total   bids  follow: 
Mt.    States  Const.   Co..   Eugene. .$92.80" 

Tom   Lilleho.    Reedsport 97.631 

Shattuck    &   Neland.    Portland...  99.G03 

Teufel    &    Carlson.    Seattle 101.311 

C.  J.  llontag  &  Son,  Portland. .105. 942 
Kuckenberg-Wittman.  P'tland  .109.311 
Parker-Schram    Co..    Portland.  .118.147 

Mercer-Frazer   Co..    Eureka „n9.97:! 

P.    L.   Crook.s  Co..    Portland.          12S.2T' 

22— DREDGING,  HARBOR 
WORKS,  EXCAVATION 

BIDS    WANTED 

PORTLAND.  Ore.— Until  Sept.  1^. 
.1  P.  M..  bids  will  be  received  by  thi> 
U.  S.  Engineer  Offlce.  First  Portl:inil 
District.  :Major  Milo  P.  Fox.  Di.«tri.  I 
Engineer,  S06  Customhouse.  Poril:ino. 
under  Rid  No.  1198-36-96.  for:  (a)  cr.n- 
struction  of  a  dock,  sheet  piling  bulk- 
head and  certain  excavation:  and  (l.i 
construction  of  certain  loose  rock  em- 
bankments and  hand  -  laid  rip  -  rai 
slopes  at  the  U.  S.  Government  Moor- 
ings. No.  8010  NW  St.  Helens  R.iail 
Portland. 

Thte  work   involves: 

Section   "A" 
(1)    19.400    If.    sheet    piling,    in    phice: 


(2)    1.40U     lbs.      metal     fastenings,      in 

place,   for  Item  No.    1 ; 
(3>  33  c.y.   excavation; 

(4)  5„"jOO   I.f.    piling,    In    place: 

(5)  18.000  ft.    b.m.    lumber,    treated.    In 

place: 

(6)  59.400    ft.    b.m.    lumber,    untreated. 

In  place; 

(7)  1.500    lbs.     metal    fastenings,    in 

place,   for  Items   5  and   6. 
Section  "B" 

(8)  1,310  sq.    yds.    hand   laid   riprap,    in 

place; 

(9)  2,200   c.y.   loose  rock,   in   place. 
Plans    and    specifications    obtainable 

from    the   above  office. 


23— IRRIGATION  PROJ. 


BIDS   WANTED 

SAN  DIEGO,  Cal.— Until  Sept.  24, 
11  A.  SI.,  bids  win  be  received  by  tlio 
Public  Works  Officer,  11th  Naval  Dis- 
trict, foot  of  Broadway,  San  Diego, 
under  Spec.  No.  8072.  for  rep.airs  ;■> 
concrete  wharf  and  bulkhead  at  the 
Naval  Operating  Base  C.\air  Station) 
San  Dieso. 

The  work  Includes  repairs  to  the 
existing  concrete  superstructure  of 
concrete  wharf  and  exposed  faces  of 
the  existing  concrete  bulkhead  which 
have  deteriorated,  cracked  and  spall- 
ed.  due  p.irimarily  to  rusting  of  rein- 
forcing steel.  The  repairs  will  ctn- 
slst  of  the  breaking  out  of  the  con- 
crete as  required  to  expo.se  and  cle.m 
the  reinforcing  steel,  the  cleaning  and 
sand-blasting  of  the  exposed  concrc'c 
surfaces  and  the  exposed  reinforcing 
steel,  and  the  building  up  and  replac- 
ing of  the  broken  out  concrete  b.v  tin- 
cement  gun  method.  The  work  al;' 
in_cludes  the  waterproofing  ot  the  re- 
paired   areas   of    the    concrete    wnai.. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
SIO.OO.  ■>. 


TO   ASK    FUNDS 

HUENEXIE.  Ventura  Co.,  Cal.  — 
Dxnard  City  Council  has  voted  to  ac- 
cept the  proposal  of  Richard  Bard  of 
the  Hueneme  Dock  Corp.,  to  accept 
the  proposed  Hueneme  harbor  as  a 
municipal  project.  The  council  also 
voted  to  apply  for  a  PWA  grant  of 
$760,000,  and  to  accept  financing  by 
the  Hueneme  Dock  Corp.  to  the  ex- 
tent of  $935,000,  under  a  lease  and 
franchise  agreement.  City  Attorney 
Charles  F.  Blackstock  Wius  authorized 
to  file  the  application  in  Los  Angeles. 
The  proposed  work  involves  construc- 
tion of  a  channel  protected  by  a  stone 
jetty,  a  central  turning  basin,  wharf- 
age facilities,  transit  sheds,  trackage, 
and  necessary  highways.  Colfl  Chas. 
T.  Leeds.  605  West  10th  St..  Los  An- 
geles, is  the  Chief  Engineer.  Richard 
Bard  is  president.  Harold  A.  Forbes, 
vice-president,  and  Herbert  G.  Lyttle, 
secretary. 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN. 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


FUNDS    GRANTED 

MODESTO,  .Stanislaus  Co..  Calif.— 
The  Federal  Public  W..rks  Admlnin- 
tratlon  has  allotted  a  grant  of  I32.17.'> 
to  aid  in  financing  the  repairing  and 
lining  of  the  Modesto  Irrigation  ni»- 
irict's  main  canal.  Plans  have"  been 
prepared  and  will  be  sent  to  the  FWA 
frjr  approval.  Total  estimated  cost  of 
the  work  Is   $72,000. 

Neil    M.    Cecil.    Irrigalion   Engineer. 

25— MACHINERY  AND 
EQUIPMENT 

BIDS   OPENED 

BOULDER  CITY.  Nevada— Follow- 
ing bids  received  by  the  Bureau  of 
Reclamation.  Denver.  Colorado.  Aug 
23.  under  Spec.  No.  710-D.  for  fur- 
nishing one  relay  hoard  for  Installa 
tion  in  the  287.5  kv.  switch  yard  at 
the  Boulder  Power  Plant,  Boulder 
Canyon   Project: 

Wolfe  &  Mann  Mfg.  Co..  Baltimore 
$2213. 

Westinghouse  Electric  &  Mfg.  Co.. 
Denver.   $4200. 

Mine  &  Smelter  Supply  Co.,  Den- 
Ter,    $4200. 

General  Electric  Co..  Schenectady. 
New  York.   $4315. 

All   bids  net.   f.o.b.    Boulder  City. 


BIDS   OPENED 

OGDEN.  Utah.— Following  bids  re- 
ceived by  the  Bureau  of  Reclamation, 
Denver,  Colorado,  August  29,  under 
Sec.  No.  714-D,  for  furnishing  three 
motor-driven.  double  drum.  radial 
gate  hoists;  two  4x5-ft.  and  one  5x6- 
ft.  high  pressure  gates,  together  with 
hydraulic  hoists,  gate  bangers,  con- 
duit lining  sections  and  conduit  lining 
transitions ;  and  two  remote  control 
gate-position  indicators  for  installa- 
tion in  the  spillway  and  outlet  works 
at  the  Pine  View  Dam.  Ogden  River 
project.   Utah: 

(1)  Hoists; 

(2)  Gates. 

Hardie  Tynes  Mfg.  Co..  f.o.b.  Birm- 
ingham:   (1)    no  bid;    (2)   $17,995. 

Joshua  Hendy  Iron  Works,  f.o.b.  Sun- 
nyvale, Calif.:  (1)  no  bid;  (2) 
$20,029. 

Commercial  Iron  Works,  f.o.b.  Port- 
land, Ore.:   (1)   $2695:    (2)   no  bid. 

Thomas  Spacing  Machine  Co..  f.o.b.' 
Glenshaw.  Pas.:  (1)  $3320;  (2) 
$29,980;    combination.    $24,100. 

Long  Beach  Iron  Works,  f.o.b.  Long 
Beach.  Calif.:  (1)  $28.iO;  (2)  n*' 
bid. 

John    W.    Beam,    f.o.b.    Denver,    Colo.: 

(1)  $3500;    (2)    no   bid. 

Beall  Pipe  &  Tank  Corp.,  f.o.b.  "Port- 
land,  Ore.:    (1)   $3033;    (2)   no  bid. 

Lake  Shore  Engine  Works,  f.o.b. 
Marquette.  Mich.:  (1)  $4650;  (2) 
no  bid. 

Western  Foundry  Co..  f.o.b.  Portland, 
Ore.:    (1)   $2679;    (2)    no  bid. 

Rnsedale  Foundry  &  Machine  Co.. 
f.o.b.     Pittsburgh    Pa.:    (1)    $3250; 

(2)  $19,100. 

Steacy  Schmidt  Mfg.  Co.,  f.o.b.  York, 

Pa.:    (1)    no   bid;    (2)    $19,730. 
Baxter    Foundry    &    Machine    Works, 
fob  Ogden:   (1)  $3555.50:   (2)  no  hid 
Bids  held   under  advisement. 


BIDS   OPENED 

RYE   PATCH   DAM,    Nevada  —  Fol- 
lowing   bids    received    by    the    Bureau 
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"f    Rpclamatlon.      Denver,      Colorado, 
Sept.    t.    under   Spec.    No.    "13-I>.    for 
rumlshing   five   power-driven,   double- 
druni.    radlal-sate      hoists      with    one 
portable    gasoline    engine    driven    unit, 
•  •nd   four  3-ft.    6-in.   x   3-ft     d-iii.    hich 
pressure  gates,   together  with   frames, 
hoists,  and  semi-automatic  gate  hang- 
ers,   hydraulic    gate   hangers,    conduit 
linings,   and  conduit  lining  transitions 
fi'r  install.ition   in   spillway   and  nutlet 
works  of  the  Rye  Patch   Dam,   Hum- 
iKildt  Project,   Nevada. 
()  Radial  gate   hoists: 
(2)   High   pressure   gates. 
KosediUe    Fdry.    &    Machine    Co.,    f..lj 
Pittsburgh.     Pa.:     (1)     $5700;      (2) 
$14,100. 
iiKumwa  Iron  Works,  f.o.b.  Ottumwa, 
Iowa:   (1)   no  bid;   (2)   J11.200. 
<igden  Iron  Works,  f.o.b.  Ogden,  Utah 

(1)  »67«8:   (2)   no  bid. 
("nnimerrial   Iron   Works,   .f.o.b.   Port- 
land.   Ore.:    (1)    $.';352;    (2)    $10,723; 
combination,    $15,673. 
•Vestern    Foundry    Co..    fnlt    I'urtland. 

Oregon:    (1)    $4297:    (2)   $11,02.5. 
Hardie-Tynes    Mfg.     Co.,     f.o.b.     Bir- 
mingham.   Ala.:    (1)    no    bid;    (2) 
llfi.SitO. 
.lovhua  Hendy  Iron  Works,  f.o.b.  Siln- 
nyvale,     Calif.:      (1)    no     bid;    (2) 
$16,400. 
IJike    Shore       Engine       Works,     f.o.b. 
Marquette,    Mich.:     (1)    $8100;     (2) 
no  bid. 
Baxter  Foundry  and   Machine  Works, 
f.o.b.    Rye    Patch,    Nev.:    (1)    $6 - 
204.27;    (2)    no  bid. 
I-ong    Beach    Iron    Works,    f.o.b.    Long 
Beach.    Calif.:    (1)    $6425;    (2)    $13,- 
488;    combination,    $19,600. 
Thomas    Spacing    Machine    Co..    f.o.b. 
Glenshaw,  Pa.:    (1)  $6260;   (2)  $15,- 
250;    combination.    $21,200. 
Bids   held   under  advisement. 


CONTRACT    AWARDED 

I^i.S  ANHELES,  Cal.-Harnischfeger 
r-orp..  2029  Santa  Fe  Ave.,  Los  An- 
ueles  awarded  contract  by  the  U  S 
Engineer  Offloe.  75]  S.  Figueroa  St.! 
I.OS  Angeles,  at  $21,000  each,  for  fur- 
nishing 4  dragline  excavating  ma- 
chmes  under  Bid  No.    ER509-3e-16. 

CONTRACTS    AWARDED 

Hom  DER  CITY,  .Vev.  -  American 
Hr.dge  Co.,  Pittsburgh.  Pa.,  at  $67  77!» 
awarded  contract  by  the  Bureau  of 
Reclamation,  Denver,  under  Spec.  Nn 
.34.  for  furnishing  structural  steel 
transmission  towers  and  swithyard 
structures  for  circuits  Nos.  2,  4  and 
■■>  at  the  Boulder  Power  Plant 

Complete    bids   publi.sneu    August   7. 

$126,680    has    been    awarded    contrart 
for  furnishmg  control  equipment. 

BIDS    OPENED 

b.rtri'^^f .  'i''^^''  •''■*=^-  -  I-'onowing 
lamation,  Denver.  Colo..  Sept.  9  un- 
der Spec.  No.  639,  for  furnishing  t  v„ 
ZT^l'  ""*"•  'l^.'OO-hp..  ISf^rpn 
hydraulic  turbines  and  two  gover- 
nors with  pumping  equipment  for  re^'- 

Installation  in  Boulder  Power  Plan  I 
Boulder  Canyon    Project' 

Schedule    (1):    two    11,-,.000-hp     hv- 
draullr  turbines:   fa)   spare  parU-   n„ 

yZ.  '°'-  "T"""*^  Krinding^ppara  ! 
us  and  wheels. 

hli^e?*'!"'.^  '^'  •''"^■'^•■"'"•s  for  tur- 
nines:    fa)    spare   parts 

Pelton  Water  Wheel'co  San  I-Van 
rigoo:  rail  shipment;  CI)  J-l-,!  nnn-  /i„. 
IJ7.899.B0;   fib)   $2,500:   }2;  no  bi<i 

Pelton  Water  Wheel  Co..  .San  Fran- 
cisco:  water  shipm't:   fi)   $5^;(t  non  /il 
»2^S99.60;    „b,    IZMO:  V:'/'''/'' ' 

Newport  News  Shipbuilding  C.^  v 
T.,  rail  shipment:  <u  tMH  ::■:',■'■',■', , 
$».«0f.:    Mh)   $»!.685;    f2)   no  hid." 


-Vewport  News  Shipbuilding  Co  ,  .V. 
Y..  water  shipment:  (1)  ♦."73,S4o;  (la) 
$28,600;   (lb)   $8,68.1:   (2)  no  bid. 

S.  Morgan  Smith  Co..  York,  Pa.: 
rail  .shipment:  (I)  $736,175;  (la)  $26  - 
953.50:    (lb)   $2,000;    (2)    no  bkl. 

S.  -Morgan  Smith  Co.,  vviHor  sliij-- 
inent:  (1)  $740,175;  (la)  Jl'fi. 953  So- 
il b)    $2,000:    (2)   no   bid. 

Alli.'s-Chalmers  Mfg.  Co.,  Milwaukee 
rail  .shipment:  (1)  $739.8(10:  ;la)  $37- 
519;    (Ih)    $4,970;    '2)    nt  bid. 

.\lll.s-Chalmers   Mfg.    Cu  .    Ai  ' '    .. 

v-iiter  shipm't:    (1)    S711.495:    (la)    $:J7- 
519:    (lb(    $4,970T   (2'.    no   bid. 

Woodward  Governor  Co.  HorUroul. 
111.:  rail  .shipment:  (!)  no  bid;  (2)  $30- 
SOO:    (2a)   $500. 

Woodward  Governor  Co.,  i;r>ikford, 
111.:  water  shipmepi:  (1)  no  bid;  ('')' 
$31,840;    (2a)    $500. 

'!if1.s  held  unde:-  advisemerl. 


BIDS   OPENED 

BOCLnER  CITY.  .Nev.  —  FollowinR 
l.id.s  received  by  the  Bureau  of  Rpr- 
lamation,  Denver,  Colo..  Sept.  9.  un- 
der Spee.  No.  638,  for  furni-shing  and 
mstalling  two  82,500-kv-a.  l.?0  -  rpm, 
vertical  -  shaft,  alternating  cii.-rent 
generators  for  Boulder  Power  Plant 
Boulder   Canyon    Pro.iect: 

(1)  two  82,5no-kv-a  generators; 

(2)  total   spare   parts. 

General  Electric  Co.,  fob  Schenec- 
tady, N.  Y.;   (1)  $1,342,000;    (2)  $52,185. 

Westinghoiise  Electric  &  Mfg.  Co.. 
f'>l)  East  Pittsburgh,  Pa.:  (1)  $1,389- 
nOO;    (2)    $52,280. 

-■Mlls-Chalmers  Mfg.  Co  fob  Mil- 
waukee:   (1)    $1,423,880;    (2)    $53,295. 

Bids  held   und^r  advisement. 

BIDS    OPENED 

BOCLDER  CITY.  Nev.  —  F^oilowins 
bids  received  by  the  Bureau  of  Rec- 
lamation, Denver,  Colo.,  Sept.  9  un- 
der Spec.  No.  717-D,  for  furnishing 
one  dies^el_  engine  -  powered  towboat 
with  eqinprnent  for  service  on  Boul- 
der Reservoir.  Boulder  Canvon  Proj  ■ 
Harbor  Boat  BIdg.  Co..  "  fob  Ter- 
minal  Island.   Calif.,   $17,975. 

Tregoning  Boat  Co.,  fob  Seattle- 
$17,250;   Alt.,    $17,770. 

Wm.  M.  Whiting,  Long  Beach:  $21  - 
985. 

Boat  Service  Co.,  Inc.,  fob  New  Or- 
leans:  $18,840:    Alt..    $19,340. 

S.   E.   Sagstad  Bbat  Works,   fob  Se- 
attle:   $17,055. 
Bids  held   under  .ndvi.eement 


RAILROADS 


CONTRACT    AWARDED 

WESTWOOD,  La.ssen  Co  Calif  — 
Bert  Yarbrough.  Westwood.'  at  $  14 
per  track  foot  (based  on  hand  lavingi 
awarded  contract  by  the  Red  River 
Lumber  Co.,  Westwood,  for  furnish- 
ing labor  only  required  to  lay  approxi- 
mately «ix  miles  of  track  on  the  com- 
pany's Chester  main  line  railroad  be- 
tween approximately  114  miles  from 
Red  River  Junction  into  the  RocK 
<  reek  area  on  a  grade  now  being  pre- 
pared by  the  company's  construction 
department, 
f'omplete  bids  follow: 
Bert  Yarbrough.  Westwood  jo  1 1 
(hand). 

Ray  Fenncr,   Susanvllle,   $0  I's   (m-i- 
chine). 

J.    A.    Price,    Westwood.    $0.1. 'i    (mi- 
chine). 

Claus     Johnson,     Westwood      $(i  n-, 
(machine). 

rm?chtne)*    '''"^'"■'    ^^'--o"-    •*"•'' 

28^nRFEQLJIPMENT 

BIDS  WANTED 

RIO  VISTA.   Solano  Co.,   Cal.-Until 

September   12,    8    P.    M.,    bids   will    be 

Tv^XlJ^l^'"  V-ta  cVcoun! 

"•    »-   N.    Hitchcock,    City   Clerk,    City 


Hall,  for  furnishing  a  combination 
rescue  squad  and  light  wagon  for  the 
Fire   Department. 

Specmcations    obtainable    from    the 
above  office.  • 


BIDS    WANTED 

MARYSVILLE,  Yuba  Co  C.alif  — 
Cntil  Sept.  16,  8  P.  M..  bids  will  be 
received  by  the  Marysville  City  Coun- 
cil, Chester  O.  Gates,  Clerk,  Citv  Hall 
for  furnLshing  a  fully  equipped  fi.,- 
engine    for   the   Fire    Department 

The  engine  will  be  quipped  with  a 
■  ■lO-gal.  pumper,  a  300-gai.  auxiliarv 
lank,  dual  rear  wheels  with  4-wheel 
brakes.  900  ft.  of  2i/.-in.  hose  and  20ii 
ft.  of  1-in.  hose,  ladder.s,  tools  and 
incidental   fire-fighting  equipment 

Specifications  obtainable  from  above 
office.  •  , 


29— STREETS   AND    HIGH- 
WAYS 


BIDS   OPENED 

WHATCOM  CO.,  Wash.— Northwest 
Const.  Co.,  3950  Sixth  N.W.,  Seattle, 
at  $82,754.50  (metal  pipe  alternate' 
submitted  low  bid  to  Bureau  of  Pub- 
lic Roads,  W.  H.  Lynch.  District  En- 
gineer, Portland,  for  reconstruction 
grading  4.620  miles  of  Project  6-47 
located  within  the  Mt.  Baker-Nation- 
al  Forest,    Whatcom    County. 

(1)  corrugated   galv.    metal    pipe: 

(2)  reinforced    concrete    pipe. 
Complete    bids    follow: 

Northwest     Const.     Co..     Seattle:      (1) 

$82,754:    (2)    $83,414. 
Lucich  &  Co..   Seattle;   (1)   $85,035;    C>j 

$85,410. 
L.     Romano    Engr.    Co.,    Seattle:     (1) 

$85,886:    (2)    $86,486. 
J.    D.    Harms,    Inc.,    Seattle:    (1)    $87- 

873:    (2)  $88,548. 
Halloran    Bros.,     Seattle:     (])     $88  414- 

(8)   $88,976. 
Wilder    A     Montfort.     Blaine.     Wa.sh  • 

(1)  $93,970:    (2)    $94,473. 

Alex  Besoloff,   Seattle:   (1)   $95,753;    (21 

$96,444. 

Elliott   &   Co.,    Seattle:    (1)    $99,087;    f) 

$100,047. 
C.    L.    Creelman,    Seattle:    (1)    $99  770- 

(2)  $100,270; 

A.  C.  Greenwood  Co.,  Inc.,  Portia od- 
(1)    $104,090:    (2)    $104,840. 

P.  L.  Crooks  Co..  Inc..  Portland:  (1) 
$116,862:    (2)    $117,050. 

BIDS    WANTED 

STATE  OF  WASHINGTON.— Until 
Sept.  17,  10  A.  M..  bids  will  be  re- 
ceived by  L.  V.  Murrow,  Director  of 
Highways.  Oiympia,  for  highway  con- 
struction as   follows: 

Snohomish  County:  Grading,  drain- 
ing and  constructing  treated  pile  and 
timber  trestles  on  about  4.2  miles  of 
State  Rd.  No.  1,  Island  School-North, 
Public  Works  Project  No.  5960  in  Sno- 
homish County,  involving  about  20 
acres  of  clearing,  383,705  cu.  yds.  of 
excavation,  320  cu.  yds.  of  screened 
gravel  surfacing.  741  cu.  yds.  of  con - 
irete,  103.490  lbs.  of  steel  reinforcing 
Ijars.  13.500  lin.  ft.  cable  guai-d  rail 
Design  No.  6,  125  MBM  treated  tim- 
ber and  lumber.  340  cu.  yds.  .sack  rip 
rap  (concrete  Class  C).  7,0G3  lin.  ft. 
of  pipe  culverts  and  other  items. 

Stevens  County:  Grading,  draining, 
and  surfacing  with  crushed  stone  011 
about  1.9  miles  of  State  Road  No.  3, 
Colville  to  Palmers  Siding,  T7.  S.  W'k.s 
Program  Highway  Project  No.  WPH 
154-E.  in  Stevens  County,  involving 
about  24,150  cu.  yds.  of  excavation, 
6820  cu.  yds,  of  crushed  stone  sur- 
facing. 30  cu.  yds.  of  concrete,  528 
iin.  ft.  of  pipe  culverts  and  other 
items. 

Skamania  County:  Grading  &  drain- 
ing on  about  1.8  miles  of  State  Koad 
No.  8,  Cooks  East  to  Underwood  West 
Section  3,  U.   S.  W'ks   Program   High- 
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Uiiy  rrojr.t  No.  WI'Il  11211  III  Sk.i- 
Miiinl.i  Coiiiilv.  involvliiK  ahoiit  »  nnr.J 
i)f  rlr.'irliiir,  163.3m  cu.  yds.  of  exra- 
vntlnn.  2. CIO  ni.  ydH.  nf  concreti-.  lOD- 
gjn  Ili.«.  nf  Bti'cl  iPlnfoii'InK  bars.  2lil 
llii.     fl.     of    iilpc     ciilvprts     and     othor 

IfOfllH. 

Stevens  County:  OrartiiiK.  dralnlnR. 
iiiid  .siirfM.iiiK  Willi  i-niHlii'd  slono  on 
iihmit  2  niMos  of  Stale  rtoad  No.  22. 
Onion  Cicck  lo  Umldon  Spur  Tublli' 
Works  Projp't  No.  7570,  In  Sti'veiis 
County.  InvolvliiK  about  14  ivcrcs  of 
cdearlnK.  71. 2.10  in.  yds.  of  PXeavation. 
4.filO  <-u.  yds.  of  plaoinB  crushed  stone 
surfacinR.  7.5  MBM  tinibpr  and  lum- 
ber. 142  in.  yds.  rement  rubble  nin- 
sonry.  (142  lin.  ft.  of  pipe  eulverls  and 
other    items. 

rian.s  and  spocmiatlons  obtalnalile 
from  the  above  ofllce  upon  deposit  of 
t2.00.  ■> 

BIDS    WANTED 

LEWIS  CdlTNTY.  Wash.  —  Until 
Sept  11,  in  A.  M..  bids  will  be  re- 
eelVK'  by  the  Riireau  nf  Public  Roads. 
W.  H.  I.ynih.  District  ETnglneer.  316 
New  Post  Office  PldB..  Portland.  Ore., 
for  sradinK  1.634  miles  of  the  Mt. 
Rainier  National  Park  Stevens  Can- 
yon Project  4-E2.  located  within  the 
Mt.  Rainier  National  Park,  Lewis 
County. 

The  wok  Involves: 
(   1)   3  acres  extra  clearing: 
(  2)   1!    acres  grubbing; 
(  3)   160.00    cu.    yds.     unclassified    ex- 
cavation; 
(  4)  50.000  sta.   yds.   overhaul; 
(  6)  1.7  mi.  flnlshinK  earth  graded  rd. 
(  6)   5200  lin.  ft.   ronndiner  cut  slopes; 
(   71    SS     MFBM     untreated     timber    in 

place    tteniporary    trestles): 
(  S)   3600    cu.    yds.    mi.    overhaul    and 

cushion    haul: 
(  9)  4400   cu.    yds.    masonry: 

(10)  500  lin.  ft.   eulvert.s  (Alt.); 

(11)  200   cu.    yds.     masonr.v     guardrail 

(Type  2): 

(12)  50    lin.    ft.    extra     strength     rein- 

forced concrete  pipe  in  place; 

(13)  Lump  sum.  slope  stabilization. 
Plans    and    specifications    obtainable 

from   the  above  office.  ** 


NOTICE    TO    BIDDERS 

STATE  OF  CALIFORNIA  —  C.  H. 
Purcell,  State  Highway  Engineer,  has 
annoimced  the  cost  of  blue  line  prints 
for  the  State  Highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  shaet 
of  the  plans  showing  the  general  loca- 
tion of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  lay  out  and  bridge  de- 
tail sheets  will  be  furnished  at  cost 
and  become  the  property  of  the  pur- 
chaser. 

The  following  shows  the  cost  of 
such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramento on  September  11  and  18  and 
in  Los  Angeles  on  .September  12,  1935: 

IX-Kpr-145-ABC  bet.  Johannesburg 
and  Rt.  23.  Bids  to  be  opened  Sept. 
11  (PLANS)  No.  of  Sheets,  none: 
(CROSS-SECTIONS)  No.  of  Sheet.s. 
none 

VIII-SB«i  -  Ker-145-D.E,A.  between 
.Johannesburg  and  Rt  58.  Bids  to  bo 
opened  Sept.  12.  (PLANS)  &  (CROSS- 
SECTIONS,    none. 

XI-S.D-195-D.E  between  Rincon  and 
Morettis.  Bids  to  be  opened  Sept.  12. 
(PLANS)  none:  (CROSS-SECTIONS), 
none. 

IV-Mrn-l-C  bet.  Greenbrae  and  Alto 
Bids  to  be  opened  Sept.  18.  (PLANS) 
2,  no  charge;  (CROSS-SECTIONS), 
none. 

IV-Son-Sonoma  State  Home.  Bridge 
across  .Sonoma  Creek.  Bids  to  bo 
opened     Sept.     IS.     (PLANS)     No.     of 


sheets,    4;    cost.    4«c:    (CROSS  -  SEC- 
TIONS),   none:    total,    40c. 

IX-Ker-14G-A.n.  bet.  2  mllea  SW  ol 
.Senrli'H  and  Uademacher.  Bids  to  b» 
opened  Cept.  18.  (PLANS)  No.  of 
sheets  13;  coat,  $1.30;  (CROSS-SCE- 
TIONS)  No.  of  shetts,  83;  cost.  J8.30' 
total,    t9.60. 

Checks  for  the  above  should  be 
made  payubli-  tf»  the  Department  of 
I'lililii-  Works.  Division  of  Highways, 
and  should  accompany  the  request  for 
plans,  specifications  and  proposal 
forms  lo  the  office  of  the  State  High 
way  Engineer,  P.  O.  Box  1499.  Sac- 
ramento.   Calif. 


.\.  Telchert  He  .Son,  Inc.  rta/niiiK.-iito 
(1)    to. 10;    (2)    14.32:    total,    (l.'i,79H.4ii. 

I'nion  I'aving  Co.,  Han  Franciitco; 
II)    $1)10:    12)    14.94;    total.    tt7.81(i  30. 


BIOS    WANTED 

.MCNTICKEV  COUNTY.  Cal. -Until 
Sipl.  24.  2  P.  M..  bWn  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Hlghwayh,  L.  II. 
iJIbson,  DlHtrlct  Engineer.  50  Hlguera 
."^t.,  San  LuIh  Obispo,  for  applying 
seal  coat  on  8.7  miles  In  Monterey 
County,  between  King  City  and  two 
miles  south  of  Orecnneld. 

Plans  and  specifications  ob!ainahlc 
from    the   above  office. 


CONTRACT    AWARDED 

LOS  ANCELES  COUNTY.  Cal.— 
Cuy  F.  Atkinson  Co..  Russ  Bldg.. 
:i.>>n  Francisco,  at  $228,471.50  award- 
ed contract  by  the  Bureau  of  Pub- 
lic Roads.  San  Francisco,  for  4.10:! 
riiilcs  of  grading  on  .Sections  A  and 
i;  of  Route  61,  the  Angeles  Crest 
N.Tllon.Tii  4^orest  Highway,  Angeles 
.V:itioii:iI     Forest,     Los    Angeles    Co. 

CONTRACT    AWARDED 

SACRAMENTO  CO..  Calif.— Heatey 
Moore  Co.,  344  High  St.,  Oakland,  at 
$14,395.65  submitte<l  low  bid  and  was 
awarded  contract  by  the  Sacramento 
County  Board  of  Supervisors  for  the 
resurfacing  of  Rio  Linda  Blvd..  in- 
volving: 

11)   17.000   l.f.   headerboard; 
(2)   3.245    tons    asphaltic   concrete. 

Complete  bids  follow: 

Heatey-Moore  Co.,  Oakland:  (1)  $0  - 
IIS5:    (2)    $3.97;    total,    $14,395.65. 

McC.illivray  Const.  Co..  Sacramento. 
(1)    $0.12:    (2)    $4.12;    total,    $15,505.40. 


BIDS    WANTED 

fol,i;.v|H|,\  COUNTY,  Wash,— Un- 
lil  October  1,  1«  A.  .M.,  bids  will  be 
received  by  L.  V.  .Murrow.  Director  of 
Highways.  Oiympia.  for  conatructlng 
cable  guard  rail  on  about  1.9  miles  of 
State  Road  No.  3.  Dayton  to  N< » 
Hope  in  Columbia  County,  involving 
about  10,840  l.f.  of  cable  guard  rail 
Design  No.   2.:   State  project. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  ..f 
$2,110.  • 


BIDS    WANTED 

PIERCE  CO.,  Wash.— Until  Oct.  1. 
10  A.  M.,  bids  will  be  received  by  L. 
V.  Murrow,  Director  of  Highways, 
Oiympia.  for  paving  with  cement  con- 
crete and  asphaltic  concrete  about  !.'.< 
miles  of  .State  Road  No.  1.  South  Ta- 
coma  Way  between  South  40th  and 
South  M  Sis..  Tacoma;  U.  S.  Works 
Program  Highway  Projects  WPMH 
171-F  and  WPMH  171-1,  in  Pierce  Co.. 
involving  about  15,595  sq.  yds,  of  con- 


SEAL  BEACH— SEWAGE  TREATMENT  PLANT  —  CITY 


nish    floors   and 


nber; 


SEAL  ME.XCH  .Cal.— H.  A.  Teget, 
]S3  Princeton  St.,  Ontario,  at  $55,426 
submitted  low  bid  to  the  Seal  Beach 
city  council  Sept.  5  for  constructing 
a  sewage  treatment  plant  in  acord- 
ance  with  plane  prepared  by  Currie 
Engineering  Co.,  21»  Andreson  Bldg.. 
San  Bernardino.  The  proposed  plant 
will  be  of  the  trickling  filter,  sludge 
digestion    type. 

The  work  will  involve: 
S12  c.y.   excavation; 
552  c.y.    concrete; 
2.500  sq.    ft.    cement    fi 
walls; 
45.000  lbs.    reinf.    steel; 
4.000  brick; 

16.75  MFBH    rough    lu 
millwork: 
steel  sash: 

roofing,    tile    and    composition: 
75  ft.   gal.   pipe  handrail; 
miscellaneous   iron; 
painting: 

plumbing   fixtures; 
cast  Iron   pipe  and  fittings: 

3  8-in.   gate  valves; 

1  12-in.   gate  valve: 

32  ft.  6-in.    vitrified  sewer  pipe; 
240  ft.    18-in.  do; 

l.OOSft.    12-in.  do; 

100  ft.   24-ln.  tlo; 

vitrified    sewer  pipe    fittings; 
165  ft.  6-in.  tile  drain: 
4.050  ft.    4-in.    Plymouth   filter   under- 
dralns; 

2  2'/4-in.    galvanized    gate    valves; 

4  l!'5-ln.  do: 

1  2;/2-ln.  gas  check  valve: 
40  ft.   2'A-\n.   galv.   pipe  &  fittings: 

230  ft.    I'/i-in.  do: 

SO  ft.    2-in.  do: 

150  ft.    1-ln.  do: 


(1) 
,A) $47,000 

(B)  50,550 

(C)         55,100 

(D) fil.505 

(E) 53,116 


20  ft.    '.-in.  do; 

16  ft.   2-in.   black   iron  pipe  and  fit- 
tings; 

16  ft.    V/i-in.  do; 
60  ft.    chlorine    conduit; 

155  ft.   chlorine  hose: 
1  15-in.    dta.    butterfly    valve; 

1  12-in.  dia.  do; 

3  standard   manholes; 
1  chlorinator; 

1  500-lb.  scale: 

2  sewage    pumps   and   motors; 
1  sludge  pump  and  motor; 

1  hot  water  pump; 
1   circulating  pump: 

primary   clarifier  equipment; 

switchboard,  etc.: 
1,800  c.y.  filter  stone; 

17  c.y.   pea  gravel; 
38  c.y.   sand: 

1  sludge-bed    glassover; 
Pump   Station    "A",    Inc.    2   sew- 
age    pumps,     one     blower     with 
pumping  plant   panels,   and   out- 
lets: 
Pump  Station   "B"       do. 
The  items  bid  on  were: 
(II   treatment   plant: 

(2)  plump  station   "A": 

(3)  pump    station    "B"; 

(4)  1008  ft.   12-in.  vitrified  sewer; 

(5)  240  ft.    18-in.   vitrified   sewer: 
(61   3  manholes: 

171    deduction     for    omission     of    filter 

roof: 
(8)   do   for  glassover. 
The  bidders  were: 

(A)  H.  A.  Teget. 

(B)  W.   W.   Hoagland. 

(C)  Oscar   Obcrg. 

(D)  V.   Lovrlch  and  L.    B.    Konjevod. 

(E)  Contracting  Engineers.   Inc. 
The  bids  were: 


-(2) 

(3) 

(4) 

(5) 

(6) 

Total 

(7> 

(8) 

$2695 

$2650 

$2.00 

$3.50 

$75 

$55,426.00 

$350" 

K400 

3434 

3422 

1.50 

3.00 

100 

59,938.00 

4800 

•450 

3500 

3500 

2.50 

3.50 

150 

65,910,00 

4800 

2500 

2503 

2319 

2.  .51 

3.70 

65 

69,940.08 

4670 

2600 

3300 

3000 

*50« 

am 

22: 


PACIFIC    CONSTRUCTOR 


■TPte  pavement.  l.:»5  ry.  of  toiiorote 
ravement;  S.928  tons  of  nsph.  con- 
.rete  pavement;  :0.!>27  If.  of  sewer 
pipe  .-ind  other  Items. 

Finns  nnd  speciflcation.-s  obtainaMf 
from  the  above  office  upon  dvpo.sit  of 
M.OO.  •  J 


BIDS    WANTED 

HKNTON'  KIKLP.  Alameda.— Until 
.«ept.  26.  10  A.  M..  bids  will  be  re- 
leivi^d  by  the  Constructing  Quarter- 
Mia.ster,  Kort  Mason,  for  constructin,; 
concrete  pavenienis  nt  Renton  Field 
.\ir  Depot,   Alameda. 

The  work  involves: 

(1)  47.200  ."sn.    ft.   paved    road.s: 

(2)  200    If.    integral    curb    and   eutter. 

T.vpe   B: 
13)   1,540   l.f.   expansion   Joints: 

(4)  1.920   l.f.    construction    joints; 

(ii)   98     l.f.     2-in.     steel     pipe,     asuh.ilt 

coated- 
(fi)  98   l.f. '  i-w..  do: 

(7)   220  l.f.    6-in.  do; 

(5)  45   l.f.    6-way   electric  duct    line   in 

concrete; 
(9)   113   l.f.    3-way  do. 

Plans  and  itpecifications  nhtalnnlilc 
from   the   above  nfflce 

BIDS    WANTED 

n.\KLAXP.  rnl.  —  Until  Sept.  23. 
4:30  P.  M..  bids  will  be  received  by 
Pity  of  Oakland  Port  Commission,  for 
paving  apron  wharf.  Seventh  Street 
Tnlt.  Outer  Harbor.  Oakland.  Work 
involves  20.000  square  feet  of  asphalt 
concrete    pavement.  • 


BIDS   OPENED 

KERX  COUNTY.  Cal.— Jack  Casson 
:a9  Warren  St..  Hayward,  at  $16.- 
tl4.90"  submitted  low  bid  to  the 
State  Highway  Commission.  Sacra- 
mento, for  about  35.5  miles  applying 
riiad-mlx  surface  treatment  between 
Johannesburg  and  Route  23.  in  Kern 
County. 

The  work  involves; 

(1)  1405  tons  liquid  asphalt.  SC-2: 

(2)  33.4    miles    preparing,    mixing    and 

shaping   roadbed. 
Total    bids    follow: 
(A)  Jack      Casson,      Hayward,       $16,- 

414.90* 
(K)  A.    S.    Vinnell   Co..    Los   Angeles. 

$26,010.50. 

(C)  J.  C.  Compton.  McMinnville,  Ore., 

$26,599. 

(D)  Basich      Bros.,      Torrance,      $20.- 

918.30. 

(E)  John    Jurkovich,    Fresno,    $30,220. 

(F)  Oilflelds    Trucking    Co.,     Bakers- 

field  and  Stewart  &  Nuss,   Inc.. 
Fresno,    $30,303.07. 

(G)  Clyde  Wood,   Stockton,    $30,615. 
(H)  Martin  Bros.  Trucking  Co.,  Long 

Beach,    $34,651.50. 
Unit   bids  follow: 

(1)  (2) 

(A) $11.60         ?     3.50 

(B) _ „.;.      11.50  295.00 

■(C) 11.80  300.00 

(D) _ _.     11.50  412.00 

(B) _ 12.no  400.00 

(F)...._ _ 11.50  423.52 

(G) 12.40  395.00 

(H) 13.30  475.00 

•NOTK:  The  bid  of  Jack  Casson 
contains  an  apparent  error  in  the  bid 
price  on  Item  2.  The  bid  will  be  re- 
ferred to  the  Legal  Department  of 
the  Division  of  Highways  for  decision. 
The  total  bid  submitted  by  Casson 
was  $27,988;  the  corrected  total,  as 
computed  by  the  Highway  Commls- 
.ilon,   was  $16,414.90. 

BIOS    OPENED 

.^HA.STA  &  LASSEN  COUNTIES, 
'•al.— Dunn  &  Baker,  Klamath  Falls, 
at  $43,211  submitted  the  only  bid  re- 
ceived by  the  State  Highway  Commis- 
.ilon.  Sacramento,  for  applying  19.7 
miles    of   armor      coat      between     Fall 


Kiver  Mills  and   Nubieher,   in\"olving: 
(1)   20      tons    liquid      asphalt      SC-2 

I.«h(iulde4-s); 
(-1    l^r.    mns    asphaltic    emulsion    90-95 

(HiincM-  coat); 
C!)  5270   tons  screenings   (arnior  coat) 
(+)  2000   tons  screenings  in  stockpiles. 
I'nit   bids   follow:      (1)    $20;    (2)    $25; 
(;;)  $4.30:  (4)  $4. no.  ♦ 


BIDS   OPENED 

SAN  FRANCISCO— Eaton  &  Smith, 
715  Ocean  Ave.,  San  Francisco,  at 
$7.il.4-l  .'*ubniilt*d  low  bid  to  the  De- 
partment of  Public  Works.  City  Hall, 
under  Spec.  No.  l.S,.S,Sl,  for  reconstruc- 
tion of  roadway  of  Clifford  Terrace, 
l)ct\veen  Roosevelt  Way  and  a  line 
247. 4S   feet   east   of  Upper  Terrace. 

The    work    involves; 

(1)  3610  sq.  ft.  remove  brick  wearing 
surface  and  replace  with  Class  E 
concrete  pavement; 

(2)  10  lin.  ft.  reset  granite  curb. 
Complete    bids    follow: 

(A)  Eaton  &  Smith:  (1)  $0,204;  (2) 
$1.50;    total,    $751.44. 

(B)  Prank  J.  Reilly:  (1)  $0.24;  (2) 
$1.00;    total,    $876.40. 

(C)  Chas.  L.  Harney:  (1)  $0,255;  (2) 
$0.60;   total,   $926.55. 

(D)  Theo.  Cohn:  (1)  $0,255;  (2)  $1.00; 
total.   $930.55. 

(E)  Fay  Iinprovement  Co.:  (1)  $0.26; 
(2)   $0.S5;   total.   $947.10. 

(F)  E.  J.  Treacy:  (1)  $0,278;  (2)  $1.00; 
total,    $1113.58. 

(C)  W.  .r.  Taylor:   (1)  $0.31;   (2)  $1.50; 
total,    $1134.10. 
Bids   held   under  advisement.   • 


CONTRACT    AWARDED 

TILLAMOOK  COUNTY.  Ore.— Cha.«. 
H.  Leonard.  Albany,  at  $198. .^(iO  sub- 
mitted low  bid  and  awarded  conlrai't 
l>y  the  Oregon  State  Highway  Com- 
mission, Portland,  Sept.  5.  for  4.17 
miles  grading  on  the  Brooks-Jordau 
Creek  Section  of  Wilson  River  High- 
way. U.  S.  Works  Program  Highwac 
Project  WPH  191 -C. 

Total  bids  follow: 

('.    H.    Leonard.   Albany $19S.5i:i: 

Parker-Schram  Co..  Portland..  l!lll!.20s 
Oregon    Const.    Co.    and    Theo. 

Arenz,    Portland    211.982 

J.    A.   Lyons,    Portland 215,510 

K.    C,    Dillard.    Medford 235,819 

.\.   C.    Greenwood   &  Co.,   Port- 
land      _ 244,300 

BIDS    WANTED 

OILA  COITNTY,  Ariz.— Until  Oct.  1. 
10  A.  M,.  bids  will  be  received  by  the 
Bureau  of  Public  Roads.  414  Title  X- 
Trust  Bldg.,  Phoenix,  Ariz.,  for  4.21S 
miles  grading  on  Section  C  of  Route 
11,  the  Payson-Colcord  Mountain  Na- 
tional Forest  Highway.  Tonto  Nation- 
al  Forest,   Gila  County. 

The    work    involves: 
(   1)  14.5   acres   clearing; 
(  2)   28.700   c.y.    unclass.    excav. ; 
(   3)   500  c.y.    do  for  structures; 
(  4)  250  c.y.  do  for  borrow; 
(  5)  5,800  sfa.   yds.   overhaul; 
(  6)   115  c.y.   mi.   borrow  haul: 
(  7)  71  c.y.  Class  A   concrete: 
(  8)  2,600  lbs.   reinforcing  steel: 
(  '■))   90   c.y.    cement    rubble   masonry 
nO)    1.216   l.f.    CMP   in    place; 

(11)  12.700  l.f.  Type  1  protection  dit.b 

(12)  1.270  l.f.   remove   existing  fence; 

(13)  2.730  l.f.   remove  and  reset  exist- 

ing fence; 

(14)  7,225  l.f.  fence; 

(15)  4  each  Type  1   gates; 

(16)  18  each  right  of  way  monuments. 
Plans    and    speciflrations    obtainable 

from  the  Bureau  of  Public  Roarls  414 
Title  &  Trust  Bldg.,  Phoenix,  or  SO? 
Sheldon    Bldg.,     46]     Market     St       ."^an 


Co.  and  Jones  &  King,  873  Slst  Ave  . 
Oakland,  at  $110,794.72  subnjitted  low 
bid  and  aiwarded  contract  by  the  Ne- 
vada State  Highway  Directons,  R,  A. 
Allen,  State  Highway  Engineer,  Car- 
son City,  for  constructing  9.68  miles 
of  the  State  Highway  system  in  Lan- 
der and  Churchill  Coun,ties,  Route 
2,  Sections  F  and  A,  between  eight 
miles  east  of  Eastgatc  and  Campbell 
Creek    Ranch. 

Utah    Const.    Co..    Ogden.    at    $120.- 
.■)34.S2   submitted   second   low   bid. 


BIDS   OPENED 

SAN  FRANCISCO— C.  L.  Harney, 
443  Call  Bldg..  San  Francisco,  at  $1,- 
NS3.75  submitted  low  bid  to  the  De- 
partment of  Public  Works,  City  Hall, 
lor  constructing  crossovers  on  Sloat 
Blvd.  at  the  intersection  of  Twenty- 
second  Ave.,  Twenty-sixth  Ave.,  El 
Mirasol  Place,  Thirty-fourth  Ave.  and 
Forty-fourth   Ave. 

The   work   Involves: 

(1)  2    each    storm   water    inlets,    com- 

plete; 

(2)  24    lin.    ft.    10-In.    VCP    culvert    in 

place; 
(:J)   lOiJ   lin.   fl.   6-in.   iron   pipe  culvert 
in   place; 

(4)  210    sq.    ft.    drainage    gutter,    con- 

sisting of  a  4-inch  base  rock 
course  and  a  %-in.  emulsified 
asphaltic  wearing  surface; 

(5)  75   sq.    ft.    basalt   block   lining  for 

culvert  inlet  and  outfall; 
(«)  S20U  sq.  ft.  asphaltic  concrete 
pavement  consisting  of  a  4-Inch 
asphaltic  concrete  base  and  a  2- 
in.  asphaltic  concrete  wearing 
surface. 
Total    bids    follow: 

(A)  Chas.    L.    Harney,   $1883.75. 

(B)  Pacific    Pavements   Co.,    Ltd.,    $1,- 

911.10. 

(C)  Eaton  &  Smith.   $1941.25. 

(D)  Fay    Improvement    Co.,    $2339.60. 
(KT)   Theo.   Cohn.   $2451. 

All   bidders  of  S'an  Francisco. 

Unit  bids  follow: 

(A)        (B)        (C)       (D)        (E) 
(1)..-.    $30.00  $.■)!). 00   $32.00  $38.00  $40.00 
(2)....        1.00       1.23       5.00       2.75       2.00 

(3) 90  .85       1.25        1.75       1.50 

(4) 10         .15         .20         .09         .20 

(5) 21         .20         .25         .30         .20 

(0) 203       .20         .19  .24  .255 

Bid.'i  held  under  advisement.       • 


CONTRACT    AWARDED 

SACRAMENTO  COUNTY.  Cal.— Lee 
J.  Immel.  1031  Evelyn  St..  Berkeley, 
at  $12,518  submitted  low  bid  and 
awarded  contract  by  the  Sacramento 
(^ounty  Board  of  Supervisors  for  re- 
surfacing   Franklin    Blvd.,    involving: 

(1)  2220  tons  crushed  rock; 

(2)  925    tons    screenings: 

(3)  195   tons  liquid  asphalt. 
Complete   bids   follow: 

Lee  J.  Immel,  Berkeley,  (1)  $2.90;  (2) 
$3.20:    (3)    $16:    total.    $12,518. 

E.  P.  Hilliard.  Sacramento,  (1)  $3.04: 
(2)  $3.40;  (3)  $21;  total,  $13,- 
988.80. 

A.   Teichert  &   Son.   Inc.,   Sacramento, 

(1)  $3.10;      (2)    $3.50;       (3)    $22.50; 
total.    $14,507. 

Heafey-Moore  Co.,   Oakland.   (1)   $3.40: 

(2)  $3.50;  (3)  $20;  total,  $14,685.50. 


CONTRACT    AWARDED 

<^HURCH1LL    and    Lander   Ccunlie 
Nev.— Fretlric.l(...n„    .^    Watson    (Viiist 


COMPLETE   BID    LISTING 

SAN  BERNARDINO  COUNTY.  Cal. 
Basich  Bros.,  20,550  Normandie  Ave., 
Torrance,  at  $71,074.50,  submitted  low 
bid  to  the  Division  of  Highwtys.  C.  H, 
Purcell.  Chief  Engr..  Los  Angeles,  for 
►oadmix  surface  treStment  and  apply- 
ing seal  coat  on  about  42.6  nil.  in  Snn 
Bernardino  County,  between  the 
northerly  boundary  and  Baker. 

The   work   involves: 

(1)  3550   tons  liquid  asphalt,   SC-2; 

(2)  500,000  sq.  yds.   preparing,   mixing 
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anrl   Mhapliig   roadbed; 
(■.'.)   UU   tonn   a8|)lialU<-  emulsion,   90-95 

(seal    coul): 
(II    1250  <u.   yds.   sand   (»eal   coal). 
Total    lildK    follow: 

(A)  Uaslcli   UroK.,   Toiraiicc,   »71,074.&O 

(B)  Geo.    French    Jr.,    Stockton,    |72,- 

345. 

(C)  C.    W.    Wood.  Stockton.   $72,807.50. 

(D)  J.  C.  t'oiiipton,  McMlnnvlUe,  Ore., 

$75,400. 
(li)   Oco.  Hcrz  &  Co.,  San  Bernardino, 

*7tJ,!t20. 
(F;  OUIlclds  Trucking  Co..    Inc.,   Bak- 

i-nsflcld.    and    Steward    &    Nuss, 

Inc..    Fresno.    $81,931. 
(G)  Oswald    Uni.s.,    I.n.s   AnKclcs.    $89,- 

572. 
Unit    bids    follow: 

(1)  (2)  (3)  (4) 

(A) $10. 5G     $0.0.-)2     $23.05     $2.75 

(B) 13.00         .04         24.00       1.50 

(C) 12.25         .045       24.00       2.0U 

(D) 13.00         .042       25.00       3.00 

(E) 12.00         .052       24.00       3.20 

(F) 12.22         .0547     27.50       5.00 

(U) 15.00         .053       32.00       3.25 


BIDS   OPENED 

.s.\.\  JOAQUIN  COUNTY,  Calif. - 
lleafey-Mnoro  Co..  .•!44  High  ^■tre^rl, 
Oakland,  at  $2,050.05  submiUed  liu> 
bid  to  the  Divi.«i()n  of  Highways,  li 
K.  Picn'p.  I)i.>^trirt  Engineer.  1200  N 
Center  Street.  Stot-kton.  for  pavintf 
with  asphalt  concrete  about  200  l.f 
at  the  Fresncp  Avenue  grade  separa 
tion  in  San  Joariuin  Couiily,  iif.xr  ilu 
City  of  Stockton. 

The    work    involves: 

(1)  15   c.y.    road    excavation    unciass.: 

(2)  465  sq.    yds.    subgrade   for  pave.; 

(3)  196   tons   asphalt    concrete; 

(4)  75  sq.   yds.   a.sph.   paint  binder- 

(5)  22    c.y.    Class    A    Portland    cemo"' 

concrete    (curb^); 
(G)   G50    lbs.    bars  reliif.  steel    (curbs)- 
(7)   200  i.f.   traffic  stripe 

Total    bids   follow: 
(A)    Heafey-Moore    Co.,    Oakland.    .';> 

050.05. 
|B>    T.ord   .<i    T'.ishop.    Sacramento.    J2 
504.00. 
Unit    bid.«    follow: 

(A)  (B) 

(1) $  1.00  $  2.00 

(2) 36  .40 

(3) 7.1b  f.iiO 

(4) 15  .20 

(5) 18.00  S4.00 

(6) 06  .06 

(7) 10  .20 


BIDS    REJECTED 

TILI,AMf<OK  COUNTY,  Ore.  —  All 
bids  received  by  the  Oregon  State 
Highway  Commission,  Portland.  Sept. 
.'i  for  2.5  miles  rock  surfacing  on  the 
Meda  Quarry-Upper  Yacli  Bridge  Sec- 
tion of  Little  Nestucca  Secondary 
Highway,    were  rejected 

The    bids   were- 

Charles    Hoyt,    Silverton .?  G.CfM 

Arthur  A.   Hardesty.   Portlan;!    .     6,821 
Dolan    Const.    Co..    Tillamook..         7.7S1 

.Saxton    &   Ivooney.    Corvallis 8,01  S 

XTnited   Contr.   Co..    Portland 8.261 

A.   S.   Wallace.    Roseburg 11,220 


CONTRACT    AWARDED 

MULTX(\MAH  S.-  WASHINGTON 
COS.,  Ore. — Harold  Blake.  400  Thomp- 
son. Portland,  at  $S4..">3S  submitted  low 
bid  and  awarded  contract  by  the  Orp- 
Ron  State  Highway  Commission.  Port- 
land, Sept.  r>.  for  1.45  miles  paving 
on  the  West  Portland-Washington  Cn. 
Line  Section  nf  the  West  Side  Pacific 
Highway.  U.S.P.W.  Project  NRH  203- 
B  and  NRH  73. 

Total  bids  follow: 

H.irold    Blake.     Portland $34.n:i.v 

ICdlefsen-Wevgandt     Co.,     Port- 
land        34,94S 

Jacobsen-Jensen,     Portland 35,532 

United  Contr.  Co..   Portland  38. 191 

Kern    &    Kibbe,    Portland iO.f:-^ 

Parker-Schram    Co..    Portland. ...  41,798 


CONTRACT    AWARDED 

.MALHEUR  CoUNTV,  Ore McNuil 
Uros..  Eugene,  at  $68,348  subuiltt.  rl 
low  bid  and  awarded  contrai't  by  111- 
Oregon  Stale  Highway  ComnilMslon, 
Portland,  Se|)t.  5,  for  5.79  miles  grad 
ing  on  the  Chimney  Creek  -  Juntura 
Section  of  Central  Oregon  Highway. 
Federal  Aid  Project  187-0  and  Fed- 
eral Lands  Highway  F-iojc -i   FLH  4-1'. 

Total  bids  follow: 
McNutI    RroB.,    lilugene  $68,348 

Tony   Mazzarro.    Spokane  71.040 

.\l.  L.  f>'.\eil  &  Son.  Eugene  74,033 
.Morrlson-Kiiudsen    Co.,    Boise       76,426 

J.    A.    Lyons.    Portland 77,617 

Harold     Blake.    Portland 78,129 

Uunn  &  Raker.  Klamath  Falls..  80.951 
Clifton  &  Applegate,  Spokane  S4,8l"» 
P.  L.  Crooks  Co.,  Portland  .  88,941 
Parkcr-Pchram  Co..  Portland  91,297 
Joplln  .<;•    Eldon.    I'ortland 7:i.!i2i; 


CONTRACT  AWARDED 

INYO  COUNTY,  Cal.— C.  W.  Wood. 
Box  49,  Stockton,  at  $62,200  awarded 
contract  by  the  .State  Highway  Coni- 
mlsslon,  Sacramento,  for  roadmix  sur- 
face treatment  on  about  54  miles  in 
Inyo  County  between  Panamint  Sink 
and   the  county  line. 

30— RESERVOIRS  &  DAMS 


LOW    BIDDERS 

Y.VKIMA.  Wash.  — Newton  Construc- 
tion Co..  Seattle,  at  $6,169  submitted 
low  bid  to  the  Bureau  of  Reclamation. 
Vakinia.  Sept.  .j.  under  Spec.  No.  702- 
II,  for  constructing  a  jiarapet  wall  and 
luib  and  finishing  the  crest  of  the 
embankment  at  Cle  Elum  Dam,  Yak- 
ima  Project,  near  Cle  Elum. 

Hallstrom  ,ft  Hallstrom.  Seattle,  al 
$6,667.  ami  Yakima  Cement  Product^ 
Co..  Yakima,  at  $7,331  submitted  sec- 
ond  and   third   low    bids,   respectively. 


31  _  PIPE  LINES  &  WELLS 

LOW    BIDDERS 

OGDEN,  Utah.— Steel  Tank  &  Pipe 
Co..  1100  P'ourth  St.,  Berkeley,  Cal., 
at  $323,681.10  (steel  pipe)  submitted 
low  hid  to  the  Board  of  Commission- 
ers, Ogden,  September  4,  for  the  con- 
struction of  a  water  supply  line  from 
Black  Rock  Point  in  Ogden  Canyon 
to  the  city's  reservoirs. 

The  American  Concrete  Pipe  ("o. 
of  Los  Angeles,  at  $331,572  submitted 
low  bid  on  the  concrete  pipe  alter- 
nate. •  ' 

SSZTWATER  works"    ~ 

BIDS    OPENED 

KVKRETT,  Wash.  —  Puget  Sound 
Machinery  Depot,  322  First  St..  South 
Seattle,  at  $4S,322  for  Type  A  coat- 
ing and  at  $46,270  for  paint  coatiri.g, 
submitted  low  bid  to  the  Everett  City 
Council  for  construction  of  a  tem- 
porary service  line  from  the  city  res- 
ervoir to  Weyerhaeuser  pulp  mill,  in- 
volving 570  ft.  of  36-  and  5.047  ft.  of 
24-in.  steel  or  iron  pipe. 
Complete  bids  follow: 
(1)  Type  A  coating;  (2)  Paint  coating. 
I'uget    Sound    Machinery    Depot.    Seat- 

attle,    (1)    $48,322;    (2)   $46,270. 
Steel    Pipe   *    Tank   Co.,    Portland,    (1) 

no    bid:    (2)    $47,700. 
Arcorace  &  Colucclo.   Seattle,    (1)  $50  - 

710:    (2)    no  bid. 
Hyrlraulic    Supply    Mfg.     Co.,     Seattl«. 

(1)   no   bid:    (2)   $57,045. 
American    Pile    Driving    Co..    Everett: 

(1)   no  bid:   (2)   $57,135. 
E.     J.    Temple'ton.     Everett:     (1)     $63,- 

324:    (2)    $59,938. 


BIDS    WANTED 

ALL-AMERICAN  CANAL.  Arizon.n 
—Until  Sept.  26,  in  A.  M..  bids  will  be 
received  by  the  Bureau  of  Reelam.i- 
tlon,   Federal  BMg..   Yuma     Ariz.,   un- 


der Spec.  .\o.  721 -l>  for  fiirnlKliliig  and 
••reefing  a  water  tower  at  the  Go\ 
ernment  Camp  al  'he  Imperial  F>am. 
All-Anierlcan  Canal  SyM.ni.  lEoild  i 
Canyon  Proje.-i.  The  Imperial  iJam  lii 
located  about  14  mlIeK  nortbeaxt  of 
Yuma. 

The  water  lower  will  conslnl  of  a 
tank  having  a  capacity  of  not  lexii 
than  30.000  gain,  supported  on  a  strui'- 
lural  Hteel  touwr  approximately  GO  ft. 
in   height   to  the  bottom   of  the   tank. 

Plans  and  speeincatlons  obtainable 
from  the  Bureau  of  Reclamation.  Yu- 
ma. Ariz.,  or  Denver.  Colo.,  without 
charge  to  prospective  bidders;  lo  oth- 
ers, $0.50,  not  returnable.  ■> 


CONTRACT    AWARDED 

.^>AN  KRAN(;iSCo  —  San  Francisco 
Waler  I  lepartinent.  at  $5277.25  award- 
ed contract  by  T.  A.  Brooks,  Purchas- 
er of  Supplies,  City  Hall,  under  Bid 
-No.  1400.  for  furnishing  ino  6-ln.  diam. 
non-rising  stem  double  di.sc  gate 
valves  for  150  lbs.  water  working 
pressure:  100  s-ln.  do:  24  12-ln.  do; 
and    IC-in.    do. 


CONTRACT    AWARDED 

EVERETT.  Wash.  —  Puget  Sound 
Machinery  Depot.  322  First  Ave.  So., 
Seattle,  at  $4S,322  (Type  A  coating) 
awarded  contract  by  the  Everett  City 
Council  for  construction  of  a  tempor- 
ary service  line  from  the  city  res- 
ervoir to  the  Weyerhaeuser  pulp  mill, 
involving  570  ft.  of  36-in.  and  5075  ft. 
of  24-in.  wrapped  quarter-inch  steel 
pipe. 


34  —  PARKS  AND    PLAY- 
GROUNDS 

CONTRACT  AWARDED 

SANTA  ROSA,  Sonoma  Co..  Cal.— 
.'Standard  Fence  Co.,  440  Bayshore 
Blvd.,  San  Francisco,  at  $591.80  was 
awarded  contract  by  the  Santa  Rosa 
Junior  College  District  tor  furnishing 
and  installing  chain  link  fence  around 
the  area  of  two  tennis  courts  at  the 
college  grounds,  Santa  Rosa. 

Complete  bids  follow: 

Standard    Fence  Co.,    S.    F $591.80 

Kamlan  Fence  Co.,   S.  F. G15.0ii 

Anchor  Post  Fence  Co.,  S.  F.  649. OU 
Western  Steel  &  Wire  Co.,  S.  F.  659.00 
Wickwire  Spencer  (Rep.  by  Ket- 

terlln   Bros.,    Santa    Rosa)  . .  670.00 
.American  Chain  Co.,   S.    F 687.UI 


BIDS    WANTED 

SAN  FERNANDO,  Los  Angeles  Co., 
Cal. — Bids  are  being  received  by  the 
Custodian,  U.  S.  Post  Office,  San  Fer- 
nando, for  lawn  sprinkling  system  at 
the  Post  Office,  San  Fernando. 

BIDS   WANTED 

ROSEVILLE,  Placer  Co.,  Cal.— Bids 
are  being  received  by  Custodian.  U. 
S.  Post  Office.  Roseville.  for  seeding 
and  planting  grounds  at  the  Post  Of- 
fice.   Roseville. 


CONTRACT    AWARDED 

ALAMEDA,  Alameda  Co.,  Cal.— Al- 
ameda County  Nursery,  2150  Santa 
Clara  Ave.,  .\lameda,  at  $239.50  w;a% 
awarded  contract  by  the  Custodian. 
U.  S.  Post  Office.  Alameda,  for  seed- 
ing and  planting  grounds  »t  the  Ala- 
meda  post  office. 


BIDS    WANTED 

VALLEJO.  Solano  Co..  Calif.— Bid.s 
are  being  received  by  the  Custodian. 
X'.  S.  Post  Office.  ValleJo.  for  lawn 
sprinkler  system  at  the  Vallejo  post 
office. 


BIDS   WANTED 

RENO.  Nev.oda.— Bids  are  being  re- 
ceived by  the  Custodian.  U.  S.  Post 
Office.  Reno,  for  lawn  sprinkler  sy;-' 
teni  at  the  Reno  post  office. 
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State  Programs  $21,545,000  For  Highway 
Construction  in  Biennieum;  More  Work 
Planned  With  Federal  Appropriation 


A   construction    program   allocating   $21,545,370  for   the    State    Divi- 
sion  of   Highways   during  the   1935-37   biennium   has   been   approved    by 
the  State  Highway  Commission.    The  commission's  construction  budget 
was  revised  from  a  previous  program  of  $26,498,980  after  the  last  legis- 
lature   voted  to   reapportion  the   gasoline  tax   money,   giving  the   incor- 
porated  municipalities  an   additional   '/n-cenX. — the   equivalent  of  $5,100,- 
OOO   during  the   current   biennium — which    must   be   deducted   from   the 
state'.s  const  ruction  fund.    A  partial 
restoration     of    the    projects    elim- 
inated  will  be  made  by  apportion- 
ment of  the  $7,747,928  for  highway 
work  and  $7,486,362  for  grade  sep- 
arations from  the  Federal  work-re- 
lief   fund    allotted    Calit'ornia.    The 
commission  is  preparing  a  separate 
budget    for    these    two    allocations, 
which    will    be    published    after   its 
approval    by   the    U.    S.    Bureau   of 
Public  Roads. 

Relative  to  the  forthcoming  sup- 
plementary program.  State  Direc- 
tor of  Public  Works  Earl  Lee  Kel- 
ly issued  the  following  statement: 
"President  Roosevelt  has  approv- 
ed granting  the  California  State 
Department  of  Public  Works  the 
right  to  use  other  than  relief  labor 
on  California  highway  projects  fi- 
nanced with  the  aid  of  Federal 
funds  whenever  such  relief  labor  is 
not  available. 

"I  have  received  a  communica- 
tion from  the  United  States  Bu- 
reau of  Public  Roads  informing  me 
of  the  signing  of  these  amendments 
to  the  rules  and  reuglations  gov- 
erning highway  construction  by 
Acting  Secretary  of  Agriculture 
Tugwell  and  of  their  approval  by 
President  Roosevelt. 

"The  significance  of  this  change 
in  the  regulations  relative  to  labor 
employment  means  that  the  Waldo 
Approach  to  the  north  end  of  the 
Golden  Gate  Bridge;  Palomar  Road 
in  San  Diego  County,  and  other  im- 
portant feeder  road  projects  appar- 
ently can  be  financed  under  Fedei-- 
al  Aid. 

"While  the  original  clause  stip- 
ulating the  use  of  relief  labor  only 
was  included  as  a  federal  require- 
ment in  such  work,  the  State  De- 
partment of  Public  Works  did  not 
dare  to  undertake  the  projects  re- 


ferred to  above  for  fear  that  relief 
rolls  might  become  depleted  before 
the  completion  of  the  work,  there- 
by causing  the  government  to  dis- 
continue Federal  Aid. 

"We  now  look  forward  to  the 
granting  of  our  application  for  the 
financing  of  these  improvements 
upon  a  basis  which  we  can  ac- 
cept. The  amendment  approved  by 
the  President  requires  the  contrac- 
tor to  employ  only  persons  certi- 
fied for  assignment  to  work  by  the 
U.  S.  Employment  Service  with 
preference  in  employment  being 
given  to  persons  from  public  relief 
rolls  when  thoy  are  qualified  for 
the  work. 

"The  amended  regulations  relieve 
the  State  from  the  original  manda- 
tory provision  of  obtaining  all  the 
required  labor  from  those  on  re- 
lief whether  qualified  for  the  work 
or  not." 

The  regular  program  lists  126 
major  projects  on  state  highways 
for  construction  this  biennium.  in- 
cluding 16  in  cities.  The  supple- 
mentary work  -  relief  program  as 
submitted  for  Federal  approval  con- 
tains 33  projects  on  the  state  high- 
way system,  approximating  40  per 
cent  of  the  road  funds;  the  remain- 
ing 60  per  cent  is  distributed  ap- 
proximately equally  between  coun- 
ty feeder  roads  and  to  projects 
within  cities,  according  to  Federal 
regulations. 

Of  the  $21,545,370  set  up  in  the 
current  program  the  north  45  coun- 
ties will  receive  $11.S05.290  and  the 
south  13  counties  $9,470,080. 

Included  in  the  major  projects 
for  the  northern  counties  are  $3,- 
300.000  for  construtcion  of  the  bay 
bridge  approach  routes;  $500,000 
for  the  Waldo  approach  to  Golden 


OPEN  BRIDGE, 
HIGHWAY  BIDS 
IN  SACRAMENTO 


Commission  Gets  Proposals  on 

Work  in  Three 

Counties 


SACRAMENTO,  Sept.  IS.  —  Bids 
on  three  projects,  located  in  Ma- 
rin, Sonoma  and  Kern  counties, 
were  opened  here  today  by  State 
Highway  Engineer    C.   H     Purcell. 

Healy  -  Tibbitts  Construction  Co.. 
of  San  Francisco,  suomitted  a  low 
bid  of  $15,000  for  removal  of  slides 
on  about  four-tenths  of  a  mile  in 
Marin  county  Second  and  third  low 
bids,  respectively,  were:  N.  M.  Ball 
&  Son,  Berkeley,  $15,750,  and  Bay- 
shore  Construction  Co.,  San  Fran- 
cisco, $16,000.  The  work  involves 
about  50,000  cubic  yards  of  excava- 
tion and  12,500  mile  yards  overhaul. 

.John  Carcano,  San  Rafael,  was 
low  bidder  at  $13,777  for  construc- 
tion of  a  reinforced  concrete  girder 
bridge  across  Sonoma  Creek  about 
seven  miles  north  of  Sonoma.  Sec- 
ond and  third  low  bidders,  respec 
lively,  were  E.  S.  and  N.  S.  John- 
son, Pasadena,  at  $13,890,  and  N. 
M.  Ball  and  Son,  Berkeley,  at  $14.- 
061.  Thirteen  bids  were  received 
on  the  bridge.  It  will  consist  of 
three  52-tt.  spans  on  concrete  piers 
and  abutments. 

For  grading  about  five  miles  in 
Kern  county  near  Rademacher. 
Basich  Bros..  Torrance,  submitted 
the  low  bid  at  $6,950.  Only  other 
proposal  received  for  this  contract 
was  that  of  John  Jerkovitch.  Fre.s 
no.  at  $13,131. 


Gate  bridge  in  Marin  county  (a 
supplementary  appropriation  to 
bring  the  total  expenditure  to  $2,- 
000.000  is  planned  from  work  re- 
lief funds);  $300,000  for  grading 
and  paving  5.4  miles  Ashby  to  San 
Pablo  avenues  in  the  Eastbay  cit- 
ies; $425,000  for  grading  and  pav- 
ing the  last  link  of  the  Bayshore 
route  from  Alviso  to  San  Jose; 
$445,000  for  grading  and  paving  the 
American  Canyon  cut-off  in  Solano 
and  Napa  counties;  $220,000  for 
grading  and  surfacing  the  Santa 
Cruz-Los  Gatos  road  between  Scott 
Valley  and  Santa  Cruz;  $325,000 
for  grading  and  surfacing  the  Tun- 
nel  road  in   Contr,-   Costa   county. 


PACIFIC    CONSTRUCTOR 


San  Francisco  Architects  and  Builders 
Protest  Dropping  $72,000,000  PWA  Jobs 


Aroused  by  the  threatened  collapse  of  Northern  California's  $72,000,- 
000  public  works  program  the  San  Francisco  joint  council  of  architects, 
contractors  and  materialmen  yesterday  addressed  a  resolution  to  the 
President  asking  that  disqualified  PWA  projects  be  reinstated.  Com- 
munities in  this  area  have  shown  exceptional  initiative  in  planning  to 
construct  needed  improvements  with  the  aid  of  PWA  grants,  the  council 
points  out.    Preliminary  work  was 


rushed  at  the  request  of  the  Fed- 
eral government  in  order  to  ad- 
vance the  date  when  contracts 
could  be  let.  The  entire  program 
uow  has  been  thrown  into  confu- 
sion by  the  order  of  Works  Prog- 
ress Harry  Hopkins  rejecting  the 
useful  public  works  offered  by  P 
W  A  in  favor  of  his  own  WPA  jobs 
of  "matle-work." 

Council  members  also  took  cog- 
nizance of  the  distribution  of  work- 
relief  funds  thus  far  allotted  to 
California  as  reported  on  the 
next  page.  This  analysis  shows 
a  total  of  .$21,S61,.524  (including 
$20,000,000  tor  the  Central  Valley 
Project)  for  45  Northern  Califor- 
nia counties,  compared  with  $12o,- 
947,574  allotted  to  13  Southern  Cal- 
ifornia counties.  The  city  and 
county  of  Los  Angeles,  it  was  not- 
ed, have  been  allotted  a  loan  and 
grant  of  $51,000,000  by  PWA,  while 
the  single  approved  PWA  project 
in  Northern  California  to  date  in- 
volves a  grant  only  of  $32,715. 

In  addition  Los  Angeles  and  Sau 
Diego  together  have  been  allotted 
$16,600,000  for  Federal  projects  un- 
der jurisdiction  of  the  U.  S.  Engi- 
neers, while  none  has  been  approv- 
ed in  Northern  California. 

The  conference  was  attended  by 
representatives  of  the  American 
Institute  of  Architects,  Associated 
General  Contractors  and  the  Pro- 
ducers Council.  Architect  Henry  H. 
Gutterson,  vice-chairman,  presided. 
A  report  presented  by  Wm.  E. 
Hague,  secretary-manager  of  Cen- 
tral California  Chapter,  Associated 
General  Contractors,  showed  appli- 
cations had  been  filed  in  Northern 
California  counties  for  PWA  con- 
struction estimated  to  cost  $72,- 
315,322.  Of  this  amount  nearly  $50.- 
000,000  is  proposed  for  buildings, 
with  one  or  more  projects  planned 
in  almost  every  community. 

Chairman  Gutterson  called  al- 
tention  to  the  gre^at  possibilities 
offered  for  re-employment  by  this 
program.  He  predicted  that  the  at- 
tendant industrial  activity  would 
be  felt  in  every  line  of  business  in 
the  state. 

Mr.  Hague  said  the  new  regula 
tion  fixing  $850  per  man-year  as 
the  maximum  cost  to  the  Govern- 
ment would  eliminate  building  proj- 
ects unless  a  plan  could  be  made 
whereby  local  communities  would 
assume  more  than  55  percent  of 
the  cost.  A  plan  of  this  kind  also 
would  permit  wider  distribution  of 
the  $425,000,000  reported  remaining 
in  the  PWA  allocation  from  the 
work-relief    appropriation 


ILLINOIS  FIRMS 

BID  M.  I.  JOB 


(Special  to  Daily  Pacific  builder) 
WASHINGTON,  D.  C,  Sept. 
18. —  Foundation  Waterproofing 
Co.,  Peoria,  III.,  and  Jos.  Casey 
Chicago,  bidding  jointly,  today 
submitted  a  low  proposal  of  $36- 
130  to  the  Navy  Department  for 
setting  two  boilers  at  the  cen- 
tral power  plant.  Mare  Island 
Navy  Yard.  Second  and  third 
low  bidders,  respectively,  were 
C.  C.  Moore  &  Co.,  San  Fran- 
cisco, at  $40,960,  and  Barrett  & 
Hilp,  San  Francisco,  at  $43,950. 
The  work  includes  removal  of 
boiler  settings,  raising  the  boil- 
ers and  new  settings  with  air- 
cooled  walls  and  appurtenances. 


LODI  APPROVES 
$956,000  CITY 
POWER  PROJ. 

Bond  Issue  and  Pwa  Grant  Fi- 
nance   Hydro-Electric   Plant 
And    Transmission    Line 


Construction  of  a  municipal  pow- 
er plant  was  approved  by  voters 
in  the  city  of  Lodi  at  a  special  elec- 
tion, September  12.  A  bond  issue 
of  $466,000  was  authorized  to  com- 
plete financing  of  the  project.  The 
city  already  has  a  $130,000  PWA 
grant  allocated  from  the  old  ap- 
propriation. 

The  vote  in  favor  of  the  bond 
issue  was  1,306  to  578.  The  proj- 
ect had  been  rejected  at  an  elec 
tion  a  year  ago. 

The  city  will  purchase  a  site  on 
the  Mokelumne  River,  27  miles  east 
where  a  dam  and  power  plant  will 
he  constructed.  A  transmission  line 
will  deliver  current  to  the  existing 
municipally-owned  distributing  sys- 
tem. 

City  Engineer  Clinton  Henning 
has  made  preliminary  plans  for  the 
entire  project,  with  a  board  of  con- 
sulting engineers. 


SWENSEN   ELECTED 

Carl  N.  Swensen,  general  con 
tractor  of  San  Jose,  has  been  elect 
ed  a  member  of  the  Central  Call 
fornia  Chapter,  Associated  Genera! 
Contractors,  it  is  announced  by  W 
E.  Hague,  secretary-manager. 


HOPE  SEEN  FOR 
PWA  PROJECTS 
READY  TO  START 


President  Rules  on  Ickes-Hop-    ' 
kins   Controversy;  Reaffirms 
Dec.  15  Deadline 

PWA  projects  which  can  be  con- 
tracted before  December  15  and 
completed  within  a  year  will  be  fi- 
nanced with  the  current  work-re- 
lief appropriation,  it  was  reported 
in  Washington  following  conferen- 
ces of  the  works  program  adminis- 
trators with  the  President. 

Allocation  of  remaining  money 
to  public  work  projects  within  P  W 
A  jurisdiction  will  be  governed  by 
these  general  rules: 

1, — Contracts  must  be  let  on  or 
before  December  15, 

2 — The  projects  m  u  s  t  be  com- 
pleted in  a  year, 

3, — They  must  be  in  area  where 
there  are  sufficient  persons  on  re- 
lief to  provide  the  workers. 

4. — They  must  abide  by  the  work 
relief  requirement  calling  for 
w.ages  at  the  average  annual  rate 
of  $S50  per  man. 

The  President's  decision  in  the 
controversy  between  WPA  Admin- 
istrator Hopkins  and  PWA  Admin- 
istrator Ickes  apparently  sustained 
Hopkins  in  his  disapproval  of  near- 
ly the  entire  PWA  program.  How- 
ever, it  appears  that  a  substantia] 
Federal  fund  will  be  available  to 
share  the  cost  of  local  public  works 
with  agencies  which  are  ready  to 
commence  construction  immediate- 
ly and  which  have  a  heavy  relief 
roll. 

No  instructions  had  been  receiv- 
ed Saturday  by  the  offices  of  State 
PWA  Director  A,  D,  Wilder  as  to 
revision  of  California's  program. 
Ninety-five  California  projects  of 
all  types  were  disapproved  by  Ad- 
ministrator Hopkins,  principally  be- 
cause of  high  cost  per  man-year  of 
employment.  It  is  hoped  that  the 
new  ruling  will  permit  reinstate- 
ment of  many  of  these.  A  consid- 
erable number  are  sufficiently  ad- 
vanced to  permit  an  early  letting 
of  contracts. 

Administrator  icKes  reported  th.nt 
up  to  September  9,  state  directors 
had  reported  receipt  of  7.063  appli- 
cations for  loans  and  grants  total- 
ing $1,219,000,000.  Late  applications 
which  were  expected  to  be  report- 
ed into  Washington  by  September 
12,  the  final  date  for  receiving  them 
were  expected  to  raise  the  total  to 
$1,500,000,000  proposed  for  expen- 
diture on  useful  and  permanent 
public  works  in  which  the  appli- 
cants were  willing  to  share  55  per 
cent  of  the  cost. 

When  the  preliminary  final  re- 
port was  made  by  the  Administra- 
tor California  led  all  other  states 
in  the  amount  of  work  proposed, 
the  projects  here  aggregating  more 
than  $95,000,000.  Texas  was  sec- 
ond with  $91,000,000  and  New  York 
third  with   $81,000,000. 


I 


PACIFIC    CONSTRUCTOR 


Calijornia  Worlds  Allotments 


Following  are  allocations  of  Federal  public  works 
money  from  the  $4,880,000,000  appropriation  showing 
distribution  between  Northern  and  Southern  California 
counties.  The  totals  include  PWA  loans  and  grants,  WPA 
projects  and  approved  Federal  harbor,  flood  control  and 
reclamation  work  as  of  September  15. 


45  Northern 
Counties 


PWA  Loan-Grant  to  Los  An- 
geles for  school  rehabili- 
tation   

PWA  Loan-Grant  to  Los  An- 
geles for  County  Buildings 

PWA  Grant  to  Los  Angeles 
Water  &   Power   Dept. 

PWA  Loan  and  Grant  to  Los 
Angeles  Harbor  Dept.  for 
improvements 

PWA  Grant  to  Beverly  Hills 
for    waterworks         

PWA  Grant  to  Modesto  Irri- 
gation  District 

Los  Angeles  Harbor  Break- 
water (U.  S.  Engineers)-. 

San  Diego  Harbor  Break- 
water   (U.   S.    Engineers. - 

Los  Angeles  Flood  Control 
(U.  S.  Engineers) 

WPA  Project  Grants  in  13 
Southern  Counties  to  Sep- 
tember  15  .    . 

WPA  Project  Grants  in  45 
Northern  Counties  to  Sep- 
tember  15  .. 

U.  S.  Reclamation  Service 
Allotment  to  Central  Val- 
ley Project 


32,715 


13  Southern 
Counties 


$  22,532,727 
8,253,545 
6,480,000 

13,963,636 
56,906 

1,000,000 

1,800,000 

13,800,000 

56,059,760 


1,828,809 


20,000,000 


TOTALS 


$21,861,524  $123,947,574 


AUGUST  PEAK  MONTH 

FOR  COAST  MILLS 


SAN  JOSE  RESIDENCE 

BUILDING  INCREASING 


Lumber  production,  new  business 
and  shipments  during  the  first 
week  in  September  were  at  a  low- 
er figure  than  tor  the  preceding 
week,  according  to  reports  to  the 
West  Coast  Lumbermen's  Associa- 
tion. 

August,  normally  a  period  of 
quiet  lumber  trade  .along  the  West 
Coast,  was  this  year  the  best 
month  to  date,  according  to  studies 
made  by  the  association  for  the  in- 
dustry. Production,  orders  and  ship- 
ments were  each  greater  in  August 
than  in  April,  a  usual  peak  month, 
while  inventories  were  lower  by 
more  than  200,000,000  board  teel. 
Lumber  stocks  were  found  .at  late 
August  to  be  badly  broken  and 
many  standard  items  scarce. 

Most  active  demand  in  Augast 
was  from  the  rail  market,  and  the 
new  blanket  72  cent  rate  is  ex- 
pected to  stimulate  trade  in  the 
middle  west   and  east  of  Chicago 


In  the  first  eight  months  of  193.") 
building  permits  in  San  Jose  in- 
dicate construction  has  been  start- 
ed on  residences  providing  accom- 
modations tor  74  families.  Building 
Inspector  R.  V.  Lotz  reports.  The 
valuation  of  new  residential  build- 
ing started  since  the  first  ot  the 
year  is  $265,570.  The  value  and  the 
number  ot  dwelling  permits  tor 
eight  months  exceeds  the  twelve- 
month total  of  any  of  the  previou.; 
three  years. 


SCOTT  PRESIDENT 

OF   CONTRACTORS 


W.  J.  Scott  has  been  elected 
president  of  the  San  Joaquin  Coun- 
ty General  Contractors'  Association 
for  the  ensuring  year.  Other  offi- 
cers n.amed  are  C.  Elves  Totten, 
vice-president;  W.  H.  Ecker,  treas- 
urer, and  Frank  Kent,  secretary. 

The  first  of  a  series  of  mon.thly 
dinner  meetings  is  to  be  held  Oc- 
tober 1. 


$124,000,000  FOR 
SO.  CALIFORNIA 
FROM  U.  S.  FUND 

Government    Favors    Los  An- 
geles In  Allotting  Work- 
Relief  Money 


With  more  than  $145,000,000  of 
Califoniia'H  share  from  the  four-bil- 
lion-dolhir  work-relief  appropriation 
already  ear-marked  to  specific  proj 
ects,  1,3  Southern  counties  h/).\e  re- 
ceived $12.1,947,574  and  45  Northern 
counties,  $21,861,524. 

I  n  cl  u  d  e  d  in  the  allocation  to 
Northern  counties  is  $20,000,000  an 
thorized  for  the  Central  Valley  proj 
ect,  leaving  $1,861,524  for  miscella- 
neous smaller  projects.  Of  this  sum 
$32,715  is  a  PWA  grant  for  canal 
lining  made  to  Modesto  Irrigation 
District  and  $1,828,809  is  the  total 
approved  to  September  15  tor  WP.\' 
projects  in  45  Northern  counties. 

The  single  PWA  grant  allowed  to 
Northern  California  thus  far 
amounting  to  $.'52,715  compares  to 
$51,287,814  in  loans  and  grants  to 
Southern  California,  the  entire 
amount  going  to  Los  Angeles  city 
and  county,  excepting  $56,906. 
granted  to  the  city  ot  Beverly  Hill^. 

Compared  with  $1,828,809  thus 
far  approved  by  the  President  for 
Northern  California  WPA  projects, 
Los  Angeles  and  neighboring  coun- 
ties have   received   $56,059,760. 

In  addition  to  the  assistance 
granted  by  PWA  and  WPA  to 
southern  projects,  which  will  be 
partially  financed  by  the  sponsors, 
the  Federal  government  is  spend- 
ing $16,600,000  from  its  own  har- 
bor and  flood  control  funds  under 
jurisdiction  of  the  U.  S.  Engineer 
Corps.  This  sum  is  distributed  as 
follows:  $1,000,000  to  extend  the 
breakwater  in  Los  Angeles  -  Long 
Beach  harbors;  $1,800,000  for 
dredging  ot  San  Diego  harbor;  $13- 
800,000  for  flood  control  structures 
in   Los  Angeles  county. 


TWO  ELECTED  TO 

S.  F.  EXCHANGE 


Election  of  two  new  members  of 
the  San  Francisco  Builders'  Ex- 
change is  announced  by  E.  >! 
Hundley,  secretary.  They  are: 
Moody  J.  Henry,  132  Bancroft  Rd  . 
Burlingame.  dealer  in  wood  bow- 
string trusses;  and  G  H.  Arm- 
strong, 1388  Van  Ness  Avenue,  So., 
electrical  contractor. 


FOXBORO  CO.  HANDLES 
COMMERCIAL  FITTINGS 


Announcement  has  been  receiv- 
ed of  the  appointment  of  the  Fox- 
boro  Company.  Foxboro,  Mass.,  as 
distributors  of  "Commercial"  ori- 
fice fittings,  manufactured  by  Com- 
mercial Iron  Works  of  Los  Ange- 
les. Among  features  of  the  fittings 
listed  by  the  manufacturer  are 
elimination  of  by-passes,  a  thread- 
ed elevator  lift  and  elimination  of 
set  screws  in  pressure  areas  Com- 
plete details  will  be  furnished  by 
the  Foxboro  Co.  upon  request. 


PACIFIC    CONSTRUCTOR 


BIDS  OCTOBER  8 
ON  POWERHOUSE 
AT  BONNEVILLE 

Contract  To  Include  Fishway 
Construction   and    Erect- 
ing Cranes 


Bids  on  o'lp  of  the  last  majoi' 
construction  contracts  at  Bonno 
ville  Dam  are  to  be  opened  by  th« 
U.  S.  Engineers  in  Portland  Oct. 
S.  Cost  of  the  work,  which  will  in- 
clude construction  of  the  power- 
house superstructure  and  comple- 
tion of  the  powerhouse  substruc- 
ture, construction  of  fishway  con- 
trol houses  and  of  the  Bradford  ts 
land  fish  ladder,  will  be  In  thp 
neighborhood  of  $1,000,000.  it  is 
estimated. 

Three  bidding  schedules  have 
been  provided  Schedule  I  includes 
construction  of  the  powerhouse  s\i- 
perstructure.  completion  of  the  sub- 
structure, and  construction  of  a 
fishway  control  house  south  of  the 
powerhouse.  Schedule  II  calls  for 
construction  of  the  Bradford  Is- 
land fish  ladder  and  of  a  fishway 
control  house  at  the  fish  ladder  in- 
take. Schedule  III  combines  Sched- 
ules I  and  11. 

Work  at  the  powerhouse  consists 
of  constructing  the  superstructure, 
a  concrete  building  about  277  feet 
long  by  103  feet  wide  and  some  72 
feet  in  height,  and  completing  the 
substructure,  including  building  the 
upper  part  of  the  substructure  walls 
and  filling  in  around  the  turbine 
scroll  cases.  Work  on  the  substruc- 
ture is  well  advanced  under  the 
contract  held  jointly  by  General 
Construction  Co.  and  J.  P.  Shea 
Company,  Inc.,  the  engineers  re- 
port. Their  contract  provides  for 
construction  of  the  intake  struc- 
ture, tailrace  deck  and  base  of  the 
substructure,  generally  completing 
the  lower  half  of  the  substructure. 

The  powerhouse  contractor  will 
build  the  substructure  walls  up  an 
additional  27  feet  and  erect  the  su- 
perstruture.  Procedure  will  be  first 
completion  of  the  downstream  land 
end  walls  of  the  substructure,  fol- 
lowing which  the  superstructure 
will  be  erected.  The  government 
then  will  deliver  the  parts  of  the 
main  300-ton  indoor  cranes,  which 
will  be  installed  by  the  cpptractor. 
After  erection  of  the  cranes  the 
balance  of  the  machinery  will  be 
installed  and  the  building  com- 
pleted. 

The  Bradford  Island  fi.sh  ladder 
will  be  a  concrete  channel  of  rec- 
tangular cross-section,  built  on  a 
gradient  with  cro.ss  walls  or  weirs 
at  reguar  intervals  An  enclosed 
auxiliary  water  supply  conduit  on 
one  side  of  the  main  channel,  an 
Intake  structure  at  the  upper  end 
of  the  ladder,  diffusion  chambers 
below  the  floor  of  the  channel  to 
provide  additional  water  when  re- 
quired and  two  concrete  bridges 
crossing  the  ladder,  together  with 
the  fishway  control  house,  are  In- 
cluded In  this  portion  of  the  con- 
tract. 


Nevada  Planners 
Protest  Rejection 
Of  PWA  Projects 

Asserting  that  Nevada  has  at 
least  five  PWA  projects  ready  to 
start  the  minute  they  are  approved 
by  Washington,  on  which  the  man- 
year  cost  is  less  than  the  $1140 
maximum  prescribed  by  the  regu- 
lations, the  state's  planning  board 
at  a  Reno  meeting  adopted  resolu- 
tions severely  condemning  the  pol- 
icy of  the  works  progress  .admin- 
istration  in  rejecting  or  failing  to 
act  on  the  Nevada  projects. 

The  meeting,  held  in  the  Nevada 
PWA  offices,  was  attended  by  all 
members  of  the  planning  board  and 
Senator  McCarran  and  Representa- 
tive Scrugham.  J.  L.  Vandiver,  Ne- 
vada PWA  engineer,  presided  and 
told  the  board  that  the  PWA  had 
thirty-five  applications  in  Washing- 
ton tor  PWA  loans  several  of  whicli 
were  complete  in  every  detail  with 
the  local  money  available  tor  im- 
mediate use. 

The  Nevada  projects  which  are 
ready  to  start  and  which  conform 
to  the  man-year  restrictions  of  the 
PWA  include: 

Construction  of  the  state  supreme 
court  building  at  Carson. 

Construction  of  the  state  high- 
way laboratory  at  Carson. 

Construction  of  grammar  school 
liouse  in  Las  Vegas. 

Construction  of  a  school  gymna- 
sium at  Austin. 

Construction  of  a  school  in  Par 
adise  Valley. 

The  "freezing"  of  the  application 
of  the  Pioche  power  district  for  a 
loan  of  $1,120,000  to  construct  a 
power  line  from  Boulder  dam  to 
Pioche,  was  discussed  at  length 
and  it  was  decided  to  present  the 
matter  directly  to  President  Roose- 
velt when  he  visits  Boulder  Dam 
late  this  month.  The  Nevada  con- 
gressional delegation,  which  will 
lay  the  project  before  the  Presi- 
dent, will  be  provided  with  infor- 
mation by  the  PWA  showing  that 
over  five  hundred  men  will  be  giv- 
en jobs  in  private  industry  imme- 
diately in  the  Pioche  district  if  ths 
loan  is  granted  thus  meeting  the 
Hopkins  complaint  that  insufficient 
men  will  be  cared  for  by  construc- 
tion of  the  line  in  relation  to  the 
amount  of  money  being  expended. 
The  planning  board  decided  that 
it_w;as^useless  to  communicate  fur- 
ther with  Harry  Hopkins,  WPA 
administrator,  or  others  in  Wash- 
ington concerning  the  loan  but  to 
wait  and  lay  it  directly  before  the 
President. 


SAN  PABLO  AVE. 
SUBWAY  CONTTT 
BIDS  OCTOBER  9 


MARTINEZ  HARBOR 

CONTRACTS  ACCEPTED 


Acceptance  of  the  Martinez 
yacht  harbor,  wharf  approach  and 
pier  as  completed  has  been  voted 
by  the  city  council.  The  improve- 
ment was  constructed  by  the  Dun- 
canson  -  Harrelson  Company,  San 
Francisco,  under  two  contracts,  one 
for  $33,663  and  the  other  for  $11.- 
354.  A  PWA  grant  supplied  30  per 
cent  of  the  cost. 


State     Advertises     Underpass 
Structure  On  Central  Ap- 
proach to  Bay  Bridge 


SACRAMENTO,  Sept.  17.— Three 
highway  projects,  including  a  sub- 
way to  connect  -with  the  Eastbay 
distribution  structure  of  the  S.  F.- 
Oakland Bay  Bridge,  were  autho- 
rized for  ,advertising  today  by  the 
State   Highway   Commission. 

Bids  on  the  subway,  which  will 
be  located  in  Oakland  and  Emery- 
ville, will  be  opened  in  Sacramen- 
to October  9. 

The  subway  will  be  approximate- 
ly one-half  mile  in  length,  connect- 
ing with  the  distribution  structure 
now  being  constructed  at  the  end 
of  the  approach  fill.  It  extends 
easterly  from  that  point  to  Thirty- 
eighth  and  Market  Streets,  the 
eastern  approach  terminating  at 
the  point  where  Thirty-eighth  St. 
is  being  widened  under  a  contract 
let  to  Peninsula  Paving  Company. 
The  roadway  will  be  42  feet  wide 
between  curbs.  Work  involves  the 
construction  of  reinforced  concrete 
rigid  frame  underpass  structures 
and  retaining  wall  approaches,  and 
paved  street  connections. 

Streets  underpassed  are  Peralta, 
Adeline  and  San  Pablo. 

Principal  bid  items  include  75,- 
000  cubic  yards  unclassified  excava- 
tion; 12,000  cubic  yards  Class  B 
Portland  cement  concrete  in  struc- 
tures: 1,530  cubic  yards  Class  B 
Portland  cement  concrete  pave- 
ment; 2,200.000  pounds  of  reinforc- 
ing steel;  7,000  tons  selected  base 
material;  7,000  tons  asphalt  con- 
crete; pumping  equipment,  and  a 
complete  lighting  system. 

This  is  the  third  major  grade  sep- 
aration project  in  the  Eastbay  to 
be  contracted  in  connection  with 
construction  of  approaches  to  the 
bay  bridge.  Barrett  &  Hilp  are  con- 
structmg  the  traffic  distribution  vi- 
aducts at  the  intersection  of  tte 
central  and  lateral  approaches,  and 
,1.  F.  Knapp  has  under  contract  the 
subway  at  the  foot  of  Ashby  Aye. 
carrying  traffic  under  the  Soutliern 
Pacific  tracks  to  the  north  ap- 
proach. 

Bids  are  to  be  opened  in  Saca- 
mento  October  9  for  grading  and 
paving  about  1.5  miles  easterly 
from  Hanford  in  Kings  county,  and 
in  Los  Angeles  the  following  day 
for  grading  and  surfacing  about 
12.5  miles  between  East  Highline 
Canal  and  Midway  Wells  in  Impe- 
rial county. 


INDUSTRY  REAFFIRMS 
METAL  LATH  STANDARD 

The  Division  of  Simplified  Prac- 
tice of  the  National  Bureau  of 
Standards  announces  that  Simpli- 
fied Practice  Recommendation  R3 
28  for  Metal  Lath  has  been  reaf- 
firmed without  change  by  the 
standing  committee  of  the  industry. 


PACIFIC    CONSTRUCTOR 


J 

Contractor  Starts  Lining  40-Foot 

Soft  Vein  In  Yerba  Buena  Tunnel 


rioci'ofliiig  cautiously  in  the  face 
o(  one  of  the  most  (lilUcult  portions 
Df  lluir  contract,  T.  K.  Connolly 
Company  last  wpok  placed  19  feet 
of  coMcrete  tunnel  loof  in  the  40ft. 
section  of  soft  material  in  the  tun- 
nel tlirough  Verba  Buena  Island, 
the  renter  section  of  the  S.  F.Oak- 
laud  l!ay  crossing,  according  to  t-lie 
weekly  progress  report  of  Chief 
Engineer  C.  H.  Purcell. 

The  contractor  and  bridge  engi- 
neers have  designed  special  meth- 
ods to  carry  the  tunnel  througli 
this  dangerous  section  with  a  max- 
imum of  safety.  The  entire  tunnel 
penetrates  fractured  rock,  one  of 
the  most  dangerous  types  of  mate- 
rial tlirough  which  to  borC;  accord- 
ing to  bridge  ofTicials.  The  soft. 
wet  and  loose  shale  crosses  tho 
tunnel  in  a  vein  about  40  ft.  wide. 

The  method  adopted  for  boring 
[he  tunnel  involves  a  horseshos- 
shaped  excavation  with  the  core 
left,  in  place.  In  addition  a  con- 
crete" side  wall,  extending  half  the 
height  of  the  tunnel  with  a  mini 
mum  thickness  of  four  feet,  was 
built  from  end  to  end.  and  upon 
these  side  walls  the  steel  H-beanis 
were  set.  arched  to  the  crown  of 
the  roof. 

In  the  bad  vein  these  H-beams 
are  .-hpred  up  underneath  with  12 
by  12  timbering,  and  short  wedges 
of  lumber  are  packed  between  the 
shale  and  the  arch  beams  to  pre- 
vent material  dropping  from  the 
roof.  Reaching  the  soft  vein,  the 
contractor  has  halted  core  excava- 
tion, and  concrete  lining  will  be 
built  before  further  excavation  13 
undertaken. 

A  total  of  3S9  feet  of  the  tunnel 
is  nQw  lined  from  both  ends  with  a 
gap  of  51  feet  inside  the  tunnel 
where  the  steel  girders  are  erected 
but  where  the  concrete  has  not  yet 
been  pumped  into  place.  At  the 
east  end  of  the  tunnel  core  excava- 
tion has  been  continued. 

Chief  Engineer   Purcell   reported 
progress   on    other   sections"  of  th(» 
Bay  crossing  as  follows: 
San   Francisco 

Concrete  girders  are  now  built 
to  a  point  midway  between  Fourth 
and  Third  Streets,  and  Healy-Tib- 
bitts  Construction  Company  are  re- 
moving forms  at  the  Fourth  Street 
end  of  the  structure. 

An  additional  span  of  "on"  ramp 
girders  w'as  poured  during  th" 
week. 

On  Rincon  Hill  the  fifth  and  final 
span  of  the  lower  deck  of  the  via- 
duct was  poured  last  week. 

West  Bay  Superstructure 
Twenty-five  strands  of  472  wires 
each  have  now  been  spun  on  the 
south  walk,  and  the  ninth  set-uD 
of  four  strands  is  twenty  per  cent 
spun.  On  the  north  walk  the  Co- 
lumbia Steel  Company  has  spun  2.t 
strands  of  the  total  of  37  in  the 
finished  cable. 


East  Bay  Superstructure 

Columbia  Steel  Co.  has  been 
driving  falsework  for  the  east  an- 
chor arm.  while  paving  of  both 
decks  is  being  laid  to  the  middle 
of  Span  E-4.  Paving  operations  on 
this  structure  will  be  discontinued 
until  after  the  1400-foot  cantilever 
span  has  been  connected  at  ilH 
center. 

Alameda  County 

Piles  are  still  bfins  driven  by 
the  Clinton  Construction  Company 
for  the  foundation  of  the  Admin- 
istration Building.  A  load  test  on 
one  of  these  piles  was  made  dur- 
ing the  week,  the  pile  carrying  six- 
ty tons,  or  2'/^  times  its  designed 
load,  without  noticeable  settle- 
ment. 

The  East  Bay  Distribution  Struc- 
ture in  Emeryville  is  progressing 
in  all  its  parts  under  the  direction 
of  Barrett  and  Hilp.  Two  addition- 
al girder  spans  were  completed 
during  the  week. 

Berkeley 

Construction  of  'he  forms  of  the 
concrete  piers  and  abutments  tof 
the  Folger  Avenue  Underpass  oc- 
cupied J.  F.  Knapp,  contractor,  dur- 
ing the  week. 


REYNOLDS  CORP 

NAMES  SALES  HEAD 


Reynolds  Corporation,  the  new- 
housing  subsidiary  of  V.  S.  Foil 
Company  and  Reynolds  Metal  Co., 
announces  the  appointment  of  Wm. 
H.  Shaffer,  Jr.,  as  sales  manager. 
For  the  past  twelve  years  Mr.  Sh,at- 
fer  has  been  sales  manager  In 
charge  of  dealer  products  for  the 
National  Steel  Fabric  Company 
and  previously  was  connected  with 
the  cement  division  of  U.  S.  Steel 
Corporation. 

Manufacturing  a  .  widely  diversi- 
fied number  of  products  for  home 
building,  Reynolds  CorpoMtion  di- 
visions include  structural  framing, 
insulation,  plaster  lath,  plumbing, 
heating  and  air-conditioning. 


GOLF  TOURNAMENT 

PLANS  COMPLETED 


Plans  are  being  completed  for 
the  fourth  annual  golf  tournament 
of  the  San  Francisco  Builders'  fix- 
change,  which  will  be  held  Sept. 
26  at  the  California  Golf  Club.  An 
nouncement  was  made  yesterday 
that  prizes  had  been  offered  for 
low  scores  by  W.  S.  Dickey  Clay 
Manufacturing  Co.,  Price  Building 
Specialties  Co.,  S.  F.  Materials  Co. 
,lhon  Cassaretto,  Paraffine  Compa- 
nies .and  Kraft-tile  Co. 

The  committee  in  charge  of  ar- 
rangements is  composed  of  James 
L.  Donnelly.  Wm.  A.  Rainey,  Jr., 
and  W.  B.  Rue.  Reservations  may 
be  made  with  the  committee  mem- 
bers or  at  the  office  of  the  Ex- 
change. 


FLOOR  WALKS 
THIS  WEEK  ON 
GATE  BRIDGE 


Further  Progress  Toward  Cable 

Laying  Reported  By 

Chief  Engineer 


Work  of  erecting  the  cat -walk 
floors  of  the  Golden  Gate  Bridge  is 
scheduled  to  commence  early  this 
week,  according  to  information  In 
the  weekly  progress  report  of  Chief 
Engineer  Jos.  B.  Strauss. 

The  upper  storm  system  ropes 
were  erected  last  week  together 
with  two  of  the  center  span  storm 
system  ropes  and  with  the  storm 
system  cables  all  in  place  the  erec- 
tion of  the  cat-walks  will  proceed 
rapidly. 

The  quarter  span  cross  bridge 
on  the  San  Francisco  side  of  the 
Golden  Gate  has  been  temporarily 
swung  from  the  cat-walk  cables 
near  the  south  tower  and  will  be 
moved  into  place  as  the  final  work 
on   the  storm   system   proceeds. 

In  the  meanwhile  work  on  the 
low  viaduct  of  the  Presidio  ap- 
proach road  is  going  forward  rapid- 
ly and  piles  are  being  driven  near 
the  site  of  the  ramp  upon  which 
the  Lyon  street  approach  road  will 
take  off. 

Within  the  next  week  work  is 
scheduled  to  start  on  the  San  Fran- 
cisco abutment  south  of  the  an- 
chorage. This  will  include  footings 
for  the  piers  of  the  south  approach 
span. 

Reports  from  the  eastern  shops 
and  mills  state  that  1125  tons  of 
rolled  material  for  the  suspended 
structure  of  the  bridge  was  shipped 
from  the  rolling  mills  to  the  fabri- 
cating plants.  This  brings  a  total 
of  27,400.000  pounds  of  rolled  mate- 
rial already  shipped  for  fabrication. 
There  are  10,260,000  pounds  of  roll- 
ed material  in  process  of  fabrica- 
tion in  the  east. 

Cable  wire  tested  and  accepted 
to  date  totals  19.328  tons  or  S9.9 
per  cent  of  the  entire  order.  Of 
this  11.740  tons,  or  54  6  per  cent 
of  the  order  has  been  shipped  from 
the  pastern  plant  of  the  John  A. 
Robelings  Sons  Company,  cable 
contractors. 

During  the  past  week  the  daily 
employment  average  on  the  bridge 
proper  was  350  men.  Of  these  150 
were  employed  on  the  cable  con 
tract. 


COULEE  CONVEYOR 

SYSTEM  DESCRIBED 


Describing  conveyor  methods  in 
use  at  Grand  Coulee  Dam,  where 
material  is  being  conveyed  a  mil° 
in  a  lift  of  over  500  feet  at  fh" 
rate  of  40,000  yards  a  day  and  1.- 
000,000  yards  a  month,  a  16-page 
booklet  has  been  issued  by  the 
Jeffrey  Manufacturing  Co..  manu- 
facturers of  the  conveyors  used  In' 
M-W-A-K  for  this  project. 

Copies  of  the  booklet,  "Rivers  o: 
Dirt."  may  be  obtained  by  writing 
the  Jeffrey  Manafactnring  Co..  ar 
Columbus.  Ohio. 


PACIFIC    CONSTRUCTOR 


PERMITr^  AMD  eOM^JRACT; 


SAN   FRANCISCO  COUNTY 


Architect  —  Richard 
Market   St. 


No. 

Owner 

Contractor 

Amt. 

947 

Strand 

Owner 

8000 

.14S 

ilpirlin 

Heglln 

3000 

949 

Kiebman 

Owner 

12000 

9S0 

LpFiell 

Rahlinann 

1000 

951 

Metrovirh 

Owner 

1200 

952 

racinr 

Oettins 

5000 

953 

Liebmnn 

Owner 

30000 

954 

Stoneson 

Owner 

9000 

955 

Humphrey 

Owner 

1000 

»6« 

Christengen 

Owner 

4000 

957 

Clark 

Michael 

7950 

95S 

Schwa!  be 

Lindgren 

9000 

959 

Christensen 

Owner 

4000 

960 

Cuneo 

Lucchi 

1500 

961 

Benson 

Owner 

4000 

962 

Standard 

Owner 

3000 

963 

Hirshbcrc 

Early 

2000 

964 

Gelini 

Lindsay 

3000 

965 

HirshberB 

Karly 

lOUO 

966 

Standard 

Owner 

3000 

967 

Cuthbert 

Lindsay 

3000 

968 

Gain 

Owner 

3500 

96» 

Galli 

Owner 

3500 

970 

Rousseau 

Rousseau 

11250 

FLATS 

(947)  W  TWENTY-FIFTH  AVE.  225 
X  Fulton  St.  Two-story  and  base- 
ment  frame  flats. 

Owner— T.  I.  Strand.  670  Victoria  St.. 
San    Francisco. 

Architect — Xot   Given.  J800G 


DWELLING 

(948)     W     TWEXTT-EIGHTH     AVE. 

50  N  KIrlcham  St.     One-story  and 

b€usement  frame  dwelling. 
Owner— B.   Heglin,    1245   24th   Avenue, 

San  Francisco. 
Architect — Not  Given. 
Contractor— Philip    Heglln,    124B    24th 

Ave..    San    Francisco.  $3000 


APARTMENTS 

(949)     N    NORTH    POINT    ST.    100    W 

Buclianan      St.      Two-story      and 

basement    frame    apartments      (20 

rooms.   4   families). 
Owner— Ben   Liebman.    1555   Francisco 

St..    San   Francisco. 
Architect— Richard      R.      Irvine,      3431 

Market  St..  S.  F.  »12,000 


ALTERATIONS 

(950)  S  BELMONT  ST.  75  W  Will- 
lard   St.     Alter  dwelling. 

Owner— Sidney  N.  LePlell,  27  Belmont 
St..   San  Francsico. 

Architect — Not  Given. 

Contractor  —  H.  E.  Rahlmann.  251 
Kearny  at.,  San  Francisco.      $1000 


ALTERATIONS 

(951)     NO.  2975  HARRISON  ST.  Alter 

dwelling. 
Owner  —  M.   Bterovich,    130   Wayland 

St.,   San   Francisco. 
Architect— Not  Given.  $1200 


One- 


WA REHOUSE 

(952)     NO.  62  TOWNSEND  ST. 

story  steel   warehouse. 
Owner— Pacific    Vegetable   Oil   Co.,    62 

Townsend  St..  San  Francisco. 
Engineer  —  Alfred    P.    Fisher,    Hunter 

Dulln  BIdg.,   San  Francisco. 
Contractor  —  H.    T.    Gettins   Co.,    26S 

13th  St.,  San  Francisco.  $5000 


APARTMENTS 

(953)     SE    BEACH    AND    WEBSTER 

SU.      Three-story    and     banement 

frame  apartments. 
Owner— Ben  Liebman,   1555  Francisco 

St.,  San  Francisco. 


Irvine.      3431 
$30,000 


DWELLINGS 

(054)     S  SHAWNEE  25,  50  AND  75  W 

Cayuga   St.     Three   one-story   and 

basement  frame  dwellings. 
Owner  —  Steineson   Bros.,    1630   Ocean 

Ave.,   San   Francisco. 
Architect — Charles    F.    Strothoft,    2274 

15th  St.,  San  Francisco.      $3000  ea. 


ALTERATIONS 

(1155)  NO.   370  UPPER   TERRACE, 

Alterations  to  apartments. 
Owner — W.   H.   Humphrey.   Premises. 
Architect — Not  Given.  $1000 


DWETLLING 

(956)     S    QUINTARA    ST.    93    E    22nd 

Ave.        One-story      and    basement 

frame    dwelling. 
Owner   —    Herman    Christensen.    1422 

27th   Ave..    San   Francisco. 
Architect — Not  Given.  $4000 


DWELLING.^; 

(957)  S  VALLEJO  ST.  146,  179  AND 
216  E  Kearny  St.  Three  one-story 
and  basement  frame  dwellings. 

Owner— Katherine    Clark,    451    Vallejo 

St.,    San   Francisco. 
Architect — Not  Given. 
Contractor — Michael    &    Bomerer.    762 

De   Haro   St..    S.    F.  $2650   each 

ALTERATIONS 

(958)  SE  GREENWICH  &  FRANK- 
lin    Sts.      Alter  apartments. 

Owner— Mrs.    Schwalbe.    Premises. 
Architect — Not    Given. 
Contractor- A.  C.  Lindgren,  346  Lowell 
St.,  San  Francisco.  $9000 

DWELLING 

(959)  S  QUINTARA  ST.  93  W  21st 
Ave.  One-story  and  basement 
frame   dwelling. 

Owner   —    Herman    Christensen,    1422 

27th  Ave..   San  Francisco. 
Architect— Not  Given.  $4000 


Alter 


ALTERATIONS 

(960)  NO.     1226    GREEN     ST. 
dwelling. 

<  iwner — G.  Cuneo,    Premises. 
Architect — Not   Given. 
Contractor— G.   B.  De  Lucchi,  4   Sharp 
Place.,    S.   F.  J1500 

DWELLING 

(961)  E  TWENTY-NINTH  AVE.  175 
N  Taraval  St.  One-story  and 
basement  frame  dwelling. 

Owner— Andrew   F.   Benson.    2324   15th 

Ave.,   San  Francisco. 
Architect— Not   Given.  ,$4000 


1")WELLING 

(982)  E  TWENTY-FOURTH  AVE. 
32  N  Kirkham  St.  One-story  and 
basement    frame    dwelling. 

Owner  —  Standard  Building  Co..  1500 
.ludah   St..    San    Francisco. 

Architect— Not    Given.  $3000 


STATION 

(903)  SE  SEVENTEENTH  AND 
Noe  St.s.  One-story  steel  service 
station. 

Owner-A.    Hirshberg.    %    Contractor. 

Engineer— Richfield  Oil  Co..  248  Bat- 
tery St.,   San  Francisco. 

Contractor— F.  J.  Early  Jr..  369  Pine 
St.,    San    Francisco.  $2000 

DWELLING 

'964)     N    HEARST  100   W   Detroit   St. 


One-story   and      basement     fi 

dwelling. 
Owner— P.    Gelini,    %    Contractor. 
Architect— Not    Given. 
Contractor— Claude     T.     Lindsay, 

Duboce   Ave.,    S.   F. 


no 


REST  ROOM 

(965)  SE  SEVENTEENTH  &  NOf.j 
Sts.  One-story  steel  rest  rontn 
building. 

Owner— A.    Hirshberg.    %    Contracl.i. 

Engineer— Richfield  Oil  Co..  248  Bat- 
tery St..    San  Francisco. 

Contractor— F.  J.  Early  Jr..  369  Piii.. 
St.,    S'an    Francisco.  $l(iiio 


DWELLING 

(966)  B  TWENTY-FOURTH  A\I 
57  N  Kirkham  St.  One-story  m 
basement  frame  dwelling. 

Owner  —  Standard  Building  Co.,  l.",i 
Judah   St.,   San  Francisco. 

Architect — Not    Given.  $3111 


DWELLING 

(967)  N  VIRGINIA  ST.  53  W  Cole- 
ridge St.  One-story  and  base- 
ment  frame   dwelling. 

Owner— Martin  L.  Cuthbert,  940  Ge- 
neva Ave.,   San  Francisco. 

Architect — Not   Given. 

Contractor Boyd    C.     Lindsay.     18J 

Oxford    St.,    S.    F.  $3000 


DWELLING 

(968)  W  TWENTY-SIXTH  AVE.  293 
N  Noriega  St.  One-story  and 
basement  frame  dwelling. 

Owner— R.    F.    Galli,    1574    2Sth    Ave.. 

San   Francisco. 
Architect — Not  Given.  $3500 

DWELLING 

(969)  W  TWENTY-SIXTH  AVE.  318 
N  Noriega  St.  One-story  and 
basement   frame   dwelling. 

Owner— R.    F.    Galli.    1574    2Sth    Ave., 

San  Francisco. 
Architect — Not  Given.  $3500 

FLATS 

(970)  N  BAY  ST.  87  E  Broderick  St. 
Two-story  and  basement  frame 
flats. 

Owner — Oliver  M.  Rousseau,  321 
Kearny   St.,    San   Francisco. 

Architect— R.  R.  Irvine,  3431  Market 
St..   ,San  Francisco. 

Contractor — Oliver  M.  Rousseau  Inc. 
321    Kearny   St.  $11,250 


ALAMEDA    COUNTY 

No. 

Owner 

Contractoi 

Amt. 

693 

Warren 

Owner 

4500 

694 

Buell 

Goskill 

1600 

695 

Johnson 

MoKallor 

1950 

696 

Denton 

Maurer 

1300 

697 

Sigwald 

Owner 

7500 

698 

Edwards 

Henderson 

11250 

699 

Hansen 

Owner 

5000 

700 

Crocker 

Owner 

3500 

701 

Morlan 

Morlan 

2987 

702 

Hollaway 

Jolianson 

3200 

703 

Rossi 

Cisero 

650U 

704 

Walker 

Owner 

5000 

705 

Walker 

Owner 

3000 

706 

Terro 

Christensen 

3000 

707 

American 

Swanstrom 

5000 

70S 

Kaufmajin 

Falk 

1890 

709 

Fisher 

Christensen 

3000 

710 

Woodburn 

Owner 

5000 

711 

EIDorado 

Owner 

6500 

712 

Alldrin 

Weldman 

3500 

713 

Amouric 

Allen 

2750 

714 

Childers 

Kinley 

3500 

VI  b 

Pi  Beta  Pi 

Windsor 

1400 

PACIFIC    CONSTRUCTOR 


ll.sworlh 

Shapern 

9000 

oiiriK 

Ownpr 

12000 

inch 

Rctlnow 

5000 

■I.I.ING 

NO.       2001       FIFTY-SEVENTH 
\w>..   OAKLAND.     One-story  slx- 

".111    ilw.-lllm,-. 

1    —   Wcl.liiii     H.      Warren,      3821 
I '.inon    Ave.,    Oakland. 

Ai.  hilcct— Not   Given.  $1500 

ALII'IRATIONS 

(fiai)    NO.    2:>:;7    i.orkna    street, 

BERKELEY.      Alterations. 
OwnrT — Mrs.    Hncll.    Premises. 
Architect — Not    Given. 
Contractor  —  Gosklll,     3041     HllIeKass 
Ave.,   Berkeley.  $1600 


ELEVATOR 

(695)     NO.  -120  MOUNTAIN  AVENUE, 
PIEDMONT.  Elevator  Installed  in 
r.sidonre. 
I  II   IN  r— Amiio   M.    Johnson.    Premises 
■         iiect— Not   Given. 

ictor— H.    J.    McKallor,    223   Col- 
la  St.,   Oakland.  $1950 

:i:.\Tioxs 

.\0.     1084     GRAND     AVENUE. 

riEDMONT.     Alterations. 

1  -Arthur    P.    Denton,    Premises. 

icct — Wm.   Ambrose,   244   Keajny 

1.,    San  Francisco. 

iiin-.-ictor — Geo.    J.    Maurer,    50    York 

l>rivc,    Oakland.  $1300 


.■-■UIK.VCE 

7  1     Xci.     584     BLAIR    AVENUE. 

PIEDMONT.      Two-story     7-room 

sitlence   and    garage. 

1— SiKwald    Bros.,    916   Alma    St.. 

lUland. 

nrtt'ct  —  Ray    Keefer.    770    Wesley 

.St.,    Oakland.  $7500 


iM:sinENCE 

:      NO.   320   SEA  VIEW  AVENUE. 
-MEDMONT.       Two-story     S-rooro 
ime  re."!idence  and  garag<' 
r^X.   F.   Edwards  Jr.,  1053  Ard- 

le  Ave.,   Oakland. 
i.'ct  —  Williams    &    Wastell,    374 
iTih  St.,  Oakland. 
I  >,iii  iMcUor  —   Herbert   K.   Henderson. 
:;:i:!    loth   St.,  Oakland.  $11,250 

i  i\\  i;i.r.iN'G 

n/'M      .Nil.    21150      GIBBONS      DRIVE. 

ALAMEDA.      One-story    six-room 

frame    and    stucco    dwelling    with 

.shake   roof. 
Owner    —    Chris    Hansen,    1500    Santa 

L'laia  Ave.,  Alameda. 
Architect— Not   Given.  $5000 

DWELLING 

(700)     NO.     618     MOUNTAIN     BLVD.. 

OAKLAND.      Two-storv    six-room 

.hvellinj,'. 
(,,,,,,— H.   L.  Crocker  Jr.,  30  Wildinc 

l.ane,   Oakland. 
Anhitect— Not  Given.  $3500 

DWELLING 

(71111  NO.  17G2  CLEMENS  ROAD. 
OAKLAND.  Two-storv  five-room 
dwelling. 

Owner — A.   D.   Morlan. 

Architect — Not   Given. 

Contractor — E.  O.  Morlan,  1768  Cle- 
mens  Road,    Oakland.  $2987 

DWELLING 

(702)  NO.  7820  OUTLOOK  AVENUE. 
OAKLAND.  One-story  five-room 
dwelling. 

Owner— A.    F.   Holloway,    7821   Foothill 

Blvd.,   Oakland. 
Architect — Not  Given. 
Contractor— K.  A.  Johanson,  2832  7fith 

Ave..    Oakland.  $3200 

DWELLING 

(703)  NO.  434-36  McAULEY  STREET 


OAKLAND.      One-story    nlx-room 

2-fumil.v    dwelling. 
Owner  —  M.    Hosiil.    438    MoAuley   St.. 

Oakland. 
Architect— Not    Given. 
Contractor— John  Clsero,  474  62nd  St.. 

Oakland.  $6500 

1 1  WELLING 

(7011  NO,  95  PARNASSUS  AVE.. 
BERKELEY.  Two-story  8-rootn 
fraiii*:    dwelling. 

Owner— J.  M.  Walker,  1709  Grove  St., 
Berkeley. 

Architect— J.  E.  Dinwiddle,  San  Fran- 
cisco. $5000 


DWELLING 

(705)  NO.  60  FOREST  LANE,  BER- 
KELEY. One-story  5-roora  frame 
dwelling. 

Owner— J.  M.  Walker,  1709  Grove  St., 
Berkeley. 

Architect- Not   Given.  $3000 


ADDITION 

(706)  NO.  1100  FIFTY-FIFTH  A\TS.. 
OAKLAND.      Addition. 

Owner — Ferro   Enameling   Co.,    Prem. 

Architect — Alben  Froberg.  1955  Web- 
ster St.,   Oakland. 

Contractor — H.  J.  Christensen  Co.,  1955 
Webster    St,    Oakland.  $3000 


ALTERATIONS 

(707)  NO.  1429  BROADWAY,  OAK- 
LAND.    Alterations. 

Owner — American  Trust  Co.,  464  Cali- 
fornia St.,  S-an  Francisco. 

Architect — Not   Given. 

Contractor— Geo.  Swanstrom,  1615  78th 
Ave.,    Oakland.  $3000 

ALTERATIONS 

(708)  NO.  3816  FOURTEENTH  AVE. 
OAKLAND.  Alterations  and  ad- 
dition. 

Owner— H.  Kaufmann.  381C  14th  Ave., 

Oakland. 
Architect — Not    Given. 
Contractor— Chas.    W.    Falk,    1520    E- 

38th    St..    Oakland.  $1800 

ADDITION 

(709)  NO.  6901  FOOTHILL  BLVD., 
OAKLAND.  One-story  steel  bldg. 
addition. 

Owner — Fisher    Body    Co.,    Prem. 

Architect — Alben  Frobery,  1955  Web- 
ster St.,    Oakland. 

Contractor  —  H.  J.  Christensen,  1955 
Webster    St.,    Oakland.  $3000 


DWELLING 

(710)  NO.  550  E-TWENTIETH  ST. 
OAKLAND.  Two-story  six-room 
dwelling. 

Owner— Paul  E.   Woodburn,    624   Pros- 
pect   Ave.,    Oakland. 
Architect— Not  Given.  $5000 

ALTERATIONS 

(711)  FOOT  OF  ADELINE  STREET, 
OAKLAND.      Alterations. 

Owner- El  Dorado  Oil  Works,  Foot  of 

Adeline  St.,   Oakland. 
Architect— Not  Given.  $6500 

DWELLING 

(712)  NO.  oOOO  CAMDEN  STREET, 
OAKLAND.  One-story  five-room 
dwelling. 

Owner  —  A.    G.    Alldrin,    3101      Berlin 

Way,  Oakland. 
Architect — Not  Given. 
Contractor— A.  E.  Waldman,  3192  Mc- 

Killop  Road,  Oakland.  $3500 

DWELLING 

(713)  NO.  223  OAKLAND  AVENUE, 
OAKLAND.  One-story  flve-room 
dwelling. 

Owner — A.    J.    Amouric,    425    Oakland 

Ave.,  Oakland. 
Architect — Not    Given. 


Contractor — James  Allen.  B718  Flora 
St..   Oakland.  $2750 

DWELLING 

(711)  NO.  4071  WATERHOUSE  RD., 
OAKLAND.  One-Story  five-room 
dwellinf:. 

Owner- A.  D.  Chllders,  4073  Water- 
house  Road,  Oakland. 

Architect— Not    Given. 

Contractor— J.  M.  KInley,  631  Hlls- 
borough  St.,    Oakland.  $3600 

AUDITIONS 

(715)  NO.  2325  PIEDMONT  AVE., 
BERKELEY,     Additions. 

Owner— PI    Beta    Phi,    Premises. 

Architect — Not   Given. 

Contractor — Geo.  Windsor,  928  Kings- 
ton   Ave.,    Berkeley.  $1400 


RESIDENCE 

(7I6>     NO.    1643    LE     ROY     AVENUE, 

BERKELEY.      Two-story   lO-room 

residence. 
Owner— Von    T.    Ellsworth,    2388    Vine 

St.,  Berkeley. 
Architect— J.    B.    Anthony,    1849    Arch 

St.,   Berkeley. 
Contractor — S.   M.   Shapero,    1849  Arch 

S-t.,   Berkeley.  $9000 


WAREHOUSE 

(717)     NO.  900  HIGH  ST.,  OAKLAND 

One-story  warehouse. 
Owner — L.    A.    Young   Spring   &    Wire 

Corp.,    Premises. 
Architect— Not    Given.  $12,000 


DWELLING 

(718)  NO.  1416  OXFORD  ST.,  BER- 
KELEY. Two  -  story  six  -  room 
dwelling. 

Owner  —  Herbert  Finch,  1422  Oxford 
St.,    Berkeley. 

Architect — Not    Given. 

Contractor  —  (Tlyde  E.  Rednow.  2144 
Spaulding  St..    Berkeley.  $5600 


BUILDING  CONTRACTS 

SAN   FRANCISCO  COUNTY 


No.     Owner 

134  Hibernia 

135  Forbes 


Contractor    Amt. 

Beyer     14800 
Appelbe       9991 


ALTERATIONS 

(134)     N    ELLIS    93-16    W    Powell    W 
78-4>/4xN    137-G;     E    Carlos    Place 
117-6    S    O'Farrell    St.    S    20xE    60 
or  140  Ellis  St.     All   work  for  al- 
terations   and      modernization      of 
hotel. 
(Twner — The  Hibernia  Savings  &  Loan 
SKiciety,      Hibernia      Bank      BIdg.. 
Jones   and   McAllister   Sts.,    S.   F. 
Architect — Not  Given. 
Contractor  —  Louis    Beyer    (as    Louis 
Beyer  Co.),  1616  Golden  Gate  Ave. 
Filed  Sept.  11,    35.     Dated  Sept.  5.  "35. 
On  5th  and  15th  of  each  month  75% 

Usual    35    days „ 25% 

TOTAL  COST,  $14,800 
Bond,  $14,800.  Sureties,  C.  E.  Rein- 
hardt  and  I.  D.  Chadborne.  Limit 
and  forfeit,  none.  Plans  and  speci- 
fications filed. 


DWELLING 

(135)     N   ALTA   ST.    100   E   Montgom- 
ery St.     All  work  for  three-story 
and   basement  frame  dwelling. 
Owner — Helen  K.   Forbes,   ',c  Contrac- 
tor. 
Architect  —  William  Wilson   Wurster. 

260   California    St.,    S.    F. 
Contractor  —  Frank   G.   Appelbe.    1067 

Walker  St..  Oakland. 
Filed  Sept.  16.  '35.  Dated  Sept.  10.  '35. 

Frame    completed    _ $2497.75 

Ist  coat  plaster  on 2497. 7i 

Upon    acceptance    2497.75 

Usual  36  days 2497.75 

TOTAL  COST,  $9991 
Bond.    none.      Limit.      Dec.    21.    19S5. 


le 


Forfeit.    11' 
tioos  filed. 


PACIFIC    CONSTRUCTOR 


rians   .iiid    ^pecifica- 


BUILDING  CONTRACTS 


ALAMEDA   COUNTY 


No.     Owner 
68     Bentlie 


Contractor    Amt. 
Henderson     11540 


HESIDENTK 

(68)     FOR  LOT.S  9  AND  10.  La  Lom.T 
Park.      Berkeley.      All     work      for 
frame   and    stucco   residence. 
Dwner — Mr.-i.   U.  A.   Beattie,  San  Jose. 
.\rchitect — Arthur  F.  Dudman,  Sacra- 
mento. 
Contractor  —  Herbert    Henderson,    20 

Avis  Road,  Berkeley. 
Filed  Sept.  12,  '35.     Dated  Aug.  31,  '35. 
Frame  up  and  sheathing  on.. $2163.75 
Sliingled    &    brown    plastered  2163.75 

Ready    for    painting „  2163.75 

When  completed   _ _ 2163.75 

Usual    35    days 2885.00 

TOTAL  COST,  $11,540.00 
Bond.  none.  Limit.  130  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


SAN    FRANCISCO    UNDER    $1000 


ALTER  flats.  $350:  1821  Lake  Street; 
owner.    L.    J     Camicia.    Prem. 

.SIGN',  electric,  $250:  730  Bush  Street: 
owner,  Samarkand  Co..  893  Fol- 
som  St.;  contractor,  Elec.  Prod. 
Corp.,   255   Golden   Gate   Ave. 

ALTKR  apartmentt.  $50;  1956  Sutter 
St.;   owner,   G.   V    Shapoft,   Prem. 

SIGN,  electric.  $250;  730  Bush  Street; 
owner,  Samarkand  Co.,  893  Fol- 
som  St.;  contractor,  Elec.  Prod. 
Corp.,   255  Golden  Gate  Ave. 

ALTER  dwelling.  $60;  298  Arelta  St.; 
owner,    M.   Hernandez,    Premises. 

ALTER  dwelling,  $200;  1443  Fifth  St.; 
owner,    Mrs.    H.    Johnson,    Prem. 

ALTER  service  station,  $200;  NE  San 
Jose  Ave.  and  Colonial  Way;  own- 
er. Seaside  Oil  Co..  2121  Third  St.: 
contractor,  Michel  &  PfetEer  Iron 
Works,    1415    Harrison    St. 

ALTER  flats.  $500;  884  Fulton  Street; 
owner,  Elma  E.  Beers, .  Premises: 
contractor.    S.    Rakele,    757   Grove. 

ALTER  dwelling,  $175;  701  Broderick 
St.;  owner.  May  B.  Smith,  654 
12th  Ave.;  contractor,  J.  N.  Dunn, 
2620  Anza  St. 

.'^IGN,  electric,  $450;  744  Washington 
St.;  owner.  Sun  Huug  Heung,  744 
Washington  St.:  contractor.  State 
Mfg.   Co.,  55  Rauscb  St. 

SIG.V.    electric,    $327;    424    Geary    St.; 
owner.   Jean   Peterson,   Premisees; 
contractor.   Pacific   Iron   Mfg    Co 
2600   18tb  St. 

ALTER  service  station,  $200;  NW  22nd 
Ave.  and  Taraval  St.;  owner.  Sea- 
side Oil  Co.,  2121  Third  St.;  con- 
tractor. Michel  &  Pfefter  Iron 
Works,    1415   Harrison   St. 

ALTER  store,  $500;  1603  Haight  St  • 
owner,  F.  Martin,  Prem.;  contrac- 
tor.  H.   Sterger.    1555  Haight  St. 

ALTER,   dwelling,    $325 ;   406   San   Jose 
Ave.;    owner,    James    Gew    John 
Premises. 
ALTER   dwelling,    $75;    1236   22nd    St  • 
owner,  William  Bamille.  Premlsesl 
SIGN,  electric.   $285;  400  Valencia  St  • 
owner.  Retread  Tire  Co.,  400  Val- 
encia St.;  contractor,  Pacific  Neon 
Mfg.   Co.,   2600   18th   St. 
ALTER  dwelling,   $180;  4028  18th  St  • 
owner.    Cap.      Healey.      Premises! 
contractor.     S.     F.     Terrazzo    Co 
3730    Third    St. 
ALTER    dwellinK.    $275:    2246    Gilbert 

Pli?i?-'M'J""f'    '■    •''""""«•   Premises. 

FLLL  (1)  patent.  $20:  1922  Taylor  St  • 
owner,  Carnlglla,  Prem.;  contract 
tor,    A.    Strappiano.    510    ITnion    Sf 

ALTER  dwelling.  $400;  359  Xapl°,  St! 


owner.  Peter  Tortorelli.  463  Lisbon 

sir.N.  electric.  $50:  816  Irving  S't.: 
owner,  Rosenthal's  Grocery,  Prem. 
contractor,  Wonderlite  Neon,  170 
Otis    .'it. 

ALTER  dwelling,  $500;  1145  Stelner 
St.;   owner,   Mark   Henry,    Prem. 

ALTEK  dwelling,  $250:  2470  33rd  Ave. 
owner,  Henry  Lehnberg,  Prem. 

ALTER  dwelling,  $365;  1129  Church'; 
St.;  owner.  Michael  McAulifCe, 
3953  23rd  St.;  contractor.  Victor 
Oliva.   2731   24th   St. 

ALTETR  store,  $270;  NW  Page  and  Di- 
vlsadero  Sts.;  owner.  Dr.  F.  T. 
Ayers.  lOOG  Page  St.;  contractor, 
J.  F.  Linder.  617  Moraga  St. 

.4LTER  flats,  $325;  656-658-660  Val- 
encia St.;  owner,  Mrs.  M.  D. 
Gulart,   .658    Valencia    St. 

ALTER  flats,  $185;  314  Chestnut  St.; 
owner.  Mrs.  Preti.  330  Chestnut 
St.;  contractor,  S.  Mazzoncini.  3020 
Buchanan    St. 

ALTER  dwelling,  $850;  3919  25th  St.; 
owner,  Mrs.  K.  Jones,  198  Ander- 
son  St. 

ALTER  flats,  $200;  506  Ashbury  St.; 
owner,   Mrs.   Ratman,    Premises. 

ALTER  dwelling,  $400;  2137  Jones  St.: 
owner,  Gatto  &  Raggio,  Prem.: 
contractor,  L.  Polidoro,  780  Vallejo 

BILLBOARD,  $25;  E  Potrero  Ave.  100 
N  Army  St.;  owner.  West  Coast 
Adv.   Co. 

ALTER  dwelling.  $110;  277  Third  Ave. 
owner,  M.  Solcillia,  Prem.;  con- 
tractor. California  Concrete  Co.. 
1632   Steiner  St. 

ALTER  dwelling,  $500;  765  Morse  St.: 
o%vner,   S.  Castalde,   Prem 

ALTER  office.  $500;  114  Sansome  St.; 
owner,  Adam  Grant  Bldg.,  Prem. ; 
contractor.  Lindgren  &  Swinerton, 
225  Bush  St. 

SIGN,  electric,  $50;  Alemany  and 
Geneva  Ave.;  owner,  C.  Restani, 
Premises;  contractor,  Wonderlite 
Neon    Prod.    Corp.,    170   Otis   St. 

ALTER  shop,  $25;  1270  Pacific  Ave.: 
owner,  C.  Halms,  Prem.;  contrac- 
tor.   Jiffy   Mfg.   Co.,    1270   Pacific. 

ALTER  dwelling,  $250;  634  Lyon  St.; 
owner,  Mrs.  A.  Ortego,  Premises: 
contractor.  Joel  Johnson  &  Son 
1614  Church   St. 

FLUES    (2)    patent,    $50;    1344    Balboa 
St.;   owner,    Louis   Lorenz,   Prem.: 
contractor,      Lincoln     Way    Metal 
Works,     1841     Lincoln     Way. 
SIGN,    electric,      $175!    546      Columbus 
Ave.;   owner,   Columbus  Drug  Co., 
Prem.;  contractor,  American  Elec. 
sign  Co.,   1740  Eddy  St. 
BILLBOARD.    $6.25;    S   Market    82    W 
Douglas     St.;   owner.      Foster  and 
Kleiser  Co.,   1675  Eddy  St. 
SIGN,     electric,     $170;     105     Turk     St.; 
owner.   J.   P.    Hayes   Canteen,   105 
Turk    St.;      contractor,      American 
Elec.   Sign  Co.,  1740  Eddy  St. 
ALTER  hotel,   $500;  NW  Jackson  and 
Front    Sts.;    owntr,    Melba    Hotel. 
Prem.;     contractor,     Richard     De- 
lucchi,  3275  San   Bruno  Ave. 
ALTER    store    and    offices,    $600:    246 
Montgomery  St.;  owner,  Mr.  New- 
port, Russ  Bldg.,   contractor,  Wm. 
Jones,  1132  Guerrero  St. 
SIGN,  electric.  $300:  2498  Mission  St.; 
owner.    The    Leader,    Prem. ;    con- 
tractor,    Wonderlite     Neon   Prod. 
Co.,    170   Otis    St. 
ALTER   .store,    $45;    2188   Mission   St.; 
owner,  Joseph  Brill.  325  25th  Ave. 
ALTER  factory,  $980;  1855  Folsom  St.; 
owner,      Owens,      Illinois,      Pacific 
Coast  Co.,    1855   Folsom   St.;   con- 
tractor.  Barrett  &  Hilp,   918  Har- 
rison St. 
FLUES,    (2)    patent,    $50;    141   Moneta 
Way;  owner,  L,  Besio,  Prem.;  con- 
tractor,   W.      Burlani.      2555    San 
Bruno  Ave. 


ALAMEDA   COUNTY   UNDER  $1000 

RECOAT  gravel  roof,  $60;  2515  Encinal 
Ave.,   .\lameda;   owner.   R.   E.   Ri- 
ford.    Prem.;      contractor.      Crown 
Roofing  Co.,   1911  E-12th  St.,  Oak- 
land. 
ALTERATIONS,    $100;    1139-41    P.-iriii, 
Ave.,   Alameda:   owner.   E.   D.   Ffiii- 
man,    1139    Pacific   Ave.;    contrac- 
tor,   Chas.    Simpson,    2835   Calhom, 
Street. 
RE-ROOF,    $204;     2053     Buena     Vista 
Ave..   Alameda;   owner,   C.   J.   Von 
Slake,     Premises;      contractor,      F. 
Ambiel,   1711  Everett  St. 
ADDITION   and  auteration,    $100;    1550 
Fourth     St..    Alameda;     owner,     J. 
W.    O'Brien,    Premises. 
STEPS,   concrete,  $90;  1420  Union  St., 
Alameda;  owner,  J.  P.  Steffensen, 
1300    Webster    St.,    Oakland;    con- 
tractor,   Frank   Lopes.    315   Garcia 
Ave.,    San  Leandro. 
RE-ROOF,    $211;    1379    Pearl   St..    Ala- 
meda;   owner.    B.    L.    Bodkin,    1714 
Alameda    Ave.;     contractor,     New 
Art  Roofing  Co.,   1307-11   Fruitvale 
Ave.,    Oakland. 
SIGN,  electric.  $85;   1706  Lincoln  Ave., 
Alameda;  owner,  Carlson's  Buffet. 
Premises;  contractor.  Imp  Electric 
.Sign  Co..  2228  Myrtle  St.,  Oakland. 
ALTER    dwelling,     $425;    2103     Clinton 
.A.ve..     Alameda;   owner,     William 
Krueger,    2103    Clinton    Ave.;    con- 
tractor.  Lewis  L.  Golden,   2106  9th 
Ave.,   Oakland. 
GARAGE,    1-car,   frame,   $75;   1829  San 
Antonio   Ave..      Alameda;     owmr, 
F.   P.   Le  Count,   1829  San  Antonio 
Avenue. 
RE-ROOF,    $130;   5422  Brookdale  Ave, 
Oakland;  owner,  Miss  Bonnie  Tat. 
Premises. 
REPAIRS,    $83:    2819    Rawson    Street. 
Oakland:    owner,    H.    G.    Cunning- 
ham.    Prem.;     contractor,     Albert 
A.   Church,    3536   Allendale   Ave. 
ALTERATIONS.  $950;  7631-33  Foothill 
Blvd.,      Oakland;    owner,      M.    C. 
Stangaard,    1825^4    Berkeley   Way, 
Berkeley. 
GARAGE,    one-story.    $100;    6818    Paso 
Robles  Drive,   Oakland;  owner,  E. 
H.  Coe,  Premises. 
GARAGE,    one-story,    $75;    3138    Nicol 
Ave.,    Oakland:    owner.    Margaret 
Dunstan.   Premises. 
.ALTERATIONS,    $90;    5905    Telegraph 
Ave.,    Oakland;    owner,    Mr.    Blu- 
men,    Prem.;    contractor,    A.    Car- 
doni,   5244   Lawton  Ave. 
RE-ROOF,     $125;     624    Aileen    Street, 
Oakland:    owner,    D.    M.    Copland. 
Premises. 
ALTERATIONS.     $300;     198    10th    St.. 
Oakland:   owner,   Mrs.   Money,   198 
Tenth  St.;  contractor,  C.  B.  Burks 
4129   Randolph   Ave. 
.STATIONS.   (2)  one-story  steel  and  1- 
story   steel    comfort   station,    $750, 
$800  and  $150  respectively;  596  8th 
•St..   Oakland;   owner.   Jack  Siegel. 
596  8th  St.;  contractor.  J.  H.  Tar- 
man,  5000  Broadway. 
SIGN,    metal,    $4;    790o"E-14th    Street, 
Oakland:     owner,     Gordon    Perr.v. 
7S39  Ash   Street. 
SIGN,    metal,   $20;    429   14th   St.,    Oak- 
land; owner,  Unger's,  Prem.;  con- 
tractor.     Brown    Neon      Sign    Co., 
1561    San   Pablo   Ave.,    EI  Cerrito. 
SIGN,    electric,    $400;    5434    E-14th    St., 
Oakland;   owner,   Kay  Chesterfield 
Co.,     Prem.;     contractor.     Electric 
Prod.  Corp.,   950  30th  St. 
SIGN,    electric,    $150;    2735    Broadway, 
Oakland;  owner,  Howard  Automo- 
bile,   Prem.;    contractor.    Electric 
Prod.   Corp.,    950  30th    St. 
SIGN,    electric,    $100;    1242   E-14th    St., 
Oakland:  owner,  Kome  Inn,  Prem. 
contractor.     Ace    Elec.     Sign     Co., 
1243   E-12th    Pt. 
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NEWSINDEX 

for  convenient  reference,  news 
reports  m  this  section  are  classi- 
fied  as  follows: 

(. — Apartmentt  Offices 

J— Bond!  11— Ic.   and    Cold 

Storago  Plant! 
S— Churches  12— Power   PlanU 

4. -Factories  nnd  13— Public     Buildings. 

Warehouses  FIra    Houses    and 

J.— Flats  ..      ''"' 

N.— Residences 

«.— Garaoes  and   Ser-  is— Schools 

vice  Stations  16 —Banks,  Stores  and 

7.— Federal    Build-  17.— Theatres 

lags.  IS— Wh.irves    &    Docke 

6.— Club    Bulldlris  19— Misc.    Const. 

<).— Hospltnis  20. — MUc.    Supplies   & 
10.— Hotels 


1— 


APARTMENTS 


Sub  Bids   Being  Taken. 

.'I  .'.  Ur.MICXTS  Cost,  JlG.iiiiM 

S.V.V    l"l!.\.V("I.sro.    N  North  Point  100 

w   I'.uclianan  St. 
Tu      -   .story  and  basement  frame  aiul 
111  CO  apartments   (20   rooms)   taj- 
I'l     gravel     roof,     canvas     walls. 
'  'I    sash,    tile    baths,    hardwood 
"Ts.  electric  refrigeration,  etc. 
&   Riiildor — Ben  Liebman,   15aj 
iiicisco   street. 
-  I— R.    R.    Irvine,   3431   Martlet. 


To    Be    Done    By    Day's    Work. 

AF.XH'rMKNTS  Cost,    $35,000 

SAN    FRANCISCO.       SE    Beach     and 

Wflister  Streets. 
Thrpp-Ktory  and  basement  frame  and 

stiicco  apartments. 
iiuiir    &   Builder — Ben  Liebman,   1555 

I  i-.uicisco  St..   San  Francisco 
A,,  hii.ct— R.    R.    Irvine,    3131    Market 

>i  .  San  Francisco. 


Contract  Awarded 

Ar.VKTM  lO.NTS  Cost.  J28.500 

S.\(l;.\.Mi:.\TO.   Sacramento  Co..  Cal 

1 :;:'!   O  Street. 
T\v.'    -    siory  frame  and   stucco  apart- 
Miiit   (II!  apts.,  16  baths)  concrete 
mdations,    wood   and    cement 
■  rco    e.\terii)r.    .Spanish    tile   roof. 
iMi  hcnnng  system,  Marshall  4? 
tuarns  wall  beds,  etc. 
Owhcr — Jacob  Loyth,   Sacramento. 
Arohitrct — Frederick  S.  Harrison,  100."> 

Tenth  St.,   Sacramento 
C<.Mli;u-tor— C.  J.  Hopkinson,    1810   2Sth 

!-'t..  Sacramento. 
Plumbing— Leonard   U.    Plummer,    1019 
.1  SI..  Sacramento 


Contract  Awarded 

Al.TKR.VTlOXS  Cost.   $9,000 

SAX  FR.^JvCTSCO.  SE  Oreenwieh  and 
Franklin   Streets. 

'^" itions  to  apartmentfi. 

—Mrs.    Schwalbe.    premises 
■  ct— Not  Given. 

i-tnr— A.   C.   Linderen,   34G   Low- 
ell   Street. 


Contract  Awarded 

APARTJIENT  Cost,    $1.0(10 

PALO   ALTO,    Santa  Clara   Co..  Calif 

310  Hawthorne  Avenue. 
Apartment   over  garage 
Owner— H.   Lommel. 
Arehitect — Not  Given. 
Contractor  —  James    Burke,    329    H.uv- 

tliorne  Ave.,  Palo  Alto. 


Contract    Awarded. 

ALTERATIONS  Cost,   $15,000 

SAX  FRANCISCO.    SE  Greenwich  and 

Franklin    Streets. 
Remodel    exterior     and    interior     of 


apartment  house  (18  2-  and  3-rni. 
apis.)  tile  work,  mill  work,  win- 
dows,  plumblnK  fixtures,   etc. 

Owner — Mrs.  Schwalbe,  Premises. 

Architect— D.  B.  Jaekle,  126  Post  St., 
San  Francisco. 

Contractor- A.  C.  Llndgren,  346  Lowell 
St.,    San   Francisco. 

4—^  FACTOrTeS  &^ARE^ 
HOUSES 


Contract   Awarded. 

WAREHOUSE  Cost,    $C,00(i 

SAN    FRANCISCO,    62    Townsend    St. 

One-story  steel  warehouse. 

Owner— Pacific  Vegetable  Oil  Company 

62  Townsend  Street. 
Kngineer— Alfred    P.    Fisher,    Hunter- 

Dulin   Building. 
Contractor— H.     T.    Gettin.s    Company, 

268  13th  Street. 


Sub-Contracts  Awarded. 

FACTORY  Cost,    $17,393 

SAN  FRAXCI.SCO.  S  14th  St.  75  W. 
Folsom   (100.xllO-(t.) 

One  -  story  reinforced  concrete  and 
steel  factory  (Class  C  construc- 
tion). 

Owner — E.   Meakin. 

Engineer — Norman  B.  Green,  55  New 
Montgomery   Street. 

Contractor — Adam  Arras.  4008  Eight- 
eenth Street. 

Steel  Sash — Fenestra  Const.  Co.,  Ill 
Sutter  Street. 

Reinforcing  Steel — Tru.scon  Co.,  604 
Mission  St. 

Structural  Steel — Judson  Pacific  Co., 
OiJi)  Mission  Street. 

Lumber — Loop    Lbr.    Co.,    Central    Ba- 


Contract  Awarded 

ADDITION  Co.=it,    $4,000 

0.\KLAND,  Alameda  Co.,  Calif.  ItOu 
57th  Avenue. 

Addition  to  plant. 

Owner — Ferro  Enameling  Co..  lion 
57th   Ave..  Oakland. 

Architect — Alhen  Froberg,  1955  Web- 
ster St.,  Oakland. 

Contractor  —  H.  J.  Chrlstensen  Co., 
1955  Webster  St.,   Oakland. 


Plans   Being   Completed 

BOTTLINO    PLANT  Cost,    $20,000 

SACR.^MENTO,  Sacramento  Co..  Cal. 
SW  Cor.  Stockton  Blvd.  and  Mil- 
ler Way. 

One-story  brick  bottling  plant  (first 
floor  concrete;  2nd,  wood  construc- 
tion; composition  roof,  steel  win- 
dows,   2,000-ton    freight    elevator i. 

Owner — Coco  Cola  Company. 

.\rchitect — Chas.  P.  Dean,  California 
State    Life    Bldg.,    Sacramento. 


CONTRACT    AWARDED 

PHOENIX,  .A.riz.— Clinton  Campbell 
Const.  Co..  Phoenix,  awarded  con- 
tract a.t  $35,273  for  construction  of 
a  new  2-story  brii»k  creamery  build- 
ing at  Jackson  St.  and  Third  Avenue, 
Phoenix,  for  Maricopa  Creamery.  Inc. 
The  building  will  be  the  major  unit 
of  the  creamery's  $125,000  enlarge- 
ment and  modernization  program. 
Leschner  &  Mahoney,  1100  Title  and 
Trust    Bldg..    Phoenix,    architects. 


Additional    Sub-Contracts    Awarded. 

WAREHOUSE  Cost.    J 

SAN  FRANCISCO.    636-668  Townsend. 

One-story  Class  C  warehouse  (100x165 
feet)  stucco  over  brick  front,  flat 
roof,  terra  cotta  partitions,  con- 
crete  floors,    etc. 

Owner — McGilvray   Company. 

Engineer — Jas.  M.  Smith.  251  Kearny 
i'treet. 


LiBsee — Duconimuii    Corporation. 
Conlractor— F.    K.    DuPuy.    110   autlei 
Mill   Work  — Portman  Planing  Mill,    ISIS 

.Mission   Street. 
Roofing  — Alia    Roofing    Co..    976    liidl- 
iina   Street, 
(itlier    awards    reported    Augunt    29. 


Plans   Being   Prepared, 

AI)D1TI(..N  Cost,   130,000 

<J.\KLA.\U,    Alameda  Co..    Calif.     I14K 

East   18th  Street. 
Two-story    Class    C    brick    addition    to 

manufacturing    plant    (170x45-ft.) 
Owner — Mother's   Cake    &   Cookie    Co., 

1148  E  18th  St..  Oakland.  ■    ' 

Architect— W.    E.    Mllwain,    1503   Oiil<- 

land   Ave.,   Oakland. 
Bids    will    be    asked    in    aboul    tlin!<> 
weeks. 

PLANNED 

LOS  ANGELES,  Cal.— Harbor  Box 
&  Lumber  Co.,  W.  E.  Arblaster,  pres- 
ident, 1428  S.  Alameda  St.,  has  pur- 
chased a  15-acre  tract  of  land  on  Pico 
St.  two  blocks  east  of  Soto  St.,  as 
the  site  for  a  new  factory  building. 
Estimated  cost.  $60,000.  Plans  will 
not  mature  until  after  the  first  of 
next  year. 


Contract  Awarded. 

WAREHOUSE  Co.st,    $12.auo. 

CAKL.4ND,    Alameda   Co.,    Calif.     900 

High   Street. 
One-story   warehouse. 
Owner  &  Builder — L.  A.  Young  Spring 

&    Wire  Corp..   900  High   St. 
Architect — Not   Given.  • 

5^^  FLATS 

Sub-Bids   Being  Taken. 

RESIDENCE    FLATS  Coet.    $12,000 

SAN  FRANCISCO.  W  25th  Ave.  225 
X  Fulton   Street. 

Two-story  and  basement  frame  and 
stucco  residence  flats  (two  six- 
room,  2  baths  each)  tile,  shingle 
and  composition  roofs,  steam 
heating  plant,  hardwood  floors, 
tile  baths,  Venetian  blinds,  canva.^ 
walls  and  ceilings,  isocial  rooms, 
patios,   etc.) 

Owner  and  Builder — T.  I.  Strand,  670 
Victoria  Street. 

Ariliitect— R.    R.    Irvine,    3431    Markit 


Contract  Awarded. 

FLATS  Cost,    $I1.2.-.0 

SAN  FT?.\NClSCO.    N  Bay  87  E  Brod- 

erick    Si'reet. 
Two-story   and    basement    frame    flats. 
Owner    and    Builder — Oliver  Tkl.    Roiis-^ 

seau.   321    Ktarrv   Street. 
.\rchitect— R.    R.    Irvine,    3431    Market 

Street. 

6— GARAGES    &    SERVICE 
STATIONS 

Plans   Being    Figured. 
GARAGE  Cost.    $3500 

SUISUN,    Solano    Co..    Cal.      Main    St. 
New  garage  and  service  station. 
Owner — Al    Engell,    Suisun. 
Architect — Not   Given. 

Bids  are  being  received  from  local 
contractors. 

tIT  FEDERAL  BUILDINGS 

PLANS    BEING    PREPARED 

SAN  CLEMENTE  ISLAND.  Cal.— 
Navy  Department  has  plans  under 
way  for  a  nav:U  base  to  be  esl.ti- 
lished  on  San  Clemente  Island,  sixty 
miles  off  the  coast  of  Southern  Cali- 
fornia. Improvements  will  include  an 
air  base,  an  ammunition  depot.  .» 
training   base  and  a  landing  wlmrf 
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BIDS  OPENED 

I,OS  ANflEI.EP.  rallf— Dahlstrom 
Metalic  Poor  Co..  Jamestown.  N.  T.. 
at  $7,195  siibmltied  low  bid  to  Vete- 
rans' Adniiniftratinn  Facility.  Wash- 
ington. P.  C.  for  metal  cubicle  parti- 
tions In  Buildlntrs  Nos.  162  and  174 
.It  the  Veteran.«'  Administration  K.i- 
cllity.   Los  Anpeles. 

Complete  bids  follow: 
Dahlstrom  M  e  t  a  1 1  c  Door  Co., 

Jamestown.   N.   T »  7.1!'!i 

add   (n     1.S9S 

A.  J.  Beyer.  Los  Angeles 7.7'<l 

add   (1)     l.e2n 

Sanymetal  Prod.   Co..  Cleveland     S.COO 

add  (1)     1.7SS 

Wels  Mfs-  Co.,  Elkhart,   Ind 7.!<7.') 

add  (1)     l.fiSfl 

Mills   Co..    Cleveland,    Ohio 9.200 

add  (1)     1.S7:. 

Art    Metal    Const.    Co..    James- 
town. N    T _ IS.OIS 

add   (1)     4.1!il 

Bids  held   vmder  advisement. 


LOW    BIDDER 

LUAH'ALEI.  T.  H.  —  Max  W. 
Moody.  Honolulu.  T.  H..  at  $2060  sub- 
mitted low  bid  to  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington. D.  C.  for  ground  system  at 
ihe  Radio  Station.  Lualualei.  T.  H. 
Complete  bids  will  be  published  short- 
ly. 


COMPLETE    BIDS 

PHOENIX.  .Ariz. — .\s  previously  re- 
ported. Trj-State  Eleotric-  Co..  Mem- 
phis. Tenn..  at  $2,.')50  submitted  low 
bid  to  Treasury  Dept..  Washington. 
D.  C,  for  interior  lighting  fixtures  to 
be  Installed  in  the  U.  S.  post  office 
at   Phoenix. 

Complete  bids  follow; 
Tri-State   Elec.    Co.,    Memphis       $2..';."0 
Mutual   Metal   Mfg.   Co..   Chicago  2.72.") 
Reading  Chandlier  Works.   Read- 
ing,   Pa 3.375 

Bids   held   under  advisement. 


September  13.   1935 
COMPLETE    BIDS 

LONG  BEACH.  Cal.— As  previously 
reported.  Arthur  M.  Gelden.  1240  N. 
Wells  gt..  Chicago,  at  $3,372  submit- 
ted low  bid  to  Treasury  Department. 
Washington,  D.  C.  for  painting  plas- 
ter, etc.,  in  the  U.  S.  post  office  at 
Long  Beach. 

Complete  bids  follow: 

Arthur    M.    Gelden,    Chicago $3,372 

Patterson    Bros..    Oakland 4.240 

D.   Zelinsky  &   Sons.   L.   A 4,61S 

J.    B.    Worthington,    San    Diego  .    0.533 

Bids   held   under  advisement. 


BIOS   WANTED 

POINT  ST.  GEORGE.  Cal.— Until 
October  2.  11  A.  M..  bids  will  be  re- 
ceived by  Public  Works  Officer,  D.  S. 
Navy  Yard.  Mare  Island,  for  furnish- 
ing and  Installing  an  oil  burning 
heating  boiler  with  fuel  tank  to  re- 
place an  existing  coal-fired  boiler  at 
the  U.  S.  Naval  Direction  Finder  Sta- 
tion, Point  St.  George.  Crescent  City, 
Calif.  Specification  No.  8047.  Plans 
and  specifications  may  be  obtained 
from   above   upon   deposit   of   $5. 


Complete   Bids. 

INSPEXmON   STATION  Cost.    $66,000 

NACO,    Arizona. 

Two-story  and  basement  inspection 
station  (67x48  ft.)  concrete  foun- 
dations and  basement,  hollow  tile 
walls,  stucco  exterior,  composition 
roof,  cement,  wood  and  linoleum 
covered  fioors.  promenade  t  11  e  , 
macadam  paving,  metal  shower 
partitions,   steam  heat,   etc. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury  Dept.,    Washlnt'ion.    D.   C. 


Low  Bidder— E.  L.   Martin,  P.  O.   Box 
651,    Dallas  Texas,    $54,830. 
Complete    bids    follow: 
E.  L.  Martin,  Dallas.  Texas.  $54,830. 
MacDonald  Constr.  Co.,  St.  Louis,  Mo.. 

$57,928. 
Blauner    Coustr.      Co.,      Chicago,    111., 
$59,877, 
Bids  held  under  advisement. 


LOW    BIDDERS 

F.MltLiANKSl,  Alaska — Commercial 
Painting  Service.  Chicago,  111.,  at 
$3300.  sulimitted  low  bid  to  Treasury 
Uepartnient,  Washington,  D.  C,  for 
painting  plaster,  etc..  at  the  U.  S. 
Post  Office.   Fairbanks,  Alaska.       • 


CONTRACT  AWARDED 

HOLLYWOOD,  Los  Angeles  Co., 
Cal. — B.  Mako,  Los  Angeles,  at  $1,- 
021.50  awarded  contract  by  Treasury 
Department  for  plaster  models  for  the 
Los  Angeles   Post   Office. 


Bids    In — Under   Advisement. 

SERVICE    STATION  Cost,    $6000 

SAN  FRANCISCO.  NW  Claremont 
Blvd.    and    Ulloa   Street. 

One-story  Class   C   service   station. 

Owner  —  General  Petroleum  Corp.  of. 
California,  Higgins  Bldg.,  Los  An- 
geles. 

Plans  by  Engineering  Dept.  of  Owner. 


Contract   Awarded. 

SERVICE    STATION,    ETC.  $3000 

.SAN    FRANCISCO.      SE    Seventeenth 

and  Noe  Streets. 
One-story    steel    service    station    and 

one-story  steel  rest  room  building. 
Owner — A.  Hirshberg.  %  Contract*'. 
Lessee — Richfield  Oil  Co.,   248  Battery 

St..  San  Francisco. 
Plans   by   Engineering   Department   of 

Richfield  Oil  Co. 
Contractor   —   Fred   J.    Early   Jr.,    369 

Pine   St.,    San   Francisco. 

bTdS  WANTED 

ALCATRAZ  ISLAND,  Cal,  —  Until 
Sept.  24,  3  P.  M.,  bids  will  be  received 
by  the  Bureau  of  Prison,  U.  S.  Peni- 
tentiary, Alcatraz  Island.  Room  214 
Post  Office  Bldg..  San  Francisco,  un- 
der Spec.  No.  23.  for  building  guard 
tower,  remodeling  space  in  Building.s 
No.  64.  4  and  28  into  apartments  and 
single  rooms,  and  extending  waiting 
room  on  Wharf  No.  33. 

Bids  may  be  delevered  in  person  to 
the  above  office  or  mailed  to  the  War- 
den.  U.   S.   Pentitentiary,   Alcatraz. 


BIDS   WANTED 

ELKO.  Neva-da.— Until  Sept.  27  bids 
will  be  received  by  the  Treasury  De- 
patment  Public  Works  Branch,  Wash- 
ington, D.  C,  for  furnishing  insect 
screens   for   the    Elko   post    office. 


Sub-Contracts  Awarded. 

AUTO   SALES   BLDG.  Cost,   $6,000 

i-ENTERVILLE.   Alameda  Co..   Calif. 

One-story  auto  sales  building  and   ga- 
rage   (wood   frame   construction). 

Owner— Prank   McGruga. 

Architect— Miller    and    Warnecke.    Fi- 
nancial  Center   Bldg,.    Oakland. 

Contractor — M.    M'hite,   Centerville 

Roofing— M.    &  S.   Tile  Co..   Decoto. 

Plumbing— Geo.  A.  Colt  Hardware  Co. 
Centerville. 

Electric  Wiring— Centerville  Elec    Co 
Cf-ntervilie. 

Sheet    Metal— Geo.    A.    Coit   Hardware 
Co..    Centerville. 

Tile   Work— Frank   McGruga. 

Concrete— M.   White. 

Wood    Sash-P.    C.    Hansen    Lbr.    Co 
Centerville. 

Reinforcing   Steel— P.   C.    Hansen   Lbr 
Co..   Centerville. 

Glass   &   Lumber— P.    c.   Hansen   Lbr 
Co.,   Centerville. 

Painting— Clark    Bros.,    Centerville, 


Lathing     and     Plastering— H.     P.     M: 

ohado.    Centerville, 
Finish    Material— P.    r.    Hansen    Lun 

her  Company. 
Grading— August    DaVilla,    Centervill 
Foundation — M.  White. 
Toilet    Partitions— P.    C.    Hansen    Lb, 

Company. 


BIDS   WANTED 

PEARL  H.\RBOR.  T,  H.— Until  N 
vember  6.  11  A.  M,.  bids  will  be  ri 
ceived  by  Bureau  of  Yards  &  Dock 
Navy  Dept.,  Washington,  D.  C,  f< 
the  construction  of  a  storehouse,  fii 
house,  garage  and  boat  house  at  Pea 
Harbor;  Spec.  No.  8022.  Estimate, 
cost,   $77,000.  • 
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BIDS   WANTED  f\ 

HOLLYWOOD,  Los  Angeles  Co' 
Cal,— Until  October  11,  1  P,  M.,  bid 
will  be  received  by  Treasui'y  Depart 
ment.  Procurement  Division.  Publi 
Works  rBanch,  Washington.  D.  C 
for  furnishing  an  installing  1  freigh 
elevator  in  the  U.  S.  post  office  ■< 
Hollywood. 

Specifications  may  be  obtained  fro> 
the  above  office. 


Bids   Wanted— To   Close  October   11.,, 

POST  OFFICE  Cost,   $64,90 

SAN   RAFAEL,    Marin   Co.,   Cal. 
United    States    Post   Office. 
Owner — United    States    Government. 
Plans  by  Supervising  Architect,  Treas 
ury    Dept.,    Washington,    D.    C, 


COMPLETE   BIDS 

FAIRBANKS.  Alaska  —  Commercial 
Painting  Service.  Chicago,  III.  at 
$3300  submitted  low  bid  to  Treasurj 
Department,  Washington,  D.  C  foi 
painting  piaster. etc.,  in  the  U.  S, 
Post  Office,  Fairbanks,  Alaska.  Com- 
plete  l>ids   follow; 

Commercial    Painting   Service,    Chica- 
go,  III,,   $3300. 
Thayer    &     Thayer,     Seattle,     Wash.. 

$3938. 
D.   Zelinsky  &    Sons,   San    Francisco, 
$4200.  j 

Patterson    Bros,,    Oakland,    $4220.  1 

Apex    Painting    and    Decorating    Co.,! 
Seattle,    Wash..    $4345.  | 

Arthur  M.  Gelden.  Chicago.  $4437. 
D.  J.  Inman.  Danville,  111,,  $4493, 
Andrew    Nerland,    Fairbanks,    Alaska, 

$4663, 
Wm,   Wilson   Sons,    Inc.   Atlanta,   Ga., 

$4700. 
Wm.  Ghrone.  Joliiet.   111..  $4892. 
Philip    Sundquist    and    Andrew    Isaac- 
son,,   Fairbanks,    $6300. 
A.    Ladegard.    Chicago.    $7974, 
Bids   held    under   advisement,    • 


Contract   Awarded. 

POST   OFFICE         Cont.   Price,   $71,896 

ANAHEIM,  Orange  Co..   Calif. 

United   States   Post  Office. 

Owner — United   States   Government. 

Plans  by  Supervising  Architect,  Treas- 
ury Dept,.   Washington.    D.  C. 

Contractor— C.  F.  Campbell  Bldg.  Co., 
and  Charles  Kelly.  Byrne  Bids., 
Los  Angeles. 


BIDS    WANTED 

GOVERNMENT  ISLAND.  Calif.  — 
Until  Sept.  23,  2  P.  M..  bids  will  be 
received  by  U.  S,  Forest  Service.  H. 
R.  Marsh,  Assistant  Supply  Officer, 
Government  Island,  for  furnishing  one 
Type  "J"  building  for  delivery  at 
Placerville,    Calif,:    Bid    No,    2893. 

Specifications    and    proposal    form 
on  application   to   above.  • 

BUILDING    MATERIALS   APPROVED 

WINSLOW.  Ariz,- Treasury  Depart- 
ment has  approved  the  following  build- 
ing material  and  equipment  awards 
for  the  construction  of  the  U,  S,  post 
office  at  Winslow.  Robert  E.  McKee, 
El    Paso,    Texas,    general   contractor. 


PACIFIC    CONSTRUCTOR 
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LlglitiiiB  (listiiliutloii  piinol,  Frank 
dnnis  Klec.  Co.;  pendant  Bwltohen. 
aim  &  Seymour:  glnsswiire,  GIU  Glass 

Fixture  Co.  and  Moo-Bridges  Corp.; 
.{htlne  fixtures,    PerfecUte  Co. 


10— 


HOTELS 


omplete    Bids. 

OST   OFFICE  Cost,    $130,900 

ANTA  MONICA,   l^os  Angeles  Co. 

.  S.   I'ost   OIlUe  Building. 

wner — United    States   Government. 

lans  !)>■  Supervising  Architect,  Treas- 

ur.v  Depl.,  Washington.  D.  C. 
aw  Hidder — Charles  J.   Dorfman,   143 

Ni).    La    Brae   Ave.,    Los   Angeles, 

J94.740. 
Complete  bids  follow: 

has.  J.   Uurfman,   L.  A f   94.740 

heo.   A.  Beyer  Corp.,   L.   A 97,285 

.  F.   Campbell   BIdg.   Co.  and 

Chas.  1'.  Kelly,  L.  A 99.458 

chuck   Constr.   Co.,    L.    A 103,600 

ampbell   Constr.   Co.,    L.   A 105,888 

.  F.  Dow  Co.,  L.  A -  113,313 

chuler      &     McDonald,      Inc., 

Oakland     149,000 


lUILDING  MATERIALS  APPROVED 
HOLLYWOOD,  Los  Angeles  Co., 
allf. — Trea.sury  Department  ha£  ap- 
roved  the  following  building  mate- 
ial  and  equipment  awards  for  the 
onstruction  of  the  U.  S.  post  office 
t  Hollywood.  K.  E.  Parker  Co.,  135 
louth  Park,  San  Francisco,  general 
ontractor. 

Water  heater,  Pittsburgh  Water 
ieater  Co.:  tank,  E.  B.  Badger  and 
ibbons  Boiler  Co.;  air  valves  for  ra- 
ons  Co.;  backwater  cesspools,  Amer- 
•an  Foundry  &  Mfg.  Co.:  boiler.  Fitz- 
iators,    Hoffman    Specialty   Company. 


»—  HOSPITALS 

:IDS   WANTED 

BAKERSFIELD.  Kern  Co.,  Cal.— 
'ntil  Sept.  30,  bids  will  be  received 
y  the  Kern  county  supervisors.  Bak- 
rs  field,  for  heating  equipment  to  bo 
•stalled  in  the  county  tuberculosis 
initarium  at  Stonybrook. 


LANNEO 

OLIVE  VIEW,  Los  Angeles  Co..  Cal. 
■Preliminary  studies  for  the  proposed 
ew  7-story  reinforced  concrete  hos- 
ital   building   to   be   erected   at   Olive 

iew  are  being  prepared  by  the  Los 
.ngeles  county  mechanical  depart- 
lent^  working  in  conjunction  with 
he  superintendent  of  Olive  View.  A 
'WA  grant  for  the  project,  amount- 
ig  to  fS.noo.OOO,  was  approved  on 
ept  ember    5. 


lompleting    Plans. 

lOSPITAL  Cost,    $200,000 

ANTA   ROSA.    Sonoma   Co.,   Calif. 

'wo-story  steel  hospital  bldg.  (stacco 
exterior,  probably  tile  roof,  stejm 
heating  system,  steel  sash,  etc.) 
200-bed  capacity. 

)wner — County  of  Sonoma. 

.rchitect — John  I.  Easterly,  Exchange 
Bank   Bldg..    Santa   Rosa. 

Engineer — Ed.  A.  Peugh  (County  En- 
gineer)   Courthou.<!e.    Santa    Rosa. 


lONTRACT  AWARDED 
FORT  YUM.\.  .\riz.— J.  .\.  Hunt,  I'. 
I.  Box  146.  East  San  Diego,  at  $90,- 
50  awarded  contract  by  the  Pur- 
hasing  Officer,  Interior  Department, 
V'ashington,  D.  C  Sept.  10  at  $92,180. 
or  constructing  a  hitspital  buiWing 
t  the  Ft.  Yuma  Indian  Agency,  Ariz, 
"he  building  will  be  a  one-story  and 
asement  T  -  shaped  structure,  ex- 
renie  dimensions   152x100   ft. 


S(|)l<mh(  r    13.    I'JS.'i 
To  Be   Done   By  Day's  Work. 
ALTi;i{ATIO.\S  Cost,    $10,000 

SAN    FUANCISCO.     140    Ellis  Street 
Alterations  to  hotel. 
Owner— Dale   Tallac    Hotel.    MO    Ellis 
.\rrhltect — Not  Given 


Contract  Awarded. 

.VLTERATIONS  Cost,    $14,800 

SAN   FRANCISCO.      N  Ellis  St.    W  of 

Powell  Street. 
Alterations  and  additions  to  hotel. 
Owner — The  Hibernia  Suvings  &  Loan 

Society,   Hibernia  Bank  Bldg. 
Architect — Not  Given. 
Contractor  —  Louis    Beyer    Co.,     1616 

Golden   Gate  Ave. 

11— ICE  AND  COLD  STOR- 
AGE  PLANTS 

Contract  Awarded 

("OLD    STOR.    PLANT        Cost,    $32,500 

EXETER,  Tulare  Co..  Cal.  Santa  Fe 
right-of-way. 

Two-story  cold  storage  plant  (52x80- 
feet)  heavy  mill  construction,  re- 
inforced   concrete   walls,    etc. 

Owner — Exeter   Fruit    Association. 

.\rchitect — Not  Given. 

Contractor — T.  B.  Runciman.  Roulf  I. 
Box   IISO,   Exeter. 


12—      POWER  PLANTS 


CONTRACT   AWARDED 

SACRAMENTO,  Cal.  —  Hately  and 
Hately,  1710  10th  S't.,  Sacramento,  at 
$3942.32  awarded  contract  by  the  Sac- 
ramento County  Board  of  Supervisors 
for  furnishing  and  installing  oil  and 
gas  burning  equipment  for  the  three 
185-hp.  Sterling  boilers  located  in  the 
boiler  room  at  the  Sacramento  Hos- 
pital. 


BIDS    WANTED 

BONNEVILLE.  Ore.— Until  Oct.  S, 
3  P.  M..  bids  -will  be  received  by  U. 
.S.  Engineers.  Second  Portland  Dis- 
trict. Lieut.  Col.  C.  F.  Williams.  Dis- 
trict Engineer,  627  Pittock  Block. 
Portland,  for  constructing  (1)  power- 
house superstructure:  (2)  powerhouse 
substructure  .ground  scroll  cases;  (3) 
fishway  control  houses:  (4)  Bradford 
Island  fish  ladder  at  the  Bonneville 
Power  and  Navigation  Project,  locat- 
ed 42  miles  east  of  Portland  on  the 
Columbia   River;  Contract   No.   50. 

Bids  will  he  taken  under  three 
schedules  as  follows: 

SCHEDULE  I 

(a)  Construction  of  the  powerhouse 
superstructure; 

(b)  Completion  of  the  powerhouse 
substructure  around  scroll  cases,  tur- 
bines and  generators,  including  instal- 
lation   of   specified    turbine   parts: 

(c)  Construction  of  one  fishway  con- 
trol   house    south    of   powerhouse. 

SCHEDULE  II 

(d)  Construction  of  the  Bradfoi-c3 
Island  fish  ladder: 

(e)  Construction  of  one  fishway  con- 
trol  house  at   fi.sh   ladder   intake. 

SCHEDULE  HI 

(f)  .\ll  work  required  for  Schedules 
I   and    II. 

General  Description 
The  work  at  the  powerhouj=e  con- 
sists primarily  of  (1)  constructing  the 
superstructure,  a  concrete  building 
about  277  feet  long  hy  103  feet  wide 
and  72  feet  in  height  and  (2)  com- 
pleting its  concrete  substructure. 

Bradford  Island  fish  ladder  will  be 
a  concrete  channel  of  rectangular 
cross  section  to  be  built  upon  a  gra- 
dient   with    cross    walls    or    weirs    at 


regular    Intcrvak.     An    enilomd   auxll 
lary    water    supply    conduit    Ix    to    be 
constructed.      Two      concrete      brldK<'H 
are   to    he    provided   crosHlnK   over    th* 
fish   ladder. 

Following   Ir    the  Bchedule  of   quan- 
tltlcH   estimated   for  canvaRsIng  bld«; 

SCHEDULE  I 

(   1)   17.000   c.y.   concrete  Class  A.   In- 
low  elevation  55.0; 

(   2)  8.800  c.y.  concrete  Class  A  abov* 
elevation  65.0; 

(  3)   1,000    c.y.    concrete.    Claas   B   b<- 
low  elevation  55.0; 

(   4)   200   l.f.    rubber   hose   for  reinfor- 
cing steel; 

(   5)  35  c.y.  sawdust  concrete; 

(  6)  3.800,000   lbs.  reinforcing  steel; 

(  7)  570,000  lbs.   struc.   steel,  heavy; 

(   8)    110,000   lbs.    do,    light; 

(   9)  2.000   lbs.    steel   castings; 

(10)  3,000    lbs.    iron    castings; 

(11)  1.000  lbs.  ca«t  bronze; 

(12)  35,000  lbs.  steel  rails; 

(13)  133,600  lbs.   steel  gratings,   heavv 

(14)  20.5SO   lbs.   do,    light; 

(15)  12.000    setting    anchor    bolts    anil 

inserts,     material     furnished     by 
contractor; 

(16)  5.000    setting    anchor    bolts,    ami 

inserts,     material     furnished     bv 
government; 

(17)  300   If.    copper  water   stops.   v<r- 

tical; 

(18)  1,660   l.f.   do,   horizontal; 

(19)  12,000  pounds  galvanized  wrought 

iron  pipe; 

(20)  1.000   lbs.    pipe  fittings,   galvaniz- 

ed wrought  iron; 

(21)  51,000  lbs.  cast  iron  pipe; 

(22)  7.000  lbs.   cast  Iron  pipe  fittings; 

(23)  800,000   lbs.  turbine  parts   (instal- 

lation only); 

(24)  1    job    field    painting    doors,    win- 

dows and  structural  steel,  light : 

(25)  5.100  sq.  ft.   tile  walls,  4-in.  thick 

(26)  7.140  sq.    ft.  do,   6-in.  thick: 

(27)  800  sq.  ft.  do,   12-in.  thick; 

(28)  2,500  sq.   yds.   plaster  on  tile  an-.l 

concrete; 

(29)  220  sq.  yds.  plaster  on  metal  lal'i 

(30)  2.300    sq.    yds.    suspended    ceilim; 

in  generator  room; 

(31)  1.000    sq.    yds.    suspended    ceilint; 

elsewhere: 

(32)  1  job  windows  and  steel  sash; 

(33)  1  job  steel  doors,  jambs  and  trim 

(34)  800   l.f.    metal   base   board; 

(35)  212   squares   roof   membrane,    un- 

der  concrete; 

(36)  54  squares  do.   exposed; 

(37)  5.200    lbs.    16-oz.    copper   flashing.s 

and   counterflashings: 
(3S)   1  job  plumbing; 

(39)  1.400     lbs.     aluminum     expansion 

joint  trim; 

(40)  6.000    lbs.    misc.    items    of    metal 

work ; 

(41)  1.5  MFBM  oak  lumber: 

(42)  5.0  MFBM  fir   (for  walkway); 

(43)  17.000    l.f.    ?i-inch    galv.    conduit. 

with    fittings; 

(44)  7.000    l.f.    1-in.  do; 

(45)  3.000  l.f.    IVi-in.  do; 

(46)  7.000   l.f.    IH-in.  do; 

(47)  4.000    l.f.    2-in.  do; 

(48)  1,000  l.f.  2',i-in.  do; 

(49)  2.000    l.f.    3-ln.  do; 

(50)  1.500    l.f.    3!.i-in.  do: 

(51)  500    l.f.    4-in.  do; 

(52)  500   l.f.   i'A-in.  do; 

(53)  4.000  l.f.   4-in.   fibre  conduit; 

(54)  500   l.f.    i'A-in.  do; 

(55)  2.500   l.f.    4-in.   transite   conduit; 

(56)  500    l.f.    4"';-in.  do; 

(57)  600     l.f.     3%xlH-inch     underfloor 

fibreduct  or  equal,   with   fittings; 

(58)  2,000  lbs.   cabinet  and   pull  boxes, 

galv.  sheet  steel; 

(59)  150   lbs.    copper   grounding  wire; 

(60)  500  lbs.    cast   iron   boxes; 

(61)  580    tons    erecting    two    300  -  ton 

cranes   (quote  price  per  ton   for 
erecting) : 

(62)  1   job  construction  of  fishway  con- 

trol house  at  south  end  of  pow- 
erhouse. 
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SCHEDULE  II 
ii'.;ti  i:o.Oon  c.y.   ixravation; 
iii4)  lO.ono  c.y.   i-i.mpaction; 
(«6)  500  c.y.  rlp-r:ip,  hand  placed; 
(fi6)  1.000  c.y.  rip-rap,  loose: 
(67)  850.000  sia.    yds.   overhaul: 
(«8)  15.320  c  y.   concrete.   Cla.ss  A: 

(69)  <08,.t00  .«q.   ft.   forms.   Type   1: 

(70)  3.940  .-ici.   ft.   forms.  T.vpe  2: 

(71)  42.910   .-ill.   ft.    forms.    Type   3: 

(72)  5,30n    sq.    ft.    expansion  joint   pre- 

cast; 

(73)  5,450  l.f.  copper  water  stops; 

(74)  3,000.000  lbs.    reinf.    steel: 

(T.'i)   102,500  lbs.    structural  steel,    cop- 
per bearinR: 

(76)  1,8,>0  lbs.  corrosion  resisting  steel 

(77)  1,140  lbs.   steel  castings: 

(78)  11.900  lbs.   iron  castings; 

(79)  14.000  lbs.   nii.sc.   metal  work: 
(SO)  1,000  lbs.   galv.   wrought  iron  pipe 

2-ln.  to  10-in.: 
(81)  300  l.f.    galv.   conduit,    '/,-'w.   dia.. 

w-ith  fittings; 
(S2)  300  l.f.  do.   »i-in.  do; 
(83)   5.000  l.f.  do,  1-in.  do; 
(S4)  4,500   l.f.  do    l'/5-in.   do; 

(85)  500   l.f.   do,   2-in.   do; 

(86)  20  l.f.  do,  3-in.  do; 

(87)  50  lbs.   cabinet  and   special  boxes 

(88)  100   lbs.   copper  ground  wire: 

(89)  8  MFBM  timber  baffles: 

(90)  18   each  diffusion  chamber  gates; 

(91)  8,000  sf|.   ft.   wood  grating,   diffu- 

sion   chamber: 

(92)  1    Job    (;onstruction    of   control 

house    at     Bradford    Island    fish 
ladder  intake. 

SCHEDULE  III 
A  combination  of  all  items  in  Sched- 
ules I  and  11. 


13—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

BIDS    WANTED 

SACRAMENTO.  Cal.  —  Until  Sept. 
26.  8:15  P.  M.,  bids  will  be  received 
by  the  Sacramento  City  Council,  H.  G. 
Denton,  City  Clerk,  City  Hall,  I  St., 
between  9th  and  10th  Sts.,  for  re-roof- 
ing the  City  Library  in  the  Block  I, 
J,  8th  and  9th  Streets. 

Plans  and  specifications  obtainable 
from  above  office.  • 


BIDS   OPENED 

SAN  P'RANCISCO— West  Cn.ist  Wire 
&  Iron  Works.  861  Howard  St.,  at  $127 
submitted  the  only  bid  received  by 
the  Department  of  Public  Works,  rity 
Hall,  for  removing  existing  Kalamein 
door  and  installing  new  sheet  steel 
and  glasA  door  and  side  panel  on  the 
fifth  floor  of  the  Hall  of  Justice  pas- 
senger  elevator,  • 


CONTRACT    AWARDED 

SAN  FRANCISCO.— Eisele  &  Don 
dero,  2895  Third  St..  at  J245  awarded 
contract  by  Department  of  Public 
Works  for  furnishing  and  installing 
marble  base  for  statue  in  the  ves- 
tibule of  Veterans'  Memorial  Bldg., 
Civic  Center.  Complete  bids  publi.sh- 
I-.]   Sept.   12. 


Preparing    Preliminary    Plans. 

AUDlTfJRIUM  Cost,  $60,000 

PLACER VILLE,   Eldorado   Co.,   Calif. 

Two-story  reinforced  concrete  audi- 
torium (to  seat  1200). 

Owner — City  of  Placervllle. 

Architect— Jens  C.  Petersen,  812  26th 
SL,  Sacramento. 


Preliminary  Plans  Complete 

riRKHOUSB  Cost,   $18. nun 

MT.   DIABLO,  Contra  Costa  Co..   C.ii 
New  firehouse. 
Owner— City  of  Mt.   Diablo. 
Architect— E.  W.  Cannon.  81  Echo  .s» 
Oakland. 
Application  filed  with  the  PWA  fo- 
a   erant   to   asalst  financing. 


BIDS   WANTED 

FAIRFIELD.  Solano  Co.,  Cal.— Un- 
til October  7,  11  A.  M.,  bids  will  be 
lecehed  by  G.  G.  Halliday,  Clerk,  So- 
lano County  Boatd  of  Supervisors, 
for  replacing  and  repairing  the  pres- 
ent asphaltic  roof  covering  of  tho 
County  Courthouse  and  County  Jail 
at  Fairfield. 

Specifications  may  be  obtained  from 
the  County  Surveyor.  Courthouse. 
Fairfield. 

BIDS   WANTED 

KETCHIKAN,  Alaska.  —  Until  Oct. 
21,  1  P.  M..  bitis  will  be  received  by 
Treasury  Department,  Public  Work.s 
Branch,  Washington,  D.  C,  for  fur- 
nishing prison  equipment  for  tlie  post 
office,  court  house  and  jail  building 
to  be  erected  at  Ketchikan. 

The  building  is  to  be  constructed 
under  a  separate  contract  for  which 
h'itls  are  also  being  received  Oct.  J'.l 
as  previously  reported. 
*One  set  of  drawings  and  specifica- 
tions will  be  provided  free  upon  an- 
plication.  Additional  sets,  $5,  not  re- 
turnable. ♦ 


Preliminary    Plans    Completed. 

CITY   HALL  Cost,   $33,000 

LINDSAY.    Tulare   Co..    Cal. 

New   City    Hall,    tennis      courts      and 

playground. 
Owner — City  of  Lindsay. 
Architect — F.    L.    Swartz,    Brix    Bldg., 

Fresno. 
Application    filed    with    PWA    for    a 
grant  to  assist  financing. 


APPLICATION      WITHDRAWN 

LOS  ANGELES.  Cal.— Los  Angeles 
county  supervisors  on  Sept.  12  with- 
drew the  PWA  application  for  $10.- 
000,000  with  which  it  was  proposed  to 
finance  the  construction  of  a  new 
county  courthouse  in  Los  Angeles. 
The  supervisors  decided  it  wa^  un- 
likely that  the  voters  would  approve 
a  bond  issue  at  this  time  to  secure 
the  loan,  which  would  have  amount- 
ed  to  $5,500,000, 


Preliminary   Plans  Completed, 

AUDITORIUM  Cost,    $25,000 

ARMSTRONG      WOOD,      Guerneville, 
Sonoma   Co.,   Cal. 

One-story  rustic  auditorium. 

Owner — Withheld. 

Architect   —   J.    I.    Easterly,    310    Ex- 
change  Bank   Bldg.,   Santa  Rosa. 
Application   has   been   filed   with   the 

WPA    to    furnish    labor. 


RESIDENCES 


Contract   Awarded. 

RESIDENCE 
.«AN   FTiANCISCO. 

Detroit. 
One   -   story   and  basement  frame 

idence. 
C^wner — F.  Cellnl.  care  contractor. 
.Architect — Not  Given. 
Contractor — C.     T.     Lindsay,     140    Du- 

boce    Avenue  ( 


res- 


Contract  Awarded, 

RESIDENCE  Cost,    $4, 

SAN  JOSE,    Santa  Clara   Co.,   Cal. 

Hobson  Street. 
Residence  (five  room). 
Owner — M.    E.    Cook,    76    N    First    f 

San  Jose. 
.Architect — Not  Given. 
Contractor— Clyde    Alcxanricr,    329 

17th    St.,    San    Jnse. 


To    Be   Done   By   Day's  Work. 
RESIDENCE  Cost,    $2,500 

SAN  JOSE,  Santa  Clara  Co.,  Cal.    473 

Miner  Avenue. 
Residence  (five  room). 
Owner— F.  F.  Judkins,  873  S  loth  St.. 

San  Jose. 
Architect — Not  Given. 


Sub-Bids  Wanted. 

RESIDENCE  Cost,    $450 

OAKL.AND,    Alameda    Co.,    Cal.      Ni 

l.'iSS   77th    Avenue. 
One-story    and    basement    frame    an 

*itucco  residence   (six  rooms). 
Owner  and   Builder— P.   W.   Conlogu' 

2607   64th   Ave.,    Oakland. 
Architect— Not   Given. 
Sheet   IVIetal — Atlas  Heating  &  Vent! 

lating   Co.,    Ltd.,    557   4th    St.,    Sa 

Francisco. 
Rids  are  being  taken  on  plasterini 
shingling,    chimneys,    sash   and   door; 
inside    finish    lumber,    painting,    harii 
wood  floors  and  hardware. 


To    Be    Done    By  Day's   Work 
RESIDENCES  Cost,    $3,500   ■ 

.SAN    FRANCISCO.     W   2Gth   Ave 

and   293  N  Noriega. 
Two    one  -  story   and    basement    fra 

residences. 
Owner— R.    F.    Galli.    1574    28th    Av 
Architect— Not   Given.  • 


Cost. 
r)..    Cal. 


Contract    Awarded 

RESIDENCE 
BERKELEY.    Alameda    ( 

Oxford    Street. 
Two-story    residence    (six    rooms 
Owner — Herbert    Finch.    14  2  2    ( 

St..   Berkeley. 
.Architect — Not  Given. 
Contractor  -^  Clyde    E.     Rednow. 

Spaulding   St.,    Berkeley. 


Plans   Being   Revised. 

RESIDENCE  Cost,    $3,50 

SAN  LEANDRO,   Alameda   Co.,   Calif 

One   -   story  wood  frame  residence  (. 

rooms)    Colonial    style,    rustic    ex' 

terior,   shingle  roof,   gas  floor  fur 

nace,    hardwood    floors,    tile    bath 

wood  sash,  etc. 

Owner— Withheld. 

-Architect — Ray    Keefer,     7  7  0    Wesle; 
Street,  Oakland.  j 

On  previous  opening  B.  F.  Woolley  i 
3933  Fruitvale  Ave.,  Oakland,  submit- i 
ted  low  bid  at  $4,010.  New  bids  wll 
be  asked. 


Contract   Awarded. 

RESIDENCE  Cost,    $4,.iOi 

.SARATOGA,    Santa    Clara   Co.,    Calif. 

One  -  story  and  basement  frame  anr 
stucco  residence  (five  rooms)  til> 
roof,  gas  heating  system,  worn' 
sash,    stucco,   oak    floors,    etc. 

Owner— Withheld. 

-Architect — Ray  Keefer,  7  7  0  We.slev 
Street,  Oakland. 

Contractor — J.  C.  Monk,  45  Tail  -Ave./ 
Los  Gatos.  • 


Low    Bidder  j 

RESIDENCE  Cost,    $5,000 

H-\YWARD.  -Alameda  Co.,  Cal.  Sun-' 
set   Boulevard. 

One  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  shake 
roof,  gas  hot  air  heating  system, 
hardwood   floors,   wood   sash,    etc,  . 

Owner — Withheld. 

Architect — Geo.  P.  Simonds,  192  Main 
.   Street,    Hay  ward. 

Low  Bidder— H.  S.  Shain,  54  Arlette 
Ave.,    Hayward.    $3,299. 


Low   Bidder  , 

RESIDENCE  Cost,   $6,000 

OAKDALE,     Stanislaus    Co.,    Calif. 
Two-story  Colonial  residence  (9  rooms 

2     tile     baths)     Redwood     exterior. 

mil]   floor,    heavy   shingle   roof,   oil 

burner  furnace. 
Owner — J.    S.    Dunn   (Dunn   &   Wyatt). 
-Architect— G.   N.    Hilburn,    1213    I   St., 

Modesto, 
Low   Bidder — Jarvis   Brotht-js. 

Sub-Contracts    Awarded. 
REPn»ENCE  Cost.    $15,000 

WOODSIDE.    San   Mateo   Co..   Calif. 
Two-.story   frame  residence   (10  rooms 
and   4   baths)    French  style,  shake 
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roof,  cill  hcatliiK  »y!*t<"iii. 

Moors,    (lie   baths,    olc. 
Owner— M.    MiiicHhend. 
Arihltctt— W.  H.  I''  n  r  1  o  w 

Ave.,  San  Francisco. 
Contrnctor —  Mooro 

Mission   St.,    San   Kran 
Lumber — Smith     I>iiMil)ir 

and    rhannel    St«.,    San    Kranclscn. 
Millwork— .\ii-.lpraon    Urothcrs    I'laninK 

Mill  &   MfK.  (^o..   Quint  and  ("iisler 

Sts.,   San  Kranclscfj. 
Plumbing— ('.    D.    Wilson,    1'.    ().    Box 

521,    Menio   Park. 


HoImt 

L'ISCO. 


cii:! 


iiirth 


Contract  Awarded. 

HiosinioNcio  Cost,   .?-non 

IKiDIOd,    Corilra   Costa    Co.,   Calif. 
(Ini'-.story    and    ha.scnipnt    frame    and 

stucco    residence    (six    rooms)    tile 

and      Hat    roof,      hardwood      floors. 

wood  s.Tsh,  etc. 
Owner — Mr.  and   Mrs.   Henrique. 
Architect— Jas.    Narbelt,    AiR   .'ilst    St., 

Richmond. 
Contractor- Robert    Johnson,    ,160    36th 

St,.    Richmod. 


Contract  Awarded 

RESIDENCK  Cost,    $.'),O0ii 

PALO   ALTO,    Santa  Clara   Co.,   Calif 

i;(!G  Channing    Avenue. 
One-story   stucco   resMence. 
Owner— F.    W.    Hackett.    SnO   Channing 

Ave.,   Palo  Alto. 
Architect — Not   Given. 


Contract   Awarded 

ALTERATIONS  Co.st,    $l,00ft 

FHE.«NO,    Fresno    Co.,    Cal.     1280    Del 

Mar. 
Alter  residence. 
Owner — De  Vore  Glenn 
Architect— Not  Given. 
Contractor— Fisher  &  McNulty,  Mattel 

Bide..   Fresno. 


CONTRACT    AWARDED 

STOCKTON,  San  Joaquin  Co.,  Cal. 
J.  C.  Nunley,  744  Yale  Ave.,  Stockton, 
at  JISSB  submitted  low  bid  and  award- 
ed contract  by  the  San  Joaquin  Coun- 
ty Board  of  Supervisors,  for  construc- 
tion of  a  Ferry  Tender's  House  at 
the  site  of  the  Woodward  Island  Fer- 
ry,  San   Joaquin   County. 

The   other   bids  were: 

H.    E.    Vickory,     Stockton $2085 

J.    C.    Meyers,    Stockton 2130 


Contract  To  Be  Awarded. 

RESmENCB  Cost.    .$15,000 

MERCED,    Merced   Co.,   Calif. 
Two-story    and    basement    frame    and 
stucco    residence    (9    rooms   and    4 
baths)   tile  roof,   gas   heating  sys- 
tem,   wood    sash,    hardwood    floors, 
tile  baths,  etc. 
Owner — Senator    A.     S.     Schottky. 
Architect— ("has.   Butner.   51  Maple  St. 

Salinas. 
Low    Bidder — R.    Pedersen.    446    Clark 
.S't..    Fresno. 
Complete  bids  follow: 

R.    Pedersen.    Fresno $17,335 

Harris    Constr.    Co.,    Fresno 17,539 

IJnden    &    Allen,    Merced 18,395 

J.  E.    Fritz,   Merced 18,660 

M.    B.    Folsom.    Merced 19.097 

Paul    D.    McCombs,    Merced 19,686 

A  few  minor  changes  will  be  made 
in  the  plans  and  the  contract  will  be 
awarded    the    low    bidder. 


Contract  Awarded 

RESIDENCE  Cost,    $3,200 

FRESNO,  Fresno  Co.,  Cal.  154  Kear 
ney  Street. 

Residence   and   garage. 

Owner— Jos.  R.  Ochinero.  1331  Tuol- 
umne St.,  Fresno. 

.\rchitect — Not  Given. 

Contractor— M.  Manoogian.  1505  Bel- 
mont  Ave..   Fresno. 


Sub-Contract>    Awarded 

liiosiiuo.vcE  Cost,  »ir.,ono 

WOODSIDE,    San    Mateo  Co.,   Calif. 

Two-story  frame  residence  (10  room** 
and  4  baths)  French  style;  shnki- 
roof,  oil  heating  system,  harvlwooil 
doors,   tile   baths,    it<-. 

Owner — M.    Moreshcad. 

Architect— W.  B.  Farlow,  14  7S  KJIb 
Ave.,    San    Francisco. 

Contractor— Moore  and  Roberts,  69:; 
Mission    St.,    San    Francisco. 

Lumber  and  Millwork — Smith  Lum- 
ber &  I'laning  Mill,  4th  and  Chan 
net    Sts.,    San    Francisco. 

Plumbing— C.  D.  WIKson.  P.  O.  Box 
521,    Menlo   Park. 


'ontractor — J. 
brough  .St. 


M.    Kliilcy.    631    lllll 
Oakland. 


Subcontracts   Awarded. 

moslDlONCE  Cont.    Price.    $18,0GJ 

SACRAMENTO,  Sacramento  Co.,  Cal 
Forty-sixth   and   J   Streets. 

Two  -  story  and  basement  frame  and 
concrete  residence  (10  rooms  and 
4  baths)  Tudor  style,  stucco  ex- 
terior, half  timber,  cast  stone, 
steel  windows,  tile  roof,  steel  sash. 

Owner — Very  Rev.  Em  lie  S.  and  Afr.«. 
Harper.    Sacramento. 

Architect— Arnold  Constable.  580  Mar- 
ket  St..    San   Francisco. 

Contractor— Moore  and  Roberts,  693 
Mission  St.,   San   Francisco. 

Steel  Windows— Detroit  Steel  Prod- 
ucts Co.,  Ill  Sutter  St..  San  Fran- 
cisco. 

Lumber— Dolan  Lumber  Co.,  31st  and 
P    Sts.,    Sacramento. 

Electrical — Frank     R.     Merwin.     2  6  23 
Donner  Way.   Sacramento. 
As    previously    reported,    excavation 

awarded    to    Ciirl    Mankel.    2S2VA    35th 

St..      Sacramento;      concrete     to     Carl 

Fiedler,    2631    30th    St.,    Sacramento. 


To    Be   Done   By   Day's   Work. 

RESIDENCE  Cost,    $4,000 

SAN  FRANCISCO.  E  29th  Ave.  175 
N.   Taraval. 

One  -  s'ory  and  basement  frame  res- 
idence. 

Owner— Andrew  F.  Benson,  2324  15lh 
Avenue. 

Architect — Not  Given. 


Contract   Awarded 

RESIDENCE  Cost.   $3,000 

SAN  FRANCISCO.  N  Virginia  53  W 
Coleridge. 

One  -  story  and  basement  frame  res- 
idence. 

Owner— Martin  L.  Cuthbert.  940  Ge- 
neva Avenue. 

Architect — Not  Given. 

Contractor— Boyd  C.  Lindsay,  183  Ox- 
ford  Street. 


Controct   Awarded 

RESIDENCE  Cost,  $9,000 

BERKELEY,    Alameda    Co..   Cal.     1643 

LeRoy. 
Two-story   residence    (10   rooms). 
Owner— Von    T.    Ellsworth,    2388    Vine 

St.,  Berkeley. 
Architect— J.    B.    Anthony,    1849    Arcb 

St.,   Berkeley. 
Contractor— S.    M.    Shapero.    1849  Arcb 

St.,   Berkeley. 


Contract   Awarded 

.ADDITION  Cost.    $1400 

BERKELEY.    Alnmeda   Co..   Cal.     232."i 

Piedmont. 
.\ddition   to  sorority  house. 
Owner — Pi    Beta    Phi.    2325    Piedmimt. 

Berkeley. 
.Architect — Not  Given. 
Contractor — Geo.   Windsor.    928    King.-;- 

ton  Ave.,   Piedmont. 


Contract    Awarded 

RESIDENCE  Cost,   $35im1 

OAKLAND.  Alameda  Co..  Calif.  4071 
Waterhouse  Road. 

One-story   residence    (5    rooms). 

Owner— A.  D.  ChiMers.  4073  Water- 
house  Road.  Oakland. 

Architect — Not  Given. 


Contract   Awarded 

RESlDE.\'f;E  Cont.    $2,7 

OAKLAND,    Alameda    Co..    Calif.     2 

Oakland  Avenue. 
One-story   residence  (5  rooms). 
Owner — A.    J.     Amorlc,    <  2  5    Oaklai 

Ave..   Oakland. 
Architect— Not   Given. 
Contractor— James     Allen,     671«     no 

St  ,    Oakland. 


$3..-,oi. 
5,000 


Contract   Awarded 
RESIDENCE  Cost, 

OAKLAND.    Alameda    Co.,    Cal 

Camden   Street, 
one-story  residence  (5  rr)om8). 
Owner— A.  G.   Alldrln,   3201  Berlin  Wa 

Oakland. 
.\rchltect— Not   Given. 
Contractor— A.   E.   Waldm.in.   3192   .Mc 

Killop    Roiud,    Oakland. 


Plans    3eing    Figured — Bids    Close 
Sept.   24,   4:30    P.    M. 

RESIDENCE  Cost,    $— - 

MODESTO.  Stanislaus  Co..  Cal.  Mono 
Drive. 

One-stor"  frame  and  stucco  residence 
(7  rooms.  2  baths)  hot  air  heal- 
ing   system,    hardwood    floors. 

Owner — W.    D.    Cook. 

Architect— G.  N.  Hilburn,  1213  I  St.. 
Modesto. 


Plans  Being  Figured — To  Close  Sept. 
23rd,   4   P.   M. 

KESIDIONCE  Cost.    $10,OIMi 

PALO  ALTO.  Santa  Clara  Co..  Calif. 
Crescent   Park. 

Two-story  stucco  residence  (gas  heat- 
ing system,  tile  roof,  hardwood 
floors). 

Owner — Colonel  Chamberlain. 

-Architect  —  Henry  H.  Gutter.son.  526 
Powell    St..    San   Francisco. 


Sub-Bids   Wanted. 

RESIDENCE  Cost,    t 

S.AN  P"RAN("ISCO.  St.  Germaine  Ave. 
Two-story  frame  and  stucco  resident' 
(«  rooms)  shake  roof,  gas  heating 
system,  hardwood  floors,  tile  bath. 
Owner — Sherman  Gardner. 
Architect — J.  K.  Branner.  2Hj  cost  SI. 
Contractor — Fred   DuPuy.   110   Sutter. 

Construction  will  start  in  about  two 
weeks.  Sub-bids  are  being  taken  on 
all  portions  of  the  work. 


Plans    Being    Prepared. 

RESIDENCE  Cost.    $4300 

OAKLAND,  Alameda  Co.,  Cal.  Chabot 
Drive. 

Two-story  and  basement  frame  and 
stucco  residence  and  garage; 
hardwood  floors,  gas  heating  sys- 
tem. 

Owner — Mrs.    C.    Ringen. 

Architect — Earl     R.     MacDonald,     3812 
Broadway.    Oakland. 
Plans   will   be  completed   in   about   3 

weeks. 


Plans  Completed — Owner  Taking  Bids. 
RESIDE.NCE  Cost.   $4500 

V.ALLEJO,    Solano  Co.,   Cal. 
One-story    and    basement    frame    and 

stucco  residence  (6  rooms,   1  bath 

and   one     lavatory)    shingle     roof. 

wood  sash,   tile   bath,   hardwood 

floors,    etc. 
Owner— Withheld. 
.Architect   —   Ray   Keefer.    770   Wesley 

S't.,   Oakland. 


Contracts  Awarded. 

RESIDENCES  Cost.   $3300  each 

PALO    ALTO.    Santa   Clara   Co.,    Cal. 

530.   532.   538,  540  Hawthorne  Ave. 
Four  one-story  stucco  residences  and 

garages. 
Owner— J.  B.  Stevens.  2420  T.isso  SL. 

Palo  Alto. 
Architect — Not    Given. 
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Contractor — Oro  &  Okerman,  Box  <33. 
Palo  Alto. 


Plans  Being  Figured — Bids  Close  Sept. 

25.  4:30  P.  M. 
HESIDTCNCK  Cost,    ?S,001 

MODESTO.    St.mi.^l.Tus  Co..    Calif. 
Two-story  frame  .intl  stucco  residence 

(7  rooms  and  2  baths)  composition 

roofing.   stiM'l  sash,  hardwood  floors 

tile  baths,  etc. 
Owner — M.    Langstroth,    Modesto. 
Architect— G.    N.   Hilburn,    1213    I   St.. 

Modesto. 


To   Be  Done  By  Day's  Work. 
HESIDENTK  Cost.    J3.0on 

KAN    FRANCISCO.     E    24th    57    North 

Kirkham 
One  -  story  and  basement  frame  re.B 

Idence. 
Owner — Standard    Bldg.    Co..    1500    .Iii- 

dah  Street. 
Architect — Not   Given.  » 


To   Be   Done   By   Day's  Work. 

RESIDENTK  Cost.    JS.Onii 

SAN  FRANCISCO.  E  24th  32  North 
Klrkham   Street. 

One  -  story  and  basement  frame  res- 
idence. 

Owner— Standard  Bids.  Co..  I.=i00  Jr- 
dah   Street. 

Architect — Not    Given. 


To   Be   Done   By   Day's  Work. 
RESIDENCE  Cost.    $5000 

OAKLAND.    Alameda    Co..    Cal.      No. 

618   Mountain   Blvd. 
Two-story  frame  and  stucco  residence 

(6  rooms). 
Owner    and    Builder— H.     L.     Crocker 

Jr.,    30   Wilding   Lane.    Oakland. 
Architect — Not  Given. 


Contract  Awarded. 

RESIDENCE  Cost,  $4000 

OAKLAND.  Alameda  Co.,  Cal.  No. 
1762    Clemens   Road. 

Two-storj-  frame  and  stucco  residence 
(5  rooms). 

Owner — A.   D.  Morlan. 

Architect — Not    Given. 

Contractor— E.  O.  Morlan.  1768  Cle- 
mens Koad.  Oakland. 


Contract   Awarded. 

RESIDENCE  Cost.  J4000 

OAKLAND.    Alameda   Co..    Cal.      No 

7820  Outlook  Avenue. 
One-story    and    basement    frame    and 

stucco  residence   (5   rooms). 
Owner— A.   F.   Holloway.   7821  Foothill 

Blvd..   Oakland. 
Architect — Not    Given. 
Contractor— K.  A.  Johanson.  2832  76th 

Ave..    Oakland. 


Contract  Awarded. 

RESIDENCE  Cost.    $7000 

OAKLAND.    Alameda   Co..    CaL      No 

43-1-36  McAuley  Street. 
<Jne-story    and    basement    frame    and 

stucco   residence   (6   rooms) 
Owner— M.    Rossi,    438    McAuley    »t 

Oakland. 
Architect— Not    Given. 
Contractor— John  Clsero,  474  42nd  St 

Oakland. 

To  Be  Done  By  Day's  Work 
^^^/^^^CiSCO.      s    Shawnee    St. 

W  Cayuga  St. 
Three   one-story  and  basement  frame 

and  stucco  residences. 
*^'*T/„  ^J^"    Builder-Stoneson    Bros.. 

IB30  Ocean  Ave.,  San  Francisco. 
Architect— Charles  StrothofT.  2274  15th 

St..   San  Francisco. 

Contract  Awarded 

RESIDENCE  cost     S5  on.) 

OAKLAND.    Alameda   Co..    Caiif     '550 

Eaat  20th  Street. 
Two-story  six-room   residence. 


Owner — Paul  E.   Woodburn.   624   Pros 

pect  Ave..   Oakland. 
.\rehtiect — Not   Given. 


To  Be  Done  By  Day's  Work. 
RESID-.NCE  Cosi,    $4,000 

SAN  FRANCISCO.     S  Seminole   110  E 

Delano. 
One   -  .>!tory  and   basement  frame  and 

stucco  residence. 
Owner    and    Builder — Stoneson    Bros., 

1630   Ocean  Ave. 
Architect — Not  Given  • 


Sub-Contracts  Awarded. 

RESIDENCE  Cost,  $6,6^1; 

SALINAS,  Monterey  Co.,  Calif.  41 S 
California   Street. 

One  -  fitory  and  basement  frame  and 
stucco   residence    (six   rooms). 

Owner — Dr.  Lawrence  C.  and  Stella 
B.   Johnson.   129  Pine  St.,   Salinas. 

.Vrchitect— C.  J.  Ryland,  P.  O.  Cox 
790.   Monterey. 

Contractor- A.  B.  McElheran.  147  Cal- 
ifornia  St.,   Salinas. 

Roofing — Tyan    Roofing    Co..    Salinas. 

Plumbing.  Heating — Andersen,  Dough- 
erty and   Hargis  Co.,   Salinas. 

Electric  Wiring— Rodeo  Electric  Co., 
Salinas. 

Tile  Work— Tynan  Lumber  Co..  S.i- 
linas. 

Concrete — W.    A.    Dontaville.    Salinas. 

Steel  Sash— Salias  Planing  Mill,  Sa- 
linas. 

Reinforcing  Steel — Central  Supply  Co. 
Watsonville. 

IVIantel — Salinas  Planing  Mill.  Salina.s. 

Hardwood  Floors — R.  C.  Douglas,  Sa- 
linas. 

Iron  Grille  Work — Monterey  Art  W'ks. 
Monterey. 

Lumber — Tynan    Lumber  Co..    Salina.<;. 

Hardware — Anderson.  Dougherty  and 
Hargis,   Salinas. 

Painting — Henry    Kaluzols.     Salina.s. 

Lathing  and  Plastering — D.  C.  Jor- 
gensen.    Salina.s. 

Finish  Materials— Salinas  Planing  Mill 
Salinas. 

Brick  and  Stone  Work— Chas.  Hoo-sier 
Salinas. 


Plans   Completed. 

RESIDENCES  Cost.  $5,000  each 

SAN  FR.\NCISCO.  Pachero  near  lOib 
Avenue. 

Two  1 -story  and  basement  frame  and 
stucco  residences  (5  and  6  room.s) 
tile  roofs,  gas  heating  .system 
hardwood   floors,    tile  baths,  etc 

Owner  and  Builders — Lang  Realtv  C" 
39  Sutter  Street. 

Architect  — C.  O.  Clausen.  746  46ll> 
Avenue. 


Sub-Bids   Being  Taken. 

RESIDENCES  Cost.    $4,500   ear). 

SAX    FRANCISCO.     Silver  Avenue. 

Six  1-story  and  basement  frame  an<; 
stucco  residences  (5  rooms  each) 
tile  and  composition  roofing,  gai- 
heating  systems,  hardwood  flooro 
tile  baths,    etc. 

Owner — Heyman  Bros.,  742  Market  St 

Architect  — C.  O.  Clausen,  746  461 1> 
Avenue.  • 


Contract    Awarded 

ALTERATIONS  Cost.   $2,000 

SAN    MATEO,    San    Mateo    Co..    Calif. 

413   East   Poplar  Street. 
Alterations   to  residence. 
Owner — Chas.   Fell,    premises. 
Architect — Not  Given. 
Contractor — Wallace  Waterhnu.se.   1747 

Palm  Ave..   San  Mateo. 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost.    $4,000 

.''AN    MATEO,    San    Mateo    Co.,    Calif. 

Lot    2   Block  267,   Barnison  Ave. 
One-story  frame  and   stucco   residence 
Owner    and    Builder — E.    W.    Daniel.s. 

114   Hobart   St..    San  Mateo 
.\rchitect— Not  Given. 


Plans  Being   Prepared. 

RESIDENCE  Cost.    $5.0im 

OAKL.\ND.    Alameda  Co..   Cal.     Pi.d  • 

mont  Pines. 
One  -  story  and  basement  frame  ami 

stucco   residence   (five  rooms^ 
Owner— Withheld. 
Architect— J.   K.   Ballantine,  37  Harlan 

Place,   San  Francisco. 


Contract   Awarded 

RESIDENCE  Cost,   $6,5fi(i 

WALNUT  CREEK.   Contra   Costa  C. 
One-story    California  -  Colonial    t  y  p  . 

residence. 
Owner — J.   R.   Larrieu. 
Architect— J.  K.   Ballantine,   37  Harlin 

Place.   San  Francisco. 
Contractor — Geo.    Wind.sor.    928  Kings-    1 

ton   Ave..    Piedmont. 


Bids    Rejected — Plans   Being   Revised. 

RESIDENCE  Cost.   $ 

RICHMOND,  Contra  Costa  Co.,  Calif. 
Mira  Vista   Highlands. 

Two-story  frame  and  stucco  residence 
(seven  rooms,  two  baths)  two  lav- 
atories, double  garage,  shingle 
roof,  gas  heating  system,  s  t  e  p  I 
sash,    hardwoor   floors,    tile   baths. 

Owner — Albert  S.  Adock. 

Architect — J.   H.   Thomas,  31  Norwood 
Ave..   Berkeley. 
New   bids  will   be   asked   at   fi^Iater 

date.     On   bid   opening  the   lowest   bid 

was   submitted   by  Norman   Anderson. 

Richmond,   at  $8,297. 


Contract  To   Be   Awarded. 

RESIDENCE  Cost,    $i.?.'" 

RODEO.   Contra  Costa  Co.,  Calif. 
One  -   story  and   basement  frame  ai   i 

stucco    residence    (six    rooms)    til> 

and     flat     roof,     hardwood     floor-. 

wood   sash,   etc. 
Owner — Mr.    and   Mrs.    Henrique. 
Architect — Jas.    Narbett,    466   31st    Si  . 

Richmond. 
Contractor — Robert    Johnson,    560    36th 

St.,   Richmond. 


Sub-Contracts    Awarded, 

RESIDENCE  Cont.    Price,    $18,065 

SACRAMENTO,  Sacramento  Co.,  Cal 
Forty-sixth   and   J   Streets 

Two.  -  story  and  basement  frame  and 
concrete  residence  (10  rooms  and 
4  baths)  Tudor  style,  stucco  ex- 
terior, half  timber,  cast  stone. 
steel  windows,   tile  roof,  steel  sash 

Owner — Very  Rev.  Emile  S.  and  Mrs. 
Harper.   Sacramento. 

Architect — Arnold  Constable,  580  Mar- 
ket  St.,    San   Francisco. 

Contractor — Moore  and  Roberts,  6!i:; 
Mission   St.,   San  Francisco. 

Excavation — Carl  Mankel.  2924VS  3.')tli 
St..   Sacramento. 

Concrete — Carl  Fiedler,  2631  Thirtieth 
.^t.,    Sacramento. 


Preparing  Plans. 

COTTAGE  Cost.    $5000 

SANTA  ROSA.   Sonoma  Co..  Cal. 
S'ix-room  cottage,  wood  frame,  shingle 
roof,  hardwood  floors,   gas  heating 
system,    etc. 
Owner — Mrs.  John  Maroni. 
Architect— J.  L  Easterly,  310  Exchange 
Bank   Eldg.,    Santa  Rosa. 


To   Be   Done   By  Day's  Work. 

RESIDENCE  Cost.   $5000 

OAKLAND.  Alameda  Co..  Cal.  No. 
2601  Fifty-   seventh  Avenue. 

One-story  and  basement  frame  and 
stucco    residence    (6   rooms). 

Owner  and  Builder — Weldon  W.  War- 
ren. 3821  Canon  Ave..  Oakland. 

Architect — Not  Given. 


To    Be   DoneByDay'sWork. 
ALTERATIONS  Cost.   $1500 

SAN    FRANCISCO.      No.    2975    Harri- 
son  Street. 
Alterations   to   residence. 


PACIFIC    CONSTRUCTOR 
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Owner  — H.    Etcrovlch.    130    Woylnnd 

St.,    Snn    Francisco. 
Architect— Not   (ilven. 


Contract    Awarded. 

ALTERATIONS  Cost.    $1600 

9AN  KRANCISCO.  S  Belmont  St.  75 
W    Wlllard    Street. 

Alterations   to   frame   residence. 

Owner— Sidney  N.  Lo  Flcll.  27  Bel- 
mont  St.,   San  Francisco. 

Architect- Not  Given, 

Contractor— H.  K.  Hahlmann.  251 
Kearny   St.,    San    Francl.sco. 


Contract  Awarded. 

UESlPENCb:  Co.st,     ItOon 

SAN  FRANCISCO.     W  Twenty-eighth 

Ave.    50   N    Klrkham    St. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner— H.  Heglin,  1245  24th  Ave.,  San 

Francisco. 
Architect — Not  Given. 
Contractor— Philip    Heglin,     1245    24th 

Ave.,    San    Francisco. 


Contract  Awarded. 

RESIDE^NCE  Cont.  Price,  $4152 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 

One-story  frame  and  stucco  residence 
(5  rooms)  shingle  roof,  gas  heat- 
ing system,  wood  sash,  hardwood 
floors,   etc. 

Owner — Louis    Gross. 

Architect— A.  W.  Story,  Pajaro  Val- 
ley Bank  Bldg.,   WatsonvlUe. 

Contractor— T.  H.  Rosewall,  422  Third 
St.,   W.Ttsonville. 


Contract   Awarded. 

RESIDENCE  Cost,   $ 

SAN  FRANCISCO.  S't.  Germaine  Ave. 
Two-story  frame  and  stucco  residence 

(G  rooms)  shake  roof,  gas  heating 

system,  hardwood  floors,  tile  bath. 
Owner — Sherman    Gardner. 
Architect— J.  K.  Branner,  210  Post  St. 

San   Francisco. 
Contractor — Fred    DuPuy,    110    Sutter 

St.,    San   Francisco. 
Construction  will  start  in  about  two 
weeks. 


To   Ask    Bids    About   Sept.   23. 

RESIDENCE  Cost,     $6500 

B.WWOOD   PARK,    San   Mateo   Co. 

Two-story  Monterey  Colonial  Type 
residence  (5  rooms  and  2  baths), 
shingle  tile  roof,  frame  and  stucco 
construction,  wood  and  brick  ex- 
terior, oak  floors,  tile  baths,  wood 
sash,  gas  warm-air  heating  sys- 
tem, etc. 

Owner— Withheld. 

Architect  —  Mario  Corbett,  Benjamin 
Franklin   Hotel,   San  Mateo. 


Contract  Awarded. 

ALTER  RESIDENCE  Cost,   $1500 

STOCKTON,    San    Joaquin    Co,,    Cal. 

No.  122  E  Jackson  Street. 
Alterations   to   residence. 
Owner — G.    Venturino,    1315    S'-Monroe 

St.,   Stockton. 
Architect — Not   Given. 
Contractor — T.    W.    Williamson.    P.    O. 

Box   93,    Stockton. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,    $450n 

STOCKTON,    San    Joaquin    Co..    Calif. 

No.   1660  We.st  Walnut  Street. 
Two-story  frame  and  stucco  residence 

(6    rooms). 
Owner  and  Builder— C.   H.  Dodd,  1206 

Buena   Vista    St.,    Stockton. 
Architect — Not  Given. 


Contract   Awarded. 

RESIDENCE  Cost.    $7000 

SACRAMENTO,   Sacramento  Co.,  Cal. 

No.   2777   Twelfth   Street. 
Two-story  frame  and  stucco  residence 


Owiii-r -Claire   McMahon. 
Architect— Not   Given. 
Contractor— T.   H.    Bell,   Premises. 


Plans  Being  Completed. 

HKSIDICNCE  Cost.    $7000 

HAYWOOD  PARK,  San  Mateo  Co. 

Twii-Htory  American  Colonial  Type 
residence  (6  rooms  and  2  baths) 
wood  and  brick  exterior,  shingle 
tU©  roof,  tile  baths,  wood  Sash, 
gas  warm-air  heating  system. 

Owner— Withhold. 

Architect  —  Mario  Corbett,   Benjamin 
Franklin   Hotel,   S-an   Mateo. 
Ulrts  will  be  asked  about  Sept.  23. 


Contract  Awarded. 

RIOSIDKNCE  Cost,    $5272 

SAN    MATEO,    San    Mateo   Co.,   Calif. 

Aragon    Tract. 
Two-story  frame  and  stucco  residence 
Owner— Charles    M.    Cheeld,    1171    Fay 

S't..    Redwood   City. 
Architect— William   C.   F.   Gillam,   1470 

Broadway.    Burlingame. 
Contractor — Wallace  Waterhouse,   1235 

Shaffer  St..   San  Mateo. 


Plans  Being  Revised. 
RESIDENCE  Cost,    $5,0Ui) 

HAYWARD,    Alameda   Co.,   Calif 
One   -   story  and   basement   frame   anrt, 
stucco   residence    (5   room.s)    shakr 
roof,   gas   hot   air   heating   system, 
hardwood   floors,   wood   sash,   elc 
Owner — Withheld. 

.\rchitect — Geo,    P.    Simonds,    192    Maw- 
Street,  Hayward. 
Bids  will  be  asked  in  about  In  days 


Contract  Awarded 

ALTERATIONS  Cost,    $1,500 

PIEDMONT,    .\lameda    Co.,    Cal      1SS4 

Grand   -Avenue. 
Alterations  to  residence. 
Owner— Arthur  P.  Denton.   16S4  Grand 

Ave.,   Piedmont. 
.Architect- Wm.   Ambrose.   244   Kearnv 

St.,   San  Francisco. 
Contractor— Geo.    J.    Maurer.    50    York 

Drive,    Piedmont. 


Sub-Bids    Being    Taken. 

RESIDENCE  Cost.    $3,500 

SAN    FRANCISCO.      Mission    Terrace. 

One  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  com- 
position and  tile  roof,  wood  sassh. 
hardwood    floors,   tile   bath.   etc. 

Owner  and  Builder— L.  Depaoli.  S-^SS 
Mission    Street. 

Plans  by  B.  K.  Dobkowitz,  425  Mon- 
terey  Boulevard 


Sub-Contracts    Awarded 

RESIDENCE  Cost.    $7,500 

SAN    FRANCISCO.     Ashbury   Terrace. 

Two  -  story  frame  residence  (Colonial 
style)  .S  rooms,  2  baths;  composi- 
tion shingle  roof,  gas  hot  air 
heating  system,  wood  sash,  hard- 
wood floors,   tile  baths,   etc. 

Owner — Dr.    Anderson. 

Architect — F.  F.  .\mandes.  1S79  ISth 
Ave.,    San  Francisco. 

Contractor— F.    K.    PuPuy,   110   Sutter. 

Concrete  —  Vannucci  Bros..  374  Bay- 
shore   Blvd. 

Lumber— Sudden  Lumber  Co.,  Evans 
.and   Quint    Streets. 

Plumbing— Scott   Co..   243   Minna    St 

Mill  Work— Paciflc  Mfg.  Co.  454  Mont- 
gomery Street. 

Electric — Frank  Goodman.  14  6  6  33id 
Avenue. 


Contract  Awarded 

ALTKR.\TTONS  Cost.    Jl..'^"" 

S.\N  FR.VNCIsrn.     1226  Green  Street. 
.\Iterations   to  dwelllnB. 
Owner— G.   Cuneo.    1226   Green   St. 
.\rihitect— Not    Given. 
Contractor— G.    B.   DeLucchi,   4    Sharp 
Place. 


Sub-Contracti    Awarded. 
l(i:siliE.NTK  Cont.   |7,(i:>( 

KAUSALITO.    Mnrln  Co.,   Calif. 
Two-story  frame  resldenc. 
Owner- -Georgia    K.    Robins,    Sauna  hto. 
Architect— Fr.d     H.    Meyer.    B25    Mar- 
ket  St.,  San   Francisco. 
Contractor— .Mclvln    H.    Klyce.    34    Ku- 

gen.i  St..  Mill  Valley. 
Plumbing- A.  L.   Nelson  Co..  San   Kh- 

fail. 
Electric     Wiring  — F.     W.     ParkhursI, 

0432    PInohaven    Road,    Oakland. 
Sheet  Metal— Pacific  Heating  Co  ,  San 

Rafael. 
Heating    and    Furnace — A.    L.    NeUon 

Co.,    San    Rafael. 
Steel    Sash  —  Truscon    Steel    Co..    604 

Mi.sslon   St.,   .San  Francisco. 
Hardwood    Flooring — Royal   Floor  Co., 

600   7th   St.,    San   Francisco, 

Contract  Awarded. 

ELEVATOR  Cost,    $2000 

IMEDMONT,  Alameda  Co.,   Cal.       No. 

420   Mountain   Avenue. 
Install    elevator    In   residence. 
Owner — Annie   M.    Johnson,    Prem. 
Architect — Not   Given. 
Contractor— H.   J.    McKallor,   223   Col- 

oma  St.,  Oakland. 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost,   $6000 

ALAMEDA,  Alameda  Co..  Cal.  No. 
2056   Gibbons   Drive. 

One-story  and  basement  frame  and 
stucco  residence  (6  rooms)  shake 
roof,  gas  heating  system,  hard- 
wood   floors,    etc. 

owner — Chris.  Hansen,  1500  Santa 
Clara  Ave.,  Alameda. 

Architect — Not    Given. 


September   17,    1935 
Contract  Awarded 

RESIDENCES  Cost.   $7,950 

S.\N    FRANCISCO.     S    Vallejo   146,    17'J 

and   216   E  Kearny  Street. 
Three   one-story  and   basement  frame 

dwellings. 
Owner— Katherine    Clark.    451    Vallejo 
.\rchitect — Not   Given. 
Contractor— Michael    &    Bomerer.    76',! 

De  Haro  Street. 


To   Be   Done    By  Day's  Work. 
RESIDENCES  Cost.   $S.0OO 

SAN  FRANCISCO.    Quintera,   93  West 

21st  Ave.    and   93   E   22nd   Ave. 
Two    one-story    and    basement    frame 

dwellings. 
Owner  and  Builder— Herman  Christen- 

sen,   1422  2t7h   Avenue. 
Architect — Not   Given. 


15- 


SCHOOLS 


Planned. 

.ADDITIONS  Cost.    $ 

B.\KERSFIELD,  Kern  Co.,  Calif. 

Additions  to  high  school  plant  (add 
music  department,  add  second 
story  on  agricultural  building  for 
5  classrooms,  girls'  dressing  room 
in  basement,  new  shops,  etc.) 

Owner— Bakersfield  Union  High  School 
District. 

Architect— Chas.  H.  Biggar,  Haber- 
felde   Bldg..    Bakersfield. 


LOW    BIDDERS 

LONG  BE.\CH.  Cal.— Myers  Bros.. 
3407  San  Fernardo  Road.  Los  Angeles 
submitted  low  bid  to  the  Long  Beach 
board  of  education  at  $69,S80  for  the 
construction  of  the  Edison  elementary 
school.  Low  bidders  on  other  work 
wore-  E.  Willardson,  2407  Tesia  Ter- 
race. Los  Angeles,  heating,  $3453:  T. 
E.  Willardson.  256  Alamitos  Avenue, 
T^ong  Beach,  plumbing,  $6176:  H.  L. 
Douglas,  3635  Gundry  .-Vvenue.  Long 
Beach,  electric  wiring,  $5092.  Earle 
R,  Bobbe.  architect.  Heartw.'U  Bldg., 
Long  Beach 
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LOW   BIDDER 

I.ONiJ  BEACH.  i:Uil'  —  Trewhili 
Shields  Co..  Seciiiiiy  -  Fiist  N'atlonnl 
n.ink  BIdg..  Fresno,  submitted  low 
bid  to  iMng  Bencli  board  of  educa- 
tion at  $22,179  (nsinjr  salvaRed  mate- 
rials), for  the  con.structlon  of  the  li- 
brary and  men's  physical  education 
hulldlnR  and  fieM  work  for  both  build- 
Inits  at  the  l>mB  Beach  Junior  co'- 
lepe.  Low  bidders  on  other  contracts 
wero:  Hickman  Bros..  910  E.  .Xmhe  m 
.>;t..  I.,ong  Beach.  plumbinK,  $4904;  B. 
Hartman.  16S  E.  Sunset.  Lons  Beacli. 
electric  wlrinR.  $2898.  Kirlland  Cul- 
ler. Farmers  &  Merchants  Bank  Bldg. 
architect,  .ind  J.  H.  Davies  and  C 
D.  Wailes.  Jr.,  Ocean  Center  HuildinB 
Long    Bench,    structural    eneinper. 


BONO    ELECTION 

ORA.^S  VALLEY.  Nevada  Co..  Cal.— 
lirass  Valley  Junior  High  School 
Pistrict  will  vote  on  October  4  on  a 
proposal  to  issue  bonds  in  the  amount 
of  $7S,000.  proceeds  to  finance  con- 
struction of  a  one-story  reinforced 
concrete  school  building  in  Grass 
Valley. 

Preliminary  plans  prepared  by  Ar- 
rhltecr  Fred  Reimers.  233  Post  Street, 
San   Francisco. 


Preparing    Preliminary    Plans. 
flYMNASIUM  Cost,    $18,000 

OAKDALE,   Stanislaus  Co..  Cal. 
One-story    reinforced    concrete    sjm- 

nasium   (SOxlOO  feet). 
Owner — Oakdale   School   District. 
Architect— W.   H.   Weeks,   525   Market 

St..  San  Francisco. 


CONTRACT   AWARDED 

SAN  I'EDRO.  Los  Angeles  Co..  Cal. 
-  Elaston  &  Nesser,  4822  W.  Jeffer.son 
St..  awarded  contract  by  Los  Angeles 
board  of  education  at  $360,640  (using 
alternate  bids)  (5)  for  including  dis- 
integrated granite  walks  and  redwood 
curbs;  (6)  feeders,  switches,  etc.,  for 
certain  electric  cooking  appliances  in 
home  economies  building;  (7)  lino- 
leum for  an  administration  building, 
home  economics  building  and  indus- 
trial arts  building  to  be  built  at  the 
San  Pedro  high  school,  located  at 
1010  15th  St.,  San  Pedro  district.  G. 
B.  Kaufniann.  CIO  Union  Bank  BMg.. 
Los  Angeles,  architect. 


BIDS    WANTED 

LONG  BEACH.  Cal.— Until  Sept.  20 
4  P.  M..  bids  will  be  received  by  the 
Long  Beach  board  of  education  for 
construction  of  the  John  C.  Fremont 
school,  located  at  the  corner  of  Ter 
mino  Ave.  and  4th  St.  Miller  &  Gibhs 
RflO  Kress  Bldg..  Long  Beach,  archi- 
tects.    Cost.    $100,000 


Contract  Awarded 

LIBRARY  Contract    Price.    $4.25S 

SAN  FRANCISCO.  Utah  and  25th  St.-.. 

Two  -  story  frame  library  at  Starr 
King  School  (two  rooms)  work  in- 
volves excavation,  misc.  and  orn. 
Iron,  sheet  metal,  roofing,  carpen- 
try, glass  and  glazing,  metal  lath- 
ing and  plastering,  plumbing,  fln- 
i.sh  hardware  and  elictricai  work. 
and    painting. 

Owner — City  and  County  of  San  Fran- 
claco. 

Architect — Chas.  Sawyer.  City  Archi- 
tect. City  Hall. 

Contrarfof— F.  C.  Amoroso  &  Son^i. 
Wallace   and    Keith    Streets. 


BIDS   OPENED 

TUCSON.  Ariz.— .M.  M.  Sundt  Con- 
struction Co.,  629  N.  Olsen  Avenue, 
Tucson,  submitted  the  low  old  to  the 
University  of  Arizona  Sept.  16  at 
$230,000  for  construction  of  a  women's 
building  and  administration  building 
on  the  college  campus  In  Tucson,  a 
rWA  project.  Mr  Sundt  bid  $139,980 
lor    the    women'?    buildinc    separately 


and  $95,950  for  the  administration 
building.  Plans  prepared  by  Archi- 
tect Roy  Place,  Tucson.  The  admin- 
istration building  will  be  a  two-story 
and  basement  structure.  OO.xCO  feet. 
The  women's  building  will  be  two 
stories.  224x116  feet,  and  will  contain 
a  recreation  hall.  112x110  ft.,  kitchen 
KVninaslum.  locker  rooms,  and  show- 
ers and  a  fully  equipped  swimming 
pool  with  overhead  and  under-water 
flood  lights.  Both  buildings  will  be 
of  brick  and  steel  construction  with 
.vlcel  roof  trusses,  tile  rooting.  brIcK 
facing,  etc.  An  air  conditioning  sys- 
tem IS  specified  for  the  administra- 
tion building.  Other  bids  were:  Del 
Webb,  women's  building.  $143,500;  ad- 
ministration building,  $96,500;  both 
buildings,  $236,000.  M.  L.  Toploy,  wo- 
men's building.  $151,000;  administra- 
tion building,  $98,350;  both  buildings, 
no   bid. 


BIDS    WANTED 

SAN  FRANCISCO.— Until  Oct.  2nd. 
2:30  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works.  Rni. 
251,  City  Hall,  for  alterations  to  Rm. 
405,  Galileo  High  School,  consisting  of 
altering  fume  cabinets,  chemistry  ta- 
bles,   etc.     Est.    cost,    $2,000. 

Specifications  obtainable  from  City 
Architect  Chas.  H.  Sawyer,  Room  267. 
City   Hall.  • 


Contract   Awarded 

RECONSTRUCT   SCHOOL 

Contract    Price.    $127,906 

BERKELEY.    .'Alameda  Co..   Cal.     Cal- 
ifornia and   Derby  Streets. 

Reconstruction    of    Longfellow    School. 

Owner — Berkeley    School    District. 

Architect — W.    (?.    Ambrose,    care    Ber- 
keley   Board    of   Education. 

Engineer — Thomas  F.  Chace.  Berkeley 
Board   of  Education. 

Contractor — Dinwiddle  Const.   Co.    Inc. 
1101  Crocker  Bldg..   San  Francisco. 
<'omplete  bid.s   published  Aug.   28. 


Bids    Opened. 

ALTERATIONS  Cost,    $3.(100 

BERKELEY.    Alameda    Co.,    Cal.     1200' 

University   Avenue. 
.^Iterations   to   Burbank   School. 
Owner — Berkeley    School    District. 
Engineer— Thomas  F.  Chace,   Berkeley 

Board   of   Education. 
Low  Bidders — Lindgren  and  Swinerton 

1723  Webster  St.,   Oakland,  at   $3.- 
188    submitted   the   only    bid    received. 


Plans    Being    Completed. 

SCHOOL  Cost,    $181,102 

SAN  FRANCISCO.     Bartlett  and  22nd 

Streets. 
New  grammar  school  building  (twelve 

classrooms)   Agassiz   School. 
(Jwner — City  and  County  of  San  Fran- 
cisco. 
Architect— Masten    &    Kurd,    233    Post 

St.,  San  Francisco. 
Structural     Engineer — Walter     Huber. 

Crocker    First    Nafl.    Bank    Bldg., 

San  Francisco. 
Electrical  Engineer.?- Leland  &  Haley. 

58  Sutter  St.,  San  Francisco, 


BIDS    WANTED 

HUGHSON,  Stanislaus  Co.,  Calif.— 
Until  Sept.  30.  8  P.  M..  bids  will  be 
received  by  I.  M.  Phillips.  Clerk  of 
the  Hughson  Elementary  School  Dis- 
trict, for  erection  of  boiler  room  ad- 
dition at  grammar  school  in  Hughson. 

Plans  and  specifications  may  be  ob- 
tained from  Architect  George  Sellon. 
California  State  Life  BltJg..  Sacramen- 
to, upon  deposit  of  $25.00. 


CONTRACT    AWARDED 

SALINAS.  Monterey  Co.,  Cal.— 
Albert  Staton,  234  Congress  Avenue. 
Pacific  Grove,  at  $3650  awarded  con- 
tract by  the  Salinas  High  School 
District    for   adding   one   classroom    to 


presetjt    building.      Chas.     Butner.    51 
Maple   SI..   Salinas,   architect. 

F.    C.    Carlsen,    Salinas,    low   bidder, 
was  allowed  to  withdraw  his  bid.  • 


CONTRACT   AWARDED 

SALINAS,    Monterey    Co.,    Cal.— Al-  j 
liert     Staton.     234     Congress     Avenue,  J 
Pacific   Grove,   at   $.''?4S   awarded   con-  | 
tract  by  the  Salinas  High  School  Dist. 
for  changes  at  the  high  school.     Chas. 
Butner,    51    Maple   St..    Salinas.   Archi- 
tect. • 
BIDS     WANTED— TO    CLOSE    SEPT 
27th. 

LONG  BEACH,  Cal.— Until  Sept.]  27  | 
4   P.   M.,   bids  will  be  received  by  the 
Long    Beach    board    of    education    for 
the   construction   of  a    2-story  science 
building   and    a    one-story    shop    build-  j 
ing    at    the    George    Washington    high  i 
school    site.     Plans    and    specifications  I 
may    be    obtained    from    the    business 
manager   of  the  board   at   25th   Street 
and    Chestnut   Ave.,    Long   Beach,    up-  I 
on   deposit   of   $25.     Plans  prepared  by  1 
Architect    W.    H.    Austin,    532    Chest-   ' 
nut  Ave.,    Long  Beach.    The   buildings 
will     he    of    reinforced     concrete    con- 
struction,    composition    roofing,     steel 
roof    trusses    on    the    shop,    concrete, 
maple  and  wood  block  floors,  skyliglits 
wood  and  steel  sash,   toilets,  etc. 


16— BANKS,  STORES  AND 
OFFICES 

Contract    Awarded 

.^ALTERATIONS  Cost.    $1,500 

SAN    FRA.VCISCO.      SE    Market    and 

Fourth  Streets. 
.^Iterations  to  bar  and   cafe 
Owner — Tavern    Bon    Gout,    premises 
Architect — Not  Given. 
Contractor — Mullen   Jtanufacturing  Co 

60   Rausch   Street. 

Sub-Bids    Being    Taken. 

ALTERATIONS  Cost.    $7.0no 

SAN  FRANCISCO.     134  Maiden    Lane. 
-Alterations   to   building   (Girard's  Res- 
taurant). 
Owner — Mrs.    McRacken    and    Mrs.    O'- 

Neil. 
.Architect — Robert    Stanton.    Carmel. 
Contractor — Mullen  Manufacturing  Co. 
60   Rausch   Street. 
Sub-bids  are  being  taken  on  plumb- 
ing,   electrical    work,    plastering,    ven- 
tilating,   glazing,     masonry    (Monterey 
stone)   and   flooring. 


Plans    Being    Figured — To    Close    Sept. 
23rd,    6   P.    M, 

RESIDENCE  Cost.    .$ 

PIEDMONT,    Alameda    County,    Calif. 

Woodland  Way. 
Residence  (8  rooms,  3  baths')  tile  roof. 

rubber    tile    floor,    wood    sash,    gas 

heat,    reinforced    concrete  garage. 
Owner — Marion    Buckley. 
Architect — Ed.   M.    Sharpe,   525  Market 

St.,  San  Francisco. 
Bi'ls   will  be   taken   from   a   selected 
list   of   contractors. 


CONTRACT  AWARDED 

LONG  BEACH.  Cal.— Myers  Bros  . 
3407  San  Fernando  Road,  Los  Angelc^ 
at  $69,880  a%varded  general  contract 
by  the  Long  Beach  board  of  education 
for  construction  of  the  Thos.  Edison 
elementary'  school- 


CONTRACT   AWARDED 

LONG  BEACH,  Calif.  —  Trewhitt- 
Shields  &  Fisher,  Security-First  Na- 
tional Bank  Bldg.,  Fresno,  at  $22,179 
(using  salvaged  materials)  awarded 
contract  by  Long  Beach  board  of  edu- 
cation Sept.  n  for  construction  of  the 
library  and  men's  physical  education 
building  and  field  work  for  both  build- 
ings at  the  Long  Beach  junior  col- 
lege 


PACIFIC    CONSTRUCTOR 
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Sub-Contracts   Awarded. 

STIIHK    &     HKSIDKNCK     <-.iHt.     »i1.0hO 
SAN  KRANCIWfV   SK  MlH»lon  St.  22G 

SW  Persia  Street. 
'r«o-»tory  fmine  utore  and  resldcnne. 
c  uvner— Doniito    Bellano,    165    RIchlBnrt 

Avenue. 
I  l.in.M   by   C.    S.    McNnlly,    357-B    Rlrh- 

land  Avenue. 
Cnnlractor — C.    LlndberR.    1    Naylnr  St 
Plumbing— f5.    Y.    Morton.    24'.I4    Ulloii. 
Electric— Kllnpcr    Klec.    Co.,    lUO    Mu- 
nich   Street. 
Tll»    Work— Art    Tile    &     Mantel    Co.. 

221   Oak  Street. 
Concrete— Carl  Frank  Co.,  305  Bocnna. 
Lumber— Smith     I.,uml)er    Co.,     Kourlh 

and   Channel  Streets. 
Finish    Material— Acme    MfK.    C"..    -*■• 

i;ay.«hMre   Blvd. 
Foundation — Carl    Fr.ink    Co..    305    Bo- 

I'.ina    Ptrrot. 


Plans   Being    Figured. 
STORE    &    OFFICKS  Cost,    $6000 

PLACERVILLR.    Eldorado   Co.,    Calif. 
Two-.story  brick  store  and  office  bidg. 

(54x50     ft.)      composition      roofing. 

Oregon  pine  floors,   steel  sash. 
I  iwncr — nillinger's  Furniture  Co. 
Architect— Jens   C.    Peter.sen.    812    2eth 

St..  Sacramento, 


Roof  Truss   Contract   Awarded. 

OFFICES  Cost.   $7340 

SAN  FRANCISCO.  W  Schwerin  300 
S  Sunnydale  Avenue. 

One-story  frame  office  building  (80x 
120  ft.)    (shipping  building,  etc.) 

Owner — Geneva  and  Sunnydale  Nur- 
sery,  798  Geneva   Ave..   S.  F. 

Architect — Not    Given. 

Contractor — A.  Rolandelll.  317  Green 
St.,   San  Francisco. 

Trusses  —  American  Roof  Truss  Co.. 
132   Bancroft  Road.    Burllngame. 


CONTRACT    AWARDED 

T-OXG  BEACH.  Cal— .T.  H.  IVIkey, 
2175  Locust  Ave.,  Long  Beach,  award- 
ed contract  for  repairing  a  10-story 
office  building  at  100  W.  Ocean  Ave.. 
Long  Beach,  for  the  Ocean  Center 
Bldg.  Co.  J.  H.  Davies,  Ocean  Cen- 
ter   Bldg.,    ."Structural    engineer. 


Contract  Awarded 

ALTERATIONS  Cost,    $6,000 

OAKLAND,  Alameda  Co.,  Calif.  142:1 
Broadway. 

Alteratinnss  to  offices. 

Owner — American  Trust  Co.,  464  Cali- 
fornia   St..    San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor — George  Swanstrom,  16  1." 
7.'!th  Ave..  Oakland 


Sub-Contracts  Awarded. 

ALTERATIONS  Cost,    $30,000 

SAN  FR.\NCISCO.     115  Valencia   St. 

Alterations  to  brick  Salvation  Army 
Quarter.';  (change  partitions,  new 
plumbing  and  ventilating  system, 
painting,    plastering,    etc.) 

Owner — Salvation    Army,    Premises. 

Architect— D.  D.   Stone,  11()  Sutter  St. 

Contractor — Lindgren  and  Swinerton, 
225  Bush  Street. 

Lathing  and  Plastering — Peter  Brad- 
ley.   639    Brannan    Street. 

Roofing — .T.  W.  Bendf-r  Roofing  and 
Paving  Co.,    ISth  and  Bryant  Sts. 

Miscellaneous  Iron — Tndu.'^trial  Orna- 
ment.al  Iron.  Bronze  ^-  Wire  "W'ks, 
5.=;2   Noe   Street. 

Contract  Awarded 

ALTERATIONS  Cost,    $1,4»0 

PALO  ALTO,  Santa  Clara  Co.,  Calif 
324  University  Avenue. 

Alterations   to  store. 

Owner — Win.  Cran.ston,  Inc.,  324  Uni- 
versity   Ave..    Palo   Alto. 

.\rchitect — Not  Given. 

Contractor — Alfred  Johnson.  275  Santa 
Rita,  Palo  Alto. 


Sub-Contracts   Awarded. 

ALTERATIONS  Co»f,    $ 

SAN   FRANCISCO.   S33   .Mark.t   Street. 

Alterations  to  first,  second  and  base- 
ment floorw  of  building  for  store 
(terra  cotta  or  marble  front,  elec- 
trical work,  bronze  work,  paint- 
ing, decorating,  etc.) 

Owner  —  California  Academy  of  Sci- 
ences. 

Lessee — T,erner  Shops  (Samuel  Lerner 
In  cuarse). 

Arrliit.-.t— O.   n.  Stone.  110  Sutter  St. 

Electric  Wiring — Severln  Electric  Co.. 
172  Clara  Street. 

Electric  Fixtures — Peerless  Elec.  Wks 
1899  Mis.sion  Street. 

Tile  Work— Gladding.  McBean  &■  Co.. 
660    Market    Street. 

Wood  Sash  —  Anderson  Planing  Mill. 
Quint   and  Quesada  Streets. 

Structural  Steel — Western  Iron  Wks, 
141    Bealc    Street. 

Lumber— Chrlsten.son  Lbr.  Co..  Fifth 
and    Hooppr    Streets. 

Hardware — Palace  Hardware  Co..  581 
Market  Street. 

Lathing  and  Plastering — Jas.  F.  Smith 
271   Minna  Street. 

Finish  Material — L.  and  E.  Emanuel, 
Inc.,   2665  Jones  Street. 

Ornamental    Iron    —    Industrial    Orna- 
mental  Bronze,    Iron      Wire   W'ks, 
552    Noe   Street. 
As    previously    reported,    show    win- 
dows   and    entrance    work   awarded   to 

L.    &    E.    Emanuel,    Inc. 


Sub-Contracts   Awarded. 

STORE  Cost.   $7,000 

PACIFIC  GROVE,  Monterey  Co.,  Cal. 
B61   Lighthouse  Avenue. 

Two-story    concrete    store    building. 

Owner — Fred  Cope,   Pacific  Grove. 

Architect — Robfrt    Stanton.    Carmel. 

Contractor — Harold  Geyer.  946  Hel- 
1am  St..  Monterey. 

Roofing — C.  L.  Frost.  165  Webster  St., 
Monterey. 

Plumbing — By    Owner. 

Electric  Wiring  —  McConnell  Slectric 
Works.    482   Alvarado.    Monterey. 

Heating.  Sheet  Metal  and  Concrete — 
By  Owner. 

Wood  Sash— Tynan  Lbr.  Co.,  Frank- 
lin  and    Cortez,   Monterey. 

Steel  Sash — Bates  Carpenter  Co.,  604 
Mi.ssion    '^t..    San    Francisco. 

Reinforcing  Steel — Concrete  Engr.  Co. 
t2S0   Indiana   St.,    San  Francisco. 

Glass— Thos.  H.  Frenjh,  131  Light- 
house, Monterey. 

Iron  Grille  Work — Central  Supply  Co., 
Asilnmar  Blvd.,  Pacific  Grove. 

Lumbei — Tynan   Lumber  Company. 

Hardware — By   Owner. 

Painting  —  Joe  Weber,  303  Junlpero, 
Pacific    Grove. 

Lathing  and  Plastering — George  Tur- 
ner.  419  Grand   .\ve..   Pacific  Grnvc 

Finish    Material— Tynan    Lumber    i"" 

Grading,  Foundation,  Miscellaneous 
Items^By  Owner. 

Linoleum — Rudolph's  Furniture  Store. 
SOI   Lighthouse  .\ve.,  Monterey. 


IT- 


THEATRES 


Contract    Awarded. 

ALTERATIONS-  Cost.     $ 

LOS  GATOS.   Santa  CTlara  Co.,  Cal. 

Alterations  to  Premier  Theatre  (heat- 
ing and  ventilating  system). 

Owner— Withheld. 

Engineer — A,  R.  McLaren.  611  Howard 
St..   .San   Francisco. 

Contractor— Hays  &  Co.,  465  Bryant 
St.,    San    Francisco. 

To   Ask   Bids   Sept.    17, 

ALTERATIONS?  Cost,    $ 

NAPA.    Napa    Co..    Cal.      Main    Street 

between  First  and  Pearl  Streets. 
Alterations   to    old   opera   house   for 

theatre. 


Owner— Fox  West  Coast  Theatre*.  318 
.Market  St.,   San   Francisco. 

Architect— A.  A.  Cantln,  6B7  Market 
St.,  San  Francisco. 

Engineer— F.  W.  KellberK.  320  Market 
.St.,    San    Francliico. 


Bid  Opening  Postponed  Until  Septem- 
ber 23,  2  P.   M. 

RE.MODEl,  THEATRE       CoMt.   $75.'IIM) 

SAN    FUA.MISCO.     1329    Fillmore    SI. 

Remodel  and  refurnish  theatre  build- 
ing (work  InvolvcH  remodeling  of 
foyers,  vestibule,  mezzanine  floor, 
complete  re-decoratIng,  plumbing., 
ventilating  fans,  electric  fixtures, 
new   seats,    etc.) 

•Jwner — Mlsslon-Klllmore  Theatre  Co., 
(New  Fillmore   Theatre). 

Architect— A.  A.  Cantln,  657  Market. 
Bids    being    taken    from    a    selected 

list   of  contractors. 


CONTRACT   AWARDED 

FRESNO.  Fresno  Co.,  Calif —J.  T. 
Cowan.  316  Brix  Bldg.,  Fresno,  has 
been  awarded  contract  for  remodeling 
the  former  Majestic  theater  building 
at  1139  Fulton  St.,  Fresno,  leased  by 
Hardy's  Fresno  theater.  It  will  seat 
400  persons  and  will  be  equipped  with 
.steam  heating  and  refrigerating  sys- 
tems. Structural  changes  to  the  build- 
ing will  cost  $8000  and  furnishings 
and   equipment  will  cost   $13,000 
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CONTRACT   AWARDED 

SACRAME:;T0,  Callf.  —  Hermann 
Safe  Co.,  Howard  and  Main  Sts.,  San 
Francisco,  at  $950  awarded  contract 
by  the  Sacramento  County  Board  of 
Supervisors  for  furnishing  and  Instal- 
ling one  7-in.  thick  emergency  door 
complete,  including  cutting  concrete, 
steel  lining,  burglar  alarm  lining,  etc.; 
also  connecting  door  to  burglar  alarm 
system,  etc..  for  the  county  treasur- 
er's office,   Sacramento. 


SUB-BIDS    WANTED 

SAN  PABLO,  Contra  Costa  Co.,  Cal. 
—Moore  &  Roberts,  693  Mission  St., 
San  Francisco,  desire  sub  -  bids  on 
the  mausoleum  for  the  Roman  Cath- 
olic Archbishop  at  San  Pablo.  Bids 
open  Sept.  24,  10  A.  M.  H.  A.  Min- 
ton,  525  Market  St..  San  Francisco, 
.architect.  •  ' 


BIDS   OPENED 

SAN  FRANCISCO.— Cyclops  Iron 
Works,  837  Folsom  .Street,  at  $4.- 
203  submitted  low  bid  to  the  Depart- 
ment of  Public  Works,  City  Hall,  for 
brine  tank  and  cold  storage  room  at 
the  Hall  of  Justice  on  Kearny  Street. 

California  Steel  Products  Co.,  San 
Francisco,  at  $4,486  plus  $75.18  sales 
i,ix.  submitted  the  only  other  bid.       • 


September  17,  193S 

Planned. 

PROCESSING  PLANT       Cost,  $100,000 

WINTERS.   Yolo  Co.,   Cal. 

New  processing  plant  and  auxUiarr 
building  (replace  structure  re- 
cently  destroyed    by   fire). 

Owner— Winters  Dried  Fruit  Co,  (R. 
L.   Niemann,   Mgr.),   Winters. 

Architect — Not  Given. 

CONTRACT   AWARDED 

CALIFORNIA-NEVADA.- Newberry 
Electric  Corp.,  315  W.  9th  St.,  Los  An- 
geles, at  $73,960  awarded  contract  by 
the  Metropolitan  Water  District  Sept. 
13  for  constructing  140  miles  of  tele- 
phone trunk  line  and  conversion  of 
8  miles  of  existing  spur  line  to  trunk 
line  construction  in  Clark  County. 
Nevada,  and  in  San  Bernardino  and 
Riverside  Counties.  Calif...  Spec.  No. 
106.  Items  to  be  furnished  by  the  dis- 
trict will  increase  the  total  cost  to 
flOl.979. 
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PLANS    BEING    FIGURED 

WEST  LOS  ANUKLES,  Calif.— SOlli 
Ontury  -  Fox  Studios,  10.260  Orton 
Ave..  West  Los  Angoles.  Is  reoelvin;; 
bids  until  Sept.  23  for  a  2-story.  2S- 
room  dre.'slns  room  bulldinRr  to  ue 
built  at  10.2G0  Orton  Ave..  West  Los 
AriBeles.  Douglas  Honnold,  architect; 
n.  V.  Rus.sell.  associated.  191S  Grace 
Ave..   Los   Angeles. 


Plans    Being     Figured     —    Bids    Close 

Sept.  24.   10  A.   M. 
MAUSOLEUM  Cost,    JllO.OOO 

.<5AN  PABLO.  Contra  Costa  Co.,  Calif. 
Reinforced    concrete    mausoleum    (638 

crypts)  marble  and  bronze  Interior 

etc. 
owner  —  R.>nian  Catholic  Archbishop 

of    San    Francisco,    1100    Franklin 

St.,  San  Francisco. 
Architect— H.   A.    Mlnton,    525   Market 

St..  San  Francisco. 
Engineer— L.    H.    Nishklan.    525    Mar- 
ket St.,  San  Francisco. 


Sub-Contracts  Awarded. 

\nMIN.  BLDG.  &  TOLL  PLAZA 

Contract  Price.  $360,857 
OAKLAND.  Alameda  Co.,  Calif.  On 
approach  to  San  Francisco  -  Oak- 
land Bay  BrldKe 
Administration  bulldli.s  (2-story  and 
basement.  75x75  ft.)  one-story  ga- 
rage (70x90  ft.)  nine  toll  booths 
and  canopy:  2000  sq.  yds.  cement 
and  asphalt  concrete  paving  in 
toll  plaze;  administration  building 
will  be  reinforced  concrete  with 
terra  cotta  exterior;  garage  and 
canopy  of  structural  steel  and  con- 
crete. 

Owner— State  of  California. 

Plans   by   Engineering   Department   of 
San   Francisco-Oakland   Bay  Bridge 
500  Sansome  St.,  San  Francisco. 

Consulting  Architects— Timothy  Pflue- 
ger,  580  Market  St.,  San  Fran- 
cisco, Arthur  Brown  Jr.,  251 
Kearny  St.,  San  Francisco,  and 
John  J.  Donovan,  950  Parker  St.. 
Berkeley. 

Contractor  —  Clinton  Constr.  Co.,  923 
Folsom    St.,    San    Francisco. 

Structural  Steel  —  Pacific  Coast  Steel 
Co.,  20th  and  Illinois  Sts.,  San 
Francisco. 

Plumbing  and  Heating— F.  W.  Snook, 
596  Clay   St.,   San   Francisco. 

Electric— Alta  Electric  Co.,  467  O'Far- 
rcll  St.,   San  Francisco. 

Reinforcing  Steel — Truscon  Steel  Co., 
604  MLssion  St..  San  Francisco. 

Roofing  —  J.  W.  Bender  Roofing  Co., 
18th  and  Bryant  Sts.,  San  Fran- 
cisco. 

Miscellaneous  Iron— Star  Ornamental 
Works.    1271    Folsom    St.,    S.    F. 

Ornamental  Metal  Work  —  Kawneer 
Mfg.  Co.,  Sth  and  Dwight  Way, 
Berkeley. 

Painting— D.  Zelinsky,  165  Grove  St., 
San    Francisco. 


PLANNED 

PAfcWDENA,  Calif.— The  WPA  has 
approved  an  application  made  by  the 
City  of  Pasadena  for  improvements 
lo  the  Rose  Bowl  at  Pasadena.  The 
work  will  consist  of  a  fill  in  the  de- 
pr^slon  at  the  south  end  of  the  sta- 
dium, constructing  stone  terraces, 
new  crash-proof  fence,  comfort  sta- 
tions, ticket  and  concession  booths 
and  Installing  more  than  50  turnstiles. 
Myron  Hunt  ami  H.  C.  Chambers. 
408  S.  Bpring  St..  Los  Angeles,  ar- 
rhltecU.    Cost,    $225,000. 


CONTRACT  AWARDED 

SAN  FRANCISCO.— A.  Nelson,  242 
Ocean  Ave.,  at  SI. 113. 60  awarded  con- 
tract by  Department  of  Public  Wkx 
for  constructing  concrete  stairway  on 
south  side  of  22nd  St.  between  Ar- 
kansas and   Wisconsin 


Steel   Rolling    Door  Contract  Avirarded. 
FREIGHT    DEPOT  Cost,    $-!O.OiiO 

OAKLAND,   Alameda.  Co.,  Calif.     40th 

Street  and  San  Pablo  Avenue. 
Steel   and    reinforced   concrete   freight 

depot    (450  ft.    in   length). 
Owner — Santa    Fe    Railway    Company, 

Kerchkoff  Bids'.,   Los  Angeles. 
rians  by  Engineering  Dept.  of  Owner. 
Contractor- Wni.  P.   Neill  Co..  5001  W 

.San   Fernando.    Los  Angeles. 
Steel    Rolling    Doors  —  O.    P.    Shelley. 

Call    Bldg.,    San    Francisco    (forty 

doors). 


To   Be   Done   By  Day's  Work. 
BARN  Cost,    $2, .inn 

ORIND.V.  Contra  Costa  Co.,  Calif 
Wood   frame  horse  barn. 
Owner— Withheld. 

Architect— W.    E.    Milwain.    1503    Oak- 
land Ave.,   Oakland 


Plans   Being    Prepared. 

MORTUARY  Cost,    JlS.Onii 

SAN  ANSELMO.    Marin  Co.     Cal.   Red 

Hill   Avenue 
IVi-'tory  frame  and   stucco  mortuar.v. 
Owner — Jenness   &    McElroy.    San   An- 

selmo. 
Plans  by  owners. 

Construction    will    start    in    about    :!0 
days. 
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CONTRACTS    AWARDED 

ORE.\NA.  Nev. — Contracts  award- 
ed by  District  Quartermaster.  Sacra- 
mento District  CCC.  for  furnishing 
building  materials  for  Camp  Persh- 
ing.   Oreana,    Nev.: 

1.    H.    Kent    Co.,    Fallon,    Nev. — Lum- 
ber,     $364.94;      hardware,      $45.45: 
sewer    pipe,    $160.40-    water    tank, 
$138.78. 
Auburn    Lumber   Co.,    Auburn,    Calif. — 

T'lumbing.    $1581. .'52. 
Crane  Co.,  Sacramento,  Cal. — Asbestos 

board.    $17.56. 
Hobart    Estate,    Lovelock,    Nev. — Mill- 
work.    $44.23:    roofing,    $14.25;    ce- 
ment. $118.75. 


BIDS   OPENED 

LOS  ANGELES,  Cal.  —  California 
Hardware  Co.,  500  East  First  St., 
submitted  low  bid  to  the  U.  S.  En- 
gineer Office,  751  S.  Figueroa  Street, 
Los  Angeles,  Sept.  9,  at  $190,310.83,  for 
furnishing  miscellaneous  round  rein- 
forcing steel  bars  under  Proposal  No. 
ER-509-36-30.  The  bids  were  as  fol- 
lows: 

California  Hardware  Co.,  items  (1) 
to  (32)  inclusive.  1-in.,  %-in.  and  %- 
in.  round  bars,  $2,525  per  cwt.;  items 
(33)  to  (38)  inclusive,  yi-in.  round 
bars.  $2,725  per  cwt.  Total  weight 
7,482.031  lbs.  Deliveries  as  required. 
Discount,  V2  of  1%  10  days  on  value 
of  steel  only  which  is  $184,699.30. 

The  other  bids  were  ail  identical  at 
$194,051.89  total,  with  unit  bids  of 
$2,575  per  cwt.  on  items  (1)  to  (32) 
inclusive  and  $2,755  per  cwt.  on  items 
(33)  to  (38)  inclusive  and  discount  of 
'/i  of  1%  20  days  allowed  on  basing 
point  value  of  $2.45  per  cwt.  on  itmes 
(1)  to  (32)  and  $2.65  per  cwt.  on  items 
(33)  to  (38).  The  bids  were  submitted 
by  the  following: 

Trojan  Steel  Co.,  Consolidated  Steel 
Corp.,  Ltd..  Truscon  Steel  Co.,  Soule 
Steel  Co.,  Graham  Bros.,  Inc.,  Blue 
Diamond  Corp.,  Ltd..  Security  Ma- 
terials Corp.,  Ducommun  Corp.,  Con- 
crete Engineering  Co.,  Inc.,  Los  An- 
geles Iron  &  Steel  Co.  and  J.  W 
Black  Co.,   Ltd. 

CONTRACTS    AWARDED 

SAN  FRANCISCO.— Pioneer  Rubber 
Mills,  353  Sacramento  St.,  and  Amer* 
lean  Rubber  Mfg.  Co.,   7  Front  St..   at 


$2,320  each(  for  2,000  ft.)  awarded 
contracts  by  T.  A.  Brooks,  Purchaser 
of  Supplies,  City  Hall,  under  Bid  No. 
1426,  for  furnishing  4,000  ft.  lyi-inrl, 
cotton,  rubber-lined  fire  hose  for  the 
Fire   Department. 


CON  TRACT   AWARDED 

LOS  ANGELES.  Cal.— Reilly  Tar  & 
Chemical  Corp.,  Indianapolis.  Indiana 
was  awarded  the  contract  by  Met- 
ropilitan  Water  District  Sept.  13  at 
$40,860.10  for  furnishing  230.000  gals, 
of  coal  tar  pitch  cutback.  Spec  No. 
123.     Freight    amounts    to    $20,542.72. 


CONTRACT   AWARDED 

LOS  ANGELES,  Calif.  —  Blue  Dia- 
mond Corp.,  Ltd.,  was  awarded  the 
contract  by  S.  A.  Joseph.  Purchasing 
Agent,  Metropolitan  Water  District. 
Los  Angeles,  at  $87,826.70  (including 
$2426.70  sales  tax)  for  furnishing  re- 
inforcement steel,  delivered  to  vari- 
ous points  along  the  Colorado  aque- 
duct, covering  Schedules  2,  4,  5  s 
9.  10,  11.  12  and  13.  Bid  No.  44054. 
The  bids  were  opened  Sept.  4. 


BIDS   OPENED 

LOS  ANGELES.  Cal.— Bids  for  fu:-- 
ni.shing  20-inch  I.D.,  14-gaugc.  mild 
steel  drainage  pipe,  under  Proposal 
No.  509-36-20,  were  opened  by  the  U. 
S.  Engineer  Office,  751  S.  Figueroa 
St.,    Los  Angeles,    Sept.    6. 

The    bids   were    taken   as    follows: 

(1)  10.000  ft.  pipe  in  lengths  from 
16-  to  20-ft..  2-in.  lap  welded  longi- 
tudinally inside  and  outside  with  %x 
l'/<-in.  steel  band  welded  on  outside 
of  pipe  1-in.  from  one  end  and  13-in. 
from  the  other  end,  with  the  last  12 
inches  tapered,  outside  weld  on  taper 
to  be  ground  flush   to  insure  tight  fit; 

(2)  20  pieces,  each  piece  3  ft.  long 
with  suitable  flange  faced  and  drilled 
at  each  end  for  making  bolted  con- 
nections. 

(3)  20  piecs.  each  piece  2-ft.  long, 
ffanged,  faced  and  drilled  at  one  end 
the  other  end  full  20-in.  size,  with 
%-xiyj-in.  band   1   in.   from   end; 

(4)  20  pieces,  each  piece  2-ft.  long, 
ffanged,  faced  and  drilled  at  one  end 
and   tapered   on   other  end. 

The  bids   were: 

American  Pipe  &  Steel  Corp.:  (1) 
$7263;  (2)  $196.40;  (3)  $119;  (4)  $126.00 
total.  $7705. 

Consolidated  Steel  Corp.,  Ltd.:  (1) 
$9526;   (2)   $484.40:   (3)  $289.40;    (4)   $320. 

Western  Pipe  &  Steel  Co.  of  Calif.: 
(1)  $7100:  (2)  $280;  (3)  $170;  (4)  $175: 
total,   $7725. 

West  Coast  Pipe  &  Steel  Co.:  (1) 
$8900:  (2)  $290:  (3)  $185;  (4)  $265. 
Delivery:  3000  ft.  within  8  days  bal- 
ance to  be  delivered  7  days  later. 

Southern  Pipe  &  Casing  Co.:  (1)  $7- 
970:  (2)  $312.40;  (3)  $194;  (4)  $210.80. 
Discount    H    of   1%    in    days. 


BIDS  OPENED 

LOS  ANGELES,  Cal.— Identical  bids 
at  $39,100  on  Schedule  A  and  at  $56,- 
492.40  on  Schedule  B,  were  submitted 
by  the  Blue  Diamond  Corp.,  Ltd., 
Truscon  .Steel  Co.:  Concrete  Engi- 
neering Co.,  and  Soule  Steel  Co.  to 
the  Metropolitan  Water  District,  Los 
Angeles,  under  S-pec.  No.  128,  for  fab- 
ricating  reinforcement    steel   bars. 


CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— Los  Angeles 
Iron  &-  Steel  Co.  was  awarded  con- 
tract by  S.  A.  Joseph,  Purchasing 
Agent,  Metropolitan  Water  District, 
Los  Angeles,  at  $14,800.24  (includnig 
$399.16  sales  tax)  for  furnishing  rein- 
forcement steel  delivered  at  various 
points  along  the  Colorado  aqueduct, 
covering  Schedules  I,  3.  6  and  7.  Bid 
No.   44054. 
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ACHIMERT  ^  MTAERIAt 


Bid    calls   for   construction    machi 
Fsderal,   State,    Municipal   and   other 


ery    and    materials    and    miscellaneous  equipment    and 
ubiic  agencies. 


jppliss   purchsMd    by 


SAN  FRANCISCO  CITY 


SAN  FRANCISCO— Until  Scptomlier 
23,  3  r.  M.,  bids  will  lio  ri'ci-ivixl  by 
T.  A.  nnioks,  PiirchfisiT  nf  Supplies. 
Room  270,  City  Hall,  under  Rid  No. 
144(.  foi-  liiiulinpc  approximately  1715 
tons  of  0-ln.  and  280  tons  of  8-ln.  oast 
Iron  pipe. 

SpecllUatlnns  obtainable  from  the 
above  offlce. 


SAN  FRANCISCO— Until  September 
23,  3  P.  M.,  bids  will  be  received  by 
T.  A.  Kronks,  Purchaser  of  Supplies, 
Room  270,  City  Hall,  under  Bid  No. 
1443.  for  furnlshlnK  garaee  equipment 
for  Cenlral  Shop  No.   2. 

Specincations  obtainable  from  the 
above  offlce. 


SAN  FRANCISCO.— Until  Sept.  27. 
3  P.  M..  bids  will  be  received  by  the 
City  of  Han  Francisco,  Purchaser  of 
Supplies  T.  A.  Brooks,  Room  270,  City 
Hall,  for  furnishinK  24  steel  fillnpr  cab- 
inets and  filing  equipment;  Invitation 
No.    1445. 

Specifications  and  proposal  form  on 
application  to  above. 

U.  S.  FOREST  SERVICE 

SAN  FRANCISCO— Until  September 
23,  2  P.  M..  bids  will  be  received  by 
P.  E.  Brown.  Procurement  Engineer, 
Forest  Service,  Rm.  916,  Phelan  BIdg., 
San  Francisco,  under  Contract  No.  684 
for  furnishing  one  300  ampere  electric 
welding  generator,  complete  with  con- 
trols for  mounting  on  a  Government 
owned,  gasoline  engine  -  mounted 
trailer. 

Delivery  f.o.b.  bidder's  shipping 
point  nearest  Oakland  and/or  f.o.b. 
Oakland. 

Speciflcjitions  obtainable  from  the 
above  office. 

SAN  FRANCISCO— Until  Sept.  25. 
2  P.  M.,  bids  will  be  received  by  U.  S. 
Forest  Service,  P.  E.  Brown,  Procure- 
ment Engineer.  Room  918,  Phelan 
Bldg.,  San  Francisco,  for  furnishing 
1  small  air  compressor  for  delivery  at 
Quincy,  Calif.;  Contract  No.  686. 

Specifications  and  propo.«al  form  on 
application    to   above. 


fiOVERNMENT  ISLAND,  Cal.— Un- 
til Sept.  23,  2  P.  M.,  bids  will  be  re- 
ceived by  U.  S.  Forest  Service.  Frank 
Haynie.  Supply  Officer.  Government 
Island,  for  furnishing  Paint,  Stain  and 
Turpentine;   Bid  No.   2S92. 

Specifications  and  proposal  forms  on 
application    to   above. 


WAR  DEPARTMENT 


FORT  MASON.  Cal.— Until  Sept.  2.i. 
10  A.  M..  bids  will  be  received  by  the 
Quartermaster  Supply  Offlcer,  San 
Franciscv^  General  Depot,  Fort  Ma.son 
under  Bid  No.  928-36-65,  for  furnish- 
ing 65  rolls  of  paper  roofing;  400  lbs. 
common  wire  nails,  12  iron  or  milri 
steel  bolts,  28  pieces  of  redwood  lum- 
ber, and  470  pieces  and  10,000  ft.  b.m. 
Douglas   flr   lumber. 

Specifications  obtainable  from  above 
offlce.  • 


SACRAMENTO,  Cal.  —  Until  Sept. 
25.  3  P.  M.,  bids  will  be  received  by 
U.  S.  Engineer  Offlce,  Lieut.  Col.  L. 
B.    Chambers.    District    Engineer,    for 


furnishing  ga.sollno  and  lubricating  oil 
to  be  delivered  to  Government  cars  at 
service  station.^  In  Northern  Califor- 
nia during  October,  November  and 
December,  1935;  Proposal  No.  1105- 
36-46. 

Speclflcjitlons  and   proposal   form  on 
application  to  above. 


GOVERNMENT  ISLAND,  Oallf.  — 
Until  Sept.  23.  2  P.  M..  bids  will  be 
received  by  U.  S.  Forest  Service,  H. 
R.  Mariih,  Assistant  .Supply  Offlcer, 
<iOvernment  Island,  for  furnishing 
wrought  steel  pipe  for  delivery  at  So- 
nera, Calif.,  and  Minden,  Nev.;  Bid 
No.   2894. 

Specifications    and    propo.sal    form 
on  application   to  above.  • 

FORT  MASON,  Cal.— Until  Septem- 
ber 23.  10  A.  M..  bids  will  be  receiv- 
ed by  Constructing  Quartermaster.  Ft. 
Mason,  for  furnishing  cement,  .sand, 
crushed  rock  and  gravel  for  delivery 
iit  Hamilton  Field,  Marin  County;  Bid 
No.    W  6616-36-8.  • 

FORT  MASON.  Cal.— Until  Septem- 
ber 27.  10  A.  M..  bids  wMll  be  received 
cd  by  Constructing  Quartermaster.  Ft. 
M.'uson.  for  furnishing  augers,  wire 
rope  clips,  files,  nailheads,  nails,  blow 
torches,  screws,  wire  rope,  lamp  cord, 
paint;  Bid  No.  928-36-68  for  delivery 
at  Engineers  Warehouse,  Presidio  of 
Sail  Francisco. 


FORT  MASON.  Cal.— Until  Septem- 
ber 23,  10:30  A.  M.  bids  will  be  receiv- 
ed by  Constructing  Quartermaster,  Ft. 
Mason,  for  2.000  l.f.  of  6-  8-  10-  and 
12-in.  sewer  pipe  to  be  delivered  at 
Hamilton  Field.  Marin  County;  Bid 
No.   W  6616-36-9. 

Specifications    ami    proposal    form 
on   application   to  above.  • 

CALIFORNIA  STATE 

SAN  FRANCISCO— Until  Sept.  24, 
3  P.  M..  bids  will  be  received  by  J. 
W.  Grace.  Superintendent  of  Equip- 
ment, Shop  4,  Division  of  Highways. 
State  Bldg..  San  Francisco,  for  the 
sale  of  the  following  equipment: 
CHC    No.    5017.    Auto.    Pontiac    8-Cyl. 

four-door  Sedan.   1934. 
CHC    No.    70.       Mower.       McCorraick- 

Deering   Big-6   Heary-Duty. 
CHC    No.    212,      Trailer,      Shop-Made. 

6% -ton.    4-wheel    flat-rack.    S.    P. 

O.  tires. 
The  above  equipment  may  be  in- 
spected at  the  Division  of  Highways' 
yard  at  1045  Derby  Ave.,  Fruitvale. 
Oakland.  Calif.,  on  any  working  day 
between  the  hours  of  8:30  A.  M.  and 
4:30   P.    M.  • 


EUREKA.  Humboldt  Co.,  Cal.— Un- 
til Sept.  23.  bids  wMll  be  received  by 
State  Division  of  Highways.  J.  W. 
Vickrey.  Di.strict  Engineer.  Eureka, 
for  rental  of  one  '^-yd.  power  ebovel 
equipped  with  dragline  for  150  hours. 
Shovel  must  be  ready  for  work  near 
Hi>pl.ind    September   30. 

Priipos:il  form  on  application  to  tb.c 
above.  • 

ALAMEDA  COUNTY 


OAKLAND.  Cal.— Until  October  1, 
4  P.  M..  bids  will  be  received  by  the 
Oakland  Board  of  Education,  John 
W.  Edgemond.  Secretary.  Room  104. 
Administration  Bldg.,  for  furnishing 
items  under  Schedule  No.  20.   Machin- 


ery and  TooIh,  IncludInK  Bbeet  Metal 
Working  Machinery.  Iron  Working 
Machinery.  Woodworking  Machinery 
and  Electric  Motors. 

STieelllcntlons  and  proposal  forms  on 
application  to  Director  of  PurchasInK, 
Room    115.    Administration    Bulldinc. 


U.  S.  POST  OFHCE  DEPT. 


ELKO.  Nevada  —  Until  September 
27.  10  A.  M..  bids  will  be  received  by 
the  Treasury  Department,  Procure- 
ment Division,  Public  Wi>rks  Branch. 
Washington,  D.  C,  for  Insect  screens 
for  the  U.  S.  Post  Olflce  at  Elko,  Ne- 
vada. Plans  and  specincations  may 
lie  obtained  from  the  custodian  of 
the  building  or  from  the  Treasury  De- 
partment  in   Washington. 


NEVADA  STATE 


CHURCHILL  COUNTY,  Nevada— 
Until  October  12,  10  A.  M.,  bids  will 
be  received  by  the  Churchill  County 
Commissioners,  G.  W.  Likes,  County 
Clerk,  for  furnishing: 

(1)  1  Caterpillar  dl  esel  50  tractor 
(RD-7    Model). 

(2)  1  No.  66  Caterpillar  grader,  power 
controlled  model  with  12-ft.  blade, 
and  steerable  tractor  pole,  equip- 
ped with  draft  cable  24-ft.  x  1-ln.. 
scarifier  attachment.  11  teeth,  etc. 

Bids  will  be  received  for  either  of 
the  articles  separately  or  for  all  In 
one  bid. 

Specifications  obtainable  from  the 
above  offlce. 


MERCED  COUNTY 


GUSTINE.  Merced  Co.,  Cal.— Until 
September  30,  7  P.  M.,  bids  will  "be 
received  by  the  Gustine  City  Council, 
W.  L.  Chappell.  City  Clerk,  for  fur- 
nishing 10-toot  lift  raw  sewage  pumps, 
motors  and  switches,  as  follows; 
Proposal    1:      One   each   680,    1380   and 

2720  gallons  per  minute  units. 
Proposal    2:      One    each    330.    660.    1520 
and  2640  gallons  per  minute  units. 

Plans  and  specifications  may  be 
seen  at  the  offlce  of  the  City  Clerk. 
Petersen  Bldg.,  Gustine,  or  at  the  of- 
flce of  W.  R.  Sherman,  engineer,  New- 
man,  Calif. 


NATIONAL  PARK  SERVICE 

SAN  FRANCISCO.— Until  Sept.  23. 
2:30  P.  M.,  bids  will  be  received  by 
National  Park  Service.  409  Under\voi>d 
Bldg..  San  Francisco,  for  furnishing 
one  pneumatic  -  tire\I  industrial  type 
tractor  for  Death  Valley  National 
Monument. 

Specifications  and  proposal  form  on 
application   to  above.  • 


SAN  FRANCISCO.— Until  Sept.  23. 
2:30  P.  M..  bids  will  be  received  by 
National  Park  Service.  409  Underwood 
Bldg..  San  Francisco,  for  furnishing 
ipne  direct-drive  centrifugal  fire  pump 
for  mounting  on  truck.  Pump  is  for 
Grand  Canyon  National  Park  and  bids 
will  be  received  fob  Grand  Canyon. 
Ariz.,  on  government  bill  of  lading. 

Specifications  and  proposal  form  on 
application   to  above.  * 
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21—  BRIDGES 

CANTRACT   AWARDED 

CLACKAMAS  COUNTY,  Oregon  — 
Mountain  States  Constr.  Co..  Eugene, 
at  $51,415.50  submitted  low  bid  and 
awarded  contract  by  the  Oregon  State 
Highway  Commission,  Portland,  Sept. 
'i.  for  remodeling  and  widening  the 
bridge  over  the  Molalla  River  on  the 
Pacific  Highway  near  Canby  and  con- 
structing concrete  viaduct  to  replace 
wood   trestle.    Federal  Aid   Project  53. 

Complete  bids  follow: 
Mountain  States  Constr.  Co.,  Eugene, 

$51,415. 
Barham    Brothers,    Salem,    $58,756. 
C.   J.    Montag   &   Son,    Portland,    $60,- 

237. 
Joplin  &  Eldon,  Portland,   $63,192. 
Kuckenberg-Wittman,    Portland,    $63.- 

395. 


BIDS    WANTED 

SONOMA  COUNTY,  Cal.  —  Until 
Sept.  30,  1.30  P.  M..  bids  will  be  re- 
ceived by  the  Sonoma  County  Board 
of  Supervisors,  Court  House,  Santa 
Rosa,  for  the  construction  of  four 
lirldge.s. 

The  University  Street  bridge  across 
Santa  Rosa  Creek  will  be  118  ft.  long 
on  structural  steel  girder  beams  and 
will  be  24  ft.  wide,  surfaced  with  as- 
phaltlc  macadam. 

A  concrete  box  culvert  and  head- 
walls  will  be  constructed  across  the 
Uodcga  Highway  near  Watson  Sta- 
tion: a  new  bridge  across  Sonoma 
Creek  at  Boyes  Springs.  an.d  a  bridge 
across  Mark  West  Creek  at  Trenton 
Station. 


CONTRACT  AWARDED 

HUMBOLDT  COUNTY,  Cal.— FreJ 
J.  .Maurer  &  Son,  Inc.,  3031  E  Street, 
Kureka.  at  $6,380  submitted  low  bid 
.-ind  awarded  contract  by  the  Hum- 
boldt County  Board  of  Supcrvi.sors, 
.Sept.  U  for  constructing  a  new  bridge 
acroBs  Dobbyn  Creek  between  Blnol' 
burg  and  Alderpoint  In  Road  Dlstilft 
.No.  2. 

Henry    Padgett,    Fields   Landing,    at 
16.390   submitted    second    low    bid 

Frank     Bryant,     San     Francisco,     at 
$7,900  was  third  low  bidder. 


CONTRACT   AWARDED 

HU.MBOLDT  COUNTY,  Cal.— A.  A. 
Anderson,  at  $3,387  awarded  contract 
by  the  Humboldt  County  Board  of 
Supervisors,  Sept.  11  for  constructing 
a  pile  trestle  bridge  over  Hufford's 
Slough  near  Orlck.  and  a  tru.ss  brWge 
ncrose   Prairie   Creek    at    Davison's. 

Henry  Padgett,  Field.-*  Landing,  at 
$4,484   submitted   the  only  other  bid. 


BIDS    REJECTED 

HUMROLDT  ("OUNTY,  Cal.— Mer- 
rer-Fraser  Co..  2nd  and  Commercial 
.■^ts..  Kureka.  at  $.i.400  submitted  the 
only  hid.  which  was  rejected  by  the 
Humboldt  County  Board  of  Supervi- 
sor.s.  Sept.  11  for  constructing  a  cul- 
vert and  fill  on  Morgan  Slough  near 
Ferndale.    in    Road    District    No.    1. 

The  Board  h.Ts  ordered  County  Sur- 
veyor Frank  Kelly  to  prepare  nev. 
plans. 

CONTRACT    AWARDED 

KLAMATH  COUNTY,  Oregon  —  C. 
J.  Montag,  Couch  Bldg.,  Portland,  at 
$lfi0.735  submitted  low  bid.  as  prev- 
iousl.v  reported,  and  awarded  contract 
liy  the  Oregon  State  Highway  Com- 
mission, Portland,  September  5,  for 
the  construction  of  a  92-ft.  steel  deck 
girder  span  on  concrete  piers  and  1115 
lin.  ft.  of  concrete  viaduct  approach 
over  Klamath  River  and  Great  North- 
ern Kailroad  about  3  miles  south  of 
Klamath  Falls  on  the  Klamath  Falls- 
Weed  Highway,  Federal  Aid  Project 
No.    205-C. 

The   work   involves: 

(1)  1660  cu.   yds.   excavation; 

(2)  100  cu.  yds.  excavation  below  ele- 

vation shown: 

(3)  9000  lin.   ft.   foundation  piling; 

(4)  2600  cu.  yds.  Class  A  concrete; 

(5)  1030  cu.  yds.  Class  D  concrete; 

(6)  640,000   lbs.    metal   reinforcement; 

(7)  147,000  lbs.   structural  steel: 
(.S)  2420   lin.    ft.   concrete  handrail; 

Total  bids  follow: 

(A)  C.   J.     Montag    &    Son,   Portland, 

$160,735. 

(B)  Hoffman   Constr.     Co.,     Portland, 

$164,205. 

(C)  Kuckenberg-Wittman    Co.,     Port- 

land,  $182,445. 

(D)  Warren    Northwest.     Inc.,     Port- 

land,   $186,990. 
Unit  bids  follow: 

(A)         (B)  (C)  (D) 

(1) $16.00     $12.00  $20.00  $15.00 

(2) 16.00       10.00  20.00  3.00 

(3) 50           .50  .60  .70 

(4) 23.00       25.00  27.45  28.00 

(5) 22.00       25.00  22.50  31.00 

(6) 045         .045  .045  .05 

(7) 065          .065  .06  .07 

(*> 3.00          4.00  4.00  3.50 


LOW    BIDDERS 

LO.S  ANGELES  COUNTY,  Calif.-- 
O.scar  Oberg,  150  N.  Vista  St.,  Lo.s 
Angeles,  at  $14,942.60  submited  the 
low  bid  to  the  State  Highway  Engi- 
neer, Los  Angeles,  for  reconstructing 
a  portion  of  a  timber  bridge  across 
the  Los  Angeles  River  at  Olive  Si. 
near  Compton,  consisting  of  eight  38 
ft.  truss  .spans  and  approximately  90 
ft.  of  trestle. 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

▼ 

914  Seventh  Street 
Sacramento      ::      California 


D.  A.  Loomis,  Glendale,  at  $15.172.S'J 
submitted  second  low  bid.  and  E.  (i. 
Perham.  Los  Angeles,  at  $15,555.2ii. 
third. 

BIDS  WANTED 

SONOMA  COUNTY,  Cal.  —  Until 
September  30,  12  o'clock,  noon,  (to  be 
opened  at  1:30)  bids  will  be  received 
by  Walter  H.  Nagle,  Clerk  of  the  So- 
noma County  Board  of  Supervisors, 
Santa  Rosa,  for  constructing  a  steel 
bridge  over  Santa  Rosa  Creek  at  Un- 
iversity Avenue  in  Supervisorial  DIst. 
No.    3. 

The  work  involves: 

(1)  34,532  ft.   B.    M.,    redwood   lumber; 

(2)  23,760    lbs.    structural   steel; 

(3)  600  lin.  ft.   redwood  piles; 

(4)  11  cu.   yds.  Class  A  concrete; 

(5)  800   lbs.    reinforcing   steel; 

(6)  800   lbs.   bolts,    plates   and    dowels. 
Specifications  on  file  in  the  office  of 

the    Clerk    of    the    Board    and     with 
County  E^igineer  E.  A.   Peugh.   • 


CONTRACT    AWARDED 

SANT.\  CLARA  COUNTY.  Calif.— 
John  U.  Carlson.  1331  Sierra  Avenue. 
San  Jose,  at  $4766.50  submitted  ]o\v 
bid  and  awarded  contract  by  the  San- 
ta Clara  County  Board  of  Supervi- 
-sors  for  constructing  a  reinforced  con- 
erete  bridge  on  Moffatt  Blvd..  over 
.Stevens  Creek  in  Supervisor  District 
No.  5. 

Complete  bids  follow: 

J.   D.  Carlson.   San  Jose $4766.50 

-Martin  &  Collins,   San  Jose 5205.00 

W.  O.   Tyson.   Redwood  City 6323.01. 

John   Carcano.    San    Rafael 6605.01) 

Engineer's    estimate 6050. on 

BIDS  WANTED 

SACRAMENTO  COUNTY.  Cal.  — 
Until  Sept.  30.  10  A.  M.,  bids  will  be 
received  by  the  Sacramento  County 
Board  of  Supervisors,  T.  F.  Patter- 
son, County  Clerk,  Room  201.  Court 
House  Building.  Sacramento,  for  the 
construction  of  three  trestles  on  the 
Wilder-Ferguson  Road  about  22  miles 
below  Sacfamento.  Trestles  will  be 
of  Redwood  pile  and  concrete  deck 
and  wUI  be  39-ft.,  96-ft.  and  419-ft. 
long. 

Plans  and  specifications  obtainable 
from   County   Engineer   J.   J.    Rooney. 


CONTEMPLATED 

LIVINGSTON,  Merced  Co.,  Cal.— 
County  .Soirve.vor  W.  E.  Bedesen  has 
completed  plans  for  a  bridge  across 
the  Merced  River  on  the  proposed 
Ballico-Llvingston  Road,  and  present- 
ed them  to  the  County  Board  of  Su- 
pervisors for  action. 


BIDS    WANTED 

SONOMA  COUNTY,  Cal.  —  Until 
.September  30.  12  o'clock,  noon,  (to  be 
opened  at  1:30  P.  M.)  bids  will  be  re- 
ceived by  Walter  H.  Nagle,  Clerk  of 
the  Sonoma  County  Board  of  Super- 
visors, Santa  Rosa,  for  constructing 
a  timber  bridge  over  Mark  West 
creek  at  Trenton  Station  in  Second 
and    Third    Supervisorial   Districts. 

The  work   Involves: 

(1)  25,853   ft.   B.   M.   redwood   lumber; 

(2)  1150  lin.  ft.  redwoood  piles; 

(3)  500   lbs.    bolts,    plates,    dowels   and 

washers. 
Specifications    on    file    In    the    ofllce 
of   the   Clerk   of   the   Board    and   with 
County  Engineer  E.  A.  Peugh.     • 


PACIFIC    CONSTRUCTOR 
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BIDS  WANTED 

AI.AMKl'A    (■(-.IINTY,    Cal.  —  Until 

nctol.'i-  !i  "  '■•  *'••  '"'''''  ^*''"  ""^  ■''" 
ooivi-rt  liv  Stale  IiUlslon  of  HlBhwayM. 
C  H.  run<'ll.  Chief  Knglneer,  Public 
Works  HUlu.,'  Sncrnmcnto.  for  con- 
striKtlnK  an  undcrKradc  crossing  of 
Pcralta  .Str.'Ct.  Adeline  Street  and 
San  I'alil"  Avenue  In  the  cities  of 
Oakland  .-ind  Emeryville,  consisting  of 
rclnlorced  concrete  rigid  frame  un- 
derpass structures  and  retaining  wall 
B,„.roaches  and  paved  street  connec- 
tions. 

The  work   Involves: 
»  1)   1  lot  clearing  site; 
(  2)  Tr),nOO    cu.     yds.     excav.     without 

class; 
(  3)  13.0011   cu.   yds.   Class   B   Portland 

cement  concrete   (structures); 
(  4)   370  ou.  yds.  Class  H  Portland  ce- 
ment  concrete    (railings); 
(  :,)  VM    cu.    yds.    Class    B    Portland 

cement  concrete  (pavement); 
(  C)  210  cu.  yds.  Class  B  Portland  ce- 
ment concrete  (curbs  &  gutters): 
(  7)  2000  bbls.  extra  Portland  cement 
(  S)  2,200,000  lbs.  bar  reinf.  steel; 
(  ID  i;r,0  lin.  ft.  S-in.  east  iron  pipe; 
(111)  aS5   lin.   ft.    10-in.   cast  iron   pipe; 

(11)  44    lin.    ft.    ll-ln.   ca.st    iron   pipe; 

(12)  CO  lin.   ft.  16-in.   cast  iron  pipe; 

(13)  14,000    lbs.    special    castings; 

(14)  7000  Ions  selected  base  material; 
(IB)  47.'!   tons  crusher  run   base; 

OR)  7000   tmis  asphalt  concrete; 

(17)  1  lot  remove  and  replace  sewers: 

(15)  1     lot    pumping    equipment    com- 

plete in  place; 

(19)  1  lot  electric  lighting  system  com- 

plete  in   place; 

(20)  1  lot  miscellaneous  items  of  work 
Plans  and  specifications  may  be  ob- 
tained from  State  Highway  Engineer. 
Public  Works  BIdg.,  Sacramento,  and 
on  file  in  the  ofRce  of  the  District 
Engineers,  San  Francisco  and  Los 
Angeles. 


BIDS    WANTED 

ELKO  COUNTY,  Nev.— Until  Oct. 
■>  2  P  M..  bids  will  be  received  by 
Nevada  State  Highway  Director,  R.  A. 
Allen.  State  Highway  Engineer,  He- 
roes Memorial  Bldg.,  Carson  City,  for 
constructing  a  concrete  and  steel 
overpass  and  approaches,  one  mile 
west  nf  Wendover.  Section  B2  of 
Route  24,  Elko  County. 
The  work  involves: 

(  1)   lis   lin.    ft.    remove   culvert   pipe; 

(  2)  8  each  remove  culvert  headwalls; 

r   3)  GO  cu.  yds.  roadway  excavation: 

(  4)   74.000   cu.   yds.   imported   borrow; 

{  5)  740    cu.    yds.    structure    excav.; 

(  C)   .37  mi.   subgrade: 

(  7)  .39   mi.   finish   roadway; 

(  S)   22    tons    asphalt  ic    road    material 
SC-2   (roadway  fill); 

(  9)  10    tons    asphaltie    road    material 
SC-2    (slopes); 

(10)  Lump   sum  railroad   crossing; 

(11)  364  cu.  yds.  Class  A  concrete; 

(12)  230  cu.  yds.  Class  D  concrete; 

(13)  89.000  lbs.   reinforcing  steel; 

(14)  44.800   lbs.   structural  steel; 
(l.-;)   6G  lin.   ft.   24-in.  CMP; 

(111  Ifi  each  monuments; 

(17)  2704   lin.   ft.   metal   guard  rail; 

(18)  .37    mi.    salvage   and   relay    road- 

mix  surface; 

(19)  1050  cu.   yds.   gravel  base; 

(20)  Lump  sum  construct  detour. 
Plans  and  specifications  may  be  ob- 
tained from  above  on  deposit  of  $5. 
of  which  $2.50  is  returnable;  on  file  at 
office  of  the  U.  S.  Bureau  of  Public 
Heads.  807  Sheldon  Bldg.,  S-an  Fran- 
cisco. * 


ralnonlo,  for  reccmstructinK  a  portion 
of  .-I  lliiiber  bridge  acroiw  the  Lou  An- 
gili-s  river  at  O||vo  St.,  near  Comp- 
Ion.  iiitislsting  of  eight  38-fl.  truss 
>^|)ans  anil  iipiiroximaloly  91  foot  of 
trestle. 

22— DREDGING,     HARBOR 
WORKS,   EXCAVATION 

BIDS    WANTED 

AI.CATItAZ  ISLAND,  Calif.  — Cntll 
Si'pt.  24.  2  P.  .M..  bids  will  be  re- 
leived  by  U.  S.  Bureau  of  I'rlsons. 
Uni.  214.' Post  OHlce  Bldg.,  San  Fran- 
cisco, for  placing  rlji-rap  at  Alcatr.iz 
Islan-.l;  Bid  No,  451.  This  bid  call 
i^intel.s  and  sui>ersedes  Invitation  428 
opened  September  3. 
The  work  Involves: 

(1)  Furnishing   3»0    pieces   of   stone   or 

concrete  rip-rap.  each  piece  to 
he  not  less  than  12  cu.  ft.  in 
content; 

(2)  Furnishing   300    tons   of  stone,    not 

less    than    12-111..    and    not    more 
than  24-in.   in  largest  dimension. 
Speciflcjitions  and   propo.sal   form   on 
application    to    Warden,    U.     S.     Peni- 
tentiary.   .Mcatraz   Island. 


CONTRACT   AWARDED 

LOS  ANGELES  COUNTY.  Calif.— 
Oscar  Oberg.  150  N  Vista  Stree_l.  Los 
Angeles,  at  $14.:t42  awarded  contract 
by    Slate   Division    of   Highways.    Sae- 


CONTRACT   AWARDED 

SACRAMENTO,  (^al.— Franks  Con- 
tracting Co..  2(i0  California  St..  San 
Francisco,  at  $28,470  awarded  contract 
by  the  I''.  S.  Engineer  Office.  Sacra- 
mento, for  furnishing  and  operating 
clamshell  dredging  plant  at  hourly 
rates  for  use  in  Suisun  Bay  and  the 
San  Joaquin  and  Sacramento  Rivers 
and  tributary  channels,  under  Pro- 
posal   No.    1105-3fi-19. 


CONTRACT    AWARDED 

WIIjSON  cove.  San  Clemente  Is- 
land. Cal.— M.  H.  (iolden,  404  Cali- 
fornia Bank  Bldg..  San  Diego,  at  $72.- 
4B0.  as  previously  reported,  submitted 
low  hid  to  the  Public  Works  Officer, 
nth  Naval  District,  San  Diego,  Sept. 
10  and  'awarded  contract  Sept.  13  for 
constructing  a  pier  at  11th  Naval  Dis- 
trict (Wilson  Cove).  San  Clemente 
Island,  under  Spec.  No.  8035.  The  work 
includes  furnishing  of  all  materials 
and  labor  for  a  pier  consisting  of  an 
approach  section  approximately  20  ft. 
wide  by  375  ft.  long,  and  a  landing 
section  approximately  3S  ft.  wide  by 
210  ft.  long.  The  pier  will  be  con- 
structed of  steel  piles,  welded  steel 
framing  and  bracing,  and  wooden 
deck  structure,  together  with  a  wood 
faced  steel  pile  fender  system  for  the 
landing  section.  A  7'/2-ton  stiff-leg  der- 
rick and  hoist  shall  be  furnished  and 
installed  as  a  part  of  the  pier.  The 
work  will  also  include  the  installa- 
tion of  four  breast  moorings,  the  ma- 
terials for  which  will  be  furnished 
by  the  government  at  the  site  ready 
for    installation    by    the    contractor. 

The  bids  were  taken  on  items  -is 
follows: 

(1)  work   complete; 

(2)  uplift  test: 

(3)  price    per    ft.    addition    for    extra 

pile  length; 

(4)  do  dMuctlon  for  less  pile  length. 
The  bids  were: 

M.  H.  Colden.  San  Diego,  (1)  $72.- 
400:    (2)    $250-,    (3)    $3. .50:    (4)   $2.05. 

Oeorge  Hess.  Los  Angeles.  (1)  $74.- 
370;    (2)   $100;   (3)   $7:    (4)  $3.50. 

R.  R.  Bishop.  Long  Beach.  (1)  $73.- 
«73:    (2)   $100:    (3)   $2.50:    (4)    $1.50. 

Rohl-Oonnolly  <"''>■.  Los  Angeles.  (1) 
$77.1190:    (3)   $300.   (3)    $3:    (4)    $1..50. 

Merritt-Chapman  &  Scott.  San  Pe- 
dro. (1)  $82,792:  (2)  $100:  (3)  $3:  (4) 
$2.00. 

V.  R.  Dennis  Co..  San  Diego.  (1) 
$98,400:    (2)    $250:    (3)   $10;    (4)   $1.85. 

R.  E.  Campbell.  Los  Angeles.  (1) 
$115,800:    (2)    $200:    (3)    $5.60:    (4)   SI. 40 

G.  L.  Skolfleld.  Wilmington.  (1)  $124- 
.500;    (2)   $100:    (3)    $5:    (4)    I 


BIDS   WANTED 

\\II,LA.\IETTK  RIVITIC,  Orniton— 
Cnill  .S.:ptemli.;r  20,  3  P.  .M  .  bldi)  will 
be  ncelvod  by  the  I'.  S.  Engineer 
flfnce.  Flrdt  Portland  Mi<lrlct,  .Major 
Mllo  P.  Fox.  Dletrlcl  Eim-ln<-tr.  306 
Customhouse.  Portland,  undr  r  Bid 
No.  608-36-101.  for  constructing  ap- 
proximately 4290  lin.  ft.  of  protective 
gravel  (111,  all  alone  the  Willamette 
Ulver,  between  Eugene  and  llarrle- 
burK. 

The  work  Involves: 

(1)  3.5    acres    bank    clearing; 

(2)  36.9    acres    bar    clearing; 

(3)  575    cu.    yds.    grading; 

(4)32.750  cu.   yds.   protective  gravel  (111 
Plans    and    specifications   obtainable 
from  the  above  office. 


CONTRACT   AWARDED 

(i('\i:K.N.Mi;.\T  ISLAND.  Calif.— 
Ben  C.  Uerwick.  Inc..  112  Market  St.. 
at  $249,117  awarded  contract  by  U.  S. 
("oast  Guard  for  constructing  1975  l.f. 
cellular  tyi)e  sheet  pile  bulkhead  com- 
posed of  53  cells  and  approximately 
274  l.f.  straight  wall  type  steel  sheet 
pile  bulkhead  at  Coast  Guard  Base 
11.    Government    Island. 


BIDS   OPENED 

POUT  TOWNSEND.  Wash.— I'ugtl 
Sound  Bridge  &  Dredging  Co..  Se- 
attle, at  $31,400  submitted  low  bid  to 
Treasury  Department.  Washington. 
D.  C.  for  channel  protection  to  boat 
basin  at  the  U.  S.  Quarantine  Station 
Port  Townsend, 

Complete  bids  follow: 
Puget    Sound    Bridge   &   Dredg- 
ing   Co.,    Seattle $31,400 

General  Const.   Co..   Seattle 31,900 

Otympia    Dredging  Co.,    Seattle..  34.19U 
Ma.son  Const     &   Engr.   Co..   Se- 
attle   36.000 

23— IRRIGATION  PROJ. 

CONTRACT    AWARDED 

OWYHEE  PROJECT.  Oregon-Idaho 
— H.  J.  Adler  Co..  Tacoma.  Wash.,  at 
$14,293.50  awarded  contract  by  the 
Bureau  of  Reclamation.  Ontario.  Ore., 
under  Spec.  No.  708-D.  for  construc- 
tion of  structures.  North  Canal.  Lat- 
erals N.  C.  26.4  to  28.7.  Mitchell  Butte 
Division.    Owvhee   Project.  ! 

25- MACHINERY  AND 

EQUIPMENT 

BIDS  OPENED 

MODESTO.  Stanislaus  Co..  Cal.— 
Austin-Western  Road  Machinery  Co., 
435  Brannan  St..  San  Francisco,  at 
$7204.85  submitted  low  bid  to  the  Mo- 
desto City  Council.  September  11.  for 
furnishing  one  motor  pickup  street 
.■iweeper.  including  electric  lights, 
pneumatic  tires,  and  en  axtra  pickup 
broom  core. 

Elgin  Sweeper  Co.  and  Associated 
Equipment  Co..  355  Fremont  St..  San 
Francisco,  at  $7216.69  submitted  the 
only  other  bid. 

Bids  referred  to  the  City  Engineer 
for  Investigation  of  merits  of  each 
type  of  equipment. 

CONTRACT    AWARDED 

BOCLDER  CANYON.  Nevada  —  C. 
O.  Two  Fire  Equipment  Co..  New 
York,  at  $25,301.92  awarded  contract 
by  the  Bureau  of  Reclamation.  Den- 
ver, Colo.,  under  Spec.  No.  656-D.  for 
furnishing  fire  extension  equipment 
for  the  Boulder  Project. 
CONTRACT  AWARDED 

SAN  FRANCISCO.— A  s  s  o  c  1  a  t  e  d 
Equipment  Co..  Ltd..  355  Fremont  SI. 
at  $7105  awarded  contract  by  T.  A. 
Brooks.  Purchaser  of  Supplies,  fo-- 
furnishing  one  motorized  street  .-sweep- 
er for  the  San  Francisco  Deparlmeni 
of    I'ul.li.     Works:    Rid    No.    1423. 
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BIOS    OPENED 

yOSfMITE     NATIONAL     PARK. 
Oil.— Bids  received   by   National  Park 
Service.   San  Frnrn-i.-j-o.   for  furnishing 
(1)    horizontal    en^mv-driven    sewage 
pump      or    alternnle;    (la)    same      as 
above  but  witlnait   self-primer: 
Kdward  R.  Bacon  Co..  San  Francisco, 
(1)  J650.  (la)  no  bid.  f.o.b.  El  Por- 
tal;  S*-10. 
Victor  Equipment  Co..  San  Francisco. 
(1)  $S40,   (la)  J600,  f.o.b.  Los  An- 
eeles:  not. 
Westco    Pump    Sales    Co..    Sar.    Fran- 
cisco.   (1)    no  bid.    (la)   $607.   f.o.b 
San   Francisco;   net. 
Western    Pump    Co.,    Ltd.,    San    Jose. 
(1)  $714.  (la)  iSU,  f.o.b.  San  Jose: 
net. 
Fairbanks,    Morse    &   Co..    San   Fran- 
cis.o.    (1)  1738.05,   (la)  J621.56,  t.v. 
b.  El  Portal;  net. 
Worlhington   Co.,    San   Francisco,    (1) 
1794.     (la)     »6S3.     f.o.b.     Harrison, 
New  Jersey:  net. 


BIDS   OPENED 

DaKERSKIELD.  Kern  Co.,  Calif.— 
Bids  received  by  the  Bakersfield  Cit.v 
Council  for  furnishing  one  150-h.p. 
Diesel  powered  tractor  for  the  Street 
Department  follow: 

Smith,  Booth,  Usher  Co.,  Los  An- 
geles,  Cletrac  Model  40.    Diesel,    $3600. 

Cousins  Tractor,  Bakersfield,  Cater- 
pillar Model  50.   Diesel.  $5050. 

Bids  taken  under  advisement  until 
September  23. 


BIDS  OPENED 

HAMILTON  FIELD,  Marin  Co.,  Cal 
— Following  bids  received  by  Captain 
Leander  Larson.  Constructing  (juai  • 
termaster.  Fort  Mason,  under  Bid  No 
W  6616-36-6.  for  the  rental  per  day 
of  one  or  more  (not  to  exceed  ten)i 
trucks  with  dump  bodies.  The  trucks 
are  to  be  of  VA-,  ZVz-  Syi  and  5-ton 
capacity,  and  are  for  operation  at 
Hamilton   Field. 

Bids  were  taken  for  the  trucks  in- 
cluding drivers,  fuel,  lubricant.s.  eti.. 
and  for  the  trucks  without  drivers, 
etc. 

Complete  bids  follow: 

H.  Rosenberg:  (1)  $14:  (2)  $15.50; 
(3)  $16.50;  (4)  $17.50;  (5)  no  bid;  (6) 
$10.50:  (7)  $10.50;  (8)  $10.50;  (9)  $10.50 
(10)  no  bid. 

Portola    Truck    Service:     (1)    $14.63; 

(2)  $16.13;  (3)  $17.13:  (4)  $18.13;  (5) 
no  bid;  (6)  $10;  (7)  $10:  (8)  $10;  (9) 
$10;   (10)   no  bid. 

L.  Devincenzi-  (1)  no  bid-  (2)   $16.50 

(3)  $16..=i0;  (4)  $21:  (5)  $22.50:  (6  to 
10)    no   bids. 

A.  Wallgren:  (1)  $12.29;  (2)  $16.10 
(3  to  5)  no  bids;  (6)  $8.50;  '7)  $12.50: 
(8  to  10)  no  bids. 

A.  Glorgi:  (1)  no  bid:  (2)  $13.50-  (3) 
$13.50:   (4)  $15:  (5)    $16,875;   (6)   no  bid; 

(7)  $6;  (8)  $6;  (9)  $7,125:  (10)  $8.25. 
John  Kolsters:  Item  (5)  only,  $20. 
D.   A.   Lewis;    (1  to  3)    no  bids-    (4) 

$19.25:    (5)    $19.25;    (6    to   8)    no   bids; 

(8)  $15.50;    (10)    $15.50. 

A.  L.  Green:  (1)  $12;  (2  to  5)  no 
bids:   (6)   $6;   (7  to  10)   no  bids. 

L.  Devincenzi:   (1)  no  bid;   (2)   $16. SO 
S.     M.     Maestretti:      Item      (1)     only 
$11  25. 


BIDS   OPENED 

I^S  ANGELES.  Cal.— The  follow- 
ing bids  were  received  by  D.  P.  Nlck- 
lln.  purchasing  agent  of  the  Los  An- 
geles Water  and  Power  Bureau.  Room 
740.  207  S.  Broadway.  Los  Angr-le.^. 
Aug.  30  for  furnishing  one  only  l.',(i- 
ton  traveling  gantry  crane  under 
Spec.   No.   1738: 

(1)  (a)  crane  to  be  erected  by  the 
department  on  a  tra/k  furnished  and 
Installed  by  the  department,  fob  cars 
or  trucks  bidder's   shipping  point. 

(b)  same  as  (a)  fob  department's 
receiving  station  "B".  9615  Central 
Avenue. 


(c)  crane  to  be  erected  liy  contrac- 
tor on  track  furnished  by  the  depart- 
ment  for  an   additional   price  of. 

(d)  crane  to  be  furnished  with  the 
last  four  gear  pairs  of  the  gantry 
bridge  drive  with  spiral  bevel  gears 
and  balance  of  crane  to  be  complete- 
ly equipped  with  herringbone  gears 
for   additional   sum   price   of. 

(1-alt.)  (a)  same  as  (la)  except  mo- 
tor control  to  be  manually  operated. 
A.C.   drum   type  controls. 

(b)  same  as  (lb)  except  motor  con- 
trol to  be  manually  operated  A.  C 
drum  type  control. 

(c)  same  as  (Ic). 

(d)  same  as   (Id). 
The  bidders  were: 

(1)  Whiting  Corp.:  shipping  point. 
Harvey.  111.  Shipping  wt.,  (1)  260.000 
lbs.:  (1-aIt.)  258.000  lbs.  Make,  Tig- 
er hoist. 

(2)  Shaw-Box  Crane  &  Hoist  Co.. 
Inc.,  shipping  point,  Muskegon,  Miss. 
Shipping  wt..  (1)  205,000  lbs.;  (1-alt.) 
204.000   lbs.     Make.    Shaw-Box. 

(3)  Judson  Pacific  Co.,  shipping  pt., 
San  Francisco.  Shipping  weight;  (1) 
260.000  lbs.;  (1-aIt.)  260.000  lbs.  Make. 
Special   Gantry. 

(4)  Harnischfeger  Sales  Corp.:  ship- 
ping point.  Milwaukee.  Wis.  Shipping 
wt..  (1)  181.000  lbs.;  (1-aIt.)  180.000 
lbs.    Make,  type  H  square  shaft  drive. 

(5)  Cleveland  Crane  &  Engr.  Co.: 
shipping  point.  Wickcliff.  Ohio.  Ship- 
ping weight  (1)  234.000  lbs..  (1-alt.) 
234.000  lbs.    Make,   special. 

(6)  Morgan  Engr.  Co.,  shipping  pt.. 
Alliance.  Ohio.  Shipping  wt..  (1)  235.- 
nOO  lbs.:  (1-aIt.)  234,000  lbs.  Make. 
Morgan  heavy  duty. 

All   firms   offered    terms   net. 
The  bids  were: 

(1)  (la)  $36,586  (lb)  40.070;  (Ic)  3.- 
200-  (Id)  $2,050;  (1-aIt.)  (a)  $35,190: 
(1-alt.)  (b)  $38,575:  (1-aIt.)  (c)  $3,200: 
(1-aIt.)    (d)    $2,050. 

(2)  (la)  $33,022;  (lb)  $35,097;  (Ic) 
$1,250:  (Id)  $.  ;  (1-alt.)  (a)  $31,054: 
(1-aIt.)  (b)  $33,129;  (1-alt.)  (c)  $1,250 
(1-aIt.)    (d)  $ 

(3)  (la)  $30,039;  (lb)  $30,922;  (Ic) 
$3,124:  (Id)  »..  :  (1-aIt.)  (a)  $28,973: 
(1-alt.)  (b)  $29,856;  (1-alt.)  (c)  $3,124: 
(l-alt.)    (d)   $ 

(4)  (la)  $28,200:  (lb)  $30,435;  (Ic) 
$2,850;  (Id)  $375;  (1-alt.)  (a)  $26,600; 
(1-alt.)  (b)  $28,835:  (1-alt.)  (c)  $2,850; 
(1-alt.)    (d)   $375. 

;5)  (la)  $32,925:  (lb)  $37,235:  (Ic) 
and  (Id)  $  ;  (1-alt.)  (a)  $31,790:  (1- 
alt.   (b)  $36,100:   (1-alt.   (c)  and  (d)  ... 

(6)  (la)  $38,790;  ah)  $43,100:  (Ic) 
$3,150:  (Id)  $900;  (l-aL.)  (a)  $37,030; 
(1-aIt.)  (b)  $41.4'!9-  (1-aIt.)  (c)  $3,000; 
(l-alt.1    (d)   $900. 

29_STREETS    AND    HIGH- 
WAYS 

CONTRACT   AWARDED 

WHATCOM  CO..  Wash.— Northwest 
Con.st.  Co..  3950  Sixth  N.W..  Seattle, 
at  $82,754.50  (metal  pipe  alternatei 
awarrled  contract  by  U.  S.  Bureau  or 
Public  Roads.  W.  H.  Lynch,  District 
Engineer,  Portland,  for  reconstruc- 
tion grading  4.626  miles  of  Projec* 
6-47.  located  within  the  Mt.  Baker 
National  Forest,  Whatcom  Co.,  Wa.sli 


CONTRACT   AWARDED 

LEWIS  COUNTY.  Wash.  —  Elliott 
Const.  Co..  2155  North  Lake  Street. 
Seattle,  at  $189,026  awarded  contract 
l>y  U.  S.  Bureau  of  Public  Roads.  W: 
H.  Lynch.  District  Engineer.  Port- 
land, for  grading  and  constructing  a 
tunnel  on  1.216  miles  of  Project  4-C.S 
of  Mt.  Rainier  National  Park.  Stev- 
ens Canyon  Highway.  Lewis  County. 
Washington. 


ways.  C.  H.  Whitmore,  District  En 
gineer.  703  B  Street.  Marysville,  fo 
furnishing  and  stockpiling  1.170  cu 
.vds.  of  untreated  crushed  gravel  o 
stone  surfacing  at  Downieville.  abou 
0.3  mile  in  length. 

Specifications     and     proposal     form: 
on  application  to  the  above. 


CONTRACT    AWARDED 

SANTA  CLARA  COUNTY,  Cal.— .A 
J.  Raisch  Co..  Burrell  BIdg..  Sar 
Jose,  at  $4240  submitted  low  bid  anc 
awarded  contract  by  the  Santa  Clars 
County  Board  of  Supervisors.  Sar 
Jose,  for  the  improvement  of  Tennani 
Avenue,  involving  construction  of  77,- 
500   sq.    ft.    of   oil    macadam   surfacing. 

Complete   bids   follow: 

A.  J.   Raisch  Co.,   San  Jose $4240 

Irving   L.    Ryder,    San    Jose 4995 

Albert    Gurries.    Gilroy 5435 

Engineer's    estimate 5400 


CONTRACT    AWARDED 

SAN  DIEGO  COUNTY,  Cal.— R.  E. 
Hazard  &  Sons,  P.  O.  Box  1438,  San 
Diego,  at  $24,384.25  awarded  contract 
by  the  Slate  Highway  Commission, 
Sacramento,  for  about  2.4  miles  plac- 
ing plant-mix  surfacing,  medium 
curing  type,  constructing  shoulders 
and  applying  road-mix  surface  treat- 
ment thereon,  at  various  locations 
between  4  miles  east  of  Bostonia  and 
2  miles  east  of  Alpine,  San  Diego 
County. 


BIDS    WANTED 

SNOHOMISH  COUNTY,  Wash.— 
UntU  September  18.  10  A.  M.,  bids 
will  be  received  by  the  Bureau  of 
Public  Roads,  W.  H.  Lynch,  District 
Engineer,  316  New  Post  Office  Bldg., 
Portland,  for  4.19  miles  of  the  South  • 
Fork  Stillaguamish  Clearing.  Project 
7-D,  National  Forest  Road  Project,  lo-  , 
cated  within  the  Mt.  Baker  National 
Forest,  Snohomish  County,  Washing- 
ton. 

The  work  involves  45  acres  clearing. 

Plans  and  specifications  obtainable 
from  the  above  ofBce  upcn  deposit  of 
$10. 


NOTICE   TO   BIDDERS  I 

STATE    OF    CALIFORNIA  — C.    H.    I 
Purcell,  State  Highway  Engineer,  has 
announced  the  cost  of  blue  line  prints 
for   the   State   highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  .showing  the  general  lo- 
cation of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  detail 
sheets  will  be  furnished  at  cost  and 
become  the  property  of  the  purchaser. 
The  following  shows  the  cost  of 
such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramento on  September  25,   1935: 

III  -  Sie  -  25  -  A,  at  Downieville, 
(PLANS)  No.  of  Sheets,  3,  cost,  30c; 
(CROSS-SECTIONS)  No.  of  Sheets, 
8.   Cost  80c;  Total,  $1.10. 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  request  for 
plans,  specifications  and  proposal 
forms  to  the  office  of  the  State  High- 
way Engineer.  P.  O.  Box  1499,  Sacra- 
mento.   California. 


BIDS    WANTED 

SIERRA  COUNTY.  Cal.— Until  Sep- 
tember 30.  10:30  A.  M..  bids  will  be 
received    by    State    Division    of    High- 


BIDS    OPENED 

SONOMA  COUNTY.  Cal.— Palo  Alto 
Road  Materials  Co..  465  California  Av- 
enue. Palo  Alto,  at  $3,112.50  submit- 
ted low  bid  to  the  Division  of  High- 
ways. Jno.  H.  Skeggs.  District  Engi- 
neer, State  Bldg..  San  Francisco,  for 
applying  seal  coat  on  about  3.2  miles 
between  Cloverdale  and  the  northern- 
boundary  of  Sonoma  County,  involv 
ing: 


PACIFIC    CONSTRUCTOR 


23 


(1)  ;.■.   l'>ii,-<   Hnuld   luiphnlt.    Mf-:i 

(2)  7S0  ton.H  Hand. 
r"oiui>l"''>'  ''''■''  follow- 

Palo  Alto  Uond  Materials  <'o..  I'al') 
Alto:  (1)  t22.G0:  (2)  $I.!>0:  total.  »3.- 
112.50. 

K.  A.  Korde,  San  An.-iclmo;  (I)  fib- 
nO'   (2)   $2.2r>:    total.   $3,232.00. 

l,ee  .1.  Inmiel.  Herkcloy:  (1)  J21:  1^' 
12.30;    total.    $3,30n. 

nid.s   held    iimlcr   .-idvLsi'mini 


CONTRACT    AWARDED 

I,\KF:  roI'NTY.  Orp.  — RalilPr  Rrov. 
24117  N\V  2Rth.  T'ortland,  at  J94,7ri."i 
wliliniitl"!  low  hid  and  awarded  con- 
IrHct  ti.v  the  OreRon  Stale  Highway 
romml.sslon.  Portland.  Sept.  H  for  1."...") 
miles  Eravel  surfaolnR  and  10.4  mile.-* 
rnad-  or  plant-mix  .surface  treatment 
on  the  Horse  Ranch-Silver  Lake  Sec- 
tion of  Kremont  Highway.  Federnl 
Aid  Project  130-0. 
Total  bids  follow: 

(Road    Mixl 
flnhler    Bros..    Portland  $  34. ?.">.'> 

Dunn  &   Baker.   Klamath   Falls   101.001 

E.   C.    Hall.    EuKene 102. S24 

R.   O.  Dale  and  Warren  Bros., 

Aberdeen     106.400 

Harold    Blake.    Portland 108, 07S 

Warren   Northwest,   Inc.,   Port- 
land       108,4S(I 

Newport   Const,    and   Kern   and 

Kibhe,    Portland  in8,nss 

J     r.    Compton,    McMlnnvllle    ,  110,974 

(Plant    Mix) 
Newport   Const,   and   Kern   and 

Kibhe,    Portland    $112,270. 

,T     r     Compton.    McMlnnvllle    .   122.73r. 
I'arUpr-Bchram    Co.,    Portland..  \2R.3r.:, 


CONTRACT    AWARDED 

NYE  COUNTY.  Nev.  — Oodge  Con- 
struction. Inc..  Fallon,  at  $89,837.32 
submitted  low  bid  and  awarded  con- 
tract by  the  Nevada  State  Highway 
Directors.  R.  A.  Allen.  State  High- 
way Engineer.  Carson  City,  for  con- 
.striicting  24.21  miles  of  the  state  higii- 
way  system  in  Nye  County.  Route  .". 
Sections  H2.  J  and  K.  between  three 
miles  north  of  Springdale  and  six 
miles  south  of  Stonewall  Pass. 

George  French.  Jr..  Stockton.  Cal.. 
nt  $94. 65.'). 58  submitted  second  low  bid. 


CONTRACT  AWARDED 

SACRAMEOTTO  COUNTY.  Cal.— A. 
Telchert  &  Son.  Inc.,  P.  O.  Box  1113. 
Sacramento,  at  $34,424.20  submitted 
low  bid  and  awarded  contract  by  the 
Sacramento  County  Board  of  Super- 
visors for  resurfacing  Fair  Oaks  Blvd.. 
involving: 

(1)  41.600  lin.  ft.  headerboard. 

(2)  7780   tons   asphaltic   concrete. 
Complete  bids  follow: 

A.    Telchert   &    Son.   Inc..    Sacramento. 

(1)  jn.m:  (2)  $3.S9;  total.  $34,424.20 
Heafev-Moore    Co.,    Oakland.    (1)$0.085 

(2)  $4.08:    total.    $35,278.40. 
McC.illivray    Constr.    Co.,    Sacramento. 

(1)    $0.12;      (2)    $4.12;      total,    $37.- 
045.60. 
I'niiin  Paving  Co.,   San  Francisco,   (11 
0.10:   (2)   $4.39;  total,   $38,314.20. 


CONTRACT  AWARDED 

KONNEVIIjLE,  Oregon.  —  Warrfti 
Northwest  Co.,  Inc..  Portland,  at  $6.- 
850  awarded  contract  by  the  C  S.  En- 
gineer Office,  Second  Portland  Di.'^i., 
Portland,  for  asphaltic  concrete  pav- 
ing at  Bonne\'Ile. 


CONTRACT  AWARDED 

SAN  I. CIS  OBISPO  COUNTY,  Cal. 
—  E.  I,.  Yeager,  P.  O.  Box  470,  San 
Bernardino,  at  $15,416.80  awarded  tht- 
contract  by  the  State  Highway  Com- 
mission. Sacramento,  for  applying  seal 
coat  on  about  21.2  miles  in  San  Luis 
Obispo  County  between  Estrella  Riv- 
er  and  the   easterly  boundary. 


BIOS   OPENED 

SANTA  CKIIZ.  Cal.— Central  Supply 
Co  Santa  Cruz,  at  $1319.50  submitted 
.miy  bid  to  »anta  Cruz  City  Council 
for  furnishing  concrete,  asphalt.  rocU 
and  oil  to  munl<:ipal  water  depart- 
ment. Calrock  Asphalt  Co..  San  Fran- 
I'isco.  bid  $416  for  furnishing  Calrock 
asphalt. 

Following  estimated  auantities  re- 
quired: 

(1)  30    c.y.   1:2:4   mix   Portland   cement 

concrete; 

(2)  125   tons  pre-mixcd  asphaltic  con- 

crete and  rock  or  calrock: 

13)   350  li>n3  of  crusher  run  ba.se  rock: 

(4)   9    bbls.    emulsified    asphaltic    L3X 

road  oil. 

Bids    taken    under   advisement   until 

September  30. 

CONTRACT    AWARDED 

HAHNK.Y  COUNTY.  Oregon.— .1.  A. 
Lvons.  .'iilrd  and  Halsey.  Portland,  at 
$24,662  submitted  low  bid  and  award 
ed  contract  by  the  State  Highway 
Ci)mmi.ssion,  Portland,  Sept.  5,  foi 
(1.59  mile  grading  on  the  Nigger  Mat 
Section  of  Central  Oregon  Highway, 
Federal  Lands  Highway  Proiect  FT  11 
4-G. 

Total  bids  follow: 

J.    A.    Lyons,    Portla/id $2-!. 662 

McNutt    Bros.,    B^ugene 25,091 

Tony    Marrazzo,    Spokane 26,847 

Morrison-Knudsen  Co.,  Boise 32,14,'i 

,J.   C.    Papin,   Carson,    Wash 32,618 

Clifton    &   Applegate,    Spokane...  34,094 
nunn   &    Baker,    Klamath    Falls  35,304 

P.   L.   Crooks  Co.,   Portland 38,9^9 

I'opuin   &   Eldon,    Portland  31. ■'.94 

Parker-Schram    Co.,    Portland       3a,2:!9 


CONTRACT    AWARDED 

CROOK  COUNTY,  Ore.  —  <:iia.s.  H 
Leonard,  Albany,  at  $71,526  BUbmitted 
low  bid  and  awarded  contract  by  th*-. 
Oregon  State  Highway  Commission, 
Portland,  Sept.  5,  for  5.5  miles  ro 
grading,  surfacing,  oil  mat  surface 
treatment,  and  furnishing  crushed 
material  in  stockpiles  on  the  Prine- 
ville-Ochoco  Dam  Section  of  Ochocn 
Highway.  Federal  Aid  Pro].  No.  175-A. 

Total  bids  follow: 

(•has     H.    Leonard,    Albany $  71,5!>.6 

Newport    Const,    and    Kern    and 

Kibbe,    Portland    77,860 

Dunn   &   Baker,  Klamath  Falls     80,151 

McNutt    Bros..    Eugene 81.594 

E.    C.    Hall.   Eugene 85.195 

Harold    Blake.    Portland 92.039 

Saxton   &    Looney.    Corvallis  84.611 

Joplin    &   Eldon,    Portland 93,809 

United   Contr.    Co.,    Portland...   104,316 


CONTRACT   AWARDED 

HUMBOLDT  COUNTY,  Nev.  —  Ne- 
vada Rock  and  Sand  Co.,  Reno,  at 
$103,598.84  submitted  the  low  bid  and 
awarded  contract  by  Nevada  State 
Highway  Directors,  Robert  A.  Allen. 
State  Highway  Engineer,  Carson  City, 
for  constructing  a  portion  of  the  State 
Highway  system  in  Humboldt  County. 
Route  8,  Section  C,  between  Paradise 
Hill  and  Orovada,  a  length  of  approx- 
imately  18.6    miles. 

George  French,  Jr.,  Stockton,  Cat., 
submitted  second  low  bid  at  $104.- 
561.01.  • 


CONTRACT    AWARDED 

WASHOE  &  STOREY  COUNTIES. 
Xev.— iTtah  Construction  Co.,  Ogdefi. 
Utah,  at  $141,419.47  submitted  low  bid 
and  awarded  contract  by  the  Nevad.:. 
State  Highway  Directors.  Robert  A. 
.\llen.  State  Highway  Engineer.  Car- 
son City,  for  constructing  a  portion 
of  the  State  Highway  system  in  Wa- 
shoe and  Storey  counties.  Route  17. 
Section  A.  between  a  point  approxi- 
mately 8  miles  southeast  of  Browns 
and  a  point  approximately  five  miles 
.southeast  of  Browns  (Geiger  Grade' 
a  length  of  about  three  miles. 


r-aclHc  Stateii  Coniit.  <"'<  .  Han  Krs 
il»<o.  Dubmllled  MC'nd  low  bid 
JMl.035.95. 


BIDS   WANTED 

ALAMliDA  COUNTY,  'Hit  ■  r,  •• 
October  2.  2  P.  M.,  bldx  will  b«  re- 
ceived by  the  State  Highway  '■•.m 
mission,  Sacramento,  for  about  two 
miles  of  grading  by  dredginr  In  the 
City  of  Berkeley.  Alameda  County, 
between  the  foot  >.f  Folger  Ave.  «n<< 
Cllman   Street. 

The    work    Involve*: 
(   1)  670.000  c.y.  hydraulic  dredger  (111: 
(  2)  4.560    c.y.    structural    excav.; 
(   8)  37.3.50   lb«.    bar   relnf.    »te*l: 
(  4)   1.600    lbs.    mesh    reinforcement: 
(  51    435  c.y.   Class  A   Port.   cem.   r-rmr 
I   6)   30  c.y.   gunlte; 
(   7)   6.400  l.f.  type  A  temporary  wood- 
en bulkhead: 
(  8)   3  000  l.f.   type  B  do; 
(  ft)   82  l.f.    12-in.   CMP; 

(10)  724   l.f.   IS-in.   CMP; 

(11)  120  l.f.    30-in.    CMP: 

(12)  112   l.f.    12-in.    vitrified    <  lay    pii.c; 

(13)  9   each    cast    steel    frames   &    cov- 

ers for  drop   Inlets; 

(14)  1,070    c.y.     struc.     excav.,     Ashby 

Ave.    sewer   extension: 

(15)  30,000    lbs.    bar   relnf.    steel,    do; 

(16)  386  c.y.  Class  A   Portland  cement 

concrete,  do. 
Plans    and    specifications    obtainable 
from    the    above    office,    and    on    file   at 
the  office  of   the    District    Engineer   In 
San    Francisco    and   Los    Angeles. 

CONTRACT    AWARDED 

SONOMA  COUNTY,  Calif.  —  E.  A. 
Forde,  640  Redhill  Ave..  San  Anselmo. 
at  5,485  awarded  the  contract  by  the 
State  Highway  Commission.  Sacra- 
mento, for  applying  Class  B  seal  coat 
on  about  nine  miles  of  existing  road- 
bed in  Sonoma  County  between  east- 
erly boundary  and  nine  miles  westerly. 


September   19,    1935 
BIDS   OPENED 

KERN  COUNTY,  Cal— Baslch  Bros. 
20550  Normandie  Ave..  Torrance,  at 
$6950  submitted  low  bid  to  State  Di- 
vision of  Highways.  C.  H.  Purcell. 
("Thief  Engineer.  Sacramento.  for 
grading  about  five  miles  between  two 
miles  southwest  of  Searles  and  Rade- 
macher  in    Kern  County. 

The  work  involves: 

(1)  14,650    cu.    yds.    roadww    excava- 

tion  without  class; 

(2)  3000    sta.    yds.    overhaul; 

(3)  275  cu.  yds.  structural  excavation: 

(4)  1300    cu!    yds.    ditch    and    channel 

excavation; 

(5)  532   lin.    ft.    18-in.    CMP; 

(6)  108  lin.   ft.   24-in.   CMP; 

(7)  36    each    monuments    complete    in 

place. 
Complete   bids  follow: 

(A)  Basich  Bros.,  Torrance.  $8950. 

(B)  John   Jurkovich,   Fresno,   $13,131. 
ITnit  prices  follow: 


(1) 

(2)...- 
(3).... 
(4)...- 

(5) 

(6) 

(7).... 


(A) 
$  .38 


3.00 


(B) 

$  .70 
,06 
2.00 
l.OO 
1.00 
2.00 
3.00 


BIDS    OPENED 

MARIN  COLTNTY.  Cal.— Healy-Tlh- 
l>ltts  Constr.  Co..  64  Pine  St..  San 
Francisco,  at  $15,000  submitted  low 
bid  to  State  Division  of  Highways.  C. 
H.  Purcell.  Chief  Engineer,  Sacra- 
mento, for  removal  of  slides  about  0.4 
miles  between  Greenbrae  and  Alto  In 
Marin   County. 

The   work   involves: 

(1)  50.000  cu.  yds.  roadway  excavation 

(2)  12.500  ml.  yds.  overhaul. 
Complete  bids  follow: 
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(AJ  Hcaly-Tibliltls    Constr.    Co.,    San 
Kranclsco,  Jlo.OOO. 

(B)  N.  M.  Ball  &  Son.  Berkeley.  J16,- 

750. 

(C)  Bu.vshore  Cnnslr.   Co.,   San  Fran- 

cisco.    $16,000. 
ll>)  A.  J.  Raisoh.  San  Francisco.  $16,- 

STS. 
(K)  Uiusotti.    Willard    &    Biasotti, 

Sti'ckton,   $17,125. 
(K)  GranHeld,    Farrar   &    Carlin,    San 

Francisco.    $17,250. 
((51  J.  I..  Connor,  Monterey,  $20,375. 
Unit    prices    follow: 

(A)    (B)   (C)    (D)    (E)   (F)   (G) 

(1) $.2!>  $.29  $.29  $.29  $.33  $.32  $.37 

(2) 08     .10     .12     .19     .05     .10     .15 


SONOMA  COUNTY — Reinforced  Concrete  Bridge  —  (SUte) 


CONTRACT    AWARDED 

OI.ACKAMAS  COUNTY,  Oregon  — 
Kdlefscn-VVeygandt.  N.  Peninsula  and 
ColuniMa  Blvd..  Portland,  at  $132.- 
710.50  submitted  low  bid  and  awarded 
rontract  by  the  Oregon  State  High- 
way Commission.  I'ortland.  September 
.'•.  lor  5.52  mi.  paving  on  the  Milwau- 
kle-Oregon  City  Section  of  East  Port- 
land-Oregon City  Highway;  Federal 
Aid  Projects  No.  168-A.  168-B,  and 
ItiS-C. 

Complete   bids  follow: 
Edlefsen-Weygandt,     Portland,     $132,- 

710. 
Jacobsen-.lensen   Co.,   Portland,   $133.- 

6S1. 
Harold  Blake,  Portland,  $135,278. 
Oregon  Constr.  Co.  and   Theo.  Arenz, 

Portland.    $143,000. 
Kern    &    KIbbe.    Portland.    $161,365. 
Parker-Schram    Co.,    Portland,    $163.- 

869. 
Warren    N.    W.    Co..    Inc.,    Portland, 

$173,583. 


BIDS   WANTED 

MARIN  COUNTY.  Cal.— Until  Sept. 
23.  11  A.  M..  bids  will  be  received  by 
the  Marin  County  Board  of  Supervi- 
sors, Court  House,  San  Rafael,  for 
furnishing  approximately  2400  bairel.^ 
of  SC-2  liquid  asphalt  for  road  work 
in  Road  District  No.  5.  Marin  County 
Specifications  obtainable  from  Coun- 
ty Surveyor  Rodney  Messnpr.  Couil 
Hou.se.  San  Rafael. 


BIDS    WANTED 

MARIN  COUNTY.  Cal.— Until  Sept. 
-^.  11  A.  M..  bids  will  be  received  by 
ihe  Marin  County  Board  of  Supervi- 
sors. Court  House,  San  Rafael,  for 
applying  2400  barrels  of  heavy  fuel  oi' 
on  the  following  roads: 

(1)  Point  Reyes  Station  -  Petaluma 
Road  from  State  Highway  No.  56  near 
Point  Reyes  Station  to  the  Sonoma 
County  Line,  a  distance  of  approxi- 
mately  14.7   miles 

(2)  Novato-Hicks  Valley  Road  from 
the  Point  Reyes  Station-Petaluma  Rd 
easterly,  a  distance  of  approximately 
2.4   miles. 

Plans  and  specifications  obtainable 
from  County  Surveyor  Rodney  Me.s» 
ner.  Court  House.  San  Rafael. 


NO    BIDS    RECEIVED 

SAN  niKcjO  CO..  Cal.— No  bids  re- 
ceived by  the  State  Highway  Engi- 
neer. Los  Angeles,  for  applying  road- 
mix  surface  treatment  on  about  ?.0.S 
miles  between  Rincon  and  Moretti"s 
in   San   Diego  County. 

LOW    BIDDERS 

SAN  BKRNARDINO  and  Kern  Cok 
Calif— Basirh  Bros..  205.';o  Normandle 
Ave..  Torrance,  at  $39,581.75  submit- 
ted low  bid  to  the  State  Highway  En- 
gineer, Los  Angele.".  for  applying  road 
mix  surface  treatment  and  seal  coat 
on  about  27.4  miles  between  Johan- 
nesburg and  Route  58  In  San  Bernar- 
dino and  Kern  Counties. 

George  Hertz.  San  Bernardino,  at 
!42.882.5fl    and    A.    S,    Vinnel]   Co.     Los 


SONOMA  CO..  Cal.— John  Carcano, 
122  Clarinda  Ave.,  San  Rafael,  at  $13.- 
777  .submitted  low  bid  to  the  State  Di- 
vision of  Highways.  C.  H.  Pureell. 
Chief  Engineer,  Sacramento,  for  con- 
structing a  reinforced  concrete  gir- 
der bridge  across  Sonoma  Creek 
about  seven  miles  north  of  Sonoma, 
consisting  of  three  52  -  foot  spans  on 
concrete   piers  and   abutment.?. 

The   \^rk   involves: 

(1)  1  only  exist,  bridge  to  be  removed 

and  disposed  of: 

(2)  340   cu.    yds.    struct,    excav. ; 
(.1)    77  000  lbs.   bar  reinf.    steel; 

(4)  41   cu.   yds.    Class  A   Portland   ce- 

ment concrete  footing  blocks; 

(5)  404   cu.   yds.  Class  A   Portland  ce- 

ment concrete  structure; 
(fi)   95    cu.    yds.    light    riprap; 

(7)  330  lln.  ft.   lighting  conduit; 

(8)  1    lot   misc.    items   of  work. 


Complete  bids  follow:   . 

(A)  John   Carcano,    San    Rafael.    ?i:: 
777.00. 

(B)  E.    S.    and  JJ.    S.    Johnson,    fits. 
dena,    $13,890.50. 

(C)  N.   M.   Ball  &  Son,  Berkeley,  $1 
061.50. 

(D)  A.  T.  Howe,   Santa  Rosa,  $14,37 

(E)  Renati   Bros.,    Novate.    $14,728.7" 

(F)  N.   Kewon   &  Hillraan,    San   Fnir 
Cisco,  $15,516. 

(G)  F.  C.  Amoroso  &   Son,   San  Fr:ii 
Cisco,    $15,640. 

(H)    A.   Soda  &  Son,  Oakland.  $15.^ 
(I)   Albert   Seimer   and   Frank   M»> 

San    Anselmo,    $16,310.50. 
(J)    Harry   Oser,    San   Francisco,    §l(j 

691.00. 
(K)    M.   B.   McGowan,   Inc.,   San  Fiat 

Cisco,    $16,810.00. 
(L)   Lindgren  &  Swinerton,  San  Fi.ii 

Cisco.    $18,191.43. 
(M)  A.  J.  Raiseh,  San  Francisco.  ifl<- 

872.50. 
Unit    prices   follow: 


(2). 


(4 


(A) 

$700.00 
3.00 
.046 
l.S.llfl 


(B) 


(D) 
$350.00 


(E) 

$950.00 
2.00 


16.00 
(.".)  IS. on  IS. 00 

(6) 2.00  .-i.OO 

(7) 50  .25 

(8) 150.00         200.00 

(H) 

(1)   $1540.00 

<2) 2.00 

(3) 475 

14) _  17.00 

(5) 24.00 

(6) •  3.30 

(7) .60 

IS) 280.00 


(C) 

$1000.00 
2.60 
.045 
13.00 
18.00 
2.9" 
.40 
400.00 
(I) 
$800.00     $300.00   $2000.00 


19.00 
20.00 
3.00 
.50 
350.00 
(J) 


19.00 
20.00 
4.00 
.59 
200.00 
(K) 


(F) 

$1600.00 

2.76 

.04 

13.00 

21.23 

3.00 

.60 

300.00 

(L) 

$1524.00 


'7* 

(G, 

$1500.00 


(M) 

jisoo.oo 


3.50 

.05 
21.00 
21.00 


16.00 
22.00 


10.00 
21.00 
2.00 


.0469 
20.44 
25.46 


NYE  COUNTY,  NEV.— 24.21  Mi.  Highway  Conslr.— (State) 


.NYE  COITNTY,  Nev.  —  Dodge  Con- 
.struction.  Inc..  Fallon,  at  $89,837.32, 
as  previously  reported,  submitted  low 
bid  and  awarded  contract  by  the  Ne- 
vada State  Highway  Directors,  R.  A. 
-■Vllen,  State  Highway  Engineer.  Car- 
son City,  Sept.  11.  for  constructing 
24.21  miles  of  the  State  Highway  Sys- 
tem in  Nye  County.  Route  5.  Sections 
H2.  J  and  K,  between  three  miles 
north  of  Springdale  and  six  mile." 
south  of  Stonewall  Pass. 

The  work  involves: 

(   1)   67.900    c.y.    roadway    excavation; 
(   2)  46.176  sta.    yds.   overhaul: 
(  3)   39.618  c.y.    select   borrow: 
(   4)  1.180  c.y.    structure  excavation; 
(   5)  24.21   miles  subgrade; 
(   6)  24.21   miles  finish   roadway; 
<   7)  90.00  tons  crushed  stone  or  grav- 
el  surface; 
(  8)   73   c.y.   Class   B   concrete: 
(   9)   1,700   lbs.    reinforcing   steel; 
(10)   5.3   M.    ft.    B.M.    redwood; 


(11)  1.354    l.f.    IS-in.    corrugated    metal 

pipe   (dipped); 

(12)  806    l.f.    24-in.  do; 

(13)  44    l.f.    30-in.  do; 

(14)  12S   l.f.    remove  culvert   pipe; 

(15)  30  l.f.  relay  culvert  pipe; 

(16)  76    l.f.    3x2-ft.    laminated    culvei  i 

(17)  76  l.f.   double  3x2-ft.   do; 

(18)  56   each   monuments   (remove  and 

reset). 
Total   bids  follow: 

(A)  Dodge  Const..  Inc.,  Fallon,  $S!i.- 
837,32. 

(B)  Geo.  French,  Jr..  Stockton,  $94.- 
655.58. 

fC)    Ishell   Const.   Co..   Reno.    $96,631.02 

(D)  Gibbons  &  Ret-d  Co.,  Salt  Lake 
City,   $100,907.33. 

(E)  Fredrick.son  &  Watson  Const.  Co. 
Fredrickson  Bros,  and  Jones  and 
King,    Oakland,    $103,970.56. 

(F)  Pacific  Const.  Co..  San  Francism 
$106,689.38. 

(G)  Engineer's  estimate.   $107,311.12. 
Unit  bids   follow: 


(A) 


(   1) 
(   2) 

(   3)  ..I.'; 

'  4)  1.00 

C  5)  100.00 

'  6)  100.00 

(   7)  ,47 

'  8)  30.00 

(  9) 10 

no) 110.00 

ni) 2.25 

(12) 3.00 

(13) .  4.00 

(14) 1,00 

(15) 1.00 

(16) 7.50 

(17) 12.50  . 

(1.8) 3.00 


(B) 


1.00 
50.00 
100.00 


3.  on 

4.00 


7.00 

12.00 

3.00 


(C) 


fD) 


(E) 


(F) 


1.00  .90  1.00  1.00 
100.00  75.00  135.00  100.00 
100.00    200.00    175.00    100. OO 


3.J.0I. 


28.00  30.00  30.00 


.08 


.08 


.07 


120.00  120.00  135.00  150.00 

2.10  1.90  2.60  3.00 

3.00  2.85  3.75  4.00 

4. on  3.60  4.85  5.50 

1.00  .75  .80  .50 

1.00  1.00  .70  .50 

7. on  9.00  7.25  8. 00 

12.0"  15.00  11.50  10.00 

3.50  2.00  3.00  3.00" 


(Gi 


1.00 

100,00, 

100,00 

.60 

30,00 

.07 

120.00 

2.10 

3.00 

4.00 

1.00 

7. CO 

,12.00 

3.50 
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.OS  ANGELES  COUNTY — Bridge  Re-Construction — (State) 


LOS  ANOIOLIOS  COUNTY.  Cul.— 
).icar  OberK,  ISO  N.  Vista  St.,  Los 
ingelca,  at  $14,912.60,  as  previously 
.■ported,  .submitted  low  bid  to  the 
itate  HiBhway  KnRlneor,  Los  An- 
;clc«.  Hfptomber  12.  for  reconstruct- 
ng  a  portion  of  a  timber  bridge  across 
he  Li>.f  AnKelcs  River  at  Olive  St., 
leur  Compton.  consl.stlnK  of  eight  38- 
t.  truss  spans  and  approximately  90 
net  of  trestle. 

The  work  Involves: 
1)  1    lot   damaged    portions    of   exist- 
InK  bridge  to  be  removed  and  dis- 
posed of; 
^2)  180   cu.    yds.    struct,   excavation; 
l3)  l.'jfi    tons    mineral   aggregate   plant 
mixed  surfacing; 

(4)  S  tons  liquid  asphalt  MC-5  or  MC- 
extra  heavy  i)lant  mixed  surfacing 

(5)  1    ton    liquid    asphalt    MC-2    prime 
coat; 

(6)  12   M.    ft.    b.    ni.     redwood     timber 
select   all-heart   structural   grade; 

(7)  175  M.  bf.  b.m.  Douglas  fir  timber; 

(1)  (2)  (31  (4) 

(A) $  300.00  $1.00  $3.10  $22.00 

(B) 995.00  1.90  3.93  17.62 

(C) 800.00  2.00  3.75  27.00 

(D) GIO.OO  2.20  5.00  16.50 

(B) 284.00         .90  4.00  17.00 

(P) 400.00  1.50  4.50  20.00 

(G) 1000.00  1.00  3.00  16.00 

(H) 350.00  1.15  3.28  16.37 

(I) 2000.00  2.50  3.00  15.00 

(J) 1000.00  1.50  5.00  18.00 

(K) 500.00  2.00  4.10  17.00 

(L) 250.00  2.00  4.20  18.00 


(8)  19,000  lbs.  structural  metal; 

(9)  1  lot  nilHc.  Items  of  work. 
Total  bids  follow: 

(A)  Oscar    Oberg,    Los    Angeles,    $11,- 
942.60. 

(B)  O.  A.  Loomis,  Glendale,  $15,172.89 

(C)  E.  G.  Pcrham,   Los  Angeles,   $15.- 
555.20. 

(D)  W.    H.    McCune,    Monrovia,    $15,- 
993,50. 

(K)   T.   A,   Allen  Constr.   Co.,   Los  An- 
geles,   $16,014. 

(F)    Parish  Bros.,    Hollywood,   $16,282. 

(C.)   United   Concrete   Pipe   Corp.,   Los 
Angeles,    $16,315. 

(H)   Robert    D.    Paterson.    Santa   Bar- 
bara,   $16,332. 

(I)  Lynch-Cannon     Engrg.     Co.,     Los 
Angeles.    16.510.50. 

(J)  E.    S.    and   N.    S.    Johnson,    Pasa- 
dena.  $16,837. 

(K)   R.    R.    Bishop.    Long   Beach,    $17,- 
145.60. 

(L)   Contracting   Engineers,    Inc..    Los 
Angeles,   $17,062.20. 
Unit  bids  follow: 


(5) 

(6) 

(7) 

(S) 

(9) 

$33.00 

$  90.00 

$60.00 

$.11 

$  100.00 

28.00 

79.50 

57.45 

.0919 

300.00 

55.00 

85.35 

60.00 

.085 

400.00 

36.00 

102.00 

62.50 

.089 

187.00 

36.00 

71.75 

70.76 

.075 

103.00 

40.00 

100.00 

66.00 

.09 

250.00 

30.00 

81.00 

66.20 

.09 

250.00 

38.00 

92.00 

70.00 

.085 

126.00 

30.00 

90.00 

57.50 

.10 

400.00 

18.00 

85.00 

65.00 

.11 

200.00 

40.00 

85.00 

70.00 

.10 

300.00 

40.00 

72.00 

60.00 

.12 

2569.00 

Churchill  &  Lander  Counties,  Nev. — 9.68  mi.  Highmay — State 


CHURCHILL  :ind  Lander  Couiitie.^. 
-Nev. — Fredrick.son  &  Watson  Constr. 
Co..  Fredrick.son  Bros,  and  Jones  and 
King.  873  SLst  Ave..  Oakland,  at  $110.- 
794.72,  as  previously  reported,  submit- 
ted low  bid  ajid  awarded  contract  by 
the  Nevada  State  Highway  Director,-;, 
R.  A.  Allen.  State  Highway  Engineer 
Carson  City.  Sept.  11.  for  construct- 
ing 9.68  miles  of  the  State  Highway 
System  in  Churchill  and  Lander  Cos.. 
between  S  miles  ea.st  of  Eastgate  and 
Campbell  Creek  Ranch.  Route  2.  Sec- 
tions F  and  A,  project  FAP  ^<6A  and 
B. 

The  work  involves; 
(  1)  474  l.f.   remove  culvert   pipe; 
(  2>  75  each  remove  culvert  headwalls 
(  3)  126,740    c.y.    roadway    excavation; 
(  4)  93,026   sta.    yds.    overhaul; 
(  R)  23.380  c.y.   select  borrow; 
(  6)   710   c.y.    structure   excavation: 
(  7)  9.68   miles   subgrade; 
(  8)   9.68   miles   finish   roadway; 
(  9)  36.S0O  tons  crush,   gravel  or  stone 

surface; 
(10)  334  c.y.   Class  A   concrete; 


(11)  40  c.y.   Class   B   concrete: 

(12)  33.960    lbs.    reinforcing    steel; 

(13)  0.80   M.   ft.    B.M.    redwood; 

(14)  456   l.f.    15-lnrh    corrugated    met.il 

pipe    (dipped); 

(15)  592   l.f.    18-in.  do: 

(16)  202    l.f.    24-ln.  do; 

(17)  34   l.f.    30-ln.  do; 
(IS)   30   c.y.   hand-laid   riprap; 

(19)  164   l.f.   relay  culvert  pipe; 

(20)  233  each   monuments   ; 

(21)  SOO    lbs.    castings; 
(22V  220  l.f.   4-ln.   pipe. 

Total  bids  follow: 

(A)  Fredrlck.son  &  Wat.fon  Const.  Co 
Fredrickson  Bros,  and  Jones  and 
King.    Oakland,    $110,794.72. 

(B)  Utah  Const.  Co.,  Cgden.  $12;i.- 
534.82. 

(C)  Dodge  Const.,  Inc.,  Fallon,  $'.?7.- 
127.02. 

(D)  Pacific   Const.   Co..    San  Francb^cn 
$146,211.22. 

(E)  Ishell  Const.  Co.,  Reno,  J1.-.4.- 
053.42. 

(F)  Engineer's    estimate.    $112,062.72. 
Unit   bids   follow: 


(A) 

(  1) $       .70 

(  2) 3.00 

(  3) 44 

(  4) 02 

(  5) ns 

(  fi) 1.50 

(  T) 150,00 

(  8) 2.i0.nn 

(  9) .r,.=; 

(10)..  lin.no 

<11)..  29.00 

(12) .07 

ns) 13.1.09 

(U) 2.50 

(15) 2  75 

"6) 4.00 

(17) 4.50 

(18) 7  on 

(">  .70 

(20)..  3.00 

(21) .20 

(22) 2.00 


(B> 


(C) 
$     1.50 
6.00 


(D) 


(E) 


(F) 


1.50 

1.50 

2.00 

1.50 

1.00 

75.00 

100.00 

100. 00 

100.00 

100. on 

200.00 

200.00 

100.00 

100.00 

100.00 

.62 

.75 

.60 

.60 

.60 

2S.fln 

30.00 

30.00 

30. no 

30.00 

28.  on 

30. on 

30.00 

30.00 

30.00 

.06 

.07 

.07 

.07 

.OS 

110.00 

2.50.00 

200.00 

150.00 

120. on 

1.50 

2.25 

2.00 

1.75 

1.65 

2.00 

2.50 

3.00 

2.00 

2.50 

3.00 

3.25 

4.00 

3.00 

3.2.-, 

3.75 

4.00 

5.00 

3.50 

4.50 

4.00 

."i.on 

6.00 

o.on 

6.00 

.."ill 

1. 00 

.75 

1.00 

.75 

3.50 

3.00 

3.00 

3.50 

3.00 

AngelDs.    at    143,203.50    submitted    m-e 
and  and   third   low  bWn,    rijupoctlvely. 

BIDS    WANTED 

SACRAMENTO  COUNTY,  c.,i^  Un- 
til Sept.  23.  10  A.  M.,  bids  will  bo 
recelveTl  by  the  Sacramento  County 
Board  of  Supervlnors,  T.  F.  Patter- 
son, County  Clerk,  Room  201,  rv.url 
House  Bldg.,  Sacramento,  for  the  con- 
struction of  a  cut-bark  nnphaltic  plant 
mix  pavement  on  the  Vorden-Ix>ckn 
Road. 

Plans  and  specincation*  obtalnahlM 
from  County  Engineer  John  J.  Roo- 
ney  upon  deposit  of  $10. 


BIDS   WANTED 

WASHOE  a  STOREY  COlfNTIER, 
.Nevada— Until  September  IS,  2  P.  M.. 
bids  will  be  received  by  the  Nevada 
State  Highway  Directors.  Robert  A, 
Allen.  State  Highway  E^nglneer.  Her- 
oes Memorial  Bldg..  Carson  City,  for 
the  construction  of  a  portion  of  'he 
State  Highway  system  In  Washoe  and 
Storey  Counties,  Route  17,  Section  A. 
between  a  point  approximately  8  miles 
southeast  of  Brown  and  a  point  ap- 
proximately 5  miles  southesut  of 
Browns  (Gelger  Grade),  a  length  of 
about  3   miles. 

The   work   Involves: 
(   1)  114,100  cu.  yds.  rdwy.  excavation; 
(  2)  105,999  sta.   yds.   overhaul; 
(  3)   370  cu.   yds.  structure  excavation 
(  4)  3    miles    finishing    roadway; 
(  5)   15  cu.   yds.   Class   B  concrete; 
(   6)  220   cu.   yds.    cement   rubble   ma- 
sonry; 
(   7)    220  lln.   ft.   18-in.  CMP; 
(  8)     36    lln.    ft.    24-in.    CMP; 
(  9)     90    lln.    ft.    30-ln.    CMP; 

(10)  160  lln.   ft.  36-ln.  CMP; 

(11)  124    each    monuments; 

(12)  2400    lbs.    castings. 

NOTE:  The  date  for  opening  bids 
was    previously    reported    as   Sept.    19. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$5.  of  which  abount  $2.50  will  be  re- 
turnable; and  on  file  at  the  ofHce  of 
the  Bureau  of  Public  Roads.  807  Shel- 
don Bldg.,   461   Market   St.,    San  Fran- 


CONTRACT   AWARDED 

MENDOCINO  COUNTY,  Cal.— Bar- 
Ion  &  Ells,  at  $18,984.20  awarded  con- 
tract by  the  Mendocino  County  Boairl 
of  Supervisors,  Sept.  10,  for  the  re- 
alignment of  a  portion  of  the  Leggett 
Valley-Rockport  Road. 


CONTRACT    AWARDED 

GR.\NT  COUNTY.  W.i.sh.  —  F.  R. 
Hewett.  420  W  22nd.  Spokane,  at  $55,- 
288  submitted  low  bid  and  awarded 
contract  by  L.  V.  Murrow.  Director 
(if  Highways,  Olympta,  Sept.  I'ft  for 
13.4  miles  grading  and  surfacing  of 
Section  2.  Unit  2.  Public  Works  Prot- 
ect No.   NRS  217-A. 

Joslin  and  McAllister.  Spokane,  at 
$55,542,  and  M.  E.  Nelson  Const.  Co., 
Tonasket.  at  $56,687  submitted  second 
and   third   low   bids,  respectively. 


CONTRACT    AWARDED 

SKAMANIA  COUNTY.  Wash.— Col- 
onial Constr.  Co..  W  326  First  St.. 
Spokane,  at  $182,962  submitted  low 
bid  and  awarded  contract  by  L.  V. 
Murrow,  Director  of  Highways,  Olym- 
pla,  September  10,  for  1.3  miles  clear- 
ing, grading  and  draining.  Federal  -4.id 
Project  No.   112-F. 

Elliott  &  Co..  Seattle,  at  5199,593 
and  the  Mirene  Co..  Portl.^.nd,  at 
$207,204  submitted  second  and  third 
low  bids,   respectively. 


PACIFIC    CONSTRUCTOR 


BIOS    WANTED 

Hl'.MHOLDT  COITXTY,  Nov.— Un- 
til Sortcmber  18,  3  P.  M..  bids  will 
bf  nvoived  by  the  N  e  v  ;i  d  ;i  Stuti 
Hlghw-ay  Directors,  Robert  A.  Allen. 
S«ale  Highway  Engineer.  Heroes  Me- 
morial Bldg..  Carson  City,  for  the 
construction  of  a  portion  of  the  State 
Highway  system  In  Humboldt  Coun- 
py.  Route  S,  Section  C,  between 
I'aradise  Hill  and  Orovala,  a  length 
of  approximately   18.6   miles. 

The  work  involves: 
(   1)  3S2  lin.   ft.   remove  culvert  pipe; 
I  2)   12!i    each    remove    culvert    head- 
wall.*; 
(  S)  94,400   cu.    yds.    roadway    excav.; 
(  4)  40.7,i.S    sta.    yds     overhaul; 
(  5)  9710  «u.   yds.   select  borrow; 
(  6)  24.739   cu.    yds.    imported  borrow; 
(   7)  1320  cu.   yds.   structure  excav.; 
(   8)  1S.56   mi.   subgrade; 
(  9)   IS. 56    mi.    finish   roadway; 

(10)  71,900     tooi     crushed     gravel    or 

stone  surfnce: 

(11)  2065  M.  gals,  water; 

(I2>  80  cu.   yds.   Class  A   concrete; 

(13)  215  cu.  yds.  Class  B  concrete; 

(14)  13.000    lbs.    lelntorcing    steel; 

(15)  24  lin.   ft.   15-in.  (TMP; 

(16)  1216   lin.   ft.    18-in.   CMP; 

(17)  858  lin.  ft.  24-in.  CMP; 

(18)  318  lin.  ft.  30-in.  CMP; 

(19)  364   lin.   ft.    36-ln.   CMP; 

(20)  68   lin.    ft.   relay  culvert   pipe; 

(21)  SO   each,    monuments. 

NOTE:  The  date  for  opening  bids 
was    previously    reported   as   Sept.    19. 

Plans  and  specifications  obtainable 
from  above  office  upon  deposit  of  $5, 
of  which  amounts  $2.50  will  be  re- 
turnable; and  on  file  at  the  office  of 
tlje  Bureau  of  Public  Roads,  807 
Sheldon  Bldg.,  461  Market  St.,  San 
Francisco.  * 


CONTRACT    AWARDED 

NAPA.  Napa  Co.,  Cal.— Henry  Grim- 
oldl.  Route  3,  Box  3676,  Napa,  at 
$2029.72  awarded  contract  by  the 
Napa  City  Council  for  installation  of 
concrete  curbings  on  Jefferson  Street 
from  Cedar  Ave.   to  Lincoln  Ave. 

BIDS   WANTED 

YAKl.MA  COUNTY,  W.ish.  —  Until 
Sept.  2Z,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Public  Roads, 
316  New  Postofflce  Bldg.,  Portland,  for 
1.894  miles  grading  on  the  Randle- 
Taklma  East  Side  Highway  Grading 
Project  13-R,  National  Forest  Road 
Project,  located  within  the  Snoqual- 
mie  National  Forest,  Yakima  Coun- 
ty, Wash. 

The  work   involves: 

(   1)   15   acres   clearing; 

(  2)    11  acres  grubbing; 

(  3)  88.2.50   c.y.    unclass.    excav.: 

(  4)  54,000   sta.   yds.   overhaul; 

(   5)  1.894  miles  flnLshing  earth  graded 
road; 

(  6)   12.000  l.f.  rounding  cut  slopes; 

(  7)   24  c.y.  Class  A  concrete: 

(  8)  800  l.f.   culverts   (Alt.); 

(  9)  3,000  c.y.   loose  riprap.  Type  1; 

(10)  lump    sum,    extra    amcl    miscella- 
neous  force   account   work. 
Plans    and    specifications    obtainable 

from  above  offloe  upon  deposit  of  $10. 


CONTRACT  AWARDED 
LINCOLN  COUNTY.  Wash.  —  F.  R. 
Hewett.  420  W.  22nd  St..  Spokane,  at 
(46,486  submitted  low  bid  and  award- 
ed contract  by  L.  V.  Murrow.  Director 
of  Highways,  Olympia,  September  10, 
for  3.9  miles  grading,  draining  and 
surfacing  with  crushed  stone.  Fed- 
eral Aid  Project  No.   133-P. 

J.  H.  Collins,  Spokane,  at  $47,480 
submitted  second  low  bid.  and  Tri- 
angle Constr.  Co..  Spokane,  at  $53.- 
029  submitted  third  low  bid. 


CONTRACT   AWARDED 

SNOHOMISH  CO..  Wash.— Goodfel- 
low  Bros.,  Inc.,  Wenatchee,  at  $85,221 
.>!ubmlttGd  low  bid  and  awarded  con- 
tract by  L.  V.  Murrow.  Director  of 
Highways,  Olympia,  Sept.  10  for  1.4 
miles  clearing,  grading,  draining  and 
surfacing  with  crushed  stone,  Fed- 
eral  Aid    Project    No.    1S9-D. 

Halleran  Bros..  Seattle,  at  $93,575, 
and  ,Jnmes  Coyle,  Seattle,  at  $96,849 
submitted  second  and  third  low  bids, 
respectively. 


COMPLETE    BID    LISTING 

SAN  BERNARDINO  &  KERN  COS-. 
Cal. — Basich  Bros.,  20550  Normandie 
Ave.,  Torrance,  at  $39,581.75,  as  pre- 
viously reported,  submitted  low  bid 
to  the  State  Highway  Engineer, Los 
Angeles  ,  Sept.,  12,  for  applying  road- 
mix  surface  treatment  and  seal  coat 
on  about  27.4  miles  between  Johannes- 
burg and  Route  58  in  San  Bernardino 
and    Kern    Counties. 

The  work  involves: 

(1)  2600   tons   liquid  asphalt,    SC-2; 

(2)  321,000    sq.    yds.    preparing,    mix- 

ing and  shaping  roadbed; 

(3)  90    tonh    asphaltic    emulsion    90-95 

(seal   coat) ; 

(4)  625  cu.  yds.  sand   (seal  coat). 
Total    bids    follow: 

(A)  Basich  Bros.,  Torrance,  $39,581.75. 

(B)  Geo.  Herz  &  Co.,  San  Bernardino, 

$42,882.50. 

(C)  A.   S.    Vinnell,    Los  Angeles,    $43,- 

203.50. 

(D)  C.   W.   Wood,  Stockton,   $43,272.50. 

(E)  Matich    Bros.,    Elsinore,    $43,690. 

(F)  J.  A.  Casson,  Hayward,  $44,864.50. 

(G)  Oilfields    Trucking    Co.,     Bakers- 

field,  and  Stewart  &  Nuss,  Bak- 
ersfield,    $46,033.70. 

(H)  J.  C.  Compton,  McMinnville,  Ore- 
gon,  $46,528.50. 

(1)  Oswald  Bros..  Los  Angeles.  $49,- 
245. 


(J)  C.  V.  Fredericksen  &  Sons,  Lowe 
Lake,   $54,700. 
Unit   bids   follow: 

(1)  (2)  (3)  (4)   I 

(A) $  8.80  $.04  $21.50  $2.7ji 

(B) 10.50  .035  24.00       3,B|! 

(C) 10.50  .036  24.00      3.6( 

(D) 10.00  .045  21.00       I.51 

(E) 10.40  .04  21.50       3.011 

(F) 10.00  .04  21.80       6.6.] 

(G) 10.60  .0447  25.00      3.0(': 

(H) 10.75  .046  25.00       2.5(, 

ll> 11.75  .045  25.00       3.2C| 

(■J) 14.00  .045  22.00       3.0f 

NOTICE    TO    BIDDERS 

ALAMEDA  COUNTY,  Cal.— C.  H.' 
Purcell.  State  Highway  Engineer,  has 
announced  the  cost  of  blue  line  prints 
for  the  State  Highway  now  adver-; 
tised. 

A  blue  line  print  of  the  title  sheet' 
of  the  plans  showing  the  general  lo- 
cation of  work  will  be  furnished  tree, 
with  the  Special  Provisions.  Bluci 
prints  of  the  layout  and  bridge  de-| 
tail  sheets  will  be  furnished  at  cost 
and  become  the  property  of  the  pur- 
chaser. 

The  following  shows  the  cost  of 
such  blue  prints  for  the  work  now  ad- 
vertised, bids  to  be  opened  in  Sac- , 
ramento  on  October  2,   1935: 

IV-Ala-69-Ber  in  Berkeley,  bet.  the' 
foot  of  Folger  Ave.  and  Oilman  St.  r 
(PLANS-)  No.  of  Sheets,  10;  Cost,  $1. ! 
(CROSS-SECTIONS)  No.  of  Sheets.  ^ 
14;   Cost,    $1.40;   Total,   $2.40.  ' 

Checks  for  the  above  should  be : 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways.  ■ 
and  should  accompany  requests  for 
plans,  specifications  and  proposal  , 
forms  to  the  office  of  the  State  High-  ' 
way  Engineer,  P.  O.  Box  1499,  Sacra-  i 
mento,   California. 


SAN  FRANCISCO— Bands,  Washers,  Bolts  —  (CITY) 

S.\N  FRANCISCO.  —  Bids  received  1  bands,  plate  washers  and  tie  bolts 
by  T.  A.  Brooks,  Purcha.ser  of  Sup-  for  San  Francisco,  water  Department; 
plies,    for    furnishing    bell    and    plain  '  Spec.   No.   1430: 

(Alter.) 

Proposal   "A"  Prop.  "B" 

Bidder  Lot  1     Lot  2      Lot  3     Lot  4     Lot  5     Lot  6   All  Ifms 

W.    R.    Ames  Co $3141.76  $916.13   $78.28   $215.15  $73.13  $90.64     $4274.70 

Calif.    Steel    Prod.    CO 3151.80     683.92  115.36     281.19     86.52  110.21        4100.00 

S.    F.    Water  Dept 297.'!. 48     666.14   117.87     304.83     95.87  121.17        4190.93 

Western    Pipe    &   Steel 3538.05  1205.10    

Payne's    Bolt    Works 3079.18     626.65  125.08     313.69  100.92  122.30        4240.71 

Kortick    Mfg.    Co 2934.98     633.24   106.71     260.19     81.68  103.60        38S(i.(i7 

SAN  FRANCISCO  —  Cotter  Street  Main  Extension  —  (City) 


SAN  FRANCISCO.— Lowrie  Paving 
Co.,  1540  Sixteenth  St..  at  $1,057.60 
submitted  low  bid  to  Public  Utilities 
Commission  for  laying  6-  and  8-inch 
cast  iron  mains  in  Cotter  Street  from 
Alemany  Blvd.  to  Cayuga  and  in  C.iy- 
nga  from  Theresa  to  Santa  Rosa  Sts. 
San  Francisco  Water  Department 
Spec.  No.  87. 
The  work   involves: 

(1)  1275  lin.   ft.   excavation  and  back- 

fill trench  17-in.   by  36-in.; 

(2)  20   cu.    yds.   additio-nal    excavation 

and    backfill; 

(3)  25  sq.   ft.   additional  pavement  re- 

moval and  replacement; 

(4)  Installation    of    pipe; 

(a)  395   lin.    ft.    6-ih.    bolted   joint 
(-a.st  iron  pipe; 


(b)   S80   lin,    It.   8-in.   do; 

(5)  1600    lbs.    installation    of    fittings. 

etc.; 

(6)  30   lin.    ft.    making  joints.    B   &   S; 

(7)  190   joints   making    6-in.   and    S-in. 

bolted   joints; 

(8)  75   sq.    ft.   pavement: 

(9)  Lump  sum,  pipe  and  service  con- 

nections. 
Complete    bids   follow: 

(A)  Lowrie   Paving  Co $1057. du 

(B)  W.    J.    Tobin 1098.25 

(C)  S.    F.    Water   Dept 1111.50 

(D)  Chas.   L.   Harney 1114.30 

(B)    Pacific   States  Const.  Co...  1143. iiO 

(F)  Theo.   Cohn   1191.15 

(G)  M.  J.  Lynch 1222. 5fi 

(H)    E.    J.    Treacy 1304.0" 

Unit    prices  follow: 


(1  ).. 
(2  ).. 
(3  ).. 
(4a).. 
(4b).. 
(5  ).. 
(6  ).. 
(7  ).. 


(A) 


(B) 


(C) 


$  .30  $   .30  $   .40  $ 


(D) 

.36  $ 
1.00 


(E) 


(F) 


.20 
.30 
(9  ) ■  400.00  400.00  400.00 


.40 


.25 

400.00 


400.00  400.00 


(G) 


1.00 

.30 

490.00 


(H> 
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IDS  OPENED 

LKWIS  Col'NTY.  Wash.  —  A.  C. 
reciwvcMul  Co.,  Inc.,  .3201  N.  W.  Front 
;(..  roitland,  al  $1)*S,729  .-(Ubmltled 
w  bid  to  the  Ifurcau  of  Public  Road.s, 
ortlnnd.  Si'pU-mbfT  11,  for  gradlnK 
d64  miles  of  the  Ml.  Ualnler  National 
iirk  .Stevens  Canyon  Project  4-E2, 
.calfd  within  the  Mt.  Ualnler  Nafl. 
ark,  Lewis  County. 
•  Comijlete  bids  follow: 
I.    C.     Cireenwood     Co.,      Inc., 

;     Portland  tl88.729 

S.uclcb    Co.,    Seattle 204,160 

,.  Komano  Kngr.  Co..  Seattle-  205,118 

am   Drino,    UonnevlUe 205,181 

■olonlal    Conslr.    Co.,    S'pokane  207,817 

.lyers  &  Coulter,   Seattle 214,005 

'.  L.  Crook.s  &  Co.,   Portland..  223,095 


3IDS   WANTED 

■  HU.MHOLU'l-  COUNTV,  Cal.— Until 
^ept.  21.  10  A.  .\1.,  hid.s  will  be  re- 
eived  by  thi>  Huniboldt  Coinily  Board 
if  Su|iervisor.s,  Prpd  il.  Kay,  Clerk, 
'ourt  House,  Eureka,  for  iniprovint; 
he  grounds  at  the  county  airport. 

The  work  Includes  grading  two  run- 
vay«,  one  approximately  2300  ft.  long 
tnd  one  1,000  ft.  long,  each  to  be  300 
t.    wide. 

Plans  and  specifications  obtainable 
'rem  County  Surveyor  Frank   Kelly. 


31DS    WANTED 

G1L.\  COtXTY.  Ariz.— Until  Oct. 
I.  2:  30  P.  M.,  bids  will  be  received 
jy  Arizona  State  Highway  Commission 
[•hoenix.  for  highway  construction  on 
[he  Globe  Showlow  Highway,  F.  A. 
19-J.  A.F.E.  6058.  The  work,  which 
>egins  about  61  miles  northeast  of 
Jlobe  and  extends  northeasterly  about 
1.7  miles,  consists  of  grading  and 
training,  and  is  to  be  completed  on 
)r  before  August  31.   1936. 

The  items  are: 
45,000  cu.  yds.  roadway  excavation; 
7,000  cu.   yds.    drainage  excav. ; 
14.500  cu.    yds.   slides  and  overbraek- 

age; 
1,900  cu.  yds.  structural  excavation; 
7,500  cu.    yqds.    imported   borrow; 

•joi  cu.   yds.  concretei 
91.300  lbs.    reinf.    steel; 
3,122  lin.    ft.      C.    M.    pipe     (various 
sizes) ; 
276,000   lbs.    structural   steel; 

JS2  cu.    yds.    riprap: 
44.660    lin.    ft.    standard    line    fence. 

Plans  may  be  obtained  from  T.  S. 
O'Connell,  State  Highway  Engineer. 
Cerlified  or  cashier's  check,  5%.  Funds 
in  the  sum  of  $250,000  have  been  pro- 
grammed  for  this  project. 


CONTRACT    AWARDED 

S.AX  .TO.AQUI.X  CO..  Cal.— Heafey- 
Moore  Co..  344  High  St.,  Oakland,  at 
$2,050  awarded  contract  by  the  State 
Division  of  Highways,  Sacramento, 
for  paving  with  asph.  concrete  about 
200  l.f.  at  the  Fresno  Avenue  grade 
.separation  in  San  Joaquin  County, 
near  Stockton. 


CONTRACT    AWARDED 

SANT.\  CLAR.-V  COUNTY,  Cal.— A. 
J.  Raisch  Paving  Co.,  Burrell  Bldg.. 
San  Jose,  at  $3340  submitted  low  bid 
and  awarded  contract  by  the  Santa 
Clara  County  Board  of  Supervisors 
for  improvement  of  Dupont  St.  from 
Park  Avenue  to  San  Carlos  St.  in  Su- 
pervisor District  No.  4.  The  work  in- 
volves 22,512  sq.  ft.  of  asphaltic  con- 
crete. 

Complete  bids  follow: 

A.  J.   Raisch  Co.,    San  Jose $3340 

Union  Paving  Co.,    S.  F 3489 

Engineer's    estimate    3100 


ilHlim  of  Highways,  Sacramento,  for 
ipiilylng  road-mix  durface  treatmenl 
.11  aliMul  :)ri.r>  mll<-K  between  Jnhan- 
II.  NlpurK    and    Route    23    In    Kern   Co. 


CONTRACT    AWARDED 

SANTA  CLARA  COUNTY,  Calif.— 
Union  Paving  Co.,  B24  Call  Bldg.,  San 
l-'ranclsco,  at  $41,879  submitted  low 
bid  .-md  awarded  contract  by  the  San- 
ta Clara  County  Board  of  Supervl.>iors 
for  Improvement  of  Stevens  <'re<k 
Road  from  Saratoga  Ave.  to  the  Sara- 
toga and  Sunnyvale  Ftoad  In  Supervi- 
sor District  No.  4. 

The   work    Involves: 

(1)  377.700    sq.    ft.    asphaltic    concrete: 

(2)  45.000  tons  asphaltic  concrete  base. 
Complete  bids  follow: 

Union  Paving  Co.,  (1)  $26,129;  (2) 
$3.50  ton:  $15,570  subtotal;  $41,879.  to- 
tal. 

A.  J.  Raisch  Co..  San  Jose,  (1)  $27,- 
025:  (2)  $3.70  ton,  $16,650,  subtotal; 
$46,675,  total. 

Engineer's  estimate.  (1)  $26,120;  (2) 
$16,425-    $42,545.   total. 


BIDS  WANTED 

Al'ACHE  COUNTY,  Ariz.  —  Until 
October  I.  10  A.  M..  bids  will  be  re- 
ceived by  Arizona  State  Highway 
Commission.  Phoenix,  for  highway 
construction  on  the  Holbrook-Lupton 
Highway,  F.  A.  83-D;  A.F.E.  6650.  The 
work,  which  begins  at  the  Navajo- 
Apache  County  line,  about  21  miles 
northeast  of  Holbrook  and  extends 
northeasterly  approx.  18.2  miles,  con- 
sists of  placing  aggregate  base  course, 
shoulder  material  and  either  a  cut- 
back plant  mix  or  Laykold  asphaltic 
concrete;  Type  B  seal  coat,  and  is  to 
be  completed  on  or  before  Feb.  29, 
1936.  The  items  are: 
35.500  cu.  yds.  aggregate  base  course 
249.000  cu.  yds.  mi.  aggrageate  base 
course; 
6,000  cu.  yds.  shoulder  material; 
36,000  cu.   yds.  mi.   shoulder   material 

haul; 
2:i,000  tons   plant  mix; 
1,100  tons    cut-back    asphalt; 
445  tons    emulsified    asphalt; 
18,138  mi.    placing  plant  mix; 
1.550     cu.    yds.    screenings; 
S.OOO     lin.  ft.  standard  line  fence; 
7.000  cu.  yds.  stripping  pits; 
350  cu.    yds.    stockpiled   aggregate; 
420   Xf.    gals,    sprinkling. 
ALTERNATE 
43,500  cu.  yds.  aggregate  base  course 
298,000    cu.    yds.    mi.    aggrageate    base 
course; 

6.000  cu.    yd.    mi.    shoulder  material 
haul; 
21,800  tons  Laykold  asphalt  concrete 
400  tons    Laykold    tempering    fluid; 
750  tons  asph.   cement; 
425  M.    gals,    sprinkling. 
Plans   m.ay   be   obtained   from   T.    S. 
O'Connell,     State    Highway    Entineer. 
Certified  or  cashier's  check,  5%.   Funds 
in  the  sum  of  $175,000  have  been  pro- 
grammed  for  this  project. 

CONTRACT    AWARDED 

SAX  FRAXCISCO.  — Eaton  &  Smith. 
715  Ocean  Ave.,  at  $751.44  awarded 
contract  by  the  Department  of  Public 
Works  under  Spec.  No.  18,881  for  re- 
construction of  roadway  of  Clifford 
Terrace  between  Roosevelt  Way  and 
a  line  247.48   feet  east  of  Upper  Ter- 


BIOS  WANTED 

KINGS  COUNTY,  Cal.— Until  Oct. 
n.  2  P.  M..  bids  will  be  receive]  by 
State  Division  of  HlnhwayK,  C.  H. 
I'urcell,  Chief  Engineer,  Publl'-  Works 
Bidg.,  Sacramento,  for  about  15  miles 
grading  and  paving  with  asphalt  con- 
iTetc  between  Hanford  and  on"  and 
one-halt  miles  easterly,  KlnKs  Coun- 
ty. 

The  work  Involvi^s: 
(    11   Clearing    and    grubbing    right -of- 

way; 
(   2)    1200  M.  gals,   water: 
(   3)  5000  cu.  yds.  roadway  excavation 

without   class; 
(   4)   10,500  cu.    yds.   Imported   borrow; 
(  5)  80  cu.  yds.  ditch  and  channel  ex- 
cavation; 
(   6)  21,600  sta.    yds.   overhaul; 
(  7)  650  cu.   yds.  struct,   excav.; 
(   8)   10,000  sq.  yds.  subgrade  prepara- 
tion; 
(   9)   80   stations  flnlshlng  roadway; 

(10)  190    tons      liquid      asphalt      SC-2 

(shoulders); 

(11)  19,000  sq.    yds.   preparing,   mixing 

and    shaping    (shoulders); 

(12)  9000   sq.    yds.   asph.    paint  binder; 

(13)  4165   tons  asphalt  cone,   base  and 

leveling  course; 

(14)  2175    tons    asphalt    cone,     surface 

course; 

(15)  15  cu.   yds.  Class  A  Portland  ce- 

ment concrete  (structures); 

(16)  6.5  cu.  yds.  Class  A  Portland  ce- 

ment concrete   (curbs); 

(17)  1330  lbs.  bar  reinf.  steel  (structs) 

(18)  612   lin.    ft.    12-in.   standard   reinf. 

concrete   pipe; 

(19)  150   lin.    ft.    18-ln.    do; 

(20)  54    lin.    ft.   30-in.  do; 

(21)  18    lin.    ft.    12-in.    plain    concrete 

pipe; 

(22)  120   lin.   ft.   laminated  guard   rail; 

(23)  8   each    culvert    markers; 

(24)  1    mile    existing    property    fences 

moved  and  reset; 

(25)  3  each  drive  gates; 

(26)  150  cu.  yds.  existing  concrete  re- 

moved and  disposed  of; 

(27)  120   cu.    yds.    drainage   sumps; 

(28)  4    each    frames     and    grates     for 

drop    inlets. 

(29)  13    each    monuments   complete    in 

place. 
Specifications  may  be  obtained  from 
State  Highway  Engineer,  Public  Wks. 
Bldg.,  Sacramento,  and  on  file  at  the 
District  Engineer  offices  in  San  Fran- 
ci.'ico,    Fresno   and    Los   Angeles. 


CONTRACT    AWARDED 

KKRN  COUNTY.  Calif.— J.  A.  C.is 
son.  319  Warren  St..  Hayward.  at  $16 
414  awarded  contract  by  the  State  Di 


CONTRACT  AWARDED 

S.\N  BERX.XRDINO  and  Kern  Cos. 
Cal. — Basich  Bros.,  20550  Normandie 
Ave.,  Torrance,  at  $39,581.75  awarded 
contract  by  State  Division  of  High- 
ways. Sa.cramento.  for  api>lying  road- 
mix  surface  treatment  and  seal  coat 
on  about  27.4  miles  between  Johannes- 
burg and  Route  5S  in  San  Bernardino 
and  Kern  counties. 


CONTRACT    AWARDED 

SHASTA  &  LASSEN  COS.,  Calif- 
Dunn  &  Baker,  Klamath  Fays,  Ore.. 
at  $43,211  awarded  contract  by  Stale 
Division  of  Highways,  Sacramento, 
for  applying  19.7  miles  of  armor  coat 
between  Fall  River  Mills  and  Nuliif 
ber. 


CONTRACT    AWARDED 

SAN  FRANCISCO— Chas.  L.  Har- 
ney. 443  Call  Building,  at  $1,883.75 
awarded  contract  by  Department  of 
Public  Works  for  constructing  cross- 
overs on  Sloat  Blvd.  at  the  intersec- 
tion of  Twenty-second  Avenue.  El 
ilirasol  place.  Thirty-fourth  Avenue 
and   Forty-fourth  Avenue. 


LOW    BIDDER 

INYO  COUNTY.  Cal.— Paulsen  and 
March.  8275  Compton  Ave.,  Los  Ange- 
les, at  $15.90  per  con  (total  $5.5«5» 
submitted  low  bid  to  State  Division 
of  Highways,  S.  W.  Lowden,  District 
EJngineer,  Bishop,  for  17.8  miles  of 
liquid  asphalt  treatment  in  Inyo  Co 
between  the  east  boundary  of  Death 
Valley  National  Monument  and  0.5 
mile  south  of  Death   Valley   Junction. 


CONTRACT   AWARDED 

TEHAMA  COUNTY.  Cal.— A.  Tel- 
chert  &  Son  Inc.,  P.  O.  Box  1113,  Sac- 
ramento,    at    $5,70S.25    awarded    con- 


30 


PACI  FIC    CONSTRUCTOR 


iract  by  ihc  Stale  Highway  Commis- 
■••lon.  Saoraniento.  for  applying  seal 
■  oHt  on  about  13.4  miles  between  Rto. 
.1  and  1':  miles  east  of  Dales,  Tphama 


BIDS  WANTED 

IMPERIAL  COUNTT.  Oil.  —  UntU 
October  10.  2  I".  M.,  bids  will  be  re- 
ceived by  S-t.'iie  Division  of  HiBhways, 
C  H.  Purioll.  Chief  Engineer,  State 
Bldg.,  Los  Angeles,  for  about  12.5  mi. 
grading  and  surfacing  with  plant 
mixed  surfacing  (medium  curing  type) 
between  East  HIghlinc  Canal  and 
Midway  Wells.  Imperial  County. 

The   work  Involves: 
(   1)   134.000  cu.  yds.  rdwy.  excavation 

without    class: 
(  2)  l.i.i.OOO   sta.   yds.    overhaul: 
(  3)  135   cu.    yds.   struct,   excavation; 
(  4)   660  sta.  finishing  roadway: 
(    5)   44,700    tons,    mineral    aggregate 

plant  mixed   surfacing; 
(  6)  1790   tons  liquid  asphalt  MC-5  or 
MC-extra  heavy  plant  mix  sur- 
facing; 
(  7)   75    tons     liquid     asphalt    SC-2 

(prime  coat): 
(  8)  1440    tons    liquid    asphalt   SC-2 

(subgrade    and    shoulders); 
(   9)  233,600  sq.  yds.  preparing,  mixing, 
shaping     and   compacting     sub- 
grade  and   shoulders; 
(111)   25    ton.<    liquid    asphalt    SC-2    (de- 
tours) : 
(U)    60    tons      liquid    a.sphalt      SC-IA 
(slopes) ; 

(12)  290  lin.    ft.    24-in.   CMP; 

(13)  12    each    culvert    markers; 

(14)  50  each   guide  posts; 

(15)  3600   lin.    ft.    remove   wooden    side 

forms; 

(16)  74  each   monuments. 
Specifications    and     proposal     forms 

obtainable  from  State  Highwav  ETngi- 
neer.  Public  Works  Bldg..  Sacramen- 
to, and  on  nie  at  the  offices  of  the 
District  Engineers,  San  Francisco  and 
Los  Angeles,  • 

NO    BIDS    RECEIVED 

BERKELEY,  Alameda  Co.,  Cal.— 
No  l.ids  received  by  City  Council  for 
Improving  Tunnel  road  from  Domingo 
avenue,  easterly.  Work  will  be  done 
by  day-labor  with  the  city's  own 
forces  under  supervision  of  City  En- 
gineer Harry  Goodridge. 

Work   involves: 
(    1)   125  c.y.   grading, 
f  V^   IL  ''■^-    ^^•'^'"S  ■  below   subgrade; 
;  A   ??^  '^■^-   "^'■"sher-run  base; 
(  4)  260   c.y.    bituminous   macadam 

pavement; 
r  «?  ,'fl°    ''•^-    *«Phalt    concrete    surf.; 
,  V,  IJ'.  *"•   "•   "'■''■''   sWewalk  relay; 

«     .T   ^''."-   •^''""ete  sidewalk; 
(  «)  450  eq.  U.  concrete  driveway    re- 
construct; 
(  9)  2460  l.f.   concrete  curbs  and  gut- 
ters; 
<10)  740  l.f.   highway  guard  fence- 

(11)  12  curb   inlets; 

(12)  1    catchbasln.    reconstruct; 

(13)  205    l.f,     lo-ln.     corru.     Iron    pipe 

culvert; 
(Ut   100  l.f.   i2.|n.  rt„. 

(15)   llOl.f.  15-ln  do' 

(I«)  300    l.f.    conduit    and    cables     re- 
move  and   relay; 

m'«!  Inn  \i    """^  <=""dult   In   place; 
(18)  100  If.   new  cable  In  place. 

BIDS  OPENED 

SAN  aERXAUDINO  COUNTY.  Cal 
H^r.u^'"?  "?"■  ""  May  wood  Ave.! 
Huntington  Piu-k,  at  JI203.50  submit- 
ted low  bid  to  State  Division  of  High- 
ways, E.  Q.  Sullivan,  District  Engi- 
neer, San  Bernardino,  for  about  six 
miles  of  liquid  a.sphalt  treatment  In 
San  Bernardino  County  between  3.8 
miles  easterly  and  9.8  miles  easterly 
of  the  westerly  boundary  on  the  Big 
Pines  road. 


The  work  involves  145  tons  llquitj 
asphalt  SC-2,   in  place. 

Complete  bids  follow: 

Morgan  Bros,,  Huntington  Park:  (1) 
ffi.Sd;   total,    $1203.50, 

Oilmore  Oil  Co..  Los  Angeles:  (1) 
$9.68;    total,    $1403.60. 

Paulsen  &  Marsh,  Riverside:  (n 
$9.70;   total  $1406.60. 


CONTRACT   AWARDED 

MARIN  CO..  Calif. —  E.  A..  Forde 
640  Redhill  Ave.,  San  Anselmo,  at 
$12,620  awarded  contract  by  the  Boai\i 
of  Supervisors  for  applying  oil  and 
screenings  on  portions  of  various 
county   roads. 


CONTRACT   AWARDED 

SONOMA  COUNTY,  Cal.— Palo  Alto 
Road  Materials  Co.,  465  California 
Ave,,  Palo  Alto,  at  $3,112.50  awarded 
contract  by  the  State  HiBhway  Coin- 
mission,  Sacramento,  for  applying  seal 
coat  on  about  3.2  miles  between  Clov 
erdaie  and  the  northerly  boundary  of 
Sonoma  County. 


CONTRACT   AWARDED 

SAX  BEIRNARDINO  COUNTY  Col 
— Basich  Bros.,  20550  Normandie  Av 
enue,  at  $71,074.50  awarded  contract 
by  the  State  Highway  Commission 
Sacramento,  for  road  -  mix  surface 
treatment  and  applying  seal  coat  on 
about  42.6  miles  in  San  Bernardino 
County,  between  the  northerly  bouc- 
dary  and   Baker, 


CONTRACT   AWARDED 

SNOHOMISH  CO..  Wash.— Goodfel- 
low  Bros.,  Wenatchee,  at  $236,864  sub- 
mitted low  bid  and  awarded  contract 
l>y  L.  V.  Murrow,  Director  of  High- 
ways, Olympia,  Sept.  10  for  2.9  miles 
clearing,  grading,  draining,  surfacing 
with  crushed  stone,  an-3  constructing 
limber  framed  trestle.  Sec.  B  Public 
Works  Project  No.  7713. 

Siems-Spokane  Co.,  at  $256,428  sub- 
mitted second  low  bid,  and  Myers  & 
Coulter,  Seattle,  at  $256,946  submit- 
ted third   low  bid.  i 


CONTRACT    AWARDED 

CHELAN  COUNTY,  Wash  — P  c 
Redmon,  Yakima,  at  $48,633  submit- 
ted low  bid  and  awaixied  contract  by 
L.  V.  Murrow,  Director  of  Highways 
Olympia,  Sept.  10,  for  6.2  miles  bal' 
lasting  and  surfacing  with  crushed 
stone.    Federal  Aid    Project   No.    190-C 

R.  O.  Dail  and  Warren  Bros..  Aber- 
deen, at  $50,979  submitted  second  low 
bid.  L.  Romano  Engr.  Corp  Seai- 
tle,   at   $62,590  were   third   low 
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CONTRACT  AWARDED 

OODEN,  Utah.-American  Concrete 
and  Steel  Pipe  Co.,  4635  Firestone 
Hlvd  Los  Angeles,  at  $331,653.30  was 
awarded  contract  by  the  Ogden  Citv 
Commi.ssion  for  installing  27,000  lin 
f.  of  reinforced  concrete  pipe  from 
Ogden  Canyon  to  the  municipal  reser- 
voir.    Bids   were   opened   Sept.   4. 

32^SEWERS~^^EWAGE 
DISPOSAL  PLANTS 

BIDS    WANTED 

2,^ti^i^  .'^°™'^^'  Cal.-Until  Sept. 
tl'^  L  ■  ^-  ^'^^  «'■"  be  received  hv 
the  Mann  County  Board  of  Supervi- 
sors,   court    House.     San    Rafael^     for 

TvtfZ  .""l^^":i  °'  =^  ^''^^S'-  disposal 
.sy.stem  at  the  Countv  Farm 

The  work  Involves: 
'D    64    c.y.    Class    A    Portland    cement 

concrete    in    place    .Including    :! 

16-in,   manholes; 

',l\  l'^^"  '''•■'•   ''^'"'-   «'ee'  '"   place- 

t    ?:^-     ^''"'^    ^""J    Kfavel     (filter 
bed): 

(*)  300  If.   6-ln.   cast  iron  sewer  pi„c 

including  one  16-in.   manhole; 


(0)    139  l.f.  4-in.  cast  iron  sewer  pip. 
including  three   gate  valves 

(6)  220  l.f.   6-ln,   drain  tile- 

(7)  1,05   MBM  ail  heart  redwood   luiii 

ber. 
Plans,  and    specifications    obtainaii) 
from    County    Surveyor   Rodney    Mens 
ner,  Court  House.  San  Rafael, 


BIDS    WANTED 

SAN  FRANCISCO.  —  Until  Oct  1 
-:30  P.  M.,  bids  will  be  received  bi 
the  Department  of  Public  Works,  Wn, 
H.  Worden,  Director,  Room  25l'  Cit 
Hall,  under  Spec.  No.  18.883  for  re 
constructing  the  sewer  in  Army  Sti 
between  Church  and  Dolores  Street- 
Estimated   cost   $3,100, 

The  work  involves: 

(1)  610  l.f.  12-in.  VCP  sewer  in  place 

(2)  130  l.f.  15-in.  do; 

(3)  20  l.f.   remove  3x5-ft.  brick  seweri 

(4)  one   brick   manhole   complete- 

15)   2   each    brick    manholes   .frames  i 
covers   furnished); 

(6)  one  drop  manhole  (do): 

(7)  34   each   12x6-in,    wye   branches; 

(8)  4    each    15x6-in.    wye   branches- 

(9)  75  l.f.  10-in.  VCP  culvert   in  place 
Specifications    obtainable    from    Citj 

Engineer    John    J.    Casey,    Room    35l' 
City   Hall,    upon   $10   cash   deposit. 

33ll~WATER  works" 

BIDS   WANTED 

.SACRAMENTO,  Cal.— Until  Sept.  211, 
8:15  P.  M,,  bids  will  be  received  by! 
Sacramento  City  Council,  City  Hall- 
for  furnishing  cast  iron  pipe  in  ac- 
cordance with  specifications  adopted 
by  the  council,  Sept.  12,  and  one  tilt- 
in   the  office  of  the  city  clerk. 

Proposal  forms  may  be  obtained  ou 
application  to  City  Clerk  H.  G.  Den- 
ton. • 

BIDS    OPENED 

SAN  FRANCLSCO.  —  Peter  J.  Mc- 
Hugh,  S63  Valencia  St.,  at  $22,288  65' 
submitted  low  bid  to  Public  Utilities 
Commi.ssion  for  laying  6-  and  8-incli  I 
cast  iron  mains  in  the  Twin  Peaks 
District,  San  Franci.sco  Water  De- 
partment  Spec.   No.   S3. 

The  work   involves:  i 

(1)  18,270  l.f.  excavation  and  backfill! 
for  6-  and  S-in.  pipe;  trench  17x ' 
36-in,: 

(2)  290  c.y.  additional  excavation  and  ; 
backfill; 

(3)  650  sq.  yds.  additional  pavemen*  ;■ 
removal   and   replacement;  I, 

(4)  14,260  l.f,  installing  6-in.  B  &  R  ' 
cast   iron   pipe; 

(5)  4,010    l.f.    installing   8-in.  do; 

(6)  18,470  lbs.  installing  fittings,  gate  ; 
valves,    etc.;  ■ 

(7)  2,450   l.f.    making  B&S  joints; 

(8)  25,880   sq.    ft.    repavement. 
Complete    bids   follow: 

(A)  Peter  J.    McHugh $22,288.65 

(B)  W.   J.    Tobin 23,301.80 

(C)  W.  C.  Akard 25,-475,85 

(D)  Lowrie   Paving  Co ..  26,201.90 

(E)  MacDonald   &  Kahn  Ltd,  26,267.90 

(F)  E.    J.    Treacy 36,437.75 

(G)  Robt.    B.    McNair 36,677.511 

Unit   prices  follow: 

(A)    (B)    (C)    (D)     (E)      (F)      (G) 

(1)  $.67   $.70  $.85  $.85  $.90   $1,475   $1.4li 

(2)  1.50   1.60  2.00  1.00     .10     2.00       2.00 

(3)  .28  .40  .35  .30  .20  .35  .?.:: 
(4a)  .15  .10  .09  .07  .15  .10  i:. 
(4b)       17      .12     .10     .08     ,17        .10          .2" 

(5)  .015  .03     .015  .02     .01       .015        n; 

(6)  .20     .35     .50     .30     .61        .30         .:!-, 

(7)  .225  .25     ,23     .30     .20       .225       .2: 

BIDS   OPENED 

SAN  FRANCISCO.  —  Bids  recelvtrl 
by  T.  A.  Brooks  Purchaser  of  Sup- 
plies, for  furnishing  two  Venturi  Me 
ters  for  the  Crystal  Springs  Pipe  Line. 
No.  2:  Spec.  No.  1433: 

(1)  one     Venturi     meter     for     use     at 

Cryst.al  Springs  Dam: 

(2)  One  do  for  use  at    University  Md 

Reservoir, 
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I'.iilWfMN-  Iron  Foundry.  120  Mnrkcl 
SI  .   (II   J2711;   (2)   12717. 

lialUy  M>>t(r  (;o..  Sharon  HUIk..  (11 
'  'L".I8-    (2)    $2208. 

Simplex  Viilvo  MI. (I  .MiKr  Co..  (1> 
i;':M;i;    (2)   $23G2. 

CONTRACT   AWARDED 

S.\.V  FI!.\Ni"ISI'().  — U.  S.  ripo  and 
i  ...iiidry  Co..  ilonadnock  Bldg.  at  |9S- 

':.20    awarded    a   contract    hy    T.    A. 

Miok.s.  Purchaser  of  Suppllos.  for 
I  ill  iiLshlnK  cast  Iron  water  pipe  for 
llu"  San  Kranciaco  Water  Department; 
Hid   No.    1418. 

Contract   involvefl: 
.  I  I    134.000    I.f.    G-ln.    ca.st    iron    water 


BIDS   OPENED 

C/\M.\l!n,l,0,  Vontura  Co.,  Calif.- 
K.  C,  Nifkil,  nl2  Mlclieltorrna  Street. 
I,os  AnRples,  at  $87,700  submitted  low 
bid  to  C.eo.  B.  Mcnoiiicrall,  State  Ar- 
chitect. Sacramento,  for  constructine 
services  at  the  Camarillo  State  Hos- 
piiMl.   Involving: 

Water  main,  steam  and  return  line.s. 

IS  lines,  sewer  and  water  systems. 
.  Irical    services    and    ground    lieht- 

ic.mplete   bids   follow: 

I-:    C.    N'Ickel.   I.os  Angeles  $87,700 

M     It.    Carpenter.    Sacramento  M.Zar. 

.\l:irUo    Mnlick.    I.o.s   Angeles  1)7. 07:. 

A,   X-    n.   Const.  Co..   Hynes DT.SOii 

Scott   Co..   San   PrancL-ico ;iS.V27 

iiike    rtadich.    I.os    Angelcii  11?, Dim 


BIDS    OPENED 

SWN  I'RAXCISCO.-  l-owrie  Paving 
-  l,->40  Sixteenth  Street  .at  $19.- 
^  no  submitted  low  bid  to  the  Puli- 
I'tilities  Commission  for  laying  n- 
1  S-inch  cast  iron  ma'n  in  the  Tni- 
i-^ity  Mound  District,   San  Francisco 

ler  Pepartment  Spec.  No.  82. 
I'he   work    involves: 
1 1  I   2!). .ion  lin.  ft.  e.xcavatlon  and  hack- 
fill      for    6-in.      and      8-in.    pipe, 
trench  17-in.  by  36-in.; 
.1   400  cu.   yds.  additional  excavation 

and  backfill: 
■I   SSO    sq.     ft.     additional    pavement 
removal   and    replacement; 
il>   In.stallation   of  pipe: 

(a)  22.980  lin.  ft.  G-in.  B  &  S  cast 
iron    pipe; 

(h)   2fil0  lin.   ft.   8-in.   B'  &  S  cast 
iron    pipe; 
I    I   2S.540  lbs.    installing  flttings,   gate 
valves,  etc.: 
.   3310  lin.  ft.  making  joints.  B  &  S; 
7  1   33.060   sq.   ft.    repaveraent. 
Complete    bids   follow: 

1  A)    I.owrie   Paving   Co $19,358.30 

ii;)    Pacific  States  Const.   Co...  19.83G.30 
<0    W.    J.    Tobin 22,188.10 

(D)  Chas.    L.    Harney 23.947.0G 

(E)  MacDonald  &  Kahn  Ltd.  24.0fi2.80 

(K)   M.   J.   Lynch 24.214.5.T 

(<;)    Eaton   &    Smith 25,189.64 

I'nit   prices  follow: 

(A)  B)  (C)  (D)  (E)  (F)  (G) 
'  1  I  $.25  $.35  $.35  $.444  $.43  $.33  $.47 
iL'i  .50     .65  1.00  1.00       .10   1.00     .50 

.:;)  .30     .30     .30     .335     .20     .45     .32 

il:i)  .07  .07  .08  .06  .15  .06  .OS 
Mb)  .08  .09  .09  .07  .17  .065  .08 
(.-,)  .02     .01     .02     .02       .01     .02     .01 

(i;)  .30     .42     .35     .30        .50     .60     .33 

(7)  .26     .195  .25     .25       .20     .31     .264 

BIDS  OPENED 

SANTA  CRUZ.  Cat.— -Bids  received 
by  Santa  Cruz  City  Council  for  fur- 
nishirg  cast  iron  pipe  and  fittings 
lo  municipal  water  department,  in- 
■  hiding  the  following  items: 
1    1)   512    lin.    ft.    Class    150    cast    iron 

pipe,   S-in.  diameter; 
(  2)   666  lin.  ft.  do.  10-in.  diameter; 
(  3)  200  lin.   ft.   do.   4-in.   diameter; 
(  4)  2   tees   4xl0xl0-in.; 
I    r.)  3  tees   4x8x8-in.; 
(   r.)   1  reducer.  8xl4-in. : 
I    7i    I    cross   SxSxl4-in.; 


(   8)   1    wye,   6x6x-4-ln.; 
(   9)    I    wye    6x6x6-ln.; 
ilcii   I    45-deKreo   bend.   4-ln.; 
1 1 II   1    45-dKKree   bend.   6-ln. 

It.  K.  Olson  Co..  Oakland.  $146.85 
(llttlngH);  Mueller  Co.,  San  Francisco, 
$:io4.42  (flttings);  American  Cast  Iron 
Pipe  Co.,  San  Francisco,  $2879.26 
(pipe);  U.  S.  Pipe  &  Foundry  Co.,  San 
FrancLsco,  $2717.65  (pipe);  Johns-Man- 
ville  Co..  San  Francisco,  submitted 
unit   prices   not   totalled. 

Bids  taken  under  advisement  until 
.-iiplenibcr  30. 


<li  1.330  I.f.  %-ln.  copper  nervier  pip» 
outside  diameter  fi.87.j.  wall  thick- 
ness 0.085  with  AfiT.M  Cln»«  A 
specifications; 

f2)  53  corporation  ^lops  with  slrnlKh; 
coupling    nuts,    iiize    Si-ln.; 

(3)  53  ground  key  curli  stop«  wllhnul 
cheek,  size  %-ln.; 

(4)  53  three  part  unions  copper  lo  cop- 
per.   %-ln. 

Bids    taken    under   advisement    until 
September  30, 


BIDS    OPENED 

SANTA  CRL'Z.  Cal.— Bids  received 
by  Santa  Cruz  City  Council  for  fur- 
nishing valves  and  valve  boxes  to 
nuinicipal  water  department  including 
the  following  items: 
(lis  6-lnch  adjustalile  valve  boxes, 
with  top.   l)ox  and  sleeve; 

(2)  1  4-ln.  standard  double  gate  valve 

(3)  1  6-ln.  do; 

(4)  1   4-in.    horizontal   check   valve. 
Crane     Co..    San     Francisco.     $69.66 

(valves);  Water  Works  Supply  Co.. 
San  Francisco.  $68.96  (valve  boxes  and 
valves) ;  Rensselaer  Valve  Co..  San 
Francisco,  bid  unit  prices  not  totalled. 
Bids  taken  under  advisement  until 
September  30. 


34  —  PARKS   AND   PLAY- 
GROUNDS 


Septemtter  16.   IMi 
BIDS   WANTED 

KOSEV'ILLK.  Placer  Co..  Cal.— Un- 
til Sept.  2G.  2  P.  .M..  bids  will  be  re- 
ceived hy  Wm.  McLaughlin.  Cuslo- 
illan,  RosevUle  post  office,  for  seeding 
and  planting  the  pounds  at  the  pool 
office.   Ro.sevllle.  *  at 


BIDS   WANTED 

VALLEJO,  Solano  Co..  Cal.— Cus- 
todian of  Valli-Ji.  post  office  has  been 
authorized  to  call  for  bids  for  instal- 
ling   lawn    sprinkling    system 


BIDS    OPENED 

SANTa!  CRUZ.  Cal.  —  U.  E.  Olson 
Co.,  Oakland,  at  $170.28  submitted  low 
liid  to  Santa  (5ruz  City  Council  for 
furnishing  supplies  to  municipal  water 
department  as  follows; 
111  1  610  pounds  Leadite: 
(2)  50  lbs.  %i-in.  braided  hemp  pack- 
ing. 

Deluery  fob  City  Corporation  Yards 
Santa   Cruz. 

(1)  Compound  water  meter  3.N*i-in., 
Model  CI.  all-bronze  type  or  equal. 
-IS  made  b}f  Hersey  Mfg.  Co.,  of  Sou:'' 
Bo.ston,   Mass. 

Water  Works   Supply  Co.,    San   Fran- 
Cisco,    bid    $210.63. 

Bids  taken  under  advisement  until 
.September  30. 


BIDS    WANTED 

NOG.ALES.  Arizona. — Until  Sept.  20 
bids  will  be  received  by  the  Custo- 
dian. Immigration  Station.  Nogales. 
for  seeding  and  planting  the  grounUs 
:it    the    Immigration    Station,    Nogales. 


BIDS    WANTED 

WALLA  WALLA.  Wash.  ~  U  n  t  i  1 
.'iept.  30  bids  will  be  received  by  the 
Custodian.  IT.  S.  post  office.  Walla 
Walla,  for  seeding  and  planting  the 
grounds  at  the  1'.  S.  post  office  at 
Walla   Walla. 


BIDS   WANTED 

SANT.\  PAUL.\.  Ventura  Co..  Cal. 
— Until  .Sept.  24  bids  will  tje  received 
liy  the  Custodian.  U.  S.  post  office. 
.Santa  Paula,  for  seeding  and  plant- 
ing the  grounds  at  the  XT.  S.  post  of- 
fice at   Santa  Paula. 


BIDS   OPENED 

SANTA  CRUZ.  Cal.  —  American 
Brass  &  Copper  Co..  Oakland,  at 
$289.53  submitted  the  only  bid  to  Santa 
Cruz  City  Council  for  furnishing  cop- 
per pipe  and  flttings  to  municipal 
water  department,  including  the  fol- 
lowing: 


CONTRACT   AWARDED 

SAX  FRANCISCO— Hjul  Christen- 
sen,  at  $157  awarded  contract  by  th« 
Custodian.  Post  Office.  San  Francisco, 
for  seeding  and  planting  the  grounds 
at  the  Post  Office,  7th  and  Mission 
Streets. 


Contractors'  Building  Equipment 

DEWALT   Electric   Power  Saws,   1-  to   15-h.p, 

Gas  Power  Saws — Electric  Hand  Saws,  cut  five  inches 

Tile,  Stons   and   Metal   Cutting   Machines 

Band  Saws,  Jointers,  Electric  Drills 

SELL  OR  RENT— EASY  TERMS 

DeWALT  MACHINERY,  LTD. 

255  TWELFTH    STREET,   OAKLAND,  CALIF. 


TEmplebar  1273 


Night  'Phone    FRuitvale  2338M 


AMERICAN  ROOF  TRUSS  COMPANY 

(Largest   Exclusive  Truss  Corporation) 


AMERICAN  WOOD  BOWSTRING  TRUSSES 

Trusses   Designed  and   Erected   up  to  150  feet  —  Service  Without   Delay 

MOODY  J.  HENRY 

132  Bancroft  Road,    Burlingame  Phone  Burllngame  3141-J 


I   Section  4S6H.  |>    i.   a  r] 


San  Francisco,  Calif, 
Permit  No.  3064 


Pubic   Library 
Civic  Center 
^  San  Francisco,   Calif 
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NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 

In  Forty-fifth  Year 
547  MISSION  STREET  sAN  FRANCISCO 
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TAPPAT electric  TOOL 


Are  Built  to  Last  Longer 

Cuts  production  costs  .  .  .  Speeds  up  the 
job  ,  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 

M.  N.  THACKABERRY 

?.28  First  Street,  San  Francisco  308  E.  Third  St..  Los  AngeieiM 

KEarny  4467  TOOLS  RENTED  MUtual  7508  i' 


COLTON  CEMENT 


GP.C 


Colton 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  Bldg.,  601  West  Fifth  Street 
Mills  at  Colton.  California  TR.    1271  '  Los  Angeles 


Phone  TRinity  0241  for 

Rock  -  Sand  -  Gravel-Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-lime  Putty-Reinforcing  Steel 

Consolidated  Rock  Products  Co. 

656  S.  Los  Angeles  St.,      Los  Angeles,  Calif. 
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August  Permits  Highest  Since  Nov.  1931; 
61^^  Over  Last  Year,  Bradstreet  Reports 


ASK  BIDS  FOR 
$350,000  STATE 
HIGHWAY  WORK 


Building  activity  In  August  continued  substantially  higher  than  a 
year  ago.  The  value  of  building  permits  Issued  in  215  cities  of  the 
United  States,  as  reported  to  Dun  &  Bradstreet,  Inc.,  reached  a  total 
of  $55,536,546  last  month,  or  the  largest  since  November,  1931.  This 
compared  with  $54,191,787  in  July,  an  increase  of  2.5  per  cent,  or  slightly 
more  than  the  normally  expected  gain  of  one  per  cent  at  this  time.  The 
AuRiist  total  compared  with  $34,- 
452.738  for  the  same  month  of  1934. 
a  rise  of  61.2  per  cent. 

The  group  totals  of  building  per- 
mit values  for  the  215  cities  for 
August,  this  year  and  last,  togethei 
with  the  percentage  changes,  are 
Bhown  in  the  following  table: 


.AuKU.st 
193.5 


August 
1934 


Kns. 
ili.l.     Atl. 

So.    Atl 

lOll.xt      <'tl. 
Snulll   rti. 
West.     Ctl. 
Mountain  .. 
raoin.-     


$3.97.'i.334  $3.099,r>fi.T  + 

.17,552.128  13,553,650  -f 

.  6,146,998  3.790.717  + 

9,336.527  5.498,902  -f 

6.543.440  2.131.022  -f 

.  2.908. 3S1  1,940.09.S  -f 

769.249  411,086  + 

8.304,489  4.027,698 


106.2 


Ttl   X'.   S...jn5,536,546  $34,452,738  +  61.2 

N.    Y.    r.    $12,193,007  $  9,917,284  +  23.0 

OuL-ilde 

N.    V.    C.    $43,343,539  $24,535,454  +   76.7 

In  comparison  with  a  year  ago. 
the  August  permit  figures  showed 
particular  improvement  in  South 
Central  and  Pacific  sections,  which 
turned  in  gains  of  207.0  and  106.2 
per  cent,  respectively.  The  Moun- 
tain. East  Central  and  South  Atlan- 
tic divisions  likewise  showed  mark- 
ed betterment,  while  the  Middle 
Atlantic  and  New  England  groups 
also  made  moderate  gains. 

The  July  to  August  comparisons 
were  more  evenly  divided,  four 
groups  advancing  ,and  four  decllii 
Ing.  The  groups  showing  advances 
were  South  Central,  56.4  per  cent; 
New  England.  30.5  per  cent;  Pa- 
cific, 8.4  per  cent;  and  Middle  At- 
lantic. 7.0  per  cent.  Declines  were 
as  follows:  Mountain.  54.7  per  cent. 
West  Central,  42.5  per  cent;  East 
Central,  5.6  per  cent,  and  South 
Atlantic,  1.6  per  cent. 

The  building  construction  record 
for  1935  has  made  remarkable  prog- 
ress since  the  low  levels  reacheA 
in  1933.  The  contemplated  expeu 
dilures  for  building  during  the  first 
eight  months  of  1935  in  the  215 
cities  amounted  to  $362,972,432.  as 
compared   with   $235,736,911   in    the 


L.  A.  SCHOOLS  GET 

PWA  INSTALLMENT 


First  payment  by  PWA  on  a 
new  $22,500,000  loan  and  grant 
to  Los  Angeles  for  school  recon- 
struction is  announced  by  Col. 
Horatio  B.  Hackett,  assistant 
administrator.  A  check  for  $218- 
854  was  delivered  to  the  Los 
Angeles  Board  of  Education  as 
the    initial    installment. 

Allotment  of  $22,532,727  to  the 
school  district  was  announced 
September  5  by  PWA.  This  loan 
and  grant  will  enable  Los  An- 
geles to  complete  reconstruction 
and  replacement  of  school  build- 
ings damaged  or  demolished  by 
the  earthquake  of  March  10, 
1933.  The  rebuilding  program 
was  commenced  in  1934  with 
a  $10,000,000  loan  and  grant 
from  PWA. 


same  period  of  last  year,  and  $202,- 
297,272  two  years  ago,  when  the 
building  industry  was  at  its  worst. 
The  improvement  over  last  year 
was  widespre.ad,  all  sections  of  the 
country  showing  gains,  with  the 
South  Central,  Pacific  and  Moun- 
tain groups  reporting  increases  of 
over  100  per   cent. 

The  record  of  permit  values  by 
groups  for  the  eight  months  of  1935 
and  1934  for  the  215  cities,  follows: 

Eight    .Months 
Hroups  1935  1934  % 

AUKU.*!!       August       Chge. 
.New  Eng.   $23,658,088  $22.331.819 -f-     5.9 

Ifid.    Atl 115.596.721    88,635,977  -f   30.4 

Si).    Atl 40,818,203    26.800,630  +   B2.3 

Ea.st.    Ctl.  .  57.120.127    32,512,712  +   7.1.7 

So.     Ctl 35.180.007    16,891,067  +108.3 

West    Ctl.  .  22.541.120    15.241.695  -f   47.9 

Mtn 7.419.949      3.670.225+102.2 

Pacific    60,638,217    29,652.786  +104.5 


Ttl  U.  S..  $362,972,432  $235,736,911  +  54.0 

N.    Y.    C.$  83,599.826  $  59.378.535  +  40.8 

Outside 

X.    Y.   C.  $279,372,608  $176.358. .176 -I-  58.4 


Advertise  Solano,  Los  Angeles 

Jobs  Under  New 

Pro-am 


SACRAMENTO,  Sept.  24.— Bids 
were  authorized  today  by  the  State 
Division  of  Highways  for  two  ma- 
jor construction  contracts,  for 
which  $350,000  of  1935-1936  funds 
have  been  programmed. 

Figures  will  be  received  in  Sac- 
ramento, October  16,  for  grading 
and  paving  3.8  miles  between  Fair- 
field and  Vacaville  In  Solano  Coun- 
ty. Alternative  proposals  for  pav 
ing  with  Portland  cement  concrete 
and  .asphalt  concrete  are  Invited. 
This  contract  is  one  advertised  in 
the  previous  biennial  program,  but 
bids  were  rejected  after  suit  was 
instituted  to  test  validity  of  the  al- 
ternate paving  bid  law.  Although 
the  act  has  since  been  repealed 
the  department  is  taking  alterna- 
tive figures.  The  sum  of  $202,000 
has  been  allotted  to  this  project 

In  Los  Angeles  on  October  17 
the  department  will  receive  bids 
for  grading  and  paving  with  as- 
phalt concrete  1.5  miles  In  Los  An- 
geles county  between  Verdugo  Rd. 
and  Flintridge  Country  Club.  For 
this   project  $150,000  is  allotted. 


TECHNICAL  PRESS 

LISTS  NEW  TITLES 


Three  new  titles  are  announced 
by  the  Sherwtiod  Press  of  Cleve- 
land, Ohio,  in  their  series  of  tech- 
nical and  engineering  books.  They 
are:  "Practical  Acoustics  for  the 
Constructor,"  by  C.  W.  Glover, 
member.  Acoustical  Society,  and 
lecturer  on  Acoustics  at  Regent  PI. 
Polytechnic.  London;  "Modern  Sur 
veying  for  Civil  Engineers."  by 
Harold  Frank  Birchal.  former  chief 
construction  engineer  to  the  Kenya 
and  Uganda  railways;  and  "The 
Plow  of  Water  In  Pipes,  Sewera 
and  Channels,  Over  Weirs  and  Off 
Catchments."  by  George  Bransby 
Williams,  former  chief  engineer. 
Public  Health  Department.  Govern- 
ment of  Bengal. 

For  further  Information  address 
the  Sherwood  Press.  Box  2617. 
I.iakewood  Branch,  Cleveland,  O. 


PACIFIC    CONSTRUCTOR 


New  Bond  Regulations  on  Public  Works 

Contracts  to  Take  Effect  Next  Month 


The  Miller  dual  bond  act  (H.R.  8519)  passed  in  the  closing  days 
Of  the  first  session  of  the  74th  Congress,  was  signed  by  the  President 
August  24  and  will  become  effective  after  expiration  of  sixty  days  from 
that  date.  Text  of  the  new  law,  which  supersedes  the  Head  Act,  which 
has  governed  public  construction   work  for  many  years,  follows: 

An  Act.  requiring  contracts  for  the  construction,  alteration,  and 
repair  oi  any  pul)lic  biiiltling  ur 
public  work  o(  the  United  States 
to  be  accomplished  by  a  perform- 
ance bond  protecting  the  Uni_ted 
State.s  and  by  an  additional  bond 
tor  the  protection  of  persons  fur- 
nishing material  and  labor  tor  con- 
struction, alteration,  or  repair  of 
said  public  buildings  or  public 
work. 

Be  it  enacted  by  the  Senate  and 
House  of  Representatives  of  the  U. 
S.  of  America  in  Congress  assem- 
bled. 

That  (a)  before  any  contract,  ex- 
ceeding $2,000  in  amount,  for  the 
construction,  alteration  or  repair 
of  any  public  building  or  public 
works  of  the  United  States  is 
awarded  to  any  person,  such  per- 
son shall  furnish  the  United  States 
the  following  bonds,  which  shall 
become  binding  upon  the  award  of 
the  contract  to  such  person,  who 
is  hereinafter  designated  ,as  "con- 
tractor": 

(1)  A  performance  bond  with  a 
surety  or  sureties  satisfactory  to 
the  officer  awarding  such  contract, 
and  in  such  amount  as  he  shall 
deem  adequate,  for  the  protection 
of  the  United  States. 

(2)  A  payment  bond  with  ,a  sure- 
ty or  sureties  satisfactory  to  such 
officer  for  the  protection  of  all  per- 
.sons  supplying  labor  and  material 
in  the  prosecution  of  the  work  pro- 
vided tor  in  said  contract  for  the 
use  of  each  such  person.  When- 
ever the  total  amount  payable  by 
the  terms  of  the  contract  shall  be 
not  more  than  $1,000,000  the  s,Hid 
payment  bond  shall  be  in  a  sum  of 
one-half  the  total  amount  payable 
by  the  terms  of  the  contract.  When- 
ever the  total  amount  payable  by 
the  terms  of  the  contract  shall  be 
more  than  $1,000,000  and  not  more 
than  $5,000,000,  the  said  payment 
bond  shall  be  in  a  sum  of  40  per 
centum  of  the  total  amonut  payable 
by  the  terms  of  the  contract.  When- 
ever the  total  amonut  payable  by 
the  terms  of  the  contract  shall  be 
more  than  $.';.000.000  the  said  pay- 
ment bond  shall  be  in  the  sum  of 
$2,500,000. 

<b)  The  contracting  officer  in  re- 
spect of  any  contract  is  authorized 
to  waive  the  requirement  of  a  per- 
formance bond  and  payment  bond 
for  8o  much  of  the  work  under  such 
contract  as  is  to  be  performed  in 
a  foreign  country  if  he  finds  that 
it  Is  impracticable  for  the  contrac- 
tor to  furnish  such  bonds. 

(c)  Nothing  in  this  section  shall 
be  construed  to  limit  the  authority 
of  any  contracting  officer  to  require 
a  performance  bond  or  other  se- 
curity  in  addition   to  those,  or  in 


cases  other  than  the  cases  speci- 
fied in  sub-section  (a)  of  this  sec- 
tion. 

Section  2.  (a)  Every  person  who 
has  furnished  labor  or  material  in 
the  prosecution  of  the  work  pro- 
vided for  in  such  contract,  in  re- 
spect of  which  a  payment  bond  is 
furnished  under  this  Act  and  who 
has  not  been  paid  in  full  therefor 
before  the  expiration  of  a  period  of 
ninety  days  after  the  day  on  which 
the  last  of  the  labor  was  done  or 
performed  by  him  or  material  was 
furnished  or  supplied  by  him  for 
which  such  claim  is  made,  shall 
have  the  right  to  sue  on  such  pay- 
ment bond  for  the  amount,  or  the 
balance  thereof,  unpaid  at  the  time 
of  institution  of  such  suit  and  to 
prosecute  such  .action  to  final  exe- 
cution and  judgment  for  the  sum 
or  sums  justly  due  him:  Provided, 
however.  That  any  person  having 
direct  contractual  relationship  with 
a  subcontractor  but  no  contractual 
relationship  express  or  implied 
with  the  contractor  furnishing  such 
payment  bond  shall  have  a  right 
of  action  upon  the  s,aid  payment 
bond  giving  written  notice  to  said 
contractor  within  ninety  days  from 
the  date  on  which  such  person  did 
or  performed  the  last  of  the  labor 
or  supplied  the  last  of  the  material 
for  which  such  claim  was  made, 
stating  with  substantial  accuracy 
the  amount  claimed  and  the  name 
of  the  party  to  whom  the  material 
was  furnished  or  supplied  or  for 
whom  the  labor  was  done  or  per- 
formed. Such  notice  shall  be  s.<;/- 
ed  by  mailing  the  same  by  regis- 
tered mail,  postage  prepaid,  in  an 
envelope  addressed  to  the  contrac- 
tor at  any  place  he  m.aintains  an 
office  or  conducts  his  business,  or 
his  residence,  or  in  any  manner  in 
which  the  United  States  marshal 
of  the  district  in  which  the  public 
improvement  is  situated  is  autho- 
rized by  law  to  serve  summons. 

(b)  Every  suit  instituted  under 
this  section  shall  be  brought  in  the 
name  of  the  United  States  for  the 
use  of  the  person  suing,  in  the 
United  States  District  Court  for 
any  district  in  which  the  contract 
was  to  l)e  performed  and  executed 
and  not  elsewhere,  irrespective  of 
the  amount  in  controversy  in  such 
suit,  but  no  such  suit  shall  be  com- 
menced after  the  expiration  of  one 
year  after  the  date  of  final  settle- 
ment of  such  contract.  The  United 
States  shall  not  be  liable  tor  pay- 
ment of  any  costs  or  expenses  of 
any  such  suit. 

Section    4.     The    term    "person" 
dnd  the  masculine  pronoun  as  used 


STATE  FACTORY 
PAYROLLS  GAIN, 
NOLAN  REPORTS 

August    Employment,    Payrolls 

Over  Preceding  Month 

And  Last  Year 


Continued  gains  In  employment 
and  payrolls  during  August  as  com- 
pared with  both  the  preceding 
month  and  August,  1934,  were  re- 
ported to  State  Labor  Commission- 
er Edward  L.  Nolan  by  California 
manufacturing  establisiiments,  the 
September  issue  of  the  California 
Labor  Market  Bulletin  shows. 

August  factory  employment  w.as 
0.7  percent  higher  than  in  August 
last  year  and  15.3  percent  better 
than  in  July  1935.  Payrolls  were 
10.4  percent  over  August  1934  and 

15.2  percent  greater  than  in  July. 

Among  groups  of  industries 
showing  the  largest  gains  in  Au- 
gust as  compared  with  the  same 
month  last  year  were  wood  manu- 
tacturers,  including  furniture  and 
fixtures,  with  payrolls  up  40  per- 
cent and  employment  17.9  percent 
higher;  and  stone,  clay  and  glass 
products,  with  17.6  percent  higher 
payrolls  and  4.5  percent  more  em- 
ployees. 

Single  industries  reporting  in- 
creases over  August  1934  inchulpd 
structural  and  ornamental  steel, 
with  employment  up  5  percent  and 
payrolls  30.6  percent:  planing  mills 
and   sash  and   door   factories,  with 

16.3  percent  more  employees  and 
36.9  percent  higher  payrolls;  and 
brick,  tile  and  pottery,  with  em- 
ployment 34.9  percent  greater  and 
payrolls  up  53.2  percent. 

Employment  in  the  lime,  cement 
and  plaster  industry  dropped  23 
per  cent  and  payrolls  were  14.8  per- 
cent lower  in  August  as  compared 
with  the  same  month  last  year. 

Wholesale  and  retail  trade  re- 
ported August  employment  10.2  per 
cent  better  and  payrolls  10.4  per 
cent  higher  than  in  the  same 
month  last  year. 

throughout  this  Act  shall  include 
all  persons,  whether  individuals,  as- 
sociations, copartnerships  or  cor- 
porations. 

Section  5.  This  Act  shall  take 
effect  upon  the  expiration  of  sixty 
days  after  the  date  of  its  enact- 
ment, but  shall  not  apply  to  any 
contract  awarded  pursuant  to  any 
invitation  for  bids  issued  on  or  be- 
fore the  date  it  takes  effect,  or  to 
any  persons  or  bonds  in  respect  of 
any  such  contract.  The  Act  en- 
titled "An  Act  tor  the  protection 
of  persons  furnishing  materials  and 
labor  for  the  construction  of  public 
works",  approved  August  13.  1894. 
as  amended  (U.  S.  C.  Title  40,  Sec. 
270),  is  repealed,  except  that  such 
Act  shall  remain  in  force  with  re- 
spect to  contracts  for  which  invi- 
tations for  bids  have  been  issued 
on  or  before  the  date  this  Act  takes 
effect,  and  to  persons  or  bonds  in 
respect  of  such  contracts. 


PACIFIC    CONSTRUCTOR 


$600,000  LODl 
POWER  PLANT 
WORK  RUSHED 


Council    Orders    Plans    For 

Mokelumne    Hydro-electric 

Development 

A  bond  issue  of  $IG6,000  voted 
less  than  a  month  ago  to  construct 
1  hydro-ploctric  plant  for  the  city 
)f  Lodi  will  be  offered  for  sale  Sep- 
tember 30  by  the  city  council. 
Meanwhile  the  council  has  directed 
City  Kngineer  Clinton  Henning  to 
proceed  immediately  with  prelim- 
inary plans  tor  construction. 

Work  to  be  done  includes  con- 
struction ot  a  dam  and  hydro-elec- 
tric plant  at  a  site  on  the  Mokelu- 
mne river,  twenty-seven  miles  east 
of  the  city,  a  transmission  line  con- 
necting with  the  existing  munic- 
ipallly- owned  distribution  system 
and  a  Diesel  stand-by  plant. 

A  PWA  grant  of  30  percent  of 
the  cost  has  been  allocated  to  the 
city  from  old  funds,  making  avail- 
able nearly  $600,000  for  constnic- 
tion. 


Northwest  Mill 
Inventories  Low; 
Increase  Production 


Production,  orders  and  shipments 
of  lumber  from  the  Douglas  fir 
mills  were  reported  normal  tor  the 
week  ending  September  14,  In  sta- 
tistics compiled  by  the  West  Coast 
Lumbermen's  Association. 
The  association  reports: 
"Inventories  are  low  in  compari- 
son to  demand,  being  27. S  per  cent 
less  than  at  this  time  last  year, 
while  shipments  are  unusually 
heavy.  The  new  business  taken 
this  year  to  date  is  21.5  per  cent 
in  excess  ot  the  amount  in  the  sim- 
ilar period  ot  last  year.  W'ith  stocks 
low  and  many  items  scarce,  pres- 
sure is  placed  on  production  so 
that  shipments  may  go  forward  in 
time,  the  mills  advancing  cutting 
schedules  both  to  accommodate  cus- 
tomers and  to  till  depleted  stocks. 
"The  rail  trade  continued  dur- 
ing the  week  to  furnish  the  indus- 
try with  its  most  active  market. 
The  Atlantic  Coast  and  California 
trades,  which  were  extremely  ac- 
tive during  August  and  early  Sep- 
tember, have  slackened  off  some- 
what." 


IDEN  APPOINTED 

A.l.S.C.  SECRETARY 


V.  Gilmore  Iden,  acting  secretary 
of  the  American  Institute  of  Steel 
Construction  for  the  past  year,  ha« 
been  named  secretary  by  directors 
ot  the  institute.  Mr.  Iden  joined 
the  staff  of  the  institute  in  1927  to 
become  its  director  of  public  rela- 
tions. ' 


$11,000,000  FEDERAL 
BUILDING  FOR  L.  A. 

Working  drawings  are  being 
prepared  on  the  two  largest 
buildings  planned  for  the  Pacific 
Coast  by  the  Treasury  Depart- 
ment. Both  will  be  located  in 
Los  Angeles.  Together  they  will 
cost    nearly  $11,000,000. 

The  Federal  office  building 
will  cost  $8,000,000,  being  19  to 
22  stories  and  covering  a  ground 
area  of  140,000  square  feet.  It 
will  be  steel  frame  with  granite 
exterior.  Plans  are  to  be  com- 
pleted by  December  15  and  a 
call  for  bids  will  be  issued  short- 
ly  thereafter. 

A  four-story  working  post  of- 
fice building  is  to  be  erected  at 
Alameda  and  Macy  Streets  at  a 
cost  of  $2,900,000.  Working 
drawings  have  been  started  and 
condemnation  proceedings  to  ob- 
tain title  to  the  site  have  been 
insituted. 

Plans  for  both  buildings  are 
being  prepared  by  the  Treasury 
Department,  Procurement  Divi- 
sion. Gilbert  Stanley  Under- 
wood of  Los  Angeles,  is  consult- 
ing  architect 


REPORT  RECORD 
WEEK  FOR  FHA 
REPAIR  LOANS 


$149,111,551     Borrowed    For 

Modernization  Since 

Start  of  Program 


The  Federal  Housing  Adminis- 
tration reports  a  record  number 
ot  insured  loans  for  modernization 
under  $2,000  for  the  week  ended 
September  14.  During  the  week 
25.172  loans  worth  $8,100,494  were 
reported,  bringing  the  total  num- 
ber of  insured  modernization  and 
repair  loans  under  $2,000  recorded 
by  the  Administration  since  the  be- 
ginning of  the  program  to  401,292 
valued  at  $149,111,551. 

Largest  number  of  loans  in  any 
previous  seven-day  period  was  list- 
ed bv  FHA  during  the  week  ended 
Augiist  31,  with  19,550  loans  for  $«.- 
215,023. 

Stating  that  the  total  volume  of 
modernization  and  repair  work 
stimulated  by  the  better  housing 
program  far  surpasses  the  loau.s 
made,  FHA  officials  estimate  that 
property  owners  of  the  country 
have  spent  since  August  1,  1934. 
a  total  of  $839,051,389  as  a  direct 
result  of  the  program.  Estimate  of 
monev  spent  as  a  result  of  the  pro- 
gram during  the  week  ended  Sept. 
14  is  $30,489,560. 

Mortgages  selected  for  appraisal 
under  terms  of  the  National  Hous- 
ing Act  during  the  week  ended  Sep- 
tember 14  totaled  1,572  amounting 
to  $5,513,517.  Total  number  of 
mortgages  selected  for  appraisal 
thus  far  is  42,297  valued  at  $165.- 
236.197. 


OREGON  LETTING 
$1,600,000  ROAD 
JOBS  OCT.  8-9 

Two-Day  Bid   Opening  Sched- 
uled ;  Includes  Major  Bridge 
And  Grading  Projects 

A  two  -  day  letting  of  highway 
c.ontractB,  including  fifteen  proj- 
ects is  scheduled  by  the  Oregon 
State  Highway  CommisHlon  for  Oc- 
tober 8  and  9.  Rids  will  be  opened 
at  Portland.  Estimated  cost  of  the 
work  to  be  contracted  is  $1,600,- 
000,  according  to  Chief  Engineer  R 
H.  Baldock. 

Construction  of  twelve  concrete 
bridges  or  culverts  on  the  Red- 
mond-Bend section  of  The  Dalles- 
California  highw^ay  will  be  let  In 
one  contract.  The  work  is  located 
in  Crook  and  Deschutes  counties. 

A  288-ft.  concrete  bridge  ts  to 
be  constructed  in  Klamath  County 
near  Midland  crossing  the  Southern 
Pacific  tracks  on  the  Klamath 
Falls-W'eed  route.  This  is  a  proj- 
ect financed  with  Works  Program 
Grade  Separation  funds. 

A  contract  is  to  be  let  for  super- 
structure of  the  Eagle  Creek  bridge 
on  Columbia  River  highway  near 
Bonneville,  requiring  1,102,000  lbs. 
of  structural  steel. 

Major  grading  projects  are  in 
Clatsop  county  on  the  Wolf  Creek 
Highway,  with  an  estimated  628,- 
000  cubic  yards  to  be  moved ;  Jack- 
son county  on  Wie  Pacific  Highway 
where  two  projects  may  be  bid  to- 
gether with  an  estimated  total 
yardage  of  372,000:  Malheur  coun- 
ty on  the  I.O.N,  highway  two  proj- 
ects also  to  be  bid  together,  total- 
ing 174,000  yards. 


COMP.  BLACKBOARD 

STANDARD  APPROVED 

The  standard  for  composition 
blackboard.  Simplified  P  r  .a  c  t  i  c  e 
Recommendation  R75-29  of  the  Na- 
tional Bureau  of  Standards,  has 
been  reaffirmed  without  change  by 
the  standing  committee  ot  the  in- 
dustry, the  Division  of  Simplified 
Practice  reports. 

This  simplification  program, 
which  is  concerned  with  the  color, 
length  and  width  of  cement  asbes- 
tos backing,  wood-pulp  backing, 
and  gvpsum  core  backing,  was  orig- 
inally" effective  April  1.  1928.  The 
program  was  revised  January  21. 
1929,  and  has  continued  in  effect 
since  that  time  without  change. 

Copies  of  the  recommendation 
may  be  obtained  from  the  Superin- 
tendent of  Documents,  Government 
Printing  Office.  Washington.  D.  C. 
at   five  cents  each. 


IN    NEW    QUARTERS 

Thompson  &  Holmes  Inc  .  whole- 
sale distributors  of  household  ap- 
pliances, announce  the  removal  of 
their  offices  and  warehouse  to  3701 
Sixteenth  Street,  Sail  Francisco. 
The  new  telephon.e  number  is 
HEnilock  0800. 


PACIFIC    CONSTRUCTOR 


RULES  ISSUED 
FOR  FHA  LOAN 
ON  EQUIPMENT 


Machinery    May    Be    Installed 

On   Housing  Act  Credit 

Terms 


Financing  of  equipment  and  niH- 
rhinery  installations  through  in 
sured  loans  as  provided  in  the 
amended  National  Housing  A't  is 
described  In  a  new  booklet  now 
available  through  the  Feeral  Hous- 
ing Administrtton.  Increase  of  the 
modernization  credit  feature  of  the 
act  from  a  limit  of  $2,000  to  $no. 
000  and  liberalization  of  the  terms 
were  authorized  in  an  amendment 
passed  by  the  last  Congress. 

Salient  points  on  eligibility  tor 
equipment  and  machinery  are: 

"The  article  should  have  a  unit 
value  sufficient  to  justify  the  ap- 
plication of  time  payments  to  its 
purchase.  (It  is  suggested  that 
loans  should  not  be  for  periods 
that  make  any  monthly  payment 
less  than  $5.00.) 

"The  article  should  be  of  a  dur- 
able nature  with  a  reasonable  ex- 
pectancy of  useful  life  longer  than 
the  terms  of  credit  extended  for 
its  payment.  It  must  be  purchased 
and  installed  as  a  part  of  the  equip- 
ment of  the  structure,  or  of  the 
business  conducted  therein,  within 
the  United  States  or  its  territories 
or  posaessions. 

"Hand  tools,  small  portable  ap- 
pliances, fragile  articles,  furniture 
(unless  built-in),  furnishings,  re- 
movable decorations,  installations 
meant  to  be  or  by  their  character 
necessarily  temporary,  are  inelig- 
ible. 

"Loans  for  the  purchase  and  in- 
stallation of  replacement  parts  for 
ellrlble  equipment  and  machinery 
are  Insurable,  but  a  loan  merely 
for  the  repair  of  a  machine  is  not 
Insurable.  For  instance,  the  cost 
of  welding  a  flywheel  may  not  be 
made  the  basis  of  an  insured  loan, 
but  the  purchase  price  and  instal- 
lation cost  of  a  new  fly-wheel  would 
be  Insurable. 

"Appurtenances  that  are  phy.-i- 
cally  separate  from  a  major  eligible 
unit  but  are  usable  only  as  a  part 
of  such  unit,  are  themselves  elig-» 
Ible. 

"Any  item,  ineligible  because  of 
some  drequallfying  characteristic 
does  not  become  eligible  merely 
because  It  can  be  used  with  an 
eligible  Item  or  is  bought  there 
with." 

« 

HIGHWAY  RESEARCH 

MEET  IN  DECEMBER 

The  annual  meeting  of  the  High- 
way Research  Board  of  the  Nation- 
al Research  Council  will  be  held  in 
Washington.  D,  C,  on  December  5 
and  8,  It  has  been  announced  by 
Director  Roy  W  Crura.  Program 
for  the  meetlnes  has  not  vet  been 
announced 


Producers  Report 
Increased  Demand 
For  Aggregates 

Production  of  building  stone  for 
rough  construction  and  of  crushed 
stone  for  road  worl;  sliowed  mark- 
ed gains  in  19,14  as  compared  with 
the  previous  year,  while  high-grade 
stone  production  for  use  in  the 
more  expensive  types  of  residential 
and  put)Iic  buildings  declined,  an 
advance  summary  of  data  on  the 
stone  industries  contained  in  the 
Miiier.ttls  Yearbook  1935  reveals. 

The  total  amount  of  stone  re- 
ported in  1934  as  sold  or  used  by 
IT.  S.  producers  amounted  to  92.- 
063,830  tons  valued  at  $98,979,936, 
an  increase  of  31  percent  in  value 
as  compared  with  the  previous 
eludes  solid  stone  for  construction 
year.  Dimension  stone,  which  in- 
and  monumental  work,  paving 
blocks,  curbing  and  flagging, 
amounted  to  .approximately  1,35V,- 
210  tons  valued  at  $16,776,889,  an 
increase  of  four  percent  in  quan- 
tity but  a  decrease  of  24  percent 
in    value. 

Production  of  stone  for  building 
totaled  9,026,270  cubic  feet  valued 
at  $8,538,847,  about  22  percent  less 
in  quantity  and  44  percent  in  value 
than  the  1933  production.  Build- 
ing stone  for  rough  construction, 
such  as  irregular  face  stone  and 
foundation  stone,  increased  tor  all 
varieties,  .but  high-grade  stone 
used  in  the  best  class  of  residen- 
tial and  public  buildings  showed  a 
noticeable  decrease  in  quantity 
used.  Marble  decreased  63  per- 
cent; sandstone,  49  percent;  lime- 
stone, 44  percent,  and  granite, 
three  percent. 

Crushed  .and  broken  stone  pro- 
duction, including  stone  for  con- 
crete and  road  metal,  railroad  bal- 
last, road-base,  riprap,  agricultural 
limestone  and  otiier  purposes, 
amounted  to  90.706,620  short  tons 
valued  at  $82,203,047  in  1934,  an 
increase  of  32  percent  in  quantity 
and  40  percent  in  value  over  the 
1933  figures. 

Crushed  stone  aggregates  for 
concrete  and  road  metal  totaled 
.'■>5.244,470  short  tons  valued  at 
$52,471,430,  an  increase  of  35  per- 
cent in  quantity  and  46  percent  in 
value  over  1933.  Of  the  total  amount 
71  percent  w.as  produced  by  opera- 
tors of  commercial  quarries  and  29 
percent  by  noncommercial  opera- 
tors. Commercial  production  was 
14  percent  greater  and  noncom- 
mercial output  niore  than  double 
that  in  1933  The  total  average 
value  a  ton  in  1934  was  95  cents 
as  compared  with  88  cents  in  the 
|)receding  year. 

Production  of  ritirap  was  86  per- 
'I'lit  greater  last  year  than  in  1933. 
the  summary  shows. 

Copies  of  the  Minerals  Yearbook  ' 
1933,  which  is  compiled  by  the 
u.  S.  Bureau  of  Mines,  will  be 
available  about  September  30  from 
the  Superintendent  of  Documents 
f/overnmenf  Printing  Office  M'-ash- 
'neton,  D   r  ,  at  $2;00  each 


RECLAMATION  OF 
SHOALS  TO  START 
1938  EXPOSITION] 

Directors  Advised  $8,500,000 

Allocation  To  Be  Ready 

Shortly 


Assured  of  financial  help  from 
the  Federal  government,  directors 
of  S,an  Francisco  Bay's  1938  World's 
Fair  yesterday  threw  exposition 
machinery  into  high  gear  in  prepa- 
ration for  the  construction  job 
ahead  of  them. 

Advices  that  President  Roosevelt  i 
lias  approved  a  WPA  allocation  of  i 
$3,040,120    for    reclamation    of    the  ' 
fair  site  at  the  Y'erba  Buena  Shoals 
and  that  additional  Federal  expeur  . 
ditures    for    the    Exposition    total-  . 
ling  $5,505,609  have  been  approved 
by  the  Works  Progress  Administra-  i 
tion  and  Public  Works  Administra-  \ 
tion  and  only  await  the  President's 
sigaature.  brought  assurances  from 
Exposition    officials    that    no    time 
will  be  lost  in  getting  the  program  , 
under  way, 

Leland    W.    Cutler,    president   of 
San  Francisco  Bay  Exposition,  Inc.,  : 
the   official   fair   organization,    said 
that    plans    and    specifications    tor  ( 
the    reclamation    project    are    fully 
drawn,    and    that    with    actual    re-   1 
ceipt    of   Federal    funds,    bids    will  ■' 
be   called    for    this    portion    of   the 
project. 

Construction  of  the  sea  wall  to 
enclose  385  acres  of  the  Shoal,  and  ( 
the  sand  fill  to  bring  the  site  above  i 
water,  can  be  completed  within  12 
to  14  months  after  contracts  are 
awarded,  it  was  asserted.  W.  P 
Day,  engineer  for  the  Exposition, 
has  completed  plans  for  this  sec- 
tion of  the  work. 

Tl»3  Exposition's  architectural 
commission,  headed  by  George  W. 
Kelham,  has  already  laid  out  a  ten- 
tative "block"  plan  of  the  grounds 
and  will  plunge  into  the  task  of 
designing  buildings  as  quickly  as 
the  Exposition  directorate  estab- 
lishes the  general  theme  of  the 
Fair. 

Meanwhile  members  of  the  E.\ 
position's  finance  committe  prepar 
ed  to  outline  a  campaign  to  raise 
private  funds  to  supplement  the 
$8,545,000  Federal  program.  Sever- 
al million  dollars  will  be  raised  in 
the  bay  district  for  this  purpose, 
though  it  was  pointed  out  that  the 
actual  drive  for  money  may  not  be 
made   for  several   months. 

Besieged  by  applicants  for  jobs, 
Mr.  Cutler  appealed  to  them  to 
"hold  off"  until  urgent  Exposition 
affairs  now  pending  can  be  settled 
"We  must  concentrate  our  ener 
gies  on  consummating  the  Federal 
grants  and  getting  the  project  un- 
der way,"  he  said.  "It  probably 
will  be  a  number  of  weeks  at  least 
before  we  can  offer  employment  to 
anyone,  and  our  time  and  the  pub- 
lic's will  be  saved  if  we  can  he 
Bpaj-ed  the  necessity  .  of  ilealini.- 
wjth  applicants  now." 


PACIFIC    CONSTRUCTOR 


.able  Spinning  on  Gate  Span  to  Start 
In  October;  Contractor  Increasing  Crew 


with  :i'ili  men  eiiKagiMl  In  luyinp 
lie  catwulks  and  making  ntlirr 
.reparations  for  the  spinning  of 
he  great  SG'i-ln'h  tallies  of  the 
ioltlen  Gate  Bridge  to  coninience. 
iiore  visihie  activity  Is  underway 
m  each  side  of  the  Golden  Gate 
han  since  the  erection  of  the  low- 
■rs  was  completed. 

As  the  result  of  the  eniploymcut 
:)f  fifty  additional  workers  on  the 
■able  contract,  the  total  employ 
nenl  roll  on  the  bridge  proper  Ins 
lumped  to  345.  The  previous  high 
level  of  employment  In  the  field 
was  385. 

According  to  the  weekly  prog- 
leSB  report  of  Chief  Engineer  Jos. 
B.  Strauss,  on  file  today  for  the 
board  of  directors  of  tlie  Golden 
date  Hridge  and  Highway  District. 
the  employment  roll  will  toucli  a 
new  high  by  the  middle  of  October 
when  the  cable  spinning  will  be  un- 
derway. 

During  the  past  week,  according 
to  the  chief  engineer's  report,  work 
on  the  redwood  catwalks  proceed- 
ed without  a  hitch,  despite  several 
foggy  days. 

As  this  week's  work  commences 
today  five  "trains"  of  main  span 
catwalk  sections  have  been  run 
out  on  their  supporting  cables  from 
each  leg  of  the  San  Francisco  Tow- 
er as  far  as  the  cross  bridge,  which 
was  plated  in  position  at  the  cen- 
ter of  the  main  span  more  than  a 
week  ago. 

From  the  Marin  side  two  "trains" 
have  been  run  out  from  the  tower 
to  the  center  cross  bridge,  while 
four  "trains"  are  in  position  on 
each  side  of  the  Marin  span  and 
six  "trains"  have  been  run  out  on 
each  side  of  the  San  Francisco 
side  span. 

Each  of  these  catwalks,  or  foot- 
bridge "trains"  are  approximately 
100  feet  long  and  made  up  of  ten 
sections.  As  the  "trains"  are  made 
up  these  sections  are  fastened  to- 
gether and  workers  are  slid  out 
along  the  wires  on  them  to  fasteu 
them  to  those  that  have  gone  be- 
fore. 

The  main  span  "trains"  are  be- 
ing run  out  from  the  tops  of  the 
tower  legs,  while  those  of  the  sicie 
spans  are  being  hauled  up  from 
the  anchorages. 

Meanwhile  work  is  underway  thi.< 
week  on  the  lighting  and  signal 
system  that  the  catwalks  will  car- 
ry. This  is  prescribed  by  the  gov- 
ernment and  will  consist  of  red, 
green  and  white  lights  to  mark  the 
position  of  the  catwalks,  as  well 
as  the  storm  system  cables,  so  that 
they  will  be  visible  to  botji  ships 
and  airplanes  at  night  and  during 
foggy  periods. 

Work  on  the  approach  span  foot- 
ings and  abutment  on  the  Marin 
side  of  the  Golden  Gate  was  com- 
pleted, last  week  and  the  contrac- 


SUPERVISORS  ASK 

AID  ON   HOSPITAL 

Santa  Clara  county  supervi 
sors  yesterday  telegraphed  the 
President  asking  reconsideration 
of  the  application  for  a  PWA 
grant  toward  construction  of  . 
hospital  addition. 

Text   of   the   message   follows: 

■•It  is  urgent  that  we  have  ap- 
proval of  PWA  project,  Califor- 
nia 1058,  for  addition  to  the  San- 
ta Clara  county  hospital.  Serious 
overcrowding  requires  relief. 
Work  is  needed  for  the  type  of 
labor  which  will  be  employed. 
We  have  proceeded  in  good  faith 
with  our  application  and  prep- 
arations and  it  is  imperative 
that  we  go  ahead." 

The  county  asks  a  grant  of 
$138,172  toward  a  total  cost  of 
$307,050.  The  application  is  one 
of  those  recently  disapproved  by 
Works  Progress  Administrator 
Harry   Hopkins. 


tor  is  preparing  to  move  to  the  S.^n 
Francisco  side,  where  work  on  the 
approach  span  piers  and  abutment 
was  scheduled  to  commence  this 
week. 

On  the  low  viaduct  of  the  Pre- 
sidio approach  road,  work  is  pro- 
ceeding on  schedule,  with  1780  ft. 
of  that  structure  completed  at  the 
close  of  last  week's  work. 

During  the  past  week  1465  tons 
of  rolled  material  for  the  suspend- 
ed structure  of  the  bridge  was  ship- 
ped from  the  mills  to  the  fabricat- 
ing shops  in  the  east.  This  brings 
the  total  rolled  material  shipped  to 
the  shops  to  date  to  10.2.59.000  lbs. 
Total  rolled  material  completed  to 
date  is  27.412.000.  Only  9.1  percent 
of  the  cable  wire,  or  1.950  tons, 
now  remain  to  be  drawn  in  the 
.lohn  A.  Roeblings  Sons  Company 
plant  at  Trenton.  N.  J.  Already  19.- 
543  tons  of  wire  have  been  conn- 
pleted  and  accepted  and  12.313  tons 
have  been  shipped  here  in  readi- 
ness for  spinning. 


ENGINEER  CERTIFICATES 
ISSUED  20  IN  NEVADA 


Twenty  certificates  were  issued 
for  practice  of  civil  engineering  in 
the  state  of  Nevada  the  last  meet- 
ing of  the  state  board  for  register- 
ing engineers,  according  to  A.  R. 
Thompson,  secretary. 

October  1  Is  the  deadline  for  re- 
c  c  Fv  i  n  c  application,«  under  the 
"grandfather  clause."  the  law  pro- 
Tiding'  that  after  that  date  certifi- 
cates can  be  granted  only  by  ex- 
amination. Geo.  W.  Malone,  chair- 
raan.  ostimatci^  250  applicatioxi^ 
will  be  receive(i.j?rjpr  to  that  date. 


FINISH  LINING 
SOFT  VEIN  IN 
ISLAND  TUNNEL 

Balance  of  Work  Through  Le*i 

Dangerous  Material, 

Purcell   Reports 

The  soft  vein  through  the  Yerbn 
Uuena  Island  tunnel  has  now  be»-ii 
entirely  encased  by  a  three-  to  four- 
foot  thick  concrete  lining,  and  th'- 
remaining  112  feet  of  the  540-foot 
tunnel,  which  is  yet  to  be  lined.  Is 
through  an  area  of  comparatively 
good  rock,  according  to  the  weekly 
progress  report  of  Chief  Engineer 
C.  H.  Purcell  to  be  filed  with  State 
Director  of  Public  Works  Earl  Lee 
Kelly  today. 

The  methods  designed  for  the 
construction  of  this  tunnel  weri- 
proved  by  this  test  to  have  been 
adequate  for  the  job,  bridge  offi 
cials  state. 

San   Francisco 

Healy  -  Tibbitts  Construction  C" 
is  continuing  with  the  construc- 
tion of  the  main  approach  between 
Harrison  and  Bryant  Streets,  and 
have  placed  girders  and  road  slab-^ 
farther  east   than  Third  Street 

Two  spans  of  girders  have  been 
poured  for  the  "on"  ramp. 

Over  Rincon  Hill,  the  viaduit 
paving  is  now  under  way. 

West  Bay  Superstructure 

Twenty-eight  strands  have  been 
spun  by  the  Columbia  Steel  Com 
pany  on  the  south  walk,  one  being 
discarded  for  damage,  and  twenty- 
nine  strands  have  been  strung  on 
the  north  walk. 

Verba  Buena  Island 

A  total  of  428  feet,  or  79  per  cea' 
of  the  Verba  Buena  Island  tunnel 
roof,  has  now  been  placed  by  the 
Clinton  Construction  Co.  Steel 
arch  beams  have  been  set  up  for 
a  total  length  of  500  feet,  with  on- 
ly 40  feet  of  roof  yet  to  receive 
the  steel  arches.  Core  excavation 
continues  at  the  east  end  of  the 
tunnel. 

At  the  west  side  of  the  island, 
columns  which  will  support  the 
bridge  vii.duct  east  of  the  anchor- 
age are  being  placed.  These  col- 
umns will  also  support  steel  cros-! 
beams  on  which  the  cable  spinning 
machinery,  for  the  construction  of 
the  eastern  half  of  the  twin  sui*- 
pension  sector,  will  be  set. 
East  Bay  Superstructure 

Pile  driving  has  been  completed 
by  the  Colum'uia  Steel  Company 
for  the  falsework  support  of  the 
east  anchor  arm.  In  order  to  se- 
cure sufficient  rigidity,  the  bracing 
on  these  bents  extends  from  the 
water  surface  down  nearly  to  the 
mud  line,  and  is  being  placed  by 
divers. 

The  bridge  has  now  been  paved 
from  the  east  end  to  the  center  of 
Span  E-4.  the  most  westerly  of  the 
500  foot  throuch  truss  span? 
Alameda  County 
Construction  of  cofferdams  to 
encase  the  retainine  walls  on  the 
east  side  of  the  Administration 
Building  h;is  been  .^tari'rd  by  Clio- 
too    Construct  i^K*—^*"      ron'ractor. 


PACIFIC    C  O  N  S  I  R  U  C  T  O  K 


PERMITo^  AMD  eOM^JRACTl 


SAN   FRANCISCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

971 

DoelKer 

Owner 

4000 

972 

Doelgcr 

Owner 

4000 

973 

Johnson 

Owner 

3000 

974 

Oliver 

Muller 

3000 

97a 

Johnson 

Owner 

3000 

976 

Wormser 

Jacks 

2000 

977 

Risdon 

Risdon 

7000 

97S 

Standard 

Owner 

3000 

979 

Peak 

Owner 

non 

9S0 

Arata 

Ohezzi 

1000 

9SI 

Cronin 

McCarthy 

4000 

982 

WiirslefeWI 

. 

3950 

983 

Doelger 

Owner 

12000 

984 

Skolly 

iiousseau 

1200O 

985 

Skolly 

Rousseau 

12500 

986 

Sulli\un 

Risu 

1000 

987 

Besio 

Owner 

3000 

988 

Blincoe 

Owner 

3000 

989 

Best 

Owner 

2000 

990 

Richfield 

Monson 

X500 

991 

Omitted 

Scarbosio 

1000 

992 

Breu 

Owner 

1000 

993 

Stoneson 

Owner 

3000 

994 

Stoneson 

Owner 

3000 

995 

Stoneson 

Owner 

3000 

996 

Tamaki 

Owner 

1200 

997 

Keegan 

Quinn 

4000 

nWELLING 

f971)  W  THIRTIETH  AVE.  250  S 
Lawton  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner — Henry  DoelKer  Builder,  Lnc. 
320   Judah    St.,    San    Francisco. 

Architect — Not   Given.  $4000 

DWELLING 

(972)  E  THIRTY-FIRST  AVE.  100 
S  Irving  St.  One-story  and  base- 
frame  dwelling. 

Owner — Henry  Doelger  Builder,   Lnc, 

320   Judah   St.,    San    Francisco. 
Architect — Not   Given.  $4000 

DWELLING 

(973)  E  EIGHTEENTH  AVE  280  N 
Wawona  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— S.  F.  Johnson.  2601  17th  Ave., 

San   Francisco. 
Architect  —  C.   O.    Clausen,    746   46th 

Ave.,  San  Francisco.  $3000 


ALTERATIONS 

(974)     NO.    1130   MARKET   ST.      Alter 

for  restaurant. 
Owner— Oliver  &  Radovlch,   Premises. 
-Architect— Not   Given. 
Contractor— Mullen  Mnufacturing  Co., 

60   Rausch   St.,   S.   F.  $3000 


DWELLING 

<975)  E  EIGHTEENTH  AVE.  200  S 
Vicente  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— S.  F.  Johnson,  2601  17th  Ave., 
San   Francisco. 

Architect  —  C.  O.  Clausen,  746  46th 
Ave..    San   Francisco.  $3000 


.\LTERATIONS 

076)     55  FIFTH  AVE.;  alter  dwelling. 
Owner— Paul    Wormser,    premif-es. 
Archltooi—Xot  Given. 
Contractor- .lacks  &  Irvine,   620  M.nr- 
ket   Street.  J2.OI10 

FLATS 

(977)      W    MLLMORE    250    N    Beach: 

two   -   story  and   basement  frame 

flats, 
(iwner— Llllle  Risdon,  1324  Portola  Dr 
Architect— Not  Given. 
Contractor— Risdon     Bio;'       1324    Por- 

tola  Drive.  „  „„,, 


DWELLING 

(978)  E  32nd  AVE  100  N  Moraga;  1- 
story  and  basement  frame  dwell- 
ing. 

Owner— Standard  Bldg.  Co..  I.i00  Ju- 
dah  Street. 

.Architect — Not  Given.  $3,000 


.■ALTERATIONS 

(979)      1266  FIFTH  AVE.;  alter  flal.=. 
Owner— M.   Deak,    1017   living  St. 
Architect^Not   Given.  $1,300 


ALTERATIONS 

(980)      953  LOMB.VRr);    allf-r  dwe 
Owner — G.    .\rata.    premises. 
.\rchitect — Not  Given. 
Contractor — C.    Ghezzi,    2335    Jone 


DWELLING 

(9S1)     NE    KIRKHAM    ST.    AND   26th 

Avenue.     One-story  and  basement 

frame   dwelling. 
Owner— A.   E.   Cronin,    %   Contractor. 
Architect — Not    Given. 
Contractor  —  Robert    McCarthy.    1363 

14th  Ave.,   S.   F.  $4000 


ALTERATIONS 

(982)     NO.    2220-2222     CLEMENT    ST. 

Alter  flats. 
Owner — George   Wuestefeld,    Premises. 
Architect   —    E.    A.    Neumarkel.    2188 

Greenwich    St.,    San    Francisco 
Contractor — Not   Let  Yet  $3950 


DWELLINGS 

(983)  SW  THIRTIETH  AVE  AND 
Kirkham  St.;  E  30th  Ave  25  and 
50  S  Kirkham  St.  Three  one- 
story  and  basement  frame  dwell- 
ings. 

Owner— Henry  Doelger  Builder,  Inc., 
320  Judah  St.,  San  Francisco. 

Architect — Not  Given.  $4000  each 


FLATS 

(984)  N  CARPARA  WAY  53  E  Avila 
St.  Two-story  andn  basemet 
frame  flats. 

Owner— J.  D.  and  F.  Skelly,  321  Kear- 
ny St.,  San  Francisco. 

Architect— Not   Given. 

Contractor — Oliver  M.  Rousseau,  321 
Kearny  St.,   S.   F.  $12,000 


FLATS 

(984)  N  CAPRA  WAY  53  East  Avila 
Street.  Two-story  and  basement 
flats. 

Owner— J.  D.  and  F.  Skelly.  321  Kear- 
ny St.,  San  Francisco. 

Architect— H.  C.  Baumann,  251  Kear- 
ny St.,  San  Francisco. 

Contractor— Oliver  M.  Rousseau,  321 
Kearny   St.,    S.    F.  $12,500 


ALTERATIONS 

(986)     NO.      4171      TWENTIETH     ST 

Alter  flats. 
Owner— Mr.   and   Mrs.    J.    L.    Sullivan 

Premises. 
Architect— Not   Given. 
Contractor— E.    O.    Risu,    52S    Douglas 

St.,    San    Francisco.  $1000 


DWELLING 

(987)     SE   WHIPPLE  AND  MONETA 

Way.     One-story     and     basement 

frame   dwelling. 
Owner— Lorenzo  Besio,  450  Lisbon  St.. 

San  Francisco. 
Architect— Not   Given.  $3000 


DWEl^LING 

(988)     E    FORTY-SECOND    AVE.    jj 

N  Geary  St.     One-story  and  bl| 

ment  frame  dwelling. 
Owner— C.   O.   Blincoe,  2G63  15th 

San   Francisco. 
Architect — Not  Given.  f| 


WASH   RACK 

(989)     NO.    1900    BRYANT    ST. 

.story  frame  wash  rack. 
Owner — The  Best  Foods.    Inc.,   Pr«j 
Engineer — K.    Theill,    5S9    Market 

San   Francisco.  {i 


STATION 

(990)     SE   LOMBARD   ST.   AND 

Ness    Ave.        One-story    Class  ] 

service  station. 
Owner— The  Richfield  Oil  Co.,  248 

tery  St.,  San  Francisco. 
Architect — Not  Given. 
Contractor  —  John   Monson,   268   li 

St.,   San  Francisco.  $lB 


ALTERATIONS 

(991)     NO.  1126  STANYAN  ST. 
apartments. 

Owner — Omitted.    Premises. 

Architect — Not  Given. 

Contractor — John  Scarabosio,  TiO  Wis- 
consin   St.,    S.    F.  $10011 


ALTERATIONS 

(992)     NO.  2709  PINE  ST.  Alter  dwlg. 

Owner— D.   Breu,   2076  Sutter  St.,   San 

Francisco. 
Architect — Not   Given.  $100ii 


DWELLING 

(993)  S  CAYUGA  ST.  85  E  Mount 
Vernon.  One-story  and  basement 
frame    dwelling. 

Owner — Stoneson  Bros.,  1630  Ocean 
Ave.,   San  Francisco. 

Architect — Chas.  F.  Strothoft,  %  Own- 
er. $300(1 


DWELLING 

(994)  S  CAYUGA  ST.  100  E  Mount 
Vernon.  One-story  and  basement 
frame    dwelling. 

Owner — Stoneson  Bros.,  1630  Ocean 
Ave.,  San  Francisco. 

Architect— Chas.  F.  StrothofE,  %  Own- 
er. $3000 


DWELLING 

(995)  9  CAYUGA  ST.  135  E  Mount 
Vernon.  One-story  and  basement 
frame    dwelling. 

Owner — Stoneson  Bros.,  1630  Ocean 
Ave.,   San  Francisco. 

Architect— Chas.  F.  Strothoft,  %  Own- 
er. $3000 


ALTERATIONS 

(996)    NO.  1622  BUCHANAN  STREET. 

Alter  hotel. 
Owner — M.    Tamaki,    Premises. 
Architect — Not    Given.  $1200 


DWELLING 

(997)  E  DOUGLAS  ST  73  S  18th  St. 
One-story  and  babcment  frame 
dwelling. 

Owner — E.  Keegan.  140  Vicksburg  St.. 
San  Francisco. 

Architect — Not  Given. 

Contractor— A.  and  B.  Quinn,  229  Do- 
lores   St.,    San    Francisco.        $400(> 


PUBLIC  UBrtAKV 


PACIFIC    CONSTRUCTOR 


ALAMEDA   COUNTY 


,■10. 

'   19 

Owner 

Contractoi 

Amt. 

Weber 

Uurrltt 

2500 

•20 

Cordoza 

Jones 

1400 

21 

Dalley 

Owner 

3400 

Sexton 

Owner 

SODO 

.;..|deii 

Hopper 

25(10 

i.,«hU>"ily 

Owner 

3500 

IhllTis 

Owner 

1000 

■jr. 

l.neey 

Owner 

r.ono 

/27 

.•28 

Hardin 
Tryon 

Walker 
I'arks 

4500 

soon 

'39 

Tryon 

Parka 

41100 

;30 

Tnici-o 

Delucchl 

5975 

731 

Unl.m 

Kelly 

3000 

r32 

Cok.r 

Owner 

1400 

733 
f16 

Hill 

Anderson 

3900 

New.soni 

Owner 

15000 

736 

ITranh' 

Owner 

6000 

737 

Thomas 

Allan 

3200 

738 

Slesse 

Jensen 

2000 

739 

Brown 

HuBgard 

2000 

,740 

Wclland 

Michaels 

1750 

741 

Not  Given 

Rogers 

1000 

r-42 

Not  Given 

Rogers 

2000 

743 

Teal 

Cone 

ISlio 

743 

DowlinK 

Owner 

4750 

:744 

Dickson 

Moen 

3000 

746 

Scammell 

Owner 

5250 

746 

Merritt 

Owner 

1000 

"47 

Koswfll 

Owner 

4300 

748 

Hul'sclimidt 

Owner 

10000 

719 

Stuart 

Owner 

1600 

750 

Tiiton 

Owner 

6500 

'751 

Brenner 

Owner 

1000 

752 

Meers 

Melrose 

1000 

753 

McCallan 

Papenhausen 

9000 

754 

Owen 

Greenlaw 

5400 

fNo. 

Owner 

Contractor 

Amt. 

;765 

Hollowiiy 

Johansnn 

3200 

756 

Oakland 

Branagh 

12875 

757 

Hale 

Owner 

2000 

,758 

Leekins 

Leekins 

4000 

759 

Owen 

Owner 

1350 

7i;o 

North 

Parks 

3000 

AI/n2RATION& 

IVIU)     NO.    4238    BROADWAY.    OAK- 
LAND.    Aletrtions. 
I  Owner— S.   Weber,   Premises. 
I  Architect— Not  Given. 

Contractor  —  O.    L.    Burritt,    427    03rd 
[         St.,    Oakland.  f^SOO 


ALTERATIONS 

(720)  NO.  921  THIRTY-EIGHTH  ST. 
OAKLAND.  Alterations  and  ad- 
dition. 

Owner — M.    R.    Cordoza.    Premises. 

Architect— Not  Given. 

Contractor— S.  W.  Jones.  5829  Law- 
ton   Ave.,    Oakland.  11400 


ADDITION 

(721)  NO.  1236  FORTY-FIRST  AVE. 
OAKLAND.  One-story  brick  ad- 
dition. 

invner— F.  W.  Dailey.  41st  Ave.  and 
10-Uth    St.,    Oakland. 

.Architect — Not    Given.  $3400 


1  1    DWELLING 

•  ■    (722)      5960    MARGARIDO   DR..    OAK- 
LAND;   two-story    8-room    dwell- 
ing. 
Owner  and  Contractor — J.  Sexton,  6100 

Taft  Ave.,   Oakland. 
Architect— E.    L.    Snyder,    2101     Sh.-il- 
tuck  Ave.,   Berkeley.  $80il0 


ALTERATIONS 

(723)  5S27  FOOTHILL  BLVD..  OAK- 
LAND; alteration. 

Owner— Golden  State  Theatre  Corp.. 
25   Taylor    St..    San    Francisco. 

Architect — Not   Given. 

Contractor— A.  J.  Hopper,  1769  Pleas- 
ant Valley  Ave..   Oakland.       $2500 


nWELLlNO 

1721)  302  0  SHEFFIELD  AVENUE 
OAKLAND;  1-story  5-room  dwell- 
ing. 

Owner— D.  Lightbody,  3400  Morrison 
St.,  Oakland. 

Architect— Not  Given.  $3500 


ALTI'IRATIONS 

(72.-.)  821  12th  ST.,  OAKLAND;  al- 
terations. 

Owner  and  Builder— Frank  and  Lucy 
Harris.    803    Brush    St.,    Oakland. 

Architect— Not   Given.  $100'/ 


STORE 

(720)  5.30  LAKE  PARK  AVE.,  OAK- 
LAND;  one-story  brick   store, 

owner  and  Builder— W.  .S.  Laci-y,  601 
Beacon  St.,  Oakland. 

Architect— Not    Given.  $5000 

DWELLING 

(727)  650  THE  ALAMEDA.  BERKE- 
LEY; 1-story  6-room  frame  dw.ll- 
Ing.  ^, 

Owner- Sam  H.  Hardin,  1  Mcnio  PI.. 
Berkeley. 

Architect— E.  L.  Snyder,  2101  Shat- 
tuck  Ave.,   Berkeley. 

Contractor-J.  M.  Walker,  1709  Grove 
St.,    Berkeley.  ♦'•"OO 

DWELLING  ,,     , 

(72S)       1104    KEITH,    BERKELEY;    1- 

Ktory   4-room    frame   dwelling. 
Owner— R.  C  Tryon. 
Architect-M.     Goodman,     2163    "i^nter 

St.,   Berkeley. 
Contractor-R.   F.   Parks,  1847  Yosem- 

ite   Road.   Berkeley.  »30"0 


DWEI>LING  ^,,      , 

(729)  119G    KEITH,    BERKELEY;    1- 
story  6-room  dwelling. 

Owner- R.  C.  Tryon. 

Architect-M.     Goodman,     2163    Center 

St.,   Berkeley.  ^ 

Contractor-R.   F.   Parks,  1847  Yosem- 

ite    Road,    Berkeley.  $<.00" 

DWELLING 

(730)  570  57th  ST.,  OAKLAND;  one- 
storv    5-room    dwelling. 

Owner— F.    Trucco,     1406    14th    Street. 

Oakland. 
Architect- Not   Given. 
Contractor- P.    Delucchi    &    Son,    544. 

Claremont  Ave.,  Oakland.         *•>■>'■> 

SERVICE  STATION 

(731)  1585  HOPKINS  ST.,  OAKLAND, 
one-story  service  station. 

Owner— Union   OH   Co.,    Los  Angeles. 
Architect — Not  Given. 

ContnacTor-Robt.  P.  Kelly,  2227  20th 
Ave.,    San   Francisco.  »s,uu" 

(732     2837  OCTAVIA  ST.,   OAKLAND; 

addition.  „     ^  ,    „ 

Owner    and    Builder— Cecil    G.    Coker. 

2837   Octavia   St..    Oakland. 
Architect— Not   Given.  ♦'''''" 

DWELLING 

(733)  953  GROSVENOR  PL-  OAK- 
LAND; one-story  five-room  dwell- 
ing. '^ 

Owner-Mary  O.  Hill.  953  Grosveno. 
Place,  Oakland. 

Architect— Not  Given. 

contractor-George  W.  Anderson  211 
Hanover  Ave..  Oaklan-d.  $3990 

DWEI>LING  „      „,  „^ 

(735)     NO.    1635       LEIMERT      BLVD. 

OAKLAND.  One-story  seven-room 

dwelling. 
Owner— Mrs.   Wm.   Newsom. 
Architect— Wm.  E.   Schirmer,   910   Bk. 

of    America    Bldg..    Oakland.      

flo.OOO 

DWELLING 

(736)  NO.  5728  AMY  DRIVE,  OAK- 
LAND.    One-story   six-room    dwlg. 

Owner-C.    J.    Pfrang.   6300   Claremont 

Ave.,   Oakland. 
Architect— Not   Given.  «6000 

DWELLING  „    .„_, 

(737)  NO.  3764  THIRTY-FIFTH  AVE. 
OAKLAND.  One-story  five-room 
dwelling. 


Owner     K.   A.   ThomaH.  3nl6  California 

m..    Oakland. 
Architect  -Not  Given. 
Cfmlrartor  —  James  Allan.   67  U   Flora 

S»t..  Oakland.  J3200 


ALTERATIONS 

(738)  1712  BKOAUWAV.  OAKLAND. 
Alteratlona. 

Owner— Peto    SIsse. 
Architect— Not  Given. 
Contractor — Jensen    &    Pcderson.    3143 
Adeline  St..   Oakland.  $2000 

STATION 

(739)  NO.  3100  SAN  PABLO  AVE., 
OAKLAND.  One-story  iteel  serv- 
ice  station. 

Owner— Anna    Brown.     589    22nd    St., 

Oakland. 
Architect— Not    Given. 
Contractor— John    W.     Huggard.     1060 

Bryant  St..   3.  F.  $2000 


ALTERATIONS 

(740)  NO.  2331  IIUSSKLL  ST..  BER- 
KELEY.    Alterations. 

Owner— Mrs.    M.   Welland.   Prem. 

Architect— Not  Given. 

Contractor  —  C.  Michaels.  Route  1. 
Concord.  $1750 


ALTERATIONS 

(741)  NO.  2441  CARLTON  ST.,   BER- 
KELEY.    Alterations. 

Owner— Not    Given. 
Architect — Not    Given. 
Contractor— Y.  M.  Rogers.  1004  Hearst 
St..    Berkeley.  $1000 

ADDITION,^ 

(742)  NO.    2627    TELEGRAPH    AVE  . 
BERKELEY.     Additions. 

Owner — Not    Given. 
Architect— Not    Given. 
Contractor— Y.  M.  Rogers,  1004  Hearst 
St.,   Berkeley.  $2000 


ADDITIONS 

(743)     NO.  2612  ALCATRAZ  AVENUE, 

BERKELEY.       Additions. 
Owner— P.   Teal.   Premises. 
Architect— Not  Given. 
Contractor— W.   C.  Cone,   608   16th   St.. 

Oakland.  »180" 


DWELLING 

(743)  LOT  4  BLK  G,  Waterside  Ter- 
race, ALAMEDA.  One-story  six- 
room   frame   and   stucco   dwelling. 

Owner— S.  J.  Dowling,  2800  Clay  St.. 
Alameda. 

Architect— Not    Given.  $4750 


DWELLING 

(744)  NO.  9812  OLIVE  ST..  OAK- 
LAND. One-story  5-room  dwell- 
ing and  one-story  garage. 

Owner— W.   J.  Dickson,   1512  Magnolia 

St.,    Oakland. 
Architect— Not    Given. 
Contractor-A.    L.    Moen,    4201    E-16th 

St.,    Oakland.  »3000 

DWELLING  „.,„.^ 

(745)  NO.  3726  ELSTON  AVENUE. 
OAKLAND.  One-Story  six-roora 
dtt-elling. 

Owner— J.    W.    Scammell,    424    Scenic 

Ave.,   Piedmont. 
Architect— Not  Given.  $5250 

ALTERATIONS  _^„ 

(746)  HAWTHORNE  AND  WEB- 
ster  Sts..  OAKLAND.  Alterations 
to  Nurses'  home. 

Owner— Merritt    HospJltal,    Premises. 
Architect— Not  Given.  »1000 

DWELLING  ^     ___. 

(747)  NO.  G341  BROADWAY  TER- 
race,  OAKLAND.  Two-storj-  six- 
room  dwelling. 

Owner  —  H.    Roswell,    6347   Broadway 

Terrace,   Oaklsuid. 
Architect   -    Chester      Trelchel.      696 

Cleveland  Ave.,  Oakland.         $4300 


le 
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DWELLINGS 

CIS*    XO.  175-191  PERKINS  STREETT, 

OAKLAND.  Two  one-story  6-rooni 

(iuelliMK.-i. 
Owner  —  Hiifschiiiidi    &    Whaleii     337 

17th    St..    Oakland. 
Architect— Not  Given.  S.iOOO  each 


ADDITION 

(719)     NO     CTli    .^RIMO    AVE.,    OAK- 
LAND.     Addition. 
Owner— Wni.    A.    Stuart.    Premises. 
Architect— Not   Given.  J1600 


nWELLINO 

(750>     NO.    1931     CARTER     STREET. 

OAKLAND.     One    and    one-haif- 

-story  six-room  dwelling. 
Owner  —  Paul   C.   Tilton,    725   Wallter 

Ave..  Oakland. 
Architect — Not   Given.  $6500 


STATION 

(751)  NO.  5939  ADELINE  STREET, 
OAKLAND.  One-story  steel  serv- 
ice station. 

Owner  —  Sidney  Brenner.  3481  35th 
Ave..  Oakland. 

Architect— Not    Given.  jiooo 


ALTERATIONS 

(752)     NO.  6800  OUTLOOK  AVENUE 
OAKLAND.     Alterations  and  ad- 
dition. 
Owner— Geo.  Meer.<=,   Premises. 
Architect— Not   Given. 
Contractor   —    Melrose    Builders,    1700 
47th   Ave.,   Oakland.  $1000 

DWELLING 

(753)     NO.    5918    MANCHESTER    DR 
OAKLAND.     Two-story     8  -  room 
dwellinK. 
Owner— G.  W.   McCallan,   6004  Auburn 

St.,   Oakland. 
Architect— Hasten    &    Hurd.    233    Post 

St.,   San  Francisco. 
Contractor— H.   Papenhausen.  595  Vic- 
$9000 


toria  St.,   S.   F. 


DWELLING 

(754)     NO.    412    MICHIGAN    STRE:ET 
BERKELEY.   One-story  flve-rooni 

frame   dwelling. 
Owner- Dr.  Delta  R.  Owen,  2506  Union 

St.,   San  FYanclsco 
Archltect-Masten    &    Hurd,    233   Post 

ot.,    San   Francisco. 
Contractor  -  c.     M.     Greenlaw,     5975 

Keith  Ave.,  Oakland.  J5400 

'""oA^?*'^l,^  OUTLOOK  avenue:. 

A^^,   ^°\,    ""•'-"'"•y   five-room 
dwellmg  and  one-story  garaee 

Blvd..    Oakland. 
Architect— Not   Given 
Contractor-K    A^  Johanson.  2832  76th 

Ave.,  Oakland.  ,3200 

ALTERATIONS 

(756)     sE    fifty  -  EIGHTH      AND 

uZ:    •'"h"'    "^"^--AND.      Altera- 
tlons  and  repairs 

''"'""o^^f^^T    '""''^   °'  Education, 
*rJ>.     .   ^   ^'■''-   Oakland. 
'A^:na-;J,«-    -"'•>-•    -5    2nd 

""-eJlTA^:'-!^----"- 

ALTERATro.Ns 

(7.57)  NO.  711-749  E-TWKLFTH  ST 
OAKLAND.     Alteration.; 

"""Z^IL"'  """■■ "« '^■'"•' «'-'.  • 

Architect-NotjJ|iven.  ^^000 

DWELLING 

'""U^LA^N^^^.  7.feTo^,r^^T- 
dwelling  and  oZZ7 .Vrtj:""' 

Owner-A.  B.  Leekins.  4481  Moraga 
aga  Road,  Oakland  """-aga 

Architect— Not   Given. 


Contractor— C.  W.  Leekins.  4481  Mor- 
.iRa    Road,   Oakland.  $1000 


ADDITIONS 

(759)     NO.  2720  ELMWOOD  AVENUE 

BERKELEY.      Additions. 
Owner— D.   A.   Owen,   2750  Kelsey  St., 

Berkeley. 
Architect— Not   Given.  $1350 


DWELLING 

(760)  NO.  491  VINCENTE  STREET 
BERKELEY.  One-story  5-room 
frame    dwelling. 

Owner  —  Lyman    H.    North.    505    Vin 
cente  St.,   Berkeley. 

Architect— Not  Given. 

Contractor- D.  W.  Parks,  253C  63rd 
Ave..    Oakland.  J3000 


BUILDING  CONTRACTS 

SAN   FRANCISCO  COUNTY 


No.     Owner 
136     Warren 


Contractor    Amt. 

Mattock     17448 


RESIDENCE 

(136)     W  KEARNY  ST.  31  S  Lombard 
St.     All  work  for  three-story  resi- 
dence. 
Owner  —  Whitney   Warren   Jr.  ,    1404 

Montgomery    St.,    San   Francisco. 
Architect— Gardner  A.  Dailey,  210  Post 

St.,   San  Francisco. 
Contractor— A.    F.    Mattock    Co..    212 

Clara   St.,    San   Francisco. 
Filed  Sept.  25,  '35.  Dated  Sept.  20,  '35. 

On    1st   of   each    month _.    75% 

On  completion   sum  sufficient  to 
bring   payments   to  75%   of   total 

Usual   35   days Balance 

TOTAL  COST,  $17,448 
Bond,  none.  Limit,  150  calendar  days 
Forfeit,  $10  per  day.  Plans  and  speci- 
hcations  filed. 


BUILDING  CONTRACTS 

ALAMEDA   COUNTY 

No.     Owner                   Contractor  Amt. 

^n     ^T"„                                  Kelly  2780 

<0     McCallan             Papenhausen  <)(i5S 

RECONSTRUCTION 
(69)      ARDLEY   and    Hopkins    Streets 
Oakland;     reconstruction     of    ser- 
vice  station. 
Owner— Union   Oil  Co.,  Los  Angeles 
Architect— Not    Given. 
Contractor— Robt.    P.    Kelly,    2227    20th 

Ave..   San   Francisco. 
Filed,  Sept.  20,  '35.  Dated,  Sept.  6    '35 
Five   days   after   completion  75% 

Usual     Si    days '.''"25% 

„      ^      ,„  TOTAL  COST,   $2780 

Bond.  $2,80.  Sureties,  Coast  Surety 
Corp.  Limit,  35  days.  Plans  and  Spec, 
filed. 

RESIDENCE 

(70)   LOT  35  BLK  6,    Rockridge  Park, 
Oakland.  Two-story  and  basement 
frame  and  stucco  residence 
Owner— G.  W.   McCallan,   6004  Auburn 

St.,   Oakland. 
Architect— Hasten    &   Hurd,    233    Post 

St.,  San  Francisco. 
Contractor— Henry    Papenhausen,    595 

Victoria  St.,  San  Francisco. 
Filed  Sept.  24,  '35.     Dated  Sept.  20,  '35. 
Completion  of  frame  work....$24'l4  50 

Brown    coated    2414.50 

When    completed    2414  50 

Usual    35    days 2414.50 

TOTAL  COST,  $9658.00 
l.ond,  $9658.  Sureties.  C.  W  Higgins 
and  Robt.  Bustler.  Limit  forfelt"^ 
none.     Plans  and  specifications  filed. 


SAN     FRANCISCO    UNDER    $1000 


SIGN,  electric.  $150;  SW  Van  Ness 
Ave.  and  Olive  St.;  owner,  J  B 
McDoiald.     Premises;     contractor 


Pioneer   Elec.    Co..    370    Van   Ness 
ALTER    dwelling.    $300;    271    Noe    St 
owner,    Mr.    Fuitado.    Prem.;    con- 
tractor, J.  Scarabosio,  740  Wiscon- 
sin St. 
ALTER   dwelling,    $400;    440    Genesset 
..3''   °'«^"er,    R.    Hanlan,   Premises 
ALTER  flats,  $312;  303  Caselli;  owner 

Noo   Poe,   303   Caselli   St. 
ALTER    salesroom,      $150;    1930      Vai 
Ness  Ave.;   owner.    Royal  Floor  & 
Linoleum  Co..   Premi.ses. 
GARAGE,     one-story    frame,    $150;    N 
Lakeview  Ave.   50  E  Majestic  'st  • 
ALTER  funeral  home,   $240;   635  Paci- 
fic  Ave.:   owner.    Associated   Fun- 
eral  Home,    Prem.;    contractor    R 
C.  Nelson. 
ALTER   hotel,    $475;    624-632   Post   St  • 
owner.   The  Hibernia  Bank,  Jones 
and     McAllister    Sts.;     contractor 
Patterson    &    Koster    Iron    Works 
280  13th   St. 
ALTER   stores   and    apartments,    $500; 
NE  Washington  and  Polk  Streets- 
owner,    L.    B.    Feigenbaum.    Mark 
Hopkins      Hotel;     contractor,      M 
Fisher   &    Son,    1405    Bush   St. 
ALTER  dwelling,  $800;  424  Nevada  St 
owner,     J.     Totten,     Prem. ;     con- 
tractor,   E.    Thors    and    W. '  Weis- 
heimer,    180  Andover  St 
ALTER  dwelling,   $150;   455  Naples  St 

owner.    Arthur    Cye,    Prem. 
ALTER  dwelling,    $200;   646   Third  St  ■ 

owner,  Cooper,  Premises. 
SIGN,  electric,  $200;  57  Eddy  Street- 
owner.  Selix  Clothing  Co.,  Prem.'- 
contractor,  Elec.  Prod.  Corp.,  255 
Golden  Gate  Ave. 
ALTER  store,  $325;  201  Ellis  Street; 
owner,  J.  Yohannon,  Prem.;  con-^ 
tractor.  Royal  Showcase  Co.,  770 
McAllister   S-t. 

BILLBOARD,    $25;    N    Market    114    W 
Laguna     St.;       owner.     Foster      & 
Kleiser  Co.,  1675  Eddy  SL 
owner,    W.    J.    Reiz,    515    Standard 
Oil    Bldg. 
BILLBOARD,   $6.25;  N  Eddy  St.  55  W 
Webster     St.;     owner.     Foster     & 
Kleiser    Co.,    1675    Eddv    St. 
ALTER    office.    $75;    1    Divisadero    St.; 
owner.    Holmes    Lime    &    Cement 
Co.,    Premises. 
ALTER  dwelling,   $250;   721   Hollo wav 
owner,  Mrs.  W.  Peters,   Premises. 
SIGN,    metal,    $90;    NW    Mission    and 
New  Montgomery  St.;  owner,  Pig- 
gott    Photographer,    Prem.;      con- 
tractor,   Laib    Sign    Co..    7th    and 
Folsom  Sts. 
FLUE   (1)   patent,  $15;  151  Howth  St.; 
owner,    A.   Garibaldi,    Prem.;   con- 
tractor.   F.    C.    John.son.    5240   Mis- 
sion   St. 
ALTER    flats.    $SO0;    563    3rd    Avenue;     1  :, 

owner.   A.    Zachary,   61   Lloyd   St 
FLUES    (6)    patent,    $23;     49    Niagara 
St.;    owner,    Mr.    Romani,    Prem.; 
contractor,      John    Marshall,      4447 
Hission   St. 
ALTER  dwelling,  $250;  1852  Buchanan 
St.;  owner,  E.  H.  Boatman,  Prem. 
SIGN,   electric.   $75:  272  Claremont  St. 
owner.   John   G.   Moore,   Premises; 
contractor.   Elec.   Prods.  Corp.,  255 
Golden  Gate  Ave. 
SIGN,  electric,   $200;  135  O'Farrell  St.; 
owner,    National   Amusement   Co., 
Prem.;     contractor,     Elec.     Prods. 
Corp..    255    Golden   Gate    Ave. 
ALTER  dwelling.  $100;  261  Waller  St.; 
owner,    Frank   Reichmath,    Prem.; 
contractor.    Hanson      Bros..      5840 
Mission   St.  ' 

ALTER  flats,  $100;  901  Van  Ness  Ave.; 
owner,  Schower,  Prem.;  contrac- 
tor, Calif.  Terrazzo  Co.,  2085  San, 
Bruno  Ave. 
SIGN,  electric,  $100;  1101  Sutter  St.; 
owner,  R.  B.  Court,  Prem.;  con-, 
tractor.  Neon  Sign  Service  Co 
1707   Folsom   St. 
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APARTMENTS 


Owner    Taking    Segregated     Bids. 

.\PAIir.MKNT.S  Cost,  $70,000 

BAYWOOD,  San  Mateo  Co.,  Cal.  3rd 
.Ave.  and  Eaton  Street. 

'Apartment  building  (to  contain  16  5- 
and  6-room  apts  .with  one  and 
two  batlis)  wood  construction, 
stucco  exterior:  liardwood  floors: 
steam  heat;  shingle  tile  roof;  tile 
baMis. 

Owner~and  Builder — Michael  J.  Ryan, 
care  architect. 

Architect — Angus  McSweeney,  G04  Mis- 
sion St.,  San  Francisco. 
■  Segregated  bids  are  being  talien  on 

aH  portions  of  the  worlt. 


Contract  Awarded. 

ALTICRATIONS  Cost,   $1000 

SAN  FRANCISCO.  No.  1126  Stanyan 
Street. 

Alterations  to  apartments. 

Owner— Withheld. 

Architect— Not   Given. 

Contractor — John  Scarabosio,  740  Wis- 
consin  S't..   San  Francisco. 


To   Take    Sub-Bids. 

APARTMENTS  Cost.    $125,000 

SAN  FRANCISCO.  South  Line  Jaclc- 
snn    St.    90   W   Laguna. 

Seven-story  apartment  building  (28  4- 
room  apts)  colored  tile  baths,  stall 
showers,  frigldaires,  steel  frame 
and  concrete  construction;  hard- 
wood floors,  tar  and  gravel  roof 
gas  heat. 

Owner  and  Builder — A.  Penziner,  750 
Taylor  St..   San  Francisco. 

Architect — Not    Given. 
Mr.   Penziner  will  commence   taking 

sub-bids  in  about  two  weeks. 


2— 


BONDS 


BONDS    SOLD 

I.OS  ANGELES.  Calif.— The  Metro- 
piililan  Water  District  has  sold  to  the 
Reconstruction  Finance  Corp.  bonds 
of  district  in  the  sum  of  $12.09G.0ftn. 
This  makes  the  total  of  the  hnnd.^i 
sold  to  the  BOvernin«nt  $07,096,000. 
The  $12.096  000  will  finance  construc- 
tion  imtil  .Tan.    1.   1936.  2 


TO   SELL   BONDS 

LODI.  San  .Toaquin  Co..  Cal. — Until 
Sept.  30.  S  P.  M..  bids  will  be  received 
by  Lodi  City  Council,  J.  F.  Blakely, 
City  Clerk,  for  sale  of  an  issue  of 
$466,000  in  general  obligation  bonds  to 
finance  construction  of  the  Lodi  hy- 
dro-electric  project. 


FACTORIES  &  WARE- 
HOUSES 


Sub-Contracts   Awarded. 

FA(;T0RY  Cost,    $175,000 

SOUTH  SAN  FRANCISCO,  San  Ma- 
teo Co..   Calif.    Linden  Avenue. 

New    paint  and    varnish   factory. 

Owner — E.  J.  du  Pont  de  Nemours  & 
Co.  (W.  J.  Sohlinger,  Mgr.).  601 
Third    St.,    San    P'raneisco. 

Plans  by  Engineering  Dept.  of  Owner 
Wilmington.   Del. 

Contractor — Cahlll  Bros.,  206  Sansome 
SI..    San    Francisco. 

Ready. Mix  Concrete— South  City  Lbr. 
&  .'Supply  Co.,  South  San  Fran- 
cisco. 

Glass— W.  P.  Fuller  &  Co.  301  Mission 
St..    San    Francisco. 

Plumbing    and    Heating — Jas.    A.    Nel- 
son,   Inc.,    10th    and    Howard    Sts.. 
San  Francisco. 
Other   awards    reported    Sept.    12. 


Construction    Started. 

ADDITIONS  Cost,   $• — - 

MODESTO.    Stanislaus    Co.,    Calif. 

.Additions  to  present  milk  producing 
plant  (concrete  walls,  steel  stair- 
way, composition  roofing,  steel 
sash,    some  equipment,    etc.) 

Owner — Milk  Producers  Assn.  of  Cen- 
tra! California,  510  Ninth  Street, 
Modesto. 

Architect— G.    N.    Hilburn.    1213    I    St.. 
Modesto. 
The    owner    will    buy    materials    for 

the  work.  • 


Contract   Awarded. 

SHED  Cost.  $1500 

SANT.A   ROSA.    Sonoma  Co..   Calif. 

Shed  adjacent  to  brewery. 

Owner — Grace  Bros.   Brewing  Co.,   2nd 

and    Wilsoi    Sts.,    Santa    Rosa. 
Engineer — L.   H.  Nlshkian,  525  Market 

St.,   San  Francisco. 
Steel   Trusses  —  Western   Iron   Works, 

141   Beale  St.,    San  Franci.<;co. 


Plans   Being   Completed 
DAIRY  Cost,    $20,000 

including    equipment 
SAN   RAFAEL,  Marin  Co.,   Cal.     Mary 

Street  near  Fourth. 
One   -   story  reinforced  concrete  dairy 

and  bottling  plant   (50x100  ft.) 
Owner — Roberts   Dairy.    San    Rafael. 
Architect — N.   W.    Sexton.  deYoung 

Bldg.,   San   Francisco. 
Bids  will  be  asked   in  about  1  week. 


Sub-Contract    Awarded 

FACTORY  Cost.    $175,000 

SOUTH  SAN  FRANCISCO,  San  Ma- 
teo Co..   Calif.    Linden  Avenue. 

New  paint  and  varnish  factory. 

Owner — E.  J.  du  Pont  de  Nemours  & 
Co.  (W.  J.  Sohlinger.  Mgr.).  SOI 
Third   St.,    San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner 
Wilmington.    Del. 

Contractor — Cahill  Bros..  206  Sansome 
St..    San    Francisco.  "* 

Structural   Steel    Erection — Steel  Erec- 
tors.   Consolidated.    Ltd..    47    Hub- 
bell  St..   San  Francisco. 
Other  sub-contract   awards  reported 

Sept.   12.  19  and  20. 


Contract    Awarded 

WAREHOUSE  Cost.  $35,000 

FRESNO.  Fresno  Co.,  Calif.  H  and 
Ventura   Avenue. 

Warehouse  (147x216-ft.)  brick  walls 
and  cement  floor,  loading  platform 
garage. 

Owner — Better  Buy  Wholesale  Groc- 
ery, Inc. 


Architect— Not  Given. 
Contractor— W.   T.    Harris  Cooh;.    ■    , 
•'.77  .M<Kinley  Ave..  Fresno. 

Contract    Awarded 

l'A(.-KI.\a   HOU.sk  CoBt,    tii,im 

EXETER.  Tulare  Co..  Calif. 
Rebuilding   packing    hoiwe    (S0xI40-ft.) 

and   repair.s   to  cold  storage  plant. 
Owner— Exeter    Fruit    Assn.     (Nelaon 

Roper,   Mgr.) 
Architect— Not  Given. 
Contractor— T.   B.  Runciman.  Route  I 

Box   1180.    Exeter. 
The  old  packing  house  was  destroy- 
ed   by   Are   on    Sept.    20   and    the   cold 
storage   plant   damaged. 


To  Be  Done  By  Owner's  Forces 

^'^ErJ  Cost.   $33,000 

ROSEVILLE.    Placer  Co..    Calif. 
Corrguated    iron    mill    type   shed    bldg. 

(open    sides)     to    house    work    of 

heavy  repairs  to  tracks. 
Owner— Pacific   Fruit   Exprees  Co.,   85 

Second  St.,  San   Francisco. 
Plans  by  Engineering  Dept.  of  owner. 
Work  will  be  done  by  the  company's 
own  forces. 


Contract  Awarded. 

WAREHOUSE  Cost.   $14,282 

STOCKTON,  San  Joaquin  Co.,  Calif. 
Edison   Street  and   Weber  Ave. 

One-story  brick  warehouse  addition. 
(178x123  ft.)  and  loading  dock  (39 
xlOO  ft.)  to  replace  one  destroyed 
by  fire. 

Owner— Taylor   Milling  Co.,   Premises. 

Architect — Not  Given. 

Contractor— Western  Industrial  En- 
gineering Co.,  1626  Long  Beach 
Ave..  Los  Angeles. 


5—  FLATS 

Contract  Awarded 

FLATS  Cost,   $7,000 

SAN  FRANCISCO.  W  Fillmore  250  N 
Beach  Street. 

Two-story   and    basement    frame    flats. 

Owner— Lillie  Ri.sdon.  1324  Portola  Dr 

Architect — Not    Given. 

Contractor — Risdon  Bros..  13  2  4  Por- 
tola  Drive. 


Contract   Awarded. 

ALTERATIONS  Cost.   $1000 

.SAN   FRANCISCO.     No.   4171   20th  St. 

Alterations    to    flats. 

Owner— Mr.    and   Mrs.   J.    L.    Sullivan, 

Premises. 
Architect — Not    Given. 
Contractor— E.    O.    Risu,    528    Douglas 

St..   San  Francisco. 


Contract  Awarded. 

FLATS  Cost.  $12,000 

SAN  FRANCISCO.  N  Carpa  Way  E 
Avila    Street. 

Two-story  and   basement   frame   flats. 

Owner— J.  D.  and  F.  Skelly.  321  Kear- 
ny St..  San  Francisco. 

Architect — H.  C.  Baumann.  251  Kear- 
ny St..   San   Francisco. 

Contractor — Oliver  M.  Rousseau.  321 
Kearny   St.,    San   Francisco. 

Contract  Awarded 

FLATS  Cost,   $12.5011 

SAN  FRANCISCO.  E  Capra  Way  and 
Avila. 

Two-story   and   basement   frame  flats. 

Owner — J.  D.  and  F.  Skelly.  321  Kear- 
ny Street. 

Architect — H.  C.  Baumann.  251  Kear- 
ny Street. 

Contractor— Oliver  M.  Rousseau.  321 
Kearny  Street. 
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6— GARAGES    &    SERVICE 
STATIONS 

Contract  Awarded 

SKRVICE  STATION  Cost,    $3,000 

OAKLANP.    Alameda   Co.,   Calif.     1585 

Hopkins  Street. 
One-story  steel  service  station. 
Owner— Union   Oil  Co..    Los   Angeles. 
Architect— Not  Given. 
Contractor— Robt.    P.    Kelly,   2227   2ntli 

Ave..    Son    Francisco. 

Contract  Awarded 

ALTERATIONS  Cost,   $2,780 

O.AKLAND.   .\lame<Jn  Co..  Calif.    Ard- 

ley  and   Hopkins  Streets. 
Alterations  to  service  station. 
Owner— Union   Oil   Co..   Los  Angeles. 
.\rchitect— Not   Given. 
Contractor — Robert   Kelly,    2  2  2  7   20th 

Ave..    San   Francisco. 


Contract  Awarded. 

SERVICE  STATION  Cost.   $6000 

SAN     FRANCISCO.       NW    Claremont 

Blvd.    and    Ulloa    Street. 
One-story  Class  C  service  station. 
Owner  —  General  Petroleum  Corp.  ot 

Calif..  Higgins  BIdg.,  Los  Angeles 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— F.   C.   Stolte,   3455  Lagiina 

Ave.,  Oakland. 


Contract    Awarded 

SERVICE   STATION  Cost,    $2,000 

OAKLAND,    Alameda  Cd..    Calif.     lildo 

San  Pablo  Avenue. 
One-story  steel  service  station. 
Owner— Anna  Brown,   589  22nd   Street, 

Oakland. 
Architect — Nut   Given. 
Contractor— John    W.    Huggard,    1  0  G  U 

Bryant  St..   San  Francisco. 


Low  Bidder 

SERVICE  STATION  Cost,  $2000 

BERKELEY.  Alameda  County,  Calif. 
Dwlght   Way   and    Grove    Street. 

Remodel  service  station  building. 

Owner  —  General  Petroleum  Co..  519 
19th    St..    Oakland. 

Plans  by  Engineering  Dept.  ot  Owner. 

Low  Bidder— Willis  F.  Lynn,  1037  Ash- 
mount  Ave.,  Oakland. 


Contract    Awarded 

GARAGE  Cost,   $ 

SAN    JOSE,    Santa    Clara    Co..    Calif. 

First  and   Keyes  Streets. 
One-story  steel  garage  (20x30-ft. ) 
Owner — Charles   Chapman. 
Architect — Not  Given. 
Contractor  — H.     T.    Gettlns    Co.,     830 

Market  Street. 


Contract    Awarded 

SKRVICE  STATION  Cost,  $3..')00 

SCISUN,    Solano   Co..    Calif. 

Super  service  station  and  garage  (40n 

70-feet). 
Owner — Kngell. 
Architect — Not  Given. 
Contractor— W.    S.    Blckford    and    Paul 

.A  they.   Suisun. 

Contract  Awarded. 

ADDITION  Cost,   $ 

SAN  FRANCI.SCD.  Second  and  How- 
ard Streets. 

Addition  to  one-story  steel  super  serv- 
ice station. 

Owner — P.  G.  Lund. 

Architect — Not  Given. 

Steel  Building— H.  T.  Gettins  Co..  830 
Market   St..    San   Francisco. 


To  Be  Done  By  Day's  Work. 
SERVICE    STATION  Cost.    $1000 

OAKLAND.    Alameda    Co..    Cal.      No. 

5939   Adeline    Street. 
One-story   steel   service   station. 
Owner   and    Builder— Sidney   Brenner, 

3481  35th  Ave.,  Oakland. 
Architect — Not   Given. 


Contract  Awarded. 

SKRVICE  STATION  Cost,   $1500 

SAN   FRANCISCO.     SE   Lombard   St. 

and   ^'an  Ne.«s   Ave. 
One-story  Class  C  service  station. 
Owner— Richfield   Oil   Co.,    248   Battery 

St.,  San  Francisco. 
.Architect — Not  Given. 
Contract— John   Monson.   268   13th    St., 

San  Francisco. 
Steel   Building— H.  J.   Gettlns  Co..   830 

Market  St.,  San  Francisco. 


Contract   Awarded. 

GARAGES  Cost,    $2500 

FRESNO,    Fresno   Co.,    Cal.      No.    3750 

Nevada  Street. 
Garages. 

Owner — W.    &.   Johnson. 
Architect — Not   Given. 
Contractor — J.    L.    Scherer,    2902   Olive 

St.,    Fresno. 


To   Be   Done   By  Day's  Work, 
GARAGE  Cost,    $1,755 

FRESNO,   Fresno  Co.,   Cal.     3159   Easl 

Tulare  St.,  Fresno. 
Oarage. 
Owner  and   Builder — R.    G.    Pirie,    366!l 

Kerckhoff  St.,  Fresno. 
.\rchitect — Not    Given. 


7—  FEDERAL  BUILDINGS 

CONTRACT    AWARDED 

VALLEJO,  Solano  Co.,  Calif.— Pat- 
terson Bros.,  2059  Webster  St.,  Oak- 
land, at  $848  awarded  contract  by  the 
Treasury  Dept.,  Washington,  D.  C, 
for  painting  plaster,  etc.,  in  the  Val- 
lejo  post  office. 

Complete   bids   published   Sept.    11. 


CONVRACT    .AWARDED 

LONG  BEACH.  Cal.— A.  M.  Gelden. 
1240  N  Wells  St..  Chicago,  at  $3,372 
awarded  contract  by  the  Treasury  De- 
partment, Wa.shington,  D.  C,  for 
painting  plaster,  etc.,  in  the  Long 
Beach    post   nfflce. 


BIDS    WANTED 

Bids   Wanted— To   Close   October  28. 

POST   OFFICE  Cost,    $ 

HAYWARD,    Alameda   Co.,    Calif. 
United  States   Post  Office  Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept.,  Washington,   D.C. 


Bid    Opening    Postponed    Until   October 

4th,  1   P.  M. 

POST  OFFICE  Cost,   $ 

NEWBERG,    Oregon. 
United  States   Post   Office  Building. 
Owner— United  States  Government. 
Plans  by  Supervising  Architect  of  the 

Treasury  Dept.,  Washington,  D.C. 
Plans  and  specifications  may  be  ob- 
tained from  above  office.  On  previous 
hid  opening  lowest  bid  was  submitted 
by  Hoffman  Const.  Co.,  715  Columbia 
."^t.,    Portland,   at  $36,870. 

Bid  opening  date  was  previously  set 
for  September  27. 


New   Bids  Asked — To  Close  Oct.   24. 

POST   OFFICE  Cost,    $57,200 

VAN    NUYS.    Los   Angeles   Co.,    Calif. 
Sylvan    St.    bet.    Van    Nuys    Blvd. 
and  Vesper   Street. 
One    -and    two-story    reinforced    con- 
crete post  office  building   (tile  roof 
steam  beat,  etc.;  72x64-ft.) 
United  States  Post  Office  Building. 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept..  Washington,  D.C. 
On   previous   bid    opening  lowest   hid 
was   submitted   by    Schuler  &    McDon- 
ald, Oakland,  at  $49,500. 

PLANNED 

LOS  ANGBT>ES,  Cal.— W.  E.  Rey- 
nolds, asslsU'int  director  of  the  Pro- 
curement Division  of  the  Treasury 
Department,  last  week  stated  that 
the    division    would    probably    call    for 


bids  by  the  first  ot  next  year  for  the 
construction  of  the  new  Federal  office 
building  at  Temple  and  Main  Streets. 
The  contract  for  the  erection  ot  the 
new  structure  will  also  cover  the  de- 
molition   ot   the    existing    building. 

Complete    Bid    Listing. 

POSr  OFFICE  Cost,    $71,500 

WHITTIER,    Los    Angeles    Co.,    Calif. 
Washington  Ave.   and   Bailey  St. 

U.    S.    Post    Office   Building. 

Owner— United   States   Government. 

Architect  —  R.  L.  Warren,  Emporium 
BIdg.,    Whlttier. 

Low  Bidder — L.   F.  Dow  Co.,  1243  25th 
St.,   Santa   Monica. 
Complete  bids  follow: 

L.   F.   Dow  Co..   Santa  Monlca....$71,347 

Alt.    A,    deduct 500 

Alt.    B,    deduct 400 

Alt.    C.    deduct 800 

T.  A.  Beyer  Corp..  L.  A $75,345 

Alt.    A,   deduct 650 

Alt.    B,    deduct 400 

Alt.   C,   deduct 600 

Wesco  Const.  Co.,  L.  A $76,785 

Alt.   A,   deduct 380 

Alt.    B,    deduct 400 

Alt.   C,    deduct 650 

G.  F.  Campbell  Co.  and  Charles 

Kelly,   Los   Angeles   $77,896 

Alt.   A,   deduct 400 

Alt.    B,    deduct 500 

Alt.    C,   deduct 700 

Schuck  Const.    Co.,    Ltd.,    L.   A.   79,250 

Alt.    A.   deduct 700 

Alt.    B,    deduct 600 

Alt.    C,    deduct 675 

Robt.   E.   McKee.   Los  Angeles,  ..$79,700 

Alt.    A,     deduct 500 

Alt.    B,   deduct 800 

Alt.    C,    deduct 800 

R.    E.   Campbell,    Los   Angeles.  .$85,300 

Alt.   A,   deduct 550 

Alt.    B,   deduct 410 

Alt.    C,    deduct 630 

V^.   O.  Brunzell  and  Alex  Jacob- 
sen.    Los  Angeles   $86,400 

Alt.   A,   deduct  450 

Alt.    B,    deduct  610 

Alt.    C,   deduct  790 

W.    R.   Ware,    Whittier  $87,500 

Alt.    A,    deduct  780 

Alt.    B,    deduct  700 

Alt.    C,    deduct  893 


BUILDING  MATERIALS  APPROVED 
PITTSBURG.  Contra  Costa  Co.,  Cal. 
— Treasury  Department  has  approved 
the  fallowing  building  material  and 
equipment  awards  for  the  construc- 
tion of  the  U.  S.  Post  OfBce  at  Pitts- 
burg. Oliver  S.  Almlie,  135  W.  Tenth 
St.,    Pittsburg,    general    contractor: 

Back  water  cesspools,  Josam  Mfg. 
Co.;  lighting  distribution  panel.  BuII- 
Dog  Elec.  Products  Co.;  rubber-cover- 
ed wire,  Coliyer  Insulated  Wire  Co.; 
receptacles  and  flush  switches,  Ar- 
row-Hart &  Hegeman  Elec.  Co.;  pen- 
dant switch.  Pass  &  Seymour;  glass- 
ware, GUI  Glass  &  Fixture  Co.,  and 
Inland  Glass  Works;  boiler.  Kewanee 
Boiler  Corp. ;  air  valves  for  ends  of 
steam  mains,  Hoffman  Specialty  Co.; 
lighting  fixtures.  Mutual  Metal  Mfg. 
Co. 


BUILDING    MATERIALS  APPROVED 

KINGMAN,  Arizona — Treasury  De- 
partment has  approved  the  following 
building  material  and  equipment 
awards  for  the  construction  of  the  U. 
.S\  Post  Office  at  Kingman,  Arizona. 
Robert  E.  McKee,  El  Paso,  Texas, 
general  contractor: 

Plumbing  fixtures.  Crane  Co.;  elec- 
tric water  coolers  and  drinking  foun- 
tain, Kelvinator  Corp.;  water  supply 
pipe.  National  Tube  Co.;  pressure  re- 
ducing valve  on  water  supply  Mc- 
Alear  Mfg.  Co.;  backwater  cesspools, 
Thos.  F.  Butler;  nonconducting  cov- 
ering for  plumbing,  Philip  Carey  Co.; 
boiler,  Kewanee  Boiler  Corp. ;  tube  and 
wall  radiators,     Crane  Co.;     non-con- 
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ducting  covcrlriK  for  liimtlnK.  I'hlllp 
Carey  Co.;  ariKlfi  rudlalfr  valve.H. 
Crane  Co.;  nlr  valvi'H  for  radlftlor.s  and 
iilr  valves  for  endn  of  «teani  malnH. 
Hoffman  Specialty  Co.;  ruliher-cover- 
ed  wire,  receptaeliH  and  (IuhIi  Hwltche« 
General  lOlec.  Co.:  pendant  Hwltchos. 
Pans  &  Hoymour;  RlasBware,  QUI 
(ila.tH  &  Fixture  Co.  and  Moe-Brldges 
Co.:  llnlillnH  llxtiires,  Perfecllte  Co.; 
llghtlnK  dlHlrllmtlon  panel,  Frank 
Adam  Electric  Co. 


BUILDING   MATERIALS  APPROVED 

LAUItnOH.  Wa.sh.— Treasury  Depart- 
iiient.  Iia.s  :ip|)roved  (he  following 
liulldliiK  material  a  n  d  equipment 
Hward.i  for  the  construction  of  the 
Inspection  station  at  Laurler,  Wa.sh. 
Grover  C.  Gor.such,  Laurler,  Wash., 
general  contractor. 

Air  valves  for  radiators  and  for 
ends  of  steam  mains,  Hoffman  Spec- 
ialty Co. 


BUILDING   MATERIALS  APPROVED 

HUNTINGTON  BIOACH,  Orange 
Co.,  Cal. — Treasury  Department  has 
approved  the  following  building  ma- 
terial and  equipment  awards  for  the 
construction  of  the  U.  S.  Post  Office 
at  Huntington  Beach.  L.  F.  Dow  Co.. 
414  nowan  Bldg.,  Los  Angeles,  gen- 
eral contractor. 

Pendant  switches.  Pass  &  Seymour; 
glassware.  Gill  Glass  &  Fixture  Co., 
and  Moe-Bridges  Corp.:  electric  water 
coolers  and  drinking  fountains,  Hal- 
sey  W.  Taylor  Co.;  Indirect  water 
heater,  M.  P.  Heater  Co.;  lighting  fix- 
tures,   Perfecllte  Co. 


BUILDING  MATERIALS  APPROVED 
HUNTINGTON  PARK,  Los  Angeles 
Co.,  (^al. — Treasury  Department  has 
approved  the  following  building  ma- 
terial and  equipment  awards  for  the 
construction  of  the  U.  S.  Post  Office 
at  Huntington  Park.  G.  F.  Campbell 
Bldg.  and  Chas.  F.  Kelly,  340  Byms 
BIdg.,  Los  Angeles,  general  contrac- 
tors. 

Rubber-covered  wire.  Crescent  Wire 
&  Cable  Co.;  relief  valve,  Mueller  Co 


SAN  DIEGO,  Cal.— Until  Oct.  3,  11 
A.  M.,  bids  will  be  received  by  the 
Public  Works  Officer,  11th  Naval  Dis- 
trict, foot  of  Broadway,  San  Diego, 
under  Spec.  No.  8062,  for  roof  cov- 
ering and  miscellaneous  building  re- 
pairs at  the  Naval  Operating  Base 
(Fuel   Depot)    San    Diego. 

Plans  and  speoiflcations  obtainable 
from  the  above  office  upon  deposit  of 
JIO.OO.  • 


BIDS   WANTED 

SAN  DIEGO.  Cal.— Until  October  1, 
11  A.  M.,  bids  will  be  received  by  the 
Public  Works  Officer,  Headquarters, 
11th  Naval  District,  Foot  of  Broad- 
way, K'an  Diego,  under  Spec.  No.  8063, 
for  painting  quarters  "A"  and  "B"  at 
the  Naval  Operating  Base  (Fuel 
Depot).  San  Diego. 

S-pecifications  obtainable  from  the 
above  office   upon  deposit  of  $10. 


PREPARING   WORKING   DRAWINGS 

LOS  ANGELES,  Cal.— Treasury  De- 
partment, Procurement  Division,  Pub- 
lic Works  Branch,  Washington,  D.  C. 
has  started  preparation  of  working 
drawings  for  the  new  working  post 
office  building  to  be  erected  at  Ala- 
meda and  Macy  St.,  Los  Angeles.  It 
will  be  a  four-story,  steel  frame  struc- 
ture, costing  approximately  $2,900,000. 
Oilhrrt  S.  Underwood,  member  of  the 
Federal  Board  of  Architects,  is  con- 
sulting architect  for  the  project.  The 
government  has  started  condemnation 
proceedings  against  the  Los  Angele.^ 
Union    Terminal    Co.,    on    whose    prop- 


erty  it    Ih  proposed   to  erect   the  build- 
ing. 


CONTRACT    AWARDED 

I'ASCf),  WiLHh— Newman  Broii..  Mc- 
.\llnnvllli>,  Oregon,  at  $469  awarded 
coiitrait  by  the  Treasury  Department 
Washington,  I).  ('.,  for  painting  plas- 
ter,  etc.,  at   the  Panco  post  office. 


CONTRACT    AWARDED 

ST.  .lOHNS,  Ore.— Adolph  Johnson. 
I'ortl.ind.  at  $489  awarded  contrail 
liy  the  Treasury  Department,  Wash- 
ington, D.  C,  for  painting  plaster, 
etc..   In  the  St.  .Johns  post  office. 


CONTRACT    AWARDED 

I'ETALITMA,  Sonoma  Co.,  Calif.— 
Pacific  Painting  and  r>ecoratlng  Co., 
•Itlt  Telegraph  Ave.,  Oakland,  at  $1.- 
090  awarded  contract  by  the  Treasury 
Department,  Washington,  D.  C,  for 
painting  the  piaster,  etc..  in  the  Pet- 
aluma  post  office. 


CONTRACT   AWARDED 

r'OItT?:RVILLE,  Tulare  Co.,  Cal.— 
Patterson  Bros..  20.19  Webster  Street, 
Oakland,  at  $S17  awarded  contract  by 
the  Treasury  Dept.,  Washington,  X>.  C. 
for  painting  plaster,  etc.,  in  the  Por- 
terville   post   office. 


CONTRACT    AWARDED 

PORTLAND,  Ore. — George  Isaikson 
Worcester  Bldg.,  Portland,  at  $7,495 
awarded  contract  by  the  Veterans' 
Administration,  Washington,  D.  C, 
for  alterations  to  Building  No.  4, 
Veterans'  Administration  Facility  at 
Portland. 


CONTRACT    AWARDED 

H.VNPORD.  Kings  Co.,  Cal.— Nick 
Hemmlnga,  627  38th  Ave..  Ssn  Fran- 
cisco, at  $675  awarded  contract  by  the 
Treasury  Dept.,  Wachington,  D.  C. 
for  Interior  and  exterior  painting  at 
the  Hanford  post  office. 


CONTRACT    AWARDED 

SANTA  ROSA,  Sonoma  Co.,  Calif.— 
Patterson  Bros.,  2059  Webster  Street, 
Oakland,  at  $920  awarded  contract 
by  the  Treasury  Dept.,  Washington, 
D.  C,  for  painting  plaster  in  the  San- 
ta Rosa  post  office. 


CONTRACT    AWARDED 

GRASS  VALLEY,  Nevada  Co.,  Cal. 
—Nick  Hemminga,  627  38th  Ave.,  San 
Francisco,  at  $1,150  awarded  contract 
by  the  Treasury  Dept.,  Washington. 
D.  C,  for  miscellaneous  repairs  and 
painting  of  Grass  Valley  post  office. 

CONTRACT    AWARDED 

PORTLAND,  Oregon— Otis  Elevator 
Co..  Washington,  D.  C.  at  $6,097  was 
awarded  contract  by  Veterans'  Ad- 
ministration, Washington,  D.  C,  for 
alterations  to  elevators  in  Building 
No.  4  at  the  Veterans'  Administra- 
tion   Facility,    Portland. 


Contract  Awarded 

POST  OFFICE         Cont.   Price.   $55,000 
SOUTH  PASADENA.  Los  Angeles  Co. 
One-story  U.    S.    Post   Office  building. 
Owner— United    States   Government. 
Plans  by  Supervising  Architect  of  the 

Treasury  Dept.,  Washington.    D.C. 
Contractor— Sarver  &•   Zoss,   1015  West 

Fourth  St.,  Los  Angeles. 

CONTRACT  AWARDED 

SAN    ySIDRO,    San    Diego   Co..    Cal. 

Jesse    B.    Worthington,    San    Diego. 

at  $1,289  awarded  contract  by  the 
Treasury  Dept.,  Washington,  D.  C 
for  painting  the  plaster,  etc.,  in  the 
Snn   Ysidro  post   office. 

Complete    bids    published    Sept.    11. 

Contract   Awarded 

POST  OFFICE         Cont.    Price.    $86,993 

CHANTS   PASS.   Oregon. 


I'lilti'd  .StaleH  Pout  Office  Building. 
Owner— United  Htateii  Government. 
Planii  by  BupervlMlng  ArehltccI  ■>t  the 

Treasury  Dept..   Washington,   D.C 
Contractor — Consolldalfwl    Kngr.   Corp., 

care  F.   D.   Hill     Co.,  Tk.  oina. 

BIdt  Wanted— To  CloM  Oct.  24,  1  P.M. 
POST    OFFICE  Cont.    |.'.U.«UII 

.MADERA.    Mad.-ra    Co..   Calif. 
United    States   po»t   Office    Building, 
owner— United    States   Government. 
I'liins  by  Supervising  yVrchltect  of  the 
Treasury  Dept.,   Washington,   D.C. 
I'lans    and    speclflcjitlons    obtainable 
from     Treasury     Department,     Wash- 


iigt' 


C. 


PREPARING  WORKING  DRAWINGS 
LOS  ANGELES,  Cal.— Treasury  De- 
partment, Procurement  Division,  Pub- 
lic Works  Branch.  Washington.  D.  C. 
has  started  the  preparation  of  work- 
ing ilrawingK  for  the  new  Federal  of- 
fice building  to  be  erected  at  Spring. 
Temple  and  Main  Sts..  in  Los  Ange- 
les. Gilbert  S.  Underwood,  a  member 
of  the  Federal  Board  of  Architect*,  Is 
consulting  architect  for  the  project. 
The  building  will  be  from  19  to  22 
stories  in  height,  will  cover  an  arei 
of  approximately  140,000  square  feet 
and  will  be  a  steel  frame  structure 
faied  with  granite.  The  cost  will 
amount  to  more  than  $8,000,00U.  an 
increase  of  $2,000,000  over  the  allo- 
cation made  available  in  the  second 
ileficieney  bill  signed  by  President 
Roosevelt  in  August.  The  site  has 
frontages  of  525  feet  on  Spring  and 
Main  Sts.  and  a  frontage  of  300  feet 
on  Temple  St.  Plans  will  be  complet- 
ed about  December  15  and  bids  for 
the  construction  of  the  building  will 
be  called  for  around  January  1,  the 
contract  to  include  the  demolition  of 
the  existing  post  office  and  several 
small  structures  on  New  High  Street 
.According  to  present  plans  the  main 
post  office  will  be  located  in  this  build 
ing  instead  of  in  the  working  post 
office,  as  was  originally  proposed. 
(7990) 

BIDS  OPENED 

ALCATRAZ  ISLAND.  Cal.— Follow- 
ing bids  received  by  U.  S.  Bureau  of 
Prisons,  San  Francisco,  for  building 
guard  tower  and  for  miscellaneous  al- 
teratioriB  to  buildings  at  the  U.  S. 
Penitentiary,   Alcatraz  Island: 

(A)  Leo   Epp.   4745  Geary  Street,   San 
Francisco. 

(B)  Fred   J.    Early,   Jr..   369  Pine   St.. 
San    Francisco. 

(C)  Wm.    Spivock,     544    Golden    Gate 
Ave.,    San    Francisco. 

Bids  were  taken  as  follows: 

(1)  for  building  one  steel  frame 
guard  tower  complete  on  roof  of  Bldg 
No.   82- 

(la)  alternate  to  Item  (1)  substitut- 
ing shatter-proof  glass  in  tower  half 
of  tower  instead  of  clear  double- 
strength  glass; 

(2)  alterations  to  Buildmg  No.  64, 
first  floor,  east  end.  to  complete  seven 
new  apartments; 

(3)  alterations  to  Building  No.  64, 
third  floor,  to  complete  one  new  apt.; 

(4)  alterations  to  Buiklings  Nos.  28 
and  4  to  complete  three  new  apart- 
ments; 

(4a)  alternate  to  item  (4)  same  83 
above  except  add  for  extension  of 
Bldg.   No.    86.   waiting  room  on  Wharf 

(5)  .alterations  to  Building  No.  84 
first  floor  center,  to  complete  nine 
new  single  rooms  and  stair  from  first 
floor  to  basement; 

(6)  alterations  to  Building  No.  64. 
first  floor,  west  end.  to  complete  four 
new  single  rooms: 

(7)  alterations  to  Building  No.  «4. 
first  floor,  west  end.  to  complete  five 
new  single  rooms;  ^.       ., 

(8)  alterations    to    Building    No,.  64. 
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bnildinK  the  walls  and  ceilings  of 
apartments  11-ft.  high  instead  of  li- 
ft, high  as  at  present:  (a)  (b)  (c)  (d) 
and  (ii  add  for  alterations  as  Indi- 
cated   in    specifications; 

IS)  placing  new  finished  floors  In 
tliree  apartments  and  transom  vent 
in  partition; 

(9n)  alternate  to  Item  (9)  substi- 
tuting oak  for  Oregon  pine  floors; 

(10)  alternate  bid  for  alterations  to 
Building  Xo.  64.  first  floor,  removing 
present  lavatories  from  basement  and 
placing  in  single  room  on  first  floor, 
(a)  (b)  and  (c)  add  for  alteration* 
as  imiicated  in  specifications. 

Complete   bids   follow: 

(A)  (B)  (C) 

(  1  )      J8.566         J7,243       $11. ISO 

(  la)    8.656  7.345         11.293 

(  2  )      12,432         13.233         15.897 

(  3   )     1.856  1.762  2,337 

(  4  )  5.290  6.255  6.653 

(  4a)     6.090  6,944  8,369 

(  5  )  2.890  4,358  3.779 

(  S  ) 1.145  1.747  1,616 

(  7  )  1,445  2.640  1.975 

(  8a) 210  1.800  160 

(  8b) 55  250  37 

(  8c) 155  770  140 

(  8d) 60  310  47 

(  8e) '       65  390  75 

(  9  ).._ 425  685      -  1.343 

(  9a)     505  875  1.600 

(10a) 750  707  850 

(10b) 370  342  413 

.(10c) 440  409  499 

Bids  taken  under  advisement. 


CONTRACT   AWARDED 

PREISCOTT.  Ariz.— Merrill  P.  Wil- 
son Co  .  Bona  Allen  Bldg.,  Atlanta, 
Ga.,  at  $2,000  awarded  contract  by 
the  Treasury  Dept.,  Washington,  D. 
C,  for  painting  the  plaster,  etc.,  in 
the  U.  S.  post  ofilce  at   Prescott. 

Complete   bids   publi-shed    Sept.    11. 


CONTRACT    AWARDED 

RENO.  Nev. — D.  Zelinsky  and  Son.s 
Inc..  163  Grove  St..  San  Francisco,  at 
$2,378  awarded  contract  by  Treasury 
Dept.,  Washington,  D.  C,  for  paint- 
ing the  plaster,  etc..  in  the  Reno  post 
office. 

Complete   bids   pTiblished   Sept.   11. 


Bids   Wanted — To    Close   October  24. 
POST  OFFICE  Cost,  $50,600 

MADERA.    Madera   Co..    Calif. 
U.    S.    Post  Office   Building. 
Owner— United    States    Government. 
Plajis  by  Supervising  Architect  of  the 
Treasury  Dept..  Washington.  D.C. 


Complete   Bid    Listing 

POST    OFFICE  Cost.    $85,800 

VENTURA.    Ventura  Co..   Calif. 

Two  -  story  post  office  building.  129x 
93  feet  (concrete  walls,  expose:! 
concrete  exterior,  tile  roof,  vaults, 
concrete  piles,  marble  and  tile 
work,  ornamental  iron,  skylights. 
one-pipe  low  pressure  steam  heat- 
ing  system,    etc.) 

Owner— United    States   Government. 

Plans  by  Supervising  Architect  of  the 
Treasury  Dept..  Washington.   DC 

Low   Bidder— Wesco  Const.   Co.,    2.0»n 
Hyperion  Ave.,  Los  Angeles,   $98,- 
900.00. 
Complete  bids  follow: 
Wesco  Const.  Co..  Los  Angeles:  $98- 

900;    (Alt.   A)   deduct  $5,500;    (Alt.    B) 

deduct  $300. 
Contracting  Englneer.s.   Inc.,   L.   A.: 

$106,000:   (Alt.  A)  $6.n00:  (Alt.  B)  $100. 
Hari-ey     A.     NlchoKt.     Los     Angeles: 

$110,145:  (Alt.  A)  $6,000;   (Alt.  B)  $300. 
Schuler  &  McDonald.  Oakland:  $133- 

000;    (Alt.    A)   $4,000;    (Alt.   B)   $200. 


BIDS  OPENED 

FARALLON  ISLANDS.  Cal.— Ham- 
mer-Bray Co..  26th  Ave.  and  E-12th 
St.,  Oakland,  at  $823.70  submitted  the 
only  bid  received  by  the  public  Work." 
Officer.  V.  9.  Navy  Yard.  Mare  Island, 


for  furnishing  and  installing  5  oil 
burning  stoves  complete,  including 
piping,  flue  connections  and  fuel  tank 
at  the  U.  &.  Naval  Direction  Finder 
Station,    Farallon    Islands;    Spec.    No. 


BIDS  WANTED 

VALLEJO,  Solano  Co.,  Cal.— Until 
October  IS,  12  M.,  bids  will  be  received 
liy  the  Custodian  of  the  Vallejo  Post 
Office  for  a  lawn  sprinkling  system. 
J.  J.   Madigan.   Postmaster. 


Bids  Wanted  —  To  Close  October  28, 
1:00   P.    M. 

POST  OFFICE  Cost,   $ 

HAYWARD,  Alameda  Co.,  Calif. 
United   States   Post   Office   Building. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect.  Treas- 
ury Dept..  Washington,  D.   C. 
One  set  of  plans   and   specifications 
obtainable   from    the    Supervising   Ar- 
chitect,      Treasury      Dept.,       without 
charge   to   prospective   bidders. 

Sub-Contracts  Awarded. 

MINT  Cont.    Price,    $935,000 

SAN  Ji'RANCISCO.  Duboce  Ave.,  Her- 
mann, Buchanan  and  Webster  Sis. 

Four  -  story  structural  steel  frame 
mint  (207.9x185.1  feet)  reinforced 
cocrete  floor  slabs;  exterior  con- 
crete walls  with  stone  or  terra 
cotta  facing:  reinforced  concrete 
vaults,  composition  or  asphalt 
block  roofing,  5-in.  steel  studded 
plaster  partitions,  special.  lighting 
fixtures,  elevators,  vault  doors). 

Owner — United  States  Government. 

Plans  by  Supervising  Architect  of  the 
Treasury  Dept.,  Washington,  D.C. 
and  Gilbert  S.  Underwood,  408  S. 
Spring  St..    Los   Angeles. 

Contractor — Clinton  Construction  Co.. 
923  Folsom  Street. 

Hollow  Metal — Fire  Protection  Prod- 
ucts Co.,    1101   16th   Street. 

Ornamental  Iron  and  Steel — F.  Kern 
&   Sons.  517  6th  St. 

Ornamental  Aluminum  and  Bronze 
Windows  —  Federal  Ornamental 
Iron  &  Bronze  Co..  ICth  St.  and 
San   Bruno  Ave. 

Paintine— D.  Zelinsky  &  Sons.  Inc.. 
165   Grove   Street. 

Vaults — Hermann  Safe  Co..  Howard 
and  Main  Streets. 

Sheet  Metal — Guilfoy  Cornice  Works. 
1234  Howard  Street. 

Roofing— Alta  Roofing  Co..  976  Indi- 
ana   Street. 

Architectural  Terra  Cotta — Gladding. 
McBean  &  Co..  660  Market  St. 

Stone — McGilvray  Raymond  Corp.,  3 
Potrero  Avenue. 

Tile— Sunset    Tile  Co..    2219   Irving   St. 

Overhead    Doors — Price  Bldg.    Special- 
ties  Co.,    683    Howard    Street. 
Other    suVj  -  contracts    awarded     re- 
ported  AugUKt   20  and   September  3. 


Complete   CId    Listing 

POST   OFFICE  Cost.    $49,000 

BAKER,    Oregon. 

United  States   Post  Office  Building. 
Owner — United    States   Government. 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept..   Wa.shington,  D.C. 
Low   Bidder — Hoffman   Const.   Co.,   71.''. 
SW   Columbia,    Portland,    $48,830. 

Complete   bids  follow: 

Hoffman  Const.  Co.,  Portland:  $48.- 
834:   Alt.   A.   add  $1,679_ 

MaoDon.ild  Const.  Co..  St.  Louis: 
$49,155:   Alt.   A.   add  $350. 

Dougan-Hammond  Const.  Co.,  Port- 
land: .$52,885;  Alt..  A.  add  $1,000. 

9^  HOSPITALS 

SITE    SELECTED 

BELLINGHAM,  Wash.  —  Reported 
T'nited  SttatcB  Public  Health  Service 
has  selected  site  at  Bellingham  for 
erecting  West  Coast  Psychiatric   Hos- 


pital   to    cost    $2,225,000.      Funds    have 
not  yet  been  appropriated. 


Sub-Bids  Wanted 

FLATS  Cost,    $14,000 

SAN    FRANCISCO.     23rd    and   Jtidah. 
Two    flats    (4    rooms    and    1    tile    bath 

each)     stucco    exterior,    hardwood 

floors,   gas  hot   air  heat 
Owner— Withheld. 

Architect— D.    E.  Jaekle,   126  Post  SI. 
Contractor— Carl  Olson,  1495  18th  Ave. 
The    contractor    is    taking    sub-bid^ 
on  all   portions  of  the  work 


BIDS  OPENED 

LOS  ANGELES,  Cal.— Concrete  En- 
gineering Co.,  1450  Mirasol  St.,  Los 
Angeles,  submitted  low  bid  to  the  Los 
Angeles  county  supervisors  Sept.  23. 
at  $15,596  (using  steel  frame  screens 
and  bronze  wire  cloth)  for  screening 
exterior  windows  of  the  new  acute 
unit  at  the  General  Hospital.  1200  N. 
State  St..  Lob  Angeles.  The  bids  were: 

Concrete    Engr.    Co..    Proposal    A 

Concrete  Engineering  Co..  Proposal 
A  (steel  frame  screens).  (1)  with 
bronze  wire  cloth,  $15,596:  (2)  with 
aluminum  wire  cloth,  $16,065;  (3)  with 
Inconel  wire  cloth,  $19,845.  Proposal 
B  (aluminum  frame  screens)  (1)  with 
aluminum  wire  cloth,  $19,669;  (2)  with 
Inconel  wire  cloth.   $22,413. 

Felix,    Krueper    &    Co.,    (1)    $18,373; 

(2)  $19,600-    (3)    $22,700.     Proposal    B. 
(1)    $25,800;'   (2)    $28,900. 

Automatic  Tension  Screen  Co.,  Inc., 
Proposal  A   (1)   $21,635.75:    (2)   no  bid: 

(3)  $25,900.     Proposal  B,   no  bids. 


PREPARING    PLANS 

R.\N  PEDRO.  Los  Angeles  Co..  Cal. 
— G.  G.  Dowey.  140  Wapello  Lane. 
Altadena.  is  preparing  plans  for  a  hos- 
pital building  to  be  erected  in  San 
Pedro  for  Dr.  Forrest  E.  Dowey  and 
a.ssociated.  3158  Wilshire  Blvd.,  Los 
Angeles.  Upon  completion  of  plans, 
bids  will  be  taken  by  Carl  Fishburn 
who  makes  his  headquarters  at  Dr. 
Dowey 's  office  in  Los  Angeles.  The 
building  will  be  a  reinforced  concrete 
structure  and  will  provide  about  lOo 
beds.     Cost   estimated  at   $150,000. 


To   Be   Done    By   Day's   Work. 

ALTERATIONS  Cost.  $1000 

OAKLAND.  Alameda  Co..  Cal.     Haw- 
thorne and  Webster  Streets. 
Alterations   to   nurses'   home. 
Owner  and   Builder — Merritt   Hospital. 
Architect — Not   Given. 


BIDS    WANTED 

KERN  COUNTY.  Cal.— Until  Oct.  7. 
11  A.  M.,  bids  will  be  received  by  the 
Kern  County  Board  of  Supervisors. 
F.  E.  Smith.  County  Clerk.  Bakers- 
field,  for  installing  steam  heating  and 
hot  water  system  In  the  Keene  Pre- 
ventorium at  Keene,  Kern  County. 
Plans  and  specifications  prepared  by 
Architect  Edwin  J.  Symmes,  215  Hab- 
erfelde   Bldg.,    Eakersfield. 

Specifications  may  be  obtained  at 
the  office  of  the  architect  on  deposit 
of  $10.00.  • 

12—      POWER  PLANTS 


ENGINEER    APPOINTED 

PALO  ALTO,  San  Mateo  Co.,  Cal.— 
City  Council  has  commissioned  Lester 
S.  Ready,  San  Francisco,  consulting 
engineer,  to  make  a  survey  to  deter- 
mine the  cost  of  building  a  plant  cap- 
able of  generating  the  city's  entire 
electric  power  requirements. 


COMPLETE    BID    LISTING 

MARE  ISLAND.  Calif.— Foundation 
Waterproofing  Co.  and  Joseph  Casey. 
Chicago,  at  $36,137  (as  previously  re- 
ported) submitted  low  bid  to  Bureau 
of  Yards  &  Docks.  Navy  Dept..  Wash- 
ington,  D.   C,   Sept.    18   for  re-setting 


PACIFIC    CONSTRUCTOR 
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,wo  liollers.  con»i8tlnK  of  the  removul 
rbniu'r  siltlnK.s,  rMMng  two  bolRT« 
'(  „pproxlmatoly  IflOO-hp.  I'arh.  new 
settliKH  with  nlr-ooUd  wi.IIk  and  -'l ' 
,ur  "nanceM,  nt  Central  fowcr  IM.u  t. 
N„v.v  Yard.  Mare  Island,  under  hp.c 
No.    S033.  „  ^„ 

Koundnllon     WuterprooflriB    Co. 

and  JOS.  P.  Casey,  Chlcago..$^C.l.t. 

C    C.   Moore  Co..   S.   P "•»!;« 

,.,n-,..t  &  H'lP.  S.  F     . 

Herman    Law.sen,    ».  1* ■- ''•'" 

General    En^r.    &    Prydoek    Co.. 

San    Francisro    '»••'■' 

COMPLETE    BID    LISTING 

N.WAJO    C.vriTAL.    N.    M.  -  I' ■    '  " 

banUs    Morse   &   Co..    New    York    City 

JS8.510     (as     previously     reported) 

with     -ilternate     deduction     of     »2.6t)0. 

ubmltted  low  bid  to  'l;«  '»;5'°J,."h' 
nartment.  I'urobasinK  tJlTlcer.  Wash- 
Cton!  D  C  .  Sept.  HI.  under  Proposal 
9?  for  furnishing,  and  InstalllnB  D  e^ 
'el  electrle  generating  e.iu.pmen^  for 
the  Navajo  Capital  power  plant.  N.  M. 
Complete  bids  follow; 
Fairbanks.  Morse  &  Co  N^w  York 
Citv    $38,511)   alternate,  deduct   $2,660. 

Oi'oper   Bessemer   Co..    Ml.    Vernon, 
Ohio:    $45,620  alt.,  deduct   $4J50. 

Industrial     Power     Equipment     Co 
Baltimore.    M^l.:    $46,661    alt.,    deduct 

'' Forney    Engr.     Co..    Dallas.    Texas: 
$51,630  alt.,  deduct,   $4,700^ 

Stearns  Rogers  Mfg.  Co..  Denver. 
Colo.:    $52,000  alt.,  deduct.    $2,000. 

LOW    BIDDER  _,      ,    . 

M\RE  ISI-AND.  Cal.— Ideal  Electric 
Mfg  Co  Mansfield.  Ohio,  at  $99,870 
Submitted  low  bid  to  the  Navy  Dept., 
Bureau  of  Yards  &  Docks.  W.a«hmg- 
ton  D  C,  for  furnishing  tour  600- 
kw.'  motor-generator  sets  and  switch- 
boards at  the  Navy  Tai-d,  Mare  Is- 
land;  Spec.    No.    7992. 

Second  low  bid  was  submitted  by 
Fairbanks.  Morse  &  Co..  New  York 
City  at   $102.780^ ^ 

COMPLETE   BID   LISTING 
NAVAJO  CAPITAL.  N.  M.— Industrial 
Heating   &   Engineering   Co..    Milwau- 
kee, Wis.,  at  $56,632.  as  previously  re- 
ported,   submitted   low   bid   to   the  In- 
terior Department.  Purchasing  Officer. 
Washington.    D.    C,    Sept.    19,    under 
Proposal    897.    for     furnishing     boilers 
and  auxiliary  equipment  for  the  Nav- 
ajo Capital   power  plant. 
Bids  were  taken  as  follows: 
Alt.   a,   deduct;   Alt.   b.   deduct;   Alt. 
c,  deduct;  Alt.  d.  add:  Alt.  3,  ad. 

Complete   bids   follow; 
Industrial  Heating  &  E^igineering  Co.. 
Milwaukee.  Wis.:  $56,632:   (a)  $13.- 
340;  (b)  $;!020;  (c)  $880;  (d)  no  bid; 
(e)    no   bid. 
Garv   Plumbing  &  Heating  Co.,   Gary. 
';  "pa.:  $62,850:   (a)  $12,600;  (b)  $2350; 

;  (c)    $500;    (d)    $2950:    (e)    $2000. 

Industrial  Piping  &  Engr.  Corp..  Bal- 
timore.   Md.:    $63,949:    (a)    $14,700; 
(b)    $2700;    (c)    $690;    (-1)   $1200:    (e) 
$800. 
Frederick   Page  Contracting  Co..   New 
I  Y'ork  City:  $68,632;  (a)  $15,689:  (b) 

i  $2888;  (c)  $630;   (d)  $3280;   (e)  $2200 

Economy    Plumbing     &    Heating    Co- 
Chicago.    111.:    $73,000:     (a)    $9070; 
(b)  $2650:  (c)  $527;  (d)  no  bid;  (e) 
no  bid. 
Industrial  Power  Equipment  Co..  Bal- 
timore.   Md.:    $76,361:     Ce)    $16.00"- 
(b)   $1600;   (c)   $550;    (d)   $2500;   (e) 
$1700. 
Forney  Engineering  Co.,   Dallas,  Tex.: 
$78,246;    (a)    $16,300;    (b)    $3400;    (c) 
$350;   (d)   $2100:    (e)   $400. 
E   Keeler  Co..  Williamsport.  Pa.:  $78.- 
257;     (a)      $16,384;     (h)    $2790;      (c) 
$606:    (d)    $340;   (e)    $227. 
l.ohman    Bros.,    Los    Angeles:    $79,700: 
(a)  $15,000:  (b)  $2800:  (c)  $600:  (d) 
$3000;  (e)  $2300. 


II     S..nd    Co..    Inc..     New    York     City: 
■    $7!I8'J0;    (a)    $16,000:    (b)    $2500;    (c) 
$3r.'j;    (il)    $2000;   (e)   $1400. 

13—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

BIDS    WANTED  r-    i       tin 

SAltSALITO.  M.arln  Co..  f;"';"""" 
til  Oct  1.  8  P.  M..  bids  will  be  le- 
celvcd  bv  the  Sausallto  City  Council. 
W  7.  Tiffany.  City  Clerk,  for  th.- 
laving  and  installing  of  guaranteed 
I'ABCO  linoleum,  Jaspe  type  i«  an<i 
•  (,   gauge.   In  the  public  library. 

.Speelflcallons  obtainable  from  above 
office. 

BIDS    WANTED 

SAN  KAKAEL.  Maiin  Co.,  <■.!.- 
Citil  Ocfber  7.  8  P.  M..  bids  will  be 
received  bv  the  San  Rafael  City  Coun- 
cil Eugene  W.  Smith.  City  Clerk,  tor 
roofing  the  San  Rafael  Municipal 
Baths  Building  and  City  Hall 

Specifications  obtainable  from  the 
above  office. 


Co»t.   $4000 
.    Cal.      No 


roornn)     and 


4*m  M' 


COMMISSIONED    TO    PREPARE 

l.l^S^ANOKLES.   Cal.-J.   H.   mvie.^ 
structural    engineer,     O  c  c- a  n    Cente. 
Bldg.,    Long    Beach,    and    Geo.    Kah.s^ 
■irchitect.    1224    Linden    Avenue.    Long 
Beach      have    been     commissioned     to 
prepare  plans  for  a  2-story  and  base 
ment     Veterans'   Memorial   building   to 
he    biiilt    at    the    northeast    corner    of 
.'Kth  and  Alamitos  Sts.     It  vyiU  cove 
.in    area   of   134x144   ft.     The   basemeiit 
will  contain  kitchen,  lounge  and  stor 
age  rooms;  first  floor  will  haN^  an  au- 
ditorium to  seat  600  people,  offices  and 
toilets,   ami   the  second   floor  will   con- 
tain   offices,     toilets,     kitchens,    halls, 
etc       Construction    will    be    of    frame, 
reinforced  concrete  exterior  walls,  etc. 
Estimated    cost    $250.000. 

riTY  hITI'^'fiRE  house     $15,000 
CORNING.   Tehama  Co..   Cal. 
Two-storv  concrete    building   to   house 
citv  offices  and  fire  house;  1st  floor 
concrete;  2nd.  linoleum  over  wood; 
steel    sash,    steam    heating    plant, 
composition   roofing, 
owner— City   of   Corning. 
Architect-W.     E.      Coftman.      Forum 
Bldg..   Sacramento. 
Application  has  been  filed   with   the 
PWA  for  aid  in  financing. 

CONTRACT   AWARDED 

SAN  FRANCISCO— West  Coast  Wire 
"<:  Iron  Works,  861  Howard  St..  at 
$1'>7  awarded  contract  by  the  Depart- 
ment of  Public  Works.  City  Hall,  for 
removing  existing  Kalamein  door  and 
installing  new  sheet  steel  and  g.ass 
door  and  side  panel  on  the  fifth  floor 
of  the  Hall  of  Justice  passenger  eleva- 
tor. 

BOND    ELECTION 

MILL  VALLEY.  Marin  Co..  Cal.— 
Mill  Vallev  City  Council  has  set  Nov. 
5  as  the  date  of  an  election  to  vote 
JSO  000  in  bonds  to  aid  in  flnancine 
con'struction  of  the  new  city  hall  es- 
timated to  cost  $54,000.  The  city  will 
ask  for  a  government  grant  of  ?.;■!.- 
000. 


Contract  Awarded. 

ui:smi>i;nci% 

OAKL.VND.    Alameda    C' 

323:1    Florida    Stra*-!. 
One-»tory    residence    (6 

garage, 
owner— A.     H.    l*ekin».    44S1     Mor«gii 

Road,  Oakland. 
Architect— Not  Given. 
c;ontractor— <;.   W.   Leekln" 

aga  Kond,  Oakland. 

To   Be   Done   By  Day't  Work. 
RE.SIDENCE  Com.  $2. "OH 

PALOMAR  PARK.  San  Mateo  Count;. 

Cal.    Palomar  Drive. 

ResWence.  

owner  and   Builder— Charles   WIlliaiiiK 

732  Neuchatel.   Burllngame. 
Architect— Not   Given. 

Contract    Awarded. 

RESIDENCES  &  GARAGE  $3200 

OAKLAND.     Alameda    Co..     Co.      No. 

7X14    Outlook    Avenue. 
One-story  residence  (5  rooms)  and  ga- 

Owne'r— A.   F.   Holloway.   7621   Foothill 

Blvd..    Oakland. 
Archltect-Not    Glven^ 
Contractor— K.  A.  Johanson.  2832  76tli 

Ave..   Oakland. 


RESIDENCES 


Contract  Awarded 
RESIDENCE 
FRESNO.    Fresno    Co 

vada  Street. 
Residence. 

Owner— W.    S.    Johnson. 
Architect— Not  Given. 
Contractor— J.    L.    Scherer. 
St.,  Fresno. 


Cost.    $2,500 
Cal.     3744    Ne- 


2909    Olive 


Contract  Awarded. 

RIOSIDENCE  Cost     J3000 

BERKELEY.  Alameda  Co..  Cal.  >o. 
491    Vincente   Street. 

one-story    frame   residence    (5   rooms) 

owner  -  Lyman  H.  North.  505  Vin- 
cente St..   Berkeley. 

Architect— Not   Given. 

Contractor-D.  W.  Parks.  2536  63rd 
Ave..    Oakland. 

To   Be   Done  By  Day's  Work. 
RESIDENCES  Cost.   $3000  ea^h 

SAN  FRANCISCO.     &  Cayuga  St.   85. 

110  and  135  E  Mt.  Vernon  St. 
Three   one-story  and  basement  frame 

residences.  ^ 

Owner-Stoneson    Bros.,     1630     Ocean 

Ave.     San   Francisco. 
Architec't-C.   F.    Strothoff.    ,c   Owner. 

To   Be  Done  By  Day's  Work 
RESIDENCE  Cost    $5250 

OAKLAND.     Alameda    Co..     Cal.     No. 

3726  Elston  Avenue. 
One-story    residence    (6   rooms). 
Swner  and   Builder-J.   W.   Scammell. 

424    Scenic   Ave..   Piedmont. 
Architect— Not  Given. 

Contract    Awarded. 

RESIDENCE  COSJ,    »3000 

OAKLAND.    Alameda    Co..    Cal.      No. 

9812   Olive   Street. 
One-story  residence  (5  rooms)  and  ga- 

D^vner— w-  •••   Dickson.   1512  Magnolia 

S't..  Oakland. 
Aiihitect — Not  Given. 
Contractor-A.    L.    Moen.    4201    E-16tn 

St..   Oakland. 

To  Be  Done  By  Day's  Work. 
RESIDENCE  cost.  $3000 

SAN    FHANCISCO.      E    Forty-second 

Ave    275  N  Geary  Street, 
one-story    and    basement   frame   resi- 

Ownlr&'Builder-C.   O.   Blincoe.   2663 

15lh   Ave..   San   Fianclsco. 
Architect— Not   Given. 

Rt:SUDKNCE^''°^'"'c;st.    $3000 

SAN  PR  VNCISCO.  SE  Whipple  St. 
and  Moneta  Way. 

One-story  and  basement  frame  resi- 
dence. _     , 

Owner  and  Builder— Lorenio  Besio. 
450  Lisbon  St..  San  Francisco. 

Architect— Not  Given.  ,.   ^ 
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rifpariiiir  W    rking  Drawings 

COTTAGK  Cost.    J5000 

SANTA  ROSA.  Sonoma  Co..  Cal. 
Six-ro^in  cottage,  wood  frame,  shingle 
ri>of.  hardwood  doors,  gas  heating 
system,  etc. 
Ownei^Mrs.  John  Maroni. 
Architect— J.  I.  Easterly.  310  Exchange 
Bank   BIdg.,    Santa  Kosa. 
Bids  will  be  asked  shortly. 


Contract    Awarded 

RESIDEXCK  jost,    $:f.500 

BURLIN'G.MIE.    San    W.iteo   Co.,    Cal. 
Lot   14   Block   12.   Burling.-imb  Ave. 
Residence. 

Owner— John  J.  Heffernan. 
Architect— Not  Given. 
Contractor— J.  B.  Oswald.  760  EI  Cer- 
rito. 


Contract  Awarded 

RESIDENCE  Cost,   $3,000 

SAX   MATEO.    San   Mateo   Co..    Calif 

Twenty-third   Avenue. 
Residence. 
OH-nei^Mrs.    Pauline   Sparrow,    113  3 

Douglas. 
Architect — Not  Given. 
Contractor— Martin  Petersen,  40  Anita 

Road. 


Sub-ContracTS    Awarded 
RESIDENCE  Cent.    Price.    $15.er,0 

SAN   FRANCISCO.     Sherwood   Forest. 
Two  -  story  and  basement  frame  and 
stucco    residence    (9    rooms   and    3 
baths)  asbestos  shingle  roof,  wood 
sash,    gas    heating    system,    hard- 
wood floor.s.   tile  baths,  etc. 
Owner— B.   L.   Lechens. 
Architect — Harold    Stoner,    West   Por- 
tal and  Portola  Drive. 
Contractor— G.  P.  W.  Jensen    320  Mar- 
ket Street. 
Lumber  — Loop    Lumber  Co.,    Central 

Basin. 
Millwork— Anderson    Brothers    Planing 
Mill   &    Mfg.  Co..   Quint  and   Cus- 
ter Streets. 
As     previously     reported.     Vannucci 
Bros..   375  Bayshore   Blvd..   have  been 
awarded  excavating  and  concrete. 


To   Be   Done   By  Day's  Work. 

RESIDENCES  Cost,    $3,000    each 

BELLE  HAVEN.  San  Mateo  Co.,  Cal 

Almanor  Street. 
Three   residences. 
Owner   and    Builder— D.    D.    Bohanoi. 

.')25    Dorchester   Road,    San    Mateo. 
Architect— Nnt   Given. 

Contra;t   Awarded 

S^f.'J'^-'*'^^  *   GARAGE  Cost.   $6,000 

FRESNO.  Fresno  Co.,  Cal.  603  Cam 
bridge. 

Renldence  and  garage. 

Owner— Alma    E.    Miller. 

Architect— Not  Given. 

Contractor— A.  F.  Lambert.  1576  Pop- 
lar   Ave.,    Fresno. 

Sub-Contracts    Awarded 

^f^^^J^"^^^  f^'"*'.   »5000  each 

SAN  FRANCISCO.  W  Thirty-second 
Avenue   N   Rlvorla   Street. 

Fifteen  one-story  and  basement  frame 
v.."^^.^''°  '■^-'Iden'-es  (six  rooms 
each)  tile,  composition,  shake  and 
shingle  roofs,  wood  sash,  hard- 
wood floors,  gas  hot  air  heating 
system,  canvas  walls,  etc 

f^ner  and  Builder  -  s.  Young  117 
Montgomery   Street 

Architect— c.  o.  Clausen.  746  46th  Av- 

'^"'3%';7,^.    '^"""^'    "^   Montgom- 
Lumfcer-AlU^n    A    Dcttn  mn    Lumb^.- 

Co..    2000    Evans    Avenue 
Concrete  and   Pla.ter-Vannuccl   Bro- 

3VD  Bayshore  Blvd 

""co  "Tfd"^"..?*.^!.'"^  *  Ventilating 

Co..  Ltd..  557  4th  Street. 
Flooring— E.   Johnson.   545  ^rch  St. 


Contract  Awarded. 

RESIDENCE  Cost,  $4000 

SAN  FRANCISCO.      E  Douglas  St.   73 
S  Eighteenth  Street. 

One-story   and   basement   frame   resi- 
dence. 

Owner— E.   Keegan.   104  VIcksburg  St. 
.San   Fr.incisco. 

Architect— Not  Given. 
Contractor— A.  and  B.  Quinn.  229  Do- 
lores St.,  San  Francisco. 

Contract  Awarded. 

RESIDENCE  Cost.    $10,453.38 

HILLSBOROUGH.      San      Mateo    Co., 

Cal.     Santa  Inez  Avenue. 
One    and     one-half-story    frame    and 

stucco    residence    (7   rooms   and    3 

tile    baths)    hardwood    floors,    hot 

air  heating,  wood  sash,  shake  roof 
Owner— Henry    Levy.    505    Burlingame 

Ave.,  San  Mateo. 
Architect— Samuel  Lightner  Hyman  & 

A.     Appleton,      68   Post   St.,     San 

Francisco. 
Contractor  —  Lengfeld  &  Olund    Ltd 

220  Third  Ave..   Run  Mateo. 


To   Be  Done   By  Day's  Work. 

ALTERATIONS  Cost     S2nni, 

OAKLAND,    Alameda    Co..    Cal'   '  No 

741-749    E-Twelfth    Street. 
Alterations    to    residence. 
Owner  and  Builder— M.  C.  Hale   739  E- 

12th    St..    Oakland. 
Architect— Not   Given. 


To   Be   Done   By  Day's  Work 
RESIDENCES  Cost.   $4,000   each 

SAN    FRANCISCO.      SE    30th    Avenue 

and    Kirkham   Street 
Three   one-story   an-d    basement    fram= 

residences. 
Owner  and   Builder  —  Henry   Doelger 

Builders,    Inc.,    320   Judah   Street. 
Architect— Not   Given. 

Preparing  Plans— To  Ask  Bids  Shortly 
RESIDENCE  Cost     111  OOfi 

LOS  ALTOS.  Santa  Clara  Co  I  cll 
One-story  and  basement  Monterey 
Colonial  residence  (8  rooms  and  3 
tile  baths)  heavy  shingle,  roof 
linoleum  and  oak  floors,  gas  hot 
air  heat;  air  conditioning:  wood 
sash,  brick,  wood  and  plaster  ex- 
terior. 
Owner— Withheld. 

Architect— D.  E.  Jaekle.   126  Post  St 
San  Francisco. 


Sr^V,^??   '^°  ^«  Awarded 

RESIDENCE  cost     M  "on 

BERKELEY.    Alameda    County,    c\t 

Two-story  frame  residence  (6  rooms 
2  baths,  rubber  and  asphalt  tilej 
pine  flooring,   gas  heating  system 

Ownp?'  J.*"  '"'2'''"'  ""'"Sle  roofing.      ' 
Owner — Farnuhar. 

Architect-Warren  C.  Perry,  260  Cal- 
fornm    St..    San    Francisco. 

o'fn    «r'^r,  ^!<=««e"se'-.    il07    Lin- 
torn   .St.,   Berkeley. 

senge"r'"unlh"''"   K''  '^^^^'•'Jed    Mr.    Me.s- 
.senger  within   a  few  days. 

To   Be   Done    By   Day's  Work 
RESIDENCE  »vorK 

•''^^s^v^irt?--  --"-i''- 

""Ven^cT   '"''    '"">^^''"'    f-^n^e    resi- 

"rchn;;f-?-  ,^°^r°"' ''"  '"»>  ^ve. 

enue  Clausen,  746  46th  Av- 

To   Be    Done    By   Day'.   Work 
RESIDENCE  ^ 

'^Va^™^-^---:''«oT 

One.,t^o^ry   and    basement    frame   re..i- 


To   Be    Done    By    Day's   Work 

RESIDENCE  "^  c^.t     $4  00 

SAN    FRANCISCO.     W    30th    Ave     2 

S  Lawton. 
One-story   and    basement    frame   resi 

dence. 

320  Judah   Street. 


Sub-Contracts   Awarded  i 

RESIDENCES  Cost     $7  93rJ 

SAN   FRANCISCO.     S  Vallejo  146   'w 

and  216  E  Kearny  Street. 
Three   one-story  and    basement   frame 

dwellings. 
Owner— Katherine    Clark,    451    Vallelo 
Architect— Not  Given. 
Contractor— Michael  and   Bomcrer    76" 

De    Haro    Street. 
Plumbing— George  Rehn,   1919  Mission 
Concrete— Bay    Cone.    Co..    365    Ocean 

Avenue. 
Millwork— J.    L.    Sage.    319    Bayshore 
Rough    Lumber  — Smith    Lumber   Co 

Fourth    and   Channel    Sts, 


To    Be    Done    By   Day's   Work 

o?S^°™'^'=  Cost,    $4,000 

SAN    FRANCISCO.     E    31st    Ave.    100 
S   Irving   St. 

One-story   and    basement   frame   resi- 
dence. 

Owner— Henry  Doelger,   Builder,    Inc 
320  Judah  Street. 


Contract  Awarded 

RESIDENCE  Cost.    $6,500 

SAN  MATEO.  San  Mateo  Co.,  Calif. 
Aragon    Tract. 

U-^ -story  frame  residence  (6  rooms,  2 
baths  and  lavatory)  French  Pro- 
vincial type;  shake  roof,  gas  heat- 
ing sy.^item,  wood  and  steel  sash, 
tiled    baths,    hardwood    floors,    etc. 

Owner— Mr.  Glascow. 

Architect  —  Mario  Corbett,  Benjamin 
Franklin   Hotel.   San  Mateo. 

Contractor  —  Mooney  and  McDonald. 
Burlingame.  • 


Sub-Contracts   Awarded 

RESIDENCE  Cost,    $10,500 

SACRAMENTO,   Sacramento  Co.,  Cal. 

1316  46th  Street. 
Two    -    story   frame    and   stucco   resi- 
dence. 
Owner— Dr.   Wm.    J.   Van  Denberg. 
Architect — Not  Given. 
Contractor— C.  J.   Hopkinson.  1810  28th 

St..   Sacramento. 
Plumbing— A.    W.    Sweet,   112  W.  Bas- 

spttlaw  Ave..   North   Sacramento. 
Heating,   Sheet   Metal,   Furnace — Wag- 
ner's   Sheet   Metal    Works.    2900    M 
St..    Sacramento. 
Concrete— Carl    R.    Fiedler.    2631    30th 

St..   .Sacramento. 
Steel   Sash— Soule  Steel  Co.  1750  Army 

St..    San    Francisco. 
Lumber— Diamond    Match    Co..    Chico. 


Contract   Awarded. 

RESIDENCE  Cost,    $2000 

EAST   PALO   ALTO,    San   Mateo   Co., 

Cal.     No.   4   Euclid   Place. 
Residence. 
Owner  —  R.    M.    Adkins.    537   Additon 

Ave.,    Palo   Alto. 
Architect — Not   Given. 
Contractor  —  E.   C.   Hill,   844  Addison 

Ave.,  Ualo  Alto. 

Sub-Contract    Awarded 

RESIDENCE  Cost,    $20,000 

SAN  FRANCISCO.     Seacliff. 

Two  -   story  and  basement  frame  and 

stucco   residence    (9    rooms   and    3 

baths)  tile  or  slate  roof,  hardwood 

floors,   tile  baths,   etc. 

Owner  and  Builder— M.  A.  Little  BIdg. 

Co..    107  24th  Ave. 
Architect— Masten   &   Hurd.    233   Post. 
Plumbinfl— Geo.  Rehn.  1919  Mission  St. 
Sub-bids  are  being  taken  on  all  oth- 
er  portions   of  the  work. 
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Contract  Awarded. 

RESIPENCK  Cost,    J7000 

BURLINCAiMK,    San    Mateo   Co..    Cal. 

Lot   2a   Hlk    1.1   HH    Alvarado  Ave. 
Renldencc. 
Owner— Karl  T.    Mooncy.    14C4    Burlln- 

Kamc  Ave..    Burllngame. 
Architect— Nut    Clven. 
Contractor— Moonoy    &    McDonald. 


Sub-Contracts    Awarded. 

RESIDENCES  Cost.   $4000  each 

SAN    FRANCISCO.       S    Shawnee     St. 

W  Cayuga  Street. 
Three  one-story  and   basement  frame 

and   stucco  residences   (5  rooms,    1 

bath)   hardwood  floors. 
Owner  and  Builder  —  Stoneson  Bros., 

IG.'iO    Ocean    Ave..    San    Francisco. 
Architect— Charles    F.    StrotholT,    227J 

LSth   St..    San   Francisco. 
Millwork  —  National    Mill    &    Lumber 

Co..  230  California  St. 
Concrete    and    Plaster — Star    Concrete 

Co..   101   France  St. 
Roofing — James    Cantley    Rooflng    Co., 

60(i   Mission   St. 
Plumbing— Security    Plumbing    Supply 

Co.,    16.57    Market    St. 
Wiring  —  Arc  Electric  Co.,  4792  Mis- 
sion Street. 
Painting — Frank   Hanson,    1222  Naples 

Street. 
Heating— Atlas  Heating  &  Ventilating 

Co.,   Ltd..   557  4th   St. 


Contract  Awarded. 

RESIDENCE  Cost,    $6000 

BURLINGAME,  San  Mateo  Co.,  Cal. 
Lot  15   Bik  62  E  7,   Easton  Drive. 

Residence. 

Owner — Thos.  J.  Barnes,  1153  Cam- 
bridge  St.,   Burllngame. 

Architect — Not  Given. 

Contractor— G.  W.  Williams  Co..  315 
Primrose    Road,    Burllngame. 

Contract  Awarded. 

RESIDENCE  Cost,    $4400 

BURLINGAME.    San    Mateo   Co'.,    Cal. 

Lot  2  BIk  18,  E  2  El  Camlno  Real. 
Residence. 
Owner— D.  B.  O'Brien,  1720  Broadway. 

Beurlingame. 
Architect — Not   Given. 
Contractor  —  D.   W.   Leadley,   210  Mt. 

Diablo  Ave.,   San  Mateo. 


Contract    Awarded. 

RESIDENCE  Cost,    $4000 

BURLINGAME,    San   Mateo   Co.,    Cal. 
Residence. 

Owner — E.   R.   Church. 
Architect — Not   Given. 
Contractor  —  J.    B.    Oswald,    1150    In- 
dustrial   Way,    Burllngame. 

Contract    Awarded. 

RES-IDETNCE  Cost.   $6000 

BURLINGAME,    San   Mateo   Co.,    Cal. 

Lot  18  Blk  33,  L.  &  H.  Clarendon 
Residence. 

Owner — E.    L.    Oaks. 
Architect — Not  Given. 
Owner  —  Burllngame   Realty   &  Bldg. 

Co..     1090       Burllngame       Square, 

Burllngame. 


Contract    Awarded. 

RESIDENCE  Cost.    $3500 

BURLINGAME,  San  Mateo  Co.,  Cal. 
Lot  3  Blk  12.  Burllngame  Gable, 
Concord   Way. 

Residence. 

Owner— S.  A.  Watkins. 

Architect — Not   Given. 

Contractor— J.  B.  Oswald.  1150  In- 
dustrial Way,  Burllngame. 


Contract  Awarded 

ALTERATIONS  Cnst.    11.000 

SAN   FRANCISCO.     953    Lombard    St. 

Alter  residence. 

Owner— G.  Arata,  953  Lombard  Street. 

Architect— Not  Given. 

Contractoi— C.    Gherzl.    2353   Jones   St. 


To   Be   Done   By   D»y'»  Work. 

CABINS  CoHt.    $I.S0O  ejjcli 

SAN   MATICO  CO.     Brittany  Tract. 
Five    1 -story    rustic    cabins    (3    rooms 

and    porch.     1    bath)     pine    floors, 

shingle  roof. 
Owner— Consolidated   Development  Co. 

544    Market  St..    San    Francisco. 
Architect— Geo.    E.    Ralph.    110    Sutter 

St.,    San   Francisco. 
Supt.    of   Const.  —  C.    E.    Patton.    San 

Carlos.  • 


To   Be   Done   By   Day's  Work. 

RESIDENE  C  Co:.t,   $8,000 

SAN  FRANCISCO.  E  32nd  Avei.u.- 
100   N   Moraga. 

Oi^e  -  story  and  basement  frame  resi- 
dence. 

Owner  and  Builder — Standard  Build- 
ing Co.,   1500  Judah  Street. 

Architect — Not   Given. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost.    $3,500 

OAKLAND,     Alameda    Co.,    Cal.     3020 

Sheffield  Avenue. 
One-story   residence    (flvr.   rooms). 
Owner— D.     Llghtbody,     3400    Morrison 

St..   Oakland. 
Architect — Not   Given. 


Contract  Awarded 

RESIDENCE  Cost,    $6,000 

O.AKDALE.    Stanislaus  Co..   Calif. 
Two-story  Colonial  residence  (9  rooms 

tw.t  tile  baths)    Redwood   exterior. 

mill   floor,    heavy   shingle   roof,    oil 

burner   furnace. 
Owner— J.   S.   Dunn   (Dunn  &  Wyatt). 
Architect— G.    N.    Hilburn.    1213    1    St.. 

Modeeto. 
Contractor — Jarvis    Brothers. 


Contract  Awarder 

RESIDENCE  Cost,    $8,500 

BERKELEY.  Alameda  Co.,  Cal.  1194- 
1196  Keith  Avenue. 

One  -  story  wood  frame  residence  (6 
rooms)  an'd  one-story  wood  frame 
guest  house  (4  rooms)  wood  ex- 
terior, copper  clad  roof,  gas  heat- 
ing,  wood   floors,  etc. 

Owner — Professor   Dryon. 

Architect — M  i  c  h  a  e  I  Goodman,  2168 
Center  St..  Berkeley. 

Contractor— R.  Parks.  10  4  6  Peralta 
Ave..    Berkeley. 


Contract  Awarded 

RESIDENCE  Cost,    $4,500 

BERKELEY.    Alameda  Co.,  Calif.     650 

The  Alameda. 
One-story  frame   residence    (5  rooms). 
Owner- Sam   H.   Hardin,    1   MenIo  PI.. 

Oakland. 
Architect— E.    L.    Snyder,    2101    Shat- 

tuck   Ave.,    Berkeley. 
Contractor— J.   M.   Walker.    1709   Grove 

St.,    Berkeley.  • 


Plans   Being   Completed 

RESIDENCK  Cost,    $6,500 

BERKELEY.  Alameda  Co..  Cal.  Crag- 
mont  Ave.   n«ar  Marin. 

Two-story  residence  wood  exterior  (5 
rooms.  2  baths)  shingle  roof,  hard- 
wood floors,  tile  baths,  gas  hea'- 
Ing  system. 

Owner — Withheld 

Architect — E}dwln  Lewis  Snyder,  2101 
Shattuck  Ave..  Berkeley.  * 

Bids  will   be   asked    shortly. 

Plans    Being    Completed. 

RESIDENCE  Coat.    $«,500 

BERKELEY.  Alameda  Co.,  Cal.  Eu- 
clid Ave.  near  Marin  St. 

Two-story  frame  and  stucco  residence 
(6  rooms.  2  baths)  Spanish  style, 
tile  roof,  gas  heating  system,  steel 
sash,    hardwood    floors,    tile   baths. 

Owner- Randolph  Parks,  10  4  6  Per- 
alta St..  Berkeley. 

Architect- E.    L.    Snyder,    2101    Shat- 
tuck  Ave.,   Berkeley. 
Bids  will  be  asked  shortly. 


Plana  Being  Completed — To  Atk  Midt 
Shortly. 

UESIDENCE  Codt.    $6,500 

I'.ERKELKY.  Alameda  C<>  .  Cal.  OrU- 
z\y  Peak  Blvd. 

Two-story  frame  and  stucco  rxaldence 
(«  rooms.  2  baths)  shako  roof,  jtas 
heating  system,  steel  aoMti.  bard- 
wood   floors,    tile    baths,    etc. 

Owner — Randolph  Parks.  1046  Pernlta 
St..    Berkeley. 

Architect — Edwin  Lewis  Hny^er,  2101 
Shattuck  Ave.,  Berkeley.  • 


Plan*   Being    Figured. 

RESIDENCK  Cost.    $S.BO0 

OAKLAND.    Alameda  Co..   Cal.     Shel- 

ton  Drive,   Piedmont  Pines. 
California-Colonial  residence  (6  rooms, 

two  batrs)    harrlwood  floors,   shake 

roof,    tile    baths. 
Owner — R.   W.    Moordock. 
Architect — Edwin    Lewla    Snyder.    2101 

Shattuck  Ave.,  Berkeley.  • 

Bids    are    being    taken    from    a    se- 
lected list  of  contractors 


Plans    Being    Completed. 

RESIDENCE  Cost.    $6,50» 

BERKELEY.  Alameda  Co..  Cal.  Ken- 
yon  Drive. 

One-story  U-shaped  Spanish  type  res- 
idence (6  rooms.  2  baths)  stucco 
and  brick  exterior,  tile  roof,  tile 
baths,  hot  air  heating  system,  oak 
plank   floors. 

Owner— Withheld. 

Architect— Edwin    Lewis    Snyder.    2101 
Shattuck  Ave..   Berkeley. 
Bids  will  be  asked  shortly. 


Plans    Being    Figured — Bids  Close   Oc 

tober  1. 

ALTERATIONS  Cost.    $ 

NAPA.    Napa    Co..    Cal.     Main    Street 

between    First   and    Pearl    Streets. 
Alterations   to   old    opera   house    for 

theatre. 
OwTier — Fox  West  Coast  Theaters,  988 

Market  St..  San  Francisco. 
Architect— A.    A.    Cantln.    657    Market 

St.,    San  Francisco. 
Engineer — F.  W.  Kellberg.  320  Market 

St..    San   Francisco. 

Plans    Being    Completed 

RESIDENCE  Cost,    $6,500 

OAKLAND.   Alameda  Co..  Cal.     Pied- 
mont Pines. 

Two-story  frame  and  stucco  residence 
(seven  rooms). 

Owner — Syndicate  Mora.  Ltd. 

Architect— Chas.    McCall,    1404    Frank- 
lin Street.   Oakland. 
Plans  will  be  completed  by  the  end 

of  this  week. 


Contract   Awarded. 

RESIDENCE  Cost,    $3650 

VALLEJO,  Solano  Co.,  Cal.     Glenn  St. 

bet.  Fleming  and  Illinois  Sts. 
One-story  stucco  residence  (5  room»). 
Owner- J.  Coyle,  Gemard  Apartments 

Vallejo. 
Architect— Not    Given. 
Contractor— J.    A.    Ferrera. 


Contract  Awarded. 

RESIDENCE  Cost.  $5000 

BURLINGAME.    San    Matoo   Co..    Cal. 

Lot    1    Blk   64.    Hillside. 
Residence. 

Owner— Mrs.  Alma  C.  Hanson. 
Architect— Not  Given. 
Contractor  —  W.    C.    NicoUedes.     218 

Peninsula  Ave..   San   Mateo. 


Contract  Awarded 

RESIDENCE  Cost.    $3,750 

SAX    MATEO.    San    Mateo   Co..    Calif. 

Dalmar  Way. 
Residence. 
Owner— F.  O.  Quist.  2069  Isabella,  San 

Mateo. 
Archttect— Not  Gtven. 
Contractor— San    Mateo    Inv.    Co.  . 
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RKSIDKNCES  Cost,   »o.4d0   Up 

SAN  KRANCISCO.    Alemany  Terrace. 

One  -  story  and  basement  frame  and 
stucco  residences  (composition  and 
tile  roof,  wood  sash,  hardwood 
floors,  tilo  bath,  etc.)  The  owners 
plan  to  build  100  houses  in  this 
tract.  Five  are  being  constructed 
at   this  time. 

Owner  and  Builder — L.  Depaoll.  3289 
Mission  Street. 

Architect — Not  Given. 

NOTE:    Cost    of   the   residences    wa» 

previously  reported  Incorrectly  at  $4,- 

450  and   up.  • 


To   Be   Done   By   Day's   Work. 

RESIDENCE  Cost,    $4,300 

OAKLAND.  Alameda  Co.,  Calif.  6341 
Broadway  Terrace. 

Two  -  etory  and  basement  frame  and 
stucco  residence  (6  rooms  and  2 
baths)  shake  roof,  gas  hot  air 
heating  system,  hardwood  floors, 
tile   baths,   steel   sash. 

Owner  and  Builder— H.  Roswell,  6347 
Broadway  Terrace,   Oakland. 

Architect— Chester  Trelchel,  695  Cleve- 
land -Ave.,   Oakland, 


Contract  Awarded. 

RESIDENCE  Cost,  J5400 

BERKELEY,    Alameda   Co.,   Cal.      No. 

412  Michigan  Avenue. 
One-story  frame  residence    (5   rooms). 
Owner — Dr.  Delta  R.  Owen,  2506  Union 

St.,   San   Francisco. 
Architect— Masten   &    Hurd,    233   Post 

St.,    San    Francisco. 
Contractor    —    C.    M.    Greenlow,    5975 

Keith  Ave.,  Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,    $9000 

0.\KLAND,    Alameda    Co.,    Cal.      No. 

5918    Manchester    Drive. 
Two-story   residence    (8   rooms). 
Owner— G.   W.   McCallan,   6004  Auburn 

St..  Oakland. 
Architect — Masten    &    Hurd,    233    Post 

St.,  San  Francisco. 
Contractor — Henry    Papenhausen,    595 

Victoria  St..   San  Francisco. 


To   Be   Done  By  Day's  Work. 

RESIDENCE  Cost,   $6500 

OAKLAND,    Alameda    Co.,    Cal.      No. 

1934  •  Carter    Street. 
One   and    one-half-story    residence    (6 

rooms). 
Owner    and    Builder— Paul    C.    Tilton, 

725   Walker   Ave.,    Oakland. 
Architect— Not  Given. 


Low  Bidder 

Ri:SIDENCE  Cost,   $ 

-MODESTO.  Stanislaus  Co..  Cal.  Mono 
Drive. 

One-.story  frame  and  stucco  residence 
(7  rooms,  2  baths)  hot  air  heat- 
ing system,  hardwood   floors. 

Owner— W.    D.   Cook. 

Architect— G.  N.  Hilburn,  1213  I  St.. 
Modesto. 

Low  Bidder— Wendell  Thompson,  436 
Jamea  St..  Modesto.  • 

Plans   Beino   Figured — Bids   Close   Oct. 

2nd,   5   P.    M. 
RESIDENCE  Cost,    $7,00.. 

BAYWOOD  PARK,  San  Mateo  Co. 
Two  -  story  American-Colonial  type 
residence  (6  rooms  and  2  baths) 
wood  and  brick  exterior,  shingle 
tile  roof,  tile  baths,  wood  sash, 
eras  warm  air  heating  system. 
Owner- Withheld. 

.\rchitecf  —  Mario  Corbett.   Benjamin 
Franklin   Hntel,   S.in  Mateo. 
Following  will   submit   bids: 
K.  Chcnowlth.  Middleflcld  Rd.,   Palo 
Alto. 

Fred   K.    DuPuy,    110   Sutter   Street, 
.San  Francisco. 

Moore   &    Roberts.    693   Mission    St.. 
.San  Francisco. 
Mooney   and    McDonald,    care    Penn 


Realty  Co.,    Burlingame    Ave.,    Burlin- 
game. 

Contract   Awarded 

RESIDENCE  Cost,    $6,000 

JIODESTO.   Stanislaus  Co.,  Cal.    High 

Tract. 
IJj-story   Spanish   residence    (6  rooms. 

2   tile   baths:    two-car  garage   anu 

laundry)    hardwood   floors,    til ; 

roof,   steam  heating  plant. 
Owner— J.   W.    Neel. 
Architect— G.    N.    Hilburn,    121:!    I    St., 

Modesto. 
Contractor — F.   J.    Wirtner,   322  Myrtle 

St.,   Turloclc. 


Owner   Taking   Segregated   Bids, 
RESIDENCE  Cost,   $9,000 

SALINAS.    Monterey   Co.,    Calif.     Geil 

Street. 
Two  -  story  and  b.isement  frame  and 

stucco  residence   (2  tile  baths)  tile 

roof,  steel  sash,  hot  air  heat,  nine 

rooms. 
Owner   and    Builder — Sam    Trondhjem, 

45  Geil  St..   Salinas. 
.\rchitect — Not  Given. 

Owner    is    taking    sub-bids    on     ail 
portions  of  the  work. 


Sub-Contracts    Awarded 

RESIDENCE  Cost,    $ 

HILLSBOROUGH,  San  Mateo  Co.,  Cal. 

Two-story  brick  residence  (12  rooms. 
4  baths)  wood  exterior,  slate  roof 
steel  and  wood  sash,  gas  heating 
system,    air   conditioning   system. 

Owner — Mr.   and  Mrs.   Lloyd   Liebes. 

-Architect — Gardner  Dailey,  2  10  Post 
St..   San  Francisco. 

Contractor — R.  S.  S  i  1  v  e  r  b  e  r  g  .  405 
Montgomery   St.,    San  Francisco. 

Stairs— J.  DiCristina  &  Son,  3150  18th 
St.,  San  Francisco. 

Electric — Dingman's  Electric  Co.,  1027 
Allerton    St.,    Redwood   City   . 

Hardwood  Floors — A  c  m  e  Floor  Co.. 
1051   Mission  St.,   San  Francisco. 

Brick  and  Tile— Martin  Nelson,  San 
Francisco. 

Plumbing— Geo.  N.  Wienholz,  765  Min- 
na St.,   San  Francisco. 

Rolscreens  —  H.  E.  Root.  San  Fran- 
cisco. 

Reinforcing  Steel  —  W.  S.  Wetenhall 
Co..  NE  17th  and  Wisconsin,  San 
Francisco. 

Mill  Work— National  Mill  &  Lumber 
Co..  636  Call  Bldg.,   San  Francisco. 

Plastering— H.  R.  Campbell,  110  Ashby 
Ave.,    San   Francisco. 

Contract  Awarded 

RESIDENCE 

ROSS,   Marin  Co.,   Calif. 

One-story  frame  residence  (6  rooms. 
X  baths)  shingle  wood  roof  wil'i 
alternate  proposal  for  copper  roof, 
hot  air  oil  burning  heating  sys- 
tem, hardwood  floors,  tile  baths, 
redwood   exterior,   etc. 

Owner— George  J.   Seebe. 

-Architect— W.  W.  Wurster,  260  Cali- 
fornia .St.,   San  Francisco. 

Contractor— S.  J.  Bertelsen,  30  Es 
trella  Ave.,    Piedmont. 


Cost,   $- 


Contract  Awarded 

RESIDENCE  Cost,    $7,50n 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
436  Nevada  Street. 

Residence. 

Owner— Mr.  and  Mrs.  E.  Bashor.  721 
Linden    St.,    San   Mateo. 

Architect — Not  Given. 

Contractor— Gilbert  Findlay.  695  Cher- 
ry St.,  Palo  Alto.  1 


Contract  Awarded 

RESIDENCE  Cost,    H;4  000 

SAN    MATEO,    San    Mateo    Co.,    Calif 

Twenty-sixth   Avenue. 
Residence. 
Owner— F.  O.  Quist.  2059  Isabella.  San 

Mateo. 
.\rchitect — No»  Given. 
Contractor— San  Mateo  Investment  Co. 


Sub-Contracts  Awarded 

RESIDENCE  Cost,    $5  OOO 

MERIDIAN,    Colusa  Co.,    Calif. 

One  -  story  wood  frame  residence 
(board  and  batten  exterior,  shake 
roof,    oil  burning  heating  system). 

Owner — George  Tarke. 

..\rchitect— Masten  &  Hurd,  233  Post 
St.,  San  Francisco. 

Contractor  —  Moore  and  Roberts,  693 
Mission   St.,   San  Francisco. 

Lumber— Prank  R.  Close,   Sutter  City. 

Cement— Henry    Cowell    Lime    &    Ce- 
ment Co.,  2  Market  St.,  San  Fran-   j| 
Cisco.  '1 

Reinforcing    Steel  —  Thompson    Diggs,    ii 
Sacramento. 

Mill  Work— Brannan  Street  Planing 
Mill,   560   Brannan   St.,   San   Fran- 


Contract  Awarded 

ALTERATIONS  Cost.     $5,0011 

CLARKSBURG,    Yolo  Co.,   Calif. 

Alterations  and  additions  to  residence 
(add  five  rooms,  plumbing,  paint- 
ing,   roofing,   etc.) 

Owner — Withheld. 

Architect  —  W.  R.  Yelland,  Financial 
Center   Bldg..    Oakla.id. 

Contractor — Jay  D.  Haworth,  2533 
Burnett    Way,    Sacramento. 

Plans   Being  Completed. 

RESIDENCE  Cost,    $6,500 

BERKELEY,  Alameda  Co.,  Cal.  Eu- 
clid Ave.  near  Marin  St. 

Two-story  frame  and  stucco  residence 
(6  rooms,  2  baths)  Spanish  style, 
tile  roof,  gas  heating  system,  steel 
sash,   hardwood   floors,   tile  batjis. 

Owner  and  Builder — Randolph  Parks. 
1046    Peralta    St.,    Berkeley. 

Architect— E.  L.  Snyder,  2101  Sha* 
tuck  Ave.,  Berkeley. 


Plans  Being   Completed. 

RESIDENCE  Cost,    $6,500 

BERKELEY.  Alameda  Co.,  Cal.  Griz- 
zly Peak  Boulevard. 

Two-story  frame  and  stucco  residence 
(6  rooms,  2  baths)  shake  roof,  gas 
heating  system,  steel  sash,  hard- 
wood  floors,    tile   baths,    etc. 

Owner  and  Builder — Randolph  Parks. 
1046   Peralta   St.,   Berkeley. 

Architect— E.  L.  Snyder,  2101  Shat- 
tuck  Ave..  Berkeley. 


Contract    Awarded 

RESIDENCE  Cost,    $ 

SAN  FRANCISCO.  Kearny  and  Lom- 
bard  Streets. 

Two-story  residence  (8  rooms)  wood 
frame  stucco  exterior,  steel  sash, 
slate  paved  roof,  gas  heat,  oak 
floors, 

(jwner-^Whitney  Warren,  ,Tr..  14  0  4 
Montgomery   Street. 

.Architect- Gardner    Dailey.     210    Post. 

Contarctor— A.  F,  Mattock  Co..  21'! 
Clara  Street.  •  , 


Owner  Taking  Segregated   Bids, 
RESIDENCES  Cost,   $5500  each 

OAKLAND,  Alameda  Co.,  Cal.  Per- 
kins Street. 
Two  residences  (6  rooms  and  2  tile 
baths),  hardwood  floors;  gas  hot 
air  heating;  composition  and  tile 
roof;  2-car  garage  and  part  base- 
ment. 
Owner   and   Builder— Whalen    &   Hut- 

schmidt,  337  17th  St.,   Oakland, 
Architect  —  Chester   H,    Trelchel.    696 
Cleveland  Ave,,   Oakland. 


Contract    Awarded 

.\LTERATIONS  Cost,   $1,750 

BERKELEY,  Alameda  Co..  Cal.  2331 
Russell   Street. 

Alterations   to   residence. 

0\>ner— Mrs.  M.  Weila.nd,  2331  Rus- 
sell  St.,   Berkeley. 

Architect — Not  Given. 

Contractor — C.  Michaeles.  Rte  1.  Con- 
cord. 
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Contract    Awarded 

RKSIDKNTi;  Cost,    l-I.OOO 

SAN  FIt.\XClS('().  Nli  Kirkham  St. 
and    2iitli    Avenue. 

Cne-story  and  ba.seinont  frame  resi- 
dence. 

Owner— A.   E.  Cronln.  care  contractor. 

Arililtect— Not  Oiven. 

Conlraclor— l{ol)t.  McCarthy.  1303  Htli 
A  Venn.. 


To  Be  Done  By  Day's  Work 
UKSIDIONCK  Cost,   $15,011(1 

OAKLAND.    Alameda   Co.,   Calif.     1(135 

Lelmert   Blvd. 
One-story  residence  (7  rooms). 
Owner  and   Builder— Mrs.    Wm.    New- 

som. 
Architect— W.    E.    Schirmer,   910   Bank 

of  America   Bldg..  Oakland. 


To  Be  Done  By  Day's  Work 

RK.SIURN'CE  Cost.    $f..Oili' 

OAKLAND,   Alanuda  Co.,   Calif.     572S 

Amy  Drive. 
One-stnry  residence   (6  rooms). 
Owner  ami  I-iuilder— C.  J.  Pfrang.  C300 

Claremont   Ave.,    Oakland. 
Architect— Not  Given. 


Plans    Being    Figured — Bids   Close   Oct. 

2nd.   5   P.    M. 
RE.Sinl':NCE  Cost,     $G,iUlJ 

BAYWOOI)   PARK,   San   Mateo  Co. 
Two  -   .story   Monterey  -  Colonial  type 
residence    (5    rooms   and    2    baths) 
shingle   tile   roof,   frame  and   stuc- 
o    construction,    wood    and    brick 
.xterior,     oak     floors,     tile     baths, 
wood  sash,   gas   warm   air  heatins 
.system,   etc. 
Owner— Withheld. 

Architect  —  Marin   Corbett.   Benjamin 
Franklin  Hotel.   San  Mateo. 
Following   will    submit    bids: 
K.   Chenowith.    Middlefield   Rd.,    Talo 
Alto. 

Fred  K.  DuPuv.  110  Sutter  Street, 
San  Francisco. 

Moore  &  Roberts,  693  Mission  St.. 
San  Francisco. 

Mooney  and  McDonald,  care  Penn 
Realty  Co.,  Burlinsame  Ave..  Rurlin- 
game. 


Contract  Awarded. 

RESIDEXCE  Cost.   $6500 

Bl'RI.INOAME.   F-an  Mateo  Co.,  Calif. 

Lot    17    Blk    61,    Alvarado    St. 
Residence. 
Owner— W.  C.  Wilcox,  1204  Deake  St., 

Burlingnme. 
Architect— Not  Given. 
Contractor— Gordon   Hess,   126S  Cortez 

St.,   Burlingame. 


Contract  Awarded 

RESIDENCE  Cost,    $3,200 

OAKLAND,  Alameda  Co.,  Calif.  3764 
35th  Avenue. 

One-story  residence  (5  rooms). 

Owner— E.  A.  Thomas,  3515  Califor- 
nia   St..    Oakland. 

Architect— Not  Given. 

Contractor— James  Allan.  671S  Flora 
St..   Oakland. 


Plans    Being   Completed — To   Ask    Bids 

Shortly. 
RESIDKNCE  Cost,    $6500 

BERKELEY.  Alameda  Co.,  Cal.     Mar- 

garido  Drive  and  Rockridge  Road. 
Two-story  English  residence   (6  room... 

and  2  baths)  steel  sash,   hardwood 

floors,  gas  heat. 
Owner — Withheld. 
Architect— Edwin    Lewis    Snyder.    2101 

Shattuck    Ave.,     Berkeley. 

Contract   Awarded. 

ALTER.A.TIONS  Cost.    $200(1 

.SAN  FRANCISCO.     No.  55  Fifth  Ave. 
Alterations  to  residence. 
Owner — Paul  Wormser,  Premises. 
Architect— Not   Given. 
Contractor. — Jacks  &  Irvijie.   620  Mar- 
ket St..  San  Francisco. 


Plans   Completed. 

iti:.sii)i:.vci.;  cobi,   t — 

PAWATIEMI'O,    Kantii   Cruz   Co.   Cal. 
New   residence. 
Owner — Mrs.  Robert  Law. 
Architect— W.    W.    Wurster.    260   Call 
fornia  St.,   San   Francisco. 
Sketches    have     been     frii-warded 
.Mrs.    Law    In   New   York   for  approval 


to 


Contract  Awarded 

RESIDENCE  Cost,    $5,975 

OAKLAND,    Alameda    <'o.,    Calif.     570 

57th   Street. 
One-story  residence  (Ave  rooms). 
Owner— F.    Trucco,     1406    14th    Street. 

Oakland. 
Architect — Not  Given. 
Contractor — P.    DelucchI    &    Son,    5443 

Claremont   Ave.,    Oakland. 


Sub-Contracts   Awarded. 

M:SIDENCE  Cost,    $16.500 

.Mi:i:CED,   Merced   Co.,   Cal. 

Two-story  all-wood  residence  (Co- 
lonial type)  8  rooms  and  3  baths; 
shake  roof,  wood  sash,  hardwood 
floors,  tile  baths,  etc. 

Owner — C.  Ray  Robinson. 

Architect — Kent  &  Hass.  525  Market 
St.,   S'an   Francisco. 

Contractor — C.  B.  Cameron  &  Son. 
P.   O.   Box   244.   Merced. 

Plumbing  —  Sanitary  Plumbing  Co., 
Merced. 

Tile  Work — American  Art  Tile  Co.,  231 
Franklin  .St.,   San  Francisco. 

Wood  Sash — Cross  Lumber  Co..  Mer- 
ced. 

Reinforcing  Steel— Kyle  &  Co.,  Fresno. 

Glass — Cross   Lumber   Co.,   Merced. 

Water  Heater — Sanitary  Plumbing  Co. 
Merced, 

Iron   Grill   Work — Kyle  &  Co.,  Fresno. 

Lumber — Cross    Lumber   Co.,    Merced. 

Hardware  —  Bedesen  &  McNamara, 
Merced. 

Finish    Material — Cross    Lumber  Co. 

Grading — Fred    Ragsdale,    Merced. 

Brick  and  Stone  Work  —  Howard  & 
Felli.ws.    Fresno. 

Toilet    Partitions — Cross   Lumber   Co. 

Ornamental    Iron — Kyle  &  Co.,   Fresno 


Contract  Awarder* 

RESIDENCE  Cost,    $3..1:)0 

OAKLAND.    Alameda    Co.,    Oalif.     953 

Grosvenor  Place. 
One-story  residence   (five  rooms). 
Owner — Mary    O.    Hill.    953    Gros-  enor 

Place.   Oakland. 
.Architect — Not  Given. 
Contractor — George    W.    .'\nderson,    211 

Hanover  Ave..    Oakland. 


To    Be    Done    By    Day's   Work. 

ADDITION  Cost.    $1,400 

OAKLAND.    .-Mameda   Co..    Calif.     2S37 

Octavia   Street. 
Addition   to  residence. 
Owner- Cecil    G.    Coker,    2S37    Octavia 

St..   Oakland. 
.\rchitect — Not   Given. 


Contract   Awarded 

RESIDENCE  Cost,    $5,200 

SAN    MATEO,    San    Mateo    Co..    Calif 

Seville   Street. 
Residence. 

Owner— Chas.    M.    Chedd. 
.\rchitect — Not  Given. 
Contractor — Wallace  Waterhouse.   1717 

Palm   St..    San   Mateo. 


To   Be   Done   By   Day's   Work. 

RESIDENCE  Cost,    $4,750 

ALAMEDA.  Alameda  Co.,  Cal.  Wat- 
erside Terrace. 

One-story  frame  residence  (6  rooms, 
stucco  exterior). 

Owner  and  Builder  —  S.  J.  Dow-ling, 
2800   Clay  St.,    Alameda. 

Contract  Awarded 

RESIDENCE  Cofet,    $4,000 

SAN  JOSE,  Santa  Clara  Co..  Cal.  At- 
lanta near  Bird. 


Six-room  realdence. 

Owner   and    Htjilder  — U.    A.    Brldgeii 

1398    Lincoln,    San   Joo..-. 
ArchltL'ct— Not  Given. 


Contract  Awarded 

RESIDENCE  Co.t,   ^^M6 

SAN    JOSE,    Santa    Clara   Co.,    <'allf 

1865  Park  Avenue. 
Two  -  room    residence    and    recreation 

building. 
Owner— John   D.   Crummey,   1855   Park 

Ave.,    San   Jose. 
Architect— Not   Given. 
Contractor— N.     J.     NlcUon,     1270    Inn 

Court,  .Siin  Jose. 


Contiact  Awarded 

RESIDENCE  Cost,    $3.i;00 

SAN  jOSE.  Santa  Clara  Co..  Calif. 
1580  McDanlel  Avenue. 

Five-room   residence. 

Owner— Wm.  Payne.  1092  Park  Ave., 
San  Jose. 

Architect— Not   Given. 

Contractor— Paul  Anderson,  1210  Lin- 
coln Ave.,   San  Jose. 


Contract  Awarded 

ItESIDENCE  Coat,   $7,500 

SAN    MATEO.    San    Mateo  Co:.   Calif. 

245  Howard  Street. 
Residence. 

Owner — Roy  Beveridge. 
Architect— Not   Given. 
Contractor— A.    F.     Mattock    Co..    212 

Clara    St..    San    Francisco. 


Contract  Awarded 

RESIDENCE  Cost,   $7,.5O0 

SAN    MATEO.    San    Mateo   Co.,    Calif 

238   Howard   Street. 
Residence. 
Owner— W.    G.    Scott.    981    Crystal 

Springs   Road.    San   Mateo. 
.'Architect — Not  Given. 
Contractor  —  Lengfeld   and   Olund,   220 

63rd   St..    Oakland. 


Project    Postponed    Temporarily. 

ALTERATIONS  Cost.    $ 

MILL  VALLEY,   Marin  Co.,   Calif. 
Alterations    to    residence    (add    bed- 
rooms  and   baths,    etc.) 
Owner— Withheld. 
Architect — Wm.     I.    Garren.     233    Pont 

St..   San   Francisco. 
Low    Bidder — Moore   and    Roberts,    693 
Mission    St.,    San    Francisco. 
The  project  has  been  postponed  tem- 
porarily, as  the  bids  ran  high. 


Plans  Revised — New  Bids  Close  Sept. 
30,   5   P.    M. 

RESIDENCE  Cost.    $— 

REDWOOD  CITY,  San  Mateo  County. 

One  -  .story  wood  residence  (6  rooms) 
shake  roof,  wood  sash,  gas  heat- 
ing system,  hardwood  floors,  tile 
baths,  etc. 

Owner — Ed.    O'Brien. 

.•\rchitect  —  Mario  Corbett,   Benjamin 
Franklin    Hotel.    San    Mateo. 
All    bids    received    on    the    previous 

opening    ran    high    and    were    rejected. 


IB- 


SCHOOLS 


Sub-Contracts  Awarded. 

LIBRARY  Contract  Price,  $4258 

SAN  FRANCISCO.  Utah  and  25th  Sts. 

Two  -  stoy  frame  library  at  Starr 
King  School  (two  rooms)  work  In- 
volves excavation,  misc.  and  orn. 
iron,  sheet  metal,  roofing,  carpen- 
try, glass  and  glazing,  metal  lath- 
ing and  plastering,  plumbing,  fin- 
ish hardware  and  electric  work, 
and  painting. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — Clias.  Sawyer.  City  Archi- 
tect.   City   Hall. 

Conlractor-r-F.,  C.  Amoroso  &  Sons. 
Wall.ice    and    Keith    Streets. 

Roofing — Alta  Roofing  Co..  976  Indiana 
St..   San  Francisco. 
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Plumbing  and  Heating  —  A.  Ramaz- 
lottl.   HT3  Vallejo  SI. 

Electric  Wiring— Atlas  Electric  &  En- 
piiieerlng  Co..  343  4th  St. 

Sheet  Metal— Morrison  &  Co..  74  Du- 
boce   Avenue. 

Gla»»— W.  v.  Fuller  &  Co..  301  Mis- 
sion Street. 

Hardware— E.  M.  Hundley.  662  Mis- 
sion Street. 

Lathing  S.  Plastering — A.  W.  Cordes. 
666  Mission  Street. 

Linoleum  —  Royal  Floor  &  Linoleum 
Co..  4T5  Sutter  Street. 

Ornamental  Iron — Patterson  &  Koster. 
2S0    13th    Street. 

Millwork— J.  A.  Hart  Mill  &  Lumber 
Co..   Jerrold   and    Napoleon  Sts. 

Cork  Carpet— Van  Fleet-Preear  Co.. 
557   Howard   St. 


Bids  Opened 

SCHOOL  Cost,  J36.S75 

ALBANY.   Alameda  Co..   Calif. 

Two  -  story  reinforced  concrete  school 

bidg.     (9    classrooms,    study    room. 

art  room  and  library)  composition 

roof,  steam  heating  system,  e'c. 
Owner— Albany  High  School  District. 
Architect— Dragon   and   Schmidts.   206S 

Allston   Way,    Berkeley. 
Low    Bidder — C.    M.    Norgrove,    2  2  2  0 

Roosevelt    St..    Berkeley.    $36,975. 
Alternate  proposals  were  as  follows: 
(1   )  deduct  for  Venetian  blinds; 
(2  )   add  for  steel   lockers; 
(3  )  add   for  special   furniture; 
(4a)  add  for  desk  einipment' 
(4b)  do: 
(4c)  do. 
Complete  bids  follow: 

(A)  C.   M.   Norgrove $3C,97.''i 

- - - (1  )        250 

._ (2  )     1,233 

. (3  )     1.850 

— - (4a)     2,230 

. _....(4b)     1.123 

_...(4c)         615 

(B)  DeLuca  &  Son,  S.  P $3S,54.S 

~ - (1  )        215 

(2  ) 

- (3  ) 

-~ (4a) 

— - (4b) 

- (4c) 

(C)  P.  C.  Amoroso  &  Son.  San 
Francisco    138,990 

(1  )        110 

-...(2  ) 

— (3  ) 

(4a) 

(4b) 

(4c) 

(D)  Oeo.   J.    Maureit'Co.,   Pied- 
mont     »39.497 

(1  )        215 

(2  )     1,300 

(3  )     2,ono 

- (4a)     2.330 

- (4h)     1.200 

..(4c)        670 


1.300 
2.100 
2.300 
1.175 
640 


1,350 
2.320 
2,330 
1,180 


(E)   Frank  J.   Rellly.  S.  F.. 


.J39.S81 


(1  )        220 

~ - (2   )     1.223 

— (3  )     2.28n 

(4a)     2,454 

— (4b)     1.31.'; 

(4c)        712 

(F)  C.  N.   Swenson.  San  Jose    .140.875 

(1    )        362 

(2  ) 

- -..(3   ) 

(4a) 

_....(4b) 

(6c) 

(G)  Llndiirren  A  Swinerton  Inc.. 
San   Francisco   {40.924 

(1  )        224 

(2  ) 

(4a) 

(4b> 

(4c) 

(H>  W.   E.   Lyons,  Alameda $41,100 

(1  )  7) 

(2  )     1.410 

(3   )     2.400 

(4a)     2.280 


1.412 
2.700 
2.(00 
1,200 
660 


1,3411 
2,240 
2,3ir 
1,17S 
647 


(4b)     1,195 

(4c)        635 

Kids   were    taken    under   advisement 
ntil  Thursday  night.  • 


BOND    ELECTION 

SAN  LEAXDRO.  Alairiedii  Co..  Cal. 
— .San  Leandro  Board  of  Supervisors 
has  set  October  24  as  the  date  of  a 
.special  election  to  vote  $110,000  in 
bonds  to  finance  strengthening  and 
repair  of  the  Lincoln.  Washington, 
McKinley   and   Roosevelt   Schools. 

H.  J.  Brunnier,  .Sharon  Bldg.,  San 
FYancisco,   i&, structural  engineer. 


ENGINEERS    APPOINTED 

SAN  FRANCISCO— Leland  &  Ha- 
ley, 58  Sutter  Street,  have  been  ap- 
pointed by  the  Department  of  Pub- 
lic Works  as  consulting  engineers  for 
mechanical  equipment  on  the  Lowell 
High   School.  • 


Contract  Awarded. 

ALTERATIONS  Cont.   Price.    $3188 

BERKELEY.    Alameda   Co..   Cal.      No. 

1200   University   Avenue. 
Alterations  to  Burbank   School. 
Owner — Berkeley   School   District. 
Engineer — Thomas  F.  Chace,  Berkeley 

Board  of  Education. 
Contractor  —  Lindgren   &   Swinerton. 

1723  Webster  St..  Oakland. 


FUNDS   ASKED 

BERKELEY.  Alameda  Co.,  Calif.— 
The  Berkeley  School  District  has  filed 
application  with  the  WPA  for  funds 
to  finance  partial  reconstruction  of 
the  Hillside  School,  estimated  to  cost 
$4,000. 


Plans   Being   Prepared. 

LIBRARY   BLDG.  Cost,    $15,000 

BERKELEY,  Alameda  Co..  Cal.  Uni- 
versity of  California  Campus. 

One  -  story  reinforced  concrete  fire- 
proof library  building  extension  to 
Architectural    Building. 

Owner — University   of  California. 

Architects — WaTren  C.  Perry,  Stafford 
Jory,  W.  G.  Corlett  and  Walter 
T.    Steilberg. 


TO     PREPARE      WORKING      DRAW- 
INGS 

LOS  ANGELES,  Cal.  —  Architects 
Allison  &  Allison,  1014  Edison  Bldg., 
Los  Angeles,  will  start  preparation  of 
working  drawings  at  once  for  the  new 
administration  building  to  be  erected 
on  the  campus  of  the  University  of 
California  at  Los  Angeles.  It  will  be 
a  two-story.  Class  A  structure  with 
brick  facing  and  tile  roof,  and  will 
conform  in  design  to  the  existing 
buildings  at  the  university.  The  build- 
ing will  cost  approximately  $200,000. 


LOW   BIDDER 

LONG  BEACH,  Cal.— Pacific  Realty 
&  Building  Co.,  433  E  Broadwav,  Long 
Beach,  at  $78,480  submitted  low  bid 
to  the  Long  Reach  board  of  educa- 
tion Sept.  20  for  construction  of  the 
Fremont  elementary  school.  Plans 
prepared  by  Architects  Miller  &  Gibbs 
800  Kress  Bldg.,  Long  Beach.  Con- 
struction will  be  of  frame  and  stuc- 
co, tlle  and  composition  roofing,  con- 
crete and  maple  fioors,  wrought  iron, 
tile    toilet    floors,    steel    partions,    etc. 

Preparing    Preliminary   Plans 

MACHINE   SHOP  Cost     $ 

SAN    FRANC7SCO. 

Three-story  reinforced  concrete  ma- 
chine shop  building  at  George 
Washington  School   (steel  sash). 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect— Miller  &  Pfiueger,  580  Mar- 
ket St.,   .S-an   Francisco. 


CONTRACT    AWARDED 

TUCSON,  Ariz.— M|  M.  Sundt  Con- 
struction Co.,  629  N.  Olsen  Ave.,  Tu- 
cson, at  $230,000  awarded  contract  by 
the  University  of  Arizona  for  con- 
struction of  a  women's  building  and 
an  administration  building  on  the 
campus  in  Tucson,  a  PWA  project. 
Plana  were  prepared  by  Architect  Rov 
Place.   Tucson. 


BOND   SALE 

BURNS  VALLEY.  Lake  Co.,  Cal.— 
Until  October  15,  10  A.  M.,  bids  will 
be  received  by  Lake  County  Board  of 
Supervisors,  W.  M.  Patterson,  Coun- 
ty Clerk,  Lakeport,  for  the  sale  of  $16- 
500  in  Burns  Valley  School  District 
bonds  to  finance  construction  of  a  1- 
story  frame  and  s  t  u  c  c  n  grammar 
school  to  contain  eight  classrooms. 
Preliminary  plans  prepared  by  Archi- 
tects Herbert  &  Caulkins,  Rosenberg 
Bldg.,   Santa  Rosa. 


BOND    ELECTION 

LOMPOC,  Santa  Barbara  Co..  Cal.— 
Lompoc  Union  Elementary  School  Dis- 
trict will  hold  an  election  October  11 
at  which  time  it  is  proposed  to  vote 
bonds  in  the  sum  of  $18,000  as  the 
district's  share  of  the  cost  of  con- 
structing an  addition  to  the  Lompoc 
school.  Application  has  been  made  to 
the  PWA  for  a  loan  and  gra.nt  totaling 
$32,727.  estimated  cost  of  the  im- 
provements. 


To  Ask  Bids  Shortly. 

ADMIN.    BLDG.  Cosi.   $80,000 

TAFT.    Kern   Co..    Calir.     Taft   Union 

High  School  Compus. 
Two-story  reinforced  concrete  admin- 
istration   building    (concrete    joist 
floors,    steam   heating   system,    fiat 
roof,    awning      type    patent      win- 
dows). 
Owner— Taft   Union  High  School  Dis- 
trict. 
Architect— W.    H.    Weeks.   525   Market 
St..  San  Francisco. 
Bids  will  be  asked  shortly  on  a  por- 
tion of  the  work. 


Preparing    Preliminary    Plans. 
GYMNASIUM  Cost,    $15, COO    ft 

MENDOCINO,   Mendocino  Co..   Cal. 
One-story   frame   gymnasium. 
Owner — Mendocino    High    School   Dist. 
Architect — Norman  Coulter,  46  Kearny    ' 
St.,  San  Francisco.  ' 


Preparing   Working   Drawings. 

SCHOOL  Cost.  $16,500 

LAKE  COUNTY,    Burns  Valley. 

One-story  frame  and  stucco  grammar 
school  (3  classrooms  and  assembly 
hail). 

Owner — Burns   Valley   S'chool   District. 
Architect— Herbert  &  Caulkins.  Rosen- 
berg Bldg..   Santa  Ro.sa. 
The   district   voted   $16,500   in   bonds 

to    finance    construction    at    a    special 

election    August   22. 


Low    Bidders. 

COMPLETE   SCHOOL  Cost.    $ 

CONCORD.   Contra  Costa  Co..  Calif. 

Complete  reinforced  concrete  academ- 
ic unit  at  high  school  (ten  class- 
rooms). 

Owner— Mt.  Diablo  Union  High  School 
DistricK  Nina  E.   Bancroft,  clerk) 

Architect— W.   H.    Weeks.    525   Market 
St..    San   Francisco. 
Low  bids  on  each  proposal  follow: 

(1)  Completion  of  carpentry  work 
(labor  only)  John  Hansen.  Concord. 
$950. 

(2)  Painting  and  tinting  (labor  and 
material)  J.  Burdoh  &  Sons.  587  Athol 
Ave..   Oakland,   $1483  and   $1718. 

(3)  Plastering  work  (labor  and  ma- 
terial) M.  J.  King,  231  Franklin  St., 
San   Francisco,   $4,843. 

f4)    Tile    work    (labor   and    material) 


PACIFIC    CONSTRUCTOR 


21 


bids  being    held    tinder   advlNt-niont. 

(B)  I.lnoloinn  work  (liibor  and  ina- 
■terlal)  all  bids  rejected;  to  bn  rnad- 
vortlscd. 

(6)  BlackhoardH  (labor  and  mate- 
rial): Fred  Turner,  C57  Market  Street. 
San  FranclHco,   $615. 

(7)  Finish  hardware  (labor  and  itui- 
terial)  Marshall  -  Newell  Supply  Co.. 
.Spear  and  Mi.sslon  Sts.,  Sun  Francisco 
J706.20. 

(S)  Welssleel  partition.^  (Installed) 
:  bids   beluK   held    under   advisement. 

(0)  Brlek  work  (labor  and  material) 
bWs  rejected,  to  be  bought  In  the  op- 
en market. 

Completo  list  of  bids  will  be  pub- 
IlBhed    shortly. 

P.LANS    APPROVED 

Tl'C.lo.N.  .Arizona. — Regents  of  the 
Unlver.slty  of  Arizona  have  approved 
the  plan.s  of  Architect  Roy  Place  for 
the  new  auditorium.  Infirmary  and 
stables  to  be  built  on  the  university 
campus  In  Tucson.  The  regents  also 
approved  plans,  prepared  by  Archi- 
tect H.  O.  Jaastad.  for  new  buildings 
to  be  built  at  the  university  farm. 
Bids  win  be  called  for  within  a  short 
time. 


PLANS    APPROVED 

I'ASADENA.  falif.— The  Pasadena 
board  of  education  has  approved  re- 
vised plans  and  bids  will  be  called  for 
soon  for  the  construction  of  the  Thos. 
Jefferson  elementary  school.  The  unit 
will  consist  of  an  assembly  hall,  caf- 
eteria building,  6  classrooms  and  kin- 
dergarten. Plans  prepared  by  Archi- 
tects Marston  &  Maybury.  25  S.  Eu- 
clid .\ve.,  Pasadena.  Construction  will 
be  of  reinforced  concrete,  composi- 
tion roofing,  concrete  and  maple  floors, 
tile  toilets,  ornamental  iron,  linoleum 
steam    heating,    etc.     Estimated    cost, 

$110,000. 


BIDS   WANTED 

FLAGSTAFF,  Ariz.— Until  11  A.  M. 
October  11.  bids  will  be  received  by 
the  Arizona  State  Teachfirs'  College 
at  Flagstaff  for  the  construction  of  a 
women's  dormitory  and  dinmg  hall, 
Including  alterations  and  additions  ti) 
the  central  heating  plant,  on  the  col- 
lege campus  in  Flagstaff,  a  PWA  proj- 
ect. Proposals  will  be  received  as  fol- 
lows: (1)  general  construction,  includ- 
ing plumbing  and  heating:  (2)  gener- 
al construction,  not  including  plumb- 
ing and  heating;  (3)  plumbing  and 
heating  only.  Plans  and  specifications 
may  be  obtained  from  Architects  Les- 
cher  &  Mahoney.  1100  Title  &  Trust 
Bldg..  Phoenix,  upon  deposit  of  $23. 
Certified  check  for  5%  must  accom- 
pany each  bid.  The  building  will  be  a 
two-story.  Class  A  U-shaped  struc- 
ture with  a  frontage  of  220  feet  and 
two  wings,  each  35x115  ft.  in  area.  A 
dining  hall,  cafeteria,  kitchen,  recrea- 
tion hall,  reception  room,  sleeping 
rooms  and  a  hospital  ward  will  be 
provided.  It  will  have  stone  and  brick 
walls,  stone  and  plaster  facing,  asbe.'i- 
tos  shingle  roof,  metal  lath  and  plas- 
ter partitions,  pine  trim,  cement  floors 
with  terrazzo.  linoleum  and  asphalt, 
tile  covering,  steam  heat,  art  stone 
trim,  reinforcing  steel,  steel  windows, 
tile  and  terrazzo  work,  screens,  kitch- 
en equipment,  refrigeration  for  cold 
storage  rooms,  cafeteria  counters,  etc 
Estimated   cost.    $150,000. 


BIDS   WANTED 

HUGHSON.  Stanislaus  Co.,  Calif.— 
Until  October  10,  S  P.  M.,  bids  will  he 
received  by  the  Board  of  Trustees  of 
the  Hughson  Elementary  School  Dis- 
trict, Grammar  School  Building,  for 
the  erection  of  a  boiler  room  addition 
to  the  present  grammar  school  bldg.; 
and  for  the  installation  of  a  complete 
steam  heating  system  for  said  school 
building. 

Plans    and    specifications    obtainable 


from  Architect  Oeorco  C.  Solion,  Cal- 
Iforni.i  Slate  Mfc  Bldg..  Sacramento. 
ui«>n   deposit   of   $25. 

I.  .M.  Philllpn,  clerk  of  the  Board 
of  TrustocB. 

It  was  previously  reported  that  hid; 
would  be  opened  Sept.   30. 

16— BANKS.  STORES  AND 
OFFICES 


BIDS    WANTED 

KKRN  (X)ITNTY.  Cal.— Until  Sept. 
.to.  7  P.  M..  bid.s  will  be  received  by 
W.  H.  Clcndenen.  Clerk  of  the  Board 
of  Trustees  of  the  Mountain  View 
School  District,  for  additions  to  the 
Mountain  View  School.  Plans  and 
.specifications  obtainable  from  Archi- 
tect Charles  H.  Biggar,  Haberfeldo 
Bldg.,    Bakersfield. 

Contract   Awarded 

ALTERATIONS  Coat,    13,000 

SAN   FRANCISCO.     1130   Market  St. 
Alterations   for  restaurant. 
Owner — Oliver    &    Radovich,    premises. 
.\rchitect — Not  Given. 
Contractor— Mullen  Manufacturing  Co. 
60  Rausch  Street. 


Plans   Being   Prepared. 

STORE  Cost,    $15,000 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
University  Ave.   and  Kipling  St. 

One  -  story  store  building  (reinforced 
concrete    construction)    50x97-ft. 

Owner — Dr.  Mervyn  Rudee.   Palo  Alto. 

.\rchiteet— Birge  M.  Clark,  310  Uni- 
versity Avt.,   Palo  Alto. 

Lessee — Kemperich  &  Triplett  Food 
Store. 


Planned 

ALTERATIONS  Cost.    $15.00^ 

STOCKTON.    San    Joaquin    Co.,    Calif 

Main    and    California   Streets. 
Alterations    to    store   bldg.    (new   show 

windows,     remodeling,     new     soda 

fountain,    etc.) 
Owner — Owl     Drug    Co.,     657     Mission 

St..   San   Francisco. 
PlF.ns  by  Engineering  Dept.  of  Owner. 


To    Be    Done    By    Day's   Work. 

STORE  Cost,    $5,0n0 

OAKLAND,    Alameda    Co.,    Calif.      530 

Lake  Park  Avenue. 
One-story  brick  store. 
Owner— W.    S.    Lacey.    601    Beacon    St., 

Oakl.and. 
Architect-  Not   Given. 


Plans  Completed-To   Ask   Bids   Shortly 

alt?:rations  Cost.$ 

MODESTO,    Stanislaus   Co..   Calif. 

Alterations  to  store  building  (work  in- 
volves new  fixtures,  alterations  to 
front,   tile   work,    some    marble). 

Owner — Mellis    Brothers,    Modesto. 

Architect— G.  N.  Hilburn.  12)3  I  St.. 
Modesto. 


Sub-Contracts   Awarded. 
ALTERATIONS  Cost,  $30,000 

SAN   FRANCISCO,     No.   115   Valencia 

Street. 
.Alterations    to    brick    Salvation    Army 

Quarters    (change   partitions,    new 

plumbing   and    ventilating   system. 

painting,    plastering,    etc.) 
Owner — Salvation   Army,    Premises. 
Architect— D.   D.   Stone,  110  Sutter  St. 

San   Francisco. 
Contractor  —  Lindgren    &    Swinerton. 

225   Bush    St..   San   Francisco. 
Elevator— Otis    Elevator   Co.,    1    Beach 

Street. 
Electrical — A.  W.  Howard,  666  Mission 

Street. 
Plumbina— Scott    Co..    243    Minna    St. 
Roofing — J.    W.     Bender    Roofing    Co.. 

ISth  and  Bryant  Sta. 
Miscellaneous     Iron — Industrial    Orna- 
mental Iron,  Bronze  &  Wire  Wks.. 

652  No6  Street. 


Lathing  and  Platterlno— Peter  Brad- 
Icy,  639  Brannan  »t. 

Olasi  -W.  P.  Fuller  &  Co.,  301  Mli- 
Blon   Street. 

Flue   Vent   Ducts,   Etc.— Morrison  Co. 

Mastipave— Mallot  &  Petersen,  2<th  & 
Bryant   Sts. 

Mill  Work— J.  A.  Hart  Mill  «•  I,  ji,,- 
her  Co 


Planned. 

OFFICE    BLDG.  Cost.    % 

SAN    FRANCISCO.        HE    Ninth      and 

P'olflom   Streets. 
Three-story    and    mezzanine    Class    B 

office  building,  reinforced  concrete 

construction;      fireproof      (lOOzlSS 

feet). 
Owner— Miss    Henny   Wagrelch. 
Architect— To    Bo   Selected. 


Miscellaneous    and    Ornamental    Iron 
Contract   Awarded. 

DFFICE  BLDG.  Coat,   $500,000 

SAN    JTiANClSCO.     417    Montgomery. 

Ten  -  story  reinforced  concrete  ofHce 
building  (tar  and  gravel  roof,  steel 
sash,  two  elevators,  steam  heat- 
ing system,  terra  cotta  facing. 
plaster  throughout,   etc.) 

Owner- Louis  Lurle,   333  Montgomery. 

Architect- W.  D.  Peugh,  333  Mont- 
gomery Street. 

Engineer— F.  W.  Kellberg,  320  Market 
Street. 

Contractor— Cahill  Bros.,  206  Sansome 
Street. 

Miscellaneous   and   Ornamental    Iron — 
Michel  &  Pfeffer  Iron  Works,  Inc., 
Harrison   and   Tenth   Streets. 
Other    sub  -  contracts    awarded    re- 
ported Sept.   5  and  9. 


Contract   Awarded 

OFFICE  BLDG.  Cost,   $5,000 

REDWOOD  CITY.  San  Mateo  Co..  Cal. 
Middlefield  Road  and    Marshall   St. 

One-story  and  garage  wood  frame  of- 
fice building  (25x100  ft.)  tar  and 
gravel  roof. 

Owner — Phil  Brand.  650  Jefferson  Ave. 
Redwood   City. 

Lessee — California   Highway    Patrol. 

Contractor — Emil  G.  Steinegger.  1312 
Jefferson   Ave.,    Redwood  City, 

Plumbing — P.  E.  Brand.  650  Jefferson 
Ave..    Redwood   City.  • 


Contract   Awarded 

STORE   BLDG.  Cont.    Price,    $5,497 

.M.A.RYSVILLE,  Yuba  Co.,  Calif. 
One-story   brick    store   bldg.    (21x100). 
Owner — Urban    Properties    Co..    155 

Montgomery    St..    San    Francisco. 
.Architect — Earl    B  e  r  t  z  .    Monadnock 

Bldg..    San    Francisco. 
Contractor — Lawrence     .Sullivan     Co., 

3909    Loma   Vista,    Oakland.  • 


Plans  Being  Figured. 

ALTERATIONS  Cost,    $ 

SAN  FR.ANCISCO.     No.  23  Grant  Ave. 
Alterations  to  building. 
Owner — Hobart   Estate. 
Architect — Bliss   &   Fairweather,    Bal- 
boa Bldg.,    San   Francisco. 
The  architects  are  taking  estimates 
on  the  cost  of  the  work. 


PLANNED 

S.AN  BERNARDINO.  Calif.- Arthur 
H.  Brouse.  vice-president  and  man- 
ager of  the  San  Bernardino  branch  of 
the  Bank  of  America,  has  purchased 
property  on  E  Street,  between  21st  St. 
and  Highland  Ave..  San  Bernardino, 
where  he  proposes  erecting  a  commer- 
cial building.  A  market  may  be  built 
on    the    site.  t 


To   Be   Done   By   Day's  Work. 

WAS-H    RACK  Cost,    $2000 

SAN   FRANCISCO.      No.    1900   Bryant 

Street. 
One-story  frame  wash  rack. 
Owner — Best    Foods    Inc..    Premises. 
Engineer— K.    Thelll.    5S9   Market   St., 

San  Francisco. 
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Planned 

ai-tkf;atioxs  cosi.  $  — 

RE.\(     Nevada.    Second  and  Virginia, 
i:.  ;:.^>delinK     bank     building;    /or    drus 

store    (new   fronts,   rcHnishing   the 

walls,  eti.) 
Owner — Stark    Estate    (Maurice    Izra!. 

agent). 
Lessee — William  Ramos. 
Architect — Not    Oiven. 


Planned 

ALTER.\TIONS  Cost,    $ 

KRES.NO.  Fresno  Co..  Calif.  SW  Van 
Ness  and  Tuolumne  Street  (Cobb 
BIdg.) 

Remodeling  and  modernizing  build- 
ing (two  stories.  75x150  ft.;  and 
basement.  S3xl00-ft.)  new  show 
windows,  new  entrance  way,  re- 
painting, etc. 

Owner— C.  H.  Cobb  Est.ite  and  Mrs. 
Anna  D.  Cobb. 

Lessee — Chicago    Furniture    Company. 

.\rchitect — Not    Given. 


Plans   Being   Figured — Bids  Close   Oct. 

1st,  2  P.  M. 
STORE  &   OFFICES  Cost.    $6,000 

PL.\CERVILLE.    Eldor.ido    Co..    Calif. 
Two-story  brick  store  and  office  bldg. 

(54x50  -  feet)    composition    roofing, 

Oregon  pine   floors,   steel   sash 
Owner — Dillinger"s   Furniture   Co. 
Architect — Jens   C.    Petersen,   S12   26th 

Street.  Sacramento. 
Bids  will  be   taken  from   a   selected 
list  of  contractors. 


Plans    Being    Figured — Bids   Close   Oct. 

2nd,  7  P.   M. 
STORE  Cost,    ?5.000 

SAtrs.VLITO.    Marin   Co..    Calif.     State 

Highway  .Tnd  Litho  Street. 
One-story  and  mezzanine  frame  store 

building. 
Owner — Dave  Langsam,  350  Caledonia, 

Sausalito. 
.\rchitect— S.  Heiman.   605  Market  S»  . 

San  Francisco. 


Contract   Awarded 

COMMERCIAL  BLDf5.  Cost.  $ 

SAN  FRANCISCO.  SE  Ninth  and  Fol- 
som  Streets. 

Three-story  and  mezzanine  Class  B 
commercial  bldg.  (reinfnrced  con- 
crete construction,  fireproof,  steel 
sash,  concrete  floors,  composition 
roofing:   100xl35-ft.) 

Owner — Miss  Henny  Wagreich.  %  con- 
tractor. 

Architect — Not  Given. 

Contractor — W,  C.  Akard.  225  Cervan- 
tes Boulevard. 
Construction   will    start    in    the    near 

future.  • 


Plans  Being  Figured— Bids  Close  Oct. 
2nd.   4:30   P.    M. 

ALTEI'.ATIOXS  Cost.    $ 

MODESTO.    Stanislaus   Co..    Calif. 

Alterations  to  store  building  (work  In- 
volves new  fixtures,  alterations  to 
front,    tile    work,    some    marble). 

Owner — Mellis   Brothers.    Modesto. 

Architect- G.    N.    Hilburn,    1213    I    St.. 
Modesto. 
Bids    will   be   taken    from   a   selected 

list   of  contractors. 


IT- 


THEATRES 


Contract  Awarded 

ALTERATIONS  Cost.   »2.500 

(>AKLAND.  Alameda  Co.,  Calif.  5.S27 
Foothill   Blvd. 

Alterations    to   theatre. 

Owner — Golden  Stale  Theatre  Corp., 
25   Taylor    St..    San    Francisco. 

Architect — Not  Given. 

Contractor— A.  J.  Hopper.  1769  Pleas- 
ant Valley  Ave..  Oakland. 


Contracts  Awarded. 

ALTERATIONS  Cost,   $ 

SAN    FRANCISCO.     135  OFarrell  St. 
Alterations   to  Columbia   Theatre    (or- 
chestra pit.   plaster  partitions). 


Owner — Columbia  Theatre,   135  O'Par- 

rcll   street. 
.\iihitect— Not  Given. 
Contractor— Fred    DuPuy,    110    Sutter. 
Electrical— Alta    Electric    Co.,    467    O'- 

Farrell   Street. 
Lathing  and   Plastering— J.   M.   Piconi. 

3S3-B    21st    Ave. 
Stairways  —   E,    D.    Phillirick   Co..    41 

Sheridan   Street.  • 


Planned 

THEATRE  Cost.   $150,000 

SANTA  CRVZ.  Santa  Cruz  Co.,  C:.l. 
Soquel  Avenue  bet.  Pacific  Ave. 
and  Front  Street. 

New  theatre  to  seat  1500  to  replace 
old    Unique   Theatre. 

Owner- Golden  State  Theatre  &  Real- 
ty Co..  25  Taylor  St.,  San  Fran- 
cisco. 

.Architect — Not   Given. 


Sub-Contracts  Awarded 

THEATRE  Cost,    $50,001' 

CARMEL,  Monterey  Co.,  Cal.  Ocean 
and   Mission  Streets    (75x150  ft.) 

One-story  Class  C  theatre  (to  seat  850) 
reinforced  concrete  walls,  compo- 
sition and  tile  roofing,  Summer- 
bell  trusses,   etc. 

Owner — Monterey  Theatres  Co.  (E.  H. 
Emmick  in  charge)  25  Taylor  St.. 
San   Francisco. 

Architect— A.  A.  Cantin.  557  Market 
St..  San  Francisco. 

Engineer— F.  W  Kellberg,  320  Market 
St.,   San  Francisco. 

Contractor— Salih  Bros.,  25  Taylor  St.. 
St..   San  Francisco. 

Reinforcing  Steel— Soule  Steel  Co.  1750 
Army    St.,    San    Francisco. 

Structural  Steel— Sohrader  Iron  Wka. 
1247    Harrison    St.,    San   Francisco! 

Gravel,  Sand  and  Cement  —  Murphy 
Lumber  Yard.   Carmel. 


Plans    Being    Figured— Bids  Close   Oct. 

7,   2   P.   M. 

ALTERATIONS  Cost.    $ 

.NAPA,    Napa  Co.,   Calif.     Main   Street 

between  First  and  Pearl  Street.s. 
.\lterations   to   old   opera   house   fo"- 

theatre. 
Owner— Fox  West  Coast  Theaters.  9SS 

Market  St..  San  Francisco. 
Architect— A.    A.    Oantin,    557    Market 

St.,   San  FVancisco. 
Engineer— F.  W.  Kellberg,  320  Market 

St.,   San   Francisco. 
NOTE:    It    was    previously    reportoO 
that  bids  would  close  October  1. 


18— WHARVES    &    DOCKS 

CONTRACT    AWARDED 

EUREK.\,  Humboldt  Co.  Cal.— Mer- 
ccr-Fraser  Co.,  2nd  and  Commercial 
Sts.,  Eureka,  .Tt  $1,296  awarded  con- 
tract by  the  Eureka  City  Counol  for 
construction  of  a  300-ft.  extension  to 
the  Fishermen's  Boat  Slip  near  the 
foot   of  Commercial    Street. 

Contract  Awarded 

WHARP  Cost,    $10,000 

\ALLEJO,   Solano  Co..  Calif.     Foot  of 

Wmchester  Street. 
Wharf   (40xl60-ft.) 
Owner— Basalt    Rock   Co..    Sth    Stree' 

Napa. 
Architect— Not   Given. 
Contractor  — Duncanson     -    Harrelson 

''■"■■  deYoung  Bldg..  S' n  Francisco 

^g^^^^MJSf^^ONSTRUCT 

CONTRACTS   AWARDED 

FRESNO.  Fresno  Co..  Calif.— Con- 
tracts awarded  by  Fresno  District 
Quartermaster.  Civilian  Conservation 
rials*"  '"■■n'shing   building   mate- 

Standard   Lumber  and   Mill   Co.,  Fres- 
no.  Lumber.  $3.'',3.49. 
Lauritzen    Mchy.    Co.,    Fresno,    Hard- 
ware,  $163.73. 


Dallman    Sup.   Co.,   Su 
.Metal.    $29.68. 
Bids    were   opened    Sept.    16. 


niento.   Sheet 


HOLDING    LOW    BIO 

LOS  ANGELES,  Cal.— The  Metro- 
politan Water  District  board  of  direc- 
tors Sept.  20  rejected  all  bids  for  the 
furnishing  of  steel  towers  for  the  23T- 
mile  230-kv.  transmission  line,  Spec^ 
105,  except  the  bid  of  the  Paciflo 
Coast  Steel  Corp.,  the  low  bidder  Aul 
gust  20,  at  $429,050.14  (copper)  anl 
$402,300.36  (steel  reinforced  aluminuB 
conductor). 

The  board  also  at  the  same  tlra^. 
rejected  all  bids  of  Fritz  Ziebarth; 
except  his  bids  on  Schedules  1  ani' 
2,  for  the  construction  of  the  trans- 
mission line.  The  bids  held  were  $429-" 
830  and  $407,246.71,  copper  and  alumi-i 
num  conductor,  respectively.  The  bids ' 
were  opened  Aug.  20. 


BIDS    WANTED 

PALO  .\LTO.  Santa  Clara  Co.,  Cal. 
—Until  Sept.  30,  4  P.  M.  bids  will  be 
received  by  the  Palo  Alto  Board  of ' 
F'ublic  Works  for  extending  the  steam 
heating  system  and  installing  unit, 
ventilator  in  Children's  Room  of  the' 
public   library. 

Specifications  may  be  obtained  on 
application  to  City  Engineer  J.  F.  ; 
Byxbee.  •  ) 


Contracts   Awarded. 

C.\TTLE   RAMP  Cost,   $ 

DIXON,   Solano  Co.,   Calif. 

(^attle  ramp(  reinforced  concrete  con- 
struction). 

Owner — C.   Bruce  Mace.  Dixon. 

Engineer — W.  E.  Murray,  908  Hayes 
Street.   San  Francisco. 

General  Contract — Campbell  Const.  Co. 
800    R   St.,    Sacramento. 

Structural  Steel— Moore  Dry  Dock  Co. 
foot    of   Adeline    St.,    Oakland. 

BIDS    OPENED 

KL.4.MATH  AGENCY,  Ore.  —  Aer- 
motor  Co.,  2500  Roosevelt  Road.  Chi- 
cago, at  $1880  submitted  low  bid  and 
awarde-d  contract  by  the  Klamath  In- 
dian Agency,  Wade  Crawford.  Supt., 
for  furnishing  and  erecting  one  80- 
and  one  in7-friot  galvanized  steel  look- 
out   towers. 

Following  bids  received: 

.■\erniotor   Co.,    Chicago $1880 

Judson  Pacific  Co.,  S.  P 4000 

Contracting  and  Sales  Co.,   Inc., 

Portland    4,275 


BIDS   OPENED 

RR^RSIDE  COUNTY,  Cal.  —  Con- 
solidated Steel  Corp.,  Ltd..  6500  E. 
Slauson  Ave.,  Los  Angeles,  at  $4626.80 
submitted  low  bid  to  the  Metropolitan 
Water  District,  Los  Angeles,  S'ept.  13. 
for  furnishing  and  erecting  steel 
structures  for  the  Fan  Hill  crushing 
and  screening  plant,  in  accordance 
with  Specifications  No.  125.  The  site 
of  the  work  is  at  Fan  Hill,  approxi- 
mately 20  miles  northwest  of  Indlo, 
Riverside  County,  Calif.  The  work 
to  be  contracted  for  comprises  fur- 
nishing and  erecting  of  steel  struc- 
tures for  the  Fan  Hill  concrete  ag- 
gregate plant.  P.  E.  Weymouth,  gen- 
eral manager  and  chief  engineer. 

The  items  were: 

(1)  One  structural  steel  building  for 
crushing  and  screening  plant  as 
shown  on  drawings  B-2720  and  A- 
1336.  having  an  estimated  weight 
of  23.000  lbs.; 

(2)  One  steel  structure  for  conveyor 
"S"  as  shown  on  drawing  B-2718. 
having  an  estimated  weight  of 
$19,000  lbs.; 

(3)  One  steel  structure  for  conve.vor 
"B"  as  shown  on  drawing  B-2723. 
having  an  estimated  weight  of 
14,000   lbs. 

The   bids   were: 
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Consolidated  Stoel  Corp.,  I-td.— (1) 
7.670,  (;;>  S.77c,  (3)  «.71c.  Total,  \i,- 
626.80. 

Pacific  Coast  Steel  Corp— (D  »-^U-. 
(2)  9.-:U-,    (.•!)   9.58c.     Total  $B12'1.20. 

COMPLETE     BIDS 

WA.SHIN'CITON.  n.  C— Hnrhor  Bont 
BulldlnK  Co.,  ^Terminal  Island,  Ijo.m 
Angele.s,  submitted  low  liid  to  V.  9. 
Coast  Guard  (as  previously  reported) 
for  furnlshlnj;  two.  three  or  four  S)l-I't. 
patrol  boate   for  the   Pacific  Coast. 

Complete   bids    follow: 

Harbor  Boat  nulldlnp  Co..  Terminal 
Island.  $:!7.9S.-i  e.ich  for  two:  $.■)?, as.*; 
each  for  three;  $3C.250  each  for  four. 

Stevens  Bros.,  Stockton.  $42,500  each 
for  two;  J40,430  each  for  three;  no  hid 
for    four. 

Lake  t'niiin  Dr.v  Pock  &  Machine 
Works.  Seattle,  $11,000  each  for  two; 
142,000  each  for  three;  $40,000  each 
for  four. 

William  Whiting,  Long  Beach,  $5.'?,- 
405  each  for  two;  $50,831  each  for 
three;  $40,544  each  for  four. 

Winslow  Marine  Railway  &  Ship- 
building Co.,  Seattle.  $53,500  each  for 
two;  $51,250  each  for  three;  $49,500 
each     for     fo'ir. 


WORK    AUTHORIZED 

RIVERSIDE,  Riverside  Co.,  Calif.— 
An  extension  of  the  city's  under- 
ground electric  light  distribution  sys- 
tem in  the  business  district  has  been 
authorized  by  the  board  of  public 
utilities  at  an  estimated  cost  of  $51.- 
300.  This  work  will  include  the  in- 
stallation of  high  tension  cables  in 
duct  lines  alrea-dy  in  place,  together 
with  transformers  and  distribution 
equipment,  and  the  install.ition  of  un- 
derground  services  to  property  own- 
ers' meters.  The  district  to  be  im- 
proved will  be  bounded  by  6th  St.  on 
the  north.  Market  St,  on  the  west. 
12th  St.  on  the  south  between  Market 
and  Main.  Eleventh  St.  from  Main  to 
Orange,  and  Orange  St.  on  the  east. 
All  poles  within  the  area  will  be  re- 
moved after  the  Job  is  completed.  R. 
L.  Eoulden  is  the  superintendent  in 
charge. 


20— MISC.  SUPPLIES  AND 
MATERIALS 


BIDS    RECEIVED 

LOS  ANGELES.  Cal.— Bids  for  fur- 
nirhing  diamond  mesh  woven  wire 
fencing  for  the  construction  of  pipe 
and  wire  revetments,  coimty  flood 
control  department,  were  opened  by 
the  Board  of  Supervisors.  Sept.  18. 
The  bids  were  taken  as  follows; 

(1)  F.o.b.    trucks,    dept.    warehouse: 

(2)  F.Ob.  R.  R.  cars,  dept.  warehouse. 
The  bids  were: 

R.  J.  M.  Co.— Prop.  1  net.  $16,737.68; 
Prop.    2.    net.    $15,400.71. 

Whiting  -  Mead  Co.  —  Prop.  1.  net, 
$16,734.15:   Prop.    2.   net.    $15,509.33. 

Ducommun  Corp.— Prop.  1,  net,  $16,- 
737.68;  Prop.   2,    net.    $15,511.65. 

Hayward  Lumber  &  Inv.  Co., — Prop. 
7,  net,  $16,737.68;  Prop.  2.  net,  $15,- 
511.65. 

Union  Hardware  &  Metal  Co. — Prop. . 
1,  net,  $16,737.68;  Prop.  2.  net,  $15,- 
511.65. 

Columbia  Steel  Co. — Prop.  1,  net, 
$16,737.68:  Prop.   2.   net.  $15,511.65. 

Kerckhoft-Cuzner  Min  &  Lumber 
Co.— Prop.  1.  net,  $16,737.68;  Prop.  2, 
net,    $15,511.65. 

Keystone  Steel  &  Wire  Co. — Prop. 
1,  net,  $16,737.68;  Prop.  2,  net.  $15,- 
511.65. 

Pacific  Fence  Supply  Co.— Prop.  1, 
net,  $16,737.68;  Prop.  2.  net.  $15,511.65. 


Hoffman  Hardware  Co.  -^  Prop.  I. 
nel.  $16.7.37.68;  Prop.  2.  net.'  $16,611.65. 

Security  Matorlal.i  Co.  —  Prop,  'l, 
net,  $16,737.08;   Prop.   2.  net,  $15,511.05. 

Concrete  Knglneering  Co. — Prop  1. 
net,   $16,737.08;   Prop.   2,  net.  $15,611.65. 

Soule  Steel  Co.— Prop.  1.  net.  $18,- 
$16,737.68;  Prop.   2,  net,  $15,511.66. 

Truscon  Steel  Co.  —  Prop.  1,  net, 
$16,737.68;    Prop,    2,    net.    $15,511.65. 

Harper  &  Reynolds  Corp. — Prop  1. 
net,  $16,737.68;  Prop.  2.  net.  $15,511.65. 

Northwestern  Barb  Wire  Co.  (not 
signed)- Prop.   1.   net.  $16,737.68;   Prop, 

L',    nel       $l.'..'11,fi.-|. 


BIDS    OPENED 

LOS  ANGELES.  Cal.— The  following 
bids  were  received  by  the  U.  S.  For- 
est Service.  751  S.  Figueroa  St.,  Sept. 
23.  for  furnishing  full  length  pressure- 
treated  Douglas  nr  or  Southern  pine 
poles.  Bid  No.  1201. 
The  items  were: 

(1)  400  20-ft.    poles,    cla.ss   4; 

(2)  100  20-ft.   poles,  class  6; 

(3)  80  30-ft,   poles,   Class  4. 

(4)  20  30-ft.    pol&s,    class  6;' 

(5)  100  25-ft.    poles,    class    4. 
The  bidders  were: 

(A)  .Joslyn  Co.,   Southern  yellow  pine. 
Net. 

(B)  J.   H.   Baxter  Lumber  Co.,   Doug- 
las fir.    Net. 

(C)  American  Lumber  &  Treating  Co. 
Douglas  fir. 

(D)  McCorraick   Lumber  Co..   Douglas 
fir.     Net. 

(E)  Graybar     Electric    Co.      Southern 
yellow  pine.     Terms  net. 

(F)  Browning    Lumber    Co.,    Douglas 
fir.   Net  . 

(G)  Maydwell  &  Hartzell,  Inc.,  Doug- 
las fir. 

(H)    National    Lumber    &    Creosoting 

Co.,   Southern  yellow  pine.    Terms 

net. 
(II     Neidermier    &    Martin    Lbr.    Co.. 

Southern    yellow   pine   or'  Douglas 

fir.    Discount,   2%   10  days. 
(J)    Pan-Pacific    Filing    &    Const.    Co.. 

Douglas   fir.     Terms   net. 
(K>     General     Electric     Supply    Co.. 

Southern   yellow   pine   .Terms   net. 
(L)   James  R.   Hall,   Douglas  fir.    Dis- 
count  2%    10   days. 
(M)    Texas    Crecsotlng    Co..    Southern 

yellow  pine.     Terms  net. 
The  bids  were: 

(1)         (2)         (3)         (4)         (5) 
<A)     $2.80     $2.00     $5.05     $3.S5     $3.S5 

(B)     4.12       3.35       7.35       6.30       5.70 

(C)     4.00       3.56       6.90       6.00       5.66 

(D)     5.10       4.85       8.75       7.55       6.93 

(E)  ......   3.83       2.75       6.75       5.03       5.18 

(P)     4.10       3. •IS  ■    7.35  ■    6.15       6.110 

(G)     3.80       3.40       6.60       5.70       5.30 

(H)     3.53       2.70       6.57       4.8S       5.04 

(I)    3.50       2.80       6.50       5.00       5.00 

(J)    5.35       5.07       8.18       7.80       6.69 

(K)     2.95       2.27       5.50       4.09       4,21 

(L)     4.07       3.64       7.04       6.10       5.67 

(M)      ..      3.63       2.79       6.75       5.03       5.1<! 


(M)   MaydWell  &   HarU'll.   DouKlas  fir 
(C)  American  Lumber  &  Treatlnif  <'o 

Douglas  fir.      • 
<D)  Chas,   R.   MnCormlck  Lumber  Co.. 

Douglas  (Ir.     Trrm*  net. 

(E)  J.   H.  Baxter  &  Sons,  Douglas  fir. 
Terms  net. 

(F)  Grayba'r    Electric    Co..    Southern 
yellow  pine.    Termi'nct. 

(G>     H.     A.      Browning.     Dnuglns     fir 

Terms   net. 
(H)  General  Electric  Sup.  Co..  South- 
ern   yellow    pine.     Terms   nel. 
(I)     Texas    Creosoting    Co.,     Southern 

yellow   pine.     Terms   net. 
(J)     National    Lumber    &    Creosoting 

Co.,   Southern  yellow  pine.    Temw 

net. 
(K)    Neidermier   and    Martin    Lumber 

Co.,  Douglas  fir  or  Southrn  yellow 

pine. 
(L)  James  R.  Hall,   Douglas  fir.    Dis- 
count 3%   10  days. 
(M)   Pan-Pacific   Piling   &  Const.   Co., 

Douglas  fir. 
The  bids  were: 

(1)  (2)  3)  (4) 

(A)     $3.85       $3.15       $6.25       $5.10 

(B)     6.30         4.45         7.90         7.00 

(C)  .:.....,.....  5.66         4.68         8.30         6.93 

(D)  _.....' 6.93        •5.63-     I0.98  •     9.03 

(E)     5.70         4.75         9.45         7.85- 

(F)     5.18         3.83         9.35         7.01 

(G) 6.00         5.10         8.45         8.30 

(H)    4.21         3.12         7.61         5,71 

(I)     5.18         3.83         9.35         7.01 

(J) 5.04         3.70         9.01         6.75 

(K) 5.20         3.80         9.40         7.00 

(L) 5.67         4.76         8.45         7.49 

(M)     6.69         6.31       10.59       9.01 


BIDS    REJECTED 

REDDING.  Shasta  Co..  Calif.  —  All 
bids  received  by  the  District  Quarter- 
master. Civilian  Conservation  Corps. 
Redding,  Sept.  17  for  furnishing  build- 
ing materials  for  warehouse  and  har- 
rncks    were    rejected.  .  .  1 


BIDS    OPENED 

LOS  .\NGF:LES.  Cal.— The  following 
bids  were  received  by  the  U.  S.  For- 
est Service.  751  S.  Figueroa  St.,  Sept. 
23.  for  furnishing  full  length  pressure- 
treated  Douglas  fir  or  Southern  Yel- 
low pine  poles.   Bid   No.   1202. 

The  items  were: 

(1)  220  25-ft.  poles,  class  4: 

(2)  SO  25-ft.  pole.-!,  class  6: 

(3)  80   35-ft.   poles,    class  4: 

(4)  20   35-ft.    poles,    class    6. 
The   bidders  were: 

(A)   Joslyn  Co..   Southern  yellow  pine. 
Net. 


BIDS    OPENED 

SAN  FRANCISCO  —  Bruno  Sklbo. 
145  Lake  St..  Oakland,  at  $0.74  pr  ton. 
submitted  low  liid  to  T.  A.  Brooks, 
Purcha.ser  .of  Supplies,  City  Hall,  un- 
der Bid  No.  1444  for  hauling  approxi- 
mately 1715  tons  of  6-in.  and  286  tons 
of  8-in.  cast  iron  pipe  from  any  pier 
in  San  Francisco  to  (1)  Ocean  Ave., 
and  Phelan  St..  or  (2)  Univertity 
Mound. 

(Complete   bids   follow: 

(A)  Bruno  Skibo.    (1)   $0.74;   (2)   $0.74. 

(B)  Damon   A.    Lewis,    (1)   $0,875:    (2) 
$0,935;    (2)    $0,835. 

(C)  Independent    Carrier    Co..     (1) 
$0,835. 

(D)  G.   W.    Thomas    Draying   Co..    (1) 
$1.15;    (2)    $1.15. 

(E)  Siaas  Co..   (1)   $1.1812;  (2)  $1.1812. 

(F)  Joseph    D.    S'heedy.    (1)    $1.20;    (2) 
$1.20. 

G)  J.  A.  Clark  Draying  Co.,    (1)  $1.20; 

(2)    $1.20. 
(H)   Thompson    Bros..     (1)    $1.20;    (2J 

$1.35. 
(I)  John   McCarthy   &  Son.    (1)    $1.25; 

(2)    $1.25. 
(J)  M.  &  D.   Co..   (1)   $1.32;   (2)  $1.32. 
(K)  Overland    Freight   Co..    (1)    $1.45; 

(2)  $1.45. 
(L)   Daniel    Gallagher.    (1)    $1.45;    (2) 

$1.45. 
(M)  Carley-Hamilton    Co..     (1)     $1.50; 

(2)   $1.75. 
Bids  taken  under  advisement. 


BIDS   OPENED 

LOS  .^NGKLES.  Cal.— Pennsylvania 
Iron  &  Steel  Co.,  2308  Santa  Fe  Ave.. 
Ixis  Angeles,  .submitted  the  low  bid  to 
the  Metropolitan  Water  District  Sept. 
23  at  $8789.00  for  furnishing  70  I.f.  of 
steel  movable  exterior  -  form  struc- 
tures for  concrete  cut-and-cover  con- 
duit. Spec.  No.  127.  The  bid  included 
an  alternate  deducting  $168.  using  raw 
type  hydaulic  jack.  Discount  '/i  of  1% 
fob  Los  Angeles.  Bid  includes  sales 
tax.    The  other  bids  were: 

Pacific  Iron  &  Steel  Co..  Ltd..  $8925. 
No   discount. 

Consolidated  Steel  Corp.,  Ltd..  $9.- 
590.    No  discount. 

Western  Pipe  &  Steel  Co..  $9692.  No 
•junoosip 
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Bid   c»ll»  for  eonitruetlon   miehinery   and    material!   and    ml»cellan«ou»  equipment   and   supplies  purchased   by 
Federal,   state,  IMunlolpal  and  ether  P    ubiio  agencies. 


EAST  BAY  UTILITY  DIST. 

OAKLAND.  Calif.— Until  Oct.  9.  8 
P.  M..  bids  will  be  receivt-d  by  East 
Bay  Municipal  Utility  District.  John 
H.  Kimball.  Secretary.  512  Sixteenth 
St..  Oakland,  for  furnishing  50.000  l.f. 
^-In.  seamless  copper  tubing:  Bid 
Xo.   LS-lSe. 

Specifications  .-xnd  proposal  forms 
on  application  to  above. 


OAKLAND.  Cal.— Until  Oct.  2.  5:.-!0 
P.  M..  bids  will  be  received  by  Elast 
Bay  Municipal  Utility  District.  John 
H.  Kimball.  Secretary.  512  Sixteenth 
Street.  Oakland,  for  furni.shlng  2,000 
water   meters;    Bid    No.    L.S.-157. 

Specifications  and  proposal  forms 
on  application  to  above. 

CAUFGRNLA  STATE 

EUREnCA,  Humboldt  Co..  Cal.— Un- 
tU  September  30,  U  A.  M..  bids  will 
be  received  by  State  Division  of  High- 
ways. J.  W.  Vickrey.  District  Engi- 
neer, Eureka,  for  rental  of  four  three- 
yard  dump  trucks,  two  to  be  used 
not  to  exceed  600  hours  and  two  of 
1000  hours  each.  Trucks  to  work  un- 
der shovels  hauling  slide  material  or 
gravel  at  various  points  in  District  I. 

Specifications  and  proposal  forms  on 
application   to  above.  • 


SAN  FRANCISCO  CITY 

SAN  FRANCISCO— Until  September 
SO.  3  P.  M..  bids  will  be  received  by 
T.  A.  Brooks.  Purchaser  of  Supplies, 
270  City  Hall,  for  furnishing  Manu- 
factured Furniture  for  the  School  De- 
partment;   Invitation   No.    1449. 

Specifications  and  proposal  forms 
from  above. 


SAN  FRANCISCO— Until  September 
30,  3  P.  M..  bids  win  be  received  by 
T.  A.  Brooks,  Purchaser  of  Supplies. 
270  City  Hall,  for  furnishing  Stock 
Furniture  for  the  School  Department; 
Invitation  No.   1448. 

Specifications  and  proposal  forms 
on  application  to  above. 


WAR  DEPARTMENT 

SACRA.MKNTO.  Cal.— Until  Oct.  1. 
S  P.  M..  bids  will  be  received  by  U. 
S.  Engineer  Office.  Lieut. -Col.  L.  B. 
Chambeni,  Rm.  20S.  Post  Office  BIdg.. 
Sacramento,  for  furnishing  globe 
valves  I'/i-  and  3-ln.  sizes  for  delivery 
at  Rio  Vista:   Proposal  No.   1105-36-5?.. 

Specifications  and  propo.sal  forms 
on  application   to  above. 


LOS  ANGELES,  Cal.— Until  Oct.  3. 
3  P.  M.,  bids  will  he  received  by  the 
V.  S.  Engineer,  751  S.  Figueroa  St., 
Los  Angeles,  for  furnishing  two  one- 
yard  Diesel  engine  driven,  crawler 
type  power  shovels  complete  for  use 
In  the  construction  of  two  rock  jet- 
ties protected  channel  reinforced  con- 
crete cover  on  Ballona  Creek.  Circular 
Prop.  No.  ER-509-3S-66. 


LOS  ANGELES.  Cal.— Until  Oct.  3. 
J  P.  M..  bids  will  be  received  by  the 
U.  S.  Engineer,  751  S.  Figueroa  St., 
Los  Angeles,  for  furnishing  two  com- 
plete. Diesel  engine  driven  crawler 
type,  power  cranes.  Circular  Prop. 
ER-509-1986-37. 


.'SACRAMENTO.  Cal.— Until  Oct.  4, 
:i  r.  M.,  bids  will  be  received  by  the 
V.  S.  Engineer  Office.  Col.  L.  B. 
Chambers.  District  Engineer,  Room 
2nx.  Post  Office  Bldg..  Sacramento,  for 
furnishing  one  4-cylinder  oil  burning 
engine  as  replacement  for  engine  on 
:i   *4-yd.   Northwest  dragline. 

Specifications  and  propo.sal  form  oi! 
application    to    the   above.  • 


SACRAMENTO.  Cal.— Until  Oct.  2, 
3  P.  M.,  bids  will  be  received  by  the 
U.  S.  Engineer  Office,  Col.  L.  B. 
Chambers.  District  Engineer,  Room 
208.  Post  Office  BIdg.,  Sacramento,  for 
furnishing  steel  castings  as  follows: 
(1)  two  forged  steel  keys  for  fasten- 
ing tlredge  cutter  to  cutter  shaft; 
2)  two  forged  steel  sockets  for  dredge 
cutter   keys: 

(3)  one  dredge  cutter; 

(4)  two    rough    castings,    made    of 
bronze. 

Specifications  and  proposal  form  on 
application    to    the   above.  * 

REDDING.  Cal.  —  Until  October  2. 
10:00  A.  M.,  bids  will  be  received  by 
the  Redding  District  Quartermaster, 
Civilian  Conservation  Corps,  Lt.  T. 
L.  Ricks,  purchasing  and  contracting 
officer.  Redding,  under  Invitation  No. 
5910-36-24  for  furnishing  electric  ma- 
terials, plumbing  and  sheet  metal  for 
District  Headquarters  Detachment. 
Delivery   f.o.b.    campsite. 

Specifications  obtainable  from  the 
above  office. 


RECLAMATION  BUREAU 

OGDEN.  Utah:— Until  Oct.  10,  10 
A.  M.,  bids  will  be  received  by  the 
U.  S.  Reclamation  Service.  S.  O.  Har- 
per, Acting  Chief  Engineer,  Custoni- 
house,  Denver,  for  furnishing  prejast 
reinforced  concrete  pipe  for  use  in 
construction  of  structures  on  canals 
in  the  Ogden  River  Project,  Utah; 
.Spec.  No.  722-D. 

Specifications  may  be  obtained  from 
above  on  applicatloon.;  no  charge  to 
prospective  bidders;  to  others  $0.50 
per  set. 


MET.  WATER  DISTRICT 


LOS  ANGELES,  Cal.— Until  Oct.  10. 
10  A.  M.,  bids  will  be  received  by  the 
Metropolitan  Water  District,  306  W. 
3rd  St.,  for  furnishing  109.000  tons  of 
concrete  aggregate  for  concrete  lining 
for  San  Jacinto  tunnel  up  to  Dec. 
31.  1936.,  and  150,000  tons  additional 
up  to  Dec.  31.  1939.  in  accordance 
with  Specifications  No.  129.  Copies 
of  tlie  specifications  may  be  obtained 
at  room  1007,  306  W.  3rd  St.,  upon 
payment  of  $2  per  set.  Certified  or 
(■■ishier's   jheck.    107^. 

CANAL  ZONE 

PANAMA  C.\NAL.— Until  October  T 
10:30  A.  M..  iiids  will  be  received  by 
the  General  Purchasing  Officer,  The 
Panama  Canal.  Washington,  D.  C.  for 
furnishing  motor  trucks,  steel  shelv- 
ing, steel  strapping,  cable,  wire  tele- 
lihone  exchange  distributing  frames, 
elfctrlc  lighting  fixtures.  tran.sform- 
ers,  lamp  guards,  cartridge  fuses, 
push-buttons,  cast-iron  pipe  fittings, 
gate  valves,  bolts,  nuts,  wa.shers, 
screws,  rivets,  drawer  locks,  expan- 
sion shields,  night  latches,  hinges, 
barrel  bolts,  .hooks  and  eyes,  hand 
.''Prayers,    water   coolers,    water    buck- 


ets,   and    oil   circuit    breakers;    Sched- 
ule  No.   3092. 

Specifications  and  bid  information 
may  be  obtained  on  application  to 
the  above  and  to  the  Assistant  Pur- 
chasing Officer,  Panama  Canal,  Fort 
Mason. 


PANAMA  CANAL.  —  Until  Oct.  15, 
10:30  A.  M.,  bids  will  be  received  by 
the  General  Purchasing  Officer,  The 
Panama  Canal,  Washington,  D.  C,  for 
furnishing  20,000  barrels  of  Portland 
cement  in  paper  bags:  Schedule  No. 
3091. 

Specifications  and  bid  information 
may  be  obtained  on  application  to 
the  above  and  to  the  Assistant  Pur- 
chasing Officer,  Panama  Canal.  Fort 
Mason. 


LOS  ANGELES  CITY 

LOS  ANGELES,  Cal.— Until  October 
4.  2  P.  M.,  bids  will  be  received  by 
D.  P.  Nicklin,  Purchasing  Agent  ot 
the  Los  Angeles  Water  and  Power 
Bureau,  Room  740.  207  South  Broad- 
way, for  furnishing  one  concrete  mix- 
ing and  placing  plant  f.o.b.  cars,  rail- 
road siding.  Lone  Pine.  Calif.,  under 
Specifications  No.  1787.  The  bids  will 
be  taken  as  follows: 
(1)  One  unit  with  mechanical  placer. 
(1-alt.)   One    unit    as    proposed    under 

item  (1)  on  1-year  rental  basis. 
(2-alt.)   One    unit    as    proposed    under 

placer. 
(2-alt.)  One   upnit   as   proposed   under 

item  (2)  on  1-year  rental  basis. 


Oakland  Port  Commission 

OAKLAND,  Alameda  Co.,  Cal.— Un- 
til Sept.  30.  4:30  P.  M.,  bids  will  be 
received  by  the  Oakland  Port  Com- 
mission, foot  ot  Grove  St.,  Oakland, 
for  furnishing  approximately  200  piles 
for  use  in  the  reconstruction  of  the 
apron  wharf  at  the  7th  St.  unit.  Outer 
Harbor  Terminal. 

Specifications  obtainable  from  above 
office  after  September  26,  upon  deposit 
of  $5.00.  • 


MERCED  COUNTY 

GUSTINE.  Merced  Co.,  Cal.— Until 
October  4,  8  P.  M.  (postponed  from 
Sept.  30)  bids  will  be  received  by  the 
Gustine  City  Council,  W.  L.  Chappell. 
City  Clerk,  for  furnishing  10-ft.  lift 
raw  sewage  pumps,  motor,s,  switches, 
as  follows: 
Proposal   1:   One   each,   680-   1360-   and 

2720-gaIs.   per   minute   units; 
Proposal    2:    One   each    330-    660-    1320- 

and   2640-gals.   per  minute  units. 

Plans  and  specifications  may  be  seen 

at  the  office  of  the  City  Clerk,  Peter- 

~  U.  S.  INDIAN  SERVICE 

COOLIDGE,  Ariz.— Until  Sept.  30. 
11:30  A.  M.,  bids  will  be  received  by 
the  U.  S.  Indian  Irrigation  Service 
Coolidge,  for  furnishing  20.000  pounds 
of  No.  6  AWG,  3-strand.  hard  drawn, 
bare  copper  cable  fob  bidder's  ship- 
ping point  or  Coolidge.  The  cable  is 
for  use  on  the  San  Carlos  proj'ed 
Adv.  No.  C-221.  This  is  a  Public 
Works  Project,  FP-221.  The  speci- 
fications are  on  file  for  examinatiou 
at  Room  725,  751  S.  Figueroa  St.,  Los 
Angeles. 
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PLANS   APPROVED 

LOS  .\.Viii;LKS.  ral.— Statp  Rail- 
roiu!  (^(tmnii.'^.sion  has  approved  con- 
struction of  an  overhead  cros.slng  on 
Queirolo  Street.  Los  Angeles,  in  place 
of  the  one  previously  approved  for 
ColleKe  Street.  The  crossing  is  part 
of  the  plan  for  constructing  the  Los 
Angeles  l.Tnion  passenger  terminal  de- 
pot.    Cost   is   estimated   at   $477,000. 


LOW    BIDDER 

MARICOPA  COUNTY,  Ariz.— Clin 
ton  Campbell  Co..  90  W.  Morelanil 
Ave,,  riioenix,  at  $9550  submitted  the 
low  bid  to  the  Arizona  State  Highw^iy 
Commission,  Phoenix,  for  oon,struct- 
ing  a  concrete  bridge  on  the  Mesa- 
Superior  highway.   FA   49;   AFE  80G."). 

Uel  E.  Webb  Co.  submitted  the  sec- 
ond low  bid   at  $9992. 


PLANS    ORDERED 

MKRCKM  Ct^UN'TV.  Calif.— County 
Surveyor  W.  E.  Kedesen  has  been  di- 
rected to  submit  plans  for  six  bridges 
ami  three  culverts  to  be  constructed 
in  the  Legrand  and  Los  Banos  dis- 
tricts for  approval  of  the  Board  ut 
Supervisors  at  a  meeting  October  4. 


BIDS   WANTED 

SONO.MA  CO..  Cal.— Until  Sept,  30, 
12  o'clock  noun  (to  be  opened  at  1:30 
P,  M.)  bi\ls  will  be  received  by  the 
Sonoma  County  Board  of  Supervi- 
sor.s.  Walter  H.  Nagle.  Clerk  of  the 
Board,  for  constriu'ting  a  bridge  over 
Sonoma  Creek  at  Boyes  Springs  in 
the    First    .Supervisorial    District. 

The  work  involves: 
fl)   200    c.y,    structure    excavation; 

(2)  135  c.y.  Class  A  concrete: 

(3)  12,200   lbs.    reinforcing   steel- 

(4)  23,760  lbs.  structural  steel; 

(3)   29.185    ft.    BM    redwood   lumber; 
(6)   285  lbs.  bolts  and   washers. 

Specifications  on  file  with  the  Clerk 
nf  the  Board  and  w-ith  County  Engi- 
neer  E.    A.    Peugh. 


BIDS   WANTED 

EL  nOR.\.DO  COUNTY.  Cal,— Until 
Oct.  S.  2  r.  M.,  bids  will  be  received 
by  El  Dorado  County  Board  of  Su- 
pervisors, Arthur  .1.  Koletzke,  ClerU 
of  the  Board,  Court  House.  Placer- 
villc,  for  lonstrucling  two  reinforced 
concrete   bridges. 

The  brixlges  are  to  be  constructed 
acioss  Slate  Creek  at  Cuniming's  .Sta- 
tion in  Road  District  No.  3  and  across 
Eau  Clair  Creek  at  Fallen  Leaf  Post 
OfBce   in    Road   District  No.   5. 

Plans  and  specifications  on  file  with 
the  Clerk  of  the  Board  and  may  be 
obtained  oji  deposit  of  $10  per  set. 
returnable.  * 


BIDS   WANTED 

SACRAMENTO  COUNTY,  Cal.  — .\:i 
previously  reported,  until  Sept.  30,  1" 
A.  M.,  bids  will  be  re<-eivc-d  by  Sacra- 
mento County  ISoard  of  Supervisor.-*, 
T.  F.  Patterson,  County  Clerk,  Room 
301.  Court  Hou.se  Bldg..  Sacramento, 
for  constructing  three  trestles  on  the 
Wilder-Ferguson  road  rn'er  the  Cos- 
umnes  River,  about  22  miles  below 
.Sacramento. 

Trestles  will  be  of  redwood  pile  and 
concrete  deck  39-  Sfi-  and  419-ft.  Ions; 

The  work    involves: 

(1)  4764   l.f.    furni.thinE   redwood    pile; 

(2)  3168  l.f.  driving  piles; 

(3)  9.856    M    ft.    BM    caps,    select    all- 
heart   structural    redwood    In    place 

(4)  19.368   M.    ft.    BM   bulkhead   mate- 

rial and  cross-bracing  heart, 
structural     redwood    sheathing: 

Ct)  S3. 355  M.  ft.  BM  stringers,  scabs 
and  bridging,  dense  select  all- 
heart  structural  redwood  string- 
ers, select  all-heart  structural 
redwood    .scabs   and    bridging; 

(C)  24.376  M.  ft.  BM  sub-floor  heart 
structural  redwood- 

(7)  20.387  M.  ft.  BM  posts,  railings, 
blocks,  select  all-heart  structur- 
al redwood; 

(.S)  260.11  c.y.  concrete: 

(X)  29.282  lbs.   reinforcing   steel: 

(10)  800   c.y.    excavation    and    backfill; 

(11)  lump   sum  removal   of  old    struc 
Plans  and  specifications  may  bo  ob- 
tained   from    County    Engineer    ,T.    .1 
Rooney.  * 

CONTRACT   AWARDED 

.SONOMA  COUNT)',  Cal— Joiin  Car- 
cano,  122  Clarinda  Ave.,  San  Rafael, 
.'t  $13,777  awarded  contract  by  State 
Division  of  Highways,  Sacramento, 
for  constructing  a  reinforced  concrete 
girder  bridge  across  Sonoma  Creek 
about  seven  miles  north  of  Sonoma, 
consisting  of  three  52-foot  spans  on 
concrete    piers    and    iibiitments. 


BIDS  WANTED 

OREGON  STATE— Until  October  8, 
9  A.  M..  bids  will  be  received  by  Ore- 
gon State  Highway  Commission.  R. 
H.  Baldock,  Chief  Engineer.  Audi- 
torium. Public  Service  Bldg.,  Port- 
land, for  bridge  construction  as  fol- 
lows: 

CROOK  AND  DESCHUTES  COS.: 
Construction  of  12  concrete  bridges  or 
culverts  on  the  Redmond-Bend  Sec- 
tion of  The  Dalles-California  Highway 
in  Deschutes  County,  and  widen  and 
construct  concrete  sidewalks  on 
bridge  over  Ochoco  Creek  at  the  east 
city  limits  of  Prineville  on  the  Ochoco 
Highway  in  Crook  County.  Federal 
Aid  Projectst  Nos.  123-B,  C,  E,  G.  H. 
and  175-A.  Requires  approximately 
1101   cu.   yds.   excavation;  460  cu.   yds. 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

w 

914  Seventh  Street 

Sacramento      ::      California 


r-oncrele;    SOS   cu.    yiln.    O'- 
masonry;  65,500  Ibii.  relnf- 
250  lln.   ft,  concrete  handrail,   r'-moval 
of   bridge   and    malntennncR   of   trafllc 
at   Ochoco  Cr<-k. 

Plaji  and  HpeeincntlonB  anil  pro- 
posal blanks  may  be  obtained  from 
State  Highway  Commlnslon,  Room  322 
K'late  omcc  Bldg.,  Salem,  on  deposit 
of   $5   per  set. 

22— DREDGING,     HARBOR 
WORKS,    EXCAVATION 

ENGINEERS    RETAINED 

UEDO.NMK).  Los  Angeles  Co..  Cal.- 
Tlie  firm  of  Kocbig  &  Koebig,  con- 
sulting engineers,  has  been  retained 
by  the  Redondo  Beach  City  Council  to 
supervise  all  engineering  work  in  con- 
necetion  with  tho  proposed  Jetties, 
breakwater,  and  other  work  embraced 
in  the  proposed  harbor  development, 
if  and  when  such  work  is  started. 
Adolpb  H.  Koebig  was  formally  ap- 
pointed harbor  engineer.  The  cost  Is 
estimated  at  $1,00.000.  C.  C.  Mangold. 
City  Clerk;  D.  L.  Bundy.  City  Engi- 
neer; Frank  L.  Perry.  City  Attorney, 
and  the  newly  appointed  engnieer,  will 
work  as  a  committee  to  present  the 
project  to  the  government  for  federal 
aid. 


APPLICATION    FILED 

VENTURA,  Cal.— The  city  of  Ven- 
tura, through  George  F.  Nicholson, 
harbor  engineer,  has  _  presented  to 
the  Slate  I"WA  engineer.  Los  Angeles, 
an  application  for  $300,000  for  a  wharf 
and  dock  terminal  development  at 
Ventura  harbor.  Tlie  city  hopes  to 
secure  through  the  rivers  and  harbors 
lioard  construction  of  a  government 
owned  breakwater  in  Ventura  Bay. 


BIDS   OPENED 

PORT  I,  AND.  Oregim— Kuckenberg- 
Wittnian  Co..  Inc..  Bo^rd  of  Trade 
nidg..  Portland,  at  $16,983  submitted 
low  hid  to  the  U.  S.  Engineers,  First 
Portland  District,  for  bank  clearing, 
bar  clearing,  grading  river  bank  and 
constructing  approximately  4.290  l.f. 
protective  gravel  fill  along  the  Willa- 
mette River,  Oregon,  between  Eupene 
and    Harrisburg. 

Only  other  bid  received  was  from 
Kern  &  Kibbe,  Portland,  at  Il7.72.t.- 
75.  The  engineer's  estimate  was  $1S.- 
110.25. 


BIDS   WANTED 

SACH.\.MENTi:>  COr.XTY.  t^al.— L'n- 
til  October  8.  3:00  P.  M..  bids  will  b.- 
received  by  the  U.  S.  Engineer  OHice. 
Room  2I'S  Post  Otflie  Bldg..  .Sacra- 
mento, under  Circular  Propo.sal  No. 
1105-36-4  for  raising  and  strengthen- 
ing of  an  existing  levee  and  conslruc- 
lion  of  a  new  levee  along  the  south- 
erly bank  of  the  .\inerican  Rivor. 
easterly  from  the  Jleisler  Disirict 
near  Saci-amento  to  a  point  near  May- 
hews,  a  distance  of  about  o.3  miles. 
Work  involves  placing  approximatcl.v 
430.00C  cu.  yds.  of  earth  in  embank- 
ment, clearing  and  grubbing  right-of- 
way,  preparing  embankment  founda- 
tion and  conslrucling  sudi  rAart  cross- 
ings as  may  he  distrurbed  by  the  Itvee 
construction. 

Specifications  obtnituihle  from  thf- 
above  officiv 
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^-IRRIGATION  PROJ. 

FUNDS  ASKED 

SAN  BENITO  COUNT-i',  Cal.— Ap- 
plication for  a  loan  and  grant  of  |66,- 
000  to  finance  construction  of  cainals 
and  Improvements  to  the  present  sys- 
tem, has  been  filed  with  the  PWA  by 
the  HoUister  Irrigation  District.  Geo. 
C.  Holberton,  Kngrlneer.  23 


BIOS   OPENED 

ALTATRAZ  ISLA.vii.  Cal.— Healy- 
Tlbbltts  Constr.  Co.,  64  Pine  St..  San 
Francisco,  at  J21S4  submitted  low  bid 
to  r.  S.  Bureau  of  Prisons  for  placing 
reprap  at  Alcatraz  Island,  under  Bid 
No.  451.      Bids  were  taken  as  follows: 

<1)  Furnishing  300  pieces  of  stone 
or  concrete  riprap,  each  piece  to  be 
not  less  than  12  cu.  ft.  In  content, 
per  piece; 

(2)  Furnishing  300  tons  of  stone,  not 
less  than  12-in.  and  not  more  than 
24-ln.   in  largest  dimension,   per   ton; 

(3)  Lump  sum  price  for  Items  1  and 

Complete  bids  follow: 

(A)  Healy-Tlbblts   Constr.   Co.,   $2184; 
no  bid  on  Items  (1)  or  (2). 

(B)  Blake    Bros    Co..    San    Francisco, 
«)   $4.50;   (2)  »4.50;   (3)  $2700. 

(C)  Duncanson     Harrelson    Co.,     San 
Francisco,   (1)  $4.70;   (2)   $4.76;  (3) 

Award  recomr-ended  to  low  bidder. 


23--IRRIGATION  PROJ. 


PERMITS    ISSUED 

SACRAMENTO,  Calif.  _  Permits  to 
appropriate  water  issued  by  the  De- 
partment of  Public  Works  Division 
of  Water  Resources  during  the  month 
of  August,   1935: 

Permit  4598,  Application  8331  (Sis- 
kiyou Co.)  if»ued  to  Chas.  S.  Good- 
rich, Somes  Bar,  Aug.  6,  for  3  0  cfs 
from  Tom  Payne  Creek,  for  mining 
purposes.    Est.  cost.  $250 

Permit  4599.  App.  8326  (Trinity  Co  ) 
Issued  to  U.  S.  Shasta  National  For- 
est. WeavervlUe,  Aug.  6,  for  0.116  cfs 
from  Brush  Creek,  for  domestic  pur- 
poses.    Est.  cost,  $300. 

Permit  4600,  App.  7849  (San  Dleg,, 
Co.)  issued  to  A.  F.  Hansen,  Rivera 
Aug  7,  for  400  ac.  ft.  per  annum  stor- 
age from  flood  waters  of  Sandia  Creeli 
I'J'',?"'"*^"'^  purposes  and  irrigation 
of  280  acres.     Est.    cost,    $15,000. 

Permit  4601,  App.  7954  (San  Diego 
Co.     Issued   to   Morton   B.    Machamer. 

Bfi^r°°o  "^."^  ■'•  f"""  ^-^  «•'«  fron. 
Sandia  Creek  for  irrigation  of  168 
acres.    Est.    cost.    $2,500 

Permit  4602,  App.  7955  (San  Diego 
Co.)   Issued  to  John  A.   Marchant.  So 

Kandia  Creek  for  irrigation  of  91  acres 
Kst.   cost,   $3,000.  ■»>-'»< 

Permit    4603.    App.    8007    (San    Diego 
C«.)  Issued  to  A.   F.   Hansen,   Rivera, 
Aug.   ,,  for  2.5  cfs  from  Sandia  Creek 
»,.„'"**''=   purposes   and    irrigation 
of  280  acres.    Est.  cost,  $6,000 

Perjnlt  4604.  App.  8309  (Invo  Co  . 
l«»ued  to  Nu-Nah  Mining  Co..  Rig 
Pine.  August  7,  for  l.n  cfs  from  Wau- 
<oba  Creek,  for  mining  and  domestic 
PurpoaeH.    Est.  cost.  $20  000 

Permit  4605.  App  Si 45  (Inyo  Coun- 
ty) issued  to  U.  S.  Inyo  National  For- 
e»t.  «lBhop,  Aug.  8  for  800  gals  per 
day  from  South  Fork  Bishop  Creek 
for  domestic  purposes.    Est    covt    $]oo 

Cn^fT.'.*  T*;  '^T"  "^"^  'Riv'rrside 
f  o.)     Issued    to    Gra/'e    I.,     Willi'ims 

d]!v'^'^-  ^"^  '■ '°"  ^•"'o  ^'»'  p" 

^/,J^,T  «"  u".''»"'«I  -Prlne  for  stock 
witerlnc  and  domestic  purposes.  E». 
ttmated  cost.  $10. 

P«nBlt  4MT,  App  8288  (M„no  Po.) 
.s.sued  to  H.  Heym.n,  Lonr  Bea°h 
Au»    9.    for   1500   g^,.    per   day   from 


Rock  Creek  for  domestic  purposes. 

Permit  460S,  App.  8347  (Mendocino 
Co.)  issued  to  H.  M.  Carroll.  Laytoii- 
ville.  Aug.  9.  for  0.025  cfs  from  Mill 
Creek  for  recreational  and  domestic 
purposes.    Est.   cost,   $100. 

Permit  4609,  App.  8133  (Siskiyou 
Co.i  issued  to  Gossip  Placer  Mining 
Co..  Somes  Bar.  Aug.  9.  for  25  cfs 
from  Crapo  Creek,  for  mining  and  do- 
mestic   purposes.      Est.    cost.    $2,500. 

Permit  4610.  App.  8245  (Inyo  Co.) 
issued  to  Ingle  Carpenter.  Los  Ange- 
les. Aug.  15,  for  1.3  cfs  from  Rock 
Creek,    for   pow'er   purposes. 

Permit  4611,  App.  8358  (Monterey 
Co.)  issued  to  State  Division  of  High- 
ways, Sacramento,  Aug.  15,  for  500 
gal.s.  per  day  from  El  Senador  Creek, 
for  recreational  purposes.  Est.  cost. 
$100. 

Permit  4612,  App.  8165  (Siskiyou 
Co.)  issued  to  .lohn  Teukert.  Sawyers 
Bar,  Aug.  17,  for  3.0  cfs  from  Eve- 
ning Star  Creek,  for  mining  and  do- 
me.stic  purposes.    Est.   cost,   $500. 

Permit  4613,  App.  8275  (Siskivnu 
Co.)  issued  to  E.  G.  Sundfelt,  Seattle 
Aug.  17  for  2.0  cfs  from  Eddy's  Gulch 
for  domestic  and  mining  purposes. 
Est.   cost,  $500. 

Permit  4614,  App.  S360  (HuniDoIdt 
Co.)  issued  to  Dr.  and  Mrs.  C.  G. 
Wiggins,  Korbel,  Aug.  23,  for  0.13  cfs 
from  Mad  River,  for  irrigation  of  3 
acres.     Est.    cost,    $125. 

Permit  4615,  App.  8255  (Kern  Co.) 
issued  to  Crescent  Bay  Council.  Boy 
Scouts  of  America,  Santa  Monica,  Au- 
gust 24.  for  0.01  cfs  from  three  un- 
named .springs  for  recreational  and 
domestic   purposes.     Est.    cost,    $100. 

Permit  4616.  App.  8341  (San  Bern- 
ardino Co.)  issued  to  Fred  W.  Alex- 
ander. Fontana,  Aug.  26.  for  0.1  cfs 
from  an  unnamed  seepage  hole,  for 
mining  and  domestic  purposes.  Est 
cost,   $750. 

Permit  4617,  App.  8384  (Monterey 
Co.)  Issued  to  State  Division  of  High- 
ways. Sacramento,  Aug.  29.  for  550 
gals,  per  flay  from  an  unnamed  spring 
for  recreational   purposes. 

Permit  4618.  App.  8389  (Tuolumne 
Co.)  issued  to  L.  L.  Coffer  and  M.  J. 
Preshaw,  Sonora,  Aug.  29,  for  0.75 
cfs  from  Mormon  Creek,  for  Irrigation 
of   38    acres.     Est.    cost,    $1,000. 

Permit  4619,  App.  8391  (Humboldt 
Co.)  issued  to  State  Division  of  Fish 
and  Game,  San  Francisco,  Aug.  29, 
for  3.0  cfs  from  Lost  Man  Creek,  for 
recreational  and  domestic  purposes 
Estimated  cost,   $1800. 


APPLICATIONS    FILED 

SACRAMENTO,  Calif.— Application 
for  permit  to  approriate  water  filed 
with  the  State  Department  of  Public 
Works,  Division  of  Water  Resources, 
during  August  1.  1935: 

Application  S401  (Kern  County)  Mrs. 
Carrie  M.  Beaty.  Weldon.  Calif.,  for  1 
c.f.s.  from  Fay  Gulch,  tributary  to 
South  Fork  Kern  River.  To  be  di- 
verted for  power  purposes.  Twenty- 
seven  H.P.  to  be  developed.  Estimat- 
ed cost.   $500. 

App.  8405  (San  Bernardino  County) 
Harbor  Service  Co..  San  Pedro,  Calif., 
for  200  gals,  per  day  from  Fern  Can- 
yon Spring,  tributary  to  Big  Bear 
Valley.  To  be  diverted  for  domestic 
purposes.     Est.   cost  $400. 

Ap.  8406  (Sacramento  Co.)  Frank 
Tade.  Sacramento.  Calif.,  for  1  c.f.s. 
from  Mokelumne  River,  diverted  for 
irrigation  purposes  on  85  acres.  Est 
cost  $100. 

App.  8407  (Lake  Co.)  Park  Abbott, 
Cobb.  Calif.,  for  0.25  c.f.s.  and  4  acre 
ft.  per  annum  from  Carter  Creek,  trib 
utary  to  Kelsey  Creek.  To  be  diverted 
for  domestic  puposes  on  20  acres 
Est.  cost  $300. 

App  8408  (Inyo  Co.)  J.  P.  Bowman. 
Lone   Pine,   CaJif.,   for  0.2   c.f.s.   from 


Willow  Creek.  To  be  diverted  for  ir- 
rigation and  domestic  purposes  on  10 
acres. 

App.  8409  (Del  Norte  Co.)  Francis 
M.  Stump,  Crescent  City,  Calif.,  for 
0.10  c.f.s.  from  Rock  Creek,  tributary 
U>  Smith  River.  To  be  diverted  for 
irrigation  and  domestic  purposes  on  t 
acres.     Est.  cost  $200. 

App.  8410  (Nevada  Co.)  W.  P.  Cler- 
kin.  French  Corral,  Calif.,  for  10,000 
;icre  ft.  per  annum  from  South  Fork 
Middle  Tuba  River.  To  be  diverted 
for   mining  and   domestic  purposes 

App.  8411  (Nevada  Co.)  San  Juan 
Hidge  Mutual  Water  Users  Assn., 
Marysville.  Calif.,  for  10,000  acre  ft. 
per  annum  fiom  South  Fork  Middle 
Yuba  River.  To  be  diverted  for  irri- 
gation and  domestic  purposes  on  22.- 
000  acres. 

App.  8412  (Del  Norte  Co.)  T.  N.  Mc- 
Daniel,  Crescent  City,  Calif.,  for  2a 
c.f.s.  from  Graigs  Creek,  tributary  to 
South  Fork  Smith  River.  To  be  di- 
verted for  mining  purposes.  Est. 
cost   $2500. 

App.  8413  (San  Joaquin  Co.)  C.  G. 
Outland,  Route  3,  Box  94,  Modesto, 
Calif.,  for  1  c.f.s.  from  Lone  Tree- 
Creek  tributary  to  San  Joaquin  River 
To  be  diverted  for  irrigation  on  7U 
acres.      Est.   cost  $2000. 

App.  8414  (Siskiyou  Co.)  Wm.  A- 
Hedges,  Forks  of  Salmon,  Calif.,  for  1 
c.f.s.  from  Picayme  Gulch,  tributary 
to  North  Fork  of  Salmon  River.  To 
he  diverted  for  mining  purposes.  Est- 
cost   $100. 

App.  8415  (Modoc  Co.)  Frank  MorelL 
Fort  Bidwell.  Calif.,  for  3  c.f.s.  from 
Armand  Spring,  tributary  to  West 
Fork  Bidwell  Creek.  To  be  diverted 
for  mining  and  domestic  purposes 
Est.  cost  $2000. 

App.  8416  (Modoc  Co.)  Frank  Mor- 
ell.  Fort  Bidwell,  Calif.,  for  3  c.f.s. 
from  West  Fork  Bidwell  Creek,  tribu- 
tary  to  Bidwell  Creek.  To  be  diverted 
for  mining  and  domestic  purposes 
Est.   cost  $10,000. 

App.  8417  (Modoc  Co.)  Frank  Morell. 
Fort  Bidwell,  Calif.,  for  1  c.f.s.  from 
Morell  Spring,  tributary  to  West  Fork 
Bidwell  Creek.  To  be  diverted  for 
mining  and  domestic  purposes.  Est 
cost  $2000. 

App.  8418  (San  Diego  Co.)  City  of 
Oceanside,  Calif.,  for  12.5  c.f.s.  from 
.San  Luis  Rey  River,  diverted  for 
municipal  purposes.  Est.  cost  $107,000. 
App.  8419  (Siskiyou  Co.)  Walter  E- 
Shores,  Seiad  Valley,  Calif.,  for  3 
c.f.s.  from  an  unnamed  creek,  tribu- 
tary to  Klamath  River.  To  be  divert- 
ed for  mining  and  domestic  purpose.i 
App.  8420  (San  Bernardino  Co  ) 
Josepli  and  Emmet  Haines,  Glendora. 
Calif.,  for  650  gals,  per  day  from  a 
spring  tributary  to  Big  Bear  Lake 
To  be  diverted  for  domestic  purposes. 
Est.    cost    $90. 

App.  8421  (San  Bernardino  Co.> 
John  T.  and  Bess  H.  Woodson,  San 
Fernando.  Calif.,  for  200  gals,  per  dav 
from  Don  Carlos  Spring,  tributary  to 
Biff  Bear  Lake.  To  be  diverted  for  do- 
mestic purposes.     Est.    cost  $350. 

App.  8422  (Butte  Co.)  Herman  Kiel 
Paradise,  Calif.,  for  0.025  c.f.s.  from 
Ogden  Creek,  tributary  to  W'esi 
Branch  of  Feather  Klvei-.  To  be  di- 
verted for  domestic  purposes. 

App.  S423  (Inyo  Co.)  J.  H.  Thorn- 
dike,  Trona,  Calif.,  for  0.05  c.f.s.  from 
an  unnamed  spring,  tributary  to  Wild 
Rose  Canyan.  To  be  diverted  for  ir- 
rigation and  domestic  purposes  on  12 
acres.      Est.    cost    $500. 

App.  8424  (Siskiyou  Co.)  Mrs.  Vir- 
ginia Brown,  Cecilville.  Calif.,  for  125 
c.f.B.  from  East  Fork  of  South  Fork 
Salmon  River,  tributary  to  Salmon 
River.  To  be  diverted  fr>r  mining 
purposes. 
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App.  S426  (Humbuldl  Co.)  Krank  O. 
m><«'ard.  1017  Slerru  St.,  BorkBley, 
Calif.,  fur  85  f.f.D.  fioni  7  streimiH. 
triliulury  to  Hobb  I.lnlo  and  Cediir 
Creeks,  tlieiicc  Trinity  Ulver.  To  be 
dlviTli'd   for  mlnlnK  purpones. 

App.  .SIEIi  (ICumboliU  (^o.)  County  of 
Humboldt,  Kureka.  Cnllf..  for  100  glas. 
per  minute  from  an  unnamed  stream, 
tributary  to  Kureka  Slough.  To  be 
diverted  for  Irrigation  and  domestic 
Durpnses  on  5V4  acres.  Estimated 
«ost  $1000. 

App.  8127  (Trinity  Co.)  Wni.  J.  Dry- 
nen,  Administrator  of  Instate  of  John 
Sheridan,  V-  F.  I..  Urlfflth,  Wcaver- 
vllle.  Calif.,  for  3  o.f.s.  from  Simpson 
Qukh,  tributary  to  Trinity  River.  To 
be  (llvurttd  for  mining  purpOBfi.i.  Est. 
cOBt  $1200. 

App.  8128  (Humboldt  Co.)  V'riink  C. 
Stewurd,  Berkeley,  Calif.,  for  50  c.f.s 
from  Fei^uson  Croek  and  unnamed 
creek,  tributary  to  Ho«s  Linto  Creek. 
To  be  diverted  for  mining  and  do- 
mestic purposes. 

App.  8129  (Amadur  Co.)  Raymond 
Sllva,  Sacramento,  Calif.,  for  270,000 
acre  feet  per  annum  from  Consunmes 
River,  tributary  to  Mokelumne  River. 
To  be  diverted  for  power  purposes.  T. 
H.P.  to  be  developed  13,360.  Estl. 
cost  $5,760,000. 

App.  8430  (Amador  Co.)  Raymond 
Sllva,  Sacramento.  Calif.,  tor  270,000 
acre  feet  per  annum  from  Consumnes 
River,  tributary  to  Mokelunme  River. 
To  be  diverted  for  municipal  purposes. 

Ap.  8431  (El  Dorado  Co.)  L,.  Huntley. 
Auburn,  Calif.,  for  0.003  c.f.s.  from 
Lake  Talioe.  To  be  diverted  for  do- 
mestic  pin-poses.      Est.   Cost   $700. 

App.  S432  (Sierra  Co.)  Joseph  P. 
Rachels.  Goodyear's  Bar.  Calif.,  for 
0.15  c.f.s.  from  an  unnamed  spring, 
tributary  to  North  Fork  Yuba  River. 
To  be  diverted  for  domestic  purposes. 
Est.  cost,  $100. 


liiinal  purrhuse  price  of  unit  to  be 
nioimted  on  AlllH-Chnlmers  "75".  (Cat- 
erpillar "(10".  iir  ("^lotrac  "55",  was 
{7X6.25  per  unit.  Prices  quotovl  am 
r,.r   ,|,.|i>,.iv    f,,b   Stockton. 

2:, 


25— MACHINERY  AND 

EQUIPMENT  _ 

BIDS   OPENED 

SAN  FK.A.NC1SCO.  —  Bids  received 
by  National  Park  Service,  F.  A.  Kitt- 
redge.  Chief  Engineer,  San  Francisco, 
for  furnishing  one  300-ampere  elec- 
tric arc  welder,  complete  with  acces- 
sories for  delivery  to  Crater  Lake  Na- 
tional Park    (fob  Chiloquin,    Ore): 

Lincoln  Electric  Co..  San  Francisco, 
net,  fob  Chiloquin.  3  days;  (1)  $557.60 
(la)    $425.85. 

Harnisohfeger  Sales  Corp..  San 
Francisco,  net.  fob  Chiloquin,  12  days. 
(I)    $568.81:    (la)    $421.26. 

USI,  Battery  Ssiles  Corp..  Oakland, 
2%  10  day.-<.  fob  Niagara  Falls,  N.  Y.. 
S  days:    il)    $602:    (la)    $442. 

General  Electric  Co..  San  Francisc.o, 
net.  fob  Lynn.  Mass..  2  days:   (1)  $626. 

Herberts-Moore  Machlney  Co..  San 
Francisco,  net,  fob  Emeryville  (freight 
allowed  to  destination)  one  day.  (1) 
$641.19:   (la)  $482.99. 

Air  Reduction  Sales  Co..  Emeryville 
net.  fob  Chiloquin.  21  days:  (1)  $G4\- 
60;    (la)   $486.60. 

Edward  R.  Bacon  Co..  San  Fran- 
<'l8CO.  net.  fob  Chiloquin.  2  days:  (It 
$664.50;    (la)    $509. 50. 

Victor  Equipment  Co..  Ssin  Vran- 
ejsco,  net.  fob  Lj-un,  Mass.:  3  days. 
■  1)    $664. .iO:    ila)    $,'.09.60. 


Sepleinber  ^3.   1935 
BIDS    OPENED 

SAN  FRANCISCO.— R.  G.  LeTour- 
ncau.  Inc..  Stockton,  at  $75  per  mo. 
per  unit,  submitted  the  only  hid  re- 
ceived by  Jap.  T.  Forste^  Assistant 
TVocuremcnt  Engineer.  TJ  S.  Forest 
.Ser\-lor.  for  r^int-'J  of  three  double 
'I'-um  hoists     Alternate  proposil    op 


September  '^3.  iyM> 
CONTRACT    AWARDED 

l;i)i;LI)l01t  CITY,  .\'ev.— Allis-Chal- 
iTier«  .Mfg.  Cc.  Milwaukee.  Wis.,  at 
{41,133  awai\led  contract  by  the  U.  S, 
liureau  of  Ueilamatioii  for  furnish- 
ing oil  circuit  breaker  for  Boulder 
I'rojeil:  Spec.   No.  701-D. 


BIDS   OPENED 

SAN  FRANCISCO. —  Lincoln  Elec- 
Irlc  Co.,  8it4  Folsom  Street,  at  $512. lii 
net.  submitted  low  bid  to  P.  E.  Brown 
Procurement  Engineer,  U.  S.  Forest 
Service,  umler  Contract  No.  684  for 
furnishing  one  300  -  ampere  electric 
welding  generator,  complete  with  con- 
trols for  mounting  on  a  (Jovernment- 
owned  gasoline  engine-mounted  trail- 
er. Delivery  fob  Oakland  or  San  Fran 
eisco. 

Other   bids   were: 

Harnischfeger  Sales  Corp.,  $524.25 
net.  fob  Oakland:  U.  S.  L.  Battei-y 
Sales  Corp..  $550.66  fob  Niagara  Falls. 
N.  Y..  $580  fob  Oakland,  less  discount 
2%  10  days;  General  Electric  Co.,  $586 
net.  fob  Oakland;  Air  Reduction  Sales 
Co.,  $589  net.  fob  Oakland  or  North 
Bergen,  N.  Y.;  Hobart  Bros.  Co.,  $560 
fob  Troy,  N.  Y.,  $590  fob  Oakland 
net:  Schrader  Elec.  Co.,  Inc.,  $697.85 
net,    fob  Oakland. 

Bids  taken   under  advisement. 


BIDS   OPENED 

SAN  FRANCISCO.  —  H.  V.  Carter 
Co.,  62  Beale  St.,  at  $831.25  submit- 
ted low  bid  to  the  National  Park  Ser- 
vice for  furnishing  one  pneumatic- 
tire<l  industrial  type  tractor  for  the 
Death    Valley    National    Monument. 

Bids  were  received  from  the  follow- 
ing: 

H.   V.  Carter  Co.,   $831.23  fob  destina- 
tion: starter,   $25  extra. 
International    Harvester   Co..    $1,333.50 
fob  Chicago,  complete  with  starter 
J.  I.  Case  Co.,  $1,399.65  fob  Reno,  Ne- 
vada:   starter  $101    extra. 
Edward  R.   Bacon  Co.,   $1,664  fob  des- 
tination; starter  $110  extra. 
Bids  taken  under  advisement. 

BIDS   OPENED 

SAN  FRANCISCO— W.  S.  Darley  & 
i-o.,  Chicago.  HI.,  at  $325  submitted 
low  bid  to  the  National  Park  Service 
lor  furnishing  one  direct-drive  centri- 
fugal fire  pump  for  mounting  on 
trnck,  for  Grand  Canyon  National 
Park.  Bids  were  as  follows: 
lA)   W.  S.  Darley  &  Co.,  (f.o.b.  Grand 

Canyon).   $325. 
iB)  K.  J.  Hock  Motor  Co.   (f.o.b.  Chi- 
cago).  $329.20. 
((;)   Pacific    Fire    Extinguisher  Co.    (f. 

o.b.  Chicago)  $339. 
(D)  Calif.   Fire  ETxtinguisher  Co.   (f.o, 

b.   Battle  Creek.  Mich.).   $420. 
(B)   Slmonds    Machinery    Co.,     (f.o.b. 
Battle   Creek,    Mich),    $420;    (f.o.b. 
Grand  Canyon),    $430.50. 
Bids  taken  under  advisement.     * 


BIDS   OPENED 

SAN  FR.\NCISCU.— Schott  &  KaU. 
3)0  Fouth  Street,  at  $173.69  fob  San 
I'Vanclsco.  or  $175.00  for  Quincy,  sub- 
mitted low  bid  to  U.  S.  Forest  Ser 
vice.  P.  E.  Brown.  Procurement  En 
ginecr.  foi  furnishing  one  .small  air 
compressor  for  delivery  at  Quincy. 
Cal..  un\1er  Contract  No.  6S6.  Prices 
quoted  less  discount  2%   10  days. 

Complete  bids  follow: 

Schott  &  Katz,  173.60  fob  San  Fran- 
■  ;isco;  $175  for  Quincy:  discount  2% 
TO  days. 

lag'srsoir  -  Rapd     <o-    of    Califorrna. 


.~an  Krunclsco:   $it01  fuh  Han   Pranci* 
CO  or  (julncy;  net. 

Worthlnglon  Co..  Hun  Fmnclaco, 
$216  for  Han  Frandkco  or  (^uin<  y;  net. 
net. 

Ilakor  Hanmn  Air  K<iuipment  Co., 
.Mameda,  $216.72  fob  Alnin<r<la;  $226.72 
for   Quincy;    discount   2%    10   dayo. 

The  Rlx  Co.,  Inc.,  $227.00  fob  .San 
Francisco;    $232.00   fob  Quincy;   net. 

Jiallelt  MfK.  Co.,  Loa  Angeles,  $239.- 
75  fob  LoH  Angeles:  $2u3.16  fob  Quincy 
discount,   1%   10  days. 

Award  to   low  bidder   recommended. 

28 —  FIRE  EQUIPMENT 

BIDS    WANTED 

Kir:HMOND.  I'ontra  Costa  Co..  Cal. 
-  Uirtll  October  7.  8  P.  M..  bids  will 
be  received  by  RirMtmond  '"Ity  <'oun- 
cil  for  furnishing  one  new  pumplnR 
engine  for  the  Fire  Department.  The 
equipment  Is  to  Include  600-ga4.  pump 
and  150-gal.  tank.  Appropriation  $8.- 
000.  • 


BIDS    WANTED 

SAN  DIEGO,  Cal.— Until  Oct.  3.  11 
A.  M.,  bids  will  be  received  by  Navy 
Department,  Public  Works  Officer. 
11th  Naval  District,  foot  of  Broadway 
San  Diego,  for  furnishing  and  Instal- 
ling manually-operated  carbon  dioxide 
fire  protection  system  In  12  gasoline 
dispensing  pits;  Spec.  No.  8078. 

Specifications  m.-iy  be  obtained  from 
the  above   on   deposit  of  $10. 


CONTf^ACT    AWARDED 

MARYSVILLK.  Yuba  Co..  Cal. — 
American  LaFrance  &  Foamite  Co., 
San  Francisco,  awarded  contract  by 
.Marysville  City  Council  at  $9115.50  for 
furnishing  pumping  engine  for  the 
Fire  Department. 


29— STREETS   AND    HIGH- 
WAYS 

BIDS   WANTED 

SAN  BERNARDINO  COUNTY.  Cal. 
—Until  Sept.  30,  2  P.  M..  bids  will 
be  received  by  State  Division  of  High- 
ways. E.  Q.  Sullivan.  District  Engi- 
neer. 247  Third  St..  San  Bernardino, 
for  treating  about  10.5  miles  with 
liquid  asphalt  between  Camp  Angelus 
and  South  Fork  of  Santa  Ana  River 
on  the  Mill  Creek  Road  in  San  Bcr- 
,nardino    County. 

The   work   involves; 
11)   450    tons  liquid   asphalt   SC-2. 

Specifications  and   proposal  form  on 
application  to  above.  ' 


BIDS    WANTED 

SAN  FRANCISCO.— Until  Oct.  2nd, 
1.45  P.  M..  informal  bids  will  be  re- 
ceived by  Dept.  of  Public  Works.  Wm. 
H.  Worden.  Director.  Room  251,  City 
Hall,  under  Spec.  No.  18,888  for  im- 
provement of  the  Liiidley  Street  slide 
between  Roanoke  and  Mateo  Streets. 

Estimated  cost  $568. 

The  work   involves: 

(1)  31,000  sq.  ft.  oiling: 

(2)  150  c.y.  excavation; 

i3)  1.100    sq.    ft.    2-ln.    emulsifled    as- 
phalt   walk    with    4-ln.    macadam 
base. 
Specifications   obtainable   from   City 

Engineer    John    J.    Casey.    Room    367. 

City  Hall 


BIDS   WANTED 

Si'NOTVtA  COUNTY.  Cal.— Until  Oct. 
;.  s  r.  M.  ((••  be  opened  at  8  P.  M.) 
bids  will  bo  received  by  the  Sinoma 
City  Council.  H.  W.  Uottenberg.  city 
clerk,  for  applying  approximately  150- 
000  sq.  ft.  armor  coat  to  streets  In 
the  city  of  Sonoma. 

Specifications    on    file    in    the   office 

•  f  the  City  <^lerk  u.od  nr.ay  be  ibtatn- 

•  d    from    the  CHy    ^Inglneer  on   p»j  - 


28 


PACIFIC    CONSTRUCTOR 


nu-nt    r.f   Jl.OO    which    will    not    be    re- 
rundm. 


CONTRACT    AWARDED 

Al-ATHE  &  NAVAJO  COS..  Aril.— 
C.org*'  W.  Orr.  El  Tnso.  Texas,  at 
>i:!.1.V>;'7  (usini:  Ln>kold)  awarded  cnn- 
tr:u't  by  V.  S.  Bureau  of  Public  Rds. 
i\  H.  Sweetser,  District  Engineer- 
San  fVanclsco.  for  placing  a  bitumi- 
nous treated!  surfacing  on  2S.303  miles 
of  Sections  A.  Rl.  and  r!2  of  Rnuli- 
1.  and  all  of  Route  2  of  the  Petrified 
Forest  National  Monument.  Apache 
and  Xavajo  Counties. 


CONTRACT    AWARDED 

rroi.r.MNi-:  c^ovnty.  Cai. -m.j.p. 

i'.-in.«lruction  Co..  319  Elks  FSuildina. 
Stockton,  at  $72,733  awarded  contract 
by  the  V.  S.  Bureau  of  Public  Roads. 
C.  H.  Swpetser,  District  Engineer. 
San  Francisco,  for  placinc  crushed 
gravel  base  course  on  Section  C  of 
Route  3S.  Sonora  Pass  National  For- 
.st  Hlshway  and  placing  a  crushed 
gravel  bituminous  treated  surfacing 
on  Section  A  of  Route  83,  Pine  Crest 
National  Forest  Highway,  Tuolumno 
County,   a   length   of  7.206   miles. 

LOW   BIDDER 

GIT-A -NAVAJO  COUNTIES.  Ariz.— 
O.  F.  Fisher.  923  Willetta  St.,  Phoe- 
nix, at  !IS4.7.'!3  submitted  low  bid  to 
the  State  Highway  Commission,  Phoe- 
nix, for  highway  construction  of  the 
C.lobe-Showlow  highway.  F.A.  99-H: 
AFE  6057.  The  work  begins  about  .'>" 
miles  northeast  of  Globe  and  extends 
northeasterly  about  6.4  miles,  and  con- 
sists of  prading   ami  draining. 

George  Orr.  El  Paso,  submitted  the 
secoond  low  bid  of  $188,202. 


BIDS  WANTED 

COCONINO  COUNTY.  Ariz.— Until 
October  4.  2  P.  M..  bids  will  be  re- 
ceived by  the  Arizona  State  Highway 
Commission.  Phoenix,  for  highway 
construction  on  the  Flagstaft-Fredonia 
Highway.  FA  95-F,  A.F.E.  8921.  The 
work,  which  begins  at  the  north  end 
of  F.  A.  95-B.  about  92  miles  north  of 
Flagstaff,  and  extends  northerly  ap- 
proximately 11  miles,  consists  of 
grading  and  draining  the  roadway  and 
placing  select  material  and  A. B.C. 

The  principal  Items  and  approximate 
quantities  are: 
32,000  cu.  yds.  roadway  excavation: 
43.800  cu.   yds.   drainage   excavation; 
2.700  cu.   yds.    structure  excav. ; 
43.000  cu.  yds.  imported  borrow; 
39.500  cu.    yds.    select    material; 
14,000  cu.  yds.   A. B.C.; 
1,650  cu.   yds.   concrete; 
144.500  lbs,    reinf.    steel; 

2,578  lln.  ft.  CM.  pipetvarious  sizes) 
120,000  lln.   ft.  sUndard  line  fence; 
500  hours  of  rolling; 
500  M  gals,  water  for  sprinkling; 
700  cu.    yds.    plain    riprap. 
Certified  or  cashier's  check,   5%.   T 
S  O'Conntll,  Stale  Highway  Engineer. 

PLANS    COMPLETED 

BERKELEY.  Alameda  Co.,  Calif.— 
City  Engineer  Harry  Goodridge  has 
completed  plana  for  widening  of  Ash- 
by  avenue  between  Uomingo  avenue 
and  Claremont  boulevard.  City  Coun- 
cil la  expected  to  take  bids  In  about 
two  weeks.  The  work  includes  widen- 
ing on  the  south  side,  paving  and  re- 
hurf.nfing    portions.  ) 

BIDS   WANTED 

ALAMEDA  CO..  Cal.— Until  Oct.  7. 
2  P.  M.,  bids  will  be  received  by  the 
State  Division  of  Highways,  Jno  H. 
Skeggs.  Diatlct  Engineer,  211  State 
Bids.,  San  FVancisco.  for  constructing 
crusher  run  base  ai'^'aonlying  liquid 
asphalt  on  about  two  miles  between 
.Scott*  Comer  ami  Arroyo  Del  Valb- 
bridge  In  Alameda  County 


The  work   involves: 

(1)  S.600  tons  crusher  run  base: 

(2)  32  tons  liquid  asphalt.    SC-IA. 
Plans  and  specifications  and  propos- 

.il  forms  may  be  obtained  from  above 
office. 


O'Connell,  State  Highway  Engineer. 
Funds  in  the  sum  of  ?15.500  have  been 
programmed   for   this  construction. 


BIDS    WANTED 

MARICOPA  COUNTY.  Ariz.— Until 
October  8,  10  A  .M..  bids  will  be  re- 
ceived by  the  Arizona  State  Highway 
Commission,  Phoenix,  for  highway 
construction  on  the  Tempe  -  Mesa 
Highway  (F.A.  8-A  Reopened;  A.F. 
E.  515).  The' Work,  which  is  located 
within  the  city  limits  of  Mesa,  con- 
sists of  widening  H  mile  of  existing 
pavement  with  Portland  cement  con- 
.  crete,  and  is  to  be  completed  on  or 
before  December  31,   1935. 

The    principal     items    and    approxi- 
mate quantities  are: 
2000  cu.    yds.    roadway    excavation; 
320  cu.   yds.    structural   excavation: 
35   cu.   yds.   Class  A  concrte; 
2600  lbs.    reinforcing    steel; 
534  lin.    ft.    corrugated    metal    pipe 

sizes); 
50  lin.   ft.    12-in.    plain   cone,    pipe; 
(168  lin.    ft.   30-in.    plain   cone,    pipe; 
88  lin.   ft.    30-in.   reinf.    cone,    pipe; 
2800  sq.  yds.  gravel  walk; 

an3~'other  incidental  items. 
Certified  or  cashier's  check  5%. 
Plans  may  be  obtained  from  T.  S. 
O'Connell,  State  Highway  Engineer. 
Funds  in  the  sum  of  $30,000  have  been 
programmed  for  this  construction. 

BIDS   WANTED 

PIMA  COUNTY,  Ariz.— Until  Oct. 
4.  10:30  A.  M.,  bids  will  be  received  by 
the  Arizona  State  Highway  Commis- 
sion, Phoenix,  for  highway  construc- 
tion on  the  Tucson-Nogales  Highway. 
The  work,  wihch  begins  about  1.2  mi. 
south  of  the  south  city  limits  of  Tuc- 
son and  extends  southerly  approxi- 
mately 1.5  miles,  consists  of  widening 
and  resurfacing  existing  pavement, 
and  is  to  be  completed  on  or  before 
February  29.    1936. 

The  principal  items  are: 
2,000  cu.  yds  roadway  excavation; 

350  cu.  yds.  structure  excavation; 
12,000  cu.    yds.    imported    borrow; 
21.000   cu.    yd.    mi.      imported      borrow 
haul; 
350  cu.  yds.  structure  excavation; 
27.500  lbs.  reinf.  steel; 
3,400  lin.  ft.  combined  curb  &  gutter; 
4,000  tons  plant  mix; 

200  tons  cutback  asphalt; 
235  cu.    yds.    screenings; 
40  cu.   yds.  remove  old  concrete; 
16,300  lin.   ft.   formation   and   finishing 
shoulders. 
Certified     or   cashier's      check,    5%. 
Plans    may    be    obtained    from    T.    S. 
O'Connell.     State    Highway    Engineer. 
Funds  In  the  sum  of  $50,000  have  been 
programmed  for  this  project. 


BIDS    WANTED 

GRAHAM  COUNTY.  Ariz.  —  Until 
October  8,  10:30  A.  M.,  bids  will  be 
received  by  the  Arizona  State  High- 
way Commission,  Phoenix,  for  high- 
way construction  on  the  Geronimo- 
Solomonvllle  Highway,  F.  A.  43.  Re- 
opened; A.F.E.  542.  The  work,  which 
is  located  in  the  town  of  Saftord,  con- 
sists of  widening  existing  pavement 
with  Portland  cement  concrete,  and 
is  to  be  completed  on  or  before  Dec. 
15.  1935. 

The  principal  items  and  approximate 
quantities  are: 

800  cu.  yds.  roadway  excavation; 
4060  sq.  yds.   concrete  pavement: 
1000  lin.  ft.  combined  curb  and  gutter; 

110  lin.  ft.  24-ln.  C.  M.  pipe; 

100  lin.    ft,    valley   gutter; 

750  lin.   ft,   standard  line  fence; 
and   other   incidental    items. 
Certified    or      cashier's     check.    5%. 
Plans    may    be    obtained    from    T.    S. 


BIDS  OPENED 

MONTEREY    COUNTY.    Calif.— T 
cific    Truck    Service,     646    Park    Av 
San    Jose,    at    $6412.50    submitted    io,, 
bid    to    State    Division    of    Highway,-;. 
1...    H.   Gib-son,    District    Engineer.    Saii 
Luis  Obispo,  for  applying  seal  coat  on 
S.7  miles  in  Monterey  County  betwe. 
King    City    and    two    miles    south 
Greenfield. 

The  work  involves: 

(1)  105    tons    liquid    asphalt.    MC-5: 

(2)  1270    tons   screenings. 
Complete   bids   follow: 

(A)  Pacific   Truck   Service,    San   Ji.- 
$6412.50. 

(B)  Granite    Const.    Co.,    Wat.^oriviil. 
$6443.40. 

(C)  L.  A.  Brisco,  Arroyo  Grande.   J'i 
834.25. 

(D)  Ernest  L.  Yeager,  San  Bernardii. 
$7,412,00, 

(E)  Oilfields    Trucking    Co,,     Baker 
field,   $8,215.50. 

Unit  prices  follow: 

(1)  (2) 

(A)     $18.98  $3.48 

(B)     20.00  3.42 

(C)     19.61  3.76 

(D)     21.00  4.10 

CE)     22.00  4.65 


BIDS  OPENED 

STERR.\    COUNTY,    Calif.— Cha?! 
Kuppinger,      Lakeport,      at      $16,94:: 
submitted     the    only    bid    received     I 
State    Division    of    Highways.    C.     11, 
Purcell.    Chief   Engineer.    Sacramento, 
for  about   0,12  mile   grading  in   Sierra 
County  at   Downieville. 

The   work   involves: 
(    1)    1.5    acres    clearing    and    grubbing 

right  of  way; 
(   2)    140  M.    gallons   water; 
(  3)   6,500   c.y.   rdwy,   excav.,   unclass.: 
(  4)   1.000    c.y.    structure    excavation: 
(  5)   174.500    sta.    yds.    overhaul: 
(  6)1,800    c.y.    selected  stone   embank- 
ment; 
(  7)   7   stations   finishing  rdwy. ; 
(  S)   S6  l.f.   S-in.   CMP: 
(   9)   16    each    monuments    sfockpil_ed: 
(10)  9    each    monuments    complete    in 
place. 
Unit  prices  follow:    (1)   $200:   (2)   $2: 
(3)    $1;    (4)   $2.50:   (5)   $.01:   (6)   $3;   (7i 
$10.    (8)    $0.!)0;    O)   $2.50:    (10)    $3.50, 


EilDS   WANT  €D 

LOS  ANGELES  COUNTY.  Calif.— 
TTntil  October  7.  2  P.  M..  bids  will 
he  received  by  the  State  Division  of 
Highways.  S.  V.  Cortelyou.  Distrii-t 
Engineer.  808  State  BMg..  Los  An- 
gele.s.  for  constructing  about  .6  of  a 
mile  of  Portland  cement  concrete  curb 
and  gutter  and  placing  plant-mix  sur- 
facing on  the  shoulder  nd.iarent  there-  . 
to.  between  Mabel  Street  and  Atlantic 
Blvd..    Los   Angeles   County. 

The  work   involves: 
(    1)    30  .sta,  clearing  and  grubbing  tho 

right  of  way; 
(  2)   48.000   gals,   water,    in   place: 
(  3)  750    c.y.    rdwy.    excav..    unclass.: 
(  4)  30    sta.    finishing    roadway; 
(   5)  5  tons  liquid   asph..   MC-2    (prime 

coat)    in    place: 
(  6)   42    tons    liquid   do.    MC-5   or   MC- 

extra   heavy    (plant-mixed    surf,) 
(  7)    790     tons     mineral     aggregate     in 

place    (plant-mixed    surfacing): 
(   8)    220  c,y,  Clas.s  A  Portland  cement 

concrete     In    place     (curbs    and 

eutters) : 
(  9)  32  l.f.  curb  armor  in  place; 
(10)  1    c.y,   concrete   removed  and  dis- 
posed  of. 
Plans  and  specifications  may  be  ol>- 
::iined    from   above   citf\ce. 


BIDS    WANTED 

LASSEN  COUNTY,   Cal,— Until   O.', 
s.    2    P.   M..   bids  ^vi\^   be    received   b.v 
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StBl<-     nivlslon     uf    HiKliwaya,     !■■.     W. 

ll;is.l\V(K>cl.      IJl«trl(.-t     KiiKlncor.     Red- 

for    Riadln^    5.3    mlleH    between 

■!■  Id    and    5.^    miles    easterly.    In 

r.  County. 

illt-ations     and     proposal     forms 
H.   obtalniMl    at    the   above   offlne. 

TRACT    AWARDED 
KIN    <'(^..    f'allf.— HelwlK    Const. 
-.•ba.stopol.    at    $1.(520.41     submlt- 
■X   bid    and   awardcMl  contract   by 
I  irin   County    Board   of  Supervl- 
r  apply inpr  24nn  barrels  of  heavy 
il    on    the   following   road.s: 
I'olnt    Reyis   Station    -    I'etaluma 
mm  State  HiRhway  No.   56  near 
Ileye.s    Station    to    the    Sonoma 
1  ■iiHiiy    Line,    a  distance    of    approxi- 
mnlvly   H.7  mile.-i. 

(2)  Novato-Hlck.s  Valley  Road  from 
Point  Reyes  Station-Petaluma  Road 
easterly,  a  distance  of  approximately 
2.4   miles. 

The  only  other  bid  was  by  E.  A. 
Forde.    San    .\n.<iPlmo.   at  $1,632.65. 


treatment  In  Inyo  County,  between 
the  east  boundary  of  Death  Valley 
.N'allonal  .Monument  i^ii  0.5  ml'  :  south 
of  Heath  Valley  Junction.  • 


BIDS    WANTED 

Los  .A.VflKT^ES  COUNTY,  Calif.— 
Until  Oct.  17,  2  P.  M.,  bids  will  be 
received  by  State  Division  of  High- 
ways, C.  H.  I'urcell,  Chief  Engineer, 
State  Bldg..  Los  Angeles,  for  about 
I.S  mile.'i  of  grading  and  paving  with 
asphalt  concrete  between  Verdugo  Rd 
.ind  Flintridge  Country  Club  in  Los 
Angeles  County. 

The   work   involves: 
(  1)  77  stations  clearing  ami  grubbing 

right-of-way; 
(  2)  650   M.   gals,   water; 
(  3)  16,000  c.y.  rdwy.  excav.,  unclass.; 
(  4)  10.500   c.y.   structural   excavation; 
(  5)  265.000    sta.    yds.    overhaul: 
(  6)  27,500  -sq.  yds.  subgrade  for  pavu- 

ment: 
(  7)   77   sta.    finishing  rdwy.: 
(8)   1,600  tons  mineral  aggregate  plant 

mixed   surfacing; 
{  9)  S5    tons    liciuid    asphalt    MC  -  5    or 

MC  -  extra     heavy    plant  -  mixed 

surfacing; 

(10)  10  tons  liquid  asphalt  MC-2  prime 

coat    plant-mixed   surfacing; 

(11)  10.730  tons  asphalt  concrete: 

<I2)  380  c.y.  Class  A  Portland  cement 
concrete; 

(13)  23,000   Ib.s".    bar   reinf.    steel   struc- 

tures .ind  pavement; 

(14)  530  each  pavement   dowels; 

(15)  300  c.y.  Class  A  Portland  cement 

concrete   structures: 

(16)  90  l.f.   18-in.  standard  centrifugil 

reinforced   concrete   pipe; 

(17)  350   l.f.   24-in.  do; 
(IS)  240   l.f.    30-ln.  do; 

(19)  170    l.f.    33-in.  do; 

(20)  170  l.f.   36-in.  do; 

(21)  780    l.f.    42-in.  do; 

(22)  1,380  l.f,   54-ln.  do: 

(23)  1,360    l.f.    57-in.  do: 

(24)  30  l.f.    18-in.   CMP; 

(25)  20   l.f.    24-in.    CMP; 

(26)  100     If.     cleaning     and  •  .salvaging 

existing  pipe  culverts; 

(27)  70    l.f.    6-in.    plain    concrete    pipe: 

(28)  1,550    c.y.    Class    A    Portland    ce- 

ment   concrete    curbs,    gutters    * 
sidewalks; 

(29)  600  sq.   yds',  asphaltic  paint  bind- 

er; 

(30)  S.500  lbs.   misc.   iron  and    steel: 
(SI)  900  l.f.  curb  armor; 

(32)  1,350  c.y.  removing  and  di.sposins 
of  concrete. 
Plans  and  specifications  may  be  ob- 
tained from  the  State  Highway  Engi- 
neer, P.  O.  Box  1499,  Sacramento,  and 
on  file  in  the  offices  of  the  District 
Ensiineer.  San  Francisco  and  Los  An- 
geles. • 


CONTRACT    AWARDED 

INVO  COUNTY,  Cal,  —  Paulsen  & 
March.  8275  Compton  .\ve..  Los  An- 
geles, at  $5565  awarded  contract  by 
State  Division  of  Highways,  Sacra- 
mento, for  17.S  miles  of  liquid  asphalt 


BIDS   WANTED 

Siil.ANc)  COUNTY,  Cal,— Until  Oct. 
IB,  2  V.  M.,  bids  will  be  received  by 
,Stat(;  Division  of  Highways,  C.  H. 
I'urcell,  Chief  Kilglneer,  Public  Works 
lildg.,  Sacramento,  for  about  3.8  miles 
to  lie  graded  and  paved  with  asphalt 
concrete  or  Portland  cement  concrete 
between  3.7  mi.  north  of  Kairlleld  and 
O.G  mi.  south  of  Vacavllle.  Solano 
County. 

The    work    involves: 
(  1)  149   stations  clearing  and    grubb- 
ing   right-of-way; 
(  2)   2200   M   gals,    water; 
(   3)  625   cu.   yds.   ditch   excavation: 
(   4)   2425    cu.    yds.    struct,    excav.; 
(  5)  201    stations    flnishing    roadway; 
(   6)  565    cu.    yds.    salvaged    surfacing 

base; 
(  7)  550  tons  untreated  crushed  gravel 

or  stone  surfacing; 
(  8)   650  cu.  yds.  Class  A  Portland  ce- 
ment  concrete   structures; 
(  9)  7  cu.  yds.  Class  F  Portland  cem. 
concrete  railing; 

(10)  63,000  lbs.  bar  reinf.  steel  structs. 

(11)  732  lin.  ft.  furnishing  steel  piling; 

(12)  28  each  driving  steel  piles; 

(13)  516  lbs.    bronze  expansion  plates; 

(14)  232    lin.    ft.      S-in.    CMP; 

(15)  252  lin.   ft.  30-in,   CMP; 

(16)  94  lin.  ft.  66-in.  CMP; 

(17)  312  lin.    ft.    IS-in.   CMP  siphons: 

(18)  248  lin.    ft.   36-in.   CMP  siphons; 

(19)  42    lin,    ft.    exist.    CMP    removed 

and  cleaned  and  salvaged; 

(20)  40    lin.    ft.    exist.    CMP    removed 

and  cleaned  and  relaid; 

(21)  300  lin.  ft.  9U-in.  multiplate  CMP; 

(22)  15    each    18-in.    cone,    joints    pipt 

siphons: 

(23)  16    each    36-in.  do; 

(24)  112  lin.   ft.   laminated  guard   rail: 

(25)  1.0  mile  new  property  fence: 

(26)  1.0    mile    remove    and    reset    pro- 

erty  fences; 

(27)  10  each   drive   gates; 

(2S)  1   only  exist   bridge   removed  and 
disposed  of; 

(29)  76    each    monuments    complete    in 

place; 

Alternative   Items 
Alternate    A 

(30)  96,700  cu,  yds.  rdwy,  excav.  with- 

out class; 

(31)  43,000  cu.  yds.  imported  borrow: 

(32)  337,000    sta.    yds.    overhaul; 

(33)  815    cu.    yds,    cone,    removed   and 

disposed  of; 

(34)  42,350  sq.   yds.  subgrade  prepara- 

tion; 

(35)  502   tons   liquid   asphalt  SC-2; 

(36)  63,700   sq.    yds.   preparing,    mixing 

and    shaping    shoulders,     slopes, 
gutters   and   detours; 

(37)  20  cu,  yds.  Class  A  Portland  cem. 

concrete  bridge  approach    slabs: 

(38)  2200    lbs.    bar    reinf.    steel    bridge 

approach    slabs; 

(39)  18,840    tons    asphalt    concrete; 

(40)  1164   lin.    ft.    18-in.   CMP; 

(41)  68  lin.  24-in.  CMP; 

(42)  2    each     headwalls     removed    and 

reset; 

(43)  4350   sq.    yds.   asph.    paint  binder; 

Alternative   B 

(44)  95,400  cu.  yds.  rdwy.  excav.  with- 

out class; 

(45)  46,000  cu.  yds.   imported  borrow: 

(46)  244,000  station  yds.  overhaul; 

(47)  785    cu.    yds.    cone,    removed    and 

disposed  of: 

(48)  44,150  sq,  yds,  subgrade  prepara- 

tion,; 

(49)  285  tons  mineral  aggregate  plant 

mixed  surfacing; 

(50)  15    tons    liquid    asphalt    MC-5    or 

MC-extra    heavy    plant    mixed 
surfacing: 


iM)  3  lonR  liquid  aiiphalf   MC-1  prim- 
•0«tt 

u.L'i  2    tonii    ll(|uld    HHpiiHli    .\(<;-3    aeal 

coat; 
(53)    15    tons    stone      rnTtvnlnK:,      •!-*> 

coat; 
(64)   508    tOHH    liquid    anphalt    SC  j. 

(55)  64,800  »q,  yds.  preparclng,  mixjiic 

and     shaping     shoulders,     xloix- 
gutters  and  detours; 

(56)  8560    cu.     yd.-.    Clans    A    PortlaiiO 

cement    concrete    pavement . 

(57)  42,,5O0   lbs.    bar   reinf.   «te<.l   |..iw 

(58)  12,000   each    pavement    dowels; 

(59)  1158    Un.    ft.    18-ln.    CMP: 

(60)  84   lin.   ft.   24-ln.   CMP: 

(61)  4    each    headWiilLi    removed    nn<l 
reset; 

(62)  6  each  type  •'A-20"  double  traffli- 

lane  pavement  crossing  devices: 

(63)  2  each   type   '•A-20"  single  traffic 

lane   pavement   crossing   devices. 

note:— "Alternative  "A"  sets  forth 
the  necessary  items  for  the  construc- 
tion of  pavement  with  asphalt  concrete 
"Alternative  B"  sets  forth  the  neces- 
sary items  for  the  construction  of  thn 
pavement  with  Portland  Cement  con- 
crete. 

Plans  and  specifications  may  be  ob- 
tained from  the  State  Highway  Engi- 
neer, P,  O.  Box  1499,  Sacramento,  and 
on  file  In  the  offices  of  the  Uistrict 
Engineer,  San  Francisco  and  I-o.s  .Vji- 
geles.  • 


BIOS   OPENED 

SHASTA  COUNTY,  Cal.— Frank  C. 
CufTe.  Box  441,  San  Rafael,  at  $17,- 
700.60  submitted  low  bid  to  the  U.  S. 
Bureau  of  Public  Roads,  C.  H.  Sweet- 
.ser.  District  Engineer,  San  Francisco, 
for  grading  and  placing  subgrade  re- 
inforcement on  0.883  mile  of  Section 
H,  Route  77,  the  Mt.  Shasta-Mt.  Las- 
sen National  Forest  Highway.  Shasc. 
National    Forest,    Shasta    County 

The  work  involves: 
(   1)  7  acres   clearing: 
(  2)   6,200  c.y.    unclass.    excav.; 
(  3)    10.400  c.y.  unclass.  excavation  for 

borrow ; 
(  4)  50  c.y.   unclass.  excav.  for  struc. .-5 
(   5)   150   sta.   yds.    overhaul; 
(  6)    6,100  c.y.   mi.  borrow  haul: 
(    7)   1,600    c.y.    subgrade  reinf  : 
(   S)   400  M.   gals,   watering: 
(  9)  118  l.f.   IS-in.   CMP: 

(10)  48  l.f.   24-in.   CMP; 

(11)  84   l.f.   30-in,   CMP; 

(12)  60  l.f,   36-in,  CMP; 

(13)  12  c.y.   concrete; 

(14)  3,00  lbs.   reinforcing  steel: 

(15)  10   each   culvert   markers: 

(16)  12  each  right  of  way  monunienl.s. 
Complete  bids  follow: 

(A)  Frank  C.  Cuffe,   San  Rafael.  $17.- 
700.60. 

(B)  Claude    C.    Wood.    Stockton.    J22.- 
596.60. 

(C)  Hemstreet  &  Bell,  Marvsville.  $21- 
799.50. 

(D)  Engineers    estimate,    $19,4S7..50. 
Unit  prices  follow: 

(A)         (B)          (C)          (D) 

(  1) $175.00  $450.00  $250.00  $250.00 

(  2) .75     .80    1.40    1. 00 

(  3) .40     .45     .43     .35 

(  4) 2.00    4.00    2.50    2.fl'i 

(  5).-...       .05     .05     .10     .03 

(  6) .18     .20     .15     .W 

(  7) 2.60    3.50    4.00    2.50 

(  8) 2.00    2.50    2.00    2.50 

(  9) 1.95    2.35    1.85    2.00 

(10)_.  .      3.00    3.60    2.80    3.00 

(11) 3.75    4.50    3.70    3.7i 

(12) 5.75    7.00    5.70    5.00 

(13) 30.00       32.50       45.00       35.00 

(14) .07  .10  .10  .10 

(15) 2.50         5.00         2.50         3.00 

(16) 5.00         6.00         3.50         4.00 

Award  of  contract  to  Fmnk  r    .--iifr 
rei^ommended. 


CONTRACT  AWARDED 

KERN  COUNTY.  Cal.— Basich  Br.\^  . 
20550    Normandie    Ave..    Torrance,     at 
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16950  awarded  contract  by  Slate  Di- 
vision 'f  Hiphways.  Sacram^ntc^  for 
er.'idvnK  about  five  miles  between  two 
miles  southwest  of  Searles  anrt  Fuidp- 
miicher  In  Kern  County 


BIOS     WANTED 

HKKKKLBY.  Cal.— I7ntil  October  8. 
10  A.  M.,  bids  will  be  received  by 
Berkeley  City  Council,  Florence  Tur- 
ner. City  Clerk,  for  widening  Ashby 
Ave.,  between  Domingo  Ave.  and 
Claremont  Boulevard,  a  dL'tance  of 
one  block. 

The  work  involves: 
(  1)  110  cu.   yds.  gradinR; 

(2)  S  cu.  yds.  grading;  below  subgrade: 

(3)  410  lin.  ft.  curb  and  gutter: 

(4)  11  tons  crusher  run  base; 

(5)  1000  sq.  f.t  bituminous  surfacing: 

(6)  JOOO  sq.  ft.  bituminous  re.-surtaclnir 

(7)  400   sq.    ft.   driveway: 

(8)  570  sq.   ft.  sidewalk; 

(9)  4  cu.   yds.  concrete  wall. 

Plans  and  specifications  may  be  ob- 
taJned  from  City  Engineer  Harry 
•loodrldge  on   deposit  of  JIO.       • 


BIOS  WANTED 

PETALUMA.  Sonoma  Co.,  Cal.— 
Until  October  7,  7:30  P.  M.,  bids  will 
be  received  by  City  Council,  Glady.-i 
V.  Roberts.  City  Clerk,  .street  irn- 
provement  as  follows: 

(1)  Dana  Street  from  its  intersec- 
tion with  the  south  line  of  Webster 
street,  a  distance  of  540  feet  southerl: 
and  (2)  Wilson  street  from  its  inter- 
section with  the  west  line  of  Wash- 
ington street,  approximately  9.'iO  feet 
northwesterly  thereon. 

The  work  Involves  applying  approxi- 
mately 46,700  stiuare  feet  of  armor 
coat  or  bituminous  binder. 

Specifications  may  be  obtained  on 
application   to  the  City  Clerk 


CONTRACT  AWARDED 

COOOXIXO  COUNTY,  Ariz.  —  Lee 
Moor  Const.  Co.,  807  Bassett  Tower 
Bldg.,  El  Paso,  Texas,  at  $25,830  was 
awarded  contract  by  the  U.  S.  Bureau 
of  Public  Roads,  C.  H.  Sweetser,  Dis- 
trict Engineer,  San  Francisco,  for 
placing  a  seal  coat  on  Section  H  of 
Route  1,  all  of  Route  10,  Grand  Can- 
yon National  Park,  and  on  Sections 
A,  B,  C,  D,  and  B  of  the  Cameron - 
Desert  View  Approach  to  the  Grand 
Canyon  National  Park,  Coconino  Co, 
The  length  of  the  project  iy  31  flUfi  m'' 


BIOS    OPENED 

OAKLAND,  Cal.— IndepKndi.ni  Con- 
struction Co.,  Ltd.,  Foot  of  47th  Ave., 
Oakland,  at  14195  submitted  low  bid 
to  Oakland  Port  Commission  for  pav 
Ing  apron  wharf.  Seventh  Street  Unit, 
outer  Harbor,  with  aj^phalt  concretf- 
Involvlng  approximately  Sn.no'i  squar<- 
feet. 

Complete  bids   follow: 

Independent    Constr.    Co.,    Oakland, 

(1)  J3.39   per    ton   asphalt   binder,    (2) 
14.60  per  ton  surface  mix.  Total  J4I95 

Heafey-Moore  Co.,  Oakland  (li 
J3.55,    (2)  J4.50,  Total  J4337.50. 

Ransome  Co..  Oakland.  (1)  |4.20  <2) 
1.63,   Total  »4992.75. 

W.    H.    Larson,    Berkeley,    (1)    )4  33 

(2)  14.78,   Total  J516C.50. 

Bids  held  under  advisemeat  to  Seat. 
30.  • 

CONTRACT    AWARDED 

MARIN  COT'NTV.  Cal.  -  Healy 
TlbblttB  Constr.  Co..  64  Pine  Street. 
Ban  Francisco,  at  tlS.OOO  awarded  con- 
tract by  State  Division  of  Highways, 
Sacramento,  for  removal  of  slides 
about  0.4  miles  between  Greenbrae 
■d4  Alto  In  Marin  County 


BIDS   WANTED 

MARIN  COUNTY,  Cal— Until  Oct 
14.  11:00  A.  M.,  bids  will  be  received 
by  the  Marin  County  Board  of  Super- 
visors, Court  House,  San  Rafael,  for 
applying  seal  coat  from  Point  Reyes 
Station  to  .'Second  Valley,  Inverness, 
a  distance  of  about  4.6  miles,  to  be 
treated  with  type  RC-4  litiuid  asphalt 
.-ind  sand:  and  on  tJ\e  Inverness-Pt. 
Reyes  Lighthou.«e  Ro.-id  from  2.5  miles 
north  of  Inverness  to  Floodjrate,  a 
distance  of  about  2.3  miles,  to  be 
treated  witli^type  .SO-2  liquid  asohaU 
and  sand. 
The  work  involves: 

(1)  53  tons  liquid  asphalt,  type  RC-4; 

(2)  20  tons  liquid  asph.-ilt.    tyi>e  &C-2: 
CD   325  c.y.   sand. 

Plans  and  specifications  obtainable 
from  County  Surveyor  Rodney  Mess- 
ner.   Court  House,   San  Rafael. 


LOW    BIDDER 

MOHAVE  COUNTY,  Arizona.— Lee 
Moor  Contr.  Co..  El  Paso.  Texas,  at 
?92,885  (road-mix  method)  submitted 
the  low  bid  to  State  Highway  Com- 
mission, Phoenix,  for  highwav  con- 
struction on  the  Ashfork  -  Kingman 
highway,  FA  80-G;  AFE  6663.  The 
work  extends  from  Kingman  north- 
ea.Rterly  about  23.6  miles,  and  con- 
sists of  oil  processing  by  either  the 
road-mix  or  pl.-int-mix  method  using 
^C-2  road  oil. 

The  low  bid  on  the  alternate  (plant- 
mix-   method)    wa.s   $121,266. 


CONTRACTS  AWARDED 

.■"-TATE  (IF  WASHINGTON— Con- 
tracts awarded  by  L.  V.  Mprrow,  Di- 
rector of  HiKhways.  Olympla  .  for 
highway    construction    as    follows: 

Snohomish   County:    Grading,    drain- 
ing and  constructing  treated  pile  and 
timber  trestles  on    about   4.2   miles  of 
State  Rd.   No.   1,    Island  School-North 
Public  Works  Project  No.  5960  in  Sno- 
homish    County,     involving     about     20 
acres   of  clearing,    383,705   cu.    yds.    of 
excavation,    320    cu.    yds.    of    screened 
gravel  surfacing.   741   cu.   yds.   of  con- 
■rete,    103,4»0    lbs.    of  steel   reinforcing 
bars,    13,500    lin.    ft.    cable   guard    raii 
Design    No.    6.    125   MBM    treated    tim- 
ber and   lumber.  340  cu.  yds.  sack  rip 
rap    (concrete   Class    C),    7,063    lin.    ft. 
of  pipe  culverts  and  other  items. 
J.    D.    Harms,    Inc.,   220  West   Hudson 
St.,    Seattle,    $192,045.75, 
Stevens    County:    Grading,    drainin" 
and   surfacing   with    crushed   .stone   oii 
about  1.9  miles  of  State   Road  No.   3 
'"•olville  to  Palmers  Siding,   U.  S    Whs 
Program    Highway   Project   No.' WPfi 
154-E.    in    Stevens    County,     involving 
«f""t    24,150    cu.    yds.    of    excavation 
bS20    cu.    yds.    of    crushed    stone    eur- 
facmg,    30    pu.    yds.    of    concrete,    528 
lin.     ft.     of    pipe    culverts    and    other 
Items. 

Fred  G.  Redmon,  303  South  Fifth  Ave. 
Yakima.  $22,987.30. 
Skamania  County:  Grading  &  drain- 
ing on  al.out  l.S  miles  of  State  Road 
No.  8,  Cooks  East  to  Underwood  West 
Section  3.  U.  S.  Wks  Program  High- 
way Project  No.  WPH  n2-H  in  Ska- 
mania County,  involving  about  !.  acres 
!ii.f  "To^'-.  ^^^''^^  ""■  yJ^-  Of  exca- 
^f  ?v"  ^■"''  '""■  y<^«-  of  concrete,  JOft- 
SaO  lbs.  of  steel  reinforcing  har.s,  216 
iin.  ft.  of  pipe  culverts  and  other 
itenrwj. 

The  MIrene  Co.,  P.  o.  Box  5686  Ken- 
ton  Station,  Portland,  $210,058.90 
Stevens  County:  Grading,  draining, 
and  »urf:u-,n«  vith  crushed  stone  on 
about  2  miles  of  State  Road  No.  22 
Onion   Creek   to   Hudson    Spur     Public 

County,  Involving  about  14  acres  of 
cleanng,  7,,2.';o  cu.  yds.  of  excavation. 

«ni=„7'  *  ,';  "'  "■'"■'"'^  crushed  stone 
surfacing,  7.5  MBM  timber  and  lum- 
ber.   142   cu.    yds.    cement    rubble    ma- 


sonry, 642  lin.  ft.  of  pipe  culverts  aod 
other   items. 

Tony    Marrazzo,    612    Realty    Building, 
Spokane,   $30,267. 


CONTRACT    AWARDED 

SAN  FRANCI.SCO.  —  Chas.  L  Har- 
ney. 44.1  Call  BWg..  San  Francisco, 
has  been  awarded  a  contract  by  L 
Dipaoll,  3289  Mission  St.,  for  street 
paving  on  Cayuga  and  Cotter  Streets 
bet.  Santa  Rosa  and  Alemany  Ter- 
race. The  owners  plan  development 
of  a  real  estate  tract  covering  ap- 
proximately 100  lots. 


BIOS   OPENED 

SACRAMENTO  COUNTY.  Cal.-E 
F.  Hilliard,  1355  Forty-third  St.,  Sac- 
ramento, at  $3,733.50  submitted  low 
bid  to  the  Sacramento  County  Board 
of  Supervisors  for  construction  of  ap- 
proximately 3,550  l.f.  asphaltic  plant- 
mix  pavement  on  the  Vorden-Locke 
Road.    Complete  bids   follow: 

E.  F.  Hilliard,  (1)  $3.93  per  ton: 
total   $3,733.50. 

A.   Teichert  &  Son,   Inc.,  Sacramen- 
to,   (1)    $4.09   per  ton;   total,   $3,885.50. 
■     C.    C.   Moore   &  Co.,    San   Franci.sco, 
(1)   $4.20  per  ton;  total  $3,990.00. 

Lee  .1.  Imniol,  Berkeley.  (1)  $5.15 
per  ton;   total  $4,892.50. 

Bids  taken  under  advisement. 


CONTRACT    AWARDED 

MARIN  COUNTY,  Calif.— Standard 
Oil  Co.  of  California.  225  Bush  Street. 
San  Francisco,  at  $2,496  awarded  the 
contract  by  lot  by  the  Marin  County 
Board  of  Supervisors  for  furnishing 
approximately  2400  barrels  of  .SC  -  2 
liquid  asphalt  for  road  work  in  Road 
District    No.    5.   Marin   County. 

Identical    bids    at    $1.04    per    barrel, 
total  $2,496,  were  submitted  by  Stand- 
:ird    Oil    Co..    Union    Oil   Co.    and    Shell  ! 
Oil   Company.  • 


BIDS   OPENED 

SACRAMENTO  COUNTY'.  Cal.— Un- 
til October  4.  3:00  P.  M..  bids  will  be 
received  by  the  U.  S.  Engineer  Ofllce. 
Room  208  Post  Office  Bldg..  Sacramen- 
to, under  Circular  Propo.sal  No.  1105- 
36-29  for  construction  of  about  900  l.f. 
of  bituminous  highway  20-teet  wido 
with  4-foot  shoulders  over  a  hydrau- 
lic dredge  fill  in  West  Sacramento; 
"road  rock"  approach  road  and  "road 
rock"    connecting   area. 

The   work    involves: 

(1)  900   l.f.    bituminous   highway; 

(2)  500  sq.  yd.  road  rock  approach  rd.; 

(3)  100  sq.  yd.  do  connecting  area: 

(4)  900  l.f.    seal   coat. 
Specifications    obtainable    from     the 

above  office.  • 


30— RESERVOIRS  A  DAMS 

FUNDS    ASKED 

SAN  BENITO  COUNTY,  Cal.— Pa- 
checo  Pass  Water  District  has  filed 
application  with  the  PWA  for  a  loan 
of  $184,000  and  a  grant  of  $150,000  to 
finance  construction  of  a  dam  on  the 
north  fork  of  Pacheco  Creek  to  im- 
pound between  4000  and  5000  acre  feet 
of  water,  and  also  for  construction  of 
a  percolation  dam  on  I^as  Viboras 
Creek. 

If  the  application  Is  approved,  a 
bond  election  will  be  called  within  the 
district.  George  C.  Holberton.  en- 
gineer. 30 


CONTRACT  AWARDED 

B'OULDBR  CITY.  Nevada— Hardie- 
Tynes  Mfg.  Co.,  Birmingham,  Ala,,  at 
$152,000  awarded  contract  by  U.  S. 
Bureau  of  Reclamation.  Denver,  for 
furnishing  two  168-in.  diameter  but- 
terfly valves  and  two  butterfly  valve 
bulkheads  for  installation  in  Boulder 
Power   Plant. 


PACIFIC    CONSTRUCTOR 
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31  _  PIPE  LINES  &  WELLS 

CONTEMPLATED 

MoNTIonrOY  COtTNTY,  Cal.— Rnlph 
M.  rVirkiT,  Commander.  Prosldio  of 
MontiTpy,  plans  to  submit  to  the 
i-WA  a  project  to  pipe  water  from 
I  amp  <>rd  ((".iKlInK  Reservation)  to 
tiiM  rresldlo,  at  an  estimated  cost  of 
->l.O»n.  ''1 

32— SEWERS  "&' SEWAGE 
DISPOSAL  PLANTS 

GRANT    ASKED 

WASro.  Kern  Co.,  Cal.— The  Wasco 
milltv  District  has  filed  with  the 
rVVA  an  application  for  a  Brant  of 
{«0,945  to  assist  In  nnanclns  a  ?135,- 
(.Ifi  sewer  project.  The  district  pro- 
poses to  Issue  bonds  to  Hnance  the 
lialance.  The  proposed  sy.stem  will 
include  purchase  of  40  acres  of  land 
and  the  construction  of  a  disposal 
plant.  H.  H.  Holley.  Vlsall.n.  Is  the 
enKlneer. 


FUNDS    ASKED 

.S'TtM'KTOM.    San   Joaquin   Co.,   Cal. 

\pplicatlon  has  been  filed  with  the 
I'WA  for  a  Krant  of  $90,000  to  aid  In 
Hnanclng  construction  of  a  new  trunk 
line  sewer  :ind  cnlarKenieiit  of  sewaBe 
disp<isal  plans  cstimateii  t..  cost 
$2(10.000.  If  the  grant  is  approved  an 
election  will  be  called  next  year  to 
vote  bonds  in  the  amount  of  $110,000. 
\V.  B.   Hocan.  city  manaKer, 


BOND    ELECTION 

SONORA.  Tuolumne  Co..  Cal.— Cliy 
Council  has  called  a  special  election 
October  S  to  submit  proposal  for  is 
suinK  $14,000  in  bonds  to  finance  str. 
improvements  and  con.'ftruction  of  in; 
tercepting  sewers,  outfnil  sewer  and 
sewage  disposal  plant.  Estimated  cost 
of  the  street  worlc  is  $30,000  and  of 
the  sewer  work  is  550,0(10.  Application 
has  been  made  to  PWA  for  a  i^'^r 
grant  of  the  cost  of  each  project. 

.lohn    S.    Bates.    Berkeley,    has    pre- 
pared   preliminary    plans. 


BOND    ELECTION 

JACKSON.  Amador  Co..  Cal.— City 
Council  has  called  a  special  election 
November  5.  to  submit  proposal  for 
Issuing  $50,000  in  bonds  to  finance  con- 
.slructlon  of  intercepting  and  outfall 
.-i.-wers  and  sewage  treatment  plant. 
lOstimated  cost  of  the  work  planned 
I.';  $70,607.  Application  has  been  made 
(.1  rWA  for  a  grant  of  45%  of  the 
cost. 

John    9.    Bates,    Berkeley,    has    |.i- 
pared   preliminary  plana. 


) 


CONTRACT    AWARDED 

MARIN  CO..  Cal— Renatl  Brothers. 
Novato.  at  $2.7(5S.93  submitted  low  bid 
a'nd  awarded  contract  by  the  Marin 
County  Board  of  Supervisors  for  con- 
struction of  a  sewage  disposal  .system 
at   the  County   Farm. 

Bids  will  be  taken  as  follows; 

(1)  64    c.y.    Class    A    Portland    cemeni 

concrete    in    place,    inclutl.    three 
16-ln.    manholes; 

(2)  3,850  lbs.   relnf.   steel  in  place: 

(3)  450    c.y.    sand    and    gravel     (filter 

bed): 

(4)  300  l.f.   6-ln.  cast  iron  sewer  pipe. 

including  one   16-in.    manhole: 

(5)  139  If.    4-in.   cast   Iron   sewer  pipe. 

including  three  gate  valves: 

((5)  220  l.f.   6-in.  drain  tile: 

(7)  1.05  MBM  all-heart   redwood  lum- 
ber. 
Total  bids  were: 

(A)  Renatl    Bros.,    Novato,    $2,768.93. 

(B)  J.   J.   Ongaro,    San   Anselmo.    $3,- 
873.67. 

(C)  I^ouis  Lambrettl.  Mill  Valley,   $4  - 
466.12. 

T'nif   bids    follow: 


(A)  <B)  «;) 

(1) 116.50  t  18.00  $22.50 

(21    0.0420  O.OB  0.0475 

(3)                      2.35  3.ni  4.611 

(4J                     0.925  1.56  1.40 

ir.)                      0.8(15  1.28  1.50 

(6) 0.16  0.45  0,30 

(7) 04.00  135.00  75.00 

BIDS    WANTED 

HKIfKKIJOY,  r.e.\. — Until  October  8, 
10  A,  .M.,  bids  will  be  received  by  Ber- 
keley Clly  Council,  Florence  Turner, 
City  (Terk.  for  constructing  a  storm 
sewer  In  .\shhy  Avenue  and  Tunnel 
Koad. 

The  work  Involves: 
II)  715  lln.   ft.  18-ln.  sewer; 

(2)  135  lln.   ft.  15-ln.  sewer; 

(3)  70  lln.   ft.  12-ln.  sewer; 

(4)  110  lln.  ft.  Ifl-ln.  sewer; 
(.'>!   3    each    manholes; 

(6)  3  each  catchbaslns. 

Plans  and  specifications  may  be  ob- 
tained from  City  Kngineer  Hairy 
Cioodridge  (m   deposit   of  $10.  • 


33—  WATER  WORKS 

September  23,  1935 
FUNDS    ASKED 

YRICKA,  Siskiyou  Co.,  Cal.— YreVa 
City  Couniil  has  tiled  an  application 
with  the  PWA  for  a  loan  and  grant 
of  $312,00(1  to  finance  construction  of 
a  new  water  system.  Including  laying 
14  miles  of  IC-in.  pipe  to  carry  water 
from  Little  Shasta  Valley  to  a  500,- 
(lOO-gal.  capacity  reservoir  near  the 
City.  33 


BIDS    OPENED 

FKKSNO,  Cal.— Bids  received  by  the 
Fresno   City    Commission    for    furnish- 
ing  cast   iron    water   pipe,    valves   and 
fittings  for  the  Water  Dept.  follow: 
PIPE 

U.  S.  Pipe  and  Foundry  Co.,  San 
Francisco,  $15,744-  Grinnell  Co.  of  the 
Pacific,  I.os  Angeles.  $16,022;  Utilities 
Supply  Co.,  l>os  Angeles,  $17,829;  Pa- 
cific States  Cast  Iron  Pipe  Co..  San 
Francisco,  $17,610;  Americaa  Cast  Iron 
Pipe  Co.,  San  Francisco,  $17,610. 
FITTINGS 

Vernon  Foundry  Co.,  Los  Angeles, 
$1,084;  Grinnell  Co.,  Los  Angeles,  $1,- 
483  and  $1,099  (alternate);  Pacific 
States  Cast  Iron  Pipe  Co.,  .San  Fran- 
cisco, $1,734;  American  Cast  Iron  Pipe 
Co.,  San  Francisco,  $1,311;  U.  S.  Pipe 
and  Foundry  Co.,  San  Francisco,  $1,- 
42".  Alhambra  Foundry  Co.,  Alhani- 
hra"    $1,245. 

VALVES 

Smith,  Booth,  Usher  Co.,  Los  An- 
geles, $1,4S7;  Warren  &  Bailey  Co., 
San  Francifico,  $1,857;  Tay-Tolbrook 
Co.,  San  Francisco,  $1,576;  Rich  Mfg. 
Co.,   Los  .A.nReles,   $1,699.  •       33 

BIDS  WANTED 

FRKSN(J,  (7al.— Until  October  3,  11 
A.  M..  bids  will  be  received  by  Fresno 
City  Commission,  H.  S.  Foster,  City 
Clerk,  for  furnishing  gate  valves  for 
the  Water  Department  as  follows: 

(1)  30     4-ln.  gate  valves; 

(2)  26      6-in.  do; 

(3)  6     8-in.  do; 

(4)  8    10-ln.  do. 
Specifications   on  application    to    the 

aliove.  • 


CONTRACT   AWARDED 

SAX  FRANCISCO.  —  Lowrle  Paving 
Co..  1540  Sixteenth  Street,  at  $19,358.- 
30  awarded  contract  by  the  Public 
Utilities  Commission  for  laying  6-  and 
S-lnch  cast  iron  mains  in  the  Univer- 
sity Mound  District;  San  Franc.«co 
Water  Department   Spec.  No.    82. 


ITtllltles  Commlniiion  for  laying  6-  and 
8-Inch  ca»t  Iron  nialna  In  ih.-  Twin 
Penkii  ItlHtrlct;  Hiin  Pranrlacn  Wii'.er 
Iwpartment  Spec    No.  81. 


CONTRACT   AWAR'DCO 

SA.N  FRANCI,HCf>  _  l^.vriK  J'uvlng 
Co.,  1540  .Sixteenth  Ht  .  at  n.0i7.H4i 
awarded  contract  by  Public  Utilltim 
<Tomnil««lon  for  laying  6-  and  «-lnrh 
cat  Iron  main*  In  Cotter  filre<-t  from 
Alemany  Ixiulevard  to  Cayuga  and  In 
Cayuga  from  Theresa  to  Santa  Ko»« 
Streets;  Pan  Francl^^.o  Water  Depart- 
ment  Spec.   No.  87. 


BIDS   WANTED 

SAN  FRANCI.SCO— Until  October  2 
1:45  P.  M..  Informal  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Wm.  H.  Worden,  Director, 
Room  251,  City  Hall,  under  Spec.  No. 
18,887  for  making  test  hole«  for  fire 
cisterns  In  Dolores  St.  at  3t0h,  28th, 
2fith.  24th,  22nd,  20th,  ISth.  16th,  and 
14th  Sts..  and  In  Market  St.  at  Cough 
St.  Work  Involves  approximately  350 
If.    test   holes.     Est.   cost.   $800. 

Specifications  obtainable  from  City 
Kngineer  John  J.  Casey.  Room  351. 
City  Hall.  •  ; 

34  — PARKS  AND  PLAY- 
GROUNDS 

BIDS   OPENED 

OAKLAND,  Cal.— Bids  received  by 
the  Easabay  Municipal  Utilities  Dis- 
trict, for  furnishing  electric  welded 
steel  pipe. 

Bids  were  taken  as  follows: 
(II  54.500    l.f.    A -in.    thick    24-ln.    dia. 
electric  welded   sheet  steel  pipe; 

(2)  11.000  l.f.    A -In.   thick  20-ln.    do; 

(3)  cement  lining  for  Item   1: 

(4)  cement  lining  for  Item  2. 
Complete  bids  follow: 

Steel  Tank  and  Pipe  Co.,  Berkeley: 
(1)  $123,715;  (2)  $21,450;  (3)  $31,065; 
(4)   $5,720. 

American  Concrete  and  Steel  Pipe 
Co..  Los  Angeles:  (1)  $128,620;  (2) 
$22,990:    (3)   $29,430:    (3)    $5,500. 

Montague    Pipe    and    Steel  Co.,    San 
Francisco:    (1)    $136,250;    (2)    $24,530. 
geles:    (1>    $137,340;    (2)    $24,750. 

Consolidated    Steel    Corp.,    1ms    An- 


BID8   WANTED 

ELKO,  Nev. — Bids  are  being  receiv- 
ed by  the  Custodian.   Elko  post  office, 
for  seeding  and  planting  the  grounds. 
34 


CONTRACT    AWARDED 

RENO.  Nev. — Carl  Pieper,  .Salt  Lake 
City,  Utah,  at  $442  awarded  contract 
by  the  Treasury  Dept..  Washington, 
D.  C.  for  seeding  and  planting  the 
grounds   at   the  Reno  post  office. 


BIDS   WANTED 

HAMILTON  FIELD.  Marin  Co..  Cal. 
-Until  Sept.  30.  10  A.  M.,  bids  will 
be  received  by  Constructing  Quar- 
termaster. Fort  Mason,  for  furnishing 
chain  link  fence,  posts,  gates  and  fit- 
tings to  be  delivered  at  Hamilton 
Field;    Bid   No.    W   6616-36-11. 

Specifications  and  proposal  form.i  on 
application    to    above.  • 


35— 


TUNNELS 


1935 


CONTRACT    AWARDED 

SAN  FRANCISCO.  —  Peter  J.  Mc- 
Hugh.  363  Valencia  Street,  at  $22.- 
268.65  awnrded  contract  by  the  Public 


Septer.ber 
PLANS    COMPLETED 

OREGON  —  District  Engineer,  W. 
H.  Lynch,  U.  S.  Bureau  of  Public 
Roads.  Portland,  has  completed  plans 
for  800-ft.  highway  tunnel  at  Tooth 
Rock  on  the  Columbia  River  highway 
in  the  vicinity  of  Bonneville  Dam.  The 
tunnel  will  be  a  a4-ft.  bore  of  semi- 
circular section  with  a  26-ft.  roadway 
and  4-fi.  sidewalks.  Sodium  -  vapor 
lighting   installation   Is   planned.  35 
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ENTRAL  VALLEY 
FUND  REDUCED 
TO  $15,000,000 

eclamation    Comnnissioner    & 
State  OfBcials  To  Review 
Project  Plans 


Further  plans  for  construction  of 
le  or  more  units  in  the  Central 
alley  Water  Project  will  be  made 
ithiii  tlie  next  few  days  by  state 
id  feileral  authorities.  State  En- 
neer  Edward  Hyatt  is  returning 
om  Washington,  D.  C.  and  Coni- 
issioiior  of  Reclamation  Elwood 
ead,  who  has  been  with  the  Pres- 
ent's party  in  the  south,  is  ex- 
jcted  to  visit  Sacramento  for  a 
eeting  with  state  officials. 
Unofficial  reports  have  been  cur- 
■nt  tliat  the  Reclamation  Service 
JW  is  considering  work  on  the  Ken- 
?t  Dam  unit  of  the  project.  Pre- 
ously  it  was  understood  Kennett 
am  had  been  eliminated  due  to  a 
liing  by  the  comptroller  -  general 
lat  available  funds  were  limited 
I  units  which  could  be  completed 
f  1937.  Initial  work  at  Kennett 
■obably  would  be  relocation  of 
lilriiad  tracks  and  the  state  high- 
ay  route  whicli  traverse  the  reser- 
lir  site.  Extensive  preliminary  en- 
neering  has  been  done  on  this 
lase  of  the  project  and  it  probably 
)uUI  l)e  placed  under  contract  ear- 
?r  than  other  portions. 
The  Reclamation  Service  has  an- 
junced  a  reduction  of  the  appro- 
rlation  for  Central  Valley  Proj- 
;t  from  $20,000,000  to  $15,000,000, 
igether  with  curtailments  in  oth- 
•  proposed  expenditures  due  to 
illure  of  the  works-relief  admiu- 
tation  to  grant  money  for  the  en- 
re  proposed  reclamation  program. 
Other  reductions  Included:  All- 
merican  Caaal,  $15,000,000  to  $13.- 
)0,000:  Salt  River  Valley  Project. 
1,500,000  to  $3,500,000;  Grand  Cou- 
e,  $23,000,000  to  $20,000,000;  Roza 
Ivision  of  Yakima  Project,  $5,000,- 
)0  to  $4,000,000;  Deschutes  River, 
1,000,000;  to  $500,000:  Owyhee,  $1- 
)0,000  to  $500,000;  Boise  drainaee 
160,000,  cancelled. 


During  the  first  eight  months  of 
935  shipments  of  steel  business 
irniture  totaled  $9,450,546,  as  com- 
ared  with  $7,801,619  during  the 
orresponding  period  last  year,  the 
iureau  of  the  Census  reports. 


HOUSING  LOANS 

SET  NEW  RECORD 


Modernization  credit  and  in- 
sured housing  loans  reached  a 
new  high  for  one  week  on  Sept. 
21,  marking  a  seven-day  period 
in  which  the  total  certified  by  fi- 
nancial institutions  w^s  $14,420,- 
375,  according  to  the  Federal 
Housing  Administration. 

There  were  20,971  moderniza- 
tion loans  totaling  $7,455,878; 
which  brings  the  total  made 
since  the  beginning  of  the  pro- 
gram in  August,  1934,  to  422,- 
777,  valued  at  $159,285,674.  The 
1,858  mortgages  selected  for  ap- 
praisal totaled  $6,964,497,  bring- 
ing the  total  since  the  start  of 
the  program  last  December  to 
44,155   for   $172,200,694. 


State  Directory 
Of  Engineers  and 
Surveyors  Issued 


A  new  roster  of  registered  civil 
engineers  and  licensed  land  survey- 
ors revised  to  July  25,  1935,  has 
been  published  by  the  State  Board 
of  Registration  for  Civil  Engineers. 
It  contains  the  text  of  the  state 
law  regulating  practice  of  civil  en- 
gineering and  rules  and  regmations 
of  the  board. 

Registered  engineers  and  licensed 
surveyors  are  listed  alphabetically 
and  numerically  and  geographical- 
ly by  counties. 

Copies  of  the  directory  are  avail- 
able through  the  Department  of 
Professional  and  Vocational  Stand- 
ards at  a  price  of  $1.00. 


SKILLED  LABOR  OFF 

SANTA  CRUZ  ROLLS 


Lack  of  skilled  labor  on  the  re- 
lief rolls  of  Santa  Cruz  is  respon- 
sible for  failure  to  approve  WPA 
and  PWA  projects  in  that  locality. 
Clayton  Staples,  city  planning  en- 
gineer, reported  to  the  city  coun- 
cil. Works-relief  officials  informed 
him  Santa  Cruz  is  in  an  unusual 
position  in  respect  to  needy  skilled 
labor  and  for  that  reason  works 
funds  were  not  being  apportioned 
liberally  there. 


S.  F.  RESIDENTIAL 
BUILDING  HIGH 
IN  SEPTEMBER 


Permit    Value    Of    D> 
Tops  August 
Total 


sellings 


San  Francisco  residential  build- 
ing commenced  in  September 
amounted  to  $376,650.  providing  ac- 
commodations for  116  families,  ac- 
cording to  the  monthly  report  of 
S.  J.  Rosenblum.  head  clerk  of  Xhf 
Central  Permit  Bureau,  to  Direc- 
tor of  Public  Works  W.  H.  Worden. 
There  were  78  new  buildings  of  res- 
idential classification  for  which 
permits  were  obtained.  They  in- 
cluded 68  single-family  dwellings, 
seven  two  -  family  dwellings  and 
three   multi-family  structures. 

The  value  of  residential  work  in 
September  exceeded  that  of  Au- 
gust, the  best  month  for  this  class 
of  building  since  1931,  according  to 
city  records. 

During  the  last  month  there  were 
482  permits  issued  for  a  value  of 
$653,046.  This  compares  with  4.S9 
permits  valued  at  $425,473  in  Au- 
gust last  year.  Lacking  any  major 
public  or  private  awards,  the  total 
is  not  comparable  to  that  of  the 
previous  month,  which  included  a 
$977,000  permit  for  the  San  Fran- 
cisco Mint  and  $225,000  for  the  Lu- 
rie  office  building. 

Following    are    comparative    fig- 
ures for  September,  1935  and  1934: 
Sept.,    1935         Sept.,    1934 
No.         Est.         No.       Est. 
Class.         P'mts       Cost     P'mts    Cost 

A    $  2    $    s.oon 

B     1  5,000 

C     8         32.500  2  22.000 

Frames     84       383,765  37  125,150 

.Alterations..384       198,543  391  152,841 

Public    6         33,278  3  66.501 

Harbor    1  20.000 

V.  S.  Govt...     1           4,960  2  27,981 

Total    482     {653.046     439     J425.473 

« 

IN    SAN    FRANCISCO 

Ingalls  Iron  Works  Comp.iny  and 
The  Steel  Construction  Company 
of  Birmingham.  .\\a.,  have  moved 
their  Pacific  Coast  offices  to  San 
Francisco,  I.  E.  Perrin,  coast  agent 
tor  the  firms,  announces.  The  of- 
fles  are  at  240  Montgomery  Street. 
The  telephone  is  DOuglas  4,^81 
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$16,500,000  Non-Federal  PWA  Projects 
Approved  For  Northern  California 
Must  Be  Contracted  By  December  15 

With  $16,500,000  worth  of  Northern  California  public  works  on  the 
PWA  approved  list,  Acting  State  PWA  Director  A.  D  Wilder  yester- 
day  urged  local  authorities  to  act  promptly  toward  completing  their 
contracts  with  the  government. 

The  Public  Works  Administration  will  tolerate  no  delays,  Mr.  Wil- 
der  warned.    There    are   awaiting   further   PWA   appropriation    approxi- 

raatplv  a  l)illion  dollars  in  construe- 

^ITIT      RI  nrifS  *'°°  toward  which  rescinded  allot- 

OUll       L>LiW\,/lVa  ments  can   be   applied,  he   pointed 

C  A  I  17     fW    I  Oni  °"''    '^^^  applicants  who  have  been 

i3/\LiCi    XJV     LiXJlfl  fortunate   enough   to   share   in   the 

^>^.,fnn      T»/\Mf\C  curtailed    PWA    appropriation    can 

r UWtK     DUINLIiJ  °^^y  protect  their  grant  by  starting 

construction  before   December  15. 

"T                         i7'   I  Administrator  Ickes  has  ordered 

P.  G.  &  E.  Opens  Court  Fight  all  allotments  not  obligated  by  De- 

To  Prevent  Municipal  cember  15  to  be  cancelled  and  the 

Plant  Construction  '""'•s  transferred  to  other  work. 

Applicants   who   have   been   not:- 

Suit  to  enjoin  the  city  of  Lodi  Aed  of  approval  for  their  projects 
from  issuing  $466,000  in  bonds  vot-  "^ust  immediately  complete  theii 
ed  last  month  for  construction  of  contracts  through  the  San  Francisco 
a  hydro-electric  plant  has  been  filed  o^ce  of  PWA,  Mr.  Wilder  said, 
in  Federal  court  by  the  Pacific  Gas  '"^'he  various  projects  must  be 
and  Electric  Companv.  District  advertised  for  bids  and  the  con- 
Judge  St.  Sure  granted  a  tempo-  tracts  must  be  awarded  at  a  very 
rary  restraining  order  prohibiting  ^^rly  date,  as  work  must  start  on 
an  advertised  sale  of  the  securi-  the  construction  prior  to  the  mid- 
ties  to  have  been  held  Mondav  fl>e  of  December, 
night.  The  order  is  returnable  in  "Should  any  of  the  applicants. 
Sacramento  October  7.  for  whom  these  allotments  have 
An  identical  complaint  was  filed  t'^en  approved,  fail  to  abide  by  the 
also  in  the  San  Joaquin  county  su-  I'u'es  which  have  been  promulgat- 
perior  court.  eil,  or  decide  not  to  go  forward 
The  suits  contest  legality  of  the  with  their  projects,  or  fail  to  start 
proposed  PWA  financing  of  the  construction  within  the  time  limit, 
Lodi  municipal  power  project.  A  then  there  is  the  secondary  list 
grant  of  30  per  cent  of  the  cost  has  which,  if  they  fully  comply,  can  be 
been  allocated  to  it  from  old  PWA  "sed  to  take  the  place  of  lapsed 
funds,  and  the  PWA  is  expected  to  allotments  in  the  first  list." 
bid  for  the  bonds  as  security  for  -An  analysis  of  the  state's  PWA 
a  loan  to  complete  the  financing.  program  shows  104  projects  in  the 
Lodi  owns  a  municipal  distribu  counties  north  of  San  Luis  Obispo 
tlon  system  and  has  been  purclw-  ^nd  Kern  involving  a  total  con- 
sing  at  wHoTesalp  rates  from  the  struction  cost  of  $16,556,826  have 
Pacific  Gas  and  Electric  Co.  The  been  approved.  These  allotments 
annual  payment  to  the  power  com-  ^-re  distributed  to  classes  of  work 
pany  is  reported  approximately  as  follows: 
»78.000.  Projects  Total  Cost 

The  bonds,  voted  last  month,  are  Schools    63     $  5,718,443 

for  constructing  a  dam  on  the  Mo-  Hospitals,  Libraries, 

kelumne  river,  twenty-seven   miles  Other  Pub.  BIdgs.  16           957,132 

east    of    the    city,    constructing    a  Waterw'ks,    Sewers  12         3,135,286 

power  plant  at  the  dam,  transmis-  Streets    3           657,200 

slon  line  and  Diesel  stand-by  plant.  Power  Plants 3         1,014,410 

Total    cost   of   the   project    is   es-  Harbor  Works  4            572,766 

timated  at  ?600,000.  Airport     (Verba     Bu- 

« ena  Shoals)  1         4,209,609 

„,,,„^„.^  iTigatlon    Projects..     2           292,000 

ILLUSTRATED  BOOKLET  ■ 

ON  BUILT-UP  ROOFS  T°ta'     ..^■.  104     $16,556,826 

An     illustrated     booklet,     "Facts  $10,000,000  ALLOTTED 

About  Built-up  Roofs,"  has  been  an-  NEBRASKA  POWFR  WORK 

nounced  by  Johns-Manville.    Draw-  ^i^mx/^Jiv/^  ryjyytM  WKJKf^ 

Ings    showing    construction    details  The   President    ha..   cnnrn^»,i    on 

of  the  most  commonly  used  .oofs.  allotment "  '$10,000  ooo'a     a  PWA 

Z    ZL%"TtnTt?Ir''r\-  '°^°  ^"^  ^'•^"^'  t°  the  Centraf  Ne 

ng,  materials   and    weight,   and   il-  braska  Public  Power  and  Irrigation 

Copies  of  the  booklet  may  be  ob-  The  erant  nf  $4  "^nn  non  „  ,-i, 

tained    by   writing    Johns-Manville.  frorn    the    Works  Rpn!f          '  ^°'"'' 

Executive  Offices,  22  East  40th  St  Hnn  ,!     ,.     ,           fl'®'    appropria- 

Xew  York  City.                                   '  'm    pwV  .^  '?"  "^  $5,500,000  from 

Old   PWA   funds. 


BUILDERS  REPORT 

16%  INCREASE  IN 

AUG.  PAYROL] 


U.    S.     Survey    Finds    Prival 
Work  Absorbing 

Unemployed  | 


Continuing  the  expansion  whii 
started  in  M.irch  of  this  year,  tl 
private  building  construction  i 
dustry  reported  gains  of  3.6  pi 
cent  in  employment  and  4.4  pi 
cent  in  payrolls  from  July  to  A 
gust,  according  to  the  LT.  S.  B 
reau  of  Labor  Statistics. 

August  employment  in  privai 
building  was  7.6  per  cent  greati 
than  in  August  last  year,  and  pa 
rolls  increased  16.8  per  cent  du 
ing  the  same  period,  the  bureau  r 
ports. 

Percentages  are  based  on  repor 
from  9,815  contractors  employin 
S6,6S2  workers  in  August.  Bmplo 
ment  on  projects  financed  by  tt 
Public  Works  Administration  ( 
Reconstruction  Finance  Corp.,  FH,  I 
insured  loans,  or  regular  approprit 
tions  of  Federal,  state  and  loci' 
governments  is  not  included  in  th 
bureau's  data. 

Building  construction,  metallit' 
rous  mining,  banking  and  whol 
sale  trade  were  the  only  non-mai 
ufacturing  industries  showing  en 
ployment  and  payroll  gains  ov( 
both  July  1935  and  August  193: 
In  some  industries  employmer 
and  payrolls  were  above  last  year 
figure  but  under  the  precedin 
month,  while  in  others  employmer 
gained  but  payrolls  dropped. 

Wholesale  trade  reported  emplo: 
ment  O.S  per  cent  better  than  i 
July  1935  and  0.2  per  cent  over  Ai 
gust  1934;  and  payrolls  0.2  pt 
cent  over  July  and  3.2  per  cei 
higher  than  in  August  last  yea 
Retail  trade  employment  was  1 
per  cent  under  July  and  0.3  p€ 
cent  lower  than  in  August  1934 
payrolls  being  2.3  per  cent  unde 
July  and  1.2  per  cent  better  tha 
in  August  last  year.  ■ 


ZELINSKY  CO.  WINS  I 

WASHINGTON  CONTRACl) 

Contracts  for  painting  two  majo 
buildings  at  Washington,  D.  C 
have  been  let  to  D.  Zelinsky  an 
Sons  of  San  Francisco  and  Los  Ar 
geles.  it  was  learned  here  yestev 
day. 

The  buildings  are  the  annex  t 
the  Library  of  Congress  being  bull 
by  Consolidated  Engineer  Co.  o; 
Baltimore,  and  the  Department  c' 
the  Interior  Building  under  coi 
tract  to  George  A.  Fuller  Co  r 
New  York  City.  Together  the  bulk 
ings  will  represent  a  $16,000,000  at 
dition  to  the  national  capital  grou 
of  government  buildings. 

According  to  Mervyn  G.  Zelinskj 
secretary  of  the  local  firm,  this  i- 
the  company's  first  venture  in  th 
east  and  is  probably  the  first  tim 
a  San  Francisco  contractor  ha 
been  awarded  a  job  in  the  nation' 
capital. 
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Western  States  PWA  Allotments 

PWA  allotments  announced  last  week  by  Administrator    Harold   Ickes   were   distributed 
among  western  states  as  follows: 

Grants 

Loans 

Total 
Federal    Funds 

Total 
Cost                 Projects 

Arizona 

California 

Colorado 

Idaho 

Montana 

Nevada 

Oregon 

$       307,924 

8,904,823 

2,517,964 

558,651 

872,789 

514,595 

2,995,882 

$    302,000          $       609,924          $       684,279           11 
2,119,514             11,024,337             20,255,721         147 
292,600               2,810,564               5,595,399          30 
257,200                  815,851                1,249,427           19 
823,000               1,695,789               1,931,889           14 
937,273               1,451,868               1,510,818           11 
1,510,000               4,505,882               6,678,993           71 
373,000               1,134,003               1,744,457           17 
221,500               4,226,438             10,156,058           98 
137,750                  616,532               1,063,961             6 
347,500               1,201,550               1,899,150          28 

$7,321,337          $30,092,738          $52,770,152        452 

JS    allotments  as    follows;    Los    Angeles    City    Schools,    $22,532,727    L-G; 
Angeles    Bureau   of   Water  and    Power,   $6,480,000  G;    Los  Angeles   Har- 
Hills,    Calif,,  $56,906  G;   Modesto,  Calif.,   Irrigation   District,  $32,715  G; 
ilding. 

New  Mexico  .. 
Washington   . 
Wyoming 
Utah 

761,003 

4,004,938 

478,782 

854,050 

TOTALS 

NOTE:     Not 
Los    Angeles    Coi 
bor    Department, 
State   of  Oregon. 

$22,771,401 

ncluded    above    are    previo 
nty,    $8,253,545    L-G;    Los 
$13,963,636    L-G;     Beverly 
$1,575,000  G   for  capitol    bu 

«DS  OPENED 
FOR  EASTBAY 
DREDGER  FILL 


kmerican    Dredging    Co.    Low 
Bidder  For  Two-Mile  Road- 
way Extension 


SACRAMENTO,  Oct.  2.— Ameri- 
an  Dredging  Co.,  San  Fiaucisco, 
iday  submitted  the  low  bid  of  two 
ecelved  by  the  State  Division  of 
ligliways  for  a  670,000  cubic  yurd 
redger  fill  to  be  made  between 
lie  foot  of  Polger  avenue  and  GiK 
aan  street  on  the  Berkeley  water- 
.ont.  The  bid  was  $172,313.  The 
>nly  other  bid  submitted  was  that 
t  San  Francisco  Bridge  Company 
t  $203,430. 

The  bid  per  yard  of  hydraulic  fill 
rom  the  American  Dredging  Co. 
tas  $0.1473  and  from  the  San  Fran- 
isco  Bridge  Co.  $0.1725. 

Construction  of  the  fill  will  ex- 
end  the  East  Shore  highway,  which 
s  the  north  approach  to  the  San 
"'rancisco  -  Oakland  Bay  Bridge,  a 
listance  of  approximately  2  mile?. 
Trom  the  foot  of  Oilman  street  the 
oute  will  be  constructed  through 
he  cities  of  Berkeley,  Albany  and 
31  Cerrito  to  a  point  intersecting 
Sun  Pablo  avenue.  Right-of-way  for 
:his  extension  has  been  purchased 
md  provision  is  made  in  the  new 
lighway  program  for  its  coraple- 
ion. 

Contracts  to  be  let  include  pav- 
ing of  the  entire  route  from  the 
srldge  head  to  San  Pablo  avenue, 
construction  of  a  protective  rock 
embankment  along  the  till  section 
between  Kolger  avenue  and  Oilman 
street  and  a  grade  separation  at 
the  intersection  with  the  Southern 
Pacific  tracks 


State  Acquiring 
Sites  for  New 
Sacto.  Offices 


Plans  for  construction  of  two 
state  ofl^ce  buildings  in  Sacramento 
have  been  reported,  following  filing 
of  deeds  conveying  title  to  the 
sites  to  the  state. 

Deeds  to  the  property  of  Supe- 
rior Judge  Martin  I.  Welsh  at  the 
southwest  corner  of  Twelfth  ,and 
N  Streets  and  to  a  piece  of  prop- 
erty immediately  to  the  rear  were 
filed  this  week  for  the  state  in  the 
Sacramento  county  recorder's  of- 
fice. It  is  reported  that  negotia- 
tions for  the  balance  of  the  N  St. 
frontage  are  underway.  When  all 
the  properties  have  been  acquired 
a  building  site  240  by  160  feet  in 
size  will  be  in  the  state's  posses- 
sion. 

The  other  site  is  located  on  the 
south  side  of  N  Street  between 
Twelfth  and  Thirteenth  Streets.  It 
measures  40  by  160  feet  and  was 
conveyed  to  the  state  by  Mrs. 
Ethel   Scott. 

Reports  state  that  Judge  Welsh 
has  been  notified  to  vacate  his 
home  by  December  15,  indicating 
an  early  start  of  work  on  the  site. 


AGREEMENT  ON 
TUNNEL  WORK 
IS  REPORTED 


Lining  Broadway  Bore  To  Pro- 
ceed Under  Regulations 
Fixed  at  Conference 


FINISH  MODEL  HOME 

AT  PACIFIC  GROVE 


The  model  home  at  Pacific  Grove, 
located  near  the  golf  course,  will 
be  completed  and  open  for  inspec- 
tion in  about  two  weeks,  it  is  re- 
ported. Interior  decoration  and  land- 
scaping of  the  grounds  are  nearly 
finished.  Pl.ans  for  the  Pacific 
Grove  demonstration  home  were 
prepared  by  Architect  Robert  Stan- 
ton. 


Agreement  of  Six  Companies  of 
California,  contractor  on  the  Broad- 
way low  -  level  tunnel,  with  Joint 
Highway  District  No.  13  as  to  en- 
gineering procedure  for  further  con- 
struction was  announced  yesterday. 
Pouring  of  the  concrete  lining  is 
to  be  resumed  to  complete  it  up 
to  the  heading  before  further  ex- 
cavation. 

The  plan  for  continuing  work 
has  been  submitted  to  the  State 
Division  of  Highways  and  to  the 
U.  S.  Bureau  of  Public  Roads  for 
approval. 

Announcement  of  the  agreement 
followed  a  meeting  with  engineers 
of  the  State  Industrial  Accident 
Commission,  called  to  consider 
means  of  avoiding  possible  future 
timbering  failure  which  resulted  re- 
cently in  three  deaths. 

Parties  to  the  conference  agreed 
on  the  following  ruling: 

"No  timbering  in  either  the  north 
or  south  tunnels  shall  be  removed 
and  reset,  except  in  such  special 
cases  and  under  such  conditions  as 
the  representatives  of  the  Indus- 
trial Accident  Commission  may  au- 
thorize." 

S.  D.  Bechtel,  president  of  Six 
Companies  of  California,  issued  the 
following  statement: 

"The  decision  reached  before  the 
Industrial  Accident  Commission  on 
the  safety  features  of  the  project 
is  an  excellent  conclusion  of  the 
entire  matter  now  under  review. 
We  will  resume  work  imme»iiately." 
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Northern  California  Cities  Schedule 
$2,000,000  Public  Works  Bond  Issues 


MATERIAL  PRICES 

AT  YEAR'S  HIGH 


Bond  elections  which  will  decide  the  immediate  fate  of  Northern 
California  public  works  to  cost  approximately  $2,000,000  are  scheduled 
this  month  and  the  first  week  of  November  in  Northern  California.  A 
majority  of  the  projects  have  been  approved  for  PWA  grants  subject 
to  favorable  vote  on  the   bond   issue. 

Thirteen  communities  and  school  districts  are  to  vote  commencing 
today  with  elections  in  San  Mateo  and  Sebastopol.    Voters  in  San  Mateo 

school  district  will  be  asked  to  ap-  

prove  an  issue  of  $45,000  in  bonds 
to  be  supplemented  by  a  $16,500 
grant  already  allocated  from  PWA. 
A  new  elementary  school  is  to  be 
constructed.  Plans  are  being  pre- 
pared by  Architect  Will  H.  Toepke. 
Sebastopol  school  district  is  vot- 
ing on  an  issue  of  $42,000  which 
will  be  increased  by  a  PWA  grant 
of  $34,364  to  complete  a  new  gram- 
mar school  building  costing  $75.- 
000.  Architects  Herbert  and  Caul- 
kins  of  Santa  Rosa  have  been  com- 
missioned to  prepare  plans. 

Largest  of  the  school  projects  to 
be  submitted  to  voters  this  month 
is  that  in  Sacramento.  The  bond 
issue  will  be  for  $785,000,  proceeds 
to  finance  the  city's  share  of  a  $1.- 
200,000  building  program.  Additions 
to  the  junior  college  building  to 
cost  $500,000  are  planned  and  PWA 
has  allocated  a  grant  of  $221,000 
toward  the  work.  The  high  school 
district  plans  a  new  senior  high 
school  unit  to  cost  $700,000.  A 
PWA  application  mi  this  project  is 
pending  but  no  allotment  has  been 
made.  Plans  for  the  junior  college 
are  being  prepared  by  Architect 
Harry  Devine  and  for  the  high 
school  by  the  firm  of  Starks  and 
Flanders. 

A  summ,ary  of  the  elections  def- 
initely scheduled  thus  far  follows: 


Building  material  prices  on 
the  index  of  the  U.  S.  Bureau 
of  Labor  Statistics  for  the  week 
ending  September  21  reached 
the  highest  average  level  since 
early  September  of  last  year. 
The  group  advanced  1.2  percent 
during  the  week  to  an  index  of 
86.3.  Marked  increases  in  prices 
o{  lumber  and  paint  materials 
combined  with  smaller  increas- 
es in  tile  and  certain  miscella- 
neous items  caused  the  advance, 
the  Bureau  reported. 


October  Elections 

Bond  elections  scheduled  in  Oc- 
tober are: 

San  Mateo  for  $45,000  to  be  sup- 
plemented by  $16,500  PWA  grant 
already  allocated  for  building  Bay- 
wood  elementary  unit.  Election  Oc- 
tober 1. 

Sebastopol  for  $42,000  issue  to  fi- 
nance an  11-room  grammar  school 
building  costing  $75,000;  PWA  has 
allocated  $76,364  loan  and  grant. 
Election  October  1. 

Grass  Valley  for  $75,000  issue  to 
finance  junior  high  school  building. 
PWA  has  allocated  $30,000  to  sup- 
plement bond  proceeds.  Election 
October  4. 

Fresno  County,  Washington  Un- 
ion School  District  for  $25,000  issue 
to  finance  gymnasium  building.  Ap- 
plication has  been  made  for  PWA 
grant  to  supplement  bonds.  Elec- 
tion October  8. 

Sonora  for  $44,000  issue  to  fi- 
nance sewer  extension,  sewage  dis- 
posal plant  and  street  improve- 
ments. Total  cost  $80,000.  PWA 
has  allocated  $35,500  grant  to  proj- 
ect.   Election  October  8. 

Nevada  City  for  $46,000  to  il- 
nancp    high    school    addition,   audi- 


toriu-f,  gymnasium,  classrooms; 
for  $72,000  to  erect  new  academic 
unit  and  .auditorium,  PWA  has  al- 
located grant  to  supplement  bond 
proceeds.    Election  October  10. 

Contra  Costa  County,  Lafayette 
school  district  for  $27,000  to  finance 
school  building.    Election  Oct.  IS. 

Sacramento  for  $785,000  to  fi- 
nance senior  high  school  building 
and  junior  college  .additions.  High 
school  planned  to  cost  $700,000  and 
junior  college  work  to  cost  $500,- 
000.  PWA  grant  of  $221,000  has 
been  allocated  to  junior  college 
building.    Election  October  22. 

San  Joaquin  Co.,  Linden  school 
district  for  $20,000  to  finance  high 
school  gymnasium.  PWA  has  allo- 
cated loan  and  grant  of  $30,000. 
Election  October  24. 

San  Leandro  for  $110,000  to  re- 
pair and  reconstruct  school  build- 
ings. PWA  has  allocated  grant  of 
$49,500,  which  will  reduce  amount 
of  bonds  sold,  the  issue  being  suf- 
ficient to  cover  entire  project.  Elec- 
tion October  24. 

November   Elections 
Bond  elections  have  been  sched- 
uled  in   November  as  follows: 

Maxwell,  by  Maxwell  Sanitary 
District  for  $34,000  to  finance  sew- 
er system  and  disposal  plant.  Ap- 
plication has  been  made  to  PWA 
for  grant  to  supplement  bonds  for 
a  project  costing  $62,000.  Election 
.N'ovember  4. 

Jacklson,  for  $50,000  to  finance 
sewers  and  disposal  plant.  Appli- 
cation has  been  made  to  PWA  for 
$26,500  grant  to  supplement  bond 
money.    Election    November   5 

Mill  Valley,  for  $30,000  to  finance 
city  hall.  PWA  has  allocated  $24,- 
000  additional  grant  toward  $54,000 
estimated  total  cost.  Election  No- 
vember 5. 


RICHMOND  POWER 
PLANT  PLANNED 
BY  STANDARD  Oil 


Stone  &  Webster  To  Construi 

$1,800,000   Steam-Electric 

Generator 


J 


Improvements  to  cost  $1,S00,0()I 
are  to  be  made  at  the  Richmon 
refinery,  the  Standard  Oil  Compan 
announced  yesterday.  A  contrac 
has  been  let  to  Stone  &  Webste 
for  the  construction  and  represem 
atives  of  the  concern  are  expecf?^ 
here  shortly. 

Plans  and  specifications  .are  bi; 
ing  completed  by  the  company' 
engineering  department. 

The  principal  improvement,  i 
was  announced,  will  consist  of  ; 
modern  steam  power  plant,  wit) 
which  the  company  in  the  future 
will  generate  its  own  electricity 
Operating  equipment  throughout  thi 
plant  will  also  be  converted  to  elec 
tricity,  instead  of  being  operated  bj 
steam,  as  at  present. 

The  improvement  project  is  th( 
second  recently  undertaken  by  th( 
company  at  its  Richmond  plant  or 
a  major  scale.  Several  months  age 
it  completed  improvements  costing 
$3,000,000,  which  included  installa 
tion  of  new  pressure  stills,  a  dis 
tillation  plant,  and  a  new"  treating 
plant,  .as  well  as  a  700-foot  exten 
sion  of  its  wharf. 


Many  Delinquent 
In  Paying  S.  F. 
Builders'  License 


Urging  San  Francisco  contractors 
who  have  not  yet  taken  out  li- 
censes under  the  new  city  regis- 
tration act  to  do  so  immediately. 
Mrs.  A.  McArdle,  director  of  thr 
Bureau  of  License,  yesterday  stat 
ed  that  terms  of  the  ordinance  will 
be  rigidly  enforced  by  her  depait 
ment. 

To  date  approximately  750  local 
contractors  ave  registered  with  the 
bureau.  Records  of  the  State  Con- 
tractors' License  Bureau  reveal 
some  1S50  state-licensed  contrac- 
tors in  the  city. 

"Unless  contractors  are  registe|v 
ed  with  the  Bureau  of  Licenses  and 
have  paid  -  up  registration  certifi-  , 
cates  they  will  not  be  granted  any 
permit  by  the  Central  Permit  Bu- 
reau, nor  will  they  be  allowed  to 
bid  on  city  contracts,"  Mrs.  McAr- 
dle said. 

The  new  city  ordinance,  recom- 
mended by  the  Associated  General 
Contrators  and  the  San  Francisco 
Builders'  Exchange,  requires  all 
contractors  in  San  Francisco  to 
register  with  the  Bureau  of  Li- 
censes. An  .annual  registration  fee 
of  $10.00  is  charged. 
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RULING  PERMITS 
WOODL'ND  AWARD 
TO  GEO^  PETERSON 

Post   Office   Contract   Let   on 

Bid    Submitted   in 

February 


Award    of   a   contract   to   George 

;iPeter8on   of   San   Leaiidro  for  con- 

iStructing  tlie  Woodland   post  oflicp 

hiiildinK  on   his  bid  of  $39,800,  sul)- 

mltted  last  February,  lias  been  ap- 

priivpd    by    the    Treasury    Depart- 

it     The  bid  was  reinstated  with 

Peterson's   consent   after   hav- 

l)een    rejected    together    with 

other  pending  proposals  when  the 

National    Industrial    Recovery    Act 

was   declared   unconstitutional. 

Status  of  these  bids  was  clari- 
fied by  a  Congressional  Resolution 
adopted  just  before  Congress  ad- 
journed. The  Treasury  Department 
had  readvertised  the  Woodland 
•  contract  for  opening  of  bids  Oct. 
7.  Although  notice  has  not  been 
received  of  a  cancellation,  no  plans 
have  been  issued  to  prospective 
bidders. 

Following  is  the  text  of  a  tele- 
gram received  recently  by  Mr.  Pet- 
erson from  C  J.  Peoples,  director 
of  procurement,  advising  him  the 
award  would  be  made  on  the  orig- 
inal  bid   if  acceptable: 

"Reference  is  made  to  the  bid 
submitted  by  you  on  February  8. 
193.5,  for  construction  of  Post  Of- 
fice. Woodland.  Calif.  Public  Reso- 
lution Sixty -five,  Seventy  -  fourth 
Congress  approved  August  29.  1935, 
directs  that  bids  shall  not  be  re- 
jected because  made  subject  to 
codes  of  fair  competition  if  bidder 
with  assent  of  his  surety  'shall 
agree  in  writing  that  the  contract 
if  entered  into  sha  in  lieu  of 
such  code  provisions  or  other  re- 
lated requirements  be  subject  to 
all  acts  of  Congress  enacted  .after 
the  date  of  enactment  of  this  joint 
resolution  requiring  the  observ- 
ance of  minimum  wages,  maximum 
hours  or  limitations  to  to  the  age 
employees  in  the  porformance  of 
contracts  with  agencies  of  United 
States.' 

"The  resolution  also  provides,  'in 
such  cases  the  compensation  pro- 
vided for  in  the  contract  shall  be 
reduced  from  that  stated  in  the  bid 
by  the  amount  that  the  contract- 
ing officer  subject  to  the  approval 
of  Comptroller  General  shall  find 
the  cost  of  performing-  with  th'-- 
provisions  of  such  code  or  codes 
or  related  requirements  and  the 
compensation  for  the  performance 
of  the  contract  shall  be  increased 
from  that  fixed  in  the  -contract  by 
the  amount  that  the  contracting  of- 
ficer subject  to  the  approval  of  the 
Comptroller  General  shall  find  the 
cost  of  performing  the  contract  has 
been  Increased  solely  by  reason  of 
compliance  with  such  subsequent 
acts  of  Congress,  if  any,  relating 
to  the  performance  of  contracts 
with  agencies  of  the  United  States' 

"Approval  of  title  to  site  not  yet 
received.    However,   United    States 


Sacramento  Gets 
Funds  for  Clunie 
Recreation  Plant 


A  check  for  1150,000.  provided  iu 
the  will  of  the  late  Florence  Clunie 
for  construction  of  the  Clunie  Me- 
morial in  McKinley  Park,  Sacra- 
mento, was  presented  this  week  to 
city  officials  by  attorneys  for  the 
estate. 

Plans  recently  announced  by  Ar- 
chitects Starks  &  Flanders  and 
Harry  J.  Devine  call  for  a  swim- 
ming pool,  clubhouse  and  audito- 
rium and  a  branch  library.  The 
city  has  applied  to  the  Federal  Pub- 
lic Works  Administration  for  a 
$110,450  grant  for  the  project 
which,  if  approved,  will  finance 
construction  of  a  gymnasium  seat- 
ing nearly  1500  persons.  As  the 
memorial  was  not  among  the  Sac- 
ramento projects  approved  last 
week  it  is  planned  to  proceed  with 
the  other  units,  eliminating  the 
gymnasium  unless  federal  aid  is 
received. 

Planned  in  three  units,  the  me- 
morial will  provide  Sacramento 
with  a  fully  equipped  center  for 
recreational  activities  of  .all  types. 
The  first  unit  includes  the  lobby, 
the  branch  library  to  contain  about 
10,000  volumes,  a  clubhouse  and 
small  auditorium  with  a  full  stage, 
two  meeting  rooms  and  the  care- 
taker's quarters. 

The  second  unit  includes  swim- 
ming pool,  dressing  rooms,  pool  of- 
fice, and  a  room  to  contain  heating 
and  filtration  plants  and  laundry. 
The  pool  will  be  65  by  165  feet  in 
size,  with  depth  ranging  from  three 
to  ten  feet. 

The  first  two  units  will  be  built 
with  funds  provided  in  Mrs.  Clu- 
nie's  will.  The  third  unit,  the  gym- 
nasium, is  contingent  upon  the 
city's  receiving  a  PWA  grant. 


N.  Y.  ALLOTMENTS 

TOTAL  $23,869,000 

The  President  has  approved  allot- 
ments of  $23,869,374  to  finance  163 
PWA  projects  in  the  state  of  New 
York,  having  a  total  construction 
cost  of  $41,454,066.  These  supple- 
ment allotments  approved  previous- 
ly for  the  state. 

Grants  totaling  $18,641,374  were 
made  from  the  new  work-relief  ap- 
propriation to  cover  45  per  cent  of 
the  cost.  Loans  totaling  $5,228,000 
for  51  projects  were  requested  and 
were  made  available  from  the  P  W 
A  revolving  fund. 

attorney  has  advised  that  case 
closed  on  September  3  and  papers 
being  forwarded  to  Department  of 
.Justice  for  final  approval.  Advise 
whether  you  desire  contract  on  ba 
sis  of  bid  subject  to  above  quoted 
provisions  of  public  resolution  Six- 
ty-five and  whether  your  surety  .as- 
sents." 

Award  of  the  contract  originally 
was  delayed  due  to  difficulty  in 
clearing  title  to  the  site. 


INVITE  BIDS 
FOR  ROADSIDE 
WATER  SYSTEM 


State  To  Contract  Sacramento 

Route  Irrigation 

Lines 

SACRAMENTO,  Oct.  1.  —  B  I  d  s 
were  asked  today  by  the  Stat.-  Di 
vision  of  Highways  for  conHtruct- 
ing  a  water  supply  system  on  1.2 
miles  along  the  approach  road  to 
the  M  street  bridge,  between  the 
M  street  subway  and  the  bridge 
head,  and  between  Ben  All  subway 
and  Ren  Ali  station,  in  Yolo  and 
Sacramento  counties.  The  contract 
includes  also  laying  concrete  curbs 
and  gutters. 

Two  wells  are  to  be  drilled  and 
cased  and  two  pumping  systems  to 
be  furnished.  An  estimated  7,560 
feet  of  2-in.  wrought  iron  or  steel 
pipe  will  be  required,  together  with 
valves  and  fittings,  sprinkler  units, 
tree  irrigators  and  tank  truck  load- 
ing units. 

Bids  will  be  received  in  Sacra- 
mento October  23. 

Bids  will  be  received  in  Los  An- 
geles October  24,  for  three  con- 
tracts in  Southern  California  coun- 
ties as  follows: 

Los  Angeles:  Paving  about  O.S 
mile  of  San  Fernando  road  with 
asphalt  concrete  through  the  town 
of  Newhall. 

San  Diego:  Widening  an  over- 
head crossing  over  the  A.  T.  &  S. 
F.  north  of  Del  Mar. 

Imperial:  Placing  plant  -  mixed 
surfacing  on  about  3.2  miles  be- 
tween four  miles  west  of  West- 
moreland and  Trifolium  Canal. 


PENDING  APPLICATIONS 
TO  BE  RECONSIDERED 

Further  consideration  of  the 
Santa  Clara  County  supervisors  ap 
plication  for  PWA  aid  in  erecting 
an  addition  to  the  county  hospital 
is  assured,  according  to  a  telegram 
received  from  Thomas  P.  Carroll, 
special  assistant  to  the  executive 
director  of  the  National  Emergency 
Council  in  Washington. 

The  message  stated: 

"The  President  has  directed  this 
office  to  acknowledge  your  tele- 
gram of  September  23.  in  which 
you  urge  the  approval  of  the  ap- 
plication for  the  allottment  of  funds 
for  the  construction  of  an  addition 
to  the  Santa  Clara  County  Hos- 
pital at  San  Jose,  Calif. 

"As  a  result  of  conferences  re- 
cently held,  it  had  been  decided 
that  applications  for  allotments 
now  pending  before  the  public 
works  administration  will  be  re^, 
examined  by  that  administration  in 
the  light  of  administration  requests 
for  the  achievement  of  the  objec- 
tives of  the  program.  Projects  con- 
forming to  the  necessary  requests 
will  be  approved." 


August  production  of  malleable 
castings  totaled  35.245  net  tons, 
according  to  the  Bureau  of  th«  Cen- 
sus, as  compared  with  23,910  net 
tons  in  August  1934. 


PAC.f-lC    CONSTRUCTOR 


PIBRMIToS  AMD  eOM^RACT; 


SAN   FRANCISCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

998 

Ooelger 

Owner 

4000 

999 

Doelger 

Owner 

4000 

lono 

Doelper 

Owner 

4000 

1001 

Carpniill 

Cuthbertson 

5470 

1002 

Bptts 

Sartorlo 

12000 

1003 

Koemer 

Morris 

10000 

1004 

Sipnal 

Early 

1000 

1005 

St  M.irys 

Barrett 

3000 

lOOB 

Standard 

Standard 

4000 

1007 

Standard 

Standard 

4000 

1008 

Standard 

Standard 

3000 

1009 

General 

Owner 

2000 

1010 

General 

Owner 

2000 

mil 

General 

Owner 

1000 

1012 

Scarpulla 

Isaac 

lloOO 

1013 

Scarpulla 

Isaac 

11500 

lOM 

Whitney 

Mattock 

16000 

1015 

Hancock 

Huggard 

loon 

1016 

Hancock 

Huggard 

2000 

1017 

Hancock 

Huggard 

2000 

1018 

Sea  Cliff 

Spivock 

770(1 

1019 

Sea   Cliff 

Splvock 

7700 

1020 

Sharboro 

Owner 

6000 

1021 

Sharboro 

Owner 

7000 

1022 

Cainpbell 

Owner 

3500 

1023 

Stoff 

Michel 

4000 

1024 

Campbell 

Owner 

3500 

1025 

Dudr 

Erickson 

400C 

1025 

Little 

Owner 

7000 

1026 

Tillotson 

Langsley 

3000 

1027 

Signal 

Early 

3000 

1028 

Standard 

Owner 

3000 

1029 

Standard 

Owner 

3000 

1030 

Standard 

Owner 

3000 

1031 

Little 

Owner 

8000 

1032 

Galland 

CahUl 

1500 

1033 

Standard 

Owner 

3000 

1034 

Standard 

Owner 

3000 

1036 

Standard 

Owner 

3000 

1036 

Clark 

Jacks 

2000 

1037 

Casey 



12000 

1038 

Hellwig 

Unit 

1000 

1039 

Marten 

Johnson 

7250 

DWELLING 

(998)  E  THIRTIETH  AVE.  100  S 
Kirkham  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— Henry  Doelger  Builder,  Inc., 
320  Judah  St.,  San  Francisco. 

Architect— Not  Given.  $4000 


DWELLING 

(999)     E     THIRTIETH     AVE.     125     S 
Kirkham  St.     One-story  and  base- 
ment frame  dwelling. 
320  Judah  St.,  San  Francisco. 

Architect— Not  Given.  $4000 


DWELLING 

(1000)  E  THIRTIETH  AVE.  75  S 
Kirkham  St.  One-story  and  base- 
ment frame  dwelling. 

320  Judah  St..  San  Francisco. 
Architect— Not   Given.  J4000 

DWELLING 

(1001)  W  BEAVER  ST.  75  S  15th  St. 
One-story  and  basement  frame 
dwelling. 

Owner— W.   T.   Carpmlll.   2321   loth   St. 

San  FVanclsco. 
Architect— Not  Given. 
Contractor— ThoB.  A.  Cuthbertson.  430 

Noriega  »t..  S.  F.  J6470 

SHOP  BLDG. 

(1002)  NO.  866-876  FOLSOM  ST 
One-story   Class   C   shop   building 

Owner-Betts  Spring  Co..  888  Folsom 
St.,    San    Francisco. 

Engineer— .Norman  B.  Green.  55  New 
Montgomery  St..  San  Francisco. 

Contractor— Peter  Sartorlo.  681  Mar- 
ket   St..    San    Francisco.        J  12,000 


FLATS 

(1003)     E    VAN    NESS   AA'E.    SOUTH 

120    N    20th    St.      Two-story    and 

basement  frame  flats. 
Owner— A.      C.    Roemer      and      Irene 

Wahle,   475  Dolores  St..  S.  F. 
Architect — Not  Given. 
Contractor— A.  T.  Morris  &  Sons,  5400 

Fulton  St.,   S.    F.  $10,000 


ALTERATIONS 

(1004)     9E  THIRD  AVE.   AND  CALI- 

fornla    St.      Alter   service   station. 
Owner— Signal    Oil    &    Gas    Co.,    2301 

Blanding  St..   Alameda. 
Architect — Not    Given. 
Contractor  —  Fred    J.    Early    Jr.,    369 

Pine  St..  San  Francisco.  $1000 


ALTERATIONS 

(1006)     NE  HAYES  and  Stanyan  Sts.; 

alter  hospital. 
Owner— St.    Mary's  Hospital,    premises 
Architect— E.  A.  Eames,   %   contractor 
Contractor— Barrett  &  Hilp,   918   Har- 
rison St.  $3,000 


SERVICE    STATION 

(1006)      NW  POST  and  Divisadero;    1- 

story    Class    A    service    station. 
Owner— Standard     Stations,     Inc.,     200 

Bush    Street. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— Stanrlard  Oil  Co.  225  Bush 

Street.  $4,000 


SKRVICE    STATION 

1008)  SE  LINCOLN  WAY  and  Great 
Highway;  one-story  Class  A  ser- 
vice station. 

Owner— Standard  Stations.  Inc..  200 
Bush    Street. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— Standard  Oil  Co.  225  Bush 
Street.  $4,000 


GREASING  STATION 

(1008)  NW  POST  and  Divisadero  Sts. 
One-story  Class  A  greasing  sta- 
tion. 

Owner— Standard  Stations,  Inc.,  200 
Bush    Street. 

I'Ir.ns  hy  Engineering  Dept.  of  Owner. 

Contractor— Standard  Oil  Co.  225  Bush 
Street.  %%M« 


SERVICE  STATION 

(1010)  SE   POST   and    Webster   Sts.: 
Class  C  service  station. 

Owner— General  Petroleum  Corp..   Pier 

and  Ferry.  OaJ?land. 
.Architect— Not    Given.  $2,000 

LUBRICATION   ROOM 

(1011)  SE   POST   and    Webster   St.s.: 
Class  C  lubrication   room. 

Owner— General  Petroleum  Corp.,  Pier 

and    Ferry,    Oakland. 
Architect— Not   Given.  %\  non 


FLATS 

(1012)  S  BEACH  100  W  Webster-  3- 
story   frame   flats. 

Owner— Vita  Scarpulla,  care  contrac- 
tor. 

Architect— S.  A.  Colton,  Flatiron  Bids; 

Contractor— H.  H.  Isaac,  517  Belve- 
'^^'■«-  $11,509 

FLATS 

(1013)  S  BEACH  100  W  Webster-  n- 
story  frame   flats. 

Owner— Vita  Scarpulla.  care  contrac- 
tor. 

Architect— S.  A.  Colton.  Flatiron  Bids 

Contractor-H.  H.  Isaac.  E  1  7  Belve- 
""''•  $11. .^00 

DWELLING 

fI014)  SW  LOMBARD  and  Kearnv 
three-  story  and  basement  frame 
dwelllne. 


Owner— W.  W.  Warren,  Jr.,  care  con 

tractor. 
-Architect- G.   A.   Dailey.   210  Post   S- 
Contractor  — A.    F.    Mattock    Co..    21 

Clara   St.  sie.iioi 


.STORAGE  BLDG.  : 

(1015)       NW    19th     ST.     and     Illinois: 

Clas.s  C  gasoline  storage  bldg. 
Owner  —  Hancock    Oil    Co..    care    con- 
tractor. 


Architect — Not  Given. 

Contractor— John  W.    Huggard.    10  6  0 

Bryant  Street.  $1,000 


OFFICES 

(lOlfi)  NW  19th  STREET  and  Illinois; 
Class  C  offices. 

Owner  — Hancock  Oil  Co.,  care  con- 
tractor. 

.Architect — Not  Given. 

Contractor— John  W.  Huggard,  10  6  0 
Bryant   Street.  $2,000 


OFFICES 

(1017)  NW  19th  STREET  and  Illinois; 
Class  C  offices. 

Owner  —  Hancock  Oil  Co.,  care  con- 
tractor. 

-Architect — Not  Given. 

ContTactnr — John  W.  Huggard,  10  6  0 
Bryant   Street.  $2,000 


DWELLING 

1018)      W   25th    AVE.    62.5    N  Camino 

Del  Mar:   two-story  and  basement 

frame  dwelling. 
Owner— Sea    Cliff    Home    Builders.    544 

Golden   Gate  Avenue. 
-\rchitect— E.   M.   Sharpe,   525  Market. 
Contractor — Wm.    Spivock,   544   Golden 

Gate    Avenue.  S7.700 


DWELLING 

(1019)     W  25th  AVE.  30  North  Camino 

Del  Mar;   two-story  and  basement 

frame  dwelling. 
Owner— Sea   Cliff   Home   Builders.    544 

Golden   Gate  Avenue. 
.Architect— E.    M.    Sharpe.    525   Market. 
Contractor — Wm.    Spivock.   544   Golden 

Gate    Avenue.  J7.700 


FLATS 

(1020)  SW  CASA  WAT  278  NW  RE- 
tiro  Way.  Two-story  and  base- 
ment  frame  flats. 

Owner  —  Sharboro  &  Jorgensen.  2225 
North   Point   St..    San   Francisco. 

Architect — Not   Given.  $6000 


FLATS 

(1021)  S  CHESTNUT  ST.  140  W 
Baker  S-t.  Two-story  and  base- 
ment  frame  flats. 

( )wner  —  Sharboro  &   Jorgensen.    222.'i 

North   Point   St..    San   Francisco. 
.Architect — Not    Given.  $7000 

DWELLING 

(1022)  NE  LAGUNA  HONDA  40  SE 
Tdora  St.  One-story  and  basement 
frame     dwelling. 

Owner — J.  V,  Campbell.  849  Laguna 
Honda  St.,   San   Francisco. 

.Ai-chitect  —  Harold  G.  Stoner.  39 
Sutter   Street.  $3500 


STATION 

(1023)  ST  THIRTY-SIXTH  AVE.  & 
Balboa  St.  One-story  steel  auto 
supply  station. 

Owner — Louis  D.  Stoff.  26  Montgom- 
ery St..   San  Francisco. 

Ari-liitect- H.  C.  Baumann.  251  Kear- 
ny  S't..    San    Francisco 

Contractor  —  Michel  &  Pfeffer  Iron 
Works.  Inc..  1415  Harrison  St.. 
San  Francisco.  $4000 


PACIFIC    CONSTRUCTOR 


iWlOM.lNC. 
,in2l)     KK    I-A(!UNA    HONDA    72    SL: 

Idiirti     St.       Oiin-Hliiry     and     l)iiso- 
\       iiipnt  frame   dwelling. 
"Jwncr— J.     V.    (""iimplioll,    819    Laguna 

Honda  St.,   Sun   Francisco. 
Arcliltcct  —  Harold       Ci.       Stoner,     39 

Suttpr  .St.  »3500 

'KI.AT.S 

1(1025)     W       VICKSBURG       ST.     50    S 

;        Kllziihilh       St.         Ono-story      and 

I,        bnsoment   frame   flats. 

[0^„er— Daniel    K.    Dudy,    %    Contrac- 

tnr. 
Architect— Not    Olven 
I'onliiu-tnr    —    Henry      Rrlck.son,      972 

(-henery   St..    S.   K.  $4000 


DWELLING 

(102.5)  S  I'll,  CAMINO  DEL  MAR  45 
E  25th  .\ve.  Two-story  and  base- 
ment  frame  dwelling. 

Owner— M.  A.  Little.  107  24th  Ave., 
San    Francisco. 

Architect— Masten  &  Hurd,  233  Post 
St.,    San    Francisco.  $7000 


DWELLING 

(102G)     W    FORTY-SIXTH    AVE.     212 

N  Santiago  9t.     Two-story  frame 

dwelling. 
Owner- Frank    TlUotson,    3024   Cayuga 

St.,    San    Francisco. 
Architect — Not  Given. 
Contractor— AI.    Langsley.    59    Cayuga 

St.,    San    Francisco.  $3000 


STATION 

(1027)  NW  BEALE  AND  HOWARD 
Sts.  One-story  steel  service  sta- 
tion. 

Owner  —  Signal  Oil  Co.,  2301  Blandlng 
St.,    Alameda. 

Architect— Not    Given. 

Contractor  —  Fred  J.  Early  Jr.,  369 
Pine   St.,    San   Francisco.  $3000 


DWELLING 

(102.S)  E  THIRTY-FOURTH  AVE. 
100  S  Kirkham  St.  One-story  and 
basement    frame   dwelling. 

Owner— Standard  Building  Co.,  1500 
.ludah  St.,  San  Francisco. 

Architect— Not   Given.  $3000 


DWELLING 

(1029)  W    THIRTY  -  SECOND    AVE. 
75    S    Kirkham    St.      One-story    and 

basement   frame  dwelling. 
Owner — Standard     Building     Co..     1500 

Judah    St.,    San    Francisco. 
Architect— Not    Given.  $3000 

DWELLING 

(1030)  N  .lUDAH  ST.  107  E  Twenty- 
fourth  Ave.  One-story  and  base- 
ment frame  dwelling. 

Owner— Standard     Building     Co.,     1500 

.Judah  St.,  San  Francisco, 
Architect— Not    Given.  $3000 


DWELLING 

(1031)  S  EL  CAMINO  DEL  MAR  75 
E  24th  Ave.  Two-story  and  base- 
ment  frame  dwelling. 

Owner— M.  A.  Little,  107  24th  Ave., 
San   Francisco. 

Architect— Masten  &  Hurd.  233  Post 
San    Francisco.  $8000 


AI-TERATIONS 

(1032)      E  EIGHTH  ST.    150   9  Folsom 

St.      Alter  laundry. 
Owner — Galland    Mercantile    Laundry, 

301  8th   St.,   San  Francisco. 
Engineer    —    Leland    S.     Rosener,    233 

Sansome    S*t.,    San    Francisco. 
Contractor— Cahill  Bros..   206  Sansome 

St.,  San  Francisco.  $1500 


DWELLING 

(1033)  E  THIRTY  -  FOURTH  AVE. 
125  S  Kirkham  St.  One-story  & 
basement   frame  dwelline. 


Owner-  Standard     HulUllnB    Co.,     1600 

.Midah    St.,    San    KranrlBco. 
.\rihll..l      N..I    c!ivi-n  $3000 


DWKLl.INC, 

(1034)  W  TIIIKTY  -  SECOND  AVE. 
100  S  Kirkham  St.  One-Htory  and 
lia.veiMpnt  frame  dwelling. 

Owner-Standard  Building  Co.,  1500 
.ludah   St..   S.in   Francisco. 

Architect- Not   Given.  $3000 


DWELLING 

(1035)  W  THIRTY  -  SECOND  AVE. 
125  S  Kirkham  St.  One-story  and 
basement  frame  dwelling. 

Owner— Standard  Building  Co..  1500 
Judah  St.,   San  Francisco. 

Architect— Not   Given.  $3000 


ALTERATIONS 

(1036)  NO.  317  EDDY  ST.  Alter 
hotel. 

Owner — Hotel     Clark,     %     Contractor. 

Architect  —  Hyman  &  Appleton,  68 
F'ost   St.,    San  Francisco. 

Contractor — Jacks  &  Irvine,  620  Mar- 
ket  St.,    S.    F.  $2000 


No.     Owner  Contra- tor    Amt. 

MARKET 

(1037)     SW    IRVING    ST.    AND    22ND 

Ave.     One-story  frame  market. 
Owner- G.   Casey,   110   Sutter  St.,   San 

Francisco. 
Architect — Not  Given. 
Segregated    Contracts.  $12,000 


BAKERY 

(1038)     NO.    45    STOCKTON    STREET 

Alter  bakery. 
Owner — Mr.    Hellwig,    Premises. 
Architect — Not    Given. 
Contractor  —  Unit    Bilt    Fixture    Co., 

963    Harrison    St.  $1000 


ALTERATIONS 

(1039)     E    BRODERICK      ST.      150     N 

Chestnut  St.     Alter  flats. 
Owner— Gaston    Martell,    3236    Broder- 

ick  St.,    San   Francisco. 
Architect — Not  Given. 
Contractor — Peder     P.     Johnson,    1750 

Bay    St..    San    Francisco.  $7250 

ALAMEDA   COUNTY 


No. 

Owner 

Contractoi 

Amt. 

761 

Brannan 

Rhodes 

1500 

762 

Smith 

Owner 

1873 

76.f 

Hurst 

Owner 

1000 

764 

Fanio 

Ham  U  ton 

1750 

765 

Golden 

Imp 

2500 

766 

Waldnian 

Owner 

4000 

7(17 

Kesti 

.Owner 

5500 

76S 

Rinella 

Owner 

1350 

769 

Bagot 

Boodt 

1750 

770 

Erdman 

Kavanagh 

1000 

771 

Ekiund 

Erlckson 

1000 

772 

Russell 

Rosenberry 

1000 

773 

Western 

Sjoberg 

2916 

774 

Scammell 

Owner 

6250 

775 

GuIIart 

Owner 

1000 

776 

Dalwigh 

Rich 

1600 

777 

Standard 

Owner 

1500 

77S 

Mills 

Nordstrom 

1000 

779 

ITberto 

Valente 

1500 

7S0 

Carash 

Deldine 

1500 

781 

Forman 

Owner 

2000 
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ALTERATIONS 

(761)      NO.  41  MOSS  AVE.,  OAKLAND 

Alterations  and   repairs. 
Owner— John  Brannan,  6030  Telegraph 

Ave..   Oakland. 
Architect— Not  Goven. 
Contractor  —  Wm.     J.     Rhode's.     5869 

Estates  Drive,  Oakland.  $1500 


IIKPAIUS 

(762)     NO.  I«73  OKANDK  VISTA  .'*T.. 

OAKLAND.      Fire  repalrtii. 
Owner— M.     H.     Smith,     Box    II,     Lai 

Alton. 
Architect— Not  Olven.  }II7S 


ALTERATIONS 

(763)  NO.    2421     BROADWAY.    OAK. 
LAND.      AltTatlonii. 

Owner   —   C.    P.    Hurst.    858    Excelsior 

Ave..   Oakland. 
ArchltcM-t— Not  Given.  $1000 

ALTERATION.9 

(764)  NO.    3658      WEST      ST.,    OAK- 
LAND.     Alterations  and   addition. 

Owner— A.    Fanlo,    733    37th    St..    Oak- 
land. 
Archlte<t — Not    Given. 
Contractor— M.  F.  Hamilton,  2444  Vir- 
ginia   St.,    Berkeley.  $1750 


SIGN 

(765)     SEVENTH     AND     KIRKHAM 

Sts.,   OAKLAND.     Roof  sign. 
Owner— Golden  West  Brewing  Co..  7tli 

and  Kirkham  Sts.,  Oakland. 
Architect— Not   Given. 
Contractor— Imp   Enec.    Sign    Co..    2228 

Myrtle  St.,   Oakland.  $2500 


DWELLING 

;766)   2951   62nd   AVE.,    OAKLAND;    I- 

story   5-room   dwelling. 
Owner   and    Builder — A.    E.    Waldman, 

3193    McKlllop   Road,   Oakland! 
Architect— Not  Given.  $4,000 


DWELLING 

(767)  865  WALLA  VISTA  AVENUE. 
OAKLAND;  2-8tory  7-room  dwell- 
ing. 

Owner  and  HuiWer— David  Kesti.  2217 
Browning  St.,    Berkeley. 

Architect— Not   Given.  $5500 


STORE 

(768)       2917    TELEGRAPH    AVENUE, 

BERKELEY;    one-story    store. 
Owner    and    Builder— Joe    Rinella,    531 

58th  St.,   Oakland. 
Architect— Not   Given.  $135  1 


REMODELING 

(769)  1229  REGENT  ST..  ALAMEDA: 
remodeling  two   flats. 

Owner— W.  R.  Bagot,  1242  Bay  Street. 
.\lameda. 

Architect  —  Albert  Froberg,  Webster 
St.,  Oakland. 

Contractor — Jacob  Boodt.  2300  San  An- 
tonio   Ave.,    Alameda.  $1750 


ADDITIONS 

(770)       2543     HILGARD.     BERKELEY; 

additions. 
Owner — H.    E.   Erdman,   premise* 
Architect— Not  Given. 
Contractor  —  D.    H.   Kavanagh.   2  4  4  1' 

Piedmont.    Berkeley.  $1000 


ADDITU">N 

(7.71)     NO.       2690     SEVENTSY-FIFTH 

Ave..    OAKLAND.      Addition. 
Owner— Mrs.     A.     ETklund.     Premises. 
Architect— Not   Given. 
Contractor — John  Brlckeon.  1229  Pearl 

St..    Alameda.  $1000 


ALTERATIONS 

(772)  NO.  402  SIXTY-SECOND  ST.. 
OAKLAND.  Alterations  and  ad- 
dition. 

Owner — G.    H.    Russell.   Premises. 

Architect— Not  Given. 

Contractor  —  C.  C.  Rosenberry.  1401 
Mountain     Blvd..     Oakland.     $1000 


ALTERATIONS 

(773)     NW     THIRD     AND     JACKSON 

Sts.,  OAKLAND.     Alterations  and 

addition. 
Owner — Western     Pacific     R.    R.     Co., 

Mills    Bldg..    San   Francisco. 
Architect- Not    Given. 


PACIFIC    CONSTRUCTOR 


'oiiirtiotor    — N.    H.    Sjoberg    &    Son. 
■  MO*   K-1«lli   SI..  Oakland.  $2916 


nWKLMXG 

(774)  2i;     Kl.STD.N       COrifl'.      OAK- 
LAND. One-story  six-room  dwlB. 

Owner — J.     \V.    Scammell.    424    Scenic 

Ave.,    Piedmont. 
.\rchitect— Not   Given.  $5250 

.\LTERAT10NS 

(775)  NO.      1619      E  -  FOURTEENTH 
St.,    OAKLAND.      .\Uernlion.f. 

i.i\vnor— .\tUoiif     liiillarl.     1T2,S     K-l!ttli 

St..    OaitUin.l. 
Architect— Not  Given.  $1000 


ADDITION 

(776)     NO.  5138  CORONADO  STREET 

OAKLAND.      Addition. 
Owner — O.   Dalwlgh. 
.\rchitect— Not    Given. 
Contractor — James    L.    Ricli.    556    37tli 

St.,    Oakland.  JlCoo 


STATION 

(777)     -NO      1161     THE    ALAMEDA, 

BERKELEY.      One-story     service 

station. 
Owner — Standard   Oil   Co. 
Architect— Not    Given.  J1500 


l'.4NOPY 

(778)  NO.  650  KENWYN  RD..  OAK- 
LAND,    Steel   canoy. 

owner — Dr.    Wm.    Mills. 

.\rchitect — Not    Given. 

i'ontractor  —  David  Nordstrom,  4150 
Emerald  St..   Oakland.  $1000 


ALTEH.\T10.\S 

(779)  NO.     S62     FORTY-FIRST     ST.. 
OAKLAND,      Alterations. 

Owner — Pierina    Ubcrto. 
Architect— Not   Given. 
Contractor    —    M.     E.     Valente,     5118 
Clarke  St.,  Oakland.  $1500 

ADDITIONS 

(780)  NO.     1103    KEELER    STRET}T, 
BERKELEY.      Additions. 

<^wner  —  Sherman  Carash.   Premises. 
.\rchitect^Not  Given. 
Contractor — Dildlne    &    McKibben,    350 
63rd    St.,    Oakland.  $1500 


.STATION 

(781)  NO.  1047  DWIGHT  ■WAY, 
BERKE  .EY.  One-Story  Class  C 
service   station. 

Owner  —  J.  H.  Forman,  5000  Broad- 
way,  Oakland. 

Architect — Not   Given.  $2000 


REPAIRS 

(782)     NO.    985   BAYVIEW   STREEET 

OAKLAND,     Fire  rapairs. 
Owner— Laurence   Heyman,    Premises. 
Architect— Not  Given. 
Contractor  —  W.     C.     Thopnally,     354 

Hohart   St.,    Oakland.  $4000 


DWELLING 

(783)     NO.    3234    E-SIXTEENTH    ST., 

OAKLAND,      One-story    six-room 

dwelllnK. 
Owner— T.    Keane,    1527   33rd   Avenue, 

Oakland. 
Architect- Not   Given. 
Contractor— A.  E.  WaUIman,  3174  Mc- 

Klllop  Road,  Oakland.  $4500 


DWELLING 

(784)   NO.   4005  THIRTY-NINTH  AVE 

OAKLAND,  One-story  dwelling. 
Owner— J.  B.  McCluskey,  Premises. 
Architect— Not   Given.  $3000 


ALTERATIO.N.s 

(785)     NO.    1116    WASHINGTON    ST 

OAKLAND.     AHeratlon.0. 
Owner— J.   C.    Penny   Co. 
Architect— Not  Given. 
Contractor  —  Henry    Brown     1387    E- 

32nd    St..    Oakland.  $25,000 


ALTERATIONS 

(7S6)     NO.  416  ELEVENTH  STREET, 

OAKLAND,      Mezzanine   Hoor. 
Owner— Silvers  Clothing  Co. 
.\rchi(ect— .Not    Givep. 
Contractor  —  Henry    Brown,    13S7    E- 

32nd    St.,    Oakland.  $1500 


BUILDING  CONTRACTS 

SAN   FRANCISCO  COUNTY 


No. 

Owner 

Contractor 

Amt. 

137 

S'carpiilla 

Isaac 

32350 

71 

Olsen 

Greenlaw 

5370 

13S 

Betts 

Sartorio 

17660 

139 

Stagnaro 

Antonini 

110 

140 

Inland 

Huggard 

900'i 

FLAT   BLDGS. 

(137)     9    BEACH    ST.,     bet.     Webster 

and  Fillmore  Sts.  All  work  for  two 

three-story    and    basement    frame 

fiat  buildings. 

Owner — Vita   Scarpulla,    3757    Webster 

St..   San  Francisco, 
Architect — Sidney  A.  Colton,  544  Mar- 
ket St.,  San  Francisco. 
Contractor  —  H.   H.    Isaac.  517  Belve- 
dere St.,  San  Francisco. 
I'iled  Sept.  26,  '35:  Dated  Sept.  24,  '35. 

Contract  signed  $  500.00 

Roof   on   and     exterior     walls 

slieathed    7962.50 

Brown  coated  inside  and  out- 
side      7962. 5^ 

When  completed  7962.50 

Usual  35  days 7962.50 

TOTAL  COST,  $32,350.00 
Bond,  $16,175.  Surety,  Coast  Surety 
Corp.  Limit,  100  working  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


SHOP  BLDG. 

(138)     S66-S76  FOLSOM  ST..  one-story 

shop  building. 
Owner — Betts   Spring  Co.,   888  Polsom. 
Engineer — Norman    B.   Green,   55   New 

Montgomery    St. 
Contractor  —  Peter    Sartorio,     Monail- 

nock   Bldg. 
Filed   Sept.  27,   '35.   Dated  Sept.   25,   '3,", 

Monthly    payments    of 75% 

Usual   35  days Balance 

Total  Cost,  $17,660 
Bond,  $17,660.  Sureties,  U.  S.  Fidel- 
ity &  Guaranty  Co.  Limit,  60  calen- 
dar days.    Plans  and  Spec,   filed. 


PAINTING 

(139)      267  CHARTER  OAK:  paint  ex- 
terior of  dwelling. 
Owner — John    L.    and    .Angelina    Slag- 

naro,    267   Charter   Oak. 
.\rchitect — Not  Given. 
Contractor— P.    Antonini    &    Co.,    2383 

Lombard   Street. 
Filed.  Sept.   27,   "35.    Dated  Aug.   7,   '35. 
HOLC   Contract. 

TOTAL  COST,  $110.00 
Bond,  nio.  Sureties,  Hartford  Acci- 
dent &  Indemnity  Co.  Plans  and  Spec. 
filed. 


SERVICE  STATION 

(140)  NW  WEST  PORTAL  and  Mill 
Ave.;    super   service   station. 

Owner — Inland    Trading  Company. 

Architect — Not  Given. 

Ointractor  —  John  W.  Huggard,  1060 
Bryant  Street. 

Filed  Sept.  28,    '35.  Dated  Sept.   27,   '35 

Foundations   completed   $2,000 

Bldg.    delivered    2,000 

Bldg.    erected    2.000 

ilDon     completion 2.000 

IT.iual    35    days 1.000 

TOTAL  COST,    $9,000 

Limit,  45  days.  Plans  and  Specifica- 
tions filed. 


BUILDING  CONTRACTS 

ALAMEDA   COUNTY 

RESIDENCE 

(71)     LOT  26   BLK  4,   Thousand  Oaks 
Heights,    Berkeley.      All    work    for 
re.'^idence. 
Owner— Deta    Ross    Olsen,    2506    Union 

St.,  San  Francisco. 
Architect  —  Masten  &  Hurd,  233  PosI 

St.,  San  Francisco. 
Contractor  —  C.     M.    Greenlaw,      5975 

Keith  Ave.,   Oakland. 
Filed  Sept.  26,  '35.     Dated  Aug.  18,  '35. 

Frame    up    $1342.50 

Brown     coated     1342.50 

When   completed    _ 1342.50 

Usual   35   days 1342.50 

TOTAL  COST.  $5370.00 
Bond,  $2685.  S-ureties,  Dr.  N.  J.  Tera- 
pleton  and  S.  G.  MacBeth.  Limit, 
forfeit,  none.  Plans  and  specifica- 
tions filed. 


SAN     FRANCISCO     UNDER    $1000 

.\LTER  apartments,  $75;  2785-2795 
Green  St.;  owner,  Mary  J.  Mc- 
Donald  &   Robert  Weiss,    372  Pine 

SIGN,  electric,  $50;  728  22nd  St.;  own- 
er. Industrial  Medical  Center,  728 
22nd  St.;  contractor,  QRS  Neon 
Corp.,   Ltd.,   690  Potrero  Ave. 

.\LTER  store,  $500;  745  Washington 
St.;  owner,  Yut  Sang.  Prem.;  con- 
tractor, Fank  Yick,  670  Washing- 
ton   Street. 

SIGN,  electric,  $20;  2702  Mission  St.; 
owner,  Davis  Bootery,  Premises: 
contractor,  QRS  Neon  Corp.,  Lid., 
690  Potrero  Ave. 

SIGN,  electric,  $75;  Alabama  and 
Army  Sts.;  owner,  Pete's  Tavern, 
Premises;  contractor,  Elec.  Prod. 
Corp.,    255    Gulden    Gate   Ave. 

ALTER  dwelling,  $450;  1046  Powell 
St.:  owner.  Chew  Wah  May,  Prem. 
contractor,  Frank  Yick,  670  Wash- 
ington   St. 

ALTER  barber  shop,  $200;  3D  Mont- 
gomery St. ;  owner,  Frank  Olivieri 
Premises. 

SIGN,  electric,  $100;  164  O'Farrell  St.; 
owner,  Braun's  Watch  Shop,  164 
O'Farrell  St.;  contractor,  QRS 
Neon  Corp.,  Ltd.,  690  Potrero  Ave.     ( 

ALTER  flats,  $200;  2309  24th  Street; 
owner,   Mrs.   Toby,   Premises, 

ALTER  flats,  $230;  307  Eureka  St,; 
owner,   John   Jachens,   305   Eureka 

SIGN,  electric,  $175;  246  Montgomery 
St.;  owner,  Montgomery  Club,  246 
Montgomery  St. ;  contractor.  Apex 
Elec.  Co.,  363  Fell  St. 

SIGN,  electric,  $200;  111  Taylor  St,; 
owner.  Hotel  Raford,  Premises; 
contractor,  American  Elec.  Sign 
Ct.,   1740  Eddy  St, 

ALTER  auto  supply  building,  $50; 
gore  Ocean  and  Onondaga  Aves. ; 
owner.  Seaside  Oil  Co.,  2125  3rd 
St.;  contractor,  Michel  &  Pfeffer 
Iron   Works,   1415   Harrison   St. 


ALAMEDA   COUNTY   UNDER   $1000 

ALTERATIONS,  $750;  2900  5th  Street, 
Berkeley;  owner,  Durkee  Famous 
Foods,  Prem.:  contractor,  'Frank 
A.  Stead.  3206  Boise  St. 

ALTERATIONS,  $119;  2008  Grant  St., 
Berkeley:  owner,  E.  C.  Gay,  Prem. 
contractor,  Wm.  Craig,  3306  Har- 
rison   St.,    Oakland. 

ADDITION.  $450:  1305  Ward  Street. 
Berkeley:  owner,  P.  Blandin,  1305 
Ward  St.;  contractor,  W,  E. 
Bethel,  1338  67th  St. 

ALTERATIONS,  $700;  715  Market  St. 
Oakland;  owner,  Paul  Aglietti,  355 
Crescent    Ave.,    S.    F. 

GARAGE,  one-story,  $100;  7569  Ster- 
ling Drive,  Oakland;  owner,  Jean- 
nie  C.  Johnson.   5240  Belvedere  St. 
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I<).— Misc.    Const. 
20.— Mlie.   Supplies  & 

10.— Hotels 

APARTMENTS 


Plans  Completed 

I'ENT   Ht>TISK  Ccst.    $1,722 

■;AN    FRANCISCO.     Leavenworth    St. 

Pent  house  on  roof  of  5-story  apart- 
ment (hollow  tile  construction, 
oak  plank  tlooring:.  interior  wall.s 
liniKhcd  in  wall  board  and  Tiffany 
text,  hrick  fireplace,  large  recep- 
tion hall  and  livinfr  room,  shower 
and  toilet  rooms,  kitchen  and 
lircaktast  room,  sun-deck  with  tile 
llcior.  alcove  room  with  red  ce- 
dar T&CJ  with  ship  berth,  locker.s, 
12-in.  hinged  brass  ports,  etc.) 

Owner— Withheld. 

Architecl— Osi'ar  R.  Thayer.  1120  Un- 
ion   .Strc»t. 


Prepaing    preliminary   PIcns. 

APARTMENTS  Cost.    $12,000 

SAN    FRANCISCO.     Telegraph    Hill. 

One-  anvl  two-story  apartment  build- 
ins  (;.iur  3-room  apts.)  brick  and 
ni.^tlc  exterior,  board,  batton  and 
shakes,  plaster  and  hoard  panels, 
oak  plank  flooring,  fireplaces  in  all 
apartments,  metal  sash,  orn.  metp.I 
wood    rails,    view    balconies,    etc.) 

Owner— Withheld. 

Architecl— Oscar  R.  Thay-»r.  1120  Un- 
ion  Street. 


FACTORIES  &  WARE- 
HOUSES 


Planned. 

CHrKCII  Cost.   $40,000 

HICH.MOND.    Contra    Costa   Co.,    Cal. 

Twelfth  and  Bissell  Streets. 
New  church. 
Owner  —  First    Presbyterian    Church 

(Rev.    J.    Chester   White). 
Architect — Not  Given. 

Following  trustees  wiU  draw  up 
plans  for  submission  to  the  congrega- 
tion: President  Charles  W.  W.  St. 
Jrihn:  Secretory  Fred  Breen;  F.  C. 
Shallenbergcr.  Al  Waring.  9.  H.  Clark. 
R.  E.  .Slattery,  Homer  Patterson  and 
Kniory  Milner. 


Construction   Postponed    Indefinitely 

CHURCH  Cost.  $ 

SALINAS.    Monterey    Co..    Calif.     SW 

Corner  California  and  Winham. 
New  church. 
Owner— First  Baptist  Church  (Rev.  L. 

D.  Logee,  pastor). 
Architect — Not   Given. 

Further    details    will    be    announced 
shortly 


4—  FACTORIES  &  WARE- 
HOUSES 

Contract  Awarded. 

.SHOP  lu.Da.  Cost,  $12,000 

SA.N  FRANCISCO.  No.  SG(i-876  Folsom 
Street. 

one-.slory  Clas.s  C  shop  building. 

Owner— Belts  Spring  Co.,  888  Folaom 
St..   San  Francisco. 

ICnginecr— Norman  B.  Green,  55  New 
Montgomery  St.,   San  Francisco. 

Contractor- Peter  Saratorio,  681  Mar- 
ket St.,  San  Ifrancisco. 


Electric    Wiring    Contract    Awarded. 
I'^ACTORY  Cost.    175.000 

.SOUTH    S'AN    FRANCISCO.    San    Ma- 

leo   Co.,    Calif.      Linden   Avenue. 
New  paint  and  varnish   factory. 
Owner — E.   .1.    du   I'ont  de  Nemours   & 

Co.     (W.    J.    Sohlinger,    Mgr.,     601 

Third  St..  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner 

Wilmington.     Delaware. 
Contractor- Cahill  Bros.,  206  Sansome 

St..    San    Francisco. 
Electric     Wiring — Kuchel     &     Sievers 

Electric     Works,     Ltd..     468     Fifth 

St..   San   Francisco. 
Other  sub-contract  awards  reported 
Sept.   12.  19.  20  and  24. 


Contract    Awarded. 

AnniTION  Cost.    $2000 

LOS   BANOS,   Merced  Co.,   Calif. 

One-story  brick  addition  (14x55  ft) 
to  cheese  factory. 

0%vner — New  Sonoma  Creamery  Co., 
517  Washington  St.,  San  Fran- 
cisco. 

Architect — Not  Given. 

Contractor— V.  Filippis,  269  24th  Ave. 
San  Francisco.  • 


Sub-Contracts  Awarded 

SHOP  Cost,  $15,000 

RAN    FR.\NCISCO.     N    Folsom    St.    E 

Fourth   Street. 
One-  and  two-story  steel  and  concrete 

shop    bidg.    (35x160    feet)    concrete 

walls,  steel  trusses,  tar  and  gravel 

roof,    etc. 
Owner— L.  W.  Stettner. 
Structural  Engineer  —  W.  Adrian.  417 

Market    Street. 
Lessee — Victor    Equipment   Company. 
Contractor — E.   A.    Anderson   and   Son, 

1177  DeHaro  Street. 
Plumbing— George  Rehn,  1919  Mission. 
Electric     Wiring— Fred    Johnson,    3363 

Army   Street. 
Iron    Grille    Work — Michel    and    Pfeffer 

Iron    Works,    Harrison   and    10th. 
Lumber — Sudilen    Lumber    Co..    Evan.« 

.ind  Quint  Streets. 
Hardware— S.    Marriani   &   Son. 
Painting— Chas.   Melby,   1374   25th  Ave. 
Foundation   (concrete)- Readymix  Co., 

lino   Uay.shore  Blvd. 
Structural    Steel — Western   Iron   W'k.s. 

141    Beale    Street. 
Reinforcing   Steel— Gunn.   Carle  &  Co.. 

20    Potrero   .\venue. 
Wood    Rolling    Doors — Chas.    Christen- 

sen.    557   Market  St.  • 


Plans  Being  Completed. 
DAIRY  Cost.    J20.000 

including    equipment 
S.\N  R.\FAEL.  Marin  Co.,  Cal.    Mary 

Street  near  Fourth. 
One    -   story  reinforced    concrete   dairy 

and  bottling  plant   (50xl00-ft.) 
Owner — Roberts  Dairy,   San  Rafael. 
Architect — N.  W.  Sexton.  deYouns 

BIdg..   San   Francisco. 
Bids  will  be  asked   In  about  1   week. 


Contract  Awarded 

WINEItV  Co.t.  $- 

I'-HES.VO.  Fresno  Co.,  riillf. 

N.w   winery   and    brandy   diHtllli  ry 

Owner— Roma  Wine  Co..  IxxJI  (J.   Itat- 

tiBfa   Cella,    PreHldent). 
Architect— Not  Given. 
Contractor  —  LouiH    Fnincenchl,    37  50 
Welwter  .St.,    San    Francisco. 
Further    vIctallH    will    be    announced 
shortly. 


To  Be   Done   By  Day'*  Work. 
ALTERATIONS  CoBt,   JO.OW' 

STOCKTON,    San    Joaquin    Co.,   Calif 

617  North   Stanislaus  Street. 
Alterations  to  boiler  and  engine  room. 
Owner — ElDorado  Brewing  Co.,   617  .\ 

Stanislau.s   St.,   .«»tockton. 
Plans  by  Engineering  Peut.  of  Owner. 


Plans  Being  Figured — BIdi  Close  Oct. 
16th. 

FACTORY  Cost,  $50,000 

NAPA,  Napa  Co.,  Calif.    Soncol  Ave. 

One-story  Class  C  factory  (100x400  ft.) 
concrete  walls,  wood  Interior  skv- 
llghts,    etc. 

Owner— Rough  RHer  Mfg.  Co.  (Na- 
than Rothman,  Prop.)  175  12th  St. 
San   Francisco. 

Engineer — W.  W.  Hanscom,  848  Clay- 
ton St.,   San   Francisco. 


Plans    Being   Completed 

BOTTLING  PLANT  Cost.  $20,000 

SACRAMENTO,  Sacramento  Co.,  Cal. 
SW  Cor.  Stockton  Blvd.  and  Mil- 
ler Way. 

One  -  story  brick  bottling  plant  (flrsi 
floor  concrete.  2nd,  wood  construc- 
tion; composition  roof,  steel  win- 
dows.   2.000-ton    freight    elevator). 

Owner — Coco    Cola    Company. 

Architect— Chas.    F.    Dean.    Cal'fornia 
State   Life   BIdg..    Sacramento. 
Bids  will   be  asked    within    2    weeks. 

Planned 

FACTORY     0»  O-'t.    $ • 

OAKLAND,  Alameda  Co.,  Cal.  Fruit- 
vale  Ave.    (22-acre  site) 

New  factory. 

Owner  —  Owens  Illinois  Paclfk  Coan 
Co..  1855  Folsom  St.,  San  Fran- 
ei.sco. 

Engineer--P.    D.    Burtt,    183."    Foisom 
St.,    San    Francisco. 
Further    details    will    be    announcfd 

within   two  or  three  months 


Contract    Awarded. 

ALTERATIONS  Cost.    $2000 

SAN  FRANCISCO.  E  Eighth  St.  150 
S  Fol.soin  Street. 

Alterations   to  laundry. 

Owner — Galland  Mercantile  Laundry, 
301    Sth    St..    San   Francisco. 

Engineer  —  Leland  S.  Rosener.  233 
Sansome   St..   San   Francisco. 

Contractor  —  Cahlll  Bros.,  206  San- 
some St.,   San  Francisco. 


BIDS   WANTED 

SAN  FR.\NCISCO.  —  Until  Oct.  9. 
1:45  P.  M..  bids  will  be  received  by 
Department  of  Public  Works.  Room 
251.  City  Hall,  for  installing  now  tar 
and  gravel  roof  on  warehouse  at  the 
Mission    Police  Station. 

Further  details  may  be  obtained 
from  R.  A.  Chisholm.  Supt.  of  Publi.- 
Buildings.    4S4    11th   .Stroel. 


FLATS 


Contract  Awarded. 

FL.\TS  Cost.  $10,000 

S.A.N  FRANCISCO.     B  Van  Ness  Ave. 

So.    120   N   20th   Street. 
Two-story  and   basement   frame  flats. 
Owner — A.  C.   Roomer  &  Irene  Wahle. 
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475  Dolores  St..  San  Francisco. 
.\rchitect— Not   Given. 
Contractor — A.  T.  Morris  &  Sons.  5400 

Fulton  St.,  San  Francisco. 


Contract   Awarded. 

FLAT>»  Cost,    J32,350 

SAX  FRANCISCO.  9  Beach  St.,  bet. 
Webster  and   Fillmore   Streets. 

Two  three-story  and  basement  frame 
flat    building. 

owner— Vita  Scarpulla,  3757  Webster 
St..   San  Francisco. 

Architect— Sidney  A.  Colton,  544  Mar- 
ket St.,   San   Francisco. 

Contractor — H.  H.  Isaac.  517  Belve- 
dere  St.     San   Francisco. 


Contract  Awarded. 

FL.A.TS  Cost.    $32,350 

SAN  FRANCISCO.  S  Beach  Street, 
between    Webster    and     Fillmore. 

Two  thrce-.story  and  basement  flat 
buildings  (French  architecture); 
(each  to  contain  S  rooms,  3  baths 
and  maid's  facilities);  hardwood 
parquet  floors,  canvas  walls  and 
ceilinKS.  hardwood  trim,  recessed 
radiation  gas  fired  steam  boiler; 
colored  tile  baths  and  plumbing 
fixtures;  mechanical  refrigeration; 
stucco  exterior;  tile  stairs,  wood 
sash;  composition  and  shingle 
roofing. 

Owner  —  Mrs.  Vila  Svarpulla,  3757 
Webster   St..   San   Francisco. 

Architect — Sidney  A.  Colton,  544  Mar- 
ket  St..   San   Francisco. 

Contractor — H.  H.  Isaac.  517  Belve- 
dere St..  San  Franci.sco. 


To   Be   Done   By   Day's  Work 

FLATS  Cost,    $8,00(1 

SAN   FRANCI.=^''0.    SW  Casa   Way  27.'' 

NW  Retiro  Way. 
Owner   and    Builder — Sbarboro   &   Jor- 

gensen,    2225    North    Point    Street 
Architect — Not  Given. 


Contract  Awarded 

ALTERATIONS  Cost,   $1,750 

AL.\MKD.\.  .\lameda  Co.,  Calif.  12211 
Regent   Street. 

Remodeling   two    flats. 

Owner— W.  R.  Bagst.  1242  Bay  St., 
Alameda. 

Architect— Alben  Froberg,  1955  Web- 
ster St.,  Oakland. 

Cnntractor — Jacob  Boodt,  2  3  0  0  San 
Antonio  Ave..   Alameda. 

To   Be   Done   By   Day's  Work 

FLATS  Cost,    $8,000 

SAN   FRANCISCO.    S  Chestnut  140  W 

Baker  Street. 
Owner   and   Builder — Sbarboro   &   Jor- 

censen,   2225   North   Point   Street. 
Architect— Not  Given. 


Contract  Awarded 

FLATS  Cost,    $5,000 

SAN  FRANCISCO.    W  Vicksburg  50  S 

Elizabeth   Street. 
One    -  story  and   basement   frame  and 

stucco  flats 
Owner — Daniel  E.  Dudy. 
Architect — Not   Given. 
Contractor — Henry  Erickaon,   072  Che- 

nery  Street 


Plans   Being   Prepared. 

SERVICE    STATION  Co.tt,    $10,000 

REDWOOD  CITY,   San  Mateo  County, 

Calif.     I'o.vt  and  Webster  Streets. 
Steel  service  station. 
Owner — General    Petroleum    Corp..    510 

19th  St.,  Oakland. 
Plan«  by  Englneeriag  Dept.  of  Owner. 

6— GARAGES   &    SERVICE 
STATIONS 

Contract    Awarded. 

ALTERATIf>NS  Cost,    $1000 

SAN  FRANCISCO.     3E  Third  Avenue 
and    Callfr.rnia   Street. 


Alter    service    station. 

Owner— Signal    Oil    Co.,    2Sni    Rlaiidine 

St.,    Alameda. 
.Vrchitect — Not   Given. 
Contractor— Fred     J.     Early     Jr.,     369 

I'inp    St..    San   Francisco. 


Contract  Awarded. 

SKKVICE    STATION  Cost,    $2000 

HERKELEV,  Alameda  County,  Calif. 
Dwight    W.Ty   and    Grove    Street. 

Remodel  service  station  building. 

Owner  —  General  Petroleum  Co.,  510 
19th  St..  Oakland. 

Plans  by  Engineering  Dept,  of  Owner. 

Contractor— Willis  F.  Lynn,  1037  Ash- 
mount   Ave.,    Oakland. 


Plans   Completed 

SERVICE    STATION  Cost.    $6,000 

REDWOOD  CITY,   San  Mateo  County, 

Calif.     Perry    St.    and    Broadway. 
Steel  service  station. 
Owner— Shell    Oil    Co.,    Shell    Building. 

San  Francisco. 
Plan.s  by  Engineering  Dept.  of  Owner. 


Contract  Awarded 

SERVICE   STATION  Cost,    $9,000 

S.\N    FRANCISCO.     NW   West    Portal 

and   14lh   Avenue. 
Super  service  station. 
Owner — Inland   Tratling  Company. 
.\rchitect — Not  Given. 
Contractor  —  John    W.    Huggard,    lOCO 

Bryant  Street. 


Contract  Awarded 

SERVICE   STATION  Cn.st.    $7,000 

SAN  FRANCISCO.  NW  Post  and  Di- 
visadero   Streets. 

One-story  Class  A  service  station  and 
one-story  Class  A  greasing  sta- 
tion. 

Owner — Standard  Stations,  Inc.,  200 
Bush    Street. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor- Standard  Oil  Co.  225  Bush 
Street. 


To   Be   Done   By   Day's  Work. 

SERVICE   ST.\TION  Cost,    $3,000 

.'iAN  FRANCISCO.  SE  Post  and  Web- 
ster Streets. 

Cla.s.s  C  service  station  and  lubrica- 
tion  room. 

Owner  &  Builder — General  Petroleum 
Corp.,    Pier  and   Ferry,   Oakland. 

Plans  by  Engineering  Dept.  of  Owner. 

Contract   Awarded. 

STATION  Cost.    $5000 

SAN  FRANCISCO.  SE  Thirty-sixth 
Ave.   and  Balboa  Street. 

One-story   steel   auto   supply   station. 

Owner— Louis  D.  Stoff,  26  Montgom- 
ery   St.,    San    Francisco. 

Architect— H.  C.  Baumann,  251  Kear- 
ny St.,   San   Francisco. 

Contractor  —  Michel  &  Pfeffer  Iron 
Works,  Harrison  and  Tenth  Sts., 
San  Francisco. 


Contract  Awarded 

SERVICE   STATION  Co.st,    $4,000 

SAN    FRANCISCO.     SE    Lincoln    Way 

and   Great  Highway. 
One-story  Class  A  .service  station. 
Owner— Standard    Stations,    Inc.,    200 

Bush   Street. 
Plans  by  Engineering  Dept.  of  Owner, 
Contractor— Standard  Oil  Co.  225  Bush 

Street. 

Contract  Awarded 

.STORAGE  BLDG.  Cost,    $1,000 

SAN  FRANCISCO.  NW  19th  and  Illi- 
nois Streets. 

Class  C  ga.soline  storage  building. 

Owner— Hancock  Oil  Co.,  %  contrac- 
tor. 

Architect— Not  Given. 

Contractor  —  John  W.  Hugg.-ird,  1000 
Bryant   Street. 


Construction    Starter!    

SERVICE    STATION  Cnst,    $2 

SAN  RAFAEL.  Marin  Co..  Calif. 
Steel  and  sheet  metal  service  stat 
Owner — Todd    Franklin.    2191    Srd 

San  Francisco. 
Architect— D.    E.   Jaekie,   126   Post 

San  Francisco. 
Work    is    being    done   under    the 
pcrvision   of  the  owner. 


To  Be  Done  By  Day's  Work. 
SERVICE  Cost,    $250 

BERKELEY,    Alameda  Co.,    Cal.      Nc 

1047    Dwight   Way. 
One-story  Class  C   service   station. 
Owner — J.  H.  Forman,  6000  Broadwa; 

Oakland. 
Architect — Not   Given.  i 


Contract  Awarded.  ; 

SERVICE    STATION  Cost.    $400i 

SAN    FRANCISCO.      NW    Beale    anc 

Howard   Streets. 
One-story    steel    service    station. 
Owner — Signal   Oil   Co.,    2301    Blandins 

St.,  Alameda. 
Plans  by  Engineering  Dept.  of  Owner 
Contractor  —  Fred    J.    Early    Jr.,    361 

Pine   St.,   San   Francisco. 


Plans   Being   Prepared. 

SERVICE    STATION  Cost,    $25.00' 

REDWOOD  CITY,   San  JIateo  County 

Calif.    Bayshore  bet.  Jefferson  am 

Middlefleld  Roads. 
Steel  service  station. 
Owner — General    Petroleum    Corp.,    511 

19th   St..   Oakland. 
Plan.s  by  Engineering  Dept.  of  Owner 
Bids  will  be  asked  in  about  2  weeks.. 


FEDERAL  BUILDINGS 


CONTRACT    AWARDED 

RBDLANDS,  San  Bernardino  Co., 
Cal. — Patterson  Bros..  2059  Webster 
St.,  Oakland,  at  $750  awarded  con-i 
tract  by  the  Treasury  Department, 
Washington,  D.  C,  for  painting  the 
plaster,  etc.,  in  the  U.  S.  Post  Ofl^ce 
at    Rfdlaiids.  i 


Bids    Rejected.  ]j 

POST   OFFICE  Cost,    $83.000 ' 

SALINAS,    Monterey  Co.,    Calif.    West 
Alisal.    Howard,    Cliurch   and   Lin- 
coln   Streets. 
One-story     reinfarced     concrete     Post 
Office  (140x60  ft.)  tile  floors  in  lob- 
by,   ornamental   wainscoting.  ; 
Owner — United    States    Government.      ■ 
Plans  by  Supervising  Architect,  Treas-  I 
ury    Dept.,    Washington,    D.    C.         | 
Plans   will   probably   be   revised   and  J' 
new  bids   asked. 

On  bid  opening  low  bid  was  submit-  ( 
ted    by    Leo    Epp,    San    Francisco,    at 
$79,220. 

CONTRACT    AWARDED 

YUMA,  Ariz. — Arthur  M.  Gelden, 
Chicago,  111.,  at  $1482  awarded  con- 
tract by  the  Treasury  Department, 
Washington,  D.  C,  for  painting  the 
plaster,  etc.,  in  the  the  U.  S.  Post 
Office   at  Yuma,   Arizona. 


CONTRACT    AWARDED 

V/EISEK.  Idaho— Arthur  M.  Gelden, 
Chicago,  111.,  at  $474  awarded  contract 
by  the  Treasury  Department,  Wash- 
ington, D.  C,  for  painting  the  plas- 
ter, etc..  in  the  U.  S.  Post  Office,  at 
Weiser,    Idaho. 


CONTRACT    AWARDED 

FAIRBANKS.  Alaska— Commercial 
Painting  Service,  Chicago,  111.,  at 
$3300  awarded  contract  by  the  Treas- 
ury Department,  Washington,  D.  C, 
for  painting  plaster,  etc.,  in  the  U. 
S.    Post    Office,    Fairbanks,    Alaska. 


PACIFIC    CONSTRUCTOR 
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ContrACt   Awarded 

COST  (iKFino         ('..Ml.    lYic.-,   $:)!i>Oi. 

WC'ODl>ANU,    Yolo    Co.,    Calif.     Court 

Street. 
United    StiitcH    Post   Offlce   BulUUnR. 
r,„,,H.r— United    Stiites   Oovernnunl. 
ilans-  hy  Supervising  Anhltect  of  the 

Treasury   Dept..   WashlnKton.   D.C. 
l-ontraetnr- Ceo.    Petersen.    1841    Ban- 

iTcift,  San  Leandro. 
NOTR:  nUis  were  opened  on  llil.-< 
.ontract  February  11;  award  was  de- 
layed due  to  difTlculty  In  elearlng  tUle 
ito  the  site  and  the  bids  were  rejeeled 
with  others  pendiuK  when  the  Nation- 
al Industrial  Recovery  Aet  was  dc- 
.lared  unronstitutional.  New  bids  were 
Invited  for  (Ictober  7  but  it  Is  un- 
,lerst"od    iin    plans    have   been    issued. 


Bids   Wanted— To    Close    October   28,    1 

P.    M. 
POST   OKKICIO  I'o-'^t.    if**'-'.""" 

HAVW'AKl).     Alameda    Co..    Calif.      C 

and   Watkins   Streets. 
U    S    Post  Office  Bide,   (one-story  and 
hasementt    81xfi2.r,-feet;    reinforced 
loncrete    with    copper,    bronze   and 
wood  trimminRs.   marble  base,  tile 
Moors   in   work   rooni«;   granite  en- 
trance  stairway,   flat  asphalt    roof, 
steam  heatinK  system,  etc. 
Owner— United    States    Government. 
Architect— Bliss    &    Kairweather,    Bal- 
boa  Bldg.,    San   Francisco. 
One   set   of   plans   and   specifications 
obtainable    from    the    Supervising   Ar- 
chitect,   Treasury   Dept.,    Washington, 
D.   C.,   without    charge    to   prospective 
bidders. 


Bid   Opening    Date   Postponed    Until 

Oct.   17,    1    P.    M. 
POST   OFFICE  Cost,    $57,200 

SAN  GABRIEI^,  I.os  Angeles  Co.,  Cal. 
U    S.   Post  OfHce  Building. 
O^vner— United    States    Government. 
Plans  bv  Supervising  Architect  of   the 
Treasury  Dept.,  Washington,   D.C. 

Plans  and  specifications  may  be  ob- 
tained from  the  Treasury  Department. 
Washington,  D.  C. 

On  previous  bid  opening  lowest  bid 
was  submitte^l  by  the  Atlas  Const. 
Co..    Pasadena,    at   $44,500. 

Date  previously  set  for  October  2, 
1  P.  M.  • 


CONTRACT    AWARDED 

MERCED,  Cal.— Pacific  Painting  & 
Decorating  Co.,  5414  Telegraph  Ave., 
Oakland,  at  $786  awarded  contract  by 
Treasury  Dept..  Washington,  D.  C. 
for  painting  the  plaster,  etc.,  in  the 
U.   S.   post  office  at  Merced. 


BIDS    OPENED 

ELKO,  Xev.— Ceco  Weatherstrip  & 
Screen  Products  Co.,  1928  S.  52nd  St., 
Chicago,  at  $635  submitted  low  bid  to 
Treasury  Department.  Washington.  D. 
C..  for  furnishing  insect  screens  for 
the  Elko  post  ofBce. 

Complete    bids   follow: 
Ceco  Weatherstrip  &  Screen  Prod- 
ucts   Co..    Chicago    $63.i 

Watson   Mfg.   Co..   Jamestown,   N. 

Y 669 

Corry    Metal  Corp.,    Corry,    Pa 725 

Cincinnati    Fly    Screen    Co.,    Cin- 
cinnati     "^''^ 

Chamberlain     Metal    Weatherstrip 

Co.,    Detroit    798 

John.son  Metal  Prod.  Co.,  Erie  Pa.  87.i 
Bids   held    under   advisement. 

Bid   Opening    Date   Postponed    Until 

Oct.  22,   1    P.   M. 
POST   OFFICE  Cost.   $64,900 

SAN  RAFAEL,   Marin  Co.,   Cal. 
United   States   Post  Offlce. 
Owner— United  States  Government. 
Plans  by  Supervising  Architect  of  the 

Treasury  Dept.,  Washington,   D.C. 
Date  was  previously  set  for  October 

nth.  * 


LOW    BIDDER 

HO.Nul.ni.U,  T.  H.  —  WontJ  Muck 
Kom,  Honolulu,  at  $2.8.50  subniltterl 
low  bid  to  the  Treasury  Deparlinciit. 
Washh.Klon.  D.  C,  for  painting  plan- 
ter, etc,.  In  the  U.  S.  Imniigratlon 
Station,    at    Honolulu. 

CONTRACT    AWARDED 

LOS  ANGELES,  Cal,  —  Dahlstrom 
.Vlilallc  Door  Co.,  Jamestown,  New 
York,  at  $7199  awarded  contract  by 
Veterans  Administration  Facility. 
Washington,  D.  C,  for  metal  cubicle 
partitions  In  Buildings  Nos.  162  and 
174  at  the  Veterans'  Administration 
Facility,   I-os  Angeles. 

BIDS  WANTED 

SAC'FIAMENTO,  Cal.^- Until  Oct. 
25.  10  A.  M.,  bids  will  be  received  by 
the  Treasury  Department.  Procure- 
ment Division,  Public  Works,  Wash- 
ington, D.  C.  for  new  bulletin  board 
and  directional  signs  in  the  new  Sac- 
ramento Post  Office. 

One  set  of  specifications  obtainable 
from  the  Custodian  of  the  building  or 
from    the    above    offlce. 


Bid    Opening    Date    Postponed   Until 

October  11,   1,  P.   M. 
MMtUArKS  Cost.    $115,0011 

PORT  ANGELES,  Wash.  Coast  Guard 

Air  Station. 
One-story  brick   barracks  building    (to 
accommiAlate  75  men)   -shop  build- 
ing and  garage. 
Owner— United    States   Government. 
Plans  by  Supervising  Architect  of  the 
Treasury   Dept..   Washington,    DC 
Plans  and  specifications  may  be  ob- 
tained  from  above  offlce. 


CONTRACT   AWARDED 

SAN  PEDRO,  Los  Angeles  Co.,  Cal. 
-Pacific  Coast  Elevator  Co..  1978  S. 
Los  Angeles  St.,  Los  Angeles,  at  $24,- 
840  awarded  contract  by  Treasury  De- 
partment, Wa^shington,  D.  C  for  fur- 
nishing and  installing  elevators  m  the 
U.  S.  Federal  Bull-ding  to  be  erected 
in   San   Pedro. 


BIDS    WANTED 

OAKLAND,  Cal.— Until  October  8. 
•>  P  M  'bids  will  be  received  by  the 
Custodian,  U.  S.  Post  Offlce.  Oakland, 
for  furnishing  and  installing  wood 
frame  door  to  connect  two  offices  on 
the  second  floor  of  the  new  post  of- 
fice building,    Oakland. 

Further  details  may  be  obtained  at 
Room  226.   Post  Offlce  Bldg. 


BIDS  OPENED 

POINT  ST.  GEORGE.  Cal  — (Jeneral 
Electric  Appliance  Co.  at  $1,236  sub- 
mitted low  bid  to  Public  Works  Of- 
ficer Mare  Island  Navy  Yard,  for  fur- 
ni.shing  and  installing  an  oil  burning 
heating  boiler  with  fuel  tank  :o  rf - 
place  an  existing  coal  fired  boiler  at 
the  U  S  Naval  Direction  Finder  feta- 
tion. Point  St.  George.  Crescent  city. 
Calif  Specification  No.  8047.  0:.iy 
other  bid  was  submitted  by  George  C. 
Bell.   Oakland,  at  $2,017. 

Bids  held   under  advisement. 


CLUB  BUILDINGS 


Contract    Awarded. 

CLUB    BLDG.  Cost.    $13.0.-.O 

SAN    JOS'E,    Santa    Clara    Co..    Calif. 

Napredak    Park,    Lawrence    Road 

and   Milligan   Street. 
One  and  two-story  frame  social  build - 

'"S-  ^   ,     - 

Owner— Jugoslav  Club  Napredak,  Inc., 

Cupertino. 
Architect— Not  Given. 
Contractor   —   M.    E.    Vukicevlch,    666 
Mission  St.,  San  Francisco. 


Preparing   Working  Orawlnga 
.NKJHT  CLUH  CoBt.  Il7,')0ii 

MAKYSVIJ^Li:,    Yuba  Co..   Calif. 
Onc-Htory    l.rl.k   nlKht   club   (7Zx72-fl.) 

wood  sash,  tile  (loora.  iiia|>le  dani-. 

floor,   lib'    roof,   cocktail   bar.  Kaon- 

rooms,   dining   room,   kltohiin. 
Owner— Withheld. 
Architect— D.    E.  Jaekle.   126  Post  81  . 

San   Francisco. 

Owner   Taking    Bidi. 

NIGHT   Cl.ri!  Cost.    $17,000 

MARY.'»VILLE.   Yuba  Co  ,  Calif. 

one-story  brick  night  club  (72x72  ft.) 
wood  sash,  tile  floors,  maple  dance 
floor,  tile  roof.  co<-ktalI  bar.  game 
rooms,    dining    room,    kitchen. 

owner— K.  Kirby,  Hotel  Marysvllle, 
MarysviUe. 

Architect— D.  E.  Jaekle,  126  Post  St.. 
San    Francisco. 


Bids    Opened. 

PITTSTJURG,    Contra   Costa   Co..   Cal. 
Cumberland  St..  bet.  9th  and  lOtb. 
One-story    and    basement    frame    and 
stucco  lodge   bldg.    (tile  and  com- 
position roofing,  gas  hot  air  heat- 
ing    system,    hardwood     floors    In 
dubrooms  and  lodge  rooms,   gym- 
nasium,   locker   rooms,    kitchen    In 
basement,   etc.) 
i  (wncr— Pittsburg  Lodge  of  Enks. 
Architect  —  Dragon  &  Schmidts.   2068 

Allston   Way.   Berkeley. 
Low     Bidder — Victor    Kaufenberg.     80 

E.    5th    St..    Pittsburg,    $16,295. 
Heating  — J.    C    Owens.    1616   Carlton 
St.,    Berkeley,    $850 
Complete   bids   follow: 

General  Work 
Victor    Kaufenberg.    Pittsburg  ..$16,295 
H.   J.   &   S.  E.   Siino,   Pittsburg  ..16,837 

J.     Dawson,     Berkeley _  16.856 

E.    T.    Leiter   &   Son,    Oakland—  16,867 

G.   B.    Siino,    Pittsburg -  17,403 

Jos     H.    Siino,     Pittsburg 17,348 

Frank  J.   Reilly.   S.   F _ -  17,431 

R.     Catalene.     PitUburg -  17.532 

Mark    Bristol.     Oakland 18.100 

N.   H.   Sjoberg   &   Son,   Oakland  18.727 
Lindgren  &  Swinerton.  Oakland  18.728 

W    E.   Lvons,   Oakland 18.996 

Heating 

J.   C.   Owens.  Berkeley — ■*  850 

Walter  Mork.   Berkeley -—    96" 

Aarvaks  Heating  Add.  Co..  Ber- 
keley     

Scott    Co..    Oakland 100^ 

Martinez      Sheet    Metal     Works. 

Martinez    l*"* 

Bids   held    under   advisement. 


HOSPITALS 


Plans    Being    Completed. 

HOSPITAL  Cost.    $200,000 

'SANTA   ROSA.   Sonoma  Co..   Calif. 

Two-storv  steel  hospital  bldg.  (stucco 
exterior,  probably  tile  roof,  steam 
heating  system,  steel  sash,  etc. 
200-bed    capacity. 

Owner — Countv  of   Sonoma. 

Architect— John  I.  Easterly.  Exchange 
Bank   Bldg..    Santa   Rosa. 

Engineer— Ed.  A.  Pcugh  (County  En- 
gineer), Courthouse,  Santa  Rosa. 
Bids  will  be  asked  about  Oct.   18. 

Contract  Awarded  

SANITARIUM  Cost,    $— — 

GEYSERS,  Sonoma  Co.,  Calif-  .  (»',''- 
teen   miles   from   Cloverdale). 

Sanitarium  (probably  reinforced  con- 
crete construction)  to  accommo- 
date 150  (to  treat  infaBtilp  Paral- 
vsls.   arthritis,   etc.) 

owner-Doctor  J.   W.    Sooy.    Fitehugh 

Bldg..    San    Francisco. 
\rchitect-W.    D.    Peugh,    33  3    Moni- 
gomerv  St..   San   Francisco. 

Contractor-Pete  Hurley,  %  o«-ner 
Construction   will   start   in   about   30 

days. 


14 


PACIFIC    CONSTRUCTOR 


Plant  Being  Completed. 

AnnlTloN  Cost,    J32,000 

Al"Rl"KX.    riacer  Co..    Cal. 

Oni'-story  reinforced  concrete  ward 
addition  to  county  hospital  (80- 
bed  ward);  composition  roofing, 
steel  sash,   steam   heating  system. 

Owner— County   of   Placer. 

Architect   —   W.    E.    Coffman.    Forum 
KIdg..   Sacramento. 
Bids    will    be    asked    within    a    few 

clays. 


TO  ASK    BIDS 

LONG  BEACH  Cal.— Siste.s  of  th.; 
Incarnate  Word.  1060  I.ind^n  Avenue, 
I.ong  Beach,  will  probably  call  for 
bids  within  a  week  for  a  4-storv  Clas.-- 
A  hospital  (126xl47-ft.)  to  be  built  at 
Tenth  Street  and  Linden  Ave..  Long 
Beach,  a  PWA  project.  Will  provide 
fio  bed.s,  offices,  laboratory,  i)harmacy, 
dining  rooms,  kitchen  and  surgical 
foyer,  reinforced  concrete  construc- 
tion, moulded  stone  ornamentation 
steam  heat,  steel  sash.  etc.  A  sep- 
arate reinf.  concrete  laundrv  build- 
ing, 30x51-ft.  In  area,  will  be  built 
on   the  site.     Cost,   $225,000. 


BIDS   OPENED 

.SAX  FRAXCLSCO.— R.  .S.  .Silverberp 
405  Montgomery  Street,  at  $4fifi  (com- 
pletion In  30  days)  submitted  low  bid 
to  the  Custodian  at  the  Marine  Hos- 
pital for  construction  of  a  new  re.ar 
entrance,  etc..  at  the  Plague  Labora- 
tory'.   Marine   Hospital. 

Complete  bids  follow: 

R.  S.  Sllverberg.  $406;  completion  in 
.10  days. 

Nick  Hemminga.  $590;  60  days. 

H.  L.  Petersen  Const.  Co.,  $537-  .3,5 
days. 

^f-    ^-    Vukicevich.   $696;    4S   days. 

10— 


HOTELS 


PREPARING   PLANS 

SAXTA  BARBARA,  Cal.—Architects 
A.  R.  Walker  and  P.  A.  Eisen,  708  Pa- 
i-IHc  Commerce  Building,  Los  Ange- 
le«.  are  preparing  working  drawings 
for  an  addition  to  the  Mar  Monte  ho- 
tel in  Santa  Barbara  for  the  Pacific 
.States  Savings  &  Loan  Co.  The  ad- 
dition w-ill  be  equal  In  size  to  the  ex- 
isting building  and  will  contain  80 
guest  rooms.  It  will  be  a  wood  frame 
and  stucco  structure. 

Contract  Awarded. 

ALTERATIOX.S  Cost,    $2500 

&AX   FRANCISCO.     Xo.   217  Eddy  St 

Alterations    to    hotel. 

Owner— Hotel  Clark,   Premises 

Architect  —  Hyman  &  Appleton,  68 
Post  St..  San  Francisco. 

Contractor— Jacks  &  Irvine,  620  Mar- 
ket &t.,   San  P'rancisco. 


1: 


POWER  PLANTS 


CONTRACT   AWARDED 

MARE  ISLAND,  Cal.-Ideal  Electric 
Mfg.  Co.,  Mansfield.  Ohio,  at  $99,872 
awarded  contract  by  the  Navy  De- 
partment Bureau  of  Yarts  &  Docks, 
Washington,  D.  C.  for  furnishing  4 
fir;  ^I^'  ""i"'""  •  »«""ator  sets  and 
switchboards  for  Mare  Island  Naw 
>ard.    under  .Spec.    No.   7992 

COMPLETE    BIDS 

MARE  ISLAND,  Cal.  _  Ideal  Elec. 
Mfg.  Co.,  Mansfield.  Ohio,  (as  pre- 
viously reported)  at  $99,872  submitted 
low  bid  to  Navy  Department  Bureau 
of  Yards  and  Docks,  Washington.  D 
C,  for  furnishing  four  600-kw  motor- 
generator  sets  and  switchboards  for 
Marc    Island    Navy    Vard;    Spec.   7992 

Complete  bids  fgollow: 
Ideal  Electric  Mfg.  Co..  Mansfield    O 
$99,872. 


Fairbanks    Moise    .<c    Co..    New    York 

City,   $102,780. 
Electric    Boat    Co..       Bayonne.      New 

Jersey,  $110,400. 
Alta   Electric   &    Mechanical   Co.,    San 

Francisco,    $117,882. 
General  Electric  Co.,  Schnectady    New 

York,    $120,470. 
Allis-Chalmers    Mfg.    Co.,    Milwaukee, 

Wis.,    $121,150. 
Westinghouse    Electric     &     Mfg.     Co., 

Washington,    D.   C,    $122,920. 
Burke  Electric  Co.,  Erie,   Pa.,   $124,500 


CONTRACT   AWARDED 

MARE  ISLAND,  Cal.— C.  C.  Moore 
*t  Co.,  450  Mission  .'^t.,  San  Francisco 
at  $40,966  awarded  contract  by  the 
Bureau  of  Yards  &  Docks.  Navy  De- 
partment, Wa.shington,  D.  C,  for  re- 
setting two  boilers,  consisting  of  the 
removal  of  boiler  settings,  raisng  two 
boilers  of  approximately  1000-hp.  ea., 
new  settings  with  air  -  cooled  walls 
an^  appurtenances,  at  Central  Power 
Plant,  Navy  Yard.  Mare  Island  un- 
der,  Spec.   No.  8033. 


BIDS   OPENED 

SACRAMENTO,  Cal.— Bu.sh  Roofing 
Co.,  750  Stockton  Ave.,  San  Jose,  at 
$575  submitted  low  bid  to  the  Sacra- 
mento City  Council  for  re-roofing  the 
City  Library  in  the  block  bounded  hv 
I,   J.   8  and  9th   Streets. 

Complete  bids  follow: 

Bush   Roofing  Co.,    San   Jose,    $575. 

Star  Roof  Co.,   Sacramento,   $750. 

Allyn  Burr  Co.,   Sacramento,   $828. 

State  Roofing  Co.,  Sacramento,  $990. 

Bids   held   under  advisement. 


Preparing   Plans. 

SUB-STATION  Cost,     $195,000 

ALAMEDA,    Alameda   Co.,    Cal.      (Not 

Selected). 
Reinforced    concrete     sub-station     for 

electric   light   plant. 
Owner— City  of  Alameda. 
Plans  by  Engineering  Dept.  of  Owner 

(Wm.   R.  Paulson  in  charge). 
Application   filed   with    the  PWA  for 
a  grant   to   assist   financing  project. 


13—    PUBLIC  BUILDINGS 
^RE  HOUSES  &  JAILS 

Planned  ~~ 

)^'Vl'^,S'^'^'^^°^  Cost.   $20,000 

t  AKMEL,    Monterey    Co.,    Cal.     Sixth 

St.  bet.   San  Carlos  and  Mission 
Class  B  fire  station  (64x40  ft  ) 
Owner— City  of  Carmel. 
Architect— Milton    Latham     P     O     Bov 
1257,   Carmel. 
Ways    and    means    of    raising    fund- 
to    finance    the    project    is    now    unde- 
way. 


Plans   Being  Completed 

HALL  &  FIRE  DEPT.        Cost     J-,0  Oflli 
MILL  VALLEY,    Marin  Co      Calif' 
Two-story  Class  C  concrete  brick  and 
stone    town    hall    and    fire   depart - 
merit    (tile   roof,   steel   sash,   metal 
lath    partitions,     hot    air    heating 
system     air    conditioning    system, 
concrete    floor   slabs,    etc  ) 
Owner— Town   of   Mill   Valley 
Architect-D.    E.    Jaekle    and    Waller 
talch,  126  Post  St.,  San  Francisco 
PIan.=  will   be  completed    by   Oct.    12! 

Preliminary  Plans  Approved, 
<-ITY   HALL,    ETC.  Cost     ?2S  000 

NEWMAN,   Stanislaus  Co     Calif 
One-story  city  hall   (to  house  fire  de- 
partment,   chamber   of   commerce. 
Justices'    oflfioes     etc  ) 
Owner— City  of  Newman 

'^"■'ii'*'"  -  «■  N.   Hilburn.  1213  I  St 
Modesto. 

inarl*' .?°""''"  ''"^  ^PPi-oved  prelim- 
inary plans  and  application  will  be 
filed   with   the   PWA   for  a  grant. 


Plans    Being    Prepared 

ALTERATIONS  Cosl,    $— 

ALAMEDA,   Alameda  Co.,   Cal.    Sani 

Clara  and   Oak  Streets.  i 

Alterations   to   City   Hall    tower    (nc 

roof,   etc.) 
Owner— City  of  Alameda. 
Architect— Carl  Werner.   1303   Bny  .s. 

Alameda 

BONDS    FAIL 

SAN  BRUNO,  San  Mateo  Co.,  Ca 
—San  Bruno  voters  defeated  bond 
issue  Sept.  30  in  the  amount  of  $50,00(' 
proceeds  to  have  financed  purchas 
of  Uncle  Tom's  Cabin  property  fo 
'development  of  a  civic  center. 


BIDS   WANTED 

SAN  FRANCISCO.  —  Until  Oct.  : 
1:45  P.  M.,  bids  will  be  received  b 
Department  of  Public  Works,  Boon 
251,  City  Hall,  for  furnishing  an. 
hanging  monks  cloth  when  alteration 
are  made,  matching  present  instalia; 
tion  in  the  Art  Museum,  Fourth  Floor' 
Veterans'  Bldg.,  Van  Ness  Ave.  anc 
McAllister    Street. 

Further  details  may  be  obtaincc 
from  R.  A,  Chisholm,  Supt.  of  IMibli. 
Building.s,   484   11th   Street. 

BIDS  OPENED 

SAN  FRANCISCO.  —  Otis  Elevate 
Co.,  1  Beach  Street,  at  $197.41  (repaii 
cable)  and  $750.00  (car  top)  submit- 
ted low  bid  to  Department  of  Publir' 
Works  for  repairs  to  elevalor.s  at  tb« 
Hall    of   Jus,tice. 

Complete  bids  follow: 

(I)   cable  (2)    car    top.  ; 

Otis    Elevator    Co (1)    $197.4) 

(2)     750.0(j 

Westinghouse  El.  Elev.  Co.   (1)     54G.3:' 

Pacific  Elev.  &  Equip.  Co (1)     631.54' 

S.   F.   Elevator  Co... (1)      96S.2(,; 

Bids   held   under   advisement.  • 


Plans    Being   Figured — Bids   Close   Oct. 
14th,   11    A.    M. 

ALTERATIONS  Co.-.t,    $ 

ALAMEDA.    Alameda  Co..   Calif.     X\\ 

Santa   Clara  and   Oak   Streets. 
.Alterations    to    City    Hall    tower    (newi 

roof,   etc.)  ' 

Owner — City   of   Alameda. 
Architect— Carl   Werner,   1303   Bay   Sf. 

Al.ameda. 
Plans  and  specifications  may  be  nl.- 
taine;!    from    Sherman    C.    Blood,    Cii> 
Clerk,    upon    deposit   of   $10.00.  • 


CONTRACT   AWARDED 

SAUSALITO,  Marin  Co.,  Cal.— D:n 
L.Tngsam.  Sausalito,  at  $489  awairti  • 
contract  by  city  council  for  furnisli 
ing  and  laying  Pabco  linoleum,  .in.-;" 
type,  ,"c  and  l.S  gauge  in  the  puMi 
library  at    Sausalito.  •  1 

Planned. 

CIVIC   BLDGS.  Cost,    $30,000 

SONORA.    Tuolumne  Co.,    Calif. 

City  Hall,  firehouse,  library,  etc.  (re- 
inforced    oonci'ete     construction). 

Owner — City   of   Sonora. 

Architect— G.  N.  Hilburn,  1213  I  St., 
Modesto. 


BIDS    WANTED 

SAN  FRANCISCO. —Until  Oct. 
2:30  P.  M..  bids  will  be  received 
Department  of  Public  Works,  Rot 
251,  City  Hall,  for  alterations  and  a 
ditions  to  bar  at  the  War  Memor 
Opera  House,  Van  Ness  Avenue  ii 
Grove    Street.     Estimated    cost,    $3..". 

Specifications  may  be  obtained  fr' 
Chas.  Sawyer.  City  Architect,  up. 
deposit  of  $5.00. 


1^ 


RESIDENCES 


Contract  Awarded 
RESIDENCE 
OAKLAND,    Alameda  Co 
mont   Pines. 


Cost.    $7. .Ml' 
,    Cal.    Pied- 


PACIFIC    CONSTRUCTOR 
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T«i'-sHiiy  frame  and  ntuci'O  ri'sldenci! 
(0  rooms,  2  bathn)  file  roof,  gun 
hot  air  lioallns  syHtein,  liardwouil 
floors,    tile   baths,    steel   sash.    olc. 

Oh  rier— Air.   O'Hrlcn. 

Arrhltuet  — I'".  I..  Confer.  2S12  nussell 
Street.   Hirkolcy. 

Contractor— P.  VV.  Confer.  1328  Aron 
Street,    Hcrkeliy. 


To   Be   Done   By   Day's  Work 

RESIDK.NCK  t'osl.    Jll.Omi 

OAKl^ANIi.  .Miuneda  Co..  Ciillf.  iO 
BIston  Cotirt. 

One  -  .Htory  tr.iine  and  .stuecr  resi- 
dence (six  rooms). 

Owner  and  Hullder— J.  W.  Sc«mmell. 
424    Scenic    Ave..    Piedmont. 

Architect— Not    Given. 


Plans  Completed 

RESIUKNCKS  <'OBt.    $5,000    eu. 

BAN    FRANCISCO.     l..Hgunu   Honda   & 

Idora. 
Two  1 -story  and  basement  frame  and 

stucco   residences. 
Owner   and    Huilder— J.    V.    Campbell. 

84S)    Laguna   Honda. 
Ari'hltect  —  Harold    G.     Stoner,    West 

I'ortal   and   Tortolu   Drive. 


Owner    Taking    Bids. 

ALTERATUINS  Coiit,   $4000 

SAN   FRANCISCO.     No.    511  Excelsior 

Street. 
Alterations   to  stucco  store   (40x18  ft.) 

and   5    room   residence      ;new     tar 

and  gravel  roof,   tile  bath.   etc. 
Owner — James  Chiot^i,   Premises. 
Architect — Not    Given.. 
Plans  by  R.   K.   DobVowitz.   425  Mont- 

eiey  LJlvd     San  ^"'ranclsco. 


Sub-Contracts   Awarded 

RESIDENCE  Cost.    $ 

HILLSBOROUGH.  San  Mateo  County 
Calif.      Las    Canada   Road. 

Two-stoiy  residence  (siding  and  brick 
exterior,  probably  shake  roof,  gas 
hot  air  heating  system,  hardwood 
floors,   tile  baths,  wood  sash,  etc.) 

Owner — J.  H.  Peterson.  1424  Benito 
Ave..  Burlingame. 

Architect  —  Leo  Sharps.  1477  Burlin- 
game Ave..  Burlingame. 

Roofing — J.  H.  Peterson.  1424  Benito 
Ave..    Burlingame. 

Plumbing — Harry  Lee.  220  California 
Drive,    Burlingame. 

Electric  Wiring— R.  G.  Linville.  2617 
Easton  St..   Burlingame. 

Heating— B.  B.  S-tern  &  Co.,  241  Park 
Road,    Burlingame. 

Furnace  —  Fox  (American  Radiator 
Company). 

Concrete — C.    Bragatto.    San   Mateo. 

Wood  Sash — Pacific  Mfg.  Co..  Monad- 
nock    Bldg..    San   Francisco. 

Hardwood  Floors — Inlaid  Floor  Co., 
600   Alabama   St.,    San   Francisco. 

Lumber — Wisnom  Lumber  Co.,  5th 
and  9.  Claremont  Sts.,  San  Mateo 

Lathing  and  Plastering — C.  B.  Hen- 
derson. 232  N.  Ellsworth  Ave., 
Stin   Mateo. 

Finish  Material  —  Pacific  Mfg.  Co., 
Monadnock   Bldg.,    San   Francisco. 

Foundation.. —  J.    H.     Peterson,      1424 
Benito    Ave.,    Burlingame. 
Sub-bids   are    being    taken    on    lino- 
leum,   brick    and    stone    work,    paint- 
ing and  hardware. 


Preparing    Preliminary    Sketches 

RESIDENCE  Cost.   $ 

SAN  FRANCISCO.     Pacific  Avenue. 

Three-story  duplex  residence  (7  rooms 
and  2  baths  each)  stucco  exterior, 
tile  and  composition  roof,  hardwood 
floor."!,    gas   fired   steam   heat. 

Owner— Withheld. 

Architect— Sidney  A.  Colton.  544  Mar- 
ket   St..    San    Francisco. 
Plans    will    be    completed    in    about 

two   weeks. 


Preparing    Preliminary    Plant. 

RESIIilONCK  Cost,    $8000 

SAN     FRANCISCO.       Seacllff. 

Two-story  residence  (7  rooms  and  2 
bulliN)  colored  tile  baths  and 
plumbing  fixtures,  hardwood  noors 
wood  sash,  elevator,  gas  fired 
steam  heat,  compoHitlon  &  shingle 
roof. 

Owner— Withheld. 

Architect- Sidney  A.  Coltnn.   544  Mar- 
ket   St..    San    Francisco. 
The     general       contract     ha.s       been 

awarded. 


Preparing    Working    Drawings. 

ItlOSlOlC.N'CK  Cost.    $ 

MEIvKKLKV.  Alameda  (.'i...  Cal.  Clare- 
mont   District. 

Two-story  frame  and  •ftucco  residence 
(8  rooms  and  3  baths)  tile  roof, 
steel  sash,  gas  or  oil  heating  sys- 
tem,   color   tile   baths,    etc. 

Owner — Dr.  Jacobus.  344  Vecente  Rd., 
Berkeley. 

Architect — Noble  and  Archie  T.  New- 
snm,  Russ  Bldg..  San  Francisco. 
Bids    will    be    asked     in    about    two 

weeks. 


Plans   Being    Figured — Bids   Close   Oct. 

10.    3    P.    M. 
RESIDENCE  Cost.    $5600 

EDGEMONT.    Santa    Clara   Co..    Calif. 

Alum     Rock     Hills     District. 
One-story    brick    Colonial    residence    (f 

rooms   and    2   baths)   .shingle   roof, 

pine    floors,    gas    heat,    tile   baths. 
Owner— C.   F.   Holmes.   87  S.   17th  &t.. 

San  Jose. 
Architect  —  Chas.     McKenzie.     Twohy 

Bldg..   San  Jose. 
Bids    are     being    received     from    a 
selected   list   of   contractors. 


Plans   Being  Completed. 

RESIDENCE  Cost.    $ 

WOODSIDE.    San    Mateo    Co..    Calif. 
One-story    wood    frame    residence    (10 

rooms  and  4  baths)  Colonial  style; 

shake    roof,    oil    hot    air    heating 

system,      wood      sash.      hardwood 

floors,   tile  baths,  etc. 
Owner — Withheld. 
Architect — J.     K.     Ballantine    Jr..     137 

Harlan    St..    San   Francisco. 
Plans  will  be  complete  about  Oct.  9. 


Plans   Being   Completed. 

RESIDENCE  Cost.    $5000 

OAKLAND.  Alameda  Co..   Cal.     Pied- 
mont Pines. 

One-story   and    basement   frame   and 
stucco   residence    (five    rooms). 

Owner — Withheld. 

Architect    —    J.     K.     Ballantine.     137 

Harlan    Place,    San    Francisco. 

Plans  will  be  complete  about  Oct.  9. 


Contract  Awarded. 

RESIDENCE  $4500 

CARMEL,  Monterey  Co..  Cal.  Lin- 
coln  St..   bet.   8th  and   9th   Sts. 

Residence  (5  rooms). 

Owner — Miss  E.   Armstrong. 

Architect — C.  Jerry  Ryland,  P.  O. 
Box  790.  Monterey  and  Salinas 
National   Bank    Bldg..    Salinas. 

Contractor    —    Miles    T>ain.    Box    534. 


Contract    Awarded. 

RESIDENCE  Cost.    $ 

CARMEL.  Monterey  Co..  Cal.  Hat- 
ton   Fields. 

Txesidence    (7   rooms  and   2   baths). 

Owner— Burton    Doolittle. 

.Architect  —  C.  Jerry  Ryland.  P.  O. 
Box  790.  Monterey,  and  Salinas 
National    Bank    Bldg..    Salinas. 

Contractor— Harold  C.  Gcyer.  Box  822 
945  Hellam   St..   Monterey. 


Contract  Awarded 

KESIDENCK  roxl.    $r...1(Mi 

SCNOMA.   .Sononm  r,,.,   Calif,     hni   1;. 

S<inoma   Grove    I'lirmx. 
Oiw-Blory  and   briMt.nient   reiildenci-. 
Owner — P.    Uuldlnl.   Sonoma. 
Architect- Not  Given, 
fontraclor- L.     Murer.     1274     Qurmiil  > 

.St..   .San  Frnnclsco. 


To  Be  Done  By  Oay'a  Work. 

KKSlliK.VCE  Cr«(t.   fS.IJllft 

iiAKLA.N'D.    Alameda    Co..    Cnllf.     ««.•. 

Walla   Vista   Avenue. 
Twii-»t<iry    residence    (7    rooma). 
Owner  and  builder— David   Kc-n     •>■■<- 

Rrownlng   St.,    Berkeley 
Architect— Not    Given. 


To  Be  Done  By  Oay'i  Work. 
RESIDENCE  Cost.    $4.r.' 

OAKLAND.    .Mametia   Co..   Calif.     29,; 

G2nd  Avenud. 
One-story   residence    (five   rooms)   an-! 

garage. 
Owner   and    Builder — A.    E.    Waldman. 

.llflS   M.KIllop   Road.   Oakland. 
Architect  — Not    Given. 


i^'lans    Being    Figured — Bids   Close   Oct. 
8th. 

RESIDENCE  Cost.    $ 

SAN   FRANCISCO.     Sherwood   Fore)-!. 
Two  -  story  and  basement  frame  nnd 

stucco  residence. 
Owner — Dr.   and  Mrs.  J.  D.  Delprat, 
.Vrchitect— Miller  &  Pflueger.  ijSO  Mar- 
ket  Street. 
A.    F.    Mattock.    212  Clara    Street     i- 
(iugring    the    plans    and    desires    sub- 
bids   on   ;ill  portions  of  the   work. 


Plans     Being     Prepared. 

ItESIDENCE  Cost.    $12,000 

CARMEL.  Monterey  Co.,  Cal.  Hat- 
ton  Fields. 

Stone  residence  (4  bedrooms  and  4 
baths). 

Owner — General  Ross,  "^r  Architect. 

Architect — C.  Jerry  Ryland,  P.  O. 
Box  790,  Monterey  and  Salinas 
National   Bank   Bldg..    Salinas. 


Sub-Contracts   Awarded 
RESIDENCE  Cost.    $5,000 

MI'^RIDIAN.    Colusa   Co..    Calif. 
One    -    story   wood   frame   residence 

(board  and  batten  exterior,   shake 

roof,   oil  burning  heating  system;. 
Owner — George  Tarke. 
Architect — Masten  and  Hurd.  233  Posi 

St..  San  Francisco. 
Cimtractor  —  Moore    and    Roberts,    695 

Mission    St..    San    Francisco. 
Plumbing  and  Sheet  Metal— Helsam  i^ 

Snii.    724    Plumas   St..    Yuba    City. 
Hardwood     Floors  ^  Regal    Floor    Co.. 

Ltd..   490    Brannan   St..    San   Fran- 
cisco. 
Electrical— George  Tarke. 
Tile — Donlon  &  Fratessa.  Ltd..  66  12tl. 

St..   San  Francisco. 
Plastering- R.    W.    Fife.    R.    F.   D.   No 

J.    Gridley. 
Brick— Edwin  A.  Hunn.  917  oth  Street 

Marysville. 
As  previously  reported,  cement  con 
tract  awarded  to  Henry  Cowell  Lim< 
Jt  Cement  Co..  2  Market  St.,  San 
Francisco;  reinforcing  steel.  Thomp- 
.snn  Diggs.  Sacramento:  lumber.  Frank 
R.  Close.  Suttery  City,  and  mill  work 
to  Brannan  St.  Planing  Mill.  560  Bran- 
n.m   St..   San  Francisco. 


Contract  Awarded 

RESIDENCE  Cont.   Price.   J56no 

BERKELEY.    Alameda    Co..    Calif.     11 

Miller  Avenue. 
Two-story    wood    residence    (6   rooms. 

2   baths)    redwood    exterior,    shake 

roof,   worttl  sash,   hardwood   floors. 

linoleum  baths. 
Owner- Professor   Marhenke. 
Architect  —  >richael    Goodman.    2  1  <>  3 

Center  St..  Berkeley. 
Contractor  —  Philir    L.    Coats.    3S37 

Foothill    Blvd..    Berk.- ley. 
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Preparing    Preliminary   Plans. 

RKSIDEXCKS  Cost.  »6.B0n 

OAKLAND.  Alameda  Co..  Calif.  Head 
of  the  Lake  District. 

Two  2-story  frame  and  stucco  resi- 
dences (7  rooms  and  2  baths)  gas 
fired  steam  heat,   shake  roof. 

Ownei^'Wnthheld. 

Architect— Chas.  McCall,  1404  Kranli- 
lin   St..   Oakland. 


Plan*  Being  Figured 

RESIDENCE  Cost,   $ 

RICHMOND.   Contra   Trsta  Co.,   Calif 

Mira   Vista   Highlands. 
Two-story  frame  and  stucco  residence 
(seven  rooms,  two  batlis)  two  lav- 
atories,  double  saraee.   shingle 
roif.    gas   heating   system,    steel 
sash,   hardwood   floors,    tile   baths 
Owner— Albert    S.    Adock. 
Architect— J.  H.   Thomas.  31  Norwood 
Avenue.    Berkeley. 
Bids  will  probably  close  October  4. 
Following  will   submit  bids: 
Clarence   O.    Bradhoff.    911   55th   St 
Oakland. 

Elmer   J.    PVeethy,    224    16th    Street. 
Richmond. 

Norman  Anderson  3000  Barrett  .4ve. 
Richmond. 


Sub-Contracts  Awarded 

RE.SIDENCE  Cost.   $15,000 

WOODSIDE.   San  Mateo  Co.,  Calif. 
Two-story  frame   resilience   (10   rooms 
and   4    baths)   French   style,   shake 
roof,  oil  heating  system,  hardwood 
floors,  tile  baths,   etc. 
Owner— M.    Moreshead. 
Architect— W.  B.  Far  low,   1478  Ifith 

Ave..    San    Fr.lncisco. 
Contractor  —  Moore  and   Roberts,    6fl^ 

Mission    St.,   San   Francisco. 
Tile— Richmond  Tile  Co.,  1024  Clement 

St.,   San  Francisco. 
Sheet  Metal  and   Heating— Lowell  Da- 
vison.   375   Monterey   Blvd      S    F 
Painting— A.    A.    Zelinsky      Sons,    Inc 
3011   Steiner  St.,   San   Francisco. 

Plumbing  and  Sheet  Metal  Contract 

Awarded. 
RESIDENCE  Cont.    Price.    $18,0(55 

.^lACRAMENTO.    Sacramento  Co      Cal 

Forty-sixth  and  J  Streets. 
Two  -  story  and  basement  frame  and 
concrete  residence  (10  rooms  and 
4  baths)  Tudor  style,  stucco  ex- 
terior, half  timber,  cast  stone 
steel  windows,  tile  roof,  steel  sash' 
Dwner— Very   Rev.    Emile   S.   and   Mrs. 

Harper,    Sacramento. 
Architect— Arnold   Constable,   580  Mar- 
ket  St..  San  Francisco. 
Contractor—    Moore  and   Roberts    Kli; 

Mission  St.,  San  Francisco. 
Plumbing  and  Sheet  Metal— M    R    C-,r- 
penter.  907  Front  St.,  Sacramento. 
(Dther  sub  -  contracts  awarded   pub- 
lished  Sept.    13  and  18. 

Low  Bidder 

RESIDENCE  Cost     J 

MODE.STO.    Stanislaus   Co..   Cal.    Les- 

He  Hughes  Tract. 
One  -  story  California  Colonial  resi- 
dence  (5  rooms,  1  bath)  wood  and 
steel  .sash,  hardwood  floors  gas 
hot  air  heat;  alternate  bids  will 
be  taken  for  shingle  and  tile  roof- 
ing. 

Owner-A^   B.    Rinehart.    1624    Morris 

Ave..   Modesto. 
Architect-Victor    Galbraith.    211    R..„t 

Acacia.   Stockton. 
Low   Bidder -C.    D.    Melssner.    1730 

Francis   Ave..    Modesto.  . 

Contract  Awarded 

ALTERATIONS  Cost     S 

Alterations  to   residence  ''''^''et. 

Owner— E.  B.  Sutton 

'"';rr;:ritr;;r  ^  ^'"-  ^«"  ^«'- 

''""Mark^tlt^eT   ^"'    ^''"'"-    "^ 


Sub-Contracts  Awarded 

RESIDENCE  Cost.    $7,001. 

LLRLINGAME,    San    Mateo    Co      Cil 
I..ot    29    Blk    13   BH    Alvarado   Ave 

Residence. 

Owner— Karl   T.    Mooney,    1464    Burlin- 
game  Ave.,   Burlingame. 

.Architect— Not  Given. 

Contractor— Mooney  and    McDonald 

Plumbing- Harry    Lee,    Burlingame 

Heating— Garvey    Sheet    Metal    Works 
Burlingame. 

Luniber— Roth   Maier,    San  Francisco. 

Grading— B.    Carino,    San    Mateo. 

Contract  Awarded 

RESIDENCE  Cost,   $6,S50 

PALO   ALTO.    Santa  Clara   Co.,   Calif 
1S34   Fulton   Street. 

One-story  frame  and  stucco  residence 

Owner— Edward    E.    Hardy,   254    Mari- 
posa  St.,   Palo  Alto. 
Architect- Birge  and  David  Clark    310 

University   Ave.,    Palo   Alto 
Contractor  —  W.    P.    Goodenough     EC9 
Lowell    Ave.,    Palo   Alto. 

Contract  Awarded 

RESIDENCE  Cont.    Price,   $11275 

BURLINGAME,   San  Mateo  Co      Calif 

Residence. 

Ownei^A.   H.   Lowe,    770   Willborough 

Road,    Burlingame. 
Architect— Will    H.    Toepke,    126    Post 

St.,    San   Francisco. 
Contractor— A.   P.   Mattock,    212   Clara 

St.,   San   Francisco.  • 


Preparing   plans 

RESIDENCE  cost    $ 

SAN  FRANCISCO.  Pacific  and  'pierc- 
Streets. 

New  residence. 

(5wner— Mortimer  Fleischhacker. 

Architect— w.  W.  Wurster.  260  Cali- 
fornia Street. 


Contract  Awarded 

RESIDENCE  cost     S 

MODESTO,    Stanislaus  Co.,  Cal.'  Mono 

Drive. 
One-story  frame  and   stucco  residence 

(7   rooms,    2   baths)    hot   air   heat- 

ing  system,   hardwood   floors 
Owner— W.  D.  Cook. 
Architect— G.    N.    Hilburn,    1213    I   st 

Modesto. 
Contractor—  Wendell   Thompson    4  3  6 

James  St.,   Modesto. 

Low  Bidder. 

MODESTO.    Stanislaus   Co.,   Calif 
Two-story  frame  and  stucco  residence 
(7  rooms  and  2  baths)  composition 
roofing    steel  sa.sh.  hardwood  floors 
tile  baths,   etc. 
i>ivner— M.   Langstroth,   Modesto. 

''^i!!f*~^'-    ^-    Hilburn.    1213    I   st 
Modesto. 

Low  Bidder. 

prLo''!VT^ .      ^°-^'.  ji".""" 

PALO  ALTO.   Santa  Clara  Co..  Calif 

Crescent  Park. 
Two-story  stucco  residence  (gas  heat- 

floorsT''""'     ""    '""'■    hardwood 

Owner— Colonel  Chamberlain. 

^^^l^''\r^  """'■^  "•   Gutterson,   526 
Powell  St.,   San  Francisco. 

732,   Palo  Alto. 

Contract  Awarded 

RESIDENCE  ,.„^,     .,„-„„ 

I-OS  ALTOS.  Santa  Clara  Co  '  Cam 
C'olr'n-?  """  ''«««'"e„t  MonterJv 
tie  baths)  heavy  shingle  roof. 
iir  he^.  ""f  "^"^  ""'"•«•  eas  hot 
sishK  ■„'"'■  ^''"dltioning.  wood 
tSio'r.  •   ^""^  """^  plaster  ex- 

Owner— Withheld 


Contractor   —    R.    s.    Silverberg,    ioi 
Montgomery   St.,    San   Francisco. 

Plans   Being    Figured. 

RESIDENCE  cost     $6  501 

BERKELEY,   Alameda  Co.,   Ca'l    Mar- 

gando  Drive  and  Rockridge  Road 
Two-story  English  residence   (6  room' 

and  2  baths)  steel  sash,  hardwooi 

floors,  gas  heat. 
Owner— Withheld. 
-Architect- Edwin    Lewis    Snyder,    ""lo; 

Shattuck   Ave.,    Berkeley. 


Owner   Taking   Sub-Bids. 

RESIDENCE  Cost,   $17,000' 

HILLSBOROUGH,  San  Mateo  Co.,  Cal. ' 

Two-story    frame    and    stucco   English 

residence   (9  rooms  and  4  tile  baths) 

shake    roof,    hardwood    floors,    gas 

hot  air  heating. 
Owner  &   Builder— Cavanagh   &   Earz. 

432  Occidental  Ave.,   San  Mateo 
Architect— Ed.     Musson     Sharpe,.     525 

Market    St..    San    Francisco. 

Preparing  Working   Drawings. 

RESIDENCE  Cost     $tiiinu 

PIEDMONT,   Alameda  Co..   CaL 
Residence    (S    rooms  and   3    tile  bath.-i) 

hardwood    floors,    shake   roof,    ga.s 

furnace. 
Owner— Withheld. 
Architect— W.    E.    Schiimer,    910   Bank 

of  America  Bndg.,   Oakland. 
Working  drawings  will  be  completed 
in   about   one   week. 


Contract   Awarded. 

RESIDENCE  Cost     $3435 

RESIDENCE  (six  rooms). 

Owner— M.  O.  Bailey,  11  Acacia  St., 
Salinas. 

Architect— Hugh  Comstock.  6th  and 
Torres   Sts.,    Carmel. 

Contractor— Albert  Staton,  234  Con- 
gress Ave.,   Pacific  Grove. 

Contract    Awarded. 

RESIDENCE  Cost,    $6000 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
550   California  Avenue. 

One-story  stucco  residence  and  ga- 
rage. 

Owner— Ralph  R.  Steele,  219  Elm  St 
San   Mateo. 

Architect— Not   Given. 

Contractor— W.  P.  Klay,  124  Univer- 
sity Ave..   Palo  Alto. 

To  Be  Done  By  Day's  Work 
RESIDENCE  Cost,   $1200 

I'RESNO.    Fresno   Co..    Cal.      No.    3431 

Nevada  Street. 
Residence   and   garage. 
Owner  and  Builder— A.  B.  Laufer    1317 

S.    10th    St..    Fresno. 
Architect— Not  Given. 

Plans    Being    Figured 

REMODEL  RESIDENCE     Cost.    $ 

CARAIEL.  Monterey  Co..  Calif.  San 
Antonio  and  Eighth, 

Remodel  residence. 

Owner— General  Hand. 

Architect— C.  Jerry  Ryland,  P.  O  Box 
790,  Monterey,  and  Salinas  Na- 
tional   Bank   Bldg.,    Salinas. 

Plans    Being    Figured 

ALTERATIONS  Cost     $ 

MONTEREY.   Monterey  Co..  Calif. 

Remodel  residence,  add  guest  apart- 
ment and  two  garages. 

Owner— Mr.  and  Mrs.  Clyde  Dorsey. 
34  Chular,  Monterey. 

-Architect- C.  Jerry  Ryland.  P.  O.  Box 
790.  Monterey,  and  Salinas  Na- 
tional   Bank    Bldg.,    Salinas. 


Plans    Being    Figured 

ALTERATIONS  Cost.    $ 

CARMEL.    Monterey    Co.,    Calif.     Do- 
lores and  Vista. 
Remodel  residence. 
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0«n<T— Mr.    anri    Mrn.    Irwin    narliniii. 

Ddl'irrs  and   VIslii.  riirincl. 
\iihllcct — C.  J.Try  Rylaiid.   I'.  O.   Hox 
791).     Mrinterfv,     iind     Sallnng    Na- 
tionnl    Rank    Bids..    Sallnan. 


Plans  Being  Prepared 

RESIDKNCE  r.)st.    i 

rARMKI,.    Monterey  Co.,   Calif. 

ReoHcnre   (five  rooms). 

Owner— Jim  Thoburn.  Camino  Real 
and   Second.  Carniel. 

Architect— C.  Jerry  Ryland.  P.  O.  no\ 
790.  Monterey,  and  Salinas  Na- 
tional   Hank   Bldg.,    Salinas. 


Plans  Being   Prepared 

RESIDKNCK  Cost.    tS.ono 

SALINAS.  Monterey  Co..  Calif.  Hoo- 
ver Street. 

Modern   residence   (seven  rooms). 

Owner — Mr.  Gene  DonR. 

Architect— C.  Jerry  Ryland.  P.  O.  Pox 
790.  Monterey,  and  Salinas  Na- 
tional  Bank   Bldg..    Salinas. 


Plans  Being   Prepared 

RESIOENCK  Cost.    $.i.O0n 

MONTEREY.    Monterey   Co..    Calif. 

Residence     (three    bedrooms). 

fawner— Mr.  and  Mrs.  C.  W.  Keeley. 
946  Franklin  St..   Monterey. 

.\r.hitect— C.  Jerry  Ryland.  P.  O.  Box 
790.  Monterey,  and  Salinas  Na- 
tional   Bank   Bldgr..    Salinas. 


To   Be    Done  By   Day's  Work. 
RESIDENCE  Cost.    $4000 

SAN  FRANCISCO.     E  Thirtieth   Ave. 

75    S   Kirkham    Street. 
One-story  and   basement   frame  dwlg. 
Owner    and    Builder  —  Henry    Doelger 

Builder,  Inc..  320  Judah  St.,  S.  F. 
Architect — Not  Given. 


To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost.    $4000 

SAN  FRANCISCO.  E  Thirtieth  Ave. 
125    &   Kirkham   Street. 

One-story  and  basement  frame  resi- 
dence. 

Owner  and  Builder — Henry  Doelger. 
Builder.  Inc..  -''20  Judah  St..   S.  F. 

Architect — Not  Given. 


Contract   Awarded 

RESIDENCE  Cost.    $4.7.'>0 

CARMEL.  Monterey  Co..  Calif.  Lin- 
coln St.   between  8th  and  9th. 

Residence   (five  rooms). 

Owner — Miss  A.  Williston. 

Architect — C.  Jerry  Ryland.  P.  O.  Box 
790.  Monierey.  and  Salinas  Na- 
tional  Bank  Bldg.,    Salinas. 

Contractor- Miles  Bain.  Box  534.  Caj- 
mel. 


Bids   In — Under  Advisement. 
RESIDENCE  Cost.    $6500 

OAKLAND.   Alameda  Co..  Cal.     Shel- 

ton   Drive.    Piedmont   Pines. 
California-Colonial  residence  (6  rooms. 

two  baths)  hardwood  floors,  shake 

roof,    tile  baths. 
Owner — R.   W.  Moordock. 
Architect — Edwin    Lewis    Snyder,    2101 

Shattuck   Ave..    Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost.    $ 

BERKELEY.  Alameda  Co..  Cal.  Ar- 
lington Avenue. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  2 
baths)  tile  roof,  gas  heating  sys- 
tem, hardwood  floors,  tile  baths, 
steel  sash.   etc. 

Owner — L.    C.   Uren. 

Architect — Edwin  Lewis  Snyder,  2101 
Shattuck    Ave.,    Berkeley. 

Contractor — Carl  Fox,  616  The  Ala- 
meda. Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost,    $5470 

S-AN   FRANCISCO.      W   Beaver   St.    75 
S    Fifteenth    St. 


one-vtory  and  basement  frame  resi- 
dence. 

(iwn.r— W.  T.  Carpmill.  2821  15th  St., 
San    Francisco. 

Architect — Not   Given. 

Contractor — Thos.  A.  Cuthbertson,  430 
Noriega  St.,   San  Francisco. 


Contract  Awarded 

RESIDENCE  Cost,    $10,00'! 

PALO  ALTO,    Santa  Clara  Co.,   Calif. 

1756    Fulton   Street. 
Two-story  frame  and  stucco  residence. 
Owner — G.    T.    Provlne.    1815    Waverlv 

St.,   Palo  Alto. 
Architect— Not  Given. 
Contractor— C.    W.    Kemper,    125    Brv- 

-Tnt    St..    Palo    Alto. 


Contract  Awarded 

RESIDENCE  Cost,    $11,4(10 

P.\LO  ALTO,  Santa  Clara  Co..  Calif 
Crescent  Park. 

Two-story  stucco  residence  (gas  heat- 
ing system,  tile  roof,  hardwooil 
floors). 

Owner — Colonel    Chamberlain. 

Architect  —  Henry  H.  Gutterson,  526 
Powell  St.,   San  Francisco. 

Contractor — B.  Tunberg  &  Co..  Box 
732,    Palo  Alto. 


Contract  Awarded 

RESIDENCE  Cost,    $5,060 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
1001    Lincoln   Avenue. 

One  -  story  frame  and  stucco  resi- 
dence. 

Owner — Frank   Eastman. 

.Architect — Not  Given. 

Contractor— B.  Tunberg  and  Co..  Box 
732.   Palo  Altn  < 


Reinforcing   Steel    Contract   Awarded. 

RESIDENCE  Cost,    $10,500 

LOS  ALTOS,   Santa  Clara  Co.,  Calif. 

One  -  story  and  basement  Monterey 
Colonial  residence  (S  rooms  and  3 
tile  baths)  hea\-y  shingle  roof, 
linoleum  and  oak  floors,  gas  hot 
air  heating,  air  conditioning,  wood 
sash,  brick,  wood  and  plaster  ex- 
terior. 

Owner — Withheld. 

Architect— D.  E.  Jaekle.  126  Post  St., 
San   Francisco. 

Contractor  —  R.  S.  Silverberg,  405 
Montgomery  St.,  San  Francisco. 

Reinforcing  Steel  —  W.  9.  Wetenhall 
Co..  17th  and  Wisconsin  Sts.,  San 
Francisco. 


Contract  Awarded, 

RESIDENCE  Cost,    $4000 

REDWOOD     CITY,     San     Mateo     Co., 

Cal.     No.   1671  Valata  Koad. 
One-storj'  frame  residence. 
Owner— Otto  Walther. 
Architect— Not    Given. 
Contractor— Earl  Baird,  198  Oliver  St., 

Redwood  City. 


Contract    Awarded. 

RESIDENCE  Cost,    $7500 

REDWOOD     CITY,    San     Mateo    Co.. 

Cal.     No.   2876  El  Camino  Real. 
Two-story  frame  and  stucco  residence 

(7    rooms). 
Owner — Eugene  Ostertag,  549  Cordova 

St.,    San   Francisco. 
Architect — Not  Given. 
Contractor— Ruegg   Co.,    369    Pine    St.. 

San    Francisco. 


Plans    Completed. 

RESIDENCE  Cost,    $6500 

OAKLAND,  Alameda  Co.,  Cal.     Pied- 
mont Pines. 

Two-story  frame  and  stucco  residence 
(seven  rooms). 

Owner — Syndicate   Idora.    Ltd. 

Architect— Chas.    McCall,    1404    Frank- 
lin  St.,   Oakland. 
Bids  will   be  asked    shortly. 


Contract    Awarded. 

RESIDENCE  Cont.   Price.  $StOO 

SAN  FRANCISCO.     HI.  FrancU  Wood. 
Two-story    frame    residence    («    rooms 

and    2    baths)     rustic    sldlns.    oak 

noors.     hot     air    heatlnc     (ystem. 

steel    and    wood    sash,    tile    baths. 

etc. 
Owner — Hall  McKelvey. 
Architect— James    H.    Anderson,    2410 

Dana  St.,  Berkeley. 
Contractor   —    J.    R.    Armatrong,    1131 

Fleet   Road,  Oakland, 


Contract    Awarded. 

RESIDENCE  Cost.    $ 

WOOIJSIDE.   San  Mateo  Co..  C:al. 

Twe-story  residence  (15  rooms  and  5 
baths)  plaster  exterior,  wood  and 
steel  frame,  steel  Joists,  steel  sash, 
deck  roof,  slate  covered,  oil  bur- 
ner warm  air  heating  system,  ate. 

Owner — Wm.    T.   Crowley. 

Architect  —  Gardner  Dalley,  210  Post 
St.,    San    Francisco. 

Contractor— G.  H.  Meese,  1401  Flori- 
bunda  Ave..    Burlingame. 


Contract  Awarded 

RESIDENCE  Cost.    $5,000 

REDWOOD  CITY.  San  Mateo  County. 

Calif.     1671    Valata   Road. 
Owner— Otto  Walther. 
Architect — Not  Given. 
Contractor— Earl  Baird.  198  Oliver  St.. 

Redwood  City.  . 


Plans   Being   Revised 

RESIDENCE  Cost.    $8,000 

M.\RYSVILLE.    Yuba   Co..    Calil. 

Two  -  story  and  basement  frame  and 
stucco  residence  (8  rooms  and  2 
baths)  shingle  roof,  oil  burner 
heating  system,  wood  sash,  hard- 
wood   floors,    tile   baths. 

Owner— G.   H.    Ottney. 

Architect  —  Mario    Corbett.    Benjamin 
Franklin   Hotel,   San   Mateo. 
Planfi    will    be    completed    in    about 

ten   days. 

Contract  Awarded 

RESIDENCE  Cost.   $4,000 

SAN    FR.-VNCISCO.      W    46th    Avonue 

212   N    Santiago. 
Two-strry  frame  and  stucco  residence 
Owner— Frank  Tillotson.   3024  Cayuga. 
.\rchitect — Not  Given. 
Contractor — Al.    Langsley.    59   Cayuga. 


To    Be   Done    By    Day's   Work. 

RESIDENCE  CoFt,    ♦4,000 

SAN  FRANCISCO.  N  Judah  Street 
107  E  24th  Avenue. 

One  -  story  and  basement  frame  and 
stucco   residence. 

Owner  and  Builder — Standard  Build- 
ing Co..   1500  Judah  Street. 

.Architect— Not   Given. 


To   Be    Done    By    Day's   Work. 

RESIDENCES  Cost.   $4,000   each 

SAN  FR.\NCISCO.  Thirty-second  Av- 
enue South   Kirkham  Street. 

Five  one  -  story  and  basement  frame 
and  stucco  residences. 

Owner  and  Builder — Standard  Build- 
ing Co..   1500  Judah  Street. 

.Archif-t— Not   Given. 


Preparing   Sketches 

RESIDENCE  Cost.   $10,000 

CONTR.\  COST.\  COUNTY.  Calif. 
Two-story  frame  and  stucco  residence 
Owner— Withheld. 

Architect — W.    E.    Milwain.    1503    Oak- 
land Ave..  Oakland. 


To  Be   Done   By  Day's  Work. 

RESIDENCE  Cost.    $4,000 

RICHMOND.  Contra  Costa  Co.,  Cal. 
5901    Sacramento   Street 

one-storv  frame  and  stucco  re.sidence. 

Owner— George  Stocks.  .iSOl  Sacramen- 
to St.,   Richmond. 

Plans  by  Owner. 
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Sub-Contracts  Awarded. 

keside:s-ce  Cost.  $10,000 

SAX  FRANCISCO.  Alta  Street  near 
Montgomery  Street  (on  Telegraph 
Hill). 

T\vo-stor>'  frame  and  stucco  residence 
<S  rooms  and  3  baths)  composi- 
tion roof,  gas  hot  air  heating  sys- 
tem,  tfle  baths,  etc. 

Owner — Miss  Helen   W.   Forbes. 

Architect— W.  W.  Wurster.  260  Cali- 
fornia Street. 

Contractor— F.  G.  Appelbe.  2405  Ac- 
ton St.,  Berkeley. 

Lumber — Loop  Lumber  Co.,  Broadway 
and   Blanding  St.,   Alameda. 

Heating— Aladdin  Heating  Corp.,  5107 
liroadway,  Oakland. 

Plumbing  and  Tile  Work — S^ott  Co.. 
113    10th    St.,    Oakland. 


Contract   Awarded 

KKSIDENCE  Cost,    $5,000 

BIRLI.NGAME,    San    Mateo    Co..    Cal. 

Lot  12,    Willborough   Avenue. 
One  -   story  and  basement  frame  and 

stuco   residence. 
Owner — Martin    Jensen,     H07    DeSoto, 

Burlingame. 
.\rchileet — Not   Given. 
Contractor— Geo.  W.  Williams  Co.,  313 

I'rimrose    Road.    Burlingame. 


Contract   Awarded 

RESIDENCE  Cost,    $9,500 

BELVEDERE,    Marin   Co.,    Calif. 

Two  -  story  and  basement  frame  and 
stucco   resiTience. 

Owner— Mr.   Claude   Hooke.    Belvedere 

Plans  by  Bank  of  America  Inspector 
and   Federal  Housing  Admin. 

Contractor — Unit  Const.  Co.,  557  Mar- 
ket St..   San  Francisco 


To   Be    Done   By   Day's  Work. 

RESIDENCE  Cost,    $6,000 

SAN    MATEO,    San    Mateo   Co.,   Calif. 

2905  Hacienda. 
Two-story  frame  and  stucco  residence. 
Owner  &  Builder— Lengfeld   &   Olund. 

220   E  Third   Ave.,    San   Mateo. 
Architect — Not    Given.  t 


Plans  Being   Prepared 

RESIDENCE  Cost,    $6,000 

S.\.\  FRANCISCO.  NE  llth  and  Kirk- 
ham   Streets. 

One  -  story  and  basement  frame  and 
stucco  residence  (five  rooms)  tile 
roof,  gas  heating  system,  wood 
sash,    tile    bath,    hardwood   floors. 

Owner  and  Builder — M.  McDonough, 
148  Randall  Street 

Architect— C.  O.  Clausen,  746  4Cth  Av- 
enue. 


Low  Bidder 

RESIDENCE  Cont.    Price.    $4,900 

HAYWARD.    Alameda   Co.,   Calif. 

One  -  story  and  basement  frame  and 
sUicco  residence  (5  rooms)  shil-.e 
roof,  gas  hot  air  heating  syslem, 
hardwood   floors,   wood  sash.   etc.. 

Owner — Withheld. 

.Architect— Geo.  P.  Simonds.  102  Mn'n 
Street.    Hayward. 

Low  Biddtrr- H.  S.  Shain,  .'i4  Arletto 
.\venue.    Hayward. 


$25,000 


Contract  Awarded 

RESIDENCE 

GLENBROr'K,    Nevada. 

Two-story  wood   and   stone   residence. 

Owner — Dr.    Hans    LIsser,    Filzhngh 

Bldg..    San   Francisco. 
A^rchitect — John     Dinwlddie,     360    Pint 

St.,  San  Francisco. 
Contractor — Moore    and     Roberts,     oK 

Mission    St..    San   Francisco. 


Contract  To    Be   Awarded. 

RESIDENCE  Cost.    $8000 

MODEXTO.    Stanislaus    Co..    Calif. 

Two-story  frame  and  stucco  residence 

(7  rooms  and  2  baths)  composition 

roofing,  steel  sash,  hardwood  floor.s 

tile  baths,  etc. 


Owner— M.   Langstroth,   Modesto. 
-Architect- G.    N.    Hilburn,    1213    I    St., 

Modesto. 
Contractor— M.    O.    Ward.    Rt.    1,    Box 

541    Modesto. 


Plans    Being    Figured. 
ALTERATIONS  Cost,    $5000 

.\LAMEDA.    Alameda    Co.,    Cal. 
.^Iterations  and  additions  to  residence 
I  iwner — Not   Given. 
.\rchitect  —  Henry    H.    Meyers.    Kohl 
Bldg.,    San   Francisco. 
John     E.     Branagh,     116     Monticello 
Ave..   Piedmont,   is  figuring  the  plans. 


To   Be  Done  By  Day's  Work. 

RESIDENCE  Cost.    $4000 

SAN  FRANCISCO.  E  Thirtieth  Ave. 
100   S  Kirkham   Street. 

One-story  and  basement  frame  resi- 
dence. 

Owner  and  Builder — Henry  Doelger, 
Builder,   Inc..   320  Judah  St.,   S.   F. 

Architect — Not  Given. 

Contract  Awarded 

RESIDENCE  Cont.    Price,    $7,040 

REDWOOD  CITY,  San  Mateo  C;y,\nty. 

One  -  story  wood  residence  (6  rooms) 
shake  roof,  wood  sash,  gas  heat- 
ing system,  hardwood  floors,  tile 
baths,    etc. 

Owner — Ed.    O'Brien. 

Architect  —  Mario  Corbett,  Benjamin 
Franklin   Hotel,    San    Mateo. 

Contracto:— Emil  Steinegger,  1312  Jef- 
ferfson  Ave  ,   Redwood  Citv. 
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CONTRACT   AWARDED 

LONG  BEACH,  Cal.— Pacific  Really 
<fe  Bldg.  Co..  433  E  Broadway,  Long 
Beach,  awarded  contract  by  the  Lon^ 
Beach  board  of  education  at  $77,361. 
using  salvaged  materials,  for  the  con- 
struction of  the  Fremont  elementary 
school.  ": 


Funds  Asked 

COMPLETE    SCHOOL  Cost,    $— 

CARMEL,    Monterey    Co.,    Calif.     San 
Carlos  and  Ninth  Streets. 

Complete    two    classrooms    and    paint 
exterior   of   building. 

Owner — Sunset   School. 

Architect— C.  Jerry  Ryland.  P.  O.   Box 
790.     Monterey,    and     Salinas     Na- 
tional  Bank  Bldg.,   Salinas. 
Application  has  been   filed   with    the 

PWA  for  aid  in  financing. 


Award    Recommended 
SCHOOL  Cost,    $36,975 

ALBANY,  Alameda  Co.,  Calif. 
Two-story    reinforced    concrete    school 

bldg.    (9    classrooms,    study    room. 

art  room  and  library)  composition 

roof,  steam  heating  system,  etc. 
Owner— Albany  High  School  District. 
Architect  —  Dragon  &  Schmidts,  2068 

Allston    Way,    Berkeley. 
Low  Bidder  —  C.    M.   Norgrove,    2220 

Roosevelt    St.,    Berkeley. 
The    district    has    recommended    to 
the    PWA    that    contract    be    awarded 
the    low    bidder.    C.    M.    Norgrove,    at 
$36,975. 


Contract  Awarded 

RESIDENCE  Cost,    $3,435 

SALINAS,    Monterey   Co.,    Calif. 

Residence   (six  rooms). 

Owner— M.  O.  Bailey.  11  Acacia  St., 
Salinas. 

Architect— Hugh  Comstock,  Sixth  and 
Torres  Streets,  Carmel. 

Contractor— Albert  Staton,  234  Cong- 
ress Ave.,    Pacific  Grove.  14 

FIRE    LOSS 

f'EDARVILLE.  Modoc  Co..  Calif- - 
Fire  destroyed  the  high  .school  build- 
ing and  gymnasium  at  Cedarville  Sept. 
27.  Loss  is  estimated  at  between  $50  - 
000  and   $60,000. 


CONSTRUCTION  TO  START 
SHORTLY. 
SANTA  BARBARA  COUNTY,  Cal 
— Wigg  Const.  Co..  11,700  School  St., 
Lynwood,  will  start  work  at  once  on 
the  construction  of  school  buildings 
at  Santa  Ynez,  for  the  Santa  Yuez 
Valley  Union  High  School  District,  a 
PWA  project.  The  buildings  will  be 
wood  frame  structures  with  stucco  ex- 
teriors, tile  roofing,  concrete  and  wood 
floors,  heating  plant,  etc.  The  con- 
tract price  is  $91,870.  E.  Keith  Lock- 
ard,  117  E.  De  la  Guerra,  Santa  Bar- 
bara,   architect. 


BONOS   VOTED 

Cf.'.XCORD,  Contra  Costa  Co.,  Cal. 
—Clayton  Valley  School  District  vot- 
ed bonds  in  the  amount  of  $9,000  Sept 
27  to  finance  construction  of  a  new 
.■school  building  in  Concord. 

Preliminary  plans  prepared  by  Ar. 
chitect  E.  W.  Cannon,  81  Echo  St.. 
Oakland. 


BOND    ELECTION 

LAFAYETTE,  Contra  Cos'.a  "jo.. 
Calif.— Lafayette  School  District  will 
vote  October  18  on  a  proposal  to  is- 
issue  bonds  in  the  amount  of  $27,000 
to  finance  construction  of  a  new  school 
in   Lafayette. 

Trustees  of  the  .school  district  are 
as  follows:  M.  H.  Stanley,  Bertha 
Huntsman.    Daisy    Hetherington. 


BONDS  VOTED 

PLEASANTON.  Alameda  Co.,  Cal. 
— Amador  Joint  Union  High  School 
District  voted  bonds  in  the  amount 
of  $35,000  Sept.  28  to  finance  eonstruc- 
tion  of  a  new  auditorium  in  Pleasan- 
ton.  • 


Preparing    Preliminary    Plans 
SCHOOL  Cost,    $9,000 

FAIR   OAKS.    Sacramento   Co.,   Calif. 
One-story  frame  school  (4  classrooms) 
Owner — Orangevale   School   District. 
.'Architect- Chas.    P.    Dean,    California 
State  Life   Bldg..   Sacramento. 
A  bond  election  will  be  held  in  the 
near  future 

Grant    Approved 

.SCHOOL  Cost.    $25,000 

C>RICK.    Humboldt   Co..    Calif. 

One-stor>'  school  building  (two  class- 
rooms, typing  dept.,  chemistry 
laboratory,    lunch   room,    kitchen). 

Owner— Orick  Elementary  School  Dist. 

Architect — Frank    T.    Georgeson,    Eu- 
reka. 
PWA    approved    grant    of    $13,770    to 

the  Orick  School  District. 


Preliminary    Plans  Completed 
REP.\IR   SCHOOL  Cost,    $28,000 

DAVIS.   Yolo  Co..   Calif. 
Owner — Davis   School  District. 
.Architect — Starks    &    Flanders,    Forum 
Bldg.,    Sacramento. 
Application  filed   with   the  PWA  for 
a  grant  to  assist  in  financing  the  work. 


Preliminary    Plans    Completed. 

HIGH  SCHOOL  Cost,  $75,000 

CAMPBELL.    Santa    Clara    Co..    Calif. 

Campbell   Avenue. 
One   -   story   reinforced    concrete   high 

school    (12  classrooms). 
Owner — Campbell  High  School  District 

(Mrs.   Louis   Shelley,   clerk). 
-Architect — W."  H.    Weeks,    525    Market 

St.,   San  Francifico. 


Plans    Being   Completed 

nrPROVE   SCHOOL  cost,    { 

CROCKETT.    Contra    Costa    Co.,    Cal. 
Structural    changes    to    west    wing    of 

grammar   school. 
Owner   —  Carquinez   Grammar   School 

District. 
Structural    Engineer — Dewell    &    Earl. 

55    New    Montgomery    Street,    San 

Francisco. 
Architect  —  Henry  H.   Gutterson,   526 

Powell   St.,   San  Francisco. 
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Revised    Plans    Being    Completed 
ADDITION  Co.sl.    $IS.(Mlii 

SACIiAMKNTO    COUNTY,    ("ill.       Twd 

miles   eiiHt   of   Sacrainenti). 
One  -  story   friinic   and   stucco  addition 

to  oleinentary  school  (2  olassrouni.-i 

and  assembly  hall). 
I  iwner  —  Arden  Elementary  School 

Ijlstrlct. 
Architect— Ohas.    F.    Dean,    Cnlifornia 

State   IJfe    Hide.,    Sacramento. 
New   bids    will    be   asked    In    about    2 
weeks. 

On  previous  bid  opening  lowest  bid 
was  submitted  by  Lawrence  Const. 
Co.,    Sacramento,    at    .$26,350. 


GRANT   APPROVED 

lUODI.ANDS.  San  Bernardino  Co.. 
Cal.  —  I'resi^lent  Roosevelt  has  opprov- 
ed  a  I'WA  srant  of  $4.S,0IIO  to  the 
Rcdiands  High  School  Oislrict  #nr  a 
new  pymnnsium  to  be  built  on  the 
high  school  site  in  Rcdiands.  The 
district  will  put  $48,711  of  surplus 
funds  into  the  project,  total  co«t  of 
which  is  estimated  at  .$l)(i.711.  Fol- 
lowing approval  of  the  plans  by  the 
state  board  of  architecture,  bids  will 
he  advertised.  The  building  will  be  a 
reinforced  concrete  anti  structural 
steel  structure,  containing  a  ba.'iket- 
ball  floor,  dressing  rooms,  showers, 
offices,  storage  space,  etc.  G.  Stan- 
ley Wilson.  Mission  Inn  Rivereide.  is 
the  architect. 


Plans    Being    Completed. 

HIGH    SCHOOL  Cost,    $125,000 

ARBUCKLE,    Colusa  Co..    Cal. 

c  me-story  reinforced  concrete  high 
school  (10  classrooms,  auditorium 
to  seat  750,  gymnasium  shop) ;  flat 
composition  roofing,  steam  heat- 
ing system,  maple  floors,  wood  and 
steel  sash,  etc.) 

Owner  —  Pierce  Union  High  School 
District. 

Architect   —   W.    E.    Coffman,    Forum 
Bldg..   Sacramento. 
Bids   will   be   asked   in   about   thirty 

days. 


Preparing    Plans. 

SCHOOL  Cost,    $28,000 

DEL    PASO,    Sacramento    Co.,    Cal. 
One-story  concrete  school. 
Owner — Del   Paso   School   District. 
Architect   —   W.    E.    Coffman,    Forum 
Bidg.,    Sacramento. 


Preparing    Preliminary   Plans. 

SCHOOL  Cost,   $25,454 

NAPA,   Napa  Co.,   Cal. 

One-story  reinforced  concrete  elemen- 
tary school  building  (2  classrooms 
and  auditorium  to  seat  200)  steam 
heating   system,    etc. 

Owner — Mt.  George  Union  Elementary 
School   District. 

Architect   —    W.    E.    Coffman,    Forum 
Bldg.,   Sacramento. 
PWA    has    allotted    loan    and    grant 

of    $25,454. 


LOW    BIDDER 

VENICE.  Los  Angeles  Co.,  Cal.— 
Harry  F.  Miller,  1908  W.  75th  St.,  Los 
Angeles,  at  $87,211  submitted  low  bid 
to  tht  Los  Angeles  Board  of  Educa- 
tion. September  27,  for  construction 
of  two  new  shop  buildings  (58x180  and 
50x128)    at   the   Venice   High   School. 

Plans  prepared  by  Architects  John 
C.  Austin  and  Frederic  M.  Ashley,  608 
Chamber  of  Commerce  Bldg.,   L.   A, 


BONDS    VOTED 

SEBASTOPOL,  Sonoma  Co..  Calif.— 
Sebasotpol  Elementary  School  Distrl<  i 
voted  bonds  in  the  amount  of  $42.(iOii 
October  1  to  finance  construction  of  a 
one-story  frame  and  stucco  grammar 
scliodl    to    cont.nin    eleven    classrooms. 

Plans  being  prepared  by  Architect.s 
Herbert  &  Caulkins,  Rosenberg  Bldg.. 
.•^anta   Rosa.  • 


Completing    Plans. 

SCHOOL  Cost,    $10,000 

A  I  •KHUN,    Placer  Co.,    Cnl. 

One-Htory  frame  grammar  school  ad- 
dition (six  classrooms)  rustic  ex- 
terior. 

Owner  —  A  u  b  u  r  n  Union  Grammar 
School    District. 

Ar<:bltect    —    W.    10.    Coffman,    Forum 
Bldg.,  Sacramento. 
Bids  will  be  asked  shortly. 


LOW    BIDDER 

Lo.N'C  HIOACII,  Los  Angeles  Co., 
Cal. — Andy  Sordal,  722  Magnolia  Ave., 
Long  Beach,  at  $89,252  (using  salvag- 
ed materials)  submitted  low  bid  to 
the  Long  Beach  Board  of  Education, 
Sept.  27,  for  construction  of  science 
and  shop  building  at  the  Washington 
Junior   High    School. 

J.  K.  Thomas,  Cooper  Arms  Apts., 
Long  Beach,  at  $98,126  submitted  low 
bid   using  new  materials. 

Plans  prepared  by  Architect  W. 
Horace  Austin,  532  Chestnut  Ave.. 
Long  Beach.  . 


CONTRACT   AWARDED 

KKK.V  COT'NTY,  Cil.— Henry  Eiss- 
ier,  Bakersfield,  at  $9,000  awarderl  the 
contract  by  Mountain  View  School 
District  for  additions  to  the  Moim- 
tain  View  School.  Plans  prepared  by 
Architect  Chas.  H.  BIggar,  Haber- 
telde   Bldg.,   Bakersfield. 

Complete  bids  follow; 

Henry  Eissler  _ _ $9,000 

Williams    &    Greenough 9,225 

Opperman    &    Kampe 9,250 

All   of   Bakersfield.  • 


Sub-Contracts    Awarded. 

RECONSTRUCT    SCHOOL 

Contract   Price,   $106,400 

OAKLAND,  Alameda  Co.,  Calif.  1926 
Nineteenth  Avenue. 

Reconstruction  and  rehabilitation  of 
Roosevelt  School. 

Owner — Oakland  Board  of  Education. 

Architect— W.  G  .Corlett,  Bank  of 
America  Bldg..  Oakland,  and  Oak- 
land  Board  of  Education. 

Contractor— K.  E.  Parker  Co..  135  So. 
Park,   San  Francisco. 

Plumbing-J.  E.  O'Mara,  2720  McAl- 
lister St.,   San  Francisco. 

Blackboards- J.  W.  Fricke  Co.,  4  2  0 
Market    St.,    San    Francisco. 

Structural  Steel— Schrader  Iron  W'ks. 
1247    Harrison    St..    San    Francisco. 

Electric  —  Spencer  Electric  Co.,  Mo- 
nadnock   Bldg.,    San   Francisco. 

Painting— Jos.  J.  Burdon,  587  Athol 
St..   Oakland. 


BONDS    DEFEATED 

SAN  MATEO.  San  Mateo  Co.,  Cal. 
— San  Mateo  Elementary  .School  Dis- 
trict defeated  bonds  in  the  amount  of 
$45,000  October  1.  Proceeds  were  to 
have  financed  construction  of  a  one- 
story  grammar  school  building  in  San 
Mateo. 

Preliminary  plans  prepared  by  Ar- 
chitect W.  H.  Toepke  .  126  Post  St.. 
San   Francisco. 

BIDS  OPENED 

SAN  FRANCISCO- Bureau  of  Bldg. 
Repair  at  $3,912.80  submitted  low  bid 
to  the  Department  of  Public  Work.a 
for  alterations  to  Room  405.  Galilei> 
High  School.  Work  involves  altera- 
tions to  fume  cabinets,  chemistry  ta- 
tables.  etc.  Only  other  bid  was  sub- 
mitted by  H.   L.   Petersen  at   $4,256. 

Bids   held    under  advisement.         ♦ 

16— BANKS.  STORES  AND 

omcES 

Bids   In — Under  Advisement. 
ALTERATIONS  Cost.    $4000 

SAN  FRANCISCO.     No.   2220  Clement 
Street. 


Alleratlond   to   two-nlory   flat  building 

for  iitor*. 
Owner- Withheld. 

Architect  —  E.    A.     Neumnrkel.       26)t8 
Greenwich   Kt.,   Han   Frnncliico. 

Plans   Being   Prepared 

Af.TEKATiONS  Cost.     »lZ,Oo<l 

SALI.N'AS,  .Monterey  Co.,  Calif.  301 
Main  Street. 

Add  sixth  floor,  provide  areaa  and 
equipment  for  doctors  and  den- 
tists. 

Owner— Salinas  National  Bank,  301 
Main  St„  Sallnaa. 

Architect- C.  Jerry  Ryland.  P.  O.  Box 
790,  Monterey,  and  Salinas  Na- 
tional   Bank   Bldg.,    Salinas. 


Sub-Bldt  Wanted. 

ALTEKATfONS  Cost,   $14,000 

lUCHMOND,    Contra  Costa  Co.,   Calif. 

912-915  Macdonald  Avenue. 
Alteratlcjns   and    one-story    and    base- 
ment  addition   (42  ft.)   to  building 
(stores  on  ground  floor)  new  front. 
etc. 
Owner — L.   H.   Westering,   Reno,  Nev., 

and   Los  Angeles. 
Plans  by  Engineering  Dept.  of  Lessee- 
Lessee  —  J.   C.    Penny  Co.,   Inc.,   1106 

Washington   &t.,   Oakland. 
Contractor  —   Henry   Brown,    1387   E- 
32nd   St.,  Oakland. 
Mr.    Brown    is    taking    sub-bids    on 
all  portions   of   the  work. 


Sub-Contracts    Awarded. 

STORES  Cost,   $9000 

OAKLAND,    Alameda   Co.,    Cal.      No. 

3312   Lakeshore  Avenue. 
One-story   brick   store   building. 
Owner — L.  B.  Cummings,  Haddon  Rd. 

Oakland. 
Architect — Not  Given. 
Contractor— F.   A.   Muller,   1416  Jeffer- 
son St..   Oakland. 
Plumbing  —  H.     B.     Carmichael,    1809 

Third    Avenue. 
Electric    Wiring— Spott    Electric    Co., 

569   19th   Street. 
Concrete — Nat    Lena,    1174    19th    St. 
Steel    Sash— East   Bay   Glass   Co.,    621 

Sixth   Street   . 
Reinforcing   Steel — Herrick  Iron  Wks., 

ISth  and  Campbell  Sts. 
Structural   Steel— Herrick  Iron  Works, 

ISth  and  Campbell  Sts. 
Glass— W.  P.   Fuller  &  Co.,  269  Tenth 

Street. 
Lumber — Hogan  Lumber  Co.,  2nd  and 

Alice  Streets. 
Grading — Ariss-Knapp     Co.,     961     41st 


Str 


Foundation — Nat   Lena,    1174    19th    St. 
Millwork — Lannom    Bros.,    Fifth    and 

Magnolia    Sts. 
Brick    and    Stone    Work  —  Hallert    & 
Kneale. 
All  bidders  of  Oakland  unless  other- 
wise noted. 


Plans  Being  Figured — Bids  Close  Oc- 
tober 2nd. 

RE- ROOF  Cost.   $- 

V.A.LLEJO,  Solano  County,  Calif.  242 
Georgia   Street. 

Construct  new  roof  on  the  Vallejo 
Commercial  Branch  of  the  Bank 
of  America. 

Owner — Capital  Co.,  625  Market  St., 
San   Francisco. 

Plans  b.v  Construction  Dept.  of  Owner. 


Contract  Awarded 

OFFICES  Cost,    $4,000 

S.AN  FR.\NCISCO.     N\V  19th  and  Illi- 
nois Streets. 
Class  C  offices. 

Owner— Hancock   Oil   Co.,    %    contrac- 
tor. 
.\rcbitect — Not  Given. 
Contractor  —  John    W.    Huggard,    10«0 
■  Bryant  Street. 
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Contract    Awarded. 

ALTER    BLDG.  Cont.    Price,    J6938 

HEALDSBURG.  Sonoma  Co..  Cal.  NW 
East  and  Matheson   Streets. 

.\Uerations  to  present  building  (one- 
story  wood  frame  structure, 
stucco    exterior,     etc.) 

Owner  —  Pacific  Telephone  and  Tele- 
graph  Company. 

Plans  by  Engineering  Dept.  of  Owner 
(J.    B.    Leed.    Building   Engineer). 

Contractor  —  John  Hachman.  P.  O. 
Box  206,   Stockton. 


To   Be  Done  By  Day's  Work. 

STORE  Cost,   $1,350 

BERKELEY.  Alameda  Co.,  Calif.  2917 

Telegraph    Ave. 
One-story   store  building. 
Owner    and    Builder — Joe    Rinella,    531 

58th  St.,   Oakland. 
.\rchit6ct — Not  Given. 

CONTRACT    AWARDED 

SAX  FRANCISCO.— O  t  i  s  Elevator 
Co.,  1  Beach  St..  at  approximately 
$17,000  awarded  contract  by  Capital 
Company,  625  Market  Street  for  mod- 
ernization work  on  4  pa.ssenger  ele- 
vators at  the  Humboldt  Bank  Bldg., 
785  Market  Street.  Work  involves  in- 
stallation of  62  hoistway  doors  with 
hangers  and  interlocks,   etc. 


Plans   Being    Prepared 

BANK  Cost.   $20,000 

DALY   CITY.    San  Mateo  Co.,   Calif. 

One    -    story   and   basement   reinforced 
concrete  bank  building. 

Owner— Capitol    Co.,    625    Market    St.. 
San   Francisco. 

Plans  by  Architectural  Dept.  of  Owner 

Engineer — L.    H.    Nishkian.    525    Mar- 
ket   St.,    San  Franciijco. 
Plans   will   be    completed    in    two   or 

three  weeks. 


Preparing    Plans 

ALTER.^TK'NS  Cost.   $12,000 

SAN    FRANCISCO.     Mission    District. 

Alterations  and  additions  to  interior 
and  entrance  of  bldg.  (oak  plank 
flooring,  stucco  walls  and  Tiffany 
text,  air  conditioning  system,  two 
consultation  rooms  finished  in 
Philippine  mahogany,  lighting  .sy.s- 
tem,  beam  ceiling,  orn.  iron,  lead- 
ed glass  in  all  windows,  rebuilt 
stairs,  orn.  tile  risers,  orn.  iron 
rail,  tile  wlnscot,  new  colored 
plumbing  fixtures). 

r)wner — Withheld. 

Architect— Oscar  R.  Thayer,  1120  Un- 
ion Street. 


Plans  Being  Figured — Bids  Close  Oc- 
tober 7. 

COMMUNITY   CENTER      Co.st.    $7,500 

FRESNO.   Fresno   Co.,    Calif. 

One-.etory  frame  and  stucco  commu- 
nity center  building  (tile  roof,  gas 
heating  system,  etc.) 

Owner — Chinese   Asfiociation. 

Architect— Chas.  Butner,  51  Maple  St. 
Salinas. 


Sub-Contracts  Awarded 

ALTERATIONS  Cost.   $7,000 

SAN   FRANCISCO.     134    Maiden   Lane. 

Alterations  to  building  (Gerard's  Res- 
taurant). 

Owner— Mrs.  McRacken  and  Mrs.  C- 
Nell. 

Architect— Robert    Stanton,    Carmel. 

Contractor — Mullen  Manufacturing  Co. 
60    Rausch    Street. 

Painting — C    E.   Gordon.   666    Mission. 

Plumbing— J.  J.   Irwin,    1049  Oak   St. 

Electric— Twin  Peaks  Electric  Co., 
U21    Mission   Street. 

Contract   Awarded 

ALTERATIO.VS  Cost,    $ 

SAN  FHANCISCf)  140  New  Mont- 
gomery Street. 

Add  new  shower  room. 

Owner  —  Pacific  Telephone  and  Tele- 
graph  Co.,    140   ICw   Montgomery. 


Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Lindgren    and    Swinerton, 
225   Bush  Street.  • 


Contract   Awarded 

ALTERATIONS  Cost,    $25,000 

(WKLAND,    Alame;ia    Co.,    Calif.     1116 

Washington    Street. 
Alterations   to  store   building. 
Owner — J.    C.    Penney   Co.,   New    York. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Henry    Brown,    1387    F.ast 

S2nd    St..    Oakland. 


Plans  Completed 

M.XRKET  Cost,    $12,0u0 

SAN   FRANCISCO.     SW   Irving  Street 

and   22nd  Avenue. 
One-fitory  frame  market. 
Owner— G.  Casey,   110  Sutter  .Street. 
.Architect— Not   Given. 


Preparing    Preliminary    Plans 
OFFICE    BLDG.  Cost,    $1,200,000 

SACRAMENTO,    Sacramento  Co..  Cal. 
Two    4-story    reinforced    concrete    of- 
fice buildings   (steam  heating  sys- 
tem, air  conditioning  system,  etc.) 
buildings   will   house   public   works 
offices,    motor   vehicle  dept.,   high- 
way patrol  offices,  etc. 
Owner — State    of   California. 
Architect — Geo.     B.     McDougall.     State 
.i^rchitect.    Public  Works   Building, 
Sacramento. 


Contract  Awarded 

ALTERATIONS  Cost.   $1,500 

PALO  ALTO.    Santa  Clara   Co..   Calif. 
Alterations    to   store   building. 
Owner — O.    A.    Williams. 
Architect — Not  Given. 
Contr^tor — Frank  L.  Hoyt,  495  South 
13th  St.,   San  Jose, 


Bid    Opening    Date    Postponed    Until 

October   15,   2   P.    M. 
STORE   &    OFFICES  Cost.    $6,000 

PLACERVILLE,    Eldorado  Co.,  Calif. 
Two-.story  brick   store  and  office  bldg. 

(54x50   -  feet)   composition  roofing. 

Oregon    pine    floors,    steel   sash. 
Owner — Dillinger's   Furniture   Co. 
Architect — Jens   C.    Petersen,    SIX    26Ki 

Street,    Sacramento. 
Bids   will    he    taken    from    a    selected 
list   of  contractors. 


Contract  Awarded 

DANCE  H.JiLL  Cost.    $10,000 

ALVISO,    Santa   Clara  Co.,   Calif. 

One-story    corrugated    iron    dance    hal' 
(wood   trusses,    etc.:   60x60-ft.) 

Owner — Tom    Nom  and    Yip   Lok. 

Architect — H.   C.   Baumann.   251    Kear- 
ny  St..    San    Francisco. 

Contractor — H.   E.  Rahlnian.   251  Kear 
ny  St.,   San   Francisco. 
Ff»undation  has  been  poured 


Contract  Awarded 

ALTER.\TIONS  Cost,    $2,000 

BURLINGAME.    San    Mateo    Co.,    C.i!. 

Alterations   to    store    building. 

Owner — Carlos  Greeley,  410  Occidental, 

Burlingame. 
Architect— Not   Given. 
Contractor — A.    F.    Mattock.    16    Ninth 

Ave.,  San  Mateo. 


Contract  Awarded 

ADDITION  Cost.    $14,OfiO 

RICHMOND,   Contra  Costa   Co.,   Cali' 

916   Macdonald   Avenue. 
Two-story  brick  addition  to  store  bld^. 

(50x45-ft.) 
Owner — J.    C.    Penney  Co.,   New   York 

City. 
Plans  by  Engineering  Dept.   of  Owner 
Contractor — Henry    Brown,     1387    East 

22nd   St.,   Oakland. 
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THEATRES 


Sub-Contracts    Awarded. 
ALTERATIONS  Cost.   $30,000 

VALLEJO.    Solano    Co..    Calif. 


Alterations  and  additions  to  Strand 
Theatre  (to  seat  700;  work  involves 
painting,  decorating,  remsdeling 
of  exterior  and  interior). 

Owner — Fox  West  Coast  Theatres,  988 
Market   St.,   San  Francisco. 

Architect — A.  A.  Cantin,  557  Market 
St.,    San    Francisco. 

Engineer — F.  W.  Kellberg,  320  Mar- 
ket  St.,    San  Francisco. 

Contractor  —  Alfred  J.  Hopper,  1769 
Pleasant   Valley  Road,   Piedmont. 

Electric  Wiring  —  Matson-Seabrooke 
Co.,    4115    Broadway,    Oakland. 

Heating  and  Furnace — Aladdin  Heat- 
ing  Co.,    5107    Broadway,    Oakland 

Brick  and  Stone  Work  —  Alfred  J. 
Hopper,  1769  Pleasant  Valley  Rd., 
Piedmont. 

Lumber — Vallejo  Lumber  Co.,  Mont- 
erey  and   Maryland    Sts.,    Vallejo. 

Hardware   —    Markus    Hardware    Co., 

7th  and  Washington  S'ts.,  Oakland. 

S'ub-hids    are    being    taken    on    sheet 

metal,  tile  work,  glass,  painting,  lath- 
ing  and    plastering. 


Plans   Being   Refigured 

REMODEL    THEATRE       Cost,    $75,000 
SAN    FRANCISCO.     1329    Fillmore    St. 
Remodel   and   refurnish    theatre   build- 
ing   (work   involves   remodeling   foy- 
ers,    vestibule,     mezzanine     floor, 
complete  re  -  decorating,   plumbing 
ventilating    fans,    electric   fixtures, 
new  seats,   etc.) 
Owner — Mission-Fillmore  Theatre  Co., 

(New  Fillmore  Theatre). 
.Architect — A.    A.   Cantin,   557   Market. 
New  bids  are  being  taken  from  ihe 
following: 

Cahill   Bros.,    206   Sansome   St.,    San 
Francisco 

Alfred  J.  Hopper,  1769  Pleasant  Val- 
ley Road,   Piedmont. 

James    L.    McLaughlin,    251    Kearny 
St.,    San    Francisco. 


Contract  Awarded 

THEATRE  Cost,  $ 

VISALIA,    Tulare  Co.,   Calif. 

Two-story  theatre  bldg.   (to  seat  500). 

Owner— T.  &  D.  Theatre  Co.,  25  Tay- 
lor St.,  San  Francisco  (M.  Naifv, 
President). 

.\rchitect — Not   Given. 

Contractor— Salih  Eros..  25  Taylor  St.. 
San  Francisco. 


Electrical    Contract    Awarded 

THEATRE  Cost,    $50,000 

CARMEL,  Monterey  Co.,  Cal..  Ocean 
and   Mission  Streets   (75x150   ft.) 

One-story  Class  C  theatre  (to  seat  850) 
reinforced  concrete  walls,  compo- 
sition and  tile  roofing.  Summer- 
bell   trusses,   etc. 

Owner — Monterey  Theatres  Co.  (E.  H. 
Emmick  in  charge)  25  Taylor  St.. 
San   Francisco. 

Architect— A.  A.  Cantin,  557  Market 
St.,   San  Francisco. 

Engineer — F.  W  Kellberg,  320  Market 
St.,    San   Francisco. 

Contractor— Salih  Bros.,  25  Taylor  St.. 
San  Francisco. 

Electric — Matson-Seabrooke    Co..     4115 
Broadway.    Oakland. 
Other  awards  reported   Sept.   24. 

18— WHARVES    &    DOCKS 

BIDS    OPENED 

SAN  DIEGO.  Cal.— K.  E.  Campbell. 
108  W.  6th  St..  Los  Angeles,  at  $13,- 
770,  submitted  low  bid  to  the  Public 
Works  Officer,  11th  Naval  District, 
San  Diego,  Sept.  24.  for  repairs  to 
concrete  wharf  and  bulkhead  at  the 
Naval  Operating  Base  (Air  Station, 
San  Diego.)  Specification  No.  8078. 
The  work  includes  repairs  to  the  ex- 
isting concrete  superstructure  of  con- 
crete wharf  and  exposed  faces  of  the 
existing  concrete  bulkhead.  The 
items    were: 
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(1)  AH  work  complete  incl.  gunltc  In 
aipa  (a)  704  sq.  ft.:  area  (h)  2nno 
sq.   ft.:   area   (c)  4000  sq.  ft.; 

(2)  Add  or  deduct  per  sq.  ft.  area 
(a): 

(3)  Add  or  deduct  per  sq.  ft.  area 
(b); 

(4)  Add  or  deduct  per  sq.  ft.  area 
(r). 

The    lilds    were: 
U.   E.  Campbell— (1)   $13,770.    (2)    $2.50. 

(31    $2.40.    (4)    $.65. 
Clm.s.    P.   Gates  and  Jas.   W.   Huntley 

(1)  $1.S,760,    (2)   $4. SO.   (3)   $2.30.    (4) 
$1.50. 

falif.  Gunlte  Co.— (1)  $19,015.  (2)  $4.95 

(3)    $2.20.    (4)    il.f>5. 
Geo.    Hess— (1)    $19,360.    (2)    $4.50.    (3) 

$4.50.    (4)    $.30. 
L.    A.    Cement    Gun    Co.— (1)    $22,398, 

(2)  $S.34,    (3)    $3.08,    (4)    $1.79. 

19— MISC.  CONSTRUCTION 

Working    Drawings   Beitig   Completed. 

MORTUARY  Cost,    $ 

MODKSTO,  Stanislaus  Co.,  Cal.  Six- 
teenth and   I   Streets. 

Two-story  and  basement  wood  frann', 
concrete  and  tile  mortuary  (.si.\- 
teen  rooms). 

Owner — Carl    Shannon,    Modesto. 

Architect — Russell  Guerne  De  Lappc. 
5^05    Keith    St..    Berkeley. 


Contracts    Awarded. 

.MACSOLEUM  Cost,     $110,000 

SAX    PABLO,    Contra   Costa   Co.,    Cal. 

1;'  inforced  concrete  mausoleum  (63S 
crypts)  marbel  and  bronze  in- 
terior. 

Owner — Roman  Catholic  Archbishop 
of  San  Fi-ancisco,  1100  Franklin 
St.,    San   Francisco. 

Architect — H.  A.  Minton.  525  Market 
St.,    San    Francisco. 

Engineer — L.  H.  Nishkian,  525  Market 
St..    San   Francisco. 

Contractor — D.  Paganini,  519  Califor- 
nia St..   San   Francisco. 

Marble  —  Joseph  Musto  Sons-Keenan 
Co..   535   Xorth   Point   St..   S.   P. 


CONTRACT    AWARDED 

LOS  AXGELES.  Cal.— Contracts  for 
constructing  the  Boulder  Dam-Colora- 
do River  Aqueduct  pumping  plants 
transmission  line.  237  miles  in  length. 
i>t  2:!n-kv.  capacity,  were  awarded  by 
the  Metropolitan  Water  District  board 
of  directors  Sept.  27.  The  lotal  cc.-t 
of  the  line  of  copper  conductor,  in- 
cluding overhead,  was  announced  as 
$2,266,204.46.  The  contracts  awarded 
were: 

FRITZ  ZIEB.4RTH,  Security  Bldg., 
Long  Beach,  at  $407,246.71  for  con- 
structing the  237  miles  of  steel  tower 
transmission  line.  Spec.  No.  104,  Sch. 
2.  using  steel  reinforced  aluminum 
conductors,  the  district  furnishing  the 
steel  for  the  towers. 

PACIFIC  COAST  STEEL  CORP.. 
Slauson  Ave.,  and  Downey  Road,  Lo.'; 
Angeles,  at  $402,300.36  for  furnishing 
steel  towers.  Sched.  2.  Spec.  No.  10.'., 
using  steel  reinforced  aluminum  wire. 

ALUMINUM  CO.  OP  AMERICA. 
1205  Western  Pacific  Bldg..  Los  An 
geles,  at  $614,316.98  for  furnishing 
steel  reinforced  aluminum  conductor 
for  227  miles  of  line  with  suspension 
ayl   strain  clamps,   etc.-   Schedule  No 

2,  Spec.  No.   126. 

ANACONDA  WIRE  &  CABLE  CO  . 
385  E  2nd  St.,  Los  Angeles,  at  $37,- 
X41.32  for  furnishing  copper  conduc- 
tor, 166.000  l.f.  for  ten  miles  of  line 
across  Dandy  Drv  L.->ke,  Nev. :   Sched 

3,  Spec.  No.   103. 


BIDS    OPENED 

PALO  ALTO.  Santa  Clara  Co..  CtI 
— H.  P.  Hansen.  Palo  Alto,  at  $S20,no 
submitted  low  bid  to  Palo  Alto  City 
Council  for  extending  the  steam  heat-- 
ing  system   and   installing  unit   venti- 


lator In  Chlldren'H  Room  of  the  puli- 
lii  library.  Only  other  bid  wan  sub- 
nillled  by  Knlttle  ItroB,,  San  Krnii- 
clsco,  at   $884.  • 

Planned 

S\\  I.MMI.N'C    POOL  Cost,    $40,000 

ORI-AND,    Glenn    Co..    Calif.     Spence 

Park. 
Municipal  swimming   pool. 
Owner— City  of  Orland- 
Architect— Ma«ten    &    Hurd.    t:.?,    I'o-i 

St..    San    Francisco. 


Plans    Awaiting    PWA    Approval 

NATATORIUM  Cost.    $75,000 

HAYWARD.  Alameda  Co..  Cal.  Hay- 
ward   Memorial   Park. 

Reinforced  concrete  natatorium  (60  ft 
wide.  33'/-)  meters  Ions:  children'* 
pool.   60x60  ft.)    tile  .icum  gutter. 

Owner— City   of   Hayward. 

Architect— Jas.  Narbctt.  474  3l3t  St. 
Richmond,  and  Geo.  P.  Simonds. 
192   Main   St..   Hayward. 

Structural  Engineer  —  Walter  Huber. 
Crocker  First  National  Bank  Bldg. 
San  Francisco. 

Mechanical  Engineer — Leland^&  Ha- 
ley.  58   Sutter  St.,   San   Francisco. 


Planned 

WHARF.    ETC.  Cost.    $80,000 

ALAMED.V,   Alameda  Co.,  Calif.    Foot 
of   Willow   Street    (11-acre   site). 

Timber  wharf,  steel  buildings  for  veg- 
etable oil  pressing,   etc. 

Owner— Santa   Cruz   Oil   Co.,   311   Cali- 
fornia   St.,    San   Francisco. 

Engineer — H.    A.    Nibecker.    311    Cali- 
fornia St..  San  Francisco. 
Project    subject    to    the    approval    nt 

the    War    Department. 

20~MISC.  SUPPLIES  AND~ 
MATERIALS 


BIDS   OPENED 

OAKLAND.  Cal.— Identical  bids  at 
$2220  for  Item  (1)  and  $4,440  for  Item 
(2)  plus  switching  charge  of  $22.63 
submitted  to  Eastbay  Municipal  Util- 
ities District  for  furnishng  (1)  150.- 
000  sq.  ft.  galvaniztd  welded  steel 
wire   fabric  and    (2)    300.000   sq.   ft.   do. 

Following   submitted   bids: 

Maxwell  Hardware  Co..  California 
Wire  Cloth  Co..  Pacific  Coast  Fence 
Co..  Beattie  Steel  &  Supply  Co.,  Gunn 
Carle  &  Co.,  Wickwire-Spencer  Steel 
Co.,  Standard  Fence  Co.,  L.  A.  Young 
Spring  anxJ  Wire  Co.,  Judson  Pacific 
Co..  Pacific  Coast  Steel  Corp.,  Johns 
Manville  Co..  Herrick  Iron  Works. 
Soule  Steel  Co..  Concrete  Engineerini? 
Co.,  Columbia  Steel  Co.,  Tru.-^con  Steel 
Co.,  G.  R.  Borrmann.  Pittsburg  Steel 
Company".  ' 


BIDS    OPENED 

OAKLAND.  Cal. — Bids  received  by 
E.astbay  Municipal  Utilities  District. 
Oakland,  for  furnishing  12,200  tons  of 
crushed   rock: 

Blake  Bros,  for  delivery  at  Rich- 
mond  quarry,   $10,050. 

Hutchinson  Co.  for  delivery  at  Stege 
$10,125  or  for  delivery  at  37th  Ave. 
bunkers,    $13,665. 

Heafey-Moore  Co.,  for  delivery  at 
Leona   quarry,    $11,390. 


BIDS   OPENED 

SAN  FRANCISCO— L.  G.  Wolfe  Co.. 
134  Fremont  Street,  at  $38  each,  sub- 
mitted low  bid  to  T.  A.  Brooks.  Pur- 
chaser of  Supplies.  City  Hall,  under 
Bid  No.  1445.  for  furnishing  24  steel 
filing  cabinets,   desk  high. 

Complete  bids  follow: 

L.   G.   Wolfe  Company $38.00 

.\merican   Safe   Company 38.50 

San   Francisco  News  Co 45.00 

Following  firms  submitted  identical 
bids  at  $51  each:  Berger  Mfg.  Co..  Pat- 
rick &  Moise  Klinker  Co..  Tawman  & 
Erbe    Mfg.    Co..    General    Fireproofins 


Co.,  Stovoncon  ft  Bon.  Weniern  I»o«« 
l.^af  Cc  .  M.  <;.  Went  Co.,  H.  H. 
•  'rocker  Co..  Inc..  A.  farllxlf  *  Co.. 
ReminHtini  Rand.  Inc  .  Huck«-r  Kullt^r 
ri...  .Neiil.  Stratford  &  Kerr.  S' hWJ»- 
bacher    Frey    <>). 

BidK  hold   under  advlHement. 


BIDS    OPENED 

FOLSOM.  Macrumentu  Co..  <;nllf.— 
SimoiKls  Machinery  Co..  »1C  FoUoin 
.St..  San  Francisco,  at  1397  HUbmltted 
liiw  bid  to  the  Department  of  Public 
Works.  Division  of  Architecture.  Sac- 
ramento, under  Bid  No.  11434.  for  fur- 
nishing a  fuel  oil  pumping  aet  for 
the   Foisom  State   Prison. 

Staples  &  Pfeiffer.  Ltd..  San  Fran- 
cisco, at  $1150:  alt..  $1270,  submllled 
the  only  other  bid. 


CONTRACT    AWARDED 

BOULDER  CITY,  Nev— Consolldal - 
ed  Steel  Corp.,  Los  Angeles,  at  $2. 
000  awarded  contract  by  the  Bureau 
of  Reclamation,  Denver,  under  Spec 
No.  711-D,  for  furnishing  two  bulk- 
head gate  lifting  frames,  one  trash 
rack  lifting  frame  and  Installation 
equipment  for  installing  cylinder  gate 
hoist  stems  and  stem  guides  for  op- 
eration in  the  Intake  towers  at  Hi-ul 
der   Dam. 


BIDS  OPENED 

OAKLAND.  Cal.— J.  H.  Baxter  and 
Co..  333  Montgomery  St..  San  Fran- 
cisco, at  $4,183.22  submitted  low  bid 
to  the  Oakland  Port  Commission,  foot 
lit  Grove  St..  Oakland,  for  furnloh- 
ing  approximately  200  piles  for  use  in 
the  reconstruction  of  the  apron  whnrf 
at  the  7th  St.  unit.  Outer  Harbor  Ter- 
minal 

Bids  were  taken  as  follows: 
(1)   2.875  feet:  (2)   2.600  feet: 

(3)  2,350  feet:  (4)   2,100  feet. 

Complete    bids    follow: 

J.  H.  Baxter  &  Co..  San  Francisco; 
(1)  $0.4225:  total  $1,204.69-  (2)  $0.4225: 
total.  $1,098.50:  (3)  $0.4225.  total  $992.- 
SS:  (4)  $0.4225.  total  $887.25;  grand  to- 
tal.   $4,183.22. 

Chas.  R.  McCormick  Lumber  Co.. 
San  Francisco:  (1)  $0.43.  total  $1.- 
236.25:  (2)  $0.43.  total  $1,118:  (3)  $0.43. 
total  $1,010.50:  (4)  $0.43.  total  $903: 
grand  total.  $4,267.75. 

Chas.  Nelson  Co..  f^an  Francisco: 
(1)  $0.48.  total  $1,380:  (2)  $0.48.  total 
$1,248:  (3)  $0.48,  total  $1,128:  (4)  $0.4S. 
total  $1,008;  grand  total,  $4,764. 

James  L.  Hall.  San  Francisco:  (1) 
$0.51.  total  $1,466.25:  (2)  $0.52.  total 
$1,352:  (3)  $0,535.  total  $1,257.25.  (4) 
$0.55.  total  $1,155;  grand  total.  $5.- 
230.50.  • 


BIDS     RECEIVED 

LOS  ANGELES.  Cal. — Bids  for  fur- 
nishing coarse  aggregate  and  sand  for 
use  along  Ballona  Creek  flood  control 
work.  Circ.  Prop.  ER-509-36-45.  were 
opened  by  the  U.  S.  Engineer.  Los 
Angeles.  Sept.  19.  The  bids  were  taken 
on   items  as   follows: 

(1)  22.000  tons  coarse  aggregate,  IH- 
in  to  -^-in.  size,  f.o.b.  Ballona 
Creek  between  Washington  and 
Redondo  Blvds.: 

(2)  20.000  tons  coarse  aggregate,  %- 
in.  to  No.  4  mesh  size,  f.o.b.  lob. 
Ballona  Creek  between  Washing- 
ton and  Redondo  Blvd.; 

(3)  28,000  tons  sand,  f.o.b.  Ballona 
Creek  between  Washington  and 
Redondo   Blvds. 

The  bids  were: 

Pacific  Rock  &  Gravel  Co.  —  (1) 
$1,245.  total  $27,390:  (2)  $1-245.  total 
$24,900:  (2)  $1,245.  total  {34,860.  Grand 
total  $87,150.  Plants:  two  near  Mon- 
rovia, one  near  Azusa.  Of  the  total 
rock,  one-third  will  come  from  Arrow 
Rock  Co.  and  one-third  from  Azusa 
Rock  *  Sand  Co.  Discount:  20c  ton. 
20th  of  month  following  date  of  de- 
livery. 
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Gralmni  Bros..  Inc.— ID  $1,034.  total 
J22.72S:  (2)  fl.034.  total  $20,680;  (3) 
73.4c.  total  $20,552.  Grand  total.  $63,- 
!iSO.  Plants:  at  Arrow  Highway  and 
Peck  Rd.,  Arcadia;  and  .it  Radford 
and  San  Fernando.  Roscoe.  Discount: 
10c   ton   25th   month   prox. 

City  Rock  Co.  (P.  J.  Akmadzich) — 
(1)  $1.26,  total  $27,720;  (2)  $1.26,  total 
$2,'i,200;  (3)  $1.05.  total  $29,400.  Grand 
total.  $82,320.  Plant  location:  Cot- 
tonwood and  Wentworth.  Discount; 
20c  ton  20  days. 

Blue  Diamond  Corp.,  Ltd.— (1)  Bid 
A:  San  Fernando  Valley  Plants:  74.4c, 
total  $16,368;  (2)  74.4c,  total  $14,880; 
(3)  54.4c,  total  $15,232.  Grand  total, 
$46,450.  Bid  B:  San  Gabriel  Valley 
plants;  (1)  97.4c,  total  $21,428;  (2) 
97.4c,  total  $19,480;  (3)  54.4c,  total 
$15,232.     Grand   total,   $56,140. 

Conslidated  Rock  Products  Co. — Bid 
No.  A:  (1)  $1.US4,  total  $23,848;  (2) 
$1,084,  total  $21,680;  (3)  78.4c,  total 
$21,952.  Grand  total.  $67,480.  Plant 
at  Roscoe — San  Fernando  Valley  ma- 
terial. Discount;  20c  ton  30  days. 
Calif,  sales  tax  to  be  added  if  ap- 
plicable. 

Consolidated  Rock  Products  Co. — 
Bid  No.  B;  Rock  from  San  Gabriel 
Valley  plant  at  Irwindale.  Tustin. 
Sand:  Roscoe  plant  and  standby  at 
Big  Tujunga  plant:  (1)  $1,284,  total 
$28,248;  (2)  $1,284.  total,  $25,680;  (3) 
78.4c.  total  $21,992.  Grand  total,  $75,- 
SSO. 


BIDS    OPENED 

LOS  ANGELES,  Cal.— Hids  tor  fur- 
nishing, refabricating  700  structural 
steel  I-beam  ribs  with  appurtenant 
base  plates  for  support  for  16-ft.  dia, 
tunnels.  Specification  No.  132.  were 
opened  by  the  Metropolitan  Water 
District.  Los  Angeles.  Sept.  30.  The 
bids  were; 

Consolidated  Steel  Corp.,  Ltd. — 
$18.25;  total,  $27,395.  No  use  tax.  P. 
o.b.    Los  Angeles.      No   discount. 

Commercial  Shearing  &  Stamping 
Co.— $18.65;  total.  $27,975;  No  use  tax. 
F.o.b.  Rice.  Mecca.  Beaumont.  Indio. 
and/or  Cabazon.  Discount:  Vz  of  1% 
10  days. 

Youngstown  Steel  Car  Corp.,  1562 
E.  Slauson  Ave.,  Los  Angeles — $14.25; 
total,  $21,375.  F.o.b.  Niles,  Ohio.  Use 
tax  to  be  added.  Discount:  1%  10 
days. 


BIOS   OPENED 

SACRAMENTO,  Cal.  —  Following 
bids  received  by  the  U.  S.  Engineer 
Office,  Sacramento,  for  furnishing 
•teel  castings  as  follows: 

(1)  2   forged   steel   keys   for   fastening 

dredge    cutter    to    cutter    shaft; 

(2)  2   forged   steel  sockets   for  dredge 

cutter  keys; 

(3)  1    dredge    cutter; 

(4)  2  rough  castings,  made  of  bronze. 
Golden  State  &  Miner  Iron  Works,    S. 

F.     (1)     $31.17,      total    $62.34;      (2) 

$11.57.    total   $23,14;    (3)    $1314;    (4) 

$17.16,    total    $34.32. 
Pacific  Brass  B'oundry.  San  Francisco 

(4)    $17.25.    total   $34.50. 
Theodore    H.    Smith    Machine    Works, 

San   Francisco.   1)   $80,   total  $160; 

(2)   $27,   total  $54;    (4)   $23.50.   total 

$47. 
Neptune   Machine   Works,    San   Fran- 
cisco,   (1)    $27.    total    $54;    (2)    $23. 

total   $46;    (4)    $18.50.   total  $37. 
Apex    Bronze    Foundry.    Oakland:    (4) 

$17.37.    total    $34.75. 
Bethlehem   Shipbuilding   Co.,    Ltd.,    S. 

F.    (1)    $40.    total    $80;    (2)    $12.50. 

total  $25;    (3)    $1165;    (4)    $20,    total 

$40. 
General  Engineering  &  Dry  Dock  Co., 

Oakland.    (1)    total   $118;    (2)   total 

$5(. 


M.  Greenberg's  Sons.   S.   V.   (4)   $18.25. 

total  $36.50. 
T.ilierty   Brass   &   Bronze   Foundry.    S. 

P.,    (4)   $0.28  per  lb. 
Union    Machine  Co.,    S.    F.,    (1)    $J4.50. 

total    $65;    (2)    $12,    total    $24;    (3) 

$1280. 
Hawley  Forge  &  Mfg.  Co.,   S.   F..   (1) 

$27,  total  $54;   (2)  $10,   total  $20. 
Monarch  Foundry  &  Engineering  Corp. 

Stockton.   (3)  $996;  (4)  total.  $40.50 
Bids    held   under   advisement. 

BIDS     OPENED^ 

SAN  FRANCISCO— Following  bids 
received  by  City  Purchasing  Depart- 
ment for  furnishing  Manufactured 
Furniture  for  the  School  Department. 
Invitation  No.   1449. 

(1)  150   Teachers'   tables. 

(2)  Primary    tables,    25-in. 

(3)  Primary    tables,    23-in. 

William    Bateman   (1)     $    

(2)  2.97 

(3)  2.97 
H.   Schulte  &   Son (1)  7.45 

(2)  3.40 

(3)  3.40 
Braas    &    Kuhn (1)  7.84 

(2)  4,27 

(3)  4.25 
R.    Brandlein  &    Co (1)  8.25 

Birch    (2)  4.04 

Maple   (2a)  3.94 

Magnolia    (2b)  3.84 

(3)  3.94 

(3a)  3.80 

(3b)  3.70 

John    Schmid    (1)  8.67 

L.    &    E.    Emanuel.    Inc (1)  9.45 

(2)  6.85 

(3)  6.85 
California  Mill   Co (1)  9.22 

(2)  3.92 

(3)  3.90 
Pacific     Mfg.     Co (1)  9.81 

(2)  4.74 

(3)  4.64 
Walter    Mfg.    Co (1)  10.50 

(2)  7.00 

(3)  6.95 


RYE  PATCH  DAM,  Nev.— Follow- 
ing contracts  awarded  by  the  Bureau 
iif  Reclamation.  Denver,  under  Spec. 
No.  703-D.  for  furnishing  five  20x17- 
ft.  radial  gates,  two  48-in.  dia. welded 
plate  steel  outlet  pipes  and  miscella 
neous  metal  work  consisting  of  spii':il 
stairways  and  walkways,  roof  fram- 
ing, stair  nosings  and  two  14-in.  dia. 
ventilators  for  installation  in  spill- 
way   and    outlet    works    of    Rye    Patch 


Dam,    Humboldt    Project,    Nevada: 

Gates — Pacific  Car  and  Foundry  ('''>.. 
Seattle,  $4,050. 

Pipes — Minneapoiis-Moline  I'owcr  Im- 
plement   Co..    Minneapolis.    $3.]:!.'i. 

Miscellaneous  Metal  Work — John  AV. 
Beam.   Denver.   $1,14.'.. 


CONTRACTS    AWARDED 
BIDS  OPENED 

SAN  FRANCISCO— Following  bids 
received  by  City  Purchasing  Depart- 
ment for  furnishing  Stock  Furniture 
for  the  School  Department.  Invita- 
tion No.  1448; 

(1)  1500   library   chairs. 

(2)  100    Teachers'    desks. 

(3)  15    swivel    chairs. 

Stevenson  &   Son (1)  $  2.8a 

(2)  21.89 

(3)  10.95 
H.    S.    Crocker  Co (1)  3.60 

(2)  19.95 

(3)  9.00 
American    Seating    Co (1)  3.47 

(2)  19.83 

(3)  12.50 
Neal  Stratford  &  Kerr (1)      

(2)  20.7i 

(3)      

EucktT    Fuller   Co (1)  2.95 

(2)  22.90 

(3)  9.90 
Heywood    Wakefield    Co (1)  3.29 

(2)      

(3)  10.64 

Fred   Turner  .' (1)  3.09 

J.    W.    Fricke   Co (1)  2.90 

(2)  21. 5U 

(3)  9.90 
Remington    Rand.     Inc (1)  4.50 

(2)  25.00 

(3)  8.95 
Mo.    Dorman     Desk     &     Steel 

Cabinet    Co (1)      

(2)  21.67 

(3)       

Bif.s   held    under   advisement. 


CONTRACTS    AWARDED 

OGDEN,  Utah. — Worden-Allen  Co.. 
Milwaukee,  Wis.,  at  $2,220  (gates), 
and  Roanoke  Iron  Works.  Inc.,  Ro;i- 
noke,  Va.,  at  $1,200  (met.il  work)  wer.> 
awarded  contracts  by  the  Bureau  of 
Reclamation,  Denver,  under  Spec.  No. 
712-D,    for    furnishing    three    17xl7-fl  ] 

radial  gates  and  miscellaneous  metal 
work  consisting  of  one  spiral  stair- 
way, three  sets  of  angle  post  mount- 
ings, and  two  roof  ventilators  for  in- 
stalation  in  the  .spillway  and  outlet 
works  of  the  Pine  View  Dam.  O^flc  r, 
River   Project,    Utah. 


MEDUSA  Portland  Cement  PAINT 


A  permanent  bond  to  concrete, 
brick  and  stucco  ...  it 
18    highly    decorative  it 

is    datnpproof  .       .      it 

'    economical. 


3UNN,  CARLE  &  CO. 


20  Potrerc  Ave. 


UNderhiU  5480 


San    Fr»nri«r<-v 
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MACHIMERT  ^  MTAERIAL 

Bid    calls   for   construction    machtn  cry    .ind    materials    and    miscsllansous   equipment    and    suppliss   purchased   by 
Fsdsral,   State,   Municipal   and  other  p  ubilo  aa<ncits. 


SAN  FRANCISCO  CITY 

SAN  FRANdSCO  —  Until  October 
7,  3  P.  M.,  lilds  will  he  r«-eived  by 
T.  A.  r?rooks,  rurchaser  of  S\ipplies, 
270  niy  Hall,  for  furnishing  one  Low- 
Bed  Trailer  for  the  San  Francisco 
Water  Department;  Proposal  No.  1462. 

f^liecillcatlons  and  proposal  form  on 
application  to  above. 


SAN  FRANCISCO  —  Until  October 
6.  3  P.  M..  bids  will  be  received  by 
T.  A.  Brooks,  Purchaser  of  Supplies, 
270  City  Hall,  for  furnishing  Tool 
Sharpening  services  tor  the  San  Fran- 
cl.'ico  Water  Department.  November 
1,  193.";  to  October  31.  1036;  Proposal 
No.    1453. 

Specifications  and  proposal  from  on 
application  to  above. 


SAN  FRANCISCO  —  Until  October 
11,  3  V.  M.,  bids  will  be  received  Ijy 
T.  A.  Brooks,  Purchaser  of  Supplies, 
270  City  Hall,  for  furnishing  shade 
cloth  and  rollers  for  the  school  de- 
partment. 

Specifications  and  proposal  blanks 
may   be  obtained  from  above  ofBce. 


SAN  FRANCISCO.— Until  October  7 
3  F.  M.,  bids  will  be  received  by  T. 
A.  Brooks,  Purchaser  of  Supplies.  Bm. 
270,  City  Hall,  under  Bid  No.  1454,  for 
furnishing  approximately  6.000  c.y.  of 
loam  for  Golden  Gate   Park. 

Speclfiuations  obtainable  from  above 
ofBce. 

CALIFORNIA  STATE 

SACRAMENTO.  Cal.— Until  Oct.  11, 
10  A.  M.,  bids  will  be  received  by  the 
State  Purchasing  Agent,  323  State 
Capitol,  Sacramento,  for  furnishing 
miscellaneous    machinery     as    follows: 

Quotation  12299:  Req.  1064:  (1)  two 
4- wheel  drive  truck  chassis;  (1-aIt.) 
two  do  with  enclosed  cabs;  fob  Sho)i 
6,   Fresno. 

Quo.  12300;  Req.  1070:  (1)  one  1- 
way  speed  plow  with  leveling  wing: 
fob  Shop  6,   Fresno. 

Qunt.  12301:  Req.  10,S0:  (1)  one  4- 
wheel  drive  truck  chassis;  (l-.alt.)  1 
4- wheel  drive  truck  chassis  with  en- 
closed  cab.   fob   Shop   6.   Fresno. 

Quo.  12302;  Req.  lOSl:  (1)  one  re- 
versible snow  plow  for  4-ton  4-wheel 
truck:   fob  Shop  6.   Fresno. 

Quot.  12312;  Req.  1962:  one  1-way 
mouldboard,  speed  type  snow  plow; 
fob   Shop  8,    San   Bernardino. 

Quot.  12261;  Req.  10864:  (1)  one  4- 
wheel  drive  truck  chassis:  (1-aIt.)  one 
4-wheel  drive  truck  chassis,  equipped 
with  air  presffiure  br.ikes  and  no  tire 
pump:  fob  Headquarters  Shop.  Sacra- 
mento. 

Quo.  12292;  Req.  13915:  (11  1  Nmtb 
Star,  or  equal,  one-way  enow  plow  for 
installation  on  FWD  truck  model  CU 
6,  Ser.  No,  27895:  fob  Shop  3,  Sacra- 
mento. 

Quo.  1229S;  Req.  13916:  (1)  1  North 
Star,  or  equal.  1-way  snow  plow  for 
Installation  on  FWD  Truck  Model  CU 
6  Ser.  No.  27SflS;  fob  Shop  3.  Sacra- 
mento. 

Quo.  12294;  Req.  13917:  (1)  one  V- 
type  speed  snow  plow  for  mountlns 
on  4 -ton  4-wheel  drive  truck:  fob  Shop 
3,    Sacramento. 

Quo.  12273;  Req.  14095:  (1)  2  speed 
snow  plows  for  installation  on  GilC 
Model  T23B  trucks.  1935;  (2)  one  re- 
versible snow  plow  for  installation  on 


2-ton  FWD  truck,  1333,  Model  HO; 
fob  Shop  1.  Kurekn, 

Quo.  12276;  Req.  19952:  (1)  three  4- 
ubi-el  drive  triM'ks.  cbas.sls  with  en- 
closed cab;  (1-alt.)  3  4-wheel  _drlve 
truck  chassis  with  enclosed  ~abH. 
equlpiied  with  air  pressure  brakes  and 
no  tin  pumps  are  to  be  furnished; 
fob  .Shop  2.   Redding. 

Quo.  12277;  Req.  19956:  (1)  one  on.-- 
wny  Sliced  plow;  fob  Shop  2,  Red- 
dinx- 

WiKi.  12278;  Req.  20198:  (1)  3  V- 
type  speed  snow  plows;  fob  Shop  2. 
Kedding. 

Specifl<'allons  obtainable  from  above 
offlce.  • 


WAR  DEPARTMENT 


SAN  MATEO.  Santa  Clara  and  San- 
ta Cruz  Cos..  Cal.— Until  October  4.  2 
P.  M.,  bids  will  be  received  by  the 
Division  of  Highways.  John  H.  Skegg.-i 
District  Engineer,  Room  211,  State 
Bldg..  San  Francisco,  for  the  rental 
of  three  pneumatic  tired  dump  trucks, 
chassis  weiglit  not  less  than  8,000  lbs., 
body  capacity  not  less  than  Z'/i  c.y.. 
not  over  7  years  old  and  in  good  me- 
chanical condition,  for  approximately 
1500  hours. 

The  trucks  are  to  be  used  In  San 
Mateo,  Santa  Cruz  and  Santa  Clara 
Counties. 

Specifications  obtainable  from  above 
ofTlce.  • 


RECLAMATION  SERVICE 

PARCO.  Wyo.— Until  Oct.  22,  2  F, 
M.,  bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation.  R.  F.  Walter. 
Chief  Engineer.  Custom  House.  Den- 
ver, for  furnishing  one  10-ton,  motor- 
nperated,  traveling  crane  for  the  Gov- 
ernment warehouse  building  at  Semi- 
noe  Dam,  Casper-Alcova  Proj..  Wyo.: 
Spec.  No.  730-D. 

Specifications  on  application  to  the 
above;  no  charge  to  bona  fide  pros- 
pective bidders;  to  others.  .?0.50.  not 
returnable. 


BOULDER  CITY,  Nev.— Until  Oct. 
21,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation,  R. 
F.  Walter,  Chief  Engineer,  Custom 
House,  Denver,  for  furnishing  miscel- 
laneous metal  work  for  installation  In 
the  tunnel  plug  outlet  works  of  Boul- 
der Dam;   Spec.   No.   729-D. 

Specifications  on  application  to  the 
above;  no  charge  to  bona  fide  pros- 
pective bidders,  to  others  $1.50,  not 
returnable. 


BOULDER  CITY.  Nev.— Until  Oct 
11.  2  P.  M..  bids  will  be  received  l>y 
the  U.  S.  Bureau  of  Reclamation.  R. 
F.  Walter,  Chief  Engineer,  Custom 
House,  Denver,  for  furnishing  miscel- 
laneous metal  work  for  the  Boulder 
Power   Plant;    Spec.    No.    727-D. 

Specifications  on  application  to  the 
above:  no  charge  to  bona  fide  pros- 
pective bidders:  to  others,  $1.00.  not 
returnable. 


BOULDER  CITY,  Nev.— Until  Oct. 
18,  2  P.  M..  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation.  R. 
F.  Walter.  Chief  Engineer.  Custom 
House,  Denver,  for  furnishing  line 
hardware  and  conductor  fittings  to  be 
installed  in  the  287.5  kv.  switchyard 
at  Boulder  Power  Plant;  Spec.  No. 
728-D. 

Specifications  on  application  to  the 
above;  no  charge  to  bona  fide  pros- 
pective bidders,  to  others,  $3.00.  not 
returnable. 


I'-ORT  HCCTT,  .San  Kri.ncl»co,-Un- 
tll  fJctober  11.  JO  A.  M.,  bidH  will  be 
rcceiv<-.l  by  the  Quartermaiiter  Sup- 
ply Omcer.  Fort  Mason,  for  furnish- 
ing 2.-,.000  barrel*  of  fuel  oil,  Bunkei 
fl   for  Fort   Wlnfield   Hcott. 


SACRA.MKNTO.  Cal.  — Until  Oct.  11, 
3  I'.  M..  bids  will  be  received  by  the 
United  States  Engineer  Office.  Col.  L. 
B.  Chambers.  District  Engineer,  Room 
208,  Post  Offlce  RWg.,  Sacramento,  for 
furnishing  20.000  pounds  of  blasting 
powder;    Proposal   No.    1105-35-59. 

.Specifications  and  proposal  formi" 
on  application  to  the  above. 


FORT  MASON,  Cal.— Until  Oct.  II, 
10  A,  M..  bids  will  be  received  by  the 
Quartermaster  Supply  Officer.  San 
Francisco  General  Depot,  Fort  Mason. 
under  Bid  No.  928-36-79,  for  furnish- 
ing 8,500  ft.  of  water  hose,  braided,  in 
50-ft.  lengths,  each  complete  with  ^i - 
in.  cast  brass  couplings  with  clamps. 
Type  B. 

Specifications  obtainable  from  above 
offlce. 


NAVY  DEPARTMENT 


WASHINGTON.  D.  C.  —  Until  Oct. 
15.  bids  will  he  received  by  the  Bu- 
reau of  Supplies  and  Accounts,  Navy 
Department.  Washington.  D.  C  for 
furnishing: 

iVH.  6067:  Non-metallic  gasoline  hose 
5000  ft.,   San  Diego;  2000  ft..  Mare 
Island. 
SCH.   60S2:   200  tons   foundry   pig  Iron. 

Mare   Island. 
.S'CH.    6084:    10    4-gaI.     electric     coffee 
urns  and  10  sets  spares.  Mare  Is- 
land. 
Information    obtainable    from    above 
offlce  and   from   the  12th   Naval  Dlst., 
100    Harrison    St..    San    Francisco. 

U.  S.  FOREST  SERVICE 

SAN  FRANCISCO  —  Until  October 
14,  2  P.  M.,  bids  will  be  received  by 
P.  C.  Brown.  Procurement  Engineer. 
Forest  Service.  Room  916  Phelan 
Bldg..  San  Francisco,  under  Contract 
No.  702,  for  furnishing  12  air  com- 
press or  units,  complete  with  air  re- 
ceivers, power  take-offs  and  con- 
trols. 

Delivery  f.o.b.  bidder's  shipping 
point   and/or   Pacsteel,    Oakland. 


CANAL  ZONE 

PANAMA  C  A  N  A  L  ZONE.  —  Until 
October  11.  10:30  A.  M..  bids  will  be 
received  by  A.  L.  Flint.  General  Pur- 
chasing Officer.  The  Panama  Canal. 
Washington,  D.  C,  under  Schedule  No. 
3093,  for  furnishing  miscellaneous  sup- 
plies and  materials,   including: 

Sheet  iron  or  steel,  bar  steel,  drill 
rods,  wire  rope,  seizing  strand,  steel 
wire,  barbed  wire,  copper,  brass,  cop- 
per-nickel alloy,  plate  zinc,  sheet  lead, 
brass  pipe,  iron  pipe  fittings,  iron  un- 
ions, metal  valves,  waterclosets,  wat- 
ercloset  tanks  and  seats,  chain  hoists 
tackle  blocks,  metal-melting  furnace, 
wire  -  stitching  machine,  searchlight 
projector,  nail.'^,  boat  spikes,  expan- 
sion bolt  shields,  hose.  -Manila  rope, 
braided   cotton   line  and   excelsior. 

Specifications  obtainable  from  above 
offlce  or  from  the  As.sistant  Ptirchas- 
ing  Agent.  The  Panama  Canal.  For: 
Mason,     San    Francisco 
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Fop  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied  as  follows: 
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n. — Dredging,    Harbar  Oami 

Warkt,  Exoava.      3,  _pi.,  1  ,.,,  .„h 
23.-imritl.n  Proj.       ^'-     w.n. 
14.— 8L  Light.  Syitamt         ""'" 
JS.— Macblnery   and       32— Sawers    &    Sewage 

Cfulpment  Olspesal  Plants 

M.— Rallreadl  33.— Water    Warka 

17. — Fire  Alarm   Syt.    ,,      _    .      .    „, 
M,-flr,   EQulpm.nl      34.-Park.  i   Play. 
M.— S»a*t>  4  High-  ground! 

•myl  39.— Tuaneli 
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BRIDGES 


BIDS  WANTED 

OREGON  STATE— Until  October  9. 
9  A.  M.,  bids  will  be  received  by  Ore- 
gon State  Highway  Commission,  R. 
H.  BaHock,  Chief  Engineer,  Auditor- 
ium Public  Service  Bldg.,  Portland, 
for  highway  bridge  construction  as 
follows: 

KLAMATH  COUXTT:  Construction 
of  a  288-foot  concrete  bridge  over  the 
Southern  Pacific  Company's  tracks  on 
the  Klamath  Falls-Weed  Highway 
near  Midland.  U.  S.  Works  Program 
Grade  Separation  Project  No.  WPGH 
205-C.  Requires  approximately  750 
cu.  yds.  excavation:  940  cu.  yds.  con- 
crete; 174,000  lbs.  metal  reinforcement 
and   590    lin.    ft.    concrete    handrail. 

MALHEUR  COUNTY:  Construc- 
tion of  two  bridges  over  China  Creek 
and  two  culverts  on  the  Juntura- 
Chimney  Creek  Section  of  the  Central 
Oregon  Highway.  Federal  Aid  Proj- 
ect No.  187-D.  Requires  approximate- 
ly 205  cu.  yds.  excavation:  296  cu. 
yds.  concrete;  54.200  lbs.  metal  rein- 
forcement and  218  lin.  ft.  concrete 
handrail. 

MULTNOMAH  COUNTY;  Construct 
superstructure  for  Eagle  Creek  Bridge 
on  the  Columbia  River  Highway  near 
Bonneville.  Federal  Aid  Project  No. 
174-C.  Requires  approximately  IS  cu. 
yds.  excavation;  606  cu.  yds.  concrete; 
15  cu.  yds.  mortar  rubble  masonry; 
84,000  Ib.s.  metal  reinforcement  and 
1,102,000   lbs.    structural   steel. 

Plans  and  .specifications  and  pro- 
posal blanks  may  be  obtained  from 
State  Highway  Commission,  Room  322 
State  Office  Building,  Salem,  on  de- 
posit of  iS.OO   per  set. 


CONTRACT    AWARDED 

MARICOr-A  COUNTY,  Arizona- 
Clinton  Campbell  Co.,  90  W.  Moreland 
Ave.,  Phoenix,  at  $9590  awarded  con- 
tract by  Arizona  State  Highway  Com- 
mission, Phoenix,  for  constructing  a 
concrete  bridge  on  the  Mesa-Superior 
highway,    F.A.    49;    A.F.E.    8065. 

The  work,  which  is  located  at  th"^ 
bridge  over  Consolidated  Canal,  ap- 
proximately two  (2)  miles  east  of 
Mesa,  consists  of  the  removal  of  old 
brixlge  and  the  construction  of  a  new 
three  (3)  span  concrete  bridge  and  is 
to  be  completed  on  or  before  Januarv 
IB,   1936. 


BIDS   WANTED 

KERN  COL-NTY,  Cal.— Until  Oct.  7, 
11  A.  M.,  bids  will  be  received  by  the 
Kern  County  Board  of  Supervisors,  F 
E.  Smith,  County  Clerk,  Court  Hoiise! 
BakersfleM,  for  constructing  a  timber 
bridge  over  Pioneer  Canal  on  County 
Road  No.  696. 
The  work  involves: 


(1)  Construction    and    removal    of   de- 

tour; 

(2)  Removal  of   existing   bridge; 
(3     Excavation; 

(4)  Embankment; 

(5)  13.116  M.  ft.  B.M.  Douglas  fir  tim- 

ber; 

(6)  22.936  M.    ft.    B.    M.   Redwood    tim- 

ber; ■'' 

(7)  2   fire   barrels   in    place. 

Plans  and  specifications  on  file  with 
the  County  Clerk  and  may  be  obtain- 
ed   from   the  County   Surveyor. 


BIDS  OPENED 

SONOMA  COUNTY,  Cal.— Kenneth 
Whited,  912  Benton  St.,  Santa  Rosa, 
at  $5614.51  submitted  low  bid  to  the 
Sonoma  County  Board  of  Supervisors, 
Walter  H.  Nagle,  CTerk,  for  con- 
structing a  bridge  over  S'onoma  Creek 
at  Boyes  Springs  in  the  First  Super- 
visorial District. 

The  work  involves: 

(1)  200  cu.  yds.  structure  excavation; 

(2)  135  cu.  yds.  Class  A  concrete; 

(3)  12,200    lbs.    reinforcing   steel; 

(4)  23,760   lbs.    structural  steel; 

(5)  29,185  ft.  BM  redwood  lumber; 

(6)  285  lbs.   bolts  and  washers. 
Total    bids    follow: 

(A)  Kennetlh     Whited,     Santa    Rosa, 

$5614.31. 

(B)  A.  T.  Howe,  Santa  Rosa,  $6570. 

(C)  N.  M.  Ball  &  Sons,  Berkeley,  $7,- 

608. 

(D)  Louis  Lambretti,  Mill  Valley,  $7,- 

765. 

(E)  A.    H.    Siemer,    San   Anselmo,    $8,- 

701.65. 
Unit  bids  follow: 

(A)   (B)   (C)   (D)   (E) 

(1) $  3.50  $  3.00  $  5.00  $  4.50  $  4.00 

(2) 14.50  15.00  18.50  15.00  20.00 

(3) 04    .0475  .045   .045   .05 

(i) 036   .0475  .055   .05    .08 

(5) 54.60  70.00  79.00  80.00  90.00 

(6) _ 20 


CONTRACT    AWARDED 

SONOMA  COUNTY,  Cal.— Kenneth 
Whited,  912  Benton  St.,  Santa  Rosa, 
at  unit  prices  shown,  awarded  con- 
tract by  the  Sonoma  County  Board  of 
Supervisors,  Walter  H.  Nagle,  Clerk, 
for  the  construction  of  a  concrete  box 
culvert  and  headwall  across  the  Bo- 
dega Highway  near  Watson  Station, 
involving: 

(1)  50    cu.    yds.    Class    A    concrete    in 

place; 

(2)  7500  lbs.   reinforcing  steel; 

(3)  50   cu,   yds.   structural  excavation; 
Complete   bids   follow: 

Kenneth  Whited,  Santa  Raso,  (1) 
$15.86;    (2)   $0.04;    (3)   $1.60. 

N.  M.  Ball  &  Sons,  Berkeley  (1) 
$22;    (2)    $0,055;    (3)    $1.50. 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      Caiifornia 


A.  H.  Siemer,  San  Anselmo,  (1)  $20- 
(2)    $0.06;    (3)    $5.00. 

A.  T.  Howe,  Santa  Rosa,  (1)  $18;  (2) 
$0,035;     (3)    $1.00. 

Louis  Lambretti,  Mill  Valley,  (1) 
$1S;    (2)    $0.05;    (3)    $2,50. 

J.  V.  Galbraith,  Santa  Rosa,  (1)  $16 
(2)   $0.0535;   3)   $0.75.         • 


BIDS    WANTED 

SAN  DIEGO  COUNTY,  Cal.— Until 
October  24,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer, State  Bldg.,  Los  Angeles,  for 
widening  an  overhead  crossing  over 
the  tracks  of  the  Atchison,  Topeka  & 
Santa  Fe  Railway,  one-quarter  mile 
north  of  Del  Mar,  and  widening  and 
paving  approaches  with  asphalt  con- 
crete,   in    San    Diego   County. 

The   work   involves; 
(  1)   120  cu.  yds.  roadway  excav.; 
(   2)   730  cu.   yds.  struct,   excavation: 
(   3)   4700    cu.    yds.    imorted   borrow; 
(   4)   1060    tons   asphalt   concrete; 
(  5)   571    cu.     yds.     Class    A    Portland 

cement  concrete; 
(  6)   20  cu.   yds.   Class  F  Portland  ce- 
ment   concrete    (railing); 
(   7)  116,300   lbs.   bar  reinf.   steel; 
(  8)  644   lbs.   bronze  expansion  plates; 
(  9)   60    cu.    yds.    cone,    removed    and 
disposed  of; 

(10)  400    lin.    ft.    temporary    railing; 

(11)  280  lin.  ft.  temporary  wheel  guard 
112)   1  lot  misc.  items  of  work. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Public  Works  Bldg.,  Sacramento,  and 
on  file  at  the  office  of  the  District  En- 
gineer in  San  Francisco,  Los  Angeles, 
and  the  district  in  which  the  work 
is  situated.  • 


BIDS   OPENED 

SONOMA  COUNTY,  Cal.  —  A.  T. 
Howe,  111  Stanford  St.,  Santa  Rosa, 
at  $4316  submitted  low  bid  to  the 
Sonoma  County  Board  of  Supervisors, 
Walter  H.  Nagle,  Clerk,  for  construct- 
ing a  steel  bridge  over  Santa  Rosa 
Creek  at  University  Avenue  in  Super- 
visorial  District  No.    3. 

The   work    involves: 

(1)  34,532  ft.   B.   M.,   redwood  lumber; 

(2)  23,760   lbs.    structural   steel; 

(3)  600  lin.  ft.   redwood  piles; 

(4)  11  cu.   yds.  Class  A  concrete; 

(5)  800   lbs.    reinforcing   steel; 

(6)  SOO  lbs.   bolts,   plates  and  dowels. 
Total   bids   follow: 

(A)  A.    T.    Howe.    Santa  Rosa,    $4316, 

(B)  Kenneth    Whited,      Santa     Rosa, 
$4369.36. 

(C)  Bundesen    &   Lauritzen,    Pittsburg 

$5189. 

(D)  N.  M.   Ball  &  Son,   Berkeley,  $5,- 

371. 

Unit    bids    follow: 

(A)  (B)         (C)         (D) 

(1) $70.00  $77.00  $83.00  $79,00 

(2) 10     .04     .06     .005 

(3) 1.00     .90     .90    1.50 

(4) 15.00   12.00   21.00   27.00 

(5) 05     .05     .05     .05 

(6) 10     .06     .07     .125 

Bids  held  under  advisement  until 
October  7. 


BIDS    WANTED 

W.A.SHINGTON  STATE.— Until  Oc- 
tober 15,  10  A.  M.,  bids  will  be  re- 
ceived by  L.  V.  Murrow,  Director  of 
Highway.^,  Olympia,  for  bridge  con- 
struction, as  follows: 

Skamania  County:  Constructing  a 
reinforced  concrete  T-beam  bridge  126 
feet  long,  over  the  S.  P.  &  S.  Ry. 
Co.'s  tracks  on  State  Road  No.  8, 
Cooks    East    to    Underwood    West,    U. 
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S.  Work.M  rioKi.im  fJradc  t'roxKln^ 
ITf.Jcrt,  Ni..  VVI'fiH  I12-I.  In  Skama- 
nia County.  Involving  about  2i'i  cu. 
ydn.  of  roncrote,  50.000  lbs.  of  steel 
relnforclnp    bars    and    other    Items. 

Snohomish  County:  ronstructhiK  a 
relnf'Trcd  concreti-  T  -  beam  brldce 
256. s  ft.  lone  over  the  Great  Northern 
Ry.  Co.'s  tracks  on  State  Road  No. 
15,  Index  East.  Section  "B,"  U.  S. 
WorkH  prfiKram  Crade  frosslne  Troj- 
ett  No.  WrOH  189-K  In  Snohomish 
County.  Involving  about  745  c.y.  of 
conrrele.  ICS.OOO  lbs.  stel  reinforcing 
bars,   and    other  ltem«. 

Jefferson  County  (Jradlng.  isurfac- 
Ing  and  construrting  a  15n-foot  steel 
truss  with  two  46-ft.  reinforced  con- 
crete T- Ilea  111  approach  spans  on  State 
Road  No.  9.  Big  Qulli  one  River  bridge 
and  approaches.  Federal  AW  Projecl 
Nn.  136-H.  In  Jefferson  County.  In- 
volving about  11  acres  of  clearing.  100- 
350  c.y.  of  excavation,  3,910  c.y.  of 
crushed  stone  surf.,  548  c.y.  of  con- 
crete. 243.000  lbs.  structural  stfel.  " 
MBM  timber  and  lumber  treated,  3.- 
100  l.f.  of  piling.  273  l.f.  of  pipe  cul- 
verts  and   other   items. 

I'lans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$2.00  p«r  set. 


CONTRACT   AWARDED 

SONOMA  COUNTY.  Cal.  —  A.  T. 
Howe.  Ill  Stanford  St..  Santa  Rosa, 
at  unit  prices  shown,  awarded  con- 
tract by  the  Sonoma  County  Board  of 
Supervisors,  Walter  H.  Nagle.  Clerk, 
for  construction  of  a  timber  bridge 
over  Mark  West  Creek  at  Trenton 
Station  in  Second  and  Third  Super- 
visorial Districts. 

Bids  were  taken  as  follows: 

(1)  25.853  ft.   B.   M.  redwood  lumber; 

(2)  1150  lin.  ft.  redwood  piles; 

(3)  500    lbs.    bolts,    plates,    dowels   and 

washers; 

(4)  Removal   of  present   bridge. 
The   bids   were: 

A.  T.  Howe.  Santa  Rosa.  (1)  $75;  (2) 
JO. 95;    (3)    $0.10;    (4)    $150. 

N.  M.  Ball  &  Sons.  Berkeley,  (1)  $88 
(2)  $1;   (3)  $0,125;    (4)  $50. 


BIDS    WANTED 

GOVERNMENT  ISL.XND.  Cal.— Un- 
til October  7,  2  P.  M..  bids  will  be  re- 
ceived by  H.  R.  Marsh,  Assistant  Sup- 
ply Officer,  Forest  Service  Supply  De- 
pot, Government  Island.  Oakland,  un- 
der Bid  No.  2933.  for  furnishing 
structural  steel  spans  for  the  Mc- 
Cloud   River  Bridge  as  follows: 

(1)  one  170-ft.   continuous  beam  span. 

including     all     structural     steel, 
bolts   for  field  connections,   etc. 

(2)  two    30-ft.    skew    spans,    including 

all  structural  steel,  bolts  for  field 
connections,  etc. 
Delivery  fob  bidder's  shipping  point. 
Specifications  obtainable  from  above 
office.  • 


BIDS   WANTED 

GOVERNMENT  ISLAND,  Cal.— Un- 
til October  7,  2  P.  M..  bids  will  be  re- 
ceived by  H.  R.  Marsh.  Assistant  Su|!- 
ply  Officer.  Forest  Service  Supply  De- 
pot. Government  Island.  Oakland,  un- 
der Bid  No.  2934.  for  furnishing  one 
structural  steel  stiffening  truss,  in- 
cluding all  steel,  bolts  for  field  con- 
nections, etc.,  for  Somes  Bar  Bridge, 
located  approximately  100  miles  north- 
east of  Eureka. 

Delivery  fob  bidder's  shi^iping  point 
and/or  Eureka. 

Specifications  obtainable  from  above 
office.  * 


CONTRACT    AWARDED 

SAN  FRANCISCO  — Pacific  C  oast 
Steel  Corp..  20th  and  Illinois  Street.':, 
at  $867  submitted  low  bid  and  award- 
ed contract  by  the  U.  S.  Forest  Ser- 
vice. 916  Phelan  Bldg..  San  Francisco. 
under   Contract   No.    695,    for   furnish- 


ing one  !iO-ft.  eonllnuou«  beam  Kpar 

Complete   bids   follow: 

Pacific  Coast   Steel  Corp.,   $K67. 

Judson-Paclfic    Co..    »S«0. 

Independent  Iron  Works.  l.,td..  Oak- 
land.  $880-    discount,    •/,    of  1%. 

Gulden  Gate  Iron  Works,  $9«i);  dis- 
count,   'A   of    1%. 

Schrader  Iron   Workn.    Inc.,   $985. 

Moore  Dry  Dock  Co.,  Oakland.  $1.- 
133. 

.Ml  bidders  of  San  Francisco  unlisB 
otherwise    noied.  • 


BIDS    OPENED 

SAN  FRANCISCO.— J ud.^^on  -  Paci- 
fic Co..  fi09  Mission  St..  at  $1,038  sub- 
mitted low  bid  to  the  Forest  Service, 
91B  Phelan  Bldg..  San  Francisco,  un- 
der Contract  No.  696,  for  furnishing 
one   GO-ft.    structural  steel  truss  span 

Complete  bids  follow: 

Judson-Paciflc  Co..    $1,038. 

Herrlck  Iron  Works,  Oakland,  $1,044. 

Independent  Iron  Works.  L.td.,  Oak- 
land, $1,089;  discount   '/S   of  1%. 

Western   Iron  Works,   $1,098. 

Golden  Gate  Iron  Works.  Ltd..  Oak- 
land.  $1,100;   discount.    <A    of  1'7c. 

Schrader  Iron   Works.   Inc..   $1,125 

Pacific  Coast  Steel  Corp..   $1,126. 

Moore  Drv  Dock  Co.,  Oakland.  $1.- 
224.  • 

LOW    BIDDERS 

ELKO  COUNTY.  Ncv.— Dodge  Con- 
.struction  Co..  Inc..  Fallon,  at  $49,834 
submitted  low  bid  to  the  Nevada  State 
Highway  Directors.  R  A.  Allen.  State 
Highway  Engineer.  Car.son  City,  for 
constructing  a  concrete  and  steel  ov- 
erpass and  approaches,  one  mile  west 
r)f  Wendover.  Section  B2  of  Route  24. 
Elko  County. 

Isbell  Const.  Co..  Reno,  at  ?.:;).nn8.- 
40    submitted   second   low   bid. 


22— DREDGING,     HARBOR 
WORKS,   EXCAVATION 

BIDS    WANTED 

POFlTI-AND.  Oregon— Until  October 
S.  3  P.  M..  bids  will  be  received  by 
Mie  U.  S-.  Engineer  Office.  First  Port- 
land District.  306  Customhouse,  Port- 
land. Major  Milo  P.  Fox.  District  En- 
gineer, under  Bid  No.  698-36-138.  for 
the  construction  of  a  round  piling 
bulkhead  at  Government  Moorings. 
No.  8010  N.  W.  St.  Helens  Road. 
Portland. 

The  work  Involves: 

(1)  13.000   lin.    ft.    piling,    in    place; 

(2)  6  MFBM  walling  lumber,  in  place: 

(3)  1500  lbs.  metal  fastenings,  in  place 
Plans    and    specifications    obtainable 

from    the   above   office. 


23— IRRIGATION  PROJ. 

CONTRACT    AWARDED 

ONTARIO.  Oregon— H.  J.  Adler  Co.. 
Tacoma,  Wash.,  at  $21,103  awarded 
contract  by  the  Bureau  of  Reclama- 
tion. Ontario.  Oregon,  under  Spec. 
No.  715-D.  for  construction  of  struct- 
ures. North  Canal  laterals  N.  C.  28.7 
to  31.8  Mitchell  Butte  Division.  Owry- 
hee    Project.    Oregon-Idaho. 


BIDS    WANTED 

OWYHEE  PROJECT.  Oregon-Idaho 
—Until  October  18.  10  A.  M..  bids  will 
he  received  by  U.  S.  Bureau  of  Rec- 
lamation. R.  J.  Newell.  Construction 
Engineer.  Ontario.  Ore..  for  con- 
structing earthwork  and  structures. 
North  Canal  Laterals.  Mitchell  Butte 
Division.  Owyhee'  Project:  Spec.  No. 
723-D.  The  work  is  located  near  On- 
tario. Oregon. 

Principal  Items  are: 
il>   102.300  cu.  yds.  all  classes  excava- 
tion  for   laterals: 
(2)   1700    cu.    yds.    all    classes    excava- 
tion  for  structures; 


(.li   f>3U0  cu.    yd*,    backfill; 

(4)  220  cu.    ydK.  concrete  In  »trucl. : 

(5)  576    sq.    yda.    dry-rock    pavtng; 

(6)  12. .500    Iba.    placlnic    reinforcement 

bam; 

(7)  1804   lin.   ft.    Laylntr  IS-ln.   to  3<-ln. 

diameter   concr«-ti,-   pipe; 
(S)  5300  lbs.    installing  gates  and  sat* 

hoists: 
(9)   5   M   ft.    B.    M.   erecting  timber   In 

structures: 
Specifications  may  be  obtained  on 
application  to  Bureau  of  Reclamation 
offices  at  (Jntarlo,  Oregon,  or  Denver. 
Colo.  No  charge  to  bona  fide  pros- 
pective bidders;  to  others  $1.50.  not 
returnable  • 


BIDS    WANTED 

fiW.IIEE  PROJECT,  Oregon-Idaho 
—  Until  October  18.  10  A.  M..  bids 
will  be  received  by  U.  S.  Bureau  of 
Reclamation.  R.  J.  New<-ll.  Construc- 
tion Engineer.  Ontario.  Ore.,  for  con- 
structing earthwork  and  structures. 
Ward  .Main  Drain  and  Ward  Drain 
0.57.  Mitchell  Butte  Division.  Owyhee 
Project;  Spec.  No.  724-D.  The  work 
i.s   located    near   Nyssa,   Oregon. 

Principal    items  are: 

(1)  203.500    cu.    yds.    all   classes   exca- 

vation  for  drains: 

(2)  450    cu.    yds.    all    classes    excava- 

tion for  structures; 

(3)  1600  cu.   yds.   backfill: 

(4)  14  cu.  yds.  concrete  In  structures: 

(5)  125  sq.    yds.   dry-rock   paving; 

(6)  500     lbs.       placing      reinforcement 

bars; 

(7)  860  lin.  ft.  laying  15-ln.  and  48-ln. 

diameter  corrugated  metal  pipe: 

(8)  60  M  ft.   B.  M.  erecting  timber  in 

structures: 

(9)  Installing   48-in.    corrugated   metal 

pipe  culvert  under  railroad. 
Specifications  may  be  obtained  on 
application  to  office  of  Bureau  of 
Reclamation  at  Ontario.  Oregon,  or 
Denver.  Colo.  No  charge  to  bona 
Aide  prospective  bidders;  to  others 
$1.50.    not   returnable.        • 


BIDS    WANTED 

OWYHEE  PROJECT.  Oregon-Idaho 
—  Until  October  19.  10  A.  M.,  bids  will 
be  received  by  U.  S.  Bureau  of  Recla- 
mation. R.  J.  Newell.  Construction 
Engineer.  Ontario.  Oregon,  for  con- 
structing structures.  North  Canal 
Laterals,  N.  C.  37.6  to  38.7-1.2.  Mit- 
chell Butte  Division,  Owyhee  Project; 
Spec.  No.  725-D.  The  work  is  located 
near  Nyssa  and  Ontario,  Ore. 

Principal  items  are: 

(1)  3100   cu.    yds.    all   classes   of  exca- 

vation   for   structures; 

(2)  1400    cu.    yds.    backfill: 

(3)  940  cu.  yds.  concrete  in  structures 

(4)  1000   sq.    yds.    dry-rock   paving: 

(5)  64.000   lbs.    placing    reinf.    bars: 

(6)  940   lin.    ft.    laying    12-in.    to   26-ln. 

diameter  concrete  pipe; 

(7)  3000  lbs.   installing  gates  and  gate 

hoists: 

(8)  5    M    ft.    B.   M.   erecting   timber   in 

structures. 
Specifications  may  be  obtained  on 
application  to  offices  of  the  Bureau 
of  Reclamation  at  Ontario.  Ore.,  or 
Denver.  Colo.  No  charge  to  bona 
fide  prospective  bidders:  to  ■.fher- 
?3.    not   returnable.  * 


BIDS    WANTED 

OWYHEE  PROJECT.  Oregon-Idaho 
—Until  October  19.  10  A.  M..  bids  will 
be  received  by  U.  S.  Bureau  of  Recla- 
mation. R.  J.  Newell.  Construction 
Engineer,  Ontario.  Ore.,  for  construct- 
ing earthwork  and  structures.  North 
Canal  Laterals.  Dead  Ox  Flat  Divi- 
sion. Owyhee  Project:  Spec.  No.  726- 
D.  The  work  is  located  near  Ontario. 
Oregon. 

Princii>al  items  are: 
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(1)  1:0.  TOO  cu.   yds.  all  classes  exca- 

vation   for    laterals; 

(2)  1000   cu.   yds.    all  classes   excava- 

tion for  structures; 

(3)  3000  sta.   cu.   yd."),   overhaul; 

(4)  4000    cu.    yds.    backfill; 

(5)  85  cu.   yds.   concrete  in  structures 

(6)  300  sq.  yds.  dry-rock  paving; 

(7)  4500    lbs.      placing     reinforcement 

bars; 
(S)  1030  lin.  ft.  laying  15-in.   to  36-in. 

diameter  concrete  pipe; 
(9)  2700  lbs.  installing  gates  and  gate 

hoists. 
SlpecUications  may  be  obtained  on 
application  to  offices  of  the  Bureau 
of  Reclamation  at  Ontario.  Ore.,  or 
Denver.  Colo.  No  charge  to  bona 
Hde  prospective  bidders;  to  others 
J2,  not  returnable.  • 


BIDS    WANTED 

SAN  JOAQUIN  rOUNTY,  Cal — 
Until  October  16,  9:30  A.  M.,  bids  will 
be  received  by  State  Division  of 
Water  Resources.  Edward  Hyatt, 
.'State  Kngineer.  Hoom  410,  State  Of- 
fice BIdg.,  Sacramento,  for  construct- 
ing three  sections  of  levee  on  the  right 
bank  of  the  San  Joaquin  River  in 
Reclamation  District  No.  2064,  ap- 
proximately ten  miles  south  of  Slan- 
teca,    San   Joaquin   County. 

The  work  involves: 

(1)  24,150  cu.  yds.  material  to  be  plac- 

ed in  levee  at  Site  "A"; 

(2)  11,200  cu.  yds.  material  to  be  plac- 

ed in  levee  at  Site  "B"; 

(3)  $400  cu.  yds.  material  to  be  placed 

in  levee  at  Site  "C". 
Specifications    and     proposal     forms 
may  tie   obtained   at   the  above  office. 

BIDS   WANTED 

OWYHEE  PROJECT.  Oregon-Idaho 
—Until  October  21.  10  A.  M..  bids  will 
be  received  by  U.  S.  Bureau  of  Recla- 
mation, R.  J.  Newell.  Construction 
Engmeer.  Ontario.  Ore.,  for  construct- 
ing earthwork  and  structures.  South 
Canal.  Sta.  1340  to  Sta.  2016,  Succor 
freek  Division,  Owyhee  Project;  Spec. 
No.  646.  The  work  Is  located  near 
Homedale  and  Marsing,  Idaho. 

Principal    items   are: 
(  1)  290,000  cu.   yds.  all  classes  exca- 
vation for  canal; 
(  2)  6400   cu.   yds.   all   classes   excava- 
tion  for   structures; 
'  3)   5000  sta.  cu.  yds.   backfill; 
(  5)  1000  cu.  yds.  concrete  in  structs  • 
(  6)  1100  sq.  yds.  dry-rock  paving; 
(  7)  77,000    lbs.    placing    reinforcement 

bars; 
(   8)   1850  I'in.  ft.  laying  18-in.   to  60-in. 
diameter  concrete  pipe; 

',,11  i*'  "•  ^•*'-  '""''«'•  '"  structures 
(10)  9000  lbs.  installing  gates  and 
miscellaneous    metahvork. 

.Specifications  may  be  obtained  on 
application  to  offices  of  the  Bureau 
of  Reclamation  at  Ontario,  Ore  or 
Denver,  Colo.  No  charge  to  bona 
fide  prospective  bidders;  to  others 
J3,  not  returnable.  • 


BIDS  WANTED 

,„^^^.  JOAQUIN  COUNTY,  Cal.-Un- 
tll  October  10.  11  A.  M..  bids  will  be 
received  by  Ohm  &  Raab,  Civil  En- 
gineers, 109  E  Weber  St.,  Stockton 
for  sloping  about  6,000  feet  of  river 
levee  located  about  18  miles  from 
Stockton,  for  Union  Reclamation  Dis- 
trict Nos.   1  and  2. 

The    work    will    require    a    dragline 
havine  a  boom  reach  of  40  ft.  or  more 
The   estimated  cost    Is  $6  000 
No  plans  win  be  mailed  out  but  in- 
terested   contractors    may    call    at    th.- 
above   otfic    for    information, 

CONTRACT    AWARDED 

MONTROSE,     Colo.-Fredrickson     .>■ 
^fr"s7?TV    ?''     ^"^    Predrickson 

J.cinJ^J^"^   ^"^^   Oakland.   Calif 
at  $88,772.30  awarded   contract  by  ih  • 


Bureau  of  Reclamation,  Montrose,  un- 
der Spec.  No.  636,  for  the  construc- 
tion of  canal  lining  and  structures  for 
the  South  Canal  and  the  West  Canal, 
Uncompahgre  Project,  near  Mont- 
rose. 

25— MACHINERY  AND 
EQUIPMENT 

BID    CALL    CANCELLED 

LOS  ANGELES,  Cal.— Call  for  bids 
to  be  opened  Sept.  26  by  U.  S.  Engi- 
neer Office,  L«s  Angeles,  for  furnish- 
ing sand  and  gravel  bin  was  cancel- 
led.   A  new  bid  call  will  be  issued. 


BIDS  WANTED 

OAKLAND,  Cal.— Until  October  9, 
S  P.  M.,  bids  will  be  received  by  the 
Eastbay  Municipal  Utilities  District, 
John  H.  Kimball,  Secretary,  512  16th 
St.,  Oakland,  for  furnishing  34  gate 
valves,  sizes  6  to  20  inches;  Spec.  No 
LS-15S. 

Specifications  on  application  to  the 
above.  • 


BIDS   OPENED 

QUINCY,  Cal.— Following  bids  re- 
ceived by  the  U.  S.  Forest  Service, 
P.  E.  Brown,  Procurement  Engineer. 
Room  916,  Phelan  Bldg,,  San  Fran- 
cisco, under  Contract  No,  6S7  for  fur- 
nishing one  stationary  air  compres- 
sor for  delivery  at  Quincy; 

Edward  R.  Bacon  Co..  $483.00  f.o.b. 
Westchester,   Pa. 

Sullivan  Mach.  Co.,  San  Francisco, 
$770.00  fob  Michigan  City,  Ind.;  $805 
fob   Quincy. 

Gardner-Denver  Co.,  San  Francisco, 
$003.20  fob  Quincy,    111. 

Ingersoil  -  Rand  Co.  of  California. 
San  Francisco,  $692.00  fob  Painted 
Post,   N.   Y.:   $737.00  fob  Quincy. 

Curtis  Pneumatic  Machine  Co.,  San 
Francisco,    $572.80   fob    St.    Louis. 

Worthington  Co..  Inc.,  San  Fran- 
cisco,   $822.35  fob  Quincy. 

The  Rix  Co.,  Inc.,  San  Francisco, 
$557.00  fob  San  Francisco;  $572.00  fob 
Quincy. 

Chicago  Pneumatic  Tool  Co.,  San 
Francisco,  $709.50  fob  San  Francisco; 
$751.70   fob   Quincy. 

Prices  «|uoted  net.  Bids  taken  un- 
der  advisement.  • 


CONTRACT    AWARDED 
LOS     ANGELES,     Cal.— Harnischfe- 

ger  Sales  Corp.,  2029  Santa  Fe  Ave., 
was  awarded  contract  by  the  Los  An- 
geles Water  &  Power  Commission, 
Sept.  24,  at  $33,285,  for  furnishing 
one  150-ton  traveling  gantry  crane 
under  Specification  No.  1738.  The 
bids    were    opened    August    30. 


BIDS    OPENED 

LOS  ANGELES,  Cal.  —  Crook  Co.. 
2900  Santa  Fe  Ave.,  submitted  the 
only  bid  to  the  U.  S.  Engineer's  Of- 
fice, 751  S.  Figueroa  St..  Sept.  36,  for 
furnishing  f.o.b.  Los  Angeles  and/or 
f.o.b.  contractor's  plant,  four  drag- 
line excavators,  complete,  Diesel  or 
oil  engine  driven,  IVi  cu.  yd.  capacity. 
Crawler  type.  Bid  No.  ER-509-36-59. 
as  follows:  $10,367  each;  $13,101  total. 
Alternate  bid,  $9635  each;  $28,905 
total.  Shipping  point,  Erie,  Penn. 
Discount   2%    15  days. 


CONTRACT    AWARDED 

RYE  PATCH  DAM,  Nev.— Commer- 
i-ial  Iron  Works,  Portland,  Ore.,  at 
$10,723  awarded  contract  by  the  U.  S. 
Bureau  of  Reclamation  for  furnishing 
five  power-driven,  double-drum,  ra- 
dial gate  hoists  for  Rye  Patch  Dam, 
Humboklt  I'rojert.  Nevada;  Spec  No 
713-D. 

CONTRACT    AWARDED 

OGDEN,  Utah.— Hardie-Tynes  Mfg. 
Co.,   Birmingham,  .Ma.,   at  $17,995  was 


awarded  contract  by  the  U.  S.  Bu- 
reau of  Reclamation  for  furnishing  3 
motor-driven,  double-drum  radial  gate 
hoists  for  Pine  View  Dam,  Ogden  Riv- 
er Project,   Utah;   Spec.   No.   714-D. 

CONTRACTS    AWARDED 

OGDEN,  Utah.— Hardie  Tynes  Mfg. 
Co..  Birmingham,  Ala.,  at  $17,995  was 
awarded  contract  by  the  Bureau  of 
Reclamation,  Denver,  under  Spec.  No. 
714-D_^  tor  furnishing  two  4x5-ft.  and 
line  5x6-ft.  high  pressure  gates,  to- 
gether with  hydraulic  hoists,  gate 
hanger.s-,  conduit  lining  sections  and 
conduit    lining    transitions,    etc. 

Western  Foundry  Co.,  Portland,  Ore. 
at  $2,679  awarded  contract  for  fur- 
nishing three  motor  -  driven,  double 
drum,  radial  gate  hoists  under  the 
same    specifications. 


CONTRACTS    AWARDED 

YUMA.  Ariz. — Following  contracts 
awarded  by  the  Bureau  of  Reclama- 
tion, Denver,  under  Spec.  No.  704-D, 
for  furnishing  three  667-Kv-a..  single- 
pha.se,  60-cycle,  33,000/24no-volt  trans- 
formers, one  34.5  kv  three  -  phase 
lighting  arrester;  two  34.5  Kv.  three- 
pole,  single-throw,  gang  operated,  air 
break  switches;  three  34.5  Kv.  expul- 
sion fuses,  and  one  outdoor  switch- 
ing and  metering  equipment  unit,  for 
the  Imperial  Dam  sub  -  station,  All- 
American  Canal  System.  Boulder  Can- 
yon   Project: 

Standard  Transformer  Co.,  Warren, 
Ohio  $7,203.85   (Item  1). 

General  Electric  Co..  Yuma  $966.15 
(Item  2) 

Delta  -  Star  Electric  Co.,  Chicago. 
$460    (Item    3). 

Bowie  Switch  Co..  San  Francisco, 
$131    (Item   4).  , 


BIDS    OPENED  1 

LOS  ANGELES.  Cal.— Bids  for  fur- 
nishing 5  tractors,  crawler  type,  full 
Diesel  or  Herselmann  type  Diesel,  not 
less  than  75  drawbar  H.  P.,  equipped 
with  angledozer,  (1)  f.o.b.  Los  An- 
geles, and  (la)  alternate,  f.o.b.  con- 
tractor's plant.  No.  ER  -  509  -  36  -  41, 
were  opened  by  the  U.  S.  Engineer, 
751   So.    Figueroa  Street. 

The   bids   are: 

The  Cleveland  Tractor  Co.  (1)  unit 
$8207.50,  total  $41,037.50;  (la)  no  bid; 
disc.    10%    30    days. 

Crook  Co.,  (1)  $8282.96  unit.  $41,- 
414.50  total:  (la)  unit  $7937.96,  total 
$39,689.80.      Net    Springfield,    111. 

Shepherd  Tractor  Co..  (1)  $9013.10, 
total  $45,065.50:  (la)  $8523.50,  total 
$42,617.50;    2%    30   days,    Peoria,    III. 

.Smith  Booth  Usher,  (1)  $8207.50, 
total,  $41,037.50;  (la)  no  bid;  10%  in 
10,  20,  30  days. 


BIDS    RECEIVED 

LOS  ANGELES,  Cal.— The  follow- 
ing bids  were  received  by  the  U.  S. 
Engineer  Office,  751  S.  Figueroa  St., 
Los  Angeles,  Sept.  26,  for  furnishing 
tractor  derricks  f.o.b.  Los  Angeles  or 
f.o.b.  factory.  Bid  No.  ER-509-36-19. 
The  items  are: 
(1)   3    tractors,    crawler    type,    full 

Diesel,      lot      less   than      50    h.    p.. 

equipped    with    swinging    derrick, 

f.o.b.  Los  Angeles: 

(a)  unit  price; 

(b)  total  price. 

12)  alternate,  3  tractors,  crawler  type, 
full  Diesel,  not  less  than  50  h.p  .. 
equipped  with  swinging  derrick, 
f.o.b.    factory. 

(a)  unit    price: 

(b)  total    price. 

Theodore  Wyman  Jr.,  Major.  Corps 
of    Engineers,    District    Engineer. 

The  bids  were: 

Crook  Co.  ,(1)  (a)  $17,525:  (b)  $52,- 
575;  (2)  (a)  $16,060;  (b)  $48,180;  ship- 
ping point,  E^rie.  Penn. ;  discount  2% 
15  days. 


PACIFIC    CONSTRUCTOR 
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Kix  Co..  (1)  (II)  J17,433;  (b)  »09,7B2 
(2)  (al  JIG. Ill;);  (h)  $tH.172;  shipping 
(iiiliit    l.ciiliiK,   Dlilo.     Terms   net. 

ISiowiiliiK  Crane  &  Shovel  Co.,  (1) 
(B)  no  bid;  (b)  no  bid;  (2)  (a)  J14.- 
250;  (b)  JfiT.OOO;  shlpplnK  point.  Cle- 
veland.   Ohio.     Discount   2%    10   days. 

Northwest  KnKlneerlng  Co.,  (1)  (a) 
$14, ICO;  (b)  J!>7,8I0;  (2)  (a)  $13,150; 
(b)  $52,600.  'ITils  firm  specified  all  or 
none.  ShIppinK  point.  Green  Bay,  Wis. 
Terni.M  net. 

Ilarnl.ichfeKer  Sales  Corp.,  (1)  (a) 
$14,320;  (b)  $57,280;  (2)  (a)  $12,950; 
(b)  $51,800.  Shipping  point,  Milwau- 
kee,   Wis.      Terms    net. 

Harron.  Kic'kard  &  McCone,  (1)  (a) 
$16,310.25;  (b)  $05,241;  (2)  (a)  $15,- 
006.25;  (b)  $60,025.  Shipping  point 
bucket,  Portland,  Ore.;  discount  2%, 
10  days. 

Harry  C.  Collins  Machinery  Co..    (1) 

(a)  $16,358;  (b)  $65,432;  (2)  (a)  $14,- 
963;  (b)  $59,852.  Shipping  point,  Chi- 
cago, 111.  Discount  2%.  15  days,  f.o.b. 
Chicago   price. 

Smith  Booth  Usher  Co.,  (1)  (a) 
$15,092;    (b)    $60,368;    (2)    (a)    $13,685; 

(b)  $54,740.  Sliipping  point,  Lima, 
Ohio.     Discount  2%,  15  days. 

Osgood  Co.  (bid  by  telegram),  (1) 
(a)  no  bid:  (b)  $58,000;  (2)  (a)  no 
bid;  (b)  $52,000.  Shipping  point, 
Marion,   Ohio.     Terms  net. 


2&— STREETS   AND    HIGH- 
WAYS 


BIDS    OPENED 

KITHKKA.  Humboldt  Co.,  Cal.— 
Following  bids  received  Ijy  the  De- 
partment of  Public  Works.  Division 
(if  Highways,  J.  W.  Vickrey,  District 
Engineer.  Eureka,  S«pt.  30.  for  the 
rental  of  three  yard  dump  trucks 
as  follow.s:  (1)  4  trucks  for  500  hours 
each;  (2)  trucks  for  1000  hours  each; 
Ashurst  Bros..  Hoplans:  (2)  $2.33. 
Chas.    W.    Beguhl.    Lomita   Park:    (1) 

$2.80;    (2)    $2.80. 
M.  E.   Beckstrom,   Trinidad:    (2)   $2.33 
Chas.   Burnside,   Glendale:   (2)    $1.97. 
Ohas.  Burnisde  and  Asa  Moran.  Cres- 
cent City:    (1)   $2.12. 
Wm.  Colbert,  San  Francisco:   (1)  $2.33 

(2)  $2.33. 
Wm.  E.  Cowan,  Healdsburg:  (1)  $2,40; 

(2)    $2.30. 
Eugene    Delia      Rosa,    Martinez:      (2) 

$2.25. 
Dewars    Express,    Eureka:     (1)    $2.35; 

(2)   $2.24 
riuil  Entreniont,   Colusa:    (2)   $2.35. 
Rock    &    Gravel    Trucking    Co.,    Oak- 
land:   (1)    $2.14;    (2)    $2.08. 
Daniel  Gallagher  T.  M.  &  R.  Co.,  San 

Francisco:    (1)    $2.33;    (2)    $2.32. 
A.  E.  Garcia  Jr..   Irvington:   (1)  $2.50; 

(2)  $2.25. 
N.   Giorgi   &   Co.,    San   Francisco:    (2) 

$2.25. 
Wm.  Kern,  Weott:  (1)  $2.33;  (2)  $2.09. 
H.    R.    Knight,    Vallejo:    (1)    $2.50;    (2) 

$2.35. 
Samuel      Longwell.     Brentwood:       (1) 

$2.12:     (2)    $2.00. 
I'.   .Mankel,   Sacramento:    (1)   $3.00;   (2) 

$3.00. 
A.   Morton.  Menlo  Park:   (1)   $2.20;   (2) 

$2.20. 
Frank    O'Shea.     San     Francisco:      (1) 

$2.50;    (2)   $2.33. 
W.    E.    Sinclair,   Miranda:    (2)   $2.25. 
Jack    Starkenburg.    Los    Angeles:    (1) 

$2.18;    (2)    $2.04. 
Gary    R.     Starkenburg.     Hopland:     (1) 

$2.3:!;    (2)    $2.33. 
John    M.    Vance    &    Co..    Eureka:    (1) 

$3.25;    (2)   $2.17. 
VV.    K.    Walker.    San   Francisco,    $2.55: 
(2)    $3.50. 
Bids   held    under   advisement. 


BIDS   WANTED 

COCHISE  COU.VTY,  Arlzc.na  — Unlll 
Oct  Ifi,  10:00  A.  M..  bids  will  be  re- 
ceived by  the  Arizona  State  Hlghwa.v 
Ciinimifwlon,  I'hoenlx.  for  highway 
constructlcm  on  the  Benson-Dougla.'* 
Highway  (Lowell  streets).  The  work, 
which  Is  to  begin  at  the  east  city 
lliiilts  of  BIsbee  and  extend  south- 
easterly through  the  town  of  Lowell 
for  a  distance  of  about  0.8  mile,  con- 
sists of  widening  and  resurfacing  the 
existing  pavement  with  cutback  plant 
mix,  and  the  con.struction  of  a  '•••- 
ment  rubble  masonry  retaining  wall, 
and  a  concrete  culvert,  and  is  to  lie 
completed  on  or  before  Jan.  31,   1936. 

The  principal  items  and  approxi- 
mate quantities  are: 

770  c.y.    structural    excavation: 

l,''iO  c.y.   concrete; 
16,800  lbs.    reinf.    steel; 

7.*i0  c.y.    cement    rubble   masonry: 

440  l.f.   G.I.   pipe   handrail; 
1,800  tons  plant   mix; 

74  tons  cutback   asphalt: 
8  tons    emulsified    asphalt: 

960  l.f.   combined  curb  and  gutter: 

190  sq.   yds.  concrete  sidewalk; 

120  l.f.    24-ln.   CM   pipe. 

and   other  incidental   Items. 

Certified  or  cashier's  check  for  S%. 
Funds  in  the  sum  of  $32,943.05  have 
been  programmed  for  this  work.  T. 
S.    O'Connell.    state   highway   engineer. 


CONTRACT   AWARDED 

SIERRA  COUNTY.  Calif.  —  Charles 
Kuppinger,  Box  356.  Lakeport,  at  $16- 
943  awarded  contract  by  State  High- 
way Commission,  Sacramento,  for  0.12 
mile  grading  in  Sierra  Co.  at  Downie- 
ville.  I 


BIOS    WANTED 

COCHISE  COUNTY.  Arizona— Until 
Oct.  15.  10:30  A.  M..  bids  will  be  re- 
ceived by  the  Arizona  State  Highway 
Comniis.sion.  Phoenix,  for  highway 
construction  on  the  Benson -Douglas 
Highway  (Bisbee  streets).  The  work, 
which  lies  within  the  city  limits  of 
BIsbee  and  extends  over  a  distance 
of  500  ft.,  consists  of  replacing  ex- 
isting pavement  with  new  concrete 
pavement  and  constructing  a  cement 
rubble  masonry  retaining  wall  and  is 
to  be  completed  on  or  before  Dec.  31. 
The  principal  items  and  approxi- 
mate quantities  are: 

150  c.y.    structural    excavation: 

450  c.y.    select   material: 

275  c.y.    cement   rubble   masonry: 

150  l.f.  road  guard; 
2  resetting  manhole  covers  to  gradf 
1300  sq.  yds.  removal  of  old  pavement; 
1750  sn.  yds.  6-in.  concrete  pavement. 
Certified  or  cashier's  check  for  5*?c. 
Funds  in  the  sum  of  $11,443.02  have 
been  programmed  for  this  work.  T. 
S.    O'Connell.    state   highway  engineer. 


BIDS   OPENED 

g'AN  BERNARDINO  COUNTY,  Cal. 
Square  Oil  Co..  916  Adobe  St..  Los 
.\ngeies.  at  $3825  submitted  low  bid 
and  recommended  for  award  of  con- 
tract by  the  Department  of  Public 
Works,  Division  of  Highways,  E.  Q. 
Sullivan,  District  Engineer,  247  Third 
St..  San  Bernardino,  for  highway  oil- 
ing in  San  Bernardino  County,  bet. 
Camp  Angelus  ad  South  Fork  of 
Santa  Ana  River  on  the  Mill  Creek 
Road,  about  10.5  miles  in  length  to  be 
treated   with   liquid   asphalt. 

The  work   involvex: 

450  tons  liquid  asphalt  SC-2  in  place. 

The  bids   were: 
Square  Oil  Co..   Los  Angeles   (1)   $850; 

Total,    $3825. 
Lambs  Transfer     Co..      Long     Beach. 
$9.79;   $4405.50. 


I'auUon  &  March.    Lou  Anieliiii,   tt.90: 

$4465. 
Gllmorn   Oil   Co..    Lou   AngeleH,    $10.27; 

$4621.50. 
.Morgan      Ift-on  .      HuntlnRton      Park, 

$10.49;   $4720. 50. 

BIDS  OPENED 

ALA.MKDA  ('(jU.NTY,  Cal.— Am.-rl- 
lan  Dredging  Co.,  255  (.'ahfornla  St.,  . 
San  Francisco,  at  $172,313.30  submlt- 
led  low  bid  to  the  State  Highway 
Commission.  Sjiiramento,  for  about  2 
miles  of  grading  by  dredging  In  the 
<;ity  of  Berkeley,  Alameda  County,  be- 
tween the  foot  of  Folger  Avenue  and 
Gllman  Street. 

The   work   Involve*: 
(   1)  670,000  c.y.  hydraulic  dredger  fill: 
(  2)  4.560    c.y.    structural    excav.; 
(   8)  37.350   lbs.    bar  relnf.   ateal; 
(  4)  1,600    lbs.    mesh    reinforcement: 
(  5)    435  c.y.   Class  A   Port.   cem.  cone 
(   6)   30  c.y.   gunlte; 
(   7)   6,400  l.f.  type  A  temporary  wood- 
en  bulkhead; 
(  s)  3.000  l.f.  type  B  do; 
(  9)   82  l.f.    12-In.  CMP; 

(10)  724   l.f.   IS-ln.   CMP; 

(11)  120   l.f.   30-ln.    CMP: 

(12)  112  l.f.    I2-ln.    vitrified   clay  pipe: 

(13)  9   each    cast    steel    frames   *    cov- 

ers for  drop   Inlets; 

(14)  1,070    c.y.     struc.     excav..     .\shby 

Ave.    sewer   extension: 

(15)  30.000   lbs.   bar  relnf.   steel,   do: 

(16)  386  c.y.  Class  A  Portland  cement 

concrete,   do. 
Total    bids    follow: 

(A)  American    Dredging    Co.,    S.     F., 
$172,313.30. 

(B)  San   Francisco   Bridge  Co..   S.   F., 
$203,430.70. 

Unit  bids  follow: 

(A)  (B) 

(    1)  $       .1473  $       .1725 

(  2) 1.70  .40 

(  3) .05  .03 

(    4) 15  .07 

(  5) 
(  6) 
(  7)... 
(  8)... 
(  9)... 
(10)... 
(ID... 
(12)  .. 
(13)... 
(14).. 
(15).. 
(16) 


BIDS  OPENED 

S.\N  FR.ANCISCO.  —  E.  J.  Treacy. 
309  Call  Hldg..  at  $448  submitted  low 
hid  to  the  Department  of  Public 
Works.  W.  H.  Wordcn,  Director,  City 
Hall,  under  Spec.  No.  18,888  .for  Im- 
provement of  I>aidley  St.  slide  be- 
tween Roanoke  and  Mateo  Sts..  in- 
volving: 

(1)  31.000  sq.   ft.  oiling; 

(2)  150  c.y.  excavation; 

(3)  1,100   sq.    ft.   2-in.   emulsified  asph. 

walk  with  4-in.   macadam  base 

Complete    bids    follow: 

E.  J.  Treacy:  (1)  $:>45;  l2)  $115;  (3) 
SO. 08.   total.   $448. 

Arthur  Wailgren:  (1)  $325:  (2)  $100; 
(3)   $0.06;  total,  $491. 

M.  Bertolino;  (1)  $300;  (2)  $425j  (3) 
$0.12;   total  $857. 

Bids  held   iintier  advisement 

CONTRACT    AWARDED 

GILA-NAVAJO  COS..  Ariz.— O.  F. 
Fisher.  923  Willetta  St..  Phoenix,  at 
$184,783  awarded  contract  by  Arizona 
State  Highway  Commission.  Phoenix, 
for  construction  on  the  Globe-Show- 
low  Highway  (F.  A.  99-H;  A.  F.  E. 
6057).  The  work,  which  begins  about 
50  miles  northeast  of  Globe  and  ex- 
tends northeasterly  about  6.4  miles. 
.onsists  of  grading  and  draining,  and 
is  to  be  completed  or  or  before  Sept. 
30.  19a6.  * 


40.00 

46.00 

100.00 

140.00 

2.50 

4.00 

1.50 

2.25 

1.50 

2.60 

3.20 

4.25 

6.70 

12.00 

2.00 

2.00 

35.00 

36.00 

2.00 

.60 

.05 

.05 

40.00 

52.00 
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CONTRACT   AWARDED 

MdNTERKY  GOtTS'TT.  Calif.  —  P:i- 
•■iriu  Truck  Service.  B4C  Park  Ave.. 
San  Jose,  at  $6,412.50  awarded  con- 
tract by  the  State  Highway  Commi.s- 
.lion.  Sacramento,  for  applyinc  si-al 
coat  on  8.7  miles  in  Monterey  County 
between  King:  City  and  2  miles  soutli 
<.f  Creenfield. 

CONTRACT     AWARDED 

MOHAVE  COrXTT,  Arizona  —  Lee 
Moor  Contracting  Co.,  S07  Bassett 
Power  Building.  EH  Paso.  Texas,  at 
192,885  awarded  contract  by  Arizona 
State  Highway  Commission.  Phoenix, 
for  highway  construction  on  the  Ash- 
fork  -  Kingman  highway.  FA  80-G; 
AFK  6663.  The  work  extends  from 
Kingman  northeasterly  about  23.6 
miles,  and  consists  of  oil  processing 
by  the  road-mix  method  using  SC-2 
road  oil. 

BIOS   OPENED 

S.ACRAMENTO.  Cal. — Bids  received 
liy  Sacramento  City  Council  for  plan- 
ing and  re-surfacing  approximately 
l.OnO.OOO  sq.  ft.  of  asphaltic  concrete 
pavement,  comprising  a  part  of  statn 
highw-ay  routes  4  and  11  in  Sacra- 
mento: 

.\.  Teichert  &  Son.  Inc.:  (1)  plan- 
ing per  sq.  ft.,  $0,015;  (2)  bituminous" 
binder  per  ton.  $24;  (3)  coarse  screen- 
ings per  ton,  $3.25;  (4)  fine  screenings 
per  ton.  $3.50;  (5)  plant-mix  surfacing 
per  ton.  $4.80. 

McGillivray  Const.  Co.:  (1)  $0.0159; 
(2t    $25;    (3)   $3.35.    (4)   $3.70;    (5)    $5.80. 

J.  R.  Reeves,  (i)  $0,017;  (2)  $26;  C!) 
$3.25;   (4)  $3.50:   (5)   $4.90. 

Bid  referred  to  City  Manager  for 
recommendation  at  the  next  council 
meeting,   October  3. 


PLANNED 

BERKELEY.  Alameda  Co..  Calif.— 
The  Berkeley  City  Council,  on  recom- 
mendation of  City  Manager  HoUis  R. 
Thompson  has  approved  plans  for  the 
expenditure  of  approximately  $100.- 
000  of  State  gas  tax  funds,  including 
33  projects  to  be  submitted  to  State 
engineers   for   final   approval. 

Major  Jobs  included  in  the  pro- 
gram are:  Resurfacing  University  Av- 
enue from  San  Pablo  Ave.  to  Acton 
St..  $9,180;  Resurfacing  Ellsworth  St. 
from  Bancroft  Way  to  Woolsey  St.. 
$9,300;  Resurfacing  Woolsey  St.  from 
Adeline  St.,  to  Claremont  Ave.,  $12.- 
670. 

Plans  and  specifications  for  con- 
."^tructlon  of  an  underpass  beneath 
the  Southern  Pacific  tracks  at  Uni- 
versity Ave.,  in  connection  with  East 
Shore  Highway  were  also  approved. 
Estimated   cost,    $150,000. 


BIDS    OPENED 

BENTON  FIELD.  Alameda  Co..  Cal. 
— N.  M.  Ball  Sons  Co.,  P.  O.  Box  404, 
Berkeley,  at  $10,480  submitted  low  bid 
to  War  Department,  Capt.  Leander 
Larsen,  Constructing  Quartermaster. 
Fort  Mason,  for  constructing  concrete 
pavements  at  Benton  Field.   Alameda. 

Bids  were  taken  as  follows: 

(  1)  Underfill.  loaded,  spread  and 
rolled,   per  cu.   yd.; 

(  2)  6-in.  concrete  pavement,  includ- 
ing grading,  placing,  mesh  reinf. 
per  sq.  ft.; 

(  3)  Combinee"  curb  and  gutter.  Type 
B,   per  lin.   it.; 

(   4)   Reinforcing    bar.    per    cwt. ; 

(  5)  6-way  electric  duct  line,  encased 
in  concrete,   per  lin.   ft.; 

(  6)   3-way  do; 

(  7)  4-in.  steel  pipe,  asphalt  coated 
for  condu't,   per  lin.   ft.; 

(   S)  Side  form  lumber,  per  M  ft.  B.M. 


(  9)   Expansion   joints,    complete   with 
galv.   steel  strips,   per  lin.   ft.; 

Complete  bids  follow: 

(A)  N.    M.    Ball    Sons    Co.,    Berkeley, 

$10,480. 

(B)  Heafey-Moore  Co..  Oakland.   $11,- 

838. 

(C)  Meyer  Rosenberg,   San  Francisco, 

$12,740. 

(D)  A.    Soda    &    Son.    Oakland,    $13.- 

042.29. 
I'nit  prices  follow: 

(A)  (B)  (C)  (D) 

(   1) $  1.00  $     .75  $  3.00  $  2.50 

(  2) 205  .18  .21  .22 

(  3) 80  1.00  .90  1.00 

(  4) 5.00  6.00  5.00  6.00 

(   5) 1.50  3.00  2.50  2.50 

(  6) 1.00  2.00  2.00  1.50 

(  7) 1.00  1.25  1.20  1.00 

(  8) 20.00  50.00  15.00  40.00 

(  9) 25  .30  .25  .27 

(10) 25  .70  .20  .10 


SACRAMENTO  CO. — Cosumpes  River  Trestles — (County) 


SACRAMENTO  COUNTY,  Cal.— P. 
F.  Bender,  1012  Del  Paso  Blvd.,  Sac- 
ramento, at  $21,038.22  submitted  low 
bid  and  awarded  contract  by  the  Sac- 
ramento County  Board  of  Supervisors 
for  constructing  three  trestles  on  the 
Wilder-Ferguson  Road  over  the  Co- 
.sumnes  River,  about  22  miles  below 
Sacramento. 

The  trestles  will  be  of  redwood  pile 
and  concrete  deck,  39-  96-  and  419-ft, 
long. 

The  work   involves: 
(1)  4764   l.f.    furnishing  redwood    piles; 
C2)  3168  l.f.  driving  piles: 

(3)  9.S56    M    ft.    BM   caps,    select    all- 
heart   structural   redwood   in   place 

(4)  19.368    M.    ft.    BM    bulkhead   mate- 

rial and  cross-bracing  heart, 
structural     redwood     sheathing; 

(5)  83.355   M.    ft.    BM   stringers,    scabs 

and  bridging,  dense  select  all- 
heart  structural  redwood  string- 
ers, select  all-heart  structural 
redwood   scabs   and   bridging;        I 


(6)  24.376    M.    ft.    BM    sub-floor    heart 

structural  redwood- 

(7)  20.387    M.    ft.    BM    posts,    railings,        | 

blocks,   select  all-heart  structur- 
al redwood; 

(8)  260.11  c.y.  concrete: 
(3)  29,282  lbs.   reinforcing  steel; 
(10)  800   c.y.    excavation    and    backfill; 
(U)   lump  sum  removal  of  old  siruc. 

Plans  and  specifications  may  be  ob- 
tained from  County  Engineer  J.  J. 
Rooney.  *  '■ 

Total   bids   follow; 

(A)  P.  F.  Bender,  Sacramen- 
to      $21,038.22 

(B)  Lord    &   Bishop,    Sacto 21,174.15 

(C)  Campbell  Const.  Co.  Sac- 
ramento      22.171.03 

(D)  Chas.    Harlow,   Jr.,   S.   F.  22,639.49 

(E)  Parish  Bros.,  Hollywood]   22.954.85 

(F)  W.  J.   O'Neil.   S.  F 24,254.68 

(G)  Bundesen  and  Lauritzen, 
Pittsburg     24,352.42 

(H)     Lindgren    &    Swinerton, 

San    Francisco    26.268.79 

ITnit  bids  follow: 


(  1).. 
(  2).. 
(  3). 
(  4).. 
(  5).. 
(  6).. 
(  7).. 
(  8).. 
(  9).. 
(10).. 


(A) 


71.80 
73.00 
57.00 
81.00 
11.00 
.042 
.75 


(B) 


(C) 


(D) 


(E) 


70.00 
75.00 
60.00 


77.00 
78.50 
61.70 
75.00  112.00 
12.00       11.00 


.835 

78.00 
78.00 
78.00 
77.00 
86.00 
12.75 
.04 
.90     500.00     400.00 


.40 
80.00 
80.00 
80.00 
80.00 
90.00 
12.50 

.04 


400.00     600.00     750.00 


(F) 

$     .55 

.45 

80.00 

85.00 

80.00 

65.00 

105.00 

14.00 

.05 

675.00 

2.00 


(G) 


.60 
75.00 
97.00 
85.50 
63.90 

104.00 
14.50 
.042: 

750.00 
1.25 


(H) 

$     .486 

1.31 

83.70 

122.22 

SI. 74 

65.64 

106.87 

11.80 

.0449 
763.00 
1.09 


SAN  FRANCISC(.>.  —  M.  J.  Lynch, 
Oakdale  and  Barnevald  Avenues,  at 
$2,798.50  submitted  low  bid  to  the  De- 
partment of  Public  Works,  Wm.  H. 
Worden.  Director.  Room  251,  City  Hall 
under  Spec.  No.  18.883  for  construct- 
ing a  sewer  in  Army  Street  between 
Church   and   Dolores   Streets. 

The   work    involves: 
fl)   610  l.f.  I2-in.   VCP  sewer  in  place; 
(2)  130  l.f.    15-ln.  do; 

rS)  20  l.f.  remove  3x5-ft.  brick  sewer- 
...  (A)       (B, 

'iJ-  - $  3.00  $     2.85 

J*'-- 3.20         2.74 

»•' 3.00 

'*> 70.00 

'5)  SO. 00 

'•''  50.00 

'■"  4.00 

•'' 1 .50 


SAN  FRANCISO  —  ARMY  STREET  SEWER 


(4)  one  brick   manhole   complete; 

(5)  two  each   brick   manholes    (frames 
and   covers  furnished); 

(6)  one  drop   manhole    (do); 

(7)  34  each  12x6-in.  wye  branches: 
(SI  4  each  15x6-in.  wye  branches; 
(9)    75  l.f.   10-in.   VCP  culvert  in  place. 

Total  bids  follow: 

(A)  M.   J.   Lynch $2,798.5' 

(B)  E.    J.    Treacy 2.864.63 

(C)  Chas.   L.   Harney 2,876.50 

(D)  Eaton  &  Smith 3,305.50 

(C)         (D)  (E)  (F) 

$  2.80  $     2.75   $     3.50  $     3.75 


(CITY) 

(E)  Theo.   Cohn   3,461.50 

(F)  W.  J.   Tobin,   Oakland 3,495.00 

(G)  Arthur  Wallgren  3.530.00 

(H)    Brant      Williamson 3,664.2.: 

(I)   Fay  Improvement  Co 3,740.30 

(J)    Peter  J.    McHugh 3. 857.00 

(K)  r.  C.  W.  &  H.  H.  Haun...  3.975.00 
(L)   W.  C.  Akard  5,374.0" 

All  bidders  of  San   Francisco   unless 
otherwise  noted. 


Unit  bids  follow: 


4.00 
100.00 
90.00 
115.00 


3.. 50 

1.00 


70.00 

i2o.no 


4.17 
L91 


All  bids  referred  to  the  City  Engineer 


3.50 
2.00 

115.00 

100.00 

200.00 

12.00 

15.00 

2.00 


4.25 
3.00 

100.00 

90.00 
150.00 
1.50 
2.00 
3.00 


4.75 
1.50 

100.00 
85.00 

ion.no 
i.nii 

1.50 
2.00 


(G)       (H)  (I) 

$     3.85  $     3.55  $     4.22 
4.00         4.05  4.22 


1.00 
85.00 
60.00 

un.oo 

1.7.'. 


120.50 

100.50 

130.50 

3.00 

5.00 

3.7.1 


2.50 
90.00 
90.00 
145.00 
1.00 

1.46 


(J) 
$     4.00 
4.50 
5.00 

ion.no 

80.00 
220.00 
2.50 
4.25 
2.00 


(K) 

t     4.00 

5.00 

4.00 

100.00 

90.00 

140.00 

4.00 

6.  on 
3. on 


(L) 

5     6.00 

6.00 

5.00 

140. t)0 

125.00 

160.00 

1.50 

2.00 
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BIDS    WANTED 

VuLO  Mild  .-f.icr.iiin'ntii  Cos..  Cal.— 
rntll  Oil..l,<-r  2:1.  2  I'.  M..  hids  will 
be  rcrolvod  liy  the  Stnte  HiKli«;i.v 
Comnilnslon.  SacrHniento,  fnr  con- 
atructliiK  a  water  supply  system,  an 
IrrlBUtlon  system,  concrete  curbs  and 
Butters,  and  gradiniT  a  portion  of  the 
roadway  between  the  M  Street  sub- 
way and  the  M  Street  bridge,  and  be- 
tween Ren  All  subway  and  Hen  All 
Station,  a  lenBtli  of  1.2  miles  in  Yolo 
and  Sacramento  Counties. 

The  work   InvolviiB- 
(  1)   160   M.    gals,    water; 
(  2)  630    e.y.    rdwy.    excav..    imolafis. 
(  3)   1.9.50   c.y.   .struc.    excav.; 
(   4)   1.000    c.y.    imported    borrow; 
(  5)  62  sta.   flnlshlne  rdwy.; 
(   6)   360  tons  untreated  crushed  gravel 

or   stone    (sidewalks); 
(  7)   7    tons    liquid   asphalt    SC-2    (pen- 
etration  oil   treatment); 
(  8)   20   tons  sand    (do); 
(   9)   4    c  y.    Portland    cement    concrete- 
(pavement); 

(10)  7.50  lbs.   bar  rclnf.   steel; 

(11)  7   c.y.    Class   A    Portland    cemenl 

concrete    (structure.s); 

(12)  2  each  caet  steel  frames  and  cov- 

ers for  drop   inlets; 

(13)  70  If.  8-in.  CMP- 

(14)  353    l.f.    IS-ln.    CMP; 

(ID)   190  c.y.   Class  A  Portland  cemenl 
concrete   (curbs  and  gutters) : 

(16)  S4    each    culvert   markers; 

(17)  3.5  c.y.  concrete  removed  and  dis- 

posed of; 

(18)  85    l.f.     drilling    and    casing    well 

(M    St    portion); 

(19)  S5   l.f.    do   (Ben   AM   portion); 

(20)  30  l.f.   perforating  well  casing   ( .\l 

St.   portion); 

(21)  30   l.f.  do   (Ben   Ali   portion); 

(22)  2  each   pump  and  power  units; 
^23)    2  each    pump   houses   complete    in 

place; 

(24)  7.560  l.f.    2-in.   galv.   w-rought  iron 

or   steel   water  pipe; 

(25)  11  each  2-in.  brass  globe  valves: 
(36)  11  each  valve  boxes  and  covers; 
(27)  142   each   tree   irrigators; 

(2S1  4  each  sprinkler  units; 
(29)  2  each  tank  truck  loading  units. 
Pl.ins  and  Specifications  obtainable 
from  the  above  office,  and  on  file  at 
the  offices  of  the  District  Kngineer  in 
San  Fr.-incisco.  Los  Angeles,  and  the 
district  in  which  the  work  is  sit- 
uated. * 


BIDS   WANTED 

MOHAVE  COUNTY.  Arizona— Until 
October  11.  2  P.  M.,  bids  will  be  re- 
ceived by  the  Arizona  State  Highway 
Oommi.ssion,  Phoenix,  for  grading  and 
draining  9.3  miles  of  the  Kingman- 
Boulder  Dam  Highway,  WPSS  102-C. 
AFE  6908.  The  work  begins  at  the 
northwest  end  of  project  NRS  102-A, 
approximately  40  miles  northwest  of 
Kingman  and  extends  northwesterly 
about  9.8  miles. 

The  work  involves  the  following  ap- 
proximate quantities: 
62,000  c.y.    drainage    excavation; 
19,400  c.y.  drainage  excavation; 
1.800  c.y.    structure   excavation; 

866  c.y.   concrete; 
78.600  lbs.  reinforcing  steel; 
1.532  l.f.    corrugated   metal   pipe    (two 
sizes); 
240  l.f.  type  B  bank  protection; 
200  hours  rolling; 
300  M.  gals,   sprinkling. 
Propos;il   guarantee   5%.     Plans   and 
specifications    may    be    obtained    from 
the     above     office.      T.     S.     O'Conncll, 
State    Highway    Engineer. 


AWARD    RECOMMENDED 

GILA  COUNTY.  Ariz.— Bennett  & 
Taylor,  1978  S.  Ix)s  Angeles  St.,  Los 
Angeles,  at  J36,136  submitted  the  low- 
est of  five  bids  received,  and  recom- 
mended for  award  of  contract  by  the 
Bureau  of  Public  Roads,  414  Title  ^^t 
Trust    RIdg..    Phoenix,    for    4.2IS    miles 


Krading  on  Section  C  of  Route  11.  thi 
PiiyKon  -  Colcord  Mountain  Natlona 
l-'ore«t  HiEhw-ay.  Tonto  Natloonal  t'or 
•  ■y\.   Clla  County. 

All-Arizona  KnKr.  &  <;onHt.  Co. 
Clifton,  at  $37,112  submitted 
low  bid,  and  Tiffany  Const.  Co.,  Sai 
Jose,  Calif.,  at  $38,253  Hubmitted  Ih 
(bird  low  bid. 

Engineer's  estimate,   $36,492. 


nrt 


"'OS    WANTED 

IMPERIAL  COUNTY.  Cal.  —  Until 
October  24,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer, .State  Bldg..  Los  Angeles,  for 
placing  plant  mixed  surfacing  on 
about  3.2  miles  in  Imperial  County. 
between  4  miles  west  of  Westmore- 
land  and   Trifollum  Canal. 

The   work   involves- 

(1)  500  cu.   yds.   imported   borrow; 

(2)  170   stations  finishing  roadway; 

(3)  5100    tons     mineral    aggregate 

(plant-m'ixed     surfacing,     level- 
ing  course) ; 

(4)  2400     tons     mineral     aggregate 

(plant-mixed    surfacing,    surface 
course); 

(5)  340    tons    liquid    asphalt    MC-5    or 

MC-extra    heavy    (plant  -  mixed 
surfacing); 

(6)  51,900      sq.    yds.      asphaltic     paint 

hinder; 

(7)  SO  tons   liquid  asphalt  SC-2  pene- 

tration  oil   treatment; 
(S)   14,700    sq.    yds.    preparing,    mixing 

and  shaping  shoulders; 
(9)    95    tons    liquid    asphalt    SC-2    road 

mix  surface  treatment. 
Plans  and  specifications  obtainable 
from  the  State  Highway  Commission, 
Public  Works  Bldg..  Sacramento,  and 
on  file  at  the  office  of  the  District  En- 
gineer in  San  Francisco,  Los  Angeles, 
and  the  district  in  which  the  work  is 
situated.  • 


BIDS    WANTED 

LOS  ANGELES  COUNTY,  Calif.— 
Until  October  24.  2  P.  M..  bids  will 
be  received  by  the  State  Highway  En- 
gineer, State  Bldg.,  Los  Angeles,  for 
paving  with  asphalt  concrete  about 
0.8  mile  of  the  San  Fernando  Road, 
through  Newhall,  between  Railroad 
.\ve.  and  Placerita  Road,  in  Los  An 
geles   County. 

The  work   involves: 
(   1)    42  stations  clearing  and  grubbin;; 

right  of  way; 
(   2)  210  M.  gallons  water; 
(  3)  3,500  c.y.   rdwy.    excav.,   unclass.: 
(   4)  300    c.y.    imported    borrow; 
(  5)  34,000   sta.    yds.    overhaul: 
(   6)   50    c.y.    removing   existing   cone; 
(  7)  8,000  sq.  yds.  preparing  subgrade 
(   8)  42   stations   finishing   rdwy.; 
(  9)   1,150    tons    mineral    agg.     (plant- 
mixed  surfacing); 

(10)  62    tons    liquid    asphalt    MC-5    or 

llC-extra    heavy     (plant  -  mixed 
surfacing) : 

(11)  8    tons   liquid   asph.    MC-2    (prime 

coat): 

(12)  12  tons  liquid   asph.    .SC-2   (shoul- 

ders); 

(13)  1,500    sq.    yds.    prepaing,    mixing. 

and   sh.aping   shoulders; 

(14)  2  tons  liquid  asphalt  SC-2  (prime 

coat); 

(15)  2,420  tons  asphalt  concrete   (base 

and   leveling   course); 

(16)  960    tons    asphalt    concrete.    Type 

A    (surface  course); 

(17)  600  .sq.   yds.   a.sph.   paint  binder: 
(IS)   590  c.y.  Class  A  Port.  cem.  cone. 

(curbs,   gutters,  sidewalks): 
(19)   740   l.f.   curb   armor. 

Plans  and  Specifications  obtainable 
from  the  State  Highway  Commission. 
Public  Works  Bldg..  Sacramento,  and 
on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco  and  Lev.-.- 
Angele.^  *  * 


BIOS   WANTED 

.-^A.V  l.KltNARDINO  COUNTT,  C»l. 
-irmil  October  7.  2  P.  M..  bldii  will 
b<!  received  by  .State  Dlvlnlon  of  Hl(h- 
ways,  E.  Q.  Sullivan,  District  En- 
gineer, 247  Third  St.,  San  Bernardino, 
for  truiting  shoulders  with  liquid  aa- 
fihalt  about  4.8  mllen  between  th«  eajit 
elty   llmllH  of   rtedlandH   and  Callmesa. 

The   work   Involves: 
(1>  1&5   tons   liquid   asphalt. 

Specifications  and  proposal  forms 
on    application    to    above. 


BIDS    WANTED 

KIVEHSIKE  COLNTV,  Cal— Until 
October  7.  2  P.  M..  bids  will  be  re- 
ceived by  State  Division  of  High- 
ways, E.  Q.  Sullivan.  District  Engi- 
neer. 247  Third  St..  San  Bernardino, 
for  treating  shoulder.t  with  liquid 
asphalt  about  3  miles  on  Iowa  Ave., 
between  East  Eighth  St.  near  River- 
side and   La  Cadena  Drive. 

The   work   Involves: 
(I)  235    tons   liquid    asphalt. 

Specifications  and  proposal  fornih 
on   application   to   above. 


BIDS    WANTED 

WASHINGTON  STATE.  — Until  Oc- 
tober 15,  10  A.  M.,  bids  will  be  re- 
ceived by  L.  V.  Murrow.  Director  of 
Highways,  Olympia,  for  highway  con- 
struction,  as   follows: 

King  County:  Grading,  draining  and 
surfacing  on  about  3.6  miles  of  State 
Uoad  No.  5,  Enumclaw  East.  U.  S. 
Works  Program  Highway  ProJ.  Nos. 
WPMH  184-F  and  WPH  184-G.  in 
King  County,  Involving  about  22  acres 
of  clearing,  166,320  «.y.  of  excavation, 
10,380  c.y.  of  crushed  stone  surfacing 
176  c.y.  of  concrete,  20.500  lbs.  steel 
reinforcing  bars.  7,021  l.f.  of  cable 
guard  rail  design  No.  «,  1  MBM  tim- 
ber and  lumber,  1.5»S  If.  of  pipe  cul- 
verts and  other  items. 

Clark  County:  Paving  with  Portland 
cejiient  concrete  and  asphaltic  con- 
crete on  about  0.7  mile  of  State  Road 
No.  S,  Vancouver  Barracks  —  paving. 
Federal  Land  Project  No.  7  in  Clark 
County,  involving  about  8,728  sq.  yds. 
of  Portland  cement  concrete  pavement 
1,708  tons  of  asphaltic  concrete  pave- 
ment, 2.053  l.f.  of  pipe  culverts  and 
other   items. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
•*2.00   per  set. 


BIDS    WANTED 

NAVAJO  COUNTY,  Ariz.  —  Until 
Oct.  18,  10  A.  M.,  bids  will  be  received 
by  the  Arizona  State  Highway  Com- 
mission, Phoenix,  for  highway  con- 
struction on  streets  in  Holbrook,  N.R. 
M.   40   (1934);  A.F.E.   6639. 

The  work,  which  lies  within  the  city 
limits  of  Holbrook  and  extends  from 
the  pavement  on  Porter  St.  westerly 
on  Oakland  Ave.,  a  distance  of  ap- 
proximately 0.3  of  a  mile,  consists  of 
removing  and  salvaging  old  pavement, 
placing  select  material,  paving  with 
cement  concrete  pavement,  and  Is  to 
be  completed  on  or  before  January  31 
1936. 

The   principal     items     and   approxi- 
mate quantities   are: 
9700  sq.   yds.   salvaging  pavement  and 

replacing   as   select   material; 
9850  sp.  yds.   grading  tjnder  pavement 
3300  cu.    yds.    select   material; 
6300  sq.  yds.  6-in.  concrete  pavement; 

700  sp.  yds.  concrete  gutter; 
3000  lin.   ft.  combined  curb  and  gutter 
3150  lin.   ft.   4-in.   vitrified  clay  pipe; 
225  cu.    yds.    rock    backfill    over    vit- 
rified clay  pipe; 
and  other  incidental   items. 

Certified  or  cashier's  check,  55.. 
Funds  in  the  sum  of  $55,000  have  been 
programmed  for  this  construction.  T. 
S.  O'Connell.  State  HiL-hwi>>-  i->s-i- 
neer. 
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BIOS    OPENED 

SN'»HOMI.SH  CO.,  \V;ish.— Heller  & 
Uill^annon.  Scapoose.  Ore.,  at  J550.(iO 
per  acre,  total  524.750  subniilled  low 
bid  to  the  Bureau  of  Publu'  Road.s. 
Portland,  Sept.  IS  for  4.1»  miles  of 
the  South  Fork  Stillaeuarnish  Clear- 
ing Project  "-D,  National  Forest  Rd. 
Iroject.  located  within  the  Mt.  Baker 
National    Forest,    Snuhomish    County. 

Erickson,  Johnson  &  Smith  Bros., 
Naches,  Wash.,  at  $635  per  acre,  to- 
tal J28,57r.  submitted  the  onlv  other 
bid. 


BIDS  WANTED 

OREGON  STATE— Until  October  8, 
9  A.  M.,  bids  will  be  received  by  Ore- 
gon State  Highway  Cimmission,  R. 
H.  Baldock.  Chief  Engineer,  Auditor- 
ium. Public  S'ervice  Bldg.,  Portland, 
for  highway  construction  as  follows: 

DESCHUTES  COUNTY:  Units  No. 
1  and  5.  Redmond-Bend  Section  of 
The  Dalles-California  Highway.  Fed- 
eral Aid  Projects  Nos.  123-G  and  123- 
H.  2.62  miles  of  grading  requiring 
approximately  32.000  cu.  yds.  exva- 
vation  and  30.000  cu.  yds.  borrowed 
embankment  materials  in  place. 

TILLAMOOK  COUNTY:  Brooks  - 
Jordan  Creek  Section  of  Wilson  River 
Highway.  U.  S.  Works  Program 
Highway  Project  No.  WPH  191-C. 
Furnishing  and  installing  approxi- 
mately 3200  lin.  ft.  pipe  culverts;  also, 
placing  of  approximately  450  cu.  yds. 
class  "D"  concrete  and  54,000  lbs. 
metal  reinforcement  in  concrete  box 
culverts. 

WALLOWA  COUNTY:  Rock  Creek- 
Wallowa  Lake  Highway.  Federal 
.^id  Project  No.  40-D.  4.28  miles  re- 
grading,  surfacing  and  oil  mat  sur- 
face treatment.  Requires  approxi- 
mately 23.000  cu.  yds.  excavation;  21.- 
000  cu.  yds.  borrowed  materials  In 
embankment;  22,000  cu.  yds.  gravel 
topping;  4000  cu.  yds.  crushed  gravel 
surface  materials;  and  50.000  sq.  yds. 
oil  mat  surface  treatment. 

WASCO  COUNTY:  Clear  Lake- 
Clear  Creek  Section  of  Waplnltia 
Highway.  Federal  Aid  Project  No. 
163-C.  4.37  miles  regrading,  surfac- 
ing and  bituminous  macadam  wearing 
surface;  also  furnishing  crushed  rock 
in  stockpile.  Requires  approximate- 
ly 53,000  cu.  yds.  excavation;  3600  cu. 
yds.  salvaged  surfacing  materials: 
44.000  cu.  yds.  crushed  rock  surfac- 
ing materials;  61,000  sq.  yds.  bitum- 
inous macadam  wearing  surface  and 
500  cu.  yds.  crushed  rock  in  stock- 
pile. 

CLATSOP  COUNTY:  Nehalem 
River-Rock  Creek  Section  of  WoU 
Creek  Highway.  U.  9.  Works  Pro- 
gram Highway  Project  No.  WPH  181- 
E.  2.59  miles  grading  and  an  addi- 
tional 3.05  miles  of  clearing.  Re- 
quires approximately  628,000  cu.  yds 
excavation  and  15,000  cu.  yds.  quarry- 
run    roadljcd    topping. 

Plans  and  specifications  and  pro- 
posal blanks  may  be  obtained  from 
State  Highway  Commission.  Room  322 
.State  Office  Bldg..  Salem,  on  deposit 
"f  to  per  set. 

CONTRACT   AWARDED 

OAKLAND.  Cal.— Independent  Con- 
struction Co..  Ltd..  foot  of  47th  Ave.. 
Oakland  at  »4.195  awarded  contract 
by  the  Oakland  Port  Commission  for 
paying  apron  wharf.  Seventh  Street 
unit.  Outer  Harbor,  with  asphalt  con- 
crete, involving  approximately  20  000 
sq.  ft.  of  pavement. 

CONTRACT    RE-AWARDED 

nell  Co..  969  Amalia  Ave.  Los  Ange- 
les, at  »2«.nio.f;o  awarded  contract  by 
State  Division  of  Highways.  Sacra- 
mento,  for  applying  road-mix  surface 


ireatmeni  on  about  30.5  miles  be- 
tween .Johannesburg  and  Routp  23  In 
Kern    County. 

This  cnntract  previously  was  award- 
ed tn  J.  A.  Casson.  319  Warren  St 
Hayward.  on  a  bid  of  $16,414.90.  Dun 
to  an  error  in  his  bid  Mr.  Casson  re- 
fused the  contract  and  forfeited  hi>: 
bid  security. 


BIDS    OPENED 

VAKIMA  COUNTY,  Wash.— Luci.li 
4i  Co..  3001  21st  S..  Seattle,  at  $40.- 
18O.8O  submitted  low  bid  to  Bureau  of 
Public  Roads.  W.  H.  Lynch.  Distri.  t 
Engmeer.  Portland,  for  1.S94  miles 
grading  on  the  Handle  -  Yakima  East 
Side  Highway,  National  Forest  High- 
way Project  13-R.  located  within  the 
Snoqualmie  National  Forest,  Yakima 
County,   Wash. 

Following  are  complete  bids- 
Lucich    &    Co.,    Seattle $40,780.80 

F.  G.    Redmon,    Yakima 40.960.50 

C.    E.    Oneal    Co..    Stevenson..  46,672.30 
Schmitt   Const.   Co.,    Portland   46,794.85 

Tony    Marrazzo.    Spokane 50.277.70 

J.  C.  Wachter  Co..  Stevenson  52,896.80 

James    Coyle,    Seattle 53,955.80 

C.    L.    Creelman,    Seattle 56.328.00 

G.  B.    Nolte,    Bellingham 59,552.60 

Carl    Nyberg,    Spokane 60,867.00 

Herman    &    Pearson,    Seattle  61.015.30 

J.    C.    Papin.    Carson 62.469.111 

Clifton  &  ..Vpplegate.  Spokane  62.593  00 

Elliott    &    Co.,    Seattle 62,983.20 

L.    Romano   Engr.    Corp.,    Se- 
attle       65,432.00 

Halleran    Bros..    Seattle      5,884.20 

Geo.    F.    Price,    Dayton 67,652  20 

Brent  Sturglll  Co..  Inc.,  Cas- 
cade  Lakes.    Qre 69.751.60 

1".   L.  Crooks  &  Co.,  Portland   74. 226. no 


CONTRACT    AWARDED 

WASHOE  and  Storey  Cos..  Nevada. 
—Utah  Construction  Co.,  Ogden.  Utah 
at  $141,419.47  submitted  low  bid  and 
awarded  contract  by  the  Nevada  State 
Highway  Directors,  R.  A.  Allen.  State 
Highway  Engineer.  Carson  City.  Sept. 
IS  for  con.'itruction  of  a  portion  of  the 
State  Highway  system  in  Washoe  and 
Storey  Counties,  Route  17.  Section  A. 
between  a  point  approximately  8  miles 
southeast  of  Brown  and  a  point  ap- 
proximately 5  miles  southeast  of 
Browns  (Geiger  Grade),  a  length  of 
about  3   miles. 

The   work   involves: 
(   1)  114,100  cu.  yds.  rdwy.  excavation; 
(  2)   105,999   sta.   yds.   overhaul; 
(  3)   370  cu.  yds.  structure  excavation 
(  4)  3    miles    finishing    roadway; 
(  5)  15   cu.   yds.   Class  B  concrete; 
(   6)  220   cu.    yds.    cement   rubble   ma- 
sonry; 
(   7)   220  lin.  ft.    18-in.  CMP; 
(  8)     36    lin.    ft.    24-ln.    CMP; 
(  9)     90    lin.    ft.    30-in.    CMP- 

(10)  160  lin.    ft.  36-ln.   CMP; 

(11)  124    each    monuments- 

(12)  2400    fcs.    castings. 
Total  bids   follow: 

(A)  Utah  Const.  Co.,  Ogden,  $141,- 
419.47. 

(B)  Pacific  Const.  Co..  San  Francisco, 
$141,635.95. 

(C)  Fredrickson  &  Watson  Const.  Co. 
Fredrickson  Bros,  and  Jones  and 
Kmg,    Oakland,    $142,775.97 

(D)  Isbell  Const.  Co..  Reno,  $156  - 
668.58. 

(E)  Engineer's   estimate.    $135,020  97 
Unit   bids  follow: 

/  ,,  ''^'  <B)  (C)  (D)  (E) 
(  1)  $  1.15  $  I.IO  $  1.15$  1.24  $  1.10 
'  2)  .03  .05  .03  .02  03 

(  3)  1.50  3.00  3.00  2.00  1  50 
(  4)  100.00  500.00  100.00  1500.00  100  00 
(  5)  30.00  50.00  40.00  40.00  30  00 
(  6)  H.no  20.00  15.00  20.00  12  00 
(  7)  2.00  3.00  2.50  2.40  2  00 
(  8)  3.00  4.00  4.00  3  10  275 
f  9)  3.75  5.00  4.1)0  4.10  3^50 
(10  6.00  6.00  7.00  6.00  5.00 
(11)  3.50  3,00  3.00  4.00  3  00 
"2)  .15  .20  ,20  .15  15 


CONTRACT    AWARDED 

HUMBOLDT  COUNTY.  .Xev.  —  Ne- 
vada Roek  &  Sand  Co..  Reno,  at  $103- 
.'98.84  submitted  the  low  bid  and  was 
awarded  contract  by  Nevada  State 
Highway  Directors,  Robert  A.  Allen. 
State  Highway  Engineer,  Carson  City. 
Sept.  18  for  construction  of  a  portion 
of  the  State  Highway  system  in  Hum- 
boldt Co..  Rte.  8,  Section  C,  between 
Paradise  Hill  and  Orovada,  a  length 
of  approximately   18.6   miles. 

The  work  Involves: 
(   1)  362  lin.   ft.   remove  culvert  pipe; 
(  2)   129    each    remove    culvert    head- 
walls; 
(  3)  94.400    cu.    yds.    roadway    excav.; 
(  4)   40,758    sta.    yds.    overhaul; 
(   5)   9716   cu.    yds.    select   borrow; 
(  6)   24.739    cu.    yds.    Imported   borrow; 
(   7)   1320   cu.   yds.   structure  excav.; 
(   8)  18.56   mi.    subgrade; 
(  9)   18.56    mi.    finish   roadway; 

(10)  71,900     tons,     crushed     gravel     or 

stone  surfnce; 

(11)  2065   M.   gals,   water; 

(12)  80  cu.   yds.   Class  A   concrete; 

(13)  215  cu.  yds.  Class  B  concrete; 

(14)  13.000    lbs.    reinforcing    steel- 

(15)  24   lin.   ft.   15-in.   CMP; 

(16)  1216   lin.    ft.    18-in.    CMP; 

(17)  858  lin.   ft.  24-in.   CMP; 

(18)  318  lin.   ft.   30-in.  CMP; 

(19)  364    lin.   ft.    36-In.    CMP; 

(20)  68   lin.    ft.   relay  culvert   pipe; 

(21)  80   each,    monuments. 
Total  bids   follow: 

(A)  Nevada   Rock   &    Sand    Co      Reno 
$103,598.84. 

(B)  Geo.    French,    Jr.,    Stockton.    Cal.. 
$104,561.01. 

(C)  Isbell    Const.     Co..     Reno.    $106.- 
875.96. 

(D)  Pacific  Const.  Co..  San  Francisco, 
$108,422.76. 

(E)  Engineer's  estimate.    $114,298.91. 
T^nit  bids  follow: 

(A)  (B)  (C)  (D)  (E) 
(  1)  $  1.00  $  .50  $  1.00  .$  75  $  .73 
(  2)  5.00  3.00  3.00  5.00  5  00 
(   3)  .28  .25  .28         .30  .30 

(   ■•)  -OS  .02  ,02         .02  .02 

(   5)  .40  .45  .50         .40  40 

'   ")  -30  ..35  ,30         .30  .3.-, 

(  7)  1,50  1,00  1.00  1.50  1.00 
(  S)  100,00  50.00  100,00  75.00  100,00 
(   9)     100.00    100.00    100.00    75.00    100  00 

(10)  .52  .55  .55        .57  .60 

(11)  1.00        2.00        1.50      1.00        2  00 

(12)  30.00      30.00      30.00    25.00      30.00 

(13)  30.00  30.00  30.00  25.00  30  00 
(l-l)  .07  .07  .07        .06  .07 

(15)  2.00        1.75        1.90      2.00        2  10 

(16)  2.25        2.25        2.25      3.00        2.35 

(17)  3.00        3.00        3.00      4.00        3.40 

(18)  3.50        4.00        4.00      5.00        4.50 

(19)  5.25        5.75        6.00      6.00        5.75 

(20)  1,50  .73  .50        .50  ,73 

(21)  3.00        3.00        4.00      2,00        3.00 


BIDS    WANTED 

S.\N  BERNARDINO  CO..  Cal.— Un- 
til October  7.  2  P.  M..  bids  will  be 
received  by  State  Division  of  High- 
ways, E.  Q.  Sullivan.  District  Engi- 
neer. 247  Third  St.,  San  Bernardino, 
for  aoplying  liquid  asphalt  on  about 
15  miles  between  Klinefelter  and  east- 
erly  foundary    of   San    Bernardino   Co, 

The  work  involves  102  tons  of  liquid 
asphalt. 

Specifications  and  proposal  forms  on 
application  to   the  above. 


LOW    BIDDER 

COCONINO  COUNTY.  Ariz.- R.  C 
Tanner,  312  W  11th  Ave..  Phoenix, 
submitted  the  low  bid  to  the  Arizona 
State  Highway  Commission.  Phoenix, 
Sept.  27  at  $121,221  for  highway  con- 
struction on  the  Flagstaff  -  Fredoni;t 
Highway  FA   93-H.    .-VFE  8960. 

The  work,  which  is  to  begin  at  the 
Indian  Reservation  boundary  about  44 
miles  north  of  Flagstaff  and  extend 
8I-'2  miles  northerly  to  C.nmeron,  con- 
sists of  grading,  and  draining,  anrl 
placing   select    material    :ind    .■V.B.C. 
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BIDS   WANTED 

SAN  l''K.vv<'ISCI).  I'lilll  i>,-lol>iT  0 
1  i:.  r.  M.,'^nr()riii:il  l.iils  will  !"■  n'- 
,  ,  iv<>rl  hv  tho  Depnrtinciil  iif  I'lihli.- 
\\.)rl(.><,  Will.  II.  Wiirdon,  Hir.Tli.i . 
ihhIci-  Si>c'c.  No.  IR.SSn  for  siin'rulltiK 
siv.i'iiliiKH  ii"<l  spraylnK  .•iiiiil.xini'd  ii.h- 
pliiilt  over  tho  exlNtliiB  luilliisl  of  tli<: 
l!,ll  Line  Rallrond  alonK  M  ii  r  I  n  .i 
i;iv<l.     lOstlmnted  cost.    J870. 

'I'lic  work  Involves: 
(II   I'.in   Ions  .spreadlriK  «creeiiinKf: 
(2)   3150   (tala.   sprayInK   emulHlMnl   aw- 
phnlt. 

Spetlllcatlons  obtalnnhle  from  Cily 
KiiRlneer  John  J.  Onsey,  Room  Sr.l. 
City  Hall.  •  ' 


31  _  PIPE  LINES  &  WELLS 

BIDS    WANTED 

TACOMA.  Wn.sh.— Until  October  18. 
W  A.  M..  bid.s  will  be  received  by  the 
Hoard  of  Contracts  &  Awards.  :i07 
City  Hall.  Tacoma.  for  constructing 
l'.i.4.")0  ft.  of  pipe  line  lanBing  from 
12-in.  to  5S-in.  in  diameter  wifh  rein- 
forced concrete  gate  hou.se  26-ft.  by 
.-,4-ft.,  and  installation  of  all  gates 
and  appurtenant  structures.  7370  tt. 
of  yi-in.  pipe  may  be  either  centri- 
fugaliy  spun  concrete  pipe  or  5/lC-in. 
steel  plate.  The  balance  of  the  pipe 
will  be  required  in  steel  of  5/16-in. 
iif  %-in.  plate.  13. GOO  ft.  of  pipe  will 
l,r  used  for  replacement  of  sections  ol 
ilreen   River  Gravity  Pipe  Line 

rlans  and  specifications  obtainable 
from  the  above  ofjice  upon  deposit  of 
.$10. 

W.  A.  KiMiiKli.  City  Water  Superln- 
lendeiU. 


32— SEWERS    &.    SEWAGE 
DISPOSAL  PLANTS 

BIDS   WANTED 

NOGALES  Ariz.— Until  October  l.i. 
10  A.  M..  (M.S'.T.).  bids  will  be  re- 
ceived by  the  International  Boundary 
Commission.  627  First  National  Banli 
Bldg..  El  Paso.  Texas,  lor  the  con- 
struction of  the  main  channel  and 
stilling  basin,  unit  No.  3,  Nogales 
Flood  Control  Project.  NFC-459.  The 
items  are; 

(1)  23.000    cu.    yds.    excavation: 

(2)  5500   cu.   yds.    embankment; 

(3)  4500   cu.   yds.    concrete; 

(4)  240.000    lbs.    reinf.    steel. 
Specifications    may    be    obtained    at 

the  above  office. 

BIDS  WANTED 

CALIENTE.  Nev.— Until  October  21 
bids  will  be  received  by  Town  Coun- 
cil of  Caliente  for  constructing  sew- 
ers and  sewage  treatment  plant,  l^t. 
cost.    $25,000. 


33—  WATER  WORKS 


BIDS    WANTED 

LOS  ANGELES,  Cal.  —  Until  Oct. 
14.  2  P.  M..  bids  will  be  received  by 
Los  Angeles  County  Supervisors.  501 
Hall  of  Records.  Los  Angeles,  for  fur- 
nishing and  constructing  new  4S-in. 
riser,  sand  trap,  foun-dations.  piping 
and  pjiinting  for  elevated  water  tank 
(22  ft.  in  diameter).  located  at  dairy 
at  the  Rancho  Los  Amigos.  Specifica- 
tions No.  342.  The  height  of  riser  to 
bottom  of  tank  is  111  ft.  Plans  may 
be  obtained  from  the  office  of  R.  E. 
Shonerd.  County  Mechanical  Engi- 
neer.  1006  Hall  of  Records. 


BIDS   OPENED 

SACRAMENTO.  Cal.— Bids  received 
by  Sacramento  City  Council  for  fur- 
nishing (11  1.000  ft.  4-in.  cast  iron 
pipe  and  (2)  2.000  ft.  6-in.  cast  iron 
pipe: 


.\iiieiicnn  CaKi  Iron  Pipe  Co..  San 
hranclHco:   (I)  $452;  (2)  $l»«fi. 

n.  S.  Pipe  and  Foundry  Co..  Snn 
I'-ninclsco,    (I)   $475.50;    121   $nsr. 

Pacific  Stales  Cast  Iron  Pipe  C.  . 
San    Francisco:    (1)    »4r,0:    (2)    $1400. 

Crinnell  Co.  of  the  Pacific,  San 
l-ranclsco.    (1)    $473;    (2)    $1436. 

Florence  Pipe  and  Foundry  Co.,  Los 
AnKeles:    (I)    $520;    (2)    $1,500. 

Bids  referred  to  City  Manager  for 
recommendation  at  the  next  council 
nici'tlng,   October  3.  • 

CONTRACT    AWARDED 

OAKLAND.  Calif.  —  Steel  Tank  & 
Pipe  Co..  1100  Fourth  St.,  Berkeley, 
at  $145,165  awarded  contract  by  East- 
bay.  Municipal  Utilities  District,  Oak- 
land, for  furnishing  electric  welded 
steel  pipe,  and  American  Concrete  & 
Sleel  Pipe  Co..  foot  of  19th  Avenue. 
Oaklan\l.  at  $34,930  awarded  contract 
tor  cement  lining  same. 

LOW   BIDDER 

YUM.\,  Ariz.— Chicago  Bridge  and 
Iron  Works.  204  Rialto  Building,  San 
Francisco,  submitted  the  low  bid  to 
Bureau  of  Reclamation,  Yuma,  Sept. 
26,  at  $4165  fob  Potholes,  Cal..  oi  $3.. 
635  fob  Chicago,  for  furnishing  and 
erecting  a  water  tower  at  the  Govern- 
ment camp  at  the  Imperial  Dam.  All- 
.-Vmerican  Canal  System.  Boulder  Can- 
yon Project.  Arizona-California-Neva- 
da, in  accoi-.lance  with  Spec.  No.  721- 
n.  The  Government  camp  Is  located 
al  the  Imperial  Dam  about  14  miles 
ii'Ulhfast  of  Yuma.  The  water  tower 
will  consist  of  a  tank  having  a  cn- 
o;icity  of  not  less  than  30.000  gallons 
supported  on  a  structural  steel  tow- 
er approximately  60  ft.  in  height  to 
ilie   bottom    "f   the   tank. 


BIDS   WANTED 

SAN  l''R.\XCISCO.— Until  Oct.  11.  3 
P.  M..  bids  will  be  received  by  the 
Pulilic  tTtilities  Commission.  Rm.  2.S7. 
Cily  Hall,  unvler  Spec.  W.  D.  S9.  for 
laying  4-  6-  and  S-in.  cast  iron  mains 
in    Francisco  Heights   Subdivision. 

The  work  involves: 

(1)  6,350    l.f.    excavation    and    backfill 

for    4-    6-    and    S-ln.    pipe,    trench 
17-in.    wide   by  36-in.   deep; 

(2)  155   c.y.    additional  excavation   and 

backfill: 

(3)  50  sq.   ft.   additional  pavement   re- 

moval   and    replacement; 

(4)  Installing   pipe: 

(a)  59S  l.f.  4-in.  bell  and  spigot  cast 
iron  pipe; 

(b)  4.850  l.f.   6-in.  do: 

(c)  1082  l.f.  S-in.  do: 

(5)  7.580    lbs.    installing    fittings,    gate 

valves,   etc.: 

(6)  920  l.f.   making  joints  for  pipe  and 

fittings; 

(7)  700  sq.   ft.   repavement; 

(S)   Lump   sum,    pipe  and   service  con- 
nections,   work    to    be    done    by 
S.   F.   Water  Dept. 
Pipe,  fittings  and  appurtenances,  ex- 
cepting jointing  material,   will  be  fur- 
nished by  the  city.    Repavement  over 
the    pipe    trench    where    necessary    is 
to  be  done  by  contractor. 

Plans  and*  specifications  obtainable 
at  Room  605,  San  Francisco  Water  De- 
partment Bldg.,  425  Mason  Street,  up- 
on  deposit   of   $10.00.  * 


BOND    ELECTION 

MAXWELL.  Colusa  Co..  Calif.— Su- 
pervisors have  set  November  4  as 
the  tentative  date  for  voting  bonds 
in  the  amount  of  $34,865.15  to  secure 
$63,392  water  and  sewerage  improve- 
ments in  the  Maxwell  Utility  District. 


CONTRACT    AWARDED 

CAMARILLO.  Ventura  Co.,  Calif.— 
E.  C.  Nickel.  912  Micheltorena  Street. 
Los  Angeles,  at  $87,700  awarded  con- 
tract by  the  Department  of  Public 
Works.  Division  of  Architecture.  G. 
B.  McDougall,  State  Architect,  Sacra- 


mento, for  c«in«trii*'tlnK  ^orvlcftK  at 
the  Cnninrllln  St.iin  HonpHal.  Involv- 
ing water  main,  uti-am  and  rclurr 
linen,  gan  linen,  h<-w<t  nm]  wiilrr  nyk- 
leniH.  <»lectrlrnl  nervicen  and  ground 
IlKhtlns. 

BONDS    VOTED 

AUSTIN,  Ncv.— A  bond  Unue  of  $.-,.- 
000  waH  approved  at  a  upcclal  election 
In  AuHtin  recently.  The  money  will 
finance  purchane  and  Improvement  of 
the  water  Hupply  syHtem  of  thi  Auii- 
tln    W.iter  Company. 

BIDS    OPENED 

ALL-AMERICAN  CANAL,  Ariz.— 
Following  bids  received  by  the  Bureau 
of  Reclamation,  Federal  Bldg.  Yuma. 
Arizfina,  Sept.  26,  under  Spec,  No. 
721-D,  for  furnlBhlng  and  erecting  a 
water  lower  at  the  Government  Camp 
at  the  Imperial  Dam,  All-Amerlcan 
Canal  System,  Boulder  Canyon  Pro- 
ject: 
Chicago   Bridge  &   Iron  Works,   608  S. 

Hill    St.,    Los    Angeles:    (1)    $4165; 

(2)   $3635. 
Consolidated    Steel    Corp.,     Ltd.,    Lo« 

Angeles:    (1)    $4690;    (2)    $4470. 
l"ittsburg-Des   Moines    Steel   Co..    San 

Francisco:    (1)    $4833;    (2)    $4266. 
W.    E.    Caldwell   Co..    Louisville.    Ky.: 

(1)    $5176;    (2)    $4640. 
Omaha    Steel    Works,    Omaha.    Neb.: 

(1)    $5510;    (2)   $5281. 
Minneapolis   Moline   Power   Implement 

Co..    Minneapolis.    Minn.:    (I)    $5.- 

935;    (2)    no   bid. 
Bids    held   under   advisement. 


October  3,   1D33 

BIDS  Opened 

SA.V  FRANCISCO.— Robert  Garcia 
Well  Drilling  and  Pump  Co..  2045  Uni- 
versity Ave..  Palo  .*lto,  at  $2.25  per 
l.f..  total  $787.50,  submitted  low  bid 
to  the  Department  of  Public  Works. 
W.  H.  Worden,  Director,  City  Hall, 
under  Spec.  No.  18.887,  for  making 
lest  holes  for  fire  cisterns  in  Dolores 
Street  at   various  locations. 

Complete  bids   follow: 

Robert  Garcia  Well  Drilling  &  Pump 
Co..  Palo  Alto:  $2.25  per  l.f.;  total. 
1787.50. 

MacDonald  &  Kahn  Co..  Ltd.,  San 
Francisco:  $.2.95  per  t.f. ;  total  $1.- 
032.50. 

:    M.    Bertollno.    San    Francisco:    $3.25 
per  l.f.;   total.   $1,137.50. 

Bids   held    under   advisemeni 


34  —  PARKS  AND    PLAY- 
GROUNDS 

BIDS    WANTED 

SAN  MATEO.  San  Mateo  Co..  Cal 
—Until  October  7.  S  P.  M.  bids  will 
be  received  by  San  Mateo  City  Coun- 
cil. E.  W.  Foster.  City  Clerk,  for  In- 
stallation of  electroliers  on  one  block 
of  Second  Avenue  between  Railroad 
Ave.  and  South  Claremont  Street. 

Specifications  may  be  obtained  on 
application  to  the  city  clerk. 

BIDS    OPENED 

H.\.MlLTON  FIELD.  Marin  Co..  Cal. 
—  St.indard  Feme  Co..  440  Bayshore 
Blvd..  San  Francisco,  at  $271.35  sub- 
mitted low  bid  to  the  Constructing 
Quartermaster.  Ft.  Mason,  under  Bid 
No.  W  6616-36-11.  for  furnishing  chain 
link  fence,  posts,  gates,  and  fitllngi 
to  be  delivered  at   Hamilton   Field. 

Complete    bids    follow; 

Standard    Fence    Co $271.85 

Anchor   Post    Fence  Co.    of  Calif..    J8!! 

American  Chain  Co.,   Inc SCO 

Kamlan    Fence    Co 320 

Pacific   Fence  Const.   Co _ $40 

Western  Steel  &  Wire  Co S50 

Wayne    Iron    Works — S7< 

WIckwire   Spencer   Steel   Co S7« 

C.   J.   Waterhouse  Co 39S 

Colorado  Fuel  *  Iron  Prod,  '^o WS 

American    Fence   Co...  424 


San  Francisco,  Calif. 
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COAST  PERMITS 
FOR  SEPTEMBER 
TOTAL  $9,811,000 

Number  of  Jobs  Exceeds  Pre- 
vious Months;  Residential 
Work  Ratio  Gains 


SAN  FRANCISCO.  CALIF..  OCTOBER  12.  1935 


No.  41 


More  building  permits  were  is- 
sued on  the  Pacific  Coast  in  Seii- 
tember  than  in  any  month  of  re- 
cent years,  according  to  the  official 
reports  o£  principal  city  and  county 
inspection  departments  for  seven 
states.  Number  of  permits  ex 
ceeded  10,000.  more  than  10  percent 
ahead  of  August  totals.  The  esti- 
mated cost  of  work  in  September 
was  under  that  of  August  about 
$1,800,000.  The  total  for  the  month 
Is  $9,811,000.  more  than  double  the 
total  for  the  corresponding  month 
a  year  ago,  however. 

The  decline  in  value  of  work 
from  August  is  due  principally  to 
lack  of  any  large  awards  during 
the  month.  With  no  major  building 
contracts  pending  during  the  cur- 
rent month  it  is  probable  tlLat  Octo- 
ber totals  will  not  show  any  con- 
siderable gain  over  September  of 
last  year,  which  was  the  best  mouth 
of  1934.  „  ^       , 

The  first  effect  of  the  Federal 
Housing  Administration  campaign 
under  Title  I  of  the  housing  act 
was  recorded  in  October  a  year 
ago,  when  there  was  ,a  notable  in- 
crease in  number  of  permits  issued 
for  alteration  and  repair  work  and 
the  month's  total,  aided  by  some 
large  public  contracts,  reached 
$8,600,000.  This  year  the  FHA  pro- 
motion of  new  residential  buildint; 
is  reflected  in  current  figures. 

Comparison  of  the  residential 
contracts  reported  by  the  cities  of 
San  Francisco,  Oakland  and  Los 
Angeles  in  September  of  1934  and 
193.5  shows  work  of  this  nature 
now  accounting  for  more  than  50 
percent  of  the  total  permits  in  each 
city,  while  a  year  ago  it  ranged 
from  15  to  35  percent.  Totals  for 
dwellings  of  all  classes  reported 
last  month  by  these  cities  are  Lo.s 
Angeles.  $1,035,000;  San  Francisco. 
$376,000;    Oakland.    $183,000. 

The  usual  seasonal  decline  in 
private  work  during  November  and 
December  it  is  expected  will  be 
compensated  iu  part  this  year  by 
letting  of  many  contracts  tor  small 
non-Federal     PWA     projects.       In 


BUILDING  PERMIT 

MONTHLY  TOTALS 


Building  permit  totals  report- 
ed by  inspection  departjnents  of 
principal  cities  in  seven  western 
states: 

1934 

Permits       Value 

January    5447     $4,434,236 

February    5122      6,442,120 

March    5490       6,732,727 

April    5729       5,068,765 

May 5481       5,775,565 

June  5691       5,203,830 

July  5623        5,130,440 

August    6734       5,307,474 

September   7490       5,454,163 

October    9173       8.607,019 

November    6891        5.681,180 

December    5913       5,709.858 

1935 

Permits  Value 

January    6413  $7,429,496 

February    6460  8,833,638 

March    8253  10,546,030 

April                9227  13.128,042 

May              8976  11,602,953 

June            7998  10,393,190 

July                8295  11,384,920 

August    8909  11,655,037 

■Spntember    10,010  9,811,631 


SEPTEMBER  CLUB 

CHOOSES  OFFICERS 


Officers  of  the  September  Club  ot 
the  San  Francisco  Builders'  Ex- 
change were  announced  yesterday 
following  the  eleventh  annual  out- 
ing of  club  members  held  at  the 
Port  Costa  brick  yard.  The  new 
officers  are:  E.  M.  Hundley,  presi- 
dent; E.  N.  Ayers.  first  vice-presi- 
dent; Ed  Aigeltinger,  second  vice- 
president;  W.  H.  Augustine,  third 
vice-president;  Frank  Mordecai. 
secretary-treasurer;  W.  .1.  Sullivan 
R.  S.  Moyle  and  W.  S.  McLean, 
trustees. 

The  retiring  president  is  G.  C. 
Nunan. 

C.  C.  Munson  was  toastmaster 
at  the  barbecue  dinner  that  fol- 
lowed the  annual  business  meeting. 
Cuests  included  E.  M.  Mason.  J.  B. 
Keenan.  H.  E.  Drake,  Albert  Suell. 
O  H  Robertson.  Harold  Swenson, 
.1.  L.  Collins.  W.  E.  Lewis.  John 
ivionk  and  J.  Cummings. 

Northern  California  counties  there 
is  about  $6,500,000  of  this  type  ot 
work  toward  which  PWA  allot- 
ments Ivave  been  made. 


SPAN  APPROACH 
PAVING  CONTRACT 
BIDS  OCTOBER  30 

Four-Mile  Eastbay  Fill  Section 

To  Be  Paved ;  Three  L.  A. 

Jobs  Advertised 


SACRAMENTO,  Calif..  Oct.  8.— 
The  State  Division  of  Highways 
will  take  bids  October  30  on  a  con- 
tract for  paving  four  miles  of  the 
Eastbay  approach  to  the  San  Fran 
Cisco-Oakland  Bay  Bridge,  a  section 
between  the  bridge  head  and  the 
foot  of  Folger  Avenue  in  Berkeley. 
It  is  to  be  paved  with  asphalt  con- 
crete, requiring  an  estimated  31,- 
515  tons. 

The  pavement  will  be  laid  on  the 
dredger  fill  completed  last  year. 
This  fill  is  to  be  extended  two 
miles  from  Folger  Avenue,  north 
to  Gilman  Street  under  contract 
just  awarded  and  provision  has 
been  made  in  the  current  budget 
for  extending  the  pavement  the 
same  distance  and  on  to  a  connec- 
tion with  San  Pablo  Avenue  in  El 
Cerrito. 

Advertising  of  three  highway 
contracts  in  southern  counties  was 
authorized  today  also.  Bids  will 
be  received  in  Los  Angeles,  Octo- 
ber  31. 

These  are  located  as  follows: 
Orange  County— Reinforced  con- 
crete bridge  and  grade  separation 
structure  at  Newport  Beach  to  be 
constructed  and  about  eight-tenths 
ot  a  mile  to  be  graded  and  paved 
with  asphalt  concrete  and  Portland 
cement  concrete. 

Los  Angeles  County  —  Grading 
and  paving  3.5  miles  with  Portland 
cement  concrete  on  Rosemead  bou- 
levard between  San  Gabriel  boule- 
vard and  Ramona  boulevard. 

San  Diego  County  —  Grading 
about  seven-tenths  mile  at  Santa 
Margarita  river. 


GRANTED   CERTIFICATE 


A  provisional  certificate  to  prac- 
tice architecture  has  been  granted 
Eugene  V.  "Ward,  KIngscote  Apart- 
ments Stanford  Universidy,  it  Is 
announced  by  Secretary  C.  J.  Ry- 
land  of  the  State  Board  of  Archi- 
tectural Examiners,  Northern  Dis- 
trict. 
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39  California  Grade  Separations 

Planned  With  $7,500,000  Fund 


KELLY  PLEDGES 
EARLY  LETTING 
OF  CONTRACTS 

State  Engineers  Hope  to  Start 

Two-thirds  of  Program 

By  Dec.  15 

Details  of  a  program  tor  con- 
structing 39  grade  separation  struc- 
tures at  railroad  and  highway  in 
tersections  in  17  counties  of  Cali- 
fornia were  announced  yesterday 
bv  State  Director  of  Public  Works 
Earl  Lee  Kelly.  The  work  is  fin- 
anced with  $7,486,362  allotted  to 
the  state  for  this  type  of  work  by 
the  Federal  Government  from  the 
1935   work-relief  appropriation. 

In  releasing  the  list  of  projects 
tor  publication.  Director  Kelly 
said: 

"The  program  is  already  under 
way  with  projects  now  being  ad- 
vertised and  the  Division  of  High- 
ways is  making  every  effort  to 
speed  up  engineering  plans  and 
specifications,  right  of  way  nego- 
tiations and  all  preliminary  details 
necessary  to  having  men  at  work 
on  the  projects  by  December  15th 
as  required  by  the  Federal  Govern- 
ment. 

"I  am  confident  that  at  least 
$5,000,000  of  the  $7,500,000  Federal 
funds  .allocated  to  California  un- 
der the  Federal  Emergency  Relief 
Apportionment  Act  of  1935  will  be 
under  contract  or  advertised  by 
that  date  providing  work  for  many 
men  now  on  relief  rolls  which  was 
the  primary  purpose  of  Congress 
in  passing  the  act. 

"While  the  major  part  of  the 
expenditure  will  be  taken  care  of 
by  the  Federal  funds,  the  Govern- 
ment will  not  pay  for  any  right  of 
way  or  property  damages  and  such 
funds  must  be  provided  by  the 
State  when  the  projects  are  on 
State  highways,  or  by  counties  and 
cities  on  other  roads  or  streets. 

"The  government  has  placed  sev- 
eral restrictions  with  regards  to 
the  way  this  money  will  be  spent. 
It  is  required  that  the  money  be 
apportioned  to  the  various  rail- 
roads according  to  their  mileugc 
in  the  state;  that  at  least  25  per- 
cent of  the  money  be  spent  off  of 
the  Federal  Aid  Road  System  and 
at  least  30  to  35  percent  in  muni 
cipallties  of  metropolitan  areas. 

"Although  practical  considera- 
tions, which  in  this  case  include 
the  limitations  placed  by  the  Fed- 
eral Government,  are  primary  fac- 
tors governing  the  choice  of  grade 
crossing  projects,  the  Division  of 
Highways  has.  nevertheless,  en- 
deavored to  restrict  the  choice  of 
projects    only    to    those    on    major 


GRASS  VALLEY 

VOTES  BONDS 


A  bond  issue  of  $75,000  to  be 
supplemented  with  a  PWA  grant 
of  $47,000,  has  been  approved 
by  Grass  Valley  school  district 
voters  by  a  vote  of  14  to  1,  en- 
abling the  district  to  proceed 
immediately  with  construction  of 
a  new  elementary  school  build- 
ing. Preliminary  plans  have  been 
prepared  by  Architect  Fred  Rei- 
mers  of  San  Francisco  for  a  re- 
inforced concrete  building  and 
gymnasium.  The  new  building 
will  relieve  overcrowding  in  ex- 
isting academic  units. 


General  Electric 
Orders  Gain  34% 
In  Third  Quarter 


Orders  received  by  the  Genera! 
Electric  Company  for  the  third 
quarter  of  1935  amounted  to  $54.- 
400.819.  compared  with  $40,458,901 
for  the  third  quarter  of  1934.  an 
increase  of  34  per  cent.  President 
Gerard  Swope  announced  yester- 
day. 

Orders  received  for  the  nine 
months  amounted  to  $158,943,765. 
compared  with  $132,613,543  for  the 
nine  months  last  year,  an  increase 
of  20  per  cent. 

highway  and  railroad  traffic  arte- 
ries, to  grade  crossings  which  have 
unusually  bad  accident  records 
and  to  rebuilding  existing  danger- 
ous grade  separation  structures. 

"The  list  of  projects  which  were 
submitted  to  the  Bureau  of  Public 
Roads  comprises  15  projects  on 
State  highways  outside  of  cities, 
10  projects  on  State  highways  with- 
in cities,  12  projects  on  other  city 
streets,  and  2  projects  on  County 
roads;  a  total  of  39  individual  proj- 
ects all  including  one  or  more 
crossing   separations. 

"The  list  is  the  result  of  careful 
consideration  on  the  part  of  the 
Division  of  Highways  and  has  re- 
ceived the  approval  of  the  various 
railroads  concerned,  district  office 
of  the  Bureau  of  Public  Roads,  and 
other  Federal  agencies  in  the  state 
whose  approval  is  required. 

"It  is  hoped  that  the  progress 
made  by  the  Division  of  Highways 
in  the  short  time  allowed  will  in- 
fluence the  Federal  Government  in 
extending  the  time  for  getting  the 
work  under  way,  and  that  it  will 
be  possible  to  give  further  consider- 
ation to  additional  separation  proj- 
ects and  grade  crossing  protection 
work  which  has  been  asked  for  by 
various  communities  and  the  rail- 
roads themselves." 


NORTH  COUNTIES    ' 
CROSSINGS  COST 
TO  BE  $3,979,951 

State  Enginers  Select  23  Pro- 
jects; Maior  Jobs  In 
Alameda 


Twenty-three  grade  separation 
structures  to  cost  $3,979,951  are 
scheduled  for  construction  by  the 
State  Division  of  Highways  in  the 
program  announced  yesterday  as 
prepared  by  State  Highway  Engi- 
neer C.  H.  Purcell.  Southern  Cali- 
fornia counties  are  to  receive  $3,- 
506.395    for   16    structures. 

Alameda  County  highway  routes 
will  receive  $1,696,602  of  the  por- 
tion allotted  Northern  California, 
including  $352,050  estimated  for 
constructing  an  overhead  crossing 
in  Albany  to  carry  the  north  bridge 
approach  route  across  the  main 
lines  of  the  Southern  Pacific.  For 
two  grade  separations  to  be  made 
as  part  of  the  realignment  of  Route 
5  at  Niles,  $388,188  Is  programmed. 

Other  major  projects  in  Alame- 
da County  are  in  the  vicinity  of  San 
Leandro  at  105th  street,  a  subway 
beneath  S.P.  and  W.P.  tracks  cost- 
ing $372,065  and  south  of  San  Le- 
andro at  Washington  Avenue,  a 
subway  beneath  W.P.  tracks  to 
cost  $181,575;  Jackson  Street  sub- 
way beneath  W.P.  tracks  in  Hay- 
ward.  $168,550;  Broadway  Terrace 
subway  under  Sacramento  North- 
ern  tracks,   Oakland,   $124,292. 

Two  reconstruction  projects  are 
listed  for  S.an  Francisco,  one  the 
Army  Street  subway.  $60,900  and 
the  other  the  Williams  Street  over- 
head. $57,050.  Both  are  at  South- 
ern  Pacific   intersections. 

Three  projects  are  listed  for  San- 
ta Clara  County,  two  in  San  Joa- 
quin at  Tracy  and  Stockton,  one 
for  Fresno,  one  for  Tehama,  one 
for  Kern,  two  in  Monterey  and  two 
in  Sacramento. 

Largest  single  project  is  a  bridge 
and  overhead  on  the  Figueroa  St. 
extension  in  Los  Angeles  to  cost 
$703,900.  Eight  projects,  each  in 
excess  of  $175,000,  are  scheduled 
for  Los  Angeles   City  and   County. 


WILLOW  GLEN  HAS 

HIGH  PERMIT  TOTAL 


Building  permits  aggregating 
$104,000  in  the  past  sixty  days  are 
reported  by  Building  Inspector  E. 
A.  Bruntsch  of  Willow  Glen.  For 
the  month  of  September  permits 
totalled  $69,000.  including  construc- 
tion of  19  dwellings  and  in  August 
permits  amounted  to  $35,000.  Ap- 
plications for  ten  building  permits 
are  on  file. 
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CALIFORNIA  GRADE  SEPARATION  PROJECTS 


Recommended   by   State   Division   of   Highways   for   Construction  Under 
Emergency  Relief  Appropriation  Act  of   1935 


the 


County 

Alanipdu 

Alameda 
Alameda 
Alameda 
Alameda 
Alameda 
Alameda 
Alameda 
Contra   Costa 


SIIO 


-Monterey 
.Monterey 
Sacramento 


Sacramento 
San  Francisco 
San  Francisco 

San   Joaquin 

San  Joaquin 
Santa  Clara 
Santa    Clara 

Santa    Clara 


Tehama 
Imperial 
I,ns    Angeles 


I.o 


Angele: 
Angelp 


T,os    Angeles 

Los    Angeles 

Los   Angeles 
r,os   Angeles 
r.os   Angeles 
Orange 
Riverside 
Riverside 

San  Bernardino 

San  Bernardino 
Santa    Barbara 


Route 

105 


105 
Feeder 
Feeder 
Feebler 


69 


4 

4  &  Zo 

2 

2 
Feeder 


Feeder 
Feedir 


Feeder 
Feeder 


174 
Feeder 


165 
Feeder 


Project 
Removal    of   Railroad   track   frorq    12th 

Street    in    Oakland    

Washington  Avenue  Subway,  South  of 

San    Leandro 

Subway  on  Jackson  Street  in  Hay- 
ward 

Rebuilding  Subway  on  Mountain  Bou- 
levard   in    Oakland 

Subway  on  Broadway  Terrace  near 
Landvale    Drive    in   Oakland 

Subway  on  San  Leandro  Street  at 
105th   Street   in   Oakland  

Overhead  on  East  Bayshore  Highway 
at    El   Cerrito    Hill    in    Albany 

2  Grade  Separations  on  Revision  of 
State   Highway  alignment   at    Niles 

Reconstructing  old  Overhead  near 
Maltby 

Overhead  on  Golden  State  Highway 
at   Calwa.    South   of    Fresno 

Subway  on  Golden  State  Highway  at 
Famoso    •■■ 

Subway  on   Main   Street   in   Salinas 

Subway  on   Coast   Highway   in   Soledad- 

Overhead  on  Jibboom  Street  in  Sacra- 
mento, connecting  with  new  "I" 
Street    Bridge    Approach 

Widening  Subway  at  16th  Street  in 
Sacramento 

Reconstructing  subway  on  Army  St. 
in    San    Francisco 

Reconstructing  and  Widening  Over- 
head on  William  Street  In  San 
Francisco     

Subway  on  State  Highway  east  of 
Tracy    

Subway    on    Charter    Way   in    Stockton 

Subway  on   Almaden   Road.   San  Jose 

Subway  on  Embarcadero  Street.  Palo 
Alto       

Subway  on  LaFayette  Street  connec- 
tion to  Bayshore  Highway  in  San- 
ta    Clara 

Widening    Subway   South    of   Red    Bluff 

Subway   on    Main    Street    in    El   Centre 

Subway    on    Foothill     Boulevard    at 

Azusa -.- 

Subway  on  Firestone  Boulevard  at 
Graham    Station    

Raising  tracks  at  Intersection  of  Mis- 
sion Road  and  Huntington  Drive 
in    Los   Angeles 

Subway  under  Main  and  Butte  Streets 
Line  of  Railroad  on  Soto  Street  in 
Los    Angeles 

Overhead  on  Relocated  State  Highway 
Route  Via  N  i  O  Streets  near 
Wilmington    

Subway  on  Atlantic  Avenue  near  Ho- 
bart    Station    

Bridge  and  Overhead  on  the  Figurca 
Street    Extension   in   Los   Angeles 

Overhead  on  Soto  Street  in  Los  An- 
geles          

Subway  on  State  Highway  at  North- 
am   Station   Buena    Park 

Overhead  on  State  Highway  north  of 
Indio  

Reconstructing  Overhead  on  new 
Alignment  Jack   Rabbit  Trail  West 


Railroad 

W.P. 

W.P. 

W.P. 

S.N. 

S.N. 
S.P.4W.P. 

S.P. 
S.P.&W.P. 

ATSF 

ATSF 

S.P. 

S.P. 
S.P. 

S.P. 

S.P. 
S.P. 

S.P. 

S.P. 

S.P.&W.P. 

S.P. 


S.P. 

S.P. 

S.P. 

ATSF 

P.E. 

of     Bea 


nont 


Subway    on    State    Highway   at   Verde- 

mont.   North   of  San   Bernardino 
Overhead  on  State   Highway  near  Java- 
Rebuilding   old   Overhead   on   Los   Posi- 

tos    Road    in    Santa    Barbara 
Widening   Overhead   North   of    Del   Mar 


U.P. 

ATSF 
ATSF 
S.P. 
.  S.P. 
ATSF 
S.P. 

S.P. 

..ATSF 
ATSF 

S.P. 
ATSF 


WPA  Fundt 

%  50,414.00 

181,575.00 

168,550.00 

59,468.00 

124,292.00 

372.065.00 

352,050.00 

388,188.00 

16,250.00 

222,960.00 

203.200.00 
294,350.00 
150,870.00 

144.580.00 
54,200.00 
60,900.00 

57,050.00 

203,590.00 
268.059.00 
97,770.00 


171.860.00 
116,430.00 
231,110.00 


227.660.00 

270.520.00 
179.800.00 
703,900.00 
208.580.00 
164,230.00 
128.800.00 

104.925.00 

Se.55O.0C 
96.040.00 

14.S70.00 
41.640.00 


HIGHWAY  CARRIERS 

GROSS  LEVY  DUE 


Warren  K.  Brown,  director  of  the 
transportation  department  of  the 
State  Railroad  Commission,  has  is- 
sued notice  to  highway  carriers 
that  the  law  pased  by  the  last  leg- 
islature requires  payment  to  the 
state  of  one-quarter  of  one  percent 


of  gross  operating  revenues.  Pay- 
ments for  the  months  of  July.  Au- 
gust and  September  of  1935  are 
due  and  must  be  paid  before  Octo- 
ber 15  to  avoid  a  25  percent  de 
linquency  penalty. 

The  fees  go  into  an  administia- 
tive  fund  for  enforcing  the  High- 
way Carriers'  Act  and  the  City  Car- 
riers' Act. 


ACOUSTICS   LECTURE 

HERE  OCTOBER  15 


-\  demonstrated  lecture  on  acous- 
tics will  be  given  Tuesday,  October 
15,  at  8  P.  M.  in  the  Colonial  Room 
of  Hotel  St.  Francis  by  Harold  R. 
Berlin,  head  of  the  Johns-ManriUe 
acoustical  department. 
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PERMITcS  AMD  eOM^RACT; 


ALAMEDA    COUNTY 

No. 

<  )\vner 

(."ontractor 

Amt. 

787 

Kinley 

Owner 

5500 

788 

Johnson 

Owner 

4500 

789 

Wallin 

0»vner 

4000 

790 

Wallin 

Owner 

4000 

791 

Fonio 

Hamilton 

1500 

792 

Hoddi 

Daneri 

.->ooo 

793 

Hartman 

TolIef.sen 

3800 

794 

Viera 

Haulman 

2500 

795 

Cereghino 

Armstrong 

6300 

796 

Gillespie 

Owner 

500O 

797 

Herr 

Owner 

1000 

798 

Kinley 

Owner 

4500 

799 

Kinley 

Owner 

4500 

800 

Hieb 

Pishel 

3300 

801 

Whalin 

Owner 

5000 

802 

Kidd 

Hexem 

1000 

803 

Younp 

Owner 

1200 

S04 

Waldnian 

Owner 

3750 

805 

Farquhar 

Messenger 

snno 

806 

Hayes 

Garcia 

6O0O 

807 

Rosenfield 

Roth 

2000 

808 

Haslett 

Strang 

4300 

809 

Slirietmann 

Maurer 

1400 

810 

Strand 

Tariel 

5000 

811 

O'Brien 

Confer 

8000 

S12 

Sweet 

Owner 

7400 

813 

Gould 

Owner 

5500 

814 

Conti 

Faramia 

2500 

815 

Campbell 

Stead 

1000 

816 

Turner 

Urch 

2000 

817 

Pressler 

Pressler 

4500 

818 

Garthwaite 

Livingston 

2500 

819 

Weeks 
ELLING 

Broderick 

8500 

DW] 

(787 

NO.    4077 

OAKMORE      ROAD, 

OAKLAND. 

Two-story     6- 

room 

dwelling. 
Owner— J.  M.  Kinley,  631  HUIsborough 

St.,   Oakland. 
Architect — Not  Given.  $5500 


DWELLING 

(788)     NO.      3155      WISCONSIN      ST,. 

OAKLAND.      One-story    six-room 

dwelling. 
Owner— O.  H.  Johnson,  4237  Atlas  Ave. 

Oakland. 
Architect— Not  Given.  $4500 


DWELLING 

(789)     NO.     2950      SEVENTY  -  FIFTH 

Ave..   OAKLAND.     One-story  five 

room  dwelling. 
Owner— Falke  Wallin,   2150  50th  Ave., 

Oakland. 
Architect— Not  Given.  $4000 


DWELLING 

(790)     NO.      2941      SEVENTY  -FIFTH 

Ave.,   OAKLAND.     One-story  five 

room    dwelling. 
Owner— Falke  Wallin,   2150  50th  Ave., 

Oakland. 
Architect— Not  Given.  $4C00 


ALTERATIONS 

(791)  NO.  390-92  THIRTY'  -  FIFTH 
St.,  OAKLAND.  Alterations  and 
addition. 

Owner— A.  Fonlo.  37th  and  West  Sts., 
Oakland. 

Architect— Not  Given. 

Contractor- M.  T.  Hamilton.  2444  Vir- 
ginia   St.,    Berkeley.  $1500 


WAREHOUSE 

(792)  NO.  201  BROADWAY.  OAK- 
LAND.  One  -  story  brick  and 
concrete   warehouse. 

Owner— S.   E.   Hodde. 

Architect — R.  C.  Schuppert.  1530  Well- 
ington Sts.,  Oakland. 

Contractor— Daneri  &  S»nrafford,  6515 
Raymond  St  ,  Oakland,       '      |509Tl 


DWELLING 

(793)  NO.  160S  E-THIRTY  -  FIRST 
St.,  OAKLAND.  One-story  five- 
room  dwelling. 

Owner — L.   M,   Hartman,  Albany. 

Architect — Not   Given. 

Contractor- C.  Tollefsen,  3311  E-17th 
St.,  Oakland.  $3800 


ALTERATIONS 

(794)  NO.  1863  CLEMENS  ROAD, 
OAKLAND.  Alterations  and  ad- 
dition. 

Owner — Mrs.    Frank    Viera,    Premises. 

Architect — Not  Given. 

Contractor — P.  Royal  Haulman,  1243 
Broadway,    Alameda.  $2500 


DWELLING 

(795)  NO  707  SPRUCE  ST.,  BER- 
KELEY. Two-story  6-room  frame 
dwelling. 

Owner— I.  Cereghino,  920  Hillgard  St., 
Berkeley. 

Architect — F.    W    Confer. 

Contractor — J.  R.  Armstrong,  1131 
Fleet  Road,  Oakland.  $6300 


DWELLING 

(796)     NO.     584      CRAGMONT      AVE., 

BERKELEY.  Two-story    six-room 

frame   dwelling, 
liwner — M.   Gillespie,   2901   Garber  St., 

Berkeley. 
.Architect— F.    H.    Slocombe.  $5000 


ADDITIONS 

(797)     NO.     2931     PINE    AVE,    B.ER- 

KELEY.      Additions. 
Owner — O.  R.  Herr.  Premises. 
Architect — Not  Given.  $1000 


DWELLING 

(798)  NO.  3989  Lyman  Road.  OAK- 
LAND.     One-story    6-room    dwlg. 

Owner— J.  M.  Kinley,  631  HUIsborough 
St..    Oakland. 

Architect— Not  Given.  $4500 


DWELLING 

(799)  NO.  39S5  LYMAN  ROAD.  OAK- 
LAND.     One-story    5-room    dwlg. 

Owner— J.  M.  Kinley,  631  Hillsborough 
St.,    Oakland. 

Architect — Not  Given.  $4600 


DWELLING 

(800)     NO.    4288    FRUITVALE    AVE., 

OAKLAND.     One-story   flve-room 

dwelling  and  garage. 
Owner— H.  O.  Hieb,  8672  Hopkins  St., 

Oakland. 
Architect — Not    Given. 
Contractor— C.    O.    Pishel,    4276    Fruit- 

Ave,.   Oakland.  $3500 


DWELLING 

(801)     NO.    315      MANDANA      BLVD. 
OAKLAND.      One-story   five-room 
dwelling. 
Owner— W.    E.    Whalin.    211    Hanover 

Ave..    Oakland. 
Architect— Not    Given.  $5000 

REMODELING 

(S02)  NO.  1114  SEVE:nTH  AVENUE 
OAKLAND.       Remodeling    home 

Owner— Peter  Kidd.   Premises 

Architect— Not  Given. 

Contractor— Andrew  Hexem.  2945  Cal- 
ifornia   St..     Oakland.  $1000 

ADDITION 

(803)     NO.  900  HIGH  ST.,  OAKLAND 

Addition. 
Owner— L.   A.    Young   Spring   &   Wire 

Corp.,    Premises. 
Architect— Not  Given.  $1200 


DWELLING 

(804)  NO.  2963  SIXTY-SECOND  AV. 
OAKLAND.  One  and  one-half- 
story  5-room  dwelling  and  one- 
.«tory   frame   garage. 

Owner— A.   E.  Waldman.   Premises. 

Architect— Not  Given.  $3750 


DWELLING 

(SO.-i)     NO.     S90    SPRUCE      STREET, 
BERKELEY.      Two-story    6-room 
frame   dwelling. 

Owner— Mrs.   Grace  T.   Farquhar,   San 
Francisco. 

Architect— W.  C.   Perry,  260  California 
St.,    San    Francisco. 

Contractor— J.     Messenger,     1507    Lin- 
coln   St..    Berkeley.  $8000 


DWELLING 

(806)     NO.    2007    LOS  ANGELES   ST., 

BERKELEY.      Two-story     7-room 

frame   dwelling. 
Owner— C.    K.    Hayes.    9    Fresno    St., 

Berkeley. 
Architect— F.  H.   Slocombe,  131  Monte 

Cresta  Ave.,    Oakland. 
Contractor— Geo.  C.  Garcia,  1656  Ocean 

View   Ave..    Berkeley.  $6000 


DWELLING 

(807)  NO.  1245  SHERM.\N  STREET. 
ALAMEDA.  One-story  four-room 
dwelling   with    shingled   exterior. 

Owner  —  Mrs.  J.  L.  Rosenfleld,  1247 
Sherman  St..  Alameda. 

Architect — Not   Given. 

Contractor — Conrad  Roth.  2100  Cen- 
tral  Ave..   Alameda.  $2000 


ALTERATIONS 

(808)     NO.    1315   CLINTON   AVENUE, 

ALAMEDA.     Lower  pitch  of  roof. 

add    bedrooms,    remove    porch    and 

general  alterations. 
Owner— Rose   Haslett,    535    Geary   St., 

San  Francisco. 
Architect — Not   Given. 
Contractor— V.   N.   Strang,   1521  Ninth 

St..  Alameda.  $4300 


ALTERATIONS 

(809)  NO.  1236  ASHMOUNT  AVE. 
PIEDMONT.     Alterations. 

Owner- Dr.  W.  H.  Sbrietmann,  1236 
Ashmount  Ave..   Piedmont. 

Architect — Newsom  Bros.,  Russ  Bldg. 
San    Francisco. 

Contractor— Geo.  J.  Maurer,  50  York 
Drive,    Piedmont.  $1400 

DWELLING 

(810)  NO.  5116  COCHRAN  AVENUE. 
OAKLAND.  Two-story  six-room 
dwelling. 

Owner— J.  A.  S-trand  Jr.,  30  Uplands 
St..   Oakland. 

Architect C.  H.  Treichel.  696  Cle- 
veland  Ave..    Oakland. 

Contractor— P.  C.  Tariel,  4621  Flem- 
ing Ave..   Oakland.  $5000 

DWELLING 

(811)  NO.  6567  ASCOT  DRIVE,  OAK- 
LAND.    Two-story  6-room  dwlg. 

Owner — John   J.    O'Brien. 

Architect— F.    L.    Confer.    2812    Russell 

St..    Berkeley. 
Contractor.    F.    W.   Confer.    1328   Arch 

St..    Berkeley.  $8000 


DWELLING 

(812)     NO.    5133   MASONIC   AVENUE. 

OAKLAND.     Two  -  story   7-room 

dwelling. 
Owner- Freda    Sweet.    3932    Harrison 

St..   Oakland. 
Architect — Not   Given.  $7400 


DWELLING 

(813)     NO.     777     EUCLID     AVENUE. 
.    BERKELEY. .  One-Story   six-room 
frame   dwelling. 


I 
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0^nPi._A.    K.    Gould,    168B    Thousand 

Oaku   Hlvd;,    Berkeley. 
Architect— Not    Given.  $^500 

DWl'ir.LING 

(814)  NO.  1635  CURTIS-  ST..  BER- 
KELEY. One-»tory  5-room  frame 
dwelllnB. 

Owner— V.  Contl.  1677  Curtis  Street, 
HiTkeley. 

Arclillect— Not    Given. 

Contractor— John  Faranila.  S27  Madi- 
son  St..   Berkeley.  *"'"" 


$2500 


ALTERATIONS 

(8U)     .N'l).    23.'-.2     SHATTUCK     AVE.. 

BERKELEY.     Alterations. 
Owner— J.    1>.    Campbell.    Premises. 
Architect— Not   Given. 
Contractor- F.    A.    Stead.    3206    Boise 

St.,    Berkeley.  tlOOO 


APnlTlON 

(816)     NO.     SCOC     BRIGHTON     AVD., 

OAKLAND.      Addition. 
O^ner— rvex    H.    Turner.    Premises. 
Architect— Not   Given. 
Contractor  —  Ernest     W.     Urch.     1924 

60th    Ave..    Oakland.  $2000 


DWELLING 

(817)  NO.  4130  LYMAN 
OAKLAND.  One-stdry 
dwellins. 

Owner  —  Gertrude    M.    Pressler, 
Excelsior  Ave..  Oakland. 

Architect— Not    Given. 

Contractor— Walter  Pressler.   1419  Ex- 
celsior   Ave.,    Oakland.  $4500 


ROAD. 
6 -room 


1419 


DWELLING 

(SIS)  NO.  14S0  SCENIC  AVE..  BER- 
KELEY. One-story  three  -  room 
frame    dwelling. 

Owner— W.  B.  Garthwalte,  2277  A'ine 
St..    Berkeley. 

Architect— K.  T.  Spencer,  1800  Glaus 
SDreckels     Bldg..     San     Francisco. 

Contractor — Wm.  Livingston  &  Son. 
1152  Euclid  Ave..  Berkeley.       $2500 


DWELLING 

(819)     NO.    1540    LE    ROY    AVENUE. 

BERKELEY.       Two-story    eight- 
room    frame    dwelling. 
Owner— David     Weeks,     Premises. 
Architect— J.    B.    Anthony.    1849   Arch 

St..    Berkeley. 
Contractor— Walter   L.    Broderick,    640 

Arlington  Ave..   Berkeley.         $8500 


SAN   FRANCISCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

1040 

Lundberg 

Olson 

5000 

1041 

AUione 

Owner 

4500 

1042 

Solarzono 

Paganini 

2000 

1043 

Unquhart 

Owner 

1250 

1044 

Anza 

Rousseau 

3000 

1045 

Anza 

Rousseau 

3000 

1046 

Shannon 

Owner 

3500 

1047 

Pelsinger 

Galway 

3500 

1048 

Tollini 

Mullen 

1000 

1049 

Johnsen 

Owner 

3500 

1050 

American 

Hopper 

1400 

1051 

Mortorana 

Owner 

1200 

1052 

Hibernia 

Dinwiddle 

9500 

105S 

Simmons 

Hinson 

1000 

1054 

Doelger 

Owner 

4000 

1055 

S't.    Cyprian 

Lehman 

2700 

1056 

Martel 

Horstmeyer 

1700 

1057 

Armanino 

STiarman 

6500 

105S 

Mission 



25000 

1059 

Grahn 

Owner 

2800 

1060 

Maurer 

Newman 

2000 

1061 

Pacific 

Gettens 

3000 

1062 

Western 

Barrett 

23000 

1063 

Doelger 

Owner 

4000 

1064 

Doelger 

Owner 

4000 

1065 

Doelger 

Owner 

4000 

1066 

Smith 

Owner 

3500 

1067 

Lehtenfii 

Owner 

1200 

106S 

Anderson 

Owner 

3000 

1069 

Berlollno 

Owner 

1000 

1070 

Heyman 

Owner 

3000 

1071 

Heyman 

Owner 

3000 

1072 

Heyman 

Owner 

3000 

1073 

rieyman 

OwTie.r 

3000 

10711 


Heyman 
Ileymun 
Hanes 


Owner  8000 
(Jwner  3000 
Black       5000 


ELATS 

(1040)     W    THIRTY  -  SECOND    AVE. 

no  S  Judah   St.      Two-story  frame 

flats, 
owner  —  Harry  Lundberg.   900  IrvlnK 

St.,  S«n  Francisco. 
Architect— Not  Given. 
Contractor  —  Carl   Olson  &   Son,    1495 

isth   Ave..    S.   F.  $5000 


DWELLING 

(1041)   N  OILMAN  ST.  25  W  Jennings 

St.    One-story   &    basement    frame 

dwelling. 
Owner— Milton    Alllone.    942    Ingerson 

St.,    San    Francisco. 
Architect— Not   Given.  $4500 


ALTERATIONS 

(1042)     NO.    1126   HOWARD   9T.  Alter 

store. 
Owner  —  Carlos   Solarzono,   490 

Bldg..    San   Francisco. 
.\rchitect — Not    Given. 
Contractor    —    David      Paganini 

Montgomery   St..    S.    F. 


Mills 


617 
$2000 


DWELLING 

(1043     W   FORTY   -   SEVENTH  AVE. 

200  S  Lawton  Si.  One-story  frame 

dwelling. 
Owner— Mrs.    Mildred    Urquhart,    1240 

21st  Ave.,   San   Francslco. 
Architect— Not  Given.  $1250 


DWELLING 

(1044)     N    NORIEGA    S-T.    105    W    23rd 

Ave.         One-story    and    basement 

frame   dwelling, 
owner  —  Anza    Home    Bldg.     Co.,     % 

Contractor. 
Architect — Not   Given. 
Contractor — Oliver  M.   Rousseau,   Inc., 

321   Kearny  St.  $3000 


DWELLING 

(1045)     N   NORIEGA     ST.    ' 

Ave.      One-story      and 

frame   dwelling. 
Owner  —  Anza    Home    Bldg. 

Contractor. 
.\rchitect — Not   Given. 
Contractor— Oliver  M.    Rousseau,   Inc.. 

321  Kearny  St.  $3000 


9     W   23rd 
basement 


Co., 


DWELLING 

(1046)  W  TWENTY-FOURTH  AVE. 
59  S  Moraga  St.  One-story  and 
basement  frame  dwelling. 

Owner— Frank  J.  Shannon.  100  Put- 
nam   St..    &an    Francisco. 

Architect— Not    Given.  $3500 


DWELLING 

(1047)     E  MARKET  31  N  Morgan  St. 

One-story     and     basement    frame 

dwelling. 
Owner  —  Mrs.     Ruth     Pelsinger.     700 

Stelner    St..    San    Francisco. 
Architect— Not    Given. 
Contractor— Robert     F.     Gahvay,     2071 

Sutter  St.  f35O0 


ST. 


ALTERATIONS 

(104S)     NO.       243      O'FARRELL 
Owner— Tollini    Bros..    Premises. 
Architect— Not  Given. 
Contractor  —  Mullen      Mfg.      Co.,      60 
Rausch  St.,  San  Francisco       $1000 


DWELLING 

(1049)     W     PINEHURST     ST.     170    N 

Kenwood     St     Two. -story     frame 

dwelling. 
Owner — N.    E    .Johnsen,    666    Mission 

St.,    San    Francisco. 
Architect— Not  Given.  $3500 


ALTERATIONS 

(1050)     NO.   207  VAN  NESS  AVE.   SO. 

Alter  office   and  warehouse. 
Owner  —   American    Seating   Co..    521 

Mission   St..   San  Francisco. 


Arrliltoct— Not    Given. 
(-i)iilrnctor— Alfred      J    .Hopper,      17M 
I'leasant    VdllRy,    Oukland..    $1400 

A I -TE RATIONS 

(1051)     SW    KORTY-HIXTH    AVE.    * 

Judnh   »t  .   Alter  xforo. 
owner— Mm.   ().   Mortorana.   Promises. 
.\rrhltecl— Not    Given.  II20(' 


ALTERATIONS 

(1052)  NW  JO.VES  AND  McALLIS- 
er  Sts.     A.lcr  hunk. 

owner— Hl'jernla  SavInK"  &  Loan  So- 
ciety.   Premises. 

Architect— Arthur  Brown  Jr.,  231 
Kearny   St.,   San   Francisco. 

Engineer — C.  G.  Snyder.  251  Kearny 
St.,   San   Francisco  . 

Contractor  —  Dinwiddle  Conatr.  Co.. 
210  Crocker  Bldg..   S.  F.  $9500 


ST. 


ALTERATIONS 

(1053)     NO.       234    Mi-ALLISTER 

Alter  store. 
Owner — Eugene  Simmons,  310  Tehama 

St..    San    Francisco. 
.\rchitect— Not  Given. 
Contractor    —    L.    A.    Hinson.    756    4th 

Ave..    San    Francisco.  $1000 


DWELLING 

(1054)  S  JUDAH  ST.  107  E  Twenty- 
third  Ave.  One-story  and  base- 
ment  frame   dwelling. 

Owner  —  Henry  Doelger  Builder.  Inc. 
320   Judah    St..    San   Francisco. 

Architect— Not    Given.  $4000 


.\LTERATIONS 

,1055)  SE  SUTTEK  AND  LYON  STS. 
Alter   dwelling. 

Owner— St.   Cyprian's  Mission,   Prera. 

Architect — Arnold  Constable,  580  Mar- 
ket  St.,    San    Francisco. 

Contractor — E.  J.  Lehman.  782  Eliza- 
beth St.    San  Francisco,  $270'» 


ALTER.\TIONS 

(1056)  NO.    1640   FILLMORE   STREET 

Alter  store. 
Owner — Martel  Liquor  Co.,   Premises. 
.\rchitect— Not  Given. 
Contractor — W.     Horstmeyer,    31    Ord 

St.,    San   Francisco.  $170" 


FLATS 

(1057)     N    QUESADA    ST.    142   W    3rd 

Ave.        Two-story      and      basement 

frame  flats. 

Owner — A.    Armanino.    %   Contractor. 

Architect— Not   Given. 

Contractor— Thos.    R.    Sharman,    3700 

Broderick    St.,    S.    F.  $6500 


ALTERATIONS 

(105S)     FILLMORE  AND  EDDY  STS. 

(Fillmore    Theatre).   Alter    theatre 
Owner  —  Mission  -     Fillmore    Theatre 

Co.    and    Residential    Tlieatres,    28 

Tavlor  St..   San  Francisco. 
Archittit— A.    -\.    Cantin.    537    Market 

St..   San   Francisco. 
Engineer— L.  H.  Nishkian.  523  Market 

St.,    San   Francisco. 
Contractor— Not    Given.  $25,00ii 


DWELLING 

(1039)  W  TOCOLOMA  ST.  43  NE 
Blanken  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— Wm.  H.  Grahn.  2965  Mission 
St.,   San   Francisco 

Architect— Not   Given.  »28no 


ALTERATIONS 

(1060)  NO.    5050    MISSION    STREET. 
Alter   brewery. 

Owner — Carl    Maurer.    Premises. 
Architect— Not   Given. 
Contractor— C.   C.  Newman.   1279  Ver- 
mont St..  San  Francisco.        IJOOO 

WAREHOUSE 

(1061)  NE  TOWNSEND  AND  JAPAN 
Sts.     Steel  frame  warehouse. 

Owner — Pacific   Vegetable    Oil   Co.,    82 
Ttrwnsend   St..   San  Francisco. 


AC.rlC    CONSTRUCT  Ok 


Architect — Not    Given. 
Contractor— H.     T.     Gettlns    Co.,     268 
13th  St.,  San  Francisco.  J3000 


ALTERATIONS 

(1062)  S  TWENTY- FIFTH  ST.,  bet. 
Potrero  Ave.  and  Utah  St.  Alter 
factory. 

Owner — Western  Stopper  Co.,  Prem. 

Engineers  —  Ellison  &  Russell,  712 
Pacific   Bldg.,   San   Francisco. 

Contractor— Barrett  &  Hilp,  918  Har- 
rison St.,  S.  F.  $23,000 


DWELLING 

(1063)  W  SE\-ENTEENTH  AVE.  125 
N  Ortega  S(.  One-story  and  base- 
ment  frame  dwelling. 

Owner  —  Henry  Doelger  Builder,  Inc. 
320   Judah    St.,    San   Francisco. 

Architect — Not  Given.  $4000 


DWELLING 

(1064)     S    KIRKHAM    ST.    90    E    23rd 

Ave.  One-story    and    basement 

frame  dwelling. 
Owner  —  Henry  Doelger  Builder,  Inc. 

320    Judah    St.,    San    Francisco. 
Architect — Not  Given.  $4000 


DWELLING 

(1065)  W  SIXTEENTH  AVE.  166  51 
Pacheco  S-t.  One-story  and  base- 
ment frame  dwelling. 

Owner  —  Henry  Doelger  Builder,  Inc. 
320   Judah   St.,    San   Francisco. 

Architect— Not  Given.  $4000 


DWELLING 

(1066)     N     ULLOA     ST.     125    W    16th 

Avenue.     One-story  and  basement 

frame   dwelling. 
Owner— Martin    Smith,    545    Guerrero 

St..   San   Francisco. 
Architect — Not  Given.  $3500 


ALTERATIONS 

(1067)  SE  NINTH  AVE  AND  GEARY 
St.     Alter  garage. 

Owner — R.    Lehtenen.    Premises. 
Architect — Not  Given.  $1200 

DWELLING 

(1068)  W  TWENTY-EIGHTH  AVE. 
100  S  riloa  St.  One-story  and 
basement    frame   dwelling. 

Owner — N.     W.     Anderson,     2427     24th 

Ave.,   San   Francisco. 
Architect— Not  Given.  $3000 

ALTERATIONS 

(1069)  NO.  580  PENNSYLVANIA  ST. 
Alter  dwelling. 

Owner— M.   Bertolino,  32  Shotwell  St., 

San  Francisco. 
Architect— Not  Given.  $]000 

DWELLING 

(1070)  E  DUNSMUIR  ST.  50  N  Silver 
Ave.  One-story  and  basement 
frame  dwelling. 

Owher  —  Heyman    Bros.,    742    Market 

St.,    San    Francisco. 
Architect— Not  Given.  $3000 

DWELLING 

(1071)  E  DUNSMUIR  ST.  120  S  Silver 
Ave.  One-story  and  basement 
frame  dwelling. 

Owner- Heyman    Bros.,    742    Market 

St.,    San   Francisco. 
Architect— Not  Given,  $3000 


DWELLING 

<1072)  E  DUNSMUIR  ST.  190  N  Silver 

Ave.       One-story     and    basement 

frame  dwelling. 
Owner  —  Heyman    Bros.,    742    Market 

St.,   San   Francisco. 
Architect— Not  Given.  $3000 

DWELLING 

.<107J)     E  DUNSMUIR  ST.  86  N  Silver 

Ave.        One-story     and    basement 

frame  dwelling. 
Owner— Heyman    Bros.,    742    Market 

St.,   San   Francisco. 
Archittct — Not  Given  $3000 


DWELLING 

(1U74)   N  DUNSMUIR  ST.  155  N  Sliver 

Ave.       One-story     and    basement 

frame  dwelling. 
Owner  —  Heyman    Bros.,    742    Market 

St.,    San  Francisco. 
Architect— Not  Given.  jsooo 


DWELLING 

(H17.';)  N  DUNSMUIR  ST.  225  N  Sliver 

Ave.        One-story     and    basement 

frame  dwelling. 
Owner  —  Heyman    Bros.,    742    Market 

St.,    San  Francisco. 
Architect— Not  Given.  $3000 

DWELL1N(} 

(1076)  W  THIRTIETH  AVE.  150  S 
Judah  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner— Vilda  C.  and  Maey  L.  Hanes 
1033   Stanyan    St.,    San   Francisco' 

Architect— Not  Given. 

Contractor  —  Robert  G.  Black,  1935 
Cabrillo  St.,   San  Francisco.     $5000 


BUILDING  CONTRACTS 

SAN   FRANCISCO  COUNTY 

No.     Owner  Contractor    Ami. 

141  Hibernia  Dinwiddle      9500 

142  Schwalbe  Lindgren     15200 

PENTHOUSE 

(141)  NW  JONES  AND  MCALLISTER 
Sts.  All  work  for  penthouse  on 
bank    building. 

Owner— Hibernia  Savings  &  Loan  So- 
ciety,  Premises. 
Architect  —  Arthur     Brown     Jr.,     251 

Kearny  St.,   San  Francisco. 
Contractor  —  Dinwiddle    Constr.    Co 

Crocker   Bldg.,    San    Francisco. 
Filed   Oct.    7,    '35.     Dated   Oct.   4,    '35. 

On    1st    of   each    month 75% 

Usual  35  days Balance 

TOTAL  COST,  $9500 
Bond,  $9500.  Surety,  Pacific  Indem- 
nity Co  Limit,  80  calendar  days 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 

ALTERATIONS 

(142)  NO.  1599  GREENWICH  ST. 
All  work  for  alterations  to  16-apt 
building. 

Owner— Sarah  Schwalbe,   Premises. 

Architect— Not    Given. 

Contractor— Albin    C.     Lindgren,     346 

Lowell  St..  San  Francisco 
Filed  Oct.  8,   '35.     Dated  Sept.  24,   '35. 

Rough    frame    up „ $3800 

Brown   coat   plaster   on 3800 

Completed    and    accepted 3800 

Usual    35    days '  3390 

T,      ..     ...„  TOTAL   COOT," $15,200 

Bond.  $15,200.  Surety.  United  States 
Fidelity  &  Guaranty  Co.  Limit,  120 
working  days.  Forfeit,  plans  and 
specifications,    none. 


ALAMEDA    COUNTY 

No.     Owner                   Contractor  Amt. 

7,     Sf","*''"'                   Mssenger  8340 

73     Weeks                        Broderick  10100 

^^     Cuneo                                Luoma  4700 

RESIDENCE      ' 

(72)     LOT    13    Near    Spruce     St.     and 
Mann    Aves.,    Berkeley.      All   work 
for  residence. 
Owner— Grace    T.     Farquhar. 
Aichitect-Chas.    Perry,    260  California 

wt.,    San    Francisco 
Contractor,  J.  Messenger,  5107  Lincoln 

St..   Berkeley. 
Filed  Oct.  4,  -35.     Dated  Sept.     24    '35 

Frame    completed     25% 

Plastering   completed 25% 

When    completed    ""'     259" 

Usual    35    d;iys .■.■■■     25% 

T,      .,     .,  TOTAL  COSX    $8340 

Bond  $8340.  Surety,  Maryland  Casu- 
alty Co.  Limit,  forfeit,  none.  Plans 
and  specifications  filed. 


DWELLING 

(73)     LOT  17   BLK  4,   La  Loma  Park 

and    Wheeler   Tract,    Berkeley.  All 

work   for  two-story   9-room   frame 

dwelling    and    double    garage. 

Owner— David  &  Marian  Hazel  Weeks 

1504  Le  Roy  Ave.,   Berkeley. 
Architect— John  B.   Anthony,   1191  Ox- 
ford  St.,    Berkeley. 
Contractor— Walter    L.    Broderick,    640 

Arlington    Ave..    Berkeley. 
Filed   Oct.   8,   '35.     Dated  Oct.   2,   '35. 

Frame   up  and   roof  on $2525 

2nd   coat   plastering  on  Interior  2525 

When     completed     2525 

36    days    after 2255 

TOTAL  COST,  $10,100 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specifications   filed! 


RESIDENCE 

(74)  NO.  474  FIFTY-SIXTH  STREET 
Oakland.     All  work  for  residence. 

Owner — Raymond  J.  &  Cecelia  Cuneo 
355   50th   St.,   Oakland. 

Architect — Not   Given. 

Contractor— E.  J.  Luoma,  2313  Brown- 
ing St.,   Berkeley. 

Filed  Oct.   9,   '35.     Dated  S«pt.   19,  '35. 

Foundation  in   .j  250 

Frame    up   Z~_\    575 

Brown  plastered  500 

Inside    plaster    finished 850 

Ready   to   finish    carpentering....    650 

Ready    for   painting 350 

Painting    finished    850 

Hardwood    floors    finished 500 

Usual    35    days 175 

TOTAL  COST,    $4700 

Bond,  none.     Limit,  90  days.     Forfeit, 

none.      Plans   and    specifications    filed. 


SAN     FRANCISCO     UNDER    $1000 

ALTER    dwelling,    $175;    922    Carolina 
St.;    owner,    Mary   Chernlkoff,    922 

Carolina    St. 
SIGN,    electric.    $175;    17    Ellis    Street: 
owner,  Weinstein  Co.,  1041  Market 

St.;  contractor,  Elec.  Prods.  Corp. 
255  Golden  Gate  Ave. 
SIGN,    electric,    $150;    3028   Geary   St.;    i 

owner.   Geary  Roofing  Co.,   Prem.;    I 
contractor,  Elec.  Prods.  Corp.,  255    | 

Golden   Gate  Ave. 
SIGN,    electric,    $200;    615   Market   St,;    ' 

owner.  Weinstein  Co.,  1041  Market    1 

St.;  contractor,  Elec.  Prods.  Corp., 

255  Golden  Gate  Ave. 
SIGN,    electric.    $250;    119    Post    Street; 

owner,  Weinstein  Co.,  1041  Market 

St.;  contractor.  Elec.  Prods.  Corp., 

255  Golden  Gate  Ave. 
SIGN,   electric.    $250:   300   Post   Street; 

owner,  G.  A.  Randolph,  Premises; 

contractor,  Elec.  Prods.  Corp.,  255 

Golden   Gate  Ave. 
SIGN,   electric,   $300:    Maiden   Lane   & 

Geary  St.;  owner,  Weinstein  &  Co. 

1041  Market  St.;   contractor,   Elec. 

Prods.    Corp.,    255    Golden    Gate. 
SIGN,    electric,    $100;    942   Market   St.; 

owner.  Dr.  H.  R.  Bernard,  Prem.; 

contractor.    Electric    Prods.    Cor., 

255  Golden   Gate  Ave. 
SIGN,   electric.    $125:    612  aayton   St.: 

owner,     Hampton's    Beauty    Shop, 

Prem.:     contractor.     Elec.     Prods. 

Corp..    255   Golden    Gate    Ave. 
ALTER  dwelling,   $50:   242  Lisbon  St.: 

owner,    Wm.   Grady,    Premises. 
ALTER   dwelling,    $875:;    219    Brodford 

St.;    owner.    Dr.    Stefans,    Prem.; 

contractor,    Robinson   &  Johnston, 

ISO  Oak   St. 
ALTER  dwelling,   $25;   253  Filbert  St.; 

owner.   J.    Ortega.    797   Filbert   St. 
SIGN,    electric,    $100:    690    3rd    Street: 

owner.  Terminal  Buffet,  Premises; 

contractor,    Laib,    7th    and    Folsom 
FLUE,     $70;    732    Halght    St.;    owner, 

H.    Campbell.    Prem.;    contractor, 

John    Marshall.    4447    Mission    St. 
SIGN,    electric,    $50;    234    9th    Street; 

owntr,    York    Ice    Machinery    Co., 

Premises;    contractor,    QRS    Neon 

Corp.,  690  Potroro  AVe, 


PACIFIC    CONSTRUCTOR 
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APARTMENTS 


1- 

pians  Being  Figured— Bid  Close  Oct. 
15,   4   P-M. 

APAHTMKNTS  Cost.  $12,000 

STOCKTON,    San    Joaquin    Co.,    Calif. 

Two-.st<ir>  frame  and  stucco  apart- 
ment building  (4— 4-room  apart- 
ments), shingle  roof,  gas  furnaces, 
wood  sash,  hardwood  floors,  tile 
baths,   etc. 

l-wner— Harold  Markham. 

Architect—.!.   U.   Clowdsley,    Exchange 
Building,     Stockton. 
Kollowing  will    submit   bids: 

E.  Merlo,  Rt.  2,   Box  232,  Stockton; 

T.  E.  Williamiion.  1859  W.  Rose  St.. 
Stockton; 

H.  H.  Hennlng,  1751  Berkeley  Way, 
Stockton; 

\V.  J.  Scott,  1661  W.  Poplar  St.,  Stock- 
ton; 

B.  T.  Parsons,  Rt.  4.  Bor  305,  Stock- 
ton. 


TO   ASK    BIDS 

LOS  ANGELES,  Calif.  —  Architect 
Richard  M.  Bates.  Jr.,  664  S.  Syca- 
more Ave.,  is  completing  plans  and 
will  take  .segregated  bids  beginning 
the  end  of  this  week  for  seven  four- 
familv,  Monterey  type  apartmen' 
buildings  to  be  built  at  Messelin  and 
Carmona  Aves.  for  the  Lion  Building 
&  Investment  Co.  They  will  be  wond 
frame  structures  with  stucco  exteri- 
ors, shingle  and  built-up  roofing,  wood 
gash,  hardwood  and  pine  floors,  inte- 
rior tile  work,  gas  unit  heating,  etc 
Total    cost    JIOO.OOO.  

3—  CHURCHES 

Plans    Being    Completed. 
ALTERATIONS  Cost,    $2500 

HUGHSON,   Stanislaus  Co.,   Calif. 
Alterations  to  church. 
Owner  —  Hughson  Methodist  Church 

(Reverend  John   Winkley,   Pastor) 

Hughson. 
Architect  —  G.  N.  Hllburn,  1213  I  St., 

Modesto. 
Financing    arrangements    are    being 
completed. 

C.    L.    Gait,    Hughson.    Is   chairman 
of   the   building   committee. 

4—  FACTORIES  &  WARE- 

HOUSES  

PREPARING    PLANS 

PHOENIX,  .\riz.  —  Architects  Les- 
cher  &  Mahoncy,  1100  Title  &  Trust 
Bldg..  Phoenix,  are  preparing  plans 
for  the  fiTst  unit  of  a  new  packing 
plant  to  be  built  at  7th  and  Buchanan 
Sts..  Phoenix,  for  Llbby  Fruit  Pack- 
ing Co.  The  bulMing  will  have  a 
floor  area  of  17.500  t<\.  ft.  and  will 
contain  an  air  conditioned  storage 
room 


Contracts  Awarded. 

TKIt.MINAI.  Cost.   $75,000 

Sl'dKANE.  Washington.  First  St.. 
lii-t     Sherman  and  Sheridan  Sta. 

(  in.-!<lory  terminal  (142x300  ft.  23  ft. 
high)  20  overhead  sliding  doors. 
Offices,  repair  shop,  garage  apace. 
60x100  feet,  large  hoist,  2  con- 
crete pits,  showers,  lockers,  din- 
ing room,  sleeping  room  In  base- 
ment, steam  heating  plant,  two 
doors.  Iron  stairs.  ornamental 
Iron,  10  plain  skylights,  steel  sash 
gravity  vent,  etc. 

Owner— Inland  Motor  Freight  (Grover 
C.  Ealy,  President),  E.  102  Main 
St.,   Spokane. 

Architect— Not  Given. 

Contractor— F.  E.  Martin,  Galax  Hotel 

SiKikane. 
Plumbing    &    Heating— James    Smythe 
Plumbing      &    Heating      Co..      908 
Sprague   St. 


Contract   Awarded 

ALTERATIONS  Cost,    $150" 

SAN    FRANCISCO.     45   Stockton   St. 
Alterations   to  bakery. 
Owner— Mr.  Hellwig.  premises. 
Architect— Not  Given. 
Contractor— Unit  Bilt  Fixture  Co.,  96.. 
Harrison    Street. 


Contract  Awarded 

WAREHOUSE  Cost,  $6,000 

OAKLAND.  Alameda  Co..  Calit.  201 
Broad  war. 

One  -  story  brick  and  concrete  ware- 
house. 

Owner— S.    E.   Hodde. 

AiTnitect— R.  C.  Schuppert,  l.i30  \^  el- 
lington    St.,    Oakland. 

Contractor— Daneri  &  Swafford,  6^1;. 
Raymond    St..    Oakland. 

CONTRACT    AWARDED 

SANTA  BARBARA,  Calif.  —  O.  J. 
Kenyon,  21  E.  De  la  Guera,  Santa 
Barbara,  awarded  contract  for  erec- 
tion of  a  warehouse  and  office  build- 
ing on  ■West  Canon  Perdido  St.,  Santa 
Barbara,  for  the  Santa  Barbara  Tele- 
phone Co.  It  will  be  a  two-story  re- 
inforced concrete  structure.  SOxSO  It. 
in  area.     Cost,   $30,000. 


Contract   Awarded 

ALTERATIONS  ,*^°l',*V,l 

SAN      FRANCISCO.     Calif.,     207    Van 

Ness  Ave.   South. 
Alterations   to   offices  and   warehouse. 
Owner  —  American     Seating    Co..     =21 

Mission   Street. 
Architect— Not  given. 
Contractor  —  Alfred     J.     Hopper,     1769 

Pleasant   Valley   Road,    Oakland. 


Contract    Awarded 

ADDITION  Cost.   $2».000 

SAN  FRANCISCO.  25th  Street  and 
Potrero  Avenue. 

One-storv  addition  to  factory  (200x 
100-ft.)  steel  frame,  concrete  walls 
steel  sa.xh.  etc. 

Owner— Western  Stopper  Co.,  Inc. 

F.ngineers- Ellison  &  Russell,  Paciflc 
Building  „   „ 

Contractor- Barrett  &  Hilp.  91<!  Har- 
rison  Street. 

Plans    Being    Completed.  „„  nnn 

DAIRY  Cost,    $20,000 

including  equipment 

SAN  RAFAEL,    Marin  Co.,   Cal.   Mary 

Street    near   Fourth. 
One-storv    reinforced    concrete     dairy 

and  bottling  plant   (50x100   ft) 
Owner— Roberts    Dairy,    San    Rafael. 
Architect   -   N.    W.    Sexton,   deTounp 

Bldg..   San  Francisco. 
Bids  will  he  a.oked  within  one  week. 


October  8,    191S 

Planned. 

UEKI.VKKy  Cost,  f 

YOLO  COITNTT,  Cal  (Site  to  be  se- 
lected). 

New   beet  sugar  refinery. 

Owner — Sprcckels  SuTar  Co.  (C,  J. 
Moroney.  Mgr.).  2  I'Ino  St.,  .San 
Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 
Further    details    will    be    announced 

In  about  sixty  days. 


Bids  Opened. 

INliI'.-TKIAL  BLDG.          Cost.   $20,000 

f»AN   FUANCISCO.  23rd  and  Harrison 

Streets. 
One-story  and  mezzanine  Class  C  re- 
inforced   concrete    Industrial    bldg. 
Owner— G.   J.    Gensler. 
Architect— Leo    F.    Sharps.    1477    Bur- 

lingame   Ave..    Burlingame. 
Low  Bidder— H.  L.  Petersen,  731  Treat 
Ave.,    San   Francisco. 
Complete  bids  follow: 
H.   L.   Petersen     San   Francl8C0_$19.718 

n.   L.   Bienfield,'  S.   F - —  20,133 

Lengfeld     &  Olund,   Ltd.,      San 

Mateo     : 20,459 

Lindgren   &   Swinerton.    S.    F 20.850 

Dinwdidie   Constr.    Co.,    9.    F —  22,300 

P.   J.    Walker  Co.,   S.    F 22,922 

Bids  held  under  advisement. 

Construction    Started 

.STORAGE  FACILITIES     Cost,   $19,000 

SAN  FR.\NCISCO,  Calif.,  Townsend 
St.,   bet.   7th  and  8th. 

New  crane,  extension  to  old  crane. 
sheet  racks,  bar  rack.s,  steel  racks, 
etc. 

Owner — Ducommun    Corp. 

Engineer— James  M.  Smith,  251  Kear- 
ny St. 

Contractor— Fred.  J.  DuPuy,  110  Sut- 
ter Street. 


Contract   Awarded 

ALTERATIONS  Cost.  $2,500 

SAN    FRANCISCO.    Cal..    5050    Mission 

Street. 
Alterations  to  brewery. 
Owner — Carl    Maurtr,    premises. 
Architect — Not  given. 
Contractor— C.  C.   Newman,    12T9  Ver- 
mont Street. 


BIDS    OPENED 

S\N  FRANCISCO,  Calif .  — Empire 
Roofing  Co..  :i61  Silver  Avenue,  at 
$285  submitted  low  bid  to  Department 
of  Public  Works  tor  installing  new 
tar  and  gravel  roof  and  warehouse  at 
the  Mission  Police  Station.  Complete 
bids   follow: 

Empire  Roofing  Co **?;l2 

Alta    Roofing   Co _ W8-00 

J.  W.  Bender  Roofing  * 

Paving    Co - ^ll-SO 

Bids   held    under  advisement. 


Owner    Taking    Bids  ..  „, 

ALTER.\TIONS  Cost.   $o.000 

SAN   FRANCISCO.  Calif..   255   Bocana 

Street. 
.Mtcrations     to     frame     residence     for 

flats    (1.   6   room   and   one.   3   room 

flat). 
Owcer — Llllo  Bloglo. 
Architect— Plans  by  B.  K.  DobkowiU. 
425   Monterey    Blvd..    San    Francisco. 
Owner  is   taking   general   bids. ^ 

SH  FLATS  ^ 

Contract    Awarded  ..  „,„ 

FLATS  Cost.   J..nf.O 

S\N   FRANCISCO.   Cal..   N.   Quesada. 

142    ft.    W   Third    St. 
Two-stnry    nnd    basement    fmnip    and 

stucco   fl.TtS. 
Owner — A.    .\rmanlno 
Architect— Not    given 


10 


PACIFIC    CONSTRUCTOR 


""ontrartor— Thos.     R.     Sli.irman.     37nri 
Rroderick  Street. 

Contract  Awarded. 

ALTKRATIONS  Cost.    J7250 

».\X    FR.\XCISCO.      E    Broderlck    St. 

laO  N  Ciestnut  Street. 
.\lterations   to   flats. 
Owner— Gaston     Martell.     3236    Brod- 

erlck    St..    San    Francisco. 
Architect — N'ot   Given. 
Contractor— Peder    P.     Johnson,     1750 

Bay   St..    San   Francisco. 


Contract  Awarded 

PLATS  Cost.    $6,000 

.>*AX    ERAXCISCO.     W.    32nd    Ave.    ,5(1 

S.   Judah  Street. 
Two-story  frame  and  stncco  flats. 
Owner — Harry    Lundbers.    900    Irving. 
Architect— Not  Given, 
Contractor — Carl    Olson   and    .Son,    HS;i 

ISth    Avenue. 


Sub-Bids  Wanted. 

FLATS  Cost,   $12,500 

SAN  FRANCISCO.   E  Capra  Way  and 
Aviia    Street. 

Two-story  and   basement   frame   flats. 

Owner— J.  D.  and  F.  Skeily,  321  Kear- 
ny St,.   San  Francisco. 

Architect— H.   C.   Baumann,   251  Kear- 
ny  St..    San   Francisco. 

Contractor— Oliver  M.  Rousseau.  321 
Kearny  St..  San  Francisco. 
Sub-bids  are  wanted  on  roofing, 
plumbing,  heating,  sheet  metal, 
tile  work,  glass,  hardwood  floors. 
Iron  grille  work,  brick  and  stone 
work.  lumber,  hardware,  painting. 
lathing  and  plastering,  finishing 
material,   foundations,   etc. 

To   Be   Done   By   Day's  Work. 

ALTERATIOXS  Cost,    $1500 

SAX  FRAXCISro.     SE  Ninth  Avenue 

and   Geary   Street. 
-Alterations    to    garage. 
Owner — R.    Lehtenen,    Premises 
-Architect — N^ot   Given.  e 


6— GARAGES   &   SERVICE 
STATIONS 

Contract   Awarded 

rI^wSS   STATION  Cost,    $6,000 

REDWOOD  CITY,  San  Mateo  County 

tahf.    Perry  St.   and  Broadway, 
steel   service  etation. 
Owner-Shell    Oil   Co.,    Shell    Building 

ban  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— Julius    Smith,    226    Grand 

St.,   Redwood  City.  • 

Contract   Awarded. 
ALTERATIONS  r,,„,     , 

'.'OTATI,    Sonoma    Co      Calif 
Repairs  to  Ford  Agency  Garage  BIdg 
i.wner  -  Capital  Co.,   625  Market  St 

San   Pranci.-ica. 
Plans  by  Construction  Dept.  of  Owner 
Contractor-A.    M.    Cochrane.    412   2nd 

St..   Petaluma. 

Plans    Being    Figured 

rRFK-7'w'^'^    SRRVICE    STATION 
'.UKRKA.    Humboldt   Co.,    Cal. 

necon«trurtion  of  service  at.u"mu^ 
'.Tk      '"""•5'i"0"s)    steel    building 
to  be  shipperl  from  Porll.-.nd,  Ore 
and   be   re-en-.ted. 

Owner-General     Petroleum     r„      ,,, 
19th    St.,    Oakland  ' 

Architect— Plans  by  Engln.-r,- „■•  li..,,. 
of  owner. 


7—  FEDERAL  BUILDINGS 

CONTRACT    AWARDED 

SAN    DIEGO.    Cal.-Jes..    R    Worth- 
Ington.    4021    :j3rd    iH..    .San    Diego     at 

R  !,  ,K    'x,""   P^'^Une  quarters   A    and 

^X^t^:rn°D^r;gr^«^-^^"' 


COMPLETE   BIDS 

HOXOl.ri.r.  T.  H.-A.s  prcviouslv 
reporte^l.  Wong  Buck  Kam,  Honolulu, 
at  J2.S.-,0  submitted  low  bid  to  the 
Treasury  Dept..  Washington.  D,  c , 
for  painting  plaster,  etc.,  in  the  u' 
S.  Immigration  Station  at  Honolulu 
Complete   bids  follow: 

W.    B.    Kam.   Honolulu $2,S50 

Raphael  Co.,   San  Francisco 2  950 

Patter.son    Bros.,    Oakland 3',862 

D.    L.    LaFortune,    Honolulu 3  900 

John  M.  Nakagaki,  Honolulu 4318 

Nelson   Smith,    Honolulu 4'61'> 

J.  P.  Carroll  Co..  Inc.,  L.  A 4700 

Kato    Contractor,    Honolulu 6^664 

.1.    L.    Feary,   Honolulu 7,'s32 

CONTRACT   AWARDED 

PHOENIX,  Ariz.-Tri-State  Electric 
to.,  Memphis,  Tenn.,  at  $2,550  award- 
ed contract  by  Treasury  Department, 
Washmgton,  D.  C,  for  interior  light- 
ing fixtures  to  be  installed  in  the  IJ 
S.   post  office  at  Phoenix, 

Complete   bids    pubiisheri    Sept.    13. 

BIDS    OPENED 

ANAHEIM,  Orange  Co,.  Calif  — 
Henry  J.  Green,  Washington,  D.  C.  at 
$62  submitted  low  bid  to  Treasury 
Department,  for  plaster  models  for 
the  Anaheim  Post  Oflice.  Complete 
bids   follow: 

Henry    J.    Green .52 

Lombard    &    Ludwig 75 

Studio   of   Architectural    Sculpture"  86 
Washington    Ornamental    Co...  88 

All  of  Washington,   D.  C. 

Site    Selected. 

POST  OFFICE  Cost    $ 

SBLMA,    Fresno  Co.,   Cal.      NE 'North 

and    High   Streets. 
U.    S.    Post   Office  Building. 
Owner-United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury  Dept.,    Washington.    D.    C. 

BIDS    OPENED 

SAN  DIEGO,  Cal.— Jess  B.  Worth- 
ington  4021  33rd  St..  San  Diego,  at 
$089  (Item  1)  and  $241  (Item  2)  sub- 
mitted low  bid  '.o  11th  Naval  District 
•San    Diego,    for    painting    quarters    A 

?S      ■  ^'*'    "'^    ^*^'^'    C>Perating    Base 
(Fuel  Depot)   San  Diego. 
Complete   bids  follow: 
J.    B.    Worthington (i)   ^559 

^-    "■    «'-«-^ (1)     627 

,,     Tj      „  (2)     202 

C.    R,    Graves (i)     702 

All   of  San   Diego",' *^'     "" 

LOW    BIDDER 

4i?fi^^'n.?'=°°'  Caiif.-F.  B.  Young, 
fi  K^"?  ^*-  ^^"  Diego,  submitted 
low  bid  to  11th  Naval  District  at  San 
Diego  at  $1654.06.  for  roof  covering 
and  niLscellaneous  building  repairs  at 
the  Naval  Operating  Base  (Fuel  De- 
l>oU    .San   Diego;   Spec.   No.   8062. 

BIDS   WANTED 

28^10^'.''^/^  B-^^-  Nev.-Until  Oct. 
ZS,   10  A.   M.,   bids  will  be  received  by 

ntv  for^?H  °'  K<^<--'^">«ion.  Boulde, 
work  i  u"  i;""«"-"«ion  of  terrazzo 
work  for  the  Boulder  Dam  and  Pow- 
er Plant,  Boulder  Canyon  Proj.  AH- 
zona-California-Nevada,    under    Snec 

.f'wor"k  ''°-i  •"'-•.  -^^^  r>ZZlAreZ 
vni,^  "^   estimated   quantities  in- 

\olved  are  as  follows- 
'   1)   47,920   sq.    ft.    unbonded   field   ter- 
,   _     razzo.  3Vi-in.   thick; 
(   2)  6,675    .sq.    ft.    terrazzo    border    for 
unbonded  field  terrazzo: 

r     VA    ,  ;  •   ''■'•■■azzo  curb  for  do; 
<   ■»  145    l.f^   terrazzo   strip    and    base 
around  stair  walls- 

(  7  t^  ,'/.•  *^'"?^^o  «helf  and  base  tJo: 
I  7)  31,145  .«q.  ft.  bonded  field  terrazzo 
,  „,     ^-   to   2-in.   thick; 

«   ,i   '"*■    "■    tf-fazzo    border    for 
field   terrazzo- 


(  9)   2,551  l.f,  terrazzo  base  for  bonded 
field  terrazzo; 

(10)  800    l.f.    terrazzo   cove: 

(11)  3,280  sq.  ft.    terrazzo  traffic  strip- 

(12)  4,569    sq.    ft.    terrazzo    treads   and 

landing; 

(13)  107  sq.   ft.    terrazzo  risers  &  base 

(14)  constructing    several   special    ter- 

razzo floor  designs. 
Plans  and  specifications  mav  be  ob- 
tained from  the  office  of  the  Bureau 
of  Reclamation  at  Boulder  City.  Den- 
ver, and  Washington,  D.  C.  No  de- 
posit required  from  prospective  bid- 
ders. A  charge  of  $3.00,  not  return- 
able, required  for  others. 


Cost,  $- 


Low  Bidders 

POST  OFFICE 

NEWBERG.   Oregon. 

United  States  Post  Office  Building. 

Owner— United    States    Government. 

Plans  by  Supervising  Architect  of  the 

Treasury  Dept.,   Washington.  D.C, 
Low    Bidder— H.     J.     Settergren,     5627 

NE   26th  Ave.,    Portland:    (1)    $36  - 

730;     (2)    $36,260;     (3)     $36,740;     (4) 

$38,100. 
Complete  bids  will  be  given  shortly. 

Contract   Awarded 

POST  OFFICE         Cont.   Price,    $42  830 
BAKER,   Oregon. 

United  States  Post  Office  Building. 
Owner— United  States  Government. 
Plans  by  Supervising  Architect  of  the 

Treasury  Dept..   Washington.   D.C. 
Contractor — Hoffman    Const.    Co.,    715 

SW  Columbia,   Portland. 


Site  Selected. 

POST   OFFICE  Cost,   $90,000 

MARTINEZ,    Contra   Costa  Co..    Calif. 

Court  arid    Ward   Streets. 
(Jnited  States  Post  Office  Building. 
Owner— United    States    Government.  i 

Plans  by  Supervising  Architect  of  the       j 

Treasury  Dej)t.,   Washington,   D.C.      / 

BIDS   OPENED 

GRAND  COULEE,  Washington— A 
G.  Rushlight  &  Co.,  407  SE  Morrison 
St.,  Portland,  Oregon,  at  $3147  (Com- 
mercial bills  of  lading)  and  $2970 
(Government  bills  of  lading)  sub- 
mitted low  bid  to  Bureau  of  Recla- 
mation, Denver,  for  furnishing  and 
installing  heating  system  for  the  ga- 
rage and  fire  station  building  at  the  i 
CJovernment  Camp,  Grand  Coulee 
Dam,  Columbia  Basin  Project.  Only 
other  bids  was  submitted  by  Advance 
Plumbing  &  Heating  Co..  Tacoma, 
Washington,  at  (1)  $3559  and  (2) 
$3359.      Bids   held   under   advisement. 


Sub-Contracts    Awarded. 

POST  OFFICE  Cont.  Price,  $55,000 
SOUTH  PASADENA.  Los  Angeles  Co. 
One-story  U.  S.  Post  Office  Building. 
Owner— United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept.  Washington,  D.  C. 
Contractor — Sarver  &  Zoss.  1015  West 

Fourth    St.,    Los   Angeles. 
Roofing — Massie  Roof  Co.,   Pasadena. 
Plumbing — Kenneth  Fraser  Co.,  Pasa- 
dena. 
Electric    Wiring — Bennett    &    Taylor, 

Los   Angeles. 
Sheet     Metal— Emil    Brown    Co.,    Los 

Angeles. 
Glass— W.   P.   Fuller  Co.,  Los  Angeles 
Hardware  —  Bennett    &    Montgomery 
Co,,  Los  Angeles. 


LOW    BIDDERS 

BALBOA,  Canal  Zone— Tucker  Mc- 
Clure,  P.  O.  Box  5035,  Cristobal,  Canal 
Zone,  at  $757,350  submitted  low  bid 
to  Bureau  of  Yards  and  Docks,  Navy 
Department,  Washington,  D.  C,  for 
construction  of  administrative  build- 
ing, shops,  storage  building,  barracks 
building,  quarters,  nine  assembly  and 
storage  buildings;  surface  and  sub- 
surface magazines,  beacon  tower, 
highway  bridge,  water  tank  and  tow- 
er,    distributing    systems,     roads    and 
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walkH  at  the  Naval  Ammunition  Ve- 
ixil.  Miillion,  CnnnI  Zone;  Spi-c.  No. 
7»19. 

The  work  Includea  concrete  con- 
Btriictlon.  hollow  tile  work,  Kteel,  Iron, 
bronze  and  ahnnlniim  work  rooflnK. 
waterproofing,  ahei't  metal  work,  Bteel 
winiliiws.  Btoi-1  and  metal  covered 
door.s.  l.ithlng  and  pla.sterlnK,  carpen- 
try and  Joinery,  pliinihinK,  electrical 
work,  .sprinkler  and  (Ire  alarm  sys- 
tems,  and   macadam   roads. 

Three   low   bids  follow: 
Tucker    McClure,     Cristobal,     C.     Z., 

$757,350. 
J.    A.    Jones,    Charlotte,    North    Caro- 
lina.  $8011,000. 
R.  K.  Campbell.   Los  AnRcles,   $849,600. 

Complete  bids  will  be  published 
shortly. 


BIDS  WANTED 

SACHAMKNTO,  Cal.— Until  October 
2.').  bids  will  be  received  by  Public 
Works  Branch,  Treasury  Department. 
Washington.  D.  C.  for  new  bulletin 
board  and  directional  signs  for  the 
('.    S-.    Tost   Offlce,    Sacramento. 


CONTRACT    AWARDED 

POINT  ST.  GKORGE.  Cal.— Elec- 
tric Appliances,  Inc.,  401  Sutter  St.. 
San  P'raneisco,  at  $12.'!l>  awarded  con- 
tract by  Navy  Department,  for  fur- 
nishing and  Installing  an  oil  burning 
heating  boiler  with  fuel  tank  to  re- 
place an  existing  coal  fired  boiler  at 
the  l-T.  S.  Naval  Direction  Finder  Sta- 
tion, Point  St.  George.  Crescent  City, 
Calif.     Specification   No.   8047, 


Bid  Opening  Date  Postponed. 
I'EARL  HARBOR.  T.  H.— Until  Nov. 
13.  (date  postponed  from  Kov.  6)  bid.s 
will  be  received  by  the  Bureau  of 
Yards  and  Docks.  Navy  Department. 
Washington.  D.  C. ,  for  the  construc- 
tion of  a  -storehouse,  fijfehouse,  garage 
and  boat  house  at  Pe.-irl  Harbor,  T. 
H.    Spec.  S022.  Estimated  coat,  $77,000. 


Cost,   $- 


Complete    Bids. 

POST  OFFICE 

NEWBEKG,   Oregon. 

United  States  Post  Office  Building. 

Owner — United    States    Government. 

Plans  by  Supervising  Architect,  Treas- 
ury Dept.  Washington.  D    C. 

Low    Bidder  —   H.   J.    Settergren.    5627 
NE  2fith  Ave..  Portland. 
Complete   bids   follow: 

H.   J.    Settergren,    Portland   (1)    $36,734 

(2)  36,260 

(3)  36,745 

(4)  38,100 
J     H.    Anderson.    Porti.ind      (1)     39,136 

(2)  38,686 

(3)  ...- 

(4)  40,536 
Allyn   &   Powers.    Portland  ...(1)     41,83.t 

(2)  40,725 

(3)  42,709 

(4)  42.709 
MncDonald    Constr.    Co.,    St. 

Louis,    Mo (1)     41,767 

(2)  41,517 

(3)  41,142 

(4)  43,367 
Standard    Constr.    Co.,    Ta- 

coma     (1)     44,358 

(2)  44,167 

(3)  44,358 

(4)  45,717 
A.    F.    Mowat,    Seattle (1)     44,700 

(2)  44,550 

(3)  45,150 

(4)  46,500 
Bids  held   imder  advisement. 


LOW   BIDDERS 

COCO  SOLO,  Canal  Zone  —  J.  A. 
Jones.  Commercial  Bank  Bldg.,  Char- 
lotte, North  Carolina,  at  $226,300  sub- 
mitted low  bid  to  Bureau  of  Yards  & 
Docks.  Navy  Department,  Washing- 
ton, D.  C.  for  buildings,  roads  and 
services  at  the  Naval  Ammunition 
Depot  and  Naval  Submarine  Base, 
Coco  Solo,  Canal  Zone.  Specification 
No.   7821. 


Work  Involves  construction  of  quar- 
ters, one  ofDce  and  Inert  storehouae, 
smokeless  powder  magazines,  6  house 
slH'ilirs,  bridge  and  macadam  pav- 
ing: also  concrete  construction;  hol- 
low tile  work,  steel,  Iron,  bronze,  roof- 
ing, waterproofing,  sheet  metal  work, 
metal  windows,  pressed  steel  and  met- 
al covered  doors,  metal  lath,  plaster 
work,  stucco,  marble,  slate,  tile  work 
carpentry,  joinery,  metal  and  wood 
screens,  sewage  system,  water,  plumb- 
ing,  electrical  and  telephone  systems. 

Four   low   bids   follow; 
J.    A.    Jones,    Charlotte,    North   Caro- 
lina,   $226,300. 
Centaur  Construction   Co..   New    York, 

$242,160. 
Tucker      McClure,      Cristobal,      Canal 

Zone,   $273,640. 
R.   E.  Campbell,  Los  Angeles,   $295,000. 


Bids    Opened 

0.\KI,A.\1>.  Ala.  Co.,  Calif.— Nlcl: 
Hi-ninilnga.  627  38th  Ave.,  San  Fran- 
cisco, and  Fred  J.  Early,  369  Pine 
Streetj^San  PYancisco,  at  $135.00,  sub- 
mitted Identical  bids  to  Custodian, 
U.  S.  Post  Office.  Oakland,  for  fur- 
nishing and  installing  wood  frame 
door  to  connect  two  offices  on  the 
second  floor  of  the  new  post  office 
building,  o«kland.  Only  other  bid  was 
submitted  by  Bay  City  Cabinet  Com- 
pany, Oakland,  at  $151,000.  Bids  held 
under   advisement. 


CLUB  BUILDINGS 


Contract  Awarded 

ALTERATIONS  Cost,   $ 

PEBBLE  BEACH,   Monterey  Co.,  Cal 

Alterations   to   country  club. 

r)wner — Monterey    Peninsula   Countrv 

Club,  Pebble  Beach. 
.\rchltect — Robt.    Stanton,   Carmel  and 

Monterey. 
Contractor — M.    J.    Murphy,    Carmel. 


Plans    Being    Prepared. 

LODGE    BLDG.,    ETC    .     Cost,    $25,000 

DALT  CITY,  San  Mateo  Co.,  Cal. 
Mission   nnd   Hillcrest   Drive. 

Two-story  frame  lodge  and  store 
buildin,  cement  plaster  exterior, 
cast  stone  ornaments,  steel  col- 
umns and  trusses,  heating  and 
ventilating  system,  maple  floors, 
plate  glass  front,  metal  bars,  tile 
work,  etc.);  lodge  rooms,  banquet 
hall  and  offices  on  second  floor 
with    stores   on    the   ground    floor. 

Owner — Crocker  Lodge,   F.   &  A.   M. 

.\rchitect — H.  C.  Baumann,  251  Kear- 
ny   St.,    San    Francisco, 


Sub    Contracts    Awarded 

ALTERATIONS  Cost.  $ 

PEBBLE  BEACH.   Monterey  Co..  Cal. 

Alterations   to   country   club. 

Owner  —  Monterey  Peninsula  Country 
Club.   Pebble   Beach. 

.Architect — Robt.  Stanton.  Carmel  and 
Monterey. 

Contractor — M.   J.   Murphy,   Carmel. 

Roofing — C.    L.    Frost,    Monterey. 

Plumbing  and  Heating — Anderson 
Dougherty    and    Harges,    Carmel. 

Tile   Work — C.    L.    Frost,    Monterey. 

Glass — Thos.    French,    Monterey. 

Electric  Wiring — Carl  S.  Rohr.  Car- 
mel. 


HOSPITALS 


Contract  Awarded. 

ALTERATIONS  Cost,    $1500 

STOCKTON,    San    Joaquin   Co.,    Calif. 

No.   1045   N-Lincoln   Street. 
.Vlterations  to   hospital. 
Owner — Dameron    Hospital,    Prem. 
Architect— Not   Given. 
Contractor— O.     H.     Chain.     41     South 

Sutter   St..   Stockton. 


coin   and    Perkins  Slrei-(«. 
Onc-Btory    fr.iini-     iiid    «lucco    audllo- 

rlum   Co  .-i;ii    ::(-0i. 
Owner— Wr-si    fjiii;.,,,!    Home. 
Ar.'hitect-    W.   <;    (    orlett.    Hank  of 

America   Bldg..   Oakland. 
<;ontrattor— K.    C.   StoUe,   ;u.'..'i   I>agunu 

Ave..   Oakland. 
.Mill    Work— California    Mill    &    l,.,n.bi,T 

Co.,  1829  Web^ti-r  St..  Alam>-<la, 
As  previously  reported,  roofliiK  con- 
tract awarded  to  Western  Roofing  Co  . 
1250  24th  St.,  Oakland;  Mle..|  sash  to 
.Michel  &  pfefTcr  Iron  Works.  Harri- 
son and  Tenth  Sts.,  San  Francisco; 
plumbing  and  heating  to  Max  Finzel, 
4019  Brookdalc  St.,  Oakland;  el.  <  trie 
'o  Electric  Motor  Co.,  2807  Telegrapn 
Ave..    Oakland. 


BIDS    WANTED 

-MERCED.  Calif.— Until  October  22, 
11  a.  m.,  bids  will  be  received  by  p.  J. 
Thornton,  Clerk,  Merced  County  Board 
of  Supervisors  for  construction  of  ad- 
ditions to  male  and  female  help  *iuar- 
ters,  addition  to  kitchen  of  the  tuber- 
(tular  ward  and  remodeling  In  the  de- 
tention ward  at  the  Merced  General 
Hospital  and  for  re-rooflng  of  Merced 
Veterans    Memorial    building,    Merced. 

Plans  and  specifications  may  be  ob- 
tained from  W.  K.  Bedesen,  County 
Surveyor,  Merced,  upon  deposit  of 
$5.00. 


Plans    Being    Completed. 

WARD   BLDG.  Cost,    $161,335 

.Medical    Lake.    Wash. 

Three-story   concrete   and   brick   ward 

building. 
( iwner — State   of   Washington. 
Architect — Rigg     &     Vantyne.     Peyton 
Bldg.,    Spokane,    Wash. 

The   project   has    been    approved   by 
the    PWA. 

Bids  will  be  asked  shortly. 


Plans    Being    Prepared. 

ADDITION  Cost,    $180,600 

FORT    STEILACOOM,    Washington. 

Three-story  concrete  and  brick  male 
ward  addition  to  hospital  (to  house 
200   patients). 

Owner — State  of  Washington. 

Architect— Heath,  Grove  &  Bell,  Pu- 
get  Sound  Bank  Bldg..  Tacoma, 
Wash,  and  Mock  &  Morrison,  Per- 
kins  Bldg..    Tacoma. 


Funds   Allotted. 

WARD    HLDG.  Cost.    $336,000 

SEDRO-WOOLLEY,    Washington. 

Two-story  rtreproof  ward  building 
(concrete  exterior  walls,  tile  in- 
terior partitions);  diet  kitchen, 
utility  room,  medicine  room,  four 
strong  rooms,  4  private  room, 
wards,  doctors'  office,  hydro- 
therapy, dry  and  steam  heating 
rooms,    massage   pool,    etc. 

Owner — State  of  Washington. 

Architect — James  A.  Taylor  &  James 
E.  Blackwell.  Arcade  Bldg..  Seat- 
tle,   Wash. 


10— 


HOTELS 


Contract  Awarded, 

ALTERATIONS  Cost,   $ 

SAN    FRANCISCO.      No,    1534    Sutter 

Street. 
Improvements  to  girls'  boarding  house 

(work  Involves  Interior  work,  new 

plumbing,     new    wiring,     peiinting 

and  decorating,   etc.) 
Owner — Girls'  Friendly  Society  Lodge. 
.\rchitect — Not  Given. 
Contractor  —  Frank    S.    Marshall.    799 

Ashbury   St.,   San  Francisco. 
(SlOl)  •  10 


Mill  Contract  Awarded. 
AUDITORIUM  Cont.    Price,    $17,972 

OAKLAND,    Alameda   Co.,    Cal.     Lln- 


PREPARING    PLANS 

WEST  Hor,LYWOOD,  Cal.— Gilbert 
S.  Underwood  &  Co.,  Gilbert  Stanley 
Underwood,  architect,  1400-04  Conti- 
nental Bldg..  are  preparing  working 
drawings  for  a  5-story  Class  A  con- 
crete apartment-hotel  and  a  group  ■•f 
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studio  aimrliiienls.  shops  and  IniiiKa- 
Inws  to  be  hiillt  on  a  site  to  he  known 
ns  "Bourdman  Center."  extt'naiii;i: 
from  Sunset  Blvd.  to  Fountain  Ave., 
at  8440  Sunset  Blvd.,  West  Hollywood 
for  Queen  Walker  Boardnian.  Cost 
estimated  at  tl. 000, 000.  Bids  will  bo 
asked   about   January    1,    i:i3»>. 

10 


1 1— ICE  &  COLD  STORAGE 
PLANTS 

Planned. 

storage:  plant  cost,  JoO.OOO 

SEBA9TOPOL,   Sonoma  Co..   Cal. 

Refrigeration  terminal  and  apple  stor- 
age   plant. 

Owner  —  Sebastopol  Apple  Growerc' 
Union  (E.  C.  Merritt,  Gen.  Mgr.) 
Sebastopol. 

Architect — Not    Given. 

Further    details    will    lie    announced 

at    a    later    date. 


12—      POWER  PLANTS 

October    10,    1935 
BOND     ELECTION     PLANNED 

LAS  VEGAS.  Nev.— The  Las  Vegas 
board  of  city  commissioners  has 
."tdopted  a  resolutin  of  intention  to  call 
a  bond  election  to  vote  on  an  issue 
of  J250,000  4  percent  general  obliga- 
tion bonds  to  finance  the  acquisition 
or  construction  of  a  municipally-owned 
electric  |>ower  and  distribution  sys- 
tem, including  a  line  from  Bould'  — 
Dam.  The  cost  of  the  proposed  plant 
is  J206.000  and  the  valuation  of  the 
existing  plant  of  the  Southern  Neva-.ia 
Power  Co.  is  $148,l!ii;.S5.  The  esti- 
mates were  prepared  by  Barry  Dibble, 
consulting  electrical  engineer.  The 
board  will  meet  at  7  p.  m..  Nov.  4, 
to  consider  the  ordinance  calling  the 
election.  L.  L.  Arnett.  mayor:  Viola 
Burns,    city   clerk 
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October   10,   193.i 
BIDS    WANTED 

COLORADO  RIVER  AQUEDUCT 
Colo.— Until  Nov.  19,  10  a.  m..  bids 
will  be  received  by  the  Metropolitan 
Water  District  of  Southern  California, 
306  W.  Third  St.,  Los  Angeles,  for 
constructing  the  Intake  and  Gene 
pumping  plant  buildings  and  appurte- 
nant works  of  the  Colorado  River 
Aqueduct.  The  buiMlngs  are  to  be  of 
reinforced  concrete  and  steel  con- 
struction and  the  switch  and  bus 
structures  of  galvanized  structural 
steel  erected  on  concrete  foundations 
Cement,  reinforcing  steel  and  certain 
other  materials  will  be  furnished  In 
the  District.  Each  propo.ial  must  be 
accompanied  by  a  certified  or  cashier's 
check  for  »]50,000,  payable  to  the  Met- 
ropolitan Water  District  of  Southern 
California.  Bidding  data  may  be  ob- 
tained from  the  Di«trlct  upon  pay- 
ment of  15.   not   to  be  refunded. 

12 

Plans    Being    Completed— Contract 

Awarded. 
T'OWER   PLANT  Cost.    $1,800,0(10 

RICH.MOND,   Contra   Costa   Co.,    Cr,lif 

'Richmond  Refinery). 
New  steam  power  plant. 
Owner— .Standard  Oil  Co..  225  Bu.sh  St. 

.San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Stone    &    Webster,     12!i 
Broadway.    New    York   CItv. 
Construction    will    start    In    the    nea- 
future. 

13—    PUBLIC  BUILDINGS 
ORE  HOUSES  &  JAILS 

October  4.  19SK 
Bids  Opened 

PENT  HOUSE  Co.it    t 

SAN   FRANCISCO.     Jonea  and   McAl- 
lister Streets. 


Penthouse  restroom   (1  room  and  buf- 
fet  on  Hibernia  Bank   Bldg. 
(iwntT—Hibernia   Savings   it  Loan  So- 
ciety,  Premises. 
Architect— Arthur    Brown,    Jr.,    2.il 

Kearny  Street. 
Low   Bidder   —  Dinwiddle  Con.st.    Co  . 
Crocker  Building. 
Complete  bids  follow: 

Dinwiddle    Const.     Co f  j.oOO 

Monson    Brothers    0,540 

M.    E.   Vukicevich „ 9,575 

Jacks    &    Irvine 9,981 

Chas.    Stockholm  10,147 

G.    P.    W.    Jensen. _ 10,630 

Barrett    &    Hilp 10,69fi 

Bids  held  under  advisement. 


BIDS     WANTED 

OAKLAND,  Ala.  Co..  Calif.— Until 
October  14.  8  P..M.,  bids  will  be  re- 
ceived by  John  B.  Kaiser.  Secretary. 
Board  of  Library  Directors,  Oakland, 
for  furnishing  and  installing  new  fur- 
nace and  new  blower  and  motor  to  be 
operated  in  connection  with  furnace 
in  the  Alden  Branch  of  the  Oakland 
Free  Library,  52nd  and  Telegraph 
Avenue,  Oakland.  Specifications  may 
he  obtained  from  above  office. 


Contract   Awarded 

SAN  FRANCISCO,  Calif.— Westing- 
house  Electric  Elevator  Co..  1  Mont- 
gomery Street,  at  $546.35  awarded 
contract  by  Department  of  Public 
Works  for  repairs  to  elevators  at  the 
Hall  of  Justice. 

Plans  Completed. 

CITY  HALL  &  FIRE  HOUSE     $15,000 
CORNING,    Tehama    Co..    Calif. 
Two-story   concrete  building   to   house 

city  offices  and  fire  house;  1st  floor 

concrete;  2nd,  linoleum  over  wood; 

steel    sash,    steam    heating    plant. 

composition  roofing. 
Owner— City  of  Corning. 
Architect   —   W.    E.    Coffman,    Forum 

Bldg.,    Sacramento. 
Upon    approval     of    plans      by     the 
State    Division    of    Architecture    bids 
will  be  asked. 


Funds  Allotted. 

MEMORIAL    BLDG.  Cost,    $25  000 

TUOLUMNE.    Tuolumne    Co.,    Cal. 

One-story  brick  and  concrete  memo- 
rial building  (composition  roof, 
probably  electric  heat    etc.) 

Owner— County    of    Tuolumne. 

Architect— Frank    V.    Mayo,    108    East 
Miner   St.,    Stockton. 
Rids  will  be  asked  shortly. 

CONTRACT    AWARDED 

SAN  RAFAEL,  Marin  Co.,  Calif  — 
^''°^l/ie'-^-":e  and  Supply  Company, 
21  Redhill  Ave..  San  Anselmo,  at 
$1,170  awarded  contract  by  City  Coun- 
cil for  roofing  the  San  Rafael  Munici- 
pal Baths  building  and  City  Hall  in 
San    Rafael. 

Complete  bids  follow: 

H)   Municipal     Baths- 

(2)  City  Hall; 

(3)  Total. 

Roofing   .Service   &    Supply 

Co.,   San   Anselmo  (i)  j    975.50 

(2)         195.00 

Marin  County  Roofing "^  '■'"■"' 

("..     Larkiipur    (i)  ].io6.no 

.• (2)  222.00 

Rooth   &  Little,      "^  '■'''■"' 

Larkspur      „)  ,,221.58 

(3)  1,450.08 

f^     T     „       .     ^  .    (3)  1,450.0$ 

r.   L.  Frost,   Palo  Alto (1)  1,294.00 

(2)  284. nn 

(3)  1.564.00 

BIDS    OPENED 

M  ,Yfi,^'-,'^^^'"Pany.  562  Mission  St.. 
at  $164  submitted  low  bid  to  Depart- 
ment of  Public  Works,  for  furnXn^ 
and  hanging  monks  doth  when  alter- 


ations are  made,  matching  present  in- 
stallation in  the  Art  Museum,  Kourin 
Floor,  V.'terans'  Building,  Van  .\e»6 
-V venue  and  McAllister  Street.  Only 
other  bid  was  submitted  by  Hobby 
Roller  Bearing  Stage  Equipment  Com- 
pany, at  $196.  Rids  held  under  ad- 
visement. 


■ouan  "Spia  ajjazKO  "sduiBqo 
-auo^^a  r  -J.  joaimajv  .Cq  paaud 
-3jd  suBid  AjHuiiuiiajjj  'Aax  'ouaii  ut 
asnoqjjnoD  aqj  oj  suotiKjajn;  jo  uoij 
-DnjjsuoD  aouBuij  oj  spsaoojd  '000'98S$ 
JO  junoujB  8m  ui  spuoq  anssi  03  iBsod 
-ojd  B  uo  'i  Jaqiuaoaa  uo  3;o.\  ui.m  sj8 
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14—        RESIDENCES 

Plans   Being    Figured 

RESIDENCE  Cost,   $8,000 

SAN  FRANCISCO,   SeaclifE. 

Two-story  residence  (7  rooms  and  2 
baths)  colored  tile  bathe  and 
plumbing  fixtures,  hardwood  floors 
wood  sash,  elevator,  gas  fired 
steam  heat,  composition  and  shin- 
gle roof. 

Owner— Withheld. 

Architect — Sidney  A.  Colton.  544  Mar- 
ket St.,  San  Francisco. 


Contract    Awarded. 

RESIDENCE  Cost,    $6000 

OAKLAND.  Alameda  Co..  Cal.  No. 
5116   Cochran  Avenue. 

Two-story  frame  and  stucco  residence 
(6    rooms). 

Owner — J.  A.  Strand,  Jr.,  30  Uplands 
Drive,   Oakland. 

Architect— C.  H.  Treichel,  »96  Cle- 
veland Ave.,  Oakland. 

Contractor— P.  C.  Tariel,  4621  Flem- 
ing Ave.,   Oakland. 


To   Be  Done  By  Day's  Work. 
RESIDENCE  Cost.    $4000 

SAN    FRANCISCO.      N    Ulloa    9t.    W 

Sixteenth   Avenue. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner  —  Martin    Smith,    545   Guerrero 

St.,    San   Francsico. 
Architect — Not   Given. 

To   Be   Done  By   Day's   Work. 
RESIDENCE  Cost.   $5000 

SAN  FRANCISCO.     W  Sixteenth  Ave. 

N    Pacheco    St. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner  and   Builder  —  Henry  Doelger 

Builder,    Inc..   320   Judah   Street. 
Architect — Not  Given. 


Contract  Awarded. 

RESIDENCE  Cost.    $10,100 

BERKELEY,  Alameda  Co.,  Cal.  La 
Loma  Park  and   Wheeler  Tract. 

Two-story  frame  and  stucco  residence 
(9   rooms). 

Owner  —  David  and  Marian  Weeks, 
1504   LeRoy  Ave.,    Berkeley, 

Architect— John  B.  Anthony.  1191  Ox- 
ford   St.,    Berkeley. 

Contractor — Walter  L.  Brodrick.  640 
Arlington  Ave.,  Berkeley. 


Preparing    Working     Drawings. 
RESIDENCE  Cost.    $7,000 

SAN  FRANCISCO,   Calif.,    St.   Francis 

Wood. 
Two-story  frame  and  stucco  residence 

<"   rooms,    2   baths). 

terra    cotta    tile    roof,    wood    sash. 

gas      heating      system,      hardwood 

floors,   tile  baths,   etc. 
Owner — Mr.     Evans. 
.Architect — Chester  Treichel,  696  Cleve- 
land    St.,     Oakland. 
Bids     will     be     asked     In     about     two 

weeks. 


Sub-Contracts  Awarded. 
RESIDENCE  Cost,    $10,453.38 

HILLSBOROUGH,      San      Mateo    Co., 

Cal.     Santa  Inez  Avenue. 
One     ant*     one-half-story     frame     and 
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Mtiicco    rOBldence    (7    rooms   and    3 

lllo    lintlm)     hftrdwood     noom,    hot 

air  hiMitliiK.   wood  mish,  nhake  roof 
jm.,i,,r_Hrnry    I.cvy.    005    HurllnBamo 

Avo..  Snn  Mnteo. 
Architect— Siiimiul  LiBlitner  Hyman  & 

A.    Appli'lon,    GS    Pout   Street.    San 

h'ranclfico. 
Contractor  —  Irf'PKfeld  &  Olund,  Ltd.. 

220  Third  Ave..   San   Mateo. 
Plumbing— 10.    SuKarman.    3«24    Geary 

St..    Snn   Kranclsco. 
Brick  and   Ston«  Work— Chas.   Ohran. 

liiiriinKamo. 
Mill   Work  —  I'oclflc   Mfg.   Co.,   Santa 

Clara. 
Lumber  —  San    Mateo    Pinning    Mill, 

San   Mateo. 
Hardware — Levy    Rro.'<..    San   Mate. 
Painting- A.    retter.snn.    San  Mateo. 
Plaitering— Krank    Kii.H.sell.    San   Mateo 


To  Be  Done  By  Day's  Work. 
RESIDRNCK  Cost.     J6000 

BERKKT-KY.    Alameda  Co..   Cal.      No. 

777   Kuelid   Avenue. 
One-.-itory    and    basement    frame    and 

stucco   residence    (6   rooms). 
c>\vner  and   Ifulldcr — A.   E.  Gould.  1G65 

Thousand    Oaks    Blvd..    Oakland. 
.\rchitect— Not  Given.  V 


Sub-Contracts  Awarded. 

KESIOKNCB  Cost,    $6500 

WAIjNTT   ("REEK,   Contra  Costa   Co. 
One-story      California  -  Colonial     Type 

residence. 
Owner — J.   R.   Larrleu. 
Architect— J.  K.  Ballantine,  37  Harlan 

t'lace.   Sun  Francisco. 
Contractor— Geo.   Windsor,   928   Kings- 
ton Ave.,  Piedmont. 
Tile    Roof— Gladding   McBean   Co.,    660 

Market    St.,    San    Francisco. 
Rough    Lumber — Diamond   Match   Co., 

Chioci. 
IVIill    Work— Atkinson    Mill    &    Lumber 

Co..   Z9S5  Chapman  St.,  Oakland. 
Heating— Aladdin    Heating  Corp..    5107 

Broadway,  Oakland. 
PlumbinK  —  .1.     K.     Pierce,     1847    73rd 

Ave..    Oakland. 


Contract  Awarded. 

RESIDENCES  Cost,     $5000    each 

SAN    MATEX:),    San    Mateo    Co.,    Calif. 

Seville  Way. 
Two    one-story    and    basement    frame 

and    stucco   residences. 
Owner — Wm.    B,    Behan. 
Architect — Not    Given. 
Contractor— Roy  Allen,    Skyline  Blvd., 

Woodside. 


Contract    Awarded. 

ALTERATIONS  Cost,  $2000 

STOCKTON,    San    Joaquin  Co.,    Calif. 

No.    480   E.    Cleveland   Street. 
Alterations    to    residence. 
Owner — Jack  Milne,   Premises. 
Architect — Not    Given. 
Contractor   —    Frank    Guyon.    1211    E. 

Main    St.,    Stockton. 


Contract    Awarded. 

RESIDENCE  Cost,    $7000 

STOCKTON,  San  Joaquin  Co..  Calif. 
No.    101-105    E.    Wyandotte    St. 

One-story  brick  veneer  duplex  resi- 
dence. 

Owner — Pete  Calori. 

Architect — Not   Given. 

Contractor— W.  T.  McCarty.  529  E. 
Clay  St..  Stockton. 


Plans   Being   Figured 

RESIDENCE  Cost,  $B.OiHi 

OAKLAND,  Ala.  Co..  Calif.,  Boule- 
vard  Way. 

Two-story  frame  residence  (Califor- 
nia-Colonial style).  (I'l  rooms.  :; 
l)a(hs)  shake  roof,  gas  heatin^ 
system.  hardwood  Hoors,  tiii' 
baths,   etc. 

Owner — Name  withheld. 

.\rchite(t— E.  L.  Snyder.  211  Shattucli 
Ave..  Berkeley. 


Plnni   Being   Prepared 

iti;siDh:.\ci':s  CoHt    $fi,ooo   m 

OAKLAND.    Calif. —Ho uclvard    Way. 

Two  two-story  frame  reiildence«  (i; 
rooms,  2  baths)  Callfornl>;.-Colo 
nlal  style;  shake  roof,  gas  heatiiu,- 
s  y  H  t  e  m,  hardwoml  floors,  tile 
lialhn,    woi>d   sash,    etc. 

owner— Name  withheld. 

Architect— K.     L.     Snydir,     2101     Shal- 
tuck  Ave.,   Berkeley. 

To   Be   Done   By  Day'i  Work. 

RIOS'IDIONCR  Cost,    $8000 

OAKLAND.    Alameda    Co..    Cal.      No. 

5133    Masonic    Avenue. 
Two-story  frame  and  stucco  residence 

(7    rooms). 
Owner— Freda     Sweet,     3932     Harrison 

St.,    Oakland. 
Architect— Not  Given. 


To  Be  Done  By  Day'»  Work. 
KKSTDENCK  Cost.    $4000 

SAN   FRANCISCO.     W  Twenty-eighth 

Ave.    S    inia  Street. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner  and   Builder— N.   W.   Anderson, 

2427    24th    Ave..    San   Francisco. 
Arebitect  — Not    Given. 


Contract  Awarded. 

RESIDENCE  Cost,    $5000 

SAN  JOSE,   Santa  Clara  Co..  Cal.  No. 

15S.'>   Emory   Street. 
One-story     and    basement   frame     and 

stucco    residence    (6    rooms). 
Owner— Elmer   Cooksey,    81    W.    Santa 

Clara    St.,    San   Jose. 
Architect— Not    Given, 
rontractor— William     H.     O'Neil,     1450 

Emory   St.,    San  Jose. 


Sub-Contracts   Awarded. 

RESIDENCE  Cost,    $7500 

SAN   MATEO,    San    Mateo   Co.,    Calif. 

No.    23S   Howard   Street. 
Residence. 
Owner   —    W.    G.    Scott,     981     Crystal 

Springs  Road.    San  Mateo. 
.Architect — Not   Given. 
Contractor   —    Lensfeld    &    Olund.    220 

Third  Ave..    San   Mateo. 
Plumbing — E.   C.   Cottier,   San  Mateo. 
Electric    Wiring  —  San    Mateo   County 

Electric   Co.,    San   Mateo. 
Tile  Work- Art  Tile  &  Mantel  Co.,  221 

Oak    St.,    San    Francisco. 
Brick   and    Stone   Work — Chas.    Ohran 

&    Sons,    Burlingame. 
Mill   Work  —  Pacific   Mfg.   Co.,    Santa 

Clara. 
Lumber— San  Mateo  Planing  Mill  Co., 

San  Mateo. 
Painting — A.    Pctterson.    San  Mateo. 
Plastering— S.    Erickson,    San   Mateo. 
Plans  Being  Completed. 
RESIDENCE  Cost,    $4300 

OAKLAND,  Alameda  Co.,  Cal.  Chabot 

Drive. 
Two-story    and    basement    frame   and 
stucco    residence     and      garage; 
hardwood   floors,   gas  heating  sys- 
tem. 
Owner- Mrs.   C.    Ringen. 
Architect— Earl     R.     MacDonald,     3S12 
Broadway.    Oakland. 
Fids  will  he   asked   shortly. 


Contract  Awarded. 

RESIDENCE  Cost.    $5000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  No. 

728    N.    Third   Street. 
One-story    and    basement    frame    and 

stucco   residence    (6   rooms), 
owner    —    Miss    F.    A.    Rediker,    1245 

Singletary  Ave.,   San  Jose. 
.\rchitect— Not    Given. 
Contractor— Gibson  &  Wheeler  Co.,  19 

N.    Second   St.,   San   Jose. 


Contract  Awarded. 

RESIDENCE  Cost.  $4000 

SAN  JOSE.  Santa  Clara  Co.,  No.  UW 

Park  Avenue. 
One-story    and    basement    frame    and 

stucco  residfinte  (5  rtSdros'). 


owner- <i.  K.  Slirnder.  1179  Park  Ave. 
Han  JOHe. 

Architect— Not    Qlven. 

Contractor— H.  H.  painter,  24  N.  Sec- 
ond W.,    Sun  Joae. 

Contract   Awardtd. 

Ki:slI)KNCE     .  Cost,   $5000 

KM'II.MO.NIIJ,  Contra  CohIk  Co.,  Cul. 
Thirtieth  St.,  met.  Roosevelt  and 
(irant   SIreetii. 

Two-Htory  frame  and  stucco  residence 
(0  rooms). 

Owner— A.  Hlckok,  231  Hth  St.,  Rich- 
mond. 

Architect- Not   Given. 

Contractor— N.  E.  Anderson,  3000  Bar- 
r>lt  Ave..    KIchmond. 


Contract  Awarded 

RESIDENCE  C-mt.   $l0,ime 

TALO  ALTO,    Santa   Clara   Co..  Calif. 

123   Island   Drive. 
One   -   story  and  basement  frame  and 

stucco  residence. 
Owner— Carl  W.   Johnson.   738   Gulndu 

St.,    Palo  Alto. 
Archltci't— Leslie  I.   Nichols,  329  Guin 

da  St.,   Palo  Alto. 
Ccintractor— Wells  P.   Goodenough,    uf.9 

Lowell  Ave.,  Palo  Alto 


Plans  Being   Figured. 

RESIDENCE  Cost.   $ 

REDWOOD  CITY.  San  Mateo  Count  v. 
Two-story   frame    residence. 
Owner — Mr.    Danford. 
Architect— Clarence    Tantau.    210    Post 
St..   San    Francisco. 


To   Ask   Bids  Within    Few   Days. 

RESIDENCE  Cost.   $ 

HILLSBOROUGH.  San  Mateo  County 
Calif.    W.  Santa  Inez  Way. 

Two  -  story  and  basement  residence 
(9  rooms.  3  tile  baths)  shingle  roof 
gas  hot  air  heating  system,  etc. 

Owner — Mr.   Knapp. 

Architect— Leo  Sharps.  14  77  Burlin- 
game  Ave.,    Burlingame. 

Contractor— Oscar  Cavanagh.  432  Oc- 
cidental   Ave.,    San   Mateo. 


Contract   Awarded 

RESIDENCE  Coat.   $9,000 

SALINAS.    Monterey   Co..   Calif. 

Two-story  frame  and  stucco  residence 
(T  rooms,  2  baths)  shake  roof,  gas 
heating  system,  wood  sash,  hard- 
wood floors,  tile  baths,  etc. 

Owner— Chas.  Butner. 

Architect— Chas.  Butner,  51  Maple  St 
Salinas. 

Contractor— Sam  Trondhjem.  45  Goil 
St..   Salinas. 


Contract  Awarded. 

RESIDENCE  Cost.    $6000 

SACRAMENTO.  Sacramento  Co..  Cal. 

1323  41st  Street. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner— H.    Hayes. 
Architect— Not    Given. 
Contractor- J.    Johnson    &    Son.,    1923 

17th   St..   Sacramento. 


Contract    Awarded 

RESIDENCE  Cost,    $3,000 

LOS  ALTOS,   Santa  Clara  Co..  Calif. 
One-story  concrete  block  residence   (3 

rooms). 
Owner— Mrs.    Hazel    Messersmith.    Los 

Altos.  ^      , 

Architect  —  Mario  Corhett.  Benjamm 

Franklin    Hotel.    San   Mateo. 
Contractor— Nell    Darrah,    570    Church 

St.,   Mountain  View.  * 


To   Be  Done  By  Day  s  Work 
RESIDENCE  Cost^   $4  000 

SAN     FRANCISCO.     Calif.,     W.     24th 

Ave..   50  ft.   S.   Moraga. 
One-story    and     basement    frame     and 

stucco   residence. 
Owner— Frank    J.    Shannon.    loO    Put- 
nam  Street. 
Architect  and  hulMer— not  given. 
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Contract  Awarded. 

KKSIDKXCE  Cost.    J6000 

<1AKL.\XD.    Alameda    Co..    Cal.      No 

3234    E-16th   Street. 
One-story    and    basement    frame    and 

stucco   residence   (6  rooms). 
0\vnei--T.    Keane.    1527   33rd   Avenue. 

Oakland. 
Architect— Not    Given. 
Contractor— A.  E.  Waldman,  3174  Mc- 

Killo   Road,    Oakland. 


To   Be   Done  By  Day's  Work. 

HKSIDK.NCE  Cost,    ?3.ii00 

OAKLA.VD.  Al;inieda  Co..  Calil.  •;«i..(i 
75th  Avenue. 

One  -  story  frame  and  stucco  resi- 
dence  (five  rooms). 

Owner  &  Builder— Kalke  Wallin.  2150 
50th  Ave..  Oakland. 

Architect— Not  Given.  i 

To   Be   Done  By  Day's  Work. 

RESIDEXCK  Cost.  $5.nou 

SA.V    Kn.WTISCO.     N.    Gilman   23   W. 

Jennings  Street. 
One  -   story  and   basement  frame  and 

stucco  residence. 
Owner— Milton   Allione.   942   Ingerson. 
Architect— Not  Given.  | 


To  Be   Done  By  Day's  Work. 

RESIDENCE  Cost.    Jo.OliO 

OAKLAND,    Alameda   Co..    Calif.    sibT, 

Wisconsin  Street. 
One  -  story  and   basement  frame  anJ 

fitucco  residence   (six  rooms). 
Owner  and    Builder  —  O.    H.    Johnson 

4237  Atlas  Ave..   Oakland. 
Architect — Not  Given.  • 

To   Be   Done   By    Day's   Work. 

RESIDENCE  ^  Cost,  JC,nO(i 

OAKLAND,    Alameda  Co.,   Calif.     4077 

Oakmore  Road. 
Two-story  frame  and  stucco  residence 

(six   rooms). 
Owner  and  Builder— J.   M.   Kinley.   fiSl 

Hillsborough    St.,    Oakland.  '  ' 
Architect— Not  Given. 


Contract    Awarded. 

RESIDENCE  cost,    $4000 

MILLBRAE,     San     Mateo     Co..     Calif. 

A'iolet   Avenue. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner- Niels    Schultz,    1456    Alvarado 

Ave..  Burlingame. 
Architect— Not  Given. 
Contractor   —   Schultz   Constr.    Co      1 

Hillcrest    Blvd..    Millbrae. 

Bids  Opened. 

COTTAGE  Cost.    $15,000 

SANTA    ROSA.    Sonoma   Co..   Calif. 
Six-room  cottage,  wood  frame,  shingio 
roof,  hardwood  floors,  gas  heating 
system,    etc. 
Owner— Mr.<!.  John  Maronl. 
Architect- J.    1.    Easterly.    Exchange 

BMg..  Santa  Rosa. 
Low  Bidder— Wm.  Rapp,   HIS  I7th  St 
Santa  Rosa. 
Complete   bids  follow: 

William    Rapp jj  3j,„ 

n.   Peterson  _  g  -g^ 

C.    W.   Hansen .'.".... fi'soG 

All  of  Santa  Rosa. 

Bids    held    under   advisement. 

Contract  Awarded 

RESIDE.VCE  cnsit  ' iK  'inn 

SACRA.MENTO.   Sacramento  Co.,*Ca, 
2o40   Land   Drive   Park 

Two-story  frame  and  stucco  residence 

f.wner- Terrace    Mulligan,    2413    Thir- 
tieth  St..   Sacramento. 

Architect — Not  Given. 

Contractor— A.    Fisher,    800    35th    St 
Sacramento. 

Contract  Awarded 

ALTCT.ATIONS  Cost     t.-!f,o<, 

STOCKTON,    San    Joaquin    (?o  ,'   Ca    f 

127   E.   Charter  Way. 
Alteration.-;  to  reKMencc. 


Owner— J.   W.   Myer,  premises. 
Architect— Not  Given. 
Contractor— C.    C.    Russell,    1637    West 
Lane   St.,    Stockton. 


Low   Bidders. 

RESIDENCE  Cost     $ 

RICHMOND,  Contra  Costa  Co..'  Calif 
Mira   Vista   Highlands. 

Two-story  frame  and  stucco  residence 
(seven  rooms,  two  baths)  two  lav- 
atories,  double   gargae,    s  hi  n  g  1  e 
roof,    gas    heating    system,    s  tie  e 
sash,  hardwood  floors,    tile  baths 

Owner— Albert    S.    Adock. 

Architect— J.  H.   'Hiomas.  31  Norwood 
Avenue,    Berkeley. 

Low   Bidder— George    Tandy,    673    38th 
St..    Richmond. 


Preparing    Sketches 

RESIDENCE  Cost,    $7,000 

SAN  FRANCISCO,   Calif.,    St.   Franoi.s 

Wood. 
Two-story  frame  and  stucco  residence 

(7  rooms.  2  baths). 

terra    cotta    tile    roof,    wood    sash, 

gas  heatig  system,  hardwood  flrs 

tile  baths,   etc. 
Owner— Mr.   Evans. 

Architect— Chester  Treichel.  696  Cleve- 
land  St.,    Oakland. 


To   Be   Done   By   Day's   Work 

?f.?°i^^^^  Cost.  «4,ooo 

SAN    FRANCISCO.    Calif.,    W.     Pine- 
hurst,    170   ft.    N    Kenwood. 
Two-story    frame    residence. 
Owner— N.  E.  Johnsen,  666  Mission  St 
Architect  and   Builder— not  given. 

Contract   Awarded 

!?ff/^^^^^  Cost,    $4..';00 

bAN    FRANCISCO.    Calif.,    E.    Market 

Street,    31   ft.   N.    Morgan   St 
One-story   and     basement  frame    and 

stucco    residence. 
Owner— Mrs.  Ruth  Pelsinger,  700  Stei- 

ner  Street. 
Architect— Not   given. 
Contractor— Robert     F.     Galwav      ''071 

Sutter  Street. 

To    Be   Done   By   Day's   Work 

Sff^^?^^'^  Cost,    $8,000 

PALO  ALTO,    Santa   Clara  Co..   Calif 

2321    South    Court   Street. 
Two-story  frame  and  stucco  residence 
Owner    and    Builder  — V.    L.    Stewart 

2321    S.    Court   St..    Palo   Alto 
Architect— Not   Given.  i 


Being    Done   By   Day's   Work 

i:jf?;DENCE  Cost.    $5000 

OAKLAND.  Alameda  Co..  Cal.  Broad- 
way Terrace. 

Two-story  and  basement  frame  and 
stucco  residence  (6  rooms  and  2 
baths)  shake  roof,  gas  hot  air 
heatmg  system,  hardwood  floors 
tile  baths  and  steel  sash) 

Owner— H.    Roswell. 

Architect-Chester   Treichel,    696    Oe- 
veland    .St.,    Oakland    . 
Foundations    are    now   being   put    in. 

ALTERATIONS     '  c-><f 

•'^^sJf^^/^CISCO.      No.    2980   Valle^; 

Alterations    to    residence 
Owner-    Martin    Stelling,    155    Mont- 
.     5°'"«'^  St-.  San  FrancLsco. 
Architect-Erie    B.    Betz,    681    Market 
»t..  San  Francisco. 
A.   F,  Mattock  Co.,  212  Clara  SI. cot 
IS  figuring  the  plans  and  desires  sub- 
bids  on  all  portions  of  the  work 

Sub-Contracts  Awarded. 
RESIDENCES  Cost     M^inn 

PALO  ALTO,  Santa  ct.'a  (^o  Ca'^ 
530.  532,  538,  540  Hawthorne  Ave 
bZHT"''  '""'°  ■•e«i->c-nces  and 


Architect— Not   Given. 

Contractor— Aro  &  Akerman,  Box  433 

Palo  Alto. 
Roofing— Peninsula    Roofing    Co.      Mt 

View. 
Plumbing— Grant  Winner,   Palo  Alto 
Electric    Wiring— M.    E.    Kyan,    Red- 
wood  City. 
Heating   and   Sheet   Metal  —  Stanford 

Sheet   Metal  Works,    Palo  Alto. 
Furnace  —  Pacific    Heating    Co.,    1461 

Slrven.son    St..    San    Francisco. 
Tile  Work— Bloomquist  Tile  Co.,  Redr 

wood   City. 
Concrete— Urben   Bros.,    Palo   Alto, 
Steel    Sash  —  Michel    &    Pfeffer    Iron 

Works,    Harrison  and   Tenth   &ts., 

San  Francisco. 
Glass— Acme   Glass  Co.,    Palo  Alto. 
Painting— A.   R.   North,  Palo  Alto. 
Lathing    and    Plastering— E.    Gardner 

Palo  Alto. 
Finish    Material— Minton   Lumber  Co 

Mt.  View. 
Grading— Nils    Johnson,    Palo    Alto. 
Foundation —J,    Emma    and    Bivonia 

Co.,    Palo  Alto. 
Brick  and   Stone   Work— C.   Mezzapelle 

Palo    Alto. 

Contract  Awarded. 

RESIDENCE  Cost.   $7000 

BERKELEY,   Alameda    Co.,    Cal.      No. 

2007   Los  Angeles   Street. 
Two-story  frame  and  stucco  residence 

(7  rooms). 
Owner— C.  G.  Hayes,  9  Fresno  Street 

Berkeley. 
Architect— F.  H.  Slocombe,   131  Monte 

Cresta  Ave.,   Oakland. 
Contractor— George  Garcia,  1656  Ocean 

View,    Berkeley. 


To   Be   Done   By  Day's  Work. 
RESIDENCE  Cost,    $6000 

OAKLAND,    Alameda    Co.,    Cal.      No 

915   Mandana  Blvd. 
One-story  frame  and  stucco  residence 

(5    rooms). 
Owner  &  BuUder- W.   E.   Whalin    211 

Hanover   Ave.,    Oakland. 
Architect— Not  Given. 


Sub    Contracts    Awarded 
RESIDENCE  Cost.   $8000 

ORINDA,   Contra   Costa,    Co.,   Cal. 
One-story    and    basement    frame    and 

stucco   residence    (7    rooms   and    2 

baths),    some    basalite    work;     tile 

roof,    oil    burning   heating   system. 

steel  sash,   hardwood   floors    etc 
Owner— W.   c.   Corbett. 
Architect  —  Williams    &    Wastell       374 

17th   St.,   Oakland. 
Contractor— Harry  Kane,    921   Ramona 

St.,    Albany, 
Plumbing  &  Heating— L.  J.  Kruse  Co 

6247    College    Ave.,    Oakland. 
Brick    Work — Earl    Morgan,    17U'    79tn 
Ave.,    Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    $3000 

ALAMEDA,    Alameda    Co..    Cal.      No. 
1245   Sherman  Street. 

One-story    frame    residence    (4    rooms) 
shingled   exterior. 

Owner  —  Mrs.    J.    L.    Rosenfleld.    1247 

Sherman  St.,   Alameda, 
Architect— Not  Given. 

Contractor— Conrad     Roth,     2100    Cen- 
tral  Ave.,   Alaraeda. 

Plans    Being    Figured. 

RESIDENCES  Co.,!,     $ 

.^VENAL,   Kings  Co..  Calif. 
Two    one-story      frame    and      stucco 
residences    (6    rooms* each)    corn- 


Contract    Awarded 

ALTERATIONS  Cost.    $l,50n 

PIEDMONT,     Ala.     Co.,      Calif.,      1236 

Ashmont. 
Alterations  to  residence. 
Owner— Dr.    W.    H.    Strietmann.     1236 

Ashmont.    Piedmont. 
Architect— Newson   Bros.,    Russ   BIdg.. 

.San  Francisco. 
Contractor  — George     J.      Maurer,       30         i 

York    Drive,    Piedmont. 
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IS 


;)fH,     hardwood 


piisllloii    KhhiKl"' 

lloorH,  ote. 
Q„.n,.,.  _  Capital  Co.,  025  Market  Ht, 

Snn  Kranolsco. 
Plnn«  by  c;on»tr.  Uept.  of  Owner. 


To   Be   Done   By   Day's  Work. 

RESIDKNCIO  (^ont,    J.'jOIMI 

SAN    FltANCISCO.      S    ,lilil:ih    St.    1117 

B  2:ird  Avinni'. 
One-story    ami    hasiiiniit    frani<>    and 

stucco    rcsldctu-o. 
OHiifr    and     Hiillder— Henry     Doelgcr. 

:!20   Judah    Street,    Snn    Francisco. 
Architect— Not  CIven. 


Contract    Awarded. 

ALTERATU>N^*  Co.st.    $450(1 

ALAMEDA,    Alanicdu    Co.,    Cal.      No. 

1315   Clinton   Avenue. 
Alteratlon.s  and  additions  to  residence 

(change  roof,  add  bedrooms,  porch 

etc.) 
Owner— Rose    Haslet t,    535    Geary    St., 

San  Francisco. 
Architect— Not  Given. 
Contractor— V.     N.     Strang,     1521     9th 

St.,  Alameda. 


Contract    Awarded 

ALTERATIONS  Cost,   $3,000 

SAN  FRANCISCO,  Calif.  SE  Sutter 
&   Lyon   Streets. 

Alterations   to  residence. 

Owner— St.  Cyprian's  Mi.-ision.  premi- 
ses. 

.\rnold  Constable,  580  Market  Street. 

E.   J.   Lehman,   782   Elizabeth   St. 

To   Be   Done   By    Day's   Work. 

RESIDENCE  Cost,   $5000 

SAN    FRANCISCO.       S    Kirkham    St. 

E   33rd   Avenue. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner    and    Builder — Henry    Doelger, 

Inc.,  320  Judah  St.,  San  Francisco. 
Architect— Not  Given. 


To   Be    Done    By   Day's   Work. 

RESIDENCE  Cost.    $5000 

SAN    FRANCISCO.      W    Seventeenth 

Ave.   N   Ortega  Street. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner    and    Builder  —  Henry    Doelger 

Inc.,  320  Judah  St.,  San  Francisco. 
Architect— Not     Given. 


SCHOOLS 


Preliminary  Plans  Completed. 
SCHOOL  Cost.   $42,000 

LOS  BANOS,   Merced  Co..  Cal. 
Reinforced    concrete    school. 
Owner — Los  Bancs  School  District. 
Architect— E.    J.    Kump,    Rowell    BIdg. 
Fresno. 
Application   filed  with    the   PWA    for 
a  grant  of  $18,900. 


Sub   Contracts   Awarded 
ADDITK^N  Contract  Price.  $15,080 

ROSEVILLE,  Placer  Co.,  Calif.  At- 
lantic Street. 
Addition  to  school  building  (add  two 
classrooms  and  lunch  room)  At- 
lantic Street  School  (brick  con- 
struction, composition  roofing,  ex- 
tension of  present  steam  heating 
system,  wood  floors,  etc.) 
Owner  —  Roseville  Elementary  School 

District    (Pete    Priest,    Clerk). 
.\rchitect— Chas.    F.    Dean,    California 

State  Life  Bldg..    Sacramento. 
Contractor— Feter.ien    &    Steinbrenner. 

1116   O   St..   Sacramento. 
Roofing  —  F-      A.      Clark,     Prultridge. 

Sacramento. 
Plumbing — M.   R.   Carpener.   907  Front 

St.,     Sacramento. 
Electric    Wiring— W.    J.    H:irris,    Rose- 
ville. 
Heating — I^uppen     &     Hawley,     3126    J 

St..   Sacramento. 
Sheet   Metal — Park  Sheet   Metal  Wks.. 
2.S62     Sacramento     Blvd.,      Sacra- 
mento. 


Reinforced  Steel  —  \V.  Weaver.  2G17 
iKt    Ave.,    Sacramento. 

Glass — Sterling  Lumber  Co.,   Ronevlllo. 

Lumber — Sterling  I^umber  Co.,  Rose- 
ville. 

Brick— If.     ItiTlmond.     2414     H     Street. 


Contract    Awarded— Sub    Bids    Wanted 

KKSIDKNCK  <"oHt.    $0,000 

MILL  VALLEY,    Marin  Co..  Calif. 

One-story  and  hasenienl  frame  and 
stucco  residence  (5  rooms)  shingle 
roof,  stucco  and  rustic  exterior, 
wood  sash,  forced  heating  system. 
hardwood    floors,    tile    bath.    etc. 

Owner— Marian    Pancraxy. 

Architect— D.  D.  Stone,  till  Sudei 
St..   San  Francisco. 

Contractor— Fred.  K.  DuPuy.  1  U)  Sui- 
ter St.,   San   Francisco. 


Plans    Being    Prepared 

ADDITION  Cost.  $ 

HIORKELEY,   Ala.  Co.,  Calif.— Campus 

of  University  of  California. 
One-story    annex    to    Architectural    |i 

lirary    building.       (Reinf.    concrete 

construction.) 
Owner— University    of    California. 
.\rchitect — Walter     Steilberg.     St.afferd 

Jory,  Warren  C.  Perry  and   \V.   (1 

Corlett. 


Plans    Being    Completed 
SCHOOL  Cost.    M2.00M 

SEBASTOPf'^L.   Sonoma  County,  Calif. 
One-story  frame   and   stucco  srammar 

school    (11    classrooms). 
Owner — Sehastopol   Elementary   Schoe' 

District. 
Architect— Herbert     &     Caulkins.     Ri'- 

senberg  Bldg..    Santa    Rosa. 


Plans    Being    Completed 

SCHOOL  Cost.   $16,500 

LAKE   COl'NTY.    Burns   Valley. 

One-story  frame  and  stucco  grammar 
school  (3  classrooms  ami  assembly 
hall). 

Owner— Burns    Valley    School    District. 

Architect— Herbert  &  Cnulklns.  Rosen- 
berg Bldg.,    Santa   Rosa. 

BOND    ELECTION 

LOS  OATOS.  Santa  Clara  Co.,  Calif. 
— T>oB  Gatos  Union  High  School  Dis- 
trict will  vote  on  November  1.  on  a 
propo.sal  to  issue  bonds  in  the  amount 
of  $60,000,  proceeds  to  finance  con- 
struction of  an  advlition  to  the  High 
School  in  Los  Gatos.  Preliminary  plans 
prepared  by  Architects  W.  H.  Week.i, 
525    Market    St..    San    Francisco. 


BOND    ELECTION 

CLARKSBURG.  Y'olo  Co..  Calif.— 
Clarksburg  Union  High  School  Dis- 
trict will  vote  on  October  28,  on  a 
proposal  to  issue  bonds  in  the  amount 
of  $18,000,  proceeds  to  finance  con- 
struction of  an  addition  at  the  Higl' 
School,  Clarksburg.  Preliminary  plans 
prepared  by  Architect  Harry  Devine. 
Cronan    Bldg.,    Sacramento. 

Plans    Being    Completed 

PHY'SICAL  ED.  BLDG     Cost.  $351.0(in 

EUGENE,  Oregon. 

Three-story    physical    education    bide. 

(administrative     offices.     assemWy 

room    and     classrooms.     basketbMll 

courts,   handball   courts,    rooms  for 

boxing,    wrestling,    etc.) 
Owner— Universitv   of  Orfgon. 
\rcbltect— Lnwrence.   Hnlford   and    Al- 

Ivn.    Farling    Bldg..    Portland,    Ore. 

Plans     will     be      completed      aboni 

Oct.    2.''th. 


BOND    ELECTION 

NAPA.  Calif.  —  M<  George  Uni.'n 
F.lementary  School  Di.^trlct  will  vote 
on  Nov.  4.  on  a  proposal  to  issue  bond« 
in  the  amoimt  of  $11,000  proceeds  to 
finance  construction  of  a  one-etory 
reinforced  concrete  elenfcjntarj"  schdol 


bulldluK  Id  contain  2  olaimrooinK  nnU 
riudllorluni  to  seat  2'i'i.  Prellmlnnry 
plaiiH  prepared  by  Arehltect  W.  K 
Coffman.  Forum  Building,  Saernmrn- 
lo.  Allotment  of  $25,154  npiiroved  liy 
I'WA 


Preliminary   Plans  Completed. 
SCIIOOI,  Coxt.    »:!j.'jov 

.MENDOTA.    Fresno    Co.,    Cal. 
one-.'ttory    frame    and     stucco    school 

building. 
Owner — Mendola     Fllemcnlary     School 

District. 
Architect— E.   J.   Kump,  Rowell  Bldg.. 
Fresno. 
Application    file    with    the    PWA    for 
a  grant  of  $14,808. 

Preliminary    Plana   Completed. 
SV:H00L  Cost,    $43,047 

HANFORD,   Kings  Co.,   Cal. 
one-story    reinforced    concrete    elem- 
entary school  building. 
Owner — Hanford     Elementary     School 

District. 
Architect- W.  D.  Coateg,  Rowell  Bldg. 
Fre.sno. 
Aiiplieatlon   tiled    with   the   PWA   for 
a  grant   of  $19,371. 

PLANS    COMPLETED 

TEMPE,  Ariz.  —  Architects  Lescher 
*  Mahoney,  1100  Title  &  Trust  Bldg., 
I'hoenix,  have  completed  plans  and 
specifications  for  a  new  dormitory  for 
women  to  be  built  In  Temp.-  for  the 
.\rlzona  State  Teachers'  College,  a 
PWA  project.  Bids  will  propobaly  be 
called  for  within  two  weeks.  It  will 
lie  a  2-story.  Class  A  structure,  con- 
laining  50  rooms,  with  a  frontage  of 
2110  feet  and  two  wings,  each  35x125 
ft.  in  area:  pressed  brick  facing,  com- 
position roof,  metal  lath  and  plaster 
partitions,  cement  floors  with  rubber 
tile  and  linoleum  covering,  steam  heat 
art  stone  trim.  Are  escapes,  tile  work, 
etc.    Cost.   $125,000. 


Plans  Being  Completed. 
CHEMISTRY    BLDG.     Cost,    $1,200,000 
STSATTLE.    Wash.      Campus    of   Uni- 
versity  of   Washington. 
Three-  and  four-story  reinforced  con- 
crete  chemistry   building    (exterior 
wails  faced  with   brick,  ca«t  stone 
or     terra     cotta     trim,     flat     roofs, 
tiuarry  tile   or  terrazzo   floors,   lin- 
oleum  in  classrooms,   elevator,  di- 
rect radiation  heating  system  etc.) 
Ow-ner- State  of  Washington. 
Architect  —  F.    .\.    Naramore,    Central 
Building,   and   Clyde   Grainger  and 
Donald    Thomas,    .\rcade   Building. 
Seattle. 
Supervising  .\rchitects— Bebb  &  Gould 
Hoge  Bldg..  Seattle. 
Division  of   costs   follow: 
General.     $597,500;     heating,     $55,000: 
plumbing,      $45,000;      electric,      $45,000: 
contingencies,      $6500:      elevator      and 
dumb  waiter.   $5000:    equipment.   $100.- 
000;    ventilating.    $55,000:    thermostatic 
control.    $23,000:    refrigeration.    $6,000; 
vacuum    cleaning   system.    $4500:    spe- 
cial    laboratory    plbg..    $65,000;     fume 
exhaust  svstem,  $64,000:  telephone  and 
signal    svstem.    $6000:    special    electric 
system.  $31,000:  lighting  fixtures,  $13.- 
000:     transformers    and    electric    ser- 
vice.   $10,000;    engineering   and    archi- 
tectural  expense,    $60,800:   administra- 
tive expense,   $7200;   misc..   $500:   labor 
cost.    $343,546.    materials,    supplies  and 
e.iui'pment.    $7S2.5S9. 
PWA  grant  approved. 

Contract    Awarded. 

RESIDENCE  Cost.    $12  2d0 

PALO  ALTO  Santa  Clara  Co..  Cal. 
No    1340   Hamilton   Avenue. 

Two-story  frame  and  stucco  residence. 

Owner— Morton     Bailey.         „     ,   ,    . 

Architect— Leslie  Nichols.  529  Gulnda 
St..   Palo  Alto. 

Contractor— E.  J.  Schmallng,  S63  Mel- 
ville  Ave.,   Palo   AJto. 
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CONTRACT    AWARDED 

WEST  IX^S  ANGELES.  Calif.— 
Schuck  Const.  Co..  1S37  W.  62i>d  St.. 
Awarded  contract  for  two-story  rein- 
forced concrete  addition  to  a  school 
Duilding  at  10.643  Sunset  Blvd..  West 
IjOS  Angeles,  for  Marymount  School. 
Ross  Montgomery  and  Wm.  Mullay, 
3S28   Aniesbury   Road,   architects. 


Contracts  /.  warded. 

COMPLETE  S^-HOOL  Cost,  t 

CONCORD.  Contra  Costa  Co..  Calif. 

Complete  reinforced  concrete  academ- 
ic unit  at  high  school  (ten  class- 
rooms). 

Owner — Mt.  Diablo  Union  High  School 
District  (Nina  E.   Bancroft,  clerk) 

Architect— W.  H.  Weeks.  525  Market 
St.,  San  Francisco. 

Carpentry  —  John  Hansen.  Concord. 
$930. 

Painting  and  Tinting — J.  J.  Burdon, 
.tS7    Athol   Ave..    Oakland.    J171S. 

Plastering — M.  J.  King.  231  Franklin 
St..    San    Francisco,    $4843. 

Tile  Work— Donlon-Fratessa,  24  12th 
St..    San   Francisco. 

Blackboards— Fred  Turner,  557  Mar- 
ket  St..    San  Francisco,   $615. 

Finish  Hardware  —  Marshall  -  Newell 
Supply  Co..  Spear  and  Mission 
Sts..   S'.   F.   $706.20. 

Weissteel     Partitions     (installed) — G. 
Holmes. 
Brick    work    and    linoleum    bids    re- 
jected. 


Grant   Approved 

SHOP  Cost.    $18,000 

FORT    BRAGG,    Mendocino   Co.,   Calif. 

One-story  wood  shop  building  (I2Sx 
70  feet)  will  contain  woodwork 
shop.  57x38  ft.,  rooms  for  painting 
finishing,  metal  w'ork.  mechanical 
drawing,  printing,  classwork  and 
storage. 

Owner — Fort  Bragg  Union  High  Sch'l 
District. 

Architect — N'orman      R.      Coulter,      46 
Kearny    St.,    San    Francisco. 
A  grant  of  $S,000  has  been  approved 

by    the     PWA.      Bids    will    be    asked 

shortly. 


Preliminary    Plans    Completed. 
GYMNASIUM  Cost,     $40,000 

BASTON,    Fresno   Co.,    Calif. 
One-story    reinforced    concrete    gym- 
nasium. 
Owner  —   Washington     Union      High 

S-chool    District. 
Architect  —  W.     D.     Coates,      Rowell 
Bldg.,   Fresno. 
Application   filed  with  the  PWA  for 
a  grant  of  $18,000. 

An  election  is  being  held  today.  Oct. 
8.  to  vote  bonds  in  the  amount  of 
$26,000. 


Preliminary  Plans  Completed. 
JUNIOR    COLLEGE         Cost      $100,000 
REEDLBY.   Fresno  Co..   Cal'..... 
New  Junior  College. 
Owner  —  Reedley    Joint    Union    High 

School  District. 
Architect — Chas.    H.    Franklin,    T.    W. 
Patterson   Bldg.,   Fresno. 
Application     filed     with     the     PW.\ 
for  a  grant  of  $45,000. 

Bonds    Voted    —    Preparing    Working 

Drawings. 
SCHOOL  Cost     $100,000 

GRASS  VALLEY.    Nevada  Co.,    Calif. 
One-story    reinforced    concrete    school 

building. 
Owner  —  Gra.ss    Valley   Junior      High 

School    District. 
Owner— Fred    Relmer.-j.    233    Post    St., 

San    Francisco. 
Plans    will    be    completed    In    about 
thirty  days. 


Preliminary    Plans    Completed. 
.SCHOOL  Cost    $27,250 

WOODLAKK,    Tulare   Co..    Calif. 
One-story    frame    and    stucco    school 
building. 


Owner — Woodlake   School   District. 
Architect — E.  J.   Kump.   Rowell  Bldg., 

..    Fresno. 

Application  filed  with   the  PWA  for 
a   grant  of  $12,262. 


Preparing   Working    Drawings 

GYMNASIUM  Cost.    $40,000 

RED  BLUFF.  Tehama  Co..  Cal. 

One-story    frame    and    stucco    gymna- 
sium. 

Owner— Red   Bluff   Union   High    School 
District. 

Architect — Dragon    &    Schmidts,    206S 
Allston  Way,   Berkeley. 
Completed   plans    will   be    submitted 

to   the   PWA  for  approval  on  October 

30th. 


BOND    ELECTION 

CHICO,  Butte  Co.,  Calif  .— Chico 
Elementary  School  District  will  vote 
on  November  1st,  on  a  proposal  to 
issue  bonds  in  the  amount  of  $48,000, 
proceeds  to  finance  construction  of  a 
one-story  concrete  elementary  school 
building  in  Chico. 

Preliminary  plans  prepared  by  Ar- 
chitect Chester  Cole,  4418  Second  St., 
Chico. 


BOND     ELECTION 

CHICO.  Butte  Co.,  Calif.  —  Chico 
High  School  District  will  vote  on  Nov. 
1st,  on  a  proposal  to  is.sue  bonds  in 
the  amount  of  $40,000.  proceeds  to 
finance  construction  of  a  one-story 
reinforced  concrete  gymnasium  at  the 
Chico  High  School.  Preliminary  plans 
prepared  by  Architect  Chester  Cole, 
Chico. 

SEEK    FUNDS 

TUCSON.  Ariz.— University  of  Ari- 
zona is  attemting  to  obtain  a  PWA 
loan  and  grant  of  $650,000  to  finance 
the  construction  of  eight  dormitory 
buildings  at  the  college  in  Tucson.  The 
application  was  submitted  before  the 
dead-line  on  this  class  of  federal  aid. 
and  on  the  basis  of  a  45  percent  grant 
and  55  percent  loan.  This  would  be 
additional  to  the  building  program 
now  under  way  on  the  site,  for  which 
the  PWA  last  year  approved  an  $815,- 
000  loan  and  grant.  Roy  Place, 
Tucson,  architect 


BOND    ELECTION 

TONOPAH.  Nev.  —  School  District 
No.  20  Nye  County,  Nev..  will  hold  an 
election  October  19  at  which  time  it  is 
proposed  to  vote  bonds  in  the  sum  of 
$10,000  for  financing  the  purchase  and 
installation  of  a  new  heating  plant  in 
the  Tonopah  high  school.  Geo.  W. 
Manington.  chairman  the  board  of 
trii.stees. 


BIDS    WANTED 

PAR.\DENA.  Los  Angeles  (^o.,  Cal. 
—Until  October  29,  11  a.  m.,  bids  will 
be  received  by  Pasadena  boand  of 
education  for  the  construction  of  the 
Thomas  Jefferson  elementary  school. 
The  school  will  consist  of  an  assem- 
bly building,  cafeteria,  six  classrooms 
and  kindergarten.  Plan's  may  be  ob- 
tained at  320  E.  Walnut  St..  Pasa- 
dena, upon  deposit  of  $25.  Marston 
a  Maybury,  25  S.  Euclid  Ave..  Pasa- 
dena,  architects.     Cost,   $110, OOn 


BIDS     WANTED 

LONG  BEACH,  Calif— Until  Octo- 
ber 21,  4  p.  m..  bids  will  be  received 
by  Long  Beach  board  of  education  for 
construction  of  Units-  1  and  2  at  the 
Longfellow  elementary  school.  Plan.s 
and  .specifications  may  be  obtained 
from  the  business  manager  of  the 
board.  715  Locust  Ave.,  Long  Beach, 
upon  deposit  Of  $25.  Harold  E.  Bur- 
ket.  Jergins  Trust  Building.  Long 
Beach,    architect.      Cost;    $83,000, 


Plans    Being    Prepared 

OY.MNASIUM  Cost,    $145,000 

SAN  FRANCISCO,  Frederick  and 
Willard    Streets. 

One-story  steel  frame,  brick  and  ter 
ra  cotta  gymnasium.  (Polytech- 
nic High  School.)  (CoD.irete  side 
walls  and  floors,  etc.)  locker  rooni.u 
on  first  floor,  gymnasium  on  sec- 
ond,  sunrooms,   offices,   etc. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — Chas.  Sawyer,  City  Archi- 
tect.  City   Hall. 

Structural    Engineer — H.    C.    Vensano, 
251   Kearny   Street. 
Bids  will   be  asked  about  December 

1st. 


Plans    Being    Completed 

MACHINE  SHOP  Cost,   $219,581 

SAN    FRANCISCO: 

Three-story  reinforced  concrete  ma- 
chine shop  building  at  George 
Washington   School    (steel  sash). 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect— Miller  &  Pfiueger.  580  Mar- 
ket   St..    San    Francisco. 
Bids    will    be    asked    about    Nov.    L 

1935. 


ARCHITECTS     COMMISSIONED 

LOS  ANGELES.  Cal.— Los  Angeles 
Board  of  Education  has  commissioned 
architects  to  prepare  plans  for  the 
following   schools: 

Architect  M.  L.  Barker  and  G.  L. 
Ott,  346!4  S.  La  Brea  Ave.,  Los  Ange- 
les. Physical  Education  Building  at 
Dana  Junior  High  School.  Est.  cost, 
$32,000. 

Architect  Douglas  H.  McLelland  and 
Allen  McGill,  Architects'  Bldg.,  Los 
Angeles.  Physical  Education  Build- 
ing at  Horace  Mann  Jr.  High  School. 
Estimated    cost,    $51,000. 

Architects  John  C.  Austin  and  F. 
M.  Ashley.  Chamber  of  Commerce 
Bldg.,  Los  Angeles.  Physical  IDduca- 
tion  Bldg.,  Mt.  Vernon  Junior  High 
School.     Est.   cost,    $51,000. 

Architect  Edwin  L.  Bruner,  Fergu- 
son Bldg.,  Los  Angeles.  Physical  Ed- 
ucation Bldg..  Stevenson  Junior  High 
School.    Est.   cost.  $51,000. 

Architects  Allison  &  Allison,  Edison 
Bldg..  Los  Angeles.  Classroom  Bldg.. 
Van  Nuys  High  School  Est.  cost. 
$78,000. 

Architect  C.  F.  Skilling.  1008  West 
Adams  Blvd..  Los  Angeles.  Recon- 
struct Alexandria  Ave.  School.  Est. 
cost,    $60,000. 

Architect  Clement  B.  Lewis.  333  W. 
6th  St..  San  Pedro  and  Structural  En- 
gineer Murray  Erick.  811  W  7th  St.. 
Los  Angeles.  Reconstruct  Barton  Hill 
School  buildings.     Est.   cost  $82,000. 

Architects  Train  &  Cressey.  226  3rd 
and  Hill  St.  Building.  Los  Angeles, 
and  Structural  Engineer  L.  J.  Waller. 
931  Milcheltorena  St..  Los  Angeles. 
Reconstruct  Belvedere  School.  Esti- 
mated cost.    $67,000. 

Architect  Ray  J.  Kiefer,  5369  Wil- 
.shire  Blvd..  Los  Angeles,  and  Struc- 
tural Engineer  Ryan  A.  Grut.  1007  S. 
Grand  Ave..  Los  Angeles.  Reconstruct 
Muir  Junior  High  School  Est  cosl. 
$21,000. 

Architect  Edward  Cray  Taylor  and 
Structural  Engineer  Ellis  W.  Taylor. 
Lor  Angeles.  Reconstruct  Tenth  St. 
School.     Est.    cost.    $51,000. 


Preliminary   Plans  Approved 

ADDITION  Co.st.  $99..10^ 

SAN  FRANCI.SCO.  Calif..  30th  Avl. 
near  Lawton  St. 

Eight  classroom  additions  nt  the  Au- 
tos High  School. 

Owner — City  and  County  of  San  P'ran- 
clsco. 

Architect— Dodge  Riedy,  821  Market 
Street. 
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Plans  Completed 

SHOPS  Cost.  *233.snii 

SAN  FRANCISCO,  Calif.,   Fillmore  SI. 
bet.   Buy  and  Clicilnut  SIb 

Machine   shops   nt   the    Mnrinii   Junior 
High   School 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect— George  Kelhnm,   31B   Mont- 
gomery St.,  and  W.  P.  Day,  Finan- 
cial Center  Bldn.,  and  John  Bak»- 
wcll,    Jr.,    251   Kearny   St. 
Pni.K'il    approved   by   the   PWA  and 

bWs  "ill  111'  asked   In  the  near  futurn. 


Plans   Completed. 

AUDITOKIMM  Cost,   ?33.2Tr. 

SAN   FRANCl.SCO,   Calif. 

Auditorium  at  the  Uanlel  Webster  St.. 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect —Chas.  Sawyer,  City  Arclil- 
tect.    City    Hall.    San    Fraiicisc'o. 

BOND   ELECTION 

SANTA  MONICA.  Los  Angeles  Co.. 
Cal. — Santa  Monica  board  of  educa- 
tion has  called  an  election  for  Nov.  5 
(tentative  date)  at  which  time  it  is 
proposed  to  vote  bonds  in  the  sum  of 
$29.5.000  as  the  district's  share  of  the 
cost  of  Improvements  to  Santa  Mon- 
ica schools.  Application  has  been  made 
to  the  government  for  aid  in  financing 
the  work,  total  estimated  cost.  $1.- 
123.750.  Marsh,  Smith  &  Powell  are 
the  architects  for  Madison  and  hiBli 
school  projects,  and  John  and  Donald 
B.  Parkinson  are  architects  for  tlie 
others. 


BIDS   WANTED 

I/OS  ANGELES,  Cal.— Until  Oct.  25. 
2  P.  M..  bids  will  be  received  by  Los 
Angeles  board  of  education  purchasing 
bureau.  1425  S.  San  Pedro  Street,  for 
reconstruction,  strengthening  and  re- 
habilitation of  and  addition  to  the 
boys'  and  girls'  physical  education 
liuilding  at  the  Thos.  A.  Edison  junicir 
high  school.  6500  Hooper  Avenue.  R 
Walker  and  P.  A.  Eisen.  70S  PaciHc 
Commerce  Bldg..  architects,  and  Mur 
ray  Erick.  811  W  7th  St..  structural 
engineer. 


Preparing   Working    Drawings. 
SCHOOL  Cost.    $30,000 

SALINAS,    Monterey   Co..   Calif. 
One-story  frame  and  stucco  grammar 

school    (3    classrooms,    auditorium 

to  seat   250). 
Owner — Aiisal  Grammar  School   Dlst. 
Architect — Chas.  Butner.  51  Maple  St. 

Salinas. 
Engineer— F.  W.  Kellherg.   320  Market 

St.,    San   Francisco.  • 


Plans   Being   Prepared. 

NORMAL    SCHOOL    GYM.    ETC. 

Cost.    $201,600 

BELLINGHAM,    Washington. 

Two-story  reinforced  concrete  normal 
school  addition  (gymnasium  to 
contain  locker  rooms,  dressing 
rooms,  shower  baths,  offices,  etc., 
swimming  pool  wing;  tar  &  gravel 
plank  roof  on  steel  trusses,  brick 
exterior,    cast    stone    trim,    etc. 

Owner — State  of  Washington. 

Architect— Bebb  &  Gould.  Hoge  Bldg.. 
S-eattle.    Wash. 
Bids  will   be   asked   shortly. 
Funds    have    been    allotted    bv    the 

PWA. 


BOND    ELECTION 

SALINAS.  Monterey  Co..  Cal.— Sa- 
linas Union  High  School  District  will 
vote  October  25  on  a  proposal  to  1.=- 
sue  bonds  in  the  amount  of  $140,000 
and  the  Salinas  Junior  College  Di.«- 
irict  will  vote  on  the  same  date  on  a 
proposal  to  issue  bonds  in  amount  o' 
$120,000.  proceeds  to  finame  improve- 
ments to  schools. 

Preliminary   plans   prepared    by   Ar- 


chitect Chns.  Butner.  61  Maple  St.. 
SnllnHM.  A  grant  of  $119  250  has  been 
approved   by   the   PWA. 

Preparing    Working    Drawings. 
SCHO()I>  Cost.    $1!>.II00 

SALINAS,    Monterey   ''-  .    Calif. 
One   -   story  frame  grammar  school   (3 

clasaiooms)    wood   .sldlnii. 
Owner  —   I'runedale   Grammar  Schoi.l 

District 
Architect— Chas.   Butnur.  Bl  Manle  at. 

Salinas. 
Engineer— F.  W.  Kcllberg,  320  Market 

St..  Ran  Francisco. 


BIDS   WANTED 

I,ONG  BEACH.  Cal.— Until  Oct.  U. 
4  P.  M.,  bids  will  be  received  by  th.- 
Long  Beach  board  of  education  for 
construction  of  the  Theodore  Roose- 
velt school.  George  Kahrs.  1224  Lin- 
den Ave.,  architect,  and  J.  H.  Davle«. 
Ocean  Center  Building.  Long  Beach, 
structural  engineer.  Will  be  a  two- 
story  structure  of  steel  frame  con- 
struction, plaster  exterior  walls,  com- 
position roofing,  cement,  maple  and 
linoleum  floors,  tile  toilets,  steel  toilet 
partitions,  blackboards,  steel  and 
wood   sash.  etc. 


CONTRACT   AWARDED 

LONG  BEACH.  Cal.— Andy  Sordal, 
722  Magnolia  Ave..  Long  Beach,  was 
awarded  general  contract  by  Long 
Beach  board  of  education,  at  $89,252 
(using  salvaged  materials)  for  the 
construction  of  the  science  and  shop 
building  at  the  Washington  junior 
high  school.  Other  contracts  awarded 
were:  Coast  Electrical  Co..  2350  Cedar 
Ave..  liong  Beach,  electric  wiring,  at 
$8359,-  Hickman  Bros.,  910  E.  Ana- 
heim St..  Long  Beach,  heating,  $5825; 
T..  E.  Williams  Co..  256  Alamltos  Av- 
enue. Long  Beach,  plumbing.  $4776. 
W.  H.  Au.stin.  532  Chestnut  Avenue. 
Long  Beach,   architect. 

16— BANKS.  STORES  AND 
OFFICES 

Preparing   Working    Drawings. 
IMPROVE  SCHOOL  Cost.   $100,000 

MONTEREY,    Monterey   Co.,    Calif. 
Improvements    and    reconstruction    of 

high    school    bldg.    to    comply    with 

state  earthquake  law. 
Owner  —  Monterey  Union  High  School 

District. 
Architect— Robert    Stanton.    Carniel. 
Structural  Engineer  —  Richard  Ware, 

Centra!    Bldg.,    Pasadena. 
Plans    will    be    completed    in    ahout 
45  days. 


Plans  Being  Prepared. 

ALTERATIONS  Cost,    $ 

SAN    JOSE.    Santa    Clara    Co.,    Calif. 

SE   First  and   Williams  Sts. 
Alterations   to    store   building. 
Owner — Robinson     &    Sons    Co.,     San 

Jose. 
Architect  —  Binder    &    Curtis,    35   W. 

San  Carlos  St..  San  Jose. 


Contract    Awarded 

ADDITION  Cost.   $13,824 

SACRAMENTO.  Calif..  815  S  Street. 

.Addition    to   building. 

Owner— Capital  City  Casket  Company, 

S15   S   St..    Sacramento. 
Architect— Withheld. 
Contractor  —  Campbell        Construction 

Co..  800  R  St..  Sacramento.         ♦ 


Plans  to   Be   Prepared 

ALTERATIONS  Cost.   $10,000 

SAN  FR.\NCISCO.  Cal.— Fillmore  SI  . 
bet.   Post  and  Geary  St.s. 

.^Iterations    to    store    building. 

Owner  —  Martin  Stelling.  155  Mont- 
gomery St. 

Architect  —  Earle  Bertz.  MonadnocU 
Bldg. 


Contract    Awarded 

altp:rati').v.s  Cont.  12.000 

SAN   FllANCISCO.  <'..!.     1640  Flllmor* 

.Street. 
Alierntlona   to   Rtore. 
Owner — Martel    Ll'iuor    f!o.,    premliicji. 
Architect— Not    given. 
Clint  rnctor—W.     Hornlni^-yer.     Jl     OrJ 


Sir 


Plans    Being    Prepared. 
ALTKItATIONH  Cost.  »ir,,0»n 

STOCKTON.    San    Joaquin    Co.,    Calif., 

Main    and    California    HtreelH. 
Alterations   to  dtore   bldg.    (new   iihow 

windows,     remodellnif.     new     soda 

fountain,     etc.) 
Owner — Owl     Drug    Co.,     <!57    Mission 

St..     San     Francisco. 
Plans  by  Engineering  Dcpt.  of  Owner. 


Contract  Awarded. 

ADDITION  Cost.    $5000 

SAN  JOSE,  Santa  Clara  Co.  Calif. 
No.  81  E.  Santa  Clara  Street. 

Addition   to  store   building. 

Owner — Dr.  Herman  Knoche.  688  Mil- 
ler St..  San  Jose. 

Architect— Not   Given. 

Contractor— H.  L.  Wold,  1130  North 
Second  St.,  San  Jose.  5 


Contract    Awarded. 

MARKET  Cont.    Price.    $17,550 

OAKLAND.  Alameda  Co..  Calif.  NE 
Telegraph    Ave.    and    Sycamore. 

One-story  reinforced  concrete  market 
60x125  feet)  truss  roof,  steel  roll- 
ing doors,  plumbing,  wiring,  paint- 
ing.   etc. 

Owner— H.    J.    Walton 

Architect— 9.  Helman.  605  Market  St.. 
San  Francisco. 

Contractor^Daley  Broj..  1104  Van- 
couver Ave..   Burllngame. 


Contract  Awarded. 

.ALTERATIONS  C-st.   $ 

SACRAMENTO.  Sacramento  Co..  Cal. 
Ninth  and   K  Streets. 

Alterations  to  office  building  (alter 
entrance  and  lobby):  polychrome 
arch  trimmed  in  buff  terra  cotta, 
cast  aluminum,  stainless  steel 
elevator  fronts,  modernistic  light- 
ing fixtures,  etc. 

Owner — Forum  Investment  Co.  (Chas. 
J.  Mathews.  Acting  Mgr.).  Sacra- 
mento. 

Architect  —  W,  E.  Coftman.  Forum 
Bldg..    Sacramento. 

Contractor— .Arthur  Fisher.  800  35th 
S't..    Sacramento. 


Plans    Being    Figured. 

ALTERATIONS  Cost.   $2000 

OAKLAND.  Alameda  Co..  Cal.  NW 
Nineteenth    and    Broadway. 

Alterations  for  broadcasting  studio 
(move  partitions,  acoustical  work, 
soundproofing.  electrical  equip- 
ment,   tile   walls,    etc.) 

Owner— KROW  (Educational  Broad- 
casting Co.),    Oakland. 

Engineer— C.  E.  Downey,  1803  Frank- 
lin St.,  Oakland. 


Contract    Awarded 

.ALTERATIONS  Cost.    $25,000 

LOS  ANGELES.  Calif.  —  601  South 
Broadway. 

.Alterations  to  store  building  (work 
Involves  new  front,  close  exi.'tii'.g 
stairway  to  basement,  painting, 
electric  wiring,   plumbing,   eic.) 

Owner — Owl    Drug    Co. 

.Architect- Plans  by  Engineering  Dept 
of  owner. 

Contractor— Louis  C.  Dunn.  6-81  Mar- 
ket St..   San  Francisco. 


Contract  Awarded 

ALTERATIONS  Cost.   $2,500 

S.AN    FR.ANCISCO.     1126    Howard   St. 
Alterations  to  store  building. 
Owner — Carlos   Solarzono.   Mills   Bhig 
.Architect— Not  Given. 
Contractor— Dftvid  P»agiBnini,  617Mont- 
^mery  atreet. 


18 


PACIFIC    CONSTRUCTOR 


Contract    Awarded. 

ALTERATIONS  Cost,  $2500 

SACRAMENTO.  Sacramento  Co.,  Cal. 

No.   731   I  Street. 
Alterations  to  store  building  40x70  ft. 
Owner— McCurry  Foto  Co..  Premises. 
Architect— Not   Given. 
Contractor — Holdener  Constr.  Co.,  2608 

R   St..    Sacramento, 


Contract   Awarded 

RE-ROOF  Cost,   i 

TOMALES.    Marin  Co.,   Calif. 

Construct  new  roof  on  Bank  of  Amer- 
ica  Bldg.,   Tomales. 

Owner— Capital  Co.  625  Market  Street. 
San  Francisco. 

Plans  by  Construction  Dept.  of  Owner 

Contractor — KooflnB  Service  &  Supply 
Co..  San  Anselmo. 


Contract  Awarded 

AI-TERATIONS  Cost,  $1,500 

SAN    FRANCI.SCO.    Calif..    243    O'Far- 

rell   St. 
Alterations  to   restaurant. 
Owner— Tollini    Bros..   Premises. 
,\rrhitect— Not    given. 
Contractor — Mullen    Manufactur'g   Co.. 

60   Rausch   Street. 


Contract    Awarded 

STORE  Cost,    $15,00n 

PALO  ALTO.  Santa  Clara  Co..  Calif. 
University  Ave.   and   Kipling   St. 

One-story  Class  C  store  buildingC  re- 
inforced concrete  crnstruction,  tile 
base  &  cornice,  con.position  roof- 
ing, plate'  glass  front,  etc. 

Owner — Dr.   Mervyn  Rudee,  Palo  Alto. 

Architect— Birge  M.  Clark.  310  Uni- 
versity Ave.,  Palo  Alto. 

X.pgsee — kemperich  and  Triplett  Food 
Store. 

Contractor— Wells  F.  Goodenough,  6G9 
Lowell  Ave.,   Palo   Alto. 


Plan*   BelnB    Preared. 

ALTERATIONS  Cost,    $20,000 

STOCKTON.    San    Joaquin   Co.,    Calif. 
No.    515   E.   Main   Street. 

Alterations    to    building    (new    front, 
painting,  decorating,  etc.) 

Owner— Fred   Benioff.    Furrier,   Stock- 
ton. 

Plans  by  Crestent  &  Mell. 

Agent  —  Frank   Pelrano,    22   S-Sutter 
St.,    Stockton. 
Bids  will  probably  be   asked   within 

a  few  days. 


Contract    Awarded. 

PENT    HOUSE  Cont.    Price   $9500 

SAN   FRANCISCO.     Jones  and  McAl- 
lister Streets. 

Penthou-i^e  restrnom   (1   room  .'ind  buf- 
fet on  Hibernia  Bank  Bldg. 

Owner — Hibernia  Savings  &  Loan  So- 
ciety,  Premises. 

Architect    —   Arthur    Brown,    Jr.,    251 
Kearny   Street. 

Contractor  —  Dinwiddle    Construction 
Co.,   Crocker   Bldg. 
Complete  bids  published   Oct.   4. 


17—  THEATRES 

Contract  Awarded  —  Sub  Bids  Being 
Taken 

ALTERATIONS  Cost,    $18,000 

SAN  FRANCISCO.  Calif.,  1046  Market 
Street. 

.Vlterations  to  theatre  (new  seats, 
painting,  decorating,  carpentry 
work,   etc.    (theatre  to  seat  399;. 

Owner — Pompeii    Theatre. 

Architect— F.  F.  Amandes,  1879  IStli 
Avenue. 

Contractor— FPed.  K.  DuPuy,  110  Sut- 
ter Street. 

Construction  will  start  within  a  few 
days. 

Plans  Completed, 

ALTERATIONS  Cost,   $10,000 

PETTALUMA,    Sonoma  Co.,  Calif. 

Alterations   and   additions    to   theatre. 

Owner— T.  &  D.  Theatre  Enterprises. 
25   Taylor   St.,    San    Francisco. 

Engineer — L.    H.    Nishkian,    525    Mar- 
ket &t.,   San  Francisco. 
Bids  will   be  asked   shortly. 


Plans   Being    Prepared 

REBUILD    THE.^TRE,  Cost,. 

MODESTO.   Stanislaus  Co..  Calif. 

Rebuilding  theatre  (recently  destroy- 
ed by   fire). 

Owner— Modesto  Theatre  (W.  R.  Mes- 
singer,    McHenry    St.,    Modesto). 

Architect  —  Russell  Guerne  DeLappe, 
5905  Keith   St.,    Oakland. 


Contract   Awarded. 

RESIDENCE...  Cost,    $6000 

SACRAMENTO,  Sacramento  Co.,  Cal. 
No.  1015  L  Street. 

Addition   to  frame  and   brick   theatre. 

Owner — Warner  Bros.,  Premises. 

."Vrchitect — Not   Given. 

(Contractor — Elton  Blair,  4440  Mari- 
posa St.,  Sacramento. 


18— WHARVES    &    DOCKS 

Plans   Being  Prepared, 
WHARF,    ETC.  Cost,    $92,000 

SAN  FRANCISCO.    Piers  24  and  26. 
Connecting   wharf   and    %v  h  a  r  f   shed 

(jacketed  piles,   timber  deck,   etc.) 
Owner— State   of  California    (Board   of 

Harbor  Commissioners). 
Engineer — Frank    G.    White,    Ferry 

Building. 


Plans    Being   Completed 
WHARF  Cost,    $150,000 

SAN   FRANCISCO.     Piers    44   and_  46. 
Reinforced    concrete    bulkhead    whaif 
extending   across    Piers    44    and    46 
(600x60  -  feet)    reinforced    concrete 
deck  on   concrete  jacketevl   piles. 
Owner— State  of  California    (Board   of 

Harbor  Commissioners). 
Engineer— Frank  G.  White.^Ferry 
Building. 
Bids  will  be  taken  in  about  two 
weeks.  On  previous  bid  oijeniiig  low- 
est bid  was  submitted  by  Merritt, 
Champan    &    Roott    at    $86,000. 


19 — MISC.  CONSTRUCTtCN 


Contract    Awarded. 

ALTER.^TIONS  Cost,    $2000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  No. 
730    S.    Second    Street. 

Alterations  to  undertaking  establish- 
ment. 

Owner — Kancadore  &  Alameda,  Prem. 

Architect — Not    Given. 

Contractor  —  Frank  G.  Rose,  1439 
S'liortridge    Ave.,    San    Jose. 


CONTRACT    AWARDED 

WASHINGTON,  D.  C.  —  Harbor 
Boat  Building  Co,,  Terminal  Island, 
Los  Angeles,  at  $145,500  awarded  con- 
tract by  the  U.  S.  Coast  Guard, 
Washington,  D.  C,  for  furnishing  four 
SO'  patrol  boats  for  the  Pacific  Coast. 

Complete  bids  published   Sept,   24. 


Plastering   Contracts   Awarded, 
MAUSOLEUM  Cost,   $110,008 

SAN    PABLO,   Contra  Costa   Co.,    Cal, 
Reinforced    concrete    mausoleum    (638 
crypts)      marble    and     bronze    in- 
terior. 
Owner  —  Roman  Catholic  Archbishop 
of    San    Francisco,    1100    Franklin 
St,,   San   Francisco. 
Architect — H.    A.    Minton,   525   Market 

St.,    San  Francisco. 
Engineer — L.  H.  Nishkian,  525  Market 

St.,    San   Francisco. 
Contractor — D.    Paganinl,    519   Califor- 
nia St.,   San  Francisco. 
Plastering — Herman   Bosch,    2075   Fol- 
som   St.,    San   Francisco. 
Other   awards   will   be   made   within 
ten  days. 

As  previously  reported,  marble 
awarded  to  Joseph  Musto  Sons-Kee- 
nan  Co.,   535  North  Point  St.,   S.  F. 

Plans   Being   Completed 
LIVESTOCK    BLDG.    $699,000   1st  unit 
SAN    MATEO   COUNTY,    Cal.     Visita- 
cian  Valley.    South  McLaren  Park 
(54-acre  tract). 
One   -   story  reinforced   concrete  live- 
stock building   (steel  trusses)   first 
unit   consists   of   main   hcise   show 
stalls     to     accommodate     animals. 
etc. 
Owner — San  Francisco-San  Mateo  Ag- 
ricultural District. 
Architect— W.    D.    Peugh,    33  3    Mont- 
gomery   St.,    San    Francisco. 
The  total  cost  of  the  proposed  build- 
ing is  $1,500,000.    The  second  unit  will 
consist    of   grandstand   to   seat   15,000, 
etc. 

Plans  will  be  completed  about  Oc- 
tober  15. 

PLANNED 

FLAGSTAFF.  Ariz.  —  The  Arizona 
Power  Co,  and  the  Flagstaff  Electric 
Light  Co,  have  announced  that  $75,- 
000  will  be  expended  to  construct  a 
400-kw,  transmission  line,  40  miles 
in  length,  from  the  Arizona  power 
Co,'s  hydro-electric  plants,  located  on 
Fossil  Creek,  40  miles  south  of  Clark- 
dale,  and  the  construction  of  a  sub- 
station, switchboard  an'd  other  equip- 
ment. The  transmission  line  will  cost 
$50,000  and  the  substation  $25,000,  G. 
T.  Herrington  is  general  manager  of 
the   Flagstaff  company. 


Contract*    Awarded. 

ALTERATIONS  Cost.   $ 

MODESTO,   Stanislaus  Co.,  Cal 

Alterations  to  store  building  (work  In- 
volves new  fixtures,  alterations  to 
front,  tile  work,  some  marble). 

Owner — Mellis    Brothers,    Modesto. 

Architect— G.  N.  Hilhurn,  1213  I  St.. 
Modesto. 

Carpentry,  Etc. — Harry  Brown,  Laurel 
St..    Modesto. 

Tile  Work— Wlckens  Bros..  Rt.  4,  Box 
300.  Modesto  . 

Painting    and    Decorating — A.    J.    Felt, 
335   Bodem    St..    Modesto. 
Other  awards  will  be  made  shortly. 


CONTRACT    AWARDED 

PETALUMA,  Sonoma  Co.,  Cal.— 
Verne  Hassett  and  H.  S.  McCauley, 
152  Kentucky  St.,  Petaluma,  at  $361 
submitted  the  only  bid  and  awarded 
contract  by  the  Petaluma  City  Coun- 
cil, Gladys  V.  Roberts,  City  Clerk, 
for  furnishing  and  installing  one 
police  radio  station  (including  trans- 
mitter and  receiver)  complete  for  the 
Police  Station,  and  one  portable  mo- 
bile radio  trans-ceiver  complete  for 
the  police  prowler  car. 

Bid  includes  free  servicing  and  re- 
placement of  all  necessary  parts  of 
equipment  for  the  period  of  one  year. 


CONSTRUCTION    STARTED 

BURBANK,  Los  Angeles  Co..  Cal  — 
Warner  Bros, -First  National  StmJios, 
Burbank,  have  started  work  on  the 
construction  of  another  sound  stage 
at  the  company's  Burbank  studio.  The 
work  is  being  handled  by  the  owner's 
department  of  permanent  construc- 
tion. It  will  be  135x160  ft.  in  area  and 
35  ft.  high:  wood  frame  construction, 
plastered  exterior,  rock  wool  insula- 
tion, wood  roof  trusses,  composition 
roofing,  wood  floors,  etc.  Work  will 
be  started  shortly  on  two  more  stages 
one  to  be  identical  in  size  and  con- 
struction  to   the   one   now  under  way 
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ami  the  olhcr  to  be  somewhat  InrRer. 
Another  linprovenient  to  bo  made  ai 
the  sludlo,  .scheduled  for  n  later  date, 
la  an  adnilnlstrnlion  bulldlns. 


LOW    BIDDERS 

W.ASIIINC.TON.  n.  C  — 1-.  Lar.scn 
Boat  .shop.  Terminal  Inland.  Ijo.s  An- 
geles, at  $30,118  submitted  low  hi<i  to 
the  T'.  .s.  Coast  Oiiard.  Wa.HhInKton, 
p.  C,  for  fiirnl-shlnK  BS  -  foot  patrol 
boats  for   the    Paeinc  Coa.st. 

Lake  Union  lirydook  and  Mnehlii" 
Works,  at  $.'i2,r)fiO  submitted  second 
low   bid. 


20~MISC.  SUPPLIES  AND 
MATERIALS 


BIOS  OPENED 

I,OS  ANGELES.  Cal.— Kids  for  fur- 
nishing miscellaneous  D  o  u  K  1  a  .s  fir 
rouKh  structural  Rrade  and  surlaced 
lumlier  under  Spec.  No.  1790  were  op- 
ened by  D.  P.  NicUlin.  purchasing 
ncent  of  the  Los  .Angeles  Water  and 
Power  Bureau,  207  S.  Broadway,  Sep- 
tember 30.  The  bids  were  taken  on 
deliyerle-s  as   follows: 

(a)  fob  cars  or   trucks,   bidder's  ship- 
ping point: 

(b)  fob  cars  or  trucks.   L.   A.   harbor; 

(c)  fob  cars.   Lone   Pine:' 

(d)  fob     trucks.     Dept.'s     construction 
camps.   Mono  Basin. 

The  bids   follow: 

Daugherty  Lumber  Co..  (a)  JSlfiS, 
fob  Portland,  Ore.,  2.359,500  pounds. 
Terms   2%,    20  days. 

Hammond  Lumber  Co..  (h)  $16,718.- 
09.    Terms,  net. 

Patten-Blinn  Lumber  Co..  (a)  JH  - 
700.  fob  Junction  City.  Ore.,  or  En- 
gene.  Ore.,  2,359,529  lbs.  Terms.  2% 
20  days. 

California  Forest  Products  Co.,  (a) 
$11.21.^.  fob  Portland.  Ore.,  or  (c)  $24.- 
fiOO:    2.375,000   lbs.     Terms   2%    30  days. 

.T,  A.  Irwin  Co..  (a)  $10,863.18  fob 
Portland,  or  (c)  $24,205.84.  2.361.5.13 
lbs.  Terms,  2%,  20  days.  Additional 
credit  of  $1434. SS  if  allowed  to  com- 
mence shipment  within  10  days  and 
complete   within   40  days. 

Globe  Lumber  Co..  (a)  $8672.18,  fob 
Portland,  (b)  $15,618.26:  (c)  $19,950.- 
38:  (d)  $22,792.66,  2.361,531  lbs.  Terms, 
2%.   20  days  on   mill  price. 

Consolidated  Lumber  Co.,  (a)  $9.- 
044.03.  fob  Portland.:  (b)  $15,769.33: 
(c)  $19,912.54:  (d)  no  bid,  2,367,552  lbs. 
Terms,   net. 

Owens-Parks  Lumber  Co.,  (c)  $25,- 
774.46,  2.370.000  lbs.  Terms  2%.  ten 
days. 

Geo.  R.  McCormick  Lumber  Co.,  (a) 
$7768.68.  2.360.531  lbs.  Terms.  2%  ?0 
days. 

W.  E.  Cooper  Lumber  Co..  (a)  $S.- 
560.  fob  Portland:  2.359.500  lbs.  Terms 
2%.  20  days  ' 


CONTRACTS    AWARDED 

OAKLAND.  Calif.— Following  con- 
tracts awarded  by  the  East  Bay  Mu- 
nicipal Utility  District  for  furnishing 
12,200  tons  of  crushed   rock: 

Hutchinson  Company,  for  delivery 
at 'Stege.  $10,125:  for  delivery  at  37tli 
Ave..  $12,365. 

Heafey-Moore  Co..  for  delivery  at 
Foothill  Blvd.  and  Fruitvale  Avenue. 
$1,300;   for  delivery   in   Zone  3,   $11,390 


CONTRACT   AWARDED 

KARALLON  lSI>.\NnS,  Cal.— Ham- 
mer-Bray Co..  Ltd..  26th  Avenue  and 
E  12th  St..  Oakland,  at  $823.70  award- 
ed contract  by  Bureau  of  Yards  and 
Docks  for  oil  burning  stoves  for,  Far- 
allon  Island;   Spec.  No.   8040. 


CONTRACT   AWARDED 

OAKLAND.  Calif.  — Pad  He  Cou«l 
Fence  Co..  1033  Fifth  Ave.,  Oakland, 
at  $6,683.63  awardevl  contract  by  the 
ICastbay  Municipal  Utility  District,  fur 
furnlshinR  450,000  sq.  ft.  of  galvaMlsted 
welded  steel  wire  fabric. 


BIDS  OPENED 

(>.\1<|..\NI>.  Cal.— A.  P.  Smith  Mfg. 
Co.,  1142  Howard  St.,  San  Francisco, 
at  $14,700  sul»nltte<l  low  bid  to  the 
East  Bay  Municipal  Utility  District, 
John  H.  Kimball.  Secretary,  under  Bid 
No.  Iv.  S.  157,  for  furnishing  2,000  ^va- 
ter  meters. 

Complete  bids  follow: 

A.   P.   Smith  Mfg.  Co $14.70'i 

Neptune   Meter  Co 14,840 

Equitable   Meter  Co 15,480 

Hersev   Mfg.   Co 15,480 

Kadgcr  Meter  Mfg.  Co 15.480 

•  20 

BIDS  OPENED 

SAN  FRANCI.SCO.— California  Steel 
Products  Co..  490  Bay  Street,  at  $3.- 
r>S9  submitted  low  hid  to  T.  A.  Brooli,- 
Purchaser  of  Supplies.  City  Hall,  un- 
der Hid  No.  1450.  for  furnishing  three 
70-ft.  lengths  of  42-in.  inside  diam- 
eter welded  plate  steel  pipe  and  ac 
cessories. 

Complete  bids  follow: 

California   Steel   Prod.   Co $3,659 

Western  Pipe     Steel  Co 4.350 

Berkeley   Steel   Const.   Co..    Inc..  4.430 
Montague   Pipe   &   Steel  Co 4,735 


BIDS    OPENED 

S-AN  FRANCISCO— MaxRosenberg,  58 
Merlin  St..  San  Francisco,  at  $0.45  per 
cu.  yd.,  submitted  low  hid  to  T.  A. 
Brooks.  Purcliaser  of  Supplies.  City 
Hall,  under  Bid  No.  1454  for  furnish- 
ing approximately  6000  cu.  yds.  of 
loam   for  Golden  Gate  Park. 

Complete  bids  follow: 
Max  Rosenberg.   (1)  loam    per  cu.  yd.. 

$0.15:     (2)     cartage,     $0.35;     total. 

$0.45. 
L.   Devincenzi   Co.,    (1)   $0.14;    (2)   $.38: 

total.   $0.52. 
Devlncenzi    Bros.    Co..     (1)     $0.10;     (2) 

$0.59;  total  $0.64. 
Sibley    Grading    &    Teaming    Co..     (1) 

$0.25:    (2)    $0.55;    total  $0.80. 
Bids  held  under  advisement. 

BIDS   OPENED 

U.-\KL.'\ND,  Calif.  —  Following  bid.-^ 
received  by  the  East  Bay  JIunicipal 
Utility  District.  John  H.  Kimhall. 
Secretary,  under  Spec.  No.  L.S.-IBS 
for  furnishing: 
(1)    6   flanged   and    IS   6   in.   diam.   gate 


rtivca 
(2)   10  do.    s    In, 
(»)  <J  do.    10    In. 
(4)  3  do.    12   In. 
fS)    10  do.    20    li. 

Rich  Mfg.  Co..  A.   1-    .-'.I.'! 
Iowa    Valve    Co..    Kennedy    " 
I'aclflc    Pipe    Co..    Warren     ■ 
Tay-Holbrook     Co.,     Rtandar.!     ..,,.,.,, 
Co..    Grinnell    Co.,    RenHHetii<-r     Viilvo 
Co..  and   Mueller  Co..  nubmltted   Iden- 
tical bids  al: 

(1)  $165.60 

(2)  $414.00 
(.1)   $414.72 

(4)  183.60 

(5)  $4,098.80 
Total.    $5,276.52. 

Pacific  States  Cast  Iron  Pipe  <'o  : 
(1)  $165.60;  (2)  $414;  (3)  $414.72;  (4> 
$193.60:    f5)    no   bid. 

Ludlow  Valve  Co.;  fl)  $165.60-  (2) 
$414;  (3>  $414.72;  (4)  $183.60;  (5)'  $4.- 
089.60;  total.  $6,167.72. 

Bids  held    under  advisement 


BIDS    OPENED 

OAKLAND.  Cal.— Utility  Cupply  Co. 
at  $5,875  submitted  low  bid  to  lh« 
E.a/it  Ray  Municipal  Utility  District. 
Oakland,  under  Rid  No.  LS-156.  for 
furnishing  50.000  l..f  of  ?i  in.  seamlesa 
copper    tubing. 

Complete  bids  follow: 
Utility  Supply  Co..    $5,875. 

Identical  bids  at  $6,125  submitted 
by  Oakland  Plumbing  &  Supply  Co.. 
Crane  Co.,  Richmond  Sanitary  Co.. 
P.Tclflc  Metals  Co..  Tay-Holbrook  Co.. 
Grinnell  Co..  C.  W.  Marwedel  Co.. 
.\merican   Brass  &  Copper  Supply  Co. 

Identical  bids  at  $6,300  submitted  by 
the  Walworth  California  Co.  and  the 
Mornn  Plumbing  &  Supply  Co. 

Bids  held  under  advisement.       •      20 


LOW    BIDDER 

HAMILTON    FIELD.    Cal.— Western 
Steel  &  Wire  Co..  439  Bryant  St..  San 
Francisco,  at  $1.75  per  100  sq.ft.,   sub- 
mitted   low    bid    to    the    Constructing 
Quartermaster.      Fort      Mason,      under 
Bid   No.   W-6616-36-13.    for   furni.shing: 
fl)  55,740  sq.   ft.   wire  mesh  reinforce- 
ment.  6-in.   X  6-in.   No.  6  wire:  6- 
feet  "welded,    plain.   42   lbs.   per  lOO 
sq.   ft.    (9290  lin.   ft.t 
(2)  92.575  sq.   ft.  wire  mesh  reinforce- 
ment. 6-inch  by  6-lncb  No.  ^wire. 
7-ft.  wide,  as  above  (13.225  lin.  ft.l 
All  bids    received   for   14.000   1.    ft.   of 
cork    expansion    joints.     ^;     in.    thick. 
6-in.   wide,   in  14  ft.   lengths,   were  re- 
.iected  and  a   new  ca"ll  for  bids  will  be 
issued.  •  20 


MEDUSA  Portland  Cement  PAINT 


A  permanent  bond  to  concrete, 
brick  and  stucco  .  .  .  ii 
is    highly    decorative  it 

is    dampproot  .       .      it 

I    economical. 


3UNN,  CARLE  &  CO. 


20  Potrero  Ave. 


UNderhiU  5480 


San  Francisco 
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PACIFIC    CONSTRUCTOR 


MACHIMERT  ^  MTAEMAId 


Bid   calls   for  construction    machin  cry   and    materials 
Fsdsral,   Stat*,  Municipal  and  other  public  aaencies. 


and    miscellaneous  equipment   and   supplies  purchased   by 


CANAL  ZONE 


PANAM/  CANAL  ZONE  —  Until 
October  17.  10:30  A.  M.,  bids  will  be 
received  by  A.  L.  Flint,  General  Pur- 
chasing Offlcer.  The  Panama  Canal, 
Washington,  D.  C,  under  Schedule 
No.  3095,  one  diesel  engine  operated 
shovel,  lyi  cu.  yd.  dipper.  Caterpillar 
mouuting. 

Specifications  obt-iinable  from  the 
above  office  and  from  the  Assistant 
Purchasing  Agent.  The  Panama  Canal, 
Fort    Mason.    San    Francisco. 


P.\NAMA  CANAL  ZONE— Until  Oc- 
tober 18.  10:30  a.m..  bids  will  he  re- 
ceived by  A.  L.  Flint,  General  Pur- 
chasing Officer.  The  Panama  Canal. 
Washigton.  D.  C.  under  Schedule  No. 
3096.  for  furnishing  miscellaneous  sup- 
plies and  equipment,  including:  Fit- 
tings, trimmings  and  accessories  for 
toilets,  marble,  rubber  floor  tile,  brass 
dividing  strips.  Venetian  blinds,  rail- 
way signal  bonds,  solderless  connec- 
tors, tee  connectors.  live-iine  main- 
tenance tools,  metal  flagpole,  and  con- 
crete road  finishing  machine. 

Specifications  obtainable  from  the 
above  office  or  from  the  Assistant 
I'urch.xsing  -Xgent.  The  Panama  Ca- 
nal.   Fort   .Mason.    San   Francisco. 


PANA.M.\  CANAL  ZONE— Until  Oc- 
tober 14.  10:30  a.  m..  bids  will  be  re- 
ceived by  A.  L.  Flint.  General  Pur- 
chasing Officer,  The  Panama  Canal. 
Washington,  n.  C.  under  Schedule 
No.  3094.  for  furnishing  miscellaneous 
supplies  and  equipment,  including: 
Portable  air  compressor,  wire  rope, 
marble  chips,  brass  dividing  strips, 
brake  shoes,  mule  shoes,  copper  rods, 
a.ssorted  files,  enamled-iron  sinl<, 
metal  valves,  cone-shaped  grounds. 
costumer  stands,  drill  chuclts.  line 
disconnect  switches,  electric  holders, 
wire  brushes,  welding  glasses,  canoe, 
cork  packing.  asbestos  millboard. 
calking  cotton,  paint  ingredients,  sul- 
phur dioxide,  coal-tar  pitch,  interna- 
tional code  signal  flags,  abrasive  pa- 
per, crocus  cloth,  rigid  steel  conduit, 
and  Southern  yellow  pine  or  Douglas 
fir  box-car  siding  and  creosoted  tim- 
bers. 

Specifications  obtainable  from  ih.f 
above  office  and  from  the  Assistant 
Purchasing  Agent.  The  Panama  Ca- 
nal.  Fort  Mason.   San   Francisco. 


NAVY  DEPARTMENT 

WASHflNOTON.  D.  C— Bids  will 
be  received  by  the  Bureau  of  Supplies 
and  Accounts.  Navy  Department. 
Washlngiton.  |D.  C.  for  furnishing 
miscellaneous  supplies  and  equipment 
UK  follows: 
TEES.    270.000   lbs.    special   steel   tees: 

Mare    Island.     Sch.    6090:    October 

15. 
LATHE,    motor-driven    engmc:    Mare 

:«land.      Sch.    6094:   Oct.    18. 
GAUGE,     tank;     Mare     Island.       Sch. 

•;ni:  October  18. 
TUBES.     230     vacuum;    Mare    Island. 

Sch.   6110:   Oct.    18. 
REDWOOD.    Mare   Island.      Sch.    5992- 

Oct.  22. 
LUMBER,  boat   planking  and  cypress: 

Vare     Island     and     Puget     Sound. 

Sch.   5994;   Oct.   22. 
HOSE.    12.000   ft.    bronze   steam;    Mare 

Tsland.      Srh.    GI20:   Oct.    22. 
FELT.    15.000   sq.    ft.    hair   felt:    Mare 

Island       sfch.    ffI23:   Oct.    J2.      


TUBING.    S.noO    lbs.    .admiralty    metal; 

Mare  Island.     Sch.  6130;  Oct.  22. 
.\LLOY.     10.000    lbs.    aluminum    alloy. 

ingot:     Mare     Island.       Sch.     6148; 

October  25. 
Information     obtainable     from      the 
above    ntflce   and    from   Headquarters. 
12th   Naval  District.    100   Harrison   St., 
San   FrancLsco. 

WAR  DEPARTMENT 

BENICIA.  Solano  County.  Calif  — 
Until  October  15.  bids  will  be  received 
by  the  Commanding  Offlcer,  Benicia 
Arsenal,  under  Circular  No.  10,  for 
furnishing  S26  pes.  Douglas  Fir  and 
20.000  ft.   Ponderosa  Pine  lumber. 

Bids  will  be  received  at  the  same 
time,  under  Circular  No.  8,  for  fur- 
nishing 144  hacksaw  blades,  450  twist 
drills.   480   wire   brushes,   etc. 

Specifications  obtainable  from  the 
above   office. 


BENICIA.  Solano  County,  Calif.— 
Until  October  22,  bids  will  be  received 
by  the  Commanding  Officer,  Benicia 
Arsenal,  under  Circular  No.  9.  for 
furnishing  miscellaneous  supplies,  in- 
cluding: 750  cans  white  enamel.  336 
prs.  clear  lacquer.  1.560  lbs.  white  lead. 
1500  gals,  raw  linseed  oil,  9  gals, 
liquid  paint  drier,  200  gals,  neatsfoot 
oil.  30  gals,  luminous  white  paint,  300 
gals,  paint  for  ammunition,  00  gals. 
do.  816  qts.  red  paint.  96  pts.  black 
.stencil  paint.  SfiO  qts.  white  do,  200 
lbs.  aluminum  powder.  100  gals,  tur- 
pentine. 200  qts.  mixing  varnish,  624 
pts.  orange  shellac  varnish.  1.056  pts. 
water-resisting  spar  varnish.  2.000  lbs. 
metal  polish,  and  150  flowing  brushes. 

Specifications  obtainable  from  the 
above  office. 

FORT  MASON.  Cal.— Until  October 
14.  10  a.m.,  bids  will  be  received  by 
the  Constructing  Quartermaster,  Fort 
Ma.son.  under  Bid  No.  W6616-36-14. 
for   furnishing: 

(1)  4.020  bbls.  Portland  cement  in 
cloth  bags,  f.o.b.  cars  at  mill  and/ 
or  Hamilton  Field: 

(2)  1.845  tons  fine  aggregate  sand, 
f.o.b.  cars  and/or  trucks.  Hamil- 
ton   Field; 

(3)  3.100  tons  crushed  stone  or  gravel, 
coarse  aggregate,  f.o.b.  cars  and' 
or    trucks,    Hamilton    Field. 

Specifications  obtainable  from  the 
above  office 


EAST  BAY  UTILITY  DIST. 

OAKLAND.  Cal.— Until  October  17. 
5:30  P.  M.,  bids  will  be  received  by 
the  East  Bay  Municipal  Utility  Dis- 
trict. John  H.  Kimball,  Secretary.  512 
16th  Street.  Oakland,  under  Proposal 
689  for  furnishing  one  tractor,  track- 
laying  type,  4-cyllnder.  50-hp.,  Diesel 
engine  drive. 

Specifications  obtainable  from  the 
above  office.  * 


OAKLAND.  Cal.— Until  October  17. 
5:30  P.  M..  bids  will  be  received  hv 
the  East  Bay  Municipal  Utility  Dis- 
trict. John  H.  Kimball,  Secretary.  512 
16th  St..  Oakland,  under  Informal  Pro- 
posal No.  690.  for  furnishing  two  elec- 
tric portable  welding  machines,  gaso- 
line driven  engine,  300  ampere.  40- 
volt,    speed    not    higher  than    ISOO-rpm. 

Specifications  obtainable  from  Ih.' 
above   office.  • 


Bay  Municipal  Utility  District.  John 
H.  Kimball,  secretary,  612  16th  St., 
Oakland,  under  Informal  Proposal 
No.  695.  tor  furnishing  one  hydraulic- 
ally  operated  bulldozer  mounted  on 
a  50  h.   p.   track   laying  tyi>6  tractor. 

Delivery  f.  o.  b.  Corporation  Yards, 
22nd  and   Adeline   Sts.,   Oakland. 

Specifications  obtainable  from  the 
above    office. 


OAKLAND— Until  October  23,  8  p. 
m.,  bids  will  be  received  by  the  East 
Bay  Municipal  Utility  District,  John 
H.  Kimball,  secretary,  512  16th  St., 
Oakland,  under  Informal  Proposal  No. 
696,  for  furnishing  five  motor  truck 
chassis,  not  less  than  13,000  lb.  gross 
weight   capacity. 

Delivery  f.  o.  b.  Corporation  Yards, 
22nd    and    Adeline    Sts.,    Oakland. 

Specifications  obtainable  from  the 
above    office. 

U.  S.  FOREST  SERVICE 

GOVERN.MENT  ISLAND,  Cal— Bids 
will  be  received  by  H.  R.  Marsh. 
Assistant  Supply  Offlcer.  Forest  Ser- 
vice SuppI.\-«  Depot.  Government  Isl- 
and,  Oakland,  as  follows: 

October  14,  2  p.m.: 
BID  No.    2942— f.o.b.    bidder's  shipping 
point    and/or    Government    Island: 
50  alidades.  IS  in. 

October  15,  2  p.m.: 
BID   No.    2945— f.o.b.    Government    Isl- 
and:  8  discharge,   shutoft  type  noz- 
zles.  1   in.   IPT  female   with    %    in. 
hose  male  nozzle  tip  thread. 
Specifications    obtainable    from     the 
above  office. 


OAKLAND— Until    October   23.    S    p. 
m...  bids  will  be  r^ff^lved  by  the  East 


GOVERNMENT  ISLAND.  Cal.— Un- 
til October  15,  2  p.m..  bids  will  be  re- 
ceived by  Frank  Haynie.  Supply  Offl- 
cer Forest  Service  Supply  Depot.  Gov- 
ernment Island.  Oakland,  under  Bid 
No.    2944.    for    furnishing:  ~ 

(1)  1  mile  No,  9  BWG  galvanized  iron 
telephone  wire: 

(2)  29    miles    No.    12    BWG   galvanized    ! 
Iron  telephone  wire.  j 

Delivery,      all-rail     shipment      f.o.b.     I 
Rapid  River,   Michigan.  i 

SAN  FRANCISCO  —  Until  October 
16.  2  P.  M..  bids  will  be  received  by 
P.  C.  Brown.  Procurement  Engineer. 
Forest  Service.  Rm.  916  Phelan  Bldg., 
.9an  Francisco,  under  Contract  No. 
705.  for  furnishing  9  heavy  duty, 
power-controlled  rippers  of  the  three- 
tooth,  wheel-supported  type,  complete  i 
with  power  take-off  and  double  drum 
hoist  controls,  ready  for  attachment 
and  operation  with  any  of  the  fol- 
lowing tractors:  Caterpillar  "60"  or 
"50";  Allis  Chalmers  "75",  and  Cle- 
trac    "55". 

Delivery  f.o.b.  bidder's  shipping 
point  and/or  Pacsteel.   Oakland. 

Specifications  obtainable  from  the 
above  office.  • 

Forest  Service 

GOVERNMENT  ISLAND.  Calif.  — 
Bids  will  b.;  received  by  Frank  Hay- 
nie. Supply  Offlcer,  Forest  Service 
Supply  Depot,  Government  Island, 
Oakland,    as    follows: 

October    15,   2   p.    m. 
BID    No.    2940 — 84    doz.     4-quart    can- 
teens. 

October  18,  2  p.  m. 
BID    No.    2941—500    water   bags.    S-gal. 
man-pack. 
Delivery      f.o.b.      bidder's      .shipping 
point   and/or  Milwaukee.   Wisconsin. 

Specifications  obtisunable  from  the 
aboVe  offline. 


PACIFIC    CONSTRUCTOR 
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21—  BRIDGES 

BIDS  WANTED 

ELKO  COUNTY,  Nevada.  —  Until 
October  23.  2:30  p.  m..  bids  will  be 
received  by  the  Nevada  State  High- 
way Directors,  Robert  A.  Allen,  State 
Highway  Engineer,  Heroes  Memorial 
Building,  Carson  City,  for  the  con- 
struction of  a  concrete  and  steel  over- 
pass and  approaches  on  the  Stato 
Highway  system  in  Elko  County. 
Route  1.  Section  Dl  and  D2,  near 
Deeth,  a  length  of  approximately  0.3.i 
miles. 

The  work  Involves: 
(   1)  94   lin.   ft.   remove  culvert   pipe; 
(   2)   4  each  remove  pipe  culvert   head- 

walls; 
(  3)   243G   lin.    ft.    remove   fence; 
(   4)   330   cu.    yd.    roadway   excavation: 
(  5)  95,104  cu.   yd.   imported  borrow; 
(6)   340    cu.    yd.    structure   excavation: 
(  7)   0.33    mile   subgrade; 
(  8)  0.35  mile  finish  roadway; 
(  9)   920   tons   crushed  gravel  or  stonw 

base; 

(10)  0.35   mile  salvage   and   relay  sur- 

face; 

(11)  50.0  tons  asphaltic  road  material. 

type  SC2 

(12)  170  cu.   yd.   class  "A"  concrete; 

(13)  230  cu.  yd.  class  "D"  concrete; 

(14)  72,500  lbs.   reinforced   steel; 

(15)  25,000   lbs.    structural   steel 

(16)  2.800   lin.    ft.    treated   piles; 

(17)  112  each  drive   treated  piles; 

(18)  41  lin.   ft.    15"   corr.   metal  pipe; 

(19)  24  lin.   ft.    IS"    corr.   metal   pipe; 

(20)  66  lin.  ft.   24"  corr.  metal  pipe; 

(21)  82  lin.  ft.  36"  corr.  metal  pipe; 

(22)  88  lin.  ft.   relay  culvert  pipe: 

(23)  12  each  move  pipe  culvert  head- 

walKs; 

(24)  3,320  lin.  ft.  standard  metal  guard 

rail; 

(25)  14  each   monuments; 

(26)  100  lin.   ft.   construct  fence; 

(27)  2,436  lin.  ft.   reconstruct  fence 
Plans    and    .«peciflcations    obtainable 

from  the  above  oflRce  upon  deposit  of 
$5,  of  which  amount  $2.50  will  be  re- 
turnable: and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads,  461  Mar- 
ket St..  San  P^ranciscn. 


BIDS  WANTED 

ORANGE  COUNTY.  Cal.  —  Until 
October  31.  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Engineer. 
State  Bldg.,  Los  Angeles.  for  the 
construction  of  a  bridge  and  grade 
separation  structure  and  about  0.8 
mile  grading  and  paving  with  as- 
phalt concrete  and  Portland  cement 
concrete  at  Newport  Beach,  Orange 
County. 

The  work   Involves: 
(  1)  54  stations  clearing  and  grubbing 

right-of-way; 
(   2)   2000  M  gals,  water; 


(    3) 

(  4) 
(  5) 
(  6) 
(   7) 

(  S) 
I    9) 


(13) 
(14) 
(15) 

(16) 

(17) 

(18) 
(19) 

(20) 

(21) 

(22) 
(23) 
(24) 


(S6) 
(27) 

(28) 

(29) 

(30) 

(31) 
(32) 
(33) 
(34) 


(36) 
(37) 
(38) 
(39) 
(40) 
(41) 
(42) 
(43) 

(44) 


84,100  cu.  ydH.  rrtwy.  excavation 
unclasfl. ; 

130,000  stations  yds.   overhaul; 

4600    cu.    yds.    struc.    cjtcav.; 

14, inn   sq.    yds.   blending  subgrade 

18,000  sa.  yds.  subgrade  prepa- 
ration: 

51   stations  finishing  roadway; 

10  tons  liquid  asphalt  SC-2 
(prime  coat); 

128  tons  liquid  asphalt  SC-2 
(shoulders); 

in.OOO  .sq.  yds.  preparing,  mixing 
and   shaping  shoulders; 

10  tons  liquid  asphalt  90-95  (seal 
coat) ; 

130   tons   screenings   (seal  coat); 

3300  sq.   yds.   asph.   paint  binder; 

2300  tons  asph.  cone,  (base  and 
leveling  course) ; 

1100  tons  asphalt  cone.  (Type  A 
surface  course); 

2280  cu.  yds.  Class  A  Port.  cem. 
concrete   (pavement); 

3100   each  pavement  dowels; 

388,000  lbs.  bar  reinforcing  steel 
(pave.,   structures  and  bridges); 

500  cu.  yds.  Class  A  Port.  cem. 
concrete    (strucs.); 

1940  cu.  yds.  Class  A  Port.  cem. 
concrete   (bridges); 

76,000     lbs.     structural     steel; 

600   lbs.   cast   steel; 

1270  lin.  ft.  furnishing  treated 
Douglas  Fir  piles,  including  test 
piles; 

2734  lin.  ft.  furnishing  untreated 
Douglas  Fir  piles,  includ.  test 
piles: 

150  each  driving  Douglas  Fir 
piles,   including  test  piles; 

2,388  lin.  ft.  furnishing  reinforced 
concrete  plies,  including  test 
piles; 

64  each  driving  reinf.  cone,  piles, 
including  test  piles; 

350  lin.  ft.  18-in.  standard  cen- 
trifugal reinf.   cone,  pipe; 

1110   lin.    ft.    24-in.    stand,    centrif. 
reinf.   concrete  pipe; 
210   lin.    ft.    30-in.  do; 

26    lin.    ft.    S-in.    CMP; 

60  lin.    ft.    12-ln.   CMP; 
1    only    spillway    assembly    com- 
plete in  place; 

300  cu.  yds.  Class  A  Port.  cem. 
cone,  (curbs,  gutters  and  side- 
walks) ; 

220    lin.    ft.    curb    armor; 

4700  lbs.   misc.   iron  and  steel; 

40  lin.   ft.   laminated  guard  rail; 

6   each    culvert   markers; 

36   each   guide  posts; 

100  lin.   ft.  pipe  handrail; 

60  lin.   ft.   bank  protection  fence; 

280  cu.  yds.  exist,  cone,  remov- 
ed  and   disposed   of; 

1  only  exist,  traffic  signal  moved 
and   reset: 

1  only  exist,  highway  bridge  re- 
moved and  disposed  of: 


CAPITAL  CITY 
TITLE  COMPANY 

▼ 

J.  C.  PALEN, 

Manager 

914  Seventh  Street 
Sacramento      ::      California 


(46)  1  only  fxlHt.  railroad  trentlc  re- 
moved  and  dl.-ipuned  of; 

(I7»  1  only  exist  railroad  lirldge  r-- 
moved  and  dlHposi^d  of; 

(18)  6  each  remove  and  store  exlutlnic 
electroliers; 

(49)  32  each  lighting  standards: 

(50)  4400     lin.     ft.     1-ln     conduit     with 

copper  wire; 

(51)  1   lot  misc.   Items  of  work. 
Plans    and    specifications    obtainable 

from  the  office  of  the  State  Highway 
Engineer,  P.  O.  Box  1499,  Sacramento, 
and  on  (lie  at  the  office  of  the  District 
Engineer  In  San  Francisco.  Los  An- 
geles, and  the  district  In  which  the 
work  Is  situated.  • 


TO   ASK   NEW   BIOS 

GOVERNMENT  ISI^AND.  Cal.— 
Bids  received  by  H.  R.  Marsh.  Assist- 
ant Supply  Officer.  Forest  Service 
Supply  Depot,  Government  Island. 
Oakland,  October  7,  under  Bid  No. 
2933  for  furnishing  structural  steel 
spans  tor  the  McCloud  River  Bridge, 
and  under  Bid  No.  2934  for  furnishing 
structural  steel  stilTenIng  truss  for 
Somes  Bar  Bridge,  did  not  comply 
with  specifications  and  the  work  will 
be   re-advertised   at   a   later  date. 


BIDS    WANTED 

MERCED     COUNTY,     Calif.  —  Until 
October   22,    11   a.m.,    bids    will    be   re- 
ceived  by    the   Merced   County   Board 
of  Supervisors,   P.   J.   Thornton.  Clerk, 
Court    House,     Merced,    for    the    coi.- 
struction  of  bridges  as  follows: 
(1)   Bridge    No.    244 — New    wood    floor 
system   on   bridge   over  Dry  Creek 
on  Snelling  &  Coulterville  Road  In 
Road    Dist.    No.    1. 
(   2)  Bridge    No.    245— New    bridge    In 
part,    timber   with    pile    foundatic^n 
over  Bear  Creek  on  Avenue  in  the 
Fancher      Subdivision,      in      Road 
Dist.   No.   1. 
(   3)   Bridge      No.      246— New      limber 
bridge    on    concrete    footings    over 
creek    on    Le    Grand    and    Cathay 
Valley  Road,   in  Road  Dist.   No.  1. 
(  4)  Bridge  No.  247— Timber  bridge  on 
pile      foundation      over      Mariposa 
Creek  in  Road  Dist.   No,  2. 
(   5)    Bridge    No.    248  —  Timber    bridge 
on    pile    foundation     over     Owens 
Creek,    in    Road    Dist.    No.    2. 
(   6)   Culvert    No.    249 — Concrete    pipe 
culvert     in     canal     on     Eucalyptus 
Ave.,   in   Road   Dist.    No.   3. 
(  7)  Culvert    No.     250 — Concrete    pipe 
culvert    in    canal    on    avenue    run- 
ning east  and  west  through  center 
of  Section  11,  in  Road  Dist.  .Vo.  r. 
(    S)    Culvert     No.     251— Concrete     pip-? 
culvert    in    canal      ua      Eucalyptic 
Ave.,   in   Road  Dist.   Nj.   3. 
(   9)   Bridge     No.     252 — Timber     bridge 
on  pile  foundation  over  Los  Bancs 
Creek     on     Newton    and     Jamison 
Road,   In  Road  Dist.  No.  5. 
(10)  Bridge     No.     253— Timber    bridge 
on    pile   foundation    over   San   Joa- 
quin   and    Kings    River   Canal    and 
Irrigation     Company's     canal     on 
Volta    South    Road,    in    Road    Dist. 
No.     5.      Plans    and    specifications 
obtainable  from  County  Surveyor, 
W.    E.    Bedeson,    upon   deposit    of 

no. 


PLANNED 

.*AN  BERNARDINO  COUNTY.  Cal. 
—State  Division  of  Highways  has  ap- 
plied to  the  Railroad  Commission  for 
authority  to  construct  an  underpass 
beneath  the  tracks  of  the  Atchison. 
Topeka  and  Santa  V"  n.i;Hv:iv  h» 
Verdemont. 
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PLANNED 

I.O.S  ANtJKI.KS  COrNTY,  Cal.— 
Slate  Iii\ision  of  Highways  has  ap- 
plied to  the  Railroad  Commission  for 
authority  to  construct  an  overhead 
structure  crossing  the  tracks  of  the 
Atchison.  Topeka  &  Santa  Fe  Rail- 
way, between  N  and  O  Streets.  Los 
AnKeles.  on   State  Highway  Route  60. 


PLANNED 

ALAMEDA  COUNTY.  Cal.— S'tate 
Division  of  Highways  has  applied  tn 
the  Railroad  Commission  for  authority 
to  construct  an  overhead  structure 
crossing  the  tracks  of  the  Southern 
Pacific  Company,  near  El  Cerrito  hill. 
Albany,  on  the  route  of  the  north  ap? 
preach  to  the  San  Francisco-Oakland 
Bay  Bridge. 


LOW    BIDDER 

MULTNOMAH  COUNTY,  Oregon- 
Joplin  &  Eldon.  3101  N.  Columbia 
Blvd.,  Portland,  at  $87,415  submitted 
low  bid  to  the  Oregon  State  Highway 
Commission.  Portland,  for  construct- 
ing superstructure  for  Eagle  Creek 
Bridge  on  the  Columbia  River  High- 
way near  Bonnerville.  Federal  Aid 
Project   No.    174-C. 


BIDS    WANTED 

GOVERNMENT  ISLAND,  Cal.— Un- 
til October  15.  2  p.  m.,  bids  will  be 
received  by  H.  R.  Marsh,  Assistant 
Supply  Officer.  Forest  Service  Supply 
Depot,  Government  Island,  under  Bid 
No.  2943,  for  furnishing  one  structural 
steel  stiffening  truss,  including  all 
steel,  bolts  tor  field  connections,  etc., 
for  the  Somes  Bar  Bridge,  located  ap- 
proximatey  100  mi.  northeast  of  Eu- 
reka. 

Delivery  f.o.b.  bidder's  shipping 
point  and/or  Eureka. 

Specifications  obtainable  from  the 
above  offlce.  • 


22— DREDGING,     HARBOR 
WORKS,   EX,CAVATION 

Bids    Opened 

SACRAMENTO  COUNTY.  Calif.  -• 
D.  McDonald.  204  23d  St..  Sacramento, 
at  $0,214  per  c.y.,  total  $'J2.020.  sub- 
mitted low  bid  to  the  U.  S.  Engineer 
Office.  Sacramento,  under  Proposal 
No.  1105-36-4,  for  raising  and  strength- 
ening of  an  existing  levee  and  con- 
struction of  a  new  levee  along  thr' 
southerly  bank  of  the  American  Rivi''. 
easterly  from  the  Meister  District, 
near  Sacramento,  to  a  point  near  May- 
hews,  a  distance  of  about  6.3  miles. 
Involving  the  placing  of  approximately 
430.000  Q,y.  of  earth  in  embankment, 
clearing  and  grubbing  of  right  of 
way,  preparing  embankment  founda- 
tion, and  constructing  such  road  cross- 
ings as  may  be  disturbfd  by  the  le- 
vee construction. 

Complete    bids    follow: 
D.    McDonald.    Sacramento — $0,214    per 

c.y.;    total.    $92,020. 
Haiis-Doughty  &  Jones,  San  Francisco 

—$0,242  per  c.y.;  total.  $105,350. 
Olympian    Dredging    Co.,     San     Fran- 
cisco—  $0.2398      per      c.y.;      tof;il 

$107,414. 
Kuhn   Bros..    Inc..   Manhattan    Beach— 

$0,304   per  c.y.;   total.    $130,720. 
George     Piillock.     Sacramento  —  $0,301 

per  c.y.;   total.   $156,500. 
A.   Teicherl  &   Sons.    Inc..   Sacramento 

— $0.42    per    c.y.;    total.    $180,600. 
Bids  heW    under  advisement 


23 — IRRIGATION  PROJ. 

APPLICATIONS   FILED 

SACRAMENTO.  Calif.— Applications 
for  permit  to  appropriate  water  filed 
with  the  Stat.  Department  of  Public 
Worka,  Division  of  Water  Resoruces, 
during   September.   193".: 

S433    (Los    Angele.^    Co.)    Conslantlr 


R.  BakaleiniUoft.  Saugus.  for  .002  cfs 
from  a  spring  tributar>'  to  Boquet 
c.Tnyon  to  be  diverted  for  irrigation 
and  domestic  purposes.  Est.  cost,  $500. 
8434  (El  Dorado  Co.)  W.  M.  Miller. 
Auburn,  for  .003  cfs  from  Lake  Tahoe 
to  be  diverted  for  domestic  purposes. 
Est.   cost,   $700. 

6435  (Siskiyou  Co.)  A.  R.  Leff,  S'aw- 
yers  Bar,  for  3  cfs  and  1  ac.  ft.  per 
annum  from  Murder  Gulch,  tributary 
to  North  Fork  of  Salmon  River,  to  be 
diverted  for  mining  purposes.  Est. 
cost.    $500. 

S436  (Siskiyou  Co).  Fred  H.  Wendt. 
Clear  Creek,  for  .5  cfs  from  Brown's 
Creek,  tributary  to  Klamath  River,  to 
be  diverted  for  mining  and  domestic 
purposes. 

8437  (San  Diego  Co.)  James  D.  Mc- 
Cain. Julian,  for  4000  gals,  per  day 
form  a  spring  tributary  to  San  Fe- 
lipe Creek,  to  be  diverted  for  domes- 
tic and  stock  purposes.  Est.  cost.  $1- 
000. 

8438  (Trinity  Co.)  H.  A.  Splndler, 
Weaverville.  for  3  cfs  from  Sidney 
Gulch,  tributary  to  West  Weaver  Ck., 
to  be  diverted  for  mining  purposes. 
Est.   cost.    $1,000. 

8439  (Butte  Co.)  Erol  Colman.  Chico 
for  3  cfs  from  West  Branch  of  North 
Fork  Feather  River,  tributary  to  the 
Feather  River,  to  be  ■diverted  for  ir- 
rigation and  domestic  purposes.  Est. 
cost.  $100. 

8440  (Siskiyou  Co.)  Wm.  E.  Gump. 
San  Francisco,  for  5  cfs  from  Rush 
Creek,  tributary  to  South  Fork  Sal- 
mon River,  to  be  diverted  for  mining 
and   domestic  purposes. 

8441  (Siskiyou  Co.)  Wm.  E.  Gump. 
San  Franclcso,  for  10  cfs  from  Rush 
Creek,  tributary  to  South  Fork  Sal- 
mon River,  to  be  diverted  for  power 
and  domestic  purposes;  100-hp.  to  be 
developed. 

8442  (San  Bernardino  County)  Rose 
Mines.  Inc..  care  D.  W.  Swartwoot 
San  Bernardino,  for  60  gals,  per  min. 
from  three  unnamed  springs  tributary 
to  Rattlesnake  Canyon,  to  be  divert- 
ed for  mining  and  domestic  purposes. 
Est.    cost.    $1000. 

S443  (San  Diego  Co.)  W.  N.  Kenyon, 
Julian,  for  1  cfs  from  Kanebrake  Can  ■ 
yon  Creek,  tributary  to  San  Felipe 
Creek,  to  be  diverted  for  irrigation 
and  domestic  purposes  on  fifty  acres. 
Est.   cost..  $500. 

844i  (Siskiyou  Co.)  J.  W.  Nowdesha. 
Hamburg,  for  2.75  cfs  from  Mill  Creek 
tributary  to  Klamath  River,  to  be  di- 
verted   for   mining    purposes. 

8445  (Los  Angeles  County)  Constan- 
tin  R.  Bakaleinikoff.  Saugus.  for  72n 
gals,  per  ^iay  from  a  spring  tributary 
to  Bouquet  Canyon,  to  be  diverted  for 
irrigation  and  domestic  purposes  on  8 
acres.     Est.   cost.   $500. 

8446  (Los  Angeles  County)  Constan- 
tin  R.  Bakaleinikoff,  Saugus.  for  720 
gals,  per  -day  from  n  spring  tributary 
to  Bouquet  Canyon,  to  be.  diverted  for 
irrigation  and  domestic  purposes  on  8 
acres.    Est.   cost.   $500. 

8447  (Los  Angeles  County)  Constan- 
tin  R.  Bakaleinikoff.  Saugus.  for  720 
gals,  per  day  from  a  spring  tributary 
to  Bouquet  Can.von.  to  he  diverted  for 
irrigation  and  aomestic  purposes  on  S 
acres.     Est.    cost,   $500. 

8448  (Del  Norte  Co.)  Dr.  Francis  M. 
Stump.  Crescent  City,  for  3  cfs  from 
Rock  Creek,  tributary  to  Smith  River, 
to  be  diverted  for  power  purpose»s;  20- 
thp.    to   he  developed     Est.    cost    $500. 

8449  (Trinity  Co.)  Anton  Weber. 
Trinity  Alps,  for  ,5  cfs  from  Snow 
Slide  Gulch,  tributary  to  Stuarts  Fork 
of  Trinity  River,  to  be  diverted  for 
domestic   purposes.     Est.    cost    $150. 

8450  (Mono  Co.)  Ruby  H.  Cunning- 
ham. Mono  Lake,  for  VA  cfs  from  a 
tunnel  tributary  to  Andy  Thompson 
Creek,  to  be  Tjlverted  for  power  pur- 
poses. 

8451  (Inyo    Co.)     Harry    A.     Grant, 


Los  Angeles,  tor  1  cfs  from  3  springs 
tributary  to  Shepherd  Canyon,  to  he 
diverted  for  mining  and  domestic  pur- 
poses. 

8452  (Humboldt  Co.)  E.  R.  McPhee- 
ters,  care  S.  V.  Cornell.  Atty.,  Mo- 
desto, for  85  cfs  from  Slide.  Horse 
Range,  Grove  Prairie  and  Cedar  creeks 
and  two  unnamed  creeks  tributary  to 
Trinity  River,  to  be  diverted  for  min- 
ing purposes. 

8453  (Amador   Co.)    Raymond    Silvaj 
Sacramento,  for  270.000  ac.  ft.  per  anj 
num    from    Cosumnes   River,    tributai* 
to    Mokelumne    River,    to    be    diverte 
for  municipal  purposes.    Est.  cost  $5 
700,000. 

8454  (Amador  Co.)  Raymond  Silvi 
Sacramento,  for  270,000  ac.  ft.  per  anl 
num  from  Cosumnes  River,  tributary 
to  Mokelumne  River,  to  be  diverted 
for  power  purposes;  13.364-hp.  to  be 
developed. 

8455  (Humboldt  Co.)  Frank  G.  Stew- 
ard, San  Francisco,  for  85  cfs  from 
Slide,  Horse  Range.  Grove  Prairie. 
Cedar  creeks  and  two  unnamed  creeks 
tributary  to  Trinity  river  to  be  di- 
verted  for   mining   purposes. 

8456  (Nevada  Co.)  W.  P.  Clerkiii. 
French  Corral,  for  12.5  cfs  from  New- 
York  Ravine,  tributary  to  Middle  Fk. 
of  Y'uba  River,  to  be  diverted  tor  min- 
ing and   domestic  purposes. 

PERMITS    ISSUED 

SACRAMENTO.    Calif.  —  Permits    to      j( 
appropriate   water    issued    by    the   De-      j 
partment    of    Public    Works.    Division 
of  Water  Resources,    during   month  of 
September,   1935: 

4620.  Application  7908  (Placer  Co.) 
Issued  to  American  Mining  Co.,  San 
Francisco,  Sept.  4.  for  50  cfs  from  the 
North  Fork  of  American  River,  for 
power  purposes.    Est.  cost.   $4,000. 

4621.  Application  7909  (Placer  Co.)  1 
Lssued  to  American  Mining  Co.,  San 
Francisco.  Sept.  4.  for  3  cfs  form  the 
North  Fork  of  American  River,  for 
mining  and  domestic  purposes.  Est. 
cost.    $4,000. 

4622.  App.  7930  (Placer  Co.)  Issued 
to  American  Mining  Co..  San  Francis- 
co Sept.  4.  for  25  cfs  from  Humbug 
Creek,  for  mining  purposes.  Est.  cost 
$6000. 

4623.  App.  8035  (Stanislaus  Co.)  Is- 
sued to  Sarah  A.  Duffy,  Modesto.  Sep- 
tember 11,  for  2.5  cfs  from  Tuolumne 
River,  for  irrigation  of  50  acre.s.  Est. 
cost.   $500. 

4624.  App.  8359  (El  Dorado  Co.)  Is- 
sued to  R.  T.  Fisher.  Oakland.  Sept. 
11,  for  500  gals,  per  day  from  an  un- 
named spring  for  domestic  purposes. 
Est.    cost,    $200. 

4625.  App.  8254  (Siskiyou  Co.)  Issued 
to  B.  F.  Ryder.  Somes  Bar.  Sept.  11 
for  2  cts  from  Pern  Flat  Gulch,  for 
mining  purposes.     Est.  cost.  $25. 

4626.  App.  8356  (El  Dorado  Co.)  Is- 
sued to  T.  R.  and  Frances  C.  Spen- 
cer. Sacramento,  Sept.  12.  for  200  gal- 
lons per  day  from  an  unnamed  spring 
for  domestic  purposes.    Est.  cost.  $350. 

4627.  App.  8300  (San  Luis  Obispr 
Co.)  Issued  to  City  of  San  Luis  Obis- 
po Sept.  13.  for  2.32  cfs  and  2799  ac. 
ft.  per  annum  storage  from  Lopez 
Creek  for  municipal  purposes.  Est 
cost.    $600,000. 

4628.  App.  8362  (Sutter  Co.)  Issued 
to  Frank,  Gordon  and  Clifton  Lamb. 
Grimes.  Sept.  13.  for  3.79  cfs  from 
Sacramento  River  for  irrigation  of 
151.44    acres.     Est.    cost.    $5000. 

4629.  App.  7575  (Sierra  Co.)  Issued 
to  E.  A.  Humphreys,  Downieville. 
Sept.  14  for  37.5  cfs  from  South  Fork 
of  North  Fork  Yuba  River,  for  power 
purposes.     Est.   cost.   $5000. 

4630.  .4pp.  S380  (Plumas  Co.)  Issued 
to  J.  M.  McKillen  and  H.  O.  Erdman. 
Bucks  Lodge.  Oroville.  Sept.  14,  for 
3  cfs  from  Coquette  Creek,  for  min- 
ing purposes.     Est.   cost.    $2,000. 

4631.  App.  8365  (Fresno  Co.)  Issued 
to    Division    of    Fish    and    Game.    San 
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K1-iiii(i«ro.  Sept.  l(i  for  Ti  cf»  froiii 
KInKH  Klver.  for  recreational  and  <io- 
niOKtli:  piirpimeH.  KM.  cost,  |8,000. 
*  Ki.ia,  App.  8023  (Trinity  Co.)  IhhuciI 
to  H.  A.  Splndlcr,  Wcavervllle,  Sept. 
16,  for  20  cfci  fniMi  Whites  Creek,  tor 
mining  and  <Ionie«tlc  purpogeH.  Esti- 
mated   cost,    $36,000. 

4ti33,  App.  K(I7S  (Trinity  Co.)  Issued 
to  H.  A.  Splndler.  Wi  avervlUe,  Sept. 
16.  for  20  (fs  from  Whites  Creek,  for 
mining  and  doniowth:  purposes.  Ksll- 
mated   cost,    S.IU.OOO. 

4634.  App.  8398  (Trinity  Co.)  Issued 
to  Joe  O.  Mandell.  Junction  City,  Sep- 
tember 17,  for  3  cfs  from  Johnsons 
(Maxwell)  Creek,  for  mining  purposes. 
Est.  cost,   $10,000. 

4035,  App.  8407  (Lake  Co.)  Issued  to 
Park  Abbott.  Cobb.  Sept.  17,  for  O.2.-. 
cfs  and  4  ac.  ft.  p^r  annum  storage 
from  Carter  Creek,  for  domestic  pur- 
poses anti  Irrigation  on  20  acres.  Est. 
cost.    $300. 

4636.  App.  8406  (San  Joaquin  Co.) 
Issued  to  Frank  Tade.  Sacramento, 
Sept.  IS  for  1  cfs  from  Mokelumne 
River,  for  irrigation  of  85  acres.  Est. 
cost.  $100. 

4637.  App.  8393  (Plumas  Co.)  Issued 
to  Mrs.  Ktta  M.  McNeil.  Quincy.  and 
Mrs.  Augustine  Palu.  Oakland.  Sept. 
18  for  0.2  cfs  from  West  Branch  of 
Eagle  Creek,  for  mining  and  domesti'- 
purposes.     Est.    cost.    $150. 

4638.  App.  8215  (Inyo  Co.)  Issued  to 
Theo.  Petersen.  Darwin.  Sept.  1!).  for 
6000  gals,  per  day  from  underground 
flow  in  Darwin  Wash,  for  recreational 
purposes.     Est.    cost.    $800. 

4639.  App.  8335  (Inyo  Co.)  Issued  to 
Theo.  Petersen.  Darwin.  Sept.  19.  for 
0.5  cfs  from  underground  flow  In  Dar- 
win Wash,  for  irrigation  of  20  acres. 
Est.   cost.   $800.  23 

24—  STREET^LIGHTING 
SYSTEMS 


Bids  Opened 

SAX  MATEO,  San  Mateo  County- 
Atlas  Electric  Co..  135  B  St..  San 
Mateo,  at  $410  submitted  low  bid  to 
the  San  Mateo  City  Council,  E.  W. 
Foster.  City  Clerk,  for  installation  of 
electroliers  on  one  block  of  Second 
.Vvcnue.  beween  Railroad  Avenue  and 
South   Claremont    St. 

Complete  bids  follow: 

Atlas   Electric  Co.,    San    Mateo $410 

Globe    Electric    Works.    S.    F 5S0 

Harvey  E.   Conner,    Redwood  City  60ii 
Erskine   Electric   Works.    Redwood 

City     700 

A.    Soda   &    Sons.    Oakland   80S 

Two  low  bids  are  being  held  under 
advisement     until     October    21. 

25 — MACHINERY  AND 
EQUIPMENT 

BIDS  OPENED 

SAN  LUIS  OBISPO.  Cal.— Follow- 
ing bids  received  by  the  State  Bu- 
reau of  Purchases.  Sacramento,  for 
furnishing  one  40-hp.  tracklayer  type 
tractor  to  be  delivered  at  Shop  5.  San 
Luis  Obispo,  with  allowance  tor  a 
Caterpillar  "30"  tractor  with  bull- 
dozer: 

Weaver  -  Rye  Tractor  Co..  bidding 
on  a  Model  "40"  Caterpillar:  gasoline 
driven.  $2,566.  allowance,  $1,106.  net 
$1,860;  Diesel  driven.  $3,685.  allow- 
ance.  $1,106.    net   $2,579;   2%   30  days. 

Livingston  Tractor  &  Equip.  Co  . 
bidding  on  an  Allis  -  Chalmers  "K": 
$2,630.  allowance.  $650.  net  $2^000;  2';i 
30  days. 

J.  D.  Adams  Co..  bidding  on  a  Mc- 
Cormlck-Deering  "40".  $2,875.50,  al- 
lowance $465,  net  $2,410.50;  7%  thirty 
days. 

Farmers  Hardware  &  Implement  Co. 
bidding  on  Allis-Chalmers  "K",  $2.- 
681.40,  allowance  $500,  net  $2,181.40: 
5%    30   days. 


BIOS    OPENED 

NdUTH  1IOLI,YWOOD,  Lou  Angeles 
<Jo.,  Cat.— Identical  bids  at  $1,434  lesH 
2%  30  days,  were  received  by  the 
.State  Bureau  of  Purchases,  323  State 
(Capitol.  Sacramento,  under  Requisi- 
tion 7530.  for  furnlshlnK  an  S-ft.  lean- 
ing wheel  pull  type  road  grader  fob 
North    Hollywood,   from   the   following: 

Austin  Western  Road  Mchy.   Co. 

Shepherd  Tractor  and  Equip.  Co. 

Smith  Booth  Usher  Co. 

Crook   Company. 

J.  D.  Adams  Company. 

Brown-Bevls    Equipment    Co 


BIOS   OPENED 

STdCKTf'.V.  Calif.— Following  bids 
receivf'd  by  the  State  Bureau  of  Pui- 
cliases.  Sacramento,  under  Quotation 
No.  13097,  Req.  9116.  for  furnishing 
one  110-gal.  capacity  asphalt  heating 
kettle,  f.o.b.  Stockton,  Shop  10: 
Harron.  Richard  &-   McCone  Co..  S.  F.. 

$277.41; 
Peerless    Machinery    ('o.,    Sacramento. 

$296 ; 
Edward   R.   Bacon  Co..  S.  P.,   $300; 
A.    L.    Young    Machinery    Co.,    S.    F . 

$360; 
Spears  Wells  Machinery  Co..  Oakland. 

$375. 
Rids    held    under    advisement. 


BIDS    OPENED 

NORTH  HOLLYWOOD.  Cal.— J.  D. 
Adams  Co.,  at  $913,  less  2%  30  days, 
submitted  the  only  bid  received  by 
the  State  Bureau  of  Purchases.  Sac- 
ramento, for  furnishing  7-ft.  leaning 
wheel  pull  type  road  grader  fob  North 
Hollywood,    under  Requisition    7528. 


BIDS   OPENED 

SACRAMENTO.  Cal.— Northwest  Eu- 
gineering  Co,.  255  10th  St..  San  Fran- 
cisco, at  $2596  submitted  the  only  bid 
received  by  the  U,  9.  Engineer  Office. 
.Sacramento,  for  furnishing  one  4-cyl- 
inder  oil  burning  engine  as  replace- 
ment for  engine  on  a  ^4 -yd.  Northwest 
dragline. 


BIDS   OPENED 

SAN  MATEO,  SANTA  CLARA  & 
Santa  Cruz  Counties.  Calif. — Fol- 
lowing bids  received  by  the  Di- 
vision of  Highways.  John  H.  Skeggs, 
District  Engineer.  State  Bldg..  San 
Francisco,  for  the  rental  of  three 
pneumatic  tired  dump  trucks,  body 
capacity  not  less  than  3^  cu.  yds.  for 
approximately  1500  hours: 
C.    &    L.    Trucking   Co..    139    Cora    St.. 

San    Francisco.    $2   per  hour. 
Paul  A.  Puppo.  37  Rice  St.,  San  Fran- 
cisco.   $2. 
Rock   and   Gravel   Trucking   Co..    Inc.. 

Oakland.    $2.05 

L.  N.  Giorgi.  San  Francisco,  $2.05. 
San    Bruno   Avenue   Feed   &   Fuel  Co.. 

San  Bruno.  $2.10. 
A     Morton.    Menlo   Park.   $2.35. 
Daniel  Gallagher.   San  Francisco.   2.40. 
J.    S.    Baker.    Burlingame.    $2.70. 
Frank  O'Shea.   San  Francisco.  $2.73. 
Deysher  &  La   Fargue.    San  Anselmo, 

$2.73. 
Charles     W.     Beguhl,     Lomita     Park. 

$2.87. 
Eugene  Dello  Rosa.   Martinez.   $3.00. 
T.    O'Brien.    San    Francisco,    $3.07. 
Bid.<  held  under  advisement. 

BIDS  OPENED 

LOS  ANGELES.  Cal.— Bids  for  fur- 
nishing two  complete  Diesel  engine- 
driven  crawler  type,  power  cranes. 
Circular  Proposal  ER-509-36-57.  were 
opened  by  the  U.  S.  Engineer,  L<js 
.\ngeles.  Oct.  3.     The  bids  were: 

Harron.  Rickard  &  McCone:  Koeh- 
ring  model  376  crawler  crane — weight 
64.000  lbs.  Plant  Milwaukee.  Wis — 
Delivery  two  machines  Los  Angeles 
1"  days  after  receipt  of  order.  Dis- 
count 2%  20  days.  Prices:  Milwaukee. 
$12,070  each,  total  $24,140.  Los  Ange- 
les.   $13,139    each,    total    $26,278. 


HarnlKchreicer  H.i1<r«i  Corp.:  PAH 
sno-A— Allan  engine— v.'  71.000  Uw  - - 
plant    Mllwaokee      Ti'  .      \:.^,- 

\>-H    $12,835    ea.h,     loi  mu- 

waukee.    $11,660    ea-  vto 

Alternate:    for  Caterpi: :e. 

«<•]  engine  deduct  $200  «jacli.  Ixlii.'y 
as   itpecined. 

11.  r.  Colllnii  Machinery  Co.:  Link- 
Hell  K-30  crawler— wl.  69.000  Ibii.— 
Caterpillar  D-8800  engine— plant  Chi- 
cago—Discount  2%  15  dayn  Prlcen: 
Los  Angeles.  $13,502  each,  total  $2T.- 
004.  Chicago.  $12,3.50  each,  total  $24.- 
700.  Alternate:  Hesselman  engine  add 
$450  each.  Delivery:  first  machine  26 
days,  second  30  days.  Alternate:  first 
30  days,  second.  35  days. 

Smith  Booth  Usher  Co.:  Lima  mi/tlcl 
404;  Caterpillar  engine:  wt.  75.000  lbs., 
plant.  Lima.  Ohio.  Delivery  as  speci- 
fied. Discount  2%  15  days.  Includes 
1500-watt  Kohler  lights.  Prices:  Ixm 
Angeles.  $14,097  each,  total.  $28,194 
Lima.   $12,785  each;  total.   $25,570. 

Rlx  Company:  Model  55  Lorain:  wl. 
58.000  lbs.,  plant.  Lorain.  Ohio.  De- 
livery as  specified.  No  discount.  Pric- 
es: Los  Angeles.  $13,672  each-  total. 
$27,344.  Lorain.  Ohio.  $12,875  each; 
total   $25,750. 

Brown-Bevls  Equip  Co.:  Bay  City 
Model  62;  wt.  61,000  lbs.;  Hercules 
Diesel  engine.  Prices:  Bay  City.  Mich. 
$11.40J)  each;  total.  $22,800.  Los  Ange- 
les. $12,470  each;  total.  $24,940.  Dis- 
count $210  each  15  days.  Immediate 
delivery  from  Bay  City  10  days  after 
receipt    of  order. 


BIDS   OPENED 

LOS  ANGELES.  Calif.  —  Bids  for 
furnishing  two  one-yard  Diesel  engine 
driven  crawler  type  power  shovels  for 
use  on  Ballona  Creek  protection  work. 
Circ.  Prop.  ER-509-36-56.  were  opened 
by  the  V.  S.  Engineer.  Los  Angeles. 
Oct.    3.      The    bids    were: 

Rix  Co. — Model  55  I.«raln.  Weight. 
65.500  ll)s.  Delivery  as  specified.  No 
discount.  Plant  at  Lorain.  Ohio. 
Prices:  (la)  $15,150  each;  total.  $30.- 
300;  plant.  $14,050  each;  total.  $28,100. 
Caterpillar  Diesel  engine. 

American  Hoist  &  Derrick  Co..  St. 
Paul.  Minn.— Model  400  Gopher.  Plant. 
.=»t.  Paul.  Wt..  75.500  lbs.  Discount. 
2%.  15  days.  Prices:  Los  Angeles. 
$13,055  each-  total.  $26,030.  Plant. 
$14,505  each: 'total,  $28,100.  Add  $250 
each  for  Kohler  lighting  plant.  Alter- 
nates: Add  $500  for  Caterpillar  Diesel 
D-11000:  for  Fairbanks.  Morse  &  Co. 
engine  add  $925;  for  Hercules  engine 
add  $700.  Delivery:  With  Hesselman 
engine,  one  machine  2  weeks,  two  ma- 
chines .■;  weeks:  Caterpillar  engine.  2 
machines  IS  days;  Faribanks.  Morse 
Co.  engine,  two  machines  25  days; 
with    Hercules    engine,    two    machines 

5  weeks.      Discount.  2%    15  days. 
Smith    Booth    Usher   Co.— Model    404 

Lima.  Plant.  Lima.  Ohio.  Wt..  79.000 
lbs.  Shipment  as  specified.  Discount. 
27c  15  days.  1500-watt  Kohler  lights. 
Prices:  I,os  Ai./reles.  $15,992  each;  to- 
tal. $31.9S4.  At  plant.  $14,610  each; 
total.    $29,220.      Shovel    to    have    19    ft. 

6  in.    boom.    16-ft.   dipper  handle. 
Harnischfeger    Sales    Corp. — P    &    H 

600-A  with  Atlas  engines — Plant  Mil- 
waukee. Wis.  Wt.  S420O  lbs.  Prices: 
Los  Angeles.  $15,006  each;  total  $30,012 
at  plant:  $13,600  each:  total  $27,200. 
.Alternate:  with  Caterpillar  D-11000 
engine  same  price:  with  D-8S0O  de- 
duct $200.  Delivery  as  specified.  No 
dL-scount. 

Harry  C.  Collins  Machinery  Co.— 
Link-Belt  K-30— Plant.  Chicago.  HI. 
Weight.  76.100  lbs.  Discount.  2't-  1.^ 
days  from  factory.  Chicago  prices:. 
Delivery:  one  machine  20  days  fac- 
tory, two  25  days.  Prices:  Los  An- 
geles. $15  900  each:  total  $31,800  fac- 
tory; $14,630  each:  total  $29,260.  Alter- 
nate: Caterpillar  Diesel  D-SROO  enein-". 
deduct  $400  per  machine. 

Harron.     Rickard     &     McCone    Co.— 
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PACIFIC    CONSTRUCTOR 


Koehrinc  .17(5  ami  Caterpillar  n-SSflfl 
pnsrliip  —  riajit  at  Milwaukee.  Wis. 
niscount  2%  20  days— Delivery,  two 
machines  Los  Angeles  10  days  after 
receipt  of  order.  Prices:  Los  Angeles. 
»H.J3S  each,  total  $2S.676:  factory, 
J13.175   each:   total   $26,350. 

BIDS   WANTED 

STOCKTON.  San  Joaquin  Co..  Cal. 
—Until  October  14,  4  P.  M..  bids  will 
be  received  by  the  Stockton  Port  Dist. 
Transit  Slieds  6  and  7.  Deep  Draft 
Docks.  Stockton,  for  construction  of 
an  extension  to  the  Public  Belt  Rail- 
road system  for  the  Stockton  Port 
District. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
JIO.  which  amount  wUl  be  refunded  if 
plans  and  specifications  are  returned 
in  good  condition  accompanied  by  a 
proposal.  If  the  plans  and  specifica- 
tions are  returned  in  good  condition. 
not  later  than  10  days  after  opening 
of  bids,  unaccompanied  by  a  proposal. 
$5  will  be  refunded.  •  2C 

BIDS   OPENED 

LOS  ANGELES.  Cal.— Bids  for  fur- 
nishing two  Diesel  engine  driven 
crawler  type  2-yd.  capacity  shovels 
for  use  on  Ballona  Creek  protection 
work.  Circ.  Prop.  ER-509-36-55.  were 
opened  by  the  U.  S.  Engineer,  Los 
Angeles.   Oct.   3.    The  bids  were: 

Smith  Booth  Usher  Co.  Lima  Model 
701.  Shipping  weight  116.000  lbs.  Dis- 
count 2%  15  days.  Includes  1500-watt 
Kohler  lighting  plant.  Shipment  as 
specified.  Prices:  (Ip  at  Los  Angeles. 
J23.430  each;  total  $46,860:  (lb)  at 
plant.    $21,400   each;   total   $42,800. 

Rlx  Co.— Lorraine  model  87.  Plant. 
Lorraine.  Ohio.  Wt.  102.000  lbs.  Deliv- 
ery as  specified.  No  discount.  Prices: 
(la)  $26,520  each;  total  $53,040;  (lb) 
$24,670  each;  total  $49,340. 

Harnischfeger  Sales  Corp. — P  &  H 
shovels.  Plant.  Milwaukee,  Wis. 
Shipping  weight.  134.500  lbs.  No  dis- 
count. Price.?:  Bid  No.  1:  Los  Angeles 
40  days.  $24,000  each;  total  $48,000. 
L«s  Angeles  43  days,  same  prices;  Los 
Angeles  32  days.  $21,813  each;  total 
$43,626.  Los  Angeles  35  days.  $21,813; 
total  $43,626.  Alternate  bids:  with 
Waukesha  engine.  Model  760  P  &  H 
shovel.  Los  Angeles  35  davs.  $25,500 
each:  total  $45,000.  Los  Angeles  25 
days.    $20,288   each:   total   $40,576. 

Harry  C.  Collins  Machinery  Co. 
Link  Belt.  Plant.  Chicago.  Discount 
2%  from  factory  prices  15  calendar 
days.  Shipping  weight.  124.000  lbs. 
Prices:  (la)  $24,153;  (lb)  $22,075;  total 
$44,150.  Alternate:  Waukesha  engine 
In  place  of  Caterpillar  D  13.000;  (la) 
$24,403  each:  total  $48,806;  (lb)  fac- 
tory. $22,325;  total  $44,650.  Delivery: 
will  ship  first  machine  IS  calend.ir 
days:  2nd  machine  25  days.  Alternate: 
25  and  30  days  respectively. 

Harron.  Rickard  &  McCone  Co 
Model  801  Koehrlng.  Plant.  Milwau- 
kee. Wt..  123.000  Ihs.:  (la)  $29  745 
each,  total  $59,490;  (ih)  $27,695  each 
total  $55,390.  Discount.  2%  20  days 
Delivery:  One  unlt_  20  days  after  re- 
ceipt of  order,  remaining  unit  30  days. 
Alternate:  Delivery  10  and  20  days 
respectively. 

Marlon  Steam  Shovel  Co.  Model 
381  with  National  Superior  Diesel  en- 
gine. Plant.  Marlon.  Ohio.  Weight 
127.000  Ihs.  Discount.  2%  15  days' 
Prices:  (la)  $31,100  each  total  $62- 
200;  (lb)  $28,895  each,  total  $57,750, 
Omit  Marion  2-yard  dipper:  deduct 
$900.  and  deduct  fiOOO  Ihs.  weight 
Delivery:  First  engine  f.o.b.  Marlon 
one  week.  Los  Angeles  17  davs;  two 
machines  Marlon  20  davs.  Los  An- 
geles  30  days. 


ginecr.   Room  916,  Phelan  Bldg..  under 
<"ontr,icl    No.   693.    for  furnishing: 

(1)  .1  scrapers,  without  tractors,  but 
with  power  take-off  and  controls 
complete,  to  bo  delivered  at  Spo- 
kane. Wash. 

(2)  4  scrapers  with  power  take-off 
and  controls  complete,  to  be  de- 
livered  at    Oakland; 

(2a)  4    scrapers,    without    power    take- 
off,  to  be  delivered  at   Oakland. 
Oar     Wocrrl     Industries.     Seattle  —  (2) 
J4,32n    f.o.b.    Oakland.    $3,920   f.o.b. 
Seattle;   (2a)  $4,120  f.o.b.  Oakland. 
$3,720   f.o.b.    Seattle:    discount,    2% 
20   days. 
Robinsim     Tractor    Co.,     Oakland — (2) 
$4,500    f.o.b.    Oakland:    (2a)    $3,750 
f.o.b.     Oakland;     discount    5%     10 
days, 
Isaacson     Iron      Works,      Seattle—  (1) 
$4,900     f.o.b.      Seattle;      (2)      $3,920 
f.o.b.     Seattle;     (2a)     $3,720     f.o.b. 
Seattle;  discount,  2%  10  days. 
La    Plante    Choate    Mfg.    Co..    Cedar 
Rapids.     Iowa— (1)     $5,887.50    f.o.b. 
Cedar  Rapids.    $6,469.50  f.o.b.   Spo- 
kane;   (2)    $5,175.60   f.o.b.    Oakland. 
$4,710     f.o.b.     Cedar    Rapids;     (2a) 
$4,275.60      f.o.b.      Oakland;      $3,810 
f.o.b.    Cedar   Rapids :    discount    5% 
15  days. 
Edward   R.    Bacon   Co..    San  Francisco 
(1)      $5,225      f.o.b.      Oakland,      $5,- 
"iee.BS    f.o.b.     Spokane;     (2)     $4,180 
f.o.b.    Oakland;     (2a)    $3,438    f.o.b. 
Oakland:  5%   20  days. 
American    Tractor    Equipment    Corp., 
Oakland— (1)   $5,625  f.o.b.  Oakland, 
$5,850    f.o.b.     Spkane:      (2)     $4,500 
f.o.b.     Oakland;     (2a)     $3,750    f.o.b. 
f.o.b.     Oakland;     discount     5%      10 
days. 
R.    a.    LeTourneau,    Stockton — (2)    $4,- 
896     f.o.b.     Oakland     or    Stockton; 
(2a)      $3,168      f.o.b.      Oakland      or 
Stockton;  discount  2%   10  days. 
Southwest    Welding    Machine   Co..    Al- 
hambra— (1)    $5,435    f.o.b.     Alham- 
bra,   $5,885  f.o.b.   Spokane;   (2)    $4,- 
348    f.o.b.    Alhambra,    $4,4i;4    f.o.b. 
Oakland;    (2a)   $3,472  f.o.b.  Alham- 
bra. $3,588  f.o.b.  Oakland;  discount 
2%   30  days. 
Bids  .held    under   adviseniniil. 


BIDS    OPENED 

SAN  FRANCISCO— Following  bids 
received  by  T.  A.  Brooks.  Purchaser 
of  Supplies.  City  Hall,  under  Bid  No. 
1452.  for  furnishing  one  low-bed  trail- 
er for  the  Water  Department: 

Doane   Motor  Truck  Co.,   $1049. 

Ratz  &    McCelland,    Inc.,    .$1190. 

Reliance   Taller   &  Truck  Co.,   $1195. 

United    Commercial    Co..    $1280. 

Utility    Trailer    Sales   Co..    $1430. 

Kleiber    Motor    Co..    1698.50. 

Bids   held    under  advisement.    • 

28  —  FWE  EQUIPMENT 


BIOS   OPENED 

SAN  FRANCI.SCO,  Callf.—Following 
bids  received  by  tlie  U.  S.  Forest  Ser- 
vice.  P.   C.    Brown,   Procurement  Rn- 


BIDS   OPENED 

RICHMOND.  Contra  Costa  County. 
<'alif,— Following  bids  receive.l  hv  the 
Richmond  (^ity  Council.  October  7.  for 
furnishing  one  new  punu.ing  engine, 
including  a  600-gal.  pump  and  a  ISO- 
gal,    tank,   for  the  Fire  Department: 

Oeneral  Fire  Truck  Corporation  .'^t 
Louis.    $7,167. 

P.  E.  Van  Pelt.  Oakdale.  ri'present- 
ing  the  White  Truck  Con:|anv  $5  9'0 
$6,170.  $6,220.  $7.2.50.  $7.oOo'.  Sil'.oM. 
The  prices  represent  ;Iiffcrent  type.q 
of  machines. 

Mack  International  Truck  Com- 
pany, through  Homes  and  Dav  $8,150 
for  ^  2-stage  centrifugal  punip  and 
J..R'0   fi>r   one-stage  i>ijipo. 

Aricilcan  La  Fran-»  c.,mpanv, 
$7,125   and   $7,525. 

f-'^'agrave      (Torporalir.r      $7  O'S      ar,-l 

$7,1.2.:. 

Alii.,iis-Fox  Fire  Engn,.  roni|i.iny 
$7.2..0  and   $8,000. 

KU.ber  Motor  Compa-v/  f-.r  a  Iru-l; 
c'iuii,;(d  with  a  Pec:'!?  tire  eytin- 
giilsli.  ■    apparatus    $6, ■;"',• 


'i'hi  bids  of  the  Ge.i  ra!  Fire  T- 1  i  ;,- 
<■.,.  •  r  a  75i/-gal.  pu.ni.c--  and  of 
David  Rose  for  a  500-gr,l  inaohinc 
were  lot  considered  as  they  did  not 
cr.mp  ^    with    specifications. 

The  Council  wiii  bold  the  bidf 
pending  investigation  of  the  respec- 
tive merits  of  the  types  offered,  until 
October  21.  « 

29— STREETS   AND    HIGH. 
WAYS 


CONTRACT    RE-AWARDED 

SNOHOMISH  CO..  Wash.— Halleran 
Bros.,  2550  22nd  N..  Seattle,  at  $93.- 
575  awarded  contract  by  L.  V.  Mur- 
row.  Director  of  Highways,  Olympia, 
for  1.4  mile.s  clearing,  grading,  drain- 
ing and  surfacing  with  crushed  stone. 
Federal  Aid    Project    No.    189-D. 

Bids  were  opened  September  10  and 
contract  awarded  to  Goodfellow  Bros., 
Wenatchee.  at  $85,221.  who  were  sub 
sequently  allowed  to  withdraw  their 
bid  due  to  an  error. 


CONTRACT    AWARDED 

PIMA  COUNTY.  Arizona— White  & 
Miller.  Tucson.  Ariz.,  at  $43,182  award- 
ed contract  October  8  by  the  Arizona 
State  Highway  Commission,  Phoenix, 
tor  highway  construction  of  the  Tuc- 
son-Nogales  Highway,  F.  A.  29.  The 
work,  which  begins  about  1.2  miles 
south  of  the  south  city  limits  of  Tuc- 
son and  extends  southerly  approxi- 
mately 1.5  miles,  consists  of  widen- 
ing and  resurfacing  existing  pave- 
ment, and  is  to  be  completed  on  or 
before    February    29.    1936. 

Borderland  Constr.  Co..  Tucson,  at 
$45,690  submitted  second  low  bid. 

The  principal  items  are: 
2,000  cu.  yds  roadway  excavation; 
350  cu.  yds.  structure  excavation; 
12.000  cu.    yds.    imported    borrow; 
21.000   cu.    yd.   mi.      imported     borrow 
haul; 
350  cu.  yds.  structure  excavation; 
27.500  lbs.  reinf.  steel; 
3,400  lin,  ft.  combined  curb  &  gutter; 
4.000   tons  plant  mix; 

200  tons  cutback  asphalt; 
235  cu.    yds.    screenings; 
40  cu.  yds.  remove  old  concrete; 
16.300  lin.    ft.   formation   and   finishing 
shoulders. 


CONTRACT    AWARDED 

COCONINO  COUNTY,  Ariz.  —  Ken 
Hodgman,  714  Plymouth  Road.  Pasa- 
dena and  Pearson  &  Dickerson.  Pres- 
Cott.  Ariz.,  awarded  contract  by  the 
Arizona  State  Highway  Commission. 
October  8.  at  $124,526.  for  highway 
construction  on  the  Flagstaff-Fredonia 
Highway.  F.  A.  95-F,  A.F.B.  8921. 
The  work,  which  begins  at  the  north 
end  of  F.  A.  95-B.  about  92  miles 
north  of  Flagstaff,  and  extends  north- 
erly appro.\imately  11  miles,  consists 
of  grading  and  draining  the  roadway, 
and  placing  select  material  and  A.B. 
C,  and  is  to  be  completed  on  or  be- 
fore  May  31,    1936. 

STtousen   Bros..  Albuquerque,  N.  M., 
at   $124,696   submitted   second   low  bid. 
The  principal  items  and  approximate 
quantities  are: 
32,000  cu.  yds.  roadway  excavation; 
43,800  cu.   yds.   drainage  excavation; 
2,700  cu.   yds.    structure   excav. ; 
43,000  cu.  yds.  imported  borrow; 
39.500  cu.    yds.    select    material; 
14,000  cu.   yds.   A. B.C.; 
1,650  cu.    yds.   concrete; 
144,500  lbs.    reinf.    steel; 

2,578  lin.  ft.  CM.  pipe(various  sizes) 
120,000  lin.   ft.   standard  line  fence; 
500  hours  of  rolling; 
500  M  gals,  water  for  sprinkling; 
700  cu.    yds.    plain    riprap. 


BIDS    OPENED 

LOS  ANGELES  COUNTY,  Cal.— 
Paul  R.  Hughes.  1020  Loma  Vista  St., 
Long    Beach,    at    $5851    submitted    low 
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lild  to  C.  H.  Purcoll.  !7tate  HlRhway 
li:nKlneer,  HOS  State  Bldfr.,  I^os  Ati- 
geles.  Oct.  7.  for  hlKhwiiy  construction 
In  Lios  Anfieli-.H  CDunty.  l)ctween  Ma- 
l)lc  St.  and  Atlantic  Blvd.,  about  O.C 
mile  In  length.  Portland  cement  curli 
and  gutter  to  he  constructed  and 
l>lant*nilxed  surfacing  to  be  placed 
on   shoulders  adjacent    thereto. 

The    work    Involves     the      following 
quantities: 
(   1)   30  sta.  clearing  and  grubbing   Iht: 

right  of  way; 
(  2)   48.000   gals,    water,    in    place: 
<  3)  750    c.y.    rdwy.    excav. .    unclnss.; 
(  4)  30    sta.    finishing    roadway: 
(  5)  B   tons  liquid   nspli.,   MC-2    (prime 

coat)    In    place: 
(  6)   42    tons    liquid   do,    MC-5   nr   MC- 

extra   heavy    (plant-mixed    surf.) 
(  7)   790     tons     mineral     aggregate     in 

place    (plant-mixed    surfacing); 
(  8)   220  c.y.  Class  A   Portland  cement 

concrete     In     place     (curbs     and 

gutters) ; 
(  9)  32  l.f.  curt)  armor  In  place; 
(10)  1    c.y.   concrete  removed  and  dis- 
posed of. 
The  other  bids  were: 
.T.  L.  McClain,  Los  Angeles,  $6392. 
Oswald   Bros.,   Los  Angeles.   $7232. 


LOW    BIDDERS 

JL\RIi"OPA  COUNTY.  Ariz.— Phoe- 
nix-Tempe  Stone  Co.,  Phoenix,  at 
$25,141  .submitted  low  bid  to  the  Ari- 
zona State  Highway  Commission,  Oct. 
8,  for  highway  construction  on  the 
Tempe-Mesa  Highway  (F.A.  S-A)  re- 
opened: A.F.E.  515).  The  work,  which 
is  located  within  the  city  limits  of 
iiesa.  consists  of  widening  ^^  mile  of 
existing  pavement  with  Portland  ce- 
ment concrete,  and  is  to  be  completed 
on  or  before  Dec.  31,  1935. 

The  principal  items  and  approxi- 
mate quantities  are: 

2000  cu.     yds.     roadway    excavation: 
320  cu.    yds.    structural    excavation: 
35    cu.    yds.    Class  A   concrte; 
2600  lbs.    reinforcing    steel; 
534  lin.    ft.    corrugated    rnetal    pipe 

sizes); 
50  lin.    ft.    12-in.    plain   cone,    pipe: 
668  lin.    ft.   30-in.    plain   cone,    pipe; 
88  lin.    ft.    30-in.    reinf.    cone,   pipe: 
2800  sq.  yds.  gravel  walk: 

and    other    incidental    items. 
T.    S.    O'Connell,       State      Highway 
Engineer. 

Clinton  Campbell  Contractors  sub- 
mitted   the    second    bid    at    $25,163. 


LOW    BIDDER 

SAX  BENITO  COUNTY.  Cal.— L. 
A.  Brisco.  Arroyo  Grande,  at  $4985 
submitted  low  bid  to  the  Division  of 
Highways.  L.  H.  Gibson.  District  En- 
gineer, San  Luis  Obispo,  for  treating 
with  liquid  asphalt  about  17.8  miles 
between  Lonoak  and  San  Benito  in 
San  Benito  County. 


LOW    BIDDERS 

GRAHAM  COUNTY.  Ariz.— Border- 
land Constr.  Co.,  Tucson,  Ariz.,  at 
$12,539  submitted  low  bid  to  the  Ari- 
zona State  Highway  Commission. 
Phoenix.,  October  S,  for  highway  con- 
struction on  the  Geronimo-Solomon- 
ville  Highway,  F.  A.  43  Reopened:  A. 
F.E.  542.  The  work,  which  is  located 
in  the  town  of  Saftord.  consists  of 
widening  existing  pavement  with 
Portland  cement  concrete,  and  is  to 
be  completed  on  or  before  December 
15.    1935. 

The  principal  items  and  approximate 
quantities  are: 

800  cu.   yds.  roadway  excavation; 
4060  sq.  yds.   concrete  pavement: 
1000  lin.  ft.  combined  curb  and  gutter: 

110  lin.  ft.  24-in.  C.  M.  pipe; 

100  lin.    ft.    valley   gutter: 

750  lin.   ft.  standard  line  fence; 
and    other    incidental    items. 
T.  S.  O'Connell,  State  Highway  En- 
gineer. 

H.  J.  Hagen,  Globe.  Ariz.,  submitted 
the  Becrond  bid  at  $14,496. 


CONTRACT    AWARDED 

APACHE  COUNTY.  Arizona  —  Le- 
Moor  Conlractlng  CTo..  HuHsett  Tower 
HIdg.,  El  Paso,  Texan,  at  $198,Grj 
awarded  the  contract  October  8  by 
Arizona  State  Highway  CommlHSion, 
Phoenix,  fi>r  highway  construction  on 
the  Holbrook-Lupton  Highway,  F.  A. 
S3-II:  A.K.K.  GI150.  The  work,  which 
begins  at  the  Navajo-Apache  County 
line,  about  21  miles  northeast  of  Hol- 
brook  and  extends  northeasterly  ap- 
proximately 18.2  miles,  consists  of 
placing  aggregate  base  course,  should- 
er material  and  either  a  cut-back 
plant  mix  or  Type  B  seal  coat,  and 
is  to  be  completed  on  or  before  Feb. 
29     1936. 

Geo.    Orr.     I-TI    Pas.i,    at    $211,908    on 
the    alternate     submitted     second     low 
bid.      Southern    California    Roads   Co.. 
Los  Angeles,   at  $214,855  and  at  $219.- 
955    (alt.)    submitted    third    low    bid. 
The    items   are: 
35.500  cu.  yds.  aggregate  base  course 
249,000    cu.    yds.    mi.    agerageate    ba8» 
course: 
6,000   cu.    yds.    shoulder   material; 
36,000  cu.   yds.  mi.   shoulder   material 

haul; 
29,000  tons  plant  mix; 
1,100  tons    cut-back    asphalt: 
445  tons   emulsified   asphalt: 
18,138  ml.   placing  plant  mix; 
1,550     cu.    yds.    screenings; 
8,000     lin.  ft.  standard  line  fence; 
7,000  cu.  yds.  stripping  pits; 
350  cu.    yds.    stockpiled    aggregate; 
420  M.    gals,    sprinkling. 
ALTERNATE 
43.500  cu.  yds.  aggregate  base  course 
298,000    cu.    yds.    mi.    aggrageate    base 
course: 

6,000  cu.    yd.    mi.   shoulder  material 
haul; 
21,800  tons  Laykold  asphalt  concrete 
400  tons    Laykold    tempering    fluid: 
750  tons   asph.    cement; 
425  M.    gals,    sprinkling. 
The  bids  were   opened  October  4. 

CONTRACT    AWARDED 

GILA  COUNTY.  Ariz.  —  Lee  Moor 
Contracting  Co..  El  Paso,  Texas,  at 
$158,804  awarded  contract  October  8 
by  the  Arizona  State  Highway  Com- 
mission, Phoenix,  for  highway  con- 
struction on  the  Globe-Showlow  High- 
way, F.A.  99-P.  A.F.E.  6058.  The 
work,  which  begins  about  61  miles 
northeast  of  Globe  and  extends  north- 
easterl.\'  about  4.7  miles,  consists  of 
grading  and  draining,  and  is  to  be 
completed  on  or  before  August  31, 
1936. 

Packard  Contracting  Co.,  Phoenix, 
at   $164,152   submitted   second   low  bid. 

The  items  are: 
45.000  cu.  yds.  roadway  excavation; 
7,000  cu.    yds.   drainage  excav.; 
14.500  cu.   yds.   slides  and  overbraek- 

age: 
1,900  cu.  yds.   structural  excavation; 
7,500  cu.   yqds.    imported   borrow; 
901  cu.   yds.  concrete: 
91,300  lbs.   reinf.    steel: 
3,122  lin.    ft.      C.    M.    pipe     (various 
sizes) ; 
276,000   lbs.    structural   steel: 
482  cu.    yds.   riprap; 
44.660    lin.    ft.    standard    line    fence. 
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BIDS   OPENED 

SAN  FRANCISCO.  Calif.— Until  Oct. 
IS,  11:30  a.m..  bids  will  be  received 
by  the  Department  of  Public  Works, 
Room  251  City  Hall,  under  Spec.  No. 
18,901,  for  removal  of  sand  from  30th 
Ave.,  between  Quintana  and  Rivera 
Sts.,  and  from  29th  .\ve..  between 
Quintara  and  Rivera  Sts.,  involving 
13,200  c.y.  grading  (excavation).  Esti- 
mated   cost,    $3,305. 

Plans  and  specifications  obtainabl' 
from  City  Engineer  John  J.  Casey. 
Room  351.  CTity  Hall,  tipon  cash  de- 
posit  of  $10. 


18.885,    for    th<:    Impio.bli.el.l    ol    II..-IK 

St.,    between    7th    Ave.   amj    18th    Av. 

KHtlmated  cnsl.  tM..'>60. 
The   work  Involve!. 

(  1)  5,700  l.f.  Kranite  curb  redr<:iiiteu 
:ind   reset: 

(  2)  430  l.f.  armored  concrete  curb 
resent: 

(   3)   100   l.f.    armored    concrete   curb; 

(    4)   32  each   catchbaslna  reset  or  ra- 
.  constructed; 

(   5)  32  each  concrete  curb  Inlets; 
'  (  C)  11   each   street  signs   relocated: 

(  7)  2  each  school  "alow"  signs  re- 
located ; 

<  8)  1,850  sq.ft.  remove  existing  as- 
pbalt  concrete  pavement,  consist- 
ing of  a  6  in.  concrete  base  and 
an  asphaltic  concrete  wearing  sur- 
face,   where   directed; 

(  9)  190  tons  remove  and  replace  nm- 
phaltlc  concrete  wearing  surface, 
where   directed; 

(10)  700  sq.ft.  6  In. ''Class  E  concrete 
base; 

(11)  18.700  sq.ft.  8  In.  Class  E  concrete 
pavement: 

(12)  15  tons  asphaltic  concrete  con- 
form  pavement; 

(13)  14,0(10  sq.ft.  one-course  concrete 
sidewalk : 

(14)  100  each  Tyi>e  No.  1  galvanized 
sheet  iron  pedestrian  cross  walk 
markers,  in  place: 

(15)  480  each  cros  walk  markers  re- 
moved and  reset; 

(16)  600  sq.ft.  asphalt  macadam  side- 
walk, consisting  of  a  4  in.  rock 
macadam  base  and  a  l'/3  in.  as- 
phaltic   concrete    wearing    surface. 

Plans  and  specifications  obtainable 
from  City  Engineer.  John  J.  Casey. 
Room  351  City  H.-ill.  upon  cash  de- 
posit  of  $10. 


BIDS  OPENED 

SAN  FRANCISCO.  Calif.  —  Pacific 
Pavements  Co.,  Ltd.,  85  Barstow  St., 
San  Francisco,  at  $701.50  submitted 
low  bid  to  the  Department  of  Public 
Works,  City  Hall,  under  Spec.  No. 
1S,8S6  for  spreading  screenings  and 
spraying  emulsified  asphalt  over  the 
existing  ballast  of  the  Belt  Lire  Rail- 
road along  Marina   Blvd.,   involvine: 

(1)  190  tons  spreading  screenings: 

(2)  31.50  sals,   spraying  emulsified  as- 
phalt. 

Complete  bids  follow: 
Pacific  Pavements  Co.,  Ltd.— (1)    $2.20- 

(2)  $0.09:   (3)  total.  $701.50; 
Chas.   L.   Harney— (1)  $2.10:    (2)   $0.10: 

(3)  $714: 

Theo.    Cohn— (1)    $2.20;     (2)    $0.10:    <3> 

$733: 
Arthur  Wallgren— a->  $2.34;  (2)  $0,105: 

(3)    $775.30: 
E.    J.    Tracy— (1)    $2.28:    (2)    $0.12-    (3> 

$811.20; 
M.    Mertolino— (1)    $3.50:    (2)    $0.10:    (S) 

$980. 
Hid.«   held   under  advisement. 


NOTICE   TO    BIDDERS 

STATE  OF  CALIFORNIA.— C.  H 
Purcell,  State  Highway  Engineer,  has 
announced  the  cost  of  blue  line  prints 
for  the  State  Highway  work'  now  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  lo- 
cation of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  de- 
tail sheets  will  be  fum!.«ned  at  cost 
and  beconi«  the  property  of  the  pur- 
chaser. 

The  following  table  shows  the  cost 
of  such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramepto  on  October  16.  and  in  Los 
.Angeles   on  October  17: 
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X-Sol-7-C  Fairfield  to  Vacavllle.  tn 
be  opened  Oct.  16:  PLANS  (No.  of 
Sheets)  20:  (Cost)  J2.00;  CROSS-SEC- 
TIONS: (No.  of  Sheets)  152:  (Co«0 
$15.30;    (Total)    J17.20. 

VII-L.A.-9-B,  Verdugo  Rd.  tn  Klint- 
ridge  Country  Club,  to  be  opened  Oct. 
17:  PLANS  (No.  «t  Sheets)  29:  (Cost  i 
J2.90:  CROSS-SIOCTIONS  (No.  Sheet.s) 
38:   (Cost)    J3.80:    (Total)   $6.70. 

Checks  for  the  above  should  be  made 
payable  to  the  Department  of  I'ublic 
Works.  Division  of  Highways,  and 
should  accompany  the  requests  for 
plans,  specifications  and  proposal 
forms  to  the  ofBce  of  the  State  High- 
way Kngineer.  P.  O.  Box  1499.  Sacra- 
mento. ^ 


H.  Whitmore,  District  Engineer, 
Marysvlile,  Sept.  30,  for  furnishing  and 
stockpiling  1170  cu.  yds.  of  untreated 
cruslied  gravel  or  .stone  surfacing  at 
DownievlUe,  abount  0.3  mile  in  length. 


CONTRACT    RE-AWARDED 

SNOHOIIISH  CO.,  Wash.  —  Siems- 
Spokane  Co.,  Realty  BIdg.,  Spokane, 
at  $236.42S  awarded  contract  by  L. 
V.  Murruw,  Director  of  Highways, 
Olympia.  for  2.9  miles  clearing,  grad- 
ing, draining,  surfacing  with  crushed 
stone  and  constructing  timber  fram- 
ed trestle.  Section  B.  Public  Works 
Pmiect  No.   7713. 

Bids  were  op»-iied  September  10  and 
the  low  bidder,  Goodfellow  Brothers, 
Wenatchee,  at  $236,864.  were  allowed 
to  withdraw  their  bid  due  to  an  erro>- 
in  figurlner. 


CONTRACT   AWARDED 

I'lKKCl';  COLINTY,  Wash.— Paine  & 
liallucci,  Inc.,  1521  S.  Grant,  Tacoma, 
at  $122,267  submitted  low  bid  and  wat 
awarded  contract  by  L.  V.  Murrow, 
Director  of  Highways,  Olympia,  Oct. 
1,  for  paving  with  cement  concrete 
and  asphaltic  concrete  about  1.9  mile.'; 
of  State  Road  No.  1,  South  Tacoma 
Way  bet.  South  40th  and  South  M  Sts. 
Tacoma. 

Jos.  Warter,  Sr..  Tacoma,  at  $129,- 
327  submitted  second  low  bid,  and 
.\rcorace  &  Coluccio,  Seattle,  at  $149- 
196  submitted  third   low  bid. 


highway  20-feet  wide  with  4-foot 
shoulders  over  hydraulic  dredge  fill  in 
West  Sacramento;  "road  rock"  ap- 
proach road  and  "road  rock"  connect- 
ing area,   involving: 

(1)  900  lin.   ft.  bituminous  highway; 

(2)  500    sq.    yds.    road    rock    approach 

road: 

(3)  100  sq  .yds.  do  connecting  area. 

(4)  900  lin.  ft.  seal  coat. 
Total    bids    follow: 

(A)  J.    R.    Reeves,    Sacramento,    $4101. 

(B)  A.    Teicbert    &    Son,    Inc.,    Sacra- 

mento.  $4185. 

(C)  Heafey-Moore  Co.,  Oakland,  $1770 
ITnit  bids  follow: 

(A)         (B)         (C) 

(1) $3.85   $3.90   $6.50 

(2) 70     .75    1.35 

(3) 70     .75    1.35 

(4) 24     .25     .50 

Bids   held    under   advisement. 


CONTRACT   AWARDED 

SIERRA  COUNTY,  Calif.— Beerman 
&  Jones,  430  Bank  of  America  Bidg., 
Stockton,  at  $4,095  awarded  contract 
l)y  the  .State  Highway  Commission, 
Sacramento,  for  furnishing  and  stock- 
piling 1170  o.y.  of  untreated  crushed 
fi^ravel  or  stone  surfacing  at  Downie- 
ville,    about   0.3   mile   in   length. 


CONTRACT    AWARDED 

COLUMBIA  COUNTY,  W  a  s  h.  — 
Sather  &Sons.  12039  Greenwood  St., 
Seattle,  at  $4769  awarded  contract  by 
L.  V.  Murrow,  Director  of  Highways. 
Olympia,  October  1,  for  constructing 
cable  guard  rail  on  about  1.9  miles 
of  State  Road  No.  3,  Dayton  to  New 
Hope   in  Columbia  County.  1 


CONTRACT   AWARDED 

SAN  BERNARDINO  COUNTY",  Cal. 
—Square  Oil  Co.,  916  Adobe  St.,  Lo.>! 
Angeles,  at  $3,825  awarded  contract 
by  the  State  Highway  Commission, 
Sacramento,  for  10.5  miles  of  liquid 
asphalt  treatment  in  San  Bernardino 
County  between  Camp  Angelus  and 
South  Fork  of  Santa  Ana  River  on 
the   Mill   Creek   Road. 


BIDS   OPENED 

SIERRA  COUNTY',  Cal.— Beerman 
&  Jones,  430  Bank  of  America  Bldg.. 
Stockton,  at  $3.50  per  cu.  yd.,  total 
$4095  submitted  only  bid  received  by 
the    State    Division    of    Highways,    C. 


BIDS    OPENED 

SACRAMENTO  COUNTY,  Cal.— J. 
U.  Reeves,  R.  D.  No.  3,  Box  100,  Sac- 
ramento, at  $4101  submitted  low  bid 
tn  the  U.  S.  Engineer  Office,  208  Post 
Office  Bldg.,  Sacramento,  under  Pro- 
posal No.  1105-36-29,  for  construction 
of  about  900     lin.    ft.    of     bituminous 


BIDS   OPENED 

SAN   BERNARDINO   COUNTY,    Cal. 
—Square   Oil   Co.,    916    Adobe    St.,    Los 
Angeles,    at    $1,224,    submitted  low   bid 
to    the    Department    of    Public    Works, 
Division  of  Highways,   E.   Q.   Sullivan, 
District     Engineer,     S|an     Bernardino, 
Oct.  7,  for  highway  oiling  in  San  Ber- 
nardino   county,     between    Klinefelter 
and  easterly  boundary,  about  15  miles 
in    length,    liquid    asphalt    to    be    fur- 
nished and   applied. 
The  work   involves: 
(1)   102  tons  liquid  asphalt  in   placp. 
The  bids  were: 

(1)       Total 
Square    Oil    Co.. 

Los  Angeles   .  $12.00  $1224.00 

Morgan    Bros., 

Huntington    Park    ....  12.25     1249.5(1 
Ijamb's  Transfer 

Long    Beach    12.95     1320.90 

Gilmore  Oil  Co., 

Los  Angeles   13.90     1417.80 

Paulsen   &    March, 

Los    Angeles    14.12     1440.21 

OilfieMs   Trucking  Co., 

Bakersfield      17.52     1797.24 


ALAMEDA  COUNTY— UNDERGRADE  CROSSING— STATE 


ALAMEDA  COUNTY,  Cal.— J.  E. 
Knapp,  1401  Park  Ave..  Oakland,  a 
$359,932,  submitted  low  bid  to  the 
State  Highway  Commission,  Sacra- 
mento, for  constructing  an  under- 
grade crossing  of  Peralta  St.,  Ade- 
line St.,  and  San  Pablo  Ave.  in  the 
cities  of  Oakland  and  Emeryville,  con- 
sisting of  reinforced  concrete  rigid 
frame  underpass  structures  and  re- 
taining wall  approaches  and  paved 
street  connections. 

The  work  Involves: 
(  1)  1  lot  clearing  site; 
(  2)  75.000    cu.     yds.     excav.     without 

class; 
(  3)  13.000   cu.   yds.   Class   B   Portland 

cement  concrete   (structures); 
(  4)   370  cu.  yds.  Class  B  Portland  ce- 


1(  7) 
'  (  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 


(A) 

(  1)     $4,500.00 

(  2) 

10.00 

44.00 

8.00 


(  J) 
(  4) 
(  S) 
(  S) 
<  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 
(19) 
(26) 


15.00 
2.00 
.035 
1.50 
2.00 
3.75 
3.7S 
.05 


(19) 

(B) 

$500.00 

.55 

10.80 

36.30 

12.60 

20.25 

2.80 

.036 

2.35 

3.00 

5.00 

6.50 

.060 


ment    concrete    (railings); 

1530  cu.  yds.  Class  B  Portland 
cement   concrete    (pavement); 

210  cu.  yds.  Class  B  Portland  ce- 
ment concrete  (curbs  &  gutters); 

2000  bbls.   extra  Portland  cement 

2,200,000    lbs.    bar    reinf.    steel; 

650   lin.    ft.    8-in.    cast   iron   pipe; 

685   lin.   ft.   10-in.   cast  iron  pipe; 

44    lin.    ft.    14-in.   cast   iron   pipe; 

60  lin.  ft,  16-in.   cast  iron  pipe; 

14,000    lbs.    special    castings; 

7000   tons  selected  base  material; 

475   tons  crusher  run  base; 

7000  tons  asphalt  concrete; 

1  lot  remove  and  replace  sewers; 

1  lot  pumping  equipment  com- 
plete In  place; 

1  lot  electric  lighting  system  com- 


plete   in    place; 
(20)   1  lot  miscellaneous  items  of  work 
Total    bids    follow: 

(A)  J.    F.    Knapp,    Oakland..$359,932.00 

(B)  Bates   &   Rogers   Constr. 

Co.,    Oakland    379,790.25 

(C)  Clinton    Construction    Co., 

San    Francisco    382,300.00 

(D)  Lindgren  &   Swlnerton, 

Inc.,     a     F «S5,318.30 

(E)  Barrett  &  Hilp,  S.  F 399,786.00 

(F)  MacDonald   &   Kahn   Co., 

Ltd.,     S.     F 406,463.95 

(G)  Union  Paving  Co.,  S.  F.  419.012.75 

(H)   Eaton  &  Smith.   S.  F 429,936.00 

(I)    Peninsula    Paving   Co., 

San    Francisco    439,905.00 

(J)    Bodenhamer    Construc- 
tion Co.,  Oakland  449,390,65 

LTnit    bids    follow: 


(C)  (D) 

$2,645.00  $2,896.00 


.80 

1.60  3.15 

3.50  3.65 

..14,000.00  20,000.00 

.  2,000.00  2,000.00 


.64 

10.70 

27.00 

9.70 

13.00 

2.00 

.036 

3.00 

3.40 

5.00 

0.50 

.07 

.83 

1.80 

4.80 


10.20 

45.00 

11.41 

16.30 

2.00 

.038 

2.75 

3.50 

6.50 

7.50 

.06 

1.25 

2.00 

1.50 


(E) 

$700.00 

.68 

11.00 

37.00 

12.00 

18.00 

2.00 

.037 

2.50 

3.40 

5.50 

7.00 

.06 

1.10 

2.00 

4.00 


(F) 
$6,000.00 
1.00 
12.00 
29.00 
9.00 
14.00 
2.15 

.03347 
1.25 
1.85 
3.30 
4.00 
.06 


(G)  (H) 

$6,000.00  $2,100.00 
.90  1.00 


16,860.00  17.975.00  20,000.00 

2,800.00     2,096.00  3,000.00 

12,500.00  15,000.00     12,000.00  12,000.00  13,750.00 

5.000.00     3,000.00      4,000.00        380.00  5,000.00 


1.60 
4.00 
10,740.00 
2,025,00 
10,000.00 
3,800.00 


10.80 
50.00 

9.00 
15.00 

2.15 
.04 

2.45 

2.75 

4,0075 

5.25 
.07 

1.50 

1.50 


11.26 

39.00 

9.00 

17.00 

2,50 

.04 

1.90 

2.20 

3.50 

4.00 


(I) 

$1,000.00 
.93 
12.00 
45.00 
10.00 
12.50 
2.50 


.04 '4 
2.50 
3.00 
5.00 


.06 
1.25 
1.60 
3.80  4.00 

14,000.00  15,000.00 
2. 000. 00  S,200.00 
15,000.00  19,000.00 
3.600.00     4.01(0.00 


2.00 
5.00 
14,500.00 
2,000.00 
12,000.00 
5,000.00 


(J) 

$20,000.00 

1.20 

13.00 

30.00 

8.50 

12.00 

2.10 

.03'A 

2.00 

2.50 

3.10 

3.80 

.08 

1.00 

2.25 

3.00 

6.000.00 

2,000.00 

17,000.00 

4,000.00 
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BIDS    OPENED 

AI.AMi;i>A  COUNTY.  CaJ.— Indo- 
iMiiiliMil  (■■'iislr  Co.,  I-Kl.,  46th  Ave. 
and  (Mcin.nt  St..  Oakland,  at  $10,128 
nulpniltled  low  l)ld  to  the  Division  of 
HlKliwaVK,  .Ino.  H.  SkegRs,  District 
KnKinPfr.  Stale  HldR.,  S»nn  Francl.sco, 
for  <i)n.>itrii<tlnK  c-nishcr  run  base  and 
applvlriK  li(|tilil  a.Mphalt  on  about  two 
mllt'8  bilwiin  Scntt.s  Corner  and  Ar- 
royo Del  Valle  bridge  In  Alameda 
County,    Involving: 

(1)  .ItiOO    ton.s    oruHlier    run    base; 

(2)  32    ton.i    liquid   asphalt.    SC-IA. 
Complete   bid.s   follow: 

Independent  Constr.  Co..  Ltd..  Oak- 
land, (1)  »1.74;  (2)  »12;  total  $10.- 
128. 

J.  A.  Ca«.son.  Hayward.  (1)  $1.80;  (2) 
$15;    total    $10,560. 

Heafey-Moore  Co..  Oakland,  (1)  $1.93; 
(2)   $12.80;  total  $11,217. 

Lee  J.  Immel,  Berkeley,  (1)  $1.97;  (2) 
$12;    total    $11,416. 

Jone.M  &  Klnn,  Hayward,  (1)  $1.98;  (2) 
$19:  total.   $11,696.  • 


LOW    BIDDER 

LASSKN  COUNTY.  Cal.— Isbell  Con- 
struction Co..  Heno,  Nevada,  at  $14,- 
27.T  submitted  low  bid  to  the  Division 
of  HlBhways,  F.  W.  Haselwood,  Dist. 
KnKineer,  Redding,  for  B.3  rallea 
grading  between  Litchfield  and  5.3 
miles  easterly,  in  La.ssen  County. 


CONTRACT   AWARDED 

AL.AMED.V  COUNTY.  Cal. — Ameri- 
can DredRirg  Co..  255  California  St., 
.San  Fraci.sco.  at  $172,313.30  awarded 
contract  by  the  State  Highway  Coni- 
ml.sslon,  Sacramento,  for  about  twu 
miles  of  grading  by  dredging  in  the 
City  of  Berkeley,  between  the  foot 
of  Folger  Ave.  and   Oilman   Street. 


BIDS   OPENED 

RIVERSIDE  COUNTY.  Cal.— Lamb's 
Transfer    Co..    S28    Cowles    St.,    Long 
Beach,  at  $1,692.  submitted  low  bid  to 
the  Department  of  Public   Works.   Di- 
vision   of    Highways,    E.    Q.     Sullivan, 
District     Engineer,     San     Bernardino, 
Oct.  7,  for  highway  oiling  in  Riverside 
County,  on  Iowa  Ave.,  between  E.  Sth 
St.,     near    Riverside    and     La    Cadena 
Dr..  about  3  miles  in  length,  shoulders 
to  be  treated  with  liquid  asphalt. 
The    work    involves: 
(1)   235   tons  liquid  asphalt  in  place. 
The  bids  were: 

(1)       Total 
Lamb's  Transfer  Co.. 

Long   Beach   $7.20  $1692.00 

Paulsen  &  March. 

Los    Angeles    7.53     1769.55 

Morgan    Bros., 

Huntington    Park    7.60     1786.00 

Gllmore    Oil    Co.. 

Los    Angeles    7.62     1790.70 

Square    Oil   Co.. 

Los    Angeles    7.75     1821.25 


TO   ASK    NEW    BIDS 

STEVENS  COURT.  Wash.— L.  V. 
Murrnw,  Director  of  Highways.  Olym- 
l)ia,  has  announced  that  new  bids  will 
be  asked  for  grading,  draining,  and 
surfacing  with  crushed  stone  about 
l.;i  miles  of  State  Road  No.  3.  Col- 
ville  to  Palmers  Siding,  in  Stevens 
County. 

Fred  G.  Redmon.  303  South  Fifth 
Ave..  Yakima,  at  $22,987.30  awarded 
the  contract  on  September  17,  but  has 
defaulted. 

BIDS    OPENED 

SAN  BERNARDINO  COUNTY.  Ca!. 
—  Lamb's  Transfer  Co..  828  Cowles 
Ave..  Long  Reach,  at  $1,168.70.  sub- 
mitted low  bid  to  the  Dept.  of  Public 
Works  Division  of  Highways.  E.  Q. 
Sullivan.  District  Engineer.  San  Ber- 
nardino, Oct.  7,  for  highway  oiling 
in  San  Bernardino  County,  between 
the  east  city  limits  of  Redlands  and 
Calimcsa  S,  about  4.8  miles  in  length. 


Hhoulders    to    be    treated    with    liquid 
aHphalt. 

The  work  Involves: 
(1)   155   tons    liquid   asphalt   In    place. 
The  bids  were: 

(1)        Total 
Lamb's  Transfer. 

Long    Beach     $7.54    $1168.70 

.Morgan    Bros.. 

Huntington    Park    .        7.60     1178.00 
Pauls,  n  &  March, 

lM«    Angeles    7.81     1210.55 

Square   Oil  Co., 

Los  Angeles  8.00     1240.00 

Gllmore  Oil  Co., 

T^a    Angeles    8.38     1298.90 


Contract     Awarded 

SHASTA  COU.VTV,  Calif.  —  Kraiili 
C.  Cuffe,  Box  441.  San  Rafael,  at 
$17,700.60.  awarded  contract  by  the 
Bureau  of  Public  Roads.  461  Market 
St..  Snn  Francisco,  for  grading  and 
placing  subgrade  reinforcement  on 
n.R83  mile  of  Section  H.  Route  77. 
the  Mt.  Shasta-Mt.  Lassen  National 
Forest  Highway.  Shasta  National  For- 
est,   Shasta  County. 


CONTRACT  AWARDED 

I'ETALtMA.  H-noma  <:,.,  Cal.— 
I'alo  Alto  Road  Material  I  Co..  4U 
California  Ave..  Palo  Alto,  at  $0.01* 
l>er  nq.  ft.  awarded  contr«»^t  by  th« 
I'etaluma  City  Council,  Oludyii  V. 
Itol.erlH.  City  Clerk,  for  applying  ap- 
proximately 46,700  nq.  ft.  of  armor 
cuat  or  bituminous  blnfler  on  Imna 
Street  from  Its  Intersection  with  the 
south  line  of  Webster  .St.,  a  dldlance 
of  540  ft.  southerly,  and  on  Wilson 
St.  from  Its  InterHecilon  with  the 
west  line  of  Washington  St.,  approxi- 
mately  950   ft.    northwesterly. 

Complete   bids   follow: 

I'alo   Alto    Road    MaterlaU  Co..   Palo 
Alto.    $0,018   per   sq.    ft. 
Lee    J.     Immel.     Berkeley,    $0,018    per 

sq.  ft. 
Albert    Helwig,    Sebastopol.    $0,019    per 

S(|.    ft. 

Bids    Wanted 

COCHISE  COUNTY.  Arizona— Until 
October  25.  2:30  p.m..  bids  will  be  re- 
ceived by  the  Arizona  State  Highway 
Commission.  Phoenix,  for  highway 
construction  on  the  Douglas-SafTorrt 
Highway.  W.P.S.S.  114-C:  A.F.E. 
8109.      The  work,   which  Is  to  begin  at 


KINGS  COUNTY— 1.5  MILE  GRADE  &   PAVE— STATE 


KINGS  COUNTY,  Cal.  —  Southern 
California  Roads  Co.,  2145  E.  25th  St., 
Lo.s  Angeles,  at  $43,404.25  submitted 
low  bid  to  the  State  Highway  Com- 
mission, Sacramento,  for  about  1.5 
miles  grading  and  paving  with  asphalt 
concrete  between  Hanford  and  one 
and  one-half  miles  easterly,  in  Kings 
County. 

The  work  involves: 
(   1)  Clearing    and    grubbing    right-of- 
way; 
(   2)    1200  M.  gals,  water; 
(  3)  5000  cu.  yds.  roadway  excavation 

without   class; 
(   4)   10.500  cu.   yds.   imported  borrow; 
(  5)  80  cu.  yds.  ditch  and  channel  ex- 
cavation; 
(   6)   21.500  sta.   yds.  overhaul; 
(  7)  650  cu.   yds.   struct,   excav. ; 
(   8)    10,000  sq.  yds.  subgrade  prepara- 
tion; 
(   9)   80  stations  finishing  roadway; 

(10)  190    tons      liquid      asphalt      SC-2 

(shoulders); 

(11)  19.000   sq.   yds.   preparing,   mixing 

and    shaping    (shoulders); 

(12)  9000   sq.   yds.   asph.   paint  binder; 

(13)  4165   tons  asphalt  cone,   base  and 

leveling  course; 

(14)  2175    tons    asphalt    cone,    surface 

course; 

(15)  15  cu.   yds.  Class  A  Portland  ce- 

ment concrete  (structures); 
(A) 


I  (16)  6.5  cu.  yds.  Class  A  Portland  ce- 
ment concrete    (curbs): 

(17)  1330  lbs.  bar  relnf.  steel  (structs) 

(18)  612  lln.    ft.    12-in.    standard  relnf. 

concrete  pipe; 

(19)  150   lln.    ft.    18-in.    do; 

(20)  54   lin.    ft.   30-in.   do; 

(21)  18    lin.    ft.    12-ln.    plain    concrete 

pipe; 

(22)  120   lin.   ft.   laminated  euard  rail; 

(23)  8    each    culvert    markers; 

(24)  1    mile    existing    property    fences 

moved  and  reset; 

(25)  3  each  drive  gates; 

(26)  150  cu.  yds.  existing  concrete  re- 

moved and  disposed  of; 

(27)  120   cu.   yds.    drainage   sumps; 

(28)  4    each    frames     and    grates     for 

drop    inlets. 

(29)  13    each    monuments   complete    In 

place. 
Total    bids    follow: 

(A)  Southern     California     Roads    Co., 

Los  Angeles.   $43,404.25. 

(B)  Union  Paving  Co..  San  Francisco, 

$45,592.55. 

(C)  Hanrahan  -  Wilcox       Corp..      SSui 

Francisco.    $49,597.30. 

(D)  Basich      Bros..      Tarronce.       $51.- 

961. .80. 

(E)  Steward   &   Nuss,    Inc..   and  John 

Jurkovlch.     Fresno,     $52,685.20. 


(  1) 
(  2) 
(  3) 
(  4) 
(  5) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(1?) 
(13) 
(14) 
(151 
(16) 
(17) 
(18) 
(19) 
(20) 
(21) 
(2?) 
(3?) 
(24) 
(2b) 
(26) 
(27) 
(28) 
(29) 


$200.00 
.80 


(B) 
$500.00 


.015 

.02 

1.00 

1.00 

.09 

.10 

5.00 

8..=i0 

10.50 

12.50 

.075 

.10 

.02. 

.04 

4.20 

3.80 

4.35 

3.95 

27.50 

25.00 

25.00 

20.00 

.06 

.10 

1.10 

1,90 

1.80 

2.75 

3.60 

5.00 

.70 

LOO 

1.20 

1.50 

2.50 

3.00 

220.00 

350.00 

16.00 

20.00 

2.00 

6.00 

7.00 

5.00 

40.00- 

40.00 

2.50 

8.00 

Unit   bids    follow: 
(O 

$250.00 

1.00 

.35 

.60 

.60 

.006 

.70 

.07 

5.00 

11.00 

.06 

.02 

4.90 

5.25 

25.00 

27.50 

.07 

1.00 

1.6.5 

3.00 

.65 

1.50 

2.50 

200.00 

19.00 

3.00 

5.00 

30.00 

2.50 


(D) 
$75.00 
2.00 
.50 


.70 

.005 

2.00 

.12 

15.00 

12.00 

.12 

.03 

4.00 

4.50 

30.00 

20.00 

.08 

1.80 


2.00 
4.00 
1.60 
2.00 
3.00 
400.00 

10.00 
5.00 
5.00 

20.00 
3.00 


(E) 
$1500.00 
1.00 


5.00 

15.00 

.05- 

.02 

5.00 

5.00 

30.00 

20.00 

.04 

2.00 

3.00 

5.00 

1.00 

2.00 

2.00 

200.00 

20.00 

2.00 

5.00 

4f>.00 

3M 


2d 
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the   town    of   Elfrlda    (about   25    miles 
north    of    DouElas)    and    is    to    extend 
northerly  for  about  10.2  miles,  consists 
of  cradinp,    draining   and    placing   ag- 
Kregate  base  course,  and  Is  to  be  com- 
pleted on  or  before  May  31.  lar.C.     Thi' 
principal  items  and  approximaie  ijuan- 
tities  are: 
17.200  cu.   yds.   roadway   exacation: 
2.2  miles  grading  roadway  to  sec- 
tion; 
1.400  lin.  ft.  grading  an^a  construct- 
ing fords  to  section  (C.l.r.); 
21.200  cu.     yds.     imported     borrow; 
10.400  cu.    yd.    mi.    Imported    borrow 

haul; 
32,100  cu.  yds.  aggregate  base  course 
(C.I.P.): 

40  cu.   yds.   class  "A"  concrete; 
2.200  lbs.   reinf.   steel: 
1.166  lin.   ft.  CM. P.    (various  sizes!; 
35.000  lin.   ft.    line   fence; 
50.500  lin.   ft.   grader  ditcher; 
300  hours  rolling; 
300  M.    gals,    sprinkling; 

and    other   incidental    items. 
Funds    in   the   sum    of   $100,000    h.nvc 
been    programmed   for   this   project. 

Plans  may  be  obtained  from  ill.- 
State  Highway  Engineer.  T.  S.  O'- 
("onneli.  Certified  or  cashier's  check. 
.■>  per  cent. 


Ransome    Co.,    Emeryville— (1)    $3,312; 

(2)    $1,102. 
E.  A.  Forde.  San  .-Vnselmo— (1)    $3,415; 

•  2)  $1,140. 


BIDS   WANTED 

MOHAVE  COUNTY.  Arizona— Until 
t)ctober  25,  2  p.m.,  bids  will  be  re- 
ceived by  the  Arizona  State  Highway 
Commission.  Phoenix,  for  highway 
construction  on  the  Ashfork-Kingmaii 
Highway.   F.  A.   SO-U   A.F.E.   6623. 

The  work,  which  begins  at  the  Hual- 
pai  Indian  Reservation  eastern  boun- 
dary about  60  miles  northeast  of 
Kingman  and  extends  southeasterly 
10. S  miles,  consists  of  grading,  drain- 
ing and  placing  aggregate  base  course; 
and  is  to  be  completed  on  or  before 
August   31,    1936. 

The    principal     items    and    approxi- 
mate quantities  are: 
54.600  cu.    yds.    roadway   excavation: 
7,600  cu.    yds.    drainage    excavation; 
1,300  cu.  yds.   slides  and  overbreak- 

age: 
t,400  cu.  yds.  structural  excavatimi  ■ 
23.600  sta.  yds.  earthwork  O.   H.- 
4.S00  cu.    yd.    mi.    earthwork   haiil; 
122.000  cu.   yds.    Imported   borrow. 
111.000  cu.    >-d.    mi.    imported    borrow 

haul; 
25.900  cu.  yds.  aggregate  base  course; 
48.200  cu.   yd.   ml.   A. B.C.  haul: 

1.020  cu.  yds.  class  "A"  concrete; 
S3. 400  lbs.    relnf.    steel: 
1.666  lin.   ft.  C.M.P.   (various  sizes); 
ll.i.OOOIin.    ft.    line    fense; 
220  hours,    rolling: 
400  M    gal«.    sprinkling; 
32.000  cu.    yds.    stripping  pits; 

and    other   incidental    items. 
Funds    have    been    programmed     for 
the  construction  of  this  project  in  the 
amount   of  $172,747.84. 

Plans  may  be  obtained  from  T  S 
O'Conneli.  State  Highway  Engineer' 
Certified  check  or  cashier's  check  5 
per  cent. 


Contract   Awarded 

SONOMA.  Sonoma  County  —  Albert 
A.  Helwig.  115  S.  Main  St.,  Sebasto- 
pol.  at  (1)  $2,825  and  (2)  $950.  su»frtlt- 
ted  low  bids  and  awarded  contract  bv 
the  Sonoma  City  Council,  subject  to 
approval  by  the  State  Highway  Com- 
mlMlon,  for  applying  armor  coat  to 
streets  In   the  City  of  Sonoma. 

Bids  were  taken  as  follows: 

(1)  115.000  sq.  ft|  applying  armor 
coat. 

(2)  38.000  ft.,  8  ft.  shoulders  oil 
coat. 

Complete    bids    follow: 
Albert   Helwig.    Sebaslopr,!— (1)    $2.S2,->- 

(2)    $9.50.  ♦  •  ^   . 

Lee  J.   Tmmel.   Berkeley— (1)  $3,103  GO- 

(2)   $1,045.    .  . 


Contract   Avxarded 

BERKEI^KY.  .\lame\la  County.  Cal. 
—Ransome  Co..  4030  Hollis  St.,  Emery- 
ville, at  $97S.6,S  submtited  low  bid  and 
awarded  contract  by  the  Berkeley 
City  Council,  Florence  Turner,  City 
Clerk,  for  widening  Ashby  Ave.,  be- 
tween Domingo  Ave.  and  Claremonl 
Blvd.,   a  distance   of  one   block. 

The  work  involves: 

(1)  lin  cu.   yds.   grading; 

(2)  5  cu.  yds.  grading  below  subgrade: 

(3)  410    lin.    ft.    curb   and    gutter; 

(4)  11    tons    crusher    run    base; 

(5)  1000   sq.    ft.    bituminous   surfacing; 

(6)  3000  eq.  ft.    bituminous  resurfacing 

(7)  400  sq.   ft.   driveway: 
(S)   570  sq.  ft.  sidewalk; 

1 9)  4  cu.  yds.  concrete  wall. 
Total  bids  follow: 

(A)  Ransome    Co.,    Emeryville..  $978.68 

(B)  W.    H.    Larson,    Berkeley  ...1,083.50 

(C)  Lee  J.    Immel.    Berkeley 1,234.00 

Unit  bids  follow: 

(A)       (B)       (C) 

(1)    $2.00     $1.50     $1.00 

<2)  3.00       1.50       2.00 

(3)  .62         .SO         .80 

<■*)  _  2.48       2.50       2.00 

(5)  .08         .08         .15 

<6)  .04  .07         .10 

(7)  .25         .21         .30 

(8)  .16         .15         .20 
'S)                                       17.75     24.00     20.00 


BIDS    WANTED 

SAN  DIEGO  COUNTY,  Cal.— Until 
October  31.  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer. State  BIdg..  Los  Angeles,  for 
about  0.7  mile  grading  in  San  Diego 
County   at   Santa   Margarita   River. 

The   work    involves: 

(1)  2700   M   gals,   water: 

(2)  67.500    cu.    yds.    Imported   borrow; 

(3)  2650   cu.    yds.    struc.   excavation; 

(4)  31    stations    finishing    roadway; 

(5)  15    ton    liquid    asphalt    SC-2    (de- 

tours) ; 

(6)  3300   tons   heavy  riprap; 

(7)  0.6  mile  new  property  fence; 

(8)  2   each   drive  gates. 

Plans  and  specifications  obtainable 
from  the  offlce  of  the  State  Highway 
Engineer.  P.  O.  Box  1499.  Sacramento, 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco,  Los 
Angeles   and    San    Diego. 


BIDS    WANTED 

LOS'  ANGELES  COUNTY.  Cal.— 
i:ntil  October  31.  2  P.  M.,  bids  will 
be  received  by  the  State  Highway 
Engineer,  State  Bldg.,  Los  Angeles, 
for  3.5  miles  grading  and  paving  with 
Portland  cement  concrete  in  Los  An- 
geles County,  on  Rosemead  Blvd.,  bet 
San   Gabriel   Blvd.   and   Ramona  Blvd 

The  work  involves: 
(  1)   1S6  stations  clear  and  grub  right- 
of-way: 
(  2)  1735  M  gals,  water; 
(  3)   180   cu.   yds.    removing   concrete; 
(    4)   27.000   cu.    yds.    rdwy.    excav.    un- 

class. ; 
(  5)   578.000  sta.  yds.  overhaul; 
(  6)  2400   cu.   yds.   struc.   excav.; 
(   7)  850    cu.     yds.     ditch     excav.; 
(  S)  50.500  cu.  yds.  imported  borrow 
(   9)   39.000     .sq.      yds.     blending      sub- 
grade   material; 

(10)  85  tons  liquid  asphalt  90-95   (road 

bed  seal  coat) ; 

(11)  43.400    sq.     yds.     preparing    sub- 

grade; 

(12)  1S6    stations    finishing    rdwy.; 

(13)  2  tons  liquid  asphalt  MC-2  (prime 

coat); 

(14)  320  tons  mineral  aggregate  (plant 

mixed   surfacing); 

(15)  17    tons    liquid    asphalt    MC-5    or 

MC-fcxtra     heavy     (plant-mixed 
surfacing): 

(16)  8670    cu.    yds.    Class    A    Portland 


cement  concrete  (pavement): 
(17)   87.000    lbs.    bar    reinforcing    steel 

(pavement    and    strucs.); 
(IS)   11.800   each   pavement  dowels; 

(19)  600    cu.    yds.     Class     A    Portland 

cement   concrete    (strucs.); 

(20)  19. 000    lbs.    misc.    iron    and    steel; 

(21)  8500  lbs.   railroad  rail  assemblies- 

(22)  100   lin.    ft.    8-in.    CMP; 

(23)  310    lin.    ft.    18-in.   CMP; 

(24)  90  lin.   ft.   24-in.   CUP; 

(25)  360    lin.    ft.    30-in.    CMP; 
(20)   40    lin.    ft.    42-in.    CMP; 

(27)  140     lin.     ft.     clean    and    salvage 

exist.    CMP    culverts; 

(28)  00    cu.    yds.    Class    A    Port.    cem. 

concrete  (curbe  and  gutters) ; 

(29)  ino  lin.   ft.  curb  armor; 

(30)  34  each  culvert  markers  complete 

in   place; 

(31)  56  each  timber  guide  posts  com- 

plete in   place; 

(32)  600     lin.     ft.     double     type     bank 

protection  fence: 
33)  2  each  temporary  pavement  cross- 
ing devices. 
Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer.  P.  o.  Box  1499.  Sacramento, 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  Sran  Francisco  and 
Los  Angeles.  • 


BIDS    WANTED 

ALAMEDA  COUNTY.  Cal.  —  Until 
October  30,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission. Sacramento,  for  about  4  mi. 
grading  and  paving  with  asphalt  con- 
crete in  Alameda  County,  between 
San  Francisco  Bay  Bridge  and  Folger 
Avenue. 

The   work  involves: 
(   1)   75,00   cu.   yds.   rdwy.    excav.,    un- 

class. ; 
(  2)   616,000  sta.   yds.  overhaul; 
(    3)  3860    cu.    yds.    struc.    excav.; 
(   4)   210   stations   finishing   rdwy.; 
(  5)   45.500     tons     imported    base    ma- 
terial; 
(   0)   41,500  tons  crusher  run  base; 
(   7)  80      tons      liquid      asphalt      SC-2 

(shoulders); 
(   8)  370  tons  screenings   (shoulders); 
(   9)   31,515  tons  asphalt  concrete; 

(10)  119  cu.  yds.  Class  A  Portland  ce- 

ment concrete   (pavement); 

(11)  97.400    lbs.    bar   reinf.    steel; 

(12)  262   cu.    yds.      Class  A     Portland 

cement  concrete  (structures); 

(13)  SCO   lin.    ft.    12-in.   CMP; 

(14)  1370    lin.    ft.    IS-in.   CMP; 

(15)  400    lin.    ft.    C-in.      vitrified     clay 

pipe; 

(10)  610  lin.  ft.  8-in.  vitrified  clay  pipe 
(underdrains) ; 

(17)  210  tons  broken  stone  (sub  drain- 
age); 

(IS)  910  cu.  yds.  Class  A  Port.  cem. 
concrete   (curbs); 

(19)  500  lin.   ft.   laminated  guard  rail- 

ing. 

(20)  400  each  guide  posts. 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer.  P.  o.  Box  1499.  Sacramento, 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco  and  Los 
Angeles.  • 


BIDS    WANTED 

CLARK  COUNTY,  Nev.— Until  Oc- 
tober 23,  2  p.m.,  bids  will  be  received 
by  the  Nevada  State  Highway  Direc- 
tors. Robert  A.  Allen.  State  Highway 
Engineer.  Heroes  Memorial  BuiWing. 
Cnr.son  City,  for  the  construction  of  a 
portion  of  the  State  Highway  system 
in  Clark  County.  Route  12,  Section 
B2.  between  Logandale  and  Overton, 
a  length  of  approximately  5.72  miles. 

The   work  involves: 
(   1)  37.354   lin.   ft.    remove  fence; 
(  2)   348    lin.    ft.    remove   culvert    pipe: 
(  3)   12     each     remove     culvert    head- 
walls: 
(  4)   21    each   remove   diversion   boxes: 
(   5)   19   each   remove   culverts    (wood- 
en); 
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(   (!)    15  ouch   rf!iiiove   trees 
(  7)   8,270  oil.  yd.  roadway  cxc  aviitUiii; 
I    M  S!).2IH)    i-u.    yd.    select    borrow; 
i    1.240    ou.     yd.    Htruetiire    exoava- 
ilon; 

I  72  mllos   RUhgrade; 
II]  ;.  72   mllCH  ftiilflh  roadway; 
ilL'i    17,630    ton.s    or.    gravel    or    slomi 
surface; 

(13)  2,910   gal.    water; 

(14)  134  cu.    yd.   class  "A"  concrete; 
I  (IB)   3S  cu.   yd.  class   "H"   concrete; 

(16)  16,460    lbs.    reinforced    steel; 
1 171  7.ri  ni.   ft.   b.   m.   redwood: 
1--I   ino   lin.    ft.   8   In.   corr.    metal    pipe 

(dipped) ; 
(10)   396  lln   ft.    l.S   In.   corr.    metal   pipe 

(dliiiied): 

(20)  SIlO   lln.    ft.    24    In.   eoir.    melal   pi|ie 

(dipped) : 

(21)  72  lin.    ft.    ,10   in.    corr.    metal   pipe 

(dipped) : 

(22)  150  lin.   ft.  36  in.   corr.    mutal  pipe 

(dipped): 

(23)  69  each   monuments; 

(-24)   9,502   lin.    ft.   construct  fence; 
(2B)  36,735  lln.   ft.   reconstruct  fence; 

(26)  2    each    move    timber    structures; 

(27)  50  lin.  ft.   4  in.  pipe; 

(28)  each   16   ft.   steel  gates; 
(28)  31   each   16  ft.   steel  gates; 

(30)  36  lln.  ft.   2  ft.  X  1.5  ft.  laminated 

culvert; 
(Jl)    146  lin.  ft.   3  ft.  X  3  ft.  laminated 

culvert. 
Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$5,  of  which  amount  $2.50  will  be  re- 
turnable; and  on  file  at  the  office  of 
the  Bureau  of  Public  Road.<!,  461  Mnr- 
ket  St.,   San   Francisco.  • 


I..    Komano    lOnginverlng   Co.,    .Seattle, 
(A)    1183,717:    (It)    »178,667. 

Steel    Tank    &    I'lpe    Co.,    S<;attlo.    (A) 
$204,928;    (B)    1176,780. 

Hydraulic    Supply    Co.,     Scuttle,     (A) 
no    bid;    (B)    |179,817. 
Kills  held   under  advisement. 


30— RESERVOIRS  &  DAMS 

BOND    ELECTION 

SAN  BENITO  COUNTY,  Cal.— The 
Board  of  Directors  of  the  Pacheco 
Pass  Water  District  has  set  October 
31  as  the  date  of  a  special  election 
to  vote  on  a  bond  issue  of  $200,000  to 
finance  construction  ofirrigation  works, 
dama,  reservoirs,  canals  and  works 
for  the  storage  and  distribution  of 
water  to  supply  the  lands  contained 
within  the  district  with  sufficient  wa- 
ter for  irrigation   purposes. 

The  district  has  an  application  pend- 
ing with  the  PWA  for  a  loan  of  $184,- 
000  and  a  grant  of  $150,000. 

L.  G.  Barrett,  secretary  of  the  dis- 
trict. 

Fred  H.  Tibbetts,  AlasUn  Commer- 
cial  Bldg..    .San   Francisco,    engineer. 


31  —  PIPE  LINES  &  WELLS 

PLANNED 

ALAMEDA  AND  CONTRA  COSTA 
Counties.  Cal.— The  East  Bay  Muni- 
cipal I'tility  District  will  construct 
a  14  mile  pipe  line  from  the  San  Pablo 
Reser\'oir  to  the  Crockett  refinery  of 
the  California  &  Hawaiian  Sugar 
Corporation.  It  has  not  been  de- 
cided whether  construction  will  be  by 
contract  or  force  account.  The 
District  recently  purchased  65.500  lin. 
ft.  of  electric  welded  sheet  steel  pipe 
from  the  .Steel  Tank  &  Pipe  Co.,  at 
$145,165. 


BIDS   OPENED 

EVERETT.  Wash.  —  Puget  Sound 
Machinery  Depot.  322  First  Ave.,  So., 
Seattle,  at  $136,573  on  Schedule  A 
(enameled  pipe)  and  at  $126,703  on 
S<-hedule  B  (painted  pipe)  submitted 
low  bids  to  the  Everett  City  Council 
for  the  construction  of  a  pipeline  from 
Harrison  Ave.  and  California  St.  to 
City  Reservoir  No.    2. 

Complete   bids    follow: 
Puget  Sound  Machlnerv  Depot,    Seat- 
tle,   (A)    $136,573;    (B)   $126,703. 
Arcorace      &      Colucclo,      Seattle,    (A» 
$146,501;    (B)    $146,501. 


BIDS    WANTED 

Los  Angeles — ITntil  Oct.  24,  10  a.m., 
(as  revlously  reported)  bids  will  be 
received  by  the  Metropolitan  Water 
District.  306  W.  3rd  St.,  for  construct- 
ing precast  concrete  pipe,  steel  pipe, 
or  cast-ln-pl.ace  concrete  pipe  lines 
and  appurtenant  works  of  the  <?olora- 
do  River  Aqueduct  distribution  system 
between  Stations  926  plus  00  and  2257 
plus  50  of  the  Upper  Feeder.  Spec. 
No.  115.  The  work  is  located  within 
the  counties  of  San  Bernardino  and 
T^os  Angeles,  and  comprises  approxi- 
m.itely  25.09  miles  of  pipe  line  con- 
struction between  a  point  about  10 
miles  westerly  from  the  City  of  San 
Bernardino  and  a  point  one-half  mile 
north  of  the  City  of  Glendora.  The 
work  is  divided  into  scheduler  as 
follows; 

Length  Cast-in- 

in       Precast     place         Steel 
Schedules  ml.         ft.  In.    ft.  In.      ft.  In. 

4Por  4C     4.90         12     8        13     0         

5Por  5C     4.71         12     S       13     0         

6Por  6C     5.18         IIS        12     0         

7Por7C     5.66         US        12     0         

SPor  8S     4.64         10     3       10  10 

Schedules  4P.  5P,  6P.  7P  and  SP  are 
alternative  respectively  to  .Schedules 
4<7.    5C,   6C.    7C  and  SC. 

The  schedules  and  items  are; 
Schedule  4P. 

Construction  of  precast  concrete 
pipe  for  the  ITpper  Feeder  of  the  Colo- 
rado  River  .Aqueduct  distribution  sys- 
tem between  Stations  926  plus  00  and 
1185  plus  40.  Pipe  diameter  12  ft.  S 
in.:   length   25,867  ft. 

Schedule  4P  is  alternative  to  Sched- 
ule 4C  and   both   will  not  be  awarded. 

(1)  does  not  apply  here: 

(2)  465,000    cu.    yds.    excav.    for    pipe 
. — side  slope   trench: 

(3)  1300    cu.    yds.    excav.     for    struc- 
tures: 

(4)  290,000   cu.    yds.    backfill; 

(5)  does  not  apply  here; 

(6)  450    cu:    yds.    concrete    in    f^truct- 
ures — reinforced ; 

(7)  50  cu.   yds.  concrete  in  structures 
— plain: 

(S)   does   not  appl.v  here; 

(9)  10,000  cu.  yds.  concrete  in  cradle: 

(10)  25,867  lin.  ft.  precast  concrete 
pipe — cage    reinforcement: 

(11)  and   (12)  do  not  apply  here: 

(13)  46,000  lbs.  placing  reinf.  steel  in 
structures; 

(14)  8.700,000  lbs.  furnishing  and  plac- 
ing reinf.   steel  in  precast  pipe; 

(15)  does   not    apply  here; 

(16)  14,000  lbs.  furnishing'  and  install- 
ing thimbles  for  manhole,  air 
valve  and  blnw-off  connections: 

(17)  (IS)    and    (19)    do   not   apply  here: 

(20)  56.000   lbs.    installing   misc.    metal: 

(21)  (22)  (23)  and  (24)  do  not  apply 
here; 

(25)  100    ton-miles    hauling    steel: 

(26)  13.000    ton-miles    hauling    cement. 

Schedule  4C 
Construction  of  cast-in-place  con- 
crete pipe  for  the  Upper  Feeder  of 
the  Colorado  River  .\queduct  di-stribu- 
tlon  system  between  Stations  926  plus 
no  and  11S5  plus  40.  Pipe  diameter  13 
ft.:    length    25.S67   ft. 

Schedule  4C  is  alternative  to  Sched- 
ule  4P  and    both  will   not   be  awarded. 
(    1)   does  not  apply  here: 
(    21   515.000    c.y.    excav.    for   pipe — side 

slope   trench: 
(  3)   900  c.y.   excav.   for  .structures; 
(   4)  326.000    c.y.    backfill: 
(  5)   61.000    c.y.    concrete    In    oast-in- 

place   pipe; 
(  6)  200    c.y.    concrete    In    structures, 
reinf. ; 


(   7)  60  c.y.  do,  plain; 
(   1)    <9)    (10)    and    fll)    do   not   apply 
her*; 

•  12)  11.300,000   lbs.   placing   r^lnf.  <iteel 

In  cast-ln-placo  pipe; 
(13)  20,000   lbs.    placing   reinf.    nt-.l    ;„ 

structure*; 
(I4(   does  not  apply   here. 

(15)  458.000   lbs.    Installing  Joint    plat,.H 

In  cast-ln-place  pipe; 

(16)  (17)    (18)    ami    (19)    do   not   apply 

here; 

(20)  08,000  lbs.   ln«talllnK  misc.    metal 

(21)  (22)    (23)   and    (24)    do    not    apply 

here; 

(25)  4000   ton-miles   hauling  steel; 

(26)  13.000    ton-miles    hauling    cement. 

Schedule   5P 

Construction  of  precast  concrete  pipe 
for  the  Upper  Feeder  of  the  Colorado 
Klver  Aqueduct  distribution  system 
between  Stations  1185  plus  40  and  1436 
lilus  00.  Pii)e  diameter  12  ft.  8  in  ; 
length.    24,895    ft. 

Schedule  5P  is  alternative  to  Sched- 
ule 5C  and   both  will  not  be  awarded. 
(   1)  31,000   c.y.    excav.    for    pipe — ver- 
tical trench: 
(  2)   417,000  c.y.  do— side  slope   trench 
(  3)   1600   c.y.    excav.   for  structurtw- 
(   4)  280,000   c.y.    backfill. 
(  5)  does   not  apply  here; 
(  6)  450  c.y.   concrete  In  slruc— reinf. 
(  7)  60  c.y.   do — plain; 
(  8)   does  not  apply  here; 
(   9)   10,000  c.y.   concrete   In   cradle: 

(10)  24,895  l.f.   precast  concrete  pipe — 

cage    reinforcement : 

(11)  and   (12)   do  not  apply  here; 

(13)  47,000   lbs.   placing   reinf.   steel   in 

structures: 

(14)  S. 400. 000  lbs.   furnishing  and  plac- 

reinf.   steel   in  precast  pipe; 

(15)  does  not  apply  here: 

(16)  12,000   lbs.    furnishing  and    Instal- 

ling   thimbles    for    manhole,    air 
valve    and   blow-off   connections; 

(17)  (IS)   and   (19)   do  not   apply  here; 

(20)  58,000    lbs.   Installing  misc.    metal; 

(21)  (22)    (23)   and    (24)   do   not   apply 
here; 

(25)  100  ton-miles  hauling  steel: 

(26)  23.000    ton-miles    hauling    cement. 

Schedule  SC 
Construction  of  cast-in-place  con- 
crete pipe  for  the  Upper  Feeder  of 
the  Colorado  River  Aqueduct  distribu- 
tion system  between  Stations  1185 
plus  40  and  1436  plus  00.  Pipe  diam- 
eter  13   ft.:   length.   24,895  ft. 

Schedule  5C  is  alternative  to  Sched- 
ule 5P  and  both  will  not  be  awarded. 
(   1)  34.000   c.y.    excav.    for   pipe — ver- 
tical  trench: 
(  2)   456,000  c.y.  do— side  slope  trench: 
(   3)   1200    c.y.    excav.    for   structures; 
(   4)    308. OOO    c.y.    backfill; 
(   5)  59,000    c.y.    concrete    in    cast-ln- 
place  pipe: 
(  6)   200  c.y.   concrete   in   struc. — reinf. 
(  7)  50  c.y.  do — plain: 
(  S)     (9)    (10)    and    (11)    do    not    appiv 

here: 
112)   11.000.000   llw:.   placing  reinf.   steel 

In  cast  in  place  pipe: 
(18>  i4.000   lbs.    placing  reinf.   steel   in 

structures: 
f14>  does  not  apply  here: 

(15)  434,000   lbs.   installing  Joint   plates 

in  cast  In  place  pipe: 

(16)  (17)    (18)    and    (19)    do   not   apply 

here: 

(20)  66.000  lbs.   installing  miso.   metal 

(21)  (22)    (23)   and    (24)   do   not   apply 
here ; 

125)   8000    ton-miles    hauling    steel: 
(26)   24.000   ton-miles  hauling   c.nient 

Schedule  6P 

Construction  of  precast  concrete  pipe 
for  the  Upper  Feeder  of  the  Colorado 
River  Aqueduct  distribution  system 
between  Stations  1436  plus  00  and  1709 
plus  30.  Pipe  diameters  11  ft.  8  in.: 
length,   27.348  ft. 

Schedule  6P  la  alternative  to  Sched- 
ule 6C  and  both  will  not  be  a»'.arded. 
(  1)  330,000  c.y.  excav.  for  pipe — ver- 
tical  trench; 
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(  2)  36.000   r.v.   di) — side   slope  trench: 

<  3>   1000   c.y.    exoav.    for   stTOoturPs: 

(   41   20ri.00O  c.y.  backfill: 

(  5)  does  not  apply  here: 

(  6)  2000  c.y.  concrete  In  strur.— reinf. 

I  7)   250  c.y.  do — plain: 

(  8)  600  c.y.   concrete    in   anchors; 

(  9)  12,500  c.y.  concrete  in  cradle; 

(10)   27.348  I.f.   precast  concrete  pipe — 

ciipe   roinforcement: 
(in   and    (12)    do  not   apply  here; 
(IS)  JSO.OOO  lbs.   placinR  roinf.   steel   in 

structures: 

(14)  8.100.000  lbs.  furnishing  and  plac- 

ing  reinf.    steel    in   precast   pipe: 

(15)  does  not  apply  here: 

(16)  16.000   lbs.   furnishinK  and   Instal- 

ling   thimbles    for    manhole,    mi:- 
valve   and   blow-oft   connections; 

(17)  (18)    and   (Ift)   do   not   apply  here; 

(20)  40,000  lbs.    imitelling  misc.   metal: 

(21)  330    I.f.    relocating   and    reconnec- 

ting   12-in.    concrete    pipe    water 
main: 

(22)  (23)   and   (24)   do  not  apply  here: 

(25)  400  ton-miles  hauling  steel; 

(26)  30.000    ton-miles    hauling    cement. 

Schedule  6C 

Construction  of  cast-in-place  con- 
crete pipe  for  the  Upper  Feeder  of 
the  Colorado  River  Aqueduct  distribu- 
tion svstem  between  Stations  14.36 
plus  00  and  1709  plus  30.  Pipe  diam- 
eter 12  ft.  0  in.:   length  27,348  ft. 

Schedule  6C  is  alternative  to  Sched- 
ule fiP  and  both   will  not  be  awarded. 
(  1)  368,000   c.y.   excav.   for  pipe— ver- 
tical; 
(   2)  39.000   c.y.   do — side    slope   trench; 
(  3)  300  c.y.   excav.  for  structures; 
(  4)   237.000    c.y.    backfill; 
(  5)   56,000  c.y.   cone,    in   cast-in-place 

pipe;  .  , 

(  6)  100  c.y.   concrete  in  struc. — remt. 
(  7)   250  c.y.   do — plain: 
(  8)     (9)    (10)    and    (11)    do    not    apply 
here: 

(12)  9.000.000    lbs.    placing    reinf.    steel 

In   cast  in  place  pipe: 

(13)  13.000    lbs.    placing   reinf.    steel    in 

structures: 

(14)  does  not  apply  here: 

(15)  445.000  lbs.   installing  joint  plates 

in  cast  in  place  pipe: 

(16)  (17)    (18)    and    (19)    do    not    apply 

here: 

(20)  55.000  lbs.   installing  misc.   metal; 

(21)  330    I.f.    relocating   and    reconnec- 

ting   12-in.    concrete    pipe    water 
main: 

(22)  (23)   and   (24)  do  not  apply  here: 

(25)  9.000  ton-miles  hauling  steel: 

(26)  30.000    ton-miles    hauling    cement. 

Schedule  7P 

Construction  of  precA.st  concrete  pipe 
for  the  Upper  Feeder  of  the  Colorado 
River     Aqueduct    distribution     system 
between  Stations  1709  plus  30  ami  2009 
plus    18.     Pipe   diameter    11    ft..    8    In.: 
pipe  length.  29.878  ft.;  .spillway  166  ft. 
Schedule  7P  is  alternative  to  Sched- 
ule 7C  and   both  will   not  be  awarded. 
(   1)  321.000   c.y.    excav.    for  pipe — ver- 
tical trench; 
(  2)   58.000   c.y.   do— side  slope  trench; 
(  3)  4200  c.y.   excav.   for  structures; 
(  4)  206.000  c.y.  backfill: 
(  5)  •does   not  apply  here; 
(  K)   2650  c.y.  concrete  in  struc— rein- 
forced : 
(  7)   150   c.y.    do — plain; 
(  8)  1100  c.y.   concrete   in   anchors: 
(  9)   11.500  c.y.    concrete   In   cradle: 

(10)  29.878  I.f.  precast  concrete  pipe — 

cage   reinforcement: 

(11)  and    (12)   do  not   apply  here: 

(13)  500.000    lbs.    placing    reinf.    steel 
In   structures; 

(14)  8.500.000  lbs.  furnishing  and  plac- 

ing reinf.  steel  In  precast  pipe: 

(15)  does  not  apply  here: 

(16)  13.000   lbs.    furnishing   and    instal- 

ling   thimbles    for    manhole,    air 
valve    and    blow-off   connections; 

(17)  (18)  and   (19)  do  not  apply  here; 

(20)  80.000  lbs.    Installing  misc.    metal: 

(21)  does  not  apply  here; 


(22)  1150  I.f.  relocating  and  reconnec- 
ting 10-in.  concrete  pipe  water 
main; 

I'.'S)   1900  I.f.  do  8-\n.  do; 

(24)  1630  I.f.   do   2-in.    iron   do; 

(25)  300   ton-miles   hauling   steel; 

(26)  17,000    ton-miles    hauling    cement. 

Schedule  7C 
Construction    nf     cast-in-place    con- 
crete   pipe    for    the    Upper    Feeder    of 
the  Colorado  River  Aqueduct  distribu- 
tion system   between   1709   plus  30  and 
2009    plus    18.     Pipe    diameter    12    ft.; 
pipe  length,  29,878  ft.;  spillway  166  ft. 
Schedule  7C  is  alternative  to  Sched- 
ule 7P'  anti  both   will   not  be  awarded. 
(    1)   363.000   c.y.    excav.    for    pipe — ver- 
tical  trench; 
(  2)   64,000  c.y.  do — side  slope   trench; 
(  3)   3300    c.y.    excav.    for    structures; 
(   4)   240,000   c.y.   backfill; 
(  B)   62,000    c.y.    concrete    in    cast  -  in- 

place  pipe; 
(  6)   550   c.y.   concrete   in   struc. — rein- 
forced; 
(  7)  150    c.y.    do — plain; 
(  8)    (9)    (10)    and    (11)    do    not   apply 
here; 

(12)  10,200,000  lbs.   placing  reinf.   steel 

in   cast   in  place  pipe; 

(13)  80.000  lbs.  do  in  structures; 

(14)  does  not  apply  here: 

(15)  475,000  lbs.   installing  joint   plates 

in  cast  in  place  pipe; 
(IG)    (17)    (18)    and    19)    do    not    apply 
here; 

(20)  95,000  lbs.   installing  misc.   metal: 

(21)  does  not  apply  here; 

(22)  1150   I.f.    relocating  and   reconnec- 

ting  10-in.    concrete   pipe    water 
main: 

(23)  1900   I.f.   do   8-in.   dO; 

(24)  1630   I.f.   do   2-in.    Iron  do; 

(25)  5000   ton-miles  hauling   steel; 

(26)  17,000   ton-miles   hauling   cement. 

Schedule  8P 

Construction  of  precast  concrete  pipe 
for  the  Upper  Feeder  of  the  Colorado 
River  Aqueduct  distribution  system 
between  Stations  2009  plus  IS  and  2257 
plus  50.  Pipe  diameter  10  ft.  3  in.; 
length,    24,525    ft. 

Schedule  SP  is  alternative  to  Sched- 
ule 8S  and  both  will  not  be  awarded. 
(  1)  202.000   c.y.   excav.   for  pipe — ver- 
tical  trench: 
(  2)  69.000  c.y.   do — side  slope  trench: 
(   3)   2300  c.y.    excav.   for  structures; 
(   4)  161,000  c.y.   backfill: 
(   5)  -does    not   apply  here; 
(   6)   800    c.y.    concrete    in    struc. — rein- 
forced; 
(  7)   100   c.y.    do — plain: 
(   8)  650  c.y.   concrete  in  anchors: 
(   9)   9100  c.y.   concrete  in  cradle; 

(10)  2147    I.f.    precast    concrete    pipe — 

cage   reinforcement: 

(11)  22,402  I.f.   precast   concrete  pipe — 

cylinder   reinf.: 

(12)  does  not  apply  here: 

(13)  105.000  lbs.   placing  reinf.   steel   In 

structures; 

(14)  11,000,000  lbs.  furnishing  and  plac- 

ing reinf.   steel   in  precast    pipe; 

(15)  does  not  apply  here: 

(16)  13,000   lbs.    furnishing   and   Instal- 

ling   thimbles    for    manhole,    air 
valve    and   blow-off   connections: 

(17)  (18)  and   (19)  do  not  apply  here: 

(20)  80.000  lbs.    installing  misc.   metal; 

(21)  (22)    (23)    and    (24)    do    not    apply 

here; 

(25)  200    ton-miles   hauling    steel; 

(26)  23.000   ton-miles  hauling  cement. 

Schedule  88 

Construction  of  steel  pipe  for  the 
Upper  Feeder  of  the  Colorado  River 
Aqueduct  Distribution  System  bet. 
Stations  2000  plus  18  and  2257  plus 
50.  Pipe  diameter  10  U.  10  in.;  length 
24.525   ft. 

•Schedule  8S  Is  alternative  to  Sched- 
ule 8P  and  both  will  not  be  awarded. 
(  1)  192,000  c.y.  excav.  for  pipe — ver- 
tical trench; 


(   2)   62,000   c.y.    do— side   slope   trench; 

{   .1)   2600  c.y.    excav.   for  structures: 

(   4)    165,000    c.y.    backfill: 

(  5)  does  not  apply  here; 

(  6)  800  c.y.  concrete  in  struc. — rein- 
forced; 

(   7)   100  c.y.  do — plain; 

(   8)  500   c.y.    concrete   in   anchors; 

(  9)  (10)  (11)  and  (12  do  not  apply 
here: 

(13)  90.000  lbs.    placing  reinf.   steel  in 

structures: 

(14)  (15)  and   (16)   do  not  apply  here; 
(17)   6000    lbs.     furnishing    and    instal- 
ling manhole  saddles  and   covers; 

(15)  3000    lbs.    furnishing    and    instal- 

ling blow-off  and  air  valve  con- 
nections- 

(19)  24.549    I.f.'   furnishing   and    instal- 

ling  %-in.    plate   steel  pipe; 

(20)  174.000  lbs.  installing  misc.  metal: 

(21)  (22)  (23)  and  (24)  do  not  apply 
here; 

(25)  300    ton-miles   hauling    steel; 

(26)  1000  ton-miles  hauling  cement. 
Plans  and  specifications  may  be  ob- 
tained at  Room  1007,  306  W  Third  St., 
Los  Angeles,  upon  payment  of  .?5  per 
set.  F.  E.  Weymouth.  General  Man- 
ager and  Chief  Engineer.  31 
Bids    Wanted 

WRANGELL.  Alaska.— Until  Octo- 
ber 25.  7:30  p.  m..  bids  will  be  received 
by  the  City  Clerk.  Wrangell,  for  con- 
struction of  a  steel  pipe  line,  as  fol- 
lows: (1)  between  water  main  in  road 
in  front  of  Wrangell  Power  House  and 
lower  reservoir  of  town,  about  3.555 
feet:  or  (2)  between  water  main  in 
road  in  front  of  Wrangell  Power 
House  and  point  of  connection  oi 
present  pipe  line,  about  1500  fet  bi  - 
low  the  lower  reservoir,  about  2.00i) 
feet. 

Plans  and  speclflcations  obtainable 
from  the  above  office  upon  desposit 
of  $10. 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 

TO    PREPARE    PLANS 

OAKLAND,  Alamenda  Co..  Cal.— 
The  Oakland  City  Council  has  direct- 
ed City  Engineer  Walter  Frickstad  to 
prepare  plans  and  secifications  for 
the  construction  of  a  sewer  in  the 
Oak  Knoll  Tract,  estimated  to  cost 
$32,450.  The  PWA  has  allotted  a 
grant  of   $14,603  to   aid   in   financing. 


CONTRACT    AWARDED 

SAN  FRANCISCO  —  M.  J.  Lynch, 
Oakdale  and  Barnevald  Avenues,  San 
Francisco,  at  $2798.50  awarded  con- 
tract by  the  Department  of  Public 
Works,  City  Hall,  under  S'pec.  No. 
18,883,  for  constructing  a  sewer  in 
Army  St,,  betweet  Church  and  Do- 
/fjres    Streets. 


BIDS    WANTED 

PALM  SPRINGS,  Riverside  Co.  Cal. 
—Until  Oct.  21.  10  A.  M..  bids  \\Tll  be 
received  by  the  Palm  Springs  Sanitary 
District  at  the  Palm  Spring  School 
House,  Palm  Canyon  Drive  and  Alejo 
Road.  Palm  Springs,  for  furnishing 
all  labor,  material,  transportation  and 
services  for  the  construction  of  a  san- 
itary sewer  system  and  sewage  dis- 
posal plant  at  Palm  Springs,  in  ac- 
cordance with  plans  and  specifications 
which  may  be  obtained  at  the  ofllce 
of  the  engineers,  Davidson  &  Fulmor, 
3646  7th  St..  Riverside,  or  from  Alva 
J.  Smith,  consulting  engineer  ,810 
Boylston  Street.  Pa.sadena.  Certified 
check  or  bid  bond  for  5%  must  ac- 
company each  bid.  Warren  B.  Pin- 
ney.  President  of  the  Board  of  Direc- 
tors;   Thomas    A.    Lipps,    Secretary. 

The  proposed  work  is  estimated  to 
cost  $65,636  and  will  include  a  vitri- 
fied pipe  collection  system  and  sludge 
digestion   type   sewage   disposal    plant. 

The  work  involves: 
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.si;\vi:u  svsTKM 

li;,22R  l.f.     fl-lii.  vltrined  scwi-i; 

4.019  l.f.    in-ln.  vltrltled  Bcwcr; 
fi53  l.f.    12-111.  vitrified  newer; 
17.49»  l.f.    l.l-ln.  vllrlllcd    nfwcr: 
!l  MusliliiR    manholes: 
!I2  manholiH. 
SKVVACiK   r)ISl'f)SAI-    I'LANT 

Si'ttllnK  lankw,  r<-lnf<irre<l  concrete. 
Three  tankN  In  one  unit,  total  lUx.'iii 
ri..    ICi   ft.    deep. 

Pump  house,  reinforced  concrete 
tlnor  and  foundation;  concrete  block 
wall.x.    a.iphaltlc    composition    roof. 

SludBP  •dlRester.  circular  24-fl.  dia., 
n  ft.  deep.  Reinforced  concrete  con- 
struction. 

.SludKe  dryini?  bed,  40x100  ft.;  con- 
<  rite  wall    (23  c.y.   complete). 

Percolation  beds  for  purifyinc  efflu- 
ent, 190x200  ft.,  excavation  and  levcl- 
inK. 

The  disposal  plant  will  Involve  in 
total: 

925   c.y.    excavation; 
150    c.y.    reinforced    concrete. 


Contract   Awarded 

BEUKKI.ey.  Alameda  County,  Cnl. 
—Oakland  Sewer  Constr.  Co.,  991.') 
Walnut  St.,  Oakland,  at  $3,0S5.7.'i.  sub- 
mitted low  bid  and  awarded  contract 
liy  the  Berkeley  City  Council.  F'lor- 
i-nce  Turner.  City  Clerk,  for  coii- 
structinK  a  -storm  sewer  in  .\shii\' 
.Avenue  and  Tunnel  Uoad. 

The   work   Involves: 

(1)  71.5  lin.  ft.   IS-in.  sewer; 

(2)  135  lln.   ft.    1.5-in.   sewir; 

(3)  70  lin.  ft.  12-in.  sewer; 
i4)  110  lin.  ft.  10-in.  sewer; 
I.'')   3   each   manholes: 

HI)   3   each   catchbasins. 

Total  bids  follotv: 
(A)   Oakland   Sewer  <'onstruc- 

tion  Co..    Oakland   $3,085.7.") 

IB)    L.    L.    Page,   Richmond    ...  3,515.50 
(C)  McOuire    Hester.  Oakland  4,451.25 
Unit   bids    follow: 

(A)       (B)       (C) 

(1)  $3.00     13.25     $4.i:'i 

(2)  2.65       2.95       3.75 

(3)  1.00       2.25       3.50 

(4)  .90       2.10       3.00 

(5)  68.00     70.00     85.0(1 
(fi)  80.00     65.00     85.0(1 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 


BIOS    OPENED 

SAN  FRANCISCO,  Calif.— Until  Oct. 
23,  2:30  p.m.,  bids  will  be  received  by 
the  Department  of  Public  Works. 
Room  251  City  Hall,  under  Spec.  No. 
18.892,  for  the  reconstruction  of  the 
sewer  in  Perry  St.,  between  4th  and 
5th  Sts.,  including  necessary  connec- 
tion with  the  existing  sewer  in  Har- 
rison St.     Estimated  cost.   $4,790 

The   work  involves: 
(   1)    4SS    l.f.     12    in.    V.C.P.     sewer    in 

(  2)  115  l.f.  15  in.  ditto 
(  3)  242  l.f.  18  in.  ditto 
(  4)  3    each    brick    manholes    (frames 

and  covers  furnished) 
(  5)   2  each  brick  manholes,  complete* 
(  6)  3  each  catchbasins,  complete- 
(  7)  no    l.f.    10    in.    V.C.P.    culvert,    in 

place; 
(   8)   60  l.f.   6  m.  V.C.P.    side  .-iewer,   in 

place; 
(  9)   60  l.f.   8  in.   ditto 
(10)   4   each  12x6  in.    T  branches; 
(U)  3  each  12t8  in.  T  branches; 

(12)  2  each  15x6  inches  T  branches; 

(13)  3  each  18x8  in.  Y  branches. 
Plans    and    specifications    obtainable 

from  City  Engineer  John  J.  Casev. 
Room  351  City  Hall,  upon  cash  deposit 
of   $10. 


33—  WATER  WORKS 


ENGINEER    APPOINTED 

s.\ci{.\Mi;.NTi).  Cal.— city  Council 
has  appolntc<l  Henry  D.  IJewell,  o.'. 
New  Montgomery  St.,  San  Kranclsco, 
.structural  engineer,  to  prepare  plani> 
and  Hpeclflcations  for  Improvementc 
to  the   filtration   plant. 

An  election  probably  will  be  held 
Nr)veniber  5  to  vote  $375,000  In  bondii 
for  the  water  department  and  $90,000 
for  sewer  extensions. 

The  PW.\  has  allotted  $308,000  for 
the  water  work  and  $73,630  for  sewer 
improvements.  •  2?, 


BIOS    REJECTED 

FItlOSNO,  Fresno  Co.,  Cal.— All  bids 
received  by  the  Fresno  City  Comml.s- 
slon.  H.  S.  Foster,  City  Clerk,  Oct.  3, 
for  furnishing  gate  valves  for  the 
Water  Department  were  rejected  and 
Commissioner  of  Public  Works  Jean 
I...  Vincenz  will  purchase  the  valve.s 
in   the  open  market. 

Seventeen  identical  bids  at  $1857 
each  were  received.  • 


CONTEMPLATED 

SAN  JO.SK.  Santa  Clara  Co..  Cal.— 
City  Council  has  under  consideration 
a  report  of  City  Engineer  W.  L.  Popp 
estimating  costs  of  constructing  muni- 
cipal water  supply  and  distributing 
system  to  replace  existing  plant  of 
San  Jose  Water  Works.  Cost  of  con- 
.structing  new  system  is  estimated  at 
J2. 960, 000  and  cost  of  replacing  ex- 
isting  system,    $2,700,000. 

Included  in  estimates  for  new  con- 
struction   are     replacements    of    4 -in. 


CONTRACT   AWARDED 

SAN  FRANCISCO,  Calif.  —  Robert 
Oarcia  Well  Drilling  &  Pump  Co.,  2045 
University  Ave.,  Palo  Alto,  at  $787.50 
awarded  contract  by  the  Department 
of  Public  Works,  City  Hail,  under 
Spec.  No.  18,887,  for  making  test 
holes  for  fire  cisterns  in  Dolores  St., 
at    various   locations. 

Complete    bids    published    October    3. 


mains  with  6-inch  in  205  miles  of 
streets;  service  connections,  meters, 
200  additional  fire  hydrants.  four 
emergency  pumping  stations  connected 
to  Diesel  stand-by  plant;  storage  res- 
ervoir. A  portion  of  the  city's  water 
supply  would  be  obtained  from  the 
Coyote  reservoir  of  the  .Santa  Clara 
Valley    Water    Conservation     District. 


BONDS     VOTED 

SUISUN.  Solano  Co.,  Cal.— A  bond 
issue  of  $22,000  was  approved  by  a 
vote  of  192  to  12  at  a  special  election 
in  Suisun  October  7.  Money  will 
finance  reconstruction  and  improve- 
ment of  the  municipal  water  system. 
Application  has  been  filed  with  the 
PWA  for  a  grant  of  $15,600  to  aid  in 
financing  the  project,  total  cost  of 
which    is    estimated    at    $37,600. 

Clyde  C.  Kennedy.  Call  Bldg.,  San 
Francisco,    is    consulting   engineer. 

34—  PARKS  &  PLAY- 
GROUNDS 

October  10,   1935 
CONTRACT   AWARDED 

SAUSALITO,  Marin  Co.,  Calif.  — 
Kamlan  Fence  Co..  351  Bryant  St.,  San 
Francisco,  at  $725  awarded  contract 
by  City  Council  for  certain  fencing 
about  the  public  tennis  courts,  San 
Carlos  and  Santa  Rosa  Avenues,  Sau- 
salito.     Complete    bids    follow: 

Kamlan    Fence    Co $723.00 

Standard    Fence  Co 762.35 

Anchor  Post  Fence  Co _ 780.00 

Ail    of    Pan    Francisco. 


29-  bTREETS   AND    HIGH- 
WAYS 


CONTRACT    AWARDED 

HAN    HENlTt.'    COI   N-  '       ■         -       i, 
A.     Urlmo.    Arroyo    r;r 
awarded   contract   tiy    ir, 
way      Commission,      S;i    ■ 
treating     with     llqald     a«|,l,,,ii     „i,.,  i 
17. X    miles    betwi-en     Ixtnoak    and    Hni> 
Benito,    In    .San    H.nito  County. 

Coinplil.-    liiilK    |,ul>llsh«d    October   «. 


BIDS    WANTED 

Al.A.MEDA  COI'XTY,  Calif —t:nlll 
October  21,  2  p.m..  bid«  will  bi-  re- 
ceived by  the  Division  of  Highways, 
Jno.  H.  Skcggs,  District  Engineer, 
Room  211  State  Bldg.,  San  Francisco, 
for  about  planing  about  4.6  miles  of 
existing  asphalt  concrete  pavement  In 
Alameda  County,  between  the  easterly 
boundary    and    Greenville. 

The  work  Involves  25,000  s'l.ft.  of 
planing  existing  asphaltic  concrete 
pavement. 

Plans  an-d  specifications  oblalnabl» 
from   the  above  ofHce.  •  ts 


BIDS    WANTED 

SANTA  CLARA  COUNTY— Until 
October  21.  2  p.  m.,  bids  will  be  re- 
ceived by  the  Division  of  Highways, 
Jno.  H.  Skeggs,  District  Engineer, 
Room  211  State  Bldg.,  San  Francisco, 
for  about  0.23  mile  grading  and  sur- 
facing with  creek  run  gravel  base  In 
.Santa  CJIara  County,  between  Sunny- 
vale   and    Saratoga. 

The    work    involves: 
(   1)  Lump    sum,    clearing    and    grub- 
bing   right    of   way. 
I   2)   IflO    gals,    water. 
(   3)   300  c.  y.   roadway  excav.   unclass. 
(   4)   160   c.    y.   structure  excavation. 
(   5)  5,200    c.    y.    imported    borrow.    In 

place. 
(   6)  9.5    stations    finishing    roadway. 
(   71   750   c.    y.    creek   run   gravel   base, 

in    place. 
I   8)  8    tons    liquid    asphalt,    SC-2.    in 

jlace. 
(  9)  12   tons  screenings,    in  place. 
(10)    10,900    lbs.    bar    reinforcing   steel, 

in    place. 
Ill)    lis    c.    y.    Class    A    Portland    ce- 
ment    concrete     in     place     (struc- 
tures). 

(12)  7  c.  y.   dry  rubble.    In  place. 

(13)  40   I.    f.    laminated    guard   rail.    In 
place. 

(14)  8  each   guide  posts.   In  place. 

(15)  3   each   monuments,   in  place. 

(16)  120    c.    y.    asphalt    surfacingr    re- 
moved   and    disposed    of. 

(17)  175   c.    y.    concrete,    removed   and 
disposed    of. 

Plans  and  specifications  obtainable 
from    the    above    office.  • 


BIDS  OPENED 

IMPERIAL  COUNTY,  Cal.— R.  E 
Hazard  Contracting  Co.,  P.  O.  Box 
1438,  San  Diego,  at  $131,293.50  submit- 
ted low  bid  to  the  Division  of  High- 
ways, C.  H.  Puicell,  Chief  Engineer. 
State  Bldg..  Los  .\ngeles,  for  about 
12.3  mi.  grading  and  surfacing  with 
lilant  mixed  surfacing  (medium  cur- 
ing type)  between  East  Highline  Ca- 
nal and  Midway  Wells,  Imperial  C 
Total  bids  follow: 

(A)  R.   E.    Hazard  Contract- 

ing  Co..    San    Diego       $131,293.30 

(B)  V.     R.     Dennis    Conatr. 

Co..  San   Diego 

(C)  Oswald    Bros,    L.    A. 
(Dt   Mundo  Engineering  Co., 

Los   Angeles 

(E)  Daley  Corp..  San  Diego 

(F)  Gibbons    &    Reed    Co., 

Burbank 

(G)  Sharp  &  Fellows  Con- 

tracting Co.,  L.  A. 
(H)  Jack   .\.   Casson. 

Hayward 

(I)   Griffith  Co..  Los  Angeles  221,2S9.00 
Unit    bids   will   be  published  shortly. 
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Bids  November  6  For  Grade  Separation 
Construction  In  Albany  And  Salinas 


SODIUM  VAPOR 
LIGHTS  PLAN 
IN  PALO  ALTO 


SACRAMENTO  Oct.  15. — Two  grade  separation  structures,  for 
which  $650,000  has  been  programmed  from  the  Federal  appropriation 
for  grade  crossing  elimination,  were  advertised  for  contract  today  by 
the  State  Division  of  Highways.  One  project  is  in  Albany,  Alameda 
County,  near  El  Cerrito  hill,  an  overpass  of  the  Southern  Pacific  tracks 
on  the  new  Eastshore  highway  route,  the  north  approach  to  the  bay 
bridge.    The   other   is   an    undergrade   crossing   of  the   Southern    Pacific 

tracks  al   the   north   city  limits   of 

Salinas.  Estimated  cost  of  the  for 
mcr  is  .$350,000  and  of  the  latter, 
$.300,000. 

Bids  will  be  received  in  Sacra- 
mento, November  6.  Bids  on  two 
other  highway  contracts  will  be 
opened  the  same  date. 

The  Albany  overpass  will  require 
about  6000  cubic  yards  concrete; 
1,000,000  lbs.  reinforcing  steel; 
965,000  lbs.  structural  steel;  10.- 
000  1.  f.  concrete  piles. 

Major  items  in  the  Salinas  cross- 
ing are  8000  cubic  yards  concrete; 
1450  tons  asphalt  concrete;  4800 
1.  f.  Douglas  fir  piles;  675,000  lbs. 
structural  steel;  155,000  lbs.  re- 
inforcing steel;  lighting  and  pump- 
ing equipment;  drainage  system. 
landscaping. 

The  other  two  jobs  scheduled 
tor   November  6  are: 

Kern  and  Los  Angeles  Cos. — 5,5 
miles  grading,  paving  with  Port- 
land cement  concrete  and  con- 
structing reinforced  concrete  bridge 
between  one-quarter  mile  south  of 
the  Kern  county  line  and  Port 
Tejon. 

Monterey  Co. — 0.2  mile  grading 
and  surfacing  with  crusher  run 
base  and  natural  rock  asphalt  sur- 
facing across  Thompson  Gulch, 
about  3  miles  north  of  King  City 


City  Proposes  To  Use  Gas  Tax 

Share  To  Install 

System 


KENNEY  BROS.  TAKE 

OVER  LOCAL  FIRM 


California  interest  in  NePage-Mc- 
Kenny  Company  has  been  purchas- 
ed by  C.  B.  and  Roy  C.  Kenney  and 
will  be  operated  in  the  future  as 
Kenney  Bros.,  according  to  an  an- 
nouncement by  C.  B.  Kenney,  joint 
owner  of  the  new  firm  and  for  the 
past  21  years  joint  owner  and  Cali- 
fornia manager  for  NePage-McKen- 
ny. 

Kenney  Bros,  offices  are  located 
at  7  Front  Street  in  San  Francisco 
and  128  Tenth  Street  in  Oakland. 


Installation  of  new  street  light- 
ing system  in  the  City  of  Palo  Alto, 
using  sodium  vapor  lamps  for  that 
section  along  the  state  highway, 
is  recommended  to  the  city  council 
in  a  report  filed  by  City  Electrician 
A.  V.  Youens.  The  installation  cost 
is  estimaetd  at  $81,297  for  the  res- 
idential areas  and  $43. .340  for  the 
highway  route. 

Mr.  Youens  advises  the  center 
suspension  type  of  unit  for  those 
thoroughfares  not  having  electro- 
liers. Bracket  type  lights  now  in 
use  would  be  salvaged  so  far  as 
possible  for  use  in  future  installa- 
tions in   outlying  districts. 

"To  meet  the  cost  of  installation 
and  later  operation  it  is  suggested 
we  might  quite  properly  apply  the 
pro  rata  of  the  gasoline  tax  allot 
ted  to  Palo  Alto,"  states  Mr.  You- 
ens' report. 

He  recommends  that  the  12,800- 
ft.  section  of  highway  proper,  front- 
ing Stanford  University  campus,  bo 
provided  with  sodium  10,000  lumen 
lighting  units  in  a  staggered  ar- 
rangement and  spaced  2.50  feet 
apart  on  each  side,  requiring  10-' 
units. 


New  orders  for  steel  boilers  in 
August  numbered  732,  as  compared 
with  536  in  the  preceding  month 
and  597  in  August,  1934,  according 
to  the  Bureau  of  the  Census. 


FIRST  PWA  JOB 
PLANS  SENT  TO 
STATE  OFFICE 


Officials   Urge   Local   Agencies 

To  Complete  Project 

Preliminaries 


Urging  local  officials  to  speed  le 
gal  and  engineering  work  on  their 
projects  in  order  that  they  may  Dp 
underway  by  December  15,  Chief 
Engineer  Examiner  Clifton  E. 
Hiekock  said  yesterday  that  eight 
northern  California  cities,  counties 
and  districts  already  have  sub 
mitted  plans  to  the  state  PWA  of- 
fice. 

Projects  not  underway  by  De- 
cember 15  will  be  disqualified  auto- 
matically and  their  allotments  re- 
scinded, Mr.  Hiekock  said,  point 
!ng  out  that  preliminary  work  must 
be  rushed  to  completion  and  con- 
tracts advertised  for  bids  to  meet 
the  deadline  set  by  the  President. 

Projects  for  which  plans  have 
been  submitted  to  the  state  PWA 
office  to  date  are: 

West  Stanislaus  Irrigation  Dis- 
trict— concrete  lining  25  miles  of 
canals,  to  cost  $220,000.  W.  V. 
Wooley  is  engineer  for  the  project 

State  Harbor  Board  —  concrete 
wharf  and  bulkhead  in  San  Fran- 
cisco harbor,  $149,987.  Frank  G. 
Wh:te  of  San  Francisco  is  engineer. 

San  Francisco  Utilities  Commis- 
sion— three  units  of  the  Commis- 
sion's $721,911  program  of  utilities 
improvements.  Pl.ans  have  been 
submitted  for  construction  of  pipe- 
lines, and  were  prepared  under  su- 
pervision of  Utilities  Manager  E. 
O.  Cahill. 

Modesto  Irrigation  District — ca- 
nal lining,  $72,700.  N.  M.  Cecil. 
Modesto,  is  engineer. 

Stockton  Port  District — exten- 
sion to  the  cotton  compress.  $60, 
000.  This  is  a  portion  of  the  dis- 
tricts $198,940  program  of  enlage- 
ment  of  warehouse  facilities. 

Madera  Union  High  School  Dis- 
trict— construction  of  a  new  gym- 
nasium. $46,679.  Architect  E.  Ernst 
of  Stockton  prepared  the  plans. 

Tuolumne  County  —  memorial 
hall,  $32,500.  Plans  were  prepareU 
by  Architect  Frank  Mayo  of  Stock- 
ton. 

City  of  Ukiah — sewage  disposal 
plant,  $23,678.  Engineer  is  Harry 
N.  Jenks  of  Berkeley. 
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Big  Steel  Tonnage  To  Be  Awarded 
For  Colorado  Aqueduct  Pipeline  Section 


$350,000  APARTMENT 
CONTRACT  AWARDED 


Architect  H.  C.  Baumann  re- 
ported yesterday  plans  are  be- 
ing completed  for  a  Class  A 
apartment  building,  the  largest 
structure  of  this  type  to  be 
erected  in  San  Francisco  in  re- 
cent years.  It  will  be  located 
at  the  northeast  corner  of 
Broadway  and  Buchanan  Street. 
Estimated  cost  Is  $350,000.  A 
general  contrafct  has  been 
awarded  to  Meyer  Construction 
Company.  The  building  will  be 
ten  stories  of  steel  frame  con- 
struction. Provision  IS  mode 
for  50  apartments  of  from  three 
to  five  rooms.  Name  of  the 
owner   has   not   been   announced. 


STATE   WHOLESALERS 
REPORT  IMPROVEMENT 


Bids  for  construction  of  about  25  miles  of  concrete  pipeline  for 
the  upper  feeder  of  the  Colorado  River  Aqueduct  distribution  system 
w<ll  be  opened  in  Los  Angeles  October  24  by  the  Metropolitan  Water 
District.  The  work  is  located  in  San  Bernardin  and  Los  Angeles 
counties  between  ten  miles  westerly  from  San  Bernardino  and  one-half 
mile  north  of  Glendora.  from  Station  926  plus  GO  to  Station  2257  plus  50 
of  the  Upper  Feeder.  The  line  will  require  from  18,850  to  22,350  tons 
of  reinforcing  bar  and  Iroin  it06 
to  10,S32   tons   of   plates. 

Ten  schedules,  five  of  which  are 
alternates  to  the  other  five,  are 
offered  for  bids.  On  each  of  four 
sections  of  the  pipeline  alternate 
proposals  are  asked  tor  present  or 
cast-in-place  concrete  pipe.  On  tlie 
rem.aining,  section  alternate  bids 
have  been  requested  for  precast 
concrete   pipe  or  steel   pipe. 

Schedules  4P  and  4C  call  for 
construction  of  25;s67  feet  and 
1185  plus  40.  Schedule  4P  involves 
precast  pipe  12  ft.  S  in.  in  diam- 
eter; 465,000  cul)ic  yards  excava- 
tion for  pipe;  and  numerous  other 
items. 

Principal  items  under  Seliedule 
40- include  25.867  feet  of  cast-in- 
place  pipe  13  ft.  in  diameter;  515,- 
000  cubic  yards  excavation  for 
pipe;  326,000  cubic  yards  backfill; 
11,300,000  pounds  reinforcing  steel 
in  pipe;   and  others. 

About  24,895  teet  of  concrete 
pipe  will  be  constructed  under 
Schedule  5P  or  5C,  between  Sta- 
tions 1185  plus  40  and  1436  plus  00. 
Items  under  Schedule  5P  include  a 
total  of  448  cubic  yards  exavation 
for  pipe;  280,000  cubic  yards  back- 
fill; 8,400,000  pounds  of  reinforc- 
ing steel  in  pipe;  precast  concreti 
pipe  12  ft.  8  in.  in  diameter;  and 
others. 

Schedule  50  calls  for  construc- 
tion of  24,895  feet  of  cast-in-place 
pipe  13  ft.  in  diameter;  490,000 
cubic  yards  excavation  for  p.pe; 
308,000  cubic  yards  backfill;  11,- 
000,000  pounds  reiaforcing  steel 
in   pipe;   and   other  items. 

Under  Schedule  6P.  or  6C,  27,348 
feet  of  pipe  will  be  constructed,  be- 
tween Stations  1436  plus  00  .and 
1709  plus  30.  Schedule  6P  involves 
construction  of  precast  pipe  11  ft.  X 
in.  in  diameter;  366,000  cubic  yds. 
excavation  for  pipe;  205,000  cubic 
ya^rds  backfill;  8,100,000  pounds  re- 
inforcing steel  in  pipe;  and  other 
items. 

.^obedule  6C  calls  for  cast-in- 
place  pipe  12  feet  in  diameter; 
407,000  cubic  yards  excavation  for 
pipe;  237,000  cubic  y.ards  backfill; 
9.000,000  pounds  reinforcing  steel 
in. pipe;  and  numerous  other  items. 

Schedules  7P  and  7C  provide  for 
construction  of  29,878  teet  of  pipe 
between  Stations  1709  plus  30  and 
2009  plus  18.  Major  items  under 
Schedule  7P  includes  precast  pipe 
U  ift!  8  in.  in  diameter:  379,000 
cubic  yards  excavation  tor  pipe; 
206,000  cubic  yards  backfill;  8,500 
000  pounds  reinforcing  steel  '.n 
pipe. 

AiQpng  the  principal  items  under 
Schedule   70   are  pipe   12   feet   in 


Four  largest  cities  in  California 
reported  wholesale  collections  and 
sales  both  "good"  during  Septem- 
ber, .according  to  the  National  As- 
sociation of  Credit  Men.  A  decided 
improvement  in  the  wholesale  mar- 
kets was  reported  generally.  In  the 
August  survey  approximately  38 
percent  of  the  reporting  cities 
found  collections  "good"  compared 
with  the  September  average  of  49 
percent. 

San  Francisco.  Oakland,  Los  An- 
geles and  San  Diego  estimated  con- 
ditions "good"  in  both  collections 
and  aales. 


diameter;  437,000  cbic  yards  ex- 
cavation tor  pipe;  240,000  cubic 
yards  backfill;  10,200,000  pounds 
reinforcing  steel  In   pipe. 

Schedules  8P  and  8S  call  tor 
construction  of  24,525  feet  of  pre- 
cast concrete  or  steel  pipe  between 
Stations  2009  plus  18  and  2257  plus 
50.  Schedule  SP  involves  construc- 
tion of  precast  concrete  pipe  10  ft. 
3  in.  in  diameter;  271,000  cubic 
yards  excavation  for  pipe;  161,000 
cubic  yards  backfill;  11,000.000  lbs. 
reinforcing  steel  in  pipe;  and  oili- 
er items. 

Schedule  8S  includes,  among  oth- 
er major  items,  %  Inch  plate  steel 
pipe  10  ft.  10  in.  in  diameter;  254,- 
000  cubic  yards  excavation  for  pipe, 
and   165,000  cubic  y,ards  backfill. 

When  precast  fconcrete  pipe  is 
specified,  reinforcing  steel  items 
are  for  furnishing  and  placing, 
schedules  calling  tor  cast-in-placo 
pipe  involves  only  placing  rein- 
forcing steel. 


U.  S.  PERMITS 
OFF  14%  FROM 
AUGUST  TOTAL 


Pacific    Coast    Cities  9-Month 

Awards  103  Pet.  Over 

Last  Year 

The  building  construction  indus- 
try in  September,  as  measured  by 
the  estimated  value  of  permits  is- 
sued for  new  work,  alterations,' 
additions  and  repairs,  showed  the 
first  decline  from  the  preceding . 
month  since  last  May.  The  de- . 
crease,  though  seasonal,  was  sligh- 
ly  more  than  usual,  but  compari- 
son with  the  corresponding  month 
of  last  year  Is  still  highly  favnr- 
able. 

Permit  values  for  the  215  cities 
reporting  regularly  to  Dun  &  Brad- 
street,  Inc.,  totalled  $47,288,974  for 
the  month  of  September,  compared 
with  $55,536,546  during  August 
This  represented  a  loss  of  14.8 
per  cent,  against  a  usual  seasonal 
drop  of  about  10  per  cent.  Last 
month's  figure  compared  with 
$26,567,925  in  September,  1934,  or 
an   increase   of   78.0    per   cent. 

Gains  over  a  year  ago  were  re- 
ported in  every  section  of  the 
country,  except  in  the  New  Eng- 
land States.  The  Mountain  group 
showed  a  particularly  large  in- 
crease, due  to  the  sharp  rise  In- 
the  Denver  permit  total.  Other 
groups  registering  marked  improve- 
ment over  .a  year  ago  were  the 
South  Atlantic  and  South  Central 
States. 

Only  two  groups,  the  Mountain 
and  South  Atlantic  sections,  re- 
ported higher  building  permit  to- 
tals in  September  than  in  August. 
Declines  were  recorded  by  all  oth; 
er  groups,  ranging  from  40.0  per 
cent  in  the  South  Central  division 
to  3.7  per  cent  in  the  East  Central. 

For  the  first  nine  months  of  1935 
buildii:\g  permits  involved  a  total 
of  $410,261,406,  the  largest  amount 
recorded  tor  any  similar  period 
since  1931.  and  comparing  with 
$262,304,836  last  year,  or  a  gain 
of  56.4  per  cent.  All  sections  con- 
tributed to  the  rise,  with  the  Moun- 
tain, South  Central  and  Pacific 
groups  reporting  increases  of  over 
100  per  cent. 

The  record  of  permit  values  by 
groups  tor  the  first  nine  months 
of  1935  and  1934,  tor  the  215  cities 
follows: 

Jnnrease 
Groups:  p.   ct. 

New    England    4.7 

Middle    Atlantic    S!!.2 

South    Atlantic    5!). 9 

East    Central    70. 6 

South   Central    '. IDS. 4 

West   Central   4S.3 

Mountain     IS.'i.G 

Pacific     in.?. I 

Total    TJ.   S 5K.4 

New  York  City  4:!. 4 

Outside    N.    T.    C 61.0 

# . _- 

IN      NEW     QUARTERS 

Architect  Harry  J.  Devfne  an- 
nounces removal  of  his  offices  to 
the  Cronan  Bldg.,  Tenth  and  K 
Streets,   Sacramento. 


PACIFIC    CONSTRUCTOR 


PWA  SPEEDING 
FINAL    DETAILS 
IN  NEW  PROGRAM 

State,  Wa'hington  Staffs  Ready 

To  Rufh  Work  On 

All  Projects 

With  State  and  headquarters 
staffs  equipped  to  handle  projects 
with  record  speed,  consummation 
of  the  Federal  ruhlic  Works  Ad- 
ministration program  now  depends 
largely  on  the  rapidity  with  which 
local  officials  complete  their  ar- 
rangements. 

Final  examination  of  applica 
tions  which  received  allotments 
under  the  new  program  is  proceed- 
ing quickly  through  the  decentral- 
ized system  of  examining  projects. 
Twenty-three  states  have  complet- 
ed all  their  final  examinations  and 
have  forwarded  their  records  to 
Washington,  according  to  Admin- 
istrator Hiirold   L.   Ickes. 

The  PWA  legal  division  in  Wash- 
ington has  placed  in  the  mails  ap- 
proximately 2050  contracts  (as  of 
October  10)  prepared  for  the  sig- 
natures of  officials  acting  for  the 
applicants — slightly  more  than  half 
of  the  grand  total  of  3956  allotted 
applications,  it  is  stated.  Tiie.se 
offers,  or  contracts,  bear  the  sig- 
nature of  Assistant  Administrator 
Hackett. 

All  the  central  examining  divi- 
sions— Engineering,  Financial  and 
legal — are  daily  setting  new  rec- 
ords for  the  final  inspection  of  the 
allotted  applications  from  munici- 
palities, counties  and  States.  The 
lawyers  are  sending  out  each  day 
more  than  250  contract  offers. 
while  the  engineers  are  approving 
a  similar  average  of  applications. 
The  Finance  Division,  which  has 
only  to  pass  upon  contracts  in- 
volving a  loan,  has  been  averaging 
100  approvals  .a  day. 

The  preliminary  examinations  of 
the  applications  by  the  field  staffs 
In  the  various  States  is  practically 
completed,  and  all  the  document.^ 
should  be  forwarded  to  Washing- 
ton by  all  except  possibly  two 
States  by  the  end  of  the  week, 
according  to  PWA   officials. 

The  engineering  division  has  ap- 
proved a  total  of  2S74  applications 
to  date;  the  legal  division  has  ap- 
proved 254S  and  the  finance  divi- 
sion has  approved  903.  This  means 
that  the  examiners  art  only  a  few 
hundred  applications  ahead  of  the 
attorneys  drawing  up  contracts 
and  the  two  tasks  should  end  prac- 
tically simultaneously. 


$858,000  5.  F.  WATER. 

SEWER  BOND  SOLD 


The  $600,000  water  and  $258,000 
sewer  bonds  placed  on  the  market 
by  San  Francisco  to  finance  work 
under  the  old  PWA  program  were 
awarded  this  week  to  Brown,  Har- 
riman  &  Co.  on  a  bid  of  $900,180. 

Interest  cost  to  the  citv  under 
the  winning  bid  will  be  3.18  per 
cent.  The  bonds  mature  from  1935 
to  1962. 


S.  F.  Building  Industry  Code  Group 

Names  Arbitrators  of  Work  Disputes 

Members  of  a  board  of  arbitration,  to  which  will  be  reterred  ;ndu*- 
trial  disputes  which  cannot  be  settled  by  negotiation,  were  named  yes- 
terday by  Francis  O'Reilly,  one  of  the  employer  representatives  on  the 
San  Francisco  building  Industry  planning  and  adjustment  board.  The 
arbitrators,  which  have  been  agreed  upon  by  employers  associations  and 
labor  organizations  who  are  a  party  to  the  voluntary  self-government 
code    for    the    industry,   are    Leland 


W.  Cutler,  president  of  San  Kan- 
cisco  liay  Exposition,  Inc.,  John  L. 
McNab.  attorney,  and  Captain  Ed- 
ward Macauley,  former  CWA  ad- 
ministrator. 

The  arbitration  board  is  the 
agency  which  it  was  agreed  would 
be  established  to  referee  disputes 
between  parties  to  the  building  in- 
dustry code  if  they  could  not  bo 
settled  by  mutual  agreement.  Mem- 
bers of  the  planning  and  adjust- 
ment board,  which  administers  the 
code,  however,  declared  that  there 
is  little  prospect  of  necessity  for 
the  hoard  to  function  in  the  near 
future.  Since  the  code  became  op- 
erative several  differences  that 
have  arisen  have  been  .settled 
through  conferences  arranged  by 
code  officials. 

According  to  Rex  Daddisman, 
executive  officer  of  the  code  board, 
a  thre.atened  strike  in  the  sheet 
metal  industry  has  been  averted 
and  a  complete  agreement  between 
employers  and  employes  is  expect- 
ed as  a  result  of  continued  negotia- 
tion. 

Mr.  O'Reilly  and  Thomas  C. 
Meagher  president  of  the  San  Fran- 
cisco Building  Trades  Council,  both 
praised  operation  of  the  code  since 
August  19,  when  it  became  effect- 
ive. They  predict  it  will  be  adopted 
by  other  communities  as  a  means 
of  avoiding  labor  troubles  and 
maintaining  fair   competition. 

Members  of  the  code  planning 
adjustment  board  are  for  the  em- 
ployers, Francis  O'Reilly,  president 
of  the  San  Francisco  Plastering 
Contractors;  Charles  Langlais,  past 
president  of  San  Francisco  Electri- 
cal Contractors;  Louis  R.  Stein- 
berg, Ornamental  Iron  Associa- 
tion; for  organized  labor,  Charles 
L.  Lyon,  International  Iron  Work- 
ers; Thomas  Meagher,  president  of 
San  Francisco  Building  Trades 
Council;  David  H.  Ryan,  secretary 
of  the  Bay  District  Council  of  Car- 
penters; James  McKnight,  Electri- 
cal Workers  Local  N'o.  6. 

A  general  building  contractor  has 
not  yet  been  named  to  fill  a  place 
on  the  board  as  provided  in  the 
code. 


STOCKTON  MODFL 

HOME  OPENS  SOON 


The  model  home  at  2224  Lake- 
side Ave.,  Stockton,  built  under 
auspices  of  the  Stockton  Better 
Housing  Committee,  will  be  offi- 
cially opened  in  the  near  future,  it 
is  announced  by  Mrs.  Fredrica  C. 
Welker,  manager.  The  house  fs 
nearly  completed  and  arrangemectr 
for  furnishings  are  beipg  made.- 


UNION  PAVING 
LOWEST  BIDDER 
ON  SOLANO  JOB 


Submits  $178,696   Fieure  For 

Solano  Paving;  Ball   Low 

On  Alternate 


SACRAMENTO,  Oct.  IC— Union 
Paving  Company.  624  Call  Bldg., 
San  Francisco,  today  subm'itted 
a  low  bid  of  $178,696  to  the  State 
Highway  Commission  for  grading 
and  paving  with  asphalt  concrete 
about  3.8  miles  in  Solano  county: 
and  N.  M.  Ball  Sons  Co.,  P.  O. 
Box  404,  Berkeley,  was  low  bidder 
at  $182,728  on  the  same  job  with 
Portland    cement    concrete    paving. 

The  project  is  located  between 
3.7  miles  north  of  Fairfield  and- 
six-tenths  of  a  mile  south  of  Vaca- 
ville. 

Total  bids  on  the  asphalt  con- 
crete alternate  were  as  follows: 

Union    Paving    Co $17S.6'j^i 

Hanrahan-Wilcox    Corp,    S.    F.    1S4,91S 
Fredrickson   &   Watson   Const. 
Co.,    Fredrickson    Bro.«..    and 
Jones    &    King.    Oakland...       I'Jl.lt,-: 
A.    Teichert    &    Son,    Inc.,    Sac.   19^,139 

Peninsula   Pa\nng  Co..  S.    F 195,V2>' 

A.   G.   Raisoh.   S.   F 294.98!)' 

On  the  Portland  cement  concrete 
alternate  total  bids  were: 

X.   JI.    B.ill   Sons  Co ilSS.T'k' 

A.  Teiclurt  &  Sons.  Inc 204, J"i 

Fredrickson  &  Son.  Inc.,  Fred-  V 

riokson  &  Watson  Const.  Co..  r 

Fredrickson   Bros   and   Jones       ■■"-    ■  .■ 
&   King   .,. ..!.'£Pg.9^S 

♦ '     -■'  .... 

BULLETIN  CONTAINS 

FLOOR  FINISH  DATA 

A  new  bulletin  which  gives  the 
results  of  a  study  of  the  current 
popular  types  of  floor  finishes  and 
their  relation  to  the  hazard  of  slip 
is  being  offered  by  the  Franklin 
Research  Company,  manufacturers 
of  floor  maintenance  materials. 

This  bulletin  shows  the  co-efl[5- 
cienls  of  friction,  or  exact  degree 
of  traction  each  type  of  floor  finish 
possesses  when  placed  on  various 
kinds  of  floors  and  also  reports  a 
study  of  the  causes  of  falling.  Thie 
study  was  made  by  one  of  the 
country's  leading  Independent  lal>^ 
oratories. 

Copies    of    this    bulletin   may   bt; 
obtained  on  request  to  the  Frank- "• 
lin    Research    Company.    Philadel-  ■ 
phia. 
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CABLE  SPINNING 
HALF  COMPLETED 
ON  BAY  BRIDGE 


Contractor     Transfers     Opera- 
tions To  East  Suspension 
Sector 

Spinning  of  cables  between  Sau 
Francisco  and  the  mid-bay  anchor- 
age will  be  completed  this  week, 
according  to  Chief  Engineer  C.  H. 
Purcell.  Adjustments  of  the  south 
cable,  the  last  four  strands  of 
which  were  half  spun  when  the 
week's  work  ended,  will  be  com- 
pleted by  October  17  and  there- 
after all  spinning  operations  will 
be  transferred  to  the  eastern  sus- 
pension sector,  between  the  an- 
chorage and  Yerba  Buena  island. 
San  Francisco 
The  "off"  ramp  at  First  and  Cle- 
mentina Streets  was  placed  under 
construction  this  week  by  Healy- 
Tibbitts    Construction    Co. 

The  main  viaduct,  between  Har- 
rison and  Bryant  Sts.,  has  been  80 
per  cent  completed  from  Second 
to  Third   Sts. 

Verba  Buena  Island 
The  last  steel  roof  beam  in  the 
Yerba  Buena  Island  tunnel  has 
been  erected  by  Clinton  Construc- 
tion Co.,  and  the  final  concrete 
in  the  roof  will  be  poured  by  Oc- 
tober 21. 

The  core  is  now  being  excavated 
from  both  the  east  and  west  por- 
tals of  the  tunnel,  180  feet  having 
been  removed. 

East  Bay  Superstructure 
Construction  of  the  east  anchor 
arm  for  (flie  1400-foot  cantiliver 
span  has  been  started  by  Columbia 
Steel  Co.  Two  panels  were  raised 
last  week  for  this  512-foot  anchor 
arm. 

Alameda  County 
Clinton  Construction  Co.,  con- 
tractor for  the  Administration 
Building,  is  excavating  within  the 
cofferdam  for  the  retaining  walls 
at  the  north  side  of  the  plaza  area. 
Four  additional  concrete  girder 
spans  were  poured  during  the  week 
by  Barrett  .and  Hilp,  contractors 
on  the  Distribution  Structure,  mak- 
ing a  total   to  date  of  32. 

Work  has  continued  by  J.  F. 
Knapp,  contractor,  on  the  abut- 
ments and  side  retaining  walls  of 
the  Folger  Avenue  Underpass. 

Bids  were  received  last  Wednes 
day  for  the  construction  of  the 
San  Pablo  Subway,  the  low  biddci 
being  J.  F.  Knapp  of  Oakland,  with 
a  bid   of   $359,8.32. 


SEEK  $110,000  FOR 

MARYSVILLE  HOUSING 


Applications  for  federal  housing 
loans  totaling  $110,000  were  re- 
ceived by  W.  O.  Reincicke,  FHA 
representative,  during  a  week  spent 
In  Marysville  recently,  it  is  re- 
ported. Thirty-five  prospective  bor- 
rowers  applied    for   loans. 

Mr.  Reincicke  plans  to  spend 
another  week  In  Marysville  con- 
salting  applicants  for  FHA  loans. 
it  is  stated. 


$520,000  School 
Bond  Election  In 
Fresno,  Nov.  4 


Fresno  city  school  district  vot- 
ers will  ballot  November  4  on  a 
proposal  to  issue  bonds  totaling 
$520,000  for  improvements,  part  of 
which   have  received   PWA  grants. 

The  bond  issue  will  include  one 
item  of  $324,000  to  be  supplement- 
ed by  a  grant  of  $264,600  from 
PWA  for  constructing  auditorium, 
gymnasium  and  classroom  unit  at 
Roosevelt  High  School;  classroom 
unit  at  Edison  Technical  High; 
shop  building  at  Fresno  High;  and 
remodeling  shop  building  at  Wash- 
ington  Junior   High. 

Other  propos.als  are  $146,000  for 
elementary  buildings  and  $50,000 
for  physical  education  ffeld.  Ap- 
plication has  been  made  for  PWA 
aid  on  the  elementaiy  project. 

Plans  for  the  buildings  are  being 
prepared  by  Allied  Architects  of 
Fresno. 


Architects  Named 
To  Take  Practice 
Of  Edwin  Symmes 


Architects  William  C  H.ays  of 
San  Francisco  and  Ira  Wilson  Hoo- 
ver of  Los  Angeles  have  been  ap- 
pointed to  carry  on  the  practice  of 
the  late  Edwin  J.  Symmes  of  Ba- 
kersfield.  The  appointments  were 
made  by  Mrs.  Symmes. 

The  two  architects  will  give 
their  immediate  attention  to  exten- 
sive building  program  already  in- 
augurated by  Kern  County  school 
boards  of  trustees  which  have  been 
entrusted  to  the  firm.  Among  the 
buildings  underway  at  the  present 
time  is  the  new  machine  shop 
building  at  Delano  Union  High 
School.  A  new  science  building 
for  the  Wasco  Union  High  School 
erected  through  the  aid  of  a  $46,000 
PWA  grant  has  just  been  com- 
pleted, and  construction  is  under 
way  for  the  erection  of  ,a  new 
$23,232  study  hall  and  mechanics 
shop  for  the  Shatter  high  school. 
Part  of  the  building  program  of 
the  Bakersfield  city  school  district 
is  also  under  supervision  of  the 
office. 


ANNOUNCE   EVENING 

ELECTRICITY  CLASS 

Classes  in  electricity  have  been 
opened  at  the  Evening  School  of 
Commerce  and  at  Balboa  Evening 
High  School,  it  is  announced.  De- 
signed to  give  contractors,  wire- 
men  and  others  a  working  knowl- 
edge of  Ohm's  law,  and  of  city  and 
state  regulations  governing  electri- 
cal installations,  the  class  offers 
discussions  of  a  number  of  prob- 
lems of  parallel  and  series  circuits 
voltage  drop,  induction  and  two- 
and  three-phase  transformation 


GATE  CATWALK 
STORM  CABLES    ) 
TO  BE  ERECTED 

Roeblings  Co.  Continues  Work 

Toward    Spinning 

Operations 

Preparations  tor  spinning  the  • 
giant  cables  that  will  support  the 
Golden  Gate  Bridge  were  to  con- 
tinue this  week  with  195  men  work- 
ing on  the  job,  according  to  the 
weekly  progress  report  of  Chief 
Engineer  Joseph  B.  Strauss. 

Temporary  cable  saddles  to  be 
used  during  spinning  operations 
are  being  erected  over  the  perma- 
nent saddles,  and  the  tramway 
ropes,  that  will  carry  the  spnning  1 
wheels.  . 

At  the  California  City  plant  of  ■ 
the  John  A.  Roeblings  Sons  Com- 
pany, cable  contractors,  test  splices 
are  being  made  and  other  neces- 
sary work  is  under  way  prelimin- 
ary to  spinning  operations. 

Endless   hand    ropes,   which   will 
be  in  constant  motion  during  cable 
spinning    operations,    are    being   ■ 
erected  on  the  steep  side  spans  to    , 
act  as   escalators   in   assisting  the 
workers  up  the  inclines. 

Erection  of  the  storm  cables  is 
to  commence  this  week  and  it  is  ' 
anticipated  that  the  entire  storm 
cable  system  will  have  been  com-  | 
pleted  within  the  next  two  weeks, 
according  to  the  report  of  the  chief 
engineer.  ' 

This  work  was  delayed  owing  to  i 
certain  changes  in  plans  submitted  ! 
by  the  contractor,  that  were  re-  i 
quired  by  the  engineer. 

During  the  past  week  excava- 
tions were  commenced  tor  the  foot- 
ings of  the  south  abutment  of  the  1 
bridge,  while  work  was  commenced  , 
on  the  sea  wall,  which  is  to  be  ex- 
tended to  protect  the  south  an- 
chorage. 


PLANT  MANAGERS  MEET 
WITH  REA  OFFICL\LS 


A  conference  of  municipal  pow- 
er plant  managers,  to  be  held  in 
Kansas  City,  Mo.,  November  7  and 
8  will  be  attended  by  representa- 
tives of  the  Rural  Electrification 
Administration  it  has  been  an- 
nounced. Although  the  principal 
purpose  of  the  conference  is  to 
bring  together  managers  and  op- 
erators of  municipal  power  plants 
for  discussion  of  their  mutual 
problems,  attention  also  will  be 
paid  to  the  possibilities  of  collabo- 
ration between  the  plants  and  the 
REA.   it   is    stated 


$50,000  FOR  STATE 

IRRIGATION  WORK 


An  allotment  of  $3,000,000  to  the 
office  of  Indian  Affairs  of  the  De- 
partment of  the  Interior  for  a  num- 
ber of  small  irrigation  projects  in 
western  and  southwestern  states 
has  been  announced  by  the  Federal 
Public  Works  Administration.  In-, 
eluded  in  the  program  is  $50,000 
for  miscellaneous  rehabilitation' 
and  extension  work  in  California. 
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PEST  CONTROL 
BOARD  NAMED 
BY  GOVERNOR 


Five    Members    Will    Regnlate 

Structural      Pest 

Elxterminators 


Seven  Named  To  Contractors'  License 

Board;  Will  Administer  State  Bureau 


Members  of  the   Contractors'   State    License    Board   were   appointed 
yesterday    by    Governor    Merriam.     The    board    was    created    by    an    act 
of  the   last   legislature   to   administer  the   contractors'   license   law. 
The    appointees   are: 

W.  A.  Bechtel,  general  engineering  contractor;  Ralph  E.  Homann, 
Los  Angeles;  Hugh  McNulty,  Fresno,  and  S.  G.  Johnson,  Oakland,  gen- 
eral building  contractors;  Stephen  L.  Ford,  Long  Beach,  plastering 
contractor;  William  Nies,  Los  Angeles,  plumbing  contractor;  Roy  N. 
Butcher,   San   Jose,  electrical   contractor. 

Members   serve   williout   eonipeii-  

satiou,  reeeiving  only  truveliiig  ex- 
penses ineitlental  to  the  quancily 
meetings  in  Sacramento  required 
by  the  act.  Tlie  first  meeting  i.s 
to  be  held  within  thirty  days  alter 
appointment.  Terms  are  lor  lour 
years,  excepting  that  the  initial 
appointments  will  expire  as  fol- 
lows: Engineering  contractor 
member,  January  LS,  19;J'J;  one 
building  contractor  and  one  spe- 
cialty contractor  member  each. 
January  U>;  1!)36;  January  l.'>, 
1937;    January  15.  19:iS. 

The  board  will  elect  a  chairman 
and  vice  chairman.  Us  powers  and 
duties  are  defined  in  the  act  as 
follows: 

Under  such  rules  and  regula- 
tions as  it  may  adopt  the  board 
shall  have  the  power  and  author- 
ity to  examine,  classify  and  qual- 
Ify  applicants  for  contractors  li- 
censes under  the  provisions  of  this 
act.  Any  member  or  committee  of 
the  board  may  administer  oaths  and 
take  testimony  and  proofs  con- 
cerning all  matters  within  the  jui- 
Isdiction    of   the    board. 

The  board  shall  hold  not  less 
than  four  (4)  regular  meetings 
each  fiscal  year,  once  in  July,  oace 
in  October,  once  in  January,  and 
once  in  April,  for  the  purpose  of 
transacting  such  busine.ss  as  may 
properly  come  before  it.  At  the 
July  meeting  of  each  year  ths 
board  shall  elect  officers.  Special 
meetings  of  the  board  may  be  held 
at  such  times  as  the  board  may 
provide  in  tlie  by-laws.  Four  (4) 
members  shall  constitute  a  quor- 
um at  a  board  meeting.  Four  (4) 
members  of  the  board  may  call 
a  special  meeting  at  any  time.  Due 
notice  of  each  meeting  and  tlie 
time  and  place  thereof  shall  be 
given  each  member  in  such  man- 
ner as  the  by-laws  may  provide. 
Each  member  shall  he  reimbursed 
for  his  traveling  expenses  neces- 
sarily incurred  in  the  performance 
of  his   duties    hereunder. 

The  board  shall  have  the  power 
to  procure  !luch  equipment  and 
records  as  may  be  necessary  to 
carry  out  the  provisions  of  this 
act.  The  board  by  and  with  the 
approval  oLthe  Director  of  the 
Department  of  Professional  and  Vo- 
cational Standards,  shall  appoint 
a  Registr.ir  of  Contractors,  and  fix 
his  compensation,  who  shall  be 
the  executive  secretary  of  the 
board  and  shall  carry  out  all  of 
the  administrative  duties  as  in 
this  act  provided- ajid  as  delegated 


Mtmbers  of  the  State  Structural 
Pest  Control  Board  in  the  Depart- 
ment of  Professional  and  Voca- 
tional Standards  have  been  ap- 
pointed by  Governor  Merriam  to 
adminiater  the  pest  control  act 
passed  by  the  last  legislature. 

The  governor  appointed: 

M.  J.  Jorgenson.  Olendale;  Chas. 
S.  Menard.  San  Prancisco;  Wilbur 
Smith.  Pasadena:  Walter  Trepte. 
building  contractor  of  San  Diego; 
David  H  Merrill,  structural  engi- 
neer of  Los  Angeles. 

The  act  provides  that  three  mem- 
bers shall  have  been  for  five  years 
actively  engaged  in  structural  pest 
control,  one  a  licensed  contractor 
and  one  ,a  licensed  structural  engi- 
neer. 

The  board  will  appoint  a  regis- 
trar of  structural  pest  control  oper- 
ators, subject  to  approval  of  the 
Director  of  the  Department  of  Pro- 
fessional and  Vocational  Standards. 
Administration  expenses  are  to  be 
derived  from  .an  annual  license  fee 
of  $10  to  be  imposed  on  structural 
pest  control  operators. 

Board  members  serve  without 
compensation.  The  act  requires 
that  they  meet  within  thirty  days 
after  appointment  to  organize  and 
to  elect  a  president.  Thereafter 
they  shall  meet  annually  in  July. 


to  him  by  the  board.  For  the  pur- 
pose of  administration  of  this  act 
there  may  be  appointed  a  deputy 
registrar,  a  chief  reviewing  and 
hearing  officer  and  such  other  as- 
sistants and  subordinates  as  may 
be  necessary,  such  appointments  to 
be  made  in  .accordance  with  the 
provisions  of  civil  service  laws. 
The  board  shall  have  the  power 
in  its  discretion  to  review  and  sus- 
tain or  reverse  by  a  majority  vote 
any  action  or  decision  of  the  reg- 
istrar with  reference  to  the  sus- 
pension, cancellation  or  revocation 
Of  .  any  license,  issued,,  under  .the 
provisions    of    this.^ct-.--     :•.... 


STATE  FACTORY 
EMPLOYMENT  11% 
OVER  LAST  YEAR 

Payrolls  Gain  21%;  Seasonal 

Decline  From  Aug^ust 

Shown 


September  employment  In  Cali- 
fornia manufacturing  estahllsh- 
ments  was  11,3  per  cent  greater 
and  payrolls  were  31.5  per  cent 
higher  than  in  the  same  month 
last  year,  according  to  the  October 
issue  of  the  California  Labor  Mar- 
ket Bulletin,  released  by  State  La- 
bor Commissioner  Edward  L.  No- 
lan. 

From  August.  1935,  to  September 
employment  dropped  .3.7  per  cent 
and  payrolls  decreased  6.5  per 
cent,  the  bulletin  reveals.  These 
declines  are  accounted  for  by  cur- 
tailment Of  canning  operations, 
August  being  the  peak  month  for 
that   industry,   it  is   stated. 

Among  groups  of  industries 
showing  gains  in  September  as 
compared  with  September,  1934, 
were  wood  manufacturers,  includ- 
ing furniture  and  fixtures,  with 
employment  up  13.6  per  cent  and 
payrolls  34.2  per  cent  greater; 
stone,  clay  and  glass  products,  re- 
porting increases  of  9.5  per  cent 
in  employment  and  19.5  per  cent 
in  payrolls:  metals,  machinery  and 
conveyances,  with  gains  of  10.4 
per  cent  in  employment  and  26.7 
per  cent  in  payrolls;  and  chemicals, 
oils,  paints,  etc..  with  employment 
greater  by  1.5  per  cent  and  pay- 
rolls  up  12.9   per  cent.  ; 

Single  industries  reporting 
large  gains  over  September  last 
year  included  brick,  tile  and  pot- 
tery, with  47.8  per  cent  more  em- 
ployees and  57.9  per  cent  larger 
payrolls;  structural  and  ornament- 
al steel,  with  increases  of  13.3  per 
cent,  in  employment  and  46.4  per 
cent  in  payrolls;  planing  mills, 
sash  .and  door  factories,  etc.,  with 
employment  up  15  per  cent  and 
payrolls  better  my  34.8  per  cent; 
and  paints,  dyes  and  colors,  with 
11.9  per  cent  more  employees  and 
15.2  per  cent  larger  payrolls. 

Wholesale  and  retail  trade  re- 
ported increases  of  5  9  per  cent 
in  employment  and  10.5  per  cent 
in  payrolls  -as  compared  with  Sei>- 
tember   last   year. 


OUTLINE  CONTROL  OF 

BUSINESS  CAR  COSTS 


A  recently  published  report  of 
the  Po'icyholders  Service  Bureau, 
Metropolitan  Life  Insurance  Com- 
pany, entitled  "Controlling  Costs 
and  Operations  of  Business  Auto- 
mobiles." details  a  number  of  plans 
and  policies  developed  to  "handle 
the  problem.  Findings  of  a  sur- 
vey of  practices  of  53  companies 
engaged  in  a  variety  of  enterprises 
throughout  the  United  States  are 
presented  in  the  report. 

Copies  ma.v  be  obtained  upon  ap- 
plication to  the  Policyhold'^r.';  Ser- 
vice Bureau,  Metropolitan  Mfe  .In- 
surance Company,.  .Ofli'.  ^tadlsoh 
Avenue,  New  YoVft'Clfy.'* ' 


P  A  C  .  t-  1  C    C  O  N  S  r  R  U  C  T  O  K 


PERMITo^  AMD  eOM^RACT; 


SAN    FRANC 

ISCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

1077 

Bcslo 

Owner 

3000 

1078 

Beslo 

Owner 

300C 

1079 

Veyhlc 

Birdsall 

3500 

lOSO 

Wilson 

Owner 

1500 

1081 

Middleton 

Michel 

1000 

1082 

Corwin 

Schnell 

4000 

1083 

Christensen 

Owner 

4000 

1084 

Emmons 

DeLucca 

8000 

1085 

Veyhle 

Birdsall 

3500 

1086 

Tlscornla 

Owner 

5000 

1087 

Barber 

Owner 

3800 

1088 

Gavriloff 

Kappeler 

3500 

1089 

Hinds 

Kappeler 

3500 

1090 

Barnella 

Delucchi 

2000 

1091 

Wallser 

Owner 

2250 

1092 

Lankershim 

Mullen 

5750 

1093 

Signal 

Early 

1000 

1094 

Signal 

Early 

1000 

1095 

Hanify 

Oehm 

1500 

1096 

Gensler 

Petersen 

19690 

1097 

Nelson 

Owner 

3000 

1098 

Anza 

Rousseau 

6000 

1099 

Orinzzolo 

Cappellettl 

1500 

1100 

Judvich 



1000 

1101 

Doelger 

Owner 

4000 

1102 

Doelger 

Owner 

4000 

1103 

Doelger 

Owner 

4000 

1104 

Doelger 

Owner 

4000 

1105 

Doelger 

Owner 

4000 

1106 

Doelger 

Owner 

4000 

1107 

Doelger 

Owner 

4000 

1108 

Doelger 

Owner 

4000 

1109 

Doelger 

Owner 

4000 

1110 

Land 

Owner 

3000 

1111 

Land 

Owner 

3000 

1112 

Melville 

Owner 

1200 

1113 

Wagner 

Owner 

4000 

1114 

Bourgon 

Hall 

4250 

Engineer— John   A.    Cole.   321    Chatta- 
nooga St..  San  Francisco.        $4000 


Contractor — Mullen  Manufacturing  Co. 
60  Rausch   St.  J5750 


DWELLING 

(1077)     SW   HURON  AND   WHIPPLE 

Sts.        One-story    and      basement 

frame   dwelling. 
Owner — L.    Beslo,    450    Lisbon    Street, 

San    Francisco. 
Architect— Not    Given.  $3000 


DWELLING 

(1078)       SE  HURON  AND  WHIPPLE 

Streets.     One-story  and  basement 

frame   dwelling. 
Owner — L.    Besio,    450    Lisbon    Street. 

San    Francisco. 
Architect— Not    Given.  $3000 


DWELLING 

(1079)  E  TWENTY-FOURTH  AVE. 
75  N  Lawton  St.  One-story  and 
basement  frame  dwelling. 

Owner  —  Theodore  K.  Veyhle,  1326 
22nd  Ave..   San  Francisco. 

Architect — Vincent  Bucl<ley,  525  Mar- 
ket St.,   San   Francisco. 

Contractor— Stella  K.  Birdsall,  646  47th 
Ave.,  San  Francisco.  $3500 


ALTERATIONS 

(1080)     NO.    200     ROMAIN     STREETT. 

Alter  dwelling. 
Owner— K.    A.    Wilson.    Premises. 
Architect— Not  Given.  $1500 


SOPPLT    BUILDING 

(1081)     SE    SEVENTH    AND    BRAN- 

nan     Sts.       One-story    steel    auto 

supply   building. 
Owner— W.    S.    Middleton.    Premises. 
Architect- Not   Given. 
Contractor— Michel     &     Pfeffer     Iron 

Works.    1415   Harrison   St.       $1000 


ALTERATIONS 

(1082)     NO.  128  MAIN  ST.     Alter  fac- 

ton'. 
Owner— H.    Corvin,    1507   Mills   Tower. 

San  Francisco. 
Architect— F.  W.  Schnell,  660  Mission 

St,  San  Francisco. 


DWELLING 

(ins3)     E    TWENTY  -  SECOND   AVE. 

.10  S  Quintara  St.     One-story  and 

basement    frame    dwelling. 
Owner  —  Herman     Christensen,     1422 

27th   Ave.,    San   Francisco. 
Architect— C.  O.  Clausen,  746  46th  Ave. 

San    Francisco.  $4000 


DWELLING 

(1084)  N  CASTENADA  ST.  191  SW 
San  Bruno  Ave.  Two-story  and 
basement   frame   dwelling. 

Owner — John  D.  Emmons,  %  Archi- 
tect. 

Architect— Conrad  T.  Kell,  519  Cali- 
fornia St.,   San   Francisco. 

Contractor — DeLuca  &  Son.  Inc.,  1745 
Filbert   .St.,   S.    F.  $8000 

DWELLING 

(1085)  E  TWENTY-FOURTH  AVE. 
50  N  Lawton  St.  One-story  and 
basement  frame  dwelling. 

Owner  —  Theodore  K.  Veyhle,  1326 
22nd  Ave..   San  Francisco. 

Architect — Vincent  Buckley,  525  Mar- 
ket  St.,    San   Francisco. 

Contractor— Stella  K.  Birdsall.  646  47th 
Ave.,  San  Francisco.  $3500 


DWELLING 

(1086)  S  MAGELLAN  ST.  72  W 
Montalvo  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Dominc  Tiscornia.  1651  Ale- 
many  St.,  San  Francisco. 

Architect^Not  Given.  $5000 


DWELLING 

(1087)  S  MONTEREY  BLVD.  175  E 
Detroit  St.  One-story  and  base- 
ment   frame    dwelling. 

Owner  —  H.  B.  Barber,  225  College 
Ave..  San  Francisco. 

Architect— Not  Given.  $3800 


DWELLING 

(1088)  S  LIEBIG  75  S  Leasing  St. 
One-story  and  basement  frame 
dwelling. 

Owner — Gavriloff  &  Hinds,  2918  Mis- 
sion   St.,    San    FranciiJCO. 

Architect — Not   Given. 

Contractor — J.  Kappeler.  14X  Precita 
Ave..   San   Francisco.  $3500 


DWELLING 

(1089)     S   PALOU    ST.    250    W    Phelps 

Street.      One-story    and    basement 

frame   dwelling. 
Owner— Henry  and   Alice   Hinds,   29-C 

Guy    Place,    Sran    Francisco. 
Architect — Not    Given. 
Contractor— J.    Kappeler,    148    Precita 

Ave.,   San   Francisco.  $3500 


GARAGE 

(1090)     SW  BAYSHORE  AND  WOOL- 

sey   St.     Class  C  garage. 
Owner— L.    Barnella,    2985    San    Bruno 

Ave.,   San   Francisco. 
Architect— F.    W.    Dakin,    625    Market 

St..   San  Francisco. 
Contractor — Richard    Deluoohi    &    Co., 

3275  San   Bruno  Ave.  $2000 


DWELLING 

(1091)     W    BAYSHORE    91    N    Wheal 

St.       One-story    frame    dwelling. 
Owner— A.    L.    Wallser.    1871    Donner 

St.,   San   Francisco. 
Architect— Not  Given.  $2250 


Alter 


.\LTERATIONS 

(1092)     NO.      53      FIFTH 

restaurant. 
Owner— Lankershim  Buffet,   Premises. 
Architect— Not  Given. 


.\LTERAT10N9 

(1093)     S    HOWARD    ST.    200   E    Fifth 

St.     Alter  service  station. 
Owner— Signal   Oil   Co.,   2301   Blanding 

St.,   Alameda. 
Architect — Not   Given. 
Contractor   —   Fred    J.    Early   Jr.,    369 


$1000 


Pine  St.,  San  Francisco. 
ALTERATIONS 
(1094)     S   HOWARD    ST.    200   E    Fifth 

St.     Alter  offices. 
Owner — Signal   Oil   Co.,    2301    Blanding 

St..   Alameda. 
Architect — Not   Given. 
Contractor  —   Fred   J.    Early   Jr.,    369 


Pine  St.,  San  Francisco. 


$1000 


ALTERATIONS  — 

(1095)  NO.  1319  FILLMORE  ST. 
Alter  store. 

Owner — Hanify  Estate.  %  Contrac- 
tor. 

Architect — Not   Given. 

Contractor— F.  A.  Oehm,  611  Howard 
St.,    San    Francisco.  $1500 


INDUSTRIAL  BLDG. 

(1096)  W  HARRISON  ST.  150  N  23rd 
St.     Class  C  industrial  building. 

Owner — J.  Gensler,   Buriingame. 

Architect — Leo.  J.  Sharps.  1477  Bur- 
iingame Ave.,   Burlinugame. 

Engineer — Walter  L.  Huber,  1  Mont- 
gomery   St.,    San    Francisco. 

Contractor  —  H.    L.    Petersen    Constr. 

Co..  731  Treat  Ave.,  San  Francisco 

$19,690.50 

DWELLING 

(1097)  E  SIXTEENTH  AVE.  150  N 
Wawona  St.  One-story  frame 
dwelling. 

Owner — A.    Nelson,    242    Ocean    Ave., 

San   Francisco. 
Archit'-'-t- Not   Given.  $3000 

DWELLING 

(109S)  JE  AVILA  AND  CAPRA  WAY 
One-story  and  basement  frame 
dwelling. 

Owner — Anza  Home  Building  Co.,  % 
Contractor, 

Architect— H.  C.  Raumann.  251  Kear- 
ny  St.,    San   Francisco. 

Contractor — Oliver  M.  Rousseau,  Inc.. 
321   Kearny  St..   S.    F.  $6000 


ALTERATIONS 

(1099)  SE  MASON  AND  BAY  STS. 
Alter   restaurant. 

Owntr — J.    Ornizzolo,    Premises. 

Architect — Not    Given. 

Contractor — D.  Cappellettl,  667  Hamp- 
shire  St.,   San  Francisco.         $1500 


.ALTERATIONS 

(1100)     NO.    702    SAN    BRUNO    AVE. 

Alter  dwelling. 
Owner — Mrs.  A.  Judvich,   863  Vermont 

St..   San   Francisco. 
Architect — Not  Given. 
Contract   not  awarded,  $1000 


DWELLING 

(1101)  E  SEVENTEENTH  AVE.  165 
S  Ortega  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Henry  Doelger  Builder  Inc.. 
320  Judah  St.,  San  Francisco. 

Architect— Not   Given.  $4000 


DWELLING 

(1102)  K  SEVENTEENTH  AVE.  90 
S  Ortega  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Henry  Doelger  Builder  Inc.. 
320  Judah  St.,  San  Francisco. 

Architect— Not   Given.  $4000 


PACIFIC    CONSTRUCTOR 


(iios)    SK  si-;\i;ntI':i;.\tii  a\'io.  * 

orU'K.i    SI.      oiii-Htiiry    iind    bane- 

mcnt   frnnio  dwelllnK. 
Owner— Henry    Doilm-r    Builder    Inc., 

320  .ludali  St..  San  KrnnclHCO. 
Architect— Not  Given.  |4U0n 


DWELLING 
(1104)     N    KlItKHAAl 
Aveiiiii'.     uiii--.slur.\ 


W    I -111 


III    l>l 


frame    dwelling. 
Owner— Henry     Dui'lger    Builder    Inc.. 

320  Judah  St..  San  FraneLsco. 
Archlteot— Not   Given.  $4000 


DWELLING 

(1106)  K  SKVIONTICKNTH  AVE.  216 
S  Ortesa  St.  One-stury  and  base- 
ment  frnnie  dwelling. 

Owner— Henry  Doelger  Builder  Inc.. 
320  Judah  St.,  San  Francisco. 

Architect- Not  Given.  $4000 


DWELLING 

(1106)  K  SEVENTEENTH  AVE.  115 
S  Ortega  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— Henry  Doolger  Builder  Inc.. 
320  Judah  St.,  San  Francisco. 

Architect— Not   Given.  $4000 


DWELLING 

(1107)  K  SEVENTEENTH  AVE.  140 
S  Ortega  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner — Henry  Doelger  Builder  Inc., 
320  Judah  St.,  San  Francisco. 

Arcliitect — Not   Given.  $4000 


DWBI^LING 

(llOS)  E  SEVENTEENTH  AVE.  190 
S  Ortega  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Henry  Doelger  Builder  Inc.. 
320  Judah  St.,  San  Francisco. 

Architect — Not  Given.  $4000 


DWELLING 

(1109)  I?  !-EVENTEENTH  AVE.  30 
S  Ortega  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner — Henry  Doelger  Builder  Inc., 
320  Judah  St.,  San  Francisco. 

Architect— Not   Given.  $40u0 


DWELLING 

(1110)  W  TWENTY-SECOND  AVE. 
54  N  VVawona  St.  One-story  and 
basement  frame  dwelling. 

Owner  —  Land  Develocment  Co.,  364 
Bush  St.,   San  Francisco. 

Architect— Not    Given.  $3000 


DWELLING 

(1111)  W  TWENTY-SECOND  AVE. 
2ft  N  Wawona  St.  One-story  and 
liasement  frame  dwelling. 

Owner  —  I^and  Development  Co.,  364 
Bush  St.,   San  Francisco. 

Architect— Not   Given.  $3000 


ALTERATIONS' 

(1112)     NO.  44  CAMP  ST.     Alter  dwig. 

Owner— Mrs.     Emilie     M.     Melville,     2S 

Camp  St.,   San  Franci.sco. 
Architect— Not    Given.  $1200 


DWELLING 

(1113)     N    TARAVAL    ST.    86    E    15th 

Ave.      Twn-story   frame   store   and 

dwelling. 
Owner— Carl    F.      Wagner,       2320    16th 

Ave..    San    Francisco. 
Architect — Not  Given.  $4000 


DWELLING 

(1114)     W   SHAFTER   ST.   125  S  Lane 

St.  dne-story  and  basement  frame 

dwelling. 
Owner— Eugene    Bourgtm.     2291    Third 

St.,    San  Francisco. 
Architect— Not  Given. 
Contractor— Hugh  Hail.   22SS  Third  St. 

San    Francisco.  $4260 


ALAMEDA    COUNTY 

No. 

Owner 

Contractor 

Amt. 

K20 

Maeruder 

Owner 

4600 

821 

FiBher 

Owner 

8000 

S22 

I'ollard 

Owner 

5000 

S2:i 

WcHtern 

Owner 

7500 

X24 

Champlain 

Gavey 

1000 

Sl'.l 

Walker 

Owner 

3000 

.V26 

Haul  man 

Owner 

400O 

S27 

Dicken.soM 

Farrlnger 

4000 

.S2S 

Honzeman 

Daley 

3000 

S29 

("arnpbcll 

Owner 

1250 

S30 

Ulr,. 

Woodburn 

1350 

.S31 

Kel.ogll.iii 

Haulman 

3500 

sv^ 

Shane 

Walslrom 

3972 

.S3  3 

Williams 

Maurer 

1900 

S34 

Axton 

Alniquist 

cooo 

S35 

rarks 

Parks 

5000 

836 

IMummer 

Owner 

5000 

837 

Abrahamson 

Cone 

3900 

83  S 

Burrows 

Nichalson 

3800 

839 

Meyers 

Branagh 

3000 

840 

Mcnzel 

Allan 

2600 

841 

Simon 

Rich 

1400 

842 

American 

Swanstrom 

5000 

843 

Morrish 

Stead 

1000 

844 

Harkcnka 

Coats 

5875 

DWELLING 

(820)  NO.  5879  MORPETH  STREET, 
OAKLAND.  One  -  story  6-room 
dwelling. 

Owner— Cora  C.  Magruder,  5885  Mor- 
peth St.,   Oakland. 

Architect— Not    Given.  $4500 


DWELLING 

(821)     NO.    715    ROSEMOUNT    ROAD, 

OAKLAND.      Two  -  story    8-room 

dwelling. 
Owner— H.     P.     Fisher,     376    17th    St., 

Oakland. 
Architect — Not   Given.  $8000 


DWELLING 

(822)     NO.     6428     HAJIWOOD     AVE., 

OAKLAND,      Two-story    six-room 

dwelling. 
Owner— A.    J.    Pollard,    77    Plaza    Dr.. 

Berkeley. 
Architect- Not    Given.  $5000 


ALTERATIONS 

(823)  FOOT  OF  ADELINE  STREET. 
OAKLAND.  Alterations  and  re- 
pairs. 

Owner — Western  Pacific  R.  R.  Co.. 
Mills   BIdg.,    San   Francisco. 

Architect — Not    Given.  $7500 


ALTERATIONS 

(824)     NO.    2421   WEBSTER  STREET, 

BERKELEY.      Alterations. 
Owner — Mrs.    Champlain,     Premises. 
.Architect — Not  Given. 
Contractor— T.    J.    Garvey,    5686   Ocean 
View    Drive,    Berkeley.  $1000 

DWELLING 

(829)      NO.        70        FORREST       LANE. 

BERKELEY.      One-story    4  -  room 

frame    dwelling. 
Owner— J.   M.    Walker,    1709  Grove  St., 

Berkeley. 
Architect  —  Edwin     L.     Snyder,     2101 

Shattuck    Ave..    Berkeley.        $3000 


DWELLING 

(826)  1606  SANTA  CTLARA  AVE., 
ALAMEDA.  One-story  6  room 
dwelling    with    rustic    exterior. 

Owner — P.  Royal  Haulman,  1242 
Broadway. 

Architect — Not     given. 

Cost,    $4000 


DWELLING 

(827)  3362  FERNSIDE  BLVD..  AL- 
AMEDA. 1-story  5-room  dwell- 
ing   with    stucco    exterior. 

Owner — Miss  Susan  Dickenson.  Walla 
Vista    Ave.,    Oakland. 

Architect— Paul    Tuttle,    Oakland. 

Contractor— Farringer  &  Spauldlng. 
1511    l^nion    St.     Alameda. 

Cost.    $4000 


A  t.TERATION» 

<«8)     NO.     32S0     GRAND    AVBNtnD, 

OAKLAND,      Al!f:ral|r,nj. 
owrniT-  (!.   M.  nenzunan.  Box  4«,  Rio 

NIdo. 
Architect- O.    W.    Cotlerlll.    4221    Uor- 

Ion    St.,    Emeryville. 
Contractor— Daley    Hron.,    4221    Horton 

St.,    ICmeryvllle.  tSOOO 


I  (WELLING 

(«2:<)     .NO.    7561    HILLMONT    DRIVE, 

OAKLAND.      One-mory   two-room 

frame  dwelling. 
Owner— R.   V.  Campbell.  3139  Herriott 

St.,    Oakland. 
Architect— Not    Given.  $1250 


ADDITION 

(830)   NO.  2083  ROSEDALE  AVENUE 

OAKLAND.      Addition. 
Owner— W.  S.   Rice.  I'rcmi.tes. 
Architect — Not  Given. 
C'ontractor- R.  C.  Woodburn,  579  Rad- 

mor  Road,  Oakland.  $1350 


DWELLING 

(831)  NO.  3426  MAPLE  AVENUE. 
OAKLAND.  One-story  flve-room 
dwelling. 

Owner— Frank  Rebogllatl,  3020  Mon- 
tana St.,  Oakland. 

Architect— Not  Given. 

Contractor— P.  R.  Haulman.  1243 
Broadway,  Alameda.  $3500 


DWELLING 

(832)  NO.  927  SANTA  BARBARA 
ST..  BERKELEY.  One-story  5- 
room  frame  dwelling. 

Owner — Mary  Lea  Shan. 

Architect— Gwynn  Officer,  2068  Allston 
Way,    Berl^eley. 

Contractor— Carl  Walstrom,  1447  Ex- 
celsior  Ave.,    Berkeley.  $3972 


GARAGE 

(833)     NO.     150    RICARDO    AVENUE. 

PIEDMONT.      Garage. 
Owner— Elwin    G.    Williams.    Premises 
Architect— Henry     H.     Gutterson,     S26 

Powell  St.,   San  Francisco. 
Contractor — Geo.    J.    Maurer,    50   York 

Drive,    Oakland.  $1900 


RESIDENCE 

(834)   NO.   51   WILDWOOD  GARDENS 

PIEDMONT.      Two-story     5-room 

frame  residence  and  garage. 
Owner  —  Etta    A.    Axton,    286    Lenox 

Ave.,    Oakland. 
Architect  —  Mario  Corbett,   Benjamin 

Franklin   Hotel,    San  Mateo. 
Contractor— T.    M.    Almquist,    4218    La 

Cresta  Ave.,  Oakland.  $6000 


DWELLING 

(835)  NO.  624  EUCLID  AVENUE. 
BERKELEY.  Two-story  7-room 
frame  dwelling. 

Owner— H.  G.  Parks,  1847  Tosemite 
Road,    Berkeley. 

Architect  —  Edwin  L.  Snyder,  2101 
Shattuck  Ave.     Berkeley. 

Contractor — R.  F.  Parks,  1847  Tosem- 
ite Road,  Berkeley.  $5000 

DWELLING 

(836)  NO.  939  CONTRA  COSTA  ST.. 
BERKELEY.  One-story  six-room 
dwellingf. 

Owner — R.    R.    Plummer.    1624    Cedar 

St..    Berkeley. 
Architect — Not  Given.  $5000 


ALTERATIONS 

(837)   NO.  477  FIFTEENTH  STREET. 

OAKLAND.      Alterations. 
Owner — J.   &    H.    Abrahamson.   Prem. 
Architect— E.  J.  Foulkes,  357  12th  St.. 

Oakland. 
Contractor — Wilbur  C.   Cone.    60S   16th 

SL.   Oakland.  $3900 


DWELLING 

(838)  NO.  1214  103RD  AVE..  OAK- 
LAND.   One-story  flve-room  dwlg. 

Owner — J.  J.  Burrows.  350  W.  Broad- 
moor Blvd.,   Oakland. 


^0 
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Architect— Not  Given. 
Contractor  —  D.   W.    Nicliolsoii, 
Blossom   Way,    San    Leandit 


$3800 


LIBRARY 

(S39)  NO.  2024  CENTRAL  AVENUl?. 
ALAMEDA.  One-story  three-room 
frame  and  stucco  studio  library. 

Owner— Henry  H.  Meyers.  2021  Ala- 
meda Ave.,  Alameda. 

Plans  by  Owner. 

Contractor  —  John  E.  Branagh,  116 
Monticello    Ave,     Piedmont. 

$3000 


DWELLING 

(840)  1S35  EIGHTY-EIGHTH  AVE., 
OAKLAND.  One-story  five-room 
dwelling. 

Owner— F.    J.    Menzel,    SS15    Birch    St., 

Oakland. 
Architect— Not   Given. 
Contractor— James    Allan.    C71S    Flora 

St.,    Oakland. 

ALTERATIONS 

(841)  NO.  SOS  BROADWAY,  OAK- 
LAND.    Alterations. 

Owner — B.    S'imon.    Premises. 
Architect — Not  Given. 
Contractor — James    L.    Rich,    556    37th 
St..   Oakland.  $1400 


ALTERATIONS 

(842)  NO.  1429  BROADWAY,  OAK- 
LAND.    Alterations. 

Owner — American  Trust  Co..  14th  and 
Broadway,   Oakland. 

Architect— E.  T.  Foulkes,  357  12th  St., 
Oakland. 

Contractor— Geo.  Swanstrom,  1615  7Sth 
Ave..   Oakland.  $5000 


ADDITIONS 

(843)     NO.    455    BOYNTOM    STREET, 

BERKELEY.      Addition. 
Owner — W.    llorrish,    Premises. 
Architect — Not  Given. 
Contractor— Frank      O.      Stead.      3206 

Boise  St..   Berkeley.  $1000 


DWELLING 

(844)     NO.    1150    MILLER    AVENUE, 

BERKELEY.  Two-story  five-room 

frame   dwelling. 
Owner  —  P.    Harkenka,    781    Vincente 

St..    Berkeley. 
Architect — M.    Goodman. 
Contractor— P.  L.  Coats,   2S37  Foothill 

Blvd..   Berkeley.  $5875 


BUILDING  CONTRACTS 

SAN    FRANCIGCO   COUNTY 

No.  Owner  Contractor  Amt. 

143  Harker  Hall  315 

144  Carpnill  Cuthbertson  5470 

145  Gcnsler  Peterson  19690 

146  DeLuca  DeLuca  18000 

147  Washington  Grant  11700 


PAINTING 

(143)  NO.  3636  BRODERICK  ST.  All 
work  for  painting  exterior  of  three 
story  apartment  building. 

Owner — Emma   F.    Harker,    Premises. 
Architect — Not    Given. 
Contractor— Fred  H.tII  and  E.  H.  Full- 
bier.  168S  Page  St.,  San  Francisco. 
Filed  Oct.  9,  '35.     Dated  Oct.   8,  '35. 

TOTAL  COST.  $315 
Bond,   limit,   forfeit,   plans  and   speci- 
fications,  none. 
DWELLING 

(144)  NO.  185  BEAVER  ST.  All 
work  for  one-story  and  basement 
frame    dwelling. 

Owner  —  Wm.  J.  Carpmill,  2321  ISUi 
St..   San  Francisco. 

Architect — Not    Given. 

Contractor — Thos.  A.  Cuthbertson,  430 
Noregia   St.,    San    FVancisco. 

Filed  Oct.  11,  '35.     Dated  Sept.  27,  '35. 
Rafters  in  place  and   foundatirm 
and    excavation    completed  ..$1367.50 
Plumbing,     wiring    and    heating 
rousk«4  in  and  br*wo  CMit  taor- 


lor   on   interior   and   exterior  1367.50 

Building    completed    1367.50 

Usual   35  days 1367.50 

TOTAL  COST,  $5470.00 
Bond,  none.  Limit,  SO  working  days. 
I'^'orfeit,  nont*.  I'lans  and  specifica- 
tions filed. 

BUILDING 

(145)     HARRISON    ST.    near    Twenty- 
third    St.        One-story      reinforced 
concrete   building. 
Owner  —  J.    Gensier.    724    W.    Poplar 

Ave.,    San 'Mateo. 
Architect — Leo    J.    Sharps,    1477    Bur- 

lingame   Ave..    Burlingame. 
Contractor  —  H.    L.    Peterson    Constr. 

Co..   731   Treat  Ave.,   S,   F. 
Filed  Oct.   11,  '35.     Dated,  Oct.  11,  '35. 
Walls   poured   complete   to   bottom 

of    trusses 25% 

Concrete  work  completed  and  roof 

on    25% 

Building   completed   25% 

Usual  35  days 25% 

TOTAL  COST.  $16,690.50 
Bond,  $19,690.50.  Surety.  Massacnus- 
etts  Bonding  &  Insurance  Co.  Limit, 
Jan.  2,  1936.  Forfeit,  none.  Plana 
and   specifications   filed. 


RESIDENCES 

(146)     SW    PIERCE    AND    FILBERT 

Sts..   60x40  feet.     All  work  for  two 

two-story      and    basement      frame 

residences. 
Owner   —   Arthur   DeLuca,    2519    16th 

Ave.,   San   Francisco. 
Architect — Not   Given. 
Contractor — DeLuca  &  Son,  Inc.,   1745 

Filbert  St..   San  Francisco. 
Filed  Oct.  14,   '35.     Dated  Sept.  21,  '35, 

Payments   not  given   

TOTAL  COST.  $18,000 
Bond,  limit,  forfeit,  plans  and  speci- 
fications,  none. 

NOTE — Seven   per  cent   on   guaran- 
teed   total    cost. 


ALTERATIONS 

(147)     NW  WASHINGTON  AND 
Drumm  Sts.     All  work  tor  altera- 
tions  and   additions   to   building. 
Owner — Washington     Realty     Co.,     4S3 

California   St.,    San   Francisco. 
Architect — Not  Given. 
Contractor— Grant-Martinelli    Co.,     44 

Mary  S-t..   San  Francisco. 
Filed  Oct.    15.    '35.     Dated  Oct.   8,   '35. 
On  1st  and  loth  of  each  month     75% 

Usual  35   days Balance 

TOTAL  COST,  $11,700 
Bond,  $5850.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  70 
working  days  commencing  Nov.  1,  1935 
Forfeit,  $25  per  day.  Plans  and  spci- 
fications,   none. 


ALAMEDA   COUNTY 

No.     Owner  Contractor  Amt. 

75  Griggs  Shain  4900 

76  Abrahamson  Cone  3967 

77  Walton  Daley  17550 

78  American  Swanstrom  3330 

RESIDENC     E 

(75)     NO.    56    PROSPECT    ST.,    Hay- 
ward.      All    work    for    residence. 
Owner— Lester  U.  and  Blanche  Griggs. 

516  3rd  St.,   Hayward. 
Architect— Geo.   P.   Simonda,   192  Main 

St.,  Hayward. 
Contractor— H.  S.  Shain,  Arlette  Ave., 

Hayward. 
Filed  Oct,  11,   '35.     Dated  Oct.   11,   '35. 
5th   day  after  roof  compIeted....$1225 
5th    day   after     plastering   com- 
pleted      1225 

5th    day    after   completion 1225 

Usual    35    days 1225 

TOTAL  COST,  $4900 
Bond,  $2500.  Surety.  Glenn  Falls  In- 
demnity Co.  Limit,  90  days.  Forfeit, 
none.      Wans    and    specifications    filed. 


ALTERATIONS 

(76)  NO.  477  FIFTEENTH  STREET, 
Oakland.  All  worli  alterations  and 
additions   to  building. 

Owner — J.    and    H.    Abrahamson,    608 

16th   Street,   Oakland. 
Architect— Edw.    T.   Foulkes,   357   12th 

St.,   Oakland. 
Contractor — Wilbur  C.    Cone.    608   16th 

St..    Oakland. 
Filed  Oct.  15,  '35.     Dated  Oct.  14,  "35. 
On  or  before  6th  of  each  month  75% 

When   completed 75% 

Usual  35  days 25% 

TOTAL  COST,  $3967 
Bond,  none.  Limit,  35  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

MARKET  BLDG. 

(77)  NE  TELEGRAPH  AVE.  AND 
Sycamore  Sts.,  Oakland.  All 
work  for  one-story  Class  C  rein- 
forced concrete  market  building. 

Owner— H.  K.  Walton. 

Architect— S.  Heiman,  605  Market  St., 

San  Francisco. 
Contractor — Daley     Bros..     1104    Van- 
couver Ave.,   Burlingame. 
Filed  Oct.   15.  '35.     Dated  Oct.  9.  '35. 
Reinforced  concrete  frame  com- 
pleted        25% 

Brown    plasted    applied 25% 

When    completed    25% 

Usual    35     days 25% 

TOTAL  COST,  $17,550 
Bond,  $17,550.  Surety,  Colombia  Casu- 
alty Co.  Limit,  60  days.  Forfeit, 
none.     Plans  and   specifications  filed. 

ALTERATIONS 

(7S)     NO.  1429  BROADWAY,  Oakland. 
All  work  for  altreations  and  addi- 
tions. 
Owner — American  Trust  Co..  464  Cali- 
fornia  S't.,   San  Francisco. 
Architect— Edw.    T.    Foulkes,    357   12th 

St..    Oakland. 
Contractor— G.    Swanstrom,    1615    78th 

Ave.,    Oakland. 
Filed  Oct.  16.   '35.     Dated  Oct.   14,   '35. 
On  or  before  6th  of  each  month  75% 

When  completed  75% 

Usual    35    days 25% 

TOTAL  COST.  $3330 
Bond.  none.  Limit,  35  days.  Forfeit, 
none.     Plans  and  specifications  filtd. 

ALAMEDA   COUNTY   UNDER  $1000 

RE-ROOF,  $75;  6633  Dana  St.,  Oak- 
land; owner,  E.  V.  Huntington, 
5542  Carlton  St. 

ALTERATIONS',  $150;  1748  18th  Ave., 
Oakland:  owner,  Walter  Maurer, 
Premises, 

RE-ROOF,    $96;    1927   Grove    St.,    Oak-  , 
land;    owner.      Mars.    Olive     Hall, 
Prem.;   contractor,   Vulcan  Roofing 
Co.,    4501    Tidewater   Ave. 

RE-ROOF,  $S0;  319  Monte  Vista  Ave., 
Oakland;   owner,   L.   Bager,   Prem. 

FIRE  repairs,  $900;  4120  Howe  Street, 
Oakland;  owner.  G.  Barnum,  1629 
Telegraph  .\ve.:  contractor,  Fred 
J.    Early  Jr.,   366  40th  St. 

ALTERATIONS,  $317;  829  Magnolia 
St.,  Oakland;  owner,  Mrs.  Rose 
Hartsten,  820  Magnolia  St.;  con- 
tractor, Geo.  A.  Mayer,  894  20th 
Street. 

ALTERATIONS,  $75;  537  16th  Street, 
Oakland;  owner,  The  Good  House- 
keepiiiK.    537    16th    St. 

ALTERATIONS.  $895;  4403  Piedmont  , 
Ave.,  Oakland;  owner,  Bud  Voigt,  j 
Prem. ;  contractor.  Art  Beckett,  1 
224  Scenic  Ave.,  Piedmont.  I 

ALTERATIONS   (2)    $75;   704-708  Ken-     ' 
nedy   St.,    Oakland;   owner,    Frank 
V.    Pontes,    2258   E-15th   St. 

ALTERATIONS'.  $470;  925  3Sth  St., 
Oakland;  owner,  Mrs.  Rose  Mas- 
sip.  Premises;  contractor,  Bagles 
&    Porterfield,    2110    Market    St. 

ALTERATIONS,  $150:3  870  Magee 
Ave.,  Oakland;  owner.  Frederick 
Shepard.   3870  Magee  Ave. 

DWELLlNCi.  one-story  3-room,  $990; 
10733  Pippin  Street:  owner,  Mrs. 
Jes'ie  JI.  Haines.  10727  Pippin  St. 
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APARTMENTS 


structural   Steel  Contract   Awarded 
APAHTMKXTS  ("ti.sl.  .?:i.i.Olll) 

S.\.\  KRAXCISCO.  SW  Ncirth  Pi.int  iC 

Webster   Streets. 
Tliree-.story  and   basement    frame   ami 

stuc'cii   apiirtnients. 
Owntr    and    Builder — Ben    Liibnian. 
'        1555  Krancisco  St.,    San  Francisco. 
Architect— R.    R.    Irvine.    3431    .Marki  ; 

St.,   San  Francisco. 
Structural     Steel  —  Golden     G^ilc     liuii 

W'crks,   1541  Howard  St. 


E>ids   Opened. 

APARTME-N'TS  Cost,   $12.0110 

STOCKTON'.    San    Joaiiuin    Co.,    Calif. 
T\vi>-s(;ii'.v    frame    ai.d    stucco    apart- 
ment   building    (4 — 4-rooin    apart- 
ments), .shingle  roof,  gas  furnaces, 
wood    .sash,    hardwood    floors,    tile 
baths,  etc. 
Owner — Harold    Markham. 
Architect — J.   U.  Clowdsley,   Exchange 

HUl.w.,    Stockton. 
Low    Bidder— T.    E.    Willintns.m.    1859 
W.   Rose  St.,   Stockton. 
Ciiinplete  bids  follow: 

T.     E.     William.son $12,320 

B.   T.    Parsons 13,925 

W.    J.     Scott 14,415 

B.    Merlo    14,450 

H.    H.    Hcnning   13,576 

All    of    Stockton. 

r?ids  lield  under  advisement. 


Plans   Being    Prepared — Contract 
Awarded. 

APARTMENTS  Cost,   $350,000 

SAN  FRANCISCO.  NE  Broadway  & 
Puclianan    Streei.. 

Ten-stnry  (Mass  A  steel  frame  apart- 
ment building  (50  3,  4  and  5  room 
apts.)  flat  roof,  steam  heating 
system,  wood  sash,  two  elevators, 
tile  baths,  hardwood  floors,  ga- 
rages,  etc. 

Owner— Withheld. 

Architect — H.  C.  Baumann,  251  Kear- 
ny St.,   San  Francisco. 

Oontractor— Meyer  Constr.  Co..  735 
Portola   Drive,    San    Francisco. 
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CHURCHES 


To    Ask    Bids    Withing    Few    Days 
ALTER.\TIONS  Cost.     $2500 

HUGHSON.    Stanislaus   Co.,   Calif. 
Alterations    to    church. 
Owner —    Hughson    Methodist    Church 
(Reverend    John    Winklcy.    Pastor) 
Hughson. 
Architect  —  G.  N.  Hilburn.   1213  I  St.. 
Modesto. 
Financing    arrangements    are    heinj: 
completed. 

C.    L.    Gait.    Hugh.son.    is    chairmnn 
of    the    building    committee. 


FACTORIES  &  WARE- 
HOUSES 


Additional    Sub-contracts    Awarded 

FACTtJRY  Cost,    $175,000 

SOUTH  SAN  FRANCISCO,  San  Ma- 
teo   Co..    Calif.     Linden   Avenue. 

.Vew   paint   and   varnish   factory. 

owner — E.  J.  du  Pont  de  Nemour.q  & 
Co.  (W.  J.  Sohlinger,  Mgr..  601 
Third    St..    San    Francisco. 

l'l:ins  by  Engineering  Dept.  of  Owner. 
Wilmington,    Delaware. 

Crmlractor — Cahill  Bros.,  206  Sansome 
St..   San   Francisco. 

Brick  Work  —  White  &  Gloor.  Mo- 
n.Klnoek    Budg.,    San    Francisco. 

Painting    —    A.    Quandt    &     Son,    371 

Guerrero    St.,    San   Francisco. 

inher  awards  previously  reported. 


Contract    Awarded 

INDt-STRIAL  BLDG.  Cont.Pr.  $19,718 

SAN  FRANCISCO,  23rd  and  Harrison 
Streets. 

One-story  and  mezzanine  Class  C  re- 
inforced   concrete    industrial   bldg. 

Owner — G.    J.    Gensler. 

Architect — Leo  F.  Sharps,  1477  Bur- 
lingame   Ave.,    Burlingame. 

(Contractor — H.  L.   Petersen,  731  Treat 
.^ve..    San    Francisco, 
r-cjmplete   bids   published   Oct.   8. 

Contract    Awarded. 

ALTERATIONS  Cost     $5000 

SAN   FRANCISCO.      No.    128  Main   St. 

Alteration.s   to    factory. 

Owner — H.  Corvin.  1507  Mills  Tower, 
S'an   Francisco. 

Engineer — John  A.  Cole,  321  Chatta- 
nooga St.,  San  Francisco. 

(Contractor— Fred  W.  Schell.  1651  24th 
Ave..   San  Francisco. 

Co/itract  AwarOy^d 

ALTERATIONS  (.  .ist,  $ 

MARYSVILLE,  Yuba  Co.,  Calif.,  Sec- 
ond and  B  Streets. 

Alterations  to  building  for  poultry 
plant  (160x120  feet)  painting,  ce- 
ment work,  brick  and  wood  wori;. 
roofing,  etc. 

Owner — Murysville   Woolen   Mills. 

.\rchitect — Not  given. 

Contractor— Chell  &  Triplett.  1202  H 
.Street.     Marysville. 

Sheet   Metal   Contract   Awarded 
WAREHOUSE.    ETC.         Cost,    $60,000 
-VSTI.    Sonoma    Co..    Calif. 
Reinforced    concrete    warehouse     and 

wine   tanks. 
Owner    —    Italian    Swiss    Colony,    871 

Beach    St.,    San   Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Cahill   Bros.,   206   Sansome 

St.,    San    Francisco. 
Sheet    Metal— Charles  F.    Reichel.   Clo- 

\'erdale. 

Planned 

WAREHOUSE  Cost.    $15,000 

SOUTH  SAN  FRANCISCO.  San  Mateo 
Co.,   Calif. 

Two-story  brick  warehouse  and  ship- 
ping dock. 

Owner — W.  P.  Fuller  Co..  301  Mission 
St.,   San  Francisco. 

.■\rchifect — Not    given. 


Planned. 

REFINERY  Cost.    $15,000 

FRESNO.     Fresno     Co..     Cal.       North 

Avenue  and  Golden  State  Highway 
Cotton  seed  oil  refinery. 
Owner  —  Producers     Cotton     Oil  Co., 

(Stanley      R.     Pratt,       President). 

Fresno. 
Plans  by  Engineering  Dept.  of  Owner. 
Further    details    will    be    announced 
shortly. 


Plans  Awaiting   PWA   Approval. 

E.XTK.NSIO.V  Cost,   $60,000 

STOCKTON,    Snn    Jonquln    Co.,   Cal. 

I'Txtenslon  to  cotton  warehouse  (con- 
crete floors,  brick  walls,  xolvanlz- 
ert  Iron  and  wood  sldlnt;,  tar  and 
gravel   roof,    etc.) 

Owner— City  of  Stockton  Port  Coiti- 
mlsHlon. 

Pl.inK  by  I'>iKlneerlng  Dept.  of  Owner. 


COMMISSIONED    TO     PREPARE 
PLANS 

SANTA  BARBARA.  Calif.— Archi- 
ll, t  W.  W.  Ache.  301  N.  Citrus  Ave.. 
Los  Angeles,  commissioned  to  pre- 
pare plans  for  two  frame  citrus  planl 
buildings  to  be  erected  for  Tole:n 
("itrus  Growers  Assn..  on  Its  prop- 
erty located  approximately  lu  miles 
north  of  Santa  Barbara.  One  of  the 
buildings  will  be  a  one-story  pack- 
ing house.  120  X  300  feet  In  area, 
eiiuipped  for  receiving,  washing,  col- 
oring and  packing  lemons,  and  the 
other  will  be  a  two-story,  air  condi- 
tioned storage  structure,  having  di- 
mensions approximately  120  x  154  ft.; 
wood  exteriors,  composition  roofing, 
steel  and  wood  roof  trusses,  steel 
.sash,  cement,  mastic,  maple  and  pine 
floors,  steel  pivoted  ventilator  open- 
ings,  air  conditioning  equipment,    etc. 


Additional    Sub-Contracts    Awarded. 

WAREHOUSE  Cost.     $ 

SAN   FRANCISCO.    656-668   Townsend. 

One-story  Class  C  warehouse  (100x165 
feet)  stucco  over  brick  front,  fiat 
roof,  terra  cotta  partitions,  con- 
crete floors,  etc. 

Owner — McGilvray  Company. 

Engineer — ,Tas.  M.  Smith,  251  Kearny 
Street. 

Lessee — Ducommun    Corporation. 

Contractor — F.   K.   DuPuy.   110  Sutter. 

Crane  Tracks— Fair  Mfg.  Co.,  617  Bry- 
ant  Street. 

Crane  Equipment — Cyclops  Iron  Wks. 
S37  Folsom  Street. 

Electric     Service  —  Superior    Electric 
Co..    3110   Clay  Street, 
other   aw,<irds    previously   reported. 


Contracts    Awarded. 

WAREHOUSE  Cost.    $15,000 

SOUTH  SA.V  FRANCISCO.  San  Mateo 
Co..    Calif. 

Two-story  brick  warehouse  and  ship- 
ping shed. 

Owner— W.  P.  Fuller  &  Co..  301  Mis- 
sion  St.,   San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor  —  Lindgren    &    Swlnerton. 

225   Bush   St..   Ssn   Francisco. 

Following  sub-contracts  awarded. 

Reinforcing  Steel — Pacific  Coast  Steel 
Co..    2flth   and    Illinois   Sts..    S.    P. 

Structural  Steel— Judson  Pacific  Co.. 
609  Mission  St..   San  Francisco. 

Cement  and  Concrete  Agsregatet  — 
South  City  Lumber  Co..  South  San 
Francisco. 

Steel  Sash — Soule  Steel  Co..  1750  Army 
.'^•1..   San  Francisco. 

Miscellaneous  Iron— Michel  &  Pfeffer 
Iron  Works.  Harrison  and  Tenth 
Sts..    San    Francisco. 

Tile — Devincenzi  Bros.  &  Co.,  150  Col- 
lins  St..    San   Francisco. 


CONTRACT    AWARDED 

SAN  FRANCISCO— Empire  Rooflne 
Co..  261  Silyver  Ave.,  at  $285.  award- 
ed contract  by  Department  of  Public 
Works  for  installing  new  tar  and 
gravel  roof  on  the  warehouse  at  the 
.Mission    Police   Station. 

Complete    bids    published    Oct.    10. 
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FLATS 


Plans    Being    Prepared 

FLATS  Cost,    $9500 

VAI-LEJO.    Snlano    Co.,    Calif. 

Two-story  .ind  basement  frame  tints 
(Colonial  type)  rustic  exterior, 
shingle  roof,  hardwood  floors,  tile 
baths,  wood  sash,  gas  heating 
systtm.  etc.  (1.  6  room  and  2 
baths  and  1,  5  rooms  and  1  bath). 

Owner — Withheld. 

Architect— Kay     Keefer,     770     Wesley 
St..    Oakland. 
Bids    will    be    asked    in    about    three 

weeks. 


6— GARAGES   &    SERVICE 
STATIONS 

Plans  to    Be    Prepared 

ADDITION  Cost,     $10,000 

WATSONVILLE,  Santa  Cruz  Co.. 
Calif..    Lake   and    Main    Streets. 

One-story  concrete  addition  to  hotel 
garage. 

Owner — Resetar    Hotel.     Watsonville. 

Engineer — L.  H.  Nishkian,  525  Mar- 
ket   St.,     San     Francisco. 

Contract    Awarded 

ALTERATIONS  Cost     $1500 

i?AN   FRANCISCO.   SE   Ninth   Avenue 

and    Heary    Street. 
Alterations    to    garage. 
Owner— R.    Lehtenen.    Premises. 
Architect — Not    Given. 
Contractor— Miller      &      McGillis,      527 

19th    Ave. 
House     Raising  —  D.     .1.     &     T.     Sul- 
livan.   1942    Folsom    St. 


Plans     Being     Figured — Bids    Close 
October    26th 

SERVICE  STATION  Cost,  $— 

REDWOOD    CITY.     San     Mateo    Co.. 

Calif. 
One-story  reinforced   concrete   service 

station. 
Owner— Shell      Oil      Company.      Shell 

Building.    San    Francisco. 
Plans    by    Eng.    Dept.    of    owner    (L. 

Raymond  White  in  charge).   Shell 

Bldg.,   San   Francisco. 


Contract    Awarded. 

SERVICE    STATION  Cost.    $1500 

SAN   FRANCISCO.      SE   Seventh   and 

Brannan    Streets. 
One-story  steel   service   station. 
Owner— W.   S.   Middleton. 
Architect — Not     Given. 
Contractor  —  Michel     &     Pfefter    Iron 

Works.    HarrLson   and   Tenth   St.s.. 

San   Francisco. 


Contract     Awarded 
ALTERATIONS.  Cost.    $2; 

SAN    FRANf^ISCO.    Calif.,    S.    How; 

St..    E.    5th    St. 
Alterations    to    service    station. 
Owner— Signal     Oil     Co..     2301     Blar 

ing   St..   Alameda. 
Plans    by    Eng.    Dept.    of   owner. 
Contractor— Fred     J.     Early,     .)r.. 

Pine    Street. 


Contract    Awarded 
fJARAGR  c 

PIEDMONT,    Alameda    Co.. 

RicArdo    Ave. 
One-story    garage. 
Owner— Elwin     r;.     Williams. 

"ardo    Ave..    Piedmont. 
Architect— Henry     H.     Cnttei 

Powell    St.,     San    FrancI 
Contractor— George  J.  Manrer, 

Drive.   Piedmont. 


f"al. 

ir.n 

•son. 
'.  50  \ 


Contract    Awarded. 

SERVICE  STATION  Cost    «- 

STOCKTON.    San   Joaquin    Co..    Calif  , 

405   So     El   Dorado   St. 
Service    station. 
Owner — Bank     of    America.     Unnk     (,< 

America    Bide..    Stockton. 
Plans  by  Eng.   Dept.   of   owner. 
Contractor— J.  A.  Allen.  22  So.   Sutler 

St..   Stockton. 


Work    Started 

BCILDING  Cu.st,    $2500 

SAN  FRANCISCO.  Calif..  1900  Bry- 
ant  Street. 

Automobile    repair    building. 

i:'\vner — Best    Foods    Products   Co. 

Engineer— K.    Theill,     580    Market    St. 

Contractor — Larsen  &  L.ir.sen.  529 
Bryant     St. 

tH  federal  buildings 

BIDS    WANTED 

MuNTEREY.  Cal.  —  Bids  are  being 
received  by  the  Custodian.  Monterey 
Post  Office,  for  aluminum  bulletin 
linards    for    the    Monterey    Post   Office. 


LOW     BIDDER 

HOLLYWOOD,  L.  A.  Co..  Calif.— 
Multi  Electrical  Manufacturing  Com- 
pany. Chicago,  111.,  at  $1,130  submit- 
ted low  bid  to  Treasury  Department. 
Wash..  D.  C.  for  furnishing  interior 
lighting  fixtures  for  the  new  U.  S. 
Post  Office  under  construction  in 
Hollywood.  Claude  Beelman  and  Al- 
lison and  Allison,  architects.  Second 
low  bid  was  submitted  by  Reading 
Chandalier   Works,    at   $1,500. 

Complete  bids  will  be  published 
shortly. 


CONTRACT     AWARDED 

SAN  DIEGO,  Cal.  —  F.  B.  Young. 
4166  30th  S't.,  San  Diego,  at  $1654.06 
awarded  contract  by  11th  Naval  Dist. 
for  roof  covering  and  miscellaneous 
building  repairs  at  the  Naval  Oper- 
ating Base  (Fuel  Depot),  San  Diego. 
Spec.   No.    8062. 

BIDS    WANTED 

PEARL  HARB  .<.  T.  H.  —  Until 
October  23,  bids  will  be  received  by 
Public  Works  Officer,  Pearl  Harbor, 
for  tile  flooring  for  the  mess  hall  at 
Pearl    Harbor.      Estimated    cost    $3200. 


Bids    Rejected. 

POST  OFFICE  Cost.  $130,900 

SANTA    MONICA,    Los    Angeles   Co. 
U.   S.   Post  Office  Building. 
Owner— United  States  Government. 
Plans  by  Soipervising  Architect.  Treas- 
ury   Dept..    Washington.    D.    C. 

On  bid  opening  lowest  bid  was  sub- 
mitted by  Chas.  J.  Dorfman.  143  No. 
La  Brea  Ave.,  Los  Angeles,  at  $94.- 
740. 

Plans  will  probably  be  revised  and 
new  bids  asked  at  a  later  date. 

LOW     BIDDERS 

HOLLYWOOD,  Los  Atngeles  Co.. 
Cal.— King  Machine  &  Mfg.  Co..  1171 
E.  32nd  St..  Los  Angeles,  at  $3140 
submitted  low  bid  to  Treasury  De- 
partment, Washington,  D.  C,  for  fur- 
nishing and  installing  one  freight 
elevator  in  the  U.  S'.  Post  Office  at 
Hollywood.  Second  low  bid  was  sub- 
mitted by  Otis  Elevator  Co..  San 
Francisco,  at  $3,550.  Complete  bids 
will   be   published   shortly. 


CONTRACT   AWARDED 

ELKO.  Nevada— Ceco  Weatherstrip 
&  Screen  Products  Co.,  1928  S,  52nd 
St..  Chicago,  at  $635  awarded  con- 
tract by  Treasury  Department,  for 
furnishing  insect  screens  for  the  Elko 
Post  Office. 


BUILDING    MATERIALS   APPROVED 

BELL.  Calif.— Treasury  Department 
approved  the  following  eriuipment  and 
building  material  awards  for  the  con- 
.stru<-tion  of  the  U.  S.  Post  Office  at 
Bell.  L.  F.  Dow  Co.,  414  Rowan  Bldg., 
Los  Angeles,  general  contractors.  Pan 
hangers.  Arrow,  Hart  &  Hegeman 
Elec.  Co.;  plug  receptacles  and  flush 
switches.  Arrow,  Hart  &  Hegeman 
i-lec  Co.;  r.  c.  wire.  Crescent  Insu- 
lated Wire  &  Cable  Co.;  feeder  panel. 
Mullenbaeh  Mfg.  Co.;  lighting  distrib- 
ution   panel,     Mullenbaeh     Mfg.     Co. 


CONTRACT    AWARDED 

SAN  PEDRO,  L.  A.  Co.,  Calif.— 
Studio  of  Architectural  Sculpture, 
Washington,  D.  C,  at  $63,  awarded 
contract  by  Treasury  Dept.  for  plaster 
models  for  the  San  Pedro  Post  Office. 


BIDS   WANTED 

NAPA.    Napa   Co..    Cal.  —  Bids   are  ) 
being  received  by  the  Custodian,  U.  9.    ! 
Post  Office.  Napa,  for  repairs  to  drive- 
way, waterproofing,  etc.,  at  the  Napa 
Post  Office.  • 

Bids    Opened. 

BARRACKS  Cost.   $115,000 

PORT  ANGELES,  Wash.  Coast  Guard 

Air    Station. 
One-story  brick  barracks  building  (to 
accommodate  75  men)   shop  build- 
ing   and    garage. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect  Treas- 
ury   Dept.,    Washington,    D.    C. 
Low  Bidder— A.  F.   Mowat,   1331  Third    i 
Ave.,    Seattle.    Wash.  | 

Complete    bids    follow.      All    bidders    * 
of  Seattle   unless  otherwise  noted. 

A.  F.  Mowat  _...$89.372 

Sheble    Constr.     Co i  91.313 

A.    S.    Hanson  Co 92.950 

Western   Constr.    Co 93,655 

Neil    McDonald    94,412 

Henrickson  Alstrom  Co 95,900 

Peder   P.    Gjarde   95.996 

S.   S.  Mullen.   Inc..   Pt.  Angeles..  96.050 

Warrack   Const.   Co.    .._ 96,600 

Bids   held   under  advisement.  t 


Site  Selected. 

POST    OFFICE  Cost.    $ 

CENTRALI.A..  Washington.  SE  Lo- 
cust and  Silver  Sts.   (140x160  ft.) 

U.   S.   Post  Office. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury Dept.,  Washington,  D.  C. 

New  Bids  Wanted— To  Close  Nov.  20, 
1:00   P.    M. 

POST  OFFICE  Cost,   $56,100 

NORTH    HOLLYWOOD.    Los    Angeles 

Co.,    Calif. 
United   States   Post  Office. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept.,  Washington.  D.  C. 

Plans  and  specifications  may  be  ob- 
tained from   above  office. 

On  bid  opening  lowest  bid  was  sub- 
mitted by  Robert  E.  McKee.  108  West 
6th   St.,   Los  Angeles,   at  $44,700. 

Complete  bids  published  Feb.   19. 


BIDS  WANTED 

CARSON  CITY.  Nevada— Bids  are 
being  recei\ed  by  the  Custodian,  U. 
S.  Post  Office,  Carson  City,  for  paint- 
ing and  repairs  at  the  Carson  City 
Post  Office 


Bid    Opening    Date    Postponed    Until 
Nov.    1.   1.    p.    m. 

POST    OFFICE  Cost.     $64,900 

SAN    RAFAEL,    Marm    Co..    Cal 
LTnited    States    Post    Office. 
Owner — United    States    Government. 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept..   Washington.  DC. 
Date  was  previously  set  for  Oct.  22. 


BIDS    WANTED 

SAN  FRANCISCO.  Calif.— Until  No- 
vember 1.  10  a.  m..  bids  will  be  re- 
ceived by  Custodian.  Marine  Ho.spl- 
tal.  14th  and  Lake  Sts..  for  furnish- 
ing and  installing  monel  metal  fly 
screens  for  the  Marine  Hospital.  San 
Francisco.  Specifications  may  be  ob- 
tained  at   Room   113,    Marine   Hospl'al. 


Contract    Awarded 

POST    OFFICE        Cont.    Price.    $39,220 

NEWBFRO.     Oregon. 

United  Stntes  Post  Office  Build  ne 

Owner— United    States    Government. 

Plans  by  Supervising  .Architect.  Treas" 

ury  Dept..   Washington.   D.   C. 
Contractor— H.  J.  Settergren.  5627  NE 
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26th     Ave.,     Portland.     Or.-, 
(•..inplpti'     hld.i     piilp|l.slH-(l     C).-t.     0. 

AWARDS    APPROVED 

IIU.VTI.NCTO.^J  lilJACH,  Ciilif.  — 
Trciisury  Department  npprcived  tho 
followlnB  enulpnifnt  and  luiild  iig  mn- 
lirial  award.s  for  the  construction  (if 
the  U.  S.  Post  OffU-e  at  HuntinKlcm 
ll.aeh.  L.  V.  Down.  Rowan  Hulldlnvt. 
I, IIS  AnKC'les,  general  contractor.M. 
l.iKlitInK  dl.strnuillim  panel.  MuUen- 
liach  Mfp.  Co.;  r.  e.  wire.  Pre.sront 
lnsiil.Tt.ll  Wire  &  Cable  Co.:  flush 
swUi'hes.  reeeptaelea  and  fan  han^- 
<  IS.    Arrow,    Hart    &    Hegeman    Kle.'. 


BIDS     WANTED 

I'K.VKI,  IIAFiHCH.  T.  H.  — Cntil  Nn- 
vi-niher  I.T.  11  a.  ni..  liids  will  hr 
r.c.-ivod  by  rubllp  Works  offirei-. 
Nnvy  Yard.  IVarl  Harbor  (previous- 
\\  reported  that  bids  would  be  re- 
lelved  in  Washington.  D.  C).  for 
construction  of  storehouse,  fire  sta- 
tion and  boat  house  at  the  Naval 
Fleet  Air  Base.  Pearl  Harbor,  T.  H. 
Specification  No.  SOflS.  Work  involves: 
One  storehouse.  100  x  40  feet  of  re- 
inforced concrete  construction  with 
("oncrete  walls,  concrete  floorinpr.  con- 
crete roof  and  built-up  ronfinR:  fire 
station  approximately  85  x  40  feet. 
with  70-foot  tower  of  reinforced  con- 
crete con.struction.  concrete  walls. 
concrete  floor  with  concrete  paving: 
two-story  boat  hou.se  80  x  60  feet  sup- 
ported on  steel  piles  with  reinforced 
concrete  floors,  steel  roof  trusses,  cor- 
rugated asbestos  siding  and  roofing. 
.\  small  amount  of  dredging  is  also 
included.  All  buildings  will  include 
plumbing,  electrical  work,  storm  and 
sanitary  drainage,  sheet  metal  work. 
etc.  Est.  cost  .$77,000.  Plans  and 
specifications  may  be  obtained  from 
above  office  and  from  the  Command- 
ant. 14th  Naval  District.  Pearl  Har- 
bor. T.  H..  and  from  Commandant. 
12th  Naval  District,  ino  Harrison  St.. 
San   Francisco   upon  deposit   of  .$23.00. 


AWARDS    APPR0V7.D 

SANTA  CRUZ.  Cal.— Treasury  De- 
partment approved  the  awards  to 
Square  D.  Company  for  feeder  panel 
and  r.  c.  wire  to  General  Cable  Cor- 
poration for  the  construction  of  the 
U.  S.  Post  Otflce  at  Santa  Cruz.  K. 
E.  Parker  Company.  135  S-outh  Park. 
San  Francisco,   general   contractor. 


LOW    BIDDERS 

PEARL  HARBOR.  T.  H.— E.  E 
Black.  Honolulu.  T.  H.,  at  $1 
submitted  low  bid  for  work  com- 
plete and  Ralph  Wooley.  Honolulu. 
T.  H.,  at  $563  000  submitted  low  hM 
for  barracks  only,  to  Bureau  of  Yard^ 
and  Docks.  Navy  Department  Wash- 
ington. D.  C,  for  barracks,  mess  hail 
and  25  quarters  at  the  Naval  Fleet 
Air  Base,  Pearl  Harbor,  T.  H.  Spec 
7474.     Low   bids    follow: 

(1)  Work   complete 

(2)  Work    complete    with     wood    con- 
struction  on   quarters 

(3)  Barracks    only 

(4)  10    officers    quarters,    concrete 
(4a)    16    quarters,     wood 

(3)  9  C.   F.   O.   quarters,   concrete. 

E.  E.  Black— (1)  $1,191,760;  (2) 
$1,162  930:  (3)  $578,500:  (4)  $320,000: 
Na)    $291,050:    (3)    $296,000. 

Case    Construction    Co..    Alharabra- 
(11    $1,320,200:    (2)    $1,302,650. 
$664,000:     (4)     $333,000-     (4a)     $317,000: 

(5)  $333,000. 

H.-iw.Tiian  Dredging  Co..  Honolulu— 
(1)   $1,320,200:     (2)    $1,302,650. 

Ralph    WooUey— 1-3)    $563,000. 

Pioneer  Construction  Co. — (3)  $379.- 
500 

Walker    &    Olund— (5)    $297,000. 

CJonvplete  bids  will  be  published 
shortly. 


APPROVED 

SAN  FRANCISCU,  Calif.— Treanury 
Department  approved  th<r  awards  for 
vacuum  pump  to  Niish  EuKlneerlng 
Co.  and  luad-in  Insulatiirs  to  Corning 
(;ia.s«  Works  for  the  V.  S.  Federal 
Rullding,  San  FrancUco.  Great  Lakes 
Con.struction  Co.,  333  N.  Michigan 
Ave..  Chlcagn.    111.,  general  lontrnctors 


AWARD    APPROVED 

H()LLYW(^)OD.  (\illf.  —  Treasury 
De|iarlment  approved  the  award  'u 
to  the  Tolttlo  Scale  (^o.  for  furnish- 
ing a  scale  for  the  U.  S.  Post  Office 
in  Hollywood.  K.  E.  Parker  Com- 
pany. 135  South  Park  St.,  Sun  Fran- 
cisco,    general    contractors. 


CLUB  BUILDINGS 


Planned, 

ALTERATIONS  Cost,    $9000 

SACRAMENTO,  Sacramento  Co.,  Cal. 
Fifteenth   and   K  Streets. 

Alterations  to  lodge  building  (new 
roof,   etc.) 

Owner — Sacramento  Aerie  No.  9,  Fra- 
ternal Order  of  Eagles  (Chas.  J. 
Chenu.    President). 

Architect — Not   Given. 

Contract  Awarded. 

ALTERATIONS  Cost.     $6896 

S.-^CRAMENTO.    Sacramento  Co..   Cal. 

Fifteenth   and    K   Streets. 
Alterations  to   lodge  building. 
Owner — Eagles    Hall    Association. 
Architect — Not  Given. 
Contractor^Wm.     E.     Truesdale,     2116 

H    St.,    Sacramento. 


Plans    Being    Completed. 

LODGE  BLDG.,   ETC.         Cost,   $45,000 

DALY  CITY,  San  Mateo  Co..  Calif. 
Mission  and   Hillcrest  Drive. 

Two-story  reinforced  concrete  &  steel 
lodge  and  store  building:  cast 
stone  ornaments,  steel  columns 
and  trusses,  heating  and  ventilat- 
ing system,  maple  floors,  plate 
glass  front,  metal  bars,  tile  work, 
etc.);  2  lodge  halls,  banquet  hall 
and  offices  on  second  floor  witli 
stores  on   the  ground   floor. 

Owner — Crocker   Lodge.   F.    &  A.   M, 

Architect — H.   C.   Baumann,   251  Kear- 
ny  St..    San    Francisco. 
General    bids   will    be   asked   by   the 

architect  in  about  one  week. 


WORK  STARTED 

ARCADIA,  Los  Angeles  Co..  Cal.— 
Lindgren  &  Swinerton,  605  Olympic 
Blvd..  Los  Angeles,  have  started  work 
on  addition  to  chihhouse  at  the  horse 
racing  plant  in  Arcadia  for  the  Los 
Angeles  Turf  Club:  Dr.  Chas.  H. 
Straub,  manager.  Cost.  $48,000.  Gor- 
don B.  Kaufmann.  610  Union  Bank 
Bldg.,    Los   Angeles,    architect. 


HOSPITALS 


Plans  Being  Completed. 
PSYCHOPATHIC    WARD  $326,000 

MEDICAL   LAKE.   AVashlngton. 
Three-story    "L"    shaped   psychopathic 
ward    building      (hrick    and      rein- 
forced   concrete    construction,    tile 
floors,    detention    type    steel    sash, 
etc.) 
Owner — State  of  Washington. 
.\rchitect — George  M.  Rasque.  Spokane 
fyavings  &  Loan  Bldg.,  Spokane. 
Project  approved  by  the  PWA.   Bids 
will   be  asked  shortly   by  O.    L.   Olsen. 
Director  of  Finance,  Budget  and  Busi- 
ness. 

Plans  Being  Completed. 

ADDITION  Cost,    $128,996 

MEDICAL  LAKE,  Washington. 

Three-story  brick  and  concrete  addi- 
tion to  hospital  (174x44  ft.)  brick 
exterior  walls,  hollow  clay  tile  in- 
terior partitions,  linoleum  apd  tile 


rioor/i.    det«ntl.<n    type    iit««l    naiih, 
etc. 

•  iwncr— State  of   VV         t.;    ■  .-i 
Architect— George  M.  i'..i-  lu'-    Sp-.kane 
Havlngn  &   Loan   I'.I'Ik  ,   Hpol  .ine. 
Project  approved  by  the  PWA.  Blda 
will   be  aiiked  shortly. 


PLANNED 

i -LAC Kit  COUNTY,  Cal— The  I're»- 
Ident  has  approved  an  .ill/.lmenl  of 
J4.S56,5iiO  to  the  Olflee  of  Indian  Af- 
fairs of  the  Ueparlm-nl  of  the  Interior 
for    con«lruction    and    Improvement*. 

Tho  allotment  includes  $60,000  for 
conslructlon  and  Indian  unit  at  the 
Weimar  Sanitorlum,   Placer  County. 


PLANNED 

FRESNO  COUNTY,  Cal.— The  Pre»- 
ident  luis  approved  an  allotment  of 
$4,856,500  to  the  Odlce  of  Indian  Af- 
fairs of  the  Department  of  the  Inter- 
ior for  '.construction  .-ind  Improve- 
ments. 

The  allotment  includes  $60,000  for 
constructing  an  Indian  unit  at  the 
Wi»h-I-Ah  Sanitorlum  near  Auberry, 
Fresno   County. 


HOTELS 


Construction     Postponed     Indefinitely 

ALTERATIONS  Cost,   $ 

SAN     FRANCISCO.      No.     433     Powell 

St. 
Alterations  and  additions   to  Chancel- 
lor  Hotel    (alter  tlining   room    and 
kitchen,    cocktail    lounge,    bar    fix- 
tures,     new     kitchen     equipment, 
electrical    work,    sheet   metal,  etc 
Owner — Chancellor     Hotel. 
Architect    —   Hertzka    &    Knowles    (W 
S.    Hertzka.   Architect).    Room   418 
369    Pine    St..    San    Francisco. 


12—       POWER  PLANTS 


COIVIPLETE    BID    LISTING 

BONNEVILLE  DAM,  Oregon— Gen- 
eral Construction  Co.  and  J.  F.  She<i. 
Henry  Bldg.,  Portland,  and  Btinne- 
ville,  Oregon,  at  $768,343  on  Schedule 
I,  and  at  $1,160,307.90  on  Schedule  III, 
as  previously  reported,  submitted  low 
bid  to  the  U.  S.  Engineer  Office.  Col.. 
C.  F.  Williams,  District  Engineer,  627 
Pittock  Block,  Portland.  October  8, 
for  constructing  the  power  house 
superstructure  and  Bradford  Island 
fish  ladder  at  the  Bonneville  Power 
and  Navigation  Project,  located  42 
miles  east  of  Portland  on  the  Colum- 
bid   River;   Contract  No.   50. 

Bids  were  taken  under  three  sched- 
ules  as   follows: 

SCHEDULE  I 

(a)  Construction  of  the  powerhouse 
superstructure: 

(b)  Completion  of  the  powerhouse 
substructure  around  scroll  cases,  tur- 
bines and  generators,  including  instal- 
lation  of  specified   turbine   parts; 

(c)  Construction  of  one  flshway  con- 
trol   house    south    of  powerhouse. 

SCHEDULE  II 
<d)     Construction     of    the     Bradfoi-d 
Island  fish  ladder; 

(e)  Construction  of  one  flshway  con- 
trol house  at  fish  ladder  intake. 

SCHEDULE  HI 

(f)  All  work  required  for  Srchedulea 
I   and    II. 

General  Description 
The  work  at  the  powerhouse  con- 
sists primarily  of  (I)  constructing  the 
superstructure,  a  concrete  building 
about  277  feet  long  by  103  feet  wide 
and  72  feet  in  height  and  (2)  com- 
pleting its  concrete  substructure. 

Bmdford  Island  fish  ladder  will  bfl 
a  concrete  channel  of  rectangular 
cross  section  to  be  built  upon  n  gra- 
dient with  cross  walls  or  weirs  at 
regular  intervale.  -An  eiul:>sed  auxil- 
iary water  supply  conduit  is  to  be 
constructed.     Two     concrete     bridses 
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are  to   be   provided  crossine  over   tli» 
flsh   ladder. 

Following   Is   the  schedule   of   quan- 
tities estimated   for  canvassing   bids: 

SCHEDULE  I 
(  1)   17.000  c.y.    concrete  Class  A.   b»- 

low  elevation  55.0: 
(   2)  8,800  c.y.  concrete  Class  A  abovo 

elevation  55.0; 
(  3)   1.000   c.y.    concrete.    Class   B   bp- 

low  elevation  55.0; 
(   4)   200    If.    rubber    hose    for    reinlor- 

cing  steel; 
(  5)  35  c.y.  sawdust  concrete; 
t  6)  S. 800. 000    lbs.   reinforcing  steel; 
(  7)  570,000  lbs.   struc.   steel,   heavy: 
(   8)    110.000   lbs.    do,    light: 
(  9)  2,000   lbs.    steel   castings; 

(10)  3,000   lbs.    iron   castings; 

(11)  1,000  lbs.  cast  bronze; 

(12)  35,000  lbs.  steel  rails; 

(13)  133,600  lbs.   steel  gratings,  heavy: 

(14)  26.580   lbs.   do,    light; 

(15)  12,000    setting    anchor    bolts    and 

Inserts,     material     furnished     by 
contractor: 

(16)  5,000    setting    anchor    bolts,    and 

Inserts,     material     furni-shed     by 
government: 

(17)  300   l.f.    copper  water   stops,    ver- 

tical: 

(18)  1,660   l.f.   do,    horizontal: 

(19)  12,000  pounds  galvanized  wrought 

iron  oipe; 

(20)  1,000    lbs.    pipe   fittings,    galvaniz- 

ed wrought  iron: 

(21)  51,000  lbs.  cast  Iron  pipe: 

(22)  7,000  lbs.   cast  iron  pipe  fittings: 

(23)  800,000   lbs.   turbine  parts    (instal- 

lation only); 

(24)  1   job   field     painting     doors     and 

window   sash; 

(25)  5.100  sq.  ft.   tile  walls.  4-in.   thick 

(26)  7,140  sq.   ft.  do,  «-in.  thick; 

(27)  800  sq.  ft.  do,  12-in.  thick; 

(28)  2,500  sq.  yds.   plaster  on  tile  and 

concrete: 

(29)  220  sq.  yds.  plaster  on  metal  lat.'j 

(30)  2,300    sq.    yds.    suspended    ceiling 

in  generator  room: 

(31)  1.000    sq.    yds.    suspended    ceilinc 

elsewhere: 

(32)  1  Job  windows  and  steel  sash; 

(33)  1  job  steel  doors,  jambs  and  trim 

(34)  800  l.f.   metal  base  board; 

(35)  212   squares   roof   membrane,    un- 

der concrete; 
(S6)  54  squares  do!   exposed; 

(37)  5.200    lbs.    16-oz.    copper   flashings 

and   counterflashings: 

(38)  1  Job  plumbing; 

(39)  1.400     lbs.     aluminum     expansion 

Joint  trim: 

(40)  6.000    lbs.    misc.    items    of    metal 

work; 

(41)  1.5  MFBM  oak  lumber; 

(42)  5.0  MFBM  fir  (for  walkway); 

(43)  17.000    l.f.  %-lnch    galv.    conduit. 

with    fittings; 

(44)  7.000    l.f.    1-in.  do; 

(45)  3.000  If.    lU-in.  do; 

(46)  7.0O0   If.    l'/5-in.  do; 

(47)  4,000   l.f.    2-in.  do; 

(48)  1.000  If.  2y,-\n.  do; 

(49)  2,000    l.f.    3-in.  do; 

(50)  1,500    l.f.    Z'A-in.  do; 

(51)  500   l.f.   4-ln.  do; 

(52)  500    l.f.    4'/i-in.  do; 
(B3)  4.000  l.f.    4-in    fibre  conduit- 

(54)  500   l.f.    4/j-in.  do; 

(55)  2.500    If.    4-ln.    transite    conduit: 

(56)  500   l.f.    4;';-ln.  do: 

(57)  600     l.f.     3%xl';4-inch     underfloor 

flbreduct  or  equal,  with  fittings: 

(58)  2.000  lbs.   cabinet  and   pull  boxes, 

galv.  sheet  steel; 

(59)  150   lbs.   copper   grounding  wire: 

(60)  500  lbs.   cast  Iron  boxes; 

(61)  580    tons    erecting    two    300  -  ton 

cranes    (quote   price  per  ton   for 
erecting); 

(62)  1  Job  construction  of  fishway  con- 

trol house  at  south  end  of  pow- 
erhouse. 

SCHEDULK  II 

(63)  145.000  c.y.  excavation; 
<64)  10.000  c.y.   compaction: 

(SB)  BOO  c.y.  rip-rap,  band  placed: 


(66)  1,000  c.y.  rip-rap,  loose: 

(67)  850,000  eta.   yds.   overhaul: 

(68)  15,320  c.y.   concrete.   Class  A; 

(69)  408,300  sq.   ft.    forms.    Type  1; 

(70)  3,940  sq.   ft.   forms,   Type  2; 

(71)  42,910   sq.   ft.    forms.    Type  3; 

(72)  5,300   sq.   ft.   expansion  joint  pre- 

cast; 

(73)  5,450  l.f.  copper  water  stops; 

(74)  3,000,000   lbs.    reinf.    steel: 

(75)  102.500   lbs.    structural   steel,    cop- 

per bearing; 

(76)  1,850  lbs.   corrosion  resisting  steel 

(77)  1,140   lbs.  steel   castings; 

(78)  11,900  lbs.   iron  castings; 

(79)  17,000  lbs.  misc.  metal  work; 

(80)  1,000  lbs.   galv.   wrought  iron  pipe 

2-in.  to  10-in.; 

(81)  300   l.f.    galv.    conduit,    J<-in.    dia.. 

with  fittings: 

(82)  300  l.f.  do,    ^-in.   dO; 

(83)  5,000  l.f.  do,  1-in.  do': 
(S4)  4,500   l.f.  -do   I'A-in.   do; 

(85)  500  l.f.   do,   2-in.  do: 

(86)  20  l.f.  do,  3-in.  do; 

(87)  50  lbs.   cabinet  and   special  boxes 

(88)  100   lbs.   copper  ground  wire; 

(89)  8  MFBM  timber  baffles; 

(90)  18   each  diffusion   chamber  gates; 

(91)  8,000   sq.    ft.   wood  grating,   diffu- 

sion   chamber; 

(92)  1    job    construction    of    control 

house    at     Bradford     Island     fish 
ladder  intake. 

SCHEDULE  III 

A  combination  of  all  items  in  Sched- 
ules I  and  II. 

Complete  total  bids  follow: 

General  Constr.  Co.  and  J.  F.  Shea, 
schedule  (I)  $768,343.90:  schedule  (II) 
no   bid:   schedule   (III),   $1,160,307.90. 

Guy  F.  Atkinson,  Portland,  (I)  no 
bid:    (II)   no  bid:    (HI)   $1,290,447.20. 

Hoffman  Constr.  Co.,  Portland,  (I) 
$780,095;    (II)    no   bid:    (III)    no   bid. 

Teufel  &  Carlson.  Seattle,  (I)  $781.- 
7C3.35;    (II)    no   bid;    (III)    no   bid. 

V.  R.  Dennis  Constr.  Co..  San  Di- 
ego, (I)  no  bid:  (II)  $553,103.50;  (III) 
$1,412,087.50. 

Dougan-Hammond  Construction  Co., 
Portland,  (I)  $848,885;  (II)  no  bid; 
(III)   no  bid. 

Columbia    Constr.     Co.,     Bonneville, 
(I)    no   bid;    (II)    $607,136.25;    (HI)    $1,- 
484,045.05. 

r.   S.  Engineer's  estimate  (I)   $854,- 


cellancous    control    and    indicat  ns    d.- 
vices,    w'ire    cables,    and    conduit. 

Specifications    obtainable 
Water    Supt.    Alex    Lindsay    upon    iit;- 
posit    of   $5. 

Sutherlin,     Comni:; 
Public    Utlities. 


BIDS     WANTED 

SPOKAXE,  Wash.— Until  November 
14.  9:30  a.  m.,  bids  will  be  reci  Ivm) 
by  the  City  of  Spokane  for  furnish- 
ing fainter  gates,  hoisls,  crane,  and 
trash  rack  rake,  for  control  works 
and  head  works  for  the  Upriver  Sta- 
tion of  the  City  Water  Department. 
Work  includes  8  taintcr  fates  17  x 
26  ft.:  8  motor  driven  taintir  gate 
hoists  for  one  3-ton  manual  (ravel- 
ing gantry  crane:  C  vertical  lift  sate.v 
r>  ft.  6  in.  x  18  ft;  6  motor  driven 
gate  hoists:  about  14.000  lbs.  strut- 
tural  steel  hoisting  frame;  motor  op- 
erated trash  rack  rake;  and  about 
19,000  lbs.  structural  steel  trash  rack, 
etc. 

Specifications  obtainable  fron  c  v 
Water  Supt.  Alex  Lindsay  upon  de- 
posit   of    $5. 

F.  G.  Sutherlin,  Commissioner  of 
Public    Utilities. 


BIDS     WANTED 

SPOKANE,  Wash.—rntil  .Voveiiibcr 
'■  9:30  a.  m..  bids  will  be  receiv  d 
Ijy  the  City  of  Spokane  for  furnisb- 
Inc  generators,  circuit  brv.l'Pis. 
switchboard  panels,  and  transformers 
for  the  Upriver  Station  of  the  Cif. 
Wiiter  Dfpartment.  Work  in.-ii.rf  •  ■ 
three  1625  kv-a  generators  with  pv- 
citers  and  thrust  bearings:  7  ion  Mm 
kv-a.  15.000  volt,  metal  clad  oil  cir- 
cuit breakers;  7  standard  steel  swildi- 
hoard  panels:  three  25  kv-a  tmn.-^- 
forrnere.-..2400    .to    220-110    volts;    ml«- 


BIDS    WANTED 

SPOKANE.  Wash.— Until  October 
:u,  9:30  a.  m.,  bids  will  be  receiv 
by  the  City  of  Spokane  for  furni.-i- 
ing  f.o.b.  Spokane,  and  supervis;i;- 
installation  of  three  automatical.:, 
adjustable  blade  propeller  type,  hy- 
draulic turbines,  three  hydraulic  gov- 
ernors, and  all  necessary  auxiliarie.^ 
and  appurtenances,  for  the  City  Wa- 
ter  Department. 

Specifications  obtainable  from  Cii> 
Water  Supt.  Alex  Lindsay  upon  de- 
posit  of    $5. 

F.  G.  Sutherlin.  Commissioner  of 
Public    Utilities. 


LOW    BIDDERS 

SUMMIT.  Canal  Zone.— K,  C  .N 
el,  912  aiicheltnrena  St.,  Los  Angel' 
at  $12,400  submitted  low  bid  to  tl 
Bureau  of  Tards  and  Docks,  N:i' 
Department,  Washington,  D.  C,  111 
der  .Spec.  No.  8041,  for  antenna  sui 
ports  and  ground  system  at  Summi. 
C.    Z. 

C.  I.  Bottenfield  at  $19,800.  an-d  the 
General  Electric  Co..  Schnectady.  N. 
Y.,  at  $30,000,  submitted  second  and 
third    low    bids,    respectively. 


BIDS    WANTED 

Sl'OKAXE,  Wash.— I'lilll  December 
."..  9:.'J0  a.  m.,  bids  will  be  received 
by  the  City  of  Spokane  for  the  cnn- 
struction  of  the  control  works  and 
power  house  for  the  Upriver  S  :.i  . 
for  the  City   Water   Department. 

Principal  items  involved  are:  2^  - 
000  c.  y.  excavation;  removinj^  '/ 
c.y.  masonry  walls:  19,000  c.y.  reinf. 
cone.,  all  classes:  30,00  s.f.  steel  sheet 
piling;  2000  s.  y.  gunite;  installing- 
?.20  tons  of  machinery  and  structur;'! 
steel. 

Specifications  obtainable  from  City 
Water  Supt.  Alex  Lindsay  upon  de- 
posit  of  $5. 

F.     G,     ''"'herlin,     Commi.-;^     -i 
Public    Utilities. 


BIDS    WANTED 

M.\RE  TSL.VXD.  Calif.- Until  Oc- 
tober 30.  11  a.  m.,  bids  will  be  re- 
leived  by  Bureau  of  Tards  and  Docks. 
Navy  Dept.,  Washington,  D.  C.  for 
75  Kx,  motor-generator  set  and  elec- 
trical equipment  for  floating  dock  at 
the  Navy  Yard,  Mare  Island.  Spe. 
No.    8071. 

Plans  and  specifications  may  b" 
obtained  from  above  office  and  from 
Commandant.  Navy  Yards.  Mare  Is- 
land,   upon   deposit   of  $10. 


CONTRACT     AWARDED 

N.W.VJO     CAPITAL.     N.     :M— Fai- 
h;tnl-'^-Morse   &   Co.,   New   Yor'-   '' 
at    JSS.SIO.    awarded    contract    bv    11 
Interior    Department.    Purchasing    '   '- 
ficer.    Washington.    D.    C.    under   Pro- 
Tiosal    897.    for   furnishing   and    i;isla'l- 
ing    diesel    electric    generating    equip- 
ment   for    the    Navajo    Capital    power- 
plant,    N.    M. 

13—    PUBUC  BUILDINGS^ 
FIRE  HOUSES  &  JAILS 

CONTRAf-T     AWARDED 

SAN  OT-FVTTN,  Mnrin  Co.,  Calif  — 
Allintj  lion  Works,  241.T  5tb  St..  Sac- 
ramento, at  $798.  awarded  contract 
ty\-  St^iV  Purchas'ne-  Department. 
Sacramento,  for  stairway  and  nine 
railing,  etc..  at  Ban  Quentin.  Com- 
plete bids  follow: 
-Mling    Iron    Works.    Sacramento  $798 
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Michel    &   Pfeffer   Iron    WorUs. 

San    KriinclRco    '"•"' 

J'litttTHon  &  Kostcr  Iron  Works 

Snn    Krnnrl«i-o    l'-" 

r.oUli'n   riato   Iron  Works, 

San    Francisco    "•'- 

Monarch    lion    Works,    San 

Krancl.scn     11»6 

Fair    Manufacturing   Co.,    San 

Francisco       •  ■■  l^i.^j 

Palm    Iron    Works,    Sacrnmcnto    .  1287 


Plans    Being    Figured 
ROOFING  f^""''  ♦— 7 

PACIFIC   nROVK,    Monterey  Co..   Cai 
Tile    RoofliiR    on    library. 
Owner— City   of    Pac'fic   Orove. 
Architect— C.    Jerry    Ryland.    National 
Bank  nulldlnc.  Salina.s. 
Date    of    opcnliiK    bid.><    will    be    se- 
within   a   few   day.*:. 

Plans    Being   Completed. 
AnDITION  r""^'t.    $27,000 

WOODLAND.    Yolo    Co..    Calif. 
Completion    of   City    Hall    (frame    and 
stucco  construction). 
I       Owner— City  of  Woodland. 

Architect- Harry    J.    Devine,    Califor- 
nia  State  Life   BIdg..   Sacramento. 
Plans  will  be  submitted  to  the  PWA 
for  approval  on  October  28. 

CONTRACT    AWARDED 

FAIRFIKLU.  Solano  Co..  Cal.— 
1  Napa  RoofinR  Co..  Napa,  at  $946 
i  awarded  contract  by  Board  of  Super- 
I  visors  for  repairing  present  aspbaltic 
:  roof  covering  of  the  County  Court- 
house and  County  Jail  at  Fairfield. 
1       Complete  bids  follow: 

Napa   Roofing   Co ■ »  »« 

i       Pacific    Roofing    Co.,    Vallejo 1126 

W.    S.    Bickford.    Fairfield 1134 

Commissioned    To    Prepare    Plans. 

CITY  HALL  Cost.  $60.00;) 

SAN    LEANDRO.    Alameda    Co..    Cai. 
1       New  City  Hall. 
'       Owner — City  of  San  Leandro. 

Architect— Geo.   Whitman.   Los   Gatos. 
Application  filed  with  PWA  for  loan 

and  grant. 


BIDS    OPENED 

SAN  FRANCISCO.  Cal.— Frank  J. 
ReiUy.  C350  Fulton  Street,  at  $4,621 
submitted  low  bid  to  Department  of 
Public  Works  for  alterations  and  ad- 
ditions to  bar  at  the  War  Memorial 
Opera  House.  Van  Ness  Ave.  and 
Grove   Street.      Complete   bids   follow: 

Frank  J.   Reilly  H.«2\ 

Mullen    Mfg.    Co ».'50 

M.    E.    Vukieevich    5,79.i 

Mangrum-Holbrook    Co 5,867 

Bids  held   under  a-dvisement. 

BIDS    WANTED 

COALINGA,  Fresno  Co.,  Cal.— Until 
f'ctober  24.  7  p.m..  bids  will  be  re- 
.civfd  by  F.  J.  McCollum.  Secretary. 
Coalinga  Vnion  High  School  District 
Library,  for  furnish-ng  and  installing 
a  gas  burning  furnace  for  heating  the 
district   library    building. 

Specifications  may  be  obtained  from 
above   office.  * 

Plans    Being    Prepared 

LIBRARY  Cost,  $30.0"0 

CHICO.   Butte  Co..  Calif. 

New-   library  building. 

Owner— City   of  Chico. 

Architect— Chester   Cole.   Chico. 


Plans    Being    Prepared 
CITY  HALL  Co." 

TULARE.    Calif. 
One-story    city    hall. 
Ownfr— City   of   Tulare. 
Architect— W.       D.       Coates. 
Bldg..   Fresno. 


Ariliitect  — W.  D.  Coates,  Tlov.    1'   !•.'•'- 
Fresno. 

LOW   BIDDER 

OAKLAND.  Cal.— Aladdin  Heatlnft 
Corp  .IIOT  Broadway,  Oakland,  suli- 
mltt.d  low  bid  to  Board  of  Lllirary 
Directors,  Oakland.  for  furnishing 
and  In.stalllng  new  furnace  and  new 
blower  and  motor  to  be  operated  In 
connoclion  with  the  furnace  In  the 
Kld.n  Branch  of  the  Oakland  Free 
Lobrary.  S2nd  St.  and  Telegraph  Ave.. 
Oakland.  .  ^         .,, 

Bids  held  under  advisement  until 
October  17. 

BOND    ELECTION 

EL  CKRRITO.  Contra  Costa  to., 
nal  —City  of  El  Cerrito  will  vole  on 
November  5  on  a  |)roposal  to  issue 
bonds  in  the  amount  of  $17,000,  pro- 
ceeds to  finance  construction  of  a 
one-story  frame  and  stucco  City  Hall 
in    El   Cerrito. 

Preliminary  plans  prepared  by  Ar- 
chitects Dragon  &  Schmidts,  2068 
Allston    Way,    Berkeley. 

Bids   Rejected. 

ALTERATIONS  Co.st.    J-— 

ALAMEDA.    Alameda   Co..    Cal.      NW 

Santa  Clara  and  Oak  Streets. 
Alterations   to    City    Hall    tower    (new 

roof,   etc.) 
Owner— City   of   Alameda. 
Architect— Carl  Werner,   2303  Bay  St., 
Alameda.  __.   „,. 

Low  Bidder— Kelly  &  Tulloch,   33d  8th 
St.     Oakland. 
Complete  bids  follow: 

Kelly    &    Tulloch,    Oakland $1600.00 

Salvage        .i.oo 

Wm.    A.   Degan.   Alameda ^887.00 

Salvage       25.00 

W    G.   Thornally.   Oakland 4362.00 

Salvage        5. no 
All     bids    rejected.       Whether    new 
bids    will    be    asked    is    not   determined 
at    this   time. 

CONTRACT    AWARDED 

SAN  FRANCISCO— Frank  J.  ReiUy. 
6350  Fulton  St..  at  $4621  awarded  con- 
tract by  Department  of  Public  Works, 
for  alterations  and  additions  to  bar 
at  the  War  Memorial  Opera  House. 
Van  Ness  Ave.  and  Grove  Street. 

Complete    bids    published    Oct.    14. 


CONTRACT   AWARDED 

SAN  FRANCISCO  —  D.  N.  &  E. 
Walter.  562  Mission  St..  at  5164  award- 
ed contract  by  Department  of  Public 
Works  for  furnishing  and  hanging 
monks  cloth  when  alterations  are 
made,  matching  present  installation 
in  the  Art  Sluseum,  Fourth  Floor, 
Veterans  Building.  Van  Ness  Avenue 
and  McAllister  Street. 


»1.     »l<n<i.( 


RESIDENCES 


Pl?ns     Being     Completed 

MEMORIAL  HALL  Cost.  S35.nO(i 

TULARE.    Calif. 

Memorial    building. 

Owner— City   of   Tulare. 


1' 


Sub    Contracts    Awarded 
RESIDENCE  Cost.   $7000 

OAKLAND.     Alamida    Co..    Cal..     No 

434-36    McAuley    Street. 
One-Story    and    baKement    frame    and 

stucco    residence    (6    rooms). 
lUvner- M.     Rossi.     43S    McAuley    St.. 

Oakland. 
Architect— Not    given, 
c.nliactor— lohn    Cisero,    474    42nd    St. 

Oakland. 
Roofing— Tuterlocking    Tile    Co..    — — • 
Plumbing— Mario  Maiolini,  5561  Marsh- 
all   St.,    Oakland. 

Lumber E      K.    W'ood     Lumber    Co.. 

Frederick  and  King  Sts..  l^akland 
Hardware— Fiorio   Hardware  Co..    4iS"0 

Ttlegraph   Ave..   Oakland. 
Painting— Pacific  Paint  Co.,  1075  Shnt- 
tuck    Ave..    Oakland. 
Sub-bids    are   being    taken    on    elec- 
tric   wiring,     heating,      sheet      ">fM. 
furnace,     tile    work,     window    shade?-, 
iron   grille  work.   pln.«:terine   and.  Is^h- 
.     inp.    etc.  J 'i. ■•.•■."        ^ 


Sub    Contractt    Awarded 
UliSlUE.NlK 

i;l-.ki^l-l.l-.\  .    Alu I 

U'jO    Ke.th    Avn,  . 
*Jne-»lory    wi>od    Iruuj 

ruuiiio)   an\l  on>j-..iw.,     

gutjHl    houite    (4    rouinm    wi'm>i1    k.* 
leour,  cupper  dud   ruul,  liur   n 
Ing.    wood   (loom,    etc. 
owner — I'rofessor    Uryon. 
Architect — Michael       iioo<li 

Center    St..    Berkeley. 
C-(.nir.ictor— It.  '  •«.     lU4ii       |-.i;.i.  . 

Ave.,    Berkeley. 
Roofing — CamelHa    Bros.,    Oakland. 
Pfumbing- H.     Law,     5300    Cole     St., 

fp.ikland. 
Electric   Wiring — Johndrow   Co.,    (ink- 
land. 
Hardware — Berkeley     Hardware    c... 

:'l.-.4    rnlversity   Ave..    Berkeley. 
Foundations— Enaor  Buel.   2:i27   L-.i  .n.i 
Ave.,    Berkeley. 
Bids    are    being    taken    on    al!    ^i 
portions  of   the  work. 

Contract  to    Be   Awarded 

RESIDENCE  c„...l.     r 

RICHMOND.   Contra   Costa  Co  .    . 
Mira    Vista    Highlands. 

Two-story  frame  and  stucco  residence 
(seven  rooms,  two  baths)  two  lav- 
atories, double  garage.  shingle 
roof,  gas  heating  system,  steel 
sash,  hardwood  floors,  tile  (jaih.'. 
Owner- Albert    S.    Adock. 

Architect- J.  H.  Thomas.  31  .Norwood 
Ave.,    Berkeley. 

Contractor— George  Tandy,  >;7^.  38>h 
St..    Richmond. 


Contract     Awarded 

RESlDENc-E  Cost.    $7000 

riEDMONT.  Alameda  Co..  Cal.  Wild- 
wond    Gardens. 

One-story  and  basement  Monterey- 
Colonial  type  residence  (5  rooms. 
1  bath)  shake  roof,  oak  floor!<. 
wood  and  steel  sash,  gas  warm 
Tir    heating    system,    etc. 

Owner- Mrs  F.  R.  Axton.  19  Mortte 
Ave..    Piedmont. 

y^j.pHitpot  —  Mario  Corbett.  Benirm'" 
Franklin   Hotel.    San    Mateo. 

Contractor- T.  M.  Almquist.  4;iS  T-i 
Cresta    Ave..    Oakland. 


Plans   Being   Figured— Bids  Close  Oct. 

22.  12  Noon. 
RESIDENCE  tost.   $-— " 

T  OS    ALTOS'.    Santa   Clara  Co..    Calif. 

r.os   Altos   Country   Club   Area. 
Two-story    and    basement    frame    and 

stucco   residence   (12   rooms  and   5 

baths):    shake      roof,    oil      heating 

system,  wood  sash,  hardwod  floors 

linoleum  in  baths,  etc. 
Owner— Withheld.  ,„  „     .   o. 

Architect— Farr  &  Ward.   68  Post  St., 

San    Francisco. 
A.    F.   Mattock.   212  Clara  Street.   Is 
figuring  the  plans. 

Plans    Being    Revised 

RESIDENCE  „  .     U,.^ 

BERKELEY,  .\lameda  Co..  Cal.,  Bow- 
ling   Drive.  '  "  . 

Two-.>=torv  and  basement  frame  and 
stucco   residence    (10    rooms). 

Owner- H.    C.    Cheek. 

\rchitect  —  Roland  I.  Stringham,  5.d 
Market    St..    San    Francisco. 

(66-4)  1st  rep.  .\pril  24:  2ml  Jnne  21. 
1935.  *  ' 

Plans  Completed.  ,,,  oon 

RESIDENCE  <  ""■    »"•''"' 

HILLSBOROUGH.      San     Mateo      Co.. 

Cal  Ravenscourt  Road. 
Two-storv  and  basement  frame  ana 
stucco  residence  (9  rooms  and  » 
^athsl:  .^hake  •'^"f-  "'  •^'l'  "J,"" 
heating  system,  hardwood  floors, 
tile  baths,  wood  !=ash.  etc.  ^ 

Owner  and  Builder-Cavanagh  &  ^ 

432  Occidental  Ave..  San  M-teo. 
\rchitect  -  Ed.  .Mu.^son    Sharpe.    5.o 
.  .   -M«rket  «..  San  Kranciwo.  •    •- 


I« 
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Sub-Bids   Being   Taken. 

RE9IPENCR  Cost.  $4000 

SAN  MATEO.  San  Mateo  Co..  Calif. 
Aragon    Tract. 

One-story  and  basement  frame  and 
stucco  residence  (5  rooms)  tile 
roof,  gas  hot  air  heatinp  system, 
hardwood  floors,  wood  sash,  etc. 

Owner  and  Builder — Leadley  &  Wise- 
man, 207  Second  Ave..  San  Mateo. 

Architect — Ed.  Musson  Sharpe.  525 
Market    St..    San    Francisco. 

(8211)  •  H 


2005  No.   Commerce  St. 
ket   St..    San   Frnncl.soo. 


Plans    Being    Revised. 

RESIDE?. CE        .  Cost.    $ 

KEDWOOi-.  CITY.    San    Mateo   Co. 
Two-story  frame  residence. 
Owner — Mr.    Danford. 
Architect— Clarence    Tantau,    210    Post 
St..  San  Francisco. 
Rids   will   be   asked   at   a   later  date. 


Owner  Taking    Bids. 

KESIDE.N'CE  Cost,  $ 

SA.N"  FRANCISCO.     Pacific  Avenue. 

Three-story  duplex  residence  (7  rooms 
and  2  baths  each)  stucco  exterior, 
tile  and  composition  roof,  hard- 
wood floors,  gas  fired  steam  heat. 

Owner — Lyman  J.  Potter.  3835  Jack- 
son   Street..    San    Francsico. 

Architect — Sidney  A.  Colton.  344  Mar- 
ket   St.,    San    Francisco. 


Contract   Awarded 

LIBRARY 

Cost, 

$40no 

ALAMEDA 

,   Calif. 

2024   Central 

Ave, 

One-story 

frame 

and    stucco 

au-dio 

library 

Owner — Henry    H. 

Meyers,    2021 

AIm- 

meda. 

Architect— 

-Henry 

H.     Meyers, 

Kolil 

Bldg.. 

San    Francisco. 

Corttraator 

—John 

E.     Branagh. 

in; 

Monticello    Av« 

.,     Piedmont. 

Contract   Awarded. 

RESIDENCE  Cost,  J5000 

9AN     FRANCISCO.       W    Shafter    St. 

125   S  Lane   St. 
One-story    and    basement    frorae    and 

stucco   residence. 
Owner — Eugene    Bourgon.    2291    Third 

St.,  San  Francisco. 
Architect— Not  Given. 
Contractor— Hugh  Hall.  2288  Third  St., 

San  Francisco. 

Contract    Awarded 

ALTERATIONS  Cost,    fSfiijO 

STOCKTON.    San    Joaquin    Co..    Calif. 

321    E.    Main    St. 
Alterations   to    residence. 
Owner — Mary    W.    Hodgkins. 
Architect — Not  given. 
Contractor — Lewis   &    Green,    Bank    of 

America    Bldg.,    Stockton. 


Contract    Awarded 

RESIDENCE  Cost.     $6000 

BERKELEY.    Calif.     624    Euclid    Ave. 
Two-«t  iry  frame  and  stucco  residence 

(7  rooms). 
Owner— H.    G.    Parks.    1847    Yosemitc 

Road,    Berkeley. 
Architect- E.    L.    Snyder,    2101     Sli:  • 

tuck  Ave..   Berkeley. 
Contractor— R.     F.     Parks.     1847     Yo- 

semlte   Road.    Berkeley. 


To    Be    Done    by    Day's   Work 

RESIDENCE  Tost,    $600fi 

BERKELEY,   Calif.     939  Contra   Cosl.a 

Road. 
One-<rtory    and    basement    frame    an*! 

stocco    residence     C6     rooms). 
Owner    and    Builder — R.    R.    Plumnnr 

1»J4    Cedar    St.,    Berkeley. 
Architect- Not  given 


BlOft    BPING    REVISED 
RESinFNCK  f;ost.    J.. 

SAN   FRANClsrrv     Sherwood   Forest 
Two-story    and    basement    frame    and 

stucco    res'dence. 
Owner— Dr.    and    Mrs.    J.    T>     Delprc.t 


To   Be    Done    By  Day's   Work. 
RESIDENCE  Cost.     $8500 

OAKLAND.    Alameda    Co..    Cal.      No. 

715   Rosemount   Road. 
Two-story    and    basement    frame    and 

stucco   residence    (8    rooms). 
Owner  and   Builder — H.   P.    Fisher,   376 

17th  St.,   Oakland. 
.Architect — Not   Given. 


To   Be    Done   By    Day's   Work. 
RBS'IDBNCE  Cost.  $5000 

0.4KLAND,    Alameda    Co.,    Cal,      No. 

5897    Marpeth    Street. 
One-story    and    basement    frame    and 

stucco  residence   (6  rooms). 
Owner— Cora   C.    Magruder.    Premises. 
.\rchitect — Not  Given. 


To    Be   Done    By   Day's   Work. 

RESIDENCES  Cost,    $4000    each 

SAN  FR.A.NCISCO.  Huron  and  Whip- 
ple  Streets. 

Two  one-story  and  basement  frame 
and   stucco   residences. 

Owner  and  Builder — L.  Besio.  450  Lis- 
bon   Street.    San    Francisco. 

.\rchitect — Not   Given. 


Contract  Awarded. 

RESIDENCE  Cost,    $4000 

OAKLAND,  Alameda  Co..  Cal.  No. 
42S8   Fruitvale  Avenue. 

One-story  and  basement  frame  and 
stucco  residence   (5   rooms). 

Owner— H.  O.  Hieb.  2S67  Hopkins  St.. 
Oakland. 

Architect — Not  Given. 

Contractor— C.  O.  PIshel.  4276  Fruit- 
vale  Ave.,  Oakland. 

To    Ask    Bids    Shortly 

RESIDENCE  Cost,     $10,000 

SACRAMENTO,    Calif.,    College    Park. 

Two-story  and  basement  frame  and 
stucco  residence  (7  rooms  and 
3  baths),  tile  roof,  gas  heating 
.system,  hardwood  floors,  tile 
baths,    etc. 

Owner — Name  withheld. 

Architect— E.  L.  S-nyder.  2101  Shat- 
tuck    Ave.,    Berkeley. 


Plans    Being    Prepared 

RESIDENCES  Cost,  $8000  each 

VALLEJO.    Solano    Co.,    Cal. 

Two  2-story  frame  and  stucco  resi- 
dences. 

Owner — Names    withheld. 

Architect— F.  L.  Confer,  2812  Russell 
in.,   Berkeley. 


Plans    Being     Revised 

RESIDENCE  Cost.    $6500 

OAKLAND.    Alameda    r:o.,    Cal.     Shel- 

ton    Drive.     Piedmont    Pines. 
California-Colonial  residence  (6  rooms. 

two  baths)  hardwood  floors,  shake 

roof,    tile    baths. 
f)wner — R.    W.    Moordock. 
Architect — Edwin    Lewis    S-nyder,    2101 

Sliattuck    Ave..    Berkeley. 
New   bids   will   be   asked   at   a   later 
date. 

Plans    Completed 

RESIDENCE  Cost,    $5000 

CONTRA  COSTA  COUNTY.  Calif. 
Happy    Valley. 

f)ne  and  one-half  story  masonry  res- 
idence (shake  roof,  steel  sash. 
hardwood    floors,    etc.) 

Owner — Paul    A.    Figour. 

Architect— F.  L.  Confer.  2812  Rus- 
sell   St..    Berkeley. 


Plans     Being    Completed 

RESIDENCE  Cost     $5000 

BERKELEY,  Calif.  Cragmont  Dis- 
trict. 

One-story  frame  and  stucco  residence 
(5    rooms). 

Owner— Name    withheld. 

Architect— F.  L.  Confer.  2812  Russell 
St.,  Berkeley. 


Plans    Being    Figured 
RESIDENCE  Cost,     $5000 

BERKELEY.    Calif.     Forest    Lane. 
Two-story  frame  and  stucco  residence 

(6  rooms,  2  baths). 
Owner — Name  withheld. 
Architect— F.    L.    Confer.    2812    Russell 

St.,    Berkeley. 


Preparing    Working    Drawings 
RESIDENCE  Cost.     $12,500 

OAKLAND.    Calif.      Oaremont    Pines. 
Two-story    and    basement    frame    and 
stucco      residence      (8      rooms,      3 
baths).     Spanish    style,     tile    roof, 
steel    sash,    oak    plank    floors,    hot 
air   heating   system,    etc. 
^>wner — Name   withheld. 
.\rchitect— F.    L.    Confer,    2812    Russell 
St.,    Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost.    $4000 

SAN    FRANCISCO.     E   Twenty-fourth 
Ave.  50  N  Lawton  Street. 

One-story    and    basement    frame    and      t 
stucco  residence. 

Owner — Theodore  K.  Veyhle,  1326  22nd 
Ave.,  San  Francisco. 

Architect — Vincent  Buckley,   525  Mar- 
ket   St.,    San    Francisco. 

Contractor— Stello  J.  Birdsall,  646  47tli 
-\\e.,    San    Francisco. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,    $5000 

SAN  FRANCISCO.     E  Twenty-second 

Ave.    50   S  Quintara    Street. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner    and     Builder — Herman    Chris- 

tensen,  1422  27th  Ave.,  S.  F. 
Architect — Not   Given. 


Correction    in    Architect's    Name 
BUNGALOW  COURT        Cost.  $300,000 
MT.    VIEW,     Santa   Clara    Co.,   Calif. 

Graham   Tract. 
Bungalow    Court. 
Owner — Group    of    men     including    P. 

Milton    Smith.      Claude      Redwine, 

Jack  Shoemaker,  et  al,  all  of  Mt, 

View. 
Architect— Douglas    Stone,    110    Sutter 

St.,   San  Francisco. 
Louis  Stone  was  previously  reported 
as   the  architect,   which   was  in  error. 


Construction  Started. 
RESIDENCE  Cost.   $20,000 

LAKE   TAHOE,    Placer  Co.,    Cal. 
Two-story  wood   and   stone   mountain 

house    (7    rooms,    3    baths)    shake 

roof,   steel  sash,  etc. 
( >wner — Withheld. 
Architect — Noble  and  Archie   T   New- 

som,   Russ  Bldg.,   San  Francisco. 
Mgr.    of  Constr.— N.    R.   Mayfield,    Ta- 

hoe  City. 


Contract    Awarded 

COTTAGE  Cont.   Price  $5,550 

S.^NTA    ROSA.    Sonoma    Co.,    Calif. 

Six-room  cottage,  wood  frame,  shingle 
roof,  hardwood  floors,  gas  heating 
system,    etc. 

Owner — Mrs.    John    Maronl. 

Architect — J.  I.  Easterly,  Exchange 
Bldg..    Santa   Rosa. 

Contractor — Louis  Halvorsen,  128  But- 
ton  Ave.,    Santa   Rosa. 


Contract   Awarded. 

RESIDENCE  Cost,   $5000 

OAKLAND.    Alameda    Co..    Cal.      No. 

4130   Lyman  Road. 
One-story    and    basement    frame    and 

stucco   residence    (6   rooms). 
Owner  —  Gertrude    M.    Pressler,    1419 

Excelsior  Ave..  Oakland. 
.\rchitect — Not   Given. 
Contractor — Walter  Pressler,   1419  Ex- 

rel.'iior   Ave  .    Oakland. 

Contract    Awarded 

RESIDENCE  Cost,    $S,000 

SAN    FRANCISCO,    Calif..    Castenada 
end   San  Marcos  Sts. 
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Two-stoiy  iind  baHcment  frame  and 
stucco    rt'sldence. 

Owner — John   D.   Emmons. 

Plans  by  Conrad  T.  Kell,  S19  Cali- 
fornia    Street. 

Contractor— De  Luca  &  Son,  Inc..  17I.S 
F'llbert    Street. 


Pl»n»    Being    Prepared. 

SAN    KUANCISCO.     Forest  Hill. 

Onestory  ;ind  basement  frame  and 
slueid  residence  (C  rooms  and  2 
Ipiiths)  brick  veneer  exterior, 
shingle  tile  rooflnB,  wood  and  steel 
sash,  Ba.-i  heatlns  system,  tile 
I  baths.    (.Mdnlirey  Colonial  type). 

h   Owner  and  Uuilder— U.  Tlscornla,  1651 
Alemany   Hlvd..   San  Francisco. 

Arclhtect— D.   E.   Jaekle    126  Post  St., 
San   Francisco. 


Preparing    Plans 

ADDlTldN  Cost,     $99,304 

SAN  FRANCISCO.  Calif..  30th  Ave. 
near    Lawton    St. 

Eight  Clas-sroom  additions  at  the  Ap- 
tOB    High    School. 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect— Dodge  Reldy,  S21  Market 
Street. 


Contract   Av/arded. 

RESIDENCE  Cost.    $6700 

SACRAMENTO.   Sacramento  Co..  Cal. 

Wright   and  Kimbrough   Tract. 
T\%'0-story  frame  and  stucco  residence 
Owner— F.    G.    Leserer,   1316   38th    St., 

Sacramento. 
Architect — Not    Given. 
Contractor — Frank     Maloney,     3172     T 

Street.   Sacramentn. 


To  Be  Done  By  Day's  Work. 

RESIDENCES  Cost.    J5000   each 

OAKLAND,    Alameda    Co.,    Cal.      No. 

3985-39S9    Lyman    Road. 
Two    one-story    and    basement    frame 

and    stucco    residenics    (6    rooms). 
Owner  and  Builder— J.   M.   Kinley,   631 

Hillsborough   St.,   Oakland. 
Architect — Not   Given. 


Contract    Awarded. 

RESIDEJNCE  Cost,    $6000 

SAN  FRANCISCO.     W  Thirtieth  Ave. 

150    9  Judah   Street. 
Two-story    and    basement    frame    and 

stucco    residence. 
Owner— Vilda  &   Macy  L.   Hanes,   1033 

Stanyan  St..   San  Francisco. 
Architect — Not  Given. 
Contractor— Robert     Black,     1935    Ca- 

brillo    St..    San    Francisco. 

To   Be   Done  By   Day's  Work. 

RESIDENCES  Cost.    $4000  each 

S'AN    FRANCISCO.      E    Dunsmuir    St. 

N   Silver  Avenue. 
Six    one-story    and     basement    frame 

and  stucco  residences. 
Owner  and  Builder  —  Heyman  Bros.. 

742  Market  St..   San  Francisco. 
Architect — Not    Given. 


Contract    Awarded. 

RESIDENCE  Cost.    $5000 

MONTEREY,   Monterey  Co..   Calif. 

Residence    (three   bedrooms). 

Owner— Mr.  and  Mrs.  C.  W.  Keeley. 
946   Franklin   St.,   Monterey. 

Architect — C.  Jerry  Ryland.  P.  O.  Box 
790,  Montere.v.  and  Salinas  Na- 
tional   Bank    Bldg..    Salinas. 


Contract    Awarded. 

ALTERATIONS  Cost.     $ 

CARMBL.  Monterey  Co.,  Calif.  Do- 
lores and   Vista  Streets. 

Remodel    residence. 

Owner  —  Mr.  and  Mrs.  Irwin  Barbour. 
Premises. 

Architect— C.  Jerry  Rylnnd,  P.  O.  Box 
790.  Monterey,  and  Salinas  Na- 
tional  Bank   Bldg..    Salinas. 

Contractor — John  Williams.  Carmel. 


To   Be   Done   By   .Jay'i  Work 
RESIDENCE  Cost,  J5,000 

ALA.MED/.,     Cal..     1606     Santa    Clara 

Avenue. 
onc-Htory   frame   residence    («   roams) 

rustic  exterior. 
Owner  —  P.       Royal      Haulnian.       1241 

Broadway. 


LT.NCALOW  COURT        Cost.  $300,000 
MT.    VIEW,    Santa    Clara    Co.,    Calif., 

Graham    Tract. 
Bungalow    Court. 
Owner — Group    of    men    including    P. 

Milton     Smith.     Claude     Redwine, 

Jack   Shoemake,   et  al.,   all   of  Mt. 

View. 
Architect— Louis       Stone,       Humboldt 

Bank    HIdg.,    San    Francisco. 
Further    details    will    be    announced 
at    a    later   date. 


Contract    Awarded. 

KESIDENC-E  Cost,  $5000 

OAKLAND.  Alameda  Co..  Cal.  No. 
474   Fifty-sixth  Street. 

One-story  frame  and  stucco  residence 

Owner— Raymond  and  Cecelia  Cuneo. 
355    50th    St..    Oakland. 

.Architect — Not   Given. 

Contractor— E.  J.  Luoma,  2313  Brown- 
ing St.,   Berkeley. 


Bids    Rejected 

ALTERATIONS  Cost.    $5000 

ALAMEDA.    Alameda    Co.,    Calif. 

Alterations  and  additions  to  residence 

Owner — Not   Given. 

.\rchitect  —   Henry   H.    Meyers.   Kohl 

Bldg..    San   Francisco. 
(8072)    Isl   rep.    Oct.   3.   1935.  •      14 

October    11,     1935 
Bids    Opened 

RESIDENCE  Cost,     $5,986 

EDGEMONT,    Santa  Clara  Co..   Calif.. 

Alum  Rock  Hills  District. 
One-story  brick   Colonial   residence   (6 

rooms   and   2   baths)    shingle   roof. 

pine    floors,    gas    heat,    tile   baths. 
Owner— C.   F.    Holmes,    S7    S.    17th    .St.. 

San   Jose. 
Architect   —  Chas.   McKenzie,    Twohy 

Bldg..    San   Jose. 
Low    Bid-.1er   —    J.    V.    N.    Gohranson. 

10th  St.,  Rt.  2.  Box  231,  San  Jose. 
Complete   bids   follow: 

J.  V.   N.   Gohranson  $5,986 

F.   W.   Reese   6.145 

Wm.   Schwartz  —  6,580 

C.    F.  Keesling  6.892 

•N.     J.     Nielsen     5.9S.T 

•Bid  did  not  include  the  septic  tank. 
Bids    held    under    advisement. 


Contract   Awarded 

RESIDENCE  Cost,    $5000 

.■\L.\MEDA,  Calif..  3362  Fernside  B1\t1. 

One-story  and  basement  frame  and 
stucco    re.sidence    (5    rooms). 

Owner — Miss  Susan  Dickenson,  Walla 
Vista    Ave..    Oakland. 

Architect— Paul  Tut  tie.  3839  Ran- 
dolph   Ave..    Oakland. 

Contractor — Farringer  &  Spuulding. 
1511    Union    St..    Alameda. 


Plans    Being    Prepared 

RESIDENCE  Cost.    $■- 

VALLEJO.  Solano  Co..  Calif.  Morn- 
ingside    Subdivision. 

One-story  and  basement  frame  and 
.stucco    residence    (5    room.s). 

Owner — A.    O.    Smith. 

I'lans  by  James  E.  Fuller.  723  Ama- 
dor   St..    Vallejo. 


Plans  Being  Figured— Bids  Close  Oct. 
26.    4    P.    M. 

RESIDENCE  Cost.    $4300 

OAKLAND,  Alameda  Co..  Cal.  Chabot 
Drive. 

Two-story  and  basement  frame  and 
seucco  residence  &  garage:  hard- 
wood  floors,   gas  heating   system. 

Owner— Mrs.    C.    Ringen. 

Architect  —  Earl  R.  MacDonald.  3S12 
Broadway.    Oakland. 


KollowhiK   will    Hiibmlt    bidii: 

GeorKe  WlndNor.  328  KIncaton  Av«., 
Piedmont. 

A.  Frederick  Anderton.  1518  38th 
.'-^f.,    Sacramento. 

C.  J.  Krattenmuker.  5322  Jamea 
Ave. .Oakland. 

T  I>.  CourtrlKht.  ;!4'J  51iil  i*treet. 
Oakland. 

Archie  Warlntt,  3234  l'rr-nlU»  St.. 
Oakland. 


contract    Awarded 

HESIIiKNCE  Cost.     ICOOO 

STOCKTON.  San  Joaquin  C:o..  C:ilil. 
Architect— Miller  &  Plueger.  580  Mar- 
One-story    and    basemenl    frame    mho 

brick    veneer    residence. 
Owner — G.   B.   Leonardlnl,  Upper  Sac 

rameiito    Uoad,    .Stockton. 
Architect — Not  given. 
Contractor-  H.    W.    Johnson.    1229    W. 

Magnolia   St..    Stockton 

To    Be    Done    By    Day's    Work 

HESID1:NCK  cost.    $50»0 

BniLING.VME.    San    Mateo    Co..    Cal. 

Lyon    and   Hoag  Clarendon   Rd. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner   &   Builder — Burlingame   Realty 

&    Building    Co..    1090    Burlingame 

Ave..    Burlingame. 
Architect— Not    given. 


Contract    Awarded 

RESIDENCE  Cost.     $6000 

MENLO    HEIGHTS.    San    Mateo    Co.. 

Calif..    Menlo    Ave. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner— Prof.    M.     Savelle. 
.Jirchitect— Not   given. 
Contractor— A.     B.     Allen.     1015    Slan- 

f.ird    Ave..    Palo    Alto. 


Contract    Awarded. 

RESIDENCE  Cost.    $6500 

B.WWOOD   PARK.    San    Mateo   Co. 

Two-story  Monterey-Colonial  type  res- 
idence (5  rooms  and  2  baths)  shin- 
gle tile  roof,  frame  and  stucco 
construction,  wood  and  brick  ex- 
terior, oak  floors,  tile  baths,  wood 
sa.sh.  gas  warm  air  heating  sys- 
tem,   etc. 

Owner — Withheld. 

Architect  —  Mario  Corbett.  Benjamin 
Franklin   Hotel.   Sfan  Mateo. 

Contractor— Herman  Holsher.  325  EHm 
St..    San   Mateo. 

Contract  Awarded. 

RESIDENCE  Cost.  $7000 

RAYWOD  PARK.   San   Mateo  Co. 

Two  -  story  American  -  Colonial  t>-pe 
residence  (6  rooms  and  2  baths) 
wood  and  brick  exterior,  shingle 
tile  roof,  tile  baths,  wood  sash, 
gas  warm  air  heating  system. 

Owner — Withheld. 

Architect  —  Maria  Corbett.  Benjamin 
Franklin   Hotel.   San   Mateo. 

Contractor— Herman  Holsher.  325  Elm 
St..    San  Mateo. 


$8000 


Plans   Being   Figured. 

KE.-^niENCE  Cost. 

MAHYSVILLE.    Yuba   Co..    Cal. 

Two-story  and  basement  frame  and 
stucco  residence  (8  rooms  and  2 
baths)  shingle  roof,  oil  burner 
heating  system,  wood  sash,  hard- 
wood floor.f.  tile  baths. 

Owner— G.    H.    Ottney. 

.\rchitect  —  Mario  Corbett.  Benjamm 
Franklin   Motel.   San   Mateo. 


Contract    Awarded. 

RESIDENCE  Cost.    $2.i00 

SAN    MATEO.    San    Mateo    Co..    Calif. 

Sky  Londa  Tract  No.  5. 
.■Vlterations  to  residence  and  add  new 

garage. 
t>wner— Carlton  Morse. 
Architect— Not  Given. 
Contractor— W.    C.    Maus.    667   Cherry 

St  .   East  Palo  Alto. 


J8 
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Contract   Awarded. 
RESIDHNX'E  Cost,    J3341 

SANTA  CKL"Z.  Santa  Cruz  Co..  Cal. 
One-story  (rnine  and  stucco  residence 

(5  roo:ns). 
Owner — Willis    Polk    Co.    (Angus    Mc- 

Sweeney,    Architect),    1)04    Mission 

St.,   San    Francisco. 
Contractor — Frank    Van    Xess.    P.    O:  %]^ 

Box  13S.   Capitola. 


Contract    Awarded. 

ALTERATIONS  Cost.   $2000 

STOCKTON.    San    Joaquin    Co..    Calif. 

No.  219  W.  Oak  Street. 
Alterations   to   residence. 
Owner — Mrs.   V.    Moit,   Premises. 
Architect — Not  Given. 
Contractor  —  \V.   J.    McCarty.   327   E. 

Charter  St..   Stockton. 


Contract    Awarded 
RESIliENCE.  Ccst,     $1 

SAN     FRANCISCO.     Calif..     S. 

Pierce  and    Filbert   Sts. 
Iwo-.story    and    basement    framu 

stucco    residence, 
•wner — Arthur     De     Luca.     2519 

Avenue, 
i^rchitect — Not    given. 
Contractor — De     Luca     &     Sun. 

1743    Filbert    St. 


Contract    Awarded 

RESIDENCE.  Cost.     $4u(lu 

BERKELEY.  Alameda  Co..  C;ilif.  'x:: 
.Santa    Barbara    Road. 

One-story  frame  residence    (3   rooin.-^i. 

Owner — Mary  Lea   Shane. 

Architect— Gwynn  Officer.  20(;.S  Alls- 
ton    Way,    Berkeley. 

Contractor— Carl  Walstroni.  1447  Ex- 
celsior   Ave..    Berkeley. 


Contract    Awarded 

RESIDENCE.  Cost.     $40iin 

OAKLAND.  Calif.,  3426  Maple  Ave. 
One-story  frame  and  stucco  residence 

(5    rooms). 
Owner — Frank    Rebagliati.    302n    M^'ii- 

tana  St..  Oakland. 
Architect — Not  given. 
Contractor— P.       R.       Haulmnn.       124:; 

Broadway,    Alameda. 


Contract    Awarded 

REMODEL    RESIDENCE 

CARMEL.    Mnnterey    Co., 
Antonio   and    Eighth. 

Remodel    residence. 

Owner— General    Hand. 

Architect— C.  Jerry  Ryland.  P.  0 
790.  ?<'onterey.  and  Salinas 
tional   Bank   BIdg.,    Salinas. 

Contractor^JIiles    Bain.    Carmel 


Cost.  .? 

Calif..    San 


To   Be   Done   By  Day's  Work. 

RESIDENCE  Cost,    ^.Snn 

Near   Monte    Rio.    Sonoma   Co.,    Calif. 

Russian    River. 
One-story   rustic   and   stone   residence 

(."J   rooms)   composition   roof,   wood 

sash.   etc. 
Owner— Mr.    Wilke.    %    Architect. 
Architect- D.  E.  Jaekle,   126  Post  St., 

San  Franci.sro. 

Tc  H  O  O  L  S 


Plans     Being    Completed 

GYMNASIUM  Cost     f241.0lin 

TITLARE.    Tulare    Co..    Cal. 

Two  new  classroftm  buildings  and  re- 
pairs to  g>'mnasium,  and  central 
healing    plant. 

Owner — Tulare  High  School  n'<<tri'-: 
W.  B.  Knokeyn.   Supt.  of  Schools) 

Architect— W.  D.  Coates.  Rowell  H1<1k 
Fresno. 


BIDS    WANTED 

AMBROSE.  Contra  Costa  Co..  Cfl. 
—Until  Oct.  26.  2:30  p.m.,  bids  will  be 
received  by'  A.  I'.  Enes.  clerk.  Am- 
brose School  District.  Ambro.se.  for 
the  construction  of  an  addition  to 
the  Ambrose  School.  Work  corsis".= 
of  adding  two  classrooms,   new  stenin 


<;ating    system    for    four    classiodiiis, 

.jmplete    new    plumbing    system    an^l 

-Iditions    to    present    wiring    ssysteiii. 

Plans     and     specifications     may     be 

jDtiuned     from     Arcfli'lteotti     Marshall 

I.    Dcnn.    Walnut    Creek,    or    William 

J.Vvery    Rich.    Bank    of   America    Hlrif;., 

iDakland.     upon    deposit     of     $15. 


Plans    Being    Completed 

GYM.    lit    SHOPS  Cost.    $C,o.n00 

SELMA,    Fresno  Co.,    Cal.,   Campus  of 

Selnia    High    School. 
Gymnasium  jmd   shop   buildings    (rein 

forced  concrete  construction). 
Owner    —    Selma    Union    High    SchonI 

District. 
Architect— W.  D.  CoateE,   Row   il 

l'''resno. 


Preparing     Preliminary     Plans 

.■SCHOOL  Cost.    $30,';ri. 

I'lEDJtONT,    Alanierla   Co..   Cal.     L.nl^ 

and   Linda    Sts. 
One-story     frame     classroom     hn  I 

(.")    classrooms). 
Owner — Piedmont    Elementajy    s      ... 

District. 
-Vrchitect — John   J.    Donovan,   950   Pa;- 

ker   St..   Berkeley. 


Preparing    Preliminary    Plans 

SCHOOL  Cost.  $:;o.o''ii 

riED.MONT.   Alameda    Co..   Cal.     L.i:: 
rel    Ave. 

One-story  frame  and   stucco   element- 
ary school. 

Owner — Piedmont    Elementary    Schoul 
District. 

.\rc-hitect — John  J.    Donovan.    950   P.'ir- 
kt-r  St.,    Berkeley. 


Preparing    Preliminary    Plans 
SCHOOL  Cost,    $30.0011 

PIEDJIONT.    Alameda    Co.,    Cal.     Bo- 

nita    Ave. 
One-story    frame    and    stucco    elemen- 
tary school. 
Owner — Piedmont    Elementary     School 

District. 
.\rchitect — John   J.   Donovan.    950   Par- 
ker   St..    Berkeley. 


Plans    Completed 

HIGH    SCHOOL  Cost.    $00.0(1" 

PIEDMONT.   .Alameda   Co..   Calif. 

One-story  reinforced  concrete  biirlt 
-school  unit  (S  classrooms  and  mu- 
sic room,    tile   roof. 

Owner — Piedmont  Union  High  Schor,! 
District. 

Architect— W.    H.    Weeks.    525    Market 
St..    .San    Francisco. 
Plans    forwarded    to    State    Division 

of    Architecture.    Sacramento,    for    an- 

jiroval. 


BIDS    WANTED 

COALINOA.  Fresno  Co..  Calif.  -- 
Until  October  24.  7  p.  m..  hid-  will 
be  received  by  the  Coalinga  Union 
High  School  District  for  furnishing 
and  Installing  a  gas  burning  furnace 
in  the  ."ichool  library  building.  Sii"- 
cifications  may  be  obtained  from  IC. 
.1.    McColUini.    secretary. 

BONDS    VOTED 

LOMPOCO.  Santa  Barbara  Co..  r-.i]. 
— Lompoco  Union  Elementary  SchonI 
District  affirmed  an  $18,000  bond  is- 
sue October  11  as  the  dislrict's  share 
of  the  cost  of  constructing  an  addi- 
tion to  the  Lompoco  school.  Annii- 
cation  has  been  made  to  the  PW.\ 
for  a  loan  and  grant  totaling  $32,727. 
estimated    cost    of    the    improvr^ments. 


P'""'  Psinq  Completed. 

.cr-wnriT,  r-nst.    $25  000 

r-OTFAN      ■nWccr    Co.      Cnlif 
Onc-oto-v  p|om»nt3'-v  school    f-   clas  =  - 

rlotei-mlned). 

Owner^CoIfax  Elementary  School  Dis- 
trict. 


Architect — George     Sellon,     California 

State  Life  Bldg..   Sacramento. 

Plans  will  be  submitted  to  the  State 

Division   of  Architecture   for  approval 

within  one  week. 


Plans   Being   Completed. 

SCHOL  Cost.    $31,000 

•  •L(i\-ERDALE.   Sonoma  Co.,  Calif. 

One-story  frame  and  stucco  academic 
building  (6  classrooms  and  gym- 
nasium (Hat  roof,  steam  heating 
system,  wood  sash.  etc. 

Owner— Cloverdale  Union  High  School.! 
District.  '; 

Architect — Herbert    &    Caulkins.    Ros- 
enberg Bldg..  Santa  Rosa. 
Plans  will  be  completed  in  about  two 

weeks. 


Commissioned   To    Prepare   Plans. 

SHOP  Cost.     $ 

ROSEVILLE.    Placer   Co.,    Cal. 

New  shop  building. 

Owner— Roseville    Union    High    School 

■  District. 
.\rchitect— E.    Ernst,    9    W.    Cleveland 
St.,    Stockton. 


Plans    Being    Completed. 

TRAINING  SCHOOL         Cost,  $284,000 

CHENEY,    Washington. 

Two-story  brick  and  concrete  training 
school  (hollow  tile  partitions,  ter- 
razzo  window  stools  and  corridors 
floors,  plastered  interior  walks, 
flat  roof,  heating  from  high  pres- 
sure line,   etc.) 

Owner — Cheney  Normal  School  (R.  T. 
Hargreaves,    President). 

-Architect — George   Mj   Rasque   and   C. 
I.    Carpenter,    Spokane   Savings   & 
Loan   Bldg.,    Spokane. 
Project  approved  by  the  PWA.  Bids 

will  be  asked  shortly. 


Plans    Being   Completed. 

ADDITION  Cost.    $76,800 

TACOMA,   Washington. 

One-story  grammar  school  (8  class- 
rooms, offices,  etc.)  masonry  con- 
struction, exterior  walls  faced 
with  brick,  composition  shingle 
roof,  etc.  and  addition  to  high 
school   (add  2  rooms,   etc.) 

Owner — Fife  School  District  SS,  Pierce 
County    (J.    S.    Allen.    Clerk). 

Architect — Mock   &   Morrison,   Perkins 
B'Idg.,   Tacoma. 
Project  approved  by  the  PWA.  Bids 

will    be    asked    shortly. 


BIDS    WANTED 

EL  DORADO,  C.Hlif.- Until  October 
26.  5  p.  m..  bids  will  be  received  by 
Martha  Forni,  Clerk.  El  Dorado 
.School  District,  for  con;.truction  of  a 
one-room  frame  school  building  in 
El    Dorado. 

Plans  and  specifications  may  be 
rihtained    from    above   office. 

BOND    ELECTION 

FRESNO,  Cal.— Fresno  City  School 
District  will  vote  on  November  4  (date 
postponed  from  Oct.  30)  on  a  proposal 
to  issue  bonds  in  the  amount  of  $324,- 
000.  proceeds  to  finance  construction 
of  hieh  school  and  elementary  school 
improvements  in  Fresno.  Costs  are 
estimated  as  follows: 

High     Schools $146,000 

Elementary     Schools     50.000 

Application  for  a  loan  and  grant  for 
$324,000  approved  by  the  PWA.  Pre- 
liminary plans  prepared  by  the  Allied 
Architects    of   Fresno. 


BIDS    WANTED 

S.A.CRAMENTO,  Cal.— TTntil  October 
28.  5  P.  M..  Iiids  will  be  received  by 
Chas.  C.  HuiThes.  Secretary.  Sacra- 
mento City  Elementary  School  Dist- 
rict, for  stage  equipment  to  he  de- 
livered f.o.b.  Lincoln  School.  Fourth 
and  Q  Streets  and  the  William  Land 
School.  11th  and  U  Streets,  Sacra- 
mento. Bids  must  be  filed  with  the 
Business    Manager.    Board    of   Educa- 
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Hon.    Admlnlstrntlon    BIdg.,    21st    and 
ti   Sts.,    SntTftinonto. 

BOND    ELECTION 

I.INDKN.     Snn    Jnnfiiiln    Co.,    f.illf 
MdcM     I'nlon     TIlKli     .School     Dis- 
I    will    vote    on    October    24.    on    n 
iiir.sal  to  Issuo  bonds  In  the  anmnnt 
,,f    $20,000.    proceeds    to    finance    con- 
struction    of     n.     new     Bymn.islum     at 
the   IJndon    ITlBh   School. 


COMMISSIONED    TO    PREPARE 

PLANS 

LO.s  ANGKLKS.  Cal.— Following  ar- 
chitects and  cuBlneers  have  been  coni- 
nilssloned  to  prepare  plans  for  tiic 
construction  of  new  schools  in  I.os 
Angeles: 

Architect  T.  C.  KIstner.  Architects 
BIdg.  riacentla  School  and  auditor- 
ium:   { . 

Architect  Sumner  P.  Hunt.  Laush- 
Un  BMg.  Virgil  Jr.  High  School. 
Cost,    $17.5.000. 

Architect  Edgar  H.  Clin,  .543  N 
Wilcox  Ave.  WilminKlon  School  gym- 
nasium.    Cost    $43,000. 

Architect  Edwin  Bergstrom.  Citi- 
zens National  Bank  Bldg.,  Belmoni 
High    School.     Cost    $34,000. 

Architect  Wesley  Eager,  Architect-; 
Bldg.  Torrance  gymnasium.  Cost 
$21,000. 

Architect  William  Richards.  Archi- 
tects Bldg..  Wa.shington  High  School 
Gymnasium.       Cost     $43,000. 

Architects  Webster  &  Wilson,  Ar- 
chitects Bldg.  and  Structural  Engi- 
neer Harold  A.  Nelson,  Associated 
Realty  Bldg.,  Gardner  Street  School. 
Cost   $44,000. 

Architect  John  R.  Kibbey,  5437  San- 
ta Monica  Blvd..  anxl  Structural  En- 
gineer Francis  N.  DIougy.  9273  Cor- 
dell  Drive.  Olen  Alta  School.  Cost 
$35,000. 

Architect  .\.  F.  Rosenheim.  11.51  S. 
Broadway,  and  Structural  Engineer. 
R.  M.  XtcC.  Beanfield.  Chamber  of 
Commerce  Bldg.  Reconstruction  42d 
St.    School.     Cost    $59,000. 

Architect  H.  F.  Withpy.405  S.  West- 
ern Ave.,  and  Structural  Engineer. 
Blake  E.  Beatty.  816  W.  Fifth  St.. 
Reconstruct  Wilmington  School.  Cost 
$37.50. 

Architect  Armand  Monaco,  Pershing 
Square  Bldg.,  and  Structural  Engineer 
Holmes  &  Narver.  Inc.,  639  S.  Spring 
St.,  Reconstruct  Grant  School.  Cost. 
$70,000. 

Architect  Samuel  E.  Lunden,  Ro- 
wan Building.  Reconstruction  Ninth 
Street    School.    Cost    $35,000. 

Architect  Parker  O.  Wright,  7S4  S. 
El  Molino  Ave..  Pasadena  and  Struc- 
tural Engineer  Stephenson  B.  Barnes. 
SOS  W.  Thii-d  St..  T,.  A.  Reconstruct 
Yorkdale   School.     Cost.   $43,000. 

Architect  Chas.  M.  Hutchison,  1132 
Central  Bldg.  and  Structural  Engineer 
William  Mellema.  1661;';  Beverly  Blvd. 
Reconstruction  39th  Street  School. 
Cost.   JSS.OOO. 

Architect  Harold  S.  Johnson.  Archi- 
tects Bldg.  and  Structural  Engineer 
Ralph  E.  Marvin.  6362  Hollywood 
Blvd.  Reconstruction  "Van  Ness  Ave- 
nue   School.      Cost    S57.000. 

Architect  \.  M.  Edelman.  709  H.  W. 
Hcllman  Bldg.  Reconstruction  52d 
Street    School.     Cost.    $S5.00n. 

Architects  T.  C.  KIstner  &  Co..  Ar- 
chitects Bldg.  Shop  and  Physical  Edu- 
cation Bldg.  at  Adams  Jr.  High 
Scho«l.     Cost.    $77,000. 

.-\rchitect  Frank  R.  Schaefer.  lio." 
Kerkhoff  Bldg.  School  gymnasium. 
Franklin  High  School.  Cost.  $43,000. 
Architects  John  C.  .-Vustin  and  F.  M. 
Ashley.  Chamber  of  Commerce  B'd?. 
School  .\uditoriuni  at  .\Iexand.-r  Ham- 
ilton    High     School.       Cost.     $77,000. 

Architect  George  M.  I-indsey.  630.^ 
Yucca  St.  School  Auditorium  at  John 
Marshall  High    School.      Cost,    $77,009. 


Architect  A.  C.  Martin,  Higgln-i 
Bldg.  New  School  building  at  .N.J 
thnnlel  Narbonnc  High  School.  Cost, 
$110,000. 

Architect  A.  C.  Munson,  433  S. 
Spring  St.  and  SIructral  Engineer 
W.  .M.  Bostock,  Huntington  I'arU. 
Reconstruct  Ascot  Avenue  School 
Cost.    $45,000. 

Architect    Waller    K.    Erkes.     Itive-.- 
Slrong  BMg.,  and   Structural  Engineer 
C,    J.    Derrick,    S16    W.    Fifth    St.     He 
construct    First    Street    School,      (^cr.s; 
$68,000. 

Architects  Myron  Hunt  and  H.  C. 
Chambers,  408  S.  Spring  St.  Sihnol 
at    North     Hollywood        Cost,     $88,000 

Plans    Being    Prepared 

Ari)ITORH"M  Cost,    $55,000 

OILIiAl.E.    Kern    Co.,    Calif. 

One-Story  reinforced  concrete  audi- 
torium   (to    seat    1,500). 

Owner — Standard    School    District, 

Architect— Chas.  H.  Biggar.  Haber- 
feld'j    Building.    Bakerstield. 

Engineer— L.  H.  Nishkian.  525  Mar- 
ket   S't.,    San    Francisco. 


Sub-contracts    Awarded 
ALTERATIONS        Cont.    Price,    $3188 
BERKELEY.    Alameda    Co.,    Cal.,    No. 

1200    University    Avenue. 
Alterations    to    Burbank    School. 
Owner — Berkeley    School    District. 
Engineer — Thomas  F.  Chace.  Berkeley 

Board   of   Education. 
Contractor  —  Lindgren   &   Swinerton. 

1723- Webster    St..    Oakland. 
Mis    Iron    &    Wire    Fencina — Berkeley 

Steel    Construetinn    Co..     2nd     ar.d 

Camelia    Sts.,    Berkeley. 
Sheet      Metal      and      Roofing    —    Cen- 
tral   Sheet    Metal    H    Roofing    Co., 

3246    Ettie    St.,    Oakland. 
Mill       Work      —      Cheehan       Ballard 

Planing  Mill.  9th  and  Parker  Sts., 

Berkeley. 
FINISH      HARDWARE   —  Associated 

Hardware     Co..     3S62     S-an     Pablo 

Ave.,    Oakland. 


BOND    ELECTION 

I.OS  BAXOS.  Merced  Co.,  Calif.— 
Los  Banos  Elementary  School  Dist. 
will  vote  on  October  31,  on  a  pro- 
posal to  issue  bonds  in  the  amount  of 
$25,000.  proceeds  to  finance  construc- 
tion of  a  one-story  reinforced  con- 
crete elementary  school  in  Los  Banos. 

Preliminary  plans  prepared  by  -Ar- 
chitect E.  J.  Kump.  Rowell  Bldg.. 
Fresno. 


BOND    ELECTION 

GUSTINE.  Merced  Co..  Cal.— Gus- 
tine  Elementary  School  District  will 
vote  on  October  31.  an  a  proposal  to 
issue  bonds  in  the  amount  of  $.55,000. 
proceeds  to  finance  construction  of  a 
new  high  school  in  Gustine.  to  con- 
tain four  classrooms,  auditorium  to 
seat  500   and  cafeteria. 

Preliminary  plans  prepared  by  Ar- 
chitects W.  G.  Corlett  and  E.  A. 
Russ,  Bank  of  America  Bldg.,  Oak- 
land. 


BOND    ELECTION 

LOS  BAXOS.  Merced  Co.,  Cal.— Los 
Banos  School  District  will  vote  on  Oct. 
31.  on  a  proposal  to  issue  bonds  in  the 
amount  of  $25,000,  proceeds  to  finance 
construction  of  a  reinforced  concrete 
elementary  school    in   Los   Banos. 

Preliminary  plans  prepared  by  Ar- 
chitect E.  J.  Kump,  Rowell  Bldg.. 
Fresno. 

Plans    Being    Completed. 

.f^lDlTORIUM  Cost,   S.".:.,000 

PLEASANTON.   Alameda  Co.,  Cal. 

One-story  reinforced  concrete  auditor- 
ium at  Amador  Joint  High  School 
fto   seat   approximately   900). 

Owner  —  .Amador  Joint  Union  High 
School   District. 

Architect — Henry  C.  Smith.  Humboldt 
Bank   Bldg.,    San    Francisco. 


<^iillf. 
:  — to. 

.Kh- 


BIDS    OPENED 

HUGHS*  IN'.     Stnnl-cln,!., 
— Hnnseri'ii.    609    101  li 
at  $3390.   n\ibn>llted   I 
son     Elernentnry     H'l  ■     for 

furnlKhInK  and  Inntull.ni.-  >  otnplet* 
steam  heating  system  for  HouKhaon 
Elementary  Schodl.  Complete  bida 
follow. 

Hannen's,    Modesto    . $3310 

Oakland  beating  Co.,  Oakland 3394 

Andy  Thorsen,   Turlock  3870 

T.   J.    Kennedy.    Martlnes! 382. 

Luppen  &  Httwley.  Sacramento....  3997 

C.  B.  Hcdman,  Turlock _  4188 

M.  J.  Reevi-H.  San  P'ranclsco 4391 

Bids    held     under    advisement. 


BONDS   VOTED 

NEVADA  CITY.  Cal.— Nevada  City 
Grammar  School  District  voted  bonds 
In  the  amount  of  $72,000  October  lO. 
Proceeds  to  finance  construction  of  a 
new  elementary  school  In  Nevada  City. 

Preliminary  plans  prepared  by  Ar- 
chitect William  Moo.ser,  Monadnock 
BuiMIng,   .San  Francisco. 


BONDS    VOTED 

.NEVADA  CITY.  Cal.— Nevada  City 
High  School  District  voted  bonds  in 
the  amount  of  $46,000  October  lOlh. 
I'roceeds  to  finance  construction  of  a 
new  one-story  reinforced  concrete 
gymnasium  at  the  Nevada  City  High 
.School. 

Preliminary  plans  prepared  by  Ar- 
chitect William  Mooser,  Monadnjck 
Building,    San   Francisco. 


Plans  Awaiting  Approval 

AUDITION  Cost.  $38,500 

1)|:LA.X0.  Kern  Co.,  Cal. 

.\ddilion  to  High  School. 

Owner  —  Delano  Joint  Union  High 
School  District. 

-Architect- Wm.  C.  Hays  &  Ira  Hoo- 
ver, Haberfelde  Bldg..  Bakersfield. 
Plans    have    been    forwarded    to    the 

State  Division  of  Architecture  for  ap- 
proval. 


BOND      ELECTION      PLANNED 

D.AVIS.  Yolo  Co..  Calif— Davis 
Grammar  School  District  will  vote 
in  the  near  future  on  a  proposal  to 
issue  bonds  in  the  amount  of  $19,000, 
proceeds  to  finance  construction  of 
repairs  to  the  auditorium  of  the 
grammar   school   at   Davis. 

Preliminary  plans  prepared  by 
Architects  Starks  and  Flanders,  Fo 
rum    Bldg..    Sacramento. 

Application  filed  with  the  PWA 
for   a    grant. 


October    15.    1935 
BIDS    WANTED 

LONG  BEACH,  L.  A.  Co..  Calif.— 
rntil_October  25,  4  p.  m.,  bids  will 
be  received  b.v  Long  Beach  Board 
of  Education  for  construction  of  the 
administration  building  and  kinder- 
garten at  the  Francis  E.  Willard 
School.  Plans  and  specifications  may 
be  obtained  from  the  business  man- 
ager of  the  board.  715  Locust  Ave.. 
Long  Beach,  upon  deposit  of  $25. 
Francis  H.  Gentry,  engineer,  Jergins 
Trust    Bldg..    Long    Beach. 

Planned 

SCHOOL  Cost.    $23,636 

KNIGHTSEN.   Contra   Costa   Co..    Cal. 
Elementary    school    buiHing.    4    class- 
rooms). 
Owner — Knightsen    Elementary   School 

District. 
.Architect — Not  given. 

.A  bond  election  will  he  held  In  the 
near  future  to  finance  the  work.  Ap- 
plication for  a  loan  and  grant  ap- 
proved by  the  PW.A. 


Plans    Being    Completed. 

ADDITION  Cost.    $118,181 

CAMAS.   W^ashington. 

.Alterations      and     adclitions     to    high 
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school    (two-story    and    basement 
concrete   and   brick   addition). 

Owner — Camas  S-chool  District. 

Architect    —    Donald    J.    Stewart,    707 
Main  St.,   Vancouver. 
Project  approved  by  the  PWA.  Bids 

will    be   asked   shortly. 


16— BANKS.  STORES  AND 
OFFICES 

Contract    Awarded. 

ALTER.\T10Nf:  Cost,    J1500 

SAN   KR.\.\ClSCO.  No.  234  McAllister 

Street. 
Alterations  to  stores. 
Owner — Eugene  Simmons,  310  Tehama 

St..    San    Francisco. 
Architect — Not   Given. 
Contractor — L.   A.   Hinson.    756   Fourth 

Ave..    San    Francisco. 


Sub-Contracts   Awarded. 

DANCE  HALL  Cost.    $10,000 

ALVISO,    Santa  Clara   Co.,   Calif. 

One-.-story  corruRated  iron  dance  hall 
(wood   trusses,    etc.;   C0x60   ft.) 

Owner — Tom    Nom   and   Yik   Lok. 

Architect — H.  C.  Baumann,  251  Kear- 
ny St..  San  Francisco. 

Contractor— H.  E.  Rahlman,  251  Kear- 
ny  St.,    San    Francisco. 

Electric  —  Wilson  Electric  Co.,  Mt. 
View. 

Steel  Sash  —  Michel  &  Pfeffer  Iron 
Works.  Harrison  and  10th  Sts., 
San  Francisco. 

Lumber  —  Polando  Lumber  Co.,  301 
Berry  St.,  San  Francisco. 

Corrugated  Iron— Soule  Steel  Co.,  1750 
Army    St..    San    Francisco. 


Contract    Awarded. 

FLORAL  SHOP  Cost,  $10,000 

SAN  FRANCISCO.  Irving  St.  near 
Twenty-first  Avenue. 

Two-story  frame  and  stucco  floral 
shop  and  six-room  flat  (composi- 
tion tile  flooring  in  shop,  hard- 
wood floors  in  flat)  composition 
roofing,  hot  air  heating  system, 
imitation  marble  front,  chronlum 
trim,    mirrors,    etc. 

Owner — Withheld. 

Architect— D.  E.  Jaekle,  126  Post  St., 
San    Francisco. 

Contractor — A.  Lindgren,  346  Lowell 
St.,   San  Francisco. 


Sub-Contracts  Awarded. 

ALTERATIONS  Cost,    $ 

SACRAMENTO,  Sacramento  Co.,  Cal. 
Ninth  and  K   Streets. 

Alterations  to  office  building  (alter 
entrance  and  lobby):  polychrome 
arch  trimmed  in  buff  terra  cotta, 
cast  aluminum,  stainless  steel 
elevator  fronts,  modernistic  light- 
ing fixtures,   etc. 

Owner — Forum  Investment  Co.  (Chas. 
J.  Mathews,  Acting  Mgr. ),  Sacra- 
mento. 

Architect  —  W.  E.  Coffman.  Forum 
Bldg.,   Sacramento. 

Marble  and  Terra  Cotta — Fischer  Tile 
&  Marble  Co..  1219  J  St..  Sacra- 
mento. 

Glass— W.  P.  Fuller  &  Co.,  1013  12th 
S^..    .Sacramento. 

Grille  Work— California  Artistic  Met- 
al Works,  349  7th  St..  San  Fran- 
cisco. 

Plastering — Thos.  Scollan,  Sacramento 


Plans  Being  Figured  —  Bids  Close 
October   21, 

OFFICE    BLDG.  Cost.    $240.0000 

SAN  FRANCISCO.  Otis  and  McCop- 
pln   Streets. 

Two-story  and  basement  stuel  frame 
offlce  building  face  brick  ex- 
terior, terra  cotta  trim  (132x103 
ft.)  foundation  and  frame  designed 
for  additional  four  stories  (con- 
crete  floors). 

Owner  —  Pacific  'I  U  phone  &  Tele- 
graph Co.,  140  >.Vv"  Montgomery 
St..  San  Francisco. 


Plans  by  Engineering  Dept.  of  Owner. 
Structural    Steel  —  Golden    Gate    Iron 
Works,  1541  Howard  St.   (approxi- 
mately 560  tons  of  steel  involved). 
Bids  are  being  received  for  founda- 
tions and   erection   of  structural   steel 
only. 

Bids     on     general    contract     to     be 
••iskeri   nliniit    January   1.    1936. 


Contract  Awarded 

ALFERATION,'.-  Cost,  $ 

MARYSVILLE,     I'uba    Co.,    Cal.,    SW 

Fifth   and   F   Streets. 
Alterations  to  building   (work   involves 

cement    and    brick    work,    roofim:. 

etc.) 
Owner — Mathews   Estate 
Architect — Not  given. 
Contractor— Chell    &    Triplett,    1202    H 

St.,    Mary.svi)''?. 

To   Be   Done   By   Day's  Work. 
ALTERATIONS  Cost.    $1500 

SAN    PKANCISCO.      SW    Forty-sixth 

Ave.  and  Judah   Street. 
Alterations    to    store    building. 
Owner — Mrs.   O.   Mortorana.   Premises. 
Architect — Not    Given. 


Additional    Sub-contracts   Awarded 

OFFICE   BLDG.  Cost  $500,000 

SAN  FRANCISCO,  417  Montgomery. 

Ten  -  story  reinforce^  concrete  office 
building  (tar  and  gravel  roof,  steel 
sash,  two  elevators,  steam  heat- 
ing system,  terra  cotta  facing, 
plaster    throughout,    etc.) 

Owner — Louis  Lurie.   333  Montgomery. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery   Street. 

Engineer— F.  W.  Kellberg,  320  Market 
Street. 

Contractor — Cahill  Bros.,  206  Sansome 
Street. 

Hollow  Tile  —  Wm.  A.  Rainey  & 
Son.    323    Clementina    St. 

Sheet    Metal   —   Weiland    &    Kolthoff, 
2194    Folsom     Street. 
Other    awards    previously    reported. 


Plans    Being    Completed. 

OFFICE   BLDG.  Cost,    $922,000 

OLYMPIA,    Washington. 

Class  A  flreproofing  state  office  build- 
ing (reinforced  concrete  floors  and 
bearing  walls,  clay  tile  and  metal 
partitions,  granite  base,  steam 
heating  system  from  central  plant 
etc. 

Owner — State  of  Washington. 

Architect — Joseph     Wohleh,     Olympia, 
Washington. 
Project  approved  by  the  PWA.  Bids 

will    be    asked   shortly. 

Contract     Awarded 

ALTERATIONS.  Co.st,    $6000 

SAN     FRANCISCO,     Calif.,     53     Filth 

Street. 
Alterations    to    buffet. 
Owner— Lankershim    Buffet,    preniisf.--. 
Architect — Not    given. 
Contractor— Mullen  Manufacturins  d. 

60    Rausch    St. 


Contract    Awarded 

ALTERATIONS.  Cost.    $2nfl(l 

SAN  FRANCISCO.  Calif.,  1319  Fill- 
more St. 

Alterations    lo    store    building. 

Owner- Hanify   Estate. 

Architect — Not    given. 

Contractor— F.  A.  Oehm,  611  Howard 
Street. 


Contract   Awarded. 

ALTERATIONS       Cont.   Price.   $11,700 

SAN   FRANCISCO.      Washington   and 

Drum    Streets. 
Alterations  to  Produce  building  (work 

involves    concrete,     painting,     new 

sidewalks,     sheet     metal,     roofing, 

etc.) 
Owner  —  Washington   Realty  Co.,    485 

California    Street. 
Plans   by  Owner. 
Contractor— Grant-Martinelll     Co.,     44 

Mary  Street,  San  Francisco. 


Plans    Being    Prepared. 

STORE  Cost,    $7500 

PLACERVILLE,   Eldorado  Co.,   Calif. 

One-story  brick  store  building  (28x 
100  feet)  2  stores.  composition 
roofing,  steel  sash,  concrete  floors 
with    linoleum    covering,    etc. 

Owner — Mason   J.    Meredith. 

Architect— Jens  C.    Petersen,   812  26th 
St.,   S-acramento. 
Bids   will   be     asked   in   about     two 

weeks. 


Cnotract  Awarded. 

ALTERATIONS  Cost,    $20,000 

STOCKTON,  San  Joaquin  Co.  Calif. 
No.  515  E.  Main  Streef. 

Alterations  to  building  (new  front, 
painting,    decorating,   etc.) 

Owner — Fred  Benioft.  Furrier,  Stock- 
ton. 

Plans  by  Crescent  Showcase  &  Fix- 
ture  Co.,    Stockton. 

Contractor  —  Crescent  Showcase  & 
Fixture  Co.,  San  Joaquin  and  Tay- 
lor   Sts..    Stockton. 


Sub    Contracts    Awarded 

PENT   HOUSE  Cont.   Price  $95.10 

SAN  FRANCISCO,  Jones  and  McAI- 
ister    Sts. 

Penthouse  restroom  (1  room  and  buf- 
fet   on    Hibernia    Bank    Bldg. 

Owner — Hibernia  Savings  &  Loan  So- 
ciety,    premises. 

Architect  —  Arthur  Brown.  Jr..  251 
Kearny   St. 

Contractor  —  Dinwiddle  Construction 
Co.,    Crocker    Bldg. 

Structural  Steel — Western  Iron  Works 
141    Beale    St. 

Steam  Fittings — E  S_ugarnian.  nii24 
Geary    St. 

Linoleum— D.  N.  &  E.  Walter.  562 
Mission   St. 

Metal  Toilet  Partitions — Dwan  &  Co., 
126    Post    St 

Rein.  Steel — Gunn  Carle  &  Co..  20  Po- 


Ave. 


P'umbing- F.   W.   Snook,    596  Clay  St 
Glass— Cobbledick   &   Kibhe   Glass  C... 

666    Howard    St. 
Electric— E.   J.   Lynch,   2080   Sutter  SI 
Hardware — Palace   Hardware    Co..    5S1 

Market    St. 
Mill     Work — Anderson     Bros..     Quin' 

and   Custer   Sts. 
Lumber — Smith   Lumber   Co..    4th    and 

Channel   Sts. 
Sheet    Metal — Morrison    &  Co..    74   Du- 

boce   St. 
Siteel     Sash— Detrioit     Steel     FroducN 

Co..    Ill    SuttPr   St. 
Lathing    and    Plaster — Herman    Boscli. 

2075     Folsom     St. 
Roofing — J.    W.     Bender    Roofing    and 

Paving  Co.,    18th    and   Bryant   St? 
Painting— A.    Quandt    &    Son.    374    Gi:. 

errero    St. 
Metal     Lath— Rolph    Mills    &    Co..    52!i 

Markpt    St. 


CONTRACT     AWARDED 

STORE  Cost,    $10,130 

OAKLAND.  Alameda  Co.,  Cal.  Lake- 
shore   Blvd. 

<me-story  reinforced  concrete  store 
building. 

Owner — Dr.   Mclver. 

Architect — Miller  cS:  Warnecke.  Finan- 
cial   Center   Bide..    Oakland. 

Contractor — C.  H.  Thrams,  28  Home 
Place,    Oakland. 


ALTERATIONS  Cost.    $3967 

OAKLAND,    Calif.     477    15th    Street. 
.\Iterations   and   additions   to   building. 
Owner — J.    &    H.    Abrahnmson. 
.Architect— E.     T.     Foulkes,     357     13th 

St.,    Oakland. 
Contractor— "Wilbur     Cone.      608      16'h 

St.,   Oakland. 


Contract    Awarded. 

STORE  &  OFFICES  Cont.  Price  $1545 
PLACERVILLE,  Eldorado  Co..  Calif. 
Two-story  brick  store  and  ofllce  bldg. 
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(.'ilx.'iO     fi-i'l)     rollll"i«lli'in     l-oonil|!, 

(ircRon  pIno  Iloor.s,  steel  sash. 
I  iwncr— DIlllnKiT'fl  Furniture  Co. 
Aiihltect— .IcnH   C.    l'etcr«cii.    812   26th 

■St.,   S'ncramento. 
I'.iruitnctor  —    Frank     S<hmer.schal. 

IMaceville. 

17—  THEATRES 


CONTRACT     AWARDED 

V.VM.K.m.    SoliUHi   (V)..    C.'lllf.— Ci 
Sheet    .Metal    Work.s,    015    Florida 
Vallejo.    Hwaid.il    eonlraot    by    Ava 
Theater    t:o.     lor    furnlahinu:    and 
sl.illing    pas     liiallnt,'    system     in 
ji.w    Avalon    Theater    on    VirKlnia 
('(Tilract    also    a.'arded    to    the    .-i.i 
cn-.jpany    tor    installlii»;    new    hea, 
BV.stem     In     tlu      MeOIII     Apartir.   i 
1010     Marin     St.,     Vallejo. 


Bids  Opened. 

PALO  ALTd.  Santa  Clara  Co.,  Cal. 
—General  Seating  Co.,  160  Second  St.. 
8an  FranoLseii,  at  $S15.S0  submitted 
low  bid  to  City  Council  for  furnishing 
and  Installing  a.«bestos  curtain  for  tlie 
Community    Theatre    in    Palo    Alto. 

Complete   bids   follow: 

General    Seating   Co $815.80 

B.  F.  Shearer  Co 881.00 

American    Studios    938.00 

American    Studio    038.00 

tiniversal    Scenic    Studio 944.00 

Bids  held  under  advisement.       • 


18— WHARVES    &    DOCKS 

BIDS    REJECTED 

SAN  PIEUO,  Cal.— Navy  Depart- 
ment rejected  bids  tor  repairs  to  con- 
crete wh.irf  and  bulkhead  at  the  Na- 
val Operating  Base  (Air  Station).  San 
Diego.  Ijowest  bid  was  submitted  by 
R.  E.  Campbell.  108  W  6th  St..  Los 
Angeles,  at  $13,770.  New  bids  will  be 
asked  shortly.      Specification   No.    S072. 


Plans    Being    Completed 

PORT  TERMINAL  Cost,  $230,000 

THE    DALLES,    Oregon. 

Port  Terminal  to  handle  ship  and 
barge  traffic,  dock  (timber  con- 
struction, 110  X  1,000  feet;  Ware- 
house (mill  construction  93  x  960 
feet,  gal.  iron  siding),  sprinkler 
system  with  100.000  gallon  tank. 
R.    R.    tracks,    etc. 

Owner — The  Dalles  Port  Commission 
W.    R.    Bailey,    president). 

Engineer— M.  R.  Colby  and  Col.  B. 
C.  Allen.  456  Central  Building, 
Seattle. 
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COMPLETE    BID    LISTING 

WASHINGTON,  D.  C— Larsen  Boat 
Shop.  Terminal  Island.  Los  -Angeles. 
It  $30,118,  as  previously  reported,  sub- 
mitted low  bid  to  the  U.  S.  Coast 
<3uard.  Washington.  D.  C.  for  fur- 
nishing 55-foot  patrol  boats  for  the 
Pacific   Coast. 

Complete   bids  follow: 
Larsen    Boat    Shop,    Terminal    Island. 

$30,118; 

Lake  Union  Drydock  &  Machine 
Works.  Seattle:  $32,562  with  Fair- 
banks Morse  engine;  $34,775  with 
Winton  engine;  $33,838  with  Buda 
■engine; 

Wln.slow  Marine  Railway  &  Shipbuild- 
ing Co..  Inc..  Seattle;  $35,500  with 
Winston   or   Buda; 

Astoria  Marine  Constr.  Co..  Astorin. 
Oregon:  $37,750  with  Winston  en- 
gine; $35,950  with  Fairbanks 
Morse  engine; 

R.  R.  Stevens  Bros.,  boat  builders 
Stockton:  $38,250  with  Winston 
engine:  $37,950  with  Buda; 

San    Diego    Marine    Constr.    Co.,    San 
Dieaio:    «42.151    with    Buda    Marin" 
Co.   engine. 
Bids  held  under  advisement. 


CONTRACT     AWARDED 

SA.V  l''RA.\ciSCO.  (;allf.— Barrett 
*  llllp,  9IH  IhurlHon  Street,  at  ap- 
proxlniatcdy  $10,000.  aw.irded  contract 
by  the  (Jolden  (late  BrIdKe  Company 
for  additional  building  replaccmentH 
at  the  Ninth  Motor  Transport  Bar- 
racks.    Presidio,     San     Francisco. 


CONTRACT    AWARDED 

SACKAMKNTO,  Cal.— Pacific  C<iaKt 
Sti'cl  Corporation,  20lh  and  Illinois 
Streets,  San  Francisco,  at  $853  award- 
ed contract  by  State  I'urchaslng  De- 
partment, Sacramento  for  steel  gird- 
ers for  convict  camp  No.  27,  90  miles 
east  of  Fresno.  Complete  bids  fol- 
low: 
Pacific    Coast    Steel    Corp.,    San 

FrancisQO     $    85J 

.Tudson    Pacific    Company.      San 

Francisco  $925    (tax   included) 

Palm   Iron   Works,   Sacramento...      975 
Schrader  Iron  Works.  San  Fran- 

clsc     990 

Consolidated     Steel    Corp.,     Lon 

Angeles    997 

.\loorc   Drydock  Co.,    San  Fran- 
cisco      1.105 

Golden    Gate    Iron    Works,    San 

risco    1,020 


Preliminary   Plans  Awaiting   Approval. 

TOLL    PLAZA  Cost.    $300,000 

S.-^N    FRANCISCO.       Golden     Gate 

Bridge. 
ri.ll  Plaza  (16  toll  houses,  administra- 
tion   building   and    services,    prob- 
ably   concrete    construction). 

Owner— Golden  Gate  Bridge  Co.,  Ill 
Sutter  St.  (J.  B.  Strauss,  Chief 
Engineer). 

Architect    —    Morrow    &    Morrow,    de 
Young  E'ldg..   San  Francisco. 
Preliminary    plans   are   awaiting   the 

approval    of    the    Building    Committee 

of  the  Golden  Gate  Bridge  Co. 


BIDS    OPENED 

WASiHINGTON.     D.     C. — Following 

bids     received     by     the     U.     S.     C'-'"'' 
Guard,   Washington,   D.   C,   October  7. 
for   furni.shing    cabin    picket    boats    for 
delivery    on    the    Pacific    Coast; 
Lake    Union    Drydock    &    Machine  Co  . 

Seattle;    $7740    each   for    six    boat". 
Stevens    Bros.,    Stockton:      3      boats, 

$7759    each;    4    boats,    $7625    each; 

5     boats,     $7550     each;      0       boai:>. 

$7550    each. 
Anderson  &  Cristoflni.  San  Francisco; 

oil    boat.    $11,770    each    for    3;    $11.- 

370  each   for  6. 
.\stnria    Marine    Constr.    Co..    .\storia: 

3    boats.     $8000    each;       4      boats, 

$7900    each;    5    boats,    $7775    eacb; 

0   boats,    $7600    each. 
Ballard    Marine    Railway,     Inc.,    Seai- 

tle:    $10,433   each    for   6   boats. 
Bid.s   held   under   advisement. 

Bids   Wanted— To   Close  October  30,  8 
P.    M. 

NATATORIUM  Co.st,    $75,000 

HATWARD.  Alameda  Co..  Cal.     Hay- 
ward   Memorial  Park. 
Reinforced  concrete  natatorium   (60  ft. 
wide.   33'4    meters  long:   children's 
pool.  60x60  ft.)  tile  scum  gutter. 
Owner — City  of   Ha>'ward. 
.Architect — Jas.    Narbett.    474    31st    St.. 
Richmond,    and    Geo.    P.    Simonds. 
192  Main   St..   Hayward. 
Structural  Engineer  —  Walter  Ruber. 
Crocker  First  National  Bank  Bldg. 
San    Francisco. 
Mechanical    Engineer — Leland    &    Ha- 
ley. 58  Sutter  St..   San   Francisco. 
Plans    and     specifications     may    be 
obtained  from  the  architects  upon  de- 
posit  of   $25. 
Bids  are  being  taken  as  follows: 

(1)  Work  Complete. 

(2)  Segregated    general    bid. 

(3)  Mechanical   work. 

(4)  Electrical   work. 

(5)  Equipment. 

On    previous    bid    opening    low    bids 
were   submitted   as   follows: 


General    Work.     Frank    J.    R<-iliy.    MM 

Fulton  S«.,  San  Frnncliico.  |76,2»l. 
Mechanical   Work— .--:' olt  Company,  243 

Minna  .St.,  s»n  I'mimcIhco.  |2Z,17* 
Electrical  Work   -Si.,  n.,,   Ki.!,;trlc  Co., 

2059  WebHier  SI  .  'iikland,  $2709. 
Equipment    -TriiKk    Ai   Squires.   29    Na- 

loiiiH  St.,    San    KrUiiclHCu,   JIMZ.TO. 


NOTICE    OF    SALE 

SA.V  FrvANCISCO-.Notife  is  (tlven 
I  bat  .loseph  J.  Phllllpii.  Director  of 
Property.  City  Hall,  will  i.:i  at  pub- 
lic auction  the  city  owned  building, 
located  at  182  Dlvlsadero  St.  (fulldlng 
will  be  sold  to  highest  cash  bidder  on 
October  18.   9:30  A.   M. 

Purchaser  shall  remove  Improve- 
ments from  the  property  within  30 
days    from    date   of   sale. 


SUB-Contractg    Awarded 

.MAUSOLEUM  Cost.    $110,000 

SAN    PABI.XJ,    Contra  Costa   Co.,   Cal. 

Reinforced  concrete  mausoleum  (638 
crypts)  marble  and  bronze  Inter- 
ior. 

Owner  —  Roman  Catholic  Archbishop 
of  San  Francisco,  1100  Franklin 
St.,    San   Francisco. 

Architect— H.    A.    Minton,    525   Market 
St.,    San    Francisco. 

Engineer — L.  H.  Nishkian,  525  Market 
St.,   San   Francisco. 

Contractor — D.  Paganlnl,  519  Califor- 
nia St..  S-an  Francisco. 

Rein.  Steel— W.  C.  Hauck  &  Co.,  280 
San  Bruno  Ave..   San  Francisco. 

Lumber — San   Pablo   Lumber  Co.,   San 
Pablo. 
As    previously    reported,    plastering 

awarded   to  Herman   Bosch,   2075   Fol- 

som    St.,    San    Francisco;    marble    to 

Joseph    Musto    Sons-Keenan    Co..    535 

North   Point   St.,    S.   F. 


Contract   Awarded. 

MACSIlLIOlM  Cost,     $— 

S.\CF,.\.MI:nTO.   Sacramento  Co..  CaL 

Stockton    Boulevard. 
Reinforced    concrete     mausoleum     (to 

contain    900    crypts)    Cordova    tile 

roof.    etc. 
Owner — Ray  Johnson. 
Architect — Not    Given. 
Contractor— Charles    S.    Mabrey,    212J 

36th   St.,   Sacramento. 


BOND    ELECTION 

SUSANVILLE.  Lassen  County.  - 
City  Council  has  set  November  1  a-- 
the  date  of  an  election  to  vote  bonds 
in  the  amount  of  $66,000  to  finance 
construction  of  a  new  electric  lighi 
and  power  distribution  system  n  S'lx- 
anville. 

H.    S.    Riddel,    city    olerlt. 

BIDS    REJECTED 

PALO  .•\LTO.  Santa  Clara  Co..  Cal. 
— City  Council  rejected  bids  received 
for  extending  the  steam  heating  sys- 
tem and  installing  unit  ventilator  In 
the  Children's  room  of  the  Public 
Library.  Palo  Alto.  Lowest  bid  was 
submitted  by  H.  P.  Hansn.  Palo  Alto 
at    $820. 

Whether  new  bids  will  be  asked  or 
not  is  not  determined  at  this  time. 

Plans    Completed 

LIVESTOCK   BLDG.    $699,000   1st   unit 
SAN   MATEO   COUNTY.   Cal.      Visita- 
cion  Valley,   South   McLaren  Park 
(54-acre    tract). 
One-story     reinforced     concrete    live- 
stock building  (steel  trusses)   first 
unit  consists  of  main   horse  show 
stalls      to   accommodate      animals, 
etc. 
Owner — San  Franclseo-San  Mateo  Ag- 
ricultural   District. 
-Architect  —  W.   D.   Peugh.   333  Mont- 
gomery St..  San  Francisco. 
The  total  cost  of  the  proposed  build- 
ing is  $1,500,000.     The  second  unit  will 
consist    of   grandstand    to   sent    15.000. 
etc. 

Plans  forwarded  to  State  Jiivlslon 
of   Architecture,    Sacramento,    for  «p- 
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proval   and    will    be   submitted    to   the 
PWA   for  approval  on   October  25. 

Plans    Being    Figured — Bids    Close 
Oct.   28th 

MDRTIAKV  Cost.    $ 

MODKiSTO,   Stanislaus  Co.,   Cal..   Six- 
teenth and  1  Streets. 
Two-story  and   basement  wood  frame, 
concrete    and    tile    mortuary    (six- 
teen  rooms). 
Owner — Carl    Shannon,    Modesto, 
.Architect — Russell    Guerne   De    Lappe, 
5905   Keith   St.,    Berkeley. 

Work  invi>lves:  Concrete  and  ce- 
ment, steel  sash,  glass  and  glazing, 
tile  work,  Onyxite.  plastering,  paint- 
ing, roofing,  structural  steel  (sti;'^ 
fi-anie  and  steel  trusses)  sheet  metai 
and  floor  covering   (cork). 

Following  is  a  partial  list  of  tli>' 
general    contractors: 

C.  D.  Meissner,  1730  Francis  Ave., 
Modesto. 

Harold  Tennyson,  125  Poplar  Ave., 
Minlesto. 

Harry   Brown,    Laurel   St.,    Modesto. 

Ernest  Green,  Sycamore  Ave.,  Mo- 
desto. 

A  set  of  plans  and  specifications 
on  file  at  the  Builders'  E.xchange  in 
San  Francisco  and  Oakland.  Appoint- 
ments may  be  made  with  tlie  archi- 
tect  by    phoning    Humboldt    1S75. 

bIDS   WAN'i  £0 

LOS  ANGELES  COUNTY,  Cal.— 
Until  October  28,  2  P.  M.,  bids  will  be 
received  by  the  Division  of  Highways,- 
S.  V.  Cortelyou,  District  Engineer, 
State  Bldg.,  Los  Angeles,  tor  con- 
struction of  a  reinforced  concrete  stair 
way  to  the  existing  pedestrian  over- 
head, in  the  City  of  Santa  Monica  on 
the  Palisades  Beach  Road,  about  0.5 
mile  northwest  of  Colorado  Avenue. 

The  work   involves: 

(I)  G   cu.    yds.   concrete   removed   and 

disposed  of; 

(  2)   1100  cu.  yds.  structure  excav. ; 

t  3)  2  tons  mineral  aggregate  in  place 
(plant-mixed    surfacing); 

(  4)  0.2  ton  liquid  asphalt,  MC-5  or 
MC-extra  heavy,  in  place  (plant- 
mixed    surfacing); 

(  5)  21U  cu.  yds.  Class  A  Portland  ce- 
ment concrete  in  place; 

(  6)  25,000  lbs.  bar  reinforcing  steel 
in  place: 

(  7)  140  lbs.  miscellaneous  iron  and 
st'?el  in  place; 

(8)  34  lin.  ft.  6-in.  cast  iron  pipe  in 
place; 

(  9)  12  lin.  ft.  4-in,  do; 

(10)  230  lin.  ft.  pipe  handrail  in  place; 

(II)  300    lin.    ft.    lighting    conduit    in 

place; 
fl2)   1  only,   6-in  x  6-in.   junction   box 

in  place; 
(13)  1  lot  miscellaneous  items  of  work 
Plans   and    specifications    obtainable 
from   the   above   oihce. 
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MATERIALS 


BIOS    OPENED 

HA.MILTOX  FIELD— Following  bid.'? 
received  by  the  Constructing  Quar- 
termaster. Fort  Ma.son,  under  P.kl 
So.  W  OGlG-36-14,  for  furnishing  ma- 
terials, f.o.b.  Hamilton  Field,  as  fol- 
lows: 

(1)  4020  bbls.  Portland  cement  in  cloth 
bags;  (a)  f.o.b.  cars  at  mill:  (hi 
f.o.b.    cars   at   Hamilton    Field. 

(2)  1845    tons    fine    aggregate    sand; 

(a)  f.o.b.   crs;    (b)    f.o.h.   trucks. 

(3)  3100  tons  crushed  atone  or  gravel, 
coarse   aggregate:    (a)    f.o.b.   oar?: 

(b)  f.o.b.    trucks. 

CamgTos  Gravel  &  Fuel  Co.,  Inc.: 
(2a)   $1.05;    (2b)    J1.30;    (3b)    $1.70. 

Hutchinson  Co..  Oakland:  (3a) 
n.SO;    (3b)    $1.27. 

Basalt  P.nck  Co.,  Napa;  (2a)  JI.2n; 
(3a)    $1.20. 

Hein   Bros.    Basalt    Rock   Co.,    Ppf'i- 


lunia:     •,(2a)     $1.15;     (2b)     ifl.4r.;     (:ia, 
$1.35:    (3bj    $1.40. 

i-'ollowiiig  firms  submitted  idoiuical 
bids  at  $2.68  f.o.b.  mill  lor  Fortland 
cement:  Calaveras  Cement  Co;  Mon- 
olith Portland  Cement  Co.;  Santa  Cruz 
Portland  Cement  Co.;  Henry  Cow  ell 
Lime  &  Cement  Co.;  Pacific  i'ori- 
land  Cement  Co.,  and  the  Yosemite 
Portland    Cement    Co. 

CONTRACTS    AW.^RDED 

KOULDEli  CJTY.  Nev.ada.— Relince 
Steel  I'roducts  Co..  Rank.n,  Pa.,  :i  i 
$26.4iin.  ''■.•■  ^upports  and  gi 
and  the  Crane  O'Kallon  Co.,  Denvei. 
Colo.,  at  $3427.15,  for  handrail.';, 
awarded  contracts  by  the  Bureau  of 
Reclamation,  Denver,  under  ,Snp(r:- 
cation  No.  640.  for  furnishi-  ■rur-- 
tural  steel  supports,  gratings,  and 
handrailings  tor  the  walkways,  stairs 
and  ladders  to  be  installed  in  the 
upper  Arizona  and  upper  Nevada  tun- 
nels .  at  the  BouMer  Dam,  Boulder 
Canyon. 


Power    I'lant,     IJouIder     Canyon     pro- 
ject. 

Hendrie  &  Bolthoff  Mfg.  ib  ^u^,l^  ^ 
Co.,  Denver,  at  »i;;!).7li  awarded  con- 
tract   for   Schedule  5. 


CORRECTION 

HAMILTON  FTEf.D.  Cal.— tdentiea! 
bids  at  $2.68  f.o.b.  Hamilton  Field, 
were  received  by  the  Constructing 
Quartermaster.  Fort  Mason,  Octolier 
14,  under  Bid  No.  W.  fiClC-3G-14,  for 
furnishing  4020  bbls.  of  Portland  ce- 
ment  in   cloth   bags. 

The  bidders  were: 

Calaveras  Cement  Co.;  Monolith 
Pcirtland  Cement  Co.;  Santa  Cruz 
Portland  Cement  Co.;  Henry  Cowell 
Lime  &  Cement  Co.;  Pacific  Portland 
Cement  Co.,  and  the  Yosemite  Port- 
land  Cement  Co. 

It  was  previously  reported  incor- 
rectly tliat  the  bid  was  $2.C8  f.o.b. 
mill.  * 


CONTRACTS    AWARDED 

r-OULDER  CITY,  Nevada.— Oener: 
<'al)le  Cor]).,  Chicago,  at  .1i7a.044.7; 
awardevl  contract  by  the  Bureau  o 
Reclamation,  Denver,  Colo.,  unde 
Spec.  687-D.  Schedules  1  to  4.  inclu 
sive.  for  furnishins  insulated  wire  an- 
cable    f.,r    installation    in    the    Bou!cb' 


CONTRACTS  AWARDED 

BENTON  FIELD,  Alameda  County 
— Soule  Steele  Co.,  1750  Army  St.,  s. 
F.,  at  $0.U172  per  sti.  ft.  for  wire  mesii 
reinforcement,  and  N.  M.  Ball  Sons 
Co.,  P.  O.  Box  404,  Berkeley,  at  $6.35 
per  c.y.  for  ready  mixed  concrete, 
awarded  contracts  by  the  Construct- 
ing Quartermaster,  Fort  Mason,  un- 
der Bid  No.  GClC-36-16.  for  furnisli- 
ing; 

(1)  33,510  sq.  ft  wire  mesh  reinforce- 
ment, 6-in.xO-in.xNo.  6  wire,  B  tt. 
wide,  welded,  plain,  42  lbs.  per 
100  sq.   ft.    (55S5   lin.   ft.). 

(2)  10, 3115  sq.  tt.  do,  7-ft.  wide  (14S.-, 
lin.    ft.) 

(3)  5040  si|.  tt.  do.  S-ft.  wide  (liSU  lin 
ft.) 

(4)  55,170  sq.  tt.  do,  a-tt.  wire  (61;!U 
lin.   ft.) 

(5)  2000  cu.  yds,  ready  mixed  concrete. 
For  delivery  at  Benton  Field  Air 
Depot,  Alameda. 

All  bids  received  tor  wire  mesh  r  ■- 
intorcement  were  identical  at  .fa. 0172 
per  sq,  ft.  The  bidders  were:  W,  S. 
Wetenhall  Co.;  Soule  Steel  Col;  Pa- 
cific Coast  Steel  Col:  Baker,  Hamil- 
ton &  Pacific  Co.;  Wickwire  .'-'ii  •■  ■  .■ 
Co.;  Dunham.  Carrigan  &  Hayden; 
Pittsburg  Steel  Co.:  Consolidated  En- 
gineering Co,;  Standard  Fence  Co.; 
Western  Steel  &  Wire  Works;  Trus- 
eon  S'teel  Co.;  Columbia  Steel  Co.;  W. 
C,  Hauck  Co,;  Gunn-Carle  &  Co  : 
Transit  Concrete  Co.:  California  Wire 
Cloth  Co.;  Johns-Man ville  Sales  Corp.; 
-\ncjipr  jP'ost  Fence  PTrp,;  Pacific 
Coast  Fence  Co.;  and  Herrick  Iron 
Works. 

The    bids    on    ready    mixed    rom-re!  • 
were: 
N.   M.   Balls  Sons  Co.,    $6.35. 

Rhodes  &  Kennedy,  $6.57. 

Melrose      Building      Materials      r 
$R.5S, 

Transit   Cnnrrete  Co..  $6,58 


CASSIDY  AND  GRATTA 

GENERAL     WELDING 

Soecializing  in  Contract  Work 

884  Folsom  St.,  San  Francisco  -   Phone  DOuglas  8452 


1-10  HP  Kane  Gas  Fired  Boiler 
1-15  HP  Kane  Gas  Fired  Boiler 
1-5800  gaL  Vertical  Steel  Storage  Tank 
10'  dia  X  10'  high  ^/g"  plate 
OCEAN  SHORE  IRON  WORKS 
MArket  0462       550  EIGHTH  ST.       SAN  FRANCISCO 


CCMPENSATION 


'S<pmc£ffi 


yp 


Arr.ncM-,-    .  ..r.^.^'^^'^^^     LIABILITY     -     PLATE     GLASS 

ACCIDENT  AND    HEALTH   -    FIDELITY    AND    SURETY 

BURGLARY      -      AUTOMOBILE    INSURANCE 

Branch   Office   Pacific   Coast    Department 

Walter  W.  Derr,  Resident  Vice-President  and  Manager 

Moiugotnery  Street  -  San  Francisco 
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Bid   calls   for   construction    machinery    and    material,    and    miscellaneous  equipment   and    supplies   purch.«d    by 
Federal,   State,   Municipal  and  other  P    ubiic  agencies. 


EAST  BAY  UTILITY  DIST. 

OAKLANM)— I'ntll  October  23,  8 
p  m.,  bids  will  be  received  l>y  the 
Enst  Bay  Municipal  Utility  District, 
John  H.  Kimball,  secretary.  .512  IGth 
St.,  Oakland,  under  Informal  Proposal 
No.  C91.  for  furnlshInK  4000  bbls..  more 
or  less,  of  hlKh  early  strength  Port- 
land   cement. 

Delivery  as  ordered  at  Harrison  St. 
spur  of  Southern  Pacific  Railroad,  in 
Berkeley. 

Specifications  olit.Tlnalile  from  the 
above    office. 


I  OAKLAND— Until  October  23,  8  p. 
I  m.,  bids  will  be  received  by  the  East 
Bay  Municipal  Utility  District,  John 
H.  Kimlnill.  secretary.  512  16th  rit.. 
Oakland,  under  Informal  Proposal  No. 
692.     for     furnishing: 

(11  1.900  tons,  more  or  less,  ol  river 
sand; 

(2)   2200  tons,   ir.oro  or  less,  of  river 
I    gravel. 

Delivery    during    the    period    ending 
I    June    1,    1936.    at    Corporation    Yards. 
6th   and   Harrison    St..    Berkeley. 

Specifications    obtainable    from    the 
above  office. 


WAR  DEPARTMENT 

FORT  MASON.  Cal.— Until  Novem- 
ber 12.  10  a.m.,  bids  will  be  received 
by  the  Quartermaster  Supply  Officer. 
San    Francisco    General    Depot.     Fort 

'      Mason,    under    Bid    No.    92S-3C-SG,    for 

I      furnishing  1.000  ash  .nnd  garbage  cans. 

,      corrug.Tted.   complete   with  covers. 

I  Specifications    obtainable    from    the 

above  office 

FORT  MASON,  Cal.— Until  October 
26.  10  a.m..  bids  will  be  received  by 
the  Quartermaster  Supply  Officer,  S.in 
Francisco  Gineral  Depot,  Fort  Mason, 
under  Bid  No.  92S-3G-87.  for  furnish- 
ing approximately  29.000  lbs.  of  3- 
strand  Manila  rope,  100  lbs.  of  No.  1 
Manila  hemp.  3  ply.  rope  baling,  and 
400  lbs.    cotton   rope. 

Specihctions  obijainable  from  the 
above  office. 


HAMU.TON  Ti^ELD.  Marin  County. 
Cal.— Until  October  2.5.  10  a.m..  bids 
will  be  received  by  Captain  T.eander 
Larsoi..  Constructing  QuartcrmastPr. 
Port  Ma.son.  \mder  Bid  No.  W-r.61G-36- 
15,  for  furni.shing  the  following  etu'ip- 
ment   for  delivery  at   Hamilton   Field. 

(1)  2  drainnge  pump  units  with  direct 
connectfrt    motors.    5.000    g.p.m. 

(2)  3    distribution    transformers. 

(3)  7     200    l.f.    Parkway   cable. 

(4)  Miscellaneous  equipment,  includ- 
ing motor  starters,  float  switches. 
switch  assembly,  dry  transformer, 
disconnecting  switches,  oil  circuit 
breaker,  watthour  meter,  split 
joint  boxes,  etc. 

Specifications  obtainable  from  the 
above  office. 


HEDPINO— Until  October  21.  10  a.m. 
bids  will  he  received  by  Lieutennnt 
T.  Tj.  Ricks.  Purchasing  and  Con- 
tracting Officer.  Redding  District  rrC 
under  Bid  No.  CCC  3910  HG -26.  for 
furnishing  construction  nint^v-nl.*  for 
CCC  warehouse  and  offices.  Includ- 
ing: 

(1>  Lumber 

(2)  Millwork 

(»)   Hardware 


in    Hoofing 

(5)  Fire   board    and    veneer   lioard 

!i;)   Plumbing 

(7)    IClectrIc    maferials 

(S)  Cement 

(9;   Sand    and   gravel 

Delivery  f.  o.  b.  campsite;  alt -rnato 
bids  will  be  receive  1  for  cement  i  o.b. 
bidder's   plant. 

Specifications  obtainable  from  the 
:il)(>ve  office,  an]  on  file  at  th ;  offi::.= 
1.."   the    Dally    Pacific   Builder. 

FORT  'mason— Until  Octobi;r  22. 
10  a.  m..  bids  will  be  received  by  tlur 
Quartermaster  Supply  Officer,  onn 
Francisco  General  Depot,  Foit  Mason, 
under  Bid  No.  928-3G-85,  lor  furni..h- 
ing  3350  feet  water  ri"''.  cast  iron, 
hell  and  spigot.  Class  150  for  150  Ib.i. 
maxium  water  working  pressure. 

The  pipe  is  for  shipmer.t  to  the  De- 
partment Quartermaster.  Phililpii.e 
Department.    Manila,    P.    1 

Specifications  obtaina'jle  from  the 
above   office. 

FORT  MASON— Until  October  21. 
10  a.  m..  bids  will  be  received  by  the 
Quartermaster  Supply  Officer.  San 
Ftancisco  General  Depot.  Fort  Ma- 
.-on.  under  Bid  No.  928-3G-84.  for 
furnishing  104  rolls  of  3-ply  mineral 
surfaced  roofing  paper,  and  for  21.080 
feet  b.  m.  No.  1  Common  Douglas 
Fir   lumber. 

Specifications  obtainable  from  the 
above    office. 


FORT  MASON— Until  October  25. 
10  a.  m.  bids  will  be  received  by  the 
Quarterina.ster  Supply  Officer.  San 
Francisco  General  Depot.  Fori  Ma.«on. 
under  Bid  No.  928-36-92.  for  furnish- 
ing 406.000  ft.  b.m.  Douglas  Fir  Lum- 
ber, f.o.b.  Fort  Mason  and/or  bidder's 
shipping  point.  The  lumber  is  intended 
for  Fort  Davis  and  Corozal,  C.  7. 

Specifications  obtainable  from  the 
above    office. 

RECLAMATION  BUREAU 

IDAHO  AND  WYOMING  —  Until 
October  28.  2  P.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation. 
Denver.  Colorado,  under  Spec.  No. 
732-D.  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or  f. 
o.b.  cars  at  Ashton.  Idaho,  and  Parco. 
Wvoming.  two  vertical.  hydraulic, 
self-indicating.  200.000  lb.  capacity, 
compression-type  testing  machines  for 
field  laboratory  use.  Both  machines 
will   be   installed   by   the   Government. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others, 
25c,    not  returnable. 

U.  S.  FOREST  SERVICE 

GOVERNMENT  ISL.\ND— Bids  will 
be  received  by  Frank  Haynie.  Supnly 
Officer.  Forest  Service  Supply  Depot, 
Government  Island.  Oakland,  as  fol- 
lows: 

October  21,  2  p.  m.:  Bid  No.  29o4: 
f.o.b.  Yreka.  IBO  bbls.  Portland  ce- 
ment   in   paper  sacks    (94  lbs.   each. 

October  22.  2  p.  m.:  Bid  No.  ? '53. 
f.o.b.  bidder's  shipping  point  and /or 
Milwaukee.  Wis.:  167  doz.  4-quart  can- 
teens. Bid  No.  2952.  f.o.h.  Portland, 
ocean  or  ocean-rail:  126  miles  No.  9 
BWG    galvanized    iron,  telephone   wire. 

Specifications  obtainable  from  the 
above   office. 


by  H.  It.  .Marnh.  AhMlntiint  Supply 
officer,  Forent  Service  Supply  I><l'>i, 
liovcrnment  Ixland,  Oakland.  un.l<r 
Hid  No.  2953,  for  furnlohing  26  colls 
of  Manila  rope  and  one  coll  of  cul'.o.i 
rope. 

Delivery  f.o.b.  bidder's  HhlppInK 
point  and/or  Government    Inlaml 

Specifications  obtalnal)le  from  H,t 
above  office. 

CALIFORNIA  STATE 


SAN  FRANCISCO— Until  Oct.  29. 
3  P.  M.,  bids  will  be  received  by  J. 
W.  Grace,  Superintendent  of  Equip- 
ment, Shop  4,  Division  of  Highways, 
State  Bldg.,  San  Francisco,  for  the 
sale  of  the  following  equipment: 
CHC    3672    Truck,    S'ludcbaker,    Model 

S-20.   1931. 
CHC    163    Grader-Tractor    Unit.    Mc- 
Cormick  -  Deering      Tractor      and 
Austin  10'  Dual  Tired.  Dual  Grad- 
er with  Scarifier  attached. 
CHC     212     Trailer,     Shop-Made;     6'/4- 
Ton.     Flat     Rack,     4-wheeI.     Solid 
Tired. 
The    above    equipment    may    be    In- 
spected at   the   Division  of  Highways' 
Yard   at   1045    Derby    Ave.,    Fruitvale, 
Oakland,    Calif.,   on  any   working   day 
between  the  hours  of  8:30  A.  M.  and 
4:30  P.  M. 

CANAL  ZONE 

PANAMA  CANAL  ZONE— U  '  ■'  - 
tober  28.  10:30  a.  m..  bids  will  be  re- 
ceived by  A.  L.  Flint.  General  Pur- 
chasing Officer,  The  Panama  Canal. 
Washington.  D.  C.  under  Schedule 
No.  3097.  for  furnishing  miscellaneous 
supplies  and  equipment,  for  the  b'-  ' 
ing  construction  program  at  Gamboa. 
C.  Z..  including  structural  steel,  swing 
type  steel  doors,  and  electric  overhead 
traveling  crane. 

Specifications  obtainable  fi-om  the 
above  office  and  from  the  .\ssistanl 
Purchasing  Agent.  The  Panama  Ca- 
nal.  Fort  Mason.   San   Francisco. 

NAVY  DEPARTMENT 

BRD:HERT0N.  wash.— Untll  Oc- 
tober 21.  10  a.  m..  bids  will  be  re- 
ceived by  the  Supply  Officer.  Pugel 
Sound  Navy  Yard.  Bremerton,  undjr 
Req.  No.  190  NS.\.  for  furnishing 
60.000  ft.  b.  m.  of  Douglas  Fir  floor- 
ing lumber,  tongued  and  grooved,  and 
50.000  ft.  b.  m.  Douglas  Fir  finish 
lumber,   rough. 

The  lumber  is  for  shipment  to  the 
.Navy    Yard.    Cavite.    P.    I. 

Specifications  obtainable  from  the 
above   office. 


GOVERNMENT  ISLAND— Until  Oc- 
tober 22,  2  p.  m..  bids  will  be  received 


MARE  ISLAND— Bids  are  being  re- 
ceived by  the  Bureau  of  Yards  and 
Docks.  Navy  Department.  ^^  "•  •";- 
ton  D  C.  under  Spec.  79S3.  for  two 
3-ton  revolving  gantry  type  cranes 
operated  by  diesel  engines  at  the 
Navy   Yard.    Mare   Island. 

Specifi'-ntions  obtainehle  from  th' 
above  office   upon  deposit   of  »'" 

MARE  ISLAND.- Until  October  23. 
11  a.  m..  bids  will  be  received  by  the 
Public  \Vork-s  O'ficer.  Mare  Tolled 
Navy  Yard,  under  Spec.  S103.  for 
replacing  the  field  retaining  rings  on 
a  ofl^O  K.W.  Elliott  turbo  generator. 
Serial  N>.  796.  in  the  Ceneral  Power 
Plant.    Mare    Island    Navy    Yard. 

Specifications  obtainable  from  th- 
above    office    upon    deposit    of    $5. 
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BRIDGES 


CONTEMPLATED 

COROXADO.  San  Diego  Co.,  Calif.— 
The  application  ot  the  City  of  Coro- 
nado  for  approval  of  plans  for  con- 
struction of  a  double-lift  bascule 
bridge  across  San  Diego  Bay  from  the 
City  of  Coronado  to  the  City  of  San 
Diego  will  be  considered  at  a  public 
hearing  to  b«  held  in  the  Auditorium 
of  the  Chamber  of  Commerce.  Colum- 
bia St.  and  Broadway,  San  Diego, 
November  4.   10  a.m. 

The  bridge  will  consist  of  ten  steel 
spans,  varying  in  width  from  289  feet 
'm  310  feet,  on  concrete  piers.  The 
bascule  .span  will  have  a  clear  struc- 
tural width  of  210  feet  when  open  and 
from  42  to  58  feet  clear  height  above 
mean  low  water  when  closed.  There 
will  be  trestle  apbroaches  of  1906  feet 
nnd  1091  feet  at  the  southerly  and 
northerly    ends    respectively. 

Major  Theodore  Wyman.  Jr.,  Dis- 
trict Engineer.  U.  S.  Engineer  Office. 
751    .S.    Fieureroa    St..    Los    Anpeles 


CONTRACT    AWARDED 

KL  DORADO  COUNTY.  Cal.— James 
P.  Morton,  Placerville,  at  (I)  $1,030 
and  (2)  $1,367  submitted  low  bids  and 
awarded  contracts  by  the  El  Dorado 
County  Board  ot  Supervi.so.  s.  Arthur 
.1.  Ki.letzkf,  Clerk.  Placerville,  for  the 
construction  of  two  reinforced  con- 
crete bridges,  (1)  one  acr.iss  Slate 
Creek  at  Cumming's  Station  in  Road 
Dist.  No.  3,  and  (2)  one  across  Eiu 
Claire  Creek  at  Fallen  Leaf  Po.^t 
Office  in  Road  District  No.   o. 

Complete   bids   follow: 
James     P.     Morton,     Placerville  —  (1 ; 

$1,030;    (2)    $1,367; 
Hector     William-son.     Placerville — (1) 

$1,169;    (2)    $1,456; 
Carl      R.      Fielder.      Sacramento (1) 

$1,255;    (2)   $1,500. 


CONTRACT    AWARDED 

ALAMKD.\  COUiNTY,  Calif.— J.  P. 
Knapp.  1401  Park  Ave..  Oakland,  at 
$359,932  a«iarded  contract  by  the 
State  Highway  Comml8i<lon,  .Sacra- 
mento, for  constructing  an  under- 
grade crossing  of  Peralta  St..  ..dclinc 
St..  and  San  Pablo  Ave.  In  the  cities 
of  Oakland  and  Emeryville,  consist- 
ing of  reinforced  concrete  rig'd  frame 
underpass  structures  and  rctainins 
wall  approaches  and  paved  street  con- 
nections. 


CONTRACT    AWARDED 

SONOMA  COi:.\-  ,-.  CVI.— Kenneth 
W'hlted.  912  Benton  Si..  Santa  Rosa, 
at  $5614.51  awarded  contract  by  the 
Sonoma  Crunty  I?oard  of  Supervisors 
for  constructing  a  bridge  over  Sonoma 
Creek  at  Boyes  Springs  in  the  First 
.'*upervls<irial    District. 


BIDS    WANTED 

KKHN  COUNTY.  Cal.— Until  Oct. 
-1.  11  A.  M.,  bids  will  be  received  by 
the  Kern  County  Board  of  Super- 
visors. F.  E.  Smith,  County  Clerk, 
Court  House,  Bakersfield.  for  con- 
.structing  a  timber  bridge  over  Pioneer 
Canal    on   County    Road   No.    696. 

All  bids  received  for  opening  Oct.  7 
were  returned  unopened  due  to  in- 
.■iufflcient  publication  of  the  notice  to 
contractors. 

The   work   involves: 

(1)  Construction   and    removal    of   de- 

tour; 

(2)  Removal  of  existing  bridge; 

(3)  Excavation; 

(4)  Embankment; 

(5)  13.116    MFBM    Douglas    fir    timber 

in    place; 

(6)  22.936  MFBM  Redwood   timber,   in 

place; 

(7)  2  flre  barrels,   in  place. 

Plans  and  specifications  on  file  with 
the  County  Clerk  and  may  be  ob- 
tained   from    the    County    Surveyor. 


CONTRACT    AWARDED 

SONOMA  COUNTY,  Cal.  —  A.  T. 
Howe,  111  Stanford  S-t.,  Santa  Rosa, 
at  $4316  awarded  contract  by  the  So- 
noma County  Board  of  Supervisors 
for  constructing  a  steel  bridge  over 
Santa  Rosa  Creek  at  University  Ave. 
ill    Supervisorial    District    No.    3. 


CONTRACT    AWARDED 

MULTNO.AIAH  COUNTY.  Oregon— 
Joplin  &  EMon.  3101  N.  Columbia 
Blvd.,  Portland,  at  $87,415,  submitted 
low  hid.  as  previously  reported,  and 
awarded  contract  by  the  Oregon  State 
Highwa.v  Commission,  Portland,  uc- 
tober  9.  for  constructing  superstruc- 
ture for  Eagle  Creek  Bridge  on  the 
Columbia  River  Highway  near  Bon- 
neville. 
Total    bids    follow: 

Joplin    &    Eldon.    Portland .$87,41.') 

Pacific  Car  &   Foundry   Co.. 

Seattle 89, 24.'% 

Orino.   Rerkemeier  & 

Saramel.    Bonneville   ,S9,7r,." 

Tom    Lillebo,    Reedsport 90,li1l 

Malcolm    &   Bell.    Portland   91.91  S 

McRae    Bros..    Seattle 96,644 

Kuckenberg-Wittman   Co.. 

Portland     97.387 

AVisconsin    Br.    &   Iron   Co., 

Milwaukee.    Wis 99.827 

CONTRACT    AWARDED 

CROOK  AND  DESCHUTES  COU.X- 
TIES,  Oregon.— Tom  Lillebo,  Reeds- 
port, at  .$28,029,  submitted  low  bid 
.ind  awarded  contract  by  the  Oregon 
State  Highway  Commission.  R.  H. 
Baldock.  State  Highway  Engineer. 
Portland,  October  8,  for  construction 
"f  12  cimcrete  bridges  or  culverts  on 
the  Redmond-Bend  Section  «f  Th:- 
I  >alles-C:ilifornia     Highway. 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

▼ 

914  Seventh  Street 
Sacramento      ::      California 


Ti)t.-il    bids    follow: 

Tom    Lillebo,    Reedsport $28,0i;,i 

.1.    F.    Johnson,    Newberg    28,540 

Dunn  &  Baker.  Klamath  Falls..  30,924 

-Werill    &    Corbin.    Portland  , 61, m 

E.    F.    &    W.   F.    Philpol,    Ptlaiid  33.5,1 
Johnston,    Hansen    &    Johns- 
ton,   Birkenteld    35,ll:i 

Harham  Bros.,   Salem  39.3(;z 

CONTRACT    AWARDED 

MALHEUR  COUNTY.  Oregon.— K. 
K.  Nichnl,  Vale,  at  $11078.  submitted 
low  bid  and  awarded  contract  by  the 
Oregon  State  Highway  Commission. 
Portland,  October  9,  for  construction 
of  two  bridges  over  China  Creek  and 
two  culverts  on  the  Juntura-Chimney 
Creek  Section  of  the  Central  Oregon 
Highway. 

Total    bids    follow: 

R.    P.    Nichol,   Vale,    Ore - $11,078 

.A.    n.    Plant    Co.,    Ontario 11,3U1 

J.    P.    Johnston,    Newberg 12,441 

John   Gardner,   Klam.   Falls 12,592 

.\verill    &    Corbin.    Portland 13,439 


CONTRACT    AWARDED 

TILL/.MOOK  COUNTY,  nr  son.  — 
Dolan  Construction  Co..  Tillamook, 
at  $19,027,  submitted  low  bid  nnil 
awarded  contract  by  the  Oregon  State 
Highway  Commission,  R.  H.  Baldock. 
State  Highway  Engineer,  Pnrtland, 
October  8,  for  furni.shing  and  install- 
ing approximately  3200  1.  f.  of  pine 
culverts  and  placing  approximatel.v 
450  c.  y.  of  Class  D  concrete  .-nd  54,- 
000  lbs.  metal  reinforcement  in  con- 
crete box  culverts  on  the  Brooks- 
Jorda"  Creek  Section  of  Wilson  Rivt-r 
Highway. 

Total    bids    follow: 
Dolan    Const.     Co..     Tillamook.    $19,027 

Chas.    H.     Leonard.    Albany 20.50" 

E.  P     "    "'    P.   Philnot.  Port 21,903 

Schmitt    Co"     Co..    Portland  ??  ""t 

Sig   Ash..    Portland    .  22.510 

P.   L.   Cronks  &   Co.,    Portland       23.915 
J.     P.     Johnston.     Portland       ..     24.984 


BIDS     "VANTED 

ALAMEDA  COUNTY— Until  No- 
vember Z,  2  p.  m.,  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission, Sacramento,  for  the  construc- 
tion of  an  overhead  crossing  over  the 
tracks  of  the  Southern  Pacific  Co. 
near  El  Cerrito  Hill  in  the  City  of 
Albany,  consisting  of  reinforced  con- 
crete girder  spans  and  steel  girder 
spans  with  concrete  deck,  having  a 
total  length  of  approximately  1500  ft. 

The   work    involves: 
(  1)   50    c.    y.    exist,    cone,    to    be    re- 
moved   and    disposed    of 
(   2)   2200    cu.    yds.    struc.    excav. 
I   3)    240  cu.  yds.   class  A  Portland  ce- 
ment   cone,     (tooting    blocks) 
(   4)  5600    cu.    yds.    class    A    Portland 

cement    cone,     (strucs.) 
(5)    270    su.    yds.    class   A    Portland   ce- 
ment   cone,    (railing) 
(   6)    50   cu.    yds.    class   A   Portland   ce- 
ment cone,    (sewer) 
(   7)  1,000.000     lbs.     bar    relnf.    steel 
(   8)    965.000    lbs.    structural    steel 
(   9)   36.000    lbs.    cast    steel 
(IH)   024    lbs.    bronze    expansion    plates 

(11)  1400  I.  f.  furnishing  14  in.  rein- 
forced concrete  piles,  including 
test    piles. 

(12)  8400    1.     f.     furnishing    16    in.    do 

(13)  355  each  driving  reinforced  con- 
crete piles,   including  test  piles 

(14)  1  lot  miscellhneous  item_R  of 
work. 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  High- 
way Engineer.  P.  O.  Box  1491  Sn"- 
raniento.    and    on   file   at    the   office   of 
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Iho    Dlotrlft    KnRlnecr    In    Siii 
rlnro   nnd    I,os    AngelGR. 


ICiiKlnfOr,  P.  O.  Hox  1499,  Sncrnmcnin. 
and  on  flie  at  the  offlcc  of  the  DiBtrlct 
ICnKlnpor  In  San  Pranolnco,  Log  An- 
Ki'li'H    arifl    Snn    Lula  Oblnpo. 


BIDS   WANTED 

MONTKRKY  COUNTY,  fal.— Until 
November  fi,  2  V.  M..  hids  will  be  re- 
ceived by  the  Stale  HiKhway  Com- 
mlHHlon,  Sacramt'fito.  for  the  con- 
Htruftlon  <»f  :in  iin<bTKrjide  croasInK 
under  the  Irarkn  of  the  Southern 
Company  at  Sallna.s,  Monterey  Coun- 
ty. The  work  Involves: 
(   1)   IBOO    eu.    yds.    exist,    cone,    to    be 

removed: 
(  2)   60  M  gain,   water: 
(  3)  42.000  ou.  yds.   roadway  excav. : 
(  4)  2000  cii.  yd.',  .struc.  excav.: 
(  B)   12,000  s(i.  yds.  suhgrade  for  pave. 
(  <i)  320    Ions  crusher   run   base; 
(  7)  IfiO  ton.s  mineral  aKgregate  (plant 

mixed   surfacing); 
(  8)   R  tons  Ikiuld  asphalt  SC-2   (plant 

mixed  surfacing); 
(  9)   2  tons  liquid  asphalt  SC-2  (prime 

coat); 

(10)  11  cu.  yds.  stone  screenings  (seal 

coat): 

(11)  1    ton    liquid    asphalt    MC-3    (seal 

coat); 

(12)  1450  tons  asphalt  concrete: 

(13)  1350    cu.    yds.    Clas.s    A    Portland 

cement   concrete   (pavement): 

(14)  120  cu.  yds.  Class  A  Portland  ce- 

ment cone,    (curbs  and  gutters): 

(15)  130  cu.  yds.  Class  A  Portland  ce- 

ment cone,  (sidewalk); 

(16)  390  cu,   yds.  Class  A  Portland  ce- 

ment  concrete    (sub-floor); 

(17)  3S50  cu.   yds.     Oass   A      Portland 

cement   concrete    (thick   floor); 

(18)  2250  cu.  yds.  Class  A  Portland  ce- 

ment concrete  (structures): 

(19)  118  cu.  yds.  Class  F  Portland  ce- 

ment  concrete   (railing): 

(20)  3100  each    pavement  dowels; 

(21)  155,000    lbs.    bar   relnf.    steel; 

(22)  3600     lbs.     cast    steel     catchbasin 

covers  and  frames; 

(23)  4.S00    lin.      ft.    furnishing     treated 

Douglas   flr   piles,    including   test 
piles: 

(24)  IfiO  each  driving  treated   Douglas 

fir  piles     including  test  piles; 

(25)  26fi  lin.    ft.     S-ln.   CMP; 

(26)  509  lin.   ft.    12-in.  CMP; 

(27)  260  lin.   ft.   15-in.   CMP; 

(28)  S4  lin.  ft.   18-in,  CMP; 

(29)  129    lin.     ft.     6-ln.      vitrified      clay 

pipe: 

(30)  4   each  4-in.   wyes  on   6-in.   vitri- 

fied clay  pipe; 

(31)  1  each  6-ln.   tee  on   G-in.   vitrified 

clay  pipe; 
(82)   936  lin.  ft.  8-in.  vitrified  clay  pipe 

(33)  20  each  6-ln.  wyes  on  8-In.  vitri- 

fied  clay   pipe: 

(34)  1  each  6-in  tee  on  8-in.   vit.  clay 

pipe; 

(35)  400  lin.  ft.  10-in.  vit.  clay  pipe: 

(36)  60  lin.  ft.  4-in.  cast  iron  bell  and 

spigot   pipe; 

(37)  150    lin.    ft.    8-in.    cast    iron    bell 

and  spigot  pipe; 

(38)  260    lin.    ft.    10-in.    cast    iron    bell 

and  spigot  pipe: 

(39)  1465   lin.    ft.    12-in.    cast   iron    bell 

and  spigot  pipe: 

(40)  700  lin.    ft.    34. in.    galvanized  iron 
pipe: 

(41)  740    lin.    ft.    1-in.    galvanized    iron 

pipe; 

(42)  6   each   cone,    manholes; 

(43)  5800    sq.    yds.    membrane    water- 

proofing; 

(44)  5800   lbs.    copper   strips; 

(45)  700  cu.  yds.  top  soil; 

(46)  17  each  trees  platanus  raccmosa; 

(47)  35    each   shrubs    pyracantha  yun- 

nanensis: 

(48)  65  each  vines  bignonia  tweedlana 

(49)  4000  sq.   yds.   lawn; 

(50)  255  each  springier  heads; 

(51)  1  lot  electric  lighting  equipment; 

(52)  1   lot  pumping  equipment; 

(53)  675,000    lbs.    fabricated    structural 

steel: 

(54)  1   lot   misc.    items  of  work. 
Plans   and    specifications   obtainable 

from  the  office  of  the  State  Highway 


Contract    Awarded. 

(ioVKRNMIONT  ISLAND,  Cal.  — 
<!oldfn  Gate  Iron  Works,  1541  How- 
ard St..  San  Francisco.  at  $2175 
awarded  contract  by  Forest  Service 
Supply  Depot.  Clovcrnmcnt  Island,  for 
furnishing  one  structural  steel  stiffen- 
ing truss.  Including  all  steel  bolts  for 
Held  connections,  etc..  for  the  Somes 
Bar  Bridge,  located  approximately  100 
miles  northeast  of  Kureka.  Complete 
bids    follow: 

Golden    CJate    Iron    Works.    San    Fran- 
cisco.  J2175. 
Judson    Pacific    Company,    San    Fran- 
cisco,   f2193. 
Herrick    Iron   Works.   Oakland,    J2274. 
Schrader    Iron    Works.    San    Francisco. 

$2398. 
Pacific   Coa.st      Steel    Co.,    San      Fran- 
cisco,   $2425. 
Moore   Drydock  Co..   Oakland.    $2598. 
.Minneapolis    Steel    &     Machinery    Co.. 

$26uO;    del.    Eureka.    $3037. 
Eureka  Boiler  Works,    San    Francisco. 

$2730. 
Independent    Iron    Works.     San    Fran- 
cisco,  $3220. 
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BIDS    OPENED 

GOVERNMENT  ISLAND,  Cal.— Fol- 
lowing bids  received  by  H.  R,  Marsh, 
.Assistant  Supply  Officer,  Forest  Serv- 
ice Supply  Depot,  Government  Island, 
under  Bid  No.  2947,  for  furnishing 
one  50-ft.  structural  steel  skew  span. 
Including  all  steel,  bolths  for  field  con- 
nections, etc..  for  the  Red  Uridge,  lo- 
cated approximately  2  miles  north  of 
Fout    Springs: 

Golden  Gate  Iron  Works $845 

Judson     Pacific     Co 897 

Western    Iron    Works 980 

Moore   Dry  Dock  Co 976 

Eureka    Boiler    Works _...  975 

Pacific   Coast   S-teel   Co 850 

Schrader  Iron  Works 950 

Bids  held  under  advisement. 


CONTRACT    AWARDED 

REDDING.  Cal.— Herrick  Iron  Wks.. 
ISth  and  Campbell  Sts..  Oakland,  at 
$12!>'"  submitted  low  bid  on  October  3 
to  H.  R.  Marsh.  Assistant  Supply  Of- 
ficer. Forest  Service  Supply  Depot. 
Government  Island,  under  Bid  No. 
2924,  and  awarded  contract,  for  fur- 
nishing one  75-ft.  structural  steel 
through  truss  for  delivery  at  Red- 
ding,   Shasta   County. 

The   other   bids   were: 

Schrader    Iron    Works.    $1380. 

Judson    Pacifis    Co..    $1386. 

Pacific  Coast   Steel  Corp..   1390, 

Independent  Iron  Works.   $1399. 

Moore   Dry   Dock  Co..    $1594. 


23— IRRIGATION  PROJ. 

CONTRACT    AWARDED 

SAN  JOAQUIN  COUNTY.  Cal.— 
Delta  Constr.  Co..  30  S.  San  Joaquin 
St..  Stockton,  at  $0.06  per  cubic  yard 
awarded  contract  by  Ohm  &  Raah. 
Civil  Engineers.  109  E.  Weber  Street, 
Stockton,  for  sloping  about  6000  ft.  of 
river  levee  located  about  18  miles 
from  S-tockton,  for  Union  Reclama- 
tion   District   Nos.    1   and    2. 

Complete    bids    follow: 

Delta  Constr.  Co.,  Stockton.  $0.06 
per  cu.  yd. 

J.  P.  Immel.  Ventura.  $0.06  per  cu. 
yd. 

Delta  th-edging  Co..  Pittsburg, 
$0,064. 

Biasottl.  Willard  &  Biasottl,  Stock- 
ton, $0.0725  per  cu.  yd. 

E.  L.  Lilly,  Stockton.  0.09  per  c\i. 
yd. 

D,  C.  Stowe.  Stockton,  $0.0925  per 
cu.  yd.  • 


BIDS   WANTED 
OWVIIKK   I'KOJKfT     'irxRon- Idaho 

-I'ntll  Oi  tolii-r  21,  I"  -  "  "■'"  will 
be    received    by    'tin    1  ■•la- 

matlon,   fmlarlo,   'ir-  i.-  c. 

No.    733- 1  >,    for      the  of 

I'Hrlhwork  and  (itructuf..",  .Njrlb  Can- 
al Laterals,  Dead  Ox  Flat  DIvliilon, 
Owyhee  Project,  near  Ontario  and 
Vale,    Oregon. 

The  work   Involven: 
(   1)   H4.90n  <'U.    ydM.    all   claxsea  of   i-X' 

cavallon   for  leteraln; 
(   2)    1.500  cu.   yds.  all  claagea  of  exca- 
vation  for  structuren; 
(  3)   1000  sla.  cu.  yd.  of  overhaul; 
(  4)   3.'i00  cu.  yds.  back  llll; 
(  5)   220  cu.    yds.   concrete   In   struct*.: 
(   6)   500   «(|.    yd*,    dry-rock    paving; 
I   7)   Placing    12.000    Iha.    reinforcement 

bars; 
(   8)   UTyIng    1235    lin.    ft.    of    15-ln.    to 

3B-ln.  diam.  concrete  pipe; 
(  9)   Installing  5600  lbs.  of  gate*,  gate 

hoists    and    miscellaneous    metal 

work ; 
(10)   Erecting        MFBM    of    timber    In 

sctructures. 
Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Ontario.  Oregon  or  Denver.  Colorado, 
without  charge  to  prospective  bidders; 
to    others.    $2.50.    not    returnable. 


BIDS   OPENED 

SAN  JOAQUIN  COUNTY.  Cal.  — 
Identical  low  bids  at  $0.14  per  cu.  yd. 
were  submitted  by  J.  C.  Bolt,  Stock- 
ton, and  Claude  C.  Woodo,  1850  W. 
Edison  St.,  Stockton,  to  the  State  Di- 
vision of  Water  Resource,  Edward 
Hyatt.  State  Engineer,  State  OfOce 
Hldg..  Sacramento,  for  constructing 
three  sections  of  levee  on  the  right 
bank  of  the  San  Joaquin  River  In 
Reclamation  District  No.  2064.  approx- 
imately 10  miles  south  of  Mantecr„ 
San  Joaquin   County. 

The   work    involves: 

(1)  24.150  cu.  yds.  material  to  be  plac- 

ed   in    levee   at    Site    "A"; 

(2)  11,200  cu.  yds.  material  to  be  plac- 

ed   in    levee   at    Site    "B"; 

(3)  6400  cu.  yds.  material  to  be  placed 

In  levee  at   Site  "C". 
Complete    bids    follow:  ' 

J.    C.    Holt,    Stockton,    $0.14. 
Claude  C.   Wood,   Stockton,   $0.14. 
1).   WcDonald,    Sacramento;   $0.18. 
R.   L.    Oakley,   Los  Angele.^,   $0.1899, 
E.   H.   R.vder  and  George  R,  Patter- 
son,  Stockton,   $0.21. 

L.   C.    Karstedt,  Watsonville,    $0.23. 
Bayshore   Constr.    Co.,    S.    F.,    $0.25. 


25— MACHINERY  AND 
EQUIPMENT 


BIDS    OPENED 

SAOR-^.MENTO.      Calif.  —  Followmg 
bids   received   by  the   State  Eure.TU   of 
Purchases.    Sacramento,    under  Quota- 
tion   No.    12795,    for  furnishingf 
REQ.  19646:   2  bulldozers  or  trailbuild- 
ers   to   be   used    with    "75"  tractor, 
one  fob  Camp  No.   30,  Tul«a;   one 
fob   Camp   No.   28,    Rich.      "' 
REQ.  19647:  2  scrapers  to  be  u.sea  with 
*'75"    tractor:    one    fob    Camp    Ko. 
30,    Pulga:    one    fob   Camp"  ^'o.    28, 
Rich.  '   ■ 

Davenport     Mfg.     Co.,     Los     .Angeles — 
Req.     19646:     $1,266     each      fob    Fulga, 

$1,271   each  fob  Richmond. 
Weaver-Rye  Tractor  Co..    Sacramento 
—Req.     19646:     $1,750     each:     Req. 
19647:    $1,875   each. 
Bodinson  Mfg.   Co..    S.   F.— Req.   1964.6: 
1    bulldozer.    Jl.lOO.    1    trailbuilder. 
$1,200:    Req.     19647:    scraper    with 
steel  wheel,   $2,000;   with   pneuma- 
tic wheels.  $4,000:  pump  valve  hy- 
draulic equipment,   $400. 
R      G.     LeTourneau,     Inc.,      Stockton: 
Req.   19646:   $1,218.90  each  fob  Pul^ 
ga,    $1,242.53    each    fob    Richmond; 
Req.   19647:   $1,593.10  each  fob  P\il- 
ga.  $1,619.47  each  fob  Kichmond. 
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PACIFIC    CONSTRUCTOR 


Sacramento  Tractor  &  Equipment  Co.. 

Sacramento:      Req.     19646,     $2.S40: 

Req.    19647.    $2,680. 
American     Tractor      Equipment      Co.. 

Oal<land:    Req.    19646.    $2.S40:    Req. 

19647.    $2.6S0. 
Kay-Brunncr      Sterl      Products.      Inc.. 

L.     A.:    Req.     19646:    $1,652.06    fob 

PulBa.  $1,659.20   fob   Richmond;    no 

hid   on    Req.    I!'ti47. 


BIDS    OPENED 

FRESNO.  Calif.— Following  bids  re- 
ceived by  the  Stale  Purchasin.i;  Agent. 
Sacramento  October  11.  under  Qu(» 
tatlnn  No.  12301.  Req.  lOSO.  for  fur- 
nishing one  4-wheel  drive  truck  chas- 
sis: alternate  bids  for  the  chassis 
with  enclosed  cab:  f.o.b.  Fresno,  Shop 
6: 

Coleman  Motor  Corp..  Littleton.  Colo.: 
Coleman  E-53.  $3790;  add  for  dual 
rears.  $195;  add  for  Hercules  NXC-3 
engine.  $90;  add  for  SOD  pans,  $3: 
Alt..  $4092.50. 
Walter  Motor  Truck  Corp.,  Ridge- 
wood.  Long  Island:  Walter  FMD 
4-0  ton,  110  h.  p.,  $3950;  Alt.,  $4200. 
Four  Wheel  Drive  Auto  Co.,  S.  F. : 
FWD  CU6A,  $3702.75;  if  6  pur- 
chased (per  Quotations  12276,  12299, 
12301),  $3352.75;  alternate,  FWD  • 
CU6P,  $3863.40;  if  6  purchased, 
$3513.40;  Bidders  Alternate.  FWD 
99UA.  $3724.80:  if  6  purchased. 
$3374.80;  alternate.  $3885.45;  If  6 
purchased.  $3535.45. 
Kleiber  Motor  Co.,  s.  F. ;  Oshkosh 
C35,  4-5  ton,  $4360  plus  tax,  130.80; 
Alternate,  C3S-W,  4-5  ton, $4660  plus 
Ux.  J139.80. 
Western  Traction  Co.,  S.  F.:  Mar- 
mon-Herrington  B50-4,  $4676;  If 
ordered  separate  from  Quotation  No. 
12299.  add  $148. 
White  Motor  Co.,  Sacramento:  Indi- 
ana 18x4,  $721.00;  Alternate.  $853.24. 
Brown-Bevis  Equipment  Co.,  Los  An- 
geles: Oshkosh  C3S.  $4819.65;  if 
shipped  with  other  two  trucks,  de- 
duct $186.30;  equipped  with  10  speed. 
add   $190;    Alternate.    $5108.60. 


BIDS    OPENED 

REDDING.  Calif.— Fonowvne-  bids 
received  by  the  State  Purchasing 
Agent.  Sacramento.  October  11.  under 
Quotation  No.  12276.  Req.  19952,  for 
fnrnishlng  three  4-wheel  drive  trucks, 
chassis  with  enclosed  cab:  alternate 
bids  for  three  4-wheel  drive  truck 
chasis  with  enclosed  cabs,  equipped 
with  air  pressure  brakes  and  no  tire 
pumps  to  be  furnished;  f.o.b.  Red- 
ding.   Shop    2: 

Coleman    Motor   Co..    Littleton.    Colo.: 
Coleman  E  53.  $11,370;  add  for  dual 
rears.    $585;    add    for    Hercules    en- 
gine    WXC-3.     $270;     add     for     SOD 
pans.    J9:    Alternate.    $12,277.50. 
Walter   Motor  Truck   Co.,    RIdgewood, 
Long     Island:     Walter     FMD,     $$1.- 
850;     Alternate,     $12,600. 
Four    Wheel    Drive    Auto   Co..    S.    F. : 
FWD    CU6A.    $10,658.25;    If    total    of 
6     are     purchased     (per     Quotations 
12276.     12299.     12301).     $:(352.75    each; 
Alternate.  $10,540.20;   If  6  purchased. 
3513.40      each       ;Bidder's      alternate 
FWD-SSTJA.    $10,724.40;     If    6    pur- 
chased.    $3374.80    each;       Alternate. 
$11  206.35;       if      6      are      purchased. 
$3535.45    each;     Bidder's    alternate: 
FWD    cue.    $3741.75;    if    6    purchased, 
$3541.75    each;    Alternate,    $3902.40;    if 
«     purchased,     $3702.40;       Alternate: 
FWD-SSUA.    $3763.80;    if  6   purchased, 
$3563.80;   Alternate,   $3924.46;   If  6  pur- 
chased,   $3724.45. 
Kleiber    Motor    Co.,    S.    F.,:    Oshkosh 
Cas.    013,080   plus   tax;   add   for   two 
speed.    $190;    add    for    Hercules   mo- 
tor.   175:    add    for    brakes    on    four 
wheels.    $300;    if    only    one    ordered. 
price    $4460    each;    Alternate,    Osh- 
kosh   C37.    $13,980. 
Western   Traction   Co..   8.   R.:Marmon 
Hcrrlngton    B50-4.    $14,028. 


BIOS    OPENEn 

SACRAMENTO.  Calif.  —  Following 
bids  rceived  by  the  State  Purchasing 
Agent.  Sacramento,  October  11,  under 
Quotation  No.  12261,  Req.  10864.  for 
furnisliing  one  4-wheel  drive  truck 
chassis;  alternate  bid.s  for  one  4-wheel 
drive  truck  chassis,  equipped  with  air 
pressure  brakes  and  no  tire  pump; 
f.  o.  b.  Sacramento.  Headquarters 
Shop: 

Coleman    Motor   Co.,    Littleton,    Colo.: 
Coleman  E52.   Buda  motor.   $3226;  add 
for    dual    rears.    $175;    add    for    Her- 
cules WXC3.   $90;  all   for  SOD  pans. 
$3;  if  shipped  with  others  to  Fresno 
then    R.    R.    to    Sacramento,    deduct 
$132;    if    shipped    to    Redding,    back 
to       Sacramento.       deduct      $98;       if 
shipped   to   either   point   and   driven 
to    S-acramento.    deduct    $191. 
Walter   Motor   Truck    Co.,    Ridgewood, 
Long    Island:     Walter    PND.     $3250; 
alternate,     $3500. 
Four    Wheel    Drive    Auto    Co.,    S.    F. : 
FWD    H-6.    $2800;    alternate,    $3012. 
Kleiber    Motor    Co.,    S.    F. :    Oshkosh. 
$3132    plus    tax;    deduct    for    5    speed 
only.    $aC. 
Western  Traction  Co.,  S.  F. :  Marmon- 
Herrington,    B    30-4.    $3320.92, 


BIDS    OPENED 

FRESNO,  Calif.— Following  bids  re- 
ceived by  the  State  Purchasing 
Agent.  Sacramento.  October  11.  under 
Quotation  No.  12299.  Req.  1064,  for 
furnishing  two  4-wheel  drive  truck 
chassis;  alternate  bids  for  chassis 
with  enclosed  cabs;  f.o.b.  Fresno. 
Shop   6: 

Coleman  Motor  Corp..  Littleton.  Colo.: 

Coleman    E    53,    $7580;    add    for   dual 

rears,  $390:  add  for  Herculth  WXC- 

3   engine,    $90;    add    for   &0D   pans,    $3; 

Alternate,    $8185. 
Walter   Motor   Truck   Co.,   Ridgewood, 
Long    Island:    Walter    FMD    4-5,    110 
h.    p..    $7900;   alternate.    $8400. 
Four    Wheel    Drive    Auto    Co.,    S.    P.: 
FWD    CU6A.    $3652.75    each;    if   total 
of     6     purchased      (per     Quotations 
12276,     12299,     12301),     $3352.75;     al- 
ternate,    FWD     CU6A,     $3813.40;     if 
6    purchased,    $3513.40;    Bidder's    al- 
ternate:    FWD     SSUA.     $3674.80;     if 
6      purchased,      $3374.80;      alternate, 
3935.45;    if   6   purchased.    $3535.45. 
Kleiber    Motor    Co.,     S.     F. :     Oshkosh 
CSS,    4-5   ton,    08720,    plus   tax,   $261.60; 

alternate,    $9320    plus    tax,    $279.60. 
Brown  Bevis  Equipment  Co.,  Los  An- 
geles:   Oshkosh    CSS,    $4633.35    each, 
plus    freight    if    only    one    ordered, 
$186.30;       if    10     speed     forward,     add 
$190;        Alternate,       Oshkosh      C39, 
$4922.25. 
Western  Traction  Co.,  S.  F. :  Marmon- 

Herrington,     B50-4.     $9352.40. 
White    Motor   Co..    Sacramento:    Indi- 
ana       18x4.        $9443.98;        alternate, 
59706.48. 


BIDS   OPENED 

SAN  FRANCISCO— Identical  bids 
at  $1225  f.o.b.  Oakland,  were  received 
by  P.  C.  Brown,  Procurement  En- 
gineer, Forest  Service,  Pheian  Bldg., 
under  Contract  No.  702.  for  furnish- 
ing 12  air  compressor  unit.s,  completr 
with  air  receivers,  power  take-offs. 
and  controls. 

The    bidders    were: 

Davcy  Compressor  Co.,   Kent,   Ohio. 

Rix    Co..    Inc.,    S.    F. 

Schramm.    Inc.,    West    Chester.     I'.i. 

Sam    Bates   Co..    Oakland. 

Sullivan   Machinery   Co..    .    F. 

Edward  R.   Bacon  Co..   S.   F. 

Bids    heM    under    advisement. 


BIDS    OPENED 

FRESNO.  Cal.— Following  bids  re- 
ceived by  the  State  Purchasing  Agent 
Sacramento,  October  11,  under  Quo- 
tation 12302.  Req,  1081.  for  furnishing 
one  reversible  snow  plow  for  4-ton. 
4-wheel   truck;   f.o-b.. J'resno.    Shop   6: 


Jenison  Machinery  Co..  W.  M.  Bros 
Model  94.  $236.50;  Bros.  Model  140 
$429;  delivery  in  35  days. 

A.  L.  Young  Machinery  Co.:  Good 
Roads  Model  SO  B.,  $304.75  via  rail, 
21  days;  $277.50  via  water,  37  days; 
Good  Roads  Model  10  F,  $366  Tia 
rail.  32  days;  $334.65  via  water,  4t 
days. 

Western  Traction  Co..  Frink  3f 
R5B..  $557.23;  delivery  in  2S  days  &% 
20   days  discount. 

Sacramento  Tractor  &  Equipmenet 
Co.:  Baker  Model  164,  $399.40  or  $420.5C 
underframe.  plus  tax;  20  days  delivery 
discount.    2%    SO    days. 

J.  D.  Adams  Co.:  Western  Special 
No.  105.  $435;  35  days  delivery;  2% 
30  days. 

Edward  R.  Bacon  Co.:  American 
Model  LS:  front  axle  hitch.  $304.80; 
frame  hitch,  $332.25;  delivery  in  30-45 
days;  2%  10  days;  deduct  $1  per  cwt 
for  orders  of  24.000  lbs.  or  more. 


BIDS   OPENED 

SAN  FRANCISCOD— Following  bids 
received  by  P.  C.  Brown,  Procure- 
ment Engineer,  Forest  Service,  Pheian 
Bldg.,  San  Francisco,  under  Contract 
No.  705,  for  furnishing  9  aeavy  duty, 
power-controlled  rippers  of  the  three- 
tooth,  wheel-supported  type,  complete 
with  power  take-off  and  double  drum 
hoist  controls,  ready  for  attachment 
and  operation: 
Edward  R.  Bacon  Co.,   San  Francisco, 

$1747.50  f.o.b.  Oakland;  $1697  f.o.b. 

Los  Angeles;  5%  20  days. 
R.     G.     LeTourneau.     Stockton,     $1375' 

f.o.b.   Oakland:   $1360   f.o.b.   Stock- 
ton;  2%   20  days. 
American     Tractor      Equipment      Co., 

Oakland.    $1818.75    f.o.b.    Oakland; 

57o    10    days. 
Bodinson  Mfg.  Co.,  Oakland,  $2100  f.o. 

b.  Oakland;  5%  10  days. 
Bids  held  under  advisement.      • 


BIDS    OPENED 

SAN  BERNARDINO.  Calif.— Fol  | 
lowing  bids  received  by  the  State  Pur-) 
chasing  Agent,  Saci;jmento.  October 
11.  under  Quotation  12312.  Req.  1962. 
for  furnishing  one  1-way  mouldboard. 
.=;peed  type  snow  plow;  f.o.b.  San. 
Bernardino,    Shop   8.  ! 

Jen'son  Machinery  Co.:  Bros.  Model  J  i 
94,    $236.50:   delivery   in   35   days. 

J.  D.  Adams  Co.:  Wisconsin  Special'/ 
Model  87,  $296;  35  days  delivery;  2%  jj 
30  tlays.  | 

A.  L.  Young  Machinery  Co.:  Good. 
Roads  Mr«:lel  40F,  $304.75:  via  rail, 
20  day.s;  $277.50  via  water,  37  days: 
add  $21.75  for  screw  adjustable  shoes: 
;idd  $23.35  for  outside  spring  loaded 
push  bar:  ndd  $38.85  for  landside  at- 
tachment: add  $15.10  for  hinged  snow 
shield:  price  axle  clamp,  $258.05  vi:i 
rail:    $231.45    via    water. 

Sacramento  Tractor  &  Equipment 
Co.:  Baker  Model  87:  $312.60  plus  tax; 
delivery   20   days:   2%   30  days. 

Spears  W^ells  Machinery  Co.:  Sar- 
gent 076.  $383  plus  tax;  delivery,  21 
days:    $13,    10    days. 

TVe.'-tern  Traction  Co.  :Frink  205  B, 
$383  16:   delivery   28  days:    5%   20  days. 

Edward  R.  Bacon  Co.:  American  ' 
F.  front  axle  hitch.  $329  90-  f.-.ni"  ; 
hitch.  J357:  Americnn  Model  RS.  front 
:ixIp  hitch.  $320^  frame  V'itrb  347'^'  ' 
delivery.  30-Ji  day.-^;  discount.  2t  > 
10  days:  dedMct  $1  per  cwt.  for  or-  I 
df-rs    over    24.000    lbs.  | 
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RAILROADS 


BIDS    OPENED 

STOCKTON.  San  Jonquin  Co..  Cal. 
— Bia^ntti-Willard  &  Biasotti.  40  W. 
Clay  St  .  S'ockton.  at  .'17939.29  suhmlt- 
ted  low  bid  to  the  Stocktr.n  Port  Dist.. 
Deep  Draft  Docks  Stockton,  for  con- 
struction of  an  extension  to  the  Public 
Belt  Railroad  system  for  the  Stockton 
Po»;t  District.", 
,  Complste  bids  .toUaw:...-y  ■      ■■■'  .._  ■  ■ 


PACIFIC    CONSTRUCTOR 
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Ula.Hottl-Wllliird  &  BlaHottl,   Stockton, 

A.    D.    Schrader.    San    Francslco.    $8,- 

076. 
Bddy    Klcctrlc    Co.,    Stockton,    $8288. 
'     Bld«    held    und(!r   advisement. 

MU^STREETS^  AND    HIGH- 
WAYS 


CONTRACT    AWARDED 

niVKUSIIilO  COUNTY,  Cal.— Lamb's 
Tran.sfcr  Cn..  S2S  Oowlea  St.,  LonR 
Beacli.  at  Jlii;i2  awarded  contract  by 
the  Slate  UiKliway  Coniml.sslon,  Sac- 
ramento, fur  hijihway  oiling  in  River- 
side (.'ounty,  on  Iowa  Ave.,  between 
E.  Sth  St..  near  Riverside,  and  La 
Cadena  Drive,  about  3  miles  In 
length,  .slioiilder.s  to  he  treated  with 
liquid  a.'<i>halt. 


CONTRACT    AWARDED 

LOS  ANCIOLKS  (X'UNTY.  Calif.— 
J'aul  K.  IIuBhes.  1020  Loma  Vista  St., 
Long  Beach,  at  $5,.S,t1  aw.Trded  con- 
tract by  the  State  Highway  Commis- 
sion, SacraiiU'Uto,  for  highway  con- 
struction in  Los  Angeles  ('ounty,  be- 
tween Mahle  St.  and  Atlantic  Blvd  . 
about  O.fi  mile  in  length,  Portland  ce- 
ment curb  and  gutter  to  be  construct- 
ed and  plant-mixed  surfacing  to  be 
placed   on    shoulders   a-djacont    thereto. 


CONTRACT    AWARDED 

LASSEN  COt'NTY.  Calif.  —  Lsbell 
Constr,  Co.,  Reno,  Nev..  at  $14,275 
awarded  contract  by  the  State  High- 
wa.v  Commission,  Sacramento,  for  5.;{ 
miles  grading  between  Litchfield  and 
5.3    miles   easterly,    in    Lassen    County. 

CONTRACT    AWARDED 

SAN  BERNARDINO  COUNTY.  Cal. 
—Lamb's  Transfer  Co.,  S2S  Cowles 
Ave.,  Long  Beach,  at  $LlfiS.7n  award- 
ed by  the  State  Highway  Commission. 
Sacramento,  for  highway  oiling  in 
San  Bernardino  County,  between  thr 
east  city  limits  of  Redlands  and  Call 
mesa  St.,  about  4.S  miles  in  length, 
shoulders  to  be  treated  with  liquid 
asphalt. 


CONTRACT    AWARDED 

SAN  BERNARDINO.  Cal.  —  Square 
Oil  Co..  91fi  Adobe  St..  Los  Angeles,  at 
$1,224  awarded  contract  by  the  State 
Highway  Commission.  Sacramento,  for 
highway  oiling  in  San  Bernardino 
County,  between  Klienefelter  and 
easterly  boundary,  about  15  miles  in 
Ibngth,  liquid  asphalt  to  be  furnished 
and   applied. 

CONTRACT    AWARDED 

BENTON  FIELD,  Alameda  Co.— 
N.  M.  Ball  Sons  Co.,  P.  O.  Box  404. 
Berkeley,  at  $10,480.  awarded  contract 
by  the  Constructing  Quartermaster, 
Fort  Mason,  for  constructing  concrete 
pavements  at   Benton    Field.   Alameda. 

Complete   bids   published    Sept.    27. 


BIDS   OPENED 

DOT^CLAS  COITNTT.  Oregon.  —  E. 
C.  Hall.  Eugene,  at  $160,059  submit- 
ted low  bid  to  the  Oreeron  State  High- 
way CAmr.Tission.  Portland.  October  9. 
for  1.5S  miles  grading,  surfacing,  and 
constructing  n  bituminous  macadam 
wearing  stirfnce  on  the  Gardiner- 
Reedsport  .Section  of  the  Oregon  Coast 
Hichwav. 

Total  bids  follow: 

E.  C.   Hall.    Eugene $1(50,059 

Theo.   Arenj;   and   Oregon    Con- 
struction   Co..     Portland 105.380 

.Tacobsen-.Tensen     Co..     P'tl'd     .  105.454 
Myers   &    Coulter.    Seattle 173.440 

F.  C.   Dillnrd.    Medford  176.850 

P.  L.  Crooks  &-  Co.    Portland.  ..  178.321 

Malcolm    K-    Bell      Portland 180  703 

Gufhrie-ircDnuL-al.     Portlnnd    -.  1S2.795 
Homer    O.    Johnson.    Portlnnd..  19G.568 

Bids  referred  to  State  Highway  En- 
gineer R.   H.    Baldock   fot-  award. 


SAN  FRANCISCO— IRVING  ST.  IMPROVEMENT— STATE 


SAN  FLAN(;iS<'o  A.  ■;.  Ilaijich.  1 
Do  Huro  St.,  San  I'VancUcu,  at  $11,- 
906.40  submitted  low  bid  to  the  De- 
partment of  I'ubllc  WorkK,  City  Hall, 
undej-  Spec.  No.  lx,s«6,  for  the  Im- 
provement of  Irving  St.,  between  7th 
Ave.   and   ISth  Ave. 

The  work   Involves, 

(  I)  5.700  l.f.  granite  curb  redreBMea 
and  reset; 

(  2)  430  l.f.  armored  concrete  curb 
resent; 

(  3)   lUO   l.f.   armored   concrete   curb: 

(  4)  32  each  catchbaslns  reset  or  re- 
constructed; 

(   5)  32  each   concrete  curb  Inlets; 

(   0)    11    each    street   signs    relocated: 

(  7)  2  each  school  "slow"  sisns  re- 
located; 

(  S)  1,850  sq.ft.  remove  existing  as- 
phalt concrete  pavement,  consist- 
ing of  a  6  In.  concrete  base  and 
an  asphaltic  concrete  wearing  sur- 
face,   where   directed; 

(  9)  190  tons  remove  and  replace  a.i- 
pbaltlc  concrete  wearing  surface, 
where   directed; 

(10)  700  sq.ft.  6  in.  Class  E  concrete 
base; 


codcrutu 


Ml)    IS, 7110  Hii.lt.  h  In.  ■, 
[111  veriient; 

<I2j  15  IcmB  a^plmlllc  cnonet*  con- 
form fiivement;  '.' 

(13)  14,000  sq.fl.  one-eouiM.!  cr.ncri-le 
sidewalk; 

(14)  100  eneh  Type  No.  I  calvunlZ'^l 
sheet  Iron  pedeiitrlan  ctoiia  waik 
markiTH,  In  place:  .» 

(15)  4S0  each  cros  walk  nmrkerH  re- 
moved and  reset; 

(16)  600  sq.ft.  nsphalt  macadam  side- 
walk, consisting  of  a  4  In.  r<Jcl< 
macadam  base  and  a  154  In.  a«- 
phaltlc    cilflc-ete    wearing    surface. 

Total  bids  tHUow: 

(A)  A.    G.   Ralsdh,    $11,966.40, 

(B)  E.   J.   Tr^>icy.   »I2,309.80. 

(C)  BayshorA   Constr.    Co.,   J12,637.7« 

(D)  Pacific  r"avements  Co.,  Ltd.,  $12,- 

717. 

(E)  Chas.   L.    Harney    $12,917.50. 

(F)  M.    J.    Lynch,    $12,976.20. 

(G)  Theo.    Cohn,    $13,497.90. 

(H)   Fay    Improvement   Co.,    $13,ei0.30. 
(I)  Eaton  &   Smith,  $13,969.66. 
(J)   J.    J.    Gartland,    $14,083. 
(K)  Pacinc    States    Constr.    Co  ,    $14,- 
478.50. 
Unit  bids  follow: 


(A) 

(Hi 

(f;) 

(D) 

(E) 

(F) 

(G) 

(H) 

(I)        (J) 

(K) 

(  1)... 

$     .36 

$     .40 

$     .25 

i     .40 

$     .30 

$     .38 

$     .40 

$     .50  $     .31 

t     .45 

$     .55 

(   2)... 

.38 

.20 

.19 

.40 

.30 

.25 

.25 

.SO 

.31 

.50 

.30 

(   3)... 

.80 

1.00 

.75 

1.00 

.75 

1.00 

1.00 

.70 

.68 

.75 

.75 

(  4).... 

J8.00 

25.00 

40.00 

35.00 

30.00 

49.00 

55.00 

48.00 

37.50 

70.00 

45.00 

(    5)... 

8.00 

10.00 

7.00 

10.00 

7.50 

8.00 

7.50 

11.00 

9.38 

9.00 

6.00 

(   6)... 

1.00 

4.00 

1.50 

5.00 

5.00 

2.00 

5.00 

5.50 

6.25 

5.00 

4.00 

(  7).. 

1.00 

4.00 

1.50 

5.00 

7.50 

4.00 

5.00 

5.50 

6.25 

5.00 

4.00 

(   8)... 

.10 

.07 

.06 

.12 

.09 

.07 

.10 

.10 

.125 

.12 

.15 

(   9).-. 

3.00 

6.00 

6.00 

6.00 

9.00 

8.00 

5.80 

7.57 

6.88 

6.00 

7.50 

(10).... 

.17 

.25 

.20 

.20 

.16 

,22 

.25 

.23 

.155 

.23 

.20, 

(11). 

.27 

.29 

.335 

.28 

.31 

.28 

.30 

.25 

.36 

.28 

.2*. 

(12)... 

5.00 

6.50 

5.00 

6.00 

9.00 

6.00 

5.00 

7.50 

5.62 

5.20 

6.00 

(13).... 

.12 

.115 

.12 

.12 

.12 

.11 

.12 

.13 

.13 

.12 

.15 

(14)... 

.20 

.20 

.20 

.20 

.25 

.12 

.20 

.22 

.25 

.22 

.25 

(15)... 

.10 

.06 

.10 

.15 

.10 

.04 

.OS 

.10 

.12 

.10 

.20 

(16)... 

.10 

.o.s 

.09 

.10 

.10 

.OS 

.10 

.119 

n;i 

OS 

.11 

SOLANO  COUNTY— 3.8  MI.  GRADE  &  PAVE— (STATE) 


SOL.\NO  COUNTY.— Union  Paving 
Co.,  024  Call  Bldg.,  San  Francisco,  at 
$178,696.10  on  Alt.  "A"  and  N.  M. 
Ball  Sons  Co.,  P.  O.  Box  404, 
Berkeley,  at  $182,728.85  on  Alt.  "B," 
submitted  low  b'ds  to  the  Stale  Hie-- 
way  Commission,  Sacramento,  for 
about  3.8  miles  grading  and  paving 
with  asphalt  concrete  under  Alt. 
"A",  or  with  Portland  cement  con- 
crete, under  .Mt.  "V>".  in  Solan  ■ 
County  between  3.7  mil<*  north  of 
Fairfield  and  o.fi  miles  sou"-i  'if  Vac- 
aville. 

Bids    were    taken    as    follows 

(  1)  149  stations  clearing  and  grubb- 
ing  right-of-way; 

(  2)   2200   M  gals,   water; 

(   3)   625   cu.    yds.    ditch   excavation; 

(   4)   2425    cu.    yds.    struct,    excav.; 

(  5)   201    stations    finishing    roadway; 

(  6)  565  cu.  yds.  salvaged  surfacing 
base; 

(  7)  550  tons  untreated  crushed  gravel 
or  stone  surfacing; 

(  8)  650  cu.  yds.  Class  A  Portland  ce- 
ment  concrete  structures; 

(  9)  7  cu.  yds.  Class  F  Portland  cem. 
concrete  railing; 

(10)  63.000  lbs.  bar  reinf.  steel  structs. 

(11)  732  lin.  ft.  furnishing  steel  piling. 

(12)  28   each  driving  steel   piles; 

(13)  516   lbs.    bronze   expansion   plates; 

(14)  232    lin.    ft.      8-in.    CMP; 

(15)  252   Un.    ft.    30-in.   CMP; 

(16)  94  lin.  ft.  66-ln.  CMP; 

(17)  312   lin.    ft.    IS-in.    CMP  siphons: 

(18)  24S   lin.    ft.   36-in.   CMP  siphons: 

(19)  42    lin.    ft.    exist.    CMP    removed 

and  cleaned  and  salvaged; 

(20)  40    Un.    ft.    exist.    CMP    removed 

and  cleaned  and  relaid; 

(21)  300  lin.  ft.  90-in.  multiplate  CMP; 

(22)  15    each    18-ln.    cone,    joints    pipe 

siphons; 


(23)  16    each    3G-in.  do; 

(24)  112  lin.    ft.   laminated   guard   rail; 

(25)  1.0   mile  new  property   fence; 

(26)  1.0    mile    remove   and    reset    pro- 

erty  fences; 
127)  10   each   drive  gates; 

(28)  1    only  exist  bridge   removed  and 

disposed  of; 

(29)  76   each    monuments   complete   In 

place; 

Alternative   Items 
Alternate    A 

(30)  96.700  cu.  yds.  rdwy.  excav.  with- 

out class; 

(31)  43,000  cu.  yds.  imported  borrow; 

(32)  337,000   sta.   yds.   overhaul; 

(33)  815    cu.    yds.    cone,    removed    and 

disposed  of; 

(34)  42,350  sci.  yds.  subgrade  prepara- 

tion; 

(35)  502   tons   liquid   asphalt  SC-2; 

(36)  63.700   sq.   yds.   preparing,   mixing 

and    shaping    shoulders,    slopes, 
gutters   and   detours; 

(37)  20  cu.  yds.  Class  A  Portland  cem. 

concrete  bridge  approach   slabs: 

(38)  2200    lbs.    bar    reinf.    steel    bridge 

approach    slabs; 

(39)  18,840    tons    asphalt    concrete; 

(40)  1164    lin.    ft.    18-in.    CMP; 

(41)  68  lin.  24-in.  CJIP; 

(42)  2    each    headwalls    removed    and 

reset; 

(43)  4350  sq.   yds.   asph.   paint   binder; 

Alternative  B 

(44)  95.400  cu.  yds.  rdwy.  excav.  with- 

out class; 

(45)  4(5,000  cu.   yds.    imported  borrow; 

(46)  244,000  station  yds.  overhaul; 

(47)  785   cu.    yds.    cone,    removed   and 

disposed  of: 

(48)  44,150  sq.  yds.,  subgrade  prepara- 

tion.: 

(49)  2S5   tons  mineral  aggregate  plant 

mixed  surfacing: 
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(50)  15    tons    liquid    asphalt    MC-5    or 

MC-extra   heavy    plant   mixed 
surfacing; 

(51)  3  tons  liquid  asphalt  MC-2  prime 

coat; 

(52)  2    tons   liquid   asphalt    MC-3    seal 

coat; 

(53)  15    tons    stone      screenings      seal 

coat; 

(54)  508   tons   liquid   asphalt   SC-2; 

(55)  64.800  sq.  yds.  prepareing,  mixing 

and    shaping    shoulders,    slopes, 
gutters  and  detours: 

(56)  8560    cu.    yds.    Class    A    Portland 

cement    concrete   pavement; 

(57)  42.500  lbs.   bar  reinf.   steel  pave.: 

(58)  12.000   each   pavement   dowels; 
(69)   1158    lin.    ft.    18-in.    CMP; 

(60)  84   lin.   ft.  24-in.   CMP; 

(61)  4    each    headwalls    removed    and 
reset; 

(62)  6  each  type  ■■A-2«"  double  traffic 

lane  pavement  crossing  devices: 

(63)  2  each   type   ••A-20"   single  traffic 

lane   pavement  crossing  devices 
NOTE — "Alternative  "A"   sets  forth 
the  necessary  items  for  the  construc- 
tion  of  pavement  with  asphalt  concrete 


"Alternative  B"  sets  forth  the  neces- 
sary items  for  the  construction  of  the 
pavement  with  Portland  Cement  con- 
crete. 


Total    bids   follov 


Alt.  "B  • 


Alt. 

iA)    Union    Paving  Co., 
San   Fran J178.69C.10  $    

(B)  N.   M.   Ball  & 

Sons,    Berkley 182,728..S.i 

(C)  Hanrahan-Wil 

cox   Corp.    S.    F.   184.918.90     

(U)  Fredrickson  & 
Watson  Const. 
Co..  Fredrick- 
son  Bros.,  and 
Jones  &  King, 
Oakland     191. 152. S4     209.988.24 

(E)  A.    Teichert   & 

Son.    Inc.    Sac.  .  194.199.15     204.430.3.'. 

(F)  Peninsula   Pav- 
ing   Co..    S.    F.  .   195,728.75     

(G)  A.    G.    Raisch, 

San    Francisco      204,989.90     

Unit   bids   follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(  1)     ....- 

{30.00 

815.00 

820.00 

$27.50 

$12.00 

$10.00 

$10.00 

(  2) _ 

.40 
.50 

.75 
1.00 

.75 
.60 

1.25 
.62 

1.50 
.75 

1.10 
.50 

.75 
.80 

{  S)   

(  4)   ._ 

1.00 

1.00 

1.00 

1.25 

.80 

1.00 

1.00 

(  5)    

10.00 

5.00 

7.00 

10.00 

4.00 

5.00 

5.00 

(  S)    _.... 

.60 

.60 

.50 

.81 

.80 

1.00 

1.00 

(  7)    . 

2.50 

2.00 

•i40 

2.00 

2.20 

2.50 

2.2.^. 

(  8)   

16.00 

15.50 

20.'I0 

17.75 

19.00 

19.00 

22.00 

(  9)   _     

60.00 

.04 

2.00 

45.00 
.04 
1.40 

55.00 

05 

1.80 

50.00 

.05 

1.62 

75.00 

.05 

1.80 

45.00 
.04 
1.50 

50.00 
.044 
2.00 

(10)   . 

(11)   - 

(12)    _.... 

15.00 

20.00 

40.00 

18.75 

30.00 

20.00 

30.00 

(IS)    .    _.. 

.40 

.30 

30 

.38 

.35 

.30 

.60 

(14)    - 

1.30 

.90 

90 

.95 

1.00 

.90 

1.00 

(15)    

4.50 

2.85 

3.20 

3.00 

3.00 

3.00 

4.00 

(18)    -..- 

16.00 

12.75 

15.50 

13.00 

12.50 

12.50 

15.00 

(17)   

3.50 

2.50 

2.10 

2.25 

2.10 

2.00 

3.00 

(18) ._.. 

8.00 

6.00 

5.70 

6.25 

5.50 

5.50 

6.25 

(19)    

.80 

1.00 

40 

.56 

.50 

.50 

.50 

(20)   ... 

1.00 

1.00 

.60 

.70 

.75 

1.00 

1.00 

(21)    

24.00 

13.00 

16.00 

15.45 

15.00 

15.00 

20.00 

(28)    - 

15.00 

7.50 

11.00 

10.95 

10.00 

9.00 

10.00 

(28)    

20.00 

10.00 

22.00 

16.55 

18.00 

18.00 

15.00 

(24)    ..- 

1.50 

1.00 

1.00 

.95 

1.25 

1.00 

1.00 

(25) 

400.00 

450.00 

450.00 

375.00 

500.00 

380.00 

700.00 

(26)   

250.00 

400.  on 

2''  00 

220.00 

500.00 

300.00 

400.00 

(27) 

15.00 

19.00 

20.00 

18.75 

20.00 

20.00 

15.00 

(28)    

1500.00 

800.00 

121'  00 

1000.00 

1000.00 

600.00 

300.00 

(29)   

8.00 

3.00 

2.70 

3.00 

3.00 

3.00 

3.00 

Sub    total 

.■43772.10 

34856.60 

41RS2  90 

4S587.19 

37522.10  43385. in 

(80)    

.24 



.32 

.32 

.30 

.33 

.3.5 

(81)   _ 

.56 

— — 

.50 

.60 

.50 

.65 

.68 

(82)    

.01 



.0?4 

.0'/, 

.01 

.01 

.03 

IK1    

5.00 



1.00 

1.25 

3.00 

1.25 

7.  no 

(34)    

.10 



.10 

.10 

.08 

.09 

M 

<3B)             

12.50 



13.no 

13.00 

12.00 

12.50 

12.00 

(36)    

.06 



04 

.03 

.055 

.05 

.0^ 

(31) 

15.00 

. 

12.0" 

16.00 

14.00 

12.no 

10.00 

f38)    

.06 



on 

.05 

.10 

.05 

.041 

f39)        

3  30 

— — 

3.79 

3.S4 

4.36 

4.15 

i  no 

<tn)    

2.50 



1.60 

1.80 

1.65 

1.60 

2  OO 

(41)    

3.50 

__ 

2.50 

2.85 

2.50 

2.50 

3.00 

'42) 

10.00 



12.0(1 

10.  on 

15.00 

15  on 

10  0" 

(43) 

.02 

~ 

.03 
(B) 

.02 
(D) 

.03 
(El 

.02 

.02 

(44) 

$.285 

$.32 

$.30 

(45) 

.50 

.60 

.50 

M6) 

.n% 

.005 

.01 

(47) 

1.75 

1.25 

3.00 

(48) 

.09 

.10 

.ns 

(49) 

2. SO 

3.80 

S.on 

(.SO) 

18.00 

20.00 

?n  no 

(51) 

30  00 

?o.nft 

40  nn 

/.=;2< 

5n  in 

20  on 

40  00 

(53) 

3.00 

3. on 

4.00 

(Si* 

11.no 

13. nn 

io  f... 

(!;.=;> 

.04 

.05 

.055 

iT.tit 

8.65 

9.60 

9  7i 

ir.7\ 

.045 

.05 

nis 

(r.«i 

21 

.35 

'C 

(^01 

1.75 

1  «ft 

1  r- 

(cn* 

tan 

2S5 

1  r.o 

/(!l> 

1ft  nn 

10  no 

1^  fl'. 

C(S»1 

.in.  no 

6ft  fft       ' 

n'.  r.1. 

«;:>' 

30  00 

30.01        1 

CONTRACT    AWARDED 

PIMA  COUNTY.  Arizona— White  & 
Miller,  Tucson,  at  $43,182  awarded 
contract  by  the  Arizona  State  High- 
way Commission,  Pheonix,  October  8, 
for  highway  construction  on  the  Tuc- 
son-Xogales    Highway. 

The  work,  which  begins  about  1.2 
mi.  south  of  the  south  city  limits  of 
Tucson  and  extends  southerly  appiox- 
imately  1.5  miles,  consists  of  widening 
and  resurfacing  existing  pavement, 
and  is  to  be  completed  on  or  before 
February  29.    1936. 

The  principal  Items  are:  ; 

2.000  cu.    yds.    roadway   excavation; 
350  cu.  yds.   roadway  excavatian; 
12,000  cu.  yds.  imported  borrow;  , 

21,000  cu.    yds    mi.     imported     borrow 
haul; 
350  cu.    yds.   structure   excavation; 
27.500  lbs.   reinf.   steel; 
3.400  lin.  ft.  combined  curb  &  gutter; 
4,000  tons   plant   mix; 
200  tons   cutback   asphalt; 
235  cu.  yds.  screenings; 
40  cu.  yds.   remove  old  concrete; 
16,300  lin.    ft.    formation  and   flnishing 
shoulders. 
Total  bids  follow: 

White  &  Miller,   Tucson $43,182.04 

Borderland  Constr.  Co.,   Tuc- 
son    45,689.92 

Phoenix-Tempe      Stone     Co., 

Phoenix     46.353.52 


CONTRACT    AWARDED 

DESCHUTES  COUNTY,  C'regon.— 
Johnston,  Hansen  &  Johnston,  Birk^ 
enfeld,  Oregon,  at  $3S,57S  submitted 
low  bid  and  awarded  contract  by  the 
Oregon  State  Highway  Commission, 
H.  R.  Baldock,  State  Hi,^hway  Eu- 
gineer,"'Portlan-a,  October  8,  for  2.62 
mi.  of  grading  on  the  Rtdmond-Bend 
Section  of  The  Dalles-California  High- 
way,   Unit.s   No.    1   and   5. 

Total    bids    follow: 
Johnston,    Hansen    &    Johns- 
ton,    Birkenfeld     $38,57S 

Parker-Schram    Co.,    Portland...  43,7:4 
Schmitt    Const.    Co.,    Portland...  44,i;i'j 

Fisher     Bros.,     Oregon    City 44  2»\ 

Fred    H.     Slate,    Multnomah 46,9J1 

Itschner    &    Rigdon,     Barlow 49,04s 

J.  A.  Lyons,  Portland  52,40J 

G.    I.    Stebbins   Const.    Co., 

Klamath     Falls     56.727 

Newport   Const.    &  Kern   & 

Kibbe,     Portland     67,074 

Brent  Sturgill  Co..  Cascade 

Locks     _ 71,026 


CONTRACT  AWARDED 

SAN  FRAN>_  ISCO.  Calif.  —  E.  J. 
Treacy,  309  Call  BIdg.,  .San  Francisco, 
at  $448  awarded  contract  by  the  De- 
partment of  Public  Works,  City  Hall, 
under  Spec.  No.  18.888  for  improve- 
ment of  Laiilley  St.  slide  between, 
Roanoke  and  Mateo  Sts. 

CONTRACT    AWARDED 

J.\CKSON  COUNTY.  Oregon.  — 
Berke  Bros.,  2815  S.  E.  Harrison. 
Portland,  at  $81,227,  submitted  low 
b'd  and  awarded  contrart  by  the 
Oregon  State  Highway  Commission, 
Portland,  October  9,  for  0.88  miie 
grading  *n  the  North  Unit,  Tor- 
rent Creek-Wall  Creek  Section  of  th 
Pacific    Highwaj'. 

Total    bids    follow: 

Berke   Bros..    Portland S^i.?'-. 

Parker-Schram  Co..  Portland 84.386 

Myers    &    Coulter.     Seattle 87.620 

E.  C.   Hall.   Eugene 87.720 

Kern   &   Kibhe.    Portland 88.671 

Malcolm    &    Bell.   Portland 96,805 

P.    L.   Crooks  &   Co..   Portland    .  98.820 

F.  C.    DMlard.    Medford    ...09.105 

McNutt    Bros.    Eugene _...103.927 

Guy    F.    .^tkin.cnn.    Portland   100  620 

Dunn  &  Baker.  Klamath  Falls.    112.245- 
Morrison-Knuds'n    Co.,     Boise.    113  654 

Guthrie-McDougal.   Portland   113.761 

Kren    &   Greenough.    Portland..  .113,890 
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3IDS    REJECTED 

WAI.I.OWA  COUNTY.  On>:i'n  All 
.Idn  roi-i'ivod  liy  'hf  ()rot;nn  SUHt- 
lllfhwiiy  CiirmnlHslon.    H.    II.    Hnlilmli. 

■;tntc  illRliwny  EnglneiT.  I'oi  ll:ii;il. 
lotohir  K,  f"r  t-BS  ml.  roKn'<i'"K-  «"'"■ 
ncliiK  and  nil  niiit  Biirfarf  tre.itmpnt 
,n      Ihe      Rock      Crcck-Wllown      T-nke 

;il|{li»ny    have   I)con    rejected    and    the 

>roJcct     will     be    rcadvcrll»e<i. 
Total    bids    follow: 

Hart   Const.    Co.,    La   Grande       $82,057 

Hrent    SturRlll    Co.,    Cascade 

Locke G2,13;i 

Itschncr    &•     Rlp>1on,     Barlow         63,705 

!•'.   C.    Dlllard.    Medford  ri4,r.in 


CONTRACT    AWARDED 

KLAMATH  COUNTY  OiCKon.— Bar- 
ham  Bnw..  Salem,  at  $33,372.  sub- 
mitted low  hid  and  awai-ded  contract 
hy  the  OreRon  State  HlRhway  Com- 
mission. Portland.  October  9.  for  the 
construction  of  a  2aS-foot  concrete 
hridKC  over  the  Southern  Pacific  Co.'s 
tracks  on  the  Klamath  Falls-Weed 
HlRhway    near    Midland. 

Total    bids    follow: 

Bnrham    Bros..    Salem    $33,372 

K.    F.    &    W.    F.    Phllpot.    Port'd   34.1S2 
Kockenbers-Wlttman   Co. 

Portland    37.3Rn 

C.    J.    Montaer   &    Sons,    Prtld.       40.370 

Donn    &    Baker.    Klam.    Falls 40.710 

McRae    Bros.,     Seattle    44.4B0 


CONTRACT    AWARDED 

KING'S  COUNTY'— Southern  Califor 
nia  Roads  Co.,  2145  E.  25th  St..  Los 
.\nBeles,  at  $43,404.25.  aw\arded  con- 
tract hy  the  State  Highway  Cor.iniis- 
slon.  Sacramento,  for  about  1.5  :'-:ilcs 
gradlne  and  paving  with  asphalt  con- 
crete between  Hanford  and  one  and 
one-half  miles   easterly,    in    Kick's   Co. 


CONTRACT    AWARDED 

UMATILLA  COUNTY,  Ore.— New- 
port Constr.  Co..  Governor  Bldg..  and 
Kern  &  Kibbe,  42  S.  E.  Salmon  &t.. 
Portland,  at  $122,416  submitted  low  bid 
and  awarded  contract  by  the  Oregon 
State  HiKhway  Commission.  Portland, 
October  !i,  for  6.95  miles  regradlng, 
surfacing  and  constructing  bituminous 
macadam  wearing  surface,  etc.,  on 
the  Emigrant  Hill-Emigrant  Springs 
Section  of  the  Old  Oregan  Trail. 

Total   bids   follow: 
Newport      Constr.    Co.    and      Kern    & 

KIbbe.    Portland.    $122,416. 
Saxton  &  Looney.   Portland,   $127,255. 
J.    C.    Compton   and    G.    D.    Lyon   Co.. 

McMinnville.     $127,791. 
Max  J.    Kuney  Co..    Spokane,    $129,228. 
Tony    MaRazzo.    Spokane,    $139,940. 
E.   Hefty.   Portland,   $136,565. 
R.  O.    Dale   and   Warren   Bros..   Aber- 
deen. $139  322. 
Homer  G.  Johnson.  Portland.  $153,014. 
Joplin    &    Eldon.    Portland. $145, 338. 

CONTRRCT   AWARDED 

JACKSON  COUNTY,  Oregon— Har- 
old Blake,  400  N.  TThompson  St.,  Port- 
land, at  $125,012  submitted  low  bid 
and  awarded  contract  by  the  Oregon 
State  Highway  Commission.  Portland. 
October  9.  for  5.12  ml.  grading  on  the 
Ashland-Neil  Creek  Section  of  Pacific 
Highway. 

Total   bids  follow: 

Harold    Blake.    Portland $125,012 

Berke     Bros..     Portland 125.465 

E.  C.    Hall.    Eugene 128.357 

Kern    &    Kibbe.    Portland 130.906 

F.  C.    Dillard.    Medford 135.965 

Guy  F.   Atkinson  Co..   Portland  138.029 

McNutt  Bros..   Eugene 138.180 

Dunn  &  Baker.  Klamath  FIs..  139.771 
Wren  &  Greenough,  Portland..  146  150 
P.  L.  Crooks  &  Co..  Portland..  150,703 
Parkcr-Schram  Co..  Portland..  158.156 
Malcom    &   Bell.    Portland 164,248 

CONTRACT    AWARDED 

MALHEUR  COUNTY  Ore.  —  Dunn 
&  Baker.  Klamath  Falls,  at  $104,319 
submitted   low  bid   and   awarded   con- 


ELKO  COUNTY,   NEVADA— OVERPASS— STATE 


lOLKO  COUNTY,  Nevada  —  DodKe 
('onstructlon.  Inc.,  Fallon,  at  $49.- 
834  submitted  low  bid  October  2.  and 
awarded  contract  hy  the  Nevada  .State 
Highway  Directors,  U.  A.  Allen.  State 
Highway  Engineer,  Carson  City.  Oct. 
4.  for  constructing  a  concrete  and 
steel  overpasR  and  approaches,  one 
mile  west  of  Wendover,  Section  B2  of 

Koiile   24,    Elko   County. 
The  work  Involves: 

(  1)   118   lln.    ft.   remove  culvert   pipe; 

(    2)  8  each  remove  culvert  headwalls; 

(   3)   60  cu.  yds.  roadway  excavation: 

(   4)   74.000   cu.    yds.    Imported   borrow; 

(  B)   740    cu.    yds.    structure    excav.; 

(   6)   .37   ml.   subgrade; 

(  7)  .39   ml.   finish   roadway; 

(  8)   22    tons    asphaltlc    road    material 
SC-2   (roadway  nil): 

(  9)   10    tons    asphaltle    road    material 
SC-2    (slopes); 


(10)  Lump   sum   railroad   cro«iln»; 

(11)  3(4  cu.   yds.  Class  A  concrete; 

(12)  236  cu.  yds.  Cla»«   D  concrete; 

(13)  S9.000  lbs.   reinforcing   steel; 

(14)  44,800   lbs.   structural  sl<>«I; 

(15)  66  lln.   ft.   24-ln.   CMP; 
(1(1)    16  each   monuments; 

(17)   2704    lln.    ft.    metal    truard   rail; 
(IS)    39    ml.    salvage    and    relay    road- 
mix  surface; 

(19)  1000  cu.   yds.   gravel  base; 

(20)  Lump  sum  construct  detour. 
Total   bids   follow: 

(A)  Dodge  Construction.    Inc..    Fallon. 

$49,834. 

(B)  Isbell  Constr.  Co..  Reno.  159.008.40 

(C)  Olof     Nelson.     Logan.     Utah, $76,- 

617.40. 

(D)  W.    W.    Clyde  &   Co..    aprlngytlle. 

Utah.    Bid   Irregular. 

(E)  Engineer's    estimate.    S5S.364 
Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(ED 

(  1) 

$       1.00 

$       1.00 

$       1.00 

$       .50 

$       1.00 

(   2) 

..._ 5.00 

4.00 

10.00 

10.00 

6.00 

(  3) 

1.00 

.50 

1,60 

.60 

.£0 

(  4) 

_              .25 

.35 

.50 

.30 

.36 

(  B) 

1.50 

1.00 

250.00 

4.00 
1000.00 

1.00 
100.00 

1.00 

(   6) _ 

300.00 

100.00 

(  7) 

300.00 

2B0.D0 

1000.00 

100.00 

300.00 

(   8) 

26.00 

35.00 

25.00 

20.00 

18.00 

(  9) 

25.00 

40.00 
100.00 

25.00 
500.00 

20.00 
100.00 

26.00 

(10) _ 

150.00 

100.00 

(11) 

23.00 

27  00 
30.00 

35.00 
30.00 

28.00 
28.00 

23.00 

(12) 

25.00 

24.60 

(13) _. 

.00 

.0525 

.065 

.055 

.066 

(14) 

.08 

.06 

.065 

135.00 

.076 

(15) 

4.00 

3.25 

3.00 

3.00 

3.00 

(16).    ..._ 

.._ 3.00 

3.50 

5.00 

4.00 

4.00 

(17) 

1.25 

1.60 

1.10 

1.10 

1.25 

(18) 

„      1000.00 

1700.00 
1.00 

2000.00 
1.20 

800.00 
.075 

1000.00 

(19) 

_ 1.00 

.90 

(20) - 

500.00 

160.00 

500.00 

300.00 

250.00 

IMPERIAL  COUNTY — 12.5   Mi.   Grade  and   Surface — SUte 


IMPERIAL  COUNTY.  Calif.— R.  E, 
Hazard  &  Sons,  2548  Kettner  Blvd., 
San  Diego,  at  $151,293.50.  as  previous- 
ly reported,  submitted  low  bid  to  the 
Division  of  Highways,  C.  H.  Purcell. 
Chief  Engineer,  State  BIdg..  Los  An- 
geles, for  about  12.5  mi.  grading  and 
surfacing  with  plant  mixed  surfac- 
ing (medium  curirg  type)  between 
East  Highline  Canal  and  Midway 
Wells.  Imperial  County.  ' 
(   1)   134.000  cu.  yds.  rdwy.  excavation 

without    class; 
(  2)  155.000    sta.    yds.    overhaul; 
(  3)  135   cu.    yds.    struct,    excavation; 
(  4)   660   sta.   finishing  roadway; 
(   5)  44.700    tons,    mineral    aggregate 

plant  mixed   surfacing; 
(   6)  1790   tons  liquid  asphalt  MC-5  or 
MC-extra  heavy  plant  mix  sur- 
facing; 
(  7)  75    tons     liquid     asphalt    SC-2 

(prime  coat); 
(  8)  1440    tons    liquid    asphalt   SC-2 

(subgrade    and    shoulders); 
(   9)  233,600  sq.  yds.  preparing,  mixing, 
shaping      and    compacting     sub- 
grade  and  shoulders; 


(10)  25    tons   liquid   asphalt   SC-2    (de- 

tours); 

(11)  60    tons      liquid    a.sphalt      SC-IA 

(slopes) ; 

(12)  290  lin.   ft.   24-ln.   CMP; 

(13)  12    each    culvert    markers; 

(14)  50   each  guide  posts; 

(15)  3600   lln.    ft.   remove   wooden   side 

forms: 

(16)  74  each  monuments. 
Total    bids    follow: 

(A)  R.  E.   Hazard  &  Sons. 

San  Diego  $151,293.50 

(B)  V.    R.    Dennis  Constr. 

Co..    San    Diego 165.573.76 

(C)  Oswald  Bros..   L.  A 167.990.96 

(D)  Mundo  Engineering  Co.. 

Los   Angeles    .  .- —  170.S18.0O 

(E)  Daley  Corp.,    San  Diego  177.706.60 

(F)  Gibbons  &   Reed  Co.. 

Burbank    _ —  177.852.45 

(G)  Sharp    &    Fellows   Con- 

tracting   Co.,     L.    A 194,817.60 

(H)   Jack  A.  Casson, 

Hayward     - 195.611.00 

(I)    Grlffth  Co.,  Los  Angeles  221.239.00 


Unit   bids  follow: 


(  1) 
(  2) 
(  3) 

(  4) 
(  5) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 
(16) 


(A) 
$.14 
.02 
1.50 
6.00 
•  1.45 
17.50 
12.00 
11.50 

.035 

30.00 

25.00 

3.00 

2.50 

2.50 

.02 

2.00 


(B) 

$.20 

.02 

.75 

5.00 

1.44 

20.00 

12.50 

12.50 

.04 

40.00 

25.00 

3.50 

2.00 

2.00 

.01 

1.00 


(C) 

(D) 

$.225 

$.18 

.006 

.008 

.75 

.SO 

2.75 

5.00 

1.49 

1.80 

17.60 

18.00 

13.50 

12.00 

13.50 

11.00 

.052 

.04 

27.00 

20.00 

40.00 

15.00 

2.75 

3.00 

2.25 

3.00 

2.25 

3.00 

.016 

.OS 

3.00 

3.00 

(E) 

$.21 

.006 

.75 

2.50 

1.75 

18.00 

13.00 

13.00 

.065 

37.75 

31.00 

2.65 

3.00 

3.00 

.02 

3.00 


(F) 
$.28 
.01 


5.00 
1.45 
21.00 
13.25 
13.25 

.042 
16.00 
25.00 
2.76 
2.50 
2.50 
.02 
2.50 


(G) 

$.30 

.02 

1.00 

2.00 

1.70 

18.60 

18.50 

16.00 

.06 

35.00 

35.00 

2.50 

3.00 

2.00 

.02 

$.00 


(H) 

$.20 

.02 

1.00 

6.00 

2.30 

18.00 

12.00 

10.00 

.04 

12.00 

11.00 

3.00 

3.00 

4.00 

.05 

4.00 


(I) 

$.30 

.01 

1.00 

7.00 

2.20 

18.00 

16.00 

16.00 

.07 

18.00 

SO.OO 

J  00 

3.00 

3.00 

.Oli 

J.0« 
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tract  by  the  Oregon  State  Highway 
Commission.  Portland,  October  9.  for 
constructins  9.61  miles  of  grading  on 
ihe  Federal  Lands  Portions  of  West 
Unit,  and  i.64  miles  of  grading  on  the 
Private  U:inds  Portions  of  West  Unit 
Jordan  Creek  Section  of  I.O.N.  High- 
way. 

Total  bids  on  the  combined  projects 
follow : 

Dunn  &  Baker.  Klaraath  Falls-$104.319 
Hinnian    Bros.     Constr.     Co., 

Denver.    Colo _ 104.365 

U.-schner  &  Rigdon.  BarIow..._  113.865 
Morri.«ion-Knudsen    Co..    Boise..  121. S25 

Total  bids  on '  the  federal  Lands 
Portion  follow; 

Dunn  &  Baker,  Klamath  Falls-.J  62.547 
Hinnian     Bros.      Constr.      Co., 

Denver   _ 64,109 

M.  L.  OXeil  &  Son.  Eugene...    69,859 

Itschner  &  Rigdon,  Barlow_ 73,333 

.Morrlson-Knudsen    Co.,    Boise...  90.860 

Total  bids  on  the  Private  Lands 
portitm  follow: 

Morrison-Knudsen  Co.,  Boise....J  37,965 
Hinman      Bros.      Constr.      Co. 

Denver _ 40.456 

Dunn  &  Baker,  Klamath  Falls..  41771 
Schmitt    Constr.    Co..    Portland..  42.268 

NOTICE    TO    BIDDERS 

LOS  ANT.ELES  COUXTT.  Cal.— A 
representative  of  the  District  Office 
will  accoRipany  prospective  bidders 
over  the  proposed  project  in  Los  An- 
geles Coujity  Rosemead  Boulevard, 
between  San  Gabriel  Boulevard  and 
Ramona  Boulevard,  for  which  bids 
.are  to  be  received  in  Los  Angeles  on 
October  31. 

Said  representative  will  meet  pros- 
pective bidders  at  East  end  of  Rio 
Honda  Bridge  on  Garvey  Ave.,  about 
2  miles  West  of  El  Monte,  on  Wed- 
nesday. October  23.  at  9:30  A.  M. 

Prospective  bidders  are  urged  to 
co-operate  with  the  District  Office  and 
arrange  to  make  their  field  inspec- 
tion on   the  above  date. 


BIDS    WANTED 

CLARK     COUNTY.     Nevada  —  Until 
October   23,    3   p.m..    bids   will    be   re- 
ceived by  the  Nevada  Stale  HIghw.iy 
Directors,      Robert      A.      Al!ep.      State 
Highway    Engineer.    Heroes    .Memorinl 
Building.    Carson    City,    for    the    con- 
struction   of    a    portion    of    the    State 
Highway     System     in     Cl.irk     County. 
Route   6.   Sections   B  and  CI,    betwt^n 
Jean   and    Bard,    a   length    of  it]»proxi- 
mately  15.13  miles. 
The  work  involves: 
(   1)   266  lin.ft.   remove  culvert  pipe; 
(  2)  22    each     remove    culvert     head- 
walls: 
(  3)  68,600  cu.yd.  roadway  excavation: 
(  4)  47.505  yd.sta.   overhaul: 
(  5)  35.239    cu.yd.    imported    borrow; 
(   6)  1.540  cu.yd.  structure  t.'fcaviuion: 
(  7)   15.13    miles    subgradc; 
(  8)  15.13   miles   .«ihouIders; 
(   9)   15.13   miles  finish   roadway: 
(lOJ  63,200    tons    crushed    gravel    or 
stone   sub-base; 

(11)  4S,6O0     tons     plantmix     crushed 
gravel    or    slone    base 

(12)  25.900     tons     plantmix     a.^phaltie 

surface ; 

(13)  2.344    m.   gal.    water: 

(14)  90    tons    asphaltic   road    matPiial. 

type  MC-2: 

(15)  1,295    tons    Asphaltic    road    mate- 

rial,  type   SC-4: 
(IS)  .445   tons  asphaltic  road   mateilal. 

type  SC-2: 
(IT)  422   tonii  asphaltic   road    mateilal. 

type  SC-IA; 
(18)  592  cu.yd.  Class  "A"  concreie; 
(IJ)  22  cu.yd.  Class  "B"  concrete; 
(2*)' C3.962  lb.   reinforcing  steel: 

(21)  592   lin.ft.    18   In.   corr.   metal  pipe 

(Dipped): 

(22)  JR8   Iln  ft.    24    In.   corr.   metal   pipe 

(Dipped): 

(23)  138  Iln.  ft.  30  In.  corr.  met;il  pipe 

(Dipped): 

(24)  264  lin.  ft.  36  in.   corr.  njetal  pipe 

(Dipped); 


(25)  30  lin.  ft.   relay  culvert  pipe: 

(26)  56  each  move  pipe  culvert  head- 

walls: 

(27)  103  each  monuments; 

(28)  128  each  culvert  markers; 

(29)  15.13     miles     Salvage     and     Relay 

surface: 

(30)  400    hours    motor   grader    with 

pneumatic  tires  8   ft.   blade; 

(31)  400    hours    50    n.p.    crawler    type 

tractor: 

(32)  400  hours  10  ft.  blade  grader; 

(33)  200    hours    50    h.p.     tractor     with 

power  scraper   (6  cu.yd.   cap.): 

(34)  200  hrs.    IVi   ton  dump  truck: 

(35)  lump    -sura    maintain    detours. 
I'lans    and    sr.^cifications    obtainable 

from  the  al>ove  office  upon  deposit  of 
$5.  of  which  amount  $2.50  will  be  re- 
turnable, aiid  on  file  at  the  office  of 
the  Bureau  of  Public  Roads.  461  Mar- 
ket St..  £:in  Francisco.  • 

B,OS    WANTED 

LOS  ANGELES  .S:  KERN  COUN- 
TIES—Until  November  6.  2  p.  m.. 
bids  will  be  received  by  the  State 
Highway  Commission.  Sacramento,  for 
about  5..J  miles  grading,  paving,  with 
Portland  cement  concrete,  and  con- 
.«tructing  a  reinforced  concrete  bridge, 
in  Los  Angeles  and  Kern  Counties, 
between  one-fourth  mile  south  of 
the  Kern  County  line  and  Fort  Tejon. 

The   work   involves: 
I    1)  Clearing    and    grubbing    right    of 

way. 
(   2)   9300    M   gals,    water. 
(  3)  198,000    cu.    yds.    roadway    excav. 

unclass. 
(   4)   6250    cu.    yds.    struc.    excav. 
(  5)    1250    cu.    yds.    ditch    excav. 
(   6)    IBO    stations    grader    ditch. 
(  7)  53.400    cu.    j~ds.    imported    borrow. 
(  8)  4.426.000    station    yds.    overhaul. 
(  9)  13.500  cu.    yds.   removing  top  soil. 

(10)  97.000  sq.  yds.  preparing  sub- 
grade. 

(11)  300    stations    finishing   rdwy. 

(12)  4400  tons  mineral  aggregate 
roadmix    surfacing). 

(13)  17  tons  liquid  asphalt  SC-2  (prime 
coat). 

(14)  815  tons  liquid  asphalt  SC-4 
roadmix  surfacing  and  shoulder 
treatment). 

(13)  C3.000  sq.  yds.  preparing,  mixing 
and  ."ihaping  shouWers.  ditches  and 
dikes. 


(16)  19,025    cu.    yds.    class   B   Portlai 
cement    cone,     (pavement) 

(17)  222.500  lbs.  bar  reinf.  steel  (pavi 
ment  and  structures). 

(18)  39,450  eash  pavement  dowels, 

(19)  U35    cu.    yds.    class    A    Portlam 
cement    cone,     (structure 

(20)  775    lbs.    bronze   expansion   plates. 

(21)  60   cu.    yds.    light    riprap. 

(22)  95     cu.     yds.     class     B     Portland 
cem.    cone,    (slope   paving).  > 

(23)  970  lin.   ft.  8   in.   C   M   P. 
12   in.   C   M   P. 

24    in.    C   M    P. 


ft.     24    in.    C     M     P,    12 


(24)  128    lin. 

(25)  2542    lin. 

(26)  540    lin. 
gauge. 

(27)  494   lin.   ft.  30   in.   C   M   P. 

(28)  86     lin. 
gauge. 

(29)  82   lin. 

(30)  300    lin. 


ft.     30     in.     CMP, 


12 


in.   CMP. 
in.    C    M    P. 

(31)  1582  lin.  ft.  8  in.  perf.  metal  pipe 
underdrains. 

(32)  300  cu.   yds.   rock  filling  material. 

(33)  115  each   embankment  protectors. 

(34)  900   lin.   ft.   laminated   guard   rail-  ' 
ing. 

(35)  312  lin.   ft.   timber  railing  bridges. 

(36)  550   each   guide   posts. 

(37)  60    each    culvert    markers. 

(38)  3.5  miles  standard  property 
fences. 

(39)  6.5  miles  type  A  property  fences. 

(40)  30    each  drive  gates. 

(41)  1.8  mile.s  property  fences  re- 
moved   and   disposed   of. 

(42)  75    each    monuments. 

(43)  360  cu.  yds.  cone,  pavement  and 
structures  removed  and  disposeil 
of. 

(44)  1  each  ca.st  steel  frame  and  grat. 
for   drop    inlet. 

(45)  5  sections  type  A-20  pavement 
crossing  devices. 

(46)  6  .sections  type  B-10  pavemeni 
crossing    devices. 

(47)  25  tons  cut  back  asphalt  slop, 
treatment. 

(48)  1    lot    misc.    items   of   work. 

Plans  and  specifications  oblainabh- 
at  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499,  Sacra- 
mento, and  on  file  at  the  office  of 
the  District  Engineer  in  San  Fran- 
cisco,   Los   Angeles   and   Fresno. 


SAN     FRANCISCO — Francisco  Heights  Mains — (City) 


SAN  FRANCISCO.  Calif.— W.  J. 
Tobin,  3701  Balfour  Ave.,  Oakland, 
at  $4051.74,  submitted  low  bid  to  the 
Public  Utilities  Commission,  City  Hall, 
under  Spec.  No.  W.  D.  89.  for  laying 
4-.  6-.  and  S-in.  cast  iron  mains  In 
Francisco    Heights    Subdivision. 

The  work  involves: 

(1)  6,350    l.f.    excavation    and    backfill 

for    4-   6-   and   8-ln.    pipe,    trench 
I7-ln.   wide   by  36-in.   deep: 

(2)  153   c.y.  additional  excavation  and 

backfill: 

(3)  50  sq.    ft.    additional   pavement    re- 

moval  and   replacement; 

(4)  Installing   pipe: 

(a)  598  l.f.  4-in.  bell  and  spigot  cast 
Iron  pipe; 

(b)  4,850  l.f.  6-in.  do: 

(c)  1082  l.f.  8-in.  do: 


(5)  7.580    lbs.    installing    fittings,    gate 

valves,   etc.; 

(6)  920  If.  making  joints  for  pipe  and 

fittings: 

(7)  700   sq.    ft.    repavement; 

(8)  Lump   sum,   pipe  and   service  con- 

nections,   work    to    be    done    b.% 
S.   F.   Water  Dept. 
Pipe,  fittings  and  appurtenances,  ex- 
cepting jointing  material,  will  be  fur- 
nished  by  the  city.     Repavement  over 
the    pipe    trench    where    necessary    is 
to  be  done  by  contractor. 
Total    bids    follow: 

(A)  W.    J.    Tobin.    Oakland $4051.74 

(B)  E.   J.   Treacy.  S.   F 4233. 9K 

(C)  M.    J.    Lynch.    S.    F 4728.89 

(D)  S.    F.    Water   Deot 5406.54 

(E)  Fay  Impprov.  Co.,   S.  F 5615.00 

(F)  Theo.     Cohn,     S.     F _  5768.34 

(G)  Herman    Lawson.    S.    F 6807.91 

Unit    bids    follow; 


(  1) 
(  2) 
(  3) 
(4a) 
(4b) 
(4c) 
(  5) 
(  6) 
(  T) 


(A) 
$.20 
.50 


(B) 
$.25 


(C) 
$.25 
1.00 
.40 
.06 
.065 
.08 
.015 
.50 
.30 


(D) 
0.35 
1.00 


(E) 
$.34 
1.08 


(F) 
$.34 
1.00 


(G) 
$.51 
1.50 
.325 
.12 
.10 
.15 
.03 
.42 
.28 


(  8)  1700.00  1700.00  1700.  00    1700.00  1700.00  1700.00  1700.00 
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BIDS    WANTED 

.m(intI';ki;v    couN'i'y,    Cni.— un- 

III  NuvolllInT  G.  2  i'.  M,,  Mils  will  l)0 
locclved  Ijy  the  Static  IIlKliway  Com- 
nilsHlon,  Sacramento,  for  about  0.2 
nillu  Kiiulint;  and  mirfaflnK  with 
crusher  run  Iiuhu  and  natural  rocU  as- 
phalt surfacinK.  in  MontLTLy  County, 
across  Thompson  Gulch  about  3  miles 
north  of  KlnK  City. 

The  work  involves: 
(  1)   700   M   Gala,   water; 
(  2)   3000  cu.  yds.  roadway  excavotlon 

unclassified; 
(  3)  64.000  cu.   yds.   Imported  borrow; 
(  4)  450   cu.    yds.    struct,    excav.; 
(  6)  165  cu.   yds.   exist,  cone,   removed 

and  disposed  of; 
(  6)  13  stations  flnlshinK  roadway; 
(  7)   1000   tons   crusher  run   base; 
(  8)   2G0  tons  natural  rock  asphalt; 
(  9)   5  tons  asphaltic  emulsion  90-95; 

(10)  96  tons  screenings: 

(11)  2000    sq.    yds.    preparing,    mixing. 

and    shaping   shoulders; 

(12)  37      tons      liquid      asplialt      SC-2 

(shoulders  and  detours); 

(13)  80  .sq.  yds.  paved  gutters; 

(14)  220    cu.     yds.     Class    A     Portland 

cement   cono.    (structures); 
Uj)   22.500  lbs.  bar  reinf.  steel  (struc- 
tures); 

(16)  27S    lin.    ft.    8-ln.    CMP; 

(17)  6   each    spillway   assemblies; 

(18)  295  lin.    ft.   laminated  guard   rail- 

ing; 

(19)  670  lin.   ft.  guard  rail  moved  and 

reset; 

(20)  0.1  mile  exist,  fences  remove  and 

reset; 
til)  7    each    monuments    complete    in 

place. 
Plans  and  specifications  obtainable 
from  the  oflice  of  the  State  Hignway 
Engineer,  P.  O.  Box  1499.  Sacramento, 
and  on  tile  at  the  office  of  the  Dis- 
trict Kngineer  in  San  Francisco,  L.os 
Angeles   and    San   Luis   Obispo. 


CONTRACT    AWARDED 

WASCO  COUNTY,  Oregon— Fishi-r 
Bros.,  Oregon  City,  at  $119,742  sub- 
mitted low  bid  and  awarded  contract 
liy  the  (M'egon  State  Highway  C'oni- 
mission,  R.  H.  Baldock,  State  Hisii- 
way  Engineer,  Portland,  October  S, 
for  4.37  mi.  regrading,  surfacing,  and 
bituminous  macadam  wearing  surface, 
etc..  on  the  Clear  Lake-Clear  Creek 
Section  of  Wapinitla  Highway 
Total    bids    follow: 

Fisher   Bros.,    Oregon   City $119,742 

Saxton    &    Looney.    Portland 129.023 

Theo.   .\renz  and  Oregon  Con- 
tracting   Co.,    Portland 134,271 

Brent     Sturgill     Co,.     Cascade 

Locks    _ 138,4.SI 

Newport    Const,    and    Kern    & 

Kibbe.    Portland    145,773 

E.   Heftv.    Portland   147.066 

E.    C.    Hall.    Eugene    148.776 

Homer  G.    Johnson.   Portland...  151,02'< 
R.   O.   Dail  and  Warren  Bros., 

Aberdeen    159,694 

.\.    Milne,    Portland    165,410 

Joplin    &    Eldon,    Portland 168,892 

A.    C.    Greenwood    Co..    Inc., 

Portland    172.295 

BIDS    REJECTED 

COCHISE  COT'NTT,  Arizona— AM 
bids  received  by  the  Arizona  State 
H'ghway  Commission,  Phoenix,  Oct. 
15.  for  0.8  mile  widening,  resurfacing 
existing  pavement,  and  constructinc 
cement  rubble  masonry  retaining  ^^-all 
and  concrete  culvert  on  the  Benson- 
Douglas  Highway  (Lowell 
were   reiectnd. 

The    two   low  bids   were: 

Ph"pnix-Tempe   Stone  Co.. 
$41,882. 

Plensnnt-Hasler   Co..    Phoenix. 
198. 


Streets! 


Phoeni 


$42. 


ed  contract  by  the  Oregon  State  HlKb- 
way  Commission,  R.  H.  Baldock.  Slati 
HlghwHy  Engineer,  Portlaml.  October 
8,  for  2,59  ml.  grading  and  an  addi- 
tional 3.05  ml.  clearing  on  the  Nelia- 
lem  River-Rock  Section  of  Wolf  Crei-<' 
Highway. 

Total    bids    follow: 
Fred     H.     Slate,     .Multnomah.     J.HS, 73(1 

Jacobscn-Jensen,    Portland    346,655 

.Vlyers    &    tioulter,    Ceattle 386,30;. 

.McNutt    Bros.,    Eugene    387,455 

Joplin   &    Eldon.    Portland 389,209 

Gulhrie-McDougal,  Portland.  397.192 
I'arker-    Schram.  Co.,    Portland  398,362 

J,    A.    Lyons,    Portland 399,270 

Kern    &    Kibbe,    Portland 410,40.> 

Orlno,    Bej-kemeler  & 

Saramel.    Bonneville    410,810 

1".  L.  Crooks  &  Co.,  Portland. .  413,845 
Malcolmn  &   Bell  Portland 539,575 


CONTRACT    AWARDED 

M.',  aiN  COUNTY.  — E.  A.  Forde,  G40 
llcdhill  .\xc,  San  Aiiselmo,  at  $1900. 9.'i 
submitted  the  only  bid  received  and 
awarded  contract  by  the  Marin  Coun- 
ty Hoard  of  Supervisors.  San  Rafael, 
for  applying  seal  coat  from  Point 
Reyes  Station  to  Second  Valley,  In- 
verness, a  distance  of  about  4.6  miles, 
to  be  treated  with  Type  RC-4  liquid 
asphalt  and  sand,  and  on  the  Invei- 
ness-Pt.  Reyes  Lighthou.se  Koad. 
from  2.5  miles  north  of  Inverness  <<■ 
Floodgate,  a  distance  of  almut  2.3 
miles,  to  be  treated  with  type  .SC;-2 
lloul<l    asphalt    and    sand. 

Unit    bids    follow: 
(1)    't^   tons  liquid  asphalt.    Type  R('-4. 

$20. 
(21    20   tons  liquid  a.sphalt.   Type  fU'-l. 

J3.61.  . 
(3    325   c.    y.   sand.   $1.75. 

Rodnev    Messner.    County    Surveyor. 


31  _  PIPE  LINES  &  WELLS 

CONTRACT    AWARDED 

EVERETT.  Wash.— Puget  Sound 
.Machinery  Depot,  322  First  Aveiiu- 
South.  Seattle,  has  been  awarded  a 
contract  by  the  Everett  City  Council 
for  *'■'  '-uction  of  a  pipe'in-'  frcni 

Harrison    .\ve.    and    California    St.     i 
City    Reservoir    No.    2.      The    type    of 
pipe    to    be    used    will    bo    determined 
later.     The    company    bid    4136.57:! 
enameled  pipe  and  $126,7<)b  '•n  painted 
pipL 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 

CONTRACT    AWARDED 

GUSTINE.  Merced  County.  Calif.— 
Crows  Landing  Hardware  Co..  Crows 
Landing,  at  $2,157  awar\ied  contract 
by  the  Gustlne  City  Council.  October 
9.  for  furnisliing  one  each  5-in..  8-in. 
and  10-in.  Kimball-Krogh  nonelog 
sewer  pumps  and  D.  C.  motors. 

The  other  bids  were: 
Sterling  Pump  Corp..   Stockton.   $1,199 
for  one  S-in.  and  one  10-in.  propel- 
ler pumps: 
Simon  Newman  Co..  $1,812  for  two  14- 

in.    Pomona    propeller  pumps; 
C.    U.    Martin.    Agent.    San    Francisco: 
$1,983  for  one  each  6-in..  8-in.  and 
12-in.  Aurora- 
Fairbanks  Morse  '&  Co..  $2,842  for  one 
each    5-in.,    8-in.    and    10-in.    non- 
clog: 
Byron  Jackson  Co..  $3,148  for  one  «-in. 

and  3  8-in.   nonelog; 
DeLaval    Steam    Turbine    Co.,     S.    F.. 
$4,366     for     one    each     6-in..     8-in. 
and  12-ln.  nonelog. 
All  Include  control  and  float  switches 
otherwise  more  or  less  unequal. 


CONTRACT    AWAPnED 

n, AT<50P  COT'NTY  Oregon. — Fred 
H.  Slate.  Multnomah.  Oregon,  at 
$345,730  submitted  low  hid  and  awarfl- 


BONDS    VOTED 

SOXOR.A.  Tuolumne  County.  —  .\ 
bond  issue  of  $44,000  was  approved  by 
voter.s  in  Sonora  on  October  8.  The 
funds    In    addition    to    a    PW^A     grant 


of     $36,000     nrlll     finance     pavln*    of 

trcMii    nnd    removal    nf    »rpT!r    tanka 
on     Sonora     and     ','  and 

conBtniction    of    a  ;    dU- 

pOHUl    plan)    about  :    H<' 

nora    Creek.      E«tl:;,.,u f    th<' 

pavrng    Ik    $31.0011    imU    >.(    thf    vewer 
$49,000. 

City     Engineer     Uob.  rt     Thorn     will 
begin    a    ditnllr^l    aurvey    Inimedlnlel) 

.lohn    .S.    liates.    Herkel.>.    Iihh    ore- 
nared     prellmlnnry    plan* 


33_  WATER  WORKS 


BONDS    VOTED 

SANTA  HAKHAHA,  Calif.— Bonds  In 
the  sum  of  $348,180  (clly  contribu- 
tion); the  simi  with  which  to  finarcf! 
eight  public  works  projects  here  In- 
volving the  expenditure  of  331,420  In 
federal  funds  carried  at  the  eleetlon 
October  8.  The  eight  project*  call 
for  the  proposed  expendituie  o|  a 
total    of   $679.(600. 

The  projects  are: 

Sheffield    Dam    and    Reservoir.    PWA 

—  Estimated      cost.      $202,500;      fedaral 
grant,    $91,125;    city.    $111,375. 

Filtration  Plant.  PWA  Project  — 
Estimated  cost.  $160,000;  federal  erant 
$72,000:   city's  share.   $88,000. 

El    Cielito    Reservoir,    PWA    Project 

—  Estimated      cost,      $28,100:      federal 
grant,   $12,645;   city's  share,   $15,455. 

La  Mesa  Reservoir,  PWA  project — 
Estimated  cost,  $36,000:  federal  irrant. 
$16,200;    city's   share.   $19,800. 

Distribution    System.    WPA     Project 

—  Hstimai)ed     cost.     $12'. 000:     federal 
grant!   $S3,200:   city's  share.    $44,800 

Laguna  Ball  Park.  PWa  I'roject— 
Total  cost.  $35,000;  city's  share.  $19.- 
250. 

Bird  Refuge.  Tennis  Court".  PWA 
Project— Estimated  cost.  $30.nnO:  city's 
share.    $16  500. 

Open  Air  SwImminR  Pool  —  Esti- 
mated cost.  $60,000;  city's  «hare,  $33.- 
000. 


October  17.   1935 
CONTRACT  AWARDED 

SAN  FR.^XCISrO  —  W.  J.  Tobln. 
.'iTOl  Balfour  Ave..  Oakland,  at  $4.- 
0.^1.74  awarded  contract  by  the  Public 
1'tilities  Commission.  City  Hall,  under 
Spec.  No.  W.D.  89.  for  laying  4-.  6-, 
and  8-ln.  cast  iron  mains  in  the  Fran- 
cisco Heights  Subdivision. 

34  —  PARKS   AND   PLAY- 
GROUNDS 

BIDS    WANTED 

LOS  ANGELES.  Cal— Until  October 
28.  10  A.  M..  bids  will  be  received  by 
Treasury  Department,  Procurement 
Division,  Public  Works  Branch.  Wash- 
ington. D.  C.  for  wire  boundary 
fence  at  the  IT.  9.  Quarantine  Sta- 
tion. Los  Angeles. 

Specifications  may  be  obtained  from 
above  office  and  from  the  Medical 
Officer  in  charge  of  the  station.         34 


October  14.  19S5 
CONTRACT    AWARDED 

LA  .TOLLA.  Cnl.  —  Knlfflng  Bros.. 
San  Plego.  at  $210  awarded  contract 
by  Treasury  Department  for  planting 
and  seeding  grounds  at  the  U.  S. 
Post   Office.   I-a  JoUa.  34 


BIDS    WANTED 

MONTEREY,  Calif.— Until  October 
25.  bids  will  be  received  by  the  Cus- 
todian. U.  S.  Post  Office.  Monterey, 
for  seeding  and  planting  the  grounds 
at  the  Post   Office.   Monterey. 


BIDS   WANTED 

SAN  FERNANDO.  L.  A.  Co  ,  Calif. 
—Until  Oct.  23.  bid.s  will  be  received 
by  the  Custodian.  U.  S.  Post  Office. 
San  Fernando,  for  lawn  sprinkling 
system  at  the  Post  Office.  San  Fer- 
nando. 
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CUT-OFF  PAVING 
CONTRACT  BIDS 
NOVEMBER  13 

State    Advertises    $445,000 

Highway  Construction 

Project 

SACRAMENTO.  Oct.  22.— Bids 
for  paving  the  American  Canyon 
cut-off.  an  11-mile  section  of  new 
higliway  th,at  sliortly  will  become 
the  piimary  route  between  San 
Francisco  and  Sacramento,  were  in 
vitrd  today  by  the  State  Division 
of  Highways  to  be  opened  in  Sac- 
amento,  November  1.3.  The  state 
has  $445,000  budgeted  fo/  the  work. 

The  section  to  be  paved  is  in 
Solano  and  Napa  counties,  between 
one  mile  north  of  Carquinez  bridge 
and  Cordelia.  Paving  is  to  be  witli 
Portland  cement  concrete  requir- 
ing an  estimated  27.620  cubic  yards, 

Bids  will  be  opened  November 
13  also  for  construction  of  a  rein- 
forced concrete  overhead  across 
the  tracks  of  the  Santa  Fe  railroad 
(rf  Contra  Costa  county,  three  and 
one-half  miles  north  of  Concord. 
The  state  has  included  $16,250  in 
Its  Works  Program  grade  separa- 
tion allotment   for  this  job. 

HOUSING  DISPLAY  IN 

MARKET  ST.  WINDOW 


'  A  display  depicting  tlie  part  thrf 

I  better  housing  program  is  playing 
I  In  'San  Francisco  (|ommerce  by 
!  stimulating  home  building  nas  been 
arranged  in  the  windows  of  the 
Building  Materials  and  Machinery 
Exhibit  at  557  Market  street  for 
the  Century  of  Commerue  cele- 
bration. 

The  display  contains  model 
homes  in  miniature  and  elevations 
and  floor  plans  for  typical  Caji- 
(ornia  homes,  each  bearing  a  pla- 
card showing  the  monthly  pay- 
ments under  wh!ch  like  residences 
may  be  acquired  through  the  sin 
gle  mortgage  plan  of  the  National 
Housing  Act. 


Domestic  deep  well  water  sys- 
tem shipments  numbered  13.879 
during  the  first  eight  months  this 
year,  as  compared  with  9S12  dur- 
ing the  same  period  in  1934.  the 
Bureau  of  the  Census  reports. 


REILLY  LOW  ON 

MADERA  CONTRACT 

WASHINGTON,  D.  C,  Oct, 
24. — Frank  J.  Reilly,  San  Fran- 
cisco, at  $66,430  today  submit- 
ted the  low  bid  to  the  Treasury 
Department  for  erecting  a  post 
office  building  at  Madera.  Sec- 
ond and  third  low  bids  were  of- 
fered by  Taylor-Wheeler,  Inc., 
Fresno,  $66,840,  and  K.  E.  Par- 
ker,  San    Francisco,  $69,000. 

Bids  were  received  also  today 
for  a  post  office  building  con- 
tract at  Van  Nuys.  The  low  bid 
was  that  of  V.  O.  Brunzell  and 
Alex  Jacobsen,  Gardena,  at  $46t- 
440. 


Prevailing  Wage 
Scale  Established 
For  Sonora  Work 


The  city  of  Sonora.  which  short- 
ly will  commence  $S0.000  in  PWA 
street  and  sewer  construction  pro- 
jects, has  declared  a  prevailing 
wage  schedule  to  apply  on  public 
works.  The  classifications  .and  per 
diem  rates  based  on  an  eight-hour 
day  are:  Bricklayers.  $10;  hod- 
carriers.  $7;  carpenters.  $S;  cement 
finishers,  .$9;  electrical  workers. 
$8.50;  housesmith  (reinforced  con- 
crete), $8;  iron  workers  (structur- 
al) $8;  laborers,  building  and  com- 
mon, $4;  laborers,  cement,  $6; 
lathers.  $8;  millmen.  planing  mill 
department.  $8;  millmen,  sash  and 
door.  $8;  millwright,  $9;  painters, 
$8;  plasterers.  $12;  Kodcarriers, 
$8;  plumbers  $8.50;  roofers.  $7; 
sheet  metal  workers.  $S;  tile  set- 
ter. $8;  tile  setter's  nelper.  $6; 
tractor  men.  $5;  grader  men.  $5; 
truck  drivers.  $5;  jackhammer  men 
$6;  powder  men.  $6;  stone  ma- 
sons. $6;  stone  mason's  helper. 
$4. .50. 


According  to  the  American  Fed- 
eration of  Labor,  there  was  a  re 
duction  of  20.7  per  cent  in  the 
number  of  union  members  in  th«> 
building  trades  unemployed  in  Sep- 
tember as  compared  with  Septem- 
ber, 1934.  The  number  is  the  low- 
est, for  any  month  since  December. 
1930. 


STATE  LICENSE 
BOARD  MEETS 
NEXT  MONDAY 


Governor     Sets     Uate     hor 

Organization  Of  New 

Authority 


Governor  Merriam  has  called  the 
initial  meeting  of  the  Contractors' 
State  License  Board  for  Monday. 
October  28,  to  be  held  In  Sacra- 
mento. It  was  announced  yester 
day  Letters  were  in  the  mail  di- 
recting the  seven  members,  who 
were  appointed  last  week,  to  meet 
and  organize  in  accordance  with 
the  amended  State  Contractors'  Li- 
cense  Act. 

Members   of  the  board   are: 

\V.  A.  Bechtel.  general  engineer- 
ing contractor.  San  rrancisco;  S. 
G.  .Johnson.  Oakland:  Hugh  Mc- 
Xulty,  Fresno;  Ralph  E.  Homann. 
Los  Angeles,  general  building  con- 
tractors. 

Roy  N.  Butcher,  electrical  con- 
tractor.  San  Jose. 

Stephen  L.  Ford,  plastering  con- 
tractor. Long   Beach 

William  Nies.  plumbing  contract 
or.  Los  Angeles. 

The  meefng  will  be  held  in  thi> 
offices  of  State  Director  of  Pro- 
fessional and  Vocational  Stand- 
ards W.  G.  Bonelli.  starting  at  10 
o'clock. 

Immediately  after  electing  ,t 
chairman  and  vice  cnairman.  the 
members  will  receive  reports  from 
Director  Bonelli  and  Assistant  Reg- 
istrar of  Contractors  Glen  V.  Slat 
er.  Affairs  of  the  Contractors'  Li- 
cense Bureau  in  the  future  are  to 
he  directed  by  the  board  acting 
with  the  advice  and  the  approval 
of   the   department   director. 

The  board  has  authority  to  ap- 
point a  registrar,  who  acts  also  as 
executive  secretary  of  the  board, 
and  his  principal  assistants.  It  also 
will  establish  rules  and  regulations 
for  administration  of  the  license 
law. 


IN    NEW   QUARTERS 

Offices  of  Contractor  R.  S.  Sil- 
verberg  have  been  moved  from 
405  Montgomery  St.  to  753  Larch 
St.,  San  Francisco.  It  has  been  an- 
nounced. 
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CONTRACT  LET 
TO  RECONSTRUCT 
SOLANO  ROUTE 


Union     Paving    Co.      Receives 

Award ;   Approach   Work 

Bids  Opened 

SACRAMKXTO.  Oct.  23.— A  con- 
fart  was  awarded  today  by  (he 
State  Division  of  Highways  to  Un- 
ion Paving  Co..  San  Francisco,  I'or 
paving  witli  asplialt  concrete  a  sec- 
tion of  3.S  miles  in  Solano  county 
between  Fairfield  and  Vacaville. 
The  firm  was  low  bidder  at  $17S.- 
696  on  proposals  received  last  week. 
The  work  inclndes  realignment  and 
construction  of  a  small  concrete 
bridge. 

A  contract  was  let  today  also 
to  R.  E.  Hazard  &  Sons,  San  Diego, 
at  $151,293  for  grading  and  plant- 
mix  surfacing  about  12.5  miles  in 
Imperial  county  between  East 
Highline  canal  and  Midway  Wells. 

Bids  were  received  today  for 
constructing  a  water  supply  sys- 
tem and  concrete  curbs  and  gutters 
on  the  west  approach  to  the  M 
street  bridge  at  Sacramento.  The 
bid  was  submitted  by  L.  C.  Seidel, 
Oakland,  at  $16,753.  Other  bids 
were:  A.  Teichert  &  Sons.  Inc., 
Sacramento,  $17,665;  J.  R.  Reeves, 
Sacramento.  $19,073;  Robert  B. 
McNair,  Oakland,  $19,924 


REAFFIRM  STANDARD 

FOR  WHEELBARROWS 


The  Division  oC  Simplified  Prac- 
tice of  the  National  Bureau  of 
Standards  has  announced  that 
Simplified  Practice  Recommenda- 
tion R105-32,  Wheelbarrows,  has 
been  reaffirmed  without  change  by 
the  standing  committee  of  the  in- 
dustry. 

This  simplification  program, 
which  is  concerned  with  designa- 
tion, capacity  rating,  and  gage  of 
Steel  used  in  the  tray  of  various 
types  of  wheelbarrows,  was  origin- 
ally effective  September  13,  1929. 
The  program  was  revised  in  1932 
and  has  continued  in  effect  since 
that   time   without   change. 

Copies  of  the  recommendation 
may  be  obtained  from  the  Super- 
intendent of  Documents,  Govern- 
ment Printing  Office,  Washington, 
D.   C,  at   5  cents  each. 


C.  F.  SCOTT  ELECTED 

COUNCIL  CHAIRMAN 


Charles  F.  Scott,  professor-emer- 
itus of  electrical  engineering  at 
Yale  University  and  chairman  of 
the  board  recently  appointed  to 
administer  the  engineers'  regis- 
tration law  In  Connecticut,  was 
elected  chairman  of  the  Engineers' 
Council  for  Professional  Develop- 
ment at  the  annual  meeting  this 
month  In   New  York  City. 

Professor  Scott  succeeds  C.  F. 
Hirchfeld,  chief  of  research  of  the 
Detroit  Edison  Company,  who  has 
served  as  the  council's  chairman 
slqce  its  formation. 


Bids  November  20 
On  $270,000  S.  F. 
School  Contract 


Bids  for  construction  of  the  $270,- 
(100  Siinshine-Buena  Vjsta  School, 
to  be  located  at  25th  and  Bryant 
streets,  were  asked  yesterday  by 
the  San  Francisco  Department  of 
Public  Works.  They  will  be  open- 
ed November  20. 

Bids  are  being  taken  on  a  gen- 
eral contract  for  the  entire  job, 
cost  of  which  is  estimated  at  $270,- 
000;  and  on  segregated  contracts 
for  general  work  to  cost  $230,000^ 
mechancial  equipment  and  plumb- 
ing to  cost  $27,000,  and  electrical 
work,  cost  of  which  j^,  e.itimated 
at   $13,000. 

Architects  for  the  projects  were 
Martin  J.  Rist,  Charles  F.  Stro- 
thoff,  smith  O'Brien  and  Albert 
Schroepter.  H.  J.  Brunnier  was 
structural  engineer  and  A.  R.  Mc- 
L.aren,  mechanical  and  electrical 
engineer. 

The  building  will  be  one  story 
in  height  and  will  contain  eighteen 
classrooms,  a  djnjng  room,  exer- 
cise room,  voca.tjonal  room,  rest 
room  and  an  aiiditorium  to  seat 
500   persons. 


ENGINEERS  PROPOSE 

RE/ISION  OF  CODE 


Meeting  in  Fresno  in  their  fourth 
annual  convention,  members  of  the 
Structural  Engineers  Association  of 
California  last  week  discussed  re- 
vision of  the  state  building  code 
and  recommended  a  number  of 
changes  in  Appendix  A,  the  sec- 
tion adopted  as  an  emergency  mea- 
sure to  reduce  earthqi/ake  haz- 
ards ;n   schools. 

Meetings  were  presided  over  by 
President  John  B.  Leonard,  for- 
mer superintendent  of  the  San 
Francisco  building  inspection  bu- 
T6Au. 

The  convention  approved  a  reso- 
lution recommending  to  the  State 
Division  ff  Architecture  several 
changes  in  Appendix  A,  said  to 
be  the  result  of  two  years  of  prac- 
tical experience  in  administration 
of  the  law.     ■  • 

Approximately  100  engineers  at- 
tended the  meetings,  .according  to 
Chief  Bui'ding  Inspector  Erie  h. 
<^ope  of  San  Francisco,  who  was 
present. 


STEEL,  CONCRETE  IN 

SMALL  RESIDENCES 


A  booklet  describing  the  Lurie 
steel  house  is  a  recent  publication 
of  the  Metal  Lath  Manufacturers 
Association.  The  Lurie  house  is 
said  to  incorporate  a  new  type  of 
home  building  and  is  not  a  pre- 
fabricated house,  according  to  the 
association. 

Copies  of  the  booklet.  "The  Lu- 
rie Steel  House,"  may  be  obtained 
by  writing  the  Metar  Lath  Manu- 
facturers' Association,  Room  631 
South  LaSalle   Street,   Chicago    111' 


WEBB  APPROVES 
EMPLOYMENT  OF 
SPAN  ARCHITECTS 


Civil   Service    Rules    Not  "Vio- 
■'  lated    In   Engaging    Con- 
sulting Experts 


Authority  of  Chief  Engineer  C.  H,' 
Furcell  to  engage  consulting  archii 
tects  and  engineers  for  the  Saa 
Fiancisco-Oakiand  Bay  bridge  with- 
out drawing  them  from  civil 
service  lists  is  upheld  in  an  opin- 
ion by  Attorney  General  U.  S.  Webb 
rendered  to  State  Director  of  Pub- 
lic Works  Earl  Lee  Kelly. 

The  attorney  general  approved 
^  agreement  executed  by  Mr.  Pur- 
^ell  with  Architects  Timothy  L. 
Pffueger  and  John  J.  Donovan  to 
furnish  architectural  consultiag 
services  as  requested.  Compensa- 
tion for  each  is  to  be  $416.67  per 
month  from  July  1,  1935,  to  De- 
cember 31,  1935.  He  approvel  also 
an  agreement  by  Mr.  Purcell  with 
Wendell  P.  Monroe,  consulting  elec- 
trical engineer  of  New  York,  to 
furnish  consulting  services  in  con- 
nection with  the  electrical  contract 
on  the  bridge.  Compensation  is  to 
be  at  the  rate  of  $25  per  day  and 
traveling  expenses.  The  period  of 
employment  is  to  be  for  30  days 
commencing  September  4  and  to  be 
extended  for  an  additional  sixty 
days    if    necessary. 

Attorney  G^^ipral  Webb's  opinion 
to,  Mr.  Kelly  states: 

The  services  required  in  each  of 
these  cases  is  of  a  highly  expert 
character  an<J  of  a  terappr.ary  na- 
ture; that  j?"  to  say  it  is  not  of 
tha,t  pharacter  which  would  sug- 
gest repeated  demands  therefor  or 
the  holding  of  examinations  to  supr 
ply  a  list  from  which  selections 
might  be  made.  The  service  is  one 
in  which  the  element  of  personal 
efficiency  far  outweighs  that  of 
mechanical    performance. 

In  other  worda,  while  in  many 
instances  the  character  of  serv'.ce 
required  might  be  performed  by 
the  personnel  of  existing  State  de- 
partTnents,  yet  the  particular  occa- 
sion may  be  such  that  the  service 
required  in  relation  to  that  occa- 
sion may  justify  the  determination 
by  the  department  or  official  hav- 
ing charge  of  the  erection  or  con- 
struction of  public  Improvement 
that  there  is  needed  in  the  proper 
execution  of  the  work,  not  such 
services  as  would  ordinarily  be 
sufficient  and  proper  but  these  spe- 
cial .services  and  ability  which  the 
particular  occasion  requires.  In 
such  cases  it  would  appear  that  no 
violation  is  done  to  Article  XXIV 
of  the  Constitution,  nor  any  of  its 
objects  and  purposes  subverted,  by 
the  procurement  of  the  required 
services  through  the  means  of  a 
contract  of  independent  employ- 
ment.   — — ♦ 

Sales  of  residential  mechanical 
Stokers  numbered  16,290  during  the 
first  eight  months  of  1935,  the  Bu- 
reau of  the  Census  reports,  as  com- 
pared with  8,615  during  the  corre' 
spending  period  last  year. 
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PWA  Beats  Dead-line  With  Housing 
Program;  $90,283,000  Work  Advertised 

The  entire  program  of  the  PWA  Housing  Division  has  been  placed 
on  the  market  for  bid*  or  is  in  construction,  according  to  Director 
A.    R.   Clas. 

Calling  for  bids  on  $70,000,000  worth  of  low-renting  housing  projects 
four  days  before  the  October  22  deadline  the  division   now   has  33  pro- 
ject?  on   the   nia'k>>t    with   total   al 


loimptiti   of    $flO  283.000 

Tliis  liriliKS  46  projects  to  the 
flWal  stftees  of  development.  The 
4fi  Drojerfs  now  out  for  flpiires  or 
In  construction  have  total  allot 
ni<<nts  of  $lS3,09fi.l)no.  It  is  e.sti 
mated  they  will  create  about  :fS, 
000.000  hianhoms  of  work  direcllv 
at  the  site,  employing  about  .'iO.- 
000  men  and  ceaMng  payroll.^  rpf 
$.18,000,000  for  direct  labor.  In  ad 
dllibn  the  production  and  fabrica- 
tion of  bui'ding  materials  will  cre- 
ate some  52.000.000  man-hours  of 
work,  releasing  an  additional  $30.- 
000,000   in   payrolls. 

Ill  a' rommunication  to  Adminis 
trator  Ickes,  Mr,   Clas   said: 

The  housing  division  is  glTd 
to  report  that  all  of  its  projects, 
with  the  exception  of  the  Schnect 
ady  develnpnient,  approved  only 
October  17.  have  been  put  out  foi 
bids.  This  means  that  the  housinur 
division  not  only  has  met  the  works 
relief  October  22  deadline,  but  has 
actually  beaten  it  by  four  days. 

"Bids  will  he  opened  on  all  pro- 
jects next  month  and  construction 
can  start  shortly  thereafter.  We 
have  completed  the  groundwork  on 
the  entire  housing  program  and 
completion  of  all  46  projects  now 
depends  upon  how  fast  contractois 
can  lay  bricks  and   mortar. 

"The  first  public  housing  pro- 
gram in  the  United  States  is  now 
definitely  out  of  the  planning  stage. 
With  award  of  contracts,  one  of 
the  largest  governmental  building 
programs  in  history  will  be  under 
way." 

All  of  the  housing  projects  are 
located  in  midwest  or  eastern  citiep 


Oakland  Council 

ts  $160,000 
Gas  Tax 


Budgets 


Money 


Oakland  City  Council  has  adopt- 
ed a  hudeet  for  $160,000  In  state 
gasoline  tax  money  to  be  expended 
on  city  streets  during  the  current 
fiscal  year. 

The  improvements  selected  will 
be  aided  by  PWA,*:'"ants  of  45  per 
cent  of  the  cost.  The  c'ty's  share 
of  the  cost  -will  come  entirely  from 
gas  tax  allptments. 

Following  are  the  major  projects 
to  be  constructed  and  the  amount 
of  gas  money  for  each:  San  Le- 
andro  Street, .^  $10,000;  Broadway 
Terrace,  $2S  tioa:- Foothill  Biule- 
vard.  $3.";  SaS:  Adeline  Street.  $S.- 
910;  22vd  Street.  |66O0:  Eighth 
Sfreet, 5136  02'^ ;,:  Gr.ove  Street.  $20,- 
130;  .  ai»«L  SVelegraph  lAvenue.  |11.- 

495.    ■■....;  .■.;-., " 


WARRACK  LOW  ON 

KETCHIKAN  P.  O. 


(Special  to  Daily  Pacific  Builder) 
WASHINGTON,  D.  C,  Oct. 
21. — Two  bids  were  received  to- 
day by  the  Treasury  Department 
for  constructing  a  court  house 
and  post  office  building  at 
Ketchikan,  Alaska.  The  low  bid 
was  that  of  Warrack  Construc- 
tion Co.,  Seattle,  at  $278,580. 
MacOonald  Construction  Co., 
St.  Louis,  bid  $356,430.  Low  bid 
for  the  prison  equipment  was 
offered  by  Decatur  Iron  and 
Steel  Company,  Decatur,  Ala., 
at  $18,800.  Kylte  Steel  Con- 
struction Co.,  Los  Angeles,  bid 
$19,850. 


SCHEDULE  BIDS 
ON  FIRST  NORTH 
STATE  PWA  JOBS 


Stockton    Compress    Addition, 

Modesto  Canal  Repair 

Work  Advertised 


Bids  will  be  opened  October  30 
and  November  4  on  the  first  two 
northern  California  projects  to  be 
advertised  under  the  new  Public 
Works  program.  They  are  a  $60.- 
000  addition  to  the  Stockton  Pott 
Commission's  cotton  compress,  and 
repair  of  the  Modesto  Irrigation 
District's  main  canal,  total  cost  of 
which  is  estimated  at  -appro^i 
mately  $72,000. 

Bids  for  repairing  the  main  canal 
of  the  Modesto  Irrigation  District 
open  in  Modesto  October  30.  Work 
consists  of  guniting  canal  walls. 

The  Stockton  Port  Commission 
will  open  bids  November  4  for  con- 
struction of  Unit  "E"  of  the  cotton 
compress,  located  at  the  Stockton 
deep  draft  terminal.  The  building 
will  have  concrete  "floors,  brick 
walls,  tar  and  gravel  root  and  gal- 
vanized iron  and  wood  siding.  A 
loan  and  grant  of  $60,000  has  been 
approved  by  the  Federal  Public 
Works  Administration,  which  has 
also  allotted  the  district  a  $198,940 
loan  and  grant  for  construction  of 
six  new  warehouses. 

A  grant  of  $32,175  has  heen  al- 
lotted the  Modesto  Irrigation  Dis- 
trict to  aid  in  financing  the  canal 
repairs. 

The  Stockton  and  Modesto  prot- 
ects were  among  the  first  for  which 
completed  plans  were  filed  witU  thf 
State  PWA  office. 


$1,200,000  SCHOOL 
BUILDING  VOTED 
IN  SACRAMENTO 

City    Aoproves    Construction 

To  Be  Financed  With 

PWA   Aid 


A  bond  issue  of  $7S.",,.)i>0  i.)  com- 
plete financing  of  a  $1.2oii.ono 
^'•hool  building  program  was  ap- 
proved by  Sacnimento  volei.i  Tues- 
day at  a  special  election.  The 
bonds  carried  by  a  vote  of  I  to  1. 
The  scliool  district  already  has 
a  PWA  allocation  of  $221.0(iu  to- 
ward the  project  and  has  an  appli- 
cation on  file  for  an  additional 
grant. 

Passage  of  the  bonds  will  permit 
iin  immediate  start  on  the  proposed 
addition  to  tho  junior  college  build-  . 
ing,  for  which  the  $221,0uij  grant 
is  designatt.l  Bonds  of  $30u,000 
weic  autliori/.''d  for  Ibis  project. 
The  addition  will  include  class- 
rooms, library,  cafeteria,  extension 
of  the  gymnasium,  assembly  hall, 
shops,  art  and  music  rooms.  Plans 
have  been  prepared  by  Architect 
Harry  Devinc. 

With  the  balance  of  $4S.0,oitO  in 
bond  rroceeds  and  a  PWA  grant, 
for  which  application  is  ii.^iKlMig 
a  new  main  high  school  building 
is  plann(:(;  to  cost  $700,000.  The 
firm  of  Starks  and  Flanders  has 
been  commissioned  to  prepare 
plans. 

Sacramento  voters  will  go  to 
the  polls  again  on  November  5  to 
dfcide  on  a  bond  issue  of  1970.000 
for  municipal  improvements  which 
also  have  been  submitted  to  PWA. 
These  projects  are  (1)  additions 
to  filtration  plant  and  other  por- 
tions of  the  municipal  water  sys- 
tem, $375,000;  (2)  storm  sewers. 
$90,000;  (3)  yacht  harbor.  $80,000; 
(4)  street  widening,  $110,000;  (5) 
pedestrian  underpass,  $6000;  (6) 
public  pound  building,  $10,000;  (7) 
shop  and  warehouse  buildings.  $39,- 
000;  (8)  library  addition.  $25,000; 
(9)  airport  hangars.  $10,000;  (10) 
public  safety  alarm  system.  $130.- 
000;  (11)  approach  to  I  street 
bridge.  $95,000.  PWA  grants  have 
been  allotted  toward  the  water  sys- 
tem and  the  sewers. 


MARIN  PLANNERS' 

SURVEY  APPROVED 


Appropriation  of  $21..>)43  for 
completion  of  a  comprehensive 
planning  survey  and  study  of  Ma- 
rin county,  recommended  by  the 
Marin  County  Planning  Commit- 
tee, has  been  approved  by  the 
county  supervisors.  Prelimianry 
work  on  the  survey  has  been  ua- 
derway  for  several  months  under 
the   direction   of  Hugh    Pomeroy. 

It  is  expected  that  the  larger 
portion  of  the  fund  will  be  con- 
tributed by  PWA.  The  survey  wtfl 
require  the  work  of  twenty  tecn.- 
nlcal  men  and  their  aasiptants  dnr- . 
Ing  the  coming  year,  ft  is  stafe^:- 
A  couniy-wide  meeting  to-  discuss, 
the  lilan  will  be  held  Noreinbef  12. 


PACIFIC    CONSfRUCTOR 


FINISH  LINING 
ISLAND  TUNNEL 
ON  BAY  CROSSING 

Cable    Spinning    Equipment 

Being  Moved   To  Elast 

Suspension  Sector 

Two  jobs  were  finished  last 
week  on  the  San  Francisco-Oak 
land  bay  bridge — the  spinning  of 
the  two  cables  between  San  Fr-iu- 
cisco  and  the  center  anchorage,  and 
the  concrete  lining  of  the  Verba 
Buena  Island  tunnel,  according  to 
the  weekly  progress  report  to  be 
filed  today  with  State  Director  of 
Public  Works  Earl  Lee  Kelly  by 
Chief  Engineer  C.  H.  Purcell. 
San  Francisco 
The  main  viaduct  of  the  bridge, 
being  built  by  HealyTibbitts  Con 
struction  Co..  is  ste.adily  creeping 
eastward  and  has  almost  reached 
Second   Street. 

Work  is  progressing  satisfactor- 
ily on  both  the  "on"  and  the  •'off" 
ramps. 

West  Bay  Superstructure 
With  cable  spinning  completed 
on  the  western  suspension  bridge, 
the  Columbia  Steel  Co.  is  now 
spinning  machinery  to  the  east 
ern    suspension    bridge. 

Compacting  started  last  week  on 
the  north  cable  which  is  being 
squeezed  to  circular  form  by  a 
machine  that  is  a  combination  ra 
dial  jack  and  spiral  winding  seiz 
ing  machine. 

Verba  Buena  Island 
Lining  of  the  huge  Verba  Buena 
Island  tunnel  with  concrete  three 
and  four  feet  thick  was  completed 
by  Clinton  Construction  Co.  last 
week. 

Excavation  of  the  core  has  con- 
tinued, a  total  of  240  feet  of  it 
having   been   removed. 

East  Bay  Superstructure 
The  slow  and  tedious  work  of 
building  falsework  for  the  east 
anchor  arm  has  held  to  a  gradual 
pace  the  construction  of  this  unit 
of  the   cantilever  span. 

Alameda  County 
Concrete  footings  for  the  retain- 
ing walls  of  the  Administration 
on  the  sand  fill  have  been  built 
by  Clinton  Construction  Co.,  and 
pile  driving  has  now  been  started 
for  the  toll  collection  plaza. 
Emeryville 
Four  additional  concrete  girder 
spans  were  erected  during  thr 
week  by  Barrett  &  Hilp,  making  a 
total  of  Ze  to  date  on  the  East 
Bay  distribution  structure — that 
complicated  interlacing  system  of 
viaducts.  Barrett  &  Hilp  are  now 
erecting  the  southerly  of  the  two 
Bteel  girder  drosaings  over  the 
Key  Route  subway. 

Berkeley 
The  two  side  abutments  of  the 
Folger  Avenue  underpass  were  fin- 
ished off  last  week  by  J.  F.  Knapp, 
contia»'lor,    and    the    center    pier 
will  be  completed  during  the  week. 
Oakland 
The    contract    for    the    construc- 
tion of  the  San  Pablo  subway  was 
awarded  last  week  to  J.  F.  Knapp 
of  Oakland  on  a   bid  of  $359,932. 


Cable  Spinning 
On  Gate  Bridge 
Starts  Next  Month 


Two  hundred  and  twelve  men 
are  working  against  time  this  week 
to  complete  erection  of  the  storm 
cable  system  and  reeling  eqliip- 
ment  so  th.at  spinning  of  the  36V2 
inch  cables  of  the  Qolden  Gate 
Bridge  may  commence  by  No- 
vember. 

At  the  close  of  last  week's  work 
the  quarter  section  cross  bridges 
had  been  swung  out  on  the  cat- 
walk cables  from  the  two  towers. 
This  week  they  will  be  hauled  out 
into  position  in  readiness  for  the 
inverted  storm  cables  to  be  at- 
tached   to    them. 

Meanwhile,  the  tramway  cables 
that  will  carry  the  spinning  wheels 
have  been  strung  above  the  cat- 
walks and  their  suporting  frames 
erected  on  the  tower  top.  Hand 
ropes  and  a  wire  mesh  guard  on 
both  sides  of  each  catwalk  also 
are    being    erected. 

Work  on  the  protective  break- 
water west  of  the  San  Francisco 
anchorage  is  proceeding  rapidly, 
with  the  concrete  already  poured 
in  the  first  section  and  excava- 
tions for  the>  second  section  under 
way. 

ExcaVtion  also  is  ;under  wSiy 
for  the  footings  of  the  south  abut- 
ment, while  work  on  the  low  via- 
duct of  tlie  east  approach  through 
the  Presidio  is  going  ahead  on 
schedule. 


BULLETIN  INCLUDES 

NEW  MINING  LAWS 


Law^s  affecting  mining  rights 
passed  by  the  last  legislature  are 
included  in  a  revised  and  enlarged 
edition  of  Bulletin  No.  106,  "Man- 
ner of  Locating  and  Holding  Min- 
eral Claims  in  California."  by  A.  H. 
Ricketts,  according  to  an  announce- 
ment by  State  Mineralogist  Wal- 
ter W.  Bradley  of  the  Department 
of  Natural   Resources. 

Bulletin  106  may  be  obtained 
from  the  following  offices  of  the 
Division  of  Mines:  Ferry  Building. 
San  Francisco;  State  Building,  217 
West  First  Street,  Los  Angeles: 
320  State  Office  Building,  Sacra- 
mento, and  Chamber  of  Commerce, 
Redding;  also  at  the  following  dis- 
trict offices  of  the  Division  of  Oil 
and  Gas:  Bakersfleld,  Taft,  Coalin- 
ga,  Santa  Baibara,  Santa  Paula. 
Price,  25  cents  a  copy  postpaid. 


RECESSED  HEAD  FOR 

BOLTS  AND  SCREWS 


A  new  line  of  screws  and  bolts 
with  recessed  heads  is  announced 
by  the  American  Screw  Companv 
of  Providence,  R.  1.  The  line  is 
known  as  Phillips  recessed  head, 
self-centering    screws    and    bolts. 

In  the  Phillips  head  a  tapered 
recess  which  fits  a  tapered  driver 
takes  the  place  of  the  slot  in  the 
ordinary  screw.  Faster  driving,  re- 
duced spoilage  and  increased  safety 
are  among  the  advantages  claimed 
by  the  manufacturer. 


STATE  LICENSE 
ROLL  HIGHEST 
IN  FOUR  YEARS 


Number  Of  Contractors  Gain- 
ing Bureau  Directory 
Shows 


There  were  22,699  licensed  con- 
tractors in  the  state  of  California 
at  the  end  of  the  1934-36  fiscal 
year,  bringing  the  total  registra- 
tion to  the  highest  point  since 
1932.  Assistant  Registrar  of  Con- 
tractors Glen  V.  Slater  reports  in 
a  preface  to  the  annual  "Official 
Director  of  Licensed  Contractors." 
which   has  just  been  issued. 

A  further  gain  in  registered  con- 
tractors in  the  current  year  is  pre- 
dicted by  Mr.  Slater  from  the  rate 
at  which  applications  for  new  li- 
censes and  renewals  are  being  re- 
ceived. Annual  registration  for  the 
past  five  years,  and  at  the  close 
of  the  first  month  of  the  current'  ;i 
year  is  reported  by  Mr.  Slater  as 
follows: 

Originals  Renewals  Tol.il 

1930-31     9.571  18.062  27,63:i 

1931-32     6.328  18.722  25,050 

1932-33     4,489  17,915  22,404 

1933-34     4,486  17,932  22.418 

1934-35     4.292  18,407  22,099 

1935-36  to  Aug.l  933  19,125  20,058 

The  22699  licensed  contractors 
as  of  June  30.  1935.  were  classi- 
fied as  follows: 

General    Engineering    1,309 

General     Building     14.719 

Speculative    Builders    '. 315 

Unclassified   and   Miscellaneous...      228 

Largest  of  the  sub-contracting 
groups   aie  the  following: 

Painting    and     Decorating 3,070 

Plumbing    1,967 

EJlectrieal     1,628 

Plastering 1,153 

The  volume  of  tne  airectory  now 
available  lists  all  contractors  1^ 
alphabetical  order.  It  is  to  he  sup- 
plemented shortly  with  a  list  ar- 
ranged geographically.  Supple- 
ments of  additional  registrations 
will  be  issued  at  intervals  during 
the  year.  The  price  of  the  directory 
is  $3.50  per  copy  and  it  is  avail- 
able at  the  offices  of  the  Contrac- ' 
tors'  License  Bureau  in  Sacra- 
mento, and  in  San  Francisco,  450 
McAllister  street. 


STOWITTS  NAMED  PWA 
INSPECTION   ENGINEER 


Appointment   of    George    P.    Sto- ' 
Witts  as   chief  engineer  of  the  in- 
spection   division    of    the    Federal  i 
public    Works    Administration    is 
announced    by   Administrator   Har-  ■ 
old    L.    Ickes.      Mr.    Stowitts    will 
succeed   Capt.  J.  G.  Gholston.  wiio 
has  been  appointed  director  of  the 
PWA   engineering  division 


IN    NEW   QUARTERS 

Architect  C.  F.  Gromme  an- 
nounces removal  of  his  offices  from 
the  Masonic  Building,  San  Rafael, 
to  the  Freitas  Building,  Fourth  and. 
B  streets,  San  Rafael. 


PACIFIC    CONSTRUCTOR 


FHA  FINANCING 
HERE  IN  WEEK 
TOTALS  $200,000 

Director  Reports  Comni'ttinent 

Volume;  Eastbay  Cities 

Lead 


('onsfructlon  of  new  homes  val- 
ued at  more  than  $2i)(l,0()0.  Ilnaneed 
under  the  sInE'e  mortRaKe  plan  o' 
the  National  HoushiR  Act,  .slaiicd 
in  Northern  California  this  weik. 
It  was  revealed  yesterday  by  /lay 
Keegan,  associate  director  of  tin- 
Federal  Housing  Administratioiv  i" 
this  district. 

Continuing  a  record  pace  set 
during  the  first  week  of  October 
homo  building  activity  was  givei' 
greater  impetus,  Keegan  said, 
when  the  housing  administration 
this  week  granted  commitments 
insuring  mortgages  amounting  tn 
$147,000  on  residential  constructio" 
In  Northern  California. 

Th.at  amount,  he  pointed  out 
represents  less  than  80  percent  of 
the  actual  investment,  s:nce  the  act 
requires  that  the  owner  establisli 
an  enuity  of  at  least  20  percent. 

Oak'and  and  East  Fay  cities,  wifli 
mortgages  of  $57,850,  are  leadina 
this  week's  parade  of  home  hni'd- 
ers,  while  the  peninsula  dropped 
from  last  week's  fi'-st  into  spcoiui 
place  with  $38,750,  and  Marin 
county  claimed  third  honois 

"The  housing  administration  is 
proud  of  its  record  for  slimulatinK 
home  building  in  this  district," 
Keegan  said.  "Not  only  does  the 
sing'e  mortgage  plan  permit  home 
owners  to  readily  finance  up  to  So 
percent  of  the  value  of  their  prop 
erties  at  five  percent  simple  inter- 
est, but  m,akes  home  ownership 
comparable  to,  and  in  many  in- 
stances less  costly  than  payine 
rent." 


RELIEF  MAP  SHOWS 

BRIDGES,  EXPOSITION 


A  large  relief  map  showing  San 
Francisco's  waterfront  and  the 
San  Francisco-Oakland  Bay  Bridge. 
Golden  Gate  Bridge  and  the  193S 
exposition  as  they  will  appear  when 
completed  has  been  placed  in  the 
Polk  street  entrance  lobby  of  the 
city   hall. 

The  niap  was  prepared  under 
the  direction  of  Exposition  Director 
Iceland  W.  Cutler.  Architect  Geo. 
Ke'ham,  Mayor  Rossi  and  Chief 
Administrative  Officer  Alfred  J. 
Cleary.  Scale  is  150  feet  to  the 
Inch. 


RADIO  AOORPSS  BY 

FOLEY  SCHEDULED 


Director  Thomas  M.  Fol^y  of  the 
State  Department  of  Military  and 
Veterans'  Affairs,  wMl  sneak  over 
radio  station  KGO  October  22  at 
8  p-.  m;,  it  i's  announced.  Tonic  of 
Mr.  Foley's  address  Is  "Veteran 
&nd  Military  Affairs  of-  the  StatTe 
of  California." 


10%  of  Bid  Price 
Is  Forfeit  Limit 
On  State  Proposal 


In  the  event  of  ,a  low  bidder  fail- 
ing to  execute  a  contract  awarded 
to  him  only  ten  percent  of  the 
amount  of  his  bid  may  be  forfeited 
by  the  state.  Attorney  General 
Webb  has  ruled.  His  opinion  was 
lendered  in  reply  to  an  inquiry 
from  O.  T.  Gunston,  disbursing  of- 
ficer for  the  California  State  Divi- 
sion of  Highways. 

The  question  arose  from  a  Kern 
county  highway  contract  on  which 
J.  A.  Casson  was  low  bidder.  Due 
to  an  error  in  writing  a  unit  price 
the  bid  was  approximately  $10,000 
below  the  total  intended.  Mr.  Cas- 
son refused  to  accept  the  contract 
and  the  Director  of  Public  Works 
declared  his  bid  security  forfeited, 
awarding  the  contract  to  the  sec- 
ond low  bidder. 

However,  the  bid  security  was  a 
check  tor  $8,000,  which  had  been 
drawn  previously  to  submit  with 
another  proposal  and  was  consuler- 
ably  in  excess  of  the  amount  of  the 
forfeit,  $1,G41.  Because  of  an 
amendment  to  the  state  contract 
act  in  1933,  Mr.  Gunstnn  asked  for 
an  interpretation  as  to  whether 
the  bidder  might  be  liable  for  the 
entire  amount  of  his  posted  bid  se- 
curity instead  of  ten  percent  of  the 
amount  b'd. 

The  attorney  general's  opinion  is 
that  the  amended  act  does  not 
change  the  guarantee  requirements 
and  he  advised  the  state  office  'o 
retain  only  $1,641  and  to  return  the 
balance  of  $6,359  from  the  certifini 
check  to  Mr.  Casson. 

^ 

NAME  L.  A.  AQUEDUCT 

STEEL  INSPECTORS 

Smith  Emery  &  Company,  in 
spection  engineers  of  San  Fran 
Cisco  and  Los  Angeles,  have  been 
commissioned  to  inspect  approxi- 
mately 76.000  tons  of  steel  for  the 
Met'-opolit.an  Water  District's  Col- 
orado River  Aqueduct  This  is  re 
ported  to  be  one  of  the  largest  steel 
orders  yet  p!aced  on  the  Pacific 
Coast,  others  being  for  the  San 
Francisco  -  Oak'and  Bay  Brid<;e 
East"  Bay  MunicMial  Utility  Dis- 
trict, Mokelunine  River  project  and 
the  Golden  Gate  Bridge. 

Smith  Emery  &  Company,  in- 
spected steel  for  the  Park  Street 
Bridge  and  the  Moke'umne  project, 
and  are  western  inspectors  of  ma- 
terials for  the  Golden  Gate  Bridge 
and  Highway  District. 

The  Metropolitan  Waaler  Dis- 
trict's order  calls  for  40.000  tons  of 
steel  to  be  rolled  in  the  San  Fran- 
cisco Bay  district.  8.000  tons  in  the 
Los  Angeles  area  and  the  balance 
divided  between  a  number  of  east- 
ern and  midwest  mills. 


September  shipments  of  electric 
industrial  trucks  and  tractors  to- 
taled SO,  as  compared  with  78  in 
August,  39  in  September.  1934.  and 
51  in  September,  1933.  according 
to  the   Bureau  of  the   Census. 


IMPERIAL  DAM 
CONSTRUCTION 
BIDS  NOV.  21 

Site     Near     Yuma    Is     Division 

Point  For  AIl-American 

Canal 

Bids  for  cf)nstiuctlon  of  llie  Im- 
perial diversion  dam  on  tht  Colo- 
rado River  will  be  received  by  the 
II.  S.  Bureau  of  Reclamation  in 
Yuma,  Ariz..  November  21.  The 
contract  will  Include  installation 
of  the  desiltlng  works. 

Imperial  dam  site  is  located 
about  18  miles  northeast  of  Yuma 
It  will  create  the  reservoir  from 
which  waters  of  the  Colorado  are 
to  be  diverted  into  the  All-Ameri- 
can   canal. 

Construction  items  include  1,079,- 
000  cubic  yards  excavation  from 
borrow  pits;  1.065.000  cubic  yards 
compacting  embankments:  1.300.- 
000  yards  excavation  unclassified 
for  dam  and  desiltlng  works;  155.- 
000  cubic  yards  concrete  in  dam. 
desiltlng  works  and  aprons.  Ma- 
terial items  to  he  purchased  by 
the  government  and  furnished  to 
the  contractor  include  1.710.000  ft. 
B  M.,  untreated  timber  sheet  pil- 
ing: 5.203.000  lbs.  steel  sheet  pil- 
ing: 5.203.000  lbs.  reinforcement 
bars:  379,000  lbs.  structural  steel 
in  bridges. 

The  dam  contractor  will  install 
equipment  for  the  desiltlng  works, 
which  is  being  constructed  under 
separate  contracts. 

Construction  is  to  be  completed 
in  ,S00  ca'endar  days.  The  work 
^yiIl  be  supervised  by  R.  B.  Wil- 
lian:s.  construction  engineer  for 
the   All-American    Canal    project. 


COPPFR  AND  BRASS 

CONSUMPTION  GAINS 


Reporting  marked  gains  in  the 
use  of  copper  and  brass  in  the 
building  field  during  the  past  year. 
President  F.  S.  Chase  of  the  Cop- 
per and  Brass  Research  Associa- 
tion, estimates  a  consumption  of 
approximately  175,000.000  pounds 
for   building   during    1936. 

In  residential  building  copper  is 
used  largely  for  roofing,  flashings, 
gutters  and  downspouts:  copper 
and  brass  for  water  lines,  solid 
brass  and  bronze  for  hardware  and 
lighting  fixtures:  and  bronze  for 
in.iect  screen  cloth,  Mr.  Chase  said. 


WESTINGHOUSE  SALES 
AND  ORDERS  GAINING 

Increases  of  21  per  cent  in  orders 
and  24  per  cent  in  sales  billed 
are  reported  by  Westinghouse  Elec- 
tr.c  &  Manufacturing  Co  for  the 
third  quarter  of  1935.  as  compared 
with  the  third  quarter  last  year. 
Comparative  figures  tor  the  two 
quarters   follow: 

Quar.  End.     Qutir.  End. 

Sep.  30. '35     .Sep.  30. '34 

Orders   Received   $3n.497  (;20  f>j  213  271 

Sales    Billed  29.723. 34fl     23.9G3.89S 

Net    Profit  2..';57.452  '-  -•312.062 

*   Xet   loss. 


A  C   .  r-  1  C     C  O  N  S  1  R  U  C  T  O  K 


PERMITS  AMD  eOMTRAeT; 


SAN    FRANC 

SCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

1115 

Anderson 

Owner 

3000 

nfs 

Spiro 

Isaac 

5000 

1117 

Shannon 

Owner 

3500 

1118 

Deniey 

Owner 

6000 

1119 

I.fKKalel 

Owner 

4000 

1120 

J'rank 

Owner 

1900 

1121 

Koch 

Owner 

2000 

1122 

Uuisti 

Ulaser 

2500 

1123 

Lindsay 

Owner 

3000 

1124 

Lissetlo 

Oliva 

30U0 

1125 

DuelKiT 

Owner 

4000 

112G 

Stevens 

Owner 

6000 

1127 

San  Francisco                

50000 

112S 

Hallgren 

Owner 

3500 

1129 

Thorinson 

Owner 

3000 

1130 

Wolper 

Owner 

2500 

/131 

Horstmever 

Owner 

i4ai. 

1132 

Petersen 

Owner 

4000 

1133 

Barraza 

Owner 

4000 

1134 

Allied 

Jacks 

15000 

1135 

Fisher 

Hamilton 

2500 

1136 

General 

Owner 

4000 

1137 

Foppoli 

Owner 

4000 

1138 

Girls' 

Marshall 

15000 

1139 

Standard 

Owner 

3000 

1140 

S-landnrd 

Owner 

3000 

1141 

Standard 

Owner 

3000 

1142 

Standard 

Owner 

3000 

1H3 

Auradou 

Standard 

2500 

DWELLING 

(1115)  E  32d  AVE,  225  N  Moraga. 
One-story  frame  dwelling. 

Owner — Christian  Andersen,  146  Gran- 
ville  Way,    San   Francisco. 
Architect — Not    given  $3000 

DWELLING 

(1116)  W  26th  AVE,  130  N  Camino 
Del  Mar.  2-story  base  frame  dwel- 
ling. 

Owner— Dr.   Harry  Spiro. 
Contractor — H.    H.    Isaac. 
Architect  — S.      A.      Colton,      Platlron 
BIdg..    San   Francisco.  $5000 

DWELLING 

(1117)  W  24th  AVE.  75  S  Moraga, 
One-story  and  base  frame  dwel- 
ling. 

Owner— Frank    J.    Sliannon.    100    Put- 
nam  St.,   San   Francisco. 
Architect— Not    given.  $3500 

DWELLING 

(1118)  NE  25th  AVE  AND  OCEAN. 
Two-story   frame   dwelling. 

Owner— Alex      Demey,      4105      Lincoln 

Way,    San    Francisco. 
Architect  —  Albert    R.     Williams,     251 

1*051.  jgOOO 


DWELLING 

(1119)      W      KEVEhE,     175    E    Griffin. 

One-story     and     basement     frame 

dwelling. 
Owner— Leggalet   &  O'Nell,   1099  Que- 

sada,    San    Francisco. 
Architect— Not  given  $4000 


ALTER    BAKERT 

(1120)  SE    MISSION    1.50    NE    Russia: 
alter    bakery. 

Owner— A.    B.    Frank.    4607   Mission. 

$1900 

ALTER   FLATS 

(1121)  33   AVILA.    Alter   flats 
Owner— F.    H.    Koch,    premises 

$2000 


ALTER     BAKERY 

(1122)     3218     FILLMORE     ST.:     alter 

bakery. 
Owner— N.    Gulsti.    3141    FlUmore 
Contractor— J.    p.    Glaser    Co.       24S0 

""'<w     St.  ...   ijsoo 


DWELLING 

(1123)     E     TWENTV   -  THIRD    AVE. 

150    N    Noriega   Street.      One-story 

fnmie   dwelling. 
Owner — O.    T.      Lindsay,    140      Duboce 

Ave.,  San  Francisco. 
Architect— Not    Given.  $3000 


^•v — Allied   Properties,   9v-   Contrac- 


tor. 


DWELLING 

(1124)     S  LEO  ST.   175  W  Mission  S^. 

One-story     and     basement     frame 

dwelling. 
Owner— F.    Lissetto.    20   Ruth    St..    San 

Francisco. 
.Architect — Not  Given. 
Contractor — J.    Oliva.    542    Vienna    St., 

San    Francisco.  $3000 


DWELLING 

(1125)  SE  SEVENTEENTH  AVE.  & 
Ortega  St.  One-story  and  base- 
ment   frame    dwelling. 

owner — Henry  Doelger  Builder.  Inc., 
320  Judah  St.,  San  Francisco 

.Architect— Not   Given.  $4000 


FLATS 

(11126)     W     TWENTV-NINTH     AVE. 

250  N   Fulton   St.     Two-story  and 

basement    frame   flats, 
owner— Chas.     A.     Stevens.     874     27th 

Ave.,   San   Francisco. 
-Architect— Not   Given.  $6000 


ALTERATIONS 

(1127)  NO.  932  MISSION  ST.  Alter 
offices. 

Owner — San  Francisco  Remedial  Loan 

Assn.,    Ltd,,    Premises. 
-Architect  and  Engineer  tn  be  selected 
Contractor — Not    Given.  $50,000 

DWELLING 

(1128)  E  TWENTY-NINTH  AVE.  2c 
E  Irving  St.  One-story  and  base- 
ment   frame    dwelling. 

Owner— A.    Hallgren,    1504    29th    Ave., 

San   Francisco. 
Architect — Not   Given.  $3500 


DWELLING 

(1129)  E  THIRTY-FIRST  AVE.  163 
S  Vicente  St.  One-story  and  base- 
ment   tra.-ne    dwelling. 

Owner— F.  H.  Thorinson,  1630  Ocean 
Ave.,   San  Francisco. 

Architect — Not   Given.  $3000 


ALTERATIONS 

1 1130)     NO.  829  FORTY-THIRD  AVE. 

Alter    dwelling- 
Owner— M.    Wolper,    137    9th    Avenue, 

S'an    Francisco. 
Architect — Not   Given.  $2500 


REPAIRS 

(1131)     NO.   3969-71-73   17TH  STREET 

Uepair  tire  damage  to  dwellings. 
Owner— C    Horstnieyer.  31  Ord  Street, 

San    Francisco, 
Archiler;t— Not  Given.  $1490 


DWELLING 

(1132)  W  MIRAAIAK  ST.  175  S  De 
Montfort  St.  One-story  and 
basement  frame  dwelling. 

Owner— A.  R.  Peterson.   60  Cotter  St., 

San  Francisco. 
Architect— Not    Given.  $4000 

DWELLING 

(1133)  .S'  PACHECO  154  W  Oriole 
Way.  One-story  and  basement 
frame   dwelling. 

Owner— Manuel  Barraza.  1440-A  Hyde 

St.,   Sun  Francisco. 
Architect— Not   Given.  $4000 


ALTERATIONS 

(1134)     SE    GEARY    &    MASON    STS. 
Alter   restaurant. 


-Architect  —  Gardner  A.  Datley,  210 
Post  St..  San  Francisco. 

Contractor — Jacks  &  Irvine,  620  Mar- 
ket  St.  $15.0110 


DWELLING 

(1135)     W  COURTLAND   AVE.    300   X 

Mission   St.   One-story  frame  dwlt' 
Owner— W.    Fisher.    175S    Mission    St  . 

San   Francisco. 
-Architect — Not    Given. 
(Contractor — Hamilton    &    Owens,    5367 

Wentworth   St.,   Oakland.       '  $25fln 


.STATION 

(1136)  SW  COLUMBUS  AVE.  AND 
Bay  St.  One-story  steel  service 
station. 

Owner — General  Petroleum  Corp.  of 
Calif.,  Pier  and  Ferry  Sts.  Oak- 
land. 

Architect — Not    Given.  $4000 


ALTERATIONS 

(1137)     NO.     566-576-566A.576A      LOM- 

bard    St.      Alter   flats. 
Owner — Jos.    Foppoli,    290    Green    St., 

San    Francisco. 
Architect — Not  Given.  $4000, 


ALTERATIONS 

(1138)     NO.    2534    SUTTER    STKEETT.! 

Alter   girls'   home. 
Owner — Girls'   Friendly   Society   Lodge 

Premises. 
.Architect — Not   Given. 
Contractor — F.   S.    Marshall,    799   Ash-i 

bury  St-.  San  Francisco-        $15,000 1. 


DWELLING 

(1139)    E  THIRTY'-SECOND  AVE.  ISO' 


S    Lavvton       St        One-story 
basement   frame    dwelling- 
Owner    —    Standard     BIdg-    Co-. 

Judah    St..    S'an    Francisco. 
Architect — Not   Given. 


and' 


$3000 


DWELLING 

•1140)  E  THIRTY'-SECOND  AVE.  10« 
S  Lawton  St.  One-story  and  1 
basement   frame    dwellins. 

(Jwner  —  Standard  BIdg.  Co..  l.'iOO 
Judah    St..    S'an    Francisco. 

Architect- Not   Given.  $30011 


DWELLING 

(1141)  E  THIRTY-SECOND  AVE.  IZS 
S  Lawton  St.  One-story  and  1 
basement   frame   dwelling. 

Owner    —    Standard    BIdg.    Co..    IBOu  ' 

Judah    St..    San    Franciscrt 
-Architect — Not   Given.  $3000  1 

DWELLING 

(1142)  W  FORTY-THIRD  AVE.  70 
N  .\nza  St.  One-story  and  base- 
ment   frame  dwelling. 

Owner    —    Standard    BIdg.    Co.,    1500 

Judah    St.,    San    FranciRcn 
Architect- Not   Given.  $3000 

DWELLING 

(1143)  W  AKDENWOOD  305  N  Sloal 
Blvd.  One-story  and  basemen* 
frame  dwelling. 

Owner — Mrs.    Mina    Auradou.    %   Con- 

tiactor.  -' 

Architect — Not  Given. 
Contractor— Standard    BIdg.    Co..    150O 

Judah    St..    San    Francisco.       $S500 


ALAMEDA 

COUNTY 

No. 

Owner 

Contractor 

Amt. 

,S45 

Mclvar 

Thrams 

10137 

84« 

Koch 

Owner 

100ft 

847 

Rodegues 

Tollefsen 

3500 

848 

Feltman 

Brown 

2000 

849 

Fox 

Hopper 

1750 

850 

Berkeley 

LIndgren 

31l« 

PACIFIC    CONSTRUCTOR 


1161 

1).;   Nfttly 

Owner 

200(1 

8n2 

Fiond.M 

OWIIIT 

«0()0 

853 

SiKwald 

Owner 

7000 

8t>4 

Waltnn 

Dalliy 

17550 

8RC 

Hnzr-1 

l.iirHiMi 

R9()0 

8r>« 

Netlierhy 

Owncr 

60011 

SB? 

Wiilk.T 

t^wiH'r 

41100 

85K 

l,f  Hlnii. 

Owner 

lOiiii 

850 

Oliver 

rhriHtenoen 

10011 

8Hn 

White 

OwniM- 

100" 

8«1 

City 

Parker 

106100 

862 

AndeiHon 

Mailer 

M3 

Welch 

( )wner 

1000 

8K4 

Callf'irnhi 

Owner 

1100 

86n 

I-Vnif.t. 

TelK'land 

780M 

UR 

OaklatKl 

owner 

2000 

8)i7 

Hill 

I'fterHon 

146C 

»m 

EiilKom 

Crux 

iKOn 

KliM 

SIIVK 

Owner 

1250 

Il7(l 

!+tPlnhaulT 

MelrOHe 

i9Si; 

STORKS 

(S45)  •1201-116  I.AKESHOUK  AVE., 
OAKLAND.  One-story  concrete 
•store.s. 

Owner— Mars.irul    Mclvar. 

Builder — C.    H.    Thrams 

Architect— Miller  &  Warneoke.  Finan- 
cial  Center   Bids.,    Oakland. 

?10,137 


ADDITIONS 

(846)    No.    2448    ACTON    ST., 
BERKELEY. 

Owner — Wm.     Koch.      Premises. 
Architect— Not    given. 
Contractor— Owner. 


$1000 


DWELLING 

(847)     NO.     1939    38th    AVE,    Oakland. 

1 -story    S    room    dwelling. 
Owner — M.    Rodegues. 
Contractor — C.     Tollefsen,     3311     Ea«t 

17th    St.  $3500 


ALTERATIONS 

(848)  1124  WASHINGTON  ST.,  Oak- 
land. 

Owner — Feltman    &    Curme,    premises. 

Contractor — Henry  Brown,  1378  East 
32nd    St.  $2000 


ALTERATIONS 

(849)  516  18TH  ST  (3rd  floor),  Oak- 
land. 

Owner— Fox     West     Coast     Theater!-. 

Contraytor — Alfred  J.  Hopper.  1769 
Pleasajit   Valley   Ave.  $1750 


ALTERATIONS 

(850)    1222    UNIVERSITY.    Berkeley. 

Owner — Berkeley  Board  of  Education. 

2325   Milvia. 
'  (Contractor — Llndgren      &      Swinerton. 
1723    Webster.    Oakland.  $31i«.< 


DWELLING 

(861)  2070  EMERSON.  Berkeley.  One- 
story  3-room  frame  dwelling  and 
garage. 

Owner— Albert  De  Natly,  206S  Emer- 
son. $2000 


DWELLING 

(852)    444    VASSAR.    Berkeley;    2-story 

6  room  frame  dwelling. 
Owner— Milton    S.    Bonds,    583    Spruce. 
$6000 


RESIDENCE 

(853)    590    BLAIR,    Piedmont;    2-story. 

7-room    residence    and    garage. 
Owner— Sigwald  Bros.,  916  Alma  Ave. 

Oakland. 
Architect— Ray    Keefer,       770     Wesley 

Ave.  $7000 


MARKET   BLDG. 

(854)    2601    TELEGRAPH   AVE..    Class 

C2    Market   Bldg. 
Owner— H.    K     Walton,    San   Rafael. 
Contractor — Daley     Bros.,     4221     Hor- 

ton     St.,     Emeryville. 
Architect— S.    Heimann,    S.    F. 

.    -  $17,550 


FOUNDATION 

iKm)    M2!)    a    St.,     Oakland;    concret" 

foundation. 
Owner— Haii-I    AtlaB    Glawi    Co.,    882.'. 

G    Street.    Oakland. 
Contractor — Larsen      &       Larsen.     629 

Bryant    St..     S.     F.  »89ii0 

DWELLING 

(S.-ifi)    421    SPRUCE.    Berkeley;    2-Ktory 

6-room  frame  dwelling  and  garage 
Owner— W.    A.    Netherby.    3853   Lyman 

Uoatl.    Oakland. 
Architect— Not    given.  $«00(i 

DWELLING 

(HT.T)    900  KEELKR.    Berkeley;   2-«tory 

6-ro()m    frame  dwelling. 
Ownei^J.    M.    Walker.    1709    Grove. 
Architect— Not   given.  $11.00n 


1«,-.X)   NO.  311(1  THOMPSON  .V\  F..MIK. 
ALAMEDA.    One-slnry    frame   and 

.stiiicn  dwelling, 
(iwiur   —    W.    I„    Ltftlanc.    1727    Santa 

*?Iara  Ave..  Alameda. 
Architect— Not    Given.  $4000 


VAULT 

(859)     2S96      GLASSCOCK      STREET. 

OAKLAND.  One-storj-     1-room 

concrete    record    vault. 
Owner— Oliver    United    Filter    Co.,    4th 

and   Madison   Sts..    Oakland. 
Architect— Not  Given. 
Contractor   —    H.    J.    Christengen  Co., 

1955     Webster    St..     Oakland. 

$1000 

.\1)1HT10N 

iS60)     NO.     470     LAKE    PARK    AVE., 

OAKLAND.       One-story    concrete 

addition. 
Owner — White   Tavern   Oporating   Co.. 

1431  Grove  St.,  Oakland. 
.Architect— Not   Given.  $1000 


ALTERATIONS 

(861)     COR.    NI.NETEENTII    AVE.    & 

E-19th     St..     OAKLAND.       Recon- 

.struction    of    school    building. 
Owner — City   of  Oakland. 
Architect  —  Will  G.   Corlett.   12th  and 

Broadway.    f)akland. 
Contractor— K.    E.    Parker.    125    South 

Park.  San   Francisco.  $106. 40f. 


DWELLING 

(862)      NO.    17    CONTRA    COSTA    PL., 

OAKLAND.      Two-story    six-room 
Owner — Ragnor    Anderson,    Richmond 
.Vrchitect— Not  Given. 
Contractor    —     Paul     11.     Hallcr,     6221 

Buena  Vista  Ave  $6500 


ADDITION 

(863)     NO.      47    POPLAR      ST..    BER- 
KELEY.    Addition. 
Owner — M.    M.    Reich.    Premises. 
Architect— Not    Given.  .$100m 

GARAGE 

(SiH)      NO.     711     CAMP:LIA     STREET. 

BERKELEY.      Garage. 
Owner— California  Ink  Co.,   Premises. 
Architect— Nut  Given.  $1400 


|iWELLi:\C. 

|S65)     NO.     .'■.65      EUCLID      AVENUE, 

BERKELEY,      One-story   9  -  room 

frame    dwelling. 
,)^vner  —  Mrs.     Fenton.     1406     E^icUd 

Ave..  Berkeley. 
Architect— W.    Sblekland. 
Contractor— C.    M.    Teigland,   466S  Do 

lores   Ave..    Oakland.  $780(1 


ALTELATIO.VS 

(.see)     NO.  3759  HARRISON  STREET. 

OAKLAND.       Alter    apartments. 
Owner  —  Oakland     Builders    Co..     964 

Vermont    St..    Oakland. 
.\rchltect— Not    Given.  J2000 


ALTERATIONS 

(SC7)  NO.  935  ARLINGTON  STREET 
OAKLAND.  Alterations  and  addi- 
tion. 


owner -Wm.     Kill. 
Ari-hltei'l     .Vrii    oiven 
Conlroclor— WftllBci!  A. 
Weld  St..  Oakland. 


.   7127 
tl4«C 


STORK 

ISIJS)     NO.    5333    IXWELI.    HTREKT. 

OAKLAND.       One-ntory    nlore. 
owner— K.    Eulgem 
An-bltect  -.Sol    Given. 
Contractor— LouIh   A.  Crii»,   99t,  Alleen 

•<l..     Oakland.  11800 

•  ALTERATIONS 

(>iC9)      NO.    665   TIIIHTV-EIGIITH   ST 
OAKLAND.     Alterations. 
1  owner — M.    Sllva.    Premise*. 

A,rchltect— Not   Given.  51250 


STORE 

(870)     SO.    2108    HOPKINS    STREET. 

OAKLAND.      One-story    store, 
owner  —   .M.     Steluhauff.     3009     Lynde 

St..    Oakland. 
Architect — Not  Given. 
Contractor    -  -    .Melrose    Builders.    1700 

»7th    Ave..    Oakland.  $1986 


BUILDING  CONTRACTS 

ALAMEDA    COUNTY 


No.     Owner 

79  Mclvor 

80  Olsen 
80     Cuenln 


Contractor  Amt 

Thrams  10.137 

Greenlaw  6370 

Vaughn  76Ii; 


STORE    BUILDING 

(79)    LOT     46     LAKESHORE     PARK. 
Oakland.        One-story      reinforced 
concrete    story  building. 
Owner — Margaret    R.    Mclvor. 
Architect— Miller  &  Weu-necke.  Finan- 
cial   Center    Bldg..    Oakland. 
Contractor— Clarence    H.    Thrams,    28 

Home    Place,    Oakland. 
Filed    Oct.    17,     1935;    Dated    OcL    16, 
1935. 
Forms      built     and      reinforcing      In 

place    _...$2534 

Building    plastered    — $2534 

Completion     $2634 

Usual  35  days   $2535 

TOTAL  COST,   $10,137 
Bond,  $10,000;  Limit  55  days;  Sureties. 
Fidelity    &    Gas   Co..    of   N.    Y. 
Plans    and    speciflcatlons    filed. 


RESIDENCE 

(SO)     LOT  26  BLK  4.   Thousand  Oaki< 
Heights,    Berkeley.      All    work    for 
residence. 
Owner— Delta  Kom  Olsen.   San  Fran- 
cisco. 
Architect— Masten    &    Hurd.    233    Post 

St..  San  Francisco. 
Contractor— C.    Merrill   Greenlaw.    5975 

Keith    Ave..    Oakland. 
Filed  Oct.    22,   '35.     Dated  Oct.   14.   "35 

Frame    completed    $1342.50 

Brown  coat   plaster  on 1342.50 

When     completed     1342.5" 

Usual    35    days 1342.5" 

TOTAL  COST,  $5370.00 
Bond,  $26S5.  Sureties.  H.  J.  Temple- 
ton  and  S.  G.  BacBeth.  Limit.  73 
days.  Forfeit,  plans  and  soeciflca- 
tions.   none 


RESIDENCE 

(80)     MOUNTAIN    BLVD.    near    Bur- 
deck     Drive.     Oakland.       All    work 
for  frame  residence, 
owner— Catherine     Hazel     Cuenln. 
Architect  —  A.    Reinhold    Denke.    1429 

Broadway.   Oakland. 
c<.ntractor  —  Wiley    T.    Vaughn.    501 

Weldon    St..   Oakland. 
Filed  Oct.  23.  '35.     Dated  Oct.  22.  '3.,. 

Rough     frame     completed $112^ 

Roof    completed     1428 

Interior    plastered    1428 

When     completed     - 1428 

i:sual    35    days _ —  1904 

TOTAL  COST.  $7616 
Iiond.  none.  Limit.  96  days.  Forh*. 
$a  per  day.  Plans  and  specification* 
tiled. 
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4.  —Factories  and 
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S.— Flail 
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•    15.— Sclioon 

vlea  Statlini 

16. — fanks.  Starei  aad 
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17.— Thaatrea 

18— Wharvet  4   Doaka 

19.— Mlie.    Const. 

9— Hotaltali 

20— Miu.    Supallal   4 

10.— HoteU 

1—        APARTMENTS 


Low    Bidder 

.STORE     AND     APTS.  Coat     J4007 

.<.\CRAMEN'TO.  Sacramento  Co..  Cal. 
Sixteenth    St.    N.    O   St. 

Two-story  frame  and  stuoco  apart- 
ment   and    stoie    huilding. 

Dwner — Morris    Coulter. 

.\rchitect — Chas.  F.  Dean.  California 
"Slate    JJfe    Bldg..    Sacramento. 

Lnw  B;dder— L.  S.  Gould.  1623  O 
St..    Sacramento. 


Contract  Awarded. 

.\PARTMENT9  Cost,  $20,000 

KAN    MATEO.    San    Mateo   Co..    Calif. 

Dartmouth    Road. 
Two-story  frame  and  stucco  apartment 
building. 

Owner — A.    R.    Spensor. 
'Architect — Not   Given. 
'Contractor — Henry  Voelker.    805   Win- 

.     .  Chester  Drive.   Burlingame. 


CHURCHES 

To   Be   Done   By  Day's  Work. 

Al.TER.XTIONS  Cost.    $2300 

HirfiHSON.    Stanislaus    Co..    Calif. 
Alterations    to  church. 
Owner  —    Hughson   Methodist  Church 

(Reverend  John  Winkley,  Pastor), 

Hughson. 
.Vrrliitect  —  G.  N.  'Hilbui'n,  1213'  I  St.. 

Modesto. 
.Manager  of  Const r. — M.   L.   Ccranton. 

Hughsnn. 


Ppins  Being  Figured — Bids  Close  Oct. 
28,  4:00  P.  M. 
HOLLYWOOD.  Loa  Angeles  Co.. 
Cttl.— Architect.s  Doulgas  McLellan  & 
Allen  McGill,  SO.i  Architects'  Bldg.. 
are  taking  bids  from  a  closed,  sel- 
ected list  of  contractors  for  a  two- 
story  and  basement  concrete  and 
gunlte  exterior  walls  church  and  Sun- 
day school  building  (LSuxlSO  ft.)  to  be 
erected  at  the  southeast  corner  of 
Selma  and  Las  Palmas  Aves.  for  the 
Plrst  Baptist  Church  of  Hollywood. 
Will  contain  pipe  organ.  kitchen 
equipment,  dining  and  banquet  halls, 
auditorium  to  seat  1000  and  Sunday 
st-hofjl    to   accommodate   1100   persons. 


CONTRACT   AWARDED 

RIVERSIDE.  Calif.— Harman  &  Co., 
3014  Riverside  Dr.,  Los  Angeles, 
awarded  contract  at  approximately 
459,153,  excluding  plumbing  and  heat- 
ing work,   for  the  construction  of  two 

■  new  units  to  be  added  to  Calvary 
Presbyterian  Church  in  Riverside, 
yg^rlton   M.    Wlnslow,    1001   Architects' 

.  .Bldg.,  Los  Angeles  ,and  Joseph  Wes- 
ton, 701  Cogswell  Rd.,  El  Moote,  Ar- 
chitects. 


PREPARING    PLANS 

-SANTA  BARBARA.  Cai.— Architect 
Carieton  M.  Win.'ilow,  1001  Architects' 
Bkig.,  Los  .\ngeles.  is  preparing  pre- 
liminary plans  for  a  new  church  to  be 
built  at  tlie  northwest  corner  of  State 
:ind  Padre  Sts.,  Santa  Barbara,  for  the 
First  Congregational  Church;  Dr.  R. 
Arthur  Ba.^ham.  pastor.  Cost  is  esti- 
mated at  $45,000.  The  congregation 
has  about  $35,000  in  funds  on  hand 
and  a  campaign  has  been  launched  for 
the  purpose  of  raising  the  remaining 
$111,000   needed   for   the  project. 


FACTORIES  &  WARE- 
HOUSES 


Bids  In — Held  Under  Advisement 

FACTORY  Cost,  $50,000 

N.\PA,  Napa  Co.,  Calif.,  Soscol  Ave. 

One-story  Class  C  factory  (100x400  ft.) 
concrete  walls,  wood  interior  sky- 
lights, etc. 

Owner— Rough  Rider  Mfg.  Co.  (Na- 
than Rothman,  Prop.)  175  12.th  St.. 
San   Francisco. 

Eng  neer— W.  W.  Hanscom,  848  Clay- 
lon  St.,  San  Francisco. 

Announcement  will  be  made  in  a  fen- 
days. 


Contract  Awarded. 

WAREHOUSE  Cost.     $200,000 

PORTLAND.  Oregon.  SB  Second  and 
E.    Stark   Streets. 

One  and  one-half-story  and  basement 
reinforced  concrete  warehouse 
(steam  heating,  electrical  equip- 
ment, trucking  platform  with  over- 
head doors,  protected  by  metal 
awnings,  air-conditioned  rooms  in 
basement,  2  electrically  operated 
conveyors,  cold  storage  rooms,  of- 
fices, etc. 

Owner- Portland  Terminal  &  Invest- 
ment Co.,    Sub.   of  U.    P.    R.   R. 

Plans  by  Engineering  Dept.  of  Owner. 

Lessee — Pacific  Fruit  &  Products  Co.. 
(Russell    Miller.    Vice    President). 

Contractor  —  George  Buckler,  Lewis 
Bldg.,    Portland. 


Sub   Contracts  Awarded 
INDUS-TRIAL  BLDG.  Cont.  Pr.  $19,718 
S-AN   FRANCI.SCO,   23rd  and  Harrison 

Streets. 
One-story  and   mezzanine  Class  C   re- 
inforced   concrete    industrial    Bldg. 
Owner— G.  J.   Gensler. 
Architect— Leo    F.    Sharps.    1477    Bur- 
lingame Ave.,   Burlingame. 
Contractor— H.  L.   Petersen,   731  Treat 
Ave.,  San  Francisco. 
Rein.     Steel — Concrete     Engineering 

Co.,    12S0    Indiana    St. 
Structural       Steel.—  Western      Iron 
Works,   141   Beale  St. 

Grading — Sibley  Grading  &  Teaming 
Company.    165   Landers  St. 

Plumbing    and     Heating— Scott    Co 
243  Minna  St. 

Electric— N.      C.      NIcklassen,      51-A 
Downey  St. 

Plans    Being    Figured 
BOTTLING   PLANT  Cofit.   $20,000 

SACRAMENTO,  Sacramento  Co.,  Cal. 
SW  Cor.   Stockton  Bl\"d.   and  Mil- 
ler   Way. 
One-story    brick    bottling    plaht    (first 
floor    concrete,     2nd,    wood      con- 
sfruction;    composition    roof,    steel 
vator). 
Owner— Coco    Cola    Co. 
Architect— Chas.    P.~  Dean,    California 
State    Life    Bidg.,    Sacramento. 
C.  J.  Hopklnson,  1810  2Sth  St.,  Sac- 
ramento Is  the  only  contractor  figur- 
ing the   plans. 


Contract    Awarded 

ADDITION  Co^t,    $3000 

SAN    JOSE,    Santa    Clara    Co.,    Calif.. 

17th   and   Santa   Clara   Sts. 
Adtlition    creamery. 
Owner — American     Dairy.     17th      and 

Santa   Clara,   San  Jose. 
Architect — Not   given. 
Contractor — Van  Fleet  Freear  Co.,  577 

Howard  St..  S.  F. 


Material    Bids    Being    Taken 

PORTERVILLE.  Tulare  Co.,  Calif. 
Material  bids  are  being  received  by 
J.  E  Elliott.  Forest  Supervisors,  Port- 
erville,  for  construction  of  a  shop 
building,  48x106  feet  with  concrete 
foundations  and  floors,  rustic  exter- 
ior walls,  corrugated  iron  roofing  ven- 
tilated   with    full    length    monitor    top. 

Bi-ds  will  also  be  asked  In  the  near  ■ 
future  on  two  additional  warehouses 
and   a   ten    car   garage. 


To  Ask  aids  Within  Few  Days 
DAIRY  Cost,    $20,000 

SAN    RAFAEL,    Main    Co.,    Cal.    Mary 

Street  near  Fourth. 
One   -   story  reinforced   concrete  dairy 

and   botti  ng  plnnt  {50x100  ft.) 
Owner— Roberts   Daliy,    San    Rafael. 
Architect   —   N.   W.    Sexton,   deYounu 

Bldg.,  San  Francisco. 


To  Ask   Bids  Shortly. 

ADDITION  Cost.    $30,000 

OAKLAND.  Alameda  Co.,  Cal.  No. 
1148   E-18th   Street. 

Two-story  Class  C  brick  addition  to 
manufacturing   plant    (170x45   ft.) 

Owner— Mother's  Cake   &   Cookie  Co.,  ' 
Premises. 

Architect— W.  E.  Mllwain,  1503  Oak- 
land Ave.,  Oakland. 

Plans  Being  Figured — Bids  Close  Nov. 
4.  4:00   P.    M. 

COTTON  COMPRESS-  UNIT 

Cost.   $60,000 

STOCKTON,    San    Joaquin    Co.,    Calif. 
■    Deep  Draft   Terminal. 

Unit  E  of  cotton  compress  (concrete 
floors,  brick,  walls,  galvanized 
iron  and  wood  siding,  tar  and 
gravel   roof,   etc.)  ' 

Owner— City  of  Stockton  Port  Com- 
mission.   B.    C.    Allin.    Secretary). 

Plans  by  Engineering  Dept.  of  Owner. 
Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 

of  $20. 


CONTRACT   AWARDED 

SATICOY,  Ventura  Co.,  Calif.— Rai- 
ney  &  Maclsaac,  6624  Stanford  Ave., 
Los  Angeles,  awarded  coritract  and 
will  start  work  this  week  on  the  erec- 
tion of  a  new  lemon  packing  pfant  In 
Saticoy  for  the  Del  Norte  Packing 
Co.;  James  D.  Culbertfion,  manager. 
Roy  C.  Wilson,  Architect.  Say  Road. 
Santa   Paula.     Cost,   $10,000. 


PLANNED  I 

SOUTH  GATE.  Los  Angeles  Co.  Cal.  I 
—Pacific  Cast  Iron  Fitting  Co.;  Foy 
Cerny.  foundry  superintendent,"  260S 
E.  26th  St.,  Vernon,  expects  to  start 
work  next  January  oh  the  erection  of 
a  new  factory  building  oh  the  Comn- 
ton-Jaboneria  road.  South  Gate.'  It 
win  be  a  brick  structure,  approximat- 
ly  100x260  feet  in  area.  Project  has 
not  yet  reached  the  plan  stage. 
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FLATS 


To  Be  Done   By  Day's  Work 

RESIDENCE  Cost,  $7,000 

SAN     FRANCISCO,     Calif.,     W.     2ilth 
Ave.  N.  Fulton  St. 
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»'0-i>tor.v    and    l>a)i«inent    frame    and 

iitucfw  flats, 
wnt-r  anU  BuikliT— Chad.  A.  StfvonK. 
i,:liin;ct— Not    givtii. 

-7  1    27tli    Ave. 


o   B«   Done  By    Day's   Work, 

I.TICHATIO.V.S  CoKt.     »5000 

AN    KKANlMSOU.       No.     D66.     666-A. 

jifl   and    tfe-A    l,<.inl>ard    Street. 
Ilcratlunv    tu    MatK. 
wiier  —  Jos.    Koppoli,    290   Orv«n   f»t.. 

San   Kranrlsco. 
rchJtect— Not    Given 


j^..<IARAGES    &    SERVICE 

(  STATIONS 

ontrsct    Awarded. 

KCONSTni'T   SKUVICK   fyTATlON 

Co.st.    $ 

•URKKA.    Hiiiiiholdt    Co.,    Calif. 
I  '.•r€)nstrui'tii>n  of  Hervice  station  (con- 
crete .  foundations)     stoel    buildinR 
,        to  he  sliipped  from  Tortland,  Ore.. 
I        and  he  re-erecled. 
'•wner  —   rjeneral    Petroleum   Co.,    ,^1l< 
!      I9th   St.,   t>akland. 
I)\n8  by  EnKlneerlng  Dept.  of  Owner, 
ontraotor— F.  C.   Stolte.  3455  Laguna 
Ave..  Oakland. 

lans  Completed. 

I'UiVICK  i*TATION  Cost.  $10,000 

EDW'oOD  CITY,  San  Hateo  County. 

Calif.      Post   and    Webster  Sts. 
leel   service    station. 
>ttner — General    Petroleum   Corp.,    519 

19th  St..  Oakland, 
■lans  by  EneineerlnB  Dept.  of  Owner. 
Bids  will  l.e  asked  shortly. 


'lans  Completed. 

FTRVICE   STATION  Cost,    J25.000 

lEDWOOTi  CITY.  San  Mateo  County. 

Bayshore    between     Jefferson     and 

.Middlpfield  Roads, 
teel  service  station, 
'w-ner — General    Petroleum    Corp.,    519 

I9lh  St.,   Oakland, 
'lans  by  Engineering  Dept.  of  Owner. 
Bids  will   he  asked   shortly. 


■lans   Completed, 

.ERVICE    STATION  Cost,    $5000 

AX      FRANCISCO.         SW    Columbus 

.\ve.    and    Bay    Street, 
me-story    steel    service    station. 
>«-ner — General     Petroleum     Corp.     of 

Calif.,   519  19th  St.,   Oakland, 
'lans  by  EnKineerins  Dept.  of  Ownei'. 


'.ontract   Awarded 

JERVICE   station'  Cost,    18250 

iAN    JOSE,    Santa    Clara    Co.,    Calif. 

.'<.    W.    Lincoln    and    Brace    Ave. 
>n6-story   fiteel    service    station, 
'wner— Giimore  Oil  Co.   of  California, 

Third   and    ].'5th   Sts.,   S.    F. 
'lans  by  Engineering  Dept.  of  Owner. 
■onlraotor  --   John     Huggard.     Rtalto 

Bldg..  San  Francisco. 


Contract   Awarded 

!ERVICE  station  Cost,  $2500 

iTOCKTON,    San    Joaquin    Co.,    Calif. 

I.=i42   Pacific   St.   ■    ■ 
>wper— C.    J.    Remington. 
\rchitect— 'Not    given, 
'ontractor— j.  C.  Nunley,  744  Yale"  St.. 

Stockton.' 

1—  FEDERAL  BUILDING^ 

:OMPLBTE    B4DS 

KETCHIKAN.  Alaska.  —  As  pre- 
.iously  reported,  Decatur  Iron  and 
Heel  Co..  Decatur,  .\labama,  at  $18.- 
106,  submitted  low  bid  to  Treasury 
Oept.,  Washington,  D.  C,  for  furnish- 
nc  prison  equipment  for  the  post 
ifflce.  court  house  and  jail  building, 
o   be    erected    at    Ketchikan,    Alaska. 

Complete   bids   follow: 
lie.'atur    Iron    &    Steel   Ca. 

Decatur.    Ala,    $18,806 

Kyle  Con.str.   Co.,    U   A.; 19,851 


i-iiclflc   Kl.ictrie  Mfg.   Co„    S,   K,   22,991 
I'auly  Jail    Bldg.   Co.,    St.    Louii)  23.777 
.Stewart    Iron    Work*,    Coving- 
ton.    Ky     24. S4; 

The   Fri««   &   Son   Steel  Con.   & 

Eng.,    Covington.    Ky   25,9»s 

C,   W.  olsf.n  Mfg.  Co..   Mpls., 

.Minn 31,6.^0 

Van    Uoren    Iron   Works,  Cleve- 
land,   Ohio    33,667 

Hida   held   under  advisement. 


BIDS    WANTED 

I'.ELM.VGHA.'U,  Wash.  — Until  No- 
V.  inber  7,  10  a.  m.,  bids  will  be  re- 
ceived by  Procurement  Divlsio.T,  f'ub- 
Jlc  Works  lirancb,  Washington,  D.  C  . 
for  metal  and  glaps  partitions  on  the 
third  floor  of  the  V.  S.  Post  Office 
at    Beliingham,    Wash. 

I'iaiis  and  specifications  tnuy  be  ob- 
talnetl    fr(»m   above   office. 

Approved 

SA.N  PEDRO,  L.  A.  Co.,  Calif.  — 
Treasury  Department  approved  the 
award  to  Sterling  Engineering  Com- 
pany for  vacuum  pumps  for  the  U.  S. 
Post  Office  and  Custom  House  at  San 
Pedro.  Sarver  &  Zoss,  1015  W.  4th 
St.,   Los  Angeles,   general  contractors. 

Bids  Wanted 

WINNEMI-i-Ca.  -Vevada— Until  No- 
vember 5,  bi*s  will  be  received  by 
<"ustodian.  U.  S.  Post  Office.  Winne- 
mucca.  for  painting  and  repairs  at 
the  Poat  Office   In   Winnemucca. 


Plans   Being   Prepared 

BOATHOUSE.   ETC.  Cost.  ?:!". 

KtlREKA,  Humboldt  Co.,  Calif  {Hiiti'i- 
boldt  Bay  U.  S.  Coast  Guard  Sta- 
tion.) 

P.oathouse  and  residence  for  coast 
guard    station. 

Owner — United  States  Government 

-Vrchitect— Plans  by  Coast  Gu^n! 
Headquarters  Office,'  Washington, 
D.  C. 

Contractor — Treasury   Departiivnl    1>'- 
allotted     $.15,000     to     fin,ince     con 
structlon  ♦         7 


CONTRACT    AWARDED 

ASHTON.  Idaho— Max  J.  Kuiiey,  4!:' 
Hutton  Bidg..  Spokane,  at  $47.8,838.2" 
awarded  contract  bv  the  Bureau  of 
Reclamation,  .\shton.  Idaho,  for  ccif.- 
struction  of  the  Island  Park  Dam  "of 
the  Upper  Snake  River  Project,  under 
Spec.  No.  632.  The  work  is  locntiil 
near    Island    Park. 


CONTRACT    AWARDED 

PORTLAND.  Oregon— Dougan  Ham- 
mond Constr,  Co..  Portland,  at  $22.- 
885  awarded  contract  by  the  Treas- 
ury Department  for  miscellaneous  re- 
pairs, cleaning,  painting,  etc.,  at  the 
Custom    House.    Portland. 


CONTRACT     AWARDED 

ANAHEIM,  Orange  Co.,  Calif.— 
Henry  J.  Green,  1459  Howard  St.,, 
N.  W.,  Washington  D.  C,  at  $62.00 
awarded  contract  by  Treasury  Depart- 
ment for  plaster  models  for  the  Ana- 
helm    Post    Office. 


BIDS    WANTED 

ROSEBURG.  Oregon— Until  November 
11,  10  A.  M.,  bids  will  be  received  by 
Procurement  Division.  Public  Works 
Branch,  Washington,  D.  C,  for  fur- 
nishing and  installing  Interior  light- 
ing fixtures,  etc..  In  the  U.  S.  Post 
Office.     Roseburg.    Oregon. 

Plans  and  specifications  may  he  ob- 
tained  from  above  office. 

Low    Bidders. 

POST    OFFICE  Cost,    $45,160 

MONTEBELLO,  ijSs  Angeles  Co..  Cal. 
T?nlted  States  Post  Office  Building. 
Plans  by  Supervising  Architect,  Treas- 
ury   Dept.,    Washington.    D.    C. 


I.'.w    Bidder  —  W,    Hoy    Ware,    J2i>   g. 
Painter  Ave.,  Whllttor.  (1)  $40,000 
'2)    $39,400, 
,^"econd    low    bid    ifas    lubmllted    by 
Harry  K.  Miller,  l^j»  Aoi-.a.H.  (1)  $40,- 
660;    (2)    $40,000. 
Complete        hlils     wlil     i  <.   publl«h«;<l 
shortly,  . 


BIDS   WANTED 

LI-*I,TALEI.  T.  H.— Until  October 
W.  bids  will  be  received  by  Public 
Works  OHIcer.  Pearl  Harbor,  for  dre 
alarm  system  and  telephone  > yslem 
for  Liialualel.  T.  H.  SpcciOcation  No. 
si\\?..      Estimated    cost,    $I,';nn 

BIDS    WANTED 

.MONTEREY.  Cal.— Until  November 
s.  10  A.  .M..  bids  will  he  received  by 
Custodian.  U.  S.  Post  Office.  Mon- 
terey, for  two  aluminum  bulletin 
boards   for  the  Monterey   Post  Office. 


CONTRACT    AWARDED 

PEARL,  HARBOR.  T.  H.  —  Ralph 
Woolley,  Honolulu,  at  $563,000  award- 
ed contract  by  Navy  Department, 
Bureau  of  Yards  and  Docks,  Wash- 
ington, D.  C,  under  Spec.  7474  for 
constructing  barracks  at  Naval  Fleet 
Air    Base,    Pearl    Harbor,    T.    H. 

Bids  on  all  other  Items  in  same 
.specification     were     rejected. 


Award    Recommended 

OAKLAND.  Calif.— Custodian  U.  &. 
Post  Office.  Oakland,  recommended 
that  contract  be  awarded  to  Fred  J. 
Early,  369  Pine  St.,  San  Francisco, 
for  furnishing  and  Installing  wood 
frame  door  to  connect  two  offices  on 
the  second  floor  of  the  new  post  of- 
fice  Building.  Oakland. 


Awards  Approved 

SAN  PEDRO.  Calif.— Treasury  De- 
partment approved  ■  the  following 
building  material  and  equipment 
awards  for  the  construction  of  the 
Post  Office  and  Courthouse  in  San 
Pedro.  Sarver  -&-Zas8,  1015  W.  4tb 
Street,  Los  Angeles,  general  contrac- 
tors. 

Plumbing  fixtures.  Standard  Sani- 
tary Mfg.  Co.;  electric  water  cooler 
and  drinking  fountain.  Halsey  W. 
Taylor  Co.;  pressure  reducing  valve 
on  water  supply.  McAlear  Mfg.  Co.: 
nonconducting  covering  for  plumbing, 
Johns-Maoville  Co.;  air  compressor. 
U.  S.  Air  Compressor  Co.;  boilers. 
Kewanee  Boiler  Corp.;  relief  valve. 
Mueller  Co.;  tube  and  wall  jadiators 
and  concealed  radiators.  Am.  Radia- 
tor Co.;  nonconducting  covering  for 
heating,  Johns-ManviOe  Co.;  angle 
radiator  valves.  W.  D.  Cashin  Co.; 
iheriuostatic  traps  and  combination 
lloat  and  thermostatic  traps.  Warren 
Webster:  motors  for  fans.  Sterling 
Elec.  Motors:  lighting  distribution 
panel.  switchboard  and  subfeeder 
panels.  Frank  Adam  Elec.  Co.;  r.  c. 
wire.  Hazard  Insulated  Wire  Wks.; 
flush  receptacles  and  flush  switchers. 
Arrow- Hart  &  Hegeman  Elec.  Co.: 
clock  system.  Standard  E:iec.  Time 
Co.;  brass  pipe.  Am.  Brass  Co.;  brass 
pipe.   Am.  Tube  Wks, 


BIOS  WANTED 

N.\P.A,  Cal —Until  October  28.  i  P. 
M..  bids  will  be  received  by  Rodney 
McCormick.  Custodian.  V.  S.  Post 
office.  Napa,  for  repairs  to  driveway, 
waterproofing,  etc.,  at  the  Napa  Post 
Office.  '   , 

BIDS    OPENED  -"■' 

GOVERNMENT  ISLAND,  Cal.  — 
Herman  Law.son.  465  Tehnma  Street. 
San  Francisco,  at  $966  submitted  Ion 
bid  to  Purchasing  Officer.  Govern- 
ment Island,  for  four  unit  heaters 
•and  connections  for  the  Coast  Guard 
storeroom  at  Government  Island. 
Complete  bids   follow: 
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Herman    Lawson,    San    Fran $966 

Pacific  Htntlng  &  VentilatinB 

Co..    Oakland    1026 

Schuster    &    Hudson.    Oakland         1037 

Bids    hPld    under    advisement. 


Complete    Bidi 

POST     OFFICK  Cost,     $57,000 

SAN  GABRIEL.  Los  .\ngeles  Co..  Cal. 

V.    S.    Post    Office   Bldg. 
Owner — United    States    Government. 
Plans  by  Supervising  Architect  of  the 

Treasury  Dept..   Washington.   D.C. 
Low  Bidder  —  Campbell  Construction 

Co..   951  S.   Genesee   St.,   L.   A. 
Complete    bids    follow: 

Campbell    Const.    Co.,    L.    A $48,335 

Harry    F.    Miller.    L.    A 48,800 

Theo.    A.    Beyer    Corp..    L.    A.  49.918 

Chas.    Dorfman.     L.    A _  50.3a0 

L.    F.    Dow.    Los    Angeles 52,461 

Atlas    Const.     Co.,     Pasadena...  53,000 

Robert    E.    McKee,    L.    A 53,100 

W.    H.    McCune.    Monrovia   54.900 

Willard    Lutz.    Los    Angeles 63.000 

Bids   held    under   advisement. 


BIDS   WANTED 

SAN  FRANCISCO.  Calif.— Until  Oc- 
tober 24.  bids  will  be  received  by 
Treasury  Dept..  Washington.  D.  C. 
for  plaster  models  of  the  U.  S.  Mint 
for   San   Francisco. 


Low    Bidders 

POST    OFFICE  Cost.    $300,000 

KETCHIKAN.    Alaska. 

t.'.  S.  Po.st  Office  and  Courthouse  and 
Ja'l  (work  complete  excepting  ele- 
vators). 

Owner — United    State    GovernmenI 

Plans  by  Supervising  Architect.  Treas- 
ury  Dept..    Washington.    D.    C 

Low      Bidder — Warrack      Construction 
Company.    McDowell   Building.    Se- 
attle. Wash.  (1)  $278,580:  (2)  $317.- 
$500. 
MacDonald    Construction     Co..     St. 

Louis.    Mo.:    (1)    $356,430;    (2)    $398,000. 
Complete     bids     will     be    published 

shortly. 


New  B'ds  Wanted— To  Close   Nov.  22. 
1:00   p.    m. 

POST   OFFICE  Cost.    $83,000 

SALINAS.   Monterey  Co.,  Calif.(  West 
Allsal.   Howard.   Church   and   Lin- 
coln  Street*. 
One-etory    reinforced     concrete     Post 
Office    (140x60    ft.)    tile    floors    in 
lobby,    ornamental    wainscoating. 
Owner — United   .States   Government. 
Plans  by  Supervising  Architect.  Treas- 
ury  Dept..    Washington,    D.    C. 
On   bid    opening  lowest   bid    submit- 
ted   by    Leo    Epp.    San    Francisco,    at 
$79,226. 


New   Bids   Wanted — To   Close   Nov.   27, 
1    P.    M. 

POST    OFFICE  Cost.    $79,200 

REDDING.   Shasta   Co..   Calif.    Oregon 

St.    bet.    Placer    and    Yuba    Sts. 
U.   S.   Post  Office. 

Owner— United  States  Government. 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept..  Washington.  D.C. 
On  bid  opening  only  bid  was  sub- 
mitted by  the  Dinwiddle  Const.  Co.. 
Crocker  Bldg.,  San  Francisco,  at  $77  - 
000. 


Building  Material  Approved 

PHOENIX.  Arizona — Treasury  De- 
partment approved  the  following 
equipment  and  building  material 
awards  for  the  construction  of  the  U. 
S.  Post  Office  at  Phoenix,  Arizona. 
Great  Lakes  Construction  Company. 
333  North  Michigan  Ave..  Chicago.  Ill,, 
general  contractors. 

Fan  to  B.  F.  Sturtevant  Co.  electric 
controllers  for  various  motors  to 
Square  D.  Company  and  oil  burners  to 
the  Ray  Burner  Co.  • 


New  Bids  Wanted— To  Close  Nov.  29, 
1   p.   m. 

roST   OFFICE  Cost.  $92,400 

MARSHFIELD,    Or.gon. 
Owner — United    States    Government. 
Plans      by      Supervising      Architect. 
Treasury    Department.     Washing- 
ton.   D.   C. 
Plans  and  specifications  may  be  ob- 
tained from  above  office.    On  previous 
bid  opening  lowest  bid  was  submitted 
by   K.   E.    Parker   Co.,    135   South   Park 
St.,    San   Francisco,    at    $95,107. 


Contract    Awarded 

BARRACKS  Cont.   Price.   $89,572 

PORT  ANGELES.  Wash.  Coafit  Guard 
Air   Station. 

One-story  brick  barracks  building  (to 
accommodate  75  men)  shop  build- 
ing and   garage. 

Owner — United    States    Government. 

Plans  by  Supervising  Architect  Treas- 
ury  Dept..    Washington,    D.   C. 

Contractor— A.  F.  Mowat.  1331  Third 
Ave.,   .Seattle,  Wash. 


HOSPITALS 


BIDS    REJECTED 

HONOLULU.  T.  H.— Treasury  De- 
partment rejected  all  bids  for  paint- 
ing, plaster,  etc.,  in  the  U.  S.  Immi- 
gration Station,  Honolulu,  T.  H.  On 
bid  opening  lowest  bid  was  submit- 
ted by  W.  B.  Kam,  Honolulu.  <it 
$2850. 

Complete    bids    published    Oct.     4. 


PLANS    BEING    COMPLETED 

W.A.SHINGTON,  D.  C.  —  Treasurv 
Department,  Procurement  Division, 
Public  Works  Branch,  Washington, 
D.  C.  reports  plans  partially  com- 
pleted for  the  following  post  ofHce 
buildings  and  quarantine  stations:  Ely, 
Nev.,  post  office.  $45,000;  Phoenix. 
Ariz.,  court  house,  $40,000;  San  Diego. 
North  Island  coast  guard  air  station. 
$280,000;  Flagstaff,  Ariz.,  post  office, 
1137.000;  Honolulu.  T.  H..  quarantine 
station,  $150,000;  Los  Angeles,  working 
post  office,  $2,600,000;  Pasadena,  post 
office.  $215  OCO;  Santa  Barbara,  post 
office,  $445,000;  San  Diego,  post  office. 
$410  000;  Spokane,  Wash.,  post  office, 
$650,000;  Sasabe.  Ariz.,  border  station. 
$17.5u0;   Tracy,  post  office.  $67,000 


PLANNED 

LOS  ANGELES,  Calif.— Los  Angeles 
county  supervisors  this  week  deeded  a 
tract  of  land  in  Hancock  Park  to  the 
Eleventh  Naval  Reserve  District  as 
the  site  for  an  armory.  Application 
was  mnde  several  months  ago  for  a 
PWA  grant  of  $450,000  with  which  to 
finance  the  proposed  building.  It  will 
be  a  two-story  structure,  762x172  feet 
in  area,  containing  a  drill  floor,  gym- 
nasium, swimming  pool,  classrooms, 
offices  and  library.  Sketches  prepared 
by  Architects  Morgan,  Walla  &  Clem- 
ents, 1135  Van  Nuys  Bldg. 


CLUB  BUILDINGS 


Contracts   Awarded 

BUILDING  Cont.     Price     $16,295 

PITTSBURG,  Contra  Costa  Co.,  Cal. 
Cumberland  St.,  bet.  9th  and  lOlh. 
One-story  and  basement  frame  and 
stucco  lodge  bldg.  (tile  and  com- 
position roofing,  gas  hot  air  heat- 
ing system,  hardwood  floors'  in 
clubrooms  and  lodge  rooms,  gym- 
nasium, locker  rooms,  kitcheir  In 
basement,    etc.)  ' 

Owner- Pittsburg    Lodge    of    Elks. 
Architect— Dragon    &    Schmidts,    2068 

Allston     Way,     Berkeley. 
Contractor— Victor  Kaufenberg,   80  E. 
5th    St.,    Pittsburg. 
Heating- J.    C.    Owens,    1616    Carl- 
ton   St.,    Berkeley,    $850. 
Complete   bids   published   Oct.    8. 


Plans  Being  Figured — Bids  Close  h; 

16th 
HOSPITAL  Cost,  $150  • 

SALEM,       Oregon.         State       Hosr  ' 

Grounds. 
Two-story  reinforced  concrete  ho-<; 

building    (220    x    70    feet)    asl.. 

tile   roof,    tile   floors,    2   chute  . 

veyors.  dumb  waters.   Arc  esrai 

t-|e     and     linoleum     flooring.     ■ 

iron.  orn.  bronze,  steel  sash,  str 

lural  steel,  etc. 
Owner— State  of  Washington. 
.\rchitfrt— Jones   &    Marsh.    Word' 

Bldg..    Portland,   and   Creight 

Howell.    U.    S.    Bank    Bldg.,    1 

land,  Oregon. 


Completing   Plans 
HOSPITAL  Cost.  $200 

SANTA  ROSA,   Sonoma  Co.,  Calif. 
Two-story  steel  hospital  bldg.    (stu 

exterior,   probably   I  Me   roof,   ste 

heat'ng    system,    steel    eash.    > 

20D-bed  capacity. 
Owner — County  of  Sonomsu 
Architect — John  I.  Easterly,   E.xchai 

Bank  B'dg..  Santa  Rosa. 
Engineer- Ed.   A.   Peugh    (Countv  I 

eineer>.   Courthouse.    Santa    Ro? 
Plans  will  be  submittrd  to  the  n 
for    approval    on    Oct.    ;Jd.    and    ui 
approval  bids  will  be  poked. 

CONTRACT    AWARDED 

NAPA,  Calif. — York  Ice  Machini 
Corp..  234  Ninth  St.,  San  Francis 
at  $2950  (including  sales  tax)  award 
contract  by  State  Purchasing  I 
partmenl,  Sacramento,  for  refr'gei 
tion  at  the  Napa  State  Hospital.  F. 
lowing  are  additional  bids  recelvi 
which   did   not    include   the   sales  ti' 

J.   N.   Blair.   Sacramento $2898' 

Oakland  Refrigerator  &  Butcher 

Supply  Co.,   Oakland  2894'' 

Cyclops  Iron  Works,  S.  F 2937; 

Creamery  Package  Co.,  L.  A._  306!" 

CONTRACT    AWARDED 

KERN  COUNTY,  Cal.  —  Wm. 
McKenney  2226  Oregon  Dr.,  Bakei 
field,  awarded  contract  by  the  Ke 
County  Supervisors  for  a  steam  hea^ 
ing  and  hot  water  system  to  be  1 
stalled  in  the  Keene  Preventorium. 

PREPARING    PLANS 

TUCSON,  Ariz.— Architect  C. 
Birdsall  is  preparing  plans  for  fl 
prposed  new  units  to  be  added  to  t 
county  hospital  on  South  Sixth  Av 
Tucson.  The  group  will  include 
administration  building,  men's  wai, 
women's  ward,  nurses*  home  a 
kitchen,  laundry  and  boiler  room  bull 
Ing.  They  will  have  adobe  walls,  stu 
CO  exteriors,  plastered  interiors,  co: 
Crete  floors  and  tile  roofs.  The  s 
pervisors  have  applid  to  the  Worl 
Progress  Administration  for  a  gro 
of  $127,000. 


BIDS   WANTED 

PEARL  HARBOR.  T.  H.— Until  O 
tober  30,  bids  will  be  received  ' 
Public  Works  Officer.  Pearl  Harbc 
for  asphalt  tile  floors  for  the  Nav 
Hospital.  Pearl  Harbor.  Estimat 
cost    $750. 


1( 


HOTELS 


Contract   Awarded 

LOS  ANGELES.  Calif.— Wm.  Slmi 
son  Construction  Co.,  816  W.  Fift 
St.,  awarded  contract  for  construci 
Ing  a  side  addition  to  Ambas«adf 
Hotel.  34110  Wll^hirc  Blvd  Work  wl 
be  started  Immediately.  The  new  un 
will  house  a  cccktail  room  and  will  ^ 
a  two-story  class  A  structure,  30x10 
feet  In  area:  structural  steel  fram« 
concrete  walls  and  floors,  air  condl 
tloning  and  heating  systems,   bar  flx 
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re«  etP.  C\n\i<\  Hpolman,  1019  lln- 
1  "nank  Hlds'..  An-hltcrt.  CokI. 
j).000. 

■nntd 

J,TERATIONS  Coet,   $— 

KI,  MCtNTK.    Monterey  C;o..   Calif, 
terations  and  addition   lo  DpI  Monlo 

Hotel. 
*ner— Del    Monte   Hotel   Co. 
rchltect — Robert    Stanton.    Carmel   & 

Monterey. 


2—      POWER  PLANTS 

3NTRACT    AWARDED 

HONNKVII^I.K  n.\M.  Oreson— C' i' 
al  Con-itructlon  Co.  and  J.  V.  Sht-M. 
jnry  BldR..  Portland,  anil  Ijcii-ivx  ■' ■■. 
■egon.  at  $l.lf.0.307.90  (Schedulv  IH) 
larded  eantraot  by  the  U.  S.  Kiin 
er  Offlee.  2nd  Portland  IMstrirt, 
irtland,  for  con.'itrucllngr  the  power 
luoe  superstructure  and  Hradforil 
land  ish  ladder  at  the  HonnevilL- 
iwer  and  NavlRatlon  Project.  locUid 
miles  eat  of  Portland  on  th-  '"  luin 
II  River,   under  Contract  Xo.   50. 

Sntract  awarded 

NAVAJO  CAPITAI>.  N.  M.— IndUH- 
al  Heating  &  Engineering  Co..  Mil- 
lUkee.  Wis.,  at  $56,632  awarded  con- 
ict  by  the  Interior  Department. 
irchaslnB  Ofncer.  Washington,  D.  C. 
ider  Proposal  S97.  for  furnishing 
Hers  and  auxiliary  equipment  for 
e  Navajo  Capital  power  plant. 

t  ids  Wanted 

if  

[COLORADO  RIVER  AQUEDUCT— 
ntU  November  19,  10  a.  m.,  as  pre- 
ously  reported,  bids  will  be  received 

■  the  Metropolitan  Water  District. 
,6  W.  Third  St.,  Los  Angeles,  for 
nstructlns  the  Intake  and  Gene 
imping  plant  buiWIngs  and  appurie- 
int  works  of  thp  Colorado  River 
;iueduct.  The  buildings  are  to  be  of 
ilnforced  concrete  and  steel  construc- 

m  and  the  switch  and  bus  struc- 
res  of  galvanized  structural  steel 
ected  on  concrete  foundations.  Ce- 
;nt,  reinforcing  steel  and  certain 
.her  materials  will  be  furnished  by 
e  District, 
Bids  will  be  taken  as  follows: 

SCHEDULE  1 
Constructing  the  Intake  pumping 
(int  bulWings  and  appurtenant  wo.ka. 
Mote: — No  bid  will  be  considered  for 
s  thm  all  the  items  of  Schedules 
2,  3,  and  4.  Award,  If  made,  will  bo 
r  all  four  schedules  as  one  contract, 

(I)  400  cu.  yds.  e.xcav.;  all  classes, 
ripping  slopes  of  loose  and  unsound 
ick; 

■(2)   60.000  cu.  yds.   excav. ;  all  class- 
1  '     for    pump      building   and      control 
•use; 

(3)  16.300  cu.  yds.  excav.;  all  classes. 
r  switch  house,  transformer  and 
•  Itch  rack  structures,  and  trenches 
r  power  and  control   cable  systems; 

(4)  34.500  cu.  yds.  excav.;  all  classes, 
r  delivery  pipes,  delivery  pipe  sup- 
>rts  and  anchors,  inclined  railway, 
id  water  storage  tanks; 

(6)  200  cu.  yds.  excav.;  all  classes, 
r  delivery  pipe  gate  house  and  surge 
lamber,  and  Inclined  railway  hoist 
>u8e; 

(6)  1000  cu.  yds.  excav.;  all  classes, 
r  drainage  ditches,  pipe  trenches, 
id  miscellaneous  purposes; 

(7)  sei-s  lln.   ft.   drilling  24-in.  dlam 
unger  well  for  hydraulic  elevator; 
(ii)  16,000  cu.  yds.  backfill;  not  com- 

icted.  for  all  structures; 

(9)  24.000  cu.  yds.  backfill;  com- 
ictetl.  for  all  structures; 

(10)  135  cu.  yd.  rock  fill  for  trans- 
■rmer  foundation: 

(II)  3.090.000    Eta.     yds.     eatrhwork 

■  erhaul; 

(12)  4.200  lin.  ft.  installing  anchor 
irs  in  rock; 


(13)   400  lln.   ft.  drilling  grout  hoIe*t 
iH)   500  ru.    ft.   preasure  groullnK. 

(15)  13.500  cu.  yds.  concr.  In  suh- 
siructures  of  pump  building  and  con- 
trol house,  and  In  retaining  walls  ad- 
jacent thereto; 

(16)  600  cu.  yds.  concr.  in  69-kv. 
switch  rack,  switch  house  aubstrnet- 
ur<'  and  transformer  foundations,  and 
|K)wer  cable  tunnel; 

(17)  1,475  cu.  >t1h.  concr.  in  deliv- 
ery pipe  8Ui)ports.  anchors,  and  en- 
casement, and  ininclined  railway  tres- 
tle foundations; 

(IS)  2200  cu.  yds.  concr.  in  delivery 
j)ipe   gate   house   and    surge  chamber; 

(19)  Does  not  apply  here; 

(20)  370  cu.  yds.  concr.  in  electrical 
conduit  envelopes; 

(21)  1,300.000  lbs.  fabricating  and 
placing  reinforcement  steel  In  struc- 
tures of  pump  bUiiding  and  control 
house,  and  in  retaining  walls  adjacent 
thereto; 

(22)  45.000  lbs.  fabricating  and  plac- 
ing reinforcement  steel  In  69-kv. 
Kwitch  rack,  switch  house  substruc- 
ture and  transformer  foundations,  and 
power  cable  tunnel; 

(23)  27.000  lbs.  fabricating  and  plac- 
ing reinforcement  steel  in  delivery 
(lipe  supports,  anchors,  and  encase- 
ment, and  in  inclined  railway  trestle 
foundations; 

(24)  340.000  lbs.  fabricating  and 
placing  reinforcement  steel  in  deliv- 
ery pipe  gate  house  and  surge  cham- 
ber; 

(26)   Does  not  apply  here; 

(26)  7300  lbs.  fabricatmg  and  plac- 
inf  reinforcement  steel  in  electrical 
conduit  envelopes; 

(27)  1000  lbs.  furnishing  and  placing 
galvanized  anchor  bolts  In  concrete  for 
all  structures; 

(26)  5200  lbs.  furnishing  and  placing 
iing^alvanized  anchor  bolts  in  con- 
crete for  all  structures; 

(29)  42.000  lbs.  furnishing  and  In- 
-stalling  track  rails  in  transformer  and 
pump  building  structures; 

(30)  800  lin.  ft.  furnishing  and  lay- 
ing track  in  cut  or  fill  for  inclined 
railway,  complete  with  ti»s  and  bal- 
last; 

(31)  320  lin.  ft.  furnishing  and  lay- 
ing track  on  trestle  for  inclined  rail- 
way; 

(32)  196,000  lbs.  furnishing  and  in- 
."^talling  trash  rack  metal  wc(rk  in 
pump  building  substructure;        < 

(33)  50,000  lbs.  furnishing  arid  In- 
Ktaliing  structural  steel  support  for 
transformer  hoist; 

(34)  54,000  lbs.  furnishing  and  erect- 
ing galvanized  structural  steel  for 
89-kv.    switch   and   transformer  racks; 

(35)  37,400  lbs.  furnishing  and  In- 
j^talling  miscellaneous  iron  and  steel. 
not  galvanized: 

(36)  20,500  lbs.  furnishing  and  in- 
stalling miscellaneous  iron  and  steel. 
i::alvanized; 

(37)  3SO0  lbs.  furnishing  and  install- 
ing stair  treads  and  tread  plates; 

(3S)   200  lbs.   furnishing  and   installing 
black  pipe  railing; 

(39)  4200  lbs.  furnishing  and  install- 
ing galvanized  pipe  railing; 

(40)  949,000  lbs.  furnishing  and  erect* 
ing  steel  delivery  pipes; 

(41)  230,000  lbs.  furnishing  and  erect- 
ing inlet  gate  frames  and  KUldes.  mad 
pump  inlet  plpMS 

142)  11.000  lbs.  furnishing  and  in- 
."talling  cast  steel  and  standard  steel 
pipe  sleeve  sand  thimbles: 

(43)  94.000  lbs.  furnistiing  and  in- 
stalling cast  iron  pipe,  fittings,  floor 
drains,  and  vents; 

(44)  furnishing  and  installing  ronarh 
plumbing  in  pump  bulldtog  substmo- 
lure  (lump  sum): 

(4.1)  Fiirni.«hing  and  Installing  niet«l 
toilet  asd  Bboxwr  p«rtltlons  ia  piunp 
bnlldlng  substructure   (lump  sum); 


(46)  IIS  sq.  fL  furnlshlnc  and  In- 
xtalling  metalclad  swInK  doom  with 
metal  frames  In  pump  building  and 
switch  house  aubstructuren; 

(47)  81  sq.  ft.  furnlnhlng  and  In- 
stalling doors  in  pump  building  Hub- 
structure; 

(48)  Furnishing  and  Installing  venti- 
lating duct  work  In  pump  building 
and  control  house  substructure*  (lump 
sum); 

(49)  FumlKhing  and  installing  metal 
louvers,  and  steel  sash  and  glazing. 
In  switch  house  substructure  (lump 
sum); 

(uOiDoes  not  apply  here; 

(51)  Furnishing  and  Installing  tran- 
site  panels  and  barriers  In  switch 
house  and  pump  bulldinK  substruct- 
ures (lump  sum); 

(52)  20,000  ft.  B.M.  furnishing  and 
erecting  timber  trestle  work  for  In- 
clined railway; 

(53)  40,500  lbs.  furnishing  and  In- 
stall ng  metal  conduit  I U -Inch  and 
smaller; 

(54)  56,500  lbs.  furnishing  and  In- 
stalling metal  conduit  m-ln.  and 
larger; 

(o5)  500  lin.  ft.  furnishing  and  in- 
stalling   I-in.    fibre    rondulf 

(66)    56,000    lin.    ft.    furnishing    and 
installing  Zyi-in.  fibre  conduit; 
(57)    100     lin.     ft.     furnishing     and     In- 
stalling 3-ln.  fibre  conduit; 

(58)  1600  lin.  ft.  furnishing  and  in- 
stalling 4-ln.  fibre  conduit; 

(59)  700  lbs.  furnishing  and  Install- 
ing copper  sleeves  and  bars  for  elec- 
trical ground  wire  system; 

(60)  Furnishing  and  installing  fab- 
ricated metal  boxes  for  electrical  sys- 
tem; 

(60)  (a)  575  lbs.  boxes  weighing  10 
pounds  or  less; 

(60)  (b)  600  lbs.  boxes  weighing  10 
to  25  lbs: 

(60)  (c)  1250  lbs.  boxes  weighing  24 
to  25  lbs.; 

(60)  (d)  650  lbs.  boxes  weighing  40 
to   60   lbs.; 

(60)  (e)  3860  lbs.  boxes  weighing 
over  60  lbs.; 

(61)  460  lbs.  furnishing  and  Install- 
ing small  commercial  type  sheet  metal 
boxes  for  electrical  system; 

(63)  110  lbs.  furnishing  and  install- 
ing small  cast  metal  boxes  for  electri- 
.  al  system; 

(63)  Pump  building  superstructure 
including  erection  of  crane  (lump 
sum); 

(64)  Control  house  substructure 
(lump  sum); 

(65)  Switch  house  superstructure 
(lump  sum); 

(66)  Generator  and  compressor  house 
(lump  sum); 

(67)  Concrete  water  tanks  (lump 
sum) ; 

(68)  18,000   ton-miles    hauling    steel: 

(69)  125,000  ton-mllee  hauling  ce- 
ment; 

(70)  Concrete,  aggregate  overhaul 
ff-"'d  at  10  cents  per  cubic  yard 
aaOe). 

SCHEDULE  2 

Constructing  the  Gene  pumping 
plant  buildings  and  appurtenant  works. 

Note — No  bid  will  be  considered  (or 
less  than  all  the  Items  of  Schedules  1, 
2.  3,  and  4.  Award,  if  made,  will  b« 
for  all  four  schedules  as  one  con'ract. 

(1)  200  cu.  yds.  excav.:  all  classes, 
stripping  slopes  of  loose  and  unsound 
rock: 

(2)  54,600  cu.  yds.  excav.;  all  classes, 
for  pump  building  and  control   house: 

(3)  16,500  cu.  yds.  excav.:  all  classes, 
for  switch  house,  transformers  and 
switch  rack  structures,  roadways,  and 
trenches  for  power  and  control  iabl<» 
systems: 

(4)  73,400  cu.  yds.  exca-'  ;  a"  classes, 
for  delivery  pipes,   delrery  pipe  sup- 


\4 


PACIFIC    CONSTRUCTOR 


ports^and   anchoia.    incU.ed    railway, 
and  water  storage  tariKs: 

<5)  200  cu.  yds.  .excav. :  all  classes, 
for  delivery  pipe  gate  house  and  surge 
I  hamber.  and  inclined  railway  hoist 
house;  ■       ' 

(6)  2200  cu.  yds.  excav.;  all  classes, 
for  drainage  ditches,  pipe  trenches, 
and  .miscellaneous  purposes: 

(7)  20H  iin.  ft.  drilling  24-in.  diani. 
Iilungeiv.wi'll  for  hydraulic  elevator: 

(8)  1000  cu.  yds.  bacKnil;  not  coni- 
imcted,  for  all  structures: 

(ft)  25.000  cu.  yds.  baekflll;  com- 
l>acted.  for  all  structuree;  . 

(10)  410  cu.  yds.  rock  f^ll  for  tran.s- 
former  foundation; 

(11)  15.000  3la;  yds.  earthwork  over- 
haul; 

(12)  100  Iin;  ft.  installing  anchor  bar.i 
in  rock; 
(13)  and  (14)  Do  not  apply  here: 

(15)  6300  cu.  yds.  concr.  In  substruc- 
tures of  pump  building  and  control 
house; 

(16)  1100  cu.  yds.  concr.  in  230-kv. 
and  69-kv.  switch  racks,  switch  house 
substructure  and  transformer  founda- 
tions, and  power  cable  tunnel: 

(17)  3700  cu.  yds.  concr.  In  TJelivery 
pipe  supports,  anchors,  and  encase- 
ment, inlet  manifold  encasement  and 
in  inclined  railway  trestle  founda- 
tionfi: 

-<18)1500  cu.  yds.  concr.  in  delivery 
pipe  gate  house  ana  surge  chamber; 

(19)  310  cu.  yds.  concr.  in  inlet  surge 
chamber; 

(20)  460  cu.  yds.  concr.  in  electrlCil 
conduit  envelopes; 

(21)  404,000  lbs.  fabricating  and 
placing  reinf.  steel  in  substructures  of 
pump  building  and  control  house; 

(22)  74.000  lbs.  fabricating  and  plac- 
ing reinf.  steel  in  230-kv.  and  69kv. 
switch  racks,  switch  house  substruc- 
ture and  transformer  foundations,  and 
power  cable  tunnels; 

<23)  196.500  Ibe.  fabricating  and 
placing  reinf,  steel  In  delivery  pipe 
supports,  anchors,  and  encasement, 
inlet  manifold  encasement  and  'in  in- 
clined railway  trestle  foundations; 

(24)  64.000  lbs,  fabricating  and  plac- 
ing reinf.  steel  in  ■delivery  pipe  gate 
house  and  surge   chamber: 

(25)  121.000  lbs.'  fabricating  and 
plac4i\g  reinf.  steel  in  Jnlet'  surge 
abamber; 

(26)  9900  lbs.  fabricating  and  plac- 
ing reinf.  steel  in  electrical  conduit 
epvelopes; 

(27)  1900  lbs.  furnishing  and  placing 
galvanized  anchor  bolts  In  concrete 
for  all  structures: 

(28)  5200  lbs.  furnishing  and  placir.c 
ungalv.  anchor  bolts  in  concrete  for 
all  structures; 

(29)  33.300  lbs.  furnishing-  and  in- 
stalling track  -rails  in  transformer 
frxmdations; 

(39)  563  Iin.  f^  furnishing  and  lay- 
ing track  in  cut  or  fill  for  inclined 
railway,  complete  with  ties  and  bal- 
last; 

(31)  60  Iin.   ft.  furnishing  and  laying 

I  rack   on    trestle   for   inclined   rail*t(Ji,v 

(32)  and  (33)  do  not  apply  here; 

(34)  265.000  lbs.  furnishing  and 
erecting  galv.  structural  steel  for  230- 
kv.  "^witih  and  transformer  racks  and 
69-kv.  switch  rack; 

(35)  391000  lbs.  furnishing  -and  In- 
stalling nuisceHahcous  Iron  and  steel, 
ribt  gaJv.;"      ■'  "'    ■'.• 

(36)  )0.3«0  lbs.  furniiihlng  and  In- 
»talllhg  miscellaneous  iron  and  steel, 
galv.; 

(37)  1720  lbs.  rurnlshing  and  install- 
ing stair  treads  and  tread  plates; 

(38)  400  lbs.  furnishing  and  Install- 
ing black  pipe  railing: 

(39)  5000  lbs,  furnishing  .-in'1  install- 
iag  galv.  pipe  railing; 

(40)  2.183.00fi  Ibt.  furnishing  and 
tre<'!rig  tltel  delivery  plp^s; 

(41)  364  f.f".  I1--    firnt^hlng  and  erect- 


ing   inlet    nranifold.    branch    pipes   and 
pump  inlet  pipes; 

(42)  13,600  lbs.  furnishing  and  in- 
stalling cast  steel  and  standard  steel 
pipe  sleeves  and  thimbles; 

(43)  115.000  lbs.  furnishing  and  In- 
stalling cast  iron  pipe,  fitting.s,  floor 
drains   and    vents: 

(44)  furnishing  and  Installing  rough 
plumbing  and  plumbing  fixtures  In 
liuMip  building  substructure  (lump 
sum) ; 

(45)  furnishing  ftnd  installing  metal 
toilet  and  shower  partitions  in  pump 
buiWing  stibstructure  (lump  sum); 

(46)  130  sq,  ft.  furnishing  &  install- 
ing metal-clad  swing  doors  with  metal 
frames  in  pump  building  and  switch 
house    substructures: 

(47)  112  sq.  ft.  furnLshing  and  in- 
stalling fire  doors  in  pump  buildlns 
.substructure: 

-  f48>  furnish  and  install  ventilat- 
ing duct  work  in  pump  building  and 
control  house  substructure  (lump 
.Sinn); 

(49)  furnishing  and  Installing  metal 
louvres  in  switch  house  substructure 
(lump  sum); 

(50)  50  sq.  yds.  constructing  thin 
partitiona    of    metai    latn    and    plaster: 

(51)  furnishing  and  installing  tran- 
site  panels  and  barriers  in  .switch 
house  and  pump  building  substruc- 
tures   (lump   sum); 

(52)  1600  F.B.M.  lurnlshlng  and 
erecting  timber  trestle  work  for  in- 
clined   railway; 

(53)  47,000  lbs.  furnishing  and  In- 
stalling metal  conduit  1^-in.  and 
smaller; 

(54)  71,000  lbs.  furnishing  and  in- 
stalling metal  conduit  IK-in.  and 
larger: 

(55)  500  in.  ft.  furnishing  and  in- 
stalling  1-in.    fibre   conduit; 

(56)  64.000  Iin.  ft.  furnishing  and  in- 
stalling 2'/i-in.   fibre  conduit; 

(57)  150  Iin.  ft.  furnishing  and  in- 
stalling 3-in.   fibre  conduit; 

(58)  210O  Iin.  ft.  furnishing  and  in 
.stalling  4-in.   fibre   conduit; 

(69)  700  lbs.  furnishing  and  Installing 
copper  sleeves  and  bars  for  electrical 
ground  wire  system; 

(60)  furnishing  and  installing  fabri- 
cated metal  boxes  for  electrical  sys- 
tem: 

(60)  (a)  1310  lbs.  boxes  weighing  lo 
lbs.  or  less; 

(60)  (b)  640  lbs.  boxes  weighing  in 
to  25  lbs.; 

(60)  (c)  1440  lbs,  boxes  weighing  2^ 
to  40  lbs.; 

(60)  (d)  75  lbs.  boxes  weighing  40 
to  60  lbs.: 

(60)  (e)  3400  lbs.  boxes  weighlnir 
over  60   lbs. ; 

(61)  375  lbs.  furnishing  and  install- 
ing small  commercial  type  sheet  metal 
boxes  for  ftlectrical  system: 

(62)  75  lbs.  furnishing  and  installing 
east  metal  boxes  for  electrical  sys- 
tem; . 

(63)  pump  building  superstructure, 
including  erection  of  crane  (lumo 
sum) ; 

(64)  control  house  superstructure 
lUimp  sum); 

(65)  switch  house  superstructure 
flump  sum); 

(66)  -generator  and  compressor-house 
flump  sum);  .   , 

(67)  concrete  water  tanks  (lump 
sum.);  .•-•   :      -  :; 

(68)  8750  ton-miles  hauling'? iWecl : 
;(69}.-  94.000     ton-miles    hauling    cu- 

ment;  . 

(70)  concrete  aggregate  overhaul 
(fixed-  at  10-c  per  cu.  yd. -mile) 

SCHEDULK  3 
Constructing    Gene    Inlet    .Siphon    and 
.•;:-,;;/;••;        Tvash   Rsck 

Note — Xo  bid  will  be  .considered  fnr 
less  than  all  the  items  of  BchedulcB  1. 
a.  ji.aniJ;  i.-  -Award.  -If  wwiei  ■w't^-ftf 
f6i-'all.  i-bur.'schedufe.s -as  on?  coirtw.-t.'. 


(1)  11.000  cu.  yds.  excav.,  all  class' 

(2)  27,000  cu.   yds.   backfill; 

(3)  6500  cu.  yds.  compacted  emban 
ment   backfill; 

(4)  6250  cu.' yds.  concrete  In  felpho 
(5) '550    cu.    yds.    concrete'  to    tra 

rack  and  structures; 

(6)  1.261,000  lbs.  placing  reinf.  at. 
in  siphon: 

(7)  60,000  lbs.  fabricating  and  pL 
hig  reinf.  steel  in  trash  rack  a 
structures: 

(8)  182.000  lbs.  fupi-nishing  and  i 
.stalling  metal  -nork  for  trash  rack; 

(9)  600  lbs.  furnishing  and  installi 
miscellaneous   metal   work; 

(10)  1400  lbs.  installing  mlscellar 
ous  metal  work; 

(11)  to  (67)  do  not  apply  here; 

(68)  15.000  ton-miles  hauling  steel: 

(69)  45,000  ton-miles  hauling  cemei 

(70)  overhaul  of  concrete  aggregat 
(fixed  at  10c  per  cu.   yd. -mile) 

SCEDULE  4 
Constructing  Copper  Basin  Sinhon 

and   Surge  Tank 

Note — Xo  bid  will  be  considered  1 

less  than  all  the  items  of  Schedules 

2.   3  and   4.      Award,   if   made,   wllj  I 

for  all  four  schedules  as  one  contrat: 

(I)  5000  cu.   yds.  excav..  all  classt 
(Z)  and   (3)  do  not  apply  here; 

(4)  i350  cu.  >-^ls.  concrete  in  slph-; 
barrel; 

(5)  220  cu.  yds.  concrete  in  sun 
chamber  and  structures: 

(6)  250.000  lbs.  placing  rolnf.  st. 
in   siphon; 

(7)  25.000  lbs.  fabricating  and  pla 
ing  reinf.  steel  in  surge  chamber  ai 
structures; 

(8)  does  not  apply  here: 

(9)  7000  lbs.  furnishing  and  Insta 
Ing   miscellaneous   metal   work; 

(10)  1000  lbs.  installing  miscellan- 
ous   metal   work:  .         : 

(II)  to  (67)  do  not  apply  here;      .[ 

(68)  2500   ton-miles   hauling   steel;^ 

(69)  8,000   ton-miles  hauling  cemen' 

(70)  overhaul  of  concrete  aggregat 
(fixed   at    10c   per  cu.    yd. -mile). 

Each  proposal  must  be  accnmpani 
by  a  centlfled  or  cashier's  check,  f 
$150. OpO,  payable  to  the  Metropollta 
Water  District  of  Southern  CallfornI 

Plans  and  specifications  obtalnat 
from  the  Engineer,  Room  1007,  3 
■West  Third  Street,  Los  Angeles,  upi 
payment   of  $5.   not   returnable. 

13_    PUBLIC  BUILDINGS! 
FIRE  HOUSES  &  JAILS  i 

Plans    Being    Prepared 
LIBRARY  Cost.   $3i.n] 

HKHKELEY.   Alameda  Co..   Calif.  Tr| 
Alameda.  j 

One-story    reinforced    concrete   libra 

-  (tilfe  roof,  hot  air  heating  systei 
etc.)  ,,  I 

Ciwrier'^eity  of  Berkeley. 
.Xrchitecf^James   Plachek.    Mercant 

Batik  Bldg.,  Berkeley; 
Plans'  -ivill    be   submitted    to    the   VW 

-  for  approval  on  Nov.  9th. 


PLANNED 

VISALIA.  Tulare  Co..  Cnl'f— '"' 
of  -Visalia  will  vote  at  a  special  ele 
lion  November  14  on  a  proposal  ms 
whether  or  not  to  levy  a  special  ti 
raise  for  part  of  the  city's  share 
the  building  program  Tor  the  mun 
cipal-  hospitaL  and   ■Hbfarj'. 

Preliminary  plans'prepared  hv -Vf- 
itect- Ernest  3.  Kump.  Rowell  -Bid- 
Presnn.  for  the  hospital,  and  Arc!; 
tt^t-Cr'A.  Salch;  1584  \V.  Wa.«Hm 
ton  St..  Los  Angeles,  prepared  p'-t- 
iii.ary    planw    for   the^   library.  "- 

Plans '  Coni"5l«ted 

H.*L1,  &  FIRE  DEFT-.       Cost    S-'^'i-i' 
MILL  VALLEY.   Marin   Co..   C-il'f. 
Two-story  Class  C  concrete  brick  (■> 
-•"  stone,  town   halfand   fire   deri»i 
ment    (tile  roof,   steel    sash,   ui'.' 
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IS 


oyBteni,    air    condlllonlnpr    Bynlfjii 

rimcrele    fl.inr   mIhIjh.    etc) 

luth     iiartitloiiK,     hot     ulr     hoiilliiu 

Owiiw — Town  of  Mill   Vall<:y. 

Archlti;ct-  D.     10.     Jackl*    and     Waltir 

Kali-h,  126  I'oHt  .St..  San  FiamlKcii. 

Pland     will     l(u     submitted     lo     Hi.' 

I'WA   f'lr  apivriival  Oct.   19. 


RESIDENCES 


Contr»et  Awarded 

OAKI^A.ND.  ralir— Alnddlii  lU-atltiK 
Corporallon.  S107  Broadway,  Oaklano. 
at  $1  677.  awarded  contract  Ijy  Board 
of  Library  Directors  for  furnlshlnB 
and  InHtallIng  new  furnace  and  new 
blower  and  niotor  to  be  operated  In 
connection  with  the  furnace  In  the 
Alden  Branch  of  Oaklan-d  Free  Li- 
brary, fi2nd  .St.  and  TeleBraph  Ave.. 
Oakland. 


Proposal    Rejected 

LOS  ANfJBLE.S.  rraJif.— rWA  offi- 
cials nt  WashlnKtnn  have  rejected  Lti.« 
Angeles  county's  lea,.'^e  propcsal  (oi 
erecting  a  new  {2,000.000  county  ofOce 
building  at  North  Spring  .Street  and 
Sun.set    Blvd. 


BIDS   OPENED 

SAN  FRANCISCO.  Calif.— Western 
Asbestos    Co..     675    Townsend     St..     at 

'  J555  submitted  low  bid  to  Department 
of  Public  Work.s  for  acoustical  cor- 
rection for  th*  band  practice  room. 
No.    10,    San    Francisco  War   Memorial 

'  Bldg..  Van  Ness  Ave.  and  McAl- 
lister   St.     Only    other    bid    was    6ub- 

I    mltted    by   Jones    Bros.    Asbestos  Co.. 

I    at  1785.    Bids   held    under  advisement. 


bios    WANTED 

SAN  FRANCISCO— Until  October 
30.  2:30  p.  m.,  bids  will  be  received 
by  Department  of  Public  Works,  Room 
261  City  Hall,  for  replacing  ball 
bearings  with  sleeve  bearings  of 
gcarless  elevators  in  the  City  Hall. 
Estimated     cost     $1600. 

Plans  and  specifications  may  be 
obtained  from  Chas.  Sawyer.  City 
Architect.  Room  265  City  Hall.  No 
deposit    required. 

Plans  Awaitino  PWA  Approval. 

MKMOR'AL    BLDG.  Cost.    $25,000 

TUOLUMNE.    Tuolumne    Co..    Cal. 

One-stor.v  brick  and  concret  memo- 
rial buildng  (comnosltion  roof, 
probably    electric    heat,    etc.) 

Owner — County    of    Tuolumne. 

Architect— Frank  V.  Mayo.  108  East 
Miner    .'Jt.,    Stockton. 


[      CONTRACT    AWARDED 

;  MOJAVE.  Kern  Co.,  Cal— Fred  A. 
Emerson.  .400  K  St..  Bakerstieia. 
awarded  contract  by  Kern  County  Su- 
pervisors, at  $2773,  for  constructing 
a  branch  county  jail  at  Mojave.  Ed- 
win    J.     Symmes.     Haberfielde     Bldg., 

!     Bakersfleld,  Architect. 

I      BOND    ELECTION 

EL  CERRITO.  Conta  Costa  Co.,  Cal. 
City  of  El  Cerrito  will  vote  on  No- 
vember 23  (date  postponed  from. No- 
vember 5)  on  a  proposal  to  issue  bontls 
In  the  amount  of  $17,000.  proceeds 
to  finance  construction  of  a  two- 
story    frame    and    stucco    City   Hall    in 

I  El  Cerrito..  Total  cost  estimated  at 
{27.000.  Preliminary  plans  ■.  prepared 
by   Architects    Dragon    and    Schmidts. 

,      2068    Allston    Way.    Berkeley. 

Plans  to    Be    Prepared  .  .    . 

LIBRAJIY  Cost,    $39,776 

ALAMEDA.    Calif..    S.  .W.    Eighth    St. 

and   Santa  Clara  Ave, 
New    branch    library. 
Owner— City  of.  Alameda. 
Archtect— Carl   Werner,    lj3fi.1   Bay   St.. 

Alameda...      .  .     ,  ■    .        ... 

Application  ..filed  with.  ■  the  .PW.\ 
for  a   erant   of  $13,399. 


Contract   Awarded 

RESIDENCE  Cost,   18,000 

HEUKEI.KV,    Calif.,    r,6!i    Euclid    Ave. 

One  .Mtory  frame   residence    (9   rooma). 

(Jwncr— Mr«.  Kenton.  1406  Euclid  Ave, 
Berkeley. 

Architect — Not  given. 

Contractor— C.  M.  Teigbind,  4668  Do- 
lores Ave.,  Oakland. 


Preparing   Working    Drawings 
RESIDEN^'ES  CoKt,   $6.5(10 

OAKLAND,   Alameda  Co..   Calif.   Head 

of  the    Lake    District. 
Two    2-story    frame    and    stucco    resi- 
dences  (7  rooms  and  2  baths)  gas 
fired  .steam  heat,  shake  roof, 
owner- Withheld. 

Architect— Chas.    McCall.    140*   Frank- 
lin  St..   Oakland. 


Contract  Awarded 

RESIDENCE  Cost,  $7,000 

OAKLAND,     Calif.,     17     Contra    Costa 

Place. 
Two-fitory  frame  and  stucco  residence 

(6  rooms). 
Owner — l^agnor    Anderson.     Richmond 

Blvd.,    Oakland. 
Contractor— Paul  H.  Haeler,  1221  Bue- 

na  Vista  Ave.,  Oakland. 

Finish   Hardware  Contr'ot  Awarded 

RESIDENCE  Cost.   $7,500 

SAN    F-RANCISCO.    Asi.bjry    Terrace. 

Two-story  frame  residence  (Colonial 
style)  8  rooms.  2  baths;  composi- 
tion shingle  roof,  gas  hot  air 
heating  system,  wood  sash,  hard- 
wood floors,  tile  baths,  etc. 

fiwner — Dr.    Anderson. 

.\rchitect — F.  F.  Amandes.  1879  18th 
Ave..   San   Francisco, 

Contractor— P.   K.    DuPuy.   110   Sutter. 

Finish  Hardware — Marshall  Newell  & 
Co..    Spear  and   Mission  Sts. 

Other  awards  previously  reported. 


To    Be    Done    By   Day's   Work 

ALTERATIONS  Cost.    $3,000 

SAN  FRANCISCCS- Calif..   829  43d  Av- 
enue. 
Alterations  to  residence. 
Owner— M.    Wolper.    137  9th  Ave. 
Architect— Not  given. 

To  Be  Done  By  Day's  Work 

RESIDENCE  Cost.     $4,000 

KAN  FRANCISCO.  Calif.,  E.  31st  Av- 
enue,  163   S.  Vincente  St. 

One-story  and  basement  frame  and 
stucco  residence. 

Owner  and  Builder — F.  H.  Thorinson. 
1630  Ocean  Ave. 

.■\rchitect — Not   given. 


To  Be  Done  by  Day's  Work 
RESIDENCE  Co6t.    $4500 

SA.N  FRANCISCO.  Calif.,  E.  29th  Ave. 

S.  Irving  St. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner  and  Builder — A.   Hallgren.   1594 

29th   Ave. 
.\rihitect — Not  given. 

To  Be  Done  By  Day's  Work 
RESIDENCE  Cost.   $5,000 

SAN     FRANCISCO.     Calif..     SET     17th 

Ave.  &  Ortega  St.    : 
One-story    and    busement    frame    and 

stucco  residence. 
Owner    and     Builder— Henry     Doelger. 

320  Judah  St. 
.\rchitect — Not   gi%en. 


Contract  Awarded 

RESIDENCE  Coet.  $4,000 

SAN    FRANCISCO.   Calif.,    S.    Leo   St. 

175  ft.  W.  Mission.   ■       -     •        • 
One-story"  and    basement  '  frfinif  and 

stuc^t/  resident.  '    " 
Owner— F.  Llssctto.  20  Rtith  St." 


Vrcfiltpct— not  civo 
'  'ontractor — J.    Ollv 


To  Be  Done  By  Day's  Work 
RESIDENCE  Coat,  $4.«00' 

SA.V   FHANCl.SCO.  '  ..llf  .   E.  23d  Av 

150  ft.  N.  Noriega  St. 
One-«tory    and    baaement    fnina    au)d 

stucco  residence. 
Owner    and     Builder — '         i       l.iiid":''. 

140.Uul>oce  Ave. 
.\rchltoct— Not  given. 


Contract  Awarded 

RESIDENCE  Co.t.    $11,000 

FRESNO.    Calif.,    .142«    Huntli,.  'on    St. 
Two-story    and    basement    framr-    ind 

stucco  residence. 
Owner- 1).   N.  Carlson.  3862  Kerclrtiofr 

St..  Fresno. 
Architect — Not  given. 
•  'ontractor— Trewhltl-Shlelds  Co.,  1501 

Pacific    Southwest    Bldg.,   'Ffesno 


Contract  Awarded 

RESIDENCE  Cost.    $5.B0() 

SACRAMENTO,    Calif.,    731    36th    St. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner — Wm.  A.  Stone. 
-Architect — Not  given. 
Contractor— F.  H.  Betz.  2042  Markbam 

St..  Sacramento. 


Plans   Being  Completed. 

RESIDENCLS  C  «t,   $4000  each 

SAN  FRANCISCO  .  Twenty-;ilnth 
Ave.   and  Cabrlllo  St. 

Three  one-story  and  basement  frame 
and  stucco  residences  (5  rooms 
each)  tile  and  tar  and  gravel 
roofs,  gas  heating  systems,  wood, 
sash,  hardwood  floors,  tile  baths, 
etc. 

Owner  and  Builder —  Herman  Chrls- 
tensen,  1422  27th  Ave..  San  Fran- 
cisco. 

Architect  —  C.  O.  Clausen.  746  46th 
Ave.     San    Francisco. 


Sub-Bids   Being   Taken. 

RESIDENCES  Cost.   $6000 

SAN  FRANCISCO.  NB  11th  "Ave.  & 
Kirkham    St. 

One-story  and  basement  frame  and 
stucco  residence  (five  rooms)  tile 
roof,  gas  heating  system,  wood 
sash,    tile    bath,    hardwood    floors. 

Owner  and  Builder— M.  McDonodgh. 
148.  Randall    Street. 

Architect— C.  O.  Clausen.  745  46th 
Ave..    San    Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.    $7500 

I'.ALO  ALTO.  Santa  Clara  Co.,  Calif. 
No.   460  Amherst  Street. 

(Dtie-story  frame  and  stucco  residence 

(Jwner — David  Snedden,   Palo  Arto. 

Architect— Birge  M.  Clark.  310  Uni- 
versity Ave..  Palo  Alto.- 

Contractor  —  George  B.  Moore.  '531 
Stanford  Ave.,  Palo  Atlo.   '     ■  ' 


Bids    Opened. 

KESIDB.NCE  )    Cost,    VITOO 

ST.  i'"KTON.    San    Joatiuin    Co.,Caif; 

W.    Harding  Way. 
One-story    and    basement    frame    and 

stucco  residence    (^  jooms).. 

(Jwner— Curtis     Clark.        ■ 

Architect— J     U.  Clowdsley.   Exchange 

Bldg..  Stockton 

Low  Bidder— E.  Merlo.  Bt..  2.  Bo*  2?J. 

Stockton.     ■,.... 

Complete  bi.ds.rollQ.w;    -     • 

E.     Merlo    : „....;.;.-.. .;.!... .v.--*7700 

P.    C.    Hunt.....". ■;...■....._.■...:..... .  7753 

B.     T.     Parsons ...^.lL..,...,.^-~^.^-_  .8390 

I.    Cotner.    Modesto   ■..■■.'..'.'■..,-. ~.  «M1 

J.  C.   Meyers ^. _._. — ^™.~  85S0 

All    of    .Stockton    unless    otherwise 
noted. 


To   Be   Done   By   Day's  Woi-ft. 

RESIDENCE'  ■         ''"Cost."  $5000 

SAN  FRANCISCO.     S.Pacheco  St:  164 

'W  Oriole  Wiy."     '"*  "' 
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One-Jtory    and    basement    frame    anrt 

stucco  residence. 
Owner  and    Builder — Manuel   Barraza 

H40-A    Hyde    St..    fl;tn    Francisco 
Architect— Not  Given. 


Contract  Awarded. 

RirsiDKNCE   *    GARAGK  $6000 

RERKEI.BY.    Alameda  Co..    Cal.      No. 

421    Spruce   Street. 
Two-story    s'T-room    frame    reeldencf 

and  KaragJ. 
Owner  and   Builder— W.    A.    Netherby. 

3^53  Lyman  Road.  Oakland 


Construction     Postponed     Indefinitely. 

RESIDENCE  Cost.    $8500 

OAKLAND.  Alameda  Co..  Cal.  Pied- 
mont Pines. 

Two-stnry  frame  and  brick  residence 
(7  rooms  and  2  baths),  shingle 
roof,  gas  heating  system,  hard- 
wood floors,  tile  baths,  wood  sash, 
etc. 

Owner — Dr.    Winston    S.    Harrison. 

Archltct  —  J.  V.  Norrls.  Claremont 
Hotel    Berkeley. 

(7837)  1st  report  Aug.  30,  1935.  14 
October  24.   193S 

Contract  Awarded. 

RESIDENCE  Cost,    $4000 

OAKLAND.  Alameda  Co.,  Cal.  No 
1939    Thirty-eighth    Avenue 

One-Ktory  and  basement  frame  and 
stucco   residence    (5  rooms) 

Owner — M.    Eodeques 

Architect — Not  Given. 

Contractor— C.  Tolllfsen.  3311  E-17th 
St..    Oakland.  i 


Contract    Awarded 

RESIDENCE  Cost,    $6000 

OAKLAND,  Alameda  Co.,  Cal.  Castro 
Valley    District. 

Two-6tory  frame  and  stucco  residence. 

Owner — Mr.   Konts. 

Architect— Chester  Treichel,  696  Clev- 
eland St.,   Oakland. 

Contractor — Jensen    &    Pedersen,    3443 
Adeline  St.,   Oakland. 
Lumber — California    Mill    &    Lumber 

Co.,   1829   Webster   St.,    Alameda. 
Concrete  —  L.    M.   Rasmussen,   1442 
102nd     Ave.,     Oakland. 


Contract   Awarded 

RESIDENCE  Cost,   $7616 

OAKLAND.  Alameda  Co.,  Cal.  Moun- 
tain  Blvd. 

One  and  one-half  story  and  basement 
frame  and  stucco  residence  (7  rms. 
3  baths)  shake  roof,  hardwood 
floors,  gas  heating  system,  wood 
sash,   etc. 

Owner— Catherine  Haael  Cuenin. 

Architect- A.  R.  Denke,  1429  Broad- 
way, Oakland. 

Contractor— WIlie  T.  Vaughn,  501 
Weldon   Ave.,   Oakland. 


Contract   Awarde<l 

RESIDENCE  Cost.    .$1500 

SAUSALITO,   Marin   Co.,    Calif. 
One-story    frame    residence. 
Owner— Leslie   F.   Neal,   Sausalito. 
Architect — Not  given. 
Contractor- Frank    V.    Alrey.    StinMon 
Beach. 


Contract    Awarded 

RESIDE:NCE  Cost,     $17,166 

KENTFIELD,    Marin    Co.,    Calif. 
Two-story  frame  and  stucco  residence. 
Owner— Elizabeth     Kent.     Kc-ntflfld 
Architect— Not   given. 
Contractor— Robert    Watson.     15    To- 
lando  St..  San   Anselmo. 


Contract    Awarded 

RESIDENCE  Cost.    $4500 

VALLEJO,    Solano   Co.,   Cal. 
One-story    and    basement    frame     and 
.   etucco  residence  (6  rooms.   1   bath 
and    one    lavatory)    shingle     roof. 
wood    sash,    tile    bath,      hardwood 
•    floors,  etc. 
Owner — Paul  Wnrdig. 


Architect— Ray  Keefer,  770  Wesley  St, 

Oakland, 
rnntractor — Irwin     H.    Relmers.      831 

.■^onomn   Way,   Vallejo. 


Bids    In— Held    Under    Advisement. 

KKSIDEH^CE  Cost,    $— — 

LOS  ALTOS,  Santa  Clara  Co..  Calif. 
Los   Altos   Country.  Club   Area. 

Two-story  and  basement  frame  and 
stucco  residence  (12  rooms  and  5 
baths):  shake  root,  oil  heating 
system,  wood  sash,  hardwood 
Moors,  linoleum  in  baths,  etc. 

Owner — Withheld. 

.\rchitect— Farr  &  Ward,   68   Post  St., 
San  Francisco. 
Announcement  will   be   made  within 

a    few   days. 


Plans    Being    Prepared, 

HES-IDENCES  Cost.   $4500  each 

.-*AN  FRANCISCO.  Twenty-ninth 
Ave.   and   Anza   Street. 

Four  one-story  and  basement  frame 
and  stucco  residences  (6  rooms): 
tile,  tar  and  gravel  roofs,  gas 
heating  systems,  wood  sash,  hard- 
wood  floors,   tile   baths,   etc. 

Owner— Withheld. 

Architect  —  C.  O.  Clausen.  746  46th 
Ave..    San   Francisco. 


Plans    Being    Prepared. 

RESIDENCE  Cost,    $ ■ 

LOS   GATOS.    Santa   Clara   Co..    Cal. 
Two-story    frame,    stucco    and    brick 

veneer    residence    (6    rooms). 
Owner — Fred   Oehler,    American   Trust 

Co.,  San  Jose. 
Architect — Binder  &  Curtis.  35  W.  San 

Carlos  St..   San  Jose. 


To    Be  Done   By  Day's  Work 

RESIDENCE  Cost.    $5000 

ALAMEDA.      Calif,       3110      Thompson 

Avenue, 
"lu-story    and    basement    frame     and 

stucco   residence    (5   rooms). 
Owner — W.     L.     LeBlanc.     1727     Santa 

Clara   Ave..    Alameda. 
Architect — None 


Preparing  Working  Drawings. 

KKISinENCE  Cost.   $7000 

SAN    FRANCISCO.    St.    Francis   Wood 

Two-story  frame  and  stucco  residence 
7  rooms  and  2  baths):  tile  and 
composition  roof,  wood  sash,  gas 
heating  system.  h;irdwood  floors, 
tile   baths,    etc. 

<  >wner— Mr.    Evans. 

.Architect— Chester    Treichel.    696    Cle- 
veland St..  Oakland. 
Uids    will    be    asked     in     about    one 

week. 


Contract  Awarded 

ADDITION  Cost.   $1,000 

BERKELEY,  Alameda  Co.,  Calif.,  455 
Boynton  Ave. 

Alterations  and  a-iditions  to  residenc^' 
(add  basement  rooms  and  priviite 
garage,  etc.) 

Owner — Wm.   F.   Morrish. 

Architect — James  Placheck,  Mercan- 
tile  Bank    Bldg.,    Berkeley. 

Contractor— Frank  Steadco.  320H  };oisi> 
St.,  Berkeley. 


Plans    Being    Figured 

rp:sidence  cost.   $i 

SAN    FRANCISCO.    Calif.      S.    E. 
ver  and   Oxford  Sts. 

One-story    and     basement    frame 
stucco     residence     (5     rooms) 
and   composition    roof,    wood   « 
gqs     heating      system,       hardw 
floors,   tile   bath,   etc. 

Owner— Sam    Fillipo. 

Architect— D.    E.    Jackie,    126    Post 


St. 


Plans    Being    Figured 
RESIDENCE  Cost,    $5oon 

SA.N       FRANCTSro.       Faxton       Ave. 
(Westwood  Park). 


One-story  and  basement  frame  and 
stucco  residence  (5  rooms;  tiU* 
and  composition  root,  wood  sash, 
gas  hot  air  heating  system,  h.irri- 
wood    floors,    tile    batli,    etc. 

owner — John    Johnson. 

Ar.hitect— n.    E.    Jaekle,    126    Post    !>i. 


To    Ask    Bids    With'n    One    Week 
RESIDENCE  Cost,    $liOu(l    ' 

.VTHEo.TON,    San   Mateo  Co.,   Calif. 
One-story    and    basement    frame    anil 
stucco     residence      (6      rooms,      2 
baths)   English  type,  heavy  shingle 
roof    gas     heating     system,     wood 
.sash,   hardwood   floors,   tile   bath.i., 
separate   garage,    etc. 
Owner — Name  withheld. 
.Architect— D.    E.    Jaekle,    12'i    Post   St 


i 


Sub    Bids   Bei,  g   Taken 

SAN    FRANCISCO,    Forest    Hill. 

RESIDENCE  ,  Cost,  $ 

One-story  and  basement  frame  and 
stucco  residence  (6  rooms  and  2* 
baths)  brick  veneer  exterior,' 
shingle  tile  roofing,  wood  and  steel 
sash,  gas  heating  system,  tile 
baths,    (Monterey  Colonial   type).. 

Owner  and  Builder — D.  Tiscornia,  1651 
Alemany    Blvd.,    San    Francisco. 

Architect— D.    E.    Jaekle,    126   Post    St. 


Plans   Being   Figured — Bids  Close  Oct. 
30,  2  P.  M. 

RESIDENCE  Cost,   $18,u0» 

ROSS,  Marin  Co.,  Calif.  Del  Mesa  Di.-. 
trict. 

Two-story  and  basement  frame  and 
stucco  residence  (9  rooms.  i 
baths)  shake  roof,  oil  burniiig 
heating  system,  wood  sash,  hum 
wood    floors,    tile   baths,    etc 

Owner — M.   J.    Sloss. 

Architect— Chas.  E.  J.  Rogers.  I'bo- 
lan  Bldg.,   San  Francisco. 

t'ontractor — Following  will  submit 
bids:  Melvin  Klyce,  34  Eug-n.: 
Ave..  Mill  Valley;  J.  H.  Cb-s- 
125  EMridge,  Mill  Valley:  Leibvit 
Trobock,  610  B  St.,  San  Rafad; 
Seraer  &  Kendall.  128  Cahim  t 
-■Vve..  San  Anselmo:  Moore  &  Rob- 
erts. 693  Mission  St.,  San  Fran- 
cisco; George  Maurer.  50  York 
Drive.  Piedmont;  S.  J.  Bertelsen. 
30  Estrella.  Pledijipnt:  William 
Martin.  666  Mission's^..  San  Fran- 
cisco: J.  Messenger.  1607  Lincoln 
.\ve..    Berkeley.  ,  *  ', 

Contract  Awarded 

RESIDENCE  Cost.   8,000 

SAN    FRANCISCO.    Seacliff.  . 

Two-story  residence  (7  rooms  aiivl  2 
baths)  colored  tile  baths  and 
plumbing  fixtures.,  hardwood  floor.' 
^vood  sash,  elevator,  gas  fl-/^i,l 
steam  heat,  composition  and  shin-, 
gle  roof. 

f)wn(r — Dr.  Harry  Spiro. 

Architect— Sidney  A.  Colton.  544  M;ir- 
Vet  St..  San  Francisco. 

Contr.-ictor— H.    H.    Isaac.    517    R-". 
dere  St. 


To   Ask    Bids   Within   One   Week 
RESIDENCE    '  Cost.    ?- 

BERKELEY.  Alameda  Co..  C-n\..  Bow- 
ling  Drive. 
Two-story    and " basement    frame    and 

stucco   residence    (10   rooms). 
Owner— H.  C.  Cheek. 
Architect  —  Roland   I.   Stringhsm.   53"' 
Market   St..    San    Francisco. 


Contract   Awarded 

RESIDENCE  Cost.   $— 

MODESTO.  Stanislaus  Co.,  Cal.  Les- 
lie Hughes  Tract. 

One  -  story  California  Colonial  rfsi- 
denqe  (5  rooms,  1  bath)  wood  and 
steel  sa.sh.  hardwood  floors  gas 
hot  air  heat;  alternate  bids  wi'l 
he  taken  for  shingle  and  file  roof- 
ing. 
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Ownir— A.     H.     lOtxhiir:,     K^ii     .M.i. 

Ave..   .Mddfmn. 
Ari-hliect— Victor    CiiilbrHltti.    :',!     )::• 

Afarla.   Stockton. 
<-cnir«rtor— C  D.  MelMii.T.   l..-;ii  i  i  . 

•  i»   Av*.,   Modesto.  '' 


PUns   Being   Completed 
KKSIDKNCK  ■     CoHl,   i- ■ 

l.oni.    San    JiMuiuin    t'o..    <";illf 
Une-Mtory    and    bHsfnicnt    frame    rci-i- 
flencp   <ti   rooms.    I    hatlu    Nliaui-  ..i 
nhlnBlH      roof,      verticle      lioardix^. 
hardwood     tloor.s.     tile    bath.    wo<.d 
.••ash.   2   car   garage,    etc.      Callfui  ■ 
nia   Ivjinch    type. 
Owner — Name  wlthi-ld. 
ArqhItPct— Victor     Oalbraltli.     :'n      i: 
Acacia   ."<t.,   Stockton. 
JtUlH    will     lie     askid     in     abon;     on.- 


Plane   Being    Figured — Bids  Close   Oct. 
23,  2  P.   M. 

RKSin?:.NTR  Co«t,  f 

JiKKKKLEY.  Alameda  Co..  Cal.  Clar-. 

mont  Di.strlct. 
Two-.ftory  frame  and  stucco  n-side nee 

(8    rooms    and    3    bath«<    tilt   roof. 

steel  sash,   gas  or  oil   heating  sy.s- 

tem.   color  tile  baths,   etc. 
Owner — Dr.  Jacobus.  :U4  Vecente  ltd.. 

Berkeley. 
Architect— Noble  and   .\rchie  T.   New - 

son).    Rtiss    Bldg..    San    Francisco. 


Plans   Being    Figured — Bids  Close  Oct. 

21  St 

RESIDENCE  Ccit.   * 

AVENAL,  Kings  Co.,   Calif. 

Two  one-story  frame  and  stucco 
residences  (6  rooms  each)  cm- 
poeition  shingle  roofs,  hardwn.-l 
floors,  etc. 

Owner— Capital  Co..  62.t  Market  St  . 
San  FYancisco 

Plans  by  Constr.   Dept.  of  ()v.|.  ,• 

Plans  and   specifications  on  flic  at   R  ' 
Market    St..    San    Francisco.    Sf.T 
tel     Bldg..     Fresno     and     Hank     ..f 
America   Bldg.,    Bakerslield. 


Preparina    Working    Drawings 

RESIDENCE  Cost  $ 

HILLSBOROUGH.  San  Mateo  Co., 
Calif. 

One    -    story    frame    and    stucco    rest 
dence    (7    rooms,    3    baths)     wood 
shingle   roof,    gas   heating   system, 
wood    sash,    tile   baths.      Rambling 
type. 

Owner— F.   H.    McCrea. 

Architect- W.  W.  Wurster.  26n  Cali- 
fornia  St..   San   Francisco. 

Rids  will  be  asked  In  about  three 
weeks. 

Preparing   Working   Drawings 

RESIDENCE  Cost.  $ 

SAN  FRANCISCO.     Pacific  and  Pierce 

Streets. 
New  r^ldepce. 

Owne'r^Mof timer  Fleischacker. 
Architect— W.    >X-.    Wurster.    260   Cali- 
fornia St. 

Contract  Awarded 

RESIDENCE  Cost,    $ 

RICHMOND.  Contr.T  Ccsta  Co..  Calif.. 
'  MIra  Vista  Highlands. 

Two-story  frame  and  stucco  residence 
(.seven  rooms,  two  baths)  two  lav- 
atories, double  garage,  shingle 
roof,  gas  heating  system,  steel 
sash,    hardwood    floors,    tile   baths. 

r)wner — Albert  S.   Adcock 

Architect- J.  H.  Thomas.  31  Norwood 
Ave..  Berkeley. 

Contractor— Georee  Tandy.  673  3Sth 
St..  Richmond. 

Contract  to  Be  Awarded 

RESIDENCE  Cost.   $5  Onn 

HAYWARD.    Alameda   Co..    Cal.    5»un- 

set  Boulevard. 
One-story    and    basement    frame    and 
stucco  residence    (5    rooms)    shake 
roof,    gas   hot   air  heat'ng   system. 


h.'irdwood    flf»orH.    wofid    saf'h.    etc. 
owner-- Wlthh.'ld 
Ar<-liltect— Oil).    P.    SImondH.   )9J    Me'" 

Street,   Hayward. 
Contractor— H.    W.   Suttle.    17<i|    D  St.. 

Il.'iyward. 


Contract    Awarded 

RKSIDE.NCE  Cost.   $6,000 

SAN    .MATF:o,   Calif..    Portola    Drive. 
Ono    story    and    basement    frame    and 

stucco  residence. 
Owner— C.    V.    Peterson,    1815    Ivy   St., 

Kan  Mateo. 
Architect— Not    given. 
Contractor — Louis    J.     Roberts,     121-A 

Carlet  St.,   San   Francisco.      • 


Sub    Bids    Being    Taken 

RESIDENCE  Cost,    $7500 

PJKrt)MONT,     Ala.     Co..     Calif.,       690 

Blair   Ave. 
Two-Btory    and    basement    frame    and 

stucco   residence    (7   rooms). 
Owner    and     Builder — .SIgwald     Bros., 

916  Alma   Ave.,    Oakland. 
.\rchltect — Ray    Keefer,      770      Wesley 

Ave.,     Piedmont. 


To  Be  Done  By  Day's  Work, 

RESIDENCE  Cost,    $7000 

SAN    FRANCISCO.      NE   Twenty-fifth 

and  Ocean  Aves. 
Two-story  frame  and  stucco  residence 
Odner    &    Builder— Tlex    Demey,    4105 

Lincoln  Way,   San  Francisco. 
Architect    —    Albert    R.    Williams.    251 

Post   &t.,    San   Francisco. 


To   Be  Done  By  Day's  Work. 
RESIDENCE  Cost,     $5000 

SAN  FRANCISCO.     W  Revere  St.   175 

E    Griffin    Street. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner  &  Builder — Leggalet  &  O'Neil, 

1099   Quesada   St.,    San    Francsico. 
.\rchitect — Not     Given. 


To    Be   Done   By   Day's  Work. 

RESIDENCE  Cost.   $5000 

SAN  FRANCISCO.  W  Twenty-fourth 
Ave.  S  Jforaga  St. 

One-story  and  basement  frame  and 
stucco  residence. 

Owner  and  Builder — Frank  J.  Shan- 
non. 100  Putnam  St.,  San  Fran- 
cisco. 

Architect — Not   Given. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,    $4000 

SAN  FRANCISCO.  E  Thirty-second 
Ave.    225    N    Moraga    Street. 

Owner  and  Builder— Christian  Ander- 
sen,   146    Granville   Way.,    S.    F. 

Arcihtect — Not  Given. 


Contract  Awarded. 

RESIDENCE  Cost.    $5526 

SACRAMENTO,   Sacramento  Co.,  Cal. 

Lot  209,  Tract  33,   Wright  &  Kim- 

brough    Addition. 
Two-story  frame  and  stucco  residence 
Owner — Wm.  J,  and   Hester  F.   Stone. 
-Architect — Not    Given. 
Contractor— F.  H.   Betz,  1017  43rd  St., 

.Sacramento.  • 


Bids    In — Held    Under   Advisement. 

ALTERATIONS  Cost,   $ 

SAN    FRANCISCO.      No.    29S0    VaJIeJo 
Street. 

Alterations  to  residence. 

Owner  —   Martin    Stelling.    155    Mont- 
gomery St.,  San  Francisco. 

Architect— Erie   B.    Bertz,    681   Market 
St.,   San   Francsico. 
Announcement   will  be   made  within 

a    few   days. 

To   Be  Done    By   Day's  Work, 

STORE   &    RESIDENCE*    "      ' '•     $5000 
SAN  FRA*;ciSCO.  -  .N  .Tsraval  St.   86 

E    15th    Aveliue. 
Two-story  frame  and  stucco  store  and 

residence. 


Owier  —  Carl    F.    Wa«ner.    2320    Kih 

Ave.,    8«n    Francisco. 
Architect— .Not  Given. 


To   Be   Done  By  Day's  Work, 
I.K.'»IDKNCI'»  Cost.  $4000  each 

SA,N  FRANCISCO.    W   Twenty-second 

Ave.    N    Wawona    St. 
Two    one-Hlory    and    basement    frame 

and   stucco  residences. 
Owner    and    Builder  —  Land    Develop- 
ment Co.,    364    Bush   8t,    8.   V. 
Architect— .Not    Given. 


To   Be   Done   By   Day's  Work. 
RESIDE.NCE  Cost,    $5000 

SA.N    FRANCISCO.      N    KIrkham    &t 

96    W    Seventeenth   Ave. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner    and    Builder— Henry    Doelger, 

Inc.,  320  Judah  St.,  San  Francisco. 
Architect — Not  -Given. 


October  21,    1935 
To   Be  Done  By  Day's  Work. 
RESIDENCES  Cost,   $5000  each 

SA.N  FRANCISCO.     Seventeenth  Ave. 

S    Ortega    Street. 
Eight   one-story   and    basement   frame 

and  stucco  residences. 
Owner    and    Builder — Henry    Doelger, 

Inc..  320  Judah  St.,   S.  F. 
Architect — Not  Given. 


Plans  Being  Figured — Bids  Close  Oct. 
28,  6  P.   M. 

Rp:.'yIDKNCB  Cost.  $5090 

0.\KLAND.  Alameda  Co.,  Cal.  Pied- 
mont  Pines. 

One-story  and  basement  frame  and 
stucco  residence   (five  rooms.) 

Owner— Withheld. 

Architect  —  J.  K.  Ballantlne.  137 
Harlan    Place,    San    Francisco. 

Contract  Awarded. 

RESIDENCE  Cost,   $10,000 

PITTSBURG,  Contra  Costa  Co.,  Cal. 
Donovan    Pass    Road. 

Two-Story  frame  and  stucco  residence 
(8    rooms). 

Owner — Rudolph  Bode.  %  C.  A.  Hoop- 
er &  Co..   Pittsburg. 

Plans   by   S.    W.    Band. 

Conaractor— S.  W.  Band.  1800  17th 
Ave.,   San  Francisco. 


Sub  Bids  Being  Taken 

RESIDENCES  Cost    $8000  each 

VALLEJO.  Solano  Co.,  Cal. 

Two  2-story  frame  and  stucco  resi- 
dences. 

Owner — Names  withheld. 

Architect — F.  L.  Confer.  2812  Russell 
St..  Berkeley. 

Contractor — Irwin  H.  Reimers.  831 
Sonoma  Way,  Vallejo. 


Plans  Being  Completed 
RB^SIDENCE  Cost.  $12,500 

OAKLAND,    Calif..    Claremont    Pines. 
Two-story    and    basement    frame    and 

stucco      residence      (8      rooms.      3 

baths).      Spanish    style,    tile    roof. 

steel    sash,    oak    plank    floors,    hot 

air  heating  system,  etc. 
Owner — Name  withheld. 
Architect — F.    L.   Confer,    2S12   Russeil 

St.,   Berkeley. 
Bids  will  be  asked  In  about  one  week. 

Sub- Bids   Being   Taken. 

RESIDENCE  Cost.    I 

HILLSBOROUGH.  San  Mateo  County 
Calif.     W  Santa  Ines   Way. 

Two  -  story  and  basement  residence 
9  rooms.  3  tile  baths,  shingle  roof 
gas   hot  air  healing   system,   etc. 

'iwner — Mr.    Knapp. 

Architect  —  Leo  Sharps.  1477  Burlln- 
game   Ave..    Burlingame. 

Contractor — Oscar  Cavanagh.  423  Oc- 
cidental Ave..  San  Mateo. 

Plans  Being  Revised. 

RESIDENCE  Cost,    $8000 

.MARTSVILLE.    Tuba   Co.,   Cal. 
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to  seat  7S0.  K>'mna(iuin  shop):  flat 
composition  rooflnR.  steam  heat- 
ing system,  maple  floors,  wood  and 
steel   sash,   etc.) 

o«n»r  —  Pierce  Union  Hiph  School 
District 

*rchit<:ct    —    W.    K.    Ct.ffman,    Porum 
Bide..    Sacramento 
Plans    awaiting;      approval      of    the 

.'Jtate    Division    of    Architecture. 

Preparing    Working    Drawings. 

.SV'HOoi.  Cost.   $25,461 

.VAPA.    Napa  Co.,    Calif. 

One-story  reinforced  cimcrete  elemen- 
tary school  building  (2  classrooms 
and  auditorium  to  seat  200)  .><tearti 
heating   .■system,    etc. 

Owner — Mt.  neorge  I'nion  Elementarv 
School     District. 

Architect    —    W.    E.    <'offman.    Fonim 
BIdg..    Sacramento. 
Plans  will  be  sent  to  State  Division 

of  Architecture  for  approval  in  about 

one   wet-It. 

PLANS   COMPLETED 

KREA.  Orange  County.  Calif.— Ar- 
chitect T.  C.  Kistner.  814  Architects' 
Bldg..  Los  Angeles,  has  completed 
working  drawings  for  reconstruction, 
rehabilitation  and  strengthening  of  the 
main  building  and  domestic  science 
unit  at  the  Brea  Grammar  school  site, 
Brea. 


PACIFIC    CONSTRUCTOR 


LOW   BIDDER 

LO.NG  BEACH.  Calif.— C.  Haver- 
landt  1625  E.  5th  St..  Long  Beach, 
submitted  low  bid  to  Long  Beach 
board  of  education  at  J64,750  (using 
salvaged  materials),  and  at  $72,985 
(using  new  materials),  for  the  con- 
struction of  the  Longfellow  elemen- 
tary school.  Harold  E  Rurket,  Jer- 
glns  Trust  BId«..  Long  Beach,  archi- 
tect. 


CONTRACT    AWARDED 

SANTA  BARBARA,  Calif.— Moe  & 
Smith.  10  E.  Sola  St..  Santa  Barbara, 
awarded  contract  by  Santa  Barbara 
bo«rd  of  education  at  $18  682.28  for 
repairs  and  alterations  to  the  Jeffer- 
son school  in  Santa  Barbara.  The  east 
portion  of  the  hiii'di""  Is  to  he  re- 
moved and  replaced  with  lighter  con- 
crete and  steel  construction,  strength- 
ening walls  and  replacing  the  tower 
Associated  Arch'tects  of  Santa  Bar- 
bara. JJ6  E.  Sola  St.,  Santa  Barbara 
prepared   the  plans. 


CONTRACT    AWARDED 

WILMFNGToy,  i,„.  Angeles  Co.. 
Calif.— John  W.  Flanagan,  1723  W, 
62nd  St..  Lo.s  AngrleK.  awarded  con- 
tract by  Lop  Angelee  board  of  educa- 
tion at  $47,834.  for  the  reconstruction 
rehaoilitation  and  strengthening  of 
hu  Idlng  No.  1  .at  the  Fries  Avenue 
schwL  1301  Fries  Avenue.  Wilming- 
ton. Henry  F.  Withey.  500  S.  West- 
lake  Ave..  Los  Angeles,  architect. 

Preoarinq    Sketrh>«. 

MAN!  AL    TRAINING    SHOP 

MONTEREY.  Monterey  Co..  Cal.  Pac- 
ific  Street. 

fme-story  fireproof  manual  training 
shop   (forge). 

Owner— Monterey  Elementary  School 
Dis-ict. 

Architec:-Roland  Stringham  /fe  John 
■Evers,    525    Mark-H    St.,    i*.    F. 

Prenaring  Working  Drawlrgi 
ADDTTTONS  Cost,  ■  $150  000 

BAK-ERSF7ELD.    Kern    Co..    Calif 
Additions    to    hieh    school    plant    (add 
music     department,      add      second 
story    on    agriculture    building    for 
6  classrooms,   girl"'  dressing  room 
In     basement,      gymnasium,      new 
shops     etc.) 
Owner— Ffakersfleld  t.»nlon  High  School 
...  Jplstrlct.  ;•        .  - 

Arch'lt»et:^haB.  H.  Bicgir..  Jkaber- 
feldc    Bldg.    Bakersrteld.       ■ 


Preparing  Working  Drawings 
SCHOOL  Cost,  $20,000 

CONCORD.   Contra  Costa  Co..   Calif. 
One-story  frame  and  stucco  school    (3 
classrooms,  library,  offlces  and  toi- 
let facilities)  tile  roof,  steam  heat- 
mg  system,    wood   floors,   etc 
Owner— Clayton     Valley     School     Dis- 
trict, 
.•architect— E.     W.     Cannon.     81     Echo 
St..    Oakland. 


BIDS   WANTED 

^  LOS  ANGELES,  Cal.-Until  Nov  8 
>  P.  M.,  bids  will  be  received  by  Los 
Angeles  Board  of  Education  for  con- 
struction of  Unit  No.  1  at  the  Sixty- 
first  Street  School.  6050  S.  Figueroa 
St.  Cost,  $55,000.  A.  S.  Nibecker  Jr. 
architect. 


NEW    BIDS    WANTED 

VENICE,  Los  Angeles  Co..  Cal  — 
Until  November  1,  2  P.  M.,  bids  will 
be  received  by  Lo^  Angeles  Board  of 
t-ducation  Purchasing  Bureau,  1425 
S.  Sail  Pedro  .St.,  for  new  shop  build- 
lng.s  No.  2  and  No.  3  to  be  built  at  the 
Venice  High  School.  13.000  Venice 
Blvd.  Harry  F.  Miller  was  low  bid- 
der at  $87,211  at  previous  bid  open- 
ing. John  C.  Austin  and  Frederic 
i,-..^'^'^^'  Chamber  of  Commerce 
Bldg..    Architects. 


Cost.  I- 


BOND    ELECTION 

^  WALNUT  GROVE.  Sacramento  Co 
Cal.— Walnut  Grove  School  District 
will  vote  on  November  8.  on  a  pro- 
posal to  issue  bonds  in  the  amount 
cr  $38,000.  proceeds  to  finance  con- 
struction of  Improvements  to  school 
buildings   in    Walnut      Grove. 

Plans  Being  Figured— Bid*  Close  Nov. 
7,  9  A.   M. 

.SCHOOL 

MERRILL,  Oregon. 

High  school  building  with  gymnasium 

Owner— Klamath  County  School  Dis- 
trict  (Jean   K.   Porter,  Clerk.) 

Architect— Howard  R.  Perrin.  Under- 
wood Building,  Klamath  Falls 
Oregon. 

Plans  Being  Figured— Bids  Close  Nov 
7,  9  A.  M. 

HIGH   SCHOOL  Cost    $ 

BONANZA,  Oregon.  ' 

High  School  building  with  gymnasium. 
Owner- Klamath    County    School    Dis- 
trict   (Jean   K.   Porter    Clerk.) 
Architect— Howard  R.    Perrin.   Under- 
wood   Bldg..    Klamath    Falls.    Ore- 
gon. 


Prans  Being  Figured— Bids  Close  Nov 
7,  9  A.  M. 

SCHOOL  Cost     $ 

MALIN.  Oregon.  ^ 

Gymnasium  addition  to  high  school. 
Owner— Klamath    County    School    Dis- 

trlct    (Jean   E.    Porter.   Clerk). 
Architect— Howard   R.    Perrin.    Under- 
wood   Bldg.,    Klamath    Falls     Ore- 
gon. 


Plans   Being   Figured— Bids  Close   Nov. 
4.   11   A.   M. 

ADDITION  Cost     $ 

BREKELEY.  Ala.  Co..  Calif.-c'ampus 

of  University  of  California. 
One-story    annex    to    Architectural    li- 
brary   building.      (RelTif.    concrete 

construction.) 
Owner— University  of  California. 
Architect— Walter    Steilberg.    Stafford 

Jory.  Warren  C.  Perry,  and  W.  G. 

Corlett. 
I'lans    and    speciflcations    may    be   ob- 

T^i"^"..  ','^'""     '^^    Cashier.     Room 

106.      California      Hall.      Berkeley. 

upon  deposit  of  $25.00. 

Plans   Being  Completed    ■  >    . 
VFVAn?"^;JJc.       '      ;  :  ■.Cost,  I6S.00O 
NEVADA   CITY.   N^ivada^Ce..  CaJlf. 
One-story  reinforced  coneret*  gy»>Ha- 
Blum    (tile    and    gravel    roof  .  con- 


crete floors,  steam  heating  system 
etc.) 

Owner— Nevada  City  High  School  Dis- 
trict. 

Architect— William  Mooser.  Monad- 
nock  Bldg..  .San  Francisco. 

Plans  will  be  submitted  to  the  PWA 
for  approval  in  about  one  week. 

No    Bids   Received  '    , 

HUGHSON.  Stanislaus  Co..  Calif  — 
No  bids  were  received  by  Hughson 
Llementary  School  District,  for  erec- 
tion of  boiler  room  addition  to  pres- 
ent  grammar  school. 

George  C.  Sellon.  California  State 
Life    Bldg..    Sacramento,    architect. 

Whether  new  bids  will  be  asked  or 
not  Is  not  determined  at  this  time. 

Plans   Awaiting   PWA   Approval 

GYMNASIUM  Cost,    M6,fi7!» 

MADERA.  Madera  Co.,  Cal 

New  gymnasium. 

Owner  —  Madera  Union   High   School 

District. 
Architect— E.    Ernst.    9    W.    Cleveland 

St..    Stockton. 
Engineer— Ernest    Francis,    California 

State  Life  Bldg..  Sacramento 
Upon   approval   of  plans,   bids   will  "he 

asked.     Grant  of  $21,000  approve. i 

by  the  PWA. 

BOND    ELECTION 

REDDING.  Shasta  Co..  Cal.— Red- 
ding Grammar  School  District  has 
set  November  22  as  a  tentative  date 
to  vote  bonds  in  the  amount  of  $50.- 
000.  proceeds  to  finance  construction' 
of  a  one-story  brick  and  steel  graih- 
mar  scrool  to  contain  12  classrooms 
and  auditorium.  Total  cost  of  pro- 
ject is  $72.0000.  Preliminary  plans 
prepared  by  Architect  Jens  C.  Peter- 
sen,   812    26th    St.,    Sacramento. 

Preparing   Plans..... 

MUSIC    BLDG.  Cost.    $18,360 

PETALUMA.  Sonoma  Co..  Cal.  Peta- 
luma   High   School. 

One-Ktorv  frame  and  stucco  music 
building  at  the  High  School  (54x 
S4  feet).  6  practice  rooms,  store- 
rooms for  instruments,  heatin* 
room,   rest  room.   etc. 

Owner— Petaluma     H^gh    School    Dist. 

Architect— Brainerd  Jones    226  Wash- 
ington  St..    Petaluma.  ' 
Grant     of    $8262     approved     by     th» 

PV.A. 

Plans   Being  Completed. 
SCHOOL  Cost,    $28,000 

DEL    PASO.     Sacramento    Co..     Calif. 
One-story  concrete  school; 
Owner— Del  Paso  School  District. 
Architect   —    W.    E.    Coffman,    Forum 
Bldg.    Sacramento. 
Plans  wHI   be  sent   to   the  State  Di- 
vision   of    Architecture    for    approval 
in-  about  one  week.  - 

LOW   BIDDER 

LOS  ANGELES.  Ol-f.- K.  R.  Brad- 
ley Construction  Co.,  133  W.  Pico  St.. 
submitted  low  bid  to  Los  Angeles 
board  of  education  at  $58,300,  for 
reconstruction,  rehabilitation  and 
strengthening  of  the  girls"  physical 
fduoatlon  building  at  John  Burroughs 
Junior  high  school.  600  McCadden 
Place.  Arthur  R.  Hutchason.  1001 
Architects'  Bldg.,  Architect:  and  R. 
McC.  Beahfield.  Chamber  of  Com- 
merce Bldg..   Structural    Engineer. 

LOW   BIDDERS 

LONG  BEACH,  Calif.— Myers  Bros.'. 
3407  San  Fernando  Rd.,  Los  Angeles, 
submitted  low  bid  to  Long  Beach 
board  of  education  at  $98,400  (using 
salvaged  materials),  and  at  $107,400 
(using  new  materials),  for  the  con- 
struction of  the  Theodore  Roosevelt 
school.  Other  low  bids  .were:  Ameri- 
can Engineers  &  (^ntractors,  Ltd.! 
3063  Oregon  St.,  Los . Angeles,  heating. 
$4,374;  C.  H.  Warner.  214  Wlllowbrook 


PACIFIC    CONSTRUCTOR 
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Two-Ktory  !«nd.  banement-  Iramu  and 
Ktiuco  r«Bldeno«  <8  room«  and  2 
lijillm)  »liln(?le  roof,  oil  Wurrnr 
liwillriK  pynteni.  wood  mmh,  hiird- 
K»u<l  tloorK.  tile  baths, 
iiwnor— C.    11.    Oltney,  .•     i 

Aicliltetl   —  Mario  t'urhelt.   Bi-ivJanilii 
Krnnklln    Hotel,    San    Mateo. 


Contract    Awarded 

HKSIMENCK  (.'ost,  J6.00« 

.SAN   MATKf>.    Calif.,   Avilla   Way. 
One-story    and    basertient     frame    and 

stucco  residence.  '  ' 

CliVner — M.  Chapman. 
Archlti-<'t— Not  given, 
contraclor— George    W.    Williams   Co.. 

3I.S    Primrose   Road,    Burlliigame. 

Preparing  Workina   Drawlngi  ' 

KilSIDENCK  Cost.  % 

rASlTIEMl'O,   Santa  Cruz  Co.,  Cal. 
Two-story  ■  wood    frame    ["esldence     (.'< 

rooms.  3  baths)  wood  shingle  roof, 

gas    heating    system,    wood    sash, 

tile   baths,    etc. 
Ow^eC — O.   M.    Lombard!. 
Architect— W.    W.    Wurster,    260    Call 

(ornia    St..    San    Francisco. 
Hlds    will    be    asked    in    about    three 

weeks. 
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SCHOOLS 


Bids  Wanted 

(Bids  to.  be  opened  Nov.  12. '7:30 
I>.  M.) 

Bt'TTCNWLLOW,  Kern  Co.,  Calif. 
Until  November  11.  bids  will  be  re- 
ceived by  P.  A.  lUinford.  Clerk,  But' 
tonwlllow  Sohool  District  for  furnish-, 
ing  and  installing  nine  natural  gittt 
floor  furnaces  (Payne  on  euuivalent) 
each  having  50.000  B.T.U.  input;  Hx 
thermostatic  controls  (Minneapolis- 
Honeywell  or  equivalent)  \vith  S'  Ihi 
valves:  one  thermostatic  control  (Min- 
neapolis-Honeywell or  equiv.)  wijh  % 
in.  valve.  ..  .>  i 

Specifications  may  be.obtalned  Troni 
the  above  office.  *  '[' 

Plans  Being  Completed 

SCHOOI,  Cost,    $129,000 

SALEM,   Oregon. 

Two-story  reinforced  concrete  school 
(188x238  ft.)  (12  classrooms,  li- 
brary, music  room,  shop,  aud.  to 
seat  600).  brick  veneer  exterior, 
terra  cotta,  steam  heat,  maple  and 
concrete  slab  floors,  acoustical 
treatment,  structural  steel,  tem- 
perature regulators,   etc. 

Owner— Schoof- District  "24.  'Mariof! 
County.       '"  ^ 

Architect— F.  "tt.  Strtible,  Guaranty 
Rldg.,  Portland,  Oregon.         ♦ 


T»,A«I<  Bid* 

SANTA  BARBARA.  Calif.— Santa 
Maria  Unlbn  High  School  Dl.strict  win 
call  for  bids  about  November  1  for  the 
first  unltof^ft^ew  Junior  college  plant 
to  be  built  In  •'Santa  Maria,  a  PWA 
project.  A  grant  of  J22,905  was  fe- 
cently  approved  for  the  project,  tolaf 
cost  of  whlth  is  estimated  at  $50,900. 
E,  KeJth  Lockard,  117  E.  De  la  Gu- 
erra.    Santa   Barbara,   architect. 


Bids  Wanted 

LONG  BEIAOH. -L.  A.  Co..  Calif.— 
Until  November  1,  4  p.  m.,  bids  will 
be  received  by.  Lokg.  Beach  .Board,  of 
education  for  the  construction  of  Units 
A..B  and.  C-at  .tlle-LInColn  Enementai-.\' 
school  site'.  ■  Plans  and  specifications 
may  be  obtainevj  from  the  business 
manager  .pf  the  board.  715  Locust 
.Ave..  Long  Beach,  upon  deposit  of 
425.  . 

Kirtlarid  Cutier.  Farmers  &  .Mer- 
chants Bank  BIdg,,  Architect  ..atld  J. 
H,  Davje^.  structuraIrengijieert.Op£an 
Center  BIdg....L9n8  GLeachs  ,  ,,--•• 


Plan*    Being    Completed,  > 

SCHOOL  Cent,  tiStf.oo 

LAKE  COUNTY',   Iftlrnir  Valley. 
(ine-Htory   frame  and   efqcco  icrammar 

school   (3  clttiwrooni*  and  asiiembly 

bitlll. 
Owner— Bin-ns    Valley    School    Ulstrlc'. 
Architect— llirbl-rl     A:    Caulklns,     Kob- 

enberK  BUlg..   Santa  Rosa. 
I'lans  will  be  forwarded  to  the  SliiK 
division  of  Architecture.   Sacramento. 
f'lr  approval   In  about  one   week. 


Plan*  Completed. 

(JV.MNA.^II'.M  ,  ■■  CuKt.,  ,U5.0"0 

TUOLUMNE.  Tuolumne  Co.,  Calif. 

one-s(ory     reinforced     concrete     high 
s(chool   gyninaslum. 

Owner — SumnurvlUe  High  vSchooI  Dis- 
trict. 

Architect— Frank    V.    May6.r  ,108    East 
.    .Miner  St..   Sto.ckton. 
Plans  have  been  for\yarded  to  State 

Division   of  Architecture.'   Sacramento. 

for   approval. 


BONDS    DEFEATED  , 

LAFAYETTE.  Contra  Costa  Co.. 
Cal.— I^afayette  School  District  de- 
feated bond  issue  In  the  amount  of 
$27,000  October  18.  Proceeds  were  to 
have  fi[nam'ed  construction  of  a  new 
school    in    Lafayette. 


Plans    Being    Prepared 

SCHOOL  Cost.    $25,000 

ORICK.    Humboldt   Co..    Calif. 

One-story  school  building  (two  cla.s.s- 
rbome.  typing  dept..  chemistry 
laboratory.    lunch    room,    kitchen). 

owner— lOrick  Elementary  School  Dlst. 

AjichHect — Fr.ink    T.     Georgeson,    Eu- 
reka. 
Bids    will    be    asked    about    Nov.    22. 


LOW.;BIDOER 

LONG  BEACH.  Los  Angeles  Co.. 
Cal.— C.  Haverlandt.  1625  E.  5th  St.. 
Long  Beach,  submitted  low  bid  to 
Long  Beach  board  of  education  at 
<64.<50  (using  salvaged  materials), 
amd  rtf  $72  fiS.T  (using  new  materials). 
for  construction  of  Longfello'w  ele- 
f,T„„..,ry  h  ,ol  HaroM  B.  Bnrkct. 
Jerglns  Trust  Bldg..  Long  Beach. 
arcnitect. 


BIDS  WANTED 

LONG  BEAGHt  t'alif.  —  HntH  No>^ 
veniljer  1.  4  p.  m..  bids  will  be  re- 
ceived by  Long  Beach  Boai^a  of  Edu- 
cation for  the  construction  of  Units 
A,  B.  and  C,'  ftt  the  Lincoln  Element- 
ary school  sit?.  , .Plans  and  .Btvecifica- 
lions  may  be  obtained  from  the  bu.si- 
ness  manager  of  the  board.  715  Lo- 
cust Ave..  Long  Beach,  upon  deposit 
of    $25.  .,,    ,,_j^         ■„,,•..        ; 

,  ,jtC^rtland  .Cutter.  Farmef-.sr  5&  Me-- 
cbanis  Bank  Bldg.,  architect,  and  J. 
H.  Davi.s.  structural  .M^r^eer^  Ocean 
Centner     Bldg..     t.f)^g'  ..B^ac'h.        Cost, 

^ooo.       ■    ,     :,-..:'V;-'  ,-.  • 


CONTRACT  AWARDED 

LOS  ANGELESjiCalif.— Myers  Bros. 
3407  San  Fernando  Rd..  Los  Angeles, 
awardevl  general  contract  by  Long 
Beach  Board  of  Education  at  $98,40ii 
I  using  salvaged  materi.Tls)  for  con  • 
.•itruction  of  the- Roosevelt  elementary 
.•chool.  Geo;  Kahrn.  1224  Lindert  .-Vvc.. 
.Vrchttect.  and  J,  H.  Davif-s.  structur- 
al engineer.  Ocean  Central  Bldg..  Loni; 
Be,'u;h. .  ,  •.•..•..: 

Preliminary   Plans   A'waiting   Approval 
GYMNASIUM'  •  Cftstr  $145,000 

SAN      FRANCISCO.,- .•Frederick      an.l 

Willard  Sts.  ■ 
'mestory  steel  frame,   brick  and'ter- 
ra    cotta    gymnasium.   .  (Polytech- 
nic  High    School.)      (Concrete   side 
walls  and  floors,  etc.)  locker  room.^= 
on  first  floor,   gymnasium  on  seo- 
•,'     pnd.rsufirooms.  of flce^.' 'itel -.     T.» 
OwnerrrCUy  iand.-Oo^mty  of  .S&niFiii*" 
Cisco.  '*■• 


A-W^hltevl     (  ha<.    Hiiwycr,- CHr '  ArcM- 

•■  tect.   <iiv    Hall. 
SttucturaJ    Kng\n>vr—U.    C.    VenMHo; 
251    K.-aniy    Si. 
Prellmlmtry    plimn     h«Vo    been    for- 

i».ir.|(d     to    Si.i.      iMMM.li,    of    Arckt« 
I. ■.till'.     S:.rr;'  iipproval.    ;. 


Plan*    Being    Prep^^-d 

HIGH  .SCHOOI,  Co«t,  $85,000 

GUSTINK,    .Merced    '  ■■  .    Caiif. 

New  high  school  (four  f\HfHroorT\m,  *«-' 

dltorium   to  seat  .^'I0.   cafclerlk.) 
Owner — QuHtlne     Union     High     School 

District. 
Architect— W.O.    Cortei  i    and    B.    A. 

Rush.    B«nk   of  Amerlrn    BulMlnff. 

Oakland. 
.Vppllcfltlon    fifed    wHh   'the    I'WA    has 

been  approved. 


Bid*  Rejected 

FLAG.STAP'F.  Arizona  —  Arizona 
.State  Teachers'  College.  Flagstaff. 
Ariz.,  rejected  all  bids  received 'OctO-' 
her  11  for  a  women's  dormitory  and 
dining  hall,  including  alterations  and 
additions  to  the  central  heating  plant, 
to  be  built  on  the  college  campus  In 
Flagstaff,  a  PWA  project.  According 
to  i)r.  K.  c.  Sliphir.  .secretary  of  the 
board  of  trustees,  the  project  will  be 
readvertised  .soon.  Lescher  A  Maho- 
ney.  1100  Title  &  Trust  Bldg..  Phoe- 
nix, architects. 


Bids  Wanted 

TUCSON.  Arizona— Until  12  Noon. 
November  4.  bids  \viU  ^be  received  by. 
UniversJIy  of  Arizona  for  a  machinery 
building.  meats  laboratory,  sm-^ke 
house,  ofilcd  building,  stock  bai^. 
dairy  barn,  water  tower,  water  mains 
and  iniproveinents  to  dairy  barn  and 
milk  house  on  the  University  Farms. 
located  about  four  miles  northeast  of 
Tucson,  Plans  and  specifications 
may  he  obtained  from  Architect  Hen- 
ry O.  Jaastad.  103  Miltenberg  St..  Tuc- 
son, upon  deposit  of  $15  for  each  set 
of  plan."  and  $15  for  each  set  of  spec- 
illications. 


Construction    Under    Way 
SCHOOL  Cost.     $36,975 

.ALBANY.    Alameda    Co..    Calif. 
Two-story    reinforced    concrete    school 

bldg.    (9    classrooms,    study    room, 
;  art  room  and  library)  composition 

roof,  steam  heating  system,  etc. 
Owner-r^Albany  High  School  District. 
Architect  —  Dragon  &  Schmidts.  2068 

Allston     Way.     Berkeley. 
ContractQP-,-e.       M       Norgrove.      2220 
■    Jtooseveii    St..     Berkeley. 


Plan*    Awaiting    PWA    Approval 
CrYMNASI-UM  Cost     $46,679 

.MADEH.V.  \M?dera.    Co..    Cal.  ' 

One-stf>ry,  concrete    n&w    gymnasium. 
Owner-^-M}id^ra-.  Union  ■: High      School 

District. 
.\rchltect  —  E.  EIrnst.  9  W.  Glevctand 

St..    Stockton - 

Engineer— Erneait J iFrapcis.-  Oalifomia 

State    Life    Bldg..    Sacramento. 


Plans     Being     Figured — Bids    Close 
Nov.    5,    8    p.    m. 

.ADDITION  .    ;       Cost.    $18,000 

SACRAMENTO    COl.\»Y.    Cal.     Two 

miles  east   of   Sacramento. 
One-story    frame    and    stucco   addition 

to  elementary  school  (2  classrooms 

and    assertibly    hall).  :'■ . 

I -wner    —    Arden    Elementary    School 

District. 
Architect— Chas.-  P.    Dean.    Olifornia 

Stiate   Life   Bids-,   tsacramehfo. 
On   previous  bid  opening  lowest   bid 
wa-<!    submitted    by    I..awrence    Const. 
Co..    Sacramento,    at    $26.3E0. 


Plans   Completed.  ' 

HIGH   SCHOOr,  Cost.   $126,000 

ARBUCKLE.    Cbtiisa   .Co.,:  Cal.-      '•"?■ 
One-story      rtlrJoMwl  "  cbncrtt      high 
school    (10'  classrooms,  audttorion* 
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Ave..  Compton.  plumbing,  $6,721.40 
Baty  Electric  Co.,  412  E.  Fourth  St. 
bong  Beach,  electric  wiring,  $S,8iH 
Oeorge  Kahrs,  1234  Linden  Ave..  Ar 
Phltect;  and  J.  H.  Davitw,  Ocean  Cen 
ter  BIdg.,  Long  Beach,  Structural 
Engineer. 


u 


BANKS,  STORES  AND 
OFFICES 


Plans  Being  Completed. 

ALTERATIONS  Cent,    % 

SAN    JOSE.    Santa    Clara    Co..    CaUf. 

SE   First   and    Williams   Streets. 
Alterations   to   store   building. 
Owner— Robinson     &     Sons    Co.,     San 

Jose. 
Architect— Binder  &  Curtis,  35  W.  San 

Carlos  St..   San  Jose. 
Bids    will     be    asked    In    .-ibnut    two 
weeks. 


Contract    Awarded. 

KE-ROOF  Cost,   t 

\ALLEJO.   Solano  County,   Calif..   242 

Georgia    Street. 
Construct     new    roof    on     the    Vallejo 

Commercial    Branch    of    the    Bank 

of  America. 
Owner— Capital    Co..    625    Market    St., 

San  Francisco. 
Plana  by  Construction  Dept.  of  Owner. 
Contractor    —    Johns    Manville    Sales 

Corp..    159    New    Montgomery    St.. 
San   Francisco. 


Plant  Being  Figured 

ALTERATIONS  Cost.    $2000 

OAKLAND.  Alameda  Co..  Calif.  NW 
Nineteenth  and   Broadway. 

Alterations  for  broadcasting  studio 
(move  partitions,  acoustical  work, 
soundproofing,  electrical  equip- 
ment, tile  walls,  etc.) 

Owner— KROW  (Educational  Broad- 
casting Co.),  Oakland. 

Enginer— C.  E.  Downey,  1803  Frank- 
lin St..  Oakland. 


Contract    Awarded. 

ALTERATIONS  Cost,   $6000 

OAKLAND,    Alameda   Co..    Cal.      No. 

1429    Broadway. 
Alterations   to   building. 
Owner— American   Trust  Co.   14th  and 

Broadway.  Oakland. 
Architect— E.     T.     Foulkes.     367     12th 

St..   Oakland. 
Contractor— George     Swanstrom,     1615 
BIDS    WANTED 

SAN  FRANCISCO.  Calif.  -  Until 
October  30.  2:30  p.  m.,  bide  will  be 
received  by  Department  of  Public 
Works.  Room  251  City  Hall,  for  al- 
terations to  Assessor's  Office,  City 
Hall.     Estimated    cost    $4600. 

Plans  and  specifications  may  be  ob- 
tained from  Chas.  Sawyer.  City  Arcb- 
•-hitect.  Room  265.  City  Hall,  upon 
deposit  of  $5. 

CONTRACT  AWARDED 

SAI^I.NAS,  Monterey  Co.  Calif  i/i 
Main   St. 

Alterations  for  a  cocktail  lounge 

0-ner-Walter  Blschop  and  A.  Swen- 
«on,   Salinas. 

Architect-Albert  R.  Williams.  2,U 
Post  St..  San  Francisco. 

Contractor-J.  B.  Steur  (Woodcraft 
Mfg.  Co..  45  Hallam  St.,  San  Fran- 
cisco. , 

Plana  Being  Completed 

DALY  CITT.    San   Mateo  Co.     f;<iit 
One   -   story  and   basement   relnforr .  ,i 

concrete   bank    building 
Owner-r„p)t.-.|    Co..    626    Market    St 

San  Francisco. 
PIsns  by  Architectural  Dept.  of  Owner 
«nglneer-L.    H.    Ni.hklan,    525    Mar- 
ket St.,   Ban  Francisco 
PIds  win  be  asked  In  about  a  \vatH. 


Bids  In 

.\LTERATIONS  Cnn{     <( 

SAN     FRANCISCO,     California, '  Cali- 
fornia &  Montgomery  Bts. 

Replace    terrazzo    In   corridors.    niarbl<- 
work  and  rubber  tile. 

Owner— Capital   Company,    625    .M;i-k.t 
Street. 

-Vrrhltect— Plans   by  Construction    De- 
partment of  owner. 
Announcement    will    be   madf^    witlii.. 

;i    ft"w   days.  • 


Contract    Awarded 

.STORE    &    OFFICES  Cost.    $15,045 

I'LACERVILLE,    Eldorado    Co.,    Calif. 
Two-story  brick  store  and  office  bWg. 
(54x50    feet)     composition    roofing, 
Oregon  pine  floors,  steel  sash 
(jwner— Dillinger's    Furniture    Co. 
Architect— Jens   C.    Petersen,   812  29th 

St.,   Sacramento. 
Omtractor     —      Frank      Sehmerschal, 
Placerville. 


Low   Bidder. 

OFFICE   BL^DG. 

SAN    FRANCISCO, 
pin   Streets, 
n-story   and    ba.s 
office     building. 


Cost,   $240,000 
Ills  and   McCop- 


T\v( 


ement   steel    frame 
face    brick      ex- 
terior,   terra    cotta    trim,     (132x103 
It.)  foundation  and  frame  designed 
for    additional    four    stories    (con- 
crete  floors), 
owner   —    Pacific    Telephone    &    Tele- 
graph   Co.,    140    New    Montgomery 
St.,  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner 
Monson    Bros..    475    Sixth    St.,    sub- 
mitted  low    bid    for  excavation,    foun- 
dation and  erecting  structural  steel 

As  previously  reported,  structural 
steel  awarded  to  Golden  Gate  Iron 
W-orks.  1541  Howard  St.  (approxi- 
mately 560   tons  of  steel  involved). 


Planned. 

ALTERATIONS  Cost,  $50,000 

SAN    FRANCISCO,    Call.,    932    Mission 

Street. 
Alterations  to  offices. 
Owner— San  Francisco  Remedial  Loan 

Assn.,  Ltd.,  premises. 
-Architect- To  be  selected. 


To  Be  Done  By  Day's  Work 

ADDITION  Cost     $1  500 

OAKLAND,  Calif..  470  Lake  Park  Av- 
enue. 
One-story  concrete  addition  to  tavern 
'-  ^^ner-Whlte  Tavern  Operating  Com- 

pany,  1431  Grove  St..  Oakland 
Architect — Not  given.  i 

Plans  Being  Completed 

PORtTTnd    n  ^°^'-    '""•"O" 

I  OK  I  LAND,    Oregon.   No.    2741    N    W 

Vaughn  Street. 

^'"t^Vi7  ""'"^  addition  to  store 
building  (181x122  feet)  fireproof 
construction. 

Owner— Montgomery,  Ward  &  Com- 
pany. Chicago,  II. 

.\rchitect-PlanE    by    Engineering   De- 
partment of  owner. 
Bids  will  be  asked  shortly. 

Plans  Being  Completed 
ALTERATIONS  Cost     »1K  nnn 

STOCKTON,    San  Jbanuin   Co.',    Ca'nf' 

Main  and  California  Streets. 
Alterations  to   store   bidg.    (new  .show 

windows,     remodeling,     new     soda 

fountain,  etc.) 

'^'"".JJr?.*'  °r"^  ^°-  «"  ^Ii^«i<'"  St.. 
San  Franclfico. 

^'"^Owner.^"^'"*'^'"'"^  Department   of 

^Blds    win    be    a^ked    in    about    one 


Planned 

ALTERATIONS  Cost    «?■;  ma 

FRESNO,  calif..   Fulton  aS^lfa^ripoT 


Alterations  to  ten-story  offlce  building 
(Grlfflth-McKenzle  BIdg.)  air  con- 
ditioning system,  new  elevators 
painting  interior  and  exterior    etc' 

Owner-Frank  M.  Helm.  Inc.  William 
HeliTi.    Pres.)   Fresno. 

Architect— Not  given. 

Contract    Awarded 

«A^^^S^'''°^^  C-ost,    $15,000 

SAN     FRANCISCO.       SE     Geary     ind 

Mason  Streets. 
Alterations    to    restaurant 
Owner— Allied    Properties' 
Architect— Gardner    Dailey,    210    Poet 

Street. 

Contractor— Jacke  &  Irvine.  620  Mar- 
ket St. 


Contract  Awarded. 

SAN  JO&-E.  .Santa  Clara  Co..  Calif 
No.  375  E.   Taylor  Street. 

One-story  frame   store. 

^'^"f,"'  -Vegetable  Growrs  Associa- 
tion.   Premises. 

Architect— Binder  &  Curtis.  35  W-San 
Carlos   St..    San   Jose 

Contractor-Sal  Guardlno,  690  Mission 
St..   San  Jose. 


Planned. 

BANK  Cost     $ 

COLUSA.  Colusa  Co..  Cal.     Slx'th  and 

Market   Streets. 
Bank    building. 
Owner-Capital    Co..    626    Market    St.. 

San    Francisco. 
Plans  by  Constr.   Dept.  of  Owner. 


Plans  Being  Prepared 

ALTERATIONS  Cost"  f  '  """" 

MARIPOSA.    Mariposa   Co.     Cal 
Alterations    for    bank. 
Owner-Capital  Company,    625   Market 

ht..   ban  Francisco. 
Plans   by   Constr.    Dept.   of  Owner. 

PLANNED 

LO.S  ANGELES,  Calif.-Sears,  Roe- 
buck &  Co..  2650  E.  Ninth  St..  have 
acquired  property  adjoining  their 
building  at  Ninth  Street  and  Boyle 
Avenue  as  the  site  for  two  new  units 
to  be  added  to  the  existing  structure 
and  to  provide  additional  automobile 
parking  space.  Two  three-etory.  class 
A  wings  are  to  be  built,  one  on  the 
southwest  side  of  the  building  and 
the  other  on  the  southeast  side.  Con- 
struction Is  scheduled  to  start  about 
January  1,   1936. 

Sub    Contracts    Awarded 

Sr^^cfr,^^  *^°"'-    Price,    $3576 

SAUSALITO,    Marin   Co.,    Calif.     State 

H'ghway    and    Litho    St. 
One-story  and   mezzanine  frame  store 

building. 
Owner— Dave  Langsam.   350  Caledonia 

Sausailto. 
Achitect— S.   Helman.   605   Market  St,, 

San  Francisco. 
Contractor— DeLuca   &    Son.    1745    Fil- 
bert   St.,    San    Francisco. 
Mis   Iron— Fair   Manufacturing     Co 
SI 7    Bryant    St.,    ,San    Francisco 

Mill  Work— J.  A.  Hurt  Mill  &  Lum- 
ber Co.,  Jerrold  and  Napoleon  Sts.; 
»-an    Francisco. 

Lumber— Henry  Hess,   San  Rafael. 


IT- 


THEATRES 


CONTRACT   AWARDED 

REMODEL   THEATRE 

CortL  Price  $24,600 

SAN   FRANCISCO.      1329   Fillmore    St. 

Remodel  and  refurnish  theatre  build- 
ing (work  involves  remodel  ng  fov- 
ers.  vestibule,  mezzazine  floor. 
complete  re  -  decorating,  plumbing 
ventilating  fans,  electric  fixtures, 
new  seats,   etc.) 

Owner— Mlsslon-FIIImore  theatre  C''  . 
(New  Fillmore  fhealre). 

Architect— A.    A.    Cantin.    557    Markc  ♦ 


PACIFIC    CONSTRUCTOR 
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Contractor— AlfPfd      J.      Iloppi-r,      17i;'.' 

PleasKnt    Valliy    Rd.    IMwIniont. 
Heating— Scott     Company,     243     Mlnnn 

St..  San  Kranolsco. 
I'luniblnK.     electrical     and     decorntliiit 

awardM    will    be    made    at    .-i    lRt<T 

d;ite. 


Ooloher  21,    19.1!; 

Contract    Awarded 

.VI-TERATION.S  Cost.    $— 

.SAN  FRANCISCO,  Calif..  3350  MUsInn 
Street. 

AlteratlonH  to  theater.  (Lyceum  Thea- 
ter). 

Owner— Sol    Lesser,    3350    Mission    St. 

Architect— S.  Chas.  Lee,  2404  W.  7th 
St.,   Loa  Anseles. 

Contractor — Llndgren  &  .Swlnerton, 
225    BuBh    St. 


Sub-Bids   Being   Taken. 

ALTKRATIONS  Cost.    $18,000 

SAN  FRANCISCO.  No.  1046  Market 
Street. 

Alterations  to  theatre  (new  scats, 
painting.  decorating,  carpentry 
work.  etc.   (theatre  to  seat  399). 

Owner — Pompeii     Theatre. 

Architect— F.  F.  Amandes.  1879  18Ui 
Ave.,    San   Francisco. 

Contractor — Fred   K.   DuPuy,   110  Sut- 
ter St.,   San   Francisco. 
Sub-bld.i  are  wanted  on  all  portions 

of   the    work. 


Plumbing   Contract   Awarded 

THEATRE  Cost.    $50,000 

CARMEL.  Monterey  Co.,  Cal.,  Ocean 
and  Mission    Streets   (75x150  ft.) 

One-story  Class  C  theatre  (to  seat  860) 
reinforced  concrete  walls,  compo- 
sition and  tile  roofing.  Summer- 
bell  trusses,   etc. 

Ow^ner — Monterey  Theatrea  Co.  (E.  H. 
Emmlck  in  charge)  35  Taylor  St., 
San  Francisco. 

Architect— A.  A.  Cantin,  557  Market 
St.,  San  Francisco. 

Engineer- F.  W.  Kellberg,  320  Market 
St.,   San  Francisco. 

Contractor— Salih  Bros.,  25  Taylor  St., 
San  Pranciaco. 

PLUMBING— Barton  Oil-O-Matic,  63.", 
Cass  St.,  Monterey. 

Other  awards  previously  reported. 


CONTRACT    AWARDED 

PALO  ALTO.  Santa  Clara  Co.,  Cal. 
— Oeheral  Seating  Co.,  ISO  Second 
St.,  San  Francisco,  at  1815.80  awarded 
contract  by  Palo  Alto  City  Council 
for  furnishing  and  installing  asbestos 
C'litain  for  the  Communltv  Theatre 
in    Palo   Alto. 


Contract  Awarded. 

ALTERATIONS  Cost,    $200l> 

OAKLAND,    Alameda    Co.,    Cal.      No. 

516   Eighteenth    Street. 
Owner— Fox  West  Coast  Theatres. 
Archltect^Not   Given. 
Contractor  —  Alfred    J.    Hopper,    176S 

Pleasant    Valley    Road.    Piedmont. 


TO   ASK    BIOS 

WEST  LOS  ANGELES.  Los  Angeles 
County,  Clif.— Twentieth  Century-Fox 
Film  Corp.,  10.260  Orton  .\ve..  West 
Los  Angeles,  will  take  bids  in  about 
two  weeks  for  a  sound  stage  (135  ft. 
X  212  ft.)  to  be  built  at  10.260  Orton 
Ave.  Plans  were  prepared  by  J.  A. 
Barlow,  engineer.  The  studio  proposed 
to  build  an  administration  building  on 
Pico  Blvd..  three  additional  sound 
stages  and  a  prop  building.  Cost, 
1150,000.  • 


IS—WHARVES    A    DOCKS 

To    Ask    Bids 

WHARF  EXT.  Cost,   |270,879 

OAKLAND,  Alameda  Co.,  Cal.  Outer 
Harbor, 

504-ft.  extension  to  wharf  (creosoted 
apron,  concrete  bulkhead  wa.l  as- 
phalt   surfacvlng.    etc.) 


()wn<-r— City    o^    Oakland    Port    Com- 

mlislon. 
I'lans  by  Engineering  Dept.  of  Owner. 

Bids    will    be    taken    aa    follow*: 

CONTKACT  1— Wharf,  rear  retain- 
ing wall,  dreglng,  riprap,  ami  rail- 
road tracks.  Eat.  cost  1208,500.  Bids 
to  be  itsked  Nov.  12,  to  be  opened 
Nov.    26. 

CO.NTRACT  2— Kill  between  retain- 
ing wall,  grading  and  paving  of  Bre:t 
between  retaining  wall,  street  work, 
.sewers,  paving  of  apron  wharf,  etc 
Est.  cost  151,000.  Bids  to  be  askel 
December    30,    to    be    opened    Jan.    13. 

CONTRACT  3— Sprinkler  system  and 
water  lines.  Estimated  cost  $13,289. 
Bld«  to  be  ascked  March  18,  to  bo 
opened   March  30. 

Grant  of  $121,000  approved  by  the 
PWA. 


19— MISr    CONSTRUCTION 


Plans   Beinj    Figured 

LOS  ANGELES.  Calif.— Twentieth 
Century-Fox  Film  Corp.,  10,260  Orton 
.\ve.,  We.st  Los  Angeles.  Is  taking 
bids  from  a  selected  list  of  contract- 
ors for  three  class  A  film  vaults  to  be 
built  at  the  company's  studio.  They 
will  be  reinforced  concrete  structures, 
each  one  covering  an  area  of  17x20  ft. 

BIDS    WANTED 

SAN  FRANCISCO,  Cal.— Until  Oc- 
tober 23.  1:45  p.  m.,  bids  will  be  re- 
ceived by  Dept.  of  Public  Works,  Rm. 
251,  City  Hall,  for  85  per  cent  mag- 
nesia pipe  coverings  on  steam  line« 
to  Board  of  Education  Headquart- 
ers,   Civic    Center,    San    Francisco. 

Further  particulars  may  be  ob- 
tained from  R.  H.  ChlBholm,  484  11th 
St.,    San    Francisco. 


Preparing  Working  Drawing* 

NURSERY  Cost.  $ 

SAN    FRANCISCO,     Calif.,     32d    Ave. 

near  California  street. 
One-story    frame   and    stucco    nursery 

(32x63    feet)     two    room,    kitchen, 

laboratory)  gas  floor  furnace,  etc. 
Owner— Miss  Burke's  School  Playfleld. 

229  32nd  Ave. 
Architect— Francis  J.    Lloyd,   360  Pine 

Street. 
Bids  will  be  asked  in  about  two  weeks. 


Bids  Received 

SAN  FRANCISCO— Bids  have  been 
received  by  the  Golden  Gate  Bridge 
Company  from  the  following,  for  mag- 
azine replacements  at  the  Presidio: 

J.  H.  Pomeroy  and  Raymond  Con- 
crete Pile  Company. 

Barrett  &   Hilp. 

Elton  &  Smith 

Bids  will  probably  be  opened  Octo- 
ber 39,  at  the  meeting  of  the  Board  of 
Directors. 

Contact  Awarded 

VAULT  Cost,    $1500 

0.\KLAND,   Calif..    2896   Glasscock   St. 
One-Story  concrete   record  vault. 
Owner — Oliver  United  Filter  Company, 

4th   &   Madison   Sts..   Oakland. 
.Architect — Not   given. 
Contractor — H.      J.     Christensen     Co.. 

1955  Webter  St..  Oakland. 


Contract  Awarded 

.  WASHINGTON.  D.  C— Stephens 
Bros..  345  N.  Yosemite.  Stockton,  at 
$45,300  awarded  contract  by  the  U.  S. 
Coast  Guard.  Washington.  D.  C.  for 
furnishing  6  cabin  picket  boats  for  de- 
livery on  the  Pacific  Coast. 

Well    Drilling    Contract   Awarded. 

RADIO    STATION  Cost.    $ 

REDWOOD  CITY.  San  Mateo  Co..  Cal. 
Frame   and    reinforced    concrete    radio 

transmitting    station. 
Owner — Hearst    Radio. 
Architect — Miss     Julia     Morgan.     Mer- 


chants Exchange  Bldj  ,  Kan  Kran- 
cIlKo. 
Robert  Oarcia,  204$  University  A»e.. 
Palo  Alto,    awarded   contract   for   well 
drilling. 

Contract     ftir     Ih-    l)UlldlnK     will     be 
awarded  shortly. 

20— MISC.  SUPPLIES  AND~ 

MATERIALS 


CONTRACT     AWARDED 

PASADENA.  Cal.  —  Alll»-Chalm*r» 
Mfg.  Co..  458  S.  Spring  St.,  Lo«  An- 
geles, at  $52,043  a  war-led  contract 
October  16  by  the  Pasadena  City  Com- 
mission for  furnishing  oil  circuit 
breakers  for  metal-clad  switch  gear 
for  the  Maryland  sub-station  on  Skll- 
len  Lane.  M,  block  west  of  Los  Robles 
.Vve.  All  bids  for  furnishing  aces- 
fiorles.  spare  parts.  Instruments  and 
automatic  reclosers  were  rejected. 
The   bid.'t   were  opened  October   10 


BIDS  OPENED 

OAKLA.ND— C.  Markus  Hardware 
Co.,  7th  and  Washington  St.,  Oak- 
land, at  $15.50  per  100  ft.  submitted 
low  hid  to  the  Oakland  City  Council 
W.  W.  Chappell.  City  Clerk,  for  fur- 
nishing 9.700  ft.  of  wrought  steel  pipe. 

Other  bids  were  Identical  at  $1«.49 
l>er  100  ft.,  from:  Moeller  Co.:  Wal- 
worth-Callfomia  Co.;  Tay-HolbrOok. 
Inc.;  Pacific  Pipe  Co.:  Grinnell  Co.  of 
the  Pacific:  Pearons  Hardware  Co.: 
Oakland  Plumbing  Supply  Co.:  Crane 
Co.:  Moran  Plumbing  Supply;  and 
Kesttie  Steel  &  Supply  Co. 


Contract  Awarded 
BIDS   OPENED 

OGDEN,  Utah.— Following  bhJa  re- 
ceived by  the  Bureau  of  Reclamation, 
Denver,  Colorado,  under  Spec.  No. 
722-D  (Readvertlsement  of  Spec.  No. 
716-D)  for  furnishing  precast  rein- 
forced concrete  pipe  for  use  In  con- 
struction of  structures  on  canals  in 
the  Ogden  River  Project: 

Utah  Concrete  Products  Corp.,  Salt 
I^ke  City:  (1)  $16,851.40:  (2)  no  bid; 
(3)  $23,895.04:   (4)  no  bid. 

American  Cone.  &  Steel  Pipe  Co., 
Los  Angeles:  (1)  no  bid:  (2)  $17,497.62: 
(3)   no  bid:   (4)   $22,724.42. 

Collins  Concrete  &  Steel  Pipe  Co.. 
Portland:  (1)  no  bid;  (2)  $17,529.12; 
(3)    no  bid:    (4)    $21,951.35. 

Lock  Joint  Pipe  Co.,  Denver:  (1)  no 
bid:  (2)  no  bid;  (3)  no  bid;  (4)  $24.- 
604.40. 


CONTRACTS   AWARDED 

FRESNO.  Calif.— Contracting  and 
Purchafilng  Officer.  Fresno  District 
CCC,  awarded  following  contracta  for 
furnishing  materials  for  repairs  of 
CCC   camps    in    the    Fresno    Distrct: 

Lumber — Standard  Lumber  &  Mill 
Co..    Fresno.   $186.77. 

Hardware— Oakland  Sheet  Metal 
Works.    Oakland.    $81.00 

Roofing — Standard  Lumber  &  Mill 
Co..    Fresno.    $43. 

Wall  Board — Malsler  Bros.  Lumber 
Co.,    Fresno.    $64.96. 

Sheet  Metal  —  Tay-Holbrook  Co.. 
Inc..    Fresno.    $28.32. 


CONTRACTS    AWARDED 

OAKL.\ND.  Cal —Rich  Mfg.  Co..  at 
tlIT7.92  for  0-in..  S-in..  10-ln.  and  12- 
in.:  and  the  Rensselaer  Valve  Co.,  at 
$4098.60  for  20-in.  awarded  contract 
by  the  East  Bay  Municipal  Utility 
District,  under  Spec.  No.  L.S.-15S.  for 
furnishing; 

(1)  6  flanged  and   18  6-ln.  diam.   gate 

valves. 

(2)  10  do     8-tnch. 

(3)  6  do  10-lnch. 

(4)  2   do    12-Inch. 
|5)   10    do    20-inch. 
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P<A  C  I  F  I'C    C  O  N  S  T  R  U  C  TO  R 


Bid   calls  for  construction   machinery   and    m^terlalt  ^nd    miscatlaitaotJ*  equipment  and  supplies  purchased  by 
Federal,   state.   Municipal  and  other  P    ubiic  agenstes. 


U.  S.  FOREST  SERVICE 

SAN  KRAXCISt'd  —  t'ntil  Ootuher 
31.  :  P.  M..  bids  will  he  received  by 
I'.  C.  Kri.wni  'Pfoouremen't  Engineer. 
Forest  Service.  Room  916.  Phelan 
BMk..  San  Kranoi.irn.  under  Tontracl 
N6.  711.  for  furnishinsT  12  air  com- 
pressor iinhs.  complete  with  air  re- 
ceivers, power  t;ike-ofTs  .ind  controls. 
F.o.b.  bldder'.s  shlppinK  point  and/ 
or  Pacsteel,  Oakland. 
'  Specfflca lions  obtainable  from  the 
above  office.  * 


CtoVERNMENT  fSLANO.  —  Until 
October  29.  2  p.  m..  bids  will  be  re- 
ceived by  H.  R.  Marsh.  Assistant  Sup- 
ply Officer.  Forest  Service  Supply  De- 
p<it.  Government  Island.  Oakland,  un- 
der Bid    No.    2964.    for   furnishing: 

(1)  900       ft.       embankment      spillway 

flumes,  for  shipment     to     Mount 
Shasta: 

(2)  90- attachment    clampa,.  for    above 

flumea; 

(3)  1000      ft.      embankment      spillway 

flumes  for  shipment  to  Hig  Sur: 
14)      100  clamps   for  above   flumes. 
Delivery  f.o.bu  bidders  shipping  point 
Specifications    obtainable    from    the 
above  office. 


RECLAMATION  SERVICE 

BOULDER  CITY.  Nevada— Until 
November  7,  2  p.  m.,  bids  will  be  re- 
ceived by  the:  Bureau  of  Reclamation. 
Denver,  Colo.-,  under  Spec.  No,  736rD 
for  furnishing  and  delivering  f.o.b 
•cars  at  Ihe  shipping  point  and/or 
.-.Boulder  City,  at  the  option  of  the 
bidder,  pipe,  valves,  fittings,  and  ap- 
purtances  for  installation  in  the 
Baulder  City  water  system.  Boulder 
Canyon  project.  The  materials  will 
be  Installed   by    the  Government. 

:  Soeclflcatlons  obtainable  from  the 
above  office  .without  charge  to  pros- 
pective bona  fide  bidders;  to  others, 
tl  not  returnable.  '  .•  •. 


.  NAVY  DEPARTMENT 

WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of-  Supplies 
•  and  Accounts.  Navy  Department, 
■Washington,  D.  C,  fpr  furnishing  mis- 
cellaneous supplies  -and  equipment  as 
•fplloi^-s:  , 

MACaiNES,  35  electrlcallx-operated 
floor  ppjlghing;  Mare  Island;  Sch. 
6255;  Nov.   1. 

C;aBLE..,:  15.200  ft.  lighting  and 
power.  Mare  Island;  300  ft.  flamepronf 
itrlples  cable,  Puget  Sound.-  Sch. 
6226;   Nov.   1. 

.  CUS.H1QN9.  3.600  telephone  receiver 
cushions,  ear;  Mare  Island  and  San 
Diego.     Sch-:P232:.  Nov.  l. 

GRINDER,  1  motor-driven  surface 
vertical:  Mare  Island.  Sch.  6231;  Nov. 
1st.  ^         .  ,    ,  ^     . 

MACHINE.  1  hack  saw  machine. 
-Mpne  lelaod.     Sch.  6294;  Nov.  6. 

MACHINE,  1  surface  grinding  ma- 
chine; Mare  Island.  Sch.  6262;  No- 
yamber  6,.      .      ' 

.  MACHINE..  1  motor-driven  dowil 
machine:     Mar'e     Island.       Sch.     6261: 

Wov.  s. ..  ■     .   - ;   •  ■        ,   '  ■ 

CORD.  225  lbs.  cotton  cord;  Puget 
Sound;  600  lbs.  calking  cottoh.  Puget 
Sound;  325  Ibe.  chalk  lines;' Mare  Isl- 
and.    Sch.   6258;  Nov.  5.  ' 

SHKAkS  70V  pr.s.   sBllmakers';  Mare 


Island:  276  prs.  tinners'  shears,  Mare 
Island.     Sch.  6256;' Nov.  5.          - 

SCRAPERSj  4,200  tihfp' scrapers  and 
36  sets •  machinists'  TreRHng  scrapers; 
Mare  Island.     Sch.  625X;Nov.  5. 

BL.VDES.  6.300  doz.  Tungsten  hack 
saw  blades'  and  545  'doa!.-  power  do.; 
Mare   Island.-     Sch.    6252;   Nov.    5. 

DRILLS.  W20  hand;  Mate  Island. 
Sch.  6245;  Nov.  5.  '      '  "  ''  •  '       '     ' 

INDICATORS  and  recorders,  com- 
bined. CO-2.  5;  Mare  Island.  Sch. 
6243:    Nov.    5. 

FORCINGS,  steel;  Mare  Island  and 
Puget  Sound.     Nov.  8. 

CLOTH.  60.000  sq.  ft.  copper  wire 
cloth:  Mare  Island.     Sch.  6296;  Nov.  8. 

Information  obtainable-  from  the 
alVove'  office  and  from  Headquarters, 
12th  Naval  District.  100  Harrison  St., 
San  Francisco. 


RECLAMATION  BUREAU 


BOULDER  CITY,  Nev«ii}a. —.  Until 
November  8.  2  P.  M.,  bids  .will  be  re- 
ceived by  the  Biireau  of  Reclamation. 
Denver.  Colo.,  under  Spec.  No.,735-D. 
for  furnishing  and  delivering  f.o.b. 
cars  at  bidder's  shipping  point  and/or 
Boulder  City,  pipe  hangers  for  instal- 
Ition  in  the  Boulder  Power  Plant. 
Boulder  Canyon  Project.  The  pipe 
hangers  will  be  Installed  by  the  Gov- 
ernment. •      *       :.• 

Specifications  obtainable  from  the 
above  office  w-ithout  charge  to  pros- 
pective bona-  fide  bidd»r»;  to  others, 
■?1.!)B   not    returnable. 


WAR  DEPARTMENT 


SACRAMENTO.  Cal.— Until  Octo- 
Iier  28.  3  p.  m..  bids  will  be  re(?eived 
by  the  V.  S.  Engineer's  Office."  Lieut. 
Col.  L.  B.  Chambers.  District  Ensrl- 
neer.  208  Post  Office  Bldg.,  Sacra- 
mento, under  Bid  No.  36-68.  for  fur- 
nishing and  delivering  240  tons  of 
road   rock.  '     ■    ■  -?  *     ;■      : 

Delivery  f.o.b.  U.  S.  Engineers,  in  a 
stock  pile,  along  the  road  between 
Rio  \:ista.  and  Tolands  Landing  near 
the  Dozier  Draw  51)011  Area,  6  mi. 
frt)m  Rio  Vista.. 

Specifications  obtainable  from  the 
ahnve  office. 


FORT  BAKER.— Until  October  29, 
10-  a.  m..  bids  will  be  received-  by 
Capt.  Leander  Larson.  Constructing 
Quartermaster.  Fort  Mason,  under 
Bid  No.  W  6616-36-?0.  for  the  rental 
by  the  month  of  the  following  equip- 
ment: .      ■ 

11)  1    6-in.  .pneumatic,  concrete    gun- 

capacity  K  e.  y.  ;- 

1 2)  2    portable    compressors,    gasoline 

engine  powered,  with  a  combin- 
ed   output    of    not    less    than    5" 
cu.-  ft.    of  air   per   min. 
Delivery     at     East     Portal.     Baker- 
Barry   Tunnel.    Fort   Baker. 

Specifications  obtainable  from  the 
above    office. 


SACRAMENTO— Until  October  31,  9 
a;  m..  bid.1,  will  be  received  by  Lieut, 
O.  W.  Tripp,  Purchasing  and  Con- 
tracting Officer,  Sacramento  District 
CCC. '  -IBth  and  North  B  Sts .  Sac- 
ramento, under  Bid  No.  5SU-36-20,  for 
ftfrnishlng  construction  materials  for 
various   CCC    cftmps 

The  materials  include  lumber,  mill- 
work,  hardware,  prepared  roofing  and 
inMnlatln^  fwlf.  plumbing,,  water  beat- 


ing, sheet  metal  work,  electric  ma- 
terials, cement,  s^wer  Pipe,  fibre 
board,  asphalt  asbestos  1-oOf  paint,  and 
asphalt    asbestos    roof    coaling,  . 

Materials  are  for  delivery  f.o.b.  the 
following  camps:  Camp  Italian  Bar, 
approximately  10  miles  NW  of  Co- 
lombia: Camp  Murphys;  Camp  Feath- 
er Falls:  Camp  De  -Sabla-  approxi- 
mately 31  miles  north  of  Orovllle; 
Camp  Conco%v,  approximately  27  miles 
north  of  Orovllle;  Camp  Berry  Creek; 
Camp  Hough  Springs,  approximately 
40  miles  NW  of  Williams;  Camp  Bard- 
ley;  Camp  Elk  Creek;  Camp  Grass 
Valley;  Camp  Mt.  Diablo:  Camp  Mf. 
Tamalpais:  nnd  Camp  San  Pablo 
Dam. 

Specifications  obtainable  from  the 
above  office,  and  on  file  at  the  office 
of  The   Daily   Pacific  Builder 


SAN  FRANCISCO  CITY 


S-AN  FRANCISCO  —  Until  Novem- 
ber 1.  3  p:ra;.-as  feviously  reported. 
bids  ■' will  be  received  by  T.  A, 
Brooks.  Purchaser  of  Supplies,  Rrti. 
270,-  City  Hall,  under  Bid  No.  1462. 
for  furnishing  gate  valves  for  the 
.San  Fra;nci8co  Water'  Department, 
as    follows;  ■ 

Lot  1— Two  36-in,  valves  for  100 
lbs.  water  working  pressure;  and  1 
36-in.  valve  for  50  lbs.  water  work- 
inki    pressure.  ■    ■        :  ' 

Lo:t  2^Two  .^0-in.-,  va-lves  for  100 
lbs.  water  working  pressure;  and  1 
30-in.  valve  for  50  lbs.  water  work- 
ing   pressure. 

lx>t  S^One  24-in.  valve  for  100 
lbs.  water  working  pressure;  and  1 
24-in.  \-alve  for  30  lbs,  water  work- 
ing    pressure. 

Lot    4 — Lots    1.   2  at^d  „3.  combined. 

Specifications  ob,t%inai)le  from  the 
above     office,  ,  ,    .    ,     . 
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LOANS 

that  help  sell 
HOMES 


A  borne  covered  by  an 
AmericaD  Trust  Company 
lOyear  home  lo»n  U  easier 
to  sell,  because : 

( 1 )  Down  payment  is  not  large. 

(2)  Interest  is  at  low  bank  rate. 
,  (^)  Buyer  can  complete  pay- 
:   ment  ( with  principal  and  in- 

tetest)in  I  louniformmonthly 
installments,  like  rent. 
Ask  tl  our  netrttt  offiet. 

AMERICAN  TRUST 
COMPANY  V  , 

5Vw(r  1854     ;  ;;. 

Pi    Cmimfrriaf  Btnkmg  -rSavingi :  Tnut   ^ 


PACIFIC    CONSTRUCTOR 
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BRIDGES 


BIOS    WANTED 


12UHKKA  COUNTV.  Nevada— Uuti; 
October  30,  a  p.  m.,  bids  will  be  re- 
oe.ved  by  the  Nevada  State  Higbwa.v 
DIreitors,  Robert  A.  Allen,  Slate 
Highway  Engineer.  Heroes  Memorial 
Uldg.,  Carson  City,  for  the  construc- 
tion of  a  concrete  and  steel  overpass 
and  approaches  on  the  State  Hlgliwa.> 
system  jn  Eureka  County,  Route  1, 
Sections  A2  and  A3,  near  Dunpny.  ,. 
length    of    approximately    0.62    mile. 

The  work   involves: 
(  1)  4563    lin.    ft.    remove    fence; 
(   2)   84  lin.   ft.,   remove  culvert  pipe; 
(  3)   2  each,  remove  culvert  headwalls, 
(   i>   1   each,   remove  concrete   culvert; 
(5)  350  cu.   yds.   roadway  excavation; 
(  6)   65.160    cu.    yds.    Imported    borrow; 
(  7)   1270   cu.    yds.    structural   excav; 
(  8)  0.56    mi.    subgrade; 
(  9>  0.59   mi.    finish   roadway; 
'.(10)  1300    cu.    yds.    gravel    base. 

(11)  0.59     ml.     salvage     and     relay    a.s- 

phaltlc    surface: 

(12)  29    tons   nsphnltlc    road    material. 

Type    SC-2; 

(13)  745   cu.   yd."!,    class   A   concrete; 
(14>    285    cu.    yds.    class   D    concrete; 
(15l   9.4    ni.    ft.    b.m.    redwood; 

(16)  183,000    lbs.     reinf.     steel; 
(I7t    106.000    lbs.     structural    steel;* 
(1R>  5970    lin.    ft.    treater    piles; 

(19)  185  each,   drive    treated   piles; 

(20)  32  lin.   ft.  24   in.  corr.   metal  pipe; 

(21)  20  lin.  ft.  36  in.  corr.  metal  pipe; 

(22)  2  each,    move  pipe  culvert   head- 

walls; 

(23)  4050   lin.    ft.    metal   guard   ral: 

(24)  12  each,   monuments; 

(251   4385    lin.    ft.    reconstruct    fence. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  dep'^.'^'t 
of  $5.  of  which  amount  $2  50  wil'  b" 
returnable;  and  on  file  at  the  office 
of  the  Bureau  of  Public  Roads.  4fi! 
Market    St.,    San    Francisco. 


BIOS    WANTED 

LYON"  COUNTY,  Nevada.— Until 
October  30,  3;30  p.  m.,  bids  will  be 
received  by  the  Nevada  State  High- 
way Directors,  Robert  A.  Allen,  State 
Highway  Engineer,  Heroes  Memori;il 
Bidg..  Carson  City,  for  the  construc- 
tion of  a  concrete  and  steel  un-der- 
pass  and  approaches  on  the  Stat«- 
Highway  system  in  Lyon  County,  Rt. 
I.  Sec.  Al,  near  Fernley,  a  lensth  ol 
approximately    0.151     mile. 

The    work    involves; 
(   1)  355   cu.    yds.    remove  concrete; 
(  2)  850   cu.    yds.    roadway   excav; 
(.3)   1070  cu.   yds.   structure  excav; 
■'  4)   .15    mi.    finished    roadway; 
(  5)  .15  mi.    traffic  stripe; 
'  <ti  390  cu.    yds.    cl.aes  A    concrete; 
t"'7)'3G5   cu.   yds.   class   B   concrete: 


I    Si   r.OOO    Ib.s.    rein,    steel; 
(  '.I)    245,500    lbs.    structural    steel; 
(HI)    100   lin.    ft.    remove   fence: 
(11)    100    lin.    ft.    reconstruct   fence. 

I'liins  and  siieclflcatliins  obtainable 
rroiii  the  above  office  upon  deposil 
of  :»5,  of  which  amount  $2.50  will  he 
returnable;  and  on  file  at  the  offic- 
of  the  Bureau  of  Public  Bonds,  4C; 
Market    SI.,    San    Francisco. 


Contract   Awarded 

SNOHOMISH  COUNTY,  Washington 
-  Wilder  &  Montfort,  Ballne,  Wash.. 
at  $31, 416  submitted  low  bid  and 
awarded  cdntract  by  L.  V.  MuiTOW, 
Director  of  Highways.  Olympla.  for 
constructing  a  reinforced  concrete  T- 
beani  bridge  266.8  ft.  long  over  the 
Oreat  Northern  Ry.  Co.'s  tracks  on 
State  Road  No.  15,  Index  East,  Sec- 
tion  "B." 

Henry  Hagman,  Cashmere,  at  $34,- 
749;  and  MacRae  Bros.,  Seattle,  at 
$37,201  submitted  second  and  third 
low    bids   respectively. 


BIOS    WANTED 

STATK  OF  WASHINGTON— Until 
•Nov.  5,  10  a.  m.,  bids  will  be  received 
by  L.  V.  Murrow,  Director  of  High- 
ways, Olympia,  for  construction  of 
undercrossing  and  overcroasing  struc- 
tures as  follows: 
Spokane  County: 

Paving  with  Portland  cement  con- 
crete about  0.3  of  a  mile  and  con- 
structing a  steel  girder  undercrossing 
of  the  Great  Northern  Ivall way  Com- 
fKiny  tracks  on  State  Road  No.  2, 
Great  Northern  Undercrossing  near 
Galena,  U.  S.  Works  Program  Grade 
Crossing  Project  No.  WPOH  156-B. 
in  Spokane  County,  Involving  about 
51,320  cubic  yards  of  excavation,  2620 
cubic  yards  of  crushed  stone  surfac- 
ing, 1,500  cubic  yards  of  ballast,  3,060 
square  yards  of  cement  concrete  pave- 
ment, 51  tons  of  bituminous  cement. 
4K0  cubic  yards  of  concrete.  241.400 
pounds  of  structural  steel  and  other 
item.s. 
Spokane  County: 

Paving  with  Portland  cement  con- 
crete and  constructing  a  reinforced 
concrete  glMer  overcrossing  on  about 
II  8  miles  of  State  Road  Nos.  2  and  3. 
Section  1,  Sixth  .\venue  Grade  Sepa- 
ration between  7th  Avenue  and  Can- 
non Street,  and  Section  2,  Spokane 
West,  in  City  of  Spokane,  U.  S. 
Works  Program  Highway  Pnojects 
Nos.  WPMH  201-A  (Unit  4),  WPMH 
156-F  (Unit  2),  WPH  156-C  (Unit  2) 
and  WPMH  156-D  (Unit  3),  In  Spo- 
kane County,  Involving  about  97.850 
cubic  yards  of  excavation,  $18,982  sq. 
yds.  cement  concrete  pavement;  1625 
cu.  yards  concrete;  230.660  lbs.  of 
steel  reinforcing  bars.  572  tons  bi- 
tuminous     surface      treatment      plant 
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mix,   2.!i;i7   lineal   fe.-i  of  pipe  culvert* 
and  other  Itemd. 

Plans  and  HpecllliMiionii  obtalnabli- 
from  the  above  ofllcu  iirKm  depuall  of 
$2  per  net. 


Contract   Awarded 

JEFFERSON  COI.'NT^  Waahlng- 
ton— Allen  &  Govan,  Inc..  Box  105. 
Olympla,  at  $79,327  submltl'  1  low  bid 
and  awarded  contract  by  L.  V.  Mur- 
row, Director  of  Highways,  f  .r  grad- 
ing, surfacing,  and  constructing  a 
150-foot  steel  truss  with  two  46-ft. 
reinforced  concrete  T-beam  appro-.ch 
spans  on  State  Road  No.  9.  Big  tfull- 
cene  River  Bridge  and  approaches. 

Elliott  &  Co..  Seattle,  at  $82  523 
submitted  second  low  bid;  and  Halle- 
ran  Bros..  Seattle,  at  $88,221  sub- 
mitted third  low  bid.  • 


Contract   Awarded 

SKAMANIA  COUNTY,  Washington 
—Colonial  Constr.  Co..  W.  32«  First 
Ave..  Spokane,  at  $9,891.20  submitted 
low  bid  and  awarded  contract  by  L. 
V.  Murrow.  Director  of  Highways. 
Olympla.  for  constructing  a  reinforced 
concrete  T-beam  bridge  126  ft.  long 
over  the  S.  P.  &  S.  Ry  Co.'s  tracks  on 
State  Road  No.  8,  Crooks  East  to  Un- 
derwood West. 

E.  F.  &  W.  F.  Phllpott,  Portland, 
at  $10,788  submitted  the  only  other 
liid. 


BIOS    WANTED 

CONTRA  COSTA  COUNTY.— Until 
November  13,  2  p.  m.,  bids  will  be 
received  by  the  State  Highway  Com- 
mi.saion,  Sacramento,  for  the  con- 
struction of  a  reinforcea  concrete  gir- 
der overhead  structure  over  the  tracks 
of  the  .\tchison.  Topeka  and  Santa 
Fe  Railway.  S'A  miles  north  of  Con- 
cord, consisting  of  one  32-ft.  span 
and  two  29-ft.  spans  and  about  0.18 
mile  of  roadway  grading  and  surfac- 
ing with  plant  mixed  surfacing,  med- 
ium  curing    type. 

The   work   involves: 
(   1)   1    only    exist,    bridge    to    be    re- 
moved  and  disposed  of; 
<   2)   30   M.    gals,    water; 
(   3)   1500  cu.   yds.    Imported  borrow; 
(    4)   325  cu.   yds.   struc.  excav. 
(    5)   10    station    finishing    rdwy. 
(   6)   360  tons  crusher  run  base; 
(   7)  240  tons  mineral  aggregate  (plant 

mixed  surfacing); 
(    8)   12    tons    liquid    asphalt    MC-6    or 
MC-extra     heavy     (plant     mixed 
surfacing: 
(    9)  2  tons  liquid  asphalt  MC-2  (prime 

coat; 
(10)  52.000   lbs.    bar  reinf.   steel; 
(II»   330  cu.  yds.  class  A  Portland  ce- 
ment   cone,    (structure); 
111')  14    cu.   yds.    class  A   Portland   ce- 
ment   cone,    (railing); 

(13)  1850   lin.    ft.    furnishing   creosoted 

Douglas    fir   piles.    Including   test 
piles; 

(14)  52   each   driving  creosoted    Doug- 

lis  fir  piles.  Including  test  piles; 

(15)  1    lot   misc.    Items   of  work. 
Plans    and    specifications   obtainable 

from  the  office  of  the  State  High- 
way Engineer.  P.  O.  Box  1499.  Sac- 
ramento, and  on  file  at  the  office  of 
the  di.>itrict  engineer  In  San  Francisco 
and    Los    .\ngeles 

LOW   BIDDERS 

P:LK0  CtlUNTY,  Nevada— Gibbons 
&  Reed  221  E.  San  Fernando  Blvd.. 
Burbank.  i^alif..  at  $5S.13S.67  sub- 
mitted low  bid  to  Robert  A.  Allen, 
State  Highway  Engineer,  Carson  City 
for  oon.-'tructlng   a   concrete   and   steel 
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overpass  and  appr 
State  HlKhway  System  in  Elko  Coun- 
ty, Route  1.  Section  Dl  and  D2.  near 
Deeth.  a  length  of  approximately  0.85 
miles. 

Second  low  bid  submitted  by  Utah 
Tonstr.  Co.  Osden,  Utah,  at  $58,- 
r.Sl.lO. 


BIDS    WANTED 

VENTURA  COl'NTY,  Calif.— Until 
Oct.  28,  2  p.m.,  bids  «-ill  be  receiven 
by  the  Division  of  HiBhways,  S.  V. 
Cotelyou.  District  Engineer.  State 
BldR.,  Los  .Anpeles.  for  construction 
of  a  corrupated  metal  pipe  drain  in 
Ventura  County,  about  12.5  miles 
north  of  the  City  of  Ventura. 

The  work  involves: 

(   1)  ISOO  cu.    yds.   structure  excav.: 

(   2)   120  lbs.  bar  reinf.  steel  in  place: 

(  3)  36  cu.  yds.  class  A  Portland 
cement  concrete  in  place; 

(  4)  2.1  M.F.B.M.  Douglas  fir  tim- 
ber, dense  select  structural  grade,  in 
place: 

(  5)  0.5  M.F.B.M.  redwood  timber, 
dense  select  all-heart  structural  grade, 
in  place: 

(  6)  300  lbs.  structural  metal  in 
place; 

(  7)  82  lin.  ft.  S-in.  corr.  metal  pipe 
in  place  (pipe  to  be  furnished  by 
state) : 

(  8)  24  lin.  ft.  18-ln.  corr.  metal  pipe 
in  place  (pipe  to  be  furni-shed  by 
state)- 

(  9)' 1154  lin.  ft.  24-in.  paved  invert 
corr.  metal  pipe  in  place  (pipe  to  be 
furnished  by  state); 

(10)  118  lin.  ft.  36-in.  paved  invert 
corr.  metal  pipe  in  place  (pipe  to  be 
furnished  by  state); 

(11)  6000  sq.  ft.  wire  fencing  in 
place; 

(12)  3400  lin.  ft.  2-in.  iron  pipe  posts 
in  place; 

(13)  330  2-in.  iron  pipe  spreaders  in 
place; 

(14)  160  2-in.  iron  pipe  braces  in 
place; 

(15)  950  clevisea  In  place: 

(16)  240  cu.  yds.  brush  and  rock 
backfill   in  place; 

(17)  6    cu.    yds.    removing    concrete. 
Plans    and    specifications    obtainable 

from   the  above  office.  ' 


22— DREDGING,     HARBOR 
WORKS,    EXCAVATION 


Contract  Awarded 

SACRAMENTO  COUNTY— D.  McDon- 
ald, 204  23d  St.,  .Sacramento,  at  $0,214 
per  c.y.,  total  $92,020  awarded  con- 
tract by  the  U.  3.  Engineering  Office, 
Sacramento,  under  Proposal  No.  1105- 
36-4.  for  raisins  and  .strengthening  of 
an  existing  levee  and  construction  of 
a  new  levee  along  the  southerly  bank 
of  the  American  River,  easterly  from 
Melster  District,  near  .Sacramento,  to 
a  point  near  Mayhews,  a  distance  of 
ahnut  G.3   miles. 


Bid*  Opened 

PORTLAND,  Oregon  —  Jacobsen 
Construction  Co.,  206  McKay  Bldg., 
Portland,  at  $3,997  submitted  low  bla 
to  the  U.  S.  Engineer  OfBce,  First 
I'ortland  District.  306  Customhouse. 
Portland,  Major  Mllo  P.  Fox,  District 
Engineer,  under  Bid  No.  69S-36-138, 
for  the  construction  of  a  round  piling 
bulkhead  at  Government  Moorings 
No.  8010  N.  W.  St.  Helens  Road' 
Portland. 

The  work  involves: 

(1)  13,000   l.f.   piling,   in   place. 

(2)  6  MFBM  walling  lumber,  in 
place. 

(3)  1,600  lbs.  metal  fastenings,  in 
place. 

Complete   bids   follow: 

Jacobsen  Constr.   Co.,  Portland:    (I) 


J0.3S;    (2)    $42;    (3)    $0.07;   total,    $3,997. 

Gilpin    Constr.     Co.,     Portland:     (1) 
.?0.275;    (2)   $65;    (3)   $0.09;   total,   $4,100. 

Parker-Schram    Co.,     Portland:     (1)  ' 
$0.29;    (2)    $65;    (3)    $0.07;   toUl,    $4,266. 

Makela    Constr.     Co.,     Astoria:     (1) 
*0.36:    (2)    $50;    (3)    $0.10.    total,    $5,130. 

Engineer's      estimate:      (1)      $0,305: 
(2)    $50:    (3)    $0.06;    total.    $4,355. 

P.lds  held  under  advisement.       • 


Contract  Awarded 

PORT  TOWNSEND,  Washington  — 
I'uget  Sound  Bridge  &  Dredging  Co., 
2929  16th  Ave.  S.  W..  Seattle,  at  $31,- 
400  awarded  contract  by  the  Treasury 
Department,  Washington.  D.  C,  for 
channel  protection  to  boat  basin  at  the 
U.  S.  Quarantine  Station,  Port  Town- 
send. 


Bids  Wanted 

WILLIAMS  RIVER,  Oregon— Until 
October  29,  3  p.  m.,  bids  will  be  re- 
ceived by  the  U.  S.  Engineer  Office. 
1st  Portland  District,  Major  Mllo 
Kox,  District  Engineer,  306  Custom- 
house, Portland,  under  Bid  No.  698- 
36-155,  for  bank  clearing,  bar  clear- 
ing, grading  of  river  bai.k.  and  con- 
structing approximate.y  4. SCO  l.f.  of 
liroteotive  gravel  fill,  al  along  the 
Willamette  River.  Oregon,  between 
Kugene  and  Harrisburg. 

The  work  involves: 

(1)  5  A.   bank  clearing. 

(2)  39  A.   bar  clearing. 

(3)  1,500  c.y.  grading. 

(4)  40.500   c.y.   protective  gravel   fill. 
Plans    and    specifications    obtainable 

from    the   above   office.  *  i 


Contract  Awarded 

PORTLAND,  Oregon  —  Kuckenberg- 
Wittman  Co.,  Inc..  Board  of  Trade 
nidg..  Portland,  at  $16,983  awarded 
.'untract  by  the  U.  S.  Engineering  Of- 
fice, First  Portland  District,  for  bank 
•  learing,  grading  river  bank,  and  con- 
.structing  approximately  4  29U  l.f. 
protective  gravel  fill  along  the  Willa- 
mette River.  Oregon,  between  Eugene 
:iiid   Hariisburg. 

Complete  bids  published  September 
■2Hh. 


23— IRRIGATION  PROJ. 

LOW    BIDDER 

XOC.ALKS,  Arizona  —  T.  A.  Allen, 
.'.00  Central  Bldg.,  Los  Angeles,  at 
$7.'p,634.40  submitted  low  bid  to  the  In- 
ternational Boundary  Commission, 
1)27  Fir.st  National  Bank  Bldg.,  Kl 
Paso,  Texa.s,  October  15,  for  the  roii 
.struction  of  the  main  channel  ami 
.^tilling  basin.  Unit  No.  3,  Nogales 
Flood  Control   Project,   NFC-4."9. 


BIOS    WANTED 

STANISLAUS  COUNTY— Until  Oc 
liiber  30,  3  p.  m..  bids  will  be  received 
by  the  Modesto  Irrigation  District. 
C.  S.  Abbott,  Secretary,  S23-lUh  ,«t.. 
.Modesto,  for  the  repair  of  old  Inlnf: 
liy  guniting  in  the  Main  Canal  of  th.^ 
District. 

Specifications  obtainable  from  tli  • 
above    office  . 


LOW     BIDDER 

OWYHEE  PROJECT.  Oregon-Ida- 
bo.— J.  A.  Terteling  &  Sons,  2232 
Falrvlew  Ave..  Bol.se,  Idaho,  at  $19  - 
395  on  Spec.  No,  723-D,  and  at  $14.- 
.'■76  on  Spec.  724-D,  submitted  low 
bids  to  the  Bureau  of  Reclamation. 
R.  J.  Newell,  Construction  Engineer, 
Ontario,  Oregon,  for  the  constructioti 
of  earthwork  and  structures  on  the 
Owyhee    Propect. 

Spec.  No,  723-D  is  located  on  the 
North  Canal  Laterals,  Mitchell  Butte 
Dlvieion,  near  Ontario.  Spec.  724-D 
Is  on  the  Ward  Main  Drain  and 
Ward  Drain  0.57,  Mitchell  Butte  Di- 
vision,   near    Ny.s.sa.  i 


LOW    BIDDER  j 

OWYHEE   PROJECT,    Oregon- Idaho  •' 
--Brent    Sturg[ill   Co.,    Cascade    Locks,  ! 
Ore.,   at   $53,639,    submitted   low  bid  to  j 
the     Bureau    of    Reclamation,     R.    J.  i 
.Newell,     Construction     Engineer.     On-  I 
tario,    for  constructing   earthwork   and 
.■structures.    South   Canal,    Station   1340  I 
to    Station    2016,    Succor   Creek  ,  Divi- 
sion,    Ow.vhee     Project;     Specification 
No.    646.     The    work    is    located    near 
Homedale    and    Manning.     Idaho. 

Complete     bids    will      he       ptihlished 
.-burtly.  -  .     ■ 


Low  Bidders 

OWYHEE  PROJECT.  Oregon-Idaho 
-Otis  Williams  &  Co.,  Vale,  Oregon, 
at  $19,918  submitted  low  bid  to  the 
Bureau  of  Reclamation,  R.  J.  Newell, 
Construction  Engineer,  Ontario.  Ore- 
gon, October  19,  under  Spec.  725-D, 
for  constructing  structures.  North  Ca- 
nal Laterals,  N.C.  37.6  to  38.7-1.2, 
Mitchell  Butte  DivLsion,  Owyhee  Pro- 
ject. The  work  is  located  near  Nyssn 
and  Ontario,  Oregon. 

Low  Bidder 

OWYHEE  PROJECT,  Oregon-Idah« 
— George  B.  Henly.  Nyssa,  Oregon,  <tt 
■«l.f,178  submitted  low  Wd  to  the  Bu- 
reau of  Reclamation,  R.  J.  Newell, 
Construction  Engineer,  Ontario,  Octo- 
ber 19,  under  Spec.  No.  726-D.  for  con- 
structing earthwork  and  structures. 
North  Canal  Laterals.  Dead  Ox  Flat 
Division,  Owyhee  Project.  The  work 
is  located  near  Ontario,   Oregon. 


STREET  LIGHTING 
SYSTEMS 


BIDS    REJECTED 

SAN  MA_TEO,  San  Mateo  Co..  Cal. 
— All  bids  received  by  the  San  Mateo 
City  Council  for  installation  of  elec- 
troliers on  one  block,  of  Second  Ave., 
between  Railroad  'Ikje.  and  South 
Claremont  St.,  have  b^en  rejected  and 
the  City  will  do  the  work  by  day 
labor. 

25— MACHINERY  AND 
EQUIPMENT 


BIDS  OPENED 

SACRAMENTO.— Following  bidp. re- 
ceived by  the  State  Purchasing  Agent. 
Sacramento,  October  11,  under  Qiih- 
tation  12292,  Req.  13915,  for  furnish- 
ing one  North  Star,  or  eq^ah  one- 
way snow  plow  for  installation  ton 
FWD  truck  Model  CU  6,  Serial 
27895;    t.    o.b.    Sacramento,    Shop   3: 

A.  L.  Young  Machinery  Co. ;  pood- 
Roads  Model  50:  $425.55  via  ifail.  33 
days;  $383.15  via  water.  48  days;  add 
$55.50  for  land  side  attachment;  add 
$28.05  for  outside  spring  loaded  push 
bar;  add  $16.60  for  hinged  snow  shield: 
add  $25.35  for  screw  adjustable  shoes; 
Good  Roads  Model  60:  $546.75  via  rail. 
33  days;  $477.60  via  watep  48  days; 
add  $67.85  for  land  side  attachment; 
add  $18.70  for  outside  spring  loaded 
push  bar;  add  $29  for  screw  adjusta- 
able  shoes. 

Jenison  Machinery  Co.:  Bros.  Model 
210  W,  $444.50;  Model  15  Wings,  $339,- 
40;  Model  16  Wings,  $400.40;  delivery 
in  35  days:  deduct  $16  if  plow  and 
wing  are  bought  together;  add  $156  for 
power  hyd.   operation. 

Sacramento  Tractor  &  Equipment 
Co.:  Baker  Model  143.  $450  plus  tax: 
20  days  delivery:   2%    30  days 

J.  D.  Adams  Co.;  Wiscoixsln  Spe- 
cial, $541;  35  days  delivery;  2%  20 
days. 

Western  Traction  Co.:  Frink  805B, 
$550.02;  28  days  delivery;  5%   20  days. 

Spears  Wells  Machinery  Co.:  Sar- 
gent 090S,   $571   plus  tax;   21  days  4e- 
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llvpry:  ainooiint.  JS.-.  CO  dayi!. 

Edward  B.  Raoon  Co.:  Amcrlcun 
Modol  T:  front  nxH  hl.rh,  $m.05; 
fram.-  hlt.li,  M.M.45:  American  Model 
TS-  front  nxl..  hUrh.  $356.75;  j/ramo 
hitch  »389.r,0:  dcUvtry  30-45 ., days: 
2%  10  days;  deduct  »1  Rer  cwt.  for 
orders  not    lesa   than   24.00P,..Jbfl. 

I,.    M.   rIoiiKli.    $1.25. 

BIDS    Of'iiNED  '  ' 

STOCKTON— FollowlnK  bids  ro- 
eivcd  by  the  State  mrohaiilhg  Agent 

State  Capitol.  ^''••''"^*^'-*'-'.'"'^,'Z 
Quotation  No.  14273,  Ren.  «1"  /or 
furnlBblng  one  8  ft.  pneumatl.-tlrco. 
leaning  wheel  grader,  f.o.b.  Stockton 
Shop   10:  J     ,,      ,  i„  „,. 

Au.stin  Western  Road  W[«V>'n'7^ 
Co  ■  Austin  NO.  8,  $1434;  delivery.  H 
days;    2%    30   days,    discount. 

W^ayer  Rye  Tractor  Co.:  Cater- 
pillar 33,    $1434;   delivery  15  days:    Z% 

■"'jenison  Machinery  Co.:  Gallon  J^. 
ss.  EZ  Lift,  J1434:  delivery  15  vlayS, 
2%    30   days.  ,  »,       ei- 

J  D.  Adams  Co.:  Adams  No.  S3, 
$1434  plus  tax;  delivery  20  days;  2% 
SO   days.  , 

Bids    held    under    advi.«.nient. 

CONTRACT   AWARDED 

r-HlTRCHlLl.  CorXTY,  Ne^^da  - 
Collier  Tractor  Co..  Reno,  at  $654B.a'i 
submitted  only  bid  received  and 
j„.i  ,.,^r,irart  bv  the  Churchill 
awarded  contract  m  i"t  ^ 
County  Commissioners,  C,.  W.  Likes. 
County  Clerk,  for  furnlshlnp  one  C^ 
erpUlar  diesel  r,0  tractor  (RU-7  Model, 
and  one  No.  66  Caterpillai-  grader, 
power  contrilled.  with  12-ft.  blode,  et<  . 

BIDS    OPENED 

LOS  ANGELES— Bids  lui  luruisn- 
Ine  concrete  mixers  under  invilali  •n 
No.  ER-B09-36-34.  were  opened  i'.^ 
the  U.  S.  Engineer,  Los  Angeles.  O.''. 
1H.    The  items  are: 

LOT    1 

(1)3     1-cubic     yard     concrete     mix.  i. 

crawler  mounted,  self  propelbd  w  lu 

loading    skip    and     50    foot     pboin- 

boom,     and     1     cubic-     yard     boltoii. 

dump    bucket.      Delivery    fob     ."ly 

tractor's    vard.    Los    Angeles.    (  ril 

ALTERNATIVE 

(2)     6    '/S-cublc    yard    concrete     nijx.r 

as     specified.      Delivery     f.o.b.     ron- 

tractor's    shipping    point. 

LOT    II 

(1)  G  '/--vubic  yard  concrete  mixer, 
as  specified.  Delivery  f.o.b.  con 
tractor's    shipping   point. 

ALTERNATIVE 

(2)  6  1,2-cubic  yard  concrete  mixer, 
'as    specified.      Delivery     f.o.b.     coi. 

tractor's    shipping    point. 
The    bids   were: 

Crook  Co.— Lot  1.  item  '  «''l"' 
each,  total  $24,591.  f.o.b.  contractor  -^ 
vards.  Los  Angeles.  Alterniit:-:  *7'2'; 
total.  $22,587.  f.o.b  shippinit  noi-;. 
Milwaukeoe.  Wis.  Shipping  we'gM. 
r!» 'O"  Ib.s.  Alternate:  on  T.  1-.  Snr  'i 
27E  model  H31  Milwaukee  pr'v^  ■ 
n,  b.  Mil\vaiik..-e.  $C5fi9.  Weight  34.- 
noo   lbs. 

Harron,  Rickard  &  McCone— Lot  1. 
item  M)  $11,885:  total  $35.1555.  t  o  ;, 
Lofi  Angeles.  Alternate.  $11,110.  tot  •' 
$33,330.  fob.  Milwaukee.  Weisbt.  47.- 
fion  lbs.  Lot  2.  item  1.  $5nOK.  total 
»3n.03fi.  Alternate:  $4fiOR.  '"''i'  '"'  ■ 
fi3B.  Shipping  point.  MHwa"i<"'. 
Weiphf.  23  950  lbs.  Discount-  ^^  .'0 
c.'tlendnr  days.  Lot  1  incbides  tb-.c- 
27-E  Koehring  pavers  with  K-cv'. 
Wauke.sha  72  h.  p..  1350  Rl''"  "•>- 
elT'^s  with  50-ft.  boom  "nd  h<."'-^  •. 
Del'verv:  3  mnchines  at  T.oe  ..»"-< 
55  days;  3  machines  at  MMwnik«-e  ''■ 
days.  .Vlternate  to  .lo.t,  1.  -^nm'.- ..ev- 
cept  not  pouinped  .\jc.f!l3'.hooro  ?b'd.  <.- 
nod  or  bucket.  t.o.li.  .  I.os  >  T;f'.'.- - 
$'10.54S,  .Milwaui5e?.  ..?;>4-W.\j  i^'f'.",':.' ; 
1S00   Ihs.    le.'s.     PViipmerif  iii    15"day«. 


Lot    2.    six    1»-E    Ko.hrlnR    |Mvi-r>.     i 
.yl      Waukiishft    engine,     i,.  . 
f.o.b,     Los    Angele*),    one    machine    'J' 
.lavs,    f)    machines    55   days,    f.o.b.    .M.V 
wiiuke.-,   one    !l>  days.   5   In  4..  clay*. 

Smith      Hootb     Usher     Co.— .I.ol        V 
item     1.     $10,400.55,     total     $31,381.Gi)— 
.\lmlel    27K    Multl-Foote    pavenk   .,AI- 
iernate:     $!<57r,.     total     $2K  725.       Si 
ping    point.     Lunda.     N.     V      *v, 
.14  5110     lbs.      Ul.Moouni;     total     $14.)ii..' 
:in    c.ilendar    days.    ,  Shipment     as;  .y-i- 

quired.  '         .  ,  ,.   ■'■ 

KMMSome   Concrete    Miwb '•iVn  ' 

I  ,,t  1  $;ifi05  each,  total  $28,815.  AUur- 
,,'.,te'  $8755,  total  $2B.2f.5.  (■.•.nelU.n 
N-  j'  Weight.  44,000  lbs.  Lot  2,  Rqiu 
1  '  $4517,  total  $27,102.  Alternate 
$3900  each,  total  »y3,y.O.  Shlj>Mn^ 
point.  C.lenellen.-  N.  '^J.  Welijhi  ? 
000  lbs.  Disrount:  2%  10  dayg..E(wiii,- 
l„.d    with    Hilda    n-217    .  ng'llSp-vjV  ' 


BIDS    OPENED  ; 

EUREKA.  Calif.— EoJlowing  bids  rn- 
ceived  by  the  State  Purchasing  AiienV 
Sacramento,  October  11,  unOer  Quo. 
tatlon  12273.  Req.  14095.  for  furnish- 
ing- (1)  two  speed  snow  plows  for 
installation  on  GMC  Model  T  23  B 
trucks.  1936:  and  X2)  one-  reversij^^e 
snow  plow  for  installation  on  a  2-ton 
FWD  truck.  1333.  Model  H6:  f.o.Jj. 
Eureka,    Shop    1: 

JenLson  Machinery  Co.:  (1)  Bjos. 
Model  9-4,  $236.50  each;  $473  for  t,wo: 
(2)  Bros.  Model  120.  $321.40;  35  days 
delivery. 

J  R.  Adams  Co.:  (1)  Wisconsm 
.Model  89.  $300  each;  $600  for  two: 
(2)  Wisconsin  Molel  96.  $321;  35  days 
delivery;  2%  30  days. 

Sacramento  Tractor  &  Equipment 
Co  -  (1)  Baker  163-A.  $300  each;  $600 
for  two;  (2)  Baker  1C3.  $370  plus  tax; 
:;0  tlays  delivery;  2%  30  days. 

.V.  L.  Young-  Machinery  Co.:  (1) 
f.ood  Roads  Model  40.  $304.75  for  one; 
$609.50  for  two.  via  rail;  282.45  for 
one  and  564.90  for  two.  via  water: 
$258.05  for  one  and  $516.10  for  two, 
vid  rail:  $239.15  for  one  and  $498.30 
for  two.  via  water:  (2)  Good  Roads 
30B:  $304.75  via  rail,  22  days;  $282.45 
via  water.  37  days;  add  $23.35  for  out- 
side spring  loade^l  push  bar;  add 
$38.83  for  land  side  attachment:  add 
$21.75  tor  shoe  const.;  .idd  $15.10  for 
hinged   snovp  shield. 

Spears  Wells  Machinery  Co.:  (1) 
Sargent  076:  $383  for  one  and  $766 
for  two  plus  tax;  31  days  delivery; 
discount,    $26,    10   day. 

Western  Traction  Co.:  (1)  Frink 
205B,  $383. i6  for  one  and  $766.32  for 
two;  (2)  Frink  20RSB,  $391.40;  de- 
livery in  28   days;   5%   20  days. 

Edward  R.  Bacon  Co.:  (1)  Ameri- 
can Model  F:  Front  axle  hitch.  $329.- 
so  for  one  and  $659.90  for  two:  frame 
hitch,  $357  for  one  and  $714  for  two- 
American  RS;  front  axle  hitch,  $320 
for  one  and  $640  for  two;  frame  hitch, 
$347.25  for  one  and  $694.50  for  two; 
(2)  front  axle  hitch,  $257;  frame  hit^ch 
$277.50:  delivery  30-45  days;  2%  10 
days  discount;  deduct  $1.00  per  cwt. 
for  orders   more   than  24.000  lbs. 


BIDS  OPENED 

(lAKLAND.  Cal.— H.  G.  Sherman. 
at  $3,270.25  submitted  low  jjid  to  the 
East  Bay  Municipal  Utility  District. 
Oakland,  under  Proposal  6S9.  for  fur- 
nishing one  tractor,  track-laving  ty^e. 
•-cvlinder.  50  h.p..  Diesel  engine 
drive. 

The  other  bidders  were: 

Edward   R.    Bacon  Co..  $3,908.85. 

Robinson    *fractor    Co.,    $5,361. -15. 

Itids  held  under  advlscmerif^.^. 

BIDS  OPENED  ''    '\    .'  '  < 

OAKLAND.    Alameda   County  — Fol 
lowing   bids    received   by    the.  O.akland. 
Citv    Council     W.    W.    Chappell.    City 


Clerk   for  rental   of   Irunkii  for  u««  on 
\»I'A  c«n*»r»n-ilon  proJtci«; 

(•    L.   I..ailft'  TI«li.'.  »0'~ 

Uruno    Sklbo,    »0.I145. 

Wm.   .\imt«,   $0.>i:». 

Arthur  Wallgrcn.  lO.fi'J 

A.    li.   flieen,    lO.V.i 

Hock   *•   i;ravoI   TnirklnK   Co..   10.11. 

HIdo  hflM  under  ndvi-'-menl.     • 


Bid*  Opened 

REDDING.  Calif.— K'.llowlnE  bids 
received  by  the  Stat.  PurrhasInK 
Agent.  Sacramento,  October  II,  un- 
der Quotation  No,  12277,  Req.  IMftt 
for  furnishing  one  one-\v;iy  speed 
snow  plow   f.o.b.    Redding,   .Shop  2: 

A  L.  Young  Machinery  Co.,  S.  F.: 
Good  Roads  Model  ".50":  »4ii5.65  via 
rail,  33  days;  $405.75  via  wat.r.  48 
days;  and  $55.50  for  land  side;  add 
$28.05  for  outside  spring  loaded  pu«h 
l>ar-  add  $16.60  for  hing  snow,  shield; 
add'  $25.35  for  screw  adj.  shoes;  Good 
Roads  Model  "61)" ;  $546.75  via  rail.  33 
days;  $506.75  via  water.  48  days;  add 
$67  S5  for  land  side:  add  $18.70  for 
..utslde  spring  loaded  push  bar:  add 
$29.00   for  hinged    snow   shield. 

.lenison  Machinery  Co..  S.  I•^:  Brox. 
.Nfodel  "210."  $414.50;  Model  15  wing. 
M39.40;  Model  16  wing.  $400.40;  35 
days  delivery;  deduct  $16  if  plow  and 
wing  are  purchased  together;  add 
$156  for  power  hyd.  operation. 

Sacramento  Tractor  &  Equipment 
Co  -  Baker  Model  143:  $450  plus  tax; 
20  days  delivery;  2  percent  30  days 
discount.  .  _ 

Western  Traction  Co.:  Frink  305-B. 
(550. 02;  28  days  delivery;  5  percent 
20  days.  .      _. 

J  D.  Adams  Co.:  Wisconsin  Spe- 
cial' No.  SO.  $554;  35  days  delivery;  2 
percent  30  days. 

Spears  Wells  Machinery  Co.:  Sar- 
neut  090-S.  $575  plus  tax:  shipment 
in  ""l  days;   $25  discount,   10  days. 

Edward  R.  Bacon  Co.:  American 
Model  G.  front  axle  hitch.  $432.45: 
frame  hitch.  ."453.4.,;  30-45  days  de- 
livery; 2  percent  10  days;  deduct  $1 
1  er  cwt  for  orders  not  le.-'s,  24,0J0  lbs. 
American  Model  T.9.,  fror.i.  axle  hitch 
i:;56  75;  frime  hitch,  $389.50:  30-45 
"days;  2  percent  10  days;  deduct  $1 
per  cwt  ior  o-ders  not  less  than  21.- 
OOO  lbs. 


Bids  Opened 

.S-ACRAMENTO.  Calif.— Followiiig 
liids  received  by  the  State  Purchasuis 
\gent.  Sacramento,  October  11.  un- 
der Quotation  No.  12293.  req.  13916. 
fur  furnishing  one  North  Star,  or 
equal  one-way  snow  plow  for  instal- 
lation on  F%VD  Truck  Model  CU  6. 
serial  No.  27898.  f.o.b.  Sacramento. 
Shop    3:  „         ^'    J 

A  L  Young  Machinery  Co.:  Good 
Ro.ids  Model  "50":  $435.55  via  rail. 
33  davs-  $383.15  via  water.  4S  days; 
and  $55.50  for  land  slide  attachment; 
•idd  $28.05  for  outside  spring  loaded 
push  bar;  add  $16.61  for  hinged  snow 
.shield;  add  $25.35  for  screw  adj.  shoes; 
Good  Roads  Model  "60":  $546.. o  via 
rail.  33  days;  $477.60  via  water.  48 
davs;  add  $67.85  for  land  side  attach- 
ment; add  $18.70  for  outside  spring 
loaded  push  bar:  add  $29.20  for  hinged 
snow  shield;  add  $25.35  for  screw  adj. 

"  Jenison  Machinery  Co.:  Bros.  Model 
"10  W  $444.50;  Model  15  W.  $3S».40: 
Model  16  W.  $400.40:  delivery  in  3n 
days:  deduct  $16  If  plow  and  wing  are 
liouglit  together:  add  $156  for  pi-wer 
bvd.   operation. 

"Sacramento  Tr.actor  &  Equipment 
Co  -  Baker  143.  $450  plus  tax;  deliv- 
ery in  20  days;  2  per  cent  30  days. 

j  D  Adams  Co.:  Wisconsm  SpeclaJ 
No,  80,  $641;  delivery  in  35  days;  2 
percent  30  days,  -. 

Western  Traction  Co.:  Frink  30?  B. 
$550J)2:  delivery  in. 28  <iWS-;  5  pere«nt 
20  days. 
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Spears  Wells  Machinery  Co.:  Sar- 
gent 090  S.  $571  plus  tax:  delivery  in 
21   days;   $25  discount.   10  days. 

Edward  R.  Bacon  Co.:  American 
Mcdel  G.  front  axle  hitch.  $432  15; 
frame  hitch,  $453.45:  delivery  30-45 
days;  2  per  cent  10  days:  deduct  $1 
per  cwt.  for  orders  more  than  24.000 
lbs.;  American  Model  TS.  front  axle 
hitch.  $356.75;  frame  hitch.  $389.50; 
30-45  days  delivery;  2  per  cent  10 
days;  deduct  $1  per  cwt.  for  orders 
more   than   24.000   lbs. 


BIOS    OPENED 

OAKLAND.  Cal.  —  Following  bids 
received  by  the  East  Bay  Municipal 
Municipal  I'tility  District,  under  Pro- 
posal No.  ('.'.ill.  for  furnishing  two 
electric  portable  welding  machines, 
gasoline  driven  engine.  300  ampere. 
■lO-volI.  speed  not  higher  than  1800 
r.p.m.: 

Air  Reduction  Sales  Corp..  $2210  plus 
sales   tax. 

Harron.   Rickard  &  McCone.  $2276.30 

Lincoln    Klectric    Co..    $2276.30. 

American  Tractor  Equipment  Co.. 
$2363.83;   alternate,    $2276,30. 

Kobinson  Tractor  Co..  $2363.84;  al- 
ternate.   $2276.30. 

Herberts  -  Moore  Machinery  Co.. 
$2110.20. 

Weber  &  Co..   $2600. 

Edward  R.   Bacon  Co..  $2678. 

L'.   S.   Battery  Sales  Corp..    $2678. 

Pacific  Electric  Motor  Co..   $2729.50. 

Bids  held   under  avisement. 


BIDS    OPENED 

NEVAD.A  CITY— Following  bids  re- 
ceived by  the  State  Purchasing  Agent 
State  Capitol.  Sacramento.  October 
17.  under  Quotation  No.  14207.  Req. 
13944.  for  furnishing  one  single- 
drive  pneumatic  tired  one-man  motor 
grader,  f.o.b.  Nevada  City,  va  freight 
Shop   3: 

Spears  Wells  Machinery  Co.;  Spear- 
well  B'g  8  or  Case  CI  Tractor:  $3050 
plus  tax;  delivery  in  14  days.  2% 
30    days    discount. 

Sacramento  Tractor  &  Equipment 
Co.:  Allis  Chalmers  No.  42  hand  con- 
trol. $3158;  power  control.  $3293;  plus 
tax.  delivery   in  10  days;   2%   30  days. 

Edward  R.  Bacon:  Wehr  Motor 
Grader,  hand  control.  $3505;  power 
control.  $3625;  delivery  in  14  days; 
2%    30   days. 

J.  D.  Adams  Co.:  Adams  Model 
No.  30.  hand  control.  $3505;  power 
control,  $3625;  plus  tax;  upholstered 
seat:  delivery  in  15  days;  2%  30  days. 

Austin-Western  Road  Machinery 
Co.:     Austin    Jr.     77.     $3505;     delivery. 

14  days;    2%    30    days. 

Weaver  Rye  Tractor  Co.:  Cater- 
pillar No.  10.  Auto  Patrol.  $3505-  de- 
livery  15  days:   2%   30   days. 

Jenison  Machinery  Co.:  Gallon. 
$3505  or  $3625  with  power  control, 
upholstered    scat;    plus    tax;    delivery 

15  days;    2%    30    days. 

Bids    held    under    advisement. 


BIDS  OPENED 

SACRAMENTO.— Following  bids  re- 
ceived by  the  State  Purchasing  Agent. 
Sacrampnto.  October  11.  under  Quo- 
tation 12294.  Req.  13917.  fOr  furnish- 
ing one  V-type  speed  show  plow  for 
mounting  on  4-ton  4-wheel  drive 
truck:   f.o.b.    Sacramento.   Shop   3: 

JenNon  Machinery  Co.:  Eros.  Model 
M.  $560.50:  Bros.  Model  BD.  $548; 
Wings.  Bros.  Model  15.  $339.40-  Bros. 
Model  Hl-Iift  type.  $400.45:  delivery 
In  35  days:  deduct  $16  If  plow  and 
wings  are  bought  together:  add  $156 
for  hyd.    power  on  plow  and   w'ng. 

W«item  Traction  Co.:  Frink  V  Tvpe 
Model  I5»5  $2't9  65;  FrInk  lOFCR. 
1410  72:  delivery  in  28  days;  5%  20 
dayi. 

A.    L.    Toung   Machinery   Co.:   Good 


Roads  Model  37,  $575.50  via  rail.  33 
da>'s;  $514.30  via  water.  48  days; 
Model  43  W.  $320.80  via  rail;  $285.10 
via  water;  add  $36.25  for  adjustable 
shoes;  deduct  $29  if  either  model  is 
to  be  attached  to  a  Walter  Fink; 
Good  Roads  Model  36.  $660.80  via 
rail;   $585  via  water. 

Edward  R.  Bacon  Co.;  American 
E.  front  axle  hitch,  $619.75;  frame 
hitch,  651;  American  Model  C,  front 
axel  hitch'.  $554;  frame  hitch.  $588.95; 
Wings:  American  Model  W.  $410.50; 
American  ZIO.  $795;  deduct  $1  per 
cwt.  for  orders  more  than  24.000  lbs.; 
delivery  in  30-45  days;  2%  10  days 
discount. 
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CONTRACT    AWARDED 

.STOCKTON.  San  Joaquin  Co.,  Cal. 
— Biasotti  Willard  &  Biasotti,  40  W. 
Clay  St.,  Stockton,  at  $7939.29,  award- 
ed contract  by  the  Stockton  Port 
District  for  construction  of  an  ex- 
tension to  the  Public  Belt  Railroad 
system  for  the  Stockton  Port  District. 

Complete    bids    published    Oct.    15. 


28  —  FIRE  EQUIPMENT 

BIDS    WANTED 

FRE.SNO.— Until  October  31,  U  a.m. 
bids  will  be  received  by  the  Fresno 
City  Commission,  H.  S.  Foster,  City 
Clerk,  City  Hall,  for  furnishing  4500 
ft.  of  2"/<-in.  double  jacketed  cotton 
rubber  lined  fire  hose,  coupled  in 
50-ft.    lengths. 

Delivery    f.o.b.    Fresno. 

Specifications  obtainable  from  the 
above   office. 


29— STREETS    AND    HIGH- 
WAYS 

NOTICE    TO    BIDDERS 

KERN  AND  LOS  ANGELES  Coun- 
ties. Calif — A  renre.sentBfve  of  the 
District  Office  will  accompany  prospec- 
tive bidders  over  the  proposed  pro.1ect 
in  Kern  and  Los  Anfreles  Counties, 
between  »4-mile  south  of  Kern  County 
line  and  Fort  Teion.  road  VI-L.A.- 
Ker-4-D.A.  for  which  b'ds  are  to  be 
received  in  Sacramento  on  November 
6.    1935. 

Snid  representative  will  meet  pro- 
spective bidders  at  Hotel  Lebec.  Le- 
hec.  California,  on  Friday,  November 
1.    1935.   at   9   a.m. 

Pro.snective  b'dders  are  urgiKd  to 
cooperate  with  the  District  Office  and 
arrange  to  make  their  field  inspection 
on  the  above  date.  > 


BIDS   OPENED 

YOr-O  AND  SACRAMPJNTO  COS.. 
<"al.— L.  C.  .S>idp|.  4722  Market  Street. 
Oakland,  at  $16  753  40  submitted  low 
bid  to  the  S-tate  HiKhway  Commis- 
sion. Sacramento,  for  constructing  a 
water  Kupniv  system,  an  irrigation 
system,  concrete  curbs  and  gutters. 
and  grading  a  portion  of  the  roadway 
htween  the  M  Street  subway  and  the 
M  Street  bridee.  and  between  Ben 
All  subway  and  Ben  All  Station,  a 
length  of  1.2  miles  in  Yolo  and  Sac- 
ramento Counties: 

The  work   involves- 
'   1)   160   M.    pals,   water: 

<  2)  630    c.y.    rdwy.    excav..    nnciass 
(  3)   1.950   c.y.   struc.    excav.: 

'  4)   1.000   c.y.    imported    borrow: 
'  5)  62  sta.    finishing  rdwy.. 

<  S)  360  tons  untreated  crushed  gravel 

or  Btone    (sidewalksl: 
(  7)   7   tons   liquid   asphalt    SC-2    Oien- 

etratlon   oil   treatment): 
'  8>  20  tons  sand   fdo) : 

<  9)4    c.y.    Portland   cement   coneret<- 

(pavement): 
(10)   750  lbs.   bar  relnf.   steel: 


(11)  7  c.y.  Class  A  Portland  cenitni 
concrete    (structuresj ; 

(12j  2  each  cast  steel  frames  and  cov- 
ers  for  drop   inlets; 

(13)  70  l.f.  8-in.  CMP- 

(14)  353    l.f.    IS-in.    CMP; 

(15)  190  c.y.  Class  A  Portland  cement 

concrete   (curbs  and  gutters); 
'16)    84    each    culvert    markers; 

(17)  3.5  c.y.  concrete  removed  and  dis- 

posed of: 

(18)  85    l.f.    drilling    and    casing    well 

(M   St.    portion); 

(19)  85  l.f.    do   (Ben  All   portion); 
•W)   30  l.f.   perforating  well  casing   (.\1 

St.  portion): 

(21)  30  l.f.  do   (Ben   Ali   portion): 

(22)  2  each   pump  and   power   units; 
'23)   2  ea.ch   pump  houses  complete  in 

Place: 

(24)  7.560  l.f.    2-in.   galv.   wrought  Iron 

or   steel   water  pipe; 

(25)  11  each  2-in.  brass  globe  valves; 

(26)  11   each    valve   boxes   and   covers; 

(27)  142    each    tree    Irrigators; 

(28)  4   each   sprinkler  units;  ' 

(29)  2   each   tank   truck  loading  units. 
Total  bids  follow: 

(A)  L.    C.    Seidel.    Oakland.    $16,753.40. 

(B)  A.    Teichert   &    Son.    Inc..    Sacra- 

mento.    $17,665.65. 

(C)  J.    R.    Reeves.    Sacramento.    $19.- 

073.22. 

(D)  Robert   B.   McNair,   Oakland,  $19.- 

924.75. 
I 'nit   bids   follow: 

(A)  (B)  (C)  (D) 

(    1) $     1.00  $     1.50  $     1.25  $       1.50 

(    2) .60  .75  .90  1.00 

(  3).._..  1.40         1.50         1.50  1.25 

(   4) .90  .57  .60  1.50 

(   5) 5.00         5-00         6.00  7.50 

(  6) 4.00         2.40         2.50  3.50 

(  7) 25.00       35.00       30.00         40.00 

(   8) 4.00         2.50         2.50  5.00 

(    9) 14.00       22.50       20.00         12.50 

(iO) .05  .15  .10  .06 

(11) 20.00       27.50       26.00         30.00 

(12) 20.00       40.00       38.00         27,00 

(13) 1.00         1.00         1.00  1.25 

(14) 1.80         2.00         2.20  2.25 

(15) 15.00       22.50       24.00         17.50 

(16) 2.40         3.00         2.90  2.50 

(17) 5.00         7.50         4.00  15.00 

(18) 3.50         4.25         3.80  3.50 

(19) 3.50         4.25         4.00  3.50 

(20) 1.00         1.00  .90  1.00 

(21) 1.00         1.00  .90  1.00 

(22) 800.00  845.00  820.00  1000.00 

(23) 150.00  245.00  270.00   185.00 

(24) 34     .23     .36      .44 

(25 5.00    7.50    6.07     3.50 

(26) 4.00    5  00    4.15     4.00 

(27) 4.00    4.55    5.50     5.00 

(28) 160.00     150.00     140.00       235.00 

(29) 50.00       50.00       50.00         50.00 


CONTRACT   AWARDED 

GILA  COUNTY.  Arizona— Bennett 
&  Taylor.  1978  S.  Los  Angeles  St..  Los 
Angeles,  at  $36,136.85  awarded  'con- 
tract by  the  Bureau  of  Public  Roads. 
41-t  Title  &  Trust  Bldg..  Phoenix,  for 
4.218  miles  grading  on  Section  C  of 
Route  11.  the  Payson-Colcord  Moun- 
tain National  Forest  Highway.  Tonto 
National  Forest,   Gila  County. 


NOTICE    TO    BIDDERS 

STATE  OF  CALIFORNIA  — C.  H. 
Purcell.  State  Highway  Engineer,  has 
announced  the  cost  of  blue  line  prints 
for  the  State  Highway  work  now  ad- 
vertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  loca- 
tion of  work  will  be  furnished  free 
with  the  Special  Provisions.  Blue 
prints  of  the  layout  and  bridge  detail 
sheets  will  be  furnished  at  cost  and 
become  the  property  of  the  purchaser. 

The  following  shows  the  cost  of 
such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  In  Sac- 
ramento on  November  6. 

IV-AJa-89-Alb.  Overhead  crossing 
over  the  tracks  of  the  S.P.  Co,,  h-ear 
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Kl  Terrllo  Hill  In  City  of  Albany.— 
<PLANS)— No.  of  Hheels.  21:  cOMt. 
11.10:  tolnl.  12.10. 

V-Moti-2-K;AcroHii  ThomiMion  Guloh. 


(PLANS)— No.  of  nheota,  f,-  rost.  BOc. 
(CROSS-SKITIONSI  No.  of  nhtetii.  12 
.out.    11.20:    total   »1.70. 

V-Mon-2-Sal.  UndcRrade  <TO»»lnR 
iind<-r  trnrk8  of  S.  P.  Co.  at  Sallnafl. 
(PLANS)— No.  of  nhPPtd,  20;  cOKt. 
»2.(i(l.  (CROSS  -  SECTIONS)  No.  of 
Hhri-tx.  IK:  <'ORt,  $I.XO:   total,   $4.40. 

VI-I-.  A. -Kit  4-r>,  a.  not.  '4  mile 
!.Outh  of  Kern  Co.  line  and  Fort  Te- 
Jon.  (PLANS)  — No.  of  sheets.  SO; 
eo»t.  »S.no.  (CROSS-SECTION)  No. 
of  sheets.  124;  rost.  J12.40:  total  $15. 40. 

Checkw  for  the  above  .should  be 
made  payahlf  fo  the  Department  of 
Public  Work.s.  nivlslon  of  HiRhways. 
and  shonM  accompany  the  requests 
for  the  above  plans,  specifications  and 
proi)Osal  forms  to  the  offlcc  of  the 
State  Highway  Engineer.  P.  O.  1499. 
Sacramento.    Calif.  "* 

CONTRACT  AWARDED 

MARICOPA  COUNTY.  Arizona  — 
PhoHHlx-Tempe  Stone  Co.,  Phoenix,  at 
$25,141  awarded  contract  by  the  Ari- 
lona  State  Highway  Commission. 
Phoenix  at  $2.'>.141  for  highway  con- 
struction on  the  Tempe-Mesa  High- 
way. F.  A.  S-A.  reopened:  (A.  F.  E. 
515.  The  work,  which  is  located 
within  the  city  limits  of  Mesa,  con- 
Dlsts  of  widening  V4  mile  of  existing 
pavement  with  Portland  cement  con- 
crete, and  Is  to  be  completed  on  or 
before  December  31.   1935. 


CONTRACT     AWARDED 

SAN  KR.V.NClSCn— Bay.shore  Con- 
struction I'.,..  2.'i5  Rayshore  Blvd..  at 
$2:179. 60  submitted  low  bid  to  the 
Department  of  Public  Works,  City 
Hall,  under  Spec.  No.  IS, 901,  and 
awarded  contract  for  removal  of  sand 
from  30tb  Avenue,  between  Quintara 
and  Rivera  St.-i..  and  from  29th  Ave., 
between  Quintara  and  Rivera  Sts.,  in- 
volving 13,200  cu.  yds.  grading  (ex- 
cavatitm). 

Complete  bids  follow; 

Bayshore     Constr.     Co $2379.60 

Chas.    L.    Harney 2577.90 

Max   Rosenberg  2776.20 

A.     o.     Field 2842.30 

Granfield-Farrar   &   Carlln   2908.40 

Piombo  Bros  &  Co 2974.50 

R.  A.   Farish  3172. SO 

L.    N.    A.    (liorgl    &    Co 3305.00 

A.    WallKren    4494,80 

MacDonald  &  Kahn  Co..  Ltd 6147.30 

AH  bidders  of  San  Francisco. 

Bids  held  under  advisement. 


BIDS  OPENED 

ALAMEDA  CT)rNTY,  Cal.— Ran- 
some  Co.,  4030  Mollis  St..  Emeryville, 
at  $2250  .submitted  low  bid  to  the  Di- 
vision of  Highways.  Jno.  H.  S-keggs. 
District  Knginenr,  State  BIdg..  San 
Francisco,  for  planing  about  4.6  miles 
of  existing  asphalt  concrete  pave- 
ment In  Alameda  County,  between 
the  easterly  boundary  and  Greenville, 
involving  25,000  sq.   ft.  of  planing. 

Complete   bids   follow: 

Ransome   Co.,    Emeryville ...$2250 

A.   Teichert  &  Son.   Inc.,   Sacto—  3125 
Asphalt    Planing  Co.,    Oakland 2500 


Bids  Wanted 

STATE  OF  WASHINGTON— Until 
November  5.  10  a.  m..  bids  will  be  re- 
ceiN'ed  by  L.  V.  Murrow,  Director  of 
H'ghway.s,  Olympia.  for  highway  con- 
struction as  follows; 
Stevens  County: 

Grading,  draining  and  surfacing  with 
crushed  stone  about  4.9  miles  of  State 
Road  No.  3.  Inklers  Point  to  Chewe- 
lah.  Federal  Aid  Project  No.  52.  in 
Stevens  County,  involving  about  104,- 
660  cubic  yards  of  excavation,  16.820 
cubic  yards  of  crushed  stone  surfac- 
ing,   7,715    lineal    feet   of   cable    guard 


pip. 


iilverl" 


out  36  acrcn  ut  cle.trlnK.  166,220  cu- 
:  yardii  of  ex'iivatlon,  l«,260  cubic 
rd»  of  crushed  iitonr,  99  cubl*"  yards 
of    concrete,    4lii0    lineal    feet    of    plp« 


rail,    1132    lineal   feet 
and  other   items. 
Clallam  County^ 

Grading,      draining      and     surfacing  I  ^ulveVuTnd  other  "it"." 

with  crushed  stone  about  o.6  miles  of 
State  Road  No.  9,  Sequlm  to  Blyn,  {  Plans  and  ■peclflcatlons  obtAlnabU 
Public  Works  Project  Washington  i  from  the  above  ofllce  upon  deposit  of 
No.   1254   in  Clallam  County.    InvoKIng     $2  per  set. 

SANTA  CLARA  COUNTY — 0.23  Mi.  Grade&Surface — State 


SANTA  I'l.AKA  I 'i  «l  NT  Y^TOnrl  W. 
Heple.-  494  Delman  Ave.,  San  Jos.-,  at 
$8,001.50  submitted  low  bid  to  the  Di- 
vision of  Highways,  jno.  H.  Skeggs. 
District  Engineer.  State  P.ldg..  San 
Francisco,  for  about  0.23  mile  grading 
and  surfacing  with  creek  run  gravel 
base  In  Saata  Clara  County,  beiwer-n 
Sunnyvale    and    Saratoga. 

The    work    Involves: 
(   1)   Lump    sum,    clearing    and    grub- 
bing   right   of   way.. 
(  2)  100    gals,    water. 
(  3)    300  c.   y.   roadway  excav.   nnclas.'-. 
(   4)   160   c.    y.    structure  excavation. 
(   5)  5,200    c.    y.    Imported    borrow.    In 

place. 
(   6)  9.5    stations    finishing    roadway. 
(  7)  750   c.    y.    creek   run   gravel   base. 

In    place. 
(   8)  8    tons    liquid    asphalt,    SC-2,    In 

jiace. 
(  9)  12   tons   screenings.    In  place. 
(10)   10,900    lbs.    bar    reinforcing   steel. 
In    place. 


(11)    118 


Ciass 


dry  rubble.   In   place. 
laminated    guafl    rail.    In 


inland  ce- 
rn^ni  concrete  In  pl.i.  c  (struc- 
tures). 

(12)  7   c.    J 

(13)  40    I. 
place. 

(14)  8  each   guide  posts.   In   pl.-ice. 

(15)  3  each   monuments.   In  place. 

(16)  120    c.    y.    asphalt    surfacing    re- 
mf>ved    and    disposed    of. 

(17)  175   c.    y.    concrete,    removed   and 
disposed    of. 

Total  bids  follow: 

(.\)    Earle  W.    Heple.    San   Jose.   $8.- 
001.50. 

(B)  A.  J.  Raisch.  San  Jose,  $8,859.50. 

(C)  Pacific  Truck  Service.  Ltd..  San 
Jose.    $8. 934. .50. 

(D)  Lee    J.     Immel.     Berkeley.    $8.- 
976.00. 

(E)  Tiffany   Constr.    Co.,    San   Joae, 
$9  304.00. 

(F)  John     Jurkovich.     Fresno.     $9.- 
905.00. 

Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(  1) 

$300.00 

$100.00 

$350.00 

$.•550.00 

$300.00 

$1,000.00 

(    2) 

2.00 

t.OO 

3.00 

1.00 

2.00 

2  on 

(   3) 

.40 

.50 

1.00 

.60 

.60 

1.00 

(   4) 

1.50 

1.00 

1.00 

1.00 

1.50 

2.00 

(    5) 

.65 

.55 

.60 

.66 

.60 

.50 

(    6) 

10.00 

5.00 

10.00 

s.oo 

10.00 

10.00 

(    7) 

.75 

.80 

.68 

1.40 

1.00 

2.00 

(   8) 

15.00 

25.00 

12.00 

20.00 

20.00 

20.00 

(  9» 

3.00 

4.00 

4.00 

3.00 

5.00 

5.00 

(10) 

.05 

.05 

.06 

.05 

.06 

.05 

(11) 

15.00 

20.00 

20.00 

18.00 

23.00 

20.00 

(12) 

10.00 

10.00 

10.00 

6.00 

6.00 

10.00 

(13) 

1.50 

2.50 

2.00 

1.00 

1.00 

2.00 

3.00 

4.00 

2.00 

2.50 

4.00 

2.00 

(15) 

3.00 

4.00 

3.50 

4.00 

4.00 

3.00 

(16) 

1.00 

5.00 

2.00 

2.20 

1.50 

(17) 

2.00 

5.00 

3.0" 

2.20 

3.00 

2.00 

SAN  FRANCISCO— Perry  St 

SAN  KHANCIS<^-0.— W.  J.  Tobin. 
3701  Balfour  Ave..  Oakland,  at  $3134.31 
submitted  low  bid  to  the  Department 
of  Public  Works,  City  Hall,  under 
Spec.  No.  1SS92,  for  the  reconstruc- 
tion of  the  sewer  in  Perry  St.,  be- 
tween 4th  and  5th  Sts.,  includmg 
necessary  connection  with  the  exist- 
ing  sewer   in    Harrison    St. 

The  work  involves: 
(    1)   488    l.f.     12    in.    V.C.P.    sewer    ir 

place: 
(   2)   115  l.f.   15  in.  ditto 
(  3)    242  l.f.    18    In.   ditto 
(   4)  3    each    brick    manholes     (frame.s 

and  covers  furnished) 
(  5)   2  each   brick  manholes,  complete 
(  6)  3  each  catchbasins.  complete; 
(  7)   110   If.    10    in.    V.C.P.    culvert,    ir- 

place: 
(  8)  60  l.f.  6  in.  V.C.P.   side  sewer.  ip 

place: 


(  1) 
(  2) 
(  3) 
(4) 
(  5 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
All 


Sewer  Reconstruction — City 

(   9)   60   l.f.    8   in.    ditto 

(10)  4   each   12x6  in.    Y   branches; 

(11)  3  each  12x8  in.  Y  branches; 

(12)  2  each  15x6  inches  Y  branches: 

(13)  3  each  18x8  in.  Y  branches. 
Total    bids   follow: 

(A)  W.  J.  Tobin.  Oakland  $3134.31 

(B)  Theo.  Cohn  3540.50 

(C)  E.    J.    Treacy      3692.60 

(D)  MacDonald    &    Kahn    Co. 

Ltd 37I».aO 

(E)  Peter    J.    McHugh      3822.15 

(F)  M.    X    Lynch    3869  90 

(G)  Fav   Improvement  Co 3988.65 

(H)   Eaton   &   Smith 4097.00 

(1)    W.    C.    Akard    4348.40 

(J)   Chas.    L.    Harney 4508.50 

(K)   Healy-Tibbitts  Constr.  Co.  5431.00 

All  bidders  of  San   Francisco  unless 
otherwise    noted. 

Unit   bids    follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

<G) 

<H) 

(I) 

(J) 

(K) 

$2.15 

2  59 

$2.75 

$2.95 

$2.50 

$3,00 

$2.80 

$3.00 

$3.00 

$3.80 

$3.50 

$4.25 

3.50 

3.72 

3.00 

3.45 

3.60 

.1.50 

350 

4.00 

4.50 

4.00 

3.65 

4.00 

3.85 

4.50 

4.-0 

4.00 

4.25 

5.50 

70.00 

45.00 

72.00 

65.00 

65.00 

66.00 

80.00 

60.00 

80.00 

SO. 00 

95.00 

80  00 

90.00 

90.00 

80.00 

80.00 

100.00 

100.00 

75.00 

75.00 

70.00 

80.00 

80.00 

90.00 

94.00 

100.00 

80.00 

9".00 

1.00 

1.90 

2.00 

1.70 

1.50 

1.35 

1.75 

2.00 

1.00 

3.50 

1.25 

2.00 

1.40 

1.00 

1.00 

2.25 

1.50 

.90 

1.50 

2.00 

1.67 

1.50 

1.25 

2.50 

1.75 

1.00 

3.25 

1  00 

2.50 

5.00 

4.50 

3.50 

1.25 

2.50 

1.50 

1.00 

5.00 

2.00 

2.50 

6.00 

3.50 

3.50 

1.25 

3.00 

1.50 

2.50 

4.00 

9.00 

5.50 

6.00 

1.75 

4.00 

3.  DO. 

1,00 

8.00 

4.00 

3.00 

5.80 

10.00 

8.00 

S.OO 

3.00 

6.00 

2.00 

1.00 

MOO 

1    bids   re 

fcrred 

to   the   City 

Engineer. 

•  s-.-: 
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BIDS    WANTED 


SOLANO  &  NAPA  CUCNTIES  — 
Until  November  13.  I  !>.  ni..  ^■'"'  will 
he  received  by  the  Stale  Highway 
Commission.  Sacramento,  for  about 
n.2  miles  grading  and  paving  with 
Portland  cement  concrete  In  Solano 
and  Napa  Counties,  between  one  mile 
north  of  Carquines  Bridge  and  Cor- 
delia. 

The  work   Involves: 
(  n  2350   M.   gals,   water; 
(  2)  69.^00   cu.   yds.   rdwy.   excav.    un- 
class. 

<  3)   1335  cu.  yd.«.  ditch  excav.; 

(  4)   4200   cu.   yds.    struc.   excav.; 
(  5)  520.000    .•51a.    yds.    overhaul; 
(  6)    47  sta.   reworking  exist,   embank- 
ment  surface; 
(  7)  in  3  miles  preparing  exist,  rdwy.; 
(  8)  n   cu.    yds.    removing   conc; 

<  9.>   285    tons    liquid    asphalt     SC--1A 

(roadbed   seal); 

(10)  455   tons  asphaltic   cement   grade 

E    (roadbed    seal); 

(11)  143  000  cu.  yds.  selected  materi'.i, 

(12)  142.500    sq.    yds.    preparing    sub- 

grade   or    pavement; 

(13)  590    stations    finishing   rdwy.: 

(14)  3."i3     cu.     yds.     salvaged     surface 

base; 

(15)  1800    tons   cru.<!lier   run    base: 

(16)  4     tons      liquid       asphalt       MC-2 

(prime  coat,  plant  mixed  surfac- 
ing); 

(17)  540  tons  mineral  aggregate  (plant 

mixerd  surfac'ng;; 

(18)  19    tons    liquid    asphalt    ROMC-4 

or  5   (plant  mixed  surfacing); 

(19)  3   tons  liquid   asphalt    MC-3    (seal 

coat,    plant    mixed    surfacing): 

(20)  25     tons     screenings     (seal     coat. 

plant  mixed  surfacing); 

(21)  405    tons    Iquid    asphalt    ROMC-3 

or    4    (road    mix    surface    treat- 
ment); 

(22)  49  200    sq.    yds.    preparing,     mix- 

ing   and     shaping    shoulders    or 
roadbed  (road  mix  surface  treat- 
ment) ; 
(2:i)   192     tons     liquid      asphalt       SC-2 
(penetrat'on    oil    traatment); 

(24)  27.620    cu.    yds.    class   B   Portland 

cement    conc.    (pavement); 

(25)  70   cu.    yds.   class   A    Portland    ce- 

ment   conc.     (structures); 

(26)  145  cu.  yds.  cla.=s  A  Portland  ce- 

ment   conc.    (ditch    lining); 

(27)  183  000  lbs.  bar  reinf.  .steel  (pave- 

ment  and    structures); 

(28)  57  708   each   pavement  dowels; 

(29)  2300   each   pavement    tie   bolt   as- 

semblies: 

(30)  1070   cu.    >"ds.    light    riprap; 

(31)  914  lin.   ft.   8   in.  C  M  P; 

(32)  378   lln.   ft.    12   in.   C   M   P; 

(33)  546  lin.   ft.   IS   in.  C  M   P- 

(34)  52  lin.   ft.  24  In.  CMP;' 

(35)  76  lln.   ft.    36  in.  CMP; 

(36)  106   lln.    ft.    48   In.   CMP; 

(37)  lis  lin.   ft.   54   In.  CMP; 

(38)  10.400    lin      ft.    8-ln.     perf,    metal 

p'pe    (unflerdralns): 

(39)  1795    cu.     yds.     rock     filling    m-- 

terlal    (underdrains); 

(40)  16  each  8  In.  spillway  a-ssemblles; 

(41)  4  e!.rh  12  In.  spillway  a.ssemblles- 

(42)  1609    lin.    ft.    clean'ng    and    relay- 

ing   exist.    CMP    culverts: 

(43)  10   cu.   yds.  class  A   Portland  ce- 

ment   conc.     (curbs    and      side- 
walks) : 

(44)  1067  lln.   ft.   removlne  and   reset- 

ting exist,   guard    railing; 
(4a)   0.8    mile    remov'ng    and    resetting 
exixt.    property    fences: 

(46)  5    each    drive    gate*; 

(47)  I    only   type    A-10   double   traffic 

lane    pavement    crossing   device; 

(48)  7    each    tyiie    B-10    double    traffic 

lane  pavement  crossing  device*; 

(49)  i  each   type  C  single  traffic  lane 
pavement   crossing  devices; 

(50)14   each   monuments  complete   In 
place 
Plans   and   specifications  obtainable 


from  the  office  of  the  State  High- 
way Kngineer.  P.  O.  Box  1499.  Sac- 
ramento, and  on  file  at  the  office  of 
the  district  engineer  in  San  Francisco 
and    Los    Angeles. 


BIOS    OPENED 

S.VN  MATEO.  Cal.— H.  E.  Cape> 
Co..  S.'!5  Woodside  Way.  San  Mateo, 
at  $1656.08  on  Alt.  1  submitted  low- 
bid  to  the  San  Mateo  City  Council 
October  21.  for  IS.OOO  .sq.  yds.  of  sur- 
facing on  cit.v  streets. 

Bids  wvre  taken  as  follows: 
lAlt.     1)   Scarifying,     rolling,     emulsi- 
fied   asphalt    rock    screenings   and 
rock   chips; 
'Alt.    2)   Scarifying,    rolling,    road    oil 
and    rock   dust. 
Complete  bids  follow: 
H.   K.  Casey  Co..   San   Mateo,    (1)   ?1.- 
656.08;    (2)    $3162.78. 


Independent  Constr.  Co.,  Oakland    (1) 

$2569. 9iJ;    (2)    $1952.90. 

Pacific      Pavement    Co.,       Ltd.,     San 

Francisco.   (1)  $3349.83;   (2)  no  bid 

Bids    held    under    advisement    until 

November  4.  *  ■> 


LOS  ANGELES— 1.5  Mi. 

LOS  ANGELES.— George  R.  Curtis 
Paving  Co..  2440  E.  26th  St.,  Los 
Angeles,  at  $116  452.15.  as  previously 
reported,  submitted  low  bid  to  C. 
H.  Purcell,  State  Highway  Engineer. 
Los  Angeles,  October  17.  for  about 
1.0  miles  of  grading  and  paving  with 
asphalt  concrete  between  Verdugo  Rd. 
and  Flintridge  Country  Club,  Los  .An- 
geles  County. 

The   work    involves: 
(  1)   77  stations  clearing  and  grubbing 

right   of  way; 
(   2)  650    M.    gals,    water: 
(   3)  16.000   c.y.   rdwy.   excav.,   unclass; 
(   4)   10.500   c.y.    structural   excavation; 
(    5)    263.000     sta.     yds.     overhaul; 
(   6)  27  500  cq.  yds.  subgrade  for  pave- 
ment; 
(   7)   77    sta.    finishing    rdwy.; 
(  8)   1600  tons  mineral  aggregate  plant 

mixed    surfacing: 
(  9)   85  tons  liquid  asphalt  MC   -   5  or 
MC    -    extra    heavy    plant-mixed 
surfacing; 

(10)  10  tons  I'quid  asphalt  MC-2  prime 

coat    plant    mixed   surfacing; 

(11)  10.730    tons    asphalt    concrete; 

(12)  380  c.y.  Class  A  Portland  cement 

concrete; 

(13)  23.000   lbs.   bar  reinf.   steel  struc- 

tures   and    pavement; 

(14)  530    each    pavement   dowels; 

(15)  300  c.y.   Class  A   Portland  cement 

concrete   structures: 

(16)  90  l.f.   is-in.  standard  centrifugal 

reinforced    concrete   pipe; 


(  1) 
(  .'^ 
(  3) 
(  4) 
(  5) 
(  () 
(  ;  > 
(  8) 
(  !)) 
(10) 
(11) 
(17) 
(13) 
(14) 
(lb) 
(lb) 
(17) 
(18) 
(19) 
(20) 
(21) 
(2?) 
(23) 
(24) 
(2b) 
(2b) 
(27) 
(28) 
(29) 

(qo) 
(31) 

(8?) 


Contract   Awarded 

CLARK  COUNTY.  Washington—  ,  _■ 
United  Contracting  Co..  311  Stoclt 
Exchange  BIdg.,  Portland,  at  $41,- 
726.50  submitted  low  bid  and  awarded 
contract  by  L.  V.  Murrow.  Director 
of  Highways,  Olympia,  tor  paving  ' 
Iwith  Portland  cement  concrete  and  as- 
phaltic concrete  on  about  0.7  mile  of 
State  Road  No.  8,  Vancoiiver  Bar-; 
racks.  .  ,    ' » 

Warren-Northwest,  Inc.,  Portland, 
at  $42,490  submitted  second  low  bid; 
and  H.  P.  Dorsey.  Bellingham,  at 
$45,949    submitted    third    low    bid. 


Grade  and  Pave  —  State 

(17)  S.iO  If.  24-in.  do; 

(18)  240  l.f.  30-in.-  do;  .  -5 

(19)  170   l.f.   33-in.  do;      .-.  :,'. 

(20)  170   l.f.    36-in.  do;    ,        .  "t 

(21)  780   l.f.   42-in.  do:  'A. 

(22)  13?0  l.f.  54-in.             -  do;  -s 

(23)  1360    l.f.    57-in.  do; 

(24)  30    l.f.    IS-in.    CMP: 

(25)  20    l.f.    24-ln.    CMP; 

(26)  100    l.f.     cleaning    an\3    salvagliigf  i 

existing   pipe    culverts;  ' 

(27)  70   l.f.    6-in.    plain   concrete   pipe?' 

(28)  1550    c.y.    Class    A    Portland    ce-  ' 

ment   concrete   curbs,   gutters  & 
sidewalks; 

(29)  600  sq.   yds.  asphaltic  paint  bind-  ^ 

er; 

(30)  8500  lbs.   misc.   iron  and  steel; 

(31)  900    l.f.    curb   armor;  ] 

(32)  1350   c.y.   removing  and   disposing,' 

of  concrete. 
Total    bids    follow: 

(A)  Geo.    R.    Curtis    Paving    Co..    Los 

Angeles,    $116,452.15. 

(B)  C.   O.   Sparks,  Los  Angeles,  $120,-  . 

198. 

(C)  Griffith    Co..    Los    Angeles.    $124,-'. 

021.60. 

(D)  Oswald  Bros.,  Los  Angeles,  $128.-  ; 

499.60.  ,'1 

(E)  J.  L.  McClain.  Los  Angeles,  $128,-., 

597.10. 

(F)  Gibbons    &    Ree^    Co.,    Burbank,  1 

$139,571. 

(G)  P.    J.    Akmadzieh.     Los    Angeles,  \ 

$140,098.60. 
The   unit   bids   were: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 
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?21.00 

$25.00 

$30.00 

$9.20 

1.00 
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.12 
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3.30 
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8.00 
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6.65 

6.30 

6.00 
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8.60 
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8,20 
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8.70 

11.15 

9.65 

9.50 

10.15 

-  9.70 

11.50 

9.50 

13.45 

1.60 

1.50 

2.00 

2.00 

2.00 

1.50 

1.80 

2.30 

2.50 

3.00 

3.00 
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NOTCE  TO  CONTRACTORS 

SIKKUA  &  NKVADA  CCJUNTIKS- - 
rhf  lliirfiiii  f>f  I'lil.llc  ItimilB,  mi7  Shil- 
Ihn  niclK..  ■••'•l  Market  St.,  San  Kran- 
Ifivo,  Uns  announced  that  the  KradlMK 
.f'4.2«7  mllfH  (if  Section  H  of  RouK- 
ify  the  SliTf-avllle-Hohnrt  National 
H'oreit  HlKhwny.  Tfthoc  National  Kor- 
int,  Sierra  and  Nevada  Counties,  will 
he  adverllnttl  this,  winter  after  the 
ground  hao  lieen  covered  with  snow, 
•ind  bids  will  be  received  In  the  sprlnc 
before  snow  conditions  would  permit 
viewing  the  projeit.  It  will  be  nec- 
essary, thorefcirc,  for  i)rospectlve  bid- 
ders to  Immediately  Inspect  the  loca- 
ilOQ  of  the  project. 

Desljtn  has  bi'en  cnmpletod  and  pre- 
liminary (luuntltiea  plans  are  nvill- 
:ible  from  the  above  ofBce. 

The  work  will  Involve: 

(1)  30  A.  clearing; 

(2)  74  A.  cleanup  clearing: 

(3)  114,500  c.y.  unclassified  excava- 
tion; 

(4)  7,650   i-.y.    do   for  borrow. 

(5)  2.010  c.y.  do.   for  structures; 

(6)  163,000  eta.  yds.  overhaul; 
'(7)  1,5S0  c.y.  ml.  borrow  haul: 

(8)  152  c.y.  Class  "A"  concrete; 

(9)  11,940   lbs.    reinforcing  steel: 
(10»  2.786  l.f.  C.M.P.  in  place; 

(11)  181  c.y.  crushed  rock  or  gravel 
for  backfill; 

(12»  1,365  l.f.  Type  1  protection 
ditch: 

n3»    600    l.f.    welded    steel    pipe    In 
place; 
'  (14  78  culvert  markers; 

(15)   82  right  of  way  monuments. 


Notice  to  Contractors 

YOSEMITE  NATIONAL  PARK— 
The  Bureau  of  Public  Roads,  461  Mar- 
ket St.,  San  Francisco,  has  announced 
that  the  following  projects  in  Yosem- 
Itc  National  Park  will  be  advertised 
this  winter  after  the  ground  has  been 
covered  with  snow  and  bids  will  be 
received  in  the  spring  before  snOw 
conditions  would  permit  viewing  the 
projects.  It  will  be  necessary,  there- 
fore, for  prospective  bidders  to  im- 
miediately  inspect  the  locations  of  the 
projects. 

Designs  have  been  completed,  and 
preHniinary  quantities  and  plans  are 
available  at  the  office  of  the  Bureau, 
807  Sheldon  Bldg..  461  Market  Street, 
San  Francisco. 

The  projects  are; 

Grading  5.8  milee  on  Sections  A-3 
and  A-4  of  Route  3.  the  Big  Oak  Flat 
Road,    involving: 

(1)  43  A.  clearing; 

(2)  261,000  c.y.  unclassified  excava- 
tion. 

"\i)  10,500  c.y.  do.  for  borrow: 

(4)  2.470  c.y.  do.  for  structures; 

(5)  575  000  sta.   yds.    overhaul; 

(6)  19.200  c.y.  mi.  haul: 

(7)  2.004  c.y.  hand-laid  rock  em- 
bankment; 

(8)  4.874  l.f.  C.M.P. ; 

(9>  50  c.y.  crushed  rock  or  gravel 
for  backfill:  ' 

(10>  10  c.y.  concrete. 

(11)  410   lbs.    reinforcing   steel: 

(12)  7  cast  steel  grates: 

(13)  370  c.y.  masonry. 

Grading  5.5  miles  on  Sections  A-2 
and  B-1  of  Route  4,  the  Tioga  Road, 
involving: 

(1)  35  A.  clearing; 

(2)  128,000  c.y.  unclassified  excava- 
tion; 

(3)  10.000  c.y.  sod  excavation; 

(4)  11.500  c.y.  unclasflifled  excava- 
tion for  borrow; 

(5)  2,000  c.y.  do.  for  structures; 

(6)  20  000   sta.    yds.    overhaul: 
CI)  18,000  c.y.  ml.  borrow  haul; 

(8)  23,000  c.v.  subgrade  reinforce- 
ment; 

(9)  25,000  c.y.  ml.  subgrade  rein- 
forcement haul; 


(10)  5,200    c.y.    hand    laid    rock    em- 
bankment; 

(11)  3,564  l.f.   C.O.M.P. 
(If)  25  c.y.  concrete; 

(13)  H75  IbH.    reinforcing  Hteel: 

(14)  15  cast  steel  grates; 

(15)  82  c.y.  masonry; 

(16)  7   Type    "A"    spillway   Inlets. 
Constructing  the   South    Fork  of  the 

■ruolunine  Ulver  Bridge  and  np- 
riroaches  on  Section  A-1  of  Route  4. 
ihe  Tliiga  Road,  Involving: 

(1)  1,516    c.y.     unclasflifled    excava- 
tion; 

(2)  375  c.y.  do.  for  structures; 

(3)  570  c.y.  masonry; 

(4)  73  c.  y.  concrete; 

(5)  12,500   lbs.    reinforcing  steel; 

(6)  64,000  lbs.  structural  ateel; 

(7)  135  If.  steel  handrail. 


Bid*  Wanted 

STATE  OF  WASHINGTON— Until 
October  29,  10  a.  m.,  bids  will  be  re- 
ceived by  L.  V.  Murrow,  Director  of 
irighway,  Olympla,  for  highway  con- 
struction  as   follows; 

STEVENS  COUNTY:  Grading. 
draining  and  surfacing  with  crushed 
stone  about  1.9  ml.  of  State  Road  No. 
3,  Colvllle  to  Palmer  Siding.  Involv- 
ing about  24.150  c.y.  of  excavation; 
6,820  c.y.  crushed  stone  surfacing: 
30  c.y.  of  concrete:  628  l.f.  pipe  cul- 
verts; and  other  Items. 

PEND  OREILLE  COUNTY:  Grad- 
ing, surfacing  with  crushed  stone, 
constructing  a  light  bituminous  sur- 
face treatment  and  bituminous  re- 
tread surface  on  about  11.7  miles  of 
State  Road  No.  6.  Rogers  Pass  to 
Newport,  involving  about  64  A,  clear- 
ing; 245,00(i  c.y.  of  excavation;  20,290 
c.y.  crushed  stone  surfacing;  514  tons 
bituminous  cement;  26  c.y.  concrete; 
11,345  l.f.  cable  guard  rail;  8  M.B.M. 
timber  and  lumber  treated;  4.435  l.f. 
of   pipe   culverts;   and   other   Items. 

DOUGLAS  COUNTY;  Surfacing 
with  crushed  stone  and  constructing 
a  bituminous  surface  treatment,  road 
mix  and  non  skid  seal  on  about  6.8 
miles  of  State  Road  No.  10,  Brewster 
Bridge  to  Bridgeport,  involving  about 
13,680  c.y.  crushed  stone  surfacing; 
4,310  c.y.  mineral  aggregates;  651  tons 
bituminous   cement;    and   other  Items. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$2  per  set. 


BIDS    WANTED 

WASHOE  COUNTY.  Nevada.— Until 
October  30,  2:30  p.  ;n.,  bids  will  h. 
received  by  the  Nevada  State  High- 
way Directors,  Robert  A.  Alien.  State 
Highway  Engineer,  Heroes  >lemorial 
Bldg..  Carson  City,  for  the  construc- 
tion of  a  portion  of  the  State  High- 
way system  in  Washoe  County,  Rt. 
I".  Sec.  A3,  between  a  point  approxi- 
mately 5  miles  southeast  of  Browns 
and  a  point  approximately  0.6  mile 
southeast  of  Browns  (Geiger  Grade), 
a    length   of   approximateJy    4.45    miles. 

The  work   involves: 
(   1)  131.700    cu.    yds.    ro.idway    excav; 
(   2)   137.909    yd.    Sta.    overhaul; 
(   3)    140    cu.    yds.    structural    excav; 
<  4)  4.45    mi.    fini.ohed    roadway; 
(   5)   95  cu.   yds.  class  A  concrete; 
(   6)  8   cu.    yds.    class   B   concrete; 
(  7)  10.350    lbs.    reinf.    steel; 
(   X)   108  hn.tt.  18  In.  corr.  metal  pipe; 
(   9)  46  lln.  ft.  24  In.  corr.  metal  pipe: 
(10)    38  lin.   ft.  30  in.   corr.   metnl  pipe: 
Ml)  116    each    monuments; 

(12)  12O0    lbs.    castings: 

(13)  824   lin.   ft.    remove   fence: 

(14)  824    rn.    feet    reconstruct    fence: 

(15)  14.606    lin.    ft.    con.struct   fence: 

(16)  4  each,  standard  14  ft.  steel  gates. 
Plans    and    .specifications    obtainable 

from  the  above  office  unon  deno,«it 
of  $5.  of  which  amount  S2.50  wit'  bo 
returnable:  and  otS  file  at  the  office 
of  the  BureJiu  of  Public  Roads.  461 
Market    St..    San    Francisco. 


BIDS    WANTED 

CHURCHILL  COUNTY.  Nevada  — 
Until  Oclober  30.  2  p.  m.,  bMn  will  be 
received  by  the  Nevud.i  State  HlRh- 
wny  Dlreclom,  (tobert  A  Allen,  Slate 
Highway  Engineer.  Her..eii  .Memorial 
Bldg.,  Carson  City,  N'vuda.  (or  the 
eonKtruetlon  of  a  port  Ion  of  the  Slate 
Highway  system  In  Clnir.  bill  Coun- 
ty. Route  2.  Sections  '■;  ..,„,i  ,■]  f,,... 
twecn  Salt  Wells  and  S:ind  Sprlnics. 
a  length  of  approximately   II  6'.i  mllex. 

The   work   Involves: 

(    1)  1    each,    remove    wooden    culvort; 

(   2)  47   lln.    ft.    remove   timber    exQav; 

(  3)  118    cu.    yds.    remove    concrete; 

(  4)  313.620    cu.    yds.    roadway    exra\-: 

(   5)  53.759   yd.   «ta.    overhaul; 

(  6)  83,966    cu.    yds.    select    borrow: 

(  7)  365   cu.    yds.    structure   excav; 

(  8)  2.85    ml.    subgrade: 

(   9)  8.84    ml.    widen    surface; 

(10)  11.69   mi.    finish   roadway: 

(11)  11.720    tons    cr.    gravel    or    stone 

surface; 

(12)  20    .M    ft.    b.m.    redwood; 

(13)  160    cu.    yds.    culvert    backfill: 

(14)  45  lin.  ft.  18  In.   vitrified  pipe; 

(15)  164    lin.    ft.    3    X    2    ft.    laminated 

culvert; 

(16)  230    lln.    ft.    3    X    3    ft.    laminated 

culvert; 

(17)  118    lin.    ft.    4    X    2    ft.    laminated 

culvert; 
(IS)   102    lln.    ft.    4    X    3    ft.    laminated 
culvert; 

(19)  56  lln.  ft.  6  X  3  ft.  laminated  cul- 

vert; 

(20)  54    lln.    ft.    6    X    6    ft.    laminated 

culvert; 

(21)  80    cu.    yds.    handlaid    riprap: 

(22)  75   each    monuments; 

(23)  3     each     caparteslan     well     stand 

pipes; 

(24)  2.85   each    salvage  and  relay  sur- 

face: 

(25)  335  tons  asph.  road  material  type 

SC-2: 

(26)  65  tons  asph.   road  material   type 

MC-2. 
Plans  and  spectl. cations  obtainable 
from  the  above  office  unon  deposit 
r>f  $5.  of  which  amount  $2.50  will  be 
returnable;  and  on  file  at  the  office 
of  the  Bureau  of  Publ'c  Roads.  461 
Market    St.,    San    Francisco. 


BIDS    WANTED 

MARIN  COUNTY— Until  October  28. 
2  p.  m.,  bids  will  be  received  by  the 
Division  of  Highways,  Jno.  H.  Skeggs, 
District  Engineer.  Room  211  State 
Bldg.,  San  Francisco,  for  constructing 
crusher  run  base  on  portions,  apply- 
ing armor  coat  to  the  roadbed,  and 
applying  seal  coat  to  the  shoulders, 
on  about  1.3  miles  In  Marin  ^ounty 
between  Belvedere  Crossing  and  T' 
buron. 

Tbe  work  involves: 
(  1)     25  M  gals,   water.   In   place; 
(  2)     300     c.y     selected     material.      '" 

place; 
(   3)     1.3    ml.    preparing,    mixing    an^ 

shaping   roadbed; 
(    4)     1  500    tons   cru.sher   run   base.    '" 

place; 
(   5)     660  tons  screenings,  in  place  (»■■- 

mor  coat); 
(  6)     21   tons  llould  a-iphalf.   SC-IA.  I" 

place  (armor  coat); 
(7)     33    tons   liquid   asphalt.    90-95.    In 

place  (armor  coat): 
(  8)     70  tens  .screenings.  In  pln.e  (-■•    ' 

coat): 
(  9)     19    tons    liould    nsnhnlt.    S''i  \. 

In  place   (seal  coat); 
(10)     10   tons    Ilnu'd   asphalt.    SC-?.    <•»• 

place    (seal   ooat> 
Plans    and    specifications    nt»tBlrtiih'* 
from  the  above  offlce.  •       ."  ,■( 
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BIOS    WANTED 

S.^.VTA  TAl'LA.  Venluia  C...  liil 
— L'ntil  Novttinber  15,  10  'a.  ni.,  biu- 
will  be  received  by  Proourtmeiil  l>i 
vision.  Public  \Vorl<s  Brand).  v>;..-. 
inKton,  D.  C.  for  new  concrete  en.  !•> 
at   the  U.  S.   Post  Office.  Santa    . 

Specifications  may  be  obtained  f: 
the   above    office    and    from    t 
lodian    of    the    Building,    Santa    I'aula. 


BIOS  OPENFO 

PA.XAMA  'ANAL— Identical  bid.-* 
fJT.OOO  Were  re.  eived  by  A.  I..  Klii 
(leneial  Purchasing  Officer,  Tlie  Pa 
ama  Canal.  Washington,  D.  -C.;  Oct 
ber  15,  under  Schedule  No.  3091 
furnishing  20.00U  bbLs.  of  Portland  i:< 
ment  In  paper  bags. 

The  bidders  were: 

Alpha  Portland  Cement  Co.,  Ens'.n 
Pa. 

r'oplay  Cement  Mfg.  Co..   N".    ^  .   . 

Florida   Portland  Cement  Co      Tan 
pa,   Fla. 

Lehigh  Portland  Cement  Co.,    w'r: 
town.    Pa. 

I.one   Star  Cement  Co.,    N.    V.  <;. 

North      American      Cement      t'i>i| 
N.    Y.   C. 

Pacific    Portland    Cement    Co..    S- 
Francisco. 

Pennsylvania-Dixie     Cement     (':■•. 
S.  Y.  C. 

I'nited    States    Steel    Products    C 
Washington,  D.  C 

t'uHinate    Portlana    Cement    '■' 


for 


All 

tn<j. 


biJders 
ir>  days. 


offered 


dis 


MOHAVE  COUNTY,  Arizona— The 
Packard  Construction  Co..  Phoenix, 
at  Jol.409  awarded  contract  by  the 
Arizona  State  Highway  Commision. 
Phoenix,  for  grading  and  draining  9.3 
miles  of  the  Kingman-Boulder  Dam 
Highway.  W.P.S.S.  102-C.  A.F.E. 
6908.  The  work  begins  at  the  north- 
west end  of  the  project  N.R.S.  102-A. 
approximately  40  miles  northwest  of 
Kingman  and  extends  northwesterly 
about  9.3  miles. 
Notice  to  Contractors 

COCONINO  COCNTY,  Arizona  — 
Tlie  Bureau  of  Public  Roaos,  461  Mar- 
ket St..  Kan  Francisco,  has  announced 
that  the  project  for  placing  of  a 
crushed  rock  ba.se  course  on  12.696 
miles  of  Sections  G  and  H  of  Route 
T.  the  Oak  Creek  National  Forest 
Highway.  Coconino  National  Forest, 
Coconino  County.  Arizona,  will  be  ad- 
vertised this  winter  after  the  ground 
has  been  covered  with  snow,  and  bids 
will  be  received  in  the  spring  before 
snow  conditions  would  permit  view -» 
ing  the  project.  It  will  be  necessary, 
therefore,  for  prospective  bidders  to 
immediately  inspect  the  location  of 
the  project  and  materitl  sources. 

Design  has  been  completed  and  pre- 
liminary quantities  and  plans  are 
available  at  the  office  of  the  Bureau 
of  PuWic  Roads,  414  Title  &  fru.Vl' 
Bldg.,  Phoenix,  or  807  Sheldon'  Bldg.. 
461  Market  St..  San  Francisco. 

The  work  will  involve: 

(1)  310  tons  applying  Government 
furnished  asphaltic  material. 

(2)  6.5  miles  mixing  asphalt  treated 
material. 

(3)  6.100  c.y.   sand   for  stabllizirg. 

(4)  6.196  ml.  mixing  sand  and  stib- 
grade   material. 

(5)  26.600  ton«  Crushed  rock  base 
rourse. 

(6)  2.400   M.    gallons   watering.       ♦29 


CONTRACT    AWAROEO 

COCHISE  COUNTY,  Ariz.— Phoenlx- 
Tempe  .Stone  Co..  Phoenix.  Ariz.,  at 
»13,797  awarded  contract  October  15 
by  the  Arizona  State  Highway  Com- 
mission. Phoenix,  for  highway  con- 
■truction  on  the  Benson-Douglas  High- 
way (Blsbee  streets).  The  wjrk. 
which  lies  within  the  city  limits  of 
Blsbee  and  extends  over  a  dintance  of 


.iOQ  feet,  consists  of  replacing  existing 
pavement  with  new  cone -etc  pave- 
ment and  constructing  a  cement  rub- 
ble masonry  retaining  wall  and  is  to 
be  completed  on  or  before  December 
31.    1935. 

The    principal    items    and    approxi- 
mate quantities  are: 

1.50  c.y.    structural    excavation; 

•'■0  c.y.   select   material; 

:'7j  c.y.   cement   rubble   masonry; 

l.')0  l.f.   road  guard; 

2  resetting  manhole  covers  to  grade 

130o  sq.  yds.  removal  of  old  pavement; 

17-^0  so.   yds.   6-in.   concrete  pavement. 

J.    A.    Casson,    Phoenix,    submitteo 

the  second   low  bid  at  $14,037. 


N'n.-.7. 


CONTRACT   AWARDED 

GRAHAM  COUNTY.  Ariz.— Border- 
land Constr.  Co.,  Tucson,  at  $12,539 
awarded  contract  by  the  Arizona 
.State  Highway  Commission,  for  high- 
way construction  on  the  Gerronimo- 
Sojonionville  Highway.  F,  A.  43,  re- 
opened; A.  F.  E.  542.  The  work, 
which  is  located  in  the  town  of  Safford, 
consists  of  widening  existing  pave- 
ment with  Portland  cement  concrete, 
and  is  to  be  completed  on  or  before 
December    15.    1935. 


Contract    Awarded 

KING  COUNTY.  Washington  — 
Erickson  Paving  Co.,  1550  North  34th 
St..  Seattle,  at  $91,670.50  submitted 
low  hid  and  awarded  contract  by  L. 
v.  Murrow,  Director  of  Highways. 
Olympia.  for  grading,  draining,  and 
surfacing  on  about  3.6  miles  of  State 
Road  No.   5.  Enunclaw  East. 

Alex  Besoloff.  Seattle,  at  $93,615; 
and  Elliott  &  Co.,  Seattle,  at  $94,161 
.submitted  second  and  third  low  bids 
re.spectively.  • 


Notice  to  Contractors 

COCONINO  COUNTY,  Arizona  — 
The  Bureau  of  Public  Roads.  461  Mar- 
ket St..  San  Francisco,  has  announced 
that  the  project  for  construction  of  a 
iiituminoiis  treated  surfacing  on 
Route  s.  Hermit  Rest  and  the  Head- 
quarters Service  Roads  and  Parking 
.\reas  and  the  bituminous  surface 
treatment  of  Sections  A-1  and  A-2  ul 
Route  1,  Grand  Canyon-Desert  View 
and  Sections  A-1.  A-2.  and  B  ot 
Route  2,  Grand  Canyon-South  En- 
trance. Grand  Canyon  National  Park. 
I'oconino  County.  Arizona,  will  be  ad- 
vertised this  winter  after  the  ground 
lias  been  covered  wtih  snow,  and  bids 
will  he  received  in  the  spring  beforp 
.•^now  conditions  would  permit  viewing 
ibe  project.  It  will  he  necessary, 
therefore,  for  prospective  bidders  to 
immediately  inspect  the  location  ol 
the  project  and  the  materials  sources.. 

Design  has  been  completed  and  pre-' 
iiminqry  quantities  and  plans  are' 
avai'lahle  from  the  office  of  the  Bu- 
reau of  Public  Roads,  414  Title  & 
Trust  Bldg..  Phoenix,  or  S07  Sheldon 
Hldg.,   461   Market   St.,   San  Francisco. 

Tlie  length  of  the  project  is  approx- 
imately 23  miles,  and  the  work  In- 
volves: 

(1)  40.700  tons  crushed  rock  base 
course. 

(2)  29. BOO  tons  liituminous  treated 
crushed  rock. 

(3)  350  tons  supplemental  crushed 
rock. 

(4)  4,770    tons    screenings. 

(5)  300  tons  supplemental  screen- 
ings. , , 

(«)•  1.004   M.   gals,   watering. 

(7)  753  tons  applying  Government 
furnished  asphaltic  material  for 
prime  coat  and  seal   coat. 


Bids  Wanted 

COCHISE  COUNTY,  Arizona-Until 
2:30  p.  m.,  Nov.  1.  bids  will  be  re- 
ceived by  the  Arizona  State  Highway 
Commission,  Phoenix,  for  improve- 
ments to  the  streets  in  the  town  of 
l-nvvei:    r,n    the    Benson-Douglas    High - 


F.    .\.    79-1.    Schedule    1:    A.F.E. 


The  work,   which    is  to  begin  at  the 
east   city   limits  of  Bisbee  and   extend 
southeasterly     through     the     town     of 
Lowell     for    a    distance    of    about    0.3  i 
mile,    consists  of  widening  and   resur- 
facing    the     existing     pavement     with 
cutback   plant   mix.   and    the  construc- 
tion  of  a  cement   rubble   masonry  re-  ' 
taining   Wall,    and    a   concrete   culvert,  i 
and    is    to   be    completed    on   or   before  i 
April    15,    1936.  i 

The  items  are: 

770  cu.   yds.   structural  excav. 

l.iO   cu.   yds.   concrete. 

16,800  lbs.'   relnf.   steel. 

TSn  cu.  yds.  cement  rubble  masonry. 

4)0   lin.   ft.    galv.    Iron   pipe  handrail.  I 

1  800  tons  plant  mix. 

74   tons  cutback  asphalt. 

S  tons  emulsified  asphalt. 

960  lin.  ft.  combined  curb  and  gut- 
ter. 

190   .sq.   yd.s.   concrete   sidewalk. 

120  lin.  ft.  24-in.  C.  M.  pipe. 

Plans  may  be  obtained  from  the  of- 
fice of  the  State  Highway  Engineer, 
T.  S.  O'Connell.  Certified  or  cashier's 
check,  5  per  cent.  Funds  in  the  sum 
of  $32  943.05  have  been  programmed 
for    tliis    construction. 


Notice  to  Bidders 

VALE  PHOJECT,  Jregon— The  Bu- 
re.'iu  of  Reclr  nation.  Custom  House, 
Denver,  Colorado,  is  preparing  plana 
ind  specifications  for  tne  Unity  Dam 
end  appurtenant  works  of  the  Vale 
Project,  Oregon,  and  shortly  will  is- 
sue a  call  for  bids  to  oe  opened  about 
necember  1,   1935. 

\n  advance  notice  has  been  sent  to 
prospective  bidders  in  oraer  that  they 
may  have  an  opportunity  to  consider 
the  work  at  the  site  while  weather 
conditions  are  favorable. 

Present  estimated!  quantities  of  the 
principal  items  of  work  (not  Includ- 
ing the  relocated   highway)   are: 

(1)  70,000  c.y.  excavation  in  open 
cut.  common; 

(2)  2.000  c.y.  excavation  In  open  cut, 
rock: 

(3)  109,000  c.y.  excavation  in  bor- 
row pita,  common; 

(4)  17.000  c.y.  excavation  in  borrow 
pits,  rock; 

(5)  2,000  c.y.  tunnel  and  shaft  exca- 
vation; 

(6)  17,000  c.y.  stripping  for  dara  em- 
Iiankment  and  borrow  pits; 

(7)  124,000  c.y.  earth  fill  In  dam; 

(8)  10.000  c.y.  back  fill  about  struc- 
tures; 

(9)  20.000  c.y.  rock  fill  on  down- 
stream slope; 

(10)  5,000  c.y.  rock  riprap  on  up- 
stream slope; 

(11)  2,000  c.y.  riprap  about  spillway: 

(12)  1,000  c.y.  concrete  In  tunnel. 
gate  chamber  and  shaft: 

(13)  4.000  c.y.  concrete  in  spillway 
and  stilling  basin; 

(14)  500  c.y.  concrete  in  other  parts 
of  dam; 

(15)  2.000  l.f.  grout  holes; 

(16)  2  000  cu.   ft.   pressure  grouting; 

(17)  440.000  lbs.   reinforcement  bars; 
(IS)      3,000      l.f.      embankment      toe 

drains  and   spillway  drains; 

(19)  220,000  lbs.,  Installing  gates, 
valves,   and  other  metalwork. 

The  specifications  will  not  cover  the 
furnishing  .of  materials  such  as  ce- 
ment, reinforcing  steel,  structural 
steel,  gates,  pipe,  etc.,  that  will  be 
required  for  the  work.  Such  materials 
will  be  purchased  by  the  Bureau,  when 
required,  under  separate  invitation  for 
bids. 

Prospective  bidders  desiring  to  visit 
the  site  should  call  at  the  office  of  the 
Bureau  in   Vale.   Oregon.  •  * 
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30— RESERVOIRS  &  DAMS 


BIDS    WANTED 
I  ALL-AMERICAN    CANAL    —    Until 

I  No\.tMli   I     :;i      in    a.    m..    lild.M    will    he 

^         recelvi'd    hy    the    Huroati    n{   Rerlnma- 
tliin.    Federal    HldR-.    Yuma,    Ariz.,   un- 
i  der    Spec.    N'u.    (144,    for    the    construc- 

tion of  the  Imperial  Dam  and  Desllt- 
iiiK  Works.  All-Ainerlcan  Canal  Sys- 
ti  m.  Moulder  Can.von  I'roject.  The 
work  Is  located  on  the  Colorado  Riv- 
er, about  18  milea  northwest  of  Yuma. 
Principal  Items  of  work  Involved 
arc: 

11)   572.000  cy.   y.   all   classes  of   exca- 
vation  for  dam; 
(   2)  701.000    c.    y.    all   classes   of  exca- 
vation   for    deslltlng:    works: 
(  3)    IG.OOO    c.    y.    nil    classes    of    exca- 
vation   for   roads: 
(  4)   1.079.300     c.     y.     excaval'^n     frorn 

borrow    pits: 
(   ."i)    9l.r>no    sq.    yds.    preparing    earth 

foundations    for    concrete: 
(   G)  60.000   c.    y.    backfill: 
(   7)   1  OO'i.OOO    c.     y.     compnctInK     em- 
bankments: 
I   S)   182. .'"."lO  cu.   yds.   dry-rock   pavlne: 
(   !i)    45.900    c.    y.    riprap; 
MOP    3S.nno  c.  y.  irravel  fills  and  blank- 
ets: 

(11)  47.300    c.    y.     rock    fills    on    canal 

embankments: 

(12)  10  000   c.    y.    concrete    in   concrete 

piles:  -', 

113)   r.5.200  c.   y.   concrete  In  dam:       - 

(14)  55  ion    c.    y.    concrete    in    apron.« 

and   pavlngr; 

(15)  34.700   c.    y.    concrete   in  desiltinR 

works: 
(Ifi)   400    c.f.    pressure   Rrouting:: 
117)   Fahrii-atine     and      driving,       1710 

MFBM    untreated    timber    sheet- 

plllnB; 

(18)  Driving    950    MFBM    treated    tim- 
ber   sheet-piling: 

(19)  Driving  5.203.000   lbs.  Bteel  sheet- 

pnling: 

(20)  Placing    182.500    lbs.    steel    sheet- 

piling    in    concrete    in    trenches; 

(21)  Driving   13.300   1.    f.    timber  foun- 

dation piles: 

(22)  Driving  113,400  1.  f.  concrete  piles. 

(23)  Drilling  1600  1.  f.  grout  holes: 

(24)  Placing    18.255.000    lbs.    reinforce- 

ment bars:  ^ 

(25)  Placing    419.300    lbs.-  Jet    pipe'  in 

concrete    piles; 

(26)  Installing    19.300    lln.    ft.    flexible 

joint-seals: 

(27)  Installing   66fi0    1.    f.    metal    water 

stops: 

(28)  Placing    10.900    I.    f.    mastic    filler 

at    tops    of  sheet-piling; 

(29)  Laying  2300  I.  f.  14   in.  and  12  in. 

clay  sewer   pipe: 

(30)  Installing  4650  1.   f.   timber  crests 

on   effluent   weirs; 

(31)  Installing   2450   sq.    ft.    roofing  on 

building: 

(32)  Erecting     379  000     lbs.     structural 

steel   in   bridges; 

(33)  Installing     1.184.000       lbs.       roller 

gates  and  hoists: 

(34)  Installing    1,169.700      lbs.       radial 

gates   and   hoists; 

(35)  Installing    813,000    lbs.  "trash-rack 

metalwork; 

(36)  Installing  200.000  lbs.  metal  hand- 

rails: 

(37)  Installing     2,054.000     lbs.     revolv- 

ing scrapers  and  drives; 

(38)  Installing     353.000     lbs.     of     metal 

lining  in  slots  of  effluent  weirs: 

(39)  Installing      1.400.000      lbs.       metal 

pipe,    fittings,   and   valves: 

(40)  Installing     94.500     lbs.     miscellan- 

eous   metalwork: 

(41)  Installing  1400  sq.   ft.  metal  doors 

and   windows: 

(42)  Installing    71.300     1.     f.     electrical 

metal    conduit; 

(43)  Laying  13  500   1.   f.   4-way  and  6- 

way    muItlple-duct   conduit: 


(44)  Laying  10,000  I.  f.  parkway  cable; 
(t'l)  Installing  electrical  conductors, 
and    apparatus. 

The  work  shall  commence  within 
.3(1  talcndar  day»  after  date  of  receipt 
of  notice  to  proceed,  and  shall  be 
completed  within  800  calendar  days 
from  the  dale  of  receipt  of  such  no- 
tice. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Yuma.  Ariz.;  Denver,  Colo.;  or  Wash- 
ington, D.  C,  at  a  charge  of  )6,  not 
returnable. 


32— SEWERS    &     SEWAGE 
DISPOSAL  PLANTS 

BIDS  OPENED 

PALM  SPKINGS.  Riverside  Co.. 
Cal.— Gogo  &  Rados,  10,024  S.  Figueroa 
St.,  Los  Angeles,  submitted  low  bid 
to  the  Board  of  Directors  of  the  Palm 
Springs  Sanitary  District,  Palm 
Springs,  October  21.  at  $64,835.  usinK 
cement  concrete  pipe,  and  $71,021. 
using  vitrified  clay  pipe,  for  con- 
structing a  sanitary  sewer  system 
and  a  sludge  digestion  type  sewage 
disposal  plant.  The  proposed  work  in- 
volves: 

SEWER    SYSTEM 
16.226  l.f.     8-in.  vitrified  sewer; 
4.919  l.f.   in-in.  vitrified  sewer; 
653  l.f.    12-in.  vitrified  sewer; 
17.499   l.f.    lo-m.  vitrified    sewer; 
9  flushing    manholes; 
'92  manholes. 

SEWAGE  DISPOSAL   PLANT 
Settling    tanks,    reinforced    concrete. 
Three    tanks    in    one    unit,    total    luxj" 
ft..   16   ft.   deep. 

Pump  house,  reinforced  concrete 
fioor  and  foundation;  concrete  blo^^^ 
walls,    asphaltic    composition    roof. 

Sludge  digester,  circular  24-ft.  dia.. 
13  ft.  deep.  Reinforced  concrete  con- 
struction. 

Sludge  drying  bed,  40x100  ft.;  con- 
crfte  wall    (23  c.y.   complete). 

Percolation  beds  for  purifying  efflu- 
ent, 190x200  ft.,  excavation  and  level- 
ing. 

The  disposal  plant  will  involve  in 
total: 

925   c.y.    excavation: 
150    c.y.    reinforced    concrete. 

Alva  J.  Smith.  Pasadena,  and  Dav- 
idson &  Fulmor.  Riverside,  are  the 
engineers. 

Complete  total   bide,    showing   totals 
for     vitrified     clay     pipe    and    cement 
concrete,    are: 
Oogo  &   Rados,   Los  Angeles,  vitrified. 

$71,021;    concrete,    $64,835. 
Mike    Radich,      Los   Angeles,      $73,716; 

$67,894. 
Jolin    Grancich.    Los   Angeles.    $80,659; 

$75,130. 
V.    C.    K.    Constr.    Co'^    Los    Angeles, 

$89,009;    $83,534.      . 
Cresnier   Mfg.    Co..    Riverside.    $90,567: 

$76,264. 
.lohn    Kruly,      Los    Angeles,      $90,491; 

$83,563. 
.1.  C.   Hickey.   Alhambra,   $91,529;   $82.- 

351. 
Hoagland    Engineering   &   Constr.   Co.. 

Long  Beach.   $94,532;   $89,719. 
A.    &    B.    Constr.    Co..    Hynes.    $94,833; 

$86,743. 
Sutalo  &  Ramljak.   Los  Angeles.   $97,- 

636;    $79,794. 
Concrete    Conduit    Co.,    Colton     (con- 
crete),   $90,428. 


33—  WATER  WORKS 


Bids  Wanted 

BEVERLY  HILLS.  Los  Angeles 
County— TTntll  Oct.  22.  8  p.  m.,  bids 
Will  be  received  by  the  Beverly  HlUs 

ciiy  council  for  water  works  miprove- 
ments  to  be  constructed  under  PWA 
Docket  No.  1102  (1935).  The  total 
cost  is  $126,459,  of  which  the  PWA 
allocation  Is  $56,906.  The  proposed 
work  involves: 


(^ONTRACT   No.    1-Plp„   Line. 

B.310  rt.   l?.!n.  ctt-t  lrr,n  plno; 

I.Ml  ft  lO-lo.  eaat  Iron  pipe: 

18.305  ft.   6  In.  cum'  fron  pipe 
CONTRACT  No.  2-Ooncrete  Slab  and 
Tennis  Court* 

Construction  of  a  concrete  »Iah  and 
nine  tennis  coijrtn  over  La  Clenec« 
Reservoir,   with    full    Illumination. 

The  slab  will  have  an  area  of  75,- 
700  sq.  ft.  and  will  Involv,-  gju  cii. 
yds.  of  concrete  and  50  tons  of  rein- 
forcing rods. 

Each  court  will  have  five  flood  llghu 
four  1600-watt  and  one  1000-watt 
lamps. 

CONTRACT    No.    3-Clarlfler    Basin 
and   Drain   Line 

The  clarlfier  will  Invoiv  150  cu.  yds. 
concrete    and    the    drain    line    2400    ft 
I2-ln  (tile  or  cement). 
CONTRACT  No.  4— New  Roof  on  Res- 
ervoir No.   3 

The  roof  will  be  constructed  of  tim- 
ber and  metal,  involving: 

28,000  sq.  ft.  26-gauge  corrugater* 
metal  roofing. 

30.000  B.  ft.  lumber. 
CONTRACT  No.   5— Drilling  of  a  Wa- 
ter Well 

The  proposed  well  will  be  a  rotary 
type  gravel  envelope  type  replacement 
well,  16-in.  casing,  about  600  ft.  In 
depth. 

Plans  may  be  obtained  only  at  the 
office  of  the  engineers.  Taylor  and 
Taylor.  725  South  Spring  St..  Los  An- 
geles,   upon   deposit  of  $5.   returnable. 


34 —  PARKS   AND   PLAY- 
GROUNDS 


BIDS     REJECTED 

HOOD  RIVER.  Oregon  —  Treasury 
Deportment  reiected  all  bids  received 
by  the  Custodian.  U.  9.  Post  Office. 
Hood  River,  for  seeding  and  planting 
the  grounds  at  the  Post  Office. 

Bids  Opened 

VALLEJO.  Solano  Co..  Calif.— 
Scott  Company,  243  Minna  St.,  San 
Francisco,  at  $1,074  submitted  low  bid 
to  Custodian,  U.  S.  Post  Office.  Val- 
lejo.  for  a  lawn  sprinkling  system  at 
the  post  office.  Second  low  bid  was 
submitted  by  Herman  Lawson.  San 
Francisco,  at   $1,137. 

Bids  held    under  advisement. 


CONTRACT    AWARDED 

HILLOBORO.  Ore.  —  Jibssen  Flor- 
est.  9000  SE  Division  Street.  Port- 
land, Ore.,  at  $295.  awarded  contract 
by  Treasury  Dept.  for  planting  and 
seeding  grounds  at  the  U.  S.  Post 
Office.    Hlllsboro.    Ore. 


PLANNED 

SAX  JOSE.  Santa  Clara  Co..  Cal.— 
City  of  San  Jose  has  filed  application 
with  the  WPA  to  furnish  labor  for 
the  construction  of  two  new  tennis 
courts  and  resurfacing  six  tennis 
courts  at  Backesto  Park;  two  new 
tennis  courts  at  the  Ryland  Park 
and  resurfacing  of  five  tennis  courts 
at  Holmes  and  Delmas  Sts..  S;an  Jose. 
Estimated   cost,   $4472. 


BIDS    WANTED 

S.AN  RAFAEL.  Marin  Co.,  Calif.— 
Until  October  29.  8  p.  m.,  b'ds  will 
be  received  by  Oliver  R.  Hartzell. 
secretary.  San  Rafael  Board  of  Edu- 
cation, for  constructing  a  fence 
around  the  football  fie'd  on  the 
grounds  of  the  San  Rafael  High 
School. 

Specifications  may  be  obtained  from 
the  Secretary,  High  School  BIdg.. 
Mission   and  High  Sts.,   San   Rafael. 


Sa^FrancIsco^alifr 
Permit  No.  3064 
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No.  44 


k  Highway  And  Grade  Separation 
Projects  Advertised  By  Commission 


EARLY  START 
SCHEDULED  ON 
FOUR  BIG  JOBS 


;  SACRAMENTO,  Oct.  29 — Six  contracts  for  highway  and  grade  sep- 
I'ltlon  construction  were  authorized  for  advertising  today  by  the 
bte  Highway  Commission.    The  projects  are   located  as  follows: 

iSanta  Clara  County  —  construe 
In  of  an  underpass  under  the 
luthern  Pacific  tracks  at  San 
se.  It  will  consist  of  two  con- 
Jte  abutments  and  steel  super- 
ucture  and  grading  and  paving 
out  0.14  mile.  Bids  open  in  Sac- 
mento  November  20. 


Three  Major  Contracts  Out 

For  Bids;  Theatre 

Awarded 


Lassen  County — grading  and  ap- 
'Ing  seal  coat  on  approximately 
miles  between  Long  Valley 
leek  and  2.8  miles  north  of  Route 
.  Bids  open  in  Sacramento  No- 
raber  20, 

Monterey  County  —  grading  and 
rfac^ng  with  bituminous  treated 
reeiied  river  gravel,  road-mix 
;thod,  about  l.S  miles  between 
ree  miles  north  of  Big  Sur  and 
oleras  Ranch.  Bids  open  in  Sac- 
mento  November  20. 

Sacramento  County — construction 

about  four-tenths   of   a   mile   of 

p-rap    slope    protection     between 

jurtland  and  Freeport.    Bids  open 

Sacramento   November  20. 

Riverside  County  —  construction 
an  overpass  over  the  Southern 
icific  tracks  near  Beaumont.  The 
erpass  will  consist  of  one  70-foot 
eel  plate  girder  span  and  four  47- 
ot  steel  beam  spans  on  concrete 
ers  with  timber  pile  foundations. 
ds  open  in  Los  Angeles  Novem- 
r  21. 

Ventura  County  —  grading  and 
ving  with  asphalt  concrete,  Port- 
nd  cement  concrete  and  plant 
ixed  surfacing  about  4.8  miles  be- 
een  Newbury  Park  and  Conejo 
■eek.  Bids  open  in  Los  Angeles 
jveraber  21. 


REPRESENTATIVE  NAMED 


Levi  C.  Oman.  73  Columbia  St., 
lattle,  Washington,  has  been  ap- 
ilnted  Pacific  Coast  representa- 
■fe  for  South  Bend  Lathe  Works 
South    Bend,    Indiana,   the    firm 


VALLEY  PROJECT 
ENGINEER  SENT 
TO  SACRAMENTO 

Walker  Young  To  Open  Offices 

Of  Reclamation  Service 

At  Capital 

Walker  R.  Young,  recently  named 
construction  engineer  for  the  Cen- 
tral Valley  Water  Project,  has  been 
ordered  to  Sacramento  to  estab- 
lish headquarters  there  for  the  U. 
S.  Reclamation  Service,  it  was  re- 
ported yesterday  in  Washington. 

Mr.  Young  has  been  engaged  in 
the  last  few  weeks  in  turning  over 
his  work  as  construction  engineer 
of  the  Boulder  Dam  Project  to 
Ralph  Lowry,  his  assistant.  State 
Director  of  Public  Works  Earl  Lee 
Kelly  had  not  been  advised  yester- 
day as  to  immediate  plans  of  the 
Reclamation  Service  for  opening 
offices  in  Sacramento  or  of  the 
date  on  which  Mr.  Y'oung  will  ar- 
rive. 

It  is  doubtful  that  the  state  can 
provide  office  space  for  the  recla- 
mation engineers  until  the  new 
Department  of  Public  Works  Eldg. 
at  Twelfth  and  N  streets.  Sacra- 
mento, is  completed  some  time 
next  year. 

Walter  Young  graduated  from  the 
University  of  Idaho  in  1908  and 
joined  the  Federal  Reclamation 
Bureau  in  1911.  He  was  designing 
engineer  for  Arrorock  Dam  and  in 
1920  was  placed  in  charge  of  field 
investigations  for  possible  dam 
sites  on  the   Colorado  rver. 

He  supervised  investigations-  for 
a  proposed  salt  water  barrier  in 
S.an  Francisco  Bay  in  1924  and 
later  was  working  on  the  Kittitas 
division  of  the  Yakima  Project.  He 
assumed  charge  of  Boulder  Dam 
construction   in   1930. 


Four  building  contracts,  involving 
work  estimated  at  $1,127,000,  were 
authorized  yesterday  in  San  Fran- 
cisco and  the  immediate  vicinity. 
Dates  for  opening  bids  on  three 
jobs  were  fixed,  while  Stanford 
University  announced  construction 
would  start  at  once  on  a  $583,000 
campus  theater. 

George  Wagner,  San  Francisco 
general  contractor,  will  superin- 
tend the  theater  construction  for 
the  university.  The  building  will 
be  a  Class  A  structure  seating  650 
in  the  theater  and  including  a  the- 
ater school  to  accommodate  300 
students.  It  was  designed  by  Ar- 
chitects John  Bakewell  and  Arthur 
Brown,  Jr. 

The  San  Francisco  Board  of 
Public  Works  set  November  27  as 
the  day  to  take  bids  on  the  last  of 
the  city's  PWA  school  building  con- 
tracts financed  under  the  1933  pro- 
gram. Bids  will  be  opened  on  that 
date  for  constructing  Agassiz  ele- 
mentary unit  of  twelve  classrooms 
to  be  located  at  Bartlett  and  Twen- 
ty-second streets.  The  building  was 
designed  by  Architects  Masten  and 
Hurd.  The  estimated  cost  is  $179.- 
000  complete  with  mechanical 
equipment. 

In  Santa  Rosa  the  Sonoma  coun- 
ty board  of  supervisors  et  Novem- 
ber 21  as  the  date  tor  receiving 
bids  on  the  contract  to  construct 
the  county's  new  hospital  building. 
This  is  one  of  the  first  of  the  new 
PWA  building  projects  to  be  placed 
on  the  market  for  bids.  A  grant 
of  $110,000  has  been  allocated  to- 
ward the  work  by  PW.4  on  an  esti- 
mated total  cost  of  $245,000.  The 
unit  will  have  a  capacity  of  200 
beds.  It  was  designed  by  Architect 
John  I.  Easterly. 

The  fourth  job  scheduled  for  ear- 
ly letting  is  an  earthquake  proofing 
of  Garfield  junior  high  school  in 
Berkeley.  The  board  of  education 
will  take  bids  November  26.  The 
estimated  cost  is  $120,000.  Plans 
were  prepared  by  the  firm  of  Bake- 
well  and  Weihe. 
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BIDS  NOV.  13 
ON  MOCCASIN 
DIVERSION  DAM 


First     Utilities     Job     Under 

New  PWA  Program 

Advertised 

Hids  for  constnict:on  of  the  Mot-- 
casin  Diversion  Works  of  San 
Francisco's  Hetch  Hetchy  water 
supply  system  will  be  opened  No- 
vember IS  by  the  Public  Utilities 
Commission,  it  was  announced  yes- 
terday The  Federal  Public  Works 
Administration  has  approved  a 
grant  of  $153,450  for  the  project 
on  the  basis  of  a  total  cost  of 
?341,000. 

The  diversion  works,  which  will 
be  located  in  Tuolumne  county, 
will  consist  of  a  concrete  over- 
flow type  dam  and  a  concrete  con- 
duit to  divert  waters  of  Moccasin 
Creek  past  the  Moccasin  Re-regu 
lating  Reservoir.  The  contract  in- 
cludes construction  of  the  dam  and 
conduit  complete. 

Alternate  bidding  schedules  .are 
provided,  calling  for  a  monolythic 
type  conduit  or  a  precast  pipe  con- 
duit. 

Estimate  quantities  for  the  job 
include  a  total  of  4,115  cubic  yards 
of  concrete:  4.350  barrels  of  Port- 
land cement;  1,720  feet  of  conduit; 
45,000  pounds  reinforcing  steel; 
38,000  pounds  structural  steel,  and 
others. 

Facilities  to  be  provided  by  the 
city  include  camp  facilities  near 
the  job  .and  electric  power  and 
water  for  camp  and  construction 
purposes.  The  city's  Hetch  Hetchy 
railroad  will  be  available  for  the 
contractor's  use. 


Industry  Code 
Meeting  Called 
In  San  Mateo 


A  meeting  of  San  Mateo  County 
building  contractors  and  craft  or- 
ganizations has  been  called  for 
November  7  to  consider  a  volun- 
tary code  of  self-government  sim- 
ilar to  that  .already  adopted  by  a 
number  of  San  Francisco  contrac- 
tor groups.  The  meeting  was  an- 
nounced by  Edward  Brady,  busi- 
ness agent  for  the  San  Mateo  Build- 
ing Trades  Council.  It  will  be  held 
at  the  Labor  Temple  in  San  Mateo. 

Objectives  of  the  San  Mateo  Code 
Kponsors  will  be  (1)  enforcement 
of  recognized  wage-hour  and  work- 
ing condition  agreements;  (2)  pro- 
tection against  bid  shopping  and 
bid  peddling;  (3)  operation  of  a 
bid  depository;  (4)  maintenance  of 
fair  trade  practices,  according  to 
Mr.   Brady. 


L.  A.  HIGHWAY 

BIDS  OPENED 


LOS  ANGELES.  Oct.  31.  -- 
Mundo  Enginering  Co.,  Los  An- 
geles submitted  the  low  bid  to 
the  State  Division  of  Highways 
here  today  for  constructing  a 
bridge  and  grade  separation  at 
Newport  Beach,  the  largest  of 
three  jobs  on  which  bids  were 
received.  The  bid  was  $154,922. 
C.  O.  Sparks,  Los  Angeles,  sub- 
mitted low  bid  of  $116,866  for 
3.5  miles  grading  and  paving 
with  Portland  cement  concrete 
on  Rosemead  boulevard.  Basich 
Bros.,  Torrance,  were  low  bid- 
ders at  $30,430  for  grading  0.7 
mile  at  Santa  Margarita  river 
In  San  Diego  county. 


Range  boiler  production  during 
the  first  nine  months  of  1935  to- 
taled 599,030  boilers,  as  compared 
with  401,321  during  the  correspond- 
ing period  last  year,  the  Bureau  of 
the  Census  reports. 


HANRAHAN  CO. 
LOW  BIDDER  ON 
FILL  PAVING 

Contract  Will  Comolete  Route 

North  To  Ashby 

Avenue 

SACRAMENTO,  Calif.,  Oct.  30— 
Low  bid  for  paving  the  Eastbay  ap- 
proach to  the  San  Francisco-Oak- 
land bay  bridge  was  submitted  to 
the  State  Division  of  Highways  to- 
day by  Hanrahan-Wilcox  Corp.. 
San  Francisco,  at  $247,253.  Seven 
bids   were  received. 

The  contract  is  for  paving  the 
All  between  the  bridge  and  Folger 
avenue,  Berkeley,  a  distance  of 
tour  miles.  An  estimated  31,515 
tons  of  asphalt  concrete  is  to  be 
placed. 

Following  are  the  total  bids: 
Hanrahan-Wilcox    Corp., 

San    Francisco $247,253 

ITnion   Paving  Co..    S.    P 263,456 

Fredrickflon  &  Watson  Con- 
struction   Co..    Oakland 266,412 

Penin.sula  Paving-  Co.,  S.  P 268,938 

Heafey-Moore   Co..    Oakland 277,934 

.\.  Teichert  &  Son,  Inc., 

Sacramento 278,343 

Southern  California  Road.s 

Co.,    Los   Angeles    321,622 

The  paving  will  complete  the 
north  bridge  approach  route  to  a 
connection  with  Ashby  avenue. 
Another  contract  for  extension  of 
the  dredger  fill  from  Folger  avenue 
to  Gilman  street  In  Berkeley  has 
been  let  to  American  Dredging  Co. 
The  route  is  to  be  extended,  witli 
funds  currently  budgeted,  to  a  con- 
nection with  San  Pablo  avenue  In 
Richmond  near  MacDonald  avenue. 
Contracts  to  be  let  for  rock  em- 
bankment on  the  fill  extension,  for 
paving  the  fill,  constructing  and 
paving  the  extension  north  of  Gil- 
man  street.  A  contract  is  being  ad- 
vertised for  constructing  an  over- 
pass carrying  the  highway  across 
the  Southern  Pacific  main  line 
tracks  in  Albany. 

. « 

September  shipments  of  mallea- 
ble castings  totaled  33,442  net  tons, 
as  compared  with  21,541  net  tons 
in  September,  1934,  according  to 
the  Bureau  of  the  Census. 


CITY'S  PERMITS 
FOR  RESIDENCES 
REACH  NEW  HIG 

Frame    Structures  Valued 
$445,000  Started  In 
October 


Residential  building  In  San  Fr; 
Cisco  again  reached  a  new  hi 
during  October,  figures  of  the  C( 
tral  Permit  Bureau  showing  1 
building  permits  for  frame  stri 
tures  with  a  total  value  of  $44 
645.  This  total  exceeds  that 
September  the  best  previous  mon 
in  four  years,  by  approximate 
in  tour  years,  by  a  pproximate 
forty  thous.and  dollars.  The  nm 
her  of  permits  for  the  same  cla 
of  work   in   September  was  84. 

Compared  with  October  a  ye 
ago  the  last  month's  totals  indioa 
residential  building  has  reached 
volume  three  times  as  great 
that  of  the  corresponding  1934  i 
riod. 

The  total  of  the  city's  buildii 
permits  for  October  is  $881,650,  e 
ceeding  September  by  $228, Oou. 
is  lower  than  for  October  a  ye; 
ago  due  to  the  letter  of  contrac 
(or  three  large  public  buildings 
that  month. 

The  steady  growth  in  numb'i 
and  value  of  permits  tor  fran 
buildings  in  the  city,  which  prii 
cipally  are  single-family  dwellingi 
is  shown  in  the  following  figure* 

1935  Number         Vali 

.January   38  ?105,7 

February     45  164,0,; 

March     55  214.3, 

April    76  29S,8, 

May     SO  341.4 

June    56  249.8 

July     66  279,3 

August     84  340.3 

September    84  383,7' 

October    107  445,6' 

Permits  for  alterations  durin 
October  compjare  favorably  wit 
work  of  the  same  classification  i 
October  a  year  ago  and  in  Se 
tember.  The  value  of  these  permil 
last  month  was  $256,418;  Octobe 
1934,  $176,400;  September,  193 
$198,543. 

The  largest  permit  issued  las 
month  was  for  foundations  an 
structural  steel  work  on  the  ne' 
Pacific  Telephone  and  Telegrap 
office  building  being  constructs 
by   Monson  Brothers. 

The  city's  permits  classified  a 
to  type  of  construction  for  Octobe 
of  1935  and  1934  are  reported  b 
S.  J.  Rosenblum,  head  clerk  of  th 
Central  Permit  Bureau    as  follows 


Oct.,    1935  Oct.,    193 

No.         Est.  No.         ES' 

Class.           P'mts       Cost  P'mts.     Cost 

A    1     $   GO, 358        

B    1      $120,00 

C     19         70,141  C           45.47 

Frames    ....  107       445,645  33        116,42 

Alterations  440       256,418  411        176,40 

Public    2           9.088  3     1,405,22 

State   1         40,000       

U.S.    Govt ■■ 

Total     570     .«SS1,i!50  454  $1,863,52 


PACIFIC    CONST  RUCr  OR 


pjBRMITo^  AMD  eOM^JRACTS 


-.AN    FRANCISCO   COUNTY 


.  iier 

(.'onlrnctor 

Amt. 

l;in 

nahlmann 

7000 

'.  r'aoll 

Mn(I,«ay 

.3500 

>  a 

hyc'iiiii 

l.indKien 

llOOli 

47 
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3500 

IS 

Sc-lioyiT 
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lOOli 

throrniii 
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lOon 

in 
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?onn 

.  DonoiiKli 
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4000 

■  ^ 

1  ..ti.rson 

<  )wner 

snnn 

A3 

KIsdoii 

Owner 

1500 

iM 

I'ri.sliizun.. 

D'Amle.) 

.■iono 

ks 

Day 
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2500 

56 

Nelson 

Owner 

2500 

■57 

Uaistow 

Coburn 

1000 

15$ 

Nelson 

Owner 

3000 

S9 

I'Hcirii- 
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C035S 

«0 

McCrea 

Owner 

4."iOfl 

(61 

[.k'bman 

Owner 

8000 

^2 

National 

Ostlund 

1000 

b 

Cini- 

O'Neill 

2.")00 

M 

Atlani.a 

Adams 

3000 

65. 

Havenstoui  t 

UiiPuy 

8000 

t!6 

Stoncson 

Owner 

300O 

i" 

S-toneson 

Owner 

3000 

^s' 

Stoneson 

Owner 

3000 

(Juisti 

Ulaser 

1500 

^'? 

Coll  en 

Sdomsheim 

1000 

Mittelstadt 

Owner 

3000 

i72 

Kr.s.'-UT 

Cahill 

25000 

P 

Sea    Cliff 

Spivock 

7850 

Sea    Cliff 

Spivock 

7850 

75 

American 

Wagner 

4860 

76 

Rluni 

Owner 

3000 

77 

Blum 

Owner 

3000 

PRHAI- 

il44)  NW  NEWHALL  &  EVANS 
;  St."!.  One-Story  frame  cattle  cor- 
!    ral. 

^ner — James    Allan    &    Sons,    Evans 
'    and  Third  Sts..  San  Francisco, 
hgineer— James  M.  Smith.  251  Kear- 
!    ny  St.,  San   Francisco, 
intrai-tor— H.    E.    Rahlmann  Co..    251 
Kearny    St,  $7000 


■WELLING 

145)  \V  ALEMANY  ST.  50  S 
Theresa  St.  One-story  and  base- 
ment frame  dwelling. 

ivner— L.  Depaoli.  3280  Mission  St.. 
San   Francisco. 

'Chiteet— Not    Given. 

mtractor — C.  T.  Lindsay,  Hii  Uu- 
hoie  Ave..    San    Francisco.        $3500 


LTEHATIONS 

146)     NO.    3350    MISSION    ST.    Alter 

theatre. 
»ner— Lyceum  Theatre  Corp..  Prem. 
rchitert  — L.    Chas.    Lee,    1648    Wil- 

shire    Blvd..    Los   Angeles, 
mtractor  —  Lindgren    &    Swlnertun. 
•Inc..    225   HiLfh'  St..   S.    F.       $11,000 


WELLING 

147)  W  ALEMANY  STKEET  25  S 
Theresa  St.  One-story  and  base- 
niejit  frame  dwelling. 

*'ner— L.  and  J.  Depaoli.  3289  Mis- 
sion  St..   San   Francisco. 

■chitect— Not  Given. 

mtractor— C.  T.  Lindsay,  140  Duboce 
Ave..    San    Francisco.  $3500 


ITERATIONS 

148)  NO.  883  CLAY  ST.  Alter  of- 
fices. 

vner— M.  Scheyer,.  510  Mission  St., 
San    Francisco. 

■chitect — Not    Given. 

intraotor— J.     s.    Malloch.     666    Mis- 

;  sion  St..  San  Francisco.  $1000 


LTEHATIONS 

149)     THIRD    AND    ILLINOIS    STS 
Alter   ga.soline    and    oil    plant. 


owner— Calif.  Penn  oil  Co..  J 182  Mar- 
ket   .St..    Snn    FriinclHco. 
.\r.  lilteit  — W,    Adrian.    %    Owner. 

$1000 

.M.TIJRATIONS 

(11501     NO.    550    THIKD      SrT.        Alter 

warehouse, 
owner — Cha.<<.    Stern.     %    Contractor. 
Aichlteet— Not  Given. 
Contnietor— Barrett  &    Hilp.    918  Har- 

risfiii   St..    San    Francisco,  $3000 


Contractor— Mon«(in    HToii.,    475    SIxili 
St..    San    Franclnoo.  $on.3.';ii 


h\\l-;LLI.N(J 

in.",l)  .NK  ELEVENTH  A\E,  AND 
Kirkham  St,  i)ne-story  and  base- 
ment  frame  dwelling, 

owner— M,  McDonough.  148  Randall 
St.,   San  Francisco. 

.\rcliitect — C.  O.  Clausen,  %  Owner. 
$4000 


liWELLING 

(1152)     E     FIFTEENTH     AVE.     35     S 

Judah    St.      C)ne-story    and    base- 

imnt   frame  dwelling. 
Owner— .\rvid     Peler.son.     1620     Eighth 

Ave..    San   Francisco. 
.\rehiteet— Not    Given.  $3500 


50    N    Bay 
basement 


FLATS 

(1153)  E  WEBSTER  ST. 
St.  Two-story  and 
frame  Mats. 

Owner — Lillie    Risdon.      1324      Portola, 
San  Francisco. 

Architect — Not    Given. 

Contractor — Risdon     Bros,.     1324     Por- 
tola.   San    Francisco,  $7,500 


DWELLING 

(1154)  N  FRANCISCO  ST.  101  W 
Laikin  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Gandolfo  Prisinzano,  700  Ma- 
son  St..   San  Francisco, 

Architect — Not    Given, 

Contractor — Tony  D'Amieo.  2315  Polk 
St.,  San  Fr.incisco.  $5000 


ALTERATIONS 

(1155)  30  NORTH  GATE  DRIVE,  al- 
ter dwelling. 

Owner — W.    Day,    premises. 
Contractor — L.  Messener,  1507  Lincoln. 

Berkeley. 
.\rehiteet— F".    W.    Dakin,    625    Market. 
$2500 

DWELLING 

(1156)  N  ROMAIN  194  E  Corbett;  1- 
story  and  basement  frame  dwell- 
ing. 

Owner— F,    Nelson    &    Sons.     2901    19th 


St, 
Architect — Not  given. 


$2500 


REPAIRS 

(1157)  550  DARIEN  WAY;  repair  fire 
damage  to  dwell. 

owner— E.   M.  Barstow,  prem. 

.Vrchitect — Not    given. 

Contractor — Ira  W.  Coburn.  2048  Mar- 
ket   St.  $1009 


DWELLING 

(1158)     N   RO.MAIN    168    E    Corbett,    1- 

ptory   and    basement    frame    dwell, 
<>\vner— F.    Nelson   &    Sons.    2901    I9th 

Street. 
.\rchiteci — Not    given.  $3000 


EXCAVATION.     ETC, 

(1159)  SW  OTIS  AND  McCOPPIN 
Sts,  Excavation,  footings  and 
structurar  steel  only  for  six-story 
Class   A   telephone   exchange, 

owner  —  Pacific  Tel,  &  Tel,  Co,.  •;; 
(,'ontractor. 

Plans   by   Building    Dept,    of   Owner, 


DWELLING 

(1100)     NE    STANYAN    AND    CLAI'.- 

endon  Sts,     Two-iitory  frame  dwlg 
owner— R.  D.  MiCrca.  952  Folwom  St.. 

San  Francisco. 
Archilecl— O.     E.     McCrea.     3702    Ked- 

wood  Road.  Oakland.  $4.<>0(i 


FLATS 

(1161)     S    JEFFERSON      ST.     100       E 

Fillmore    Street.      Two-nlory    and 

basement  frame  flats, 
owner— Ben    Leil.m.in.    lo.lo   FranclMco 

St..   San   Franci.sco, 
Architect— R,    K,    Irvine.    3431    Market 

St..  San  Francisco.  $8000 


Alte 


A  LTEUATIONS 

(11S2)     NO.   1001  MARKET  ST. 
store. 

Owner— National  S-hirt  Shop.   7  Stock- 
ton St.,   San  Francisco. 

Architect — Not   Given. 

Contractor— Ostlund    &    Johnson.    1901 
Bryant   Street.  $4000 


ALTE'RATIONS 

(1163)     NO.     333    GEARY 

ST 

Alter 

restaurant. 

Owner — Gene  Compton.    Inc.. 

144    Ellis 

St.,  San  Francisco. 

.\rchitect— Not  Given. 

Contractor— Daniel  O'Neill. 

27 

:!   Minna 

St.,   San  Francisco, 

$2500 

DWELLING 

(1164)     N  ULLOA   ST.  32  E  34lh   Ave, 

One-story     and    basement      frame 

dwelling. 
Owner — E,    T,   Adams,    2218   21st    Ave,. 

San   Francisco. 
Architect — Not   Given, 
Contractor  —   Adams   Bros 

Ave,.   San  FrancLsco, 


221S   21st 
$300(1 


ALTERATIONS 

(1165)  NO,  1044  MARKET  (Pompeii 
Theatre),      Alter   theatre. 

Owner  —  Mrs,  Ravenscourt.  %  Con- 
tractor, 

Architect— F.  F,  Amandes.  1879  18th 
Ave,.    San    Francisco, 

I-Tngineer- Jas.  M,  Smith,  251  Kear- 
ny  St,,    San    Francisco. 

Contractor — Fred  K.  Dupuy.  110  Sut- 
ter St..  San  Francisco.  $8000 


DWELLING 

illGil)     S  NIAGARA  ST,  37  E  Cayuga 

Street,      One-story    and    basement 

frame   dwelling. 
Owner  —  Stoneson    Bros,.    1630   Ocean 

Ave..    S*:in    Francisco. 
Architect— Not  Given.  $3000 

DWELLING 

(1167)  NE  SHAWNEE  A  DELANO 
Sis.  One-story  and  basement 
frame   dwelling. 

Owner  —  Stoneson    Bros.,    1630   Ocean 

Ave.,   San   Francisco. 
Architect  —  Chas.      R.      Strotboff,    % 

Owner.  $30ii0 

DWELLING 

(1168)  S  SEMINOLE  85  E  Delano  St. 
One-story  and  basement  frame 
dwelling. 

Owner  —  Stoneson    Bros,.    1630   Ocean 

Ave,.    San    Francisco. 
Architect  —  Charles    F,     Strothoff,     % 

Owner,  $3000 


ALTERATIONS 

(1169)     NO.  3220  FILLMORE  STllEK-T 

Alter  bakery. 
Owner — N.    Glusti,    3141    Union    Strrel. 

.Snn   Francisco. 


PACIFIC    CONSTRUCTOR 


Architect— Not  Given. 
Contractor — J.    P.    Glaser 
Union   St..   S.   F. 


Co..    2480 
$1500 


ALTERATIONS 

(1170)  NO.  2454  MISSION  STREET. 
Alter  store. 

Owner — A.    Cohen.    %    Contractor. 
Architect— Not    Given. 
Contractor  —  Peter     Stromsheim,     538 
Kirkham  St..  San  Francisco.  JIOOO 

DWELLING 

(1171)  E  THIRTY-SECOND  AVE.  75 
N  Moraga  St.  One-story  frame 
dwelling. 

Owner — O.    E.    Mittelstadt.    808   Rivera 

St..    San    Francisco. 
Architect— Not  Given.  »3000 


S'HED    ETC 

(1172)  '  S  BRANNAN  ST.  137  E  Sixth 
St.  One-story  frame  shed  and  of- 
fices. 

Owner — L.  P.  Rossier.  206  Sansome 
St.,    San    Francisco. 

Architect— W.  D.  Peugh.  333  Mont- 
gomery St..  San  Francisco. 

Contractor  —  Cahill  Bros.,  206  San- 
some St.,   San  Francisco.       J25.000 


DWELLING 

(1173)     W   TWENTY-FIFTH  AVE.   93 

N    Camino    Del     Mar.      Two-story 

and   basement   frame   dwelling. 
Owner  —  Sea  Cliff  Home  Builders.  544 

Golden  Gate  Ave. 
Architect — Not  Given. 
Contractor — Wm.   Spivock.   544   Golden 

Gate  Ave..  San  Francisco.        J7850 


DWELLING 

(1174)      NW  TWENTY-FIFTH  AVE  & 

Camino  Del  Mar.     Two-story  and 

basement  frame  dwelling. 
Owner  —  Sea  Cliff  Home  Builders.  544 

Golden  Gate  Ave. 
Architect — Not  Given. 
Contractor — Wm.    Spivock.    544   Golden 

Gate  Ave..  San  Francisco.        $7850 


ALTERATONS 

(1175)     NO.      540  TENTH     ST.     Alter 

warehouse. 
Owner  —  American   Rolling  Mill  Co.. 

Premises. 
Architect — Not   Given. 
Contractor — Geo.    Wagner,    181    South 

Park,    San    Francisco.  $4860 


DWELLNG 

(1176)  NE  GOETTNGEN  ST.  175  SE 
Silllman  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— Joe    Blum,     212    Silliman     St.. 

San   Francisco. 
Architect — Not  Given.  $3000 

DWELLNG 

(1177)  NE  GOETTNGEN  ST.  200  SE 
Silliman  St.  One-story  and  base- 
ment frame  dwelling. 

Owner — Joe    Blum.     212    Silliman    St.. 

San   Francisco. 
Architect — Not   Given.  $3000 

ALAMEDA    COUNTY 
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Johnson  1400 

Johnson  3100 
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Early  1000 


RESIDENCE 

(871)     NO.     108     LATHAM     SEREET, 

PIEDMONT.       Two-story     6-room 

residence   and  garage. 
Owner— P.  Graves  and  G.  Arnold,   232 

Monte  Vista  Ave..   Piedmont. 
Architect— F.    Confer.    1328    Arch    St.. 

Berkeley. 
Contractor — A.   T.  Beckett.   224  Scenic 

Ave..    Piedmont.  $5100 


RESIDENCE 

(872)      NO.    6    DORMIDERA    AVENUE 

PIEDMONT.      Two  -  story   8-room 

residence  and  garage. 
Owner — Dr.  Walter  Rapaport,  Napa. 
Architect — Not    Given. 
Contractor — Edw.    Larmer.  $6900 


DWELLING 

(S73)     NO.       3056     WISCONSIN       ST.. 

OAKLAND.      One-story    six-room 

dwelling. 
Owner— O.     W.     Johnson,     4237     Atlas 

Ave.,  Oakland. 
Architect — Not    Given.  $4000 


kesidf:nce 

(874)    no.     3     parkside     drive. 

PIEDMONT.      One-storj-    6-room 

residence  and  garage. 
Owner  —  Paul    H.    Hammarberg,    2530 

Hilgard  Ave.,  Berkeley. 
.\rchitect — Not    Given. 
Contractor — Albert    Hammarberg,    2340 

Le  Conte  Ave..   Berkeley.  $5500 


.STATKJN 

l»75l  NO.  494  MOSS  AVE.,  OAK- 
LAND.     Steel   service  station. 

Owner — Associated  Oil  Co.,  79  New 
Montgemery  St..  San  Francisco. 

.\rchitect — Not   Given. 

Contractor — J.  Tarman.  5000  Broad- 
way.   Oakland.  $3000 


DWELLING 

(876)     NO.       I0U3     KEITH       STREET. 

BERKELEY.       One-Story     6-room 

frame   dwelling. 
Owner — L.   G.   Meads,   New   York. 
Architect — Not  Given, 
(.'ontractor  —  J.     P.     Atterwalt.     6233 

Crown  St.,  Oakland.  $7000 


I'WELLING 

(S77)  NO.  1005  KEITH  STREET. 
BERKELEY.  One-Story  three- 
room    frame    dwelling. 

Owner — L.  G.  Meads.  New  York. 

Architect — Not  Given. 

•  Vmtractor  —  J.  P.  Atterwalt,  6233 
(^rown  .St.,   Berkeley.  $2500 


GARAGE 

(878)     945      ARLINGTON.      Berkeley; 

private  garage. 
Owner— W.  F.  Morrish.  prem. 
.\rchitect — Not    given. 
Contractor- F.    A.    Stead,    3206    Boise. 
$1000 


.VDDITIONS 

1879)     945       ARLINGTON,       Berkeley; 

additions. 
Owner— W.   F.    Morrish,  prem. 
Architect — Not  given. 
Contractor— F.    A.    Stead,    3206    Boise. 
$1200 


ADDITION 

(880)     NO.     1141    FIFTY-FIFTH     ST.. 

OAKLAND.     Addition. 
Owner— A.   Dangles.  Premi.ses. 
Architect— Not  Given.  $1400 


ALTERATIONS 

(881)     FOOT     NINETEE7NTH     AVE.. 

OAKLAND.      Alterations. 
Owner— Atla.s    Imperial    Diesel    Eneino 

Co.,    Premises. 
Architect — Not  Given. 
Contractor- Kelly   &    Tullock.    335   8th 

St..    Oakland.  $2600 


ADDITION 

(882)     8825    G   ST..    OAKLAND.    Brie 

addition. 
Owner — Hazel   Atlas   Glass  Co..   Pren 
Architect — Not   Given. 
Contractor  — •  Larsen    &    Larsen.    6: 

Bryant  St..  San  Francisco.        $20( 


ALTERATIONS 

(SS3)     NO. 2893    GLASCOCK    STREE' 

OAKLAND.      Alterations   and    a< 

dition. 
Owner — Oliver   L'nited    Filter   Co..    4t 

and   Madison   Sts..   Oakland. 
Architect — Not  Given. 
Contractor  —   H.   J.    Christensen  Co 

1955  Webster  St..  Oakland.       $10( 


ALTERATIONS 

(SS4)     NO.  2896  GLASCOCK  STREE' 

OAKLAND.      Alterations   and    ar 

dition. 
Owner — Oliver   United    Filter   Co..    4t 

and  Madison   Sts.,   Oakland. 
Architect — Not  Given. 
Contractor  —   H.    J.    Christensen   Co 

1955  Webster  St.,  Oakland        $10( 


REPAIRS 

(885)     NO.  lllS  TRESTLE  GLEN  RI 

OAKLAND.     Fire  repairs. 
Owner— D.    B.    Olney. 
Architect — Not  Given, 
contractor— W.  K.  Van  Bokkelan.  3; 

Hobart  St..  Oakland.  $13( 


.ALTERATIONS 

(886)     NO.     1203     SPRUCE     STREET 

BERKELEY.      Alterations. 
Owner — J.    R.   Post.    Premises. 
Architect — Not  Given. 
Contractor — T.     H.    Lossing.     47    Can 

von  Road.   Berkeley.  J17( 


DWELLING 

(887)  870     GRIZZLY     PEAK     BLVD 
BERKELEY.     One-storv  slx-rooi 

frame    dwelling. 
Owner— R.   W.   Walker.   1831  Arch   St 

Berkeley. 
Architect — Mark  Daniels. 
Contractor — J.    M.   Walker,    1709  Grov 
St.,    Berkeley.  $500 

ALTERATIONS 

(888)  401  TWENTY-NINTH  AVE 
OAKLAND.  Alter    service    static 

Owner — Signal   Oil   Co..    2301    Blandin 

Ave.,  Alameda. 
Architect — Not  Given. 
Contractor   —   Fred    J.    Early   Jr..    36 

40th   St..    Oakland.  $100 

ADDITION 

(889)  NO.  8825  G  STREET,  OAK 
LAND.     Steel  addition. 

Owner — Hazel    Atlas    Glass    Co. 
.\rchitect — Not   Given, 
(.'ontractor  —  Larsen     &     Larsen.     62 
Bryant  St..  San  Francisco.       JSW 

DWELLING 

(590)  NO.  2417  CEDAR  STREET 
BERKELEY.      Two-stor>-    6-roon 

frame  dwlling. 
Owner — Gordon   Lang. 
Architect — E.    L.    Snyder.    2101    Shat 

tuck   Ave..    Berkeley. 
Contractor  —  J.     R.    Armstrong.     113 

Fleet   Road,    Oakland.  $460 

DWELLNG 

(591)  NO.  6191  OCEAN  VIEW  DR. 
OAKLAND.  Two-story  six-roon 
dwelling. 

Owner — H.  C.   Pfrang.    Premises. 
Architect — Not   Given.  $600i 

AI^TERATIONS 

(892)  NO.  1078  L^NDERHILLS  BD. 
OKALAND.  Alterations  and  au- 
dition. 

Owner — J.    D.    Stigcn.    Premises. 

Architect— Not    Given.  $12Hf 
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1—         APARTMENTS 


j   Plans    Being    Completed 
i  APARTMKNTS  Cost,    $125,000 

'  SAN    FRANCISCO,    South    Line   Jack- 
son   St.   90   W   Laguna. 
iSeven-.story  apartnn?nt  liuiklinK   (28  ■!- 
room  apts)  colored  tile  baths,  stall 
showers,    frlgidaires,    steel     fraim> 
,  and    concrete    construction;    hard- 

'  wood    floors,    tar   and   gravel   roof, 

I         gas  heat. 
Owner  and   Builder — A.   Penziner,     750 

Taylor  St.,   S.   F. 
Architect— F.     H.     Denke,     1317    Hyde 
St.,    S.    F. 
Sub   bid.s   will    be   asked    in   about   30 
'  days. 
I 


FACTORIES  &  WARE- 
HOUSES 


,   CONTRACT   AWARDED 

VERNON.    I^os    AnRcles    Co.— Stan- 
ton-Reed    Co..    8!fi    W.    Fifth    St.,    Los 
j  Anfceles,    awaiTled    contract    for    con- 
'  struotion    of    a    new    lubricants    com- 
pounding   and    storage    plant    on    East 
2(!th    St.,    between    Soto   St.    and    Dow- 
'  ney  Rd.,  Vernon,  for  Pennzoil  Co.  The 
f  plant    ronslst.*!   of   the   following   build- 
f  Ings:   Main   warehouse.   150x200  feet  in 
area;     grease     plant.     75x100     feet     in 
I  area;  power  plant,  compounding  rooms 
I  and    cooper    shop.    40x188    feet;    garage 
I  50x150    feet;    laboratory    and    raw    ma- 
terial    storage     building.     75x80     feet. 
Each    building    will     be    of    structural 
f  steel     frame    and    reinforced    concrete 
construction,  one-story  in  height;  com- 
position   roofing,    metal    skylights    and 
roof    ventilators,     steel     roof    trusses 
f  and  joints,  solid   roof  sheathing,   metal 
*  sash,     metal     sliding     doors     and     fire 
doors,    structural    steel,    concrete    and 
maple    floors,    plastering,    metal    lath. 
:  electric  wiring,    plumbing,  cement   and 
tile    toilets    and    showers,    sheet    metal 
work,    metal    lockers,    fire    prevention 
and  fire  extinguishing  apparatus,  steel 
'  storage    tanks,    concrete    tank    founda- 
tions and   loading  platforms,    a.sphaltic 
'  roadways,   wire   mesh  fencing.   900-foot 
railway  spur  facilities,  etc.  Cost  of  the 
entire    project    is    estimated    at    $200.- 
000;  cost  of  the  buildings,   exclusive  of 
plant    apparatus    and    equipment,    will 
be   approximately    $80,000.    Plans    were 
prepared    by    Architect    TJewellyn     A. 
Parker.    804    .\rchitecfs    Building.    Los 
Angeles. 


PREPARING   PLANS 

SANTA  MONIC.\.  Los  Angeles  Co.. 
Cal  -.Architect  Edward  Cray  Taylor 
»nd  Structural  Engineer  Ellis  Wing 
Taylor.  803  West  Third  Street.  I>os 
-Angeles,      are     preparing     engineering 


plane  for  a  large  addition  to  the  Doug- 
las Aircraft  Company  plant  nt  300ii 
Ocean  Park  Blvd..  Santa  Monica.  Bid.M 
for  the  Htructural  steel  will  lie  taken 
within  a  few  days  and  nids  for  other 
Iiarls  of  the  work,  which  will  probably 
111-  handled  on  a  segregated  contract 
basis  will  be  taken  later.  The  addi- 
tion will  be  200x300  feet  In  area  and  40 
feet  high:  concrete  footings  and  door 
structural  steel  forms,  sawtooth  type 
roof  construction,  corrugated  iron  sides 
and  roof,  plastered  front  on  eteel  studs 
and  metal  lath,  mezzanine  floor  with 
plank  and  hardwood  flfifirs.  steel  .sash, 
steel  rolling  doors,  etc. 


Contract   Av/arded 

ADDITION  Cost.   $90,000 

OAKLAND.  Ala.  Co.,  Cal.,  G  St.  and 
ROth  Ave. 

Reinforced  concrete  addition  to  plant 
(new  machinery  and  equipment, 
etc.) 

Owner — Hazel  Atlas  Glass  Co.  (Rus- 
sell J.  Meldel.  vice,  pres).)  89th 
Ave.    and   G    St..    Oakland. 

Plans  by  Eng.  Dept.  of  owner. 

Contractor— Larsen  &  Larsen,  623 
liryant    St.,    S.    F. 


Contract   Awarded 

BOTTLING  PLANT 

Cont.    Price,   $28,500 

SACRAMENTO,  Sacramento  Co..  Cal. 
SW  Cor.  Stockton  Blvd.  and  Mil- 
ler Way. 

One-story  brick  bottling  plant  (first 
floor  concrete,  2nd,  wood  con- 
struction; composition  roof,  steel 
windows.) 

Owner — Coca  Cola  Co. 

Architect— Chas.  F.  Dean,  California 
State  Life  BIdg.,  Sacramento. 

Contractor— C.  J.  Hopkinson.  1810  28th 
St..    Sacramento. 


Contract    Awarded 

ALTERATIONS  Cost.  $3000 

OAKLAND.    Calif.     Foot   of   19th    Ave. 

.Alterations    to   building. 

Owner — Atlas    Imperial    Diesel   Engine 

Company. 
.Architect — Not  given. 
Contractor— Kelly    &    Tulloch.    335    8th 

St..    Oakland. 


Contract     Awarded 

ALTERATIONS  Cost.    $2500 

OAKLAND.    Calif.     2893    Gl.ascock    St. 

Alterations   and   addition    to  factory. 

Owner— Oliver  United  Filters  Co.,  4th 
and    Madi.son    Sts.,    Oakland. 

.Architect — Not  given. 

Contractor — H.  .1.  Christensen  Com- 
pany.   1955    Webster    St..    Oakland. 


Contract    Awarded 

ADDITION  Cost.    $25n0 

OAKLAND.   Calif..   8225   G   St. 

Hrick    addition    to    factory. 

Owner— Hazel     Atlas    Glass    Co..    8825 
G.    St..    Oakland. 

.Architect — Not    given. 
Contractor— T^arsen  &  Larsen.  633  Bry- 
ant St..   S.  F. 


Contract  Awarded. 

ALTERATION."*  Co.st.    $4000 

SAN  FRANCISCO.     No.   550  Third  St. 
Alterations    to   warehouse. 
Owner — Charles  Stern. 
.\rchitect — Not    Given. 
Contractor- Barrett   &   Hilp.   918   Har- 
rison   St..    San   Francisco. 


FLATS 

Preparing    Working    Drawing*. 

PLATS  Cost,.  9.500 

VALLKJO.    Solano   Co..    Calif. 

Two-Htory  and  basement  frame  llatK 
(one  8-niom  and  one  5-room  flat) 
rustic  exterior,  shlnKl'-  roof,  gas 
heating  system,  wood  sush,  hard- 
wood   floors,    tile    baths,    etc. 

Owner — Name    withheld. 

Architect  —    Kay  Keefer,    770  Wesley. 
Oakland. 
Bids   will   he     asked    In   about     two 

weeks. 


To    Be    Done    By    Day's    Work. 
FLATS  Cost.    $10,000 

tJAN  FRANCISCO.     S  Jefrerson  St.   E 

Fillmore    Street. 
Two-story    and    basement    frame    and 

stucco  flats. 
Owner  &   Builder— Ben  Liebman,  1555 
Francisco  St..  San  Francisco. 


Contract  Awarded 

FLATS  Cost.  $8000 

SAN  FRANCISCO.  Calif..  E.  Webster 
St.   50   ft.   N   Bay. 

Two-story  and  b.aeement  frame  and 
stucco   flats. 

()wner — Llllie  Risdon.  1324  Portola  Dr. 

.Architect — Not   given. 

Contractor — Risdon  Bros,,  1324  Por- 
tola  Dr. 


6— GARAGES    &    SERVICE 
STATIONS 


Plans    Being    Figured 
SERVICE  STATION  Cost,  $8500 

A'ISALIA,    Tulare   Co.,    Calif. 
One-story   steel   service   station. 
Owner  —  General    Petroleum   Co..   519 

19th  St..  Oakland. 
.Architect. — Not  given. 
Plans  by  Engineering  Dept.  of  owner. 


Plans     Being    Prepared. 
CAKAGE  Cost.    $1,200 

OAKLAND.    Alameda   Co..    Calif. 
One-story  reinforced  concrete  two  car 

garage. 
( iwner — Name    withhid. 
-Architect  —  Ray  Keefer.   770  Wesley. 

Oakland. 
Bids   will   be   taken   from   a   selected 
list   of  contractors  within  a   few  days 


Preparing    Preliminary    Plans. 

.ADDITION  Cost.    $10,000 

WATS-ONVILLE.  Santa  Cruz  County. 
Calif.      Lake    and    Main    Streets. 

One-stor.v  concrete  addition  to  hotel 
garage. 

<  iwner — Resetar    Hotel.     Watsonville. 

Engineer — L.  H.  Nishkian.  525  Mar- 
ket St..   San  Francisco. 


To   Be  Done  by  Day's  Work 

ALTERATIONS  Cost.    $1500 

S.AN  FR.ANCISCO.  Calif..  Third  and 
Illinois  Sts. 

.Alterations   to  gafioline  and   oil   plant. 

Owner- Cal  Penn  Oil  Co..  1182  Mar- 
ket St. 

Engineer — W.    Adrian.    417    Market    St. 


Preparing    Working    Drawings 

.ADDITION  Cost.    $10,000 

W.ATSONVILLE.    Santa  Cruz  County. 
Cal.     Lake  and   Main   Sts. 

One-story    concrete    addtion    to    hotel 
garage. 

Owner— Resetar   Hotel,    Watsonville. 

Engineer — L.    H.    Nishkian.    525    Mar- 
ket St..   S.    F. 
Bids  will    be   asked   in    two  or   three 

weeks. 


PIC    CONSIRUCTOK 


I 

■li 


Bids   In — Held   Under  Advisement. 
SKRVICE   STATION  Cost.   ?~ 

IlEDWOOD    CITY.       S.in     Mateo    Co.. 

Calif. 
One-story   reinforced  .concrete   service 

station. 
Owner    —    Shell    Oil    Company.     Shell 

Bldg.,    San   Francisco. 
I'lans    by    Eng.    Dept.    of    owner      (L. 

Raymond  White  In   ch.irge),   Shell 

Bldg!,    San   Francisco. 
.\nnouncemint    will    he   ni.ado   within 
a   few  days. 

Contract   Awarded 

Service  st.-\tion  cost,  »4ono 

O.VKL.^ND,   Calif.,   494    Mos.s  Ave. 

Steel   service   station. 

Owner — Associated    Oil    Co.,    79    New 

Montgomery  St.,    San   Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor— J.    Tarriman.    riOdO    Hroail- 

way.   Oakland. 


Contract    Awarded 

ALTERATIONS  Cost.    $1500 

<).-\KL.AND.    Calif..    401    29th    Ave. 
.Mtcratiims    to    service    station. 
Owner— Signal    Oil    Co..     2301     BUukI- 

ing    Ave.,    Alameda. 
rian.s   by  Eng.   Dept.   oi   owner. 
Contractor — Fred    J.    Early,    Jr.,     Sfifi 

40th    St.,    Oakland. 


Contract  Awarded, 

SEHV1CI-:    STATION  Cost,    $2000 

I.OMITA   P.VRK.   Sun    Mateo  Co.,   Cai. 
Service   station. 
Owner — F.  H.   Kielman. 
.\rchltect— Not  Given. 
Contractor— J.  R.  Pitsker.  20U.1   nroiul- 
way.   Redwood  City. 

7—  FEDERAL  BUILDINGS 

Property     Purchased. 

POST    OFFICE  Cost,    $ 

WATSdNVILLE.  Santa  Cruz  Co.,  Cal. 
Rear  of  present   Post  Office. 

V.  S.  Post  Office  Building. 

Owner — United    S'tates    Government. 

Plans  by  Supervising  Architect,  Treas- 
ury Dept.,  Wastiington.  D.  C. 

CONTRACT    AWARDEDu 

PEARL  H..\RBOR.  T.  H.  —  John 
Hansen,  Honolulu.  T.  H.,  at  $2213, 
awarded  contract  by  Public  Works 
Officer,  Pearl  Harbor,  tor  the  floor- 
ing in  the  mess  hall  at  the  Naval 
Ho-spltal,    Pearl  Harbor. 


Complete   Bids 

POST    OFFICE  Cost,    $89,000 

HAYWARD,    Alameda    c.,.,    Calif.     C. 

and   Walkin's  Sts. 
U.  S.  Post  Office  Bldg.   (one-story  and 
basement    (81x62.5   feel;   relnforcetl 
concrete   with   copper,   bronze   and 
''"wood  trimmings,  marble  base,  tile 
''  floors  in  work   rooms;  granite  en- 
trance stairway,  flat  asphalt  roof, 
steam   heating  system,   etc. 
Owner — United    States    Oovernmimt. 
Architect— Bll.ss   &    Fairweather,    Bal- 
boa Bldg.,  S.  F. 
I.ow    Bidder   —    I,ei>    Epp.    4745    fJearv 
..      «t.,    S.    F. 

Complete  bids  follow: 

Leo  Epp,   San  Francisco $51,877 

William   Spivock.   S.   F 57,100 

Frgnk   J.    ReiUy,  S.    F 57,411 

K.    E.    Parker   Co.,    S.    F ...  5S,1.50 

.Schuler    &    McDonald,    Oakland  65,991 

.\.    Nelson.    Inc.,    S.    F 100,000 

P.ids  hfkl   imder  advisement. 


BIDS    REJECTED 

COCO  SOLO.  Canal  Zone.— Bureau 
l>f  Yarrls  and  Docks,  Navy  Depart- 
ment. W.Tshington.  D.  C.  rejected  all 
bids  for  the  construction  of  buildings, 
roadsand  .services  at  the  Naval  Am- 
munition Depot  and  Naval  Submarine 
Rase,  Coco  Solo,  Canal  Zone.  Spe- 
clf';<'atloh    No.    7^21. 


Complete  bids  published  Oct.  ID. 
l'.)3o. 

CONTI-(ACT    AWARDED 

C,r,.\NTS  IWSS,  Oie.— Lcnibaivl  i*c 
Ludwig,  Inc.,  Washington,  D.  C,  at 
$92  awarded  contract  by  Treasury  De- 
part for  plaster  model  of  the  U.  S. 
I '..SI    Office    for   Grunts    Pass.    Ore. 


Complete    Bids 

roS'l-     OFFICK  Cost,     $45,150 

.MONTIOBKLLO.   I.i.s  .Vngeles  Co.,  Cal. 
I'niteil    States    Post    Office     Bldg. 
I'lans  by  Supervising  Architect,  Treas- 
ury   Dept.,    Washington.    D.    C. 
I.nw   Bidder  —  W.   Roy   Ware.   720   S. 

Painter    Ave..    Whittier. 
complete    bids    follow: 
\V.  Roy  Ware,  Whittier.. $40. noo  $39,400 
JIarrv    F.    Miller, 

Los    Angeles    40,000     40,000 

L.    F.    Dow  Co.,   L    A 41,647     41,022 

\V.    O.    Brunzell    &   Ja- 

cjjlisen    &Jacobsen, 

Los     Angeles     11.774     41,024 

'I'heo.     A.     Beyer    Corp., 

Los     Angeles     41, OSS     41.403 

<'has.  J.  Dorfman, 

Lns    Angeles    42.190     41,290 

Caujpbell    Constr.    Co.. 

Los    Angeles    --  42.839     42.219 

\V.    H.    McCune. 

Monrovia     42^,400     42,800 

Robert  E.  McKee,  L,A...  44,330  43,830 
T.  P.  Schtiltz,  Compton  44,900  44,000 
.\tlas    Constr.     Co.  ' 

Pasadena    - 45.800     44,800 

Willard  Lutz,  L.  A 50,000     49,500 


BIDS   WANTED 

SAN  DIEGO.  Cal.— Until  November 
29,  bids  will  be  received  by  the  Coast 
Guard  Headquarters,  Washington,  D 
('.,  for  the  construction  of  a  coast 
suard  air  station.  North  Island,  San 
Diego.      Estimated   cost,    $280,000. 


Contracts   Awarded, 

REDDING.  S'hastiV  Co..  Cal.— Fol- 
iiiwing  awarded  contracts  by  Con- 
tracting Office.  Redding  District  CCC, 
for  furnishing  construction  materials 
for  CCC   warehouse   and   offices: 

(1)  Lumber — Diamond  Match  Co., 
Chico,   $2772.14. 

(2)  Mill  Work— Diamond  Match  Co., 
Chico,    $342.78. 

(3)  Hardware — Diamond  Match  Co., 
Chico.    $»62.71 

(4)  Roofing  —  Zeflerbaeh  Paper  Co.. 
1213  Front  St..  Sacramento.  $001.00 

1 5)  FireBoard  and  Veneer  Board  — 
Sterling  Lumlier  Co..  Redding, 
$310.80. 

oi>    Plumbing — Not    Awarded. 

(7)  Electric — General    Electric    Supply 
Corp..    1201    Bryant    St.,    San    Fran- 
cisco  $490.75. 

(8)  Cement  —  Stering  Lumber  Co.. 
Redding.    $2147.08. 

I'.n  Sand  and  Gravel — Chas.  Diestle- 
lioist,    Redding.    $1149.50. 

Contracts  Awarded. 

FRESNO.  Cal.— Following  awarded 
contracts  by  Purchasing  and  Con- 
tracting Officer.  Fresno  District  CCC. 
fur  furnishing  construction  materials 
for  rehabilitation  of  several  CCC 
Camps: 

11)  Lumber— Standard  Lumber  &  Mill 
Co..  1710  Blackstone  St.,  Fresno. 
$.S93.07, 

(2)  Mill  Work — Maisler  Bros.  Lumber 
Co..  2244  Railroad  St..  Fresno. 
$81.87. 

(3)  Hardware  —  Valley  Lumber  Co.. 
Mono  and  H.  Sts..  P'resno.  $99.33. 

(I)  Roofing  and  Floor  Covering — 
Standard  Lumber  &  Mill  Co.;  1710 
ni.-vckstone   St..    Fresno,    $264.70. 

(51  Plumbing — Pioneer  Pipe  Co..  634 
Townsend    St..    San    Francisco. 

(15)  Sheet  Metal — Emll  Brown  (;o..  300 
E-nth    St..    Los   Angeles.    $190.35. 

(7)  Cement  —  Maisler  Bros.  Lumber 
Co  .    2214    Railroad.    Fresno     $75.90. 


(Si    Fibreboard — Maisler  Bros.  Lumb6ri| 
Co..    2244    Railroad.    Fresno.    $51.10. 


BIDS    OPENED 

B'OULDER  DAM.  Nevala  —  J.  B. ! 
Martina  Co..  3412  West  Hayward  PI,, I 
Denver.  (~:olorndo.  at  $51,717.  submittefli 
liivv  bid  to  Bureau  of  Reclamation.; 
Boulder  City,  for  the  construction  of 
terrazzo  work  for  the  Boulder  Dain 
iind  Power  Plant.  Boulder  Canyon 
Project.  Arizona-California  -  Nevad^, 
under   specification   No.    642. 

Complete    bids    follow: 
J      Fi.    Martina   Co.,    Denver,    Colorad6, 

$51,717.  ; 

Special  Service  Floor,   Inc.,  San  Diego, 

$57,743. 
Consolidated    Terrazzo    Co.,    Inc.,    Los 

Angeles,    $70,623.  j 


Bids  held   under   advisement. 


BIDS    WANTED 

SAN  FRANCISCO— Until  November 
20,  1  P.  M.,  bids  will  be  received  by 
I'rocurement  Division.  Public  Works 
I'.ranch,  Washington,  D.  C,  for  vault 
.ntrance  in  the  U.  S',  Mint,  San  Fran- 
cisco. 

Plans  and  specifications  may  be  ob-  > 
tained  from  above  office.  No  deposit  1 
rpquired. 


BIDS    WANTED 

NOGALES,  Ariz. —Until  November 
15,  10  A.  M.,  bids  will  be  received  by  ' 
Procurement  Division,  Public  Works 
Branch,  Wa.shington,  D.  C,  for  insect 
screens  in  the  U.  S  ,  Immigration 
.station   at   Nogales,   Arizona. 

Plans  and  .specifications  may  be  ob- 
tained from  above  office.  No  deposit 
required.  * 


CONTRACT     AWARDED 

SAN  FRANCISCO,  Calif.— Standard 
Fence  Company,  440  Bayshore  Blvd,, 
at  $880  awarded  contract  by  Post  j 
Office  Department  for  wire  screens  i 
and  window  grilles  for  the  U.  S.  Post  • 
Office,  7th  and  Mission  Sts.,  San  ' 
l^^rancisco.  i 


BIDS   WANTED  ] 

SAN  DEGO,  Calif.— Until  Novembers 
29,  1  p.  m.,  bids  will  be  received  by 
Procurement  Division,  Public  Worlds , 
Branch,  Washington,  D.  C,  for  cori-  i; 
struction  of  the  U.  S.  Coast  Guard 
Air  Station  at  .San  Diego.  Est.  cost 
$280,000.  Plans  and  specifications  may 
lie  obtained  from  above  office.  No 
deposit  required  for  one  set.  A  charge 
of  $5  will  be  made  for  additional  sets. 


BIDS    WANTED 

ALL-AMERICAN  C.\NAL, .Arizona  - 
California — Until  November  22,  2  p.  m. 
bids  will  be  received  by  the  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  No.  739-D.  for  air  cooling,  heat- 
ing and  distributing  equipment  for 
office  building  and  dormitory  at  the 
Government  Camp  at  the  Imperial 
Dam  and  Desilting  Works,  All- Amer- 
ican Canal  System,  BouMer  Dam  Pro- 
.ieet. 

The  camp  is  located  about  14  miles 
northeast    of   Yuma.    Ariz. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Yuma.  Ariz,  or  Denver.  Colo.,  with- 
out charge  to  prospective  bidders;  to 
others    $1.    not    returnable. 

BIDS     REJECTED 

SEATTLE.  Wash.  —  Treasury  De- 
l>artment  rejected  all  bids  tor  repoint- 
ing  the  exterior  wall  surfaces  of  the 
r.  S.  Federal  Office  Building  at  Scat- 
lle.  New  liids  will  be  asked  .shortly. 
■  on  bid  opening  lowest  bid  was  sub- 
mitted bv  the  Mason  Supply  Co..  2037 
SK  12th  St..  ScattU-.  Wash.,  at  $39,- 
Sfi2. 


PACIFIC    CONSTRUCTOR 


Complete   BIdt. 

I'dsr   Ol'-KICK  0(.«t,   »f.7.2i"i 

\   \N    .MVS,    I,i)»    AiiK«lfH    Co..    Calif. 

.-ivivnn    St..    Ijel.    Viin    Niiyn    Hlv(l. 

iiiui   \'e.MpiT  Street. 
I  111.-    iind    two-xtDry    lelnfmiftil     <'">n- 

rretc  post  oHlce  liulldinK   (tile  roiif 

stcniii   heat,  etc.;   72x01    feet). 
1  iwncT— fulled  Stali'.s  I ioveinmenl. 
I'liin«  1)V  Suuervlslnt:  Ar<-hilc<t,  Tie.i.i- 

my   Dept..  WimhiiiKtiin.   1>.  C. 
bow   Kidder— V.   (.).    Uriinzell  imd   Alex 

.lacol)sen.    14715    I.a   Salle    Avenm-. 

G.irdeim. 
Complete  blU  follow: 
V.  <i.    Uriinzell  and  A.  Jaool).«on.  (Jar- 

dena.    $411,448. 
I,.    F.    Dmv   Co..    I-os   Angeles.    $48,000. 
■I'lic".    A.     noyer    Corp..     I.,o.«    AiiKelc.". 

$4S.2iU. 
Charles      J.     Dorfman,     Los      Angeles. 

$50,700. 
N.     .\.    A'lder.soii.     I.o.s    AtiKoles.    J.'il,- 

UUO. 
Kobert   IC.   lleKee.   l.os  Angeles.  $51     - 

700. 
Wi'.sro  f"nn.-<tiuclion  Co.,    Los  Angele.'i, 

$52,300. 
Srhiiler    &    McDiinald.    Oakland.    $57.- 

XOO. 
Hycrts  &    Dunn.    Lo.s  Angeles,    $57,800. 
Hids   lield    under   advisement. 


Ccmplete    Bids. 

l'(i.S-T  OKKICIC  Cost.   $50,000 

.MADICHA.  Madera  Co..  Calif. 
Itiited    States    I'ost    Office    Building. 
(Hvner — United    States   Government. 
I'lans  l>y  Supervising  Architect.  Treas- 
ury  Dept..    Washington,   D.   C. 
I."\v      Hidder— Frank     J.     Reilly,     3650 
Fulton  St..   San  Francisco. 
Complete  bids  follow: 
K:ank  J.   Iteilly.   San  Francisco. $66. 431 
Tavlor-Wheeler.    Inc.,    Fresno  ...  66,840 

K.    E.    Parker  Co.,    S.    F SO.Oon 

.\     Nel.son.    Inc..    S.    F 71.717 

W.   .1    .(Vhs.    Fresno 73.40n 

l'.iil.>;    liekl    under    advisement. 


BIDS     OPENED 

S.\i-|{.\.MKN'rci,  Cal.  —  Newman 
l::o.«..  Inc.,  Cincinnati.  Ohio,  at  $97S 
Miliinilled  low  hid  to  Treasury  De- 
li.iiiment.  Washington,  D.  C.  for  bul- 
Iriin  board  and  directional  signs  for 
ihe    r.    S.    Post     Office.      Sacramento. 

CiiMiplete   bids    follow: 
.\ewman     Urns..     Inc.,    Cincinnati,    O., 

$97S. 
A     J.   Beyer  Co..   Los  Angeles,   $996. 
Ml  N'eil-Steinlierg      Mfg.    Co.,      S.    F.. 
.?12!il. 

nid.s    held    under  advisement. 


BIDS    WANTED 

NOC.ALKS.  Arizona — Until  Novem- 
ber 15.  10  A.  M..  bids  will  be  received 
by  Procurement  Division.  Public 
Works  Branch.  Washington.  D.  C,  for 
pipe  rail,  gate  and  window  grilles  at 
the  U.  S.  Immigration  Station.  Nog- 
ales.   Arizona. 

l*lans  and  specifications  ni,ay  be 
obtained  from  above  office.  No  de- 
l)osit  required.  • 

BIDS    OPENED 

NAPA.  Calif.— B.  H.  Case,  Nor- 
wood, Ohio,  at  $S49  submitted  low  bid 
to  Custodian,  .-vapa  Post  Office  for 
repairs  tu  driveway,  waterprocvfing, 
etc..  at  the  Napa  Post  Office.  Com- 
plete   bids    follow: 

B.  H.    Ca.se.    Norwood,    O $849 

C.  H.    nildersleeve,    Napa  890 

C.  H.   Bri.sbane.  Napa  9S0 

Bids  were  referred  to  Washington 
for  award. 


CONTRACT    AWARDED 

BALHOA.  Can.nl  Zone.— Tucker  Mc- 
Clure.  P.  O.  Box  5035.  awarded  con- 
tract at  $757,350  by  Bureau  of  Tards 
and  Docks.  N.ivy  D.-pt..  \V.ish:n;;ton. 
D.  C.  for  construction  of  administra- 
tive building,  shops,  storage  building, 
barracks    building,    quarters,    nine   a«- 


senibly  and  hlorage  building^;  iiurfai-*- 
umi  subBurface  magazines,  beacnn 
lower,  highway  bridge,  water  tank 
and  tower,  illHlrlbuting  BysteniH,  roadH 
and  walks  at  the  Nnval  Ammunition 
Depot,  Balboa,  Canal  Zone;  Spec.  No. 
7S19. 

The  work  Includes  concrete  con- 
struction, hollow  tile  work,  steel,  Iron, 
bronze  and  aluminum  work  roofing, 
waterproofing,  sheet  metal  work,  «leel 
windows,  steel  and  metal  covered 
doors,  lathing  and  plastering,  carpen- 
try and  Joinery,  plumbing,  electrical 
work,  sprinkler  and  fire  alarm  sys- 
tems,  and  macadam   roads. 


Low  Bidder. 

I'OST    OFFICIC  Cost,    $89,000 

HAVWAUIi,  Alameda  Co.,  Calif.  C. 
and  W.".tklns  Streets. 

r.  S.  Post  ofnce  Bldg.  (one-story  and 
basement  (81x{;2.5  feet:  reinforced 
concrete  with  copper,  bronze  and 
wood  trimmings,  marble  liase,  tile 
lloors  in  work  rooms;  granite  en- 
trance stairway,  flat  asphalt  roof, 
steam    heating   system,    etc. 

owner — United    States    Oovernmenl. 

Architect — Bliss  &  Fairweather,  Bal- 
boa Bldg.,  San  Francisco. 

Low  Bidder  —  Leo  Kpp.  4745  Geary 
St.,  San  Francisco. 

Three  low  bids  follow.     All  bidders  of 

San    Francisco. 

Leo   Epp    $51,870 

William    Spivock   57.100 

Frank    J.    Reilly 57.411 

t!omplete      bids    will      be      published 

shortly. 


8—       CLUB  BUILDINGS 


PLANNED 

FRESNO,  Cal.  —  I<>esno  Lodge  ot 
Perfection.  Scottish  Rite  Masons:  D. 
H.  Fisher.  Secretary,  contemplates 
erecting  a  new  lodge  building  on  the 
southwest  corner  of  Stanislaus  and 
L  Streets.  Fresno,  at  a  cost  of  $250.- 
000.  Construction  is  sclieduled  to  start 
the   first  of  next  year. 


Sub   Contracts   Awarded 
ALTERATIONS  Cost,  $6896 

S.ACRAMENTO.   Sacramento  Co.,  Cal. 

15th  and   K   Sts. 
.Alterations    to    lodge    building. 
Owner — Eagles    Hall    As.soclation. 
Architect — Not  given. 
Contractor— Wm.     E.     Truesdale.    2116 
H    St..    Sacramento. 

Roofing — Bush     Roofing    Co.,    912    K 
.Street. 

Plumbing— Harold     Dixon,     616     26tli 
Street. 

Electric    Wiring — Frank    R.    Merwin. 
2623    Donner    Way. 

Sheet    Metal— .1.    H.    Mendenhall,    inn 
N.    16th    St. 

Glass— T.    K.   Cain.    2416   J    St. 

Iron  Grille  Work— Palm  Iron  Wrks.. 
15tb    &    S  Sts. 

Trusses — Sunimerbell  Truss  Co.,   354 
Hnbart    St..    Oakland. 

Lumber — Capital    Lumber    Co.,    37th 
and    R    Sts. 

Painting— W.      H.      Raymond,      2710 
Donner   Way. 

Plastering— S.     A.    Tuchfarber,    2116 
nfith  St. 

Foundation — J.    E.   Myhren,   859   53rd 
Street. 

All   of  Sncramento    unless   otherwi.'e 
specified. 


HOSPITALS 


CONTRACTS    AWARDED 

LOS  -ANGELES.  Cal.  —  L.  C.  Hav- 
stad.  3700  Vantage  Ave..  North  Holly- 
wood, awarded  general  contract  for 
a  Class  A  hospital  building  to  be  built 
at  304  N.  Boyle  Ave,  for  the  College  oi 
Medical  Evangelists.  Final  working 
drawings  are  being  completed  by  Ar- 
chitects Myron  Hunt  and  H.  C.  Cham- 


1>' rs.  12>it  i.'oiitinenlJil  lildg..  and  wurk 
In  Mi'heduled  to  mart  Immediately  up- 
iin  their  completbin.  (^ther  ointrnciii 
have  been  awarded  a»  folliiwn:  Steel 
framing  to  CotiHilldHU-il  Hteel  Corp. 
electric  elevatorN  to  W<»tlnKbiMiiii- 
lOleitrlc  *  .AUg..  Co.:  mel.'.l  narli  I.. 
\V.  r.  L.ti;  plumbing  work  V.  Wni. 
U.  Cordis.  .MonlroKr.  liblx  will  !>•■ 
taken  on  heating  and  MntllallnK, 
eb-etrleal  work,  tile  and  marble  work, 
metal  stud  partltioriH  and  metal  lath- 
ing In  ab'Mil  two  weeks.  The  building 
will  be  a  four-story  and  basement, 
cross-shaped  structure.  h:ixl59  feet  In 
area,  with  a  seven-story  tower  sec- 
tion; cteil  frame  construction,  con- 
crete exterior  walls,  concrete,  rubber 
tile  and  linoleum  floors,  sound  deaden- 
ing, etc.  The  building  will  provide 
space  for  executive  offices,  two  ward 
Hours  of  34  beds  each,  surgery  and 
X-ray    floors,    etc.      Cost,    $325,000 


CONTRACT   AWARDED 

AIEKCEIJ,  Cal.— Mark  B.  Folsoni. 
Merced,  at  $2423  awarded  contract  by 
t:ounty  Supervisors  for  construction 
lit  additions  to  male  and  female  help 
quarters,  addition  to  kitchen  of  the 
tubercular  ward  and  remodeling  in 
the  detention  ward  at  the  Merced 
General  Hospiliil  and  for  re-rooting  of 
Merced  Veterans  Memorial  Building, 
Merced.  W.  E.  Bedesen.  County  Sur- 
seyor.  Merced. 


Commissioned    to    Prepare    Plans 
ADDITION  Cost,    $35,000 

.M.ARTINEZ.   Contra  Costa  Co.,   Calif. 

County  Hospital. 
One-story    reinforced    concrete    isola- 
tion ward  addition  to  county  hos- 
pital   (15    beds). 
Owner — County   of   Contra   Costa. 
Architect— William      Rich.      Bank      of. 
America   Bldg.,    Oakland. 


Plans  Awaiting  PWA  Approval 
IMPROVE    HOSPITAL  $72,000 

SALINAS,    Monterey  Co.,   Cal.   County 

Hospital. 
One-story    frame   and    stucco   tubercu- 
losis   ward   addition    (22    bed    unit  I 
barracks    building      to      accommo- 
date 50:    20,000  gallon   steel  tower: 
new  well,  etc.:  buildings  will  have 
composition    roof.       wood       floors, 
steam    heating   system   to   connect 
to  main  plant,    etc. 
Owner — County    of    Monterey. 
Architect— Chas.   Butner.   51   Maple  St. 
Salinas. 


Plans  Awaiting   Approval. 
.VDDITKIN  Cost.    $32,000 

AUBURN.    Plaier  Co..   Cal. 
one-story     reinforced     concrete     ward 

addition    to    county    hospital    (80- 

bed    ward):     composition     roofinit. 

steel  sash,   steam   heating  system 
Owner — County   of    Placer. 
Architect    —    W.    E.    Coftman.    Forum 

Bldg..    Sacramento. 
Plans  awaiting   the  approval  of  the 
Coimty   Board   of   Supervisors 

Plans     Being     Figured     —    Bids    Close 

November  21,  1:30  P.   M. 
IIOSIMTAI.  Cost.    $245,000 

SANTA    ROSA.    Sonoma    Co..    Calif. 
Two-story  steel  hospital  bldg.   (stucco 

exterior,   probably  tile   roof,   steam 

heating     system,    steel     sjish.    etc.. 

200-bed  capacity 
Owner— County  of  Sonoma. 
.\rchitect — John   I.   Easterly.  Exchange 

Bldg..    S-.inta  Rosa. 
Engineer— Ed.    A.    Peugh    iCounty  ICn- 

gineer).    Courthouse.    Santa    Ro.«a. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    d— 
posit  of  $25. 


Bids    Wanted   — To    Close    Nov.   13 
INFIRMAKY  Co.«t.  $120,000 

EUGENE.     Oregon. 
Three-story     reinforced     concrete     in- 
firmary   (46x120    ft)     brick    exter- 


le 


PACIFIC    CONSTRUCTOR 


ior,    oast    stone    trim,    oonipcisitloii 

roofing,  concrete  slab  floors,  ehiitt- 

conveyors,    ste.Tni   heating   system. 

t  freiRht  and  1  iiassenKor  elevator. 

fire    drore,    metal    furniture,    orn. 

iron,    electric    ranRe.    refrigeration. 

skyliKhts,    etc. 
nwner — University   of  Oregon. 
.Vrohitect — Lawrence,    Holford    &    Al- 

lyn.    Failing    Bldg..    I'ortland.    Ore. 

nids    will    be    opened    by    Secretary. 

State    Board    of    Education.       Oregon 

Rldg..    Portland. 


POWER  PLANTS 


COST    ESTIMATED 

PALO  ALTO.  Sanl.T  Clara  Co.,  Cal. 
—Construction  of  Diesel  electric  gen- 
erating plant  of  (iono-kw.  capacity 
estimated  at  $.i5n.000  in  report  filed 
with  Board  of  Public  Works  by  L.  S. 
Iteady  and  C.  A.  Heinze,  consulting 
t-ngineers. 

Kstimated  cost  of  sleam  generating 
plant  of  7500-kw.   capacity  is  $838.0000 

City  has  report  under  consideration 
in  connection  with  project  for  whicli 
PWA   allotted    $21S.ino   grant. 

Construction    to    Start    Shortly. 
I'liWKR  PLANT  Cost,  $1,800,000 

KTCHMON'D.   Contra   Costa  Co..  Calif. 

(Richmond    Refinery). 
Xew    steam    power    plant    (to    contain 

5  sttam  boilers  with  maximum 
worlcing  pressure  of  900  lbs,  per 
si|.  in.  and  capa))le  of  generating 
125.000  lbs.  of  steam  per  hour, 
three  4000  Kilowatt  steam  turbine 
egcnerators,    etc.) 

Owner— Standard     Oil    (''ompany,      225 

Bush    St.,    S.    P. 
I'lans   by   Engineering    Dept.    of   .stone 

6  Webster. 

Contractor— Stone     &     Webster,     lli.ifi 
Russ   Bldg.,    S.   F. 

13—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

APPROVED 

SAN  niEGO.  Calif.  _  President 
Roosevelt  this  week  approved  a  PWA 
appropriation  of  $989,528  for  the  city- 
county  office  building  to  be  built  in 
the  new  civic  center  at  the  foot  of 
.\sh  St.  in  San  Diego.  Richard  S. 
Renua,  William  Templeton  Johnson 
and  Louis  Gill,  architects,  all  of  San 
Diego. 


CONTRACT    AWARDED 

SAN  FRANCISCO— Western  Asbes- 
tos Co..  (;75  Town.send  St..  at  $555.00 
awarded  contract  by  Department  of 
Public  Works,  for  acoustical  correc- 
tion for  the  band  practice  room  No. 
10,  San  Franci.sco  War  Memorial 
Building.  Van  Ness  Ave.  and  Mc- 
Alli.iter  Street. 


Contract  Awarded. 

HOOFING  Cont.    Price.    .$598 

PACIFIC  GROVE.   Monterey  Co..    Cai. 

Tile   roofing  on   library. 

Owner — City  of  Pacific  Grove. 

Architect — C.    Jerry   Ryland.    National 

Bank    Bldg.,    Salinas. 
Contractor— C.    L.    Frost    Roofing    Co.. 
Monterey. 
Complete   bids   follow: 
I".    L.    Frost    Rfng.    Co.,    Monterey.  $.">!I8 

Tynan    Lumber  Co.,    Monterey 598 

"J.    R.    Ocke.v,   Montere.v 74.', 


Plane  Being  Figured — Bids  Close  Nov. 
4,   8   p,    m. 

HESIDtCNCE  Cost.    $— 

HAVWARD,  Alameda  Co.,  Calif. 
Two  1 -story  frame  residences  (4  rms. 

each),    rustic    exterior,    hardwood 

floors,   wood   sash,   etc. 
Owner — Mr.    .'^truble. 
Architect- George     P.    Siraonds,       192 

Main  St.,   Hayward. 
Following  will  submit  bids: 


H.  S.  Sh.^in.  .".4  Arlcta  Ave..  Hay- 
ward. 

H.   W.   Suttle.   1701   D  St..  Hayward. 

George  Lund.  2I69G  Montgomer.v 
Ave.,    Hayward. 

J.  J.  Thorup,  227  Main  St.,  Hay- 
ward. 

C.  F.  Lodge.  749  Collier  Drive.. 
San   Leandro. 


RESIDENCES 


Commissioned   To   Prepare   Plans. 
CITY    HALL  Cost.    $15,000 

DAVIS,    Yolo   Co.,    Calif. 
One-story  City  Hall. 
Owner— City  of  Davis. 
Architect — Starks   &    Flanders.    Forum 
Bldg.,   Sacramento. 


Preliminary   Sketches   Completed 
CITY  HALL  Cost,  $60,000 

SAN    LE.\NDRO,    Alameda   Co.,    Calif. 
Two-story    reinforced     concrete      city 
hall    (firehouse  and   police  depart- 
ments). 
Owner— City  of  San  Leandro. 
Architect — E.    P.    Whitman,    Los    Ga- 
tos,    Calif. 
WPA    will   furnish    the    labor. 


Preparing    Preliminary    Plans 
CIVIC    BLDGS.  Cost,    $.30,000 

S(lNORA.    Tuolumne   Co.,   Calif. 
City  Hall,    firehouse.   library,   etc.    (re- 
inforced   concrete    construction.) 
I  'wner — City    of   Sonora. 
Architect-G.    N.    Hilburn.    1213    I    St.. 
Modesto. 


BID   OPEN/NG    POSTPONED 

SPOKANE,  Wash.— Until  November 
21.  9:30  a.  m.,  date  postponed  from 
Oct.  31,  previously  reported,  bids  will 
be  received  by  the  City  of  Spokane 
for  furnishing  f.o.b.  Spokane,  and  su- 
pervising installation  of  three  auto- 
matically adjustable  blade  propeller 
type,  hydraulic  governors,  and  all 
necessary  auxiliaries  and  app^urten- 
ances,  for  the  City  Water  Depart- 
ment. 

Specifications  obtainable  from  City 
Water  Supt.  Alex  Lindsay  upon  de- 
posit of  $5. 

F.  G.  Sutherlin,  ComniLssioner  of 
Public   Utilities. 


BID    OPENING    POSTPONED 

SPOKANE.  Wash.— Until  November 
21,  9:30  a.  ni.,  date  postponed  from 
November  7,  previously  reported,  bids 
will  be  received  by  the  City  of  Spo- 
kane for  furnishing  generators,  cir- 
cuit breakers,  switchboard  panels,  and 
transformers  for  the  Upriver  Station 
of  the  City  Water  Department.  Work 
includes  three  1625  kv-a  generators 
with  exciters  and  thrust  bearings:  7 
100.000  kv-a,  15,000  volt,  metal  clad 
oil  circuit  breakers:  7  standard  steel 
.switchboard  panels:  three  25  kv-a 
transformers,  2400  to  220-110  volts; 
miscellaneous  control  and  indicating 
devices,    wire   cables,    and   conduit. 

Specifications  obtainable  from  the 
Water  Supt.  Alex  Lindfiay  upon  de- 
posit of  $5. 

F.  G.  Sutherlin.  Commissioner  of 
Public  Utilities. 


BID    OPENING     DATE     POSTPONED 

MARE  I.SLAND,  Calif.— Until  No- 
vember 6.  11  a.  m.  (date  postponed 
from  Oct.  30)  bids  will  be  received 
i'y  the  Bureau  of  Y'ards  and  Docks. 
Navy  Department.  Washington.  D.  V. 
for  75  Kx,  Motor-Generator  set  and 
electrical  equipment  for  floating  dock 
at  the  Navy  Yard,  Mare  Island,  Spec 
No.   8071, 

Plans  and  specifications  may  be 
obtained  from  above  office  and  from 
Commandant.  Navy  Yards,  Mare  Is- 
land,   upon    depo.sit   of   $in. 


To    Be    Done   by    Day's   Work 

RESIDENCE  Cost,    $5000 

SAN  FRANCISCO,  Calif.  NE  Stan- 
yan   and   Clarendon   Sts. 

Two-story  frame  and  stucco  resi- 
dence. 

Owner— R,  D.  McCrea.  952  Folsom 
Street. 

Architect— G.  E.  McCrea,  3702  Red- 
wood Road,  Oakland. 


Contract    Awarded 

RESIDENCE  Cost,    $6000 

BERKELEY,   Alameda    Co.,   Calif.    870 

Grizzly  Peak  Blvd. 
One-story    and    basement    frame     and 

stucco    residence    (6    rooms). 
( iwner— R.   W.    Walker,   1831  Aren  St., 

Berkeley. 
Plans   by    Mark   Daniels,    care   owner. 
(Contractor — J.    M.    Walker.   1709   Grove 

St.,    Berkele.\. 

Contract   Awarded 

RESIDENCE  Cost,   $8000 

BERKELEY,  Calif.,   1003  Keith  Ave. 
One-story  frame  and  stucco  residence 

(6    rooms). 
Owner — L.  G.  Meads,  New  York  City. 
Architect — Not  given. 
Contractor— J.       P.      Atterwalt,      6233 

Crown,    St..    Oakland. 

BIDS    WANTED 

GRAND  COULEE  DAM.  Wash.  — 
Until  November  10,  10  a.  m..  bids 
will  be  received  by  the  Bureau  of 
Reclamation,  Coulee  Dam,  Wash.,  un- 
der Spec.  No.  738-D,  for  furnishing 
and  installing  weather  stripping  for 
sixty  residences  at  the  Government 
Camp  at  the  Grand  Coulee  Dam,  Co- 
lumbia Basin  Project.  The  camp  is 
located  about  22  miles  nortwest  of 
.Mmira,    Wash. 

Specifications  obtainable  from  the 
Bureau  of  Reclamation  at  Coulee 
Dam,  or  at  Denver,  Colo.,  without 
charge  to  prospective  bidders;  to  oth- 
er.s    $1.50.    not    returnable. 


Contract    Awarded 

RESIDENCES  Cost,    $10,000    each 

SAN    FRANCISCO,    25th    Ave.    N    Ca- 

mino    Del    Mar. 
Two-story    and    basement    frame    and 

stucco  residences. 
Owner — Sea   Cliff   Home   Builders.    544 

Golden  Gate  Ave. 
■\rchitect — Not  given. 
Contractor  —  William      Spivock,       544 

Golden  Gate  Ave. 


To    Be    Done   by    Day's    Work 
RESIDENCE  Cost,   $4000 

SAN    FRANCISCO,    NE   Shawnee   and 

Delano. 
One-story    and    basement    frame     and 

stucco   residence. 
Owner    and    Builder — Stoneson    Bros., 

1630   Ocean   Ave. 
Architect— Chas.    Strothoff.    2274    15th 

Street. 


Plans   Completed 

ADDITION  Cost,    $27,000 

WOODLAND.   Yolo  Co.,   Calif. 
Completion    of    City    Hall    (frame    and 

stucco    construction). 
Owner — City   of   Woodland. 
.Architect — Harry    J.     Devine.     Cronan 
Bldg.,   Sacramento. 
Bids    will    be   asked   shortly. 


To    Be    Done    by    Day's   Work 

RESIDENCE  Cost,  $4000 

SAN     FRANCISCO.      S     Seminole,     85 

E   Delano. 
One-story   and    basement   frame     and 

stucco   residence. 
Owner    and    Builder — Stoneson    Bros., 

1630   Ocean   Ave. 
Architect— Chas.     F.     Strothoff,       2274 

15th    Street. 


PACIFIC    C  O  N  S  T  R  U  C  1  O  R 


II 


contract    Awarded 

IIOSIDHNCK  Cost,   JIO.OOO 

jAN    MATEO,    Calif.     ISuflton    Ave. 
Svo-Hl(iry    and    busemcnt    frame    and 

HliR'CO   residence, 
iwner— Flortnoo   G.    Best,    37    Turns- 

worth    St.,    Redwood    City. 
.rchllect — Ni)t   Riven. 
i'ontrm-tor—J.   H.  PitKl<ei-.  L'0n3  lirnad- 
j     way.  Redwood  City. 


contract    Awarded 

tE.SIlil';N(:l';  Cost,     $— 

EnKl';i.,KV,  Ala.  Co.,  Cal.  Claremont 
District. 

'wo-«tory  frame  and  stucco  resldenci: 
(S  room.s  and  3  baths)  tile  roof, 
steel  sash,  gas  or  oil  heating  sys- 
tem,   colored    tili>    hatlis,    etc. 

wner — Dr.  Jacobus,  Hi  Vincento  Rd., 
Hrrkeley. 

rchltcrt— Noble  and  Archie  T.  New- 
scim,    Russ   Bldg.,    S.    F. 

ontractor — Jensen  &  Pedersen,  344.'! 
Adeline  St.,    Oakland. 


lo   Be   l3one   by   Day's   Work 
;ESII)KNCKS  Cost.    $4000   ea. 

(AN  FRANCISCO.    N  Romain,  E  Cor- 
I       brtt    Ave. 
wo  1 -story  and  basement  frame  and 

stucco  residences, 
wner  and  Builder — F.  Nelson  &  Sons 

21101   19th   St. 
rchitect — Not    given. 


ontract    Awarded 

ESIIUCNCE  Cost.    $1000 

AN   l-'KANCISCO.    N  Ullca  St.  E  34th 

Ave. 
ne-story    ami    basement    frame    and 

stucco   residence, 
wner— K.    T.    Adams,   2218    21st   Ave. 
rchitect — Not  given, 
ontractor— Adams     Bros.,     221S     2lBt 
;     Ave. 

ow    Bidder 

ESIDKNCE  Cost,    $5000 

AKT.AND,  Alameda  Co.,  Cal.,  Pied- 
mont   Pines. 

ne-story  and  basement  frame  and 
stucco  residence   (five  rooms). 

wner— Withheld. 

rchitect  —  J.  K.  Ballantine,  137 
H:irlan   Place,   S.   F. 

ow  Bidder— T.  D.  Courtright.  349 
61st  St.,  Oakland. 

antract   Awarded. 

BShilONTE  Cost,    $6000 

\\    FliANCISCO.      N    Francisco    St. 

101     W    Larkin    St. 
ne-story    and    basement    frame    and 

stucco  residence. 
wner    —    Gandolfo     Prisinzano.     700 

Ma.smi   St.,   .San  Francisco, 
rchitect — Not    Given, 
nntractor— Tony    D'Amico,    2345    Polk 

St..   .S.in   Francisco. 

Jb-Contracts  Awarded. 

B&IDKNCE  Cost,    $6000 

ENH)    HEIGHTS.    San    Mateo    Co., 

Calif.      Menlo   Avenue, 
ne-stnry    and    basement    frame    and 

stucco  residence, 
wner — Professor   M.    Savelle. 
rchitect— Not   Given, 
antraeti.i- A.     B.    Allen,    1015    Stan- 

foii!  Ave.,    Palo  Alto, 
lumbing — J.  M.   Hughes,   Palo  Alto, 
eating- C.   E.  Ashworth,   Palo  Alto. 
'ater    Heater— C.   E.   Ashworth,   Palo 

Alii.. 
rick    and    Stone    Work— C.    R    Mills. 

Palo  Alto, 
umbei-  —  lIcElroy-Cheim    Co.,    Palo 

Altc. 
lastering — Nellson    Bros.    Los    Altos, 
inish     Materials— Palo    Alto    Planing 

Mill.    Talu    Alto. 

0  Be  Done  By  Day's  Work. 

ESIDENCE  Cost.    $4000 

\N  FRANCISCO.  E  Fifteenth  Ave. 
3ti    S   Jurtah   Street. 


onii-story    and    basement    frame    and 

Ktijcco  rculdence. 
Owner  and  Builder  —  Arvld  Petcr«r)n. 

UVM  sih  Ave.,  San  Franclico. 
Ar-.liltecl  — Not   Given. 


Contr.ict    Awarded. 

Al.TEKATIONS  Cost,    $300(1 

.•-■■A.N    JoSE,    Santa    Clara    Co..    I'.illf 

.\n.    244    N.    Nintli    Klrei'l. 
Alterations    to   duplex    residence. 
Owner — F.   W.  Cramer,   Premises. 
.Architect — Not   Given. 
( 'nntractor- F.    Bigland,    970   Chapman 

.St.,    Siiii    Jose. 


Contract  Awarded. 

UESIDENCE  Cost,   $6000 

SAN  JOSE,  Santa  Clara  Co..  Cal.  No. 
1570  Calaveras  Avenue. 

Two-story  frame  and  stucco  residence 
(0    rooms). 

I  >uMer--I)r.  Milton  A.  Premo,  Ameri- 
can Trust  Bldg.,  .San  Jose. 

Architect — Not  Given. 

('nntractor — George  Kocher.  Graphic 
Arts   B'ldg.,   San  Jose. 


Plans  Being   Figured. 

RESIDENCE  Cost.    $12, SOU 

IIAKLANI).  Alameda  Co.,  Cal.  Clare- 
mont   I'ines. 

Two-story    and    basement    frame    and 

stucco  residence   (eight  rooms  and 

3    baths),    Spanish    style,    tile    roof, 

steel    .sash,    oak    plank    floors,    hot 

air  heating  system,  etc. 

Owner — Withheld. 

Architect— F.  L.  Confer,  2812  Russell 
St..    Berkeley. 

Plans  Being   Reflgured. 

ItESIDENCE  Cost,    I 

SAN   FRANCISCO.      Sherwood   Forest 
Two-story    and    basement    frame    and 

stucco  residence. 
Owner — Dr.    and    Mrs.    J.    D.    Delprat. 

2005  No.  Commerce  St. 
.Architect- Miller  &  Pflueger,  580  Mar- 

Ket    St..    San    Francisco. 

Contract  Awarded. 

liESIDENCE  Cost.   $4500 

STOCKTON,    San    Joaquin    Co..    Calif. 

No.  104  Euclid  Avenue. 
Two-storj-  frame  residence. 
Owner— T.    P.    Jenkins,    ims    N-S-tock- 

ton  St.,  Stockton. 
.Architect — Not  Given. 
Contractor— F.    P.      Dobson,    1150     W. 

Hording   Way,   Stockton. 


Contract  Awarded. 

RESIDENCE  Cost,     $3000 

I'NlVERSrrv   PARK,   S'an   Mateo  Co. 

One-story   frame   residence. 

Owner — James    L.    Delkin,     16S     inner 

Circle.   Redwood  City. 
Architect — Not   Given. 
Contractor  —  J.    M.    Porter.    Box    IIG. 

Ijake    Arrowhead. 

Sub-Contracts  Awarded. 

RESIDENCES  Cost,  $25,000 

GLENBROOK,    Nevada. 
Two-story   wood  and   stone   residence. 
Owner  —   Dr.    Hans   Llsser.   Fitzhugh 

Bldg..   San  Francisco. 
Architect— John    Dinwiddle.     360    Pine 

St..    Sail    Francisco. 
I'oiitiart.ir    —    Jloore    &    Roberts,    603 

.Missiun    .S't.,    San    Francisco. 
Concrete  and    Excavation— J.   W.    Kel- 

IfAvay.    Rawhide,    Nevada. 
Lumber— G.    Selio   &   Son.    Meyers. 
Painting  —  H.    TattersHeld,    132   Com- 

Mionwealth    St..    San    Francisco. 


Owner    Taking    Bids 

DUPLEX  Cost.    $— 

STOCKTON,    San    Joatiuin    Co.,    Cal. 
One-story     frame     duplex     (2     4-room 

residences)    rustic    exterior. 
Owner — Mr.    Wright    (Wright    Lumber 

Co)   Waterloo  and  Cherokee  Lane. 

Stockton. 
.Architect — J.    U.   Clowdsley.    Rxehangt 

Bldg.,    Stockton. 


Plant    Being    Figured. 

RESIDENCE  (  ,,Hi.     112  OOU 

VALI.,EJO.   Solano  Co..   Ciilif 

TWD-xfory  frame  and  i,tii<.  ,,  re^iden'  '• 
(8  ro<iiiiH  and  3  baths)  uhlngl*  roof 
Ka»  hoi  air  huntInK  iiy»i«m.  har<l- 
wood   llo.,r«,    tllo   batbH.   etc. 

owner— Wlthlield. 

Architect    —    Fred    Relmem.    233    l'o»l 
St..   S'an   Francisco 
Irwin    H.    Relmers.   831   Sonoma  Way 

Vallejri.    Is    the    only    contractor    flitur- 

iiii;  the  plans. 


Plans    Being   Prepared. 

RESIDENCE  Cost.    »7i00 

BERKELEV.    Alameda   Co.,    Cal.     Al- 

varado    Road. 
Two-story  frame  residence  (G  rooms i 
Owner- S.   P.   Tate. 
Architect— E.     L.    Snyder,    2UII     Shat- 

tuck    Ave.,    Berkeley. 


To   Ask    Bids   Within    Few   Days. 

RESIDENCE  Cost.    $ 

OAKLA.ND.  Alameda  Co.,  Cal.  Pied- 
mont  Pines. 

Two-story  frame  and  stucco  residence 

Owner— J.   W.  Morgart. 

Architect— E.  L.  Snyder,  2101  Shat- 
luck   Ave.,   Berkeley. 


Owner   to   Take    Bids   Shortly 
RESIDENCE  Cost.    $— 

HURLINGAME.    San    Mateo   Co..    Cil. 

Burllngables. 
One-story    and    basement    frame     and 
stucco   residence    (5   rooms)    shake 
roof,    oak    floors,    wood    saiih,    tile 
bath,    etc. 
Owner— R.    Heckford,    604    So.    Hum- 
boldt St..  San  Mateo. 
Architect— Mario     Corbett.      Benjamin 
Franklin   Hotel.   San   ilnteo. 


To   Ask   Bids  Within   Few   Days 
RESIDENCE  Cost,    $— 

LODI,    San    Joaquin    Co..    Calif. 
One-story   and    ba.'tement    frame   resi- 
dence  (6   room.s,   1   bath)   .shake  or 
.shingle    roof,      vertlcle      boarding, 
hardwood    floors,    tile    hath,    wood 
sash.    2   car   garage,    etc.     Califor- 
nia  Ranch   type. 
Owner — Name  withheld. 
.\rehitecf— Victor    Galbrallh.     21]       E. 
Acacia    St.,    Stockton. 


Plans    Bring    Prepared 

UE.S1DENC2  Cos;.   $11. 00" 

SAN  M.\TEO.  Calif.    .San  .Matio  Park. 

Two-story  and  basement  frame  and 
.stucco  residence  (9  rooms.  3  baths) 
shake  roof,  gas  heating  system 
oak  floors,  wood  sa.sh.  tile  baths, 
etc. 

Owner — Name  withheld. 

.\rehitect — Leo     Sharps.     1477     Biirlin- 
ganie   Ave..    Burllngame. 
Bids    will    be    asked    in    about      one 


Plans   Being   Prepared. 

RESIDENCE  (Jost.   $ 

SONOP.A.    Tuolumne  Co.     Calif. 
One-storj*  frame  and  stucco  residence 

(6   rooms). 
Owner— F.  R.  Miller. 
Architect— G.    N.    Hilburn.    1213    I    St. 

Modesto. 


October  29.   1935 
Plans  Being  Prepared. 
RESIDE.VCE  Cost.    $2500 

O.AKI.AND.   .Alameda  Co..  Cal.   Gwinn 

Road. 
One-story    frame   residence    (5   rooms) 

rustic  exterior,    shake   n">f.   etc. 
Owner — David   Bruce. 
.Architect    —    Earl      MacDonald.      3Slt 

Broadway.  Oakland. 
Bids    will     be    asked     in    about    on' 
week. 


Sub-Contract   Awarded. 
RESIDENCE  Cost.   I2O.0OO 

LAKE  TAHOE.   Placer  Co..   Cal. 
Two-story   wood   and   stone   mountnin 
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hnu><;    (7    rooms.    3    hathsl     shak'' 

rtjof.   jsteel  sasli.   etc. 
(Uvner — Withheld. 
.\rchitei-l— Xcble  and   Archie  T.   Nfw- 

som.  Kuss  BUig..  San   Fr.Tiieisco. 
MKr.    of  Oonsitr.— N'.    R.    Ma.vHeld.    Ta- 

lioe  Cit.v. 
Plumbing— Joe    Diiffec,    Tahoe    City. 
Electric    Wiring— I'tlo   N".    JJarlin.    Ta- 


in 


Lumber— Triukec  Tahoe  Luinlwr  ("o. 


Plans   Being    Figured — Bids   Close   No- 
vember 7,  4  p.   m. 

RESIDENCE  Cost,    $70uO 

SAN  KR.\NCISCO.    St.  Francis  Wood. 
Two-slory  frame  and  stucco  residence 
(7    rooms   and    2   baths):    tile    and 
compoeition   roof,   wood   sash,   gas 
Jieating   sy.stem.    Iiardwood    floors, 
tile  baths,   etc. 
Owner— Mr.    Evans. 
Architect— Chester   Trelchel,    696    Cle- 
veland   St.,    OaklaniJ. 

Contract  Awarded. 

RESIDK.N'CE  Cont.    Trice.    $4900 

WAYWARD.   Alnnieda   Co.,   Calif. 
One-Story    and    basement    frame    and 

stucco   residence    (5   rooms)    shake 

roof.   Ka."   hot   air  heating  system. 

hardwond   floors,    wood   sash.    etc. 
Owner- Mr.    Gregg. 
Architect— Oeo.   P.   Simonds.   192  Main 

Street.    Hay  ward. 

Contract    Awarded. 

RESIDENCE  Cost.    $500i> 

IIAYWARD.  Alameda  Co..  Cal.  Sun- 
set   Houlcvard. 

One- story  and  basement  frame  and 
stucco  residence  (.)  rooms)  shake 
roof,  gas  hot  air  heating  system. 
hardwood    floors,    w  >ofl    sash.    etc. 

Owner— Mr.  O'Rourk. 

Architect — Geo.  P.  Simoniis.  192  Main 
Street,   Hayward. 

Contractor— H.  W.  S'utlle.  1701  D  St.. 
Hayward. 

CONTRACT   AWARDED 

ALTERATIONS  Cost.    $3000 

SAN  FR.\NCISCO.  No.  30  North  Gate 
Drive. 

Alterations   to   residence. 

Owner — W.   Day,   Premises. 

Architect — F.  W.  Dakin.  62.'j  M;irket 
S-t.,    San   Francisco. 

Contractor — L.  Messenger.  l.')07  Lin- 
coln St.,  Berkeley. 


Contract   Awarded 

RESIDENCE  Cost,    $4100 

SAN    LEANDRO.    .\lameda    Co.,   Calif. 

One  -  story  wood  frame  residence  (4 
rooms)  Colonial  style,  rustic  ex- 
terior, shingle  roof,  gas  floor  fur- 
nace, hardwood  floors,  tile  bath. 
wood  sash,  etc. 

Owner — George  Nleman. 

Architect — Ray  Keefer,  770  Wesley. 
Oakland. 

Contractor— B.  K.  Woolley,  3933  Fruit - 
vale  Ave.,  Oakland. 


Plans    Being   Completed. 

resid?:nce  Cost,  $in,ooo 

SAN    RAFAEL.    .Marin    Co..    Calif.,    El 

Camino    Terrace. 

Two-Ktt)ry  frame  and  stucco  residence 

(10  moms.  3  baths)  tile  roof,  wood 

sash,   hardwood   floors,   tile   baths, 

two-car    garage, etc. 
owner— Dr.   F.   M.  Cannon,   510  B  St.. 

San   Rafael. 
Architect — H.  H.  Winner.  WonUworth 

Ave.,    Ross. 
Bids     will   be     asked    in  about      two 
weeks. 


Bids    in — Held    Under    Advisement. 

RESIDENCE  Cost,    $ 

EEKKELEV.  Alameda  <■'...  Cal.  Clare- 
mont    District. 

Two-story  frame  and  stucco  residence 
(8  rooms  and  3  baths)  tile  roof, 
steel  sash,  gas  or  oil  heating  sys- 
tem,   colored    tile    baths,    etc. 


Owner — Dr.   Jacobus.   341   Vicente  Rd.. 

Berkeley. 
Architect— Noble  and   Archie  T.  New- 

som.    Russ    Bldg..    San    Francisco. 


Bids    In — Held    Under  Advisement. 

RESIDENCE  Cost.    $ 

c).\KL.\XD,  Alameda.  County,  Calif.. 
Claremont    Pines. 

Two-story  and  basement  frame  and 
.stucco  residence  (10  rooms,  three 
liaths)  Spanish  tyiJe:  tile  roof,  hot 
air  heating  system,  hardwood 
floors,  tile  baths,  wood  sash,  etc. 

Owner- Mr.    Stapleton. 

Architect— Williams  &  Wastell.  374 
17th    St.,   Oakland. 


Contract  Awarded. 

RESIDENCE  Cost.    $3850 

BURLINGAME,    San    Mateo    Co.,    Cal. 

Maple   Avenue. 
Residence. 

Owner — F.    S.    Saunders. 
-Architect — Not    Given. 
Contractor — H.     E.     Winfrey.     Lomita 

Park.  ' 

Low    Bidder. 

RESIDENCE  Cost,    $4700 

SAN    FRANCISCO.       SE    Silver    Ave. 

and   Oxford   Street. 
One-story    and    basement    frame    and 

stucco    residence    (5    rooms);    tile 

and    composition    roof,    wood    sash 
R         gas   heating     .system,      hardwood 

floors,    tile    bath,    e(c. 
I  iwner — Sam  Fillipo. 
Architect— D.   E.   Jaekle,    126   Post   St., 

San   Francisco. 
I>iw    Bidder    —    T.    R.    Sharman,    3700 

Broderick   St.,    San    Francisco. 


To    Be    Done    By   Day's   Work. 

RESIDENCE  Cost.    $400" 

SAN  MATEO,  San  Mateo  Co.,  Cal 
Lot  13  Bik  4,  Avila  S'treet. 

Residence. 

Owner  and  Builder — G.  W.  Williams 
Co..  315  Primrose  Road,  Burlin- 
game.  14 

October  25,    1935 
To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,     $4000 

S.\N   MATEO     San   Mateo   Co..    Calif. 

Lot   6   Blk   6,   Avila  Street. 
Residence. 
Owner   amj  .Builder — Geo.    H.   Arthur. 

16  W..  Santa  Inez  St.,  San  Mateo. 

Contract    Awarded. 

RESIDENCE  Cont.    Price,    $5700 

ATHERTiiN.    San   Mateo  Co.,    Calif. 

One-story  and  basement  frame  and 
stucco  residence  (6  rooms  and  2 
baths)  English  type,  heavy  shingle 
root,  gas  heating  system,  wood 
sash,  hardwood  floors,  tile  baths, 
separate  garage,   etc. 

Owner — J.    B.    Leonard. 

Architect— D.  E.  Jaekle,  126  Post  St., 
San    Francisco. 

Contractor  —  R.  S.  Silverberg,  405 
Montgomery  St..  San  Pranci.sco. 

Contract  Awarded. 

RESIDENCE  Cost,    $4000 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 

One-story  Colonial  residence  (5  rooms) 

Owner — Minor. 

Architect— D.  E.  Jaekle,  126  Post  St., 
San  Francisco. 

(.'ontractor— J.  E.  McCarthy,  50  Hud- 
son   St..    Redwood   City. 

To    Be   Done   By  Day's  Work 

RESIDENCE  Cost,    $5500 

SAN    JOSE,    Santa    Clara    Co.,    Calif. 

1556    Hester    Ave. 
One-story    and    basement    frame    and 

stucco  residence   (6  rooms). 
Owner   and    Builder— T.    Savaker.    15S6 

Hester   Ave.,    San    Jose. 
."Architect — Not   given. 

To    Be    Done    by    Day's    Work 

RESIDENCE  Cost,    $5000 

SAN    JOSE,    Santa    Clara    Co.,    Calif. 


747  N.    Third   St. 
One-story    and    basement    frame    ;  i 

stucco   residence    (5   rooms). 
Owner— Frank    Reghctto,     753    E. 

James   St.,    San    Jose. 
Architect — Not    given. 
Contractor— A.  R.  Valvelli.  1625  Emi 

St.,    San   Jose. 


Contract   Awarded 

RESIDENCE  Cost.    IS 

SAN    JOSE,    Santa    Clara    Co..    Ca 

Vine    St.    near    Goodyear    St. 
One-story    and    basement    frame    I 

stucco  residence   (5  rooms). 
Owner— T.   Ricca,   252  Willow  St.,  i 

Jose. 
Architect — Not  given. 
Contractor — V.  R.  Camineiti,  975  V 

St.,    San  Jose. 


To    Be    Done   by    Day's   Work 
RESIDENCE  Cost,    $T 

BERKELEY,   Ala.   Co.,  444  Vassar. 
Two-story  frame  and  stucco  reside) 

(6  rooms). 
Owner  and    Builder   —   Milton   Bon 

583    Spruce    St..    Berkrley. 
.Architect — Not   given. 


Contract    AwardeA 

RESIDENCE  Cost,   U 

SAN   FRANCISCO,    Calif.     W.   Ard' 

wood,    305    ft.    N.    Sloat    BlvtI. 
One-story    and    basement    frame     ! 

stucco   residence. 
Owner — Mrs.     Mina    Auradou. 
.\rchitect — Not    given. 
Contractor — Standard      Building      < 

1500  Judah  St. 


To    Be    Done   by    Day's   Work 
RESIDENCE  Cost,    $i 

SAN  FRANCISCO,  Calif.,  W  43rd  A 

75    ft.    N.    Anza   St. 
One-story    and    basement    frame    i 

stucco    residence. 
Owner    and    Builder — Standard    Bui 

ing  Co.,  1500  Judah  St. 
.\rchitect — Not    given. 


To   Be    Done   by    Day's   Work 

RESIDENCES  Cost.    $4000 

SAN    FRANCISCO.    Calif.      E.    32, 

Lawton   St. 
Three    1-story    and    basement    fra 

and   stucco    residences. 
Owner    and    Builder— Standard    Bui 

ing  Co..    1500  Judah   St. 
.Architect- Not    given. 


To    Be    Done   by   Day's   Work 

RESIDENCE  Cost.    $51 

SAN    FRANCISCO.     Calif.      W.    Mi 

mar,    175    ft.    S.    De    Montfort. 
Owner    and    Builder— .\.    R.    Peters' 

60    Cotter    St. 
.\rchitect — Not     given. 


To   Be  Done   By  Day's  Work. 
RESIDENCE  Cost,  $4' 

SACRAMENTO,   Sacramento  Co..  C 

No.    501    Forty-fifth    Street. 
Residence. 
Owner  and   Builder— J.   M.   Burroui' 

Preliminary   Plans    Being   Prepared. 
RESIDENCE  Cost,    I- 

PIEDMONT.    Alameda    Co.,    Cal.    I 

per   Piedmont    Estates. 
Two-story  frame  and  stucco  residei 

(8    rooms   and    3    baths)    tile   re 

wood    sash,    gas    heating    syst« 

etc. 
Owner — Marion    Buckley. 
Architect— Ed.   M.   Sharpe,   525  Marl 

St.,   San   Francisco. 


To   Be  Done  By  Day's  Work. 

RESIDENCE  Cost,    $4' 

OAKLAND.    Alameda    Co.,    Cal.      1 

3056    Wisconsin    Street. 
One-story    residence    (6   rooms). 
Owner    and    Builder— O.    W.   Johns) 

4237   Atlas  Ave.,   Oakland. 
Architect — Not  Given. 
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intract   Awarded. 

liS'UiKNl'K  Cost,    JB98C 

IXiKMON'l',    SaiitJi    darn    Co..    Calif. 
(    Alum    Rock   Hills   District. 
Iit-8tiiiy   Ijrick   (Jolonlul   ro.sldence    (i; 

rooms  and  2  baths)  .shingle  roof. 
,  pine  doors,  Kas  heat,  tile  baths, 
(.■ner— l".    V.    Holmes,    ST   S.    17th   St.. 

San  Jose. 
Irhlteot— Charles    McKonzK-,    Twohy 

Uldfe'..   Siin  .lose, 
jntractiir — J.    V.   N.   Goliranson,   lOlh 
I    St.    Kl.  2,   Box  2:il.   S:in  Jose. 
["omiilcU'    bicl.s    |)iihll.-<hod    (Ht.    11. 

jntract  Aw.irded. 

iIS'iniON-CIC  Cost.    $5700 

I'HKKTIIN.   San    Mateo  Co.,   CaT. 
je-story    and    basement    frame    and 
;   stucco    residence    (G    rooms   and    2 
i    baths)    heavy      shinBle    roof,      gas 

heatioR  .>iyslem,   wood  sash,   hard- 
j    wood    floors,    tile    baths,    separate 

garage,   etc. 
^ner — I.    V.  I.,eonard. 
ichltect— U.   K.  Jaekle.    12«  I'ost   St., 
j    San    Francisco. 

Intraetor— K.       S.       SlIverbcrK.       40.i 
;    AIiintRomery  St.,   San  Francisco. 


Ask   Bids   Shortly. 

isiuknce  Cost,   $ 

,N  KR.XNCISCO.  Sherwood  Forest 
i-.-itory  and  basement  frame  and 
stucco    residence. 

vrnir— I>r.    and    Mrs.    J.    D.    Delprat. 

2  005   No.   Commerce   St. 
chltect— Miller  &  Ptlueger,  5S0  Mar- 
ket   St.,    San    Francisco. 

ntract  Awarded. 

:.SII>ENCK  Cost,    $6900 

liD.MONT.  Alamt-da  Co.,  Cal.  No. 
6   Dormidera   Street. 

vo-story  residence  and  earaee  (8 
rooms). 

irner — Dr.  Walter  Rapaport.  Napa. 

■chltect — Not    Given. 

■ntractor — Edw.  Larmer,  UO  Fair- 
view  Ave..    Piedmont. 

'ntract  Awarded. 

•ISIDKNCI':  Cost.    $5100 

EDMONT.    Alameda   Co.,   Cal.     No. 
i    lOS   Latham   S'treet. 
jvo-story    residence    and    garage    (6 

rooms). 
vner— P.   Graves  and  G.   Arnold.    232 

Monte    Vista   Ave.,    Piedmont, 
•chitect— F.    Confer,    132S    Arch    St.. 

Berkeley, 
ntractor— A.   T.    Beckett.    221   Scenic 
I    Ave.,    Piedmont.  • 

ntract  Awarded. 

'<X5I HENCE  Cost.    $6000 

EDMONT.    Alameda    ('o.,    Cal.    Nn. 

3  Parkslde   Drive. 

le-story  and  basement  frame  and 
stucco   residence    (6   rooms). 

vner — Paul  H.  Hammarberg.  2.'i30 
HilKurd  Ave..   Berkeley. 

chltect — Not  Given. 

intraetor — Albc-i-l  Hammarberg,  2340 
Le  Conte  S-t.,   Berkeley. 

>   Be    Done    By   Day's   Work. 

SSIDENCli  Cost,     $4000 

iN    MATEO.    San    Mateo   Co.,    Calif. 

Lot    <i    Ulk    8.    Seville    Way. 
isidence. 
.vner    and    Builder — Maurice    Fosch, 

147  14th  St..   San  Mateo. 
•chitect— Not    Given. 

•ntract    Awarded. 

3&1DENCE  Cost,    $ 

CRKELEY,  Alameda  Co..  Cal.  Cedar 
St.  near  Hamilton  St. 

le-.-ilory  and  basement  frame  and 
stucco  residence  (6  rooms);  shin- 
gle roof,  gas  heating  system,  hard- 
wood floors,  etc. 

.vner — Gordon    Lang. 

ichitect— E.  L,  Snyder.  2101  Shat- 
tuck  Ave.,   Berkeley. 

'ntractor  —  J.  R.  Armstrong.  1131 
Fleet   Road,    Oakland. 


Sub-Contracti  Awarded. 
rtE.Sl  HENCE  Cost,    $6000 

STtjCKToN,    San    .lo.ii|uln   Co.,    Cullf. 
DMc-Htory    Hud    ba.-.i-iiieiit    frame    and 

brick   veneer  residence, 
(iwiiir  -G.   B.    Leonardlnl,    I'pper  Sac- 
ramento  hoiid,   Sacramento. 
Architect  — Not  Given. 
Contraclnr— H.    W.    Johnson,    1229    W. 

Magnolia   St..   Stockton. 
Roofing — Noble    H.    Brown   Kooflng  Co. 

1311   W.    Fremont    St.,    Stockton. 
Plumblno  -  B,    F.    Schlrle,    305   K.    ICdi- 

.s.in    St.,    Storktiili. 
Electric    Wiring— Sciuare    Electric   Co., 

153G  S.  Grant  St.,  Stockton. 
Heating    -I''raser   Furnace  Co.,    445   .S'o. 

San  Joaquin  St.,  Stockton. 
Sheet     Metal— American     Shcit     Metal 

Co.,   1528  E.  Main  St.,   Stockton. 
Tile  Work— Fisher  Tile  &  Marble  Co., 

744   K.   Weber  St.,   Stockton. 
Glass  —   \V.    V.    Fuller    &    Co.,    218    S. 

.\uriir;i,   SI.,    Stockton. 
Hardwood     Floors — Field    Carmlchael, 

J 132    E.    Church    St..    Stockton, 
iron     Grille     Work— U.     F.     Marschall. 

>i3l    E.    Fir.'^t  St..   Stockton. 
Brick   and    Stone   Work— C.    H.    Miller. 

Linden  Road,   Stockton. 
Lumber — Stockton  Lumber  Co.,  Stock- 
ton. 
Painting   —  Albert    Boehme,     1G70    W. 

l'"li)ra  St.,   Stockton. 
Plastering  —  Crispin       &       Grahlman. 

Stockton. 
Finish     Materials. —  Electric     Planing 

.Mill.   545   S.    Monroe   St.,    S-tockton. 
Grading  —  Biasotti   &   Willard.    40   W. 

Clay    St.,    Stockton. 


Contract    Awarded. 

RESIDENCES  Cost.    $4000 

SAX    FRANCISCO—      W  Alemany   St. 

.S'   Theresa   Street. 
Two    one-story    and    basement    frame 

and   stucco  residences. 
Owner— L.    Depaoll,    3280    Mission    St., 

San    Francisco. 
.\rcliitect — Not  Given. 
C. intraetor— C.     T.     Lindsay.     110    Du- 

biice   Ave..    San   Francisco. 


Contract  to   Be   Awarded 

RESIDENCE  Cost,     $5067 

OAKLAND,  Alameda  Co.,  Cal.  Chabot 
Drive. 

Two-story  and  basement  fame  and 
stucco  residence  &  garage;  hard- 
wood  floors,    gas   heating   system. 

Owner — Mrs.   C.    Ringen. 

,\rchilect  —  Earl  R.  MacDonald  3S12 
Broadway,   Oakland. 

Contractor — A.  Frederick  Anderson. 
I51S  38th   St.,   Sacramento, 


Plans   Being   Figured — Bids  Close   Nov. 

4th. 
RESIDENCE  Cost,    $6500 

OAKLAND,  Alameda   Co.,   Cal.      Shel- 

ton   Drive.    Piedmont  Pines. 
California-Colonial  residence  (6  rooms 

two  batiis)  hardwood  floors,  shake 

roof,   tile  baths. 
Owner — R.    W.    Morgart. 
Architect— Edwin    Lewis    Snyder,    2101 

Shattuck  Ave.,   Berkeley. 


SCHOOLS 


Plans    Being    Completed 

.\DDITIONS  Cost.  $20,000 

CORNING.    Tehama    Co.,    Cal. 

Boiler  room,  band  room  and  student 
farmers  building  (reinforced  con- 
crete construction  (new  central 
steam   heating  plant. 

Owner — Corning  Union  High  School 
District. 

.\rchitcct   —   W.    E.    Coffman.    Forum 
Bldg..    .Sacramento. 
Plans    will     be    sent     to    the    State 

Tiivision    of    Architec-t\ire    for    apiuoval 

within   :i    few   diy.-i. 


Plant    Being    Completed 

MICH   .SCHOOI^  (■>„■>.    |7I.->.00(| 

SACRAMF.NTO,   Calif. 

.S'ew  HiKh  S<ho<,l  hulldlnu  (30  cI-imi- 
roomii,  laboratorlen,  HhnpR,  R^ym- 
nuslum,  cafeteria  nnd  nurtltorhim). 

Owner — Saeramento    School    I)lHtrlct. 

.Architect— Starks   &   Flanders,   Forum 
Bldg.,    .Sacramento. 
I'lans    will     be    sent     to    the     State 

Division   of   Architecture   for   approvnl 

ill    about  one   week. 


Plans    Being    Completed 

SCHOOL    ANNEX  Cost,    $500,000 

SACRAME.NTO,  Sacramento  Co..  Cal. 
Junior  College  Campus. 

.\nnex  to  Junior  College  (new  engi- 
neering building,  addition  to  eco- 
nomics, buslneMS,  geology,  enlarge 
gymnasium,    etc.:    25    claBsrooms). 

Owner — Sacramento    School   District. 

Architect — Harry    J.     Devlne.    Cronan 
Bldg.,    Sacramento. 
Plans   will    be    fordwarded    to     State 

Division  of   Architecture,    Sacramento, 

for   approval    in    about    one   week. 


BOND    VOTED 

CLARKSBURG.  Yolo  Co,  Calif.— 
Clarksburg  Union  High  School  Dis- 
trict voted  bonds  in  the  amount  of 
Sl.S.nno  October  28.  Proceeds  to  fl- 
nan'-e  construction  of  an  a'Jdition  at 
the    High    School,    Clarksburg. 

Plans  being  prepared  by  .Architect 
Harry  Devlne,  Cronan  Bldg..  Sacra- 
mento. 


BOND    ELECTION 

MORRO.  San  Luis  Obispo  Co.,  Cal. 
— Morro  Union  School  District  will 
vote  on  November  12  on  a  proposal 
to  issue  bonds  in  the  amount  of  $34.- 
000,  proceeds  to  finance  construction 
of   new  school    for   the   district. 


BOND    ELECTON 

HANFORD.  Kings  Co.,  Cal.— Han- 
fnrd  Elementary  School  District  will 
vote  on  Novenilier  12  on  .a  jiroposal 
to  issue  bonds  in  the  amount  of  $24,- 
Ono,  proceeds  to  finance  construction 
of  a  one-story  reinforcevl  concrete 
element.ary  school  in  Hanford.  Total 
(ost    estimated   at    $43,047. 

Preliminary  plans  prepared  by 
.\rchitect  W.  D.  Coates.  rtowell  Bldg.. 
l'''rei^no. 


Preparing    Preliminary    Plans 
SCHOOL  Cost,    $23,636 

KNIGHTSEN,   Contra   Costa  Co.,   Cal. 
Elementary    school    (4    classrooms). 
Owner— Knightsen   Elementary   School 

District. 
Architect— James     Narbett.     4116     31th 

St.,  Richmond. 

Plans   Being   Completed 
.SCHOOL  Cost,  $28,000 

DEL    P.\SO.     Sacramento    Co.,    Calif 
One-story  concrete  school. 
Owner— Del  Pa.so  School  District. 
Architect   —   W.    E.    Coffman.    Forum 
Bldg.,   Sacramento, 
Plans  will  be  sent  to  the  State  Dlvl- 
^^ion    of  Architecture,    Sacramento,   for 
approval  within  a  few  days. 


Plans    Awaiting    Approval 

SCHOOL  Cost.   $16.0110 

A  ("BURN.    Placer   Co.,   Cal. 

One-story  frame  grammar  school  ad- 
dition (six  classrooms),  rastic  ex- 
terior. 

Owner  —  .Auburn  Union  Qramraar 
School   District. 

Architect    —   W.    E.    Coffman.   Forum 
Bldg.,   Sacramento. 
Plans     are     awaiting    the    approval 

.if  the  Board  of  Truslei  s  "f  the  school 

di.^trict. 
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PACIFIC    CONSTRUCTOR 


Close    Nov.    27, 


Cost.   ; — 

B-.irtlett  and  22nd 


Bids    Wanted    — 

2:30  P.   M. 
SCHUOI. 
.•;AX  KUANCISCO. 

Streets. 
N'l-w  Krammar  school  building  (twelve 

classrooms)    Agassiz    School, 
owner— City  and  County  of  S-.in  Fran- 
cisco. 
.\rchitecl— Mastt-n    &    Hind.    233    I'ost 

St..   San  Francisco. 
Structural  Ennineer  —  Waller  Huber. 

Criiclier    First    Natl.    Bank    Bids.. 

San  Francisco. 
Klectrcal    Kngineer— Leland    &    Haley. 

5S   Sutter   St..   San  Francisco. 

Bids  are  beinv;  lal<c'n  :is   follows: 

General   Work— K.^tiniated   cost,    $130.- 

*.>00;    $50   deposit    for   plans. 
Mechanical    Equipment   and    Plumbing 

Kst.    CO    sl.J33.000;    $25   deposit    for 

plans. 
Electrical     Work— Est.     cost.     $16,000: 

$25   de))Osit    for  plans. 
General      Work      includ.      Mechanical, 
Plumbing     and      Electrical  —  Est. 
cost.    $179,000:    $101.1    deposit       for 

plans. 
I'lans    and      specifications      may    be 
obtained    from    Charles    Sawyer.    City 
Archifetct.   City   Hall. 


Plans  Being  Completed. 

ADDITION  Cost.    $S1.500 

HOQUIAM.  Washington. 

Addition  to  school  building  (3-story 
extension)  reinforced  concrete  ex- 
terior walls,  stuccoed,  stone  trim. 
stage,  35x60  ft.),  locker  and  show- 
er rooms,  skylights  over  gymnas- 
ium, library,  etc. 

Owner  —  School  Board  District  28, 
Grays  Harbor  County. 

Architect  —  Earl  Morrison.  Textile 
Tower.    Seattle.    Wash. 


BONDS    SOLD 

LAKE  COUNTY.  Calif.— Lake  Coun- 
ty Board  of  Supervisors,  will  purchase 
bonds  in  the  amount  of  $16,500.  Pro- 
ceeds to  finance  construction  of  a 
one-story  frame  antl  stucco  grammar 
school. 

Plans  prepared  by  Architects  Her- 
bert &  Caulkins.  Rosenberg  Buildirig, 
Santa  Rosa. 

Plans  Being  Completed. 

ADDITION  Cost,   $99,304 

SAN  FRANCISCO.  Thirtieth  Ave. 
near   I^awton    St. 

Eight  classroom  additions  at  the  Ap- 
tos  High   School. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — Dodge  Reidy,  S21  Market 
St.,   San  Francisco. 

LOW    BIDDER 

LOS  ANGELES,  Cal.  —  Charles  J. 
Dorfman.  124  N.  LaBrea  Ave.,  sub- 
mitted low  bid  to  Los  Angeles  Board 
of  Education,  at  $56,690.  for  recon- 
struction, rehabilitation,  and  strength- 
ening of  an  addition  to  the  boys'  and 
Kirls'  physical  education  buiiaing  at 
Thomas  A.  Edison  Junior  High  School. 
fioOO  Hooper  Ave.  A.  R.  Walker  and 
Pi  A.  Elsen  .  708  Paclfir  Commerce 
BIdg..  Architects,  and  Murray  Erick, 
an  W.  Seventh  St..  Structural  E:n- 
Kineer. 

Plans  Being  Figured — Bids  Close  Nov. 

16,  10  a.   m, 

ADDITIONS  Cost.     $180,000 

SALEM,   Oregon. 

.Vihlitlons  to  Leslie  Junior  High  School 
(new    auditorium    &    gymnasium.) 

Owner — Salem    School    District. 

.Srchitect— Lyle    Bartholomew.    Salem. 

Consulting   Architects   —  Knighton   & 
Howell.    U.    S.    Biink    Rldg.,    Port- 
land. 
•Plans  and  .specifications  may  be  ob- 
tained   from    the    architect    upon    de- 

iposii    ..f    Jin. 


BOND     ELECTION 

.«AN  I.ri,^  OBISPO.  Cal.— Cayucos 
Sohiinl  District  will  vote  on  November 
12  on  a  proposal  to  Issue  bonds  in 
the  amount  of  $18,000.  proceeds  to 
finance  construction  of  a  new  school 
for   the   Cayucos   School   District. 


CONTRACT    AWARDED 

SAN  FRANCISCO— D.  J.  &  T.  Sul- 
livan. I!i42  Folsom  St..  at  $163  award- 
ed contract  by  Department  of  Pub- 
lic Works,  for  moving  buildings  from 
the  Andrew  Jackson  School,  Hayes  St. 
bet.  Clayton  and  .  Cole  Sts.  to  the 
Lowell  High  School  site,  Hayes  and 
.Ashbury  Streets. 


CONTRACT    AWARDED 

.S\\N  FRANCISCO— Star  Ornamental 
Iron  Works.  1271  Folsom  St.,  at  $541 
awarded  contract  by  Department  of 
Public  Works  for  erecting  fire  escape 
at  the  John  Swett  Junior  High  School. 
McAllister  Street,  between  Franklin 
and   Gough   Streets. 

Complete    bids    published    Oct.     2.'j. 


Plans    Being   Completed 
GYMNASIUM  Cost,  $60,000 

AUBURN,    Placer   Co.,    Cal. 
One-fitory    steel    concrete   gymnasium. 
Owner — Auburn   School  District. 
.\rchitect   —   W.    E.    Coftman.    Forum 
BIdg.,    Sacramento. 
Plans  will  be  sent  to  the  State  Divi- 
sion  of  Architecture,   Sacramento,   for 
approval   within  a   few  days. 

BOND     ELECTION 

REDDING.  Shasta  Co.,  Cal.— Red- 
ding Grammar  School  District  will 
vote  on  November  22  on  a  proposal 
to  issue  bonds  in  the  amount  of  $50.- 
000.  proceeds  to  finance  construction 
of  a  one-story  brick  and  steel  gram- 
mar school  to  contain  12  classrooms 
and  auditorium.  Preliminary  plans 
prepared  by  Architect  Jens  C.  Peter- 
sen.  S12   2fith   St.,   Sacramento. 


Plans   Awaiting    PWA   Approval. 

GYMNASIUM  Cost,    $40,000 

RED  BLUFF,    Thama  Co.,    Calif. 

One-story  frame  and  stucco  gymna- 
sium. 

riwner— Red  Bluff  Union  High  School 
District. 

Architect— Dragon  &  Schmidts.  206S 
Allston   Way.   Berkeley. 

Plans  Being  Figured — Bids  Close  Nov. 
26.  8  P.   M. 

ALTERATION  Cost.    $120,000 

BERKELEY.    Alameda  Co..    CaL      No. 

1775   Rose   treet. 
Alteratir.ns    to    Garfield    chool. 
Owner— Berekely   School    District. 
Architect    —    Bakewell    &    Weihe,    251 

Kearny   St.,    San    Francisco. 
Engineer— Thos.     F.     Chace.     Berkeley 

Board  of  Education.  Berkeley. 
Plans  and  specifications  may  be  ob- 
tained from  the  Secretary.  Berkeley 
Board  of  Education.  Rm.  203.  Durant 
and  Milvia  Streets,  Berkeley,  upon 
deposit    of   $25. 


Plans    Awaiting    Approval 

HIGH    SCHOOL  Cost.    $125,000 

.MiBUCKLE.   Colusa  Co.,   Cal. 

I 'ne-story  reinforced  concrete  high 
school  (10  classrooms,  auditorium 
to  seat  750.  gymnasium  shop);  fltit 
composition  roofing,  steam  heat- 
ing system,  maple  floors,  wood  and 
steel   sash,   etc.) 

Owner  —  Pierce  Union  High  School 
District. 

Architect   —   W.    E.    Coffman.   Forum 
BIdg.,    Sacramento. 
Plans  have  been  sent  to  the  State 

Division   of  Architecture.   Sacramento. 

for   approval. 


BIDS    OPENED 
SACRAMENTO,  Calif.— B.  F.  She|l 

■  r  Co..  243  Golden  Gate  Ave., 
Francisco,  at  $1502.15  submitted  !oi 
bid  for  stage  equipment  for  the  Lin 
coin  .School  and  General  Seating  Co. 
U!0  Second  St.,  San  Francisco,  at  $72 
submitted  low  bid  for  stage  equipmen 
for  the  Land  School  to  Sacramen^ 
City  Elementary  School  District 
Complete   bids  follow: 

(1)  Lincoln    School. 

(2)  Land    School. 

(3)  Total    for    both    schools. 
B.    F.    Shearer,    S.    F.:    (1)    $1502.15: 

(2)    $975.80;    (3)    $2478.30. 

General  Seating  Co..  S.  P.:  (li 
.«1655.00:    (2)    $720.00;    (3)    $2375. 

Fred  E.  Turner.  S.  F. :  (1)  $1736.911 
(2)    $933.41;    (3)    $2699.32. 

Nobby  Stage  Equipment  Co.,  S.  F.t 
(1)   $2290:    (2)   $1175:    (3)   $3375.90. 

Bids    held    under    advisement. 


Plans    Completed 

SCHOOL  Cost,  $50.00( 

S.\N  RAFAEL,  Marin  Co..  Cal.  FourU 

and   E  Sts. 
One-story  frame  and  stucco  grammai 

school     (10    classrooms    and    audi 

torium    to  seat   500.) 
iMvner — San    Rafael    School    District 
Architect  —  N.    W.   Sexton.   rJeYoum 

BIdg.,   S.   F. 


CONTRACT    AWARDED 

UOALINGA,  Fresno  Co.,  Calif.  - 
Patton  Sheet  Metal  Works.  312  No: 
H  St..  Fresno,  submitted  only  bid  an< 
awarded  contract  by  Coalinga  Unloi 
High  School  District  for  furnlshlnf 
and  installing  a  gas  burning  furnae* 
in  the  library  building,  on  the  campui 
of  the   High    School. 


BIDS     REJECTED 

AMBROSE.  Contra  Costa  Co..  Cali 
— Ambrose  School  District,  rejectee 
bids  for  the  construction  of  an  addl' 
lion   to   the   Ambrose    School. 

Application  has  been  filed  with  th< 
PWA  to  furnish  labor.  Plans  pre- 
pared by  Architects  Marshall  A.  Dean. 
Walnut  Creek,  and  William  Rich; 
Bank  of  America   BIdg.,   Oakland. 


BIDS    OPENED 

SAN  FRANCISCO.  Calif.— D.  J.  & 
T.  Sullivan.  1942  Folsom  St  ,  at  $163; 
submitted  low  bid  to  Department  ol 
Public  Works  for  moving  buildinga 
from  Andrew  Jackson  School,  Hayet. 
St.  between  Clayton  and  Cole,  to  tha 
Lowell  High  School  site,  Hayes  St. 
and    Ashbury. 

Only  other  bid  was  submitted  by 
Hanson    Bros,    at    $164. 

Bids   held   under  advisement. 


BIDS    OPENED 

SAN  FRANCISCO,  Calif.— Star  Or-' 
namental  Iron  Works.  1271  Folsom 
St.,  at  $541  submitted  low  bid  to  De- 
partment of  Public  W'orks.  for  erect- 
ing fire  escape  at  the  John  Swett 
Junior  High  School.  McAllister  St., 
between  Franklin  and  Gough.  Com- 
idete   bids   follow: 

Star    Orn.    Iron    Works $541 

P.    Kern     &    Sons 

Monarch    Iron    Works 694 

Bids  held   under  advisement. 


Bonds  Voted  —  Preparing  Working 
Drawings. 

SCHOOL    ANNEX  Cost.    $500,000 

S-ACR.\MENTO.  Sacramento  Co.,  Cal, 
Junior  College    Campus. 

Annex  to  Junior  College  (new  engi- 
neering building,  addition  to  eco- 
nomics, business,  geology,  enlarge 
gymnasium,    etc.;    25    classrooms). 

Owner — Sacramento    School    District. 

.Architect — Harry  J.  Devine.  Califor- 
nia  State   Life   BIdg..   Sacramento. 


PACIFIC    CONSTRUCTOR 


IS 


Bids    Wanted— To    Clote    Nov     20,    2::i0 

p.   m. 

Si-llOOI- 

SAN  FRANCISCO.  riorirt.A.  Hrynnt 
(Sunshlnp-nuona    VIsl.i    School). 

i_)iic-.st(iry  reinforred  I'oncri-tp  pchool 
18  cIassro()ms,  dining  room,  ex- 
ercise room,  vooatlonal  room.  re«t 
rooms,    auditorium    to   seat   sno). 

Owner — City  and  County  of  San  Fran- 

OliiCO. 

Architect  —  Martin  J.  Rist.  Phelan 
BldK. ;  Charles  F.  .'^Irolhoff.  227-1 
15tli  St.;  .Smith  O'Brien.  2032  Bak- 
er .St..  and  Albert  Scliroepfer.  681 
Market  St. 
Structural    Knglnecr— H.    .1.     Rrunnier. 

Sharon    BIdR. 
Mechanical   and    Electrical    Engineer — 
A.   R.    McLaren.   Gil   Howard  St. 
Bid.'i   arc   being   taken  as   follows: 
General    Work— Est     cost.     $230,000. 
Deu.    for   plans.    $50. 

Mech.  equip,  and  plumbing  —  Eijt. 
oofit  $27,000.     Dcp.   for  plans.   $26. 

Electrical  work— Est.  cost  $13,000. 
Dec.    for  i>lans.    $25.00 

General  work  including  mech.  plumb- 
ing and  electrical — Est.  cost  $270,000. 
Deu.    for    plans.    $100. 

Plan.s  and  specifications  may  be  ob- 
tained from  Chas  Sawyer.  City 
JVrchitect.    City   Hall. 


Plans    Being   Completed. 

AITDITORII'M  Cost.    $35,000 

PLEASAN'TON.  Alameda  Co..   Calif. 

One-st»ry  reinforced  concrete  auditor- 
ium at  Amador  Joint  High  School 
(to   seat    approximately  900). 

Ownr  —  Amador  Joint  Union  HiRn 
School    District. 

Architect— Henry  S.   Smith.   Humboldt 
Bank    Bidg..    San    Francisco    . 
Plans  will  be  forwarded  to  the  State 

Division    of    Architecture.    Sacramento 

for   approval    within    one   week. 


Plans    Approvd. 

SHOP  Cost.   $18,000 

FORT    BRAGG,    Mendocino   Co..    Calif. 

One-story  wood  shop  building.  (128x 
70  feet)  will  contain  woodwork 
shop,  57x38  ft.,  rooms  for  painting 
finishing,  metal  work,  mechanical 
drawing,  printing,  classwork  and 
storage. 

Owner— Fort  Bragg  Union  High  Sch'l 
District. 

Architect    —    Norman    R.    Coulter.    46 

Kearny    Street.    San    Francisco. 

Bids      will    lie     asked    in   about     one 

week. 


Prospective    Bidders 

ADDITION  Cost  .$18,000 

SACRAMENTO    COUNTY.    Cal.      Two 

miles  east  of  Sacramento. 
One-story    frame    and    stucco    addition 
to  elementary  school  (2  classroonia 
and    assembly    hall). 
Owner    —    Arden    Elementary    School 

District. 
Architect— Chas.    F.    Dean.    California 
State   Life   BIdg..   Sacramento. 
Bids   close   November   5.    8    p.m..    aH 
previously  reported. 

Following  have  procured  plans: 
Petersen     &     Steinbrenner.     1116     O 
Street.    Sacramento; 

UTwrence  Constr.'Co..  5372  9th  Ave.. 
Sacramento. 


Preparing    Preliminary    Estimate. 

SHOP  Cost.   $25,000 

ROSEVILLE.    Placer  Co..   Cal. 

New    shop   building. 

Owner— Roseville    Union    High    School 

District. 
Architect— E.    Ernst.    9    W.    Cleveland 

St.,  Stockton. 
The  district   will   apply   to  the  WPA 
for  aid    in   financing. 


tuber  2'4th.  Proceeds  to  finance  con- 
struction of  HtronKthcning  and  repair- 
ing the  Lincoln.  WaHhlngton.  .McKln- 
liy  and  Roosevelt  gchools  In  San  Lcnn- 
il  ro. 

I'rellnilnary  plans  prepared  by  Struc- 
tural Engineer  H.  J.  Brunnler.  .Sharon 
liulldlng.  San   Francisco. 


Preliminary   plnnn    Dr>-pnrc<l    hv    Ar- 
■  riltMl  Jenn  C.  Peter^iiii.  «12  Mlh  HI.. 

Saersinn'nto 


Sub-Contracts   Awarded. 

SI  "111  ml.  Cost.    $36,975 

ALBA.NY..    Aliimeda    Co..    Calif. 

Two-story  reinforced  concrete  school 
bldg.  (9  classrooms,  study  room, 
art  room  and  library)  composition 
roof,    steam    heating   system,    etc. 

owner- Albany    High    School    District. 

Architect  —  Dragon  &  S-chmidts.  206S 
-Vllston    Way.    Berkeley. 

i-ontractor  —  C.  M.  Norgrove.  2220 
Roosevelt   St..    Berkeley. 

Roofing— Guy  Tyler.  1501  Cedar  St., 
Berkeley. 

Plumbing— Carl  T.  Doell.  467  21st  St.. 
Oakland. 

Electric  Wiring — Fred  Schmits.  428 
Moss   Ave..    Oakland. 

Heating— George  C.  Bell.  1S25  Glea- 
soM    Way.    Oakland. 

Sheet  Metal— J.  C.  Owens.  1612  Carl- 
ton   St..    Berkeley. 

Tile  Work  —  Superior  Tile  Co..  3743 
Broadway.    Oakland. 

Glass— Western  Door  &  Sash  Co..  5th 
and    Cypress   Sts..    Oakland. 

Lumber  —  Hill  Lumber  &  Hardware 
Co..    Albany. 

Hardware — Associated  Hardware  Co.. 
3stli  and  San  Pablo  Ave..  Oakland 

Painting — Jos.  J.  Burdon  .&  Son.  587 
Athol   St..   Oakland. 

Plastering— C.  H.  Burnett.  865  32nd 
St..    Oakland. 

Concrete — Schnoor  Bros..  6016  Clare- 
mont    Ave..    Oakland. 

Reinforcing  Steel— McGrath  Steel  Co.. 
354    Hobart   St..   Oakland. 

Metal  Pan  Forms — Concrete  Engineer- 
ing  Co..    12S0    Indiana   St..    S.    F. 

Patent  Window  Hardware — Universal 
Window  Co.,  950  Parker  St.,  Ber- 
keley. 

Blackboards  and  Cork  Carpet — Gen- 
eral Seating  Co.,  160  Second  St. 
San  Francisco. 

Linoleum — Higgins  Awning  &  Lino- 
ieuM)  Co..  2335  Broadway.  Oakland 


Plans    Complete 

.SCHOOL  Cot,    $15,000 

SALINAS.    Monterey   Co.,   Calif. 

One   -  story  frame  grammar  school    (3 

classrooms)    wood   siding. 
Owner  —  Prunedale  Grammar  School 

District. 
.\rchitect— Chae.   Butner.  51  Maple  St. 

.Salinas. 
Engineer — F.  W.  Kellberg.  320  Market 

St..    San    Francisco. 
Plans    will     be     forwarded    to       the 
State    DivLsion    of    Architecture,    Sac- 
ramento, for  approval  within  few  days. 


BONDS   VOTED 

S.\.\  LEANURO,  .\lameda  Co..  Calif. 
—San  Leandro  School  District  voted 
hondf    in    the    amount    of   $110,000    Oc- 


Plans  Compfeto 

SCHOOL  Cost.     $30,000 

SALINAS.    Monterey  Co.,    Calif. 
One-story  frame  and  stucco  grammar 

school    (3   classrooms,      auditorium 

to  seat  250). 
owner — Alisal    Grammar    School    Diet. 
.Architect — Chas.  Butner.  51  Maple  St.. 

Salinas. 
Engineer— F.  W.  Kellberg.  320  Market 

St..    San  Francisco. 
Plans     will     be     forwaraed     to       the 
.state   Division   of   .\rachitectiire,    Sac- 
ramento for  approval  within  few  days 

BOND   ELECTION 

ELK  GROVE.  Sacramento  Co..  Cal 
—Elk  Grove  High  School  District  will 
vote  on  November  12,  on  a  propo.sal  lo 
issue  lionds  in  the  amount  of  $46,000. 
proceeds  to  finance  construction  of  .a 
brick  and  steel  addition  to  the  High 
School.  Total  estimated  cost  is  573.- 
000. 


Bids  Wanted— To  Clote  Nov.  13,  10 
A.  M. 

INFIU.MARy  Colli.   $90,000 

I'oKVALI.IS,  Oregon.  Oreiton  Stale 
College  Campus. 

Three-sloi-y  reinforced  concn-le  in- 
firmary (brick  exterior)  124x42 
feel. 

owner- State    of    (jregon. 

Architect— John  V.    Benneii.  712  Lewlii 
Bldg..    Portland. 
Plans  and  gpeclflcatlons  may  be  ob- 

lalnod  from  the  architect  upon  deposit 

of  $20. 


BOND    ELECTION 

ELK  GROVE.  S<icramento  Co.,  Cal. 
—Elk  Union  Grove  Grammar  School 
District  will  vote  on  November  12, 
on  a  proposal  to  issue  bonds  In  the 
amount  of  $16,000.  proceeds  to  fi- 
nance construction  of  a  one  story 
brick  and  steel  grammar  school  In 
Elk    Grove. 

Preliminary  plans  prepared  by 
Architect  Jens  C.  Petersen.  812  26th 
Street.    Sacramento. 

Planned. 

tJYMNASIUM  Cost.    $ 

MARYSVILLE.    Yulia    Co..    Cal. 

New    gymnasium      at    East      Nicolaus 

Union  High   School. 
Owner — Nicolaus    Union    High    School 

District. 
-■Vrchitect — Chas.    F.    Dean.    California 

State    Life    Bldg..    Sacramento. 
The   Board  of  Education  has  $12,000 
available  and   application   will   be  filed 
with    the   WPA    to   furnish    labor. 


BOND    ELECTION 

FAIR  OAKS.  Sacramento  Co..  I'al. 
— Orangevale  School  District  will  vole 
on  November  15.  on  a  proposal  to  Is- 
sue bonds  in  the  amuont  of  $9000.  pro- 
ceeds to  finance  construction  of  a  one 
story    frame    school    in    Fair  Oaks. 

Preliminary  plans  prepared  by  Ar- 
chitect Chas.  Dean.  California  State 
Life   Bldg..   Sacramento. 


CONTRACT    AWARDED 

SAN  FRANOISCO— O.  Monson.  475 
I'th  St..  at  $5500  awarded  contract  on 
erist  plus  basis  under  emergency  pro- 
vision of  the  charter  for  floor  recon- 
ditioning at  the  Lowell    High    School. 


BOND    ELECTION 

KING  CITY.  Monterey  Co..  Cal.— 
King  City  Grammar  School  District 
will  vote  on  November  14.  on  a  pro- 
iwsal  to  issue  bonds  in  the  amount  of 
$33,000.  proceeds  to  finance  construc- 
tion of  structural  changes  and  im- 
provements to  the  grammar  school  in 
King  City.  Total  cost  estimated  at 
$60,000. 

Preliminary  plans  prepared  by  Ar- 
chitect Charles  Butner.  51  Maple  St.. 
Salinas  and  Structural  Engineer.  F. 
W.  Kellberg.  320  Market  St..  San 
Francisco. 


Plans    Being    Completed 
nil  ROVE   SCHOOL  Cost.    $30,000 

SALIN.VS.    Monterey   Co..    Calif. 
Structural    changes    to    domestic    sci- 
ence building  of  the  Salinas  Union 
High    School    (1st    unit). 
Owner — Salinas     Union     High     School 

District. 
Architect— Chas.   Butner.  51  Maple  St. 

Salinas. 
Structural   Engineer- F.    W.   Kem>ei-g. 
320    Market    St.,    S.    P. 
Plans    will    be    forwarded    to      Ute 
State  Division  of  Architecture  for  ap- 
proval within  one  week. 
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BOND    ELECTION 

GREENFIELD,    Monterey   Co.,   Cal. 

lireriiti.Ul  InioM  School  District  will 
vote  on  November  4.  on  a  proposal  to 
issue  bonds  in  the  amount  of  $20,000. 
proceeds  to  finance  construction  of  a 
four-classroom  addition  to  the  Grecn- 
lleld  School.  Frame  and  stucco  con- 
struction. 

Preliminary  plans  piepared  by  Ar- 
chitect Chas.  Butner.  51  Maple  Street, 
Salinas. 


cl.'ii    U.     Kaufniann.    610    Union    Rank 
nUlK..    Architect. 


BONDS    VOTED 

S.VTJNA.s.  Monterey  Co..  Calif.  - 
Salinas  Union  High  School  District 
voted  bonds  in  the  amount  of  $146,000 
and  bonds  in  the  amount  of  $120,000, 
..n  October  2."i,  proceeds  to  finance 
construction  of  the  Salinas  Junior 
•  "ollege  and  Improvements  to  tlic  vm- 
rious   schools   in    Salinas. 

Preliminary  plans  completed  by 
.Vrchitect  Chas.  Butner,  51  Maple  St., 
Salinas. 

Grant  of  $119,250  approved  by  the 
PWA. 


NEW    BIOS    WANTED 

HUGHSON,  Stanislaus  Co.,  Calif.— 
I'ntil  November  y.  S  p.  m.,  bids  will 
be  receive-.!  by  the  Hughson  Element- 
ary School  District  for  the  construc- 
tion of  a  boiler  room  addition  to  pres- 
ent grammar  school  in  Hughsson.  No 
bids  were  received  on  the  previous 
bid    opening. 

Plans  and  specifications  may  be  ob- 
tained from  Architect  George  Sellon. 
Californi.i  State  Life  Bldg.,  Sacra- 
mento, upon  deposit  of  $25. 


BONDS    VOTED 

TONOPAH,  Nev.  —  Tonopah  School 
District  No.  20.  Nye  County,  Nevada, 
affirmed  a  $10,000  liond  issue  October 
19,  procetds  to  be  used  to  finance  the 
purchase  and  installation  of  a  new 
heating  plant  in  the  Tonopah  High 
School.  Geo.  W.  Manington,  chair- 
man of  the  Board  of  Trustees  of  the 
district. 


BONDS    VOTED 

SACRAMENTO,  Calif.— Sacramento 
School  District  votes  bonds  in  the 
amount  of  $715,000,  October  24,  pro- 
ceeds to  finance  construction  of  a  new 
high  school  in  Sacramento.  Proposed 
building  will  contain  thirty  class- 
rooms, laboratories,  .shops,  gymnasium, 
cafeteria  and  auditorium.  Preliminary 
plans  prepared  by  Architects  Starl<s 
.ind  Flanders,  P'orum  Building,  Sac- 
ramento. 


BONDS    DEFEATED 

LINDEN,  San  .Toaquin  Co.,  C.ilif.— 
Linden  Union  High  School  District  de- 
feated bond  Issue  in  the  amount  o 
$20,000.  proceeds  to  have  financed  con- 
struction of  a  new  gymnasium  at  the 
Linden  High  School, 


To  Ask   Bids  Shortly, 

SCHOOL  Cost.   $45,000 

WAIt.M  SPItlNGS,  Alameda  Co.,  Calif. 

One-story  frame  and  stucco  grammar 
school  (eix  classrooms,  ioincstic 
science  room  &  auditorium)  com- 
position roofing,  tile  trim,  steam 
heating  system,  wood  floors,  etc. 

Owner  —  Warm  Springs  Grammar 
School  District. 

Architect— Henry  C.  Smith.  Humboldt 
Bank  BWg.,  San  Franci-rr.. 


CONTRACT  AWARDED 

LOS  AXGELKS.  Cal.  —  Monolith 
(onstr.  (■„.,  112  W.  Ninth  St..  award- 
ed contract  by  Los  Angeles  Board  of 
F;dur4itlon,  at  $.127,322  (subject  to  ap- 
proval of  PWA),  for  construction  of 
an  administration  building,  home 
economics  building  and  industrial  arts 
building  at  San  Pedn,  High  School 
1221    S.    Gaffey    K-t..    San    Pedro.      Gor- 


Plans  Being  Completed. 

AUDITOKIUM  Cost,    $55,000 

cilLUALE.    Kern   Co.,   Cal. 

Oiie-slory  reinforced  concrete  audi- 
torium   (to   seat   1500). 

( luner— iSl.indard    School    District. 

Ariihtect  —  Chas.  H.  Biggar,  Haber- 
felde  Bldg..   Bakersfield. 

I';ngineer — L.  H.  Nishkian.  525  Mar- 
ket  St..    San   Francisco. 


BANKS,  STORES  AND 
OFFICES 


Bids  Wanted — To  Close   November  8.. 

BANK  &  STORES  Cos.  $ 

NAPA,    Napa   Co.,    Calif.      Second  and 
Brown   Streets. 

(~>ne-story  concrete  store  building  and 
alterations  and  additions  to  bank 
building  (two  entrances  new  bank 
fixtures,  marble  and  bronze;  mar- 
l)le  fioors,  new  sliow  windows,  new 
steam    heating    system,    etc.) 

owner— Capital    Co.,    625    Market    St., 
San  Francisco. 

Plans   by  Construction    Department  of 
Capital   Co..    625   Market   St..    San 
Francisco. 
Present     building     on     site     will     be 

raised. 

Bids   will   be    taken    from   a   selected 

li.st  of  contractors. 


Contract    Awarded 

STORE  Cost,   $2000 

OAKLAND,   Calif.,   2108  Hopkins  St. 
One-story    frame    and     stucco      store 

building. 
Owner—  M.  Steinhautf,  3009  Lynde  St.. 

Oakland. 
Architect — Not  given. 
Contractor  —  Melrose      Builders.      I'OO 

47th  Ave.,   Oakland. 


Contract    Awarded 

ALTERATIONS  Cost,   $2500 

OAKLAND,     Calif.      1124    Washington 

Street. 
Alterations    to    store. 
Owner — Feltman    &  Curme. 
Architect — Not     given. 
Contractor — Henry    Brown,    13S7    East 

:'.2nd    .St.,    Oakland. 


CONTRACT    AWARDED 

LOS  ANGELES,  Calif.— C.  L.  Peck, 
Inc.,  354  S.  Spring  St.,  awarded  gen- 
eral contract  for  modernizing  the 
Consolidated  Bldg.,  a  nine-story, 
class  A  structure  located  on  the  south- 
west corner  of  Sixth  nntl  Hill  Sts., 
for  the  Consolidated  Office  Building 
Co.  G.  C  Hewitt  Co.,  741  Glendale 
Blvd.,  has  the  contract  for  painting 
Claude  Beelman,  1019  Union  Bank 
Bldg.,    architect.     Cost.    $30,000 


Plans   Being  Completed. 

BANK  Cost.   $20,000 

HALT  CITY,  San  Mateo  Co.,  Calif. 
One-story     and    basement      reinforced 

concrete   bank    building. 
Owner- Capital    Co.,    625    Market    St,, 

San  Francisco. 
Plans  by  Architectural  Dept.  of  Owner 
Kngineer— L.    H.    Nishkian.    525    Mar- 
ket St..  San  Francisco. 
Bids   will    be     asked  in   about     one 


Contract    Awarded. 

i-oMMPNITY    CENTER 

Contract    Price,    $7400 

FUKSNO,    Fresno   Co..   Calif. 

f)ne-Ktory.  frame  and  stucco  commu- 
nity center  building  .tile  roof,  eas 
heating  system,   etc) 

owner — Chinese    Association. 

Architect— Chas.  Butner,  51  Manle  St. 
Sallna.s. 

Conlractor— R..  Pedersen,  44G  Clark 
.Si..    Fresno 


Excavation    and    Foundation    Contract 
Awarded 

OFFICE   BLDG.  Cost,    $240,000 

.SAN    FRANCISCO,     Otie    and   McCop- 

pin  Sts. 
Two-story    and    basement   steel    frame 
office    building,      face    brick      ex- 
terior,    terra    cotta    trim     (132x103 
ft.)  f(iundalion  .and  fra.me  designed 
for    additional    four    stories    (con- 
crete   floors). 
Owner  —   Pacific    Telephone   &   Tele- 
graph   Co.,    140    New    Montgomery 
St.,    San    Francisco. 
I'lans  by  Engineering  Dept.  of  Owner. 
Excavation    and    Foundations — Mon- 
son    Bros.,    475   0th  St.,    S.    F. 

General  bids  will  be  asked  at  a 
later  date. 

As  previously  reported.  structural 
steel  awarded  to  Golden  Gate  Iron 
Works,  1541  Howerd  St.  (approxi- 
mately   560    tons    of    steel    involved). 


Sub    Contracts   Awarded 

.MARKET  Cont.    price,    $17,550 

OAKLAND,    Alameda    Co..   Calif.      NE 

Telegrajjh   Ave.   and    Sycamore. 
One-story  reinforced   concrete  market 
(60x125   ft.)    truss   roof,   steel   roll- 
ing doors,  plumbing,  wiring,  paint- 
ing,   etc. 
Owner— H.    J.    Walton. 
Architect — S.  Heiman,   605  Market  St.. 

San  Francisco. 
Contractor — Daley   Bros.,      1104     Van- 
couver   Ave.,    Burlingame. 
Concrete — Triberti     &     Ma.saro.     SS8 
43rd    .St.,    Oakland. 

Lumbei — Sunset     Lumber    Co..      400 
High    St.,    Oakland. 

Grading — Ariss   Knapp  Co.,    961    41st 
St.,    Oakland. 
Hobart   St.,   Oakland. 
Rein.     Steel— W.     S.     Wetenhall.     17th 
and    Wisconsin    Sts.,    S.    F. 

Trusses — Summerbell  Truss   Co..   354 


Contract    Awarded 

.SHED  &  OFFICES  Cost,   $25,000 

SAN  FRANCISCO.  S  Brannan.,  137 
E    Sixth    SL 

One-story    frame    shed    and    offices. 

Owner — L.  P.  Rossier,  206  Sansome 
Street. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery  St. 

Contractor — Cahill  Bros.,  206  Sansome 
Street. 


October    31,     1935 
Sub   Contracts   Awarded 
ADDITION  Cost.    $5000 

SAN    JOSE,    Santa    Clara    Co.,    Calif. 

.SI   E.   Santa  Clara  St. 
.\ddition    to    store    building. 
Owner — Dr.   Herman  Knoche,   688  Mil- 
ler  St.,    San    Jose. 
Architect — Not   given. 
Contractor  —  H.   L.   Wold.   1130  North 
Second   St.,    San  Jose. 
Roofing — Fred  Hoyen. 
Electric    Wiring — Garden    City    Elec- 
tric  Co. 
Glass — Cobbledick  &  Kibbe  Glass  Co. 
Lumber — McElroy     Cheim     Lumber 
Co. 

Hardware — San    .lose    Hardware    Co. 


Contract   Awarded. 

ALTERATIONS  Cost,    $15,000 

STOCKTON'.  San  Jonipiin  Co..  Calif. 
Main   and   California   Streets. 

^\  Iterations  to  store  bldg.  new  slinw 
windows,  remodeling,  new  soda 
fountain,   etc) 

Owner— Owl  Drug  Co.,  657  Mission  St., 
San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor — Louis    C.     Dunn.     Monad- 
nock  Bldg.,  San  Francisco. 
Construction     will     start     within     « 

lew  days. 
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Contract    Awarded 

ALTKUATKlNS  Cost.   JSOon 

SAN    KHANT'ISC'O.     1001    Market  St. 
Alt'-ratldiiM   to  store   building. 
Owner— National  Shirt  Shrip.  7   StocU- 

hin  St. 
Arrhltect— Not   given. 
Contractor— OHtlund    &    Julinsoii.    1901 

llryant    St. 


c.ntrnctor— Daniel   0'N<'111.   273   Mlntin 
Street. 


Contract  Awarded. 

Ai/n;uArmN»  CoKt.  jzooo 

SAN  .loSK.   Santa  Clara  Ci>.,  t'al.   No. 

27  Kounlain  Street. 
Alterations    to    reMtaurant. 
Owner— Sam   KorvonLs,   Prenilsts. 
Architect— Not  Given. 
Contractor— W.  M.  Caldwell,   121   Hed- 

<llnir  St..  San  Jo.xe. 

TO   START   WORK   SOON 

WK-'-'T  lluLLyW(.)01).  L(..s  Angele.'* 
Co..  Cal.  — K.  A.  R.il.«ton.  »35  N.  Kinns 
Koad.  will  .start  work  soon  on  the  con- 
utriKtion  of  a  buildInK  at  the  corner 
of  Scni.-i.!  HIvd.  and  I-'rletas  Terrace. 
West  Hnllj  wood,  for  W.  R.  Wilkorson. 
I'aul  Williams.  3.S:i9  Wilsliire  Ulvd.. 
architect.      Cost,    JfiO.OOO. 


Plans  Being  Completed 

STORE  Co.st,    ?7.")i'" 

HLACERVILLK.   Eldorado  Co.,   Calif. 

One-stor.v  brick  store  huilding  (2Sx 
100  feet)  2  .store.«.  compofiltlon 
roofing,  steel  sash,  concrete  floors 
with    linoleum    covering,    etc. 

Owner — Mason  J.   Meredith. 

Architect— Jens   C.    Petersen.   812  26th 
.St..    Sairamentn. 
Bids  will  be  asked  in  a  week  or  ten 

d.nys. 


Sub    Contracts    Awarded 
ALTERATIONS  Cost.     JoOOO 

OAKLAND.    Alameda    Co.,    Cal..    No. 

1429    Broadway. 
Alterations  to  building. 
Owner — .American   Trust   Co..   14th  and 

Broadway.    Oakland. 
Architect    —   E.    T.    Foulkes.    357    12th 

St.,    Oakland. 
Contractor  —  Ceorge  Swanstrom,  161.^ 
78th  Ave..   Oakland. 

Roofing— Uradhnff  Roofing  Co..  127S 
E.  .nth   St..   Oakland. 

Plumbing— Wm.    Lindwalk.    fi43    40th 
St..    Oakland. 

Electric  Wiring— T.  L.  Ro.senberg. 
411    Webster    St..    Oakland. 

Sheet  Metal— T.  Christiansen.  444 
Piedmont    .\\'e..    Oakland. 

Interior  Tile  Work — Erockhnrst  Co.. 
2819    Shattuck    Ave..    Berkeley. 

Exterior  Tile  Work — Rigney  Tile  Co. 
3012    Harrison    St..    Oakland. 

Iron  Grille  Work — Moore  Dry  Dock 
Co..    Ft.    Adfliiio    St..    O.Tklantl. 

Brick  and  Stone  Work  —  \V.  H. 
Wisher",!,,.   n749  Quigley  St..   Oakland. 

Lumber — California  Mill  &  Lumber 
Co..    .Mameda. 

Painting  —  Wm.  Mrrher.son,  561,i 
Miles    Ave..    Oakland. 

Lathing  and  Plastering — C.  H.  Bur- 
nett.   S6.->    32n^l    St..    Oakland. 

Finish  Materials — California  Mill  & 
Lumbir  Co..    .\Iameda. 

BIDS    OPENED 

SAX  FRANCISCO.— Otis  Elevator 
Company.  1  Beach  St..  at  $2311.80  sub- 
mitted low  bid  to  Department  of 
Public  Works  for  replacing  all  bear- 
ings with  sleeve  hearing  of  geariess 
elevators  in  the  City  Hall.  Only  other 
bid  was  submitted  by  the  Westing- 
house   Electric   Elevator  Co..   at   $2427. 

Bids   held    under    advisement. 


BIDS    OPENED 

S.V.S  ERA.NCISCO.  -  J.  Ilnrold 
.K.hnson.  039  lirannan  St..  at  18897, 
•■ubmllted  low  bid  to  Di-partment  of 
Public  WorkH  for  alteratlonn  to  A»- 
sewior's  Office.  City  Hall.  Complete 
bids    follow: 

.1,   Harold  J(.hn.-«.M  $8897 

.\I.    K.  Vuklcevi.h       8937 

Krank    J.    Rellly    9331 

It.    Urandlein   &  Co 10.418 

Kills    held     under    advlKement. 
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Contract    Awarded 
1    ALTER.VTIONS  Cost.  $300" 

I     SAN    FRANCISCO.     333   Geary  St. 
(    Alterations     to     restaurant. 
:    Owner — Gene  Compton.    Inc.,    144   Ellis 
Street. 
'lifect — Not    given.  ' 


Construction    Started 

THEATER  Cost.     $.583,000 

I'ALO  ALTO.  Santa  Clara  Co.,  Cal. 
Campus  of  Stanford  University. 
Lasuen,  C.alvez,  Pine  and  Sena 
Sts. 

Class  A  memorial  theater  (theater  to 
seat  650,  theater  school  to  accom- 
modate 300)  outtioor  court,  pro- 
.lection  room  ec|uipment.  acousti- 
cal   treatment,    etc. 

( i\\  nor— Stanford    University. 

.\rchitect— John  Bakewell  and  Arthur 
Brown.  Jr..  251  Kearny  St..  San 
Francisco. 

structural  Engineer  —  C.  H.  Snyder. 
251  Kearny  St..   S.  F. 

Mechanical  Engineers  —  Hunter  and 
Hudson.   41    Sutter  St.,   S.    F. 

Mgr.  of  Construction— George  Wagner. 
181    South    Park    St..    S.    F. 

Sub    Contracts    Awarded 
ALTERATIONS  Cost.    $2000 

OAKLAND.     Alameda    Co..    Cal.      No. 

filfi   Eiehteenth   St. 
.Architect — Not    given. 
Contractor —    Alfred     J.     Hopper.     1769 
Pleasant    Vallev    Rd..    Piedmont. 

Lumber  &   Mill   Work — E.   K.  Woo-1. 
Frederick  and   King  Sts..  Oakland. 

Doors    &     Sash — Western      Tioor      & 
Sash  Co..  2122  Shattuck  Ave..  Oakland. 

Electric — Siiott     Electric       Co..       569 
19th    St..    (\ikland. 

Plastering— J.     A.     Ramos.     2038     E. 
19th     St..    Oakland. 

fs— WHARVES    &    DOCKS 

Plans  Awaiting   PWA   Approval. 
WHARF.    ETC.  Cost.    $92,000 

S..AN    FRANCISCO.      Piers  24   and  26. 
Connecting    wharf   and    wharf    shed 

(jacketed   piles,   timber  deck,   etc.) 
I  nvner — State   of   California    (Board   of 

Harbor   Commissioners). 
Engineer    —    Prank    G.    White.    Ferry 

Bldg..    San    Francisco. 
Bids  will  be  asked  as  soon  as  plans 
are    approved    by   the    T'W.A 

Plans    Awaiting    PWA    Approval. 
WHARF  Cost.    $150,001) 

SAN   FRANCISi'O.      Piers  44  and  46. 
Reinforced     concrete     bulkhead    wharf 
extending    across   Piers    44    and    46 
(600x60    feet)     reinforced    concrete 
deck  on  concrete  jacketed  piles. 
Owner— State  of  California    (Board   of 

Harbor  Commissioners). 
l-:ngineer  —  Frank  G.  White.  Ferry 
Bldg..  San  Francisco. 
Bids  will  be  taken  as  soon  as  plans 
ixro  approved  by  the  PWA.  On  pre- 
vious bid  opening  lowest  bid  was  sub- 
mitted by  Merritt.  Chapman  &  Scott. 
:il     $m;.O0ii. 

1 9— MISCTCONSTRUCTION 

Contracts   Awarded 

MOUTUARV  Cost.    $ 

.MODESTO,  Stanislaus  Co.,  Cal..  Six- 
teenth and   1   Sts. 

Two-story  and  basement  wood  frame, 
concrete  and  tile  mortuary  (six- 
teen  rooms.) 


Owner— Carl    Shannon.     .Modento. 
Architect — Kuiwell    Guerne    De    Lapp*. 
5905    Keith    Ht.,    Berkeley. 

Work  InvolvpH:  Concrete  and  ce- 
ment, nil  e|  Haxh,  Kla""  and  glnzlnc, 
tile  work,  Onyxlle,  planterlnK.  paint- 
ing, rooflnK.  ulrurturnl  ateel  (steel 
frame  and  Kteel  truRHeft)  Khcet  metrti 
and  floor  cfiverlng  (cork). 
Contractor  —  C.  D.  .Melimner,  1730 
Kraneln    Ave,,     M'k1.-«iIo,    $30,055. 

Electric— Han>en>.     609       lOlh       St., 
Modest...    $2498. 

Plumbing— 1>    R.    Hoffman.  611   I  St., 
.\|..cle..|.,.    $1170. 

Heating     and     Vent. — Turner    Hard- 
ware Co..  904   .N"   St..   .ModeHto,   $5408. 
Complete   bids    follow: 

GENERAL  WORK 

C.  I).     .Meissner.     Modesto    $30,055 

H.   Tennyson,   Modesto  30,470 

Ernest  Green.  Modesto       _ 33.895 

ELECTRIC 

Hansen's,    Modesto    $2498 

I'atrick    The    Plumber.    Monterey  2933 

H.    A.    Trueblood.    Modesto    3390 

PLU.MBING 

1).    R.    Hoffman.    Mod.»to    _..$1170 

Hansen's.     Modesto     -..  HOO 

R.    C.    Rhein,    Modesto    1500 

H.    A.    Trueblood,    Modesto    1575 

HEATING  &  VENT  CVapor  System 

R.   C.    Rhien.   Modesto — 4»U6 

Hansen's.    Modesto    3585 

D.  R.    Hoffman.    Modesto   3868 

HEATING    &    VENT. 

(Refrigeration  System) 

Turner   Hardware  Co.,   ModestO....}5408 

J.    Ward    (Westinghouse    Rep)    ....  5828 


CONTRACT    AWARDED 

.■-'.•VN  FRANCLSCO— J.  H.  Pomeroy 
and  K.iymond  Concrete  Pile  Company, 
333  Montgomery  St.,  awarded  contract 
by  Golden  Gate  Bridge  Company,  for 
magazine  replacements  at  the  Pre- 
sidio. 

Contract  awarded  on  a  cost  plus 
basis  with  a  guarantee  that  the  cost 
will  not  exceed  $117,098. 


ELECTION 

SAN  JOAQUIN  COUNTY.  Cal  — 
Board  of  Supervisors  has  set  Decem- 
ber 17  as  the  date  for  a  .special  elec- 
tion to  vote  on  the  formation  of  a 
utility  district  in  the  southern  part 
of  San  Joaquin  County,  to  be  known 
as  the  San  Jooaquin  County  Municipal 
Utility  District  No.  1.  comprising 
Lathrop.  French  Camp.  Marteca. 
Niles  Garden.  Rustic.  Calla  &  Cowell 
areas. 

CONTRACT   AWARDED 

SUMMIT.  Canal  Zone.— E.  C.  Nick- 
el. 912  Micheltorena  St..  Los  Angeles. 
at  $12,400  awarded  contract  by  the 
Bureau  of  Yards  and  Docks.  Navy 
nepartment.  Washington.  D.  C.  under 
Spec.  No.  S041.  for  antenna  supports 
and  ground  sytem  at  Summit.  C.  Z. 
Preliminary  Plans  Awaiting  Approval. 
TOLL  PLA/5A  Cost.  $300,000 

SAN   FRANCISCO.  Golden  Gate 

Bridge. 
Toll  Plaza  (16  toll  houses,  administra- 
tion   building    and    services,    prob- 
ably  concrete   construction). 
Owner— Golden    Gate    Bridge    Co..    Ill 
Sutter    St.      (J.    B.    Strauss.    Chief 
Engineer). 
Engineer— Jos.    B.    Strauss.    CTnlef  En- 
gineer   Golden   Gate    Bridge   Com- 
pany,   lit    Sutter  St. 
Preliminarj-  plans   are  awaiting  the 
approval    of    the    Building    Committee 
of   the   GoHen    Gate    Bridge   Co. 

BIDS    OPENED 

MALE  ISLAND.  Cal.  —  Elliott  & 
Co..  Rialto  Bldg..  San  Francisco,  ai 
J76.T  submitted  the  only  hid  received 
'rv-  thf>  Public  Works  Officer.  Mare 
r.sland  Navy  Yard,  under  Spec.  No. 
S103     for   replacing    the   field    retaining 
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rings  on  a  2000  K.  W.  Elliott  turbo 
generator,  in  the  Central  Power  Plant 
Mare   lslan<l   Niivv  Yard. 


CONTRACT   AWARDED 

SAN  FRANCISCO  —  Standard  As- 
bestos Co..  744  Folsom  St.,  at  $32.i>6 
awarded  contract  by  Department  of 
Public  Works  for  magrnesia  pipe  cov- 
erinRs  on  steam  lines  to  Board  of  Ed- 
ucation Headquarters,  Civic  Center. 
San  Fr;inciscn. 

Complete    bids    published    Oct.    25. 

B'ds  Opened 

NATATORIUM  Cost,  *7ri,000 

HATWARD.   Al.uiieda  Co..  Cal..   Hay- 

wanl    Memorial    Park. 
Reinforced  concrete  natatorium  (fiO  ft. 
wide.   33'-4   meters  long:   children's 
pool,    B0x60   ft.)    tile   scum   butter. 
Owner — City  of  Hayward. 
.\rchitect— J.TS.    Narbett,    474    31st    St.. 
Richmond,    and   Ceo.    P.    Simonds. 
192   Main   St.,   Hayward. 
Structural   Engineer  —  Walter  Huber. 
Crocker  First  National  Bank  Eldg.. 
San    Francisco. 
Mechanical    Engineer— Leland    &    Ha- 
by.   .I.'!   Sutter   St..    Ran   Francisco. 
I-/OW   bids    follow: 
Segregated   General— De   Luca  &   Son. 
1745    Filbert    St..     San    Francisco, 
$60,144; 
Mechanical   Work — Frederick   W. 
.<;nont  Co..  r.9fi  Play  St.,  San  Fran- 
cisco.   $19,086: 
Electrical    Work — .^bbett   Electric   Co.. 

12fi   Sears   St..   S.   F..    $2.';G1; 
Equinment — Trask    &    Sonier    Co.,     ?,:\ 
Natoma    St..    S.    P..    $1353.68. 
Complete   bids   follow: 

Searegated    General 

DeLuca  &   Son.   S.   F $60,144 

Frank  J.   Reilly.   S.    F 61,431 

Carl   Swen.^on,    San   Jose 63.872 

Monson  Bros.,   S.   F 65.500 

Lindgren  &  Swinerton.  S.  F 65.870 

Mechanical 
Frederick  W.   Snook.  S.  F.  $19.0SC 

M.  J.  Reeves,  S.  F 18.990 

(add  sales  tax)        390 

Scott    Co.,    Oakland   19.477 

Herman  Law.son.   S.   F. 21,590 

Geo.   C.   Bell,   Oakland 22!3i;i 

Carl  T.    Doell,   Oakland  23!b97 

Electrical 

Abbett  Electric  Co..   S.   F $2561.00 

Scott-Buttner  Electric  Co., 

Okland    2587.00 

Spt^ncer  Electric  Co..  Oakland..  2588.00 

Central  Elf-c-tric  Co..   S.   F 2595.00 

American  Electric  Construction 

Co..  San  Francisco  2998.00 

Equipment 

Tra.sk  &   Squier.  S.   F $1353.68 

C.   J.   Waterhouse  Co.,   S.   F 1383.68 

Munthe  Equipment  Co.,  S.  F.  .   1478.00 
(3345)  let  rep.  Dec.  27,  1934; 

I8th  rep.  Oct.  14.  19.35.  •  1 


BIDS   OPENED 

SAN  FRANCKSCO  —  Standard  As- 
bestos Co.  744  Folsom  St..  at  $32.96 
submitted  low  bid  to  Department  of 
I'ublic  Works  for  magnesia  pipe 
covirinKs  on  rteam  lines  to  Board  of 
Education  Headquarters.  Civic  Cen- 
ter San  Francisco.  Complete  bids 
follow: 

.Standard   Asbestos   Co $32.96 

Asbestos    Co.    of  California .'.  35.00 

Western    Asbestos   Co 38.00 

Bids   held    under  advisement. 

Plans    Awaiting    PWA    Approval 
I-IVESTOCK  P.LDf;..   $699,000  1st  unit 
SAN   MATEO  COUNTV.   Calif.   Vista- 
<ion    Valley.   South    McLaren    Park 
(54-acre   tract). 
One-story    reinforced      concrete      live- 
stock building  (steel  trusses)  first 
unit  cr.nsists  of  main  horse   show 
stalls    to    accommodate      animalf 
etc. 
Owner— San  Franoi«co-San  Afateo  Ag- 
ricultural   Di-trict. 


.\rchitect  —  W.  D.  Peugh,  333  Mont- 
gomery St..  S.  F. 
Tlie  total  cost  of  the  proposed  build- 
ing is  $1,500,000.  The  second  unit  will 
lonsist  of  grandstand  to  seat  15.000, 
etc. 


Sub-contracts  Awarded 
.MAUSOLEUM  Cost,  $110,000 

SAN   P.\BLO,   Contra   Costa   Co.,   Cal. 
Reinforced    concrete    mausoleum    (633 

crypts)    marble    and    bronze    Inte- 
rior. 
Owner — Roman      Catholic      Archbishop 

of    San    Francisco.     1100    Franklin 

St.,    San   Francisco. 
.Architect— H.    A.    Minton.    525    Market 

St..   San  Francisco. 
Engineer— L.   H.  Nlshklan.  525  Market 

St..   San  Francisco. 
Contractor— D.    Paganinl.    519    Califoi- 

nia    St..    San    Francisco. 
Rock— California    Rock    &    Gravel    Co 

74   New   Montgomery   St. 
Cement— Henry    Cowell    J.,ime    &    Co 

nient   C«.,   2   Market  ^t.. 
Art  Glass— Hugo  Schultz.   Berkeley. 

As  prevlousy  reported,  plastering 
awarded  to  Herman  Bosch.  2075  Fol- 
som St..  San  Francisco:  marble  to 
Joseph  Musto  Sons-Keenan  Co..  535 
North  Point  St..  S.  F. ;  reinforcing 
steel  to  W.  C.  Hauck  &  Co..  280  San 
Bruno  Ave..  S.  F. ;  lumber  to  Sa» 
Pablo   Lumber  Co..   San   Pablo. 

Contract    Awarded. 

CORRAL  Cost.     $7000 

SAN  FRANCISCO.  NW  Newhall  and 
Evans    Streets. 

One-story   frame  cattle   corral. 

Owner— James  Allan  &  Sons.  Evans 
and    Third   Sts..    San   Francisco. 

Engineer— James  M.  Smith,  251  Kear- 
ny  St..    San    Francisco. 

Contractor— H.  E.  Rahlmann  Co..  251 
Kearny    St..    San    Francisco. 


PLANS    APPROVED 

PALO  ALTO.  Santa  Clara  County. 
— Plans  and  specifications  for  a  gas 
distributing  center  at  a  new  location 
have  been  approved  by  the  Board  of 
Public  Works  and  will  soon  be  pre- 
sented to  the  State  PWA  office  for 
:ipproval 

Plans  call  for  removal  of  the  gas 
distributing  center  and  butane  plant 
from  their  present  site  on  Mi-ddlefield 
Road  to  the  redwood  grove  adjacent 
to  the  power  plant  at  Rinconada  Park, 
and  include  feeder  main  constructioti 
and  minor  changes  in  present  mains 
Estimated   cost,   $28,000. 


20— MiSr.  SUPPLIES  AND 
MATERJALS 


October    .11,     103." 
BIDS    OPENED 

BOULDER  CITY.  Nevada.  —  Fol- 
lowing bids  received  by  the  Bureau 
of  Reclamation.  Denver.  Colo..  Oc- 
tober 25.  under  Spec.  No.  728-D  for 
furnishing: 

(1)  Insulator   hardware. 

(2)  Speci.al    hardware. 

(3)  Conductor    hardware 

for   the    287.5    k.v.    switchboard    at    the 
Boulder    Power    Plant: 

General     Electric     Supply    Corp..     L 
A.:    f.o.b.    Boulder    City:    fl)    $492'2.1]  • 
2       W294.S5;     (3)     $985.30;     alternate: 
H)    $4737.11;    (2)    $3014.17. 

■T-ffery  DeAVilt  Insulator  Co.  Ke- 
nova,  W.  Va..  f.o.h.  Kenova  •  (1)  no 
I'id:    (2)    $184.90.    (3)    no   bid. 

Pacific     Electric     Mfg.     Co       R      F 
f.o.b.    Boulder    City:    (1)    no    bid';    (•>') 
iio  hid;    (3)    $985.30. 

Burndy  Engineering  Co..  New  York: 
f.o.b.  Boulvler  City:  (1)  „„  hid;  (2) 
no    bid;     (3)     $1298.14. 

General    Electric  Co..    Denver,    f.o.b 

]",    iZfl}:^"-    ''"   ""  '''^;    f2'    "°   hid: 
(3)    $1096.80. 


General  Electric  Supply  Co.,  Denver, 
f.o.b.  Boulder  City;  (1)  no  bid;  (2) 
no    bid;    (3)    $1096.80. 

All  bids  net;  delivery  in  60  days. 

Bids    held    under    advisement. 


CONTRACT     AWARDED 

BOULDER  CITY.  Nevada.— Thomas 
Spacing  Machine  Co..  Pittsburgh,  Pa., 
at  $214,100  awarded  contract  by  the 
Bureau  of  Reclamation,  Denver,  un- 
der Spec.  No.  628.  for  furnishing  and 
delivering  72-in.  diameter  internal  dif- 
ferential needle  valves  for  installa- 
tion in  the  tunnel  plug  outlet  works 
at  Boulder  Dam.  Boulder  Canyon 
Project. 


BIDS   OPENED 

BOULDER  CITY,  Nevada.— Follow- 
ing bids  received  by  the  Bureau  of 
Reclamation,  Denver,  Oct.  21,  under 
Spec.  No.  729-D,  for  furnishing  pipe, 
fittings  and  valves;  utility  cars  and 
miscellaneous  metal  work  tor  tunnel 
plug  outlet  works  of  the  Boulder  Dam 
Project; 

11)  Pipe  and  valves; 
(2)   Cars     and      miscellaneous      metal 
work. 

Mine  &  Smelter  Supply  Co.,  f.  o.  b. 
Boulder  City:    (1)    $21,984;    (2)    no   bid. 

Associated  i'iping  &  Engineering 
c;o..  Ltd..  f.o  b.  Boulder  City:  (1) 
$17,800;    (2)    $3950. 

Crane  OFallon  Co..  f.o.b.  Boulder 
f-ity:    (1)    $17,955.21;    (2)    no   bid. 

B.  Natchen  Iron  Works,  f.o.b.  Irv- 
ington,    N.    J.:    (1)    No    bid;    (2)    $3340. 

Los  Angeles  Valve  &  Fittings  Co , 
f.o.b.  Boulder  City:  (1)  $19,715;  (2) 
no   bid. 

Commercial  Iron  Wks..  f.o.b.  Bould- 
er  City:    (1)    $19,350;    (2)    $2993. 

Atlas  Car  &  Mfg.  Co.,  f.o.b.  Cleve- 
land:   (1)    no    bid;    (2)    $2755. 

Schrader  Iron  Works.  Inc.,  f.o.b 
Boulder   City:    (1)   no  bid;    (2)   $3940. 

Power  Piping  Co..  f.o.b.  Boulder 
City;    (1)    120.565;    (2)    no    bid. 

Pittsburgh  Piping  &  Equipment  Co., 
f.o.b.  Boulder  City;  (.1)  $19,000;  (2) 
no   bid. 

Grinnel  Co.  of  the  Pacific,  f.o.b 
Boulder  City:    (1)    $18,464;   (2)    no  bid. 

Midwest  Piping  &  Supply  Co..  Inc.. 
f.o.b.  Boulder  City;  (1)  $18,690;  (2) 
no  bid. 

C.  J.  Rainear  &  Co.,  Inc.,  f.o.b. 
Boulder  City:    (1)    $19,004;    (2)    no   bid 

John  W.  Beam,  f.o.b.  Etna  and 
I'eotone.    111.:    (1)    $23,375;    (2)    $2500. 

Standard  Sanitary  Mfg.  Co..  f.o.b. 
Boulder  City:    (1)   $21,115;   (2)   no   bid. 

Bids    held    under    advisement. 


CONTRACT     AWARDED 

SAN  FRANCISCO.— L.  G.  Wolfe  Co., 
134  Fremont  St..  at  $3.S  each  awarded 
contract  by  T.  A.  Brooks.  Purchaser 
of  Supplies.  City  Hall,  under  Bid  No. 
1445.  for  furnishing  24  steel  filing 
cabinets,    desk    high. 


CONTRACT     AWARDED 

OAKLAND.— C.  Markus  Hardware 
Co..  7th  and  Washington  Sts.,  Oak- 
land, at  $15.50  per  100  ft.,  awarded 
contract  by  tlie  Oakland  City  Council 
for  furnishing  9700  ft.  of  wrought 
steel    pipe. 


CONTRACT   AWARDED 

SAN  FRANCISCO— Max  Rosenberg, 
nH  Merlin  St.,  San  Francisco,  at  $0.45 
per  cu.  yd.  delivered,  awarded  con- 
tract by  T.  A.  Brooks.  Purchaser  of 
Supplies.  City  Hall,  under  Bid  No. 
1454  for  furnishing  approximately 
i;ooo  cu.  yds.  of  loam  for  Golden  Gate 
Park. 
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ACHIME-RT  ^  MTAEPvIAId 


Bid    calls   tor   construction    inachint-ry    and    material* 
Federal,  state,   Municipal  and  other  public  agencies. 


liscellaneous  equipment   and    nuppli^«   purchaved    by 


U.  S.  FOREST  SERVICE 


SAN  KRANCISrC! -I'tilil  NnvrmlxT 
i\,  2  p.  ni..  bids  will  lio  rerclvpd  l)y 
r.  C  Hrown.  Prociirfrinont  Enc:lneei'. 
P'orcst  Scrvirp.  Rnom  illfi  Pholaii 
HIdtr..  S:in  FnuK'iscn,  under  Contract 
No.  721.  for  Ihi'  sale  or  oxohanpf 
of   Ihp   following   equipment: 

(1)  T.vinip  .sum  in  oa.sli  for  purcha.of 
of  one  Cletrac  "40"  with  Wool- 
rtrldRB    trallbullder   attnrhmonl. 

il:0  (Alt.)  I.,ump  .sum  bid  In  value 
of  new  Cletrac  tractor  parts  to 
be  supplied  in  exchane  for  I'^or- 
est  Service  Unit  No.  T-lin.  to  be 
fisured  at  list  prices  available  to 
government,    less    . .  %. 

(2)  Lump  sum  bid  in  cash  or  pur- 
chase of  one  lot  of  used  tractor 
parts,  20  tons  more  or  less,  beins 
mostly  parts  from  Cletrac  "30s" 
and    "40s." 

(2a)  (Alt.)  lAmip  sum  bid  in  value  of 
new  Cletrac  tractor  parts  to  be 
supplied  in  exchange  for  one  lot 
of  used  tractor  parts,  20  tons  more 
or  less,  being  mostly  parts  from 
Cletrac  "30s"  and  "40s",  to  be 
figured   at   list   prices  available  to 

government  less  %. 

Specifications     obtainable     at        the 

above    office. 


OOVERNMENT  ISLAND.  —  Until 
November  4,  2  p.  m.,  bids  will  be  re- 
ceived by  H.  R.  March,  Assistant 
Supply  (Officer,  Forest  Service  Depot, 
fiovernment  Island,  Oakland,  under 
Bid  No.  2908,  or  furnishing  one  Jointer 
complete  with  motor,  and  one  band 
saw,    complete    with    motor. 

Delivery  f.o.b.  bidder's  shipping 
point    and/or    Government    Island. 

Specification.'  obtainable  roni  the 
above   office. 


SAN  FRANCISCO.— Until  November 
7.  2  p.  m.,  bids  will  be  received  by 
T".  C.  Brown,  Procurement  Engineei, 
Forest  Service.  Room  916  Phelan 
Bldg..  San  FrancUco,  under  Contract 
No.   719,   for  furnishing: 

(1)  7  each.  12- volt,  starting  and  light- 
ing equipment  for  Allis  Chalmers 
7.T  tractors. 

(2)  Lump  tf^um  in  cash  offered  for  I^- 
volt  equipment  to  be  removed  from 
7    Allis    Chalmers   tractors. 

(3)  Lump  sum  allowance  to  he  de- 
ducted from  price  bid  on  Item  1 
above,  offerei;!  for  (!  volt  lighting 
equipment  to  be  removed  from  7 
.\llis  Chalmers  tractors  in  ex- 
change for  new  12-volt  starting 
and    lighting    equipment. 

Delivery  f.o.b.  bidder's  .shipping 
Iioint  and/or  Pasadena  and/or  Santa 
Barbara. 

Specifications  obtainable  from  the 
above   office. 


AMADOR  COUNTY 

.L\CKSON.  Amador  Count  —  Un- 
til November  4.  10  a.  m..  bids  will  b.' 
received  by  the  Amador  County  Boanl 
of  Supervisors,  Leotta  M.  Huberty. 
clerk,  Jackson,  for  furnishing  one 
angledozer  with  power  unit  cable  op- 
erated to  fit  "40"  Caterpillar  Diesel 
with  blade  capable  of  being  angled 
:ipproximately  30  degrees  either  right 
or  left  with  an  :\pproxininte  weight 
<.f    4200    lbs. 


TULARE  COUNTY 

VISALIA.  Tulare  Co.,  Cal.— Until 
.November  12,  7:30  1'.  M.,  bids  will  be 
received  by  the  Board  of  Trustees  of 
the  Visalla  Union  High  School  Dlst.. 
!■:.  E.  Baker.  Clerk,  for  furntsbing  one 
school  bus  with  chassis  and  body 
cDUiplete,  of  the  type  designated  at 
transit  .ir  urban  double-end  coach, 
witli   motor  in  rear. 

Specitications     ol.i.iinabb-     from     tlie 


utlice. 


X'lSALIA.  Tulare  Co.  Cal.  — Until 
Nnvemlicr  12,  7:30  P.  M.,  bids  will  be 
lecelved  liy  the  Board  of  Trustes  of 
the  Visalia  ITnlon  High  School  Dlst.. 
in  the  High  School  Building,  for  fur- 
nishing one  school  bus  with  chassis 
and  body  complete.  in  accordance 
with  spocification.s  obtainable  at  tho 
nliove   office. 

!•;.   E.   Baker,  Clerk  of  the  Board 


WAR  DEPARTMENT 


FORT  MASON.— Until  November  9. 
Ki  a.  m.,  bids  will  be  ret^eived  by  the 
Quartermaster  Supply  Officer,  San 
FrancLsco  General  Depot,  Fort  Mason, 
under  Bid  No.  928-36-104,  or  furnish- 
ing: 

(1)  1500    ft.    Magnesia    pipe    covering: 

(2)  4000  lbs.   pure  anhydrous  ammonia 

(3)  40.000  calcium  chloride,  granulatetJ, 
domestic. 

S\ipplies  are  for  shipment  to  the  Dt- 
iwirtment  Quartermaster,  Philippine 
Department.    Manila,    P.    I 


SACR.\MENTO.— Until  November  4, 
:i  p.  in.,  bids  will  be  received  by  the 
U.  S.  Engineer  Office,  Lieut.  Col. 
L.  H.  Chambers.  District  Engineer. 
Room  208  Post  Office  Bldg..  Sacra- 
mento, under  Bid  No.  36-72,  for  fur- 
nishing miscellaneous  lots  of  machine 
bolts  and  nuts,  carriage  bolts,  brass 
wood  screws,  stove  bolts.  Hat  files, 
nails,    wire    cloth,    etc. 

Delivery    f.o.b.    Rio    Vista. 

Specifications  obtainable  from  the 
.iliove   office. 


FORT  MASON.— L'ntil  .November  s. 
10  a.  m..  bids  will  be  receiveid  by  the 
Quartermaster  Supply  Officer.  San 
Francisco  General  Depot.  Fort  Ma- 
son, under  Bid  No.  928-36-91),  for  fur- 
nishing miscellaneous  supplies,  includ- 
ing electric  storage  batteries,  radia- 
tor hose,  tube  repair  kits,  vulcaniz- 
ing  cement,   and    tube   repair   cement. 

Supplies  are  for  shipment  to  the  D.^- 
partment  Quartermaster,  Philippine 
Department,   Manila,   P.   I. 

Specifications  obtainable  from  the 
above   office. 


NAVY  DEPARTMENT 

W.\SHlNGTON.  D.  C  — Bids  will  be 
received  by  the  Bureau  i>f  Supplies 
am!  .\ecounts.  Navy  Department. 
Washington,  D.  C  for  furnishing 
mi.scellaneous  supplies  and  equipment. 
as    follows: 

Assemblies.  6  radio  shielding;  San 
Diego;    Sch.     900-8895;    Nov.    1. 

Indicators.  114  lamp  type:  Mare  Is- 
land.    Sch.   6305:   Nov.   5. 

Press,  motor  driven  drill;  Mare  Is- 
land.     Sch.    6297:    Nov.    n. 

Ingots.       200.000        lbs.        manganese 


bronze-   Marc   laliind.    .Sch.  6.116:   Nov. 
8. 

Cord,  120,000  ft.  rubber  Insulated; 
San   Diego.     Sch.    62!)!);    Nov.    H. 

ValveK,  M  flanged  bronze  Kate; 
Mare   Island.     .Hch.    0295:    Nov.    S. 

Sheetd,  eorroHlon  renljillnit  «te«l; 
.M:ire    Inlan-I.    Sch.    6265;    Nov.    S. 

I'umber,  5110  lb.«.  dry;  Mare  iHland. 
Sch.    6315;    Nov.    8. 

System,"  sallnlt  Indicator,  and  itpare 
parts;  Mare  Island.    Sch.  6305;  Nov.  8. 

Rod.  2179  Ibfl.  copper-nkkel  alumi- 
num alloy;  Puget  Sound.  Sch.  6328: 
Nov.   8. 

Guns,  pressure  lubricating,  and  flt- 
tlnKc:  East  and  'West  Yardii.  Sch. 
6322;    Nov.   8. 

Valves,  flush,  and  lavatory  aelf- 
iloslng  faucets;  Mare  Island  and  Pa- 
get   Sound.    Sch.    6329;    Nov.    8. 

Locomotive,  standard  gauge  gaso- 
line driven;  San  Diego.  Sch.  6329: 
Nov.    8. 

Wire.  6200  lbs.  copper:  50  copper 
sleeves:  1.500  insulators:  1500  Insula- 
tor clamps:  Mare  Island.  S<'h.  6337: 
Nov.    12. 

Doors,  water  tight  and  fume  tight; 
East  and  West  Yards.  Sch.  6257;  No- 
vember 12. 

Tubes.  10.000  generator  air  cooler, 
and  18.000  motor  do;  Puget  Sound. 
Sch.    6320:   Nov.    12. 

Meters,  fuel  oil;  East  arrd  West 
Yards.     Sch.    6335:   Nov.   12. 

Pumps,  portable,  submersible,  and 
spares;  East  and  West  Yards.  Sch. 
6327:    Nov.    12. 

I-*thes.  2  engines;  Mare  Island.  Sch. 
6358.     Nov.    12. 

Ventilating  sets,  4  centrifugal,  and 
4  spare  parts:  Puget  Sound.  Sch. 
n362:    Nov.    15. 

Information  obtainable  from  the 
above  office  and  at  headquarters,  12th 
.N'aval  District.  100  Harrison  St..  San 
Francisco. 


SAN  FRANCISCO  CITY 


SAN  FR.\NCISCO— Until  November 
s.  3  P.  M..  bids  will  be  received  by 
T.  A.  Brooks.  Purchaser  of  Supplies. 
Loom  270,  City  Hall,  under  Bid  No. 
1471.  for  furnishing  and  installing  in 
the  San  Francisco  Hospital  six  re- 
frigerating machines,  built  to  speci- 
fications. 

Specifications  obtainable  from  the 
above  office. 


S.\N  FH.4NCISCO— Until  November 
s.  3  P.  M..  bids  will  he  received  by 
T.  A.  Brooks.  Purchaser  of  Supplies. 
Room  270  City  Hall,  under  Bid  No. 
1470.  for  furnishing  nine  electric  foo<I 
conveyors  for  the  San  Francisco  Hos- 
pital. 

Specifications  obtainable  from  the 
above  office. 


SAN  FRANCISCO.— Until  November 
4.  2  p.  m..  Assistant  procurement  En- 
gineer. Forest  Service.  Room  916 
I'hclan  Bldg..  San  Francisco,  unfler 
Contract  No.  717.  for  furnishing  one 
heavy  duly  ripper,  complete  with  pow- 
er take  off  and  double  drum  hoist 
lontrols.  ready  for  attachment  to  and 
oi>cratlon  with  an  Allia  Chalmers  IS" 
tractor. 

Delivery  f.o.b.  bidder's  .shipping 
point    and  or    Mt.    Shasta. 

Specifications  obtainable  from  the 
above    nffic«. 
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BRIDGES 


CONTRACT    AWARDED 

I'liCIIlSi-:  (-(K'NTY.  .\riz..na— Dale.v 
lorp..  443U  liVundaiy  St..  San  DieKO. 
at  $3i).;»ni  awarded  contract  October 
28  by  the  Arizona  State  Hiphwa.v 
("ommiission.  Phoenix,  for  construct- 
ing an  overpass  on  the  Ft.  Huachuca- 
Bisbee  Highway,  W.P.G.S.  108-C;  A. 
F.E.   612. 

The  work,  which  is  located  at  the 
highway  crossing  with  the  &.  P.  R.  R., 
about  12  miles  west  of  Bisbee,  con- 
sist.f  of  the  construction  of  a  concrete 
overpass  structure  and  approaches  in- 
cluding plant  mixed  oil  surface,  and 
is  to  be  completed  on  or  bcforn  April 
SO,   1936. 

The  items  are: 
1,900  cii.    yds.    roadway    excavation; 
600  cu.  yds.  structural  excavation; 
S7,600  cu.     yds.     imported     borrow     (C 
IP): 
.5,000  cu.  yds.  select  materials  (CIP); 
29S  cu.   yds.   Class  A   concrete: 
48,400  lbs.    reinf.    steel; 
7.'J,900  lbs.    structural    steel; 
2,940  lin.    ft.    road   guard; 
200  hours    rolling: 
2,50  M.    gals,    sprinkling; 
Mi3  tons    plant    mix; 
.15   tons   road   oil    (S(:-2); 
8  tons  cutback  asphalt; 
12  C^.  M.  catchbasins: 
270  lin.    ft.    8-in.    CM.    pipe. 
Tiffany      Construction      Co.,       Flag- 
staff, Ariz.,    submitted   the  second  bid 
at  J32,232. 


BIDS   WANTED 

SA.VTA    i;lara    county.   Cal.— 

I'ntil  November  20,  2  P.  M.,  bids  will 
be  received  by  the  .S-tate  Highway 
Commis.Kion.  Sacramento,  for  the  con- 
struction of  an  undergrade  crossing 
under  the  tracks  of  the  Southern  Pac- 
ific Railroad  at  San  Jose,  consisting 
of  two  concrete  abutments  and  steel 
supergtructure,  and  approximately 
0.14  mile  of  roadway  grading  and  pav- 
ing with   Portland  cement  concrete. 

The  work  involves: 
(   1)   10,000  cu.  yds.  roadway  excav.; 
(  2)  1000  cu.   yds.   struc.  excav,; 
(  3)  2225  sq.   yds.   subgrade   for  pave- 
ment; 

<  4)   7    stations    finishing    roadway; 

<  5)  41   tons  asphalt  concrete; 

(  6)  355  cu.  yds.  Class  A  Portland  ce- 
ment  concrete    (Pavement); 

(  7)  1190  cu.  yds.  Class  A  Portland 
cement  concrete  (structures); 

(  8)  6  cu.  yds.  Class  F  Portland  ce- 
ment concrete   (railing); 

(  9)  175  cu.  yds.  Class  A  Portland  ce- 
ment concrete  (curbs  &  gutters) 

(10)  68  cu.  yds.  Class  A  Portland  ce- 
ment concrete  (sidewalks); 

(II»  260  each   pavement   dowels; 


112)   liS.Oiii)   lbs.    reinf.   steel; 

(i:<)    214,000    lbs.    struc.    steel; 

(14)    4100   lbs.   cast   iron; 

(1.1)   lU.lOO    lin.    ft.    furnishing    tn-aled 

Douglas   fir  piles,   including   test 

piles; 
nil)   2SS   each   driving  treated   Douglas 

tir  piles,   including  test  piles; 
(17)   4,10  lin.   ft.   U-ift,  cast  iron  pipe; 
(IM   1220  lin.    ft.   8-in.   cast  iron   pipe; 
iliO  3  each  8-in.   by  8-in.   by  6-in.   by 

6-in.    cast      iron    double      tee 

branches; 

(20)  275    lin.     ft.     2-in.    cast    iron    soil 

pipe; 

(21)  1    lot    electrical    equipment; 

(22)  1    lot    pumping   equipment; 

(23)  1  lot  miscellaneous  items  of  work 
Plans    and    specifications    obtainable 

from  the  office  of  the  State  Highway 
Kngineer,  P.  O.  Box  1499,  Sacramento, 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco,  and  Los 
Angeles.  ♦ 

CONTRACT    AWARDED 

LYON  COUNTY,  Nevada  —  Dodge 
(■on.struction.  Inc.,  Fallon,  at  $30,- 
790  submitted  low  bid  and  awarded 
cuntraact  by  the  Nevada  State  High- 
way Directors,  Robert  9.  Allen,  State 
Highway  Engineer,  Carson  City,  tor 
the  construction  of  a  concrete  and 
steel  underpass  and  approaches  on  the 
State  Highway  System  in  Lyon  Coun- 
ty, Route  1,  Section  Al,  near  Fernley, 
a    length    of   approximately   .151    mile. 

Isbell  Constr.  Co.,  Reno,  at  .?31,715 
submitted  second  low  bid. 


CONTRACT  AWARDED 

EUREKA  COUNTY,  Nev.  —  Dodge 
Ccmstruction,  Inc.,  Fallon,  at  $80,- 
7.J5.19  submitted  low  bid  and  awarded 
contract  by  the  Nevada  State  High- 
way Directors,  Robert  A.  Allen,  State 
Highway  Engineer,  Carson  City,  for 
the  construction  of  a  concrete  and 
steel  overpass  and  approaches  on  the 
State  Highway  system  in  Eureka  Co., 
Route  1,  Sections  A2  and  A3,  near 
Dunhy,  a  length  of  approximaetly  0.62 
mile. 

Isbell  Constr.  Co.,  Reno,  at  $S7,- 
357.06    submitted    second    low    bid. 


BIDS   OPENED 

VKNTUHA     (-OUNTY,    Cal.—Parisli 
Hros.,    1222   N.    Cower   St.,    Hollywood, 
at    $.S304.6n    submitted   low    bid    to    the 
Division    of    Highways,    S.    V.    Cortel- 
youp.    District   Engineer.    State   Bldg. 
Los    Angeles,    for    construction    of    a 
corrugated   metjil    pipe   drain    in    Ven- 
tura County,  about  12.5  miles  north  of 
City  of  Ventura. 
The  work  involves: 
(   1)  1800  cu.   yds.   structure   excav  : 
(  2)  120  lbs.  bar  reinf.  steel  in  place: 
(  3)   36    cu.    yds.     class    A    Portland 
cement  concrete  In  place; 

(  4)   2.1    M.P.B.M.     Douglas    fir   tim- 
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ber,  dense  select  structural  grade,  In 
place; 

(  5)  0.5  M.F.B.M.  redwood  timber, 
dense  select  all-heart  structural  grade, 
in  place; 

(  6)  300  lbs.  structural  metal  in 
place; 

(  7)  82  lin.  ft.  S-in.  corr.  metal  pipe 
in  place  (pipe  to  he  furnished  by 
state) ; 

(  8)  24  lin.  ft.  18-in.  corr.  metal  pipe 
ill  place  (])ipe  to  be  furnished  by 
.«tate); 

(  9)' 1154  lin.  ft.  24-in.  paved  invert 
I'orr.  metal  pipe  in  place  (pipe  to  be 
furnished  by  state): 

(10)  US  lin.  ft.  3U-in.  paved  invert 
corr.  metal  pipe  in  place  (pipe  to  be 
furnished  by  state) ; 

(11)  6000  sq.  ft.  wire  fencing  in 
place; 

(12)  3400  lin.  ft.  2-in.  iron  pipe  posts 
in   place; 

(13)  330  2-in.  iron  pipe  spreaders  in 
place; 

(14)  100  2-in.  iron  pipe  braces  in 
place: 

(15)  950  clevises  in  place: 

(16)  240  cu.  yds.  brush  and  rock 
backfill   in  place; 

(17)  6    cu.    yds.    removing    concrete. 
Total   bids   follow; 

(A)  Parish  Bros.,   Hollywood,   $8304.60 

(B)  B.    Frank    Barr,      Ventura,      $16,- 

124.50. 

(C)  Basich  Bros..  Torrance,  $16,167.50. 

(D)  Mike    Radich,    Los    Angeles,    $19,- 

251.70. 
Unit  bids  follow: 

(A)         (B)         (C)         (D) 

(   1) $     1.25  $     1.85   $  2.50  $     3.50 

(   2) .06  .18         .05  .10 

(   3) 24.00       29.50     40.00       35.00 

(    4) 161.00     221.00     70.00     105.00 

(    5) 200.00     200.no     70.00     125.00 

(   6) .30  .60         .25  .20 

(   7) .55         1.00       1.50  .50 

(    ») 1.00         1.00       2.00         1,00 

(    9) .,S(1         1.10       2.50         1.50 

(10) .90         1.20       3.00         2.50 

(11) .07  .10         .07  .25 

(12) .40  .71         ,82  .55 

(13).... l.SO         3.75       2.75         3.25 

(14) 2.00         3.75       5.00         4.10 

(15) .20  .40         .50  .40 

(IC) 2.70       16.00       4.60       15.00 

(17) 10.00        30.00        0.00        10.00 

BIDS   WANTED 

RIVERSIDE  COUNTY,  Cal.— Until 
November  21.  2  P.  M.,  bids  will  be  re- 
ceived hy  the  State  Highway  Engi- 
neer, State  Bldg..  Los  Angeles,  for 
I  lie  construction  of  an  overhead  cross- 
ing over  the  tracks  of  the  Southern 
Pacific  Railroad,  in  Riverside  County, 
near  Beaumont,  consisting  of  one  70 
ft.  steel  plate  girder  span  and  four  47 
ft.  steel  beam  spans  on  concrete  piers 
with    timber    pile    foundation. 

The  work  involves; 

(1)  700  cu.   yds.  struc.   excav.; 

(2)  1050  cu.  yds.  Class   .V  Portland  ce- 

ment concrete; 

(3)  130.000   lbs.   bar   reinf.   steel; 

(4)  275,000    lbs.    struc.    steel: 
(51   3200   lbs.   cast   steel; 

!('i)   1    MFBM    redwood    timber,    dense. 

select,,       all     heart.       structural 

grade; 
(7)   4431)      lin.    ft.      furnishing      treated 

Douglas  Fir  piles,   including  test 

piles; 

(5)  220    each    driving    treated    Douglas 

Fir  piles,  including  test  piles; 
(9)  1  lot  miscellaneous  items  of  work. 
Phuis  and  specifications  obtainable 
frmo  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499.  Sacramento, 
,inrt  on  file  at  the  office  of  the  District 
Kngineer  in  Sun  I^rancisco,  Los  An- 
geles   and    -S.in    Bernardino. 


PACIFIC    CONSTRUCTOR 
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CONTRACTS    AWARDED 

iMIOKClOI)  COlJN'rY.  (Jul.  -  Com- 
tiait.M  for  (•"nslriictlDii  •>{  hiklKcs  Imv"- 
liiM'ii  awardi'cl  l)y  thi'  McTced  ("ounly 
lioiird  of  S'lipcrvlsiiiH.  1'.  J.  'I'hoin- 
lon,    Clerk,    «»   folldW.M; 

HiUlKO  No.  24ri— new  brldse  111  pnrt, 
tlnilii'i-  wUli  pile  fouiidatldn  over  Hear 
I'rcnk  III!  Avi'iiiH!  in  Ihr  Kancher  Suli- 
(ll\  i.'iioii.  awarded  Cameron  &  Son,  P. 
O.    Box  244,    Merced,   $2587. 

I'.ridKe  L'I7  and  21, v.  liiriher  brldKu.i 
iMi  pile  I'uiindallDn.s  uvcr  Marlposn 
(leek  anil  Owens  Creek,  awarded 
Cimeron  &  Son,  $5672. 

ItridHO  2U),  2."i0  and  2.')1,  concrete 
pipe  culverts  in  canal  on  Kuclayptus 
.\ve.,  in  canal  on  avenue  runninK  ea.st 
and  we.st  tliroucli  Center  of  Se<-tioii  11, 
and  ill  eanal  cm  I'liicalypliis  Avenue, 
awarded  United  Concrete  Pipe  Co., 
16th    and    H    Sts.,    Merced,    at  $2026.35. 

Hridgo  No.  252  and  2ij3,  timber 
l>rldge.s  on  pile  foundations  over  Los 
r.aiios  Creek  on  Newton  and  Jami- 
son lioad,  and  over  San  Joaquin  and 
Kings  liiver  Canal  and  Irrig.itlon 
Company's  canal  on  \'olla  South  Rd.. 
awarded  E.  K,  Angle,  Dos  Palos,  at 
$4295. 

All  bids  received  on  Bridge  No.  244. 
new  wood  floor  system  on  bridge  over 
Dry  Creek  on  S'nelling  and  Coulter- 
ville  Road,  were  rejected  and  work 
will  be  odne  by  day  labor.  • 


BIDS    WANTED 

VALLEJd,  Salona  Co.— Until  No- 
vember 7.  11  a.m.,  bids  will  be  received 
by  the  Vallejo  City  Council,  Alt.  E. 
Edgcumbe,  City  Clerk,  for  the  con- 
fitructlon  of  a  126-ft.  timber  pile  tres- 
tle bridge  across  Gordon  Valley  Creek 
near  Lake  Curry,  Napa  Co.,  const,  of  6 
bents  at  21  ft.  centers,  4  pile  bents, 
piling  to  be  creosoted,  penetration  not 
less  than  12  ft.,  concrete  abutments 
with  pile  foundations.    Estimated  cost 

j4.';oo. 

Plans  and  specifications  obtainabl'^ 
from  City  Engineer  T.  1").  Kilkenny 
upon   deposit    of   $5. 


22— DREDGING,     HARBOR 
WORKS,    EXCAVATION 


BOND    ELECTION 

LOS  ANC.ELES,  Cal.— Los  Angeles 
City  Council  has  set  November  26  as 
the  date  for  a  special  election  for  the 
purpose  of  voting  on  a  $7,"00.00n  bond 
issue,  proceeds  to  he  used  to  finance 
.T.'j  per  cent  of  the  cost  "of  the  pro- 
posed improvements  at  Los  Angeles 
harbor.  The  remainder  of  the  cost, 
approximately  fi.OOn.OOO.  would  be 
provided   by   the   l^WA. 


BIDS    WANTED 

ALL-AMERICAN  CANAL,  Arizona- 
California. — Until  November  23,  10  a. 
m..  bids  will  be  received  by  the  Bu- 
reau of  Rerlamation.  Federal  Build- 
ing. Yuma,  Ariz.,  under  Spec.  No. 
047.  for  construction  of  earthwork, 
.Mi-American  Canal,  Station  50  to 
Station    24,T,    Boulder   Canyon   Troject. 

The  work  is  located  on  the  Colo- 
rado River  from  10  to  14  miles  north- 
east of  Tuma.  Ariz.,  and  the  prin- 
cipal   items   of   work   involved   are: 

(1)  1,072,000  c.  y.  common  excava- 
tion  for  canal. 

(2)  542.000  c.  y.  rock  cxcav.  for  ca- 
nal; 

(3)  97.000  c.  y.  stripping  for  embank- 
ments; 

(4)  25.200  c.  y.  excav.  for  cut-off  and 
toe  trenches; 

(5)  091,000  c.  y.  compacted  embank- 
ment; 

((!)  8, 000.000  sta.  c.  y,  hauling  and 
placing  rock  fill  on  outside  slope 
of  canal  embankment: 

(7)  17.400  c.  y.  gravel  blankets  on 
inside  slopes  of  eanal  embank- 
ments: 


(S)  I'-alirieatlng  and  driving  Hti> 
MFISM  of  timber  nheet    piling. 

Work  shall  be  eommenrpd  wllhin 
30  lalendar  days  and  Schedule  1  nhall 
be  completed  within  7S0  calemlar  days 
and  Schedule  2  within  000  calendar 
days  from  the  dati'  of  receipt  of  no- 
tice to   proceed. 

Plans  and  specif  lea  tlons  ohtainabln 
from  the  Bureau  of  Reclamation,  nt 
Vuma,  .\rlz.;  Denver,  Colo.;  or  Wash- 
ington, n.  C,  without  charge  to  pro* 
peetlvi'  bidders:  to  other  $1  per  copy 
not    returnable 


BIDS    WANTED 

lilcIIMoND.    Contra    Costa    Count.v. 
rmil    November    12,    8    p.    m.,    bids 

will     he     received     by     the     Richmond 

City  Council,    A.    C.    Paris,    city   clerk. 

for    giiniting    piles    at     Wharf    No,     1. 

ICstlmaled  cost,  $9500. 

Bids   will   be   taken  as  follows: 

(1)  Removal  of  oki  and  cracked  con- 
crete, cleaning  steel,  and  repla-^- 
Ing   of   same    with    cement    gunite. 

12)  Removal  of  old  reinforcing  steel 
and  replacing  with  new  reinforc- 
ing steel  and  No.  3  black  annealed 
wire. 

(3)  Galvanized   welded  wire  fabric.   In 
place. 
Plans    and    specifications    obtainable 

from    City    Engineer    E.    A.    Hoffman. 

upon   deposit   of  $5. 


23— IRRIGi»TION  PROJ. 

BIDE     WANTED 

ALL-AMERICAN  CAN.\L.  Arizona- 
California.— T'ntil  November  22,  10  a. 
m.,  bids  will  he  received  by  the  Bu- 
reau of  Reclamation.  Federal  Bide, 
Yuma,  Ariz.,  under  Spec.  No.  645. 
for  the  construction  of  Wa.sh  Siphon 
Structures  at  120  Wash,  424  Wash. 
Unnamed  Wash,  and  Picacho  Wash. 
.All-American  Canal  System,  Boulder 
(^anyon    Project. 

The  work  is  located  between  5  and 
12  miles  northeast  of  Yuma,  Ariz., 
and  the  principal  items  of  work  In- 
volved   are: 

(I)  370.000  c.   y.   all  classes  of  excav.: 
12)   4700  c.  y.  compacted  embankment: 

(3)  6850    c.    y.    back    fill; 

(4)  32,380    c.    y.    concrete; 

(5)  2200    sq.    yds.    dry-rock    paving: 

(6)  14.000    c.    y.    riprap; 

(7)  Placing     6.482,000     lbs.     reinforce- 
ment   bars: 

<,S)   Installing    116,400    lbs.    metal    and 

rubber      in      side-wall      expansion 

.ioints: 
(ft)    Manufacturing     ana     driving     270 

23   ft.    reinforced   concrete   piles; 
(10)   Driving    341,000    Ins.     steel    sheet 

piling; 

(II)  Constructing  820  I.  f.   timber  rail- 
ing; 

(12)  Installing  53,400  lbs.    metal  hand- 
rails; 

(13)  Installing     16.800     lbs.     miscellan- 
eous  metalwork. 

Work  shall  be  commenced  within 
30  calendar  days  and  completed  within 
fiOO  calendar  days  from  date  of  re- 
<-eipt   of   notice   to   proceed. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Yuma,  Ariz.:  Denver.  Colo.,  or  Wash- 
ington, D.  C,  without  charge  to  pros- 
liective  bidders:  to  others  $2.50  per 
copy,    not    returnable. 

LOW     BIDDERS 

OWYHEE  PROJECT.  Oregon-Idaho. 
—J.  A.  Terteling  &  Sons.  2232  Fair- 
view  .We..  Boise,  at  $17,221  submitted 
low  bid  to  the  Bureau  of  Reclamation. 
Ontario,  Ore.,  under  Spec.  No.  733-D. 
for  the  construction  of  earthwork  and 
structures.  North  Canal  Laterals. 
Dead  Ox  Flat  Division,  Owyhee  Pro- 
lect.   near    Ontario  an-d   Vale,   Ore. 

George  B.  Henly.  Nyssa,  Ore.,  at 
J17,93.T.    submitted   second,   and  Joseph 


1'.    ISruinbuch,   Parma.    Idaho,   at  ftt.- 
491,    ■ul.inlttid   third   low   bid. 

BIOS    WANTED 

.•^lANISLALS  Cr)i;.NTV,  Cal.— Un- 
til November  13.  3  P.  M.,  bid*  will 
be  received  by  Ihe  Modento  Irrlicatlon 
DiBtrlct.  C.  S.  Abbott.  .V<;creliiry.  »Z3 
nth  Si..  .Modeiilo.  for  coniitrucllon  of 
2-Inch  concrete  lining,  and  reinforced 
concrete  outlet  headwallH  In  the 
Canals   and   Latcralx  of   the   Dlntrlct. 

Plans  and  Kpeclllcatlonii  obtainable 
from   the  above  oMlte. 

PWA  has  allotted  a  grant  of  $32,700 
to  aid  In  financing  the  project,  total 
cost  of  which  la  estimated  at  $72,700. 

N.    M.    Cecil.    Modesto,    engineer. 


25— MACHINERY  AND 
EQUIPMENT 


CONTRACT    AWARDED 

LOS  A.VGELES,  Cal.  —  Harnlsch- 
feger  S-ales  Corp..  2029  »anta  Fe  Ave., 
Los  Angeles,  was  awarded  the  con- 
tract October  IS  by  the  U.  S.  En- 
gineer Offlce,  Los  Angeles,  for  fur- 
nishing two  Diesel  engine  driven 
crawler  type  2-yard  capacity  shovels 
under   Cire.    Prop.    No.    EK-509-36-55. 


CONTRACT     AWARDED 

LOS  ANGELES,  Cal.— Brown-Bevig 
Equipment  Co.,  4900  Santa  Fe  Ave., 
\'ernon,  was  awarded  the  contract 
October  IS.  at  $24,940  by  the  U.  S. 
Engineer  Office,  Los  Angeles,  for  fur- 
nishing two  complete  Diesel  engine 
driven  crawler  type  power  cranes  un- 
der   Circ.    Prop.    No.    ER-509-36-57. 


BIDS  OPENED 

MODESTO.  Stanislaus  Co.,  Cal.— 
Following  bids  received  by  the  Mo- 
desto City  Council,  H.  E.  Gragg,  City 
Clerk,  October  23,  for  furnishing  four 
one-way  traffic  slngals  and  apppr- 
lenances: 
General   Electric  Co.,   Russ  BIdg.,   San 

San  Francisco,   $566.75;  alternate, 

$540.94. 
Taller    Tube      Pole    Co..      Monadnock 

Bldg,,      San     Francisco.      $566.75: 

$5411.94. 
Kaglo    Signal    Corp..    1151    Broadway. 

Los    Angeles,    $488.48;    $3So. 
.\c  lue    Traffic    Signal    Co..    1716    Naud 

St.,    Los    Angeles,    $501.75. 
Collins-Powell    Co..     819     Santee     St.. 

Los  Angeles,  $374.41;  f.o.b.  Eliza- 

bethtown.  N.  J.;  plus  tax. 
Palmer    Electric   Co..    940    11th    Street. 

Modesto.    $391    (does    not    include 

lamps). 
All     bids    f.o.b.     Modesto,     including 
lax,    unless  otherwise   noted. 

Bids    held    under    advisement    until 
November    13.  • 


BIDS     OPENED 

SAN  FRANCISCO.— Following  bids 
received  by  P.  C.  Brown,  Procurement 
Engineer.  Forest  Service,  916  Phelan 
Bldg..  San  FrancLsco.  under  Contract 
No.  713.  for  furnishing  one  water 
pumping  unit,  complete  with  pump, 
gasoline  engine  ami  transmission,  f.o.b. 
bidder's  shipping  point  and/or  Por- 
terville: 

Woodin  &  Little.  S.  F..  $162  f.o.b. 
S.    P.;    2^r    10    days. 

Westco  Pump  Sales  CO..  S.  F..  $163 
f-o.b.    S.    F.:    $198   f.o.b.    Portervllle. 

Fairbanks-Morse  Co..  S.  F. :$1S7.15 
f.o.b.    S.    F.;   $193.08   f.o.D.    Portervllle. 

Novo  Engineering  Co..  Lansing. 
Mich.:  $176.50  f.o.b.  Lansing.  $187.90 
f.o.b.   Portervllle;   2't.   10  days. 

Pacific  Pump  &  Supply  Co..  S.  F. : 
$198.60  f.o.b.  S.  F.:  $205  f.o.b.  Porter- 
vllle:   2%    30  days. 

Simonds  Machine  Co..  S.  F.:  $539.70 
f.o.b.    Portervllle;    2%    10    days. 

Crane  Co.,  Satramento:  $301.70  f. 
o.b.   Sacramento;  2%   30  days. 

Bids    held     under    advisement. 
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BIDS  OPENED 

-MARK  ISLAND.  C;il.  —  K..llowiim 
l.ids  received  by  the  Bureau  of  Yards 
and  Pocks.  Navy  Department.  Wash- 
ington, D.  C.  under  Spec.  No.  7!>sn. 
for  furnishing  two  3-ton  revolvinp 
Kantry  type  cranes  operated  by  diesel 
engines  at  the  Mare  Island  Navy 
Yard: 
American   Hoist  &  Derrick  Co..   C3   S. 

Kobert  St..   St.   Paul.   Minn..   $31.- 

HO. 
U.     \V.     Kaltenbach.     Henry     St.     and 

Pcnna.  R.  R..  Bedford.  Ohio,  $28.- 

S30  (Alt.) 
Industrial      Brownhoist      Corp..       12,1 

Washington  Ave.,  Bay  City.  Mich. 

$31,700.  • 


27— FIRE  ALARM  SYSTEM 


BIDS    WANTED 

KAH>  .ALTO.  Santa  Clara  County. 
— I'ntil  November  12.  2:30  p.  m..  bids 
will  be  received  by  William  H.  Rad- 
cllffe.  Supervising  Superintendent  of 
Construction.  Veterans  Administra- 
tion. Palo  Alto,  under  Bid  No  25-5-2. 
for  the  complete  renewal  of  one  loop 
of  present  fire  alarm  cable  system 
at  Veterans  Administration  Falicity, 
Palo  Alto. 

Specifications  obtainable  from  the 
_ibove    office. 

28  —  FIRE  EQUIPMENT 

NEW    BIDS   ASKED 

RICHMOND.  Contra  Costa  Co.  — 
Until  November  18.  S  p.  m..  new  bid.s 
will  be  received  by  the  Richmond  City 
Council  for  furnishing  one  new  pump- 
ing engine,  complete  with  a  150-gaI. 
tank,  and  a  500-,  600-  or  750-gal. 
pump. 

All  bids  received  on  October  7  have 
been    rejected. 

Specifications  obtainable  from  the 
above   office. 


October    31.    1935 
NOTICE    OF    HEARING 

SAN  JOAQUIN  COUNTY.  —  County 
Board  of  Supervisors  has  set  Novem- 
ber 18.  10  a.  m.,  as  the  time  for  hold- 
ing a  hearing  on  a  proposal  to  form 
the  Manteca  Rural  County  Fire  Pro- 
tection District.  Hearing  will  be  held 
in  the  Supevisors'  offices  in  the 
County   Courthouse.    Stockton  « 

29— STREETS    AND    HIGH- 
WAYS 

BIDS    WANTED 

OAKLA.ND.  Alameda  County.  — 
I'ntil  November  14.  8  p.  m..  bids  will 
be  received  by  the  Oakland  City  Coun- 
cil. W.  W.  Chappell.  City  Clerk,  for 
the  Improvement  of  Middle  Harbor 
Road  between  First  St.  and  Fcrro  St.. 
and  of  Ferro  St.  between  Middle  Har- 
bor Road  and  the  Oakland  Municipal 
Oarbage   Workfi. 

The   work    involves: 

(1)  3052   c.    y.    fill    and    shoulders: 

(2)  107,400  »q.    ft.   concrete  pavement. 
Plans   and    specifications   obtainable 

from  the  office  of  City  Engineer  Wal- 
ter  Frickstad. 


BIDS    WANTED 

sacka.mp;nto    cot;nty.  caiif. — 

Until  November  20.  2  p.m..  bids  will 
be  received  by  the  State  Highway 
Commlseion.  .Sacramento,  for  ron- 
BlruclinK  about  0.4  mile  of  riprap  slope 
protection  in  Sacramento  County  be- 
tween Courtland  and  Freeport. 

The  work  Involves: 
'D   1   lot  clearing  and  grubbing; 

(2)  9,700  c.y.   local  borrow; 

(3)  9,700  tons  riprap  based  on  weight 

of  150  lb.',   p^r  .wild  dry  cu.ft. 
Plans    and    speoifi,  ationa    obtainable 
at  the  office  of  th*-  State  Highway  En- 
Bin.-,  r      |.     c     i;,,T    149S,    Sacramento, 


.ind  on  file  at  the  ofUce  of  the  District 
Knsineer  in  San  Francisco,  Los  An- 
S!<  les.    and    Marysville. 

CONTRACT    AWARDED 

YOLO  &  S.\CR.\.MENTO  COU.V- 
TIES.— L.  C.  Seidtl,  4722  Market  St.. 
Oal<land.  at  $16,753.40  awarded  con- 
tract by  the  State  Highway  Commis- 
sion. Sacramento,  for  constructing  a 
water  supply  system,  an  irrigation 
system,  concrete  curbs  and  gutters, 
and  grading  a  portion  of  the  roadway 
between  the  M  St.  subway  and  the  M 
St.  bridge,  and  between  Ben  Ali  sub- 
way and  Ben  Ali  Station,  a  length 
of  1.2  miU-s,  in  Yolo  and  Sacramento 
counties. 


CONTRACT   AWARDED 

LOS  ANGELES  COUNTY.— George 
R.  Curtis  Paving  Co..  2440  E.  2«th 
St..  Los  Angeles,  at  $24,504.10  award- 
ed contract  by  the  State  Highway 
Commission,  Sacramento,  for  paving 
with  asphalt  concrete  about  0.8  mi 
of  the  San  Fernando  Road,  through 
Newhall,  between  Railroad  Ave.  and 
Placerita    Road,    in    Los   Angeles   Co. 

CONTRACT   AWARDED 

WASHOE  COUNTY,  Nevada.— Is- 
bell  Conetr.  Co.,  1300  E.  4th  St..  Reno, 
at  $116,700.80  submitted  low  bid  and 
:iwarded  contract  by  the  Nevada  State 
Highway  Directors,  Robert  A.  Allen. 
State  Highway  Engineer,  Carson  City, 
for  the  construction  of  a  portion  of 
the  State  Highway  system  in  Washoe 
County.  Route  17.  Section  A3,  between 
a  point  approximately  5  miles  south- 
east of  Browns  and  a  point  approxi- 
mately 0.6  mile  southeast  of  Browns 
(Geiger  Grade),  a  length  of  approxi- 
mately   4.45   miles. 

Utah  Constr.  Co..  Ogden.  at  $117.- 
285.39,  submitted  second  low  bid. 

Complete  bids  will  be  published 
.shortly. 

CONTRACT  AWARDED 
CHURCHILL  COUNTY,  Nevada.  — 
Dodge  Construction,  Inc..  Fallon,  at 
.?123.332.56  submitted  low  bids  and 
awarded  contract  by  the  Nevada  State 
Highway  Directors.  Robert  A.  Allen 
State  Highway  Engineer,  Carson  City, 
for  the  construction  of  a  portion  of 
the  State  Highway  System  in  Churc- 
hill County,  Route  2,  Section  C2  and 
CI.  between  Salt  Wells  and  Sand 
Springs,  a  length  of  approximately 
11,69   miles. 

Isbell  Constr.  Co.,  Reno,  at  $126,- 
450.74   submitted  second  low  bid. 

Complete  bids  will  be  published 
shortly. 


BIDS    OPENED 

LOS  ANGELES  Co..  Calif.  —  Geo. 
R.  Curtis  Paving  Co.,  2440  E.  26th 
St.,  Los  Angeles,  at  $116,452.15.  sub- 
milted  low  bid  to  C.  H.  Purcell. 
tate  Highway  Engineer.  Los  Ange- 
les, October  17,  for  about  1.5  miles 
of  grading  and  paving  with  asphalt 
concrete  between  Verdugo  Road  and 
geles   Co. 

Complete    total    bids   follow: 

(A)  Geo.  R.  Curtis  Paving  Co.. 

Los  Angeles  $116,452.16 

(B)  C.    O.    Sparks,    L.    A _  120.198.00 

IC)  Griffith    Co.,    L.    A „_  124,021.60 

(T>)   Oswald    Bros.,    L.    A 128,499.60 

(E)  J.    L.  McClain,   L.   A 128,597,10 

(F)  Gibbons  &  Reed  Co. 

Rurhank    : 139,571.00 

Ci)   P.   J.   Akmadzich,   L.   A.   140,098.60 

BIDS   WANTED 

NAVAJO  COUNTY.  Arizona— Until 
Nov.  1,  2  p.m.,  bids  will  be  received 
by  the  Arizona  State  Highway  Com- 
mission, Phoenix,  for  highway  con- 
struction on  F.  A.  20  Reop.  &  P.  A. 
22  Reop.,  A.F.E,  543.  streets  in  Wins- 
low. 


The  work,  which  lies  within  the  city 
limits  of  Winslow.  consists  of  grading, 
draining  and  the  furnishing  and  plac- 
ing of  select  material,  gravel  side- 
walk, curb  and  gutter  and  cutback 
plant  mix,  and  is  to  be  completed  on 
or  before  Feb.  15.  1936.  The  principal 
items  are: 
5000  cu.   yds.   roadway  excav. ; 

900  cu.   yds.   structural  evcav. ; 
2000  sta.  yds.  earthwork  overhaul: 
7900  cu.   yds.   mi.   earthwork  haul; 
2000  cu.  yds.  select  material  (C.l.P,): 
189  sq.  yds.  concr.  pavement; 
600  lin.   ft.   concrete   pipe    (2  sizes! ; 
4900  lin.  ft.   combined  curb  and  gut- 
ter; 
5900  sq.    yds.    grading    under    pave- 
ment; 
1924  tons  plant  mix: 

93  tons   cutback   asphalt; 
2  tons  emulsified  asphalt; 
4100  lin.   ft.   gravel  sidewalk. 
Certified  or  cashier's  check,  5%. 
Plans     may    be    obtained    from    the 
office   of   the   state   highway  engineer, 
T.  S.  O'Connell.     Funds  in  the  sura  of 
$39,232.49    have    been    programmed    for 
thip   project.  1 


CONTRACT    AWARDED 

NAVA.IO  COUNTY,  Arizona— E.  L. 
Yeaeer.  Box  470.  San  Bernardino,  at 
f39. 543.90  submitted  low  bid  to  Ari- 
zona State  Highway  Commission. 
Plioenix.  and  awarded  contract  for 
highway  construction  on  streets  in 
Hilbrook.  NRM  40  (1934),  A.F.E.  6639. 
The  work,  which  lies  within  the  city 
limits  of  Holbrook  and  extends  from 
the  pavement  on  Porter  St.  westerly 
on  Oakland  Ave.,  a  distance  of  ap- 
proximately 0.3  of  a  mile,  cimsists  of 
removing  and  salvaging  old  pavement, 
placing  select  material,  paving  with 
cement  concrete  pavement,  and  is  to 
be  completed  on  or  'oefore  January  31. 
1936. 

The   principal     items     and   approxi- 
mate quantities  are: 
9700  sq.   yds.   salvaging  pavement  and 

replacing   as    select    material: 
9S50  sp.  yds.   grading  under  pavement 
3300  cu.    yds.    select   material; 
6300  sq.  yds.  6-in.  concrete  pavement: 

700  sp.  yds.  concrete  gutter; 
3000  lin.   ft.  combined  curb  and  gutter 
3150  lin.   ft.   4-in.   vitrified  clay   pipe: 
225  cu.    yds.    rock    backfill    over    vit- 
rified clay  pipe; 
and  other  incidental  items 
Total   liids   follow: 
E,    L.    Yeager.    2506   N.   7th    St..   Phoe- 
nix.   Ariz..    $39,543.94. 
Clinton     Campbell    Contrs,     Inc..     17U 

S    7th    St..    Phoenix,    $39,933.73. 
Southern    California    Roads    Co..    2143 
E.     25th    St..     Los    Angeles.     $41- 
452.73. 


CONTRACT    AWARDED 

COCHISE  COUNTY.  Ariz.  —  Phoe- 
nix-Tempe  Stone  Co..  Box  1645.  Phoe- 
nix. Arizona,  at  $13,797.50  awarded 
contract  October  15  by  the  Arizona 
State  Highway  Commission.  Phoenix. 
for  highway  construction  on  the  Ben- 
son-Douglas Highway  (Bisbee  Sts.) 
The  work,  which  lies  within  the  cit.v 
limits  of  Bisbee  and  extends  over  a 
distance  of  500  feet,  consi.-^ls  of  re- 
placing exi.«ting  pavement  with  new 
concrete  pavement,  constructinsr  n 
cement  rubble  masonry  retaining  wall 
and  is  to  be  completed  on  or  befon- 
December  31,  1935. 

J..  A.  Casson.  at  $14,037  submitted 
the  only  other  bid. 


BIDS   WANTED 

CliCHISE  COUNTY.  Ari'na— t-„. 
Ill  November  5.  10  A.  M,.  bids  will  be 
recrived  by  the  Arizona  State  High- 
way Commission.  Phoenix,  for  hish- 
way  construction  on  the  Fort  Hua- 
chuca-Bisbee  Highway,  W.P.S.O.  108- 
B:    .\.F.E.    613.      The  work,    which   be- 
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Kins     lll>.>llt       12'/,      Illllc-H      KOUtll      <>t      tlK- 

V.  S.  Jlllllary  tc«orve  mid  Ih  Id  irx- 
teiid  caiiterly  toward  Hlnht-e  for  ii|)- 
proxlniatfly  inVj  mlle.s,  ('(msi.stH  of 
gnulltiK  ■iiid  drninInK  the  loadwny. 
IilRclnr  K.kcl  material  and  SC-L' 
I'liiiit  Mix.  and  \»  to  lie  completed  on 
or  before  Dctober  31,  ISi.'iii.  The  prln- 
rlpnl    Items   are: 

4S.3nii  cu.  yds.  roadway  excavation; 
dralniiBe  excavation: 
structural    excavation: 
borrow; 

Imported   borrow; 
yds.    select   material; 
yds.    concrete; 
reinforcing    steel; 
ft.    C.    M.    pipe    of    varloo.x 


yds. 
yds. 


1.7IKI  cu 
10.500  cu 
10.400  cu 
47,1100  cu 
735  cu. 
OII.OOO  lbs. 
1,562   lin. 

sizes: 

I.2G5  lln.    ft.    road    guard: 
71!. 000  lin.     ft.     standard     line    fence; 
H  00"  tons    plant    mix; 

237      tons    eniuIsKled    asphalt; 
579  tons    rs-2    road    oil; 
'       823   tons    screenings; 

10  H  miles  of  placing  plant  mix; 
4,000  cu.  yds.  shoulder  material. 
Plans  may  be  obtained  from  th« 
olTlce  of  the  State  Highway  Knglneer 
T.  S.  O'ConnclI.  Certitled  or  cashier's 
check.  5%.  Funds  in  the  sum  of  $220.- 
000  have  been  programmed  for  this 
construction. 


CONTRACT    AWARDED 

Al'ACHE    COUNTY.    Arizona  —  Lee 

.Motor  Contracting  Co.,  Bassett  Tower 

I;Mk..    K1    Paso.      Texas,      at    $19S.51'J. 

awarded  contract  by  the  Arizona  State 

lliMihway     Commission,     Phoenix,     for 

liishway     construction     on     the     Hol- 

liionk-Lupton      Highway.      F.  A.  S3-D: 

A  V.K.    B650.     The   work,   which   begins 

ii     the    Navajo-Apache    County    line. 

ii"iit   21   miles   northeast   of  Holbrook 

ii  I     extends     northeasterly     approxi- 

'  ly    18.2    miles    consists    of   placing 

legate  b»se  course,  shoulder  mate- 

1...1,    and    either    a    cut-back    mix    or 

Type  B   seal   coat. 

BIDS  OPENED 

IMPERIAL  COUNT\.  Cal.— Oswald 
Bros.,  366  E.  5Sth  St.,  Los  Angeles,  at 
139, Sits,  as  p.eviously  reported,  sub- 
mitted low  bid  to  the  State  Highway 
Engineer,  Los  Angeles,  October  24. 
for  placing  plant  mixed  surfacing  on 
about  3.2  miles  in  Imperial  County, 
between  4  miles  west  of  Westmore- 
land and  Trifolium  Canal. 

The   work   involveB- 

(1)  500  cu.   yds.   imported   borrow; 

(2)  170   stations  finishing  roadway; 

(3)  5100     tons     mineral     aggregate 

(plant-mixed     surfacing,     level- 
ing course): 

(4)  2400     tons     mineral     aggregate 

(plant-mixed    surfacing,    surface 
course) ; 

(5)  340    tons    liquid    asphalt    MC-5    or 

MC-extra    heavy     (plant  -  mixed 
surfacing); 

(6)  51,900      sq.    yds.      asphaltic     paint 

binder; 

(7)  SO  tons  liquid  asphalt  SC-2   (pene- 

tration oil  treatment); 
(S)  14,700    sq.    yds.    preparing,    mixine 

and  shaping  shoulders; 
(9)   95    tons    liquid    asphalt    SC-2    road 

mix  surface  treatment. 
The  total  bids  were: 

(A)  Oswald    Bros.,   Los  Angeles.    $39.- 

89S. 

(B)  R.    E.    Hazard      Sons.    San    Diego 

$41,785. 
The  unit  bids  were: 

(A)  (B) 

'1' ~ »  1.25       $     .75 

<2)... 10.00  8.00 

<3) 3.25  3.90 

(*) 3.35  3.90 

(5) 20.00         17.60 

(6) 025  .94 

(7) 31.00         12.00 

(8) 065  .05 

""  15.00         11.00 


SAN  DIEGO  COUNTY— Widening  Overhead  Crowing— SUIe 


.-.\.\  i)ii;ii()  cor.Niv.  ciii.— E.  K 
and  N,  S.  .lohnson.  121  N.  Lake  Ave.. 
Pasadena,  at  $25,992.50.  as  prevlouBly 
reported.  Hubmilted  low  bid  to  the 
Sflate  Highway  EnKlncer,  Los  An- 
K'los,  Dctober  24.  for  widening  an 
overhead  crossing  over  the  tracks  of 
the  Atchison,  Topeka  &  Santa  Fe 
Kalhvay.  'A  mile  north  of  Del  Mar. 
and  widening  and  paving  approaches 
with  asphalt  loncrete.  in  San  Diego 
Counly. 

The    work    involves: 
(    1)   120  cu.  yds.  roadway  excav.; 
(   2)   730  cu.   yds.   struct,   excavation; 
(   3)   4700    cu.    yds.    imortcd    borrow; 
(    4)   1060    tons   asphalt    concrete; 
(   5)  571    cu.     yds.    Class    A    Portland 

cement  concrete: 
(    Ii)   20  cu.   yds.   Class  F  Portland  ce- 
ment   concrete    (railing); 
(   7)  116.300   lbs.   bar   reinf.    steel; 
(  8)  644   lbs.    bronze  expansion   plates; 


I   9)    lio    rju.     vdH.     ijori'.,     riiiiov<:d    «nd 
diNpoMed    of; 

(10)  400    lln.    ft.    temporitry    roilliiK: 

(11)  2H0  lln.  ft.  temporary  wheal  (uard 

(12)  1  lot  tnlMC.  Items  of  »ork. 
The   total  bidii  were: 

(A)   E.    S.    and    N.    S.   Juhnnon.    Paau- 

dena.    $25,992.50. 
(Hi    I'arlah    Bros.,    Los    AnKvlei.    12*,- 

554.50. 
(C)    K.    R.    Bishop,    Long    Heuch.    $31,- 

336. 
(I>)   M.    H.    (Jolden.    San    Ulego.    $31.- 

880.80. 

(E)  B.   O.    Larsen.   San   Diego.   $32.8<4. 

(F)  Byerts      &    Dunn.    Lo»      Angele*. 

$33,674. 
(C!)  iJontractIng    Engineers.    Inc.     Los 

Angeles.    $37,156.25. 
(H)    Lynch-Cannon     Engineering    Co.. 

Los    ^ngcles.    $37,944.70. 
(I)    It.    L.    .lakley.    Log    Angeles.    $42.- 

iWJ. 
Tho  unit  bids  were: 


(A) 


(B) 


(C) 


(D) 


(E) 


(F) 


(G) 


(H) 


(I) 


(  1).. 

$       .70 

$     1.00  $ 

.40 

$       .90 

(        1.00 

$          .75 

$       2.00 

$       .65 

$       .76 

(   2).. 

1.25 

1.00 

2.00 

3.50 

2.00 

2.00 

2.40 

2.26 

4.50 

(  3).. 

.60 

.70 

A% 

.92 

1.00 

.60 

1.00 

.70 

.70 

(  4).. 

4.75 

4.50 

4.00 

6.30 

6.50 

5.50 

3.50 

5.25 

5.00 

(   5).. 

18.00 

17.78 

22.50 

20.00 

20.00 

20.00 

28.00 

31.00 

34.00 

(   6).. 

40.00 

50.00 

50.00 

24.00 

50.00 

50.00 

00.00 

85.00 

80.00 

(  7).. 

.04 

.042 

.045 

.042 

.04 

.04 

.02 

.05 

.06 

(   S).. 

.25 

.30 

.50 

.30 

.."iO 

.50 

.50 

.30 

.50 

(   9)- 

5.00 

in.  00 

12.00 

6.30 

6.00 

15.00 

15.00 

10.00 

12.00 

(lo;_ 

1.50 

1.00 

2.00 

1.10 

.50 

1.00 

1.50 

1.50 

2.00 

(11).. 

.75 

.75 

1.50 

.50 

.50 

1.00 

1.50 

.76 

2.00 

(12).. 

140.00 

250.00 

23G5.00 

280.00 

1600.00 

4500.00 

1600.00 

550.00 

640.00 

ALAMEDA  COUNTY  —  4  Miles  Grade  and  Pave  —  (State) 


AL.\MED..V  COUNTY.  —  Hanrahan- 
Wilcox  Corp..  814  Hobart  Bldg..  San 
Francisco,  at  $247,253.40  submitted 
low  bid  to  the  State  Highway  Com- 
nii.s.sion,  Sacramento,  for  about  4  miles 
grading  and  paving  with  asphalt  con- 
crete In  Alameda  County,  between 
San  Francisco  Bay  Bridge  and  Folger 
-We. 

The   work  involves: 

(  1)  75,000  cu.  yds.  rdwy.  excav.,  un- 
class. ; 

(  2)   616,000  sta.   yds.   overhaul; 

(    3)  3S60    cu.    yds.    struc.    excav.; 

(   4)   210    stations   finishing   rdwy.; 

(  5)  45,500  tons  imported  base  ma- 
terial; 

(   6)   41,500  tons  crusher  run  base; 

(  7)  80  tons  liquid  asphalt  SC-2 
(shoulders): 

(   S)  370   tons  screenings   (shoulders); 

(    :i)   31,515  tons  asphalt  concrete: 

111))  119  cu.  yds.  Class  A  Portland  ce- 
ment concrete  (pavement); 

(11)  97.400    lbs.    bar   reint.    steel; 

(12)  262   cu.    yds.      Class  A      Portland 

cement  concrete  (structures); 
li:t)   800  lin.   ft.    12-in.  CMP; 
(141   1370    lin.    ft.    IS-in.   CMP; 


(15)  400    lin.    ft.    C-in.      vitrified      clay 

pipe: 

(16)  010  lin.  ft.  S-in.  vitrified  clay  pipe 

(underdrains); 
(IT)   210  tons  broken  stone  (sub  drain- 
age): 

(18)  916   cu.    yds.    Class   A   Port.    cem. 

concrete   (curbs); 

(19)  500  lin.   ft.   laminated  guard  ratl- 

ing. 
(?0)   400  each  guide  posts. 
Total    bids    follow: 

(A)  Hanrahan-Wilcox  Corp. 

San   Francisco  _  .$247,253.40 

(B)  Union    Paving    Co., 

San    Francisco    263.456.50 

(C)  Fredrickson   &    Watson 
Constr.   Co.,   Fredrick- 
son  Bros.,  and  Jones  & 

King,  Oakland  266,412.40 

(D)  Peninsula    Paving  Co.. 

San    Francisco 263.938.70 

(E)  Heafey-Moore   Co. 

Oakland    277.934.75 

(F)  A.   Teichert  &  Son,  Inc.. 
Sacramento    278.343.25 

(G)  Southern   California 

Roads   Co.,    I>os    Angeles  321.622.00 
Unit    bids    follow: 


(A) 
$0.26 

(B) 

$0.15 

.003 

1.20 

15.00 

.95 

1.70 

12.00 
3.00 
3.00 

10.00 
.05 

17.00 
2.50 
i.50 
1.20 
1.26 
3.50 

12.50 
1.40 
1.50 

(C) 

$0.20 

..0005 

1.00 

8.50 

.75 

1.57 

11.00 

S.40 

3.4« 

14.50 

.05 

15.50 

1.30 

1.90 

73 

.86 

1.85 

17.00 

.90 

2.  .Ml 

(D) 

$0.20 

.01 

.70 

10.00 

.80 

1.35 

12.00 

2.50 

3.78 

10.00 

.05 

18.00 

1.35 

2.00 

.60 

.70 

3.00 

13.50 

1.00 

(E) 

$0.22 

.01 

1.00 

5.50 

.80 

1.50 

11.00 
2.00 
3.85 
9.50 
.05 

21.00 
1.25 
1.70 
1.25 
1.50 
2.25 

11.75 
1.00 
1  .-.n 

(F) 

$0.20 

.005 

.70 

6.00 

.90 

1.50 

12.00 

4.00 

3.75 

11.00 

.05 

22.00 

1.40 

1.90 

.60 

1.00 

4.00 

15.00 

1.00 

2.  DM 

(G) 
$0.32 

01 

.01 

(    3> 

1.40 

1.00 

(    4)      

15)      

(    6)       

(   7)     

10.00 

80 

1.40 

12.00 

6.00 

.90 

2.00 

13.50 

(   8)     

(  9)     

(10)     .    .. . 

2.00 

2.76 

_   10.00 

2.50 
4.10 
10.00 

(11)     

(12)  ...- 

(13)     

(14) 

05 

16.00 

_ 1.50 

.     .              2.00 

.05 
22.00 
1.20 
1.60 

(15)     

46 

.50 

(16)     

50 

.75 

(17)     

(18)     

2.50 

16.00 

4  00 
15.00 

(19)     

(20)     

80 

_..     1.40 

1.00 
1.50 
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BIOS  OPENED 

I.OS  ANOKLtiS  COUNTY.  Cal.— 
<ieoiKi»  R.  I'urtis  Paving  Co.,  2440  K 
26tli  St..  Los  Angelee.  at  $24..'i04.10.  as 
previously  reported,  submitted  low  bid 
to  the  State  Highway  Engineer,  Los 
.Angeles.  October  24.  for  paving  with 
asphalt  concrete  about  0.8  mile  of  the 
San  Fernando  Road,  through  Newhall. 
between  Kailnail  Ave.  nd  Placerita 
Road,  in  Los  Angeles  County. 

The  work   involves. 
(   1)   42  stations  clearing  and  grubbiii.i: 

right  of  way; 
(   2)  210  M.  gallons  water; 
(  3)  3.600  c.y.    rdwy.   excav.,   nncla.-i.-.: 
(   i)  300    c.y.    imported    borrow; 
(  5)  34.000   sta.    yds.    overhaul; 
(  6j   50   c.y.    removing   existing   cunc; 
(  7)  8,000  sq.   yds.   preparing  subgrade 
(  S)  42   stations   finishing   rdwy.; 
(  9)   1,150    tons    mineral    agg.     (plaiil- 

mlxed  surfacing);    ^ 

(10)  62    tons    liquid    asphalt    MC-5    or 

MC-cxtra    heavy     (plant  -  mixed 
surfacing) ; 

(11)  8    tons   liquid   asph.    MC-2    (prime 

coat): 

(12)  12  tons  liquid  asph.   SC-2  (shoul- 

ders); 

(13)  1.500    sq.    yds.    prepaing,    mixing. 

and   shaping  shoulders; 

(14)  2  tons  liquid  asphalt  SC-2  (prime 

coat); 

(15)  2.420  tons  asphalt  concrete   (base 

and   leveling   course); 

(16)  960    tons    asphalt    concrete    (Type 

A  surface  course); 

(17)  600  sq.  yds.   asph.   paint   binder: 
(IS)   590  c.y.   Class  A   Port.   cem.   cone. 

(curbs,  gutters,  sidewalks): 
(19)   740   I.f.    curb   armor. 
Total  bids  follow: 

(A)  George  R.   Curtis  Piiving  Co..  Los 

Angeles,  $24,504.10. 

(B)  Oswald     Brother."!.      Los    Angelt.-f. 

$28,740.50. 

(C)  Griffith    Co..     Los     .\ngeles.     %3a.- 

582.50. 
The  unit  bids  were: 

(A)  (B)  (C) 

(  1) $  5.00       $  5.00       $10.00 

(  2) 1.45  2.00  2.00 

(  3)  ,48  .45  .75 

(  4) .90  .75  1.00 

(  5) 005  .01  .02 

(  6) 1.20  3.00  3.00 

(   7) 10  .11  .10 

(  8)  5.00  5.00  5.00 

(  9)  2.40  3.15  3.85 

(10)  14.50         16.00         18.00 

(U) 24.60         25.00         25.00 

(12) — _ 16.50         17.00         17.00 

(13) _         .085  .06  .05 

(14) 24.60         32.00         25.00 

(15) 2.78  3.50  4.20 

(16) _ _...       3.00  3.85  4.60 

(17) 02  .025  .05 

(18) 10.65         11.50         14.50 

(19) 90  .80  1.00 

BIDS  OPENED 

SACRAMENTO,  Cal.— Identical  bids 
at  $1.50  per  ton.  total  $360.  less  a 
discount  of  10c  per  ton  if  paid  by  10th 
of  following  month,  were  received  by 
the  U.  S.  Engineer  Ofnc,  Lieut.  L.  B. 
Chambers.  District  Kngineer,  Sacra- 
mento, under  Bid  No.  36-68.  for  fur- 
nishing and  delivering  240  tons  of  road 
rock. 

The  bidders  were: 

Oaniels  Contracting  Co..  San  Fran- 
cisco. 

Basalt  Rock  Co.,  Napa. 

HIake    Bros.    Co.'.     San    Francisco. 

Hutchinson   So.,    San   Francisco. 

Delivery  f.o.b.  11.  S.  Engineers  in 
a  stock  pile  along  the  road  between 
Rio  Vista  and  Tolands  Landing  near 
the  Dozler  Drow  S-poil  Area  6  miles 
from  Rio  Vista.  • 


CONTRACT  AWARDED 

ESMERALDA  &  MINERAL  COUN- 
TIES. Nevada.— U.  R.  Lee,  1059  Car- 
pentler  .=!t..  San  Leandro.  at  $8981.60 
submitted  low  bid.  as  previously  re- 
ported,  anrl   awarded   contract  by   the 


Nevada  State  Highway  Directors, 
Robert  A.  Allen,  State  Highway  En- 
gineer, Carson  City,  for  constructing 
:in  asphaltic  dustlcss  surface  on  a 
portion  of  the  State  Highway  System 
in  Esmeralda  and  .Mineral  counties, 
Route  3,  Section  F  and  Al,  between 
Coaldale  and  Rhodes,  a  length  of 
approximately   20.86    miles. 

The   work   involves: 
(1)  545  tons  asphaltic   road   materials. 
Type   SC-2. 

Complete    bids    follow: 

U.   B.   Lee.  San  Leandro:    (1)    $16.48; 
total.    $8981.60. 

Silver  Stale  Constr.  Co..  Fallon:    (1 ) 
$17.-50:     total.     $9537.50. 

.1.  C.  Compton.  McMlnnville.  (1)"  $18: 
total.    $9810. 

Dodge  Construction.  Inc..  Fallon:  (1) 
$19;   total,    $10,355. 

George    French,    Jr..    Stockton:     (1) 
?23.85:    total.    $12,998.25. 

Engineer's    estimate,    (1)    $21;    total, 
$11,445. 


!  CONTRACT    AWARDED 

I  LOS  ANGELES  COL'NT  Y.— Geoi  k. 
I  K.  Curtis  Paving  Co.,  2440  E.  26(1 
I  St..  Lus  Angeles,  at  $116,452.15  award- 
ed contract  by  the  State  Highwaji 
I  Commission.  Sacramento,  for  1.5  milef 
I  grading  and  paving  with  asphalt  con-i 
I  Crete  between  Verdugo  Road  antr! 
j  Flintridge  Country  Club.  Los  Ange- 
I  U."--  County. 


CONTRACT    AWARDED 

SANT.A.  CLARA  COUNTY.— Earl  W.i 
Heple.  494  Delmas  Ave..  San  Jose/ 
at  $8001.50  awarded  contract  by  the 
State  Highway  Commission,  Sacra^ 
mento.  for  0.23  mile  grading  and  sur- 
facing with  creek  run  gravel  base 
in  Santa  Clara  County,  between  Sun- 
nyvale and   Saratoga. 


CLARK  COUNTY,  NEV.  —  5.72  Mi.  Highway  —  (State) 


CLARK  COUNTY'.  Nevada.— Gib- 
bon? &  Reed,  165  E.  Fourth  South, 
Salt  Lake  City,  at  $65,425.05  submit- 
ted low  bid,  as  previously  reported, 
and  awarded  contract  by  the  Nevada 
State  Highway  Directors,  Robert  A. 
.\llen.  State  Highway  Engineer,  Car- 
son City,  for  constructing  a  portion 
of  the  State  Highway  System  in  Clark 
County,  Route  12.  Section  B2,  between 
Logandale  and  Overton,  a  length  of 
approximately  5.72  miles. 

The   work   involves: 
(   1)  37,354   lin.   ft.   remove  fence; 
(   2)   348    lin.    ft.    remove    culvert    pipe; 
(  3)   12     each    remove     culvert    head- 
walls; 
(    4)   21    each    remove    diversion  'boxes; 
I    5)   19    each    remove    culverts    (wood- 
en); 
(   6)   45  each  remove  trees 
'   7)   8,270  cu.  yd.  roadway  excavation; 
(   S)   89.200    eu.    yd.    select    borrow; 
(   9)   1.240    cu.    yd.    structure    excava- 
tion; 

(10)  5.72  miles   subgrade; 

(11)  5.72   miles  finish  roadway; 

(12)  17.630    tons    cr.    gravel    or    stone 

surface; 

(13)  2.910   gal.    water; 

(14)  134  cu.  yd.   class  ".'V"  concrete; 

(15)  38  cu.   yd.  class  "B"   concrete: 

(16)  16.460    lbs.    reinforced    steel; 

(17)  7.5  m.    ft.   b.    m.   redwood; 

(IS)   100   lin.    ft.    S    In.    corr.    metal   pipe 
(dipped) ; 


corr.  metal  pipe 
corr.  metal  pirie- 
corr.  metal  pipe 
corr.   metal  pipe 


(19)  996  lin   ft.    IS    in 

(dipped) ; 

(20)  860  lin.   ft.   24  ir 

(dipped) ; 

(21)  72  lin.    ft.    30  in 

(dipped) ; 

(22)  150  lin.  ft.  30  in 

(dipped) : 

(23)  69   each   monuments; 

(24)  9.502  lin.   ft.   construct  fence; 

(25)  36.735  lin.  ft.   reconstruct  fence; 

(26)  2    each    move    timber    structures: 

(27)  50  lin.  ft.   4  in.   pipe; 

(28)  31   each  16  ft.   steel  gates; 

(29)  1  each  4  ft.  steel  gate; 

(30)  36  lin.  ft.  2  ft.  x  1.5  ft.  laminated 

culvert: 

(31)  146  i;n.   ft.   3  ft.   X   3   ft.   laminated 

culvert. 

Total    bids    follow: 

(A)   Gibbons  &   Reed  Co.. 

Salt  Lake  City   $65,425.05 

(H)   George  French  Jr., 

Stockton     69,231.39: 

(C)  W.  W.   Clyde  &  Co., 
Springville     70,372.49 

(D)  I.shell  Constr.  Co.,  Reno..  71.927.78; 

(E)  Pacific    Construction 
Co.,    San    Francisco    75.786.421 

(F)  Dodge   Construction,    Inc. 
Fallon    77,590.82 

(G)  Olof    Nel.wn.     Logan,    U...S8.482.72 

TTnit   bids  follow; 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

(1)   - 

$0,015 

$0.02 

$0.02 

$0.02 

$0.02 

$0.02 

$0.03 

$0.02 

(   21     ., 

.50 

.50 

.40 

1.0(1 

.50 

1.00 

1.00 

..50 

(    3) 

4.00 

5. no 

6.00 

5.00 

7.50 

5.00 

4.0« 

7.50 

(   4)      . 

3.00 

3.00 

5.00 

3.00 

4.00 

5.00 

5.00 

4.00 

(    5)     .    , 

4.00 

5.00 

10.00 

6. no 

10.00 

10.00 

10.00 

10.00 

(   6)      .   . 

-    .     7.50 

10.00 

10. OO 

(   7)     .    . 

.35 

35 

25 

40 

35 

50 

.40 

(   8) 

26 

34 

37 

50 

.35 

(  9)     . ... 

1.00 

1.00 

.80 

1.50 

1.00 

1.25 

1.00 

1.00 

(10)     

00.00 

100.00 

lOO.OO 

(11)     

150.00 

100.00 

90.00 

150.00 

100.00 

100.00 

100.00 

(12)     

65 

.80 

.60 

(13)     

1.75 

1.50 

(14)    

28  00 

26  00 

30.00 

(15)     .    . 

28.00 

30.00 

25.00 

27.50 

30.00 

30.00 

25.00 

30.00 

(16)     

07 

.07 

.08 

.06 

.06 

.07 

.07 

.07 

(17)     ... . 

85  00 

120  00 

120.00 

(18)     

90 

1.50 

1.00 

1.15 

1.25 

1.00 

1.00 

1.50 

(19)     

1.75 
2.50 
3.25 

2.00 

(20)     ... . 

2  55 

3  on 

2.80 

2.50 

(21) 

3  15 

4  00 

3.50 

(22)     

5.05 

5.00 

4.50 

(23)     

3.00 

3.00 

3.00 

3.50 

3.00 

?,.no 

5.00 

4.00 

(24)     . 

12 

.13 

.08 

.10 

.12 

.12 

.15 

.12 

(25)      .    . 

10 

.11 

.05 

.10 

.10 

.08 

.04 

.08 

(26)     .    . 

-  ,    50.00 

30.  on 

50.00 

2.^.00 

25.00 

25.00 

.50.00 

25.00 

(27)     . 

1.00 

1.50 

2.50 

1.25 

2.00 

2.00 

2.00 

2.00 

(28)     .    . 

24.00 

20.00 

IS. 00 

20.110 

15.011 

50.00 

20.00 

15.00 

(29)     .    . 

8.00 

6.00 

7.00 

10.00 

7.00 

25.00 

10.00 

7.00 

(30)     .    . 

4.85 

4.00 

3.50 

4.00 

4.25 

5.00 

3.00 

4.25 

(31)     ..  . 

n.50 

7.00 

6.50 

7.(10 

7.50 

10.00 

.'..00 

7.50 

PACIFIC    CONSTRUCTOR 
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BIOS   OPENED 

KKHX  UuuNTY.  cm.— <)l>i)irman 
a  Kemiie.  132;i'  urans"  Urlvu.  Uakuia- 
liuld.  al  unit'  prices  mIiowii  Iji-Iuw. 
;ivvaidtii  i-onlrui't  l>y  tha  Kuin  Cuuiily 
i.,.iua  ■■!•  Sii|Jevl»jrs,  y.  K.  Sniilli. 
iwuiuy  iMurk.  for  con»li  lu'.lmu  n 
iiiiiijLT  IjriilKe  ovoi'  I'lom-ur  Canal  uii 
I  Miuily    li'mil    -No.    U'Jli. 

I^lda  wero  taken  as  inllows: 
i  I  I   Coiistiuetiuii    uiid    removel    (it    ilv- 

luur; 
i:i    lUniuVHl  iif  lixinlins  bridge; 
i;i)  Kxcuvution; 
I  ,  I    L^iMbuiiKinunt; 
(..)  la.llB    MFUM     Duuiiliis    llr    timber 

in  plucu; 
ii.)    ■ii.-jm   Mfilil    UedwiiDd    timber,    in 

place; 
I  ;  I   2  lira  barr«ls,   iu  pluc«. 

I  be  bidders  were: 
I  Al    tipperinan  it   Keiiipe,    UakersbeUl. 
Mi)   Williams    &    (ireenouBli.    li'nkeis- 

neld. 
((•)   Ivexroth    &    Kexroth.    JSakersliold. 
(11)    Kan    tiowen.     Slraliiinore. 
1 K)   R.    McUray.    Tafl. 
I 'nit    bids    follow; 

(A)  (B)  to  tU)  tlOj 
I  I  .  JDo.U.I)  !f76.0U  $30. UU  JITU.OU  $Su.t/U 
Jp  ,.  40. UU  S5.U0  lUO.tfU  72.UU  lUU.OU 
:;i...  300.00  1B5.0U  lUO.OO  lUO.OO  150. OU 
.1)....  Ibii.'OO  S25.00  loO.OU  165.00  22^.00 
..)...  07.00  77.00  72.00  SU.20  l>!).23 
M,,l....  71.00  7i).00  70.00  !>4.S-1  73.20 
l7l...        12,(10      20.00      20. UO  ."j.OO      1(1. IIU 


BIDS  OPENED 

.\1AK1N  CUL'NTV,  Cal.  —  K.  A., 
l-nide,  610  Redhill  Ave..  San  Anseliiio, 
It  $«8SI'  40  submitted  low  bid  to  the 
J I  i  V  i  s  .  .•  rt  of  Highways.  Jno.  H. 
^  keggs,  District  Kngineer.  State  Hiilg. 
San  Francisco,  for  ccmstriioting  crii- 
>|KT  run  base  on  p.irtions.  applying 
..iiMor  coat  to  the  roadbed,  and  apply- 
ing seal  coat  to  the  shoulders,  on 
•ibout  1.3  miles  in  Marin  County,  be- 
tween Belvedere  Crossing  and  Tib- 
iiron. 

The, work  involves: 
(1)     25    M    gals,    water,    in    jilace; 
1    2)     300     c.y     selected     material.      '" 

place; 
I    3)     1.3    mi.     preparing,     mixing    an) 

shaping   roadbed; 
(    4)     1.500    tons    crusner    inn    base,    in 

place; 
(    h)     CfiO  tons  screenings,  in  place  i^'- 

mor  coat); 
(0)     21  tons  liquid  asphalt.  Si'-IA.   in 

place  (armor  coat) ; 
(7)     33    tons   liquid   asphalt,    90-95,    in 

place   (armor  coat). 
(  S)     70  tons  screenings,  in  place  (.•<.;.' 

coat); 
(   I))     19    tons    liquid     asphalt.    .-Ji-l.', 

in  place   (seal  coat); 
110)     10    tons    liquid    asphalt.    Sr-2.    in 
placp   (seal   coat). 
Total    bids   follow; 
(.\)  E.    A.    Forde.    San    .\nsalnio.    $6.- 

891.40. 
(I!)  Palo    Alto      Road    Materials      To.. 

Palo   Alto.    $742.^.25. 
(C)   Lee   .T.    Immel.    Rerkeley.    $7516.70. 
(I))   A.     .T.     Raisch.       San       Francisco, 


rnit 

bids    folio 

v: 

(A) 

(i!) 

(CI 

(III 

(1) 

.     J     1.50 

$     2.50 

<     1.50 

$     2.60 

(2) 

.75 

1.15 

.84 

1.50 

(3), 

350.00 

325.00 

240.00 

650.00 

(45 

2.23 

2.50 

2.40 

2.45 

f.l) 

2.43 

2.25 

2.65 

2.S5 

|6) 

11.00 

11. OO 

12,00 

12.50 

(7).    ... 

15.00 

18.25 

18.40 

18.00 

(S) 

2.43 

2.40 

2,90 

3.00 

(9) 

11.00 

11.00 

10.00 

12.50 

<in) 

12.00 

15.011 

20.  nn 

13.90 

CONTRACT  AWARDED 
lIlilI.WK      (-(ir.VTY. 


i/..— Skou- 


Kr. 


.Mbiiqiierque 


N. 


M, 


at 


-136.666  awarded  contract  October  2S 
I  y  Arizona  State  Highway  Cominis- 
-ion.  Phoenix,  for  highway  construc- 
lutn  f'n  the  Ashtork-Kingman  High- 
^vay.    F.A.    86-1;   A.F.K.    6623. 


The  work,  which  heKlnn  at  tin- 
lluulpal  Indian  KCMitrvntlon  euHlern 
boundary  about  60  inllisn  northettut  of 
KlnRiiian  and  cxlemln  HouthcuBlerly 
10. )(  nillOM.  conslsla  of  giadlng.  drain- 
ing and  placing  aggreKate  bane  cuurite. 
anil  Is  to  be  completed  on  or  before 
August   31,    1II3C; 

The    principal     items    and     appio.\i 
mate   quantities   are: 
54.600  cu.    yds.    roadway    excavation: 
7.600  cu.    yds.    drainage    excavation; 
I.:!n0cu.  ydn.  ulidcs  and  overbrcak- 

age; 
1.400  cu.  ydf!.  structural  excaval'ioii: 
2:!.600sla.  yds.   carlliwork  f).    II.; 


4.«00  cu.   yd.   ml.   earthwork   haul: 
122.000  cu.    ydi.   liniioru  d   borioW: 
lll.UOOcu.    .vd.    ml.    Impoitiid    borrow 

haul: 
25,tl00  cu.  yd».  uxKrCKatc  ba»e  cijur»t; 
41.200  cu.   yd.   ml.   A.B.f:.  haul; 

1.020  cu.   ydn.  claim  "A"  concret«; 
1*3.400  lbs.    rcinf.    Htecl; 
l.cecilii.  ft.  r.M.P.  (varloui  »lMi'»: 
111.000  llii.    fl.    line    feiisf; 
220  liiiurs.    rolling; 
400  M    Kiil«-    sprinkling; 
32.000  cu.   yd«.   KtnppJng  pHk: 

and    other  Incidental    Itenm. 
(Sen.   W.  ( )rr.   VA  Taso.  submitted  tlir 
ifcond    hid   al   $144,462. 


CLARK  COUNTY.  NEV.— 15.13  Mi.  Highway  —  (SUte) 


(JI.AHK  ("UUiNTV.  Neviula.— Fred- 
rickson  &  VVatsim  Constr.  Co.,  Fred- 
rickson  Bros.,  and  Jones  &  King. 
S73  Slst  Ave..  Oakland,  at  $219,669.70 
subniitlid  low  bid.  as  previously  re- 
ported, and  awarded  contract  by  the 
Nevada  State  Highway  Directors,  Ro- 
iiert  A.  Allen.  State  Highway  Kngi- 
neer, Carson  City,  for  the  construc- 
tion of  a  portion  of  the  State  Hlgh- 
.  way  System  in  Clark  County.  Route 
6,  Sections  B  and  CI.  between  Jean 
and  Bard,  a  length  of  approximately 
15.13  miles. 
The  work  involves: 
(  1)  266  lin.ft.  remove  culve.l  pipe; 
(   2)   22     each     remove     .;iilve;-i     head 

walls; 
(   :i)  OS. COO  cu  yd.  roadway  excavation; 
(  4)  47.505  yd.sta.   overhaul: 
(  5)  35.259    en. yd.    imported   boriow: 
(   6j   1.540  cu.yd.  structure  e.tcavation: 
(  7)  15.13    miles   subgradc; 
(   8)  15.13   miles   shoulders; 
(   9)   15.13   miles  fini.sh   roadwiiy: 

(10)  63.200    tons    crii.shed    gravel    or 

stone   .sub-base; 

(11)  45,600     tons     plantmix     criish-il 
gravel    or    stone    base 

(12)  25.900      tons      i>lantmix      ;,. phallic 

surface; 

(13)  2.344    m.-  gal.    water; 

(14)  90    tons    asphaltic    road    in:it.M-i.nl. 

type  Mr-2; 

(15)  1.295    tons    .\sphaltic    roa->l    ii-.ate- 

rial,    type    SC-4; 

(16)  445    tons   asphaltic   road    inaietial. 

type   SC-2; 

(17)  422    tons   ,a.«phaltic   road    inateilal. 

typo   SC-IA; 
(IS)  592  cu.yd.  Class  "A"  concrete; 

(19)  33  cu.yd.  Class  "B"  concrete; 

(20)  63.962  lb.  reinforcing  steel: 


(21)  592   lin.ft.    18   In.    corr.   metal   pip'- 

(Dipped); 

(22)  988   lin.ft.   24    in.    corr.    meUil   pipe 

(Dipped); 

(23)  138  lln.  ft.  30  In.  corr.  metal  pipe 
(Dipped); 

(24)  264  lin.  ft.  36  in.  corr.  roelal  p'ye 
(Dipped); 

(25)  30   lln.  fl.   relay  culvert   pipe: 

(26)  56   each   move  pipe  culvert  head- 

walls; 

(27)  103  each  monuments; 

(28)  128  each  culvert  markers: 

(29)  15.13     miles    Salvage    and     Relay 

surface; 

(30)  400    hours    motor    grader    with 

piieumalit-  tires  S   fl.   blade; 

(31)  400    hours    50    ti.p.    crawler    type 

ti-actor: 

(32)  400  hours  10  ft.  blade  gri.der: 
(S3)   200    hours    50    h.p.      tractor     with 

power  .scraper  (6  cu.yd.  cap.); 
(34)  200  hrs.  l/i   ton  dump   truck; 
Total   bids    follow: 

(A)  Fredrickson  &  Watson 
Constr.  Co..  Fredrickson 
Bros,   and  Jones  &  King. 

■'       Oakland    _$219.669.70 

(B)  Pacific  Constr.  Co..  S.F.   234.627.10 

(C)  Peninsula  Pav.  Co..  S.F.  235.945.60 

(D)  W.  W.  Clyde  &  Co.. 
SpringvilU- 243.569.36 

(E)  Isbell  Constr.  Co..  Reno  244.589.48 

(F)  Dodge  Constr.  Co., 

Inc..    Fallon    - — •  246.476.67 

(G)  OswaH  Bros..  L.  A 246.369.87 

(H)    Olof  Nelson.    Logan.   U.   264,240.65 
(I)   Reynolds-Ely  Constr. 

Co..     Springfield     283.920.14 

(J)  V.    R.   Dennis   Constr 

Co..    San    Diego    ._ 318.833.42 

(K)     Engineer's    Estimate ...  262.677.72 


(  n 

(  2) 
(  3J 
(  4) 
(  5) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(IS) 
(19) 
(20) 
(21) 
(22) 
(23) 
(24) 
(25) 
(26) 
(27) 
(28) 
(29) 
(30) 
(31) 
(32) 
(33) 
(34) 


(A) 

.   $0.62 


.02 
.37 
1.00 
.125.00 
...125.00 
.200.00 
..       .50 


(C) 
$0.50 


.02 


(B) 

$0.50 

5.00 

0.30 

.02 

.35         .35 

1.00       1.00 

175.00  225.00 

175.00  300.00 

125.00   150.00 

.50 


25.00 

19.50 

.  15.25 

15.00 

23.00 

28.00 

.05 

1  1.95 

2.80 

3.70 


.     9.00 

.     3.00 

.     3.00 

470.00 

4.00 

4.00 

1.00 

4.50 

2.60 


.90 


25.00 
30.00 


1.00 
1.20 
3.00 
25.00 
20.00 
16.00 
15.00 
25.00 
24.00 
.05 
2.00 
2.75 
4.00 
5.00 


(D) 
$0.50 
8.00 
0.35 
.02 

1.00 

100.00 

80.00 

100.00 

.50 

1.15 


(E)  -ft) 

$1.00  $1.00 

4.00  5.00 

0.40  .40 
.02 


.42 


.05 

.38 

1.00     '1.50 

150.00  200.00 

150.00  100.00 

100.00  200.00 

.47 


.50 
10.00 
2.50 
2.50 


4.25 
6.50 
1.00 
10.00 
3.00 
2.50 
500.00  350.00 
5.00  4.00 
5.00  3.50 
1.00  2.00 
4.50  3.00 
2.00       2.50 


1.25 

3.00 

21.50 

17.50 

13.00 

13.40 

24.00 

25.00 

.055 

1.85 

2.60 

3.50 

5.00 

.50 

10.00 

3.00 

2.00 

roo.oo  : 

3.50 
3.50 
2.00 
4.50 


1.00 
1.30 
4.00 
22.00 
17.00 
14.00 
14.00 
25.30 
25.30 
.05 
1.90 
2.60 
3.50 
5.10 
.75 
10.00 


.85 
1.40 
3.00 
21.00 
IS.OO 
15.00 
13.00 
28.00 
28.00 
.05 
1.25 
3.00 
4.00 
5.50 
1.00 
lO.OO 
3.00 
4.00 


iOO.OO  660.00 
4.50  4.00 
5.00  4.50 
1.00  1.00 
5.00  6.00 
2.00       2.50 


'(C.) 

$0.65 

5.00 

.39 

.02 

.33 

1.25 

175.00 

80.00 

130.00 

.60 

.93 

1.18 

3.00 

27.00 

18.00 

14.75 

14.75 

25.00 

25.00 

.05 

2.00 

3.00 

4.00 

6.00 

1.00 

1».00 

3.00 

2.50 

700.00 

3.. 56 


2.O0 
6.00 
2.50 


^H) 
$1.00 
3.00 
.45 
.03 
.50 
1.00 
100.00 
100.00 
100.00 
.70 
1.00 
1.40 
3.00 
21.00 
18.09 
13.50 
13.00 
24.00 
24.00 
.05 
1.70 
2.50 
3.00 
5.00 
1.00 
15.00 
5.00 
1.00 
600.00 
3.00 
3.00 
l.flft 
4.90 
1.50 


(11        (J) 
$1.00     $1.00 
10.00       5.00 


.02  .02 

.30  .40 

1. 00  1.00 

100.00  500.00 

100.00  300.00 

100.00  300.00 

.50  1.00 

i.DU  1.30 

1.75  1.60 

3. .50  2.50 

23.00  30.00 

18.00  20.00 

14.00  18.00 

14.00  17.00 

25.00  28.00 

20.U0  25.00 


(K) 

$0.50 
5.00 


150.00 

100.00 

.70 

1.10 

1.45 

2.50 

20.00 

17.00 

15.00 

15.00 

30.00 

30.00 


.07 
2.00 
3.00 

r..oo 

R.OO 
2.00 


.06 
3.00 
4.0O 
4.50 
6..W 
S.Ofl 


10.00  10.00 
5.00  3.00 
2.00       3.00 

soo.Of  1000.00 

3.00       4.00 


3.00 
3.00 
5.00 


4.00 
1.00 
6.00 
'..50 


2.50 
J. 50 
5.00 
1.00 
10.00 
S.OO 
1.60 

500.00 
5.00. 

'  5.00 
1.00 
4.50 
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PACIFIC    CONSTRUCTOR 


BIDS   WANTED 

VEXTURA  COUNTY— Until  Novem- 
ber 21,  2  p.  m..  bids  will  be  received 
by  th«  Stale  Highway  Engineer.  State 
Bldg.,  Los  Angeles,  for  about  i.S 
miles  grading  and  paving  with  asphalt 
concrete,  Portland  cenicnt  concrete, 
and  plant  mixed  surfacing,  in  Ven- 
tura County  between  Newbury  Parli 
and  Conejo  Creek. 

The    work    involves; 

(1)  256  stations  clearing  and  grub- 
bing  right   of   way; 

(2)  13,U00  M  gals,   water; 

(3)  770,000  cu.  yds.  rdwy.  excav;  un- 
class; 

(4)  1700  cu.  yds.  imported  selected  ma- 
terial; 

(6)  3850  cu.   yds.    struc.   excav; 

(8)  3200  cu.  yds.  ditcTi  and  channel 
excav ; 

(7)  5.300.000  -station   yds.   overhaul; 

(5)  70  tons  liquid  asphalt  90-96  (sub- 
grade  seal   coat); 

(9)  20  tons  special  asphaltic  emul- 
sion  (£ubgrade  stabilization); 

(lOj  160  sq.  yds.  preparing,  mixing, 
and   shaping  roadbed   (subgrade); 

(11)  Stabilization,  sta.  56  plus  50  to 
sta.    66   plus   50; 

(12)  37.000  sq.  >-ds.  subgrade  for  pave- 
ment: 

(13)  250  stations   finishing  rdwy; 

(14)  7500  tons  mineral  aggregate 
(plant    mixed    surfacing); 

(15)  400  tons  liquid  asphalt 'mC-5  or 
MC-extra  heavy  (plant  mixed  sur- 
facing; 

(16)  50  tons  liquid  asphalt  MC-2 
(prime   coat) 

(17)  35  tons  liquid  asphalt  MC-3 
(seal  coat); 

(IS)  28.000  sq.  yds.  preparing,  mixing 
and    shaping   shoulders; 

(19)  40  tons  liquid  asphalt  SC-2  (prime 
coat); 

(20)  460  tons  liquid  asphalt  SC-2 
(shoulders); 

(21)  40  tons  liquid  asphalt  90-95  (seal 
coat; 

(22)  1050  sq.  yds.  screenings  (seal 
coat) ; 

(23)  4800  sq.  yds.  asphaltic  paint 
binder; 

(24)  1720  tons  asphalt  cone,  base  and 
leveling   course; 

(25)  900  tons  asphalt  concrete  (Type 
A  surface) ; 

(26)  6660    cu.    yds.    Class    A    Portland 

cement  concrete   (pavement); 

(27)  13,500   each    pavement   dowels; 

(28)  63,800  lbs.  bar  reinf.  steel  (pave- 
ment   and    strucs.); 

(29)  420  cu.  yds.  Class  A  Portland  ce- 
ment concrete  (strucs.); 

(30)  1900    lln.    ft.      8-in.    CMP; 

(31)  3080   lin.    ft.    24-in.    CMP; 

(32)  180  lin.    ft.   24-ln.    CMP,    12-gaugc 

(33)  360  lln   ft,    30-in.   CMP; 

(34)  60  lln.  ft.  36-in.  CMP; 

(35)  240  lln.   ft.   36-in.   CMP,   10  gauge; 
(3«)  II  each  spillway  assemblies; 

(37)  28  each  C  M  tapers; 

(38)  50  lln.  ft.  CMP  culverts  to  btf 
cleaned  and   relald; 

(39)  50  lln.  ft.  CMP  culverts  to  be 
cleaned   and   .salvaged; 

(40)  110  lin.   ft.   laminated   guard   rail: 

(41)  90  lln.  ft.  solid  timber  wheel 
guard: 

(42)  45  each   culvert  markers; 

(43)  810  each   guide   posts; 

(44)  5.5    miles    new    property    fence; 

(45)  2.0  miles  property  fence  to  be 
moved  and  reset; 

(46)  20  e.ich  drive  gates: 

(47)  3100  lbs.  misc.  iron  and  steel: 

(48)  400  cu.  yds.  exist,  cone,  to  be  re- 
moved  and   disposed   of; 

(49)  1  only  exist  bridge  to  be  re- 
moved and  disposed  of. 

Plans  an'l  specifications  obtainable 
from  the  oflire  of  the  SJtate  Highwaj 
Bnglnueer,  p.  n.  Box  1499,  Sacra- 
mento, and  r,n  file  at  the  ofHce  of  the 
District  Engineer  in  .San  Francl.ico 
and  I»s  Angeles.  •  t 


NOTICE   TO   CONTRACTORS  I 

COCONINO  COUNTY,  Arizona— The 
Bureau  of  Public  Roads,  807  Sheldon 
Bldg..  4til  Market  St.,  San  Francisco, 
has  announced  that  a  project  for  the 
construction  of  a  bituminous  treated 
surfacing  or  a  base  course  with  bitu- 
m.nous  surface  treatment  on  a  por- 
tion of  Route  4,  the  Bright  Angel  I 
Springs-North  Entrance  Road,  Grand  | 
Canyon  National  Park  and  Sections  i 
C,  D,  E,  and  F  of  the  Jacobs  Lake-  | 
North  Rim  Approach  Road  to  Grand  i 
Canyon  National  Park,  Coconino  Co.,  I 
.\rizona,  will  be  advertised  this  winter  | 
after  the  ground  has  been  covered  I 
with  snow,  and  bids  will  be  received 
in  the  spring  before  snow  conditions 
would  permit  viewing  the  project.  It  | 
will  be  necessary,  therefore,  for  pro-  I 
spective  bidders  to  immediately  in-  I 
spect  the  location  of  the  project  and  ; 
the    material    source*.  ! 

Design  has  been  completed,  and  pre-  I 
liminary  quantities  and  plans  are 
available  at  the  offlce  of  the  Bureau  | 
of  Public  Roads.  414  Title  &  Trjast  1 
Bldg..  Phoenix,  or  807  Sheldon  Bldg.,  i 
461    Market   St.,   San   Francisco.  | 

The  length  of  the  project  is  approxl-  ' 
mately    32    miles,    and    the    work    in-     (16) 
volves:  • 


(  1)  18,200  c.y.  unclassified  excava- 
tion; 

(  2)   113   c.y.   structure   excavation; 

(  3)  14,650  c.y. unclassified  excavation 
for  borrow; 

(  4)  31,500  c.y.mi.   overhaul; 

(   5)   608    l.f.  CM. P.; 

(  6)  82,500  tons  crushed  gravel  base 
course ; 

(  7)  500  tons  supplemental  crushed 
gravel  base  course; 

(   S)    3.500    M.    gaits,    watering: 

Additional    quantities    for    the    bitu- 

rainoue  surface  treatment  follow: 

(    9)    7,580    tons    screenings; 

(10)  1,025  tons  supplemental  screen- 
ings; 

(11)  1.506  tons  applying  asphaltic  ma- 
terial prime  coat  and  bitumi- 
nous binder. 

Additional    quantities    for    the    bitu- 
minous treated  surface  course  follow: 

(12)  51,700  tons  bituminous  treated 
crushed  gravel; 

(13)  5,000  tons  crushed  gravel  for 
shoulders; 

(14)  200  tons  supplemental  crushed 
gravel   for  surface  course; 

(15)  3,400  tons  screenings- 


780   tons  applying  material  prime 
coat  and  for  seal  coat. 


ELKO  COUNTY,  NEV.— DEETH  OVERPASS  —  (STATE) 


KLKO  COUNTY.  Nevada— Gibbons 
&  Reed,  165  E.  Fourth  South  St., 
Salt  Lake  City,  Utah,  at  $63,138.67 
submitted  low  bid,  as  previously  re- 
ported, and  awarded  contract  October 
24.  by  the  Nevada  State  Highway  Di- 
rectors, Robert  A.  Allen,  State  High- 
way Engineer,  Carson  City,  for  con- 
.structing  a  concrete  and  steel  over- 
past*  and  approaches  on  the  State 
Highway  System  in  Elko  County. 
Route  1,  Section  Dl  and  D2,  near 
Deeth,  a  length  of  approximately  0.35 
mile. 

The  work  involves: 
(    1)  94  lin.  ft.   remove   culvert  pipe; 
(   2)   4  each  remove  pipe  culvert  head- 
walls; 
(  3)    2436    lin.    ft.    remove    fence; 
(    4)    330    cu.    yd.    roadway    excavation: 
(   5)  95.104  cu.   yd.    imported  borrow: 
16)   340    cu.    yd.    structure    excavation: 
(  7)   0.33    mile   subgrade; 
(   8)   0.35  mile  finish  roadway; 
(    9)   920   tons   crushed   gravel  or   stone 

base; 
ilO)   0.35    mile   salvage   and    relay   sur- 
face: 

(11)  50.0  tons  asphaltic  road   material. 

type  SC2 

(12)  170  cu.   yd.   class  "A"  concrete: 

(13)  230  cu.   yd.   class  "D"  concrete: 


(14)  72,500   lbs.   reinforced   steel; 

(15)  25.000   lbs.    structural   steel 

(16)  2.800  lin.   ft.   treated   piles; 

(17)  112  each  drive  treated  piles; 

(18)  44  lin.  ft.   15"  corr.  metal  pipe; 

(19)  24   lin.   ft.   IS"   corr.   metal  pipe; 

(20)  66  lin.  ft.   24"  corr.  metal  pipe; 

(21)  82  lin.  ft.  36"  corr.  metal  pipe; 

(22)  88   lin.   ft.   relay  culvert  pipe: 

(23)  12  each  move   pipe  culvert  head- 

walls: 

(24)  3,320  lin.  ft.  standard  metal  guard 

rail; 

(25)  14  each  monuments; 

(26)  100  lin.   ft.   construct  fence: 

(27)  2,436  lin.  ft.  reconstruct  fence 

(28)  Lump   sum.    construct   detour. 
Total    bids   follow: 

(A)   Gibbons    &    Reed    Co..    Salt    Lake 

City,    $53,138.67. 
(K)  Utah  '  Construction    Co.,     Ogden, 

$58,681.10. 

(C)  Isbell      Construction    Co..       Reno. 

$68,438.18. 

(D)  Dodge  Construction,    Inc.,    Fallon, 

$69,976.80. 

(E)  Peninsula  Paving  Co.,    San  FYan- 

cisco,   $72,180.72. 

(F)  Hoops    Cnnstr.    Co..    Twin    Falls, 

Idaho,    $86,505.24. 

(G)  Engineer's     Estimate.     $67,067. 
Unit    bids    follow: 


(A) 


(31 


(C) 


(D) 


(E) 


(F) 


(G) 


(   1).. 

(   2) 

(   3) 

(    4) 

(    5) 

(   6) 

(    7) 

(   8) 

(   9) 

(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(19) 

(20) 

(21) 

(22) 

(23) 

(24) 

(25) 

(26).. 

(27).. 

(28),., 


.60 

$    .50 

$   1.50 

$   1.00 

$    .50 

$   1.00 

$    .75 

5.00 

5.00 

5.00 

10.00 

6.00 

15.00 

5.00 

.02 

.02 

.03 

.05 

.02 

.06 

,05 

.90 

.30 

.76 

1.00 

.60 

.■50 

.50 

.28 

.32 

.35 

.35 

.35 

.55 

.40 

1.00 

2.50 

1,00 

2.00 

2.50 

1.50 

1.50 

75.00 

150.00 

500.00 

500.00 

200.00 

150.00 

200.00 

150.00 

200.00 

500.00 

1000.00 

300.00 

200.00 

100.00 

.70 

.70 

1.00 

2.00 

1.00 

1.00 

1.60 

600.00 

1200.00 

1700.00 

2000.00 

1200.00 

4500.00 

1000.00 

20.00 

23.00 

25.00 

20.00 

30.00 

20.00 

18.00 

22,00 

20.00 

31.60 

30.00 

30.00 

30.00 

24.00 

24.00 

26.00 

33.40 

30.00 

35.00 

28.00 

26.00 

.06 

.065 

.06 

.06 

.07 

.065 

.055 

.08 

.105 

.10 

.10 

.10 

.10 

.07 

.65 

.60 

1.00 

1.00 

.76 

.70 

.75 

6,00 

15.00 

20.00 

30.00 

25.00 

25.00 

15.00 

1.50 

1.50 

1.70 

2.00 

2.00 

1.50 

2.00 

1.80 

2.05 

2.25 

3.00 

2.50 

2.00 

2.50 

2.70 

3.30 

3.20 

4.00 

3.50 

3.00 

3.50 

4.95 

5.55 

5.20 

6.00 

6.00 

5.00 

5.00 

.75 

.40 

1.00 

1.00 

.75 

1.00 

1.00 

12.00 

15.00 

5.00 

15.00 

10.00 

5.00 

10.00 

1,10 

.90 

1.30 

1.25 

1.50 

1.25 

1.25 

3.00 

3.(10 

3.50 

3.00 

2.50 

4.00 

4.00 

1000. on        KIOOOO        2900,00        1500,00 
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BIDS    WANTED 

MON'TF:ia;Y   county.— Until    No- 

vpnibcr  20.  2  p.  m..  bids  will  bo  rc- 
ccIvctI  by  the  State  IllKhway  Com- 
mission, Snrrnmcnto,  for  about  1.8 
miles  Krndlnpr  and  surfaclnp  with  bl- 
lunilnouK  treatcil  screened  river  grav- 
el, rond  mix  method.  In  Monterey 
('(Uinty.  between  3  mllc«i  north  of 
HlB  Kur  and  Molera.s  Raneh. 
The   work   Involves: 

(1)  93  stations  clearing  and  gnibblnK 
right  of  way; 

(2)  6it  each  removing  and  grubbing 
trees,   size   1; 

(3)  44  each  removing  and  grubbing 
trees,    size    2; 

(4)  13  each  each  removing  and  grub- 
bing   trees,    size  8; 

(5)  7  each  removing  and  grubbing 
trees,    size   4: 

(6)  23    each    removing    trees,    size    1; 

(7)  14    each    removing    trees,    size    2; 

(8)  11    each    removing    trees,    size    3; 

(9)  2    each    removing    trees,    elze    4; 

(10)  123.000  cu.  yds.  pdwy.  excav.  un- 
class. ; 

(11)  100.000    station    yds.    overhaul; 

(12)  2550    cu.    yds.     struc.    excav.; 

(13)  650  cu.  yds.  ditch  and  channel 
excav; 

(14)  93    stations    finishing    rdwy. ; 

(15)  500    cu.    yds.    gravel    base.; 

(16)  2300    cu.    yd.s.    gravel    surfacing; 

(17)  215    ton.";    liquid    asphalt    SC-2: 

(18)  21  tons  llquitl  asphalt  SC-2  (prime 
coat); 

(19)  14  tons  liquid  asphalt  SC-2  (seal 
coat; 

(20)  95    cu.    yds.    sand    (seal   coat); 

(21)  4  MFBM  Redwood  timber,  dense, 
select,    all    heart,    structural- 

(22)  35  MFBM  Redwood  timber,  se- 
lect,   all    heart,    structural    grade; 

(23)  52    cu.    yds.    rubble   masonry; 

(24)  428   lin.    ft.    8   In.   C   M    P; 

(25)  434   lin.   ft.   18  in.   CMP; 

(26)  3S6    lin.   ft.    24   in.   C  M   P; 

(27)  462  lin.   ft.   36  in.  CMP; 

(28)  84   lin.    ft.    48   in.   C   M    P; 

(29)  82  lin.    ft.    66   in.  C   M   P. 

(30)  132  lin.  ft.  66  in.  C  M  P,  8  guage; 

(31)  400  lin.  ft.  8-in.  Perf.  metal  pipe 
(underdralns); 

(32)  90   cu.    yds.   rock   filling  material; 

(33)  34  lin.  ft.  exist.  CMP  culverts 
to  be  removed,  cleaned  and  re- 
laid; 

(34)  18   each   spillway   assemblies; 

(35)  214  each  rough  hewn  timber  guide 

PO.StS; 

(36)  1200  lin.  ft.  rough  hewn  timber 
(guard  rail) ; 

(37)  47  each  rough  hewn  culvert  mar- 
kers; 

(38)  21  each  move  and  reset  guide 
posts; 

(39)  3.5    miles    property    fences: 

(40)  10  each  fence  gates; 

(41)  20  each  monuments  complete  m 
place. 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer,  P.  O.  Box  1499,  Sacramento, 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco,  Los  An- 
seles    and    San    Luis    Obispo. 

BDS    WANTED 

SAN  FRANCISCO.  Calif.— Until  No- 
vember 13.  2:30  p.  m..  bids  will  bp  re- 
ceived by  the  Department  of  Public 
Works.  Wm.  H.  Worden,  Director. 
Room  251.  City  Hall,  under  Specifl.fi- 
tion  No  18.830  for  the  Improvement  of 
Blanche  Street  between  Elizib^'th  and 
23rd  Streets.  Estimated  cost  $1500. 
The  work  involves: 

(1)  150  c.  y.  grading,  excavation; 

(2)  3900  sq.  ft.  6-Inch  class  E  concrete 

pavement: 

(3)  1   each   taper  tube   lighting  stand- 

ard. Cat.  No.   5722-1019  .ir  eqtial. 
in  place; 

(4)  166    I.    f.    IH-inch    black    conduit. 

NEC  standard- 

(5)  370    1.    f.    No.    8"soIi-ri    single    con- 


ductor 6000   V.    R.   &    U.   C.   wire. 

NEC  standard ; 
(fi)   One  each  special  concrete  base  for 

lighting   standard,    ciimi.lele. 

Plans    and    speciricntlons    obtaln'ibl- 

from    City     Engineer    John    J.     CnK-  y. 

Room    351,    City   Hall,    upon    rash   d<;- 

poslt  of  JIO.  • 


BIOS   WANTED 

KL  CKItltlTO.  Contra  Costa  Co.. 
Cal.  — rntil  November  4.  5  p.  m.,  bids 
will  be  received  by  the  EI  Ccrrito 
City  Council,  Fred  J.  Prosser,  City 
Clerk,  City  Hall,  San  Pablo  and  Ma- 
nila Avenue,  for  thi-  improvement  of 
Cutting  Boulevard  In  the  City  of  El 
Cirrito  to  the  westerly  line  of  San 
I'ablo    Ave. 

The   work   involves: 

(1)  262.11   0.    y.    excav,    unclassified: 

(2)  96.39    c.    y.    fill,    In   place; 

(3)  351.13  tons  crusher  run  base,  in 
place; 

(4)  837.3  gals,   paint  coat  in  place: 
(5a)  264     tons    natural     rock    asphalt. 

In    place; 
(5b)  369     tons     asphalt    concrete,       in 
place; 

(6)  784  1.  f.   concrete  curb,  in  place; 

(7)  2,485  sq.  ft.  concrete  gutter  and 
driveways.    In    place; 

(8)  86  I.  f.  excav:  remove  18  in.  pipe, 
install  21   in.  CMP  and    backill; 

(9)  102  I.  f.  excav:  remove  16  in.  pipe, 
install  24   In.   C  M  P  and  backfill; 

(10)  40  1.  f.  excav:  remove  16  in.  pipe 
and    back    fill; 

(11)  40  1.   f.   excav:  Install  24  in.  C  M 
P  and   backfill; 

(12)  84  1.  f.  excavate:  lay  iC  m.  C  I  P 
and    back   fill: 

(13)  32    I.    f.    Redwood    headers; 

(14)  5  assemblies:  excavate:  install 
catch  basins  complete,  and  back 
fill,     including     deepening:       lump 


NOTE:    Items  (5a)  and   (5b)  are  al- 
ternative. 
Flans    and     specifications    obtainable 
from    the    City   Clerk   upon    aeposit   of 
$.5. 

Harry    D.    Chapman,    City   Engineer. 


CONTRACT   AWARDED 

COCMI.SK  fnCN-rv.  Arizona— .».  A. 
Cannon.  :il»  Warren  HI.,  Hayward, 
Calif.,  .11  It.l.dut  awiit<l.d  conlruct 
October  211  by  ArUoriii  ,'4tttle  HlghwitV 
CommlsHlon,  Pb...-riix.  for  hlKhwa) 
conHtructlon  on  I  he  li'.uglas  -  Safford 
Highway,  W.P.S.t*.  114-C:  A.K.E.  «I0« 
The  work,  which  Ih  to  begin  al  the 
town  of  Klfrida  (about  25  mlleii  north 
of  Douglas)  and  to  extend  northerly 
for  abr.ut  10  2  mlleH.  contlnts  of  jrad- 
Ing.  draining  and  placing  aggregate 
base  course,  and  l»  to  l.c  completed 
on  or  before  May  31,  1936.  The  prin- 
cipal Item.H  and  approximate  quan- 
tities  are: 

17.200  cu.   yds.  roadway  exucatlon 
3.2  miles  grading  roadway  to  sec- 
tion; 
1.400  lin.   ft.  grading  and  construct- 
ing fords  to  section  (C.I.P.); 
21,200  cu.     yds.     Imported     borrsw; 
10,400  cu.    yd.    mi.    Imported    borrow 

haul; 
32.100  cu.  yds.  aggregate  base  oour:'e 
(CI  P.): 

40  cu.  yds.  class  "A"  concrete; 
2.200  lbs.    relnf.   steel; 
1.166  lin.   ft.  CMP.    (various  sizes); 
35.000  lin.   ft.   line   fence; 
50.500  lin.  ft.  grader  ditcher; 
300  hours  rolling: 
300  M.    gals,    sprinkling; 

and    other   incidental    items. 
Ken  Hodgman,  Pasadena,  submitted 
the   second   bid  at   $92,023. 


BIDS    WANTED 

SAN  FRANCISCO,  Calif.  —  Until 
November  13.  2:30  p.m..  bids  will  be 
received  by  the  Department  of  Public 
Works.  Room  251  City  Hall,  under 
Spec.  No.  18,867.  for  the  improvement 
of  Aleniany  Blvd..  Section  "D,"  from 
San  Jose  Ave.  to  f^rizaba  Ave.  Esti- 
mated   cost.    $63,345. 

The  work   Involves: 
(  1)   10.000  cu.yds.   embankment: 
(   2)   140.000      sq.ft.      asphalt  -  concrete 

pavement     (l^j-l!4-8-in.)     CIa«s 

"E"    concrete; 
(  3)  3.750  sq.ft.  asphalt-concrete  pave- 

crete    pavement    (2-6-in.)    Class 


BIDS  WANTED  —  Moccasin  Diversion  Works  —  (City) 


TUOLUMNE  COUNTT— Until  No- 
vember 13,  3  p.  m.,  bids  will  be  re- 
ceived by  the  Public  Utilities  Com- 
mission, Room  287,  City  Hall,  San 
Francisco,  under  H.  H.  W.  S.  Con- 
tract No.  156,  for  construction  of  the 
Moccasin  Diversion  Works. 

A  concrete  overflow  type  dam  and 
iL  concrete  conduit  are  to  be  con- 
structed to  divert  the  waters  of  Moc- 
casin Creek  past  Moccasin  Re-regu- 
lating Reservoir  of  the  Hetch  Hetchy 


Water  Supply  System,  in  Tuolumne 
County. 

Bi'ds  will  be  taken  on  two  propo- 
sitions   as    follows: 

PROPOS.-\L  A  covers  all  work  re- 
quired under  the  contract,  using  a 
monolithic    type  conduit: 

PROPOSAL  B  covers  all  work  re- 
quired under  the  contract,  using  a 
precast  pipe  type  conduit  as  alter- 
nate  to   the    monolithic   type    conduit. 

The  work   involves: 


(  1) 
(  2) 
(  3) 
(  4) 
(  5) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(U) 
(12) 
(13) 
(14) 
(15) 
(16) 
(17 
(18) 
(19) 
(20) 


I*rop.  A 
1.500 
2.500 
5,000 
3,000 
1.500 
500 
70 
1.000 
3,700 
75 
500 
4.500 
45.000 
1.720 
None 
3.900 
2.000 
38.000 
1,000 
600 


Prop.  I 

1.500 
2.500 
4,900 


yds.    common  excavation  for  dam: 
yds.    rock    excavation   for  dam; 
vds.    common   excavation  for  conduit: 


2,600    cu.    yds.    rock    exc:ivation    for    conduit; 
1.500    drilling    grout     holes; 
500    lin.    ft.    Furnishing  and    installing    grout    pipes 
70  each    making  connections  to  grout  pipes: 
1,00    cu.    ft.    pressure    grouting; 
3,700    cu.    yds.    concrete,   class  A; 
75    cu.     yds.    concrete,   cla.ss  B: 
340    cu.    yds.    concrete,    class   C: 
4.350   barrels   Portland  cement: 
45.000    pounds    reinforcing  steel; 
None  lin.   ft.   Diversion  conduit,    monolithic    type; 
1.720  lin.   ft.    Diversion  c-mduit.  precast  pipe  type; 
3.900     pound.s     Galvanized  pipe  hand    railing; 
2.000    pountls   copper   water  stops; 
38.000    pounds    structural  steel: 
1.000    pounds  steel    hardware: 
600    pounds    galvanized  steel  wire  rope. 


Plans  and  specifications  obtainable 
at  Room  605.  San  Francisco  Water 
Department  Bldg..  425  Mason  St..  San 
Francisco,    upon  deposit   of   $10. 

T-.    T.    McAfee.    Chief  Engineer. 


The  PW.A.  has  allocated  a  grant  of 
$153,450  to  aid  in  financing  the  pro- 
ject, total  cost  of  which  is  estimated 
at    $341,000. 

•  30 


28 


PACIFIC    CONSTRUCTOR 


"l"'  concrete: 

(M)  5.000  sq.ft.  asphaltic  concrele 
pavement  (I'-i-lK'-l-in.)  asphalt 
base; 

(  S)  1.800  sq.ft.  asphalt-mafidam  side- 
walk   (2-5-ln.): 

(  7>  2.050  sq.ft.  nsnhalf -macadam 
sKlewalk  (1-4-ln.): 

(  R)  210  lln.ft.  Redwood  nirli  (painted) 
(2-12-ln.); 

(  9)  3.100  lin.ft.  concrete  curb  (ar- 
mored) : 

(10)  :i1i.00n  sq.ft.  Qonorpte  sidewall; 
(one  course); 

111)   5   hrlck  manholes: 

(12)   .'i   hrlrk   catchba.«ins: 

(IS)  630   lin.ft.    12-in.    V.C.P.    sewer: 

(14)  360  lin.ft.  S-in.  V.C.P.  sewer; 

(15)  240    lin.ft.    10-in.    V.C.P.    culvert; 

(16)  400  lin.ft.   sewer; 

(17)  19     12-in.     X     6-in.     "Y"     or     "T" 

branches; 
US)   11      S-in.      X     fi-in.     "Y"    or    "T' 
branches; 

(19)  Lump  sum  traffic  control  system 

Installed,  complete; 

(20)  Lump     sum     lihtin     sy.'stein     in- 

stalled,  complete. 
Plans   and    specifications    obtainutjU' 
from    City    Engineer    John    J.    Casey, 
Room    351    City    Hall,    upon    cash   do- 
posit  of  $10.  • 


BIDS    WANTED 

LASSEN  COUNTY— Until  November 
20.  2  p.  m..  b'ds  will  be  received  by 
the  State  Hiphway  Commission.  Sac- 
ramento, for  about  9.2  miles  grading 
and  applying  bituminous  seal  coat 
in  Lassen  County  between  I>ong  Val- 
ley Creek  and  2.8  miles  north  of 
Route   21. 

The   work    involves; 

(1)  65    acres    clearing    and     grubbing 
right    of    way; 

(2)  1000    M.    gals,    water; 

(3)  222.000   cu.   yds.   r<!wy.   excav.   un- 
class. ; 

(4)  3.320.000    station    yds.    averhaul; 
(.i)  950  cu.  yds.  ditch  and  channel  ex- 
cavation; 

(6)  2400   cu.    yde.    struc.   excav.; 

(7)  489    sta.    finishing    rdwy. 

(X)   130.200  sq.   yds.    preparing   roadbed 
for  oil  treatment; 

(9)  270  tons  liquid  asphalt  SC-2   (pen- 
etration   oil    treatment); 

(10)  188     tons    liquid       asphalt      90-93 
fseal  coat); 

(11)  2770    tons    screenings    (seal    coat 
and   stockpiles); 

(12)  510   cu.    yds.    class   A   Port.    cem. 
cone,    (struce.); 

(13)  52  500  lbs.   bar  rein,  eteel   (struc.) 

(14)  5100     lbs.     steel     I-beams     (cattle 
guard); 

(15)  750    lbs.    misc.    iron    and      steel 
(cattle  guard); 

(16)  430   cu.    yds.    rock    slope    protec- 
tion: 

(17)  198  lin.   ft.  8  In.  C  M  P; 

(18)  15    each    spillway    assemblies- 

(19)  15  each  S   in.   C  M   P  elbows;' 

(20)  96    lin.    ft.    12    in.    C    M    P; 

(21)  1858    lin.    ft.    IS    in.    C  M   P: 

(22)  4.50  lin.    ft.   24  in.  C  M  P; 

(23)  50  lin.   ft.   30   in.  CMP: 

(24)  142  lin.   ft.   36   In.   CMP; 
(20)  104     each     culvert    markers; 

(26)  1    only    exist,    bridge    to    be     re- 
moved; 

(27)  131   each  monumente   complete  iji 
place. 

Plans  and  specifications  obtainable 
at  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499,  Sacramento, 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco,  Los 
Angeles  and  Redding. 
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Second  Portland  District.  Lieut.  Col. 
C.  F.  Williams,  District  Engineer,  627 
Pittock  Block,  Portland,  under  Bid 
No.  694-36-123.  for  drilling-  in  the  area 
along  the  north  bank  of  Columbia 
River   at    North    BonneWlle.    Wash. 

Bids  will  be  taken  as  follows: 
(11   600   I.    f.   churn    drilling: 
12)   lino   I.    f.   stand    pipe   drilling; 
('■')  200   I.    f.    core   drillins; 
(I)  470  1.    f.   churn   drill   casing  left  in 

ground: 
(."i)  1170  1.  f.  stand  pipe  left  in  ground. 

Specifications    obtainal>le    from     the 
above  office.  ■-. 


BIDS   WANTED 

BONNEVILLE  DAM.  Oregon.— Un- 
til Nevemher  S.  3  p.  m..  bids  will  be 
recplved  by  -the  TT    S.   Enginei>r  Office, 


BIDS    WANTED 

CASPER,  Wyoming.— Until  Novem- 
ber 26.  10  a.  m..  ne\v  bids  will  be  re-' 
ceived  by  the  Bureau  of  Reclamation. 
Casper.  Wyoming,  under  Spec.  No. 
6.10,  for  the  construction  of  the  Semi- 
noe  Dam  Power  Plant,  Casper-Alcova 
Project.    Wyoming. 

Bids  on  this  contract  were  previous- 
ly opened  oi;  .7uly  22.  and  contract 
awarded  to  Winston  Bros.  Co..  Min- 
neapolis; Utah  Constr.  Co.,  Ogden: 
Bechtel  Co.,  San  Francisco;  Morrison - 
Knudsen  Co..  Boise;  and  Henry  J. 
Kaiser  Co..  Oakland,  bidding  jointly, 
:it    $2,194,007. 

The  work  is  located  on  the  North 
Platte  River  about  ;17  miles  nnrthftast 
cif  Parco.  Wyoming,  and  the  principal 
items   of  work   involved   are; 

(1)  606. nno  c.  y.  all  classes  of  open- 
cut  excavation: 

(2)  22.000   c.   y.   tunnel   excavation: 

(3)  700  c.   y.   gravel  road   surfacing; 

(4)  3000  c.   y.   back    fill; 

(5)  1000   c.   y.   riprap; 

(6)  400   c.   y.   rubble   masonry: 

(7)  189.680    c.   y.    concrete; 

(S)   90    c.    y.    poroufj    concrete; 

(9)  34.600    c.    f.    pressure   grouting: 

(10)  Drilling  30,400  1.  f.  grout,  drain- 
age,   weep,    and   anchor   bar   holes: 

(ID  Placing  2,550.000  lbs.  reinforce- 
ment bars  and  fabric: 

(12)  Constructing    260    1.    f.     4     In.     to 

(13)  Constructing  800  1.  f.  4  In.  dl- 
anifter   split    sewer   pipe   drains: 

(14)  Manufacturing  and  placing  7000  1. 
f.    porous    concrete   drain    tile; 

(I.*;)  Installing  397.000  lbs.  metal  pipe. 
tubing    and    fittings; 

(16)  Installing  36.".,0n0  lbs.  of  power 
penstocks   and   outlet   pipes; 

(17)  Installing  1,535,000  lbs.  needle 
valves  anTl  miscellaneous  metal 
work; 

(15)  Installing  1.002.000  lbs.  gates  anrl 
appurtenances: 

(19)  180.000  lbs.  structural  bridge 
steel: 

(20)  Installing  13  MP^BM  bridge  tim- 
bers: 

131)  Installing  11.600  1.  f.  metal  seal- 
ing  strips; 

(22)  Installing  8400  sq.  ft.  asphalt- 
saturated  felt   roofing: 

(23)  Installing  25,700  I.  f.  electrical 
conduit; 

(24)  Installing  10.000  1.  f.  electrical  ca- 
Iile   for  testing  apparatus; 

(2.'".)  Furnishing,  Installing  anti  operat- 
ing a    concrete  cooling  plant; 

(26)  Transporting  30,000  cwt  of  freight 
for  government. 

Work  shall  be  commenced  within  30 
calendar  days  and  completed  within 
1150  calendar  days  from  date  of  re- 
ceipt  of  notice   to   proceed. 

Plans  and  specifications  obtainable 
from  the  office  of  Bureau  of  Recla- 
mation. Casper,  Wyo.:  Denver.  Colo.: 
or  W.Tshington,  D.  C,  at  a  chargir  of 
?."i  per  copy,    not   returnable. 

Complete  list  of  bid  items  on  the 
previous  bid  opening  is  on  file  at  the 
office   of   the   Daily   Pacific   Builder. 


31  —  PIPE  UNES  &  WELLS 


COMPLETE    BID    LISTING 

l-OS  ANGELIC?.  Cal.— Bids  for  con- 
structing 25.09  miles  of  cast-in-place 
concrete.  pre<;'ast  concrete  or  steel 
pipe  lines  an<i  appurtenant  works  of 
I  he  Colorado  River  Aqueduct  dis- 
tribution system  between  Stations  926 
plus  60  and  22.t7  plus  50  of  the  upper 
feeder,  .^ecification  No.  1,15,  were  re- 
ceived October  24  by  the  Metropolitan 
Water  District  of  Southern  California. 
The  work  is  divided  into  five  sched- 
iiles  and  the  low  bidders  were  appar- 
*  ull.v   .-IS   fnllows: 

Schedule  4P — American  Concrete  & 
.Steel  Pipe  Co.,  46;)5  Firestone  Blvd., 
South   (3ate,   at   $1,040,055.70. 

Schedule  4C— S.  J.  Groves  &  Son, 
Inc.,  509  Wesley  Temple  Bldg.,  Min- 
neapolis,   Minn.,    at    $671,050. 

Scliedute  5P — Ameilcan  Concrete  & 
Steel  Pipe  Co.,  4635  Firestone  Blvd., 
South   Gate,    at  ^1,013.985.50. 

Schedule  5C— Gunther  &  Shirley, 
206  S.'  Spring  St..  Los  Angeles,  sub- 
initted  the  low  bid  at  $668,520,  but 
stated  in  their  stipulations  they  would 
not  accept  this  schedule  alone.  The 
next  three  lowest  bidders  also  sub- 
mitted stipulations  that  apparently 
preclude  the  award  of  contract  to 
them  and  the  lowest  bidder  without 
.papulations  appears  to  be  C.  F. 
Lylle.  504  Nebraska  St.,  Sioux  City, 
Iowa,    at    $740,560. 

Schedule  6P— C.  W.  Wood.  Box  49, 
and  M.  J.  B'evanda,  319  Elks  Bldg., 
S'tockton.  at  $1,405,462. 

Schedule  6C— Gunther  &  Shirley. 
206  S.  Spring  St.,  Los  Angeles,  at 
$697,475. 

Schedule  7P— C.  W.  Wood  and  M. 
J.    Bevanda.    Stockton,    at   $1,483,562. 

Schedule  7C— Gunther  &  Shirley.  206 
S.   Spring  St.,  Los  Angeles,  at  $779,790 

Schedule  8P — United  Concrete  Pipe 
Corp.,  1347  W.  208th  St.,  Los  Angeles, 
at   $1,127,785.95. 

Schedule  8S— Western  Pipe  &  Steel 
('o.,  5717  Santa  Fe  Ave.,  Los  Angeles, 
at   $1,316,775.80. 

The  work  is  located  within  the 
counties  of  San  Bernardino  and 
Los  Angeles,  and  comprises  approxi- 
mately 25.09  miles  of  pipe  line  con- 
struction, between  a  point  about  10 
miles  westerly  f;"om  the  City  of  San 
Bernardino  and  a  point  one-half  mile 
north  of  the  City  of  Glendora.  The 
work  is  divided  into  schedules  as 
follows: 

Length  Cast-i-- 

in       Precast,  place         Steel 
Schedules  mi.         ft.  in.    ft.  in.      ft.  in. 

4P  or  4C     4.90         12     8       13     0         

5Por  5C     4.71         12     8       13     0         

6Por  6C     5.18         11     8        12     0         

7Por7C     5:66         11     8        12     0         

SPor  8S     4.64         10     3       10  10 

Schedules  4P,  5P,  6P,  7P  and  SP  art 
alternative  respectively  to  Schedules 
4C,  5C,  6C,  7C,  and  8S,  and  only  one 
schedule  under  each  number  will  be 
awarded. 

Complete  total  bids  received  on  each 
.•■•chedule  follow: 

SCHEDULE    4P 
American  Concrete  &  Steel   Pipe  Co. 

$1,040,055.70. 

Chicago  Bridge  &  Iron  Works,  $1,- 
370,025. 

Construction  of  precast  concrete 
pipe  for  the  Upper  Feeder  of  the  Colo- 
ra-do  River  .\queduct  distribution  sys- 
tem betwefn  Stations  926  plus  00  and 
11S5  plus  40.  Pipe  diameter  12  ft.  8 
in.:   length  25.867  ft. 

Schedule  4P  is  alternative  to  Sched- 
ule 4C  and   both   will   not  be  awarded. 

(1)  does  not  apply  here; 

(2)  465,000    cu.    yds.    excav.  .for    pip'- 
— side  slope   trench: 

(3)  1300    cu.    >-ds.    eycav.    for    struc- 
tures: 
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290,000  cu.   yds.   buckflll; 

<lo<>»  not  apply  here; 

4jO    di.    yds.    concrete    In   «(ruot- 

iiros — reinforced ; 

60  en.  yds.  concrete  In  str\i<'ture» 

— pliiln; 

docR   not  apply   here; 

10,000  cu.  yds.  cnncri'te  In  crmlle; 

•Zti.Htl     iln.     ft,     precast     concrete 

pipe — caK*    reinforcement; 

imd   (12)  do  not  apply  here: 
46,000    Ib.x.    placinR   relnf.    .steel    in  . 
structures; 

8,700,000  lbs.  furnishing  and  plac- 
InK  relnf.   steel  In  precast  pipe; 
does   not    apply   here; 
14.000  lbs.    ruini.slilnB  and   install- 
iiiK     thimbles     for     manhole,     air 
valve  and  blow-off  connections; 
(1.S)    and    (19)   do  not   apply   here; 
60,000   lbs.    Installinp   misc.    metal: 

(22)    (23)    and    (24)    do    not    appl.v 

here; 
100    ton-miles    hauling    .steel: 
IS.nOO    ton-miles    ba\illiiK    I'omPiii 


(  .1) 
(  4) 
(  .">) 
(  0) 
(  7) 
(    S) 


(ID 
(i:n 


SCHEDULE     4C 

S.    J.    Groves    &    Sons    Co.,    $671,050 

Gunther    &    Shirley,    $679,115. 

Un'-■,^    Concrete    Pipe    Corp.,    $687.- 
330. 

West    Constr.    Co..    $723,765. 

J.    F.    Shea    Co.,    $739,550. 

C.    F.     Lytle,    $740,070. 

Walsh     Construction     Co..    $755,520. 

Daley    Corp.,    $755,730. 

Barrett  &  Hilp  and  Macco  Corp., 
$780,850. 

David  H.  Ryan  and  F.  M,  Boden- 
hamer,  $808,615. 

C.  W.  Wood  and  M.  J.  Bevanda, 
$819,240. 

Jahn  &  Bressi  Constr.  Co.,  Inc.  and 
Mittry    Bros.    Constr.    Co.,    $820,700 

Winston    Bros.   Co.,   $828,414. 

Atkinson,  Kettlewell  &  Lewis, 
$847,190. 

Utah    Constr.    Co.,   $896,930. 

Morrison   &   Knudsen   Co.,  $922,300. 

Construction  of  cast-in-place  con- 
crete pipe  for  the  Upper  Feeder  of 
I  he  Colorado  River  Aqueduct  distribu- 
tion system  between  Stations  926_pli)S^ 
HO  and  11S5  plus  40.  Pipe  diameter  i:: 
ft.:    length   25,867   ft. 

Schedule  4C  is  alternative  to  Sched- 
ule 4P  and   both  will  not  be  awarded. 
(   1)   does  not  apply  here; 
(    2)  615,000    c.y.    excav.    for    pipe-side 

slope   trench; 
(  3)   900   c.y.    excav.    for  structures- 
(  4)  320,000    c.y.     bacUnil: 
(    n)   61.000     c.y.     concrete     in     cast-in- 

place   pipe; 
(6)  200    c.y.    concrete    in    structures, 

relnf.; 
(   7)  50  c.y.  do,  plain; 
(8)     (9)    (10)    and    (11)    do    not   apply 
here: 

(12)  11,300,000   lbs.   placing  reinf.  steel 

in   cast-in-place  pipe; 

(13)  20,000    lbs,    placing   reinf.    steel    in 

structures; 

(14)  does  not  apply   here; 

(15)  458,000   lbs.    installinR  .ioint    platej 

in  cast-in-place  pipe: 

(16)  (17)    (IS)    anrl    (19)    do    not    apply 

here; 
(20>  OS. 000  lbs.   installing-  misc.   metal: 
121)    (22)    (23)    and    (24)    do    not    apply 

here; 
(25)   4000    ton-miles    haulins   steel; 
(20)   13.000    ton-miles    hauling    cement, 
SCHEDULE   5P 

American  Concrete  &  Steel  Pipe  Co. 
$1,013,985.50. 

Chicago  Bridge  &  Iron  Works,  $1,- 
329,062.50. 

Construction  of  precast  concrete  pipe 
for  the  Upper  Feeder  of  the  Colorado 
River  Aiiueduct  distribution  system 
between  Stations  1185  plus  40  and  1430 
plus  00.  Pipe  diameter  12  ft.  S  in.: 
length,    24.895   ft. 

Schedule  5F  is  alternative  to  .Sched- 
ule 5C  and  both  will  not  be  awarded 
(    1)  31,(00    c.y.    excav.    for    pipe — ver- 
tical trench: 
(  2)    417.000  c.y.    do — side   slope   trend) 


(21) 

(IS) 
(20) 


1600   c.y.    excav.   for  »liucluri.f; 

280,000   c.y.    t)ackfill: 

tloes    not   apply  here; 

450  c.y.   concrete  In  «lrue.— relnf. 

50   c.y.   do — plain; 

does  not  apply  here; 

10,000   c.y.    concrete    In    cradle: 

24,895  l.f.  precast  concrete  pli»  - 
cage    rt'inforcement ; 

and    (12)   do  not  apply  here; 

47,000  lbs.  placing  relnf.  steel  In 
structures; 

8,400,000  lbs.  furnishing  and  phie 
reinf.   steel   in  precast   pipe; 

does  not  apply  here; 

12.000    lbs.    furnishing   and    Instal- 
ling    thimbles    for    manhole,    air 
valve    and    blow-olT   conneellons: 

(IS)   and    (19)   do  not  ai)ply  here; 

5S,000  lbs.  installing  miac.  mel:il; 
(22)  (23)  and  (24)  do  not  apply 
here; 

100  ton-miles  hauling  steel: 

2",0'lii    ton-miles    hauling    eemei|i. 


SCHEDULE    5C 
Gunther   &   Shirley,   $663,520, 
United   Concrete   Pipe   Corp.,  $665,130 
West    Constr.    Co.,    $688,170. 
S.    J.    Groves   &    Sons   Co.,   $704,390. 
Walsh    Constr.    Co.,    $733,620. 
C.    F.    Lytle,  $740,560. 
J.    F.    Shea    Co.,    $772,200. 
David    H.    Ryan    and    F.    IV1.    Boden- 
hamer,    $801,660. 

Daley    Corp.,    $802,130. 
C.    W.    Wood    and     M.    J.     Bevanda. 
$816,200. 

Jahn  &  Bressi  Constr.  Co.,  and 
Mittry    Bros.    Constr.    Co.,    $820,790. 

Barrett  &  Hilp  and  Macco  Corp., 
$842,010. 

Atkinson,     Kettlev^ell  &  Lewis    $846,- 

700 
Winston    Bros.   Co.,   $875,122. 
Morrison-Knudsen    Co.,    $916,590. 
Utah    Constr.    Co.,    $926,680. 
Construction     of     oast-in-place     coii- 
oete    pipe    for    the    Upper    Feeder    of 
the  Colorado  River  Aqueduct  distribu- 
tion    system     between     Stations     llS.i 
plus   40   and   1436  plus   00.     Pipe   diam- 
eter  13   ft.;    length,   24.895   ft. 

Schedule  .IC  is  alternative  to  Sched- 
ule 5P  and  both  will  not  be  awarded. 
(    1)  34.000    c.y.    excav.    for    pipe— ver- 
tical  trench; 
(  21   456.000  c.y.  do — side  slope  trench: 
(   3)   1200    c.y.    excav.    for   structures; 
(   4)   308,000    c.y,    backfill; 
(   6)   59,000     c.y.     concrete     in     cast-in- 
place  pipe; 
(   6)   2(10   c.y.    concrete   in    struc— reinf. 
(   7)   50  c.v.  do— plain; 
(  8)     (9)    (10)    and    (11)    do    not    apply 

here; 
(12)   11,000,000   ItJS.    placing   reinf.    steel 

In  cast  in   place  pipe; 
(18)   J4.O0n    lbs.    placing    relnf.    steel    in 

structures; 
(14)  does  not   apply  here; 
(151    434.000   lbs.   installing  joint   plates 

in  cast  in  place  pipe; 
(16)   (17)    (IS)    ami    (19)    do    not    apply 

here; 
120)  66.000  lbs.   installing  misc.   metai; 
(21)    (22)    (23)    and    (24)    do    not    ap.ily 
here; 

(25)  8000    ton-miles   hauling    steel; 

(26)  24,000  ton-miles  hauling   cement. 

SCHEDULE    6P 

C.  W.  Wood  and  M.  J.  Bevanda, 
$1,405,462. 

Chicago  Bridge  &  Iron  Works,  $1.- 
482,506. 

Construction  of  precast  concrete  pipe 
fc^r  the  Upper  Feeder  of  the  Colorado 
River  Aqueduct  distribution  system 
between  Stations  1436  plus  80  and  170!i 
plus  30.  Pipe  diameters  11  ft.  8  in.; 
length.   27.348   ft. 

Pt^hedule  6P  is  alternative  to  sched- 
ule 6C  and  both  will  not  be  awarded 
(  1)  330.000  c.y.  excav.  for  pipe— ver- 
tical trench; 
(  2)  36,000  c.y.  do — side  slope  trench: 
(  S)  1000  c.y'  excav.  for  structures: 
(  4)  206,000  c.y.  backfill; 
(   5)  does  not  apply  here; 


I   0)  2000  c.y.  concrste  In  •tru*-.— r«lnf. 
'   7)   250  c.y.   do — pUlii: 
(  *)  HOC  c.y.    concrete    in   nnchom; 
(  \ti  12,500  c.y.  concrete  in  cradla; 

110)  27,348   If.   prec«at  concrete   pipe 

cage    reinforcement: 

111)  and    (12)    do   not   apply   h'-re: 
(18)  190,000  Ibn.   plnclnc   rdnt.   iileel   In 

structures; 

(14)  8.100.000  IbH.   furnlahlns  and  plac- 

ing  relnf.    steel    in   precast   pipe; 

(15)  does  not  apply  here; 

(16)  16,000    lbs.    furnishing   and    InstHl- 

llng    thimbles    for    manhfilc,    air 
valva   and    blow-off   connection*. 

(17)  (18)   and    (19)  do  not   apply   hen-. 

(20)  40,000  lbs.    Inotalling   misc.   metal: 
(211    330    If.    relocating   and    reconnec- 
ting   12-ln.    concrete    pipe    wiit«( 
main; 

(22)    (23)   and   (24)  do  not  apply  here; 
(!5)  400  ton-miles  hauling  steel; 
(26)  30,000    ton-miles    hauling    cement. 
SCHEDULE    6C 

Ounther  &.  Shirley,  $697,475. 

Bent    Bros.,    Inc.,   $810,545. 

Atkinson,  Kettlewell  and  Lewis. 
$893,390. 

C.  F.  Lytle,  $916,860. 

J.    F.    Shea    Co..   $923,020 

Winston   Bros.   Co..  $985,115. 

Barrett  S.  Hilp  and  Macco  Corp., 
$1,060,613. 

C.  W.  Wood  and  M.  J.  Bevanda. 
$1,068,230. 

Morrison-Knudsen     Co.,     $1,075,750. 

Jann  &.  Bressi  Constr.  Co.,  and 
Mittry    Bros.    Constr.    Co.,    $1,083,710 

Utah    Constr.    Co..    $1,100,085. 

Construction  of  cast-in-place  con- 
1  rete  pipe  for  the  Upper  Feeder  of 
the  Colorado  River  Aqueduct  distribu- 
tion system  between  Stations  1436 
plus  00  and  1709  plus  30.  Pipe  diam- 
eter 12  ft.  0  in.;   length  27,348  ft. 

Schedule  6C  Is'  alternative  to  Sche.1- 
ule  6P  and  both  will  not  be  awarded. 
(   1)   368,000   c.y.    excav.    for  pipe— ver- 
tical; 
(   2)  39,000   c.y.   do — side    slope  trench 
(  3)   300  c.y.   excav.   tor  structures; 
(  4)   237,000   c.y.    backfill; 
(  5)  56,000   c.y.    cone.    In   cast-in-place 

pipe: 
(  6)  100  c.y.   concrete  in  struc— reinf. 
(  7)    250   c.y.   do — plain; 
(  8)    (9)    (10)    and    (11)    do    not    appb 
here; 

(12)  9.000.000    lljfi.    placing    reinf.    steel 

in  cast   in  place  pipe: 

(13)  13.000    lbs.   placing   relnf.    steel   in 

structures; 

(14)  does  not   applj'  here; 

(15)  445.000   lbs.    installing  joint   plates 

in  cast  in  place  pipe; 

(16)  (17)    (18)    and    (19)    do   not   apply 

here; 
1 20)  55,000  lbs.    installing  misc.    metal; 

(21)  330    l.f.    relocating  and    reconnec- 

ting   12-in.    concrete    pipe    water 
main; 

(22)  (23)    and    (24)   do  not  apply   here; 

(25)  9,000  ton-miles  hauling  steel; 

(26)  30.000    ton-miles   hauling    cement. 

SCHEDULE    7P 

C.  W.  Wood  and  M.  J.  Bevanda, 
$1,483,562. 

Chicago  Bridge  S.  Iron  Works,  $1.- 
588,418. 

Construction  of  precast  concrete  pipe 
for  the  Upper  Feeder  of  the  Colorado 
River  .\queduct  distribution  system 
between  Stations  1709  plus  30  and  2009 
plus  IS.  Pipe  diameter  11  ft.,  8  in.: 
pipe  length,   29,878  ft.;  spillway  166  ft. 

Schedule  7P  is  alternative  to  Sched- 
ule 7C  and  both  will  not  be  awarded. 
(   1)  321.000  c.y.    excav.    for  pipe— ver- 
tical  trench; 
(  2)   58,000  c.y.   do — side  slope   trench: 
(  S)   4200  c.y.    excav.    for  structures; 
(  4)   206.000  c.y.  backfill; 
(  5)  vloes   not  apply  here; 
(  6)   2650  c.y.  concrete  in  struc. — rein- 
forced ; 
(  7)   150  c.y.    do — plain; 
(  8)  1100  c.y.   concrete   in   anchors; 
(   9)    11,500  c.y.    concrete   In   pradle- 
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(T0>   29.STS  l.f.   precast  concrete  pipe — 
cage    reinforcement; 

(11)  and   (12)   do  not  apply  here: 

(13)  500,000    lbs.    placing    reinf.     steel 
in  structures: 

(14)  S. 500.000  lbs.  furnishing  and  plac- 

ing reinf.  steel  In  precast  pipe; 

(15)  does  not  apply  here; 

(16)  13.000    lbs.    furnishing   and    instal- 

ling   thimbles    for    manhole,    aii 
valve   and   blow-off   connections; 

(17)  (18)  and  (19)  do  not  apply  here; 
(10)  80.000  lbs.   installing  misc.   metal; 

(21)  does  not  apply  here; 

(22)  1160  l.f.  relocating  and  rec-rmec- 

ting    10-in.    concrete    pipe    water 
main: 

(23)  1900  l.f.   do  8-ln.   do: 

(24)  1630  l.f.   do  2-in.   iron  do; 

(25)  300    ton-miles    hauling   steel; 

(26)  17,000    ton-mile.i    hauling   cement. 

SCHEDULE    7C 

Gunther  &.   Shirley.   $779,790. 

Bent    Bros.,     Inc.,    $875,390. 

Atkinson,  Kettlewell  and  Lewis, 
$995,715. 

C.    F.    Lytle,   $1,(X)9,550. 

J.    F.    Shea    Co.,   $1,011,870. 

Winston    Bros.    Co..    $1,036,305. 

Jahn  &  Bressi  Constr.  Co.  &  Mittry 
Bros.    Constr.    Co.,    $1,174,300. 

Utah    Constr.    Co..    $1,189,525, 

C.  W.  Wood  and  M.  J.  Bevanda, 
$1,189,525. 

Barrett  S.  Hilp  and  Macco  Corp., 
$1,205,569. 

Morrlson-Knudsen    Co.,    $1,216,412.50 

Construction  of  cast-in-place  con- 
crete pipe  for  the  Upper  Feeder  of 
the  Colorado  River  Aqueduct  distribu- 
tion system  between  1709  plus  30  and 
2009  plus  18.  Pipe  diameter  12  ft.; 
pipe  length,  29,878   ft.;   spillway  166  ft. 

Schedule  7C  is  alternative  to  Sched- 
ule 7P  and  both  will  not  be  awarded. 
(  1)  363,000  c.y.  excav.  for  pipe — ver- 
tical trench; 
(  2)  64.000  c.y.  do — side  slope  trench; 
(  3)  3300  c.y.  excav.  for  structures; 
(  4)  240.000  c.y.  backfill; 
(  5)   62.000    c.y.    concrete    in    cast  -  in- 

place  pipe; 
(  6)  550   c.y.   concrete   in   struc. — rein- 
forced; 
(  7)  150   c.y.    do— plain; 
(  8)    (9)    (10)    and    (11)    do    not    appb 
here: 

(12)  10.200.000  lbs.   placing  reinf.   steel 

in  cast  in  place  pipe; 

(13)  80.000  lbs.  do  In  structures; 

(14)  does  not  apply  here; 

(15)  475,000  lbs.   Installing  Joint  plates 

in  cast  in  place  pipe; 

(16)  (17)    (18)    and    19)    do    not    apply 
here: 

(20)  95,000  lbs.    installing   misc.    metal; 

(21)  does  not  apply  here: 

(22)  1150  l.f.   relocating  and   reconnec- 

ting  10-ln.    concrete   pipe   water 
main: 

(23)  1900  If.  do  8-In.   do- 

(24)  1630   l.f.   do  2-ln.    iron  do; 

(25)  5000   ton-miles  hauling   steel; 

(26)  17,000    ton-miles    hauling    cement. 

SCHEDULE    8P 

United  Concrete  Pipe  Corp.,  $1,127,- 
785.95. 

American  Concrete  A  Steel  Pipe  Co. 
$1,141,892. 

Chicago  Bridge  4  Iron  Works,  $1,- 
379,133. 

C.  W.  Wood  and  M.  J.  Bevanda, 
$1,586,610.50. 

Construction  of  precast  concrete  pipe 
for  the  Upper  Feeder  of  the  Colorado 
River  Aqueduct  distribution  system 
between  Stations  2009  plus  18  and  2257 
plus  60.  Pipe  diameter  10  ft.  3  in.; 
length,    24,525   ft. 

Schedule  8P  is  alternative  to  Sched- 
ule 88  and  both  will  not  bo  awarded. 
(  1)  202,000   c.y.   excav.   for  pipe — ver- 
tical trench; 
(  2)  69.000  c.y.   do— side  slope  trench: 
(  3)  2300  c.y.   excav.  for  structures: 
(  4)  161.000  c.y.   backfill; 
(  5)  4oe>  not  apply  here: 
(  6)  too  c.y.    concrete   In   struc— rein- 
forced ; 


(  7) 
(  S) 
(  9) 
(10) 

(11) 

(12) 
(13) 


(15) 
(16) 


(17) 
(20) 
(21) 

(25) 
(26) 


100  c.y.   do — plain; 

650  c.y.   concrete  in  anchors; 

9100  c.y.   concrete  in   cradle; 

2147  l.f.  precast  concrete  pipe — 
cage    reinforcement: 

22.402  If.  precast  concrete  pipe- 
cylinder   reinf.: 

does  not  apply   here: 

105.000  lbs.  placing  reinf.  steel  in 
structures; 

11,000,000  lbs.  furnishing  and  plac- 
ing  reinf.    steel    in  precast    pipe; 

does  not  apply  here; 

13.000  lbs.  furnishing  and  instal- 
ling   thimbles    for    manhole,    air 

.'alve    and    blow-off    connections: 

(18)  and   (IS)  do  not  apply  here; 

80,000  lbs.  installing  misc.  metal; 
(22)  (23)  and  (24)  do  not  apply 
here; 

200   ton-miles   hauling   steel; 

23.000   ton-miles  hnuUng  cempiit. 


SCHEDULE    8-S 
Western    Pipe    4    Steel    Co.,    $1,346,- 

775.80. 

consoit.dated'    steel     Corp.,     ^^,^ilA,^ 

744. 

Construction    of    steel    pip(     for    the 

I'pper    Feeder    of    the    Colorado    River 

.Aqueduct      Distribution      System      bet. 

i^tations    2009    plus    18    and    2257    plus 

30.    Pipe  diameter  10  ft.  10  in.:  length 

24,525  ft. 

Schedule  .?S  is  alternative  to  Sched- 
ule SP  and  both  will  not  be  avvardtd. 

(    1)   192,000    c.y.   excav.    for   pipe — ver- 
tical trench: 

(    2)   62.000   c.y.    do — side   slope   trench; 

(   3)   2600   c.y.    excav.    for  structures; 

(   4)    165,000    c.y.    backfill: 

(  5)  does  not  apply  here: 

(  6)  800   c.y.    concrete  in    struc. — rein- 
forced ; 

(  7)   100  c.y.  do— plain; 

(   S)  500   c.y.    concrete  in   anchors; 

(  9)    (10)    (11)    and    (12    do    not    appl.\ 
here : 

(13)  90.000   lbs.    placing  reinf.    steel   in 

structures; 

(14)  (15)  and   (16)   do  not  apply  here; 

(17)  6000    lbs.    furnishing    and    instal- 
ling manhole  saddles  and  covers: 

(18)  3000    Ihs.     furnishing    and    instal- 

ling blow-off  and  .nir  valve  con- 
nections- 
(in)   24.549    If'    furnishing    and    instal- 
ling  H-in.    plate   steel   pipe; 

(20)  174  000  lbs.  in.stalling  misc.  metal: 

(21)  (22)    (23)    and    (24)   do   not   apply 
here: 

(25)  300    ton-miles   hauling    steel; 

(26)  1000   ton-miles   hauling   cement. 
LOS    ANGELE.— Following    are    the 

stipulations  submitted  by  bidders  for 
constructing  25.09  miles  of  pipe  lineF 
.-ind  appurtenant  works  of  the  Colo- 
.ido  River  Aqueduct  di.'stribution  sys- 
tem between  Stations  926  plus  60  and 
2257  plus  50.  of  the  upper  feeder,  un- 
der Spec.  No.  115,  for  which  bids  were 
opened  by  the  Metropolitan  Water 
District   on    October    24: 

Ounther  &  Shirley,  will  accept  com- 
bination of  Schedules  4-C  and  5-C  or 
combination  of  6-C  and  7-C.  Will  not 
accept  award  of  any  single  schedule  or 
any  other  combination   of  schedules. 

S.  J.  Groves  &  Son,  If  low  on  both 
Schedules  4-C  and  5-C  will  accept  one 
schedule  only. 

West  Construction  Co.  bid  bas- d  om 
award  for  both  Schedules  4-C  and 
5-C. 

United  Concrete  Pipe  Corp,  will  not 
accept  all  three  schedules.  Will  ac- 
cept 8-P  alone  or  will  accept  4-C  and 
•")-C  together  hut  not  separately. 

J.  F.  Shea,  if  awarded  Schedules  4-C 
•ind  5-C  deduct  S3  cents  from  unit 
price  of  item  5.  Schedules  4-C  and 
5-C.  If  awarded  6-C  and  7-C  deduct 
20  cents  from  item  5  In  Schedules  6-C 
and  7-C.  Above  deductions  also  apply 
if  awarded  4-C,  5-C,  C-C  and  7-C.  If 
awarded  only  4-C  and  fi-C,  deduct  20 
cents  from  unit  price  of  item  5  on  4-C 
and  6-C.  If  awarded  only  5-C  and 
6-C    deduct    20    cents    from    item    5    of 


Schedules  5-C  and  6-C.  If  awarded 
only  5-C  and  7-C  deduct  20  cents  from 
item  5  of  Schedules  7-C  and  5-C. 

C.  W.  Wood  and  M.  J.  Bevanda,  will 
accept  award  of  any  one  schedule  or 
combination  not  to  exceed  $l,800,00u. 
If  awarded  4-C  and  5-C  Jointly  deduct 
5  per  cent  from  all  items. 

Utah  Construction  Co.  will  eccept 
any  single  schedule  at  bid  prices.  Will 
accept  4-C  and  5-C  together  at  Z'A 
per  cent  off  bid  prices.  Will  accept 
6-C  and  7-C  together  at  2yi  per  cent 
oft  bid  prices.  Will  accept  any  other 
combination  of  schedules  at  bid  prices. 

Chicago  Bridge  &  Iron  Works,  will 
a».cept  any  one  of  schedules  but  onlv 
one  schedule. 

'\n-..?!ican  Concrete  &  Steel  Pipe  Co 
will  accept  any  single  or  any  two 
schedules  at  prices  bid.  Will  not  ec- 
cept award  on  more  than  two  sched- 
ules. If  awarded  4-P  and  5-P  together 
deduct  10  cents  from  items  1,  2,  3  and 
4  of  Schedule  5-P  and  50  cents  from 
item  10  of  Schedule  5-P,  total  deduc- 
tion on  two  Schedules  of  JS5,407.50. 

C.  F.  Lytle,  If  awarded  both  4-C 
and  5-C  deduct  2  cents  cu.  yd.  excava- 
tion for  pipe  and  10  cents  cu.  yd.  con- 
crete in  place  of  pipe.  This  bid  limited 
to  two  Schedules  except  that  biddei' 
will  not  accept  both  6-C  and  7-C.  If 
this  bid  low  on  4-C  and  5-C  combined 
will  not  accept  6-C  or  7-C. 

Atkinson,  Kettlewell  &  Lewis,  will 
not  accept  award  of  mora  Ihan  one 
Scheduj». 

Jahn  &  Bressi  Construction  Co.  and 
Mittry  Bros.  Construction  Co.  will  ac- 
cept two  Schedules  only  in  following 
order:  If  awarded  6-C  and  7-C  deduct 
3  per  cent  from  all  items  in  both 
schedules;  if  awarded  5-C  and  6-C 
deduct  2  per  cent  all  items,  both 
schedules;  if  awarded  5-C  and  7-C  de- 
duct 1  per  cent  all  Items  both  sched- 
ules; if  awarded  4-C  and  7-C  deduct 
1  per  cent  all  items  both  schedules: 
if  awarded  4-C  and  6-C  deduct  1  per 
cent  all  items  both  schedules;  if 
awarded  4-C  and  5-C  deduct  2)4  per 
cent  all  items  both  schedules;  will  ac- 
cept any  one  schedule  alone  at  the 
bid  prices. 

Winston  Bros.  Co.  for  award  of  4-C 
and  5-C  together  deduct  7  per  cent 
from  prices  bid;  for  award  of  4-C, 
5-C  and  6-C  together  deduct  6  per 
cent  from  prices  bid;  for  award  of 
G-C  and  7-C  together  deduct  1  per 
cent  from  prices  bid. 

Barrett  &  Hilp  and  Macco  Corp., 
will  accept  any  one  schedule  at  unit 
prices  bid;  if  awarded  4-C  and  5-C 
deduct  .055  per  cent;  If  awarded  6-C 
and  7-C  deduct  .04  per  cent;  if  award- 
ed 6-C  and  7-C  deduct  .04  per  cent: 
if  awarded  4-C,  5-C  and  7-C  deduct 
.075  per  cent. 

Bent  Bros.,  Inc.,  if  awarded  6-C  and 
7-C  item  No.  1  in  Schedule  6-C  will 
be  reduced  to  46  cents  per  cu.  yd. 
from  58  cents  and  bid  for  item  1  7-C 
reduced  to  52  cents  per  cu.  yd.  from 
64  cents. 

Daley  Corp.,  will  accept  only  one 
schedule;  if  low  on  both  reserve  right 
to  accept  either  one. 

Walsh  Construction  Co.,  bid  figures 
are  for  award  of  both  4-C  and  5-C; 
will  accept  either  4-C  or  5-C  if  unit 
price  of  item  5  is  increased  90  cents 
per  cu.  yd. 

Morrison-Knudsen  Co.  will  accept 
award  of  one  schedule  only. 

(Complete  total  bids  on  each  Sched- 
ule   published    Oct.    28.) 

Complete  tabulation  of  unit  bids  on 
file  at  the  office  of  the  DAILY  PA- 
CIFIC BUILDER.  •       31 


LOW    BIDDERS 

BEVERLY  HILLS,  Los  Angeles  Co. 
— Contractors  who  submitted  low  bids 
to  the  Beverly  Hills  City  Council,  Oc- 
tober 22,   for  pipe  lines,   concrete  slab 
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for  tunnl«  court/i,  clarlflnr  ba»ln.  r«- 
urvolr  roof,  and  well  drllllnn,  for  the 
olty  water  works  depiirtnuMit,  to  be 
litillt  under  I'WA  nllocations,  were  as 
follows: 

Larson  &  McCarthy.  »06  Garfield 
Ave.,  South  rasadenii:  fonlract  1,  pipe 
lines.  Contract  A,  nt  {36.075;  pipe 
lines,   Contrnct   U,   at   $23,910. 

I'nddock  EnsliiecrlnR  Co.,  Ltd.,  1027 
.N'.  Sycamore  Ave.,  Los  Angeles:  Con- 
iiiict  No.  C,  concrete  slab  and  tennis 
rourts,  $29.06fi. 

Campbell  Construction  Co.,  315  S. 
Western  Ave.,  Los  Angeles;  Contract 
I>.  clarifier  ba«ln  and  drain  line,  $15,- 
328. 

Roscoe  Moss  Co.,  4360  Worth  St.. 
Lob  Angeles:  Contract  E,  drilling  of 
water  well,    $5,340. 

Bids  referred  to  consulting  engineers 
Taylor  &  Taylor,  725  S.  Spring  St., 
Los  AnKeles,  for  tabulation  and  rec- 
Miimicndation    to   the    I'WA. 


CONTRACT   AWARDED 

WRANGELL.  Alaska.  —  Cuetard. 
.Meadows  &  OJa,  Wrangell,  nt  $9723, 
:nvarded  contract  by  the  Wrangell 
<'ily  Council  for  construction  of  a 
ifi^l  pipe  line  between  the  Wrangell 
I'uwer  House  and  the  lower  reservoir 
■1   the    town,    about   3555   ft.    in  length. 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 


October   25     1935 
PREPARING    PLANS 

PITTSBIRG,  Contra  Costa  Co., 
Cal. — City  council  has  directed  E.  L. 
O'Hara.  consulting  engineer,  Antioeh. 
to  prep.ire  plans  for  a  storm  drainage 
system  in  the  vicslnity  of  West  and 
iiontezunia  Stts.  Estimated  cost  is 
$7780,  Including  a  pump  to  cost  $1800. 

A  call  for  bids  probably  will  be 
issued  at  the  next  council  meeting. 
Xovember  4.  32 


BIDS  WANTED 

S.\X  DIEGO— Until  Xovember  5.  11 
a.  m.,  bids  will  he  received  by  the 
Public  Works  Officer,  Headquarters, 
nth  Xaval  District.  Foot  of  Broadway. 
San  Diego,  under  Spec.  Xo.  8111,  for 
the  removal  of  water  and  sewer  lines 
at  the  Xaval  Operating  Base  (Air  Sta- 
tion).   San   Diego. 

The  existing  water  and  sewer  lines 
to  be  removed  are  located  in  the 
ground  on  the  Xorth  Beach,  below 
water,  and  consist  in  general  of  210 
lineal  feet  of  24  inch  cast  iron  water 
pipe  and  370  lineal  feet  of  14  inch 
wrought   iron   sewer  pipe. 

Specifications  obtainable  from  the 
above   office   upon    deposit    of   $10. 


CONTRACT   AWARDED 

SEAL  BEACH.  Orange  Co..  Cal.— 
H.  A.  Teget.  133  Princeton  St..  On- 
tario, at  $44,594.55  submitted  low  bid 
and  awarded  contract  by  the  Seal 
Beach  City  Council  (subject  to  PWA 
approval)  October  24.  for  constructing 
the  new  sewage  disposal  plant  in  ac- 
cordance with  revised  plans  prepar- 
ed by  the  Currie  Engineering  Co..  219 
Anderson  Block,  S'an  Bernardino.  The 
proposed  plant  will  be  the  trickling 
filter,   sludge  digestion  type. 

Total   bids   follow: 

H.    A.   Teget.    Ontario $44,594.5."> 

W.  W.  Hoagland.  Long  Beach   46.379.50 

J.    C.    Hickey.    Alhambra 49.999.70 

Stark    &    Schmid.    Santa   Ana   53,673.00 


BIDS    WANTED 

SAX  FRAXCISCO— Until  November 
8.  10:45  A.  M.,  informal  bids  will  be 
received  by  the  Department  of  Public 
Works,  Room  251,  City  Hall,  under 
Spec.  Xo.  18,909.  for  making  two 
test  holes  in  connection  with  the 
Richmond  -  Sunset  Sewage  Disposal 
Plant:  one  at  30th  Avenue  and  Geary 


.St..  and  one  at  32nd  Ave,,  between 
Anza  and  Balbia  Sts.  Estimated  cost 
$800. 

(1)  240   lln.    ft.   making   test   holes,    un- 
clagg.   material,  for  tunnel. 

(2)  120  lln.   ft.   do  (or  tr.-alment  plant 
Speeirlcalions    obtainable    from    City 

Engineer  John  J.  Casey,  Room  J51, 
Cliy  Hall.  • 


33—  WATER  WORKS 

BIDS   OPENED 

IIA.MILTO.N-  FIELD.  Marin  Co.. 
'•al.  — Falrl.ankH  Morse  &  Co..  Spear 
and  HarrLson  Sts.,  San  Francisco,  at 
$1525  rail  shipment  f.o.b.  Hamilton 
Field,  submitted  the  apparent  low  bid 
to  the  Constructing  Quartermaster. 
Fort  .Mason,  undr  Bid  .No.  W-6616- 
36-15,  for  furnishing  two  drainage 
pump  units  with  direct  connecti-d  mo- 
tors, 5000  g.p.m. 

Complete   bids  follow: 
Fairbanks      Morse   &   Co.,      $1625.   rail 

shipment  f.o.b.  Hamilton  Field. 
Jenlson    Machinery    Co..    $1624.50,    rail 

shipment  f.o.b.   Hamilton   Field. 
Layne    &    Bowler.    $1923.47.    rail    ship- 
ment   f.o.b.    Hamilton    Field. 
Worthington     Co..     $1967.     rail,     f.o.b. 

Hamilton    Field.    $1880.   water,    f.o. 

b.     Hamilton     Field.     $1676.     f.o.h 

point  of  origin. 
Simonds    Machinery     Co.,    $2067,    rail. 

f.o.b.  Hamilton  Field. 
Byron   Jackson    Pump   Works.    $2181.36 

rail,      Hamilton      Field:      $2181. 3t. 

water.   Hamilton  Field;  $2163  f.o.b. 

point    of   origin. 
Bids    held    under    advisement. 


PLANNED 

CONTRA  COSTA  CO..  Cal.— East- 
hay  Municipal  TTtillty  District.  512 
16th  -St..  Oakland.  Chief  Engineer 
John  S.  Longwell.  contemplates  is- 
suinr  call  for  bid.«  shortly  lo  con- 
struct 1.000.000-gallon  steel  storage 
tank  in  vicinity  of  Crockett. 

BONDS    VOTED 

DOS  PALOS.  Merced  Co..  Cal.- 
Bond  issue  of  $38,000  for  construc- 
tion of  municipal  water  system  ap- 
proved at  election  October  23.  Bond 
proceeds  will  be  used  wit*  PWA 
grant  of  $28,000.  previously  allocated, 
to  construct  system  replacing  exist- 
ing privately  owned   plant. 

W.  B.  Bedesen,  Merced  is  engineer 
for    the    project.  ■» 

BOND    ELECTION 

WATSOXVILLE.  Santa  Cruz  Co.. 
Calif.— City  council  has  set  Xovember 
19  as  date  for  election  on  a  proposal 
to  issue  $50,000  in  bonds  to  construct 
improvements  and  replacements  for 
the  municipal  water  system.  PWA 
has  allotted  $41,000  grant  to  project. 

Work  contemplated  includes  re- 
placement of  transmission  lines  be- 
tween diversion  dam  on  Corralitos 
creek  and  the  filter  plant:  replace- 
ment of  transmissioen  line  between 
Corralitos  and  Five  Mile  house:  instal- 
lation of  high  pressure  line  between 
Freedom  reservoir  and  Lincoln  Street: 
installation  of  high  pressure  main  on 
.Main  street:  replacement  of  distribu- 
tion lines:  installation  of  transmission 
line   on  East  Corralitos  road. 

City  Engineer  Bert  Kitchen  has  pre- 
pared plans  for  the  work. 

BIDS  WANTED 

SAX  DIEGO— Until  Xovember  5.  11 
a.  m.,  bids  will  be  received  by  the 
Public  Works  Officer.  Headquarters. 
11th  Naval  District.  Foot  of  Brond- 
way.  San  Diego,  under  Spec.  No.  8087. 
for  the  replacement  of  two  salt  water 
pumps  at  the  Naval  Operating  Base 
(Air  Station),   San    Diego. 

The  work  consists  of  the  removal  of 
two  existing  centrifugal  pump  units, 
certain     piping    and     electrical     equip- 
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meni  Hnd  the  furnJahlnc  and  ln,t„:ii„, 
of  two  motor-driven  centrifugal  i.  mu. 
units,  each  looo  .;  P  M.  at  (0  poundl 
pre.Kure,  tog..,h.r  with  priming  and 
.■lectrl.al  e.|ij.i.,o.nt  and  pipin,  con 
nection.  to  -x.^t,,,^.  ,  ir.  ulatlne  .y.tem. 
Specification*  obtainable  from  (he 
above  office  upon  depoult   „f  ||» 


34  —  PARKS  AND    PLAY- 
GROUNDS 

CONTRACT    awarded" 

•SAN  RAFAEL,  Marin  Co.,  Cal  — 
.^aandard  Fence  Co.,  440  Hayshor,, 
H  vd..  San  Francisco,  at  »120u  award- 
ed contract  by  Sar.  Rafael  Hoard  of 
Lducation  for  construction  of  a  fence 
around  the  football  field  on  the 
grounds  of  the  San  Rafael  High 
.School. 

Complete    bids    follow. 
(I)  For  portion  of  work. 

Standard   Fence   Co..   S.   F $1200.00 

(1)     C84.S( 

...  1290.00 

(I)     795  20 

Anchor  Post  Fence  Co..   S.    F.   13SO.'oo 

„„   ,      ,        „  (1)     705.00 

Wickwire   Spencer   Steel   Co.. 

.San    Francisco    

(1)     710.84 
American  Chain  Co..  Inc..  S.  F.  ISIS.OO 
(1)     706.00 
\Nestern    Steel   &   Wire   Works 

San    Francisco   1S48.00 

(1)     »30.0O 


Pittsburgh   Steel    Co..    S.    F 


1359.28 


35— 


TUNNELS 


BIDS   WANTED 

SAN  MATEO  COl.-NTY  Cal.— Un- 
til November  13.  3:00  P.  M..  bids  will 
be  received  by  the  Public  Utilities 
Commission.  Room  287.  City  Hall,  San 
Francisco,  under  S.  F.  W.  D.  Spec. 
No.  90.  for  the  construction  of  the 
Crystal    Springs   Outlet   Tunnel   No.    2. 

The  work  Is  located  at  Crystal 
.Springs  Dam.  abount  4  miles  south- 
westerly from  the  City  of  San  Mateo, 
and  adjacent  to  the  Skyline  Blvd.. 
and  involves  construction  of  a  9  ft.  by 
lu  ft.  horseshoe-shaped  concrete  lined 
tunnel  approximately  630  ft.  long  ex- 
tending easterly  from  the  base  of  an 
existing  outlet  shaft  in  the  Crystal 
Springs  Reservoir  to  an  open  portal. 
The  work  involves: 

(1)  550    cu.    yds.      excavation,      other 

than  tunnel  bore; 

(2)  135   cu.    yds.    concrete,    other   than 

tuunel  lining; 

(3)  12,500    lbs.    reinforcing    steel; 

(4)  2900    cu.     yds.     excavating    tunnel 

bore; 

(5)  1400   cu.    yds.    cone,    tunnel    lining; 

(6)  175    each    furnishing    and    install- 
ing   grout    pipes    in    tunnel; 

(T)  500  sacks  cement  grouting  In 
tunnel. 
Plans  and  specifications  obtainable 
at  Room  605,  San  Francisco  Water 
Department  Building,  425  Mason  St.. 
upon  deposit  of  $10.    '   •  ^ 

BIDS   WANTED 

CONTRA  COSTA  CO..  Cal.— Until 
-Nov.  13.  S  P.  M.,  bids  will  be  receiv- 
ed by  Eastbay  Municipal  Utility 
District,  John  Kimball.  Secretary.  512 
16th  St..  Oakland,  for  constructing 
the  Crockett  tunnel  section  on  the 
Richmond-Crockett  supply  line;  Spec. 
No.    LS-159. 

The  work  involves  boring  1380  lln. 
ft.  of  tunnel  and  installing  42-inch 
steel  pipe;  lining  space  bet.  tunnel 
face  and  pipe  with  concrete.  Pipeline 
is  being  laid  between  Twenty-third 
and  Xevin  Streets.  Richmond,  and  the 
C-H  sugaar  company  refinery  at  Croc- 
kett, other  sections  being  done  by 
force  account. 

Plans  and  specifications  available 
on  application  to  Chief  Engineer  John 
.s.    I.ongwell.      N'o    deposit    required. 
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TAPPAT  electric  TOOL 


Are  Built  to  Last  Longer 
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PRIVATE  WORK 
'  SWELLS  TOTAL 
COAST  AWARDS 

Month's  Reports   Reveal   Gain 

Over  September  And 

Year  Ago 

Colli  imietl  gain  in  private  l)uil<l- 
ing  carried  the  total  of  awards  for 
tlie  month  of  October  approximate- 
ly a  million  and  a  half  dollnrs 
above  September.  Reports  by  the 
principal  building  inspection  de- 
partments of  seven  western  states 
show  a  total  of  $11,407,092  as  the 
eslini.itcd  value  of  work  for  which 
permits  were  issued.  This  com- 
pares with  $9,906,761,  the  total  for 
September,  and  $8,607,019.  the  total 
for  October.  1934. 

In  number  of  permits  recorded. 
the  October  figure  reached  a  peak 
tor  any  month  in  recent  years  at 
11.451.  exceeding  the  September 
total  more  than  1300.  October  last 
year  showed  the  highest  number  of 
permits  for  any  month  of  1934  with 
11  toi.al  of  9,173. 

Stimulated  by  the  initial  drive  of 
the  Federal  Housing  Administra- 
tloii,  building  permits  reached  a 
monthly  peak  for  1934  in  Octobei 
and  dropped  back  nearly  to  the 
level  of  earlier  months  in  Novem- 
ber and  December. 

This  year  the  volume  of  business 
reached  approximately  its  current 
level  in  March,  and  there  is  every 
indication  that  no  decline  will  be 
experienced  during  November  ,and 
hecember.  Any  seasonal  drop  in 
private  work  will  be  more  tha  bal- 
anced by  public  construction  in- 
cluded in  the  PWA  program.  Suc- 
cessful loan  applicants,  who  shared 
the  PWA's  reduced  appropriation, 
are  making  every  effort  to  contract 
their  projects  by  December  1.5  and 
avoid  the  possibility  of  losing  their 
allotment.  The  rush  to  place  these 
jobs  on  the  market  promises  to  tax 
facilities  of  the  industry  in  absorb- 
ing the  Work  that  will  be  offered 
immediately. 

Last  month  public  building 
awards  accounted  for  a  very  small 
part  of  the  permit  total.  There 
were  no  large  building  awards 
reported.  Small  residences  con- 
tinue the  largest  percentage  of  the 
.  total  in  any  one  classification.  Los 
'  Angeles  reported  53  per  cent  of  its 


BUILDING  PERMIT 

MONTHLY  TOTALS 

Building  permit  totals  report- 
ed by  inspection  departjnents  of 
principal  cities  in  seven  western 
states: 

1934 

Permits       Value 

January    5447     $4,434,236 

February    5122       5,442,120 

March    5490       6,732,727 

April    5729       5,068,765 

May   5481       5,775,565 

June  5691        5,203,830 

July   : 5623       5,130,440 

August    6734        5,307,474 

September  7490       5,454,163 

October    9173       8,607,019 

November    6891        5,681,180 

December    5913       5,709,858 

1935 

Permits  Value 

January    6413  $7,429,496 

February    6460  8,833,638 

March    8253  10,546,030 

April     9227  13,128,042 

May              8976  11,602,953 

June           7998  10,393,190 

July            8295  11,384,920 

August    8909  11,655,037 

September    10,149  9,906,761 

October 11,451  11.407,092 


BIG  DRAFTING  JOB 

COMPLETED  BY  PWA 


PAYROLLS  SHOW 
INCREASE  OF 
PRIVATE  WORK 

Building  Construction  Employ- 

m  e  n  t    Gaint    Continue 

Thriugh  September 

Employment  in  the  private  build- 
ing construction  industry  continued 
l(>  expand  in  September,  marking 
the  seventh  consecutive  month  in 
which  gains  have  been  reported. 
the  I'.  S.  Bureau  of  Labor  Statis- 
tics finds  in  its  latest  survey. 

Based  on  information  supplied 
by  8670  contractors  employing  65.- 
064  workers  in  September,  there 
was  a  gain  of  4.5  per  cent  in  em- 
ployment from  August  to  Septem- 
lier  and  an  increase  of  8.2  per  cent 
in  payrolls.  The  reports  covered 
employes  engaged  in  erecting  alter- 
ing and  repairing  buildings,  and  do 
not  include  projects  financed  by 
the  PWA  or  RFC  funds  regular 
appropriations  of  Federal,  state  or 
local  governments,  or  by  loans  in- 
sured by  the  Federal  Housing  Ad- 
ministration. 

Compared  with  September  of 
1934  the  employment  gain  '.s  10.2 
Iier  cent  and  the  payroll  increase 
24.1  per  cent. 


With  specifications  for  initial 
work  on  the  PWA  housing  program 
completed  and  in  the  hands  of 
prospective  builders,  A.  R.  Clas,  di- 
rector of  the  PWA  Housing  Divi 
sion,  reports  a  statistically  impos- 
ing list  of  achievements  of  his  de- 
partment  in  planning  the  projects. 

Ten  million  square  feet  of  blue- 
prints, 100.000  square  foor  of  linen 
tracing  were  turned  out  by  draft- 
ing rooms.  Specifications  for  the 
projects  covered  5.000  000  printed 
pages;  and  some  220.000  sets  of 
blueprints,  specifications  and  oth- 
er documents  were  prepared,  as- 
sembled and  distributed.  About 
2500  documents  were  required  for 
each  project,  according  to  Mr.  Cla.^. 

permits  in  October  were  for  resi- 
dential building,  including  both  sin- 
gle-family and  multi-family  dwell- 
ings. San  Francisco  reported  the 
largest  total  in  more  than  four 
years  for  single-family  dwellings, 
the  value  equaling  nearly  fifty  per 
cent  of  the  month's  permiti. 


REAFFIRM  STANDARD 

FOR  STEEL  JOISTS 


The  Division  of  Simplified  I'rai 
tice  of  the  National  Bureau  of  Stand 
aids  has  announced  that  Simplified 
Practice  Recommendation  R94  -  30 
Open-Web  Steel  Joists,  has  again 
been  reaflSrmed.  without  change,  by 
the  standing  committee  of  the  in- 
dustry. 

This  recommendation  establishes 
a  simplified  schedule  of  sizes  for 
joists  ranging  from  8  to  16  inches 
in  depth  and  not  longer  than  24 
tiiCies  their  depth,  and  specifies 
properties  and  allowable  loads  in 
pounds  per  linear  foot.  Designa- 
tions, stresses,  resisting  m.itiients 
in  inch-pounds,  and  maximum  end 
reaction  in   pounds  are   included. 

The  program  was  originally  ef- 
fective Oct.  1.  1930.  and  was  reaf 
firmed  without  change  in  1933. 

Copies  of  the  recommendation 
may  be  obtained  from  the  Superin- 
tendent of  Documents.  Government 
Printing  Office.  Washington.  D.  C  . 
at  5  cents  each. 


I, 


PACIFIC    CONSTRUCTOR 


SACTO.  VOTERS 
APPROVE  BONDS 
FOR  PWA  JOBS 

$846,000      Projects      Carried; 

Fresno  School  Issues 

Defeated 

Sacramento  voters  appiovotl  bond 
propo&:ils  at  a  special  election  Tues- 
day which  will  confirm  two  PWA 
grants  for  construction  to  cost  $S46- 
000. 

A  bond  issue  of  $465,000  was  au- 
thorized to  supplement  a  grant  of 
$381,630  for  municipal  water  sys- 
tem additions.  The  water  depart- 
ment project  includes  two  over- 
head storage  tanks  in  the  residen- 
tial section  to  cost  $368,000;  water 
mains,  $125,000;  reservoir  for  filter- 
ed water.  $113,000;  new  pumping 
equipment,  $28,000;  filtration  plant 
fencing.  $10,000;  reconstruction  of 
pre-treatment  works,  $26,000. 

New  storm  sewers  are  to  be  con- 
structed in  L  street  between  Ninth 
and  Eighteenth  streets;  on  W  and 
X  streets  between  Eighteenth  and 
Twenty-seventh  streets;  on  G  St. 
between  Ninth  and  Eighteenth  Sis. 
The  bond  issue  approved  is  for  $90- 
000  and  a  PWA  grant  of  $73,630 
has  been  allocated. 

The  voters  also  favored  a  $130,000 
issue  for  a  new  fire  and  police 
alarm  system  and  $95,000  to  be 
contributed  toward  a  combination 
state  and  Federal  project  costing 
$309,000  for  constructing  a  viaduct 
and  approaches  across  the  South- 
ern Pacific  tracks  at  Jibboom  St. 
and  the  I  street  bridge.  These  bond 
issues  will  be  sold  only  if  the  city 
is  successful  in  obtaining  PWA 
grants. 

The  first  major  defeat  in  the 
Northern  California  PWA  program 
was  sustained  in  Fresno  when  vot- 
ers there  failed  to  approve  bonds 
to  finance  a  $784,000  school  build- 
ing program  toward  which  Federal 
funds  had  been  allotted.  Three 
bond  proposals  were  lost  by  m-ir- 
gins  of  only  22  to  40  votes  less  than 
the  two-thirds  majority  required. 

Bond  Issues  were  carried  at 
special  elections  In  Mill  Valley  for 
$30,000  toward  a  PWA  municipal 
building  project  and  in  Napa  for 
$14,000  toward  a  planned  $25,000 
school  addition. 


HIGHWAY  RESEARCH 

BOARD  MEETING  SET 

The  fifteenth  annual  meeting  of 
the  Highway  Research  Board  will 
be  held  in  Washington  D.  C,  De- 
cember 5  and  6,  Director  Roy  W. 
Crum  announces.  Meetings  will  be 
held  at  the  building  of  the  Na- 
tional Academy  of  Sciences  and  Na- 
tional  Research   Council. 

The  preliminary  list  of  topics  to 
be  discussed  includes  a  number  ol 
subjects  under  the  general  head- 
ings of  highway  design,  materials 
and  construction,  malnteaance 
soils  investigations,  highway  trans- 
portation economics,  and  traffic 
and  safety. 


Stanislaus  Votes 
December  13  On 
$500,000  Building 


Stanislaus  county  voters  will  bal- 
lot December  13  on  bond  issues  to 
finance  a  $500,000  building  pro- 
gram. 

Anticipating  PWA  aid  if  the 
bonds  are  voted,  the  supervisors 
will  submit  proposals  for  issues 
totaling  $212,000.  Application  will 
be  filed  for  a  grant  of  the  balance. 

One  proposal  will  be  for  an  issue 
of  $85,000  of  which  $75,000  is  to 
be  used  toward  construction  of  a 
hall  of  records  and  $10,000  for  al- 
terations and  repair  of  the  court 
house. 

The  second  proposal  will  be  for 
$102,000,  distributed  as  follows: 
$54,000  for  p.ay  ward  additions  and 
alterations  at  the  county  hospital; 
$27,000  for  the  Del  Puerto  Canyon 
tubercular  hospital;  20,500  for  hos- 
]iital  equipment  and  furnishings. 

The  third  proposal  will  be  for 
125.000  for  county  welfare  and 
health  buildings,  detention  homo 
and  rural  libraries. 


Architects'  Board 
Sets  Dates  for 
December  Exams 


Dates  for  the  December  semi-an- 
nual examinations  to  be  conducted 
by  the  State  Board  of  Architectural 
Examiners  were  announced  yester- 
day. Examinations  will  be  conduct- 
ed simultaneously  in  Berkeley  and 
Los  Angeles,  December  16,  17,  IS 
and  19. 

Candidates  must  register  not  lat- 
er than  December  1. 

A  class  of  more  than  thirty  ap- 
plicants tor  certificates  is  expect 
ed  to  take  the  tour-day  series  of 
tests  in  Berkeley.  The  examinations 
will  be  conducted  at  the  Univer 
sity  of  California  campus  for  the 
Northern  district  and  at  the  Uni- 
versity of  Southfarn  California  for 
the  Southern  district. 

The  first  two  d.ays  will  be  devot- 
ed to  problems  in  design,  the  third 
day  to  engineering,  and  the  fourth 
to  ethics  and  office  practice. 


GLASS  COMPANY 

ENGAGES  TEAGUE 

In  the  belief  that  the  next  few 
years  will  see  glass  more  strongly 
emphasized  in  building  and  deco- 
nation  than  ever  before,  the  Pitts- 
burgh Plate  Glass  Co.  has  retained 
the  services  of  Walter  Dorwin 
Teague  noted  designer  and  dec- 
orator, and  his  staff,  according  to 
an  announcement  of  the  company. 
Mr.  Teague's  work  will  consist 
chiefly  of  research  and  design  in 
developing  new  uses  for  glass  .and 
new  designs  in  glass. 


$37,274,000  WPH 
PROJECTS  OKHED 
BY  U.  S.  BUREAU 


Statu 


of      Relief      Highway 
Work  Reported 
October  30 


Detailed  plans  tor  S;'3  highway  i 
projects  to  cost  $37  274,000  and  to: 
be  financed  from  the  $200,000,000 
allocated  for  highways  under  the 
Emergency  Relief  Appropriation 
Act  have  been  approved,  it  was  an- 
nounced October  30  by  the  U.  S. 
Bureau  of  Public  Roads. 

Contracts  for  27S  of  these  pro- 
jects at  a  cost  of  $12,905,000  havfe 
been  awarded  and  172  are  under  i 
construction. 

Under  the  $200,000,000  provided  1 
for  elimination  of  danger  at  grade 
crossings  plans  for  1S7  projects 
at  a  cost  of  $14,013,000  have  beer, 
approved.  Contracts  for  74  of  l 
these  projects  at  a  cost  of  $4,279,- 
000  have  been  awarded.  Forty-one 
projects   are   under   construction. 

For  California  the  bureau  has 
approved  highway  project  plans  for 
work  to  cost  $247,000  and  grade 
separation  project  plans  for  work 
to  cost  $642,000. 

The    bureau    report    on    the    Ne- 
vada program  shows  htgljway  i 
ject    plans    approved    $8^',d00'' '" 
contracts   awarded   $231419;    grade' 
crossing    project    plans      approved 
$342,000    and      contracts      awarded 
$49,834. 

Progress  in  other  western  states 
is  reported  as  follows: 

Arizona:  Highway  projects  ap- 
proved $632,000,  contracts  awarded 
$227,000;  grade  separations  ap- 
proved $50,000. 

Oregon:  Highway  projects  .ap- 
proved $1,031,000,  contracts  award- 
ed $730,560;  grade  separations  ap- 
proved $307,000,  contracts  awarded 
$33,000. 

Washington:     Highway    projects 
approved    $1.175  000,    Contracts    c    ' 
approved    $1,175,000.    con  tr, acts    ! 
aw'arded    $447,048;     grade    separa-   , 
tions    approved    $702,000,   contracts 
awarded  $41,000. 


ROSEVILLE  MAN  NAMED 
SAN  LEANDRO  MANAGER 

A.  R.  Chilton  of  Roseville  has 
been  appointed  city  manager  of  San 
Leandro.  He  will  assume  his  du- 
ties tomorrow.  Mr.  Chilton  has 
been  city  clerk  of  Roseville  for  the 
past  eleven  years.  Before  that  he 
was  employed  as  .a  railroad  engi- 
neer. 


SUPPLY    FIRM    OPENS 


Organization  of  the  Valley  Asbes- 
tos &  Supply  Co.  is  announced  by 
W.  R.  Mensinger  .Jr.,  and  Albert 
E.  Cressey.  The  new  concern  has 
opened  a  supply  house  at  1016  G 
street,  Modesto,  where  they  will 
maintain  a  stock  of  roofing,  paints, 
insulation,  air  conditioning  equip- 
ment and  building  specialties. 
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PERMITo^  AMD  eOM^RAeT; 


SAN    FRANCISCO  COUNTY 
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■ELLl.NG 

1178)  SE  TWKNTY-TIIIKD  AND 
Ocean  Aves.  One-story  and  base- 
ment frame  dwelling. 

)wnor— R.  K.  Galli,  1574  2«lh  Ave.. 
S>an  Francisco. 

Vrchitect— Not    Given.  J4000 


VLTKRATION9 

1179)     NO.    2630   MISSION   ST.     Alter 
commercial    building. 

Jwnf-r— Pacific       .States       Savings       & 
Loan  Co..  745  Market  St.,   S.   F. 

Architect — Ed.     Musson     Sharpe.     525 
Market  S-t..  an  Francisco. 

Sngincer — Alfred   P.   Fisher, 
ontractor— Alfred  P.  Fisher,  111  Sut- 
ter  St.,    San   Francisco.  $2800 


VLTERATIONS 

.1180)  NO.  2226  DIVISADERO  ST. 
Alter  apartment.s. 

Jwner — Mr.  Harper,  Premises. 

irchitec-t — Not    Given. 

Contractor — Jack  Callaghan.  906  Clay- 
ton   St.,    S.    F.  $2000 


ALTERATIONS' 

;1181)      NE    GEARV,     KEARNY     AND 

MARKET    STS.      Alter    bar    room 

and  cigar   .store. 
Dwner — Stag  Corp.,  Premises. 
Architect— Not    Given. 
Contractor — Mullen  Manuf.icturing  Co. 

fin  RauKch   St.  $1000 


DWELLING 

[1182)  S  MONCADA  ST.  433  E  Juni- 
pero  Serra  Blvd.  One-story  and 
basement   frame   dwelling. 

Dwner— Geo.  H.  Tait.  157  Colling- 
wood   St.,   San   Francisco. 

Architect— B.    K.    Dobkowitz.    %    Con- 
tractor, 
ontractor  —    Robert    McCarthy.    1363 
14th  Ave.,  San  Francisco.         $3000 

DWELLING 

(1183)  N  CONCORD  ST.  50  E  Bruns- 
wick  St.     One-story  frame  dwlg. 

Owner    —    Thos.     Hutchinson    Jr.,    215 
•  ncord   St..    San  Francisco. 
■  ct— Not   Given.  $1000 


li\VI-:i,LING 

(1184)    W  TWENTY  -   EIGHTH  AVE. 

130  N  Ocean  Ave.       One-story  and 

basement    frame    dwelling. 
Owner— Jas.    A.    Arnott.     633    Taraval 

St..   San   Francisco. 
Architect — Not   Given. 
Contractor — Jas.    Arnott     &    Sen.     633 

TaravaJ   St..   9.   F.  $4000 


SHOP  HLDG. 

(1185)     W  FREMONT  .ST.   155  N   Fol- 

Hom   St.      One-story   Class  C   shop 

building. 
Owner— Edward  B.  Ward  &  Co.,   lOtli 

and    Howard    Sts.,    San    Francisco. 
Architect  —  W.     P.     Day,     415    Monl- 

gumery   !Jt.,    San    Francisco. 
Contractor— Cahlll  Bros.,   206  Sansomc 

St..    .S'an    FrancLsco,  $5000 


STORE 

(1186)  E  FILLMORE  ST.  100  S  Cali- 
fornia St.     Class  C  store. 

owner — Mrs.  A.  I.  O'Brien.  %  Archi- 
tect. 

Architect— R.  R.  Irvine.  3431  Market 
St..   San   Francisco.  $6000 


ALTERATIONS 

(1187)  Ntn.  247  POWET.L  STREET. 
Alter    restaurant. 

Owner — Nard   &   Curtis.    Premises. 
Architect— Wmiams     &     Grimes.     251 
Post  St..  San  Francisco.  $7000 

r)WELLlNG 

(1188)  W  TWENTY  -  SIXTH  AVE. 
174  N  Ocean  Ave.  One-story  and 
basement   frame  dwelling. 

Owner— Jas.    A.    Arnott.    633    Taraval 

St.,  San  Francisco. 
Architect — Not  Given. 
Contractor — Jas.     Arnott     &     S^on.     633 

Taraval   St..    San  Francisco.    $5000 

DWELLING 

(1189)  N  NINETEE.NTH  ST.  60  K 
Capp  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner— Mrs.     R.    Marckley,    3334    19th 

St.,  San  Francisco. 
.■\rchitect— Not  Given. 
(Contractor — James    Low,    544    Ramsell 

St.,  S'an  Francisco.  $2000 

ALTER 

(1190)  NAV   GAVEN    &   BOYLSTON. 
r)wner — C.   A.    Mourgos.   33S  Gaven. 
.Xrrhitect — Not  given. 


DWELLING 

(1191)     W    LEXINGTON      ST.    210      S 

Nineteenth    St.      One-story    frame 

dwelling. 
Owner— Marie    Bendel.     138     Erie    St 

San  Francisco. 
Architect— Not  Given. 
Contractor — Ed.     Ro-semont,     176     Du- 

boce  Ave..  San  Francisco.          $2000 


DWELLING 

(1192)     N  PACHECO  ST.  114  W  Tenth 

Ave.      Two-story      and     basemen' 

frame    dwelling. 
I  uvner — Edwin    Bauer.    179.'i    9th    Ave.. 

San  Francisco. 
.Vrchitect- Not   Given.  $4000 


DWELLING 

(1193)  K  TWENTY-FIFTH  AVE.  3m 
N  9ea  CHIT.  Two-story  and  base- 
ment frame  dwelling. 

t)wner — Land  Investment  Co..  364 
Bush  .St..   San  Francisco. 

Architect— Not     Given.  $6000 


BUILDING 

(1194)  NW  TOWN9END  AND  RITCH 
St.  One-storv  Class  C  commer- 
cial  building. 

Owner — Henry  Wacreich  '/c  Contrac- 
tor. 

Architect— Not   Given. 

Contractor — W.  C.  Akard.  225  Cervan- 
tes  St..    San   Francisco.  $10,000 


STOREROOM 

(1195)     W    TREAT    AVE.    150    N    20lh 

St.     One-stor>'  steel  storeroom. 
iiwner  —  Regal   Amber    Brewing   Co.. 

675  Treat  Ave..  San   Francisco. 


Plann  by  .Michel  &   PfelTer  Iron  Wk»  . 

Inc..   1415  Harrixon  St.,  ».   F. 
(•ontractor — C.    L.    Wold    Conslr    Co.. 

4112    Fulton    St.,    S.    F,  $7000 


ALTERATIONS 

(1196)  .\0.  1545  BEACH  ST.  Alter 
dwelling. 

Owner— Dr.   Tarantino.   Premises. 
Architect  —  C.    O.    Clausen.    746    46th 

Ave..  San  Francisco. 
Contractor — Bernhardt    &    Cowen.    924 

Taraval    St..  $1000 

.MFG.  BLDG. 

(1197)  N  FRANCISCO  100  E  Taylor: 
1 -story  and  basement  frame  light 
manufacturing   building. 

L'wner — John  Albertoli,  1101  Francisco. 
.Architect- Not  Given.  $3,750 


DWELLING 

(1198)     E  MADDIPON  25  N  Ploche;  1- 

story  frame  dwelling. 
Own<.r— J.    A.    Johnson,    401    Excelsior. 
.\rcliitect — Not  Given.  $2,000 


DWELLING 

(1199)  N  NORIEGA  83  W  24th  Ave.; 
one  -  story  and  basement  frame 
dwelling. 

(.iwner — Anza  Home  BIdg.  Co.,  care 
contractor. 

.Architect- H.  C.  Baumann,  251  Kear- 
ny Street. 

Contractor  —  Oliver  M.  Rou.<<seau.  321 
Kearny  St.  $3,000 
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ALTERATIONS 

(S93)  FOOT  OF  NINETEENTH  AV.. 
OAKLAND.      Alterations. 

Owner — Atlas  Imperial  Diesel  Engine 
Co..    Premises. 

Architect — Not  Given. 

Contractor— S.  G.  Jt>hnson.  465!  Do- 
lores   Ave..    Oakland.  $1400 

ALTEKATIONS 

(5.94)  No.  400  DERBY  STREET. 
OAKLAND.     Alterations. 

owner — .Atlas  Impirial  Diesel  Engine 
Co..    Foot   of   19th    Ave..    Oakland. 

Architect— Not   Given. 

Contractor — S.  G.  Johnson.  4652  Do- 
lores Ave.,  Oakland.  $3100 


REPAIRS 

(S9.^.)  NO.  .1T4I  AKDLEY  AVENUE, 
OAKLAND.     Fire   repairs. 

("iwner- J.  L.isas.so,  3741  Ardley  Ave.. 
Oakland. 

.Vrchitect — Not    Given. 

Contractor— F.  T.  Kennedy.  171  12th 
St..    Oakland.  $1000 

REPAIRS 

(896)     NO.    1129    FOURTH    AVENUE. 

OAKLAND.     Fire  repairts. 
Owner — P.    Cobhledick. 


PACIFIC    CONSTRUCTOR 


Architect — Not   Given. 
Contractor  —  Fred    J.    Eiirly    .Ir..    ^fiC 
40th   St..   Oakland.  flOOU 

WAREHOUSE 

(89T)     NO.     1341    FOURTH    STREET. 

BERKELEY.      Two-story     2-room 

warehouse. 
Owner — California    Ink    Co.,     133»    4th 

St..    Berkeley. 
Architect  —  Henry    D.    Oliphanl.    1734 

Campbell   SI..   Oaklnnd. 
Contractor— E.   T.   I.,eiler  &   Suns.   911 

37th   St..   Oakland.  $15.(hiu 


itractor — S.   M.   Shapero,   1849  Arch 
St..   Berkeley.  J4000 


ALTERATIONS 

(SOS)  NO.  2S0S  OAK  KN(^i1jL  TEK- 
race.    BERKELEY.     Alterations. 

Owner — Mrs.    Mills.    I'remises. 

Architect— Not   Given. 

Contractor  —  Connor  &  Connor.  l?:iS 
Francisco    St.     Rerkeley.  $1000 


DWELLING 

(899)  NO.  1877  MELVIN  RD..  OAK- 
LAND. Two-story  7-room  frame 
dwelling. 

Owner — L.  E.   Dole.   3737  Suter  Street, 

Oakland. 
Architect— Not   Given.  $5500 

iADDITlON 

(900)  NO.  5819  SHAFTBR  AVENUE. 
OAKLAND.     AddiUon. 

<  i\vn*-r — Capi.    Fred    Alt^ertson,    Prem. 
Architect— Not  Given. 
Contractor   —   W.    Bradbur.v.    Concord. 
Calif.  $1304 


STORE 

(901)  NO.  191S  PARK  BLVD..  OAK- 
LAND.     One-story    store. 

Owner — A.   Hirschberg.   San  Francisco 

Architect — Not   Given. 

Contractor  —  Daley  Bros..  4221  Horton 
St..     Emeryville.  $10,000 


DWELLING 

(902)  NO.  1433  HOPKINS  STREET. 
BERKELEY.  Two -story  5 -room 
Irame    dwelling. 

Owner— Chas.    A.    Zerlang.    1G32    Juli.'i 

St..    Berkeley. 
Architect- Not   Given.  $4500 

RESIDENCE 

(903)  NO.  134  YORK  DRIVE.  PIED- 
MONT.    Residence  and  garage. 

Owner  —  J.    C.    Lawrence,    53    Ronada 

Ave..  Oakland. 
Architect — Not   Given. 
Contractor— Walter  Pressler    1419  Ex- 

ceLsion  Ave..  Oakland.      '  $5100 

RESIDENCE 

(904)  NO  .  s  PARKSIDE  DRIVE 
PIEDMONT.  Residence  and  ga- 
rage. 

Owner— P.    H.    Hammerberg. 
Architect— Not  Given. 
Contractor— A.    Hammerberg.    2340   Le 
Conte   Ave..    Berkeley.  $5025 

DWELLING 

(905)  NO  .  580  VASSAR  STREET 
BERKELEY.  Two-story  6-roora 
frame    dwelling. 

Owner- W.   A.   Netherby.   3853   Lvman 

Road.    Berkeley. 
Architect — Not  Given.  $4000 

ADDITION 

(906)  NO.  250  UPLANDS  BERKE- 
LEY.     Addition. 

f>wner— J.   F.  Thuman.   Premi.ses 
Architect — Not  Given. 
Contractor- W.  R.  Voorhles.  Redwood 
City.  11000 

DWELLING 

(907)  NO.  20  ALAMO  ST..  BERKE- 
LEY.    One-story  flve-ronm   framr. 

dwelling. 
Owner— F.  G.   Shapero,    1849  Arch   St.. 

Berkeley. 
Architect— J.    B.    Anthony,    1S49    Arch 
.«rt..    FTerkelfv 


GARAGE 

1 90S)  NO.  07  EL  CAMINO  REAL, 
BERKELEY.  Two-story  l-room 
gar;ige  and   recreation  room. 

c  iwner— T.   S.   Smart,  Premises. 

Architect— Not   Given. 

Contractor  —  W.  G.  Foster,  4  Avon 
Road.    Berkeley.  $1360 


.VDDITIONS 

(;in;n     No.    r.41      SPRUCE      STREET.. 

BERKELEY.      Additions, 
owner — J.    R.    Spowart,    Premises. 
Architect— Not   Given. 
Contractor — H.    Hawkins.    29S(i   College 

Ave..   Berkeley.  $2000 

DWELLING 

(910)  NO.  424  VERMONT  STREET. 
BERKELEY.  Two-story  7-room 
frame  dwelling. 

Owner  —  Frank  Estes.  ISSO  San  An- 
tonio  Ave.,    Berkeley. 

Architect— Not  Given. 

Contractor- Millar  White.  18S0  San 
Antonio  Ave..  Berkeley.  $6000 


ALTERATIONS 

(911)     NO.    347   E-EIGHTEENTH    ST. 

OAKLAND.     Alter  service  station 

(2  jobs). 
Owner — General  Petroleum  Corp.,  Hig- 

gins   Bldg..   Los  Angeles. 
Architect— Not  Given.  $500  each 


OFFICE    BLDG. 

(912)  NO.  8717  G  STREET,  OAK- 
LAND. Two-story  concrete  office 
building. 

owner — Hazel  Atlas  Glass  Co.,   Prem. 

-Architect — Not    Given. 

Contractor  —  Larsen  &  Larsen,  633 
Bryant  St..  San  Francisco.     $21,000 


DWELLING 

(913)  3000  MOUNTAIN  BLVD..  OAK- 
LAND; two  -  story  6-room  dwell- 
ing. 

(Jwner — Mrs.  Catherine  Cuenin. 

Architect — A.  R.  D  e  n  k  e  ,  American 
Bldg..  Oakland. 

Contractor — W.  T.  Vaughn,  103  Bayo 
Vista  Ave.,   Oakland.  $7,000 


DWELLING 

(914)      5689   CABOT   DR.,    OAKLAND; 

two-story    6-room    tlwelling. 
Owner — C.    C.    Ringens. 
Architect  —  E.    R.    MacDonald,    3  8  12 

Broadway.    Oakland.  $4500 

DWELLING 

1915)       5915     MORAGA     AVE..     OAK- 
LAND; 2-story  5-room  dwelling. 

Owner— M.  Holmes.  4481  Moraga  Ave 
(-Oakland. 

Architect — Not  Given. 

Contractor — C.    H.    Leekins,    44S1    Mo- 
raga  Ave..   Oakland.  $450(1 


BUILDING  CONTRACTS' 


ALAMEDA     COUNTY 


SI 

Wollter 

Knight 

Kings 

Stolt 

83 

O'Rourke 

Suttle 

3255 

DWELLING 

fSl)     LOT    126     FERNSIDE     TRACT. 
Alameda.  All  work  for  seven-room 
dwelling. 
( ivvner— Harry    Wollter. 
Atciiitect— W.    A.    Doctor.    362   Hudson 

St.,    Oakland. 
Contractor  —  Harry    C.    Knight,    1435 

Harrison    St..    Oakland. 
Fil.-d   N.v.    ],   'S;.      Dated  Oct.   24.   '35. 

l.st    fl.M.r   Joists    in   place $1500 

Roof    .si.ingled    1500 

1st    coat    plaster   completed 1500 

Completer:    and    accepted 1500 

r'siial      3n      rlays  500 

TOTAL  COST.    $6500 


Bond,   none.     Limit,  75  days.      Forfeit, 
none.     Plans    and    specifications    filed. 

GARAGE  , 

(82)     POR    LOT    11       Broadway      and 

Amethyst  Sts.,   Oakland.   All  work 

for   2-story    and   garage'  basement 

brick  bldg. 
Owner — The  Kings  Daughters  of  Calif. 

Home. 
Architect — Julia    Morgan. 
Contractor — F.  C.   Stolte  Co. 
Filed  Nov.  2,   '35.     Dated  Nov.   1,   1935. 
8th   of   ea.    mo.   75%    labor  and   ma- 
terial.     Usual    35   days,    25%. 


RESIDENCE 

(S3)     SXTNS'ET    BLVD..    Hayward.    All 

work   for   residence. 
Owner — Mr.  and  Mrs.   J.  J.   O'Rourke, 

Sunset   Blvd..    Hayward. 
Architect— Geo.   P.    Simonds,   192  Main 

St.,    Hayward. 
Contractor— H.   W.  Suttle,   1701  D  St.. 

Hayward. 
Filed  Nov.  4,  '35.     Dated  Oct.  28,  '35. 

5th   day  after   roof  completed $810 

5th    day    after      plastering    com- 
pleted      810 

5    days   after  completion 810 

Usual   35   days 825 

TOTAL  COST.  $3255 
Bond.  $1627.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  90  days 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


SAN     FRANCISCO    UNDER    $1000 

SIGN,  electric,  $150;  1642  Bush  Street; 
owtier,    J.    Kaplan,    premises:    con- 
tractor,   Wonderlite,    170    Otis    St. 
BARBER  pole,  $50;  225  Powell  Street; 
owner,     F.     E.     Foster,     premises; 
contractor.   Electric  Supply  &  Re- 
pair Co.,   520  Market  St. 
SIGN,   electric,   $350;   2554  Mission  St.; 
owner,   A.   Cohn   &   Co.,   premises: 
contractor.    Pioneer   Elec.    Co.,    370 
Van   Ness   South. 
.4LTER  dwelling,  $180;  1833  Mason  St. 

owner.   Jos.    Di   Caro,   premises. 
SIGN,    electric,    $100;   2748   Taylor  St.; 
owner.   Sam's  Fish   Market,  prem- 
ises: contractor,  Elec.   Prod.  Corp. 
255  Golden  Gate  Ave. 
SIGN,    electric,   $200;   429  Bu.sh  Street; 
owner,  Mark  Lane  Hotel,  premises 
contractor,  QRS  Neon  Corp.,  Ltd., 
690  Potrero. 
ALTER  restaurant,  $650;   66  Turk  St:, 
owner,      Z.      Rozenthal.      premises; 
contractor.    General    Woodworking 
Co.,  643  McAIlistei-  St. 
ALTER  garage.    $900;    415   Taylor   St.; 
owner.    J'udson    Wheeler   Est..    415 
Taylor    St.;    contractor.    Barrett   & 
Hilp,  918  Harrison  St. 
ALTER    garage.    $400;     64  -  82    Golden 
Gate  Ave. ;  owner.  Walter  Moftatt. 
et  al.  Brentwood:  contractor,  Geo. 
Wagner.  181  South  Park. 
BILLBOARD,    $7;   SW  Bay  and  Kear- 
ny;  owner,   Foster  &   Kleiser  Co., 
1675   Eddy   St. 
SIGN,   electric.   $200;   4773   Mission  St.; 
owner.    Royal    Baking   Co..    prem- 
ises;   contractor.    Wonderlite,     170 
Otis  St. 
SIGN,   electric.    $60;   1801   Ocean   Ave.: 
owner,    William    Smith,    premises: 
contractor.   Pioneer  Elec.    Co.,   370 
Van   Ness   South. 
SIGN,    electric,    $125;    478    Sutter   St.: 
owner,   E.   Colman,   premises:  con- 
tractor. Pioneer  Elec.  Co.,  370  Van 
Ness   South. 
ALTER  beauty  shop,  $95:  458  Post  St.; 
owner.  Felix  Beauty  Parlor,  prem- 
ises. 
SIGN,   electric,    $150:   S49  Valencia  St.; 
owner.     Master    French    Laundry, 
premises:    contractor.    Elec.    Prod. 
Corp.,    255   Golden   Gate   Ave. 
FLUES.  $90;  210  Tocaloma;  owner.  W. 
Grahn.    care    contractor;    contrac- 
tor, M.  Buriani,  2555  San  Eruno. 


PACIFIC    CONS  TE^UC  TOR 

feUIlDBIMe  MEW 
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1—         APARTMENTS 


Plans  Being  Completed. 

Af'ARTMKXTS  Cost.    $3G0.nnn 

S.W  KKANCISrO.  NE  Broadway  & 
Iiui'h;inan    Street. 

Ten-story  Class  A  steel  frame  apart- 
ment buildinj^  (50  3,  4  and  5  room 
apts.)  flat  roof,  steam  heating 
system,  wood  sash,  two  elevatorn. 
tile  baths,  hardwood  flodrs,  ga- 
nines.    etc. 

(5wner — Withheld. 

Arrhitect — H.  C.  M.Tumann,  251  Kear- 
ny St.,  San  Francisco. 

Contractor  —   Meyer   Constr.    Co..    TSS 
Portola   Drive,    San   Francisco 
Construction       will      be    started    in 
loiit  thirty  days. 


Cost.    .$2ono 
2226    Divisa- 


Contract    Awarded. 

AI>TK7^ATIONS 

SAN    FRANCI.SCO. 
dcro    Street. 

Alterations  to   apartments. 

Owner — Mr.    Harper,    Premises. 

Architect — Not  Given. 

Contractoi^ — Jack  Callashan,  906  Clay- 
ton St.,   San  Francisco. 


CHURCHES 


PREPARING    PLANS 

SANTA  KARRARA,  C.al.- Architect 
Carlcton  M.  Winslow,  1001  Architects' 
Rldg-.,  lios  Angeles,  preparing  working 
drawings  for  a  new  church  and  Sun- 
day school  at  corner  of  State  and 
I'adre  Sts.,  Santa  Barbara,  for  First 
Congregational  Church;  Dr.  R.  Ar- 
thur Rasham,  pastor,  will  contain  one 
story  and  a  tower  portion:  slate  shin- 
pie  and  copper  roofing,  wood  windows, 
hardwood  floors  and  trim,  tile  lava- 
tories, hot  air  heating,  storage  water 
heater,  organ,  kitchen  and  tlining  hall 
nquipment,    etc.     Cost,    $4o,000. 


Cost,   $ 

Cal.      N    and 


Contract   Awarded. 

Al.TRRATIONS 

.SAXnRK,     Fresno    ' 
12th    Streets. 

Alterations    to    church    (work    includes 
painting,      decorating,    new      doors, 
windows  and  steps,  etc.) 

Owner — St.    Paul's    German    Lutheran 
Church. 

.^rchitect — Not    Given. 

Contractor  —  Henry    Rosenthal,    Sau- 
cer 


Planned. 

CHtlRCH  Cost,    $3000 

SAN    MATKO,    S-an    Mateo    Co.,    Calif. 

(~'ypress  Street. 
New   church. 

Owner — Pil(,-rnni   Baptist  Church,   Kev. 
W.  C.  Sample,   Pa.stor),   San   Mateo. 
Architect— Not    Selected. 


PLANNED 

Al.llAMRRA.  l.i.N  AngeleK  Co,  Cal. 
.■^t.  'Ilu'iese  Parl.sh,  Alhambni,  '  con- 
linililales  erecting  a  meniorl.al  shrine 
and  cliurch  at  Alhambra  Road  and 
\'ega  .Slroel,  Alhambra,  to  cost  ap- 
proxim.-iteiy  »1UO,OU(I.  A  campaign  Is 
iu>w  under  way  to  raise  funds  with 
which  In  llnance  the  bulldlnR.  It  has 
not  yet   reached  the  plan  stage 


4—  FACTORIES  &  WARE- 
HOUSES 


PLANNED 

SOUTH  fJATK.  I.cis  Angeles  Co.. 
f'alif.  —  General  Motors  Corpo- 
ration has  taken  an  option  on  a  site 
in  South  Gale  where  they  will  erect 
.1  large  automobile  assembly  plant. 
The  first  unit,  which  will  represent  an 
investment  of  $2,500,000,  will  be  usotl 
lor  the  assembly  of  Huick,  Oldsmobile 
and  Pontiac  motor  car«.  It  is  under- 
stood that,  plans  for  the  building  are 
being  prepared  in  the  ICast.  Construc- 
tion is  scheduled  to  start  r)n  or  about 
December  1.  Other  units  will  be  buill 
later. 


Contract     Awarded 

SHOP  Cost,  $6.0011 

SAN  FRANCISCO,  Calif.,  W.  Fre- 
mont.  155  ft.  N.  Folson  Street. 

One-story  Class  C  «hop  building. 

Owner— Edward  B.  WarU  &  Co.,  10th 
and  Howard  Sts. 

Arcliitect — \V.  P>.  Day,  415  Montgom- 
er.v    Street. 

(."ontractor -Cahill  Bros.,  200  Sansome 
Street. 

Low    Bidder. 

FACTORY  Cost,    $50,000 

.NAI'A.    Napa  Co.,   Cal.— Soscol   Ave. 

One-story  Class  C  factory  (100x400  ft.) 
concrete  walls,  wood  interior  sky- 
•Ights,   etc. 

Owner — Rough  Rider  Mfg.  Co.  (Na- 
than Rothman,  Prop),  175  12th 
St.,   San  Francisco. 

I<?ngineer— W.  D.  Hansconi,  S48  Clay- 
ton  St.,   San  Francisco. 

l,ow  Bidder— Mrmson  Bros.,  475  lith 
St.    San  Francisco. 


PLANS    APPROVED 

S.\.N  KRANCISi't^.  Calif.  —  PWA 
approved  plans  for  the  construction 
of  a  materials  storehouse  for  the 
Munic-ipal    Railway    in    San    Francisco. 


Low    Bidder 

DAIRY 

SA.N   RAFAIOL. 
St.    near 

'  ine-story     reinforced     concrete     dairy 
and  bottling  plant   (50x100 'feet.) 

Owner— Roberts    Dairy,     San    Rafael. 

Architect  — ■  N.   W.   Sexton,   deY'oung, 
Bldg..  San  Francisco. 

Low    Bidder— Leibert    &    Trbock,    Al- 
bert Bldg.,   San  Rafael,  at  $12,420. 
Bills  held  under  advisement. 

November   1.    1935 
Contract  Awarded. 

AOTKHATIOXK  Cost,     $5000 

SAN     FRANCISCO.       No.     540     Tenth 

Street. 
Alterations   to   warehouse. 
Owner — American     Rolling     Mill     Co., 

Premises. 
,\rchitect — Not    Given. 
Contractor — Geo.    Wagner,     l."*!     South 

Park.    San    Francisco. 


Electrical  Contract  Awarded. 
WARKHOUSF  Cost,     $15,000 

SOPTH  SAN  FRANtMSCO,  San  Mateo 
Co..    Calif. 


Two-story   brick   warc-hoime  and  Bhlp- 

plng  iihi'd. 
Owner— W.    P.    Fuller  &  C....   301   Mln- 

»lon    St..    San    Francisco. 
Plans  by  KnglneerlnK  itepi.  of  Owner. 
i'ontra<-lor   —    Mndgrcn    Sc    Swinerton. 

22."i    Bush    St.,    San    Francisco. 
Electric  —  Central     KiBctrIc    Co.,     179 

Minna    St..    San    Francisco 
other    wards    r"ported    Oct.    16 


Contract   Awarded. 

ALTKUATIONS  Co»l,   $5000 

OAKLAND,  Alameda  Co..  Cal.  Foot 
of  Nineteenth   Avenue. 

Alterations   to    factory. 

tjwner— Atlas  Imperial  Diesel  Hnginc 
Co.,   Premises. 

Architect- Not    Given. 

Contractor.  S.  G.  Johnson.  4652  Do- 
lores Ave..   Oakland. 


Contracat  Awarded. 

VVAKKIIOfSK  Cost.   $15,000 

BKKKI;LKV.    Alanreda   Co..   Cal.      No. 

1311  Fourth  Street. 
Two-story  warehouse, 
owner— California    Ink    Co.,     1339    4th 

St.,   Berkeley. 
Architect— Henry     D.     Ollphant,     1734 

Campbell    St.,    Oakland. 
Contractor— E.    T.    Leltcr   &    Sons.    Sll 

37th    St..    Oakland, 


Plans  Being   Prepared. 

REFINERY  Total  cost.  $2.000,0»!1 

SPRECKELS,   Yolo  Co.,   Calif, 

Sew    beet   sugar     refinery      (praliably 

steel   and    brick    constpuction). 
Owner— Spreckels    Sugar    Co..    2    Pine 

St..    San   Francisco. 
Engineer— K.  A.   Meserole,   %   Spreck- 

els    Sugar   Co.,    Foot   .of   23rd    St.. 

San   Francisco. 
Construction  will  not  start  for  about 
.■iix  niontliK. 

Bids  Opened 

COTTON  COMPRESS  UNIT 

Cost.   $60,000 
STOCKTON.    San   Joaquin   Co.,    Calif. 

Deep  Draft  Terminal. 
Unit   E   of  cotton   compress   (concrete 
floore,    brick    walls,    galvanized 
iron    and     wool    siding,     tar    and 
gravel  roof,  etc.) 
Owner — (~'ily    of    Stockton    fort   Com- 

mi.ssion    (B.   C.    Allin.   Secretary). 
I'lans  by  Engineering  Dept.  of  Owner. 
Lo>v   BiOder— O.   H.  Chain.   41   S.   Sut- 
ter St.,  Stockton. 
Complete   bids  follow: 

O.  H.  Chain  „ $45,790 

C.    H.    Dodd 45.797 

J.    C.    Meyers.... _ 45,883 

Recommendation  made  that  con- 
tract be  aw.Txded  to  O.  H.  Chain. 
subject    to  the  approval  of   the   PWA. 


Contract   Awarded. 

BlILDING  Cost.    $10,000 

SAN  FRANCISCO.  NW  Town.send  & 
RiUh    Streets. 

tine-story  Clas.s,  C  coninierical  build- 
ing.    __ 

Owner — Henry    Wagreich. 

Ari-hltect- Not    Given. 

Contractor  —  W.  C.  .-Vkard,  225  Cer- 
\antes   Bl\d..   .San  Francisco. 


PREPARING    PLANS 

SOUTH  GATE.  Los  Angeles  Co.. 
Cal. — Architect  Albert  Kahn.  Detroit. 
is  preparing  plans  for  a  large^  aufo- 
inohile  as.sembly  plant  to  be  built  in 
South  Gate  for  the  General  Motors 
Corporation.  Tlf  first  unit,  which  will 
represent  an  investment  of  $2.5T)0.000. 
will  be  used  for  the  .i.«sembly  of 
Buirk,  Oldsmobile  and  Pontiac  motor 
cars.  Construction  Is  scheduled  to 
start  in  December.  Other  units  wUI 
be  built  later. 


AC.riC     CO^SlRUCTOK 


Confact    Awardsd 

STOKEROOM  Cost.  »8.000 

SAN     FRANCISCO.     Cal.      W.     Treat, 

150    ft.    N.    20th    St. 
One-story    steel    storeroom. 
Owner — Regal    Amher  Brewing  Co..  675 

Treat   Ave. 
Architect— Plans    liy    Michel   «:    Pfeflfer 

Iron    Works.     Inc.,     1415    Harrison 

Street. 
Contractor — C.    L.    Wold   Construction 

Co..    4412    Fulton   Street. 

Contract    Awarded 

,\l>DITION  Cost.  $29U0 

STOCKTON.  San  Joaquin  Co..  Calif., 
Haaelton    and    South    Center   gls. 

Addition  to  snus.tgc  factory  (40x50 
feet)  (reinf.  concrete  foundations. 
bricV  walls,  steel  sash,  composi- 
tion roofing,   concrete   floors,   etc.) 

Owner — D.  K.  Burgess,  McKlnley  Ave. 
Stockton. 

Contractor  —  Carl  Nelson.  1421  E. 
Channel,   Stockton. 


6— GARAGES    &    SERVICE 
STATIONS 


Contract  Awarded. 

SERVICE    STATION  Cost,    $8500 

VISALIA.    Tulare   Co.,   Cal. 
One-story   steel   service   station. 
Owner  —   General   Petroleum   Co.,    519 

19th   St.,   Oakland. 
Plans  By  Engineering  Dept.  of  Owner. 
Contractor — F.  C.   Stolte.  3449  Laguna 

St.,    Oakland. 


Contract   Awarded 

SERVICE  STATION'  Cost,    »5000 

SAN  FRANCISCO.  NW  California  and 

Divisadero   St. 
Service   Station. 
Owner  —  General  Petroleum  Corp.  of 

California.    519   19th    St.,    Oakland. 
Plans  by  Eng.  Dept  of  owner. 
Contractor— F.  C.   Stolte.  3449  Laguna 

Ave.,    Oakland. 


Contract   Awarded 

SERVICE    STATION  Cost,    $2000 

OAKLAND.  Alameda  Co.,  Cal.,  4th 
Ave.  and  E  18th  St. 

Remodel   service   station   building. 

Owner — General  Petroleum  Corp.,  519 
19th  St..  Oakland. 

Plans   by   Eng.   Dept.   of  owner. 

Contractor— Willis  F.  Lynn.  1037  Ash- 
mount  A\e..  Oakland. 

BIDS   WANTED 

MILLBRAE.  San  Mateo  Co.,  Calif. 
—Until  Nov.  13.  3  P.  M.,  bids  will 
be  received  by  Public  Utilities  Com- 
mission, Room  287,  City  Hall.  San 
Francl.sco,  for  the  construction  of  the 
Millbrae  garage  addition  under  Spec. 
W.  D.  97.  Addition  will  he  a  wood 
frame  building  approximately  24x95  ft. 
with  concrete  foundations,  footings 
and  floor  slabs  and  galvanized  corru- 
gated Iron  sheathing  on  three  sides 
and   roof. 

Work  involves: 
(1)  S5   c.y.   excavation    and    backflll: 
<t)  40  c.y.   concrete; 
fS)  constructing    garage    above    foun- 
dations,  lump  sum. 

Plans  and  epeclflcatlons  may  be  ob- 
tained from  Room  605.  San  Fran- 
cisco Water  Department  BIdg..  425 
Mason  St.,  San  Francisco,  upon  de- 
posit of  $10.00. 

Liquidated  damages  for  the  failure 
to  complete  work  within  the  speclfieil 
time  are  $10.00   per  d.Ty. 


Plant  Being  Completed. 

SERVICE   STATION  (.'ost,    $5000 

SAM  FRANCI.SCO.  SW  Columbus  Av- 
enue and  Bay  Street. 

One-story  clccl  service  station. 

Owner— General  Petroleum  Corp.  of 
Calif.,   519   19th   St..   Oakland. 

Plaiis  by  Engineering  Dept.  of  Owner. 
Bids  will  he  asked  in  about  2  weeks. 


Contract    Awarded 

SERVICE    STATION  Cost.    $4,000 

STOCKTON.    San    Joaquin    Co..    Calif. 

901  North   Eldorado  Street. 
.Service   station. 
owner — Samuel  Vogel. 
-Architect — Not  Given. 
Contractor — K.    Merlo.    Moerings  Lane. 

Stockton. 


7—  FEDERAL  BUILDINGS 


BIOS  OPENED 

SAN  FRANCISCO.  Cal.— Chamber- 
lin  Metal  Weather  Strip  Co..  Inc.,  895 
Post  Street,  at  $2,225  submitted  low 
hid  to  Custodian.  Marine  Hospital,  for 
furnishing  and  installing  moneJ  metal 
fly  screens  for  the  Marine  Hospital, 
14th  Ave.  atid  Lake  Street,  San  Fran- 
lisco.  Complete  bids  follow: 
Chamberlin   Metal   Weather  Strip  Co., 

Inc..   $2,225; 
Forderer    Cornice    Works.    $2,529; 
R.  S.   Silverberg.  $2,727: 

Bids    referred     to     Washington      for 
award. 


Contract    Awarded 

POST  OFFICE  Cont.  Price,  $44,448 

TAN  NUYS.  Los  Angeles  Co..  Calif. 
Sylvan  St  bet.  Van  Nuys  Blvd. 
and   Vespei    S'^eet. 

One-  and  two-stfy  reinforced  con- 
crete post  offic.->  building  (tile  roof 
steam   heat,    ct.-. ;   72x64  feet). 

C'wner — United  States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury Dept.,  Washington,  D.  C. 

Contractor — V.  O.  Brunzell  and  Alex 
Jacobsen,  14715  La  Salle  Avenue, 
Chicago.    111. 


Complete  Bids 

POST   OFFICE  Cost.   $64,900 

SAN    RAFAEL.    Marin    Co.,   Calif. 
United  States  Post   Office. 
Owner— United    States   Government. 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept..  Washington,  D.  C. 
Low  Bidder — Leo  Epp.  4745  Geary  St.. 
.San   Francisco. 
Complete  bids  follow: 

Leo   Epp,    San   Francisco $58,350 

A.    Nelson.    Inc..    S.   F 59,928 

K,  E.  Parker  Co.,  S.  F 59.975 

Frank  J.   Reilly,   S.   F 62,821 

C.  L.  Wold  Const.  Co.,  S.  F. 63,342 

Robt.   McCarthy.  S.  F 63,930 

Wm.  Spivock.  S.  F 65,000 

BIDS  WANTED 

KETCHIKAN.  Alaska.  —  Until  Nov 
November  21.  1  P.  M..  bids  will  be 
received  by  Procurement  Division. 
Public  Works  Branch.  Washington,  1). 
C..  for  furnishing  and  installing  com- 
plete elevator  plant  In  the  U.  S.  Post 
OfHce,  Courthouse  and  Jail,  at  Ketch- 
ikan. 

Plans  and  specifications  may  be  ob- 
tained from  the  above  ofBce.  No  de- 
posit required  for  one  set. 


CONTRACT    AWARDED 

LUALUALEI.  T.  H.  —  Hawaiian 
Electric  Company.  Honolulu.  T.  H.,  at 
?45S4  awarded  contract  by  Public 
Works  Officer.  Pearl  Harbor,  for  fire 
alarm  system  and  telephone  .system 
for  Lualualel.   T.    H. 


CONTRACT  AWARDED 

HOLLYWOOD,  Los  Angeles  Co., 
Cal.  — King  Machine  &  Mfg.  Co..  1171 
E.  33nd  St..  lyos  Angeles,  at  $3143 
awarded  contract  by  Treasury  De- 
partment for  furnishing  and  installing 
one  freight  elevator  in  the  U.  ».  Post 
office  at    Hollywood. 

BIDS   WANTED 

FAIRBANKS.  Alaska— Until  Decem- 
hev  IS.  10  A.  M..  bids  will  be  received 
I'V    Procurement      Division.      Public 


Works  Branch.  Washington.  D.  C,  for 
wire  cage,  new  doors,  etc.,  in  the 
V.  S.  Post  Office.  Courthouse.  Jail, 
etc..  at  Fairbanks.  Alaska.  Plans 
and  specifications  may  be  obtained 
from  above  office. 


CLUB  BUILDINGS 


Plans    Being    Prepared. 
ALTERATIONS  Cost.    $43,000 

OAKLAND.   Alameda  Co..   Cal.   Pour-  ■ 

teenth   and   Franklin   Streets. 
Alterations    to    club. 
f)wner — Athenian  Nile  Club.   Premises 
Architect— Fred  Reimers,   233  Post  9t 

San    Francisco. 

Plans  Completed 

LODGE    BLDG..    ETC.        Cost.  $45,000 

DALY  CITY,  San  Mateo  Co.,  Calif. 
Mission   and   Hillcrest   Drive. 

Two-story  reinforced  concrete  &  steel 
lodge  and  store  building;  cast- 
stone  ornaments,  steel  columna 
and  trusses,  heating  and  ventilat- 
ing system,  maple  floors,  plate 
glass  front,  metal  bars,  tile  work, 
etc.;  2  lodge  halls,  banquet  hall 
and  offices  on  second  floor  with 
stores  on   the  ground  floor. 

Owner — Crocker  Lodge.  F.  &  A.  M. 

Architect— H.  C.   Baumann,  251  Kear- 
ny St.,   San   Francisco. 
Plans    awaiting     approval     of     the 

Crocker    Lodge    Building    Committee, 

and   bids   will   be   asked  shortly. 


HOSPITALS 


Planned. 

HOME  Cost.    $40,000 

BAKERSFIELD.  Kern  Co..  Calif. 

Old  Folks'  Home. 

Owner — County   of  Kern. 

Architect — Not   Given. 


Bid  Opening  Date  Postponed  Until 
Nov.  26,  10  A.  M. 

HOSPITAL  Cost.    $150,000 

SALEM.  Oregon.  State  Hospital 
Grounds. 

Two-story  reinforced  concrete  hospi- 
tal building  (220x70  ft.)  asbestos  ' 
tile  roof,  tile  floors,  2  chute  con- 
veyors, dumb  waiters,  fire  escapes 
tile  and  linoleum  flooring,  orna- 
mental iron,  ornamental  bronze, 
steel    sash,     structural    steel,     etc. 

Owner — .S-tate   of   Washington. 

Architect — Jones  &  Marsh,  Woodlark 
Bldg.,  Portland,  and  Creighton  & 
Howell,  U.  S.  Bank  BIdg.,  Port- 
land.  Oregon. 


Awaiting    WPA    Approval 

ADDITION  Cost,    $20,000 

OROVILLE.   Butte  Co.,  Cal. 
Additions    and    alterations    to    county 

hospital    (capacity    60    bcdfi).    (1st 

unit.) 
Owner — County  of  Butte. 
Architect    —    Geo.    Sellon,    California 

Stat*-   Life  BIdg..   Sacramento. 


Plans  Being   Figured — Bids  Close  Nov. 

21  St,  2  P..   M. 
IMPROVE    HOSPITAL        Cost    $50,000 
SALINAS,    Monterey  Co..   Cal.   County 

Hospital. 
One  -  story  frame  and  etucoo  tubercu- 
losis  wai-d   addition    (22   bed   unit) 
barracks  hldg.  to  accommodate  50; 
20,000  gallon  steel  tower:  new  well, 
etc.;   buildings   will   have  composi- 
tion roof,  wood  floors,  steam  heat- 
ing   system     to    connect    to    main 
plant,  etc. 
Owner — County  of  Monterey. 
Architect — Chas.  Butner,  51  Maple  St.. 
Salinas. 
Plans  and  speciflcations  may  be  ob- 
tained from  County  Clerk  Carrol  Joy. 
Courthouse.    .Salinas,    upon    deposit    of 
$25.00.  • 


PACIFIC    CONSTRUCTOR 


PREPARING    PLANS 

PHOENIX,  Ariz.— Arrhitocts  Lenr- 
irr  &  Miihotipy.  IlOn  Tltln  &  Trust 
itUlK..  riiDCMlx,  are  prrparlnK  plaiiH 
or  adilUliins  to  the  rhiipnix  Indian 
■ianatorium.  ICth  St.  and  McDowi-II 
td..  Phoenix.  A  Klrls'  dormitory  and 
I  dIninK  and  kitichen  bulldinK  arc  the 
najor  iinlt.s  to  be  added.  PWA  has 
tllolted  JI65.000  for  the  Improve- 
nents.  Dr.  J.  K.  McGibony,  superln- 
irndent. 


Plans  Being  Figured — Bids  Close  Nov. 
25,  3   P.   M. 
■    VDKITIO.N  Cd.st.  $180,600 

TORT  STEILACOOM,   Washlnnton. 
rhree-story    concrete    and    brick    male 
ward  addition  to  ho.spltal  (to  hou."!? 
)  200  patients). 

I   iwner — State   of  Washington. 
Architect— Heath,    Grove    &   nell.    Pu- 
j       get    Sound    Bank    nidg.,    Tacoma. 
I       and     Mock    &    Morrison,     I'erklns 
i       Bldg.,  Tacoma, 

Plans  and  specifications  may  be  ob- 
lained  from  the  architects  upon  de- 
i)Oslt  of  $20.00. 

CONTRACT     AWARDED 

PKAUI^  HARBOR.  T.  H.— Lewers 
t  Cnoke,  Ltd.,  Honolulu.  T.  H..  at 
(69.i  awarded  contract  by  Public 
kVorks  onker.  Pearl  Harbor,  for  as- 
)lialt  tile  floors  for  the  Naval  Hos- 
;)ltal.    Pearl    Harbor. 

Contract   Awarded 

SAN'ITARIUM  Cost,    $ 

5ANGER,  Fresno  Co.,  Calif.    Fifth  and 

Talt  Streets. 
One-story  sanitarium. 
Dwner — Sanger   Sanitarium  Corp. 
.Vrchitect — Not   Given. 
Contractor — Hill  &  Hill.  Sanger. 


1(K— 


HOTELS 


Contract  Awarded. 

nORMITORY  Cost.    $15,000 

OAKLAND,  Alameda  Co..  Cal.  39th 
Street  and   Broadway. 

Two-story  and  basement  brick  dor- 
mitory. 

)wner — Kings     Daughters     Home. 

Architect — Miss  Julia  Morgan.  Mer- 
chants'  Exchange    BIdg..    S.    F. 

Contractor  —  F.  C.  Stolte.  3449  La- 
guna  Ave..  Oakland. 


11— ICE  &  COLD  STORAGE 
PLANTS 

BIDS    WANTED 

SAN  DIEGO,  Cal.— Until  November 
12,  11  a.m..  bids  will  be  received  by 
Eleventh  Naval  District.  Public  Works 
Department.  San  Diego,  for  furnishing 
a  Pflf-servioe  refrigerator  for  com- 
missary at  the  N.aval  Operating  Base 
(Supply  Depot),  San  Diego;  Specifi- 
cation S114.  The  installation  will  in- 
clude a  self-service  refrigerator  ap- 
proximately 14  feet  8  inches  long.  2 
feet  7  inches  wide  and  7  feet  4  inches 
high:  an  independent  motor-driven 
fonipressor;  the  necessary  piping  and 
wiring;  al.so  all  accessories  required 
for  full  automatic  control.  Bidding 
data  may  be  obt.ained  from  the  Dis- 
trict upon  deposit  of  a  check  or  postal 
money  order  for  $10.  payable  to  the 
Chief  of  the  Bureau  of  Yards  and 
Docks.  11 

12—       POWER  PLANTS 

November   4.    1935 
Plans    Being     Figured    —    Bids    Close 
December  5. 

COURTHOUSE  Cost.    $40,000 

YERINCITON.  Lyon  Co..  Nevada, 
.S'ew  Coimty  Court  House. 
'■>wner— County  of  Lyon. 
Architect— Not  Given. 


Plans   Being   Completed. 
SlIH-.STATION  Cost,    »1!)B,00U 

ALA.MEDA.    Alameda    Co.,    Calif. 
Two  -  story    reinforced    concrete    sub- 

Hlation    for  electric    light   plant. 
Owner- City  of  Alameda, 
l-lan.s  by  Engineering  Dcpt.  of  Owner. 

(Wm.   R.      Paulson   In  charge). 
Hid.M    will    be   asked    In    about    thirty 


BOND    ELECTION 

MODESTO.  Stanislaus  Co..  Calif.— 
County  of  Stanislaus  will  viito  Dec.  13 
on  a  proposal  to  Issue  bonds  In  the 
amount  of  $500,000,  proceeds  to  fi- 
nance construction  of  public  build- 
ings In  aiodesto.  Construction  plans 
involve  new  hall  of  records,  altera- 
tions and  repairs  to  present  court- 
house. Improvements  to  county  hos- 
pital,  etc. 


13—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

BIDS    WANTED 

WATTS.  L.  A.  Co..  Calif.— Until 
November  20.  10  a.  m.,  bids  will  be 
received  by  Los  Angeles  Board  of 
Public  Works,  153  City  Hall,  for  the 
branch  city  hall  (150x12.5)  to  be  biult 
at  1515  E.  103rd  St.,  Watts.  Plans 
nia.v  be  obtained  at  the  office  of  the 
Los  Angeles  city  construction  depart- 
ment,   M-76,    City  Hall.     Cost.    $55,000, 


BIDS    WANTED 

TORRANCE,  L.  A.  Co..  Calif.— Un- 
til November  12,  8  p.  m..  bids  will  be 
received  by  Torrance  City  Council  for 
a  city  hall  and  jail  building,  a  li- 
brary building,  a  municipal  auditor- 
ium and  a  garage  building  to  be  built 
in  Torrance.  All  work  will  be  in- 
I'ludttl  in  the  general  contract.  Plans 
may  be  obtained  from  the  architects. 
A.  R.  Walker  and  P.  A.  Eisen.  70S 
Pacific  Commerce  Bldg..  Los  Angele.s. 
or  from  the  city  clerk  of  Torrance, 
upon  deposit  of  $25. 

Bids  Wanted — To  Close   November  19, 

10:30    A.    M. 
AinilTlONAL  WORK         Cost,   $44,000 
OAKLAND.    Alameda    Co.,    Cal.      Fal- 
lon.  Oak  and  13th  Streets. 
Construct    additional    granite    at    base 
of  courthouse  and   additional  steel 
sa.sh  in  Court  Room. 
Owner — County  of  Alameda, 
Architect— W.     G.    Corlett.    James    B. 
Plachek.    W.      E.    Schirmer.      Carl 
Werner.    H.    A.    Minton.    910    Bank 
of   America    Bldg,.    Oakland. 
Grant  of  $18,000  approved. 
Plans  and  specifications  may  be  ob- 
tained from  G.  E.  Wade,  County  Clerk 
upon    deposit   of   $50. 


Plans    Approved 

ADDITION  Cost.    $44,000 

OAKLAND.     Ala     Co,,     Calif.      Fallon 
Twelfth.   Oak   and   13th   Sts. 

Additional    work    at    Alameda    County 
Courthouse    (granite   facing). 

Owner — County  of  Alameda. 

Architect- W.    G.    Corlett,    James      E. 
Plachek,     W.    E.    Schirmer.     Carl 
Werner.   H.   A.   Mmton.   910   Bank 
of  America  Bldg..  Oakland, 
Grant  of  $18,000  approved. 


LOW    BIDDER 

MARE  ISLAND.  Cal.— Westlnghouse 
Electric  Company.  Washington.   D.  C 
at   $Sti79   submitted   low  bid   to  Bureau 
of    Yards    and    Docks.    'Sa.vy    Depart- 
ment.   Washington.    D.    C.   for   75   kw. 
Motor-Generator     set    and      electrical 
equipment    for    floating    dock    at    the 
Navy  Yard.   Mare   Island.      Spec.   8071. 
Three  low  bids  follow: 
Westlnghouse    Electric  Co..    Washing- 
ton.   D.    C.    $8679. 
f.eneral    Electric    Co.,    Schneclady,    N. 
Y..    $9125. 


Ideal    Eliitric     Co..    Mannneld.     Ohio. 

I10.i)7(). 
'•ornpl.  te     bidd      will      b/>     puhllahed 
shortly. 


CONTRACT    AWARDED 

WILI.fjWS.  Glenn  Co,.  Cal.— J,  A. 
.Milionald  Electric  t'oniiiany.  Willows, 
at  $399  awarded  contract  by  County 
Supi-rvlsors  for  heating  e<lulpmcnt  for 
the   courthouse   In   Willows. 

Contract  also  awarded  to  Wealz 
Electric  Heater  Co.  at  $1168.26  for 
furnlshlnR  2i  heatera,  two  thermostats 
and  fans. 


Plans   Being   Completed. 

LIBRARY  Coat.    $«9.77« 

ALA.MEDA.    Alameda    Co..    Cal.      SW 

Eighth   St.   and   Santa  Clara  Ave, 
i>ne-story    branch    library, 
owner — City  of  Alameda. 
Architect— Carl   Werner.   1.303   Bay  St., 

Alameda. 


SUB-BIDS   WANTED 

.MILL  VALLEY,  Marin  Co..  Calif.— 
Einar  C,  Petersen.  1290  Hayes  Street. 
San  Francisco,  desires  sub-bids  on  all 
portions  of  the  work  for  the  c*>nstruc- 
tion  of  the  mill  Valley  City  Hall  and 
Fire  Station,  for  which  bids  will  be 
opened   Nov.   12,  8  P.  M. 

Plans  prepared  by  Architects  D.  E. 
Jaekle  and  Walter  Fulch.  126  Post  St.. 
San  Francisco. 


Bids  Wanted — To  Close   November   12. 

8   P.   M. 
HALL  &   FIRE  DEPT.       Cost.  $50,000 
MILL  VALLEY.   Marin  Co..  Calif. 

Two-story  Class  C  concrete  brick  and 
stone    town    hall   and    fire   depart- 
ment  (tile   roof,   steel   sash,    metal 
lath    partitions,     hot    air    heating 
system,    air    conditioning    system, 
concrete  floor  slabs,  etc.) 
Owner— Town  of  Mill  Valley. 
Architects — D.    E,    Jaekle   and    Walter 
Falch,  126  Post  St..  San  Francisco 
Bonds  in  the  amount  of  $30,000  were 
voted  Nov.  5.    Plans  and  specifications 
may  be  obtained  from  the  clerk  of  the 
board    upon  deposit  of  $25.00. 


Low    Bidder 

i!Eside:nce  cost.  $5200 

HA y WARD.    Alameda  Co,.   Calif. 
Two  1 -story  frame  residences   (4  rras. 

''ach).     rustic    exterior,    hardwood 

'loors.  wood  sash.  etc. 
Owner — Mr.    Struble. 
Architect  —  George     P.     Simonds.     192 

Main    St.,    Hay  ward. 
Low   Bidder:   H,   S,   Shain.   54  Arleta 
Vve,.    Havward,  $5,200. 

Bids  held  under  advisenient. 


1' 


RESIDENCES 


Contract   Awarded. 

lUCSIDKNCE  Cost.    $6000 

PIEDMONT.  Alameda  Co..  Cal.  No. 
134   York   Drive. 

One-story  and  basement  frame  and 
stucco  residence. 

1  iwner  —  J.  C.  Lawrence.  53  Ronada 
Ave..   Oakland. 

Architect— Not  Given. 

Contractor — Walter  Pressler.  1419  Ex- 
celsior .\ve..   Oakland. 


Contract  Awarded. 

RESIDENCE  Cost.   $7000 

BERKELEY.    Alameda  Co..    Cal.      No. 

124   Vermont  Avenue. 
'J*wC)-story  frame  and  stucco  residence 

(7  rooms). 
Owner — Frank  Estes.  ISOO  San  Antonio 

Ave..  Berkeley 
Architect — Not  Given. 
Contractor  —  Millar   White.    1880    San 

.Vntonio   Ave..    Berkeley. 

Contract   Awarded. 

RESIDENCE  Cost.   $4000 

STOCKTON.    S.IP1    Joaquin    Co..    Calif, 
No.  65  B,   Noble  Street. 


)« 


PACIFIC    CONSTRUCTOR 


One-story  and  basement  frame  and 
stucco  residence   (5  rooms). 

Owner — George  Kufto. 

Architect— Not    Given. 

Contractor— T.  E.  Williamson,  U59  \\  . 
Uose  St.    Stockton. 


Contract   Awarded. 

KETSIDENCK  Cost,    $4610 

SOUTH  SAN  FRANCISCO,  San  Ma- 
teo Co..  Calif.  Parl<\vay  Terrace 
lot  12  Ulk  2. 

one-story  and  basement  frame  and 
stucco  residence. 

owner — William  Kasper. 

Architect— Not  Given. 

Contractor  —  Henry  Krickson,  972 
Chenery   St.,   San  Francisco. 


Contract  Awarded. 

ALTERATIONS  Cost.   $15011 

STOCKTON.    San    .loaquin    Co.,    Calif. 

23(1  E.  Main  Street. 
.Mter.itions   to   store    building. 
Ovvner- E.    R.    Pry  ton,    1132   E.    Wash- 

inKton  St..  Stockton. 
.\rchitect— Not  Given. 
Contractor — Vickroy    Con.str.    Co..    123 

W.    Park  St.,    Stockton. 


Contract  Awarded 

RESIDENCE  Cont.  Price,   $17,800 

ROSS.     Marin    Co.,    Calif.      Del    Mesa 

District. 
Two  -  story  and   basement  frame  and 
stucco    residence    (9    rooms    and    4 
baths)    shake   roof,    oil   burning 
heatinp  system,   wood  eash,    hard- 
wood floors,  tile  baths,  etc. 
L'wner — M.  J.   Sloss. 
Architect — Chas.    E.    J.    Rogers,    Phe- 

lan  Bldg..  San  Francisco. 
Contractor — Jas.  H.  Chestnut.   125  El- 
dridge  Ave.,   Mill   Valley. 
Complete  bids  follow: 
.lae.   H.   Chestnut,   Mill  Valley  ...$17,800 

Wm.   Martin,  San  Francisco 1S,14)S 

.Moore  &  Roberts,  S.  F 18,279 

Leibert   &   Trobock,    San    Rafael  18,301 

S.    J.    Bertelsen,    Piedmont _...  18,598 

.Melvin  Klyce.  Mill  Valley 18,895 

.1.   Messenger,   Berkeley 19,310 

ileorge   Maurer,    Piedmont 19,428 

Siemer  &  Kendall,  San  Anselmo  19,477 
Bids  exclusive  of  painting. 


Contract  Awarded. 

RESIDE.N'CE  Cost,  $6626 

SARATOGA.    Santa    Clara    Co.,    Calif. 

Lot  16.  Cunningham  Acres. 
Two-story  frame  and  stucco  residence, 
owner  —  Congregational     Church      of 

Saratoga. 
Architect— Not   Given. 
Contractor    —    Kocher     Constr.      Co., 
Notre    Dame   and    Carlisle    Sts.,    San 

Jose.  t 

Sub-Contracts  Awarded. 

RESIDENCE  Cost,    $7000 

STOCKTON,    San   Joaquin    Co.,    Calif. 

No.    101-105   E.   Wyandotte    St. 
One-story    brick    veneer    duplex    resi- 
dence. 
Owner— Pete  Calori. 
Architect — Not    Given. 
Contractor  —   W.   T.    McCarty,   529   E. 

Clay   St.,    Stockton. 
Rooflng  —  Gill    Roofing    Co.,     727    N. 

Monroe    Street. 
Plumbing  —  A.   D.   Ray,   735  E.   Lafa- 
yette   Street. 
Electric   Wiring  —  Home  Wiring  Co., 

522  E.   Washington  Street. 
Furnace — Eraser    Furnace   Co..    445    S. 

San  Joaguin   Street. 
Glass  -Alpine   Mill,   3411   N.   Sojtter  St. 
Hardwood   Floors — Kerr  &  Carmlchael 

2132  E.   Church  Street. 
Brick   and   Stone   Work— Chas.   Miller, 

Linden    Road. 
Lumber  —  Diamond   Match   Co.,   Fre- 
mont and   Stockton  Sts. 
Painting  —  Herman  Walters,    1232   N. 
^'        Ophir  Street. 

"Plaitering — Hedgardt  &  Simpson  Flor- 
ida Avenue. 


Grading    —    R.    E.      McCarty,      603    E. 
Worth   Street. 
All   of   Stockton. 

Contract  Awarded. 

RESIDENCE  Cost.    $14,19S 

BUKLINGAME,  San  Mateo  Co.,  Cal. 
Burlingame  Hills. 

Two-story  and  basement  frame  and 
stucco    residence. 

Owner— J.  K.  Spellacy.  321  Hillcrest 
Blvd.,    Burlingame. 

Architect— E.  L.  Norberg,  407  Occi- 
dental  Ave..    Burlingame. 

Contractor  —  W.  O.  Nicolaides,  21S 
Peninsula  Ave.,    San   Mateo. 


Owner    Taking    Segregated    Bids 
RESIDENCE  Cost,  $2500 

OAKALND,  Alameda  Co.,   Cal.  Gwlnn 

Road. 
One-story    frame   residence    (0    rooms) 

rustic   exterior,   shake  roof,   etc. 
owner— David     Bruce,     1547     Oak    St. 

Oakland. 
Architect    —    Earl     MacDonald,      3S12 

Broadway.  Oakland. 


Cost,  $6500 
Cal.     Fern- 


Contract  Awarded. 
KES-IDENCE 
ALAMEDA,  Alameda  Co 

side  Tract. 
Two-story  frame  and  stucco  residence 

(7  rooms). 
Owner — Harry   Wolter. 
.Architect — W.    A.    Doctor,    362    Hudson 

St.,    Oakland. 
Ci.nlractor  —  Harry    C.    Knight,    1435 

Harrison  St.,   Oakland. 

Contract  Awarded. 

RESIDENCE  Cost,    $4000 

.MO.NTEKEy,       Monterey      Co.,    Calif. 

.Aijrego    St..     bet.      Webster   and 

Pearl  Sts. 
one-storj'  frame  and  stucco  residence. 
Owner — R.    D.    Morrison. 
.Architect — Not  Given. 
(^lntractor    —    S.     Rathven.     Railroad 

Ave.,  Seaside.  1 


Contract  Awarded. 

RESIDENCE  Cost,    $1600 

REDWOOD  CITY.  San  Mateo  Co., 
Cal.      No.   904    Vera  Ave.    (rear). 

One-story  frame  residence  (3  rooms 
and   bath). 

owner — Mulie  Giannini. 

.Architect — Not    Given. 

Contractor— ^Joseph  Mecone,  615  Myr- 
tle St..   Redwood  City.  k 


Sub-Contracts  Awarded. 
UESIDENCE  Cost,-  $6900 

PIEDMONT,  Alameda  Co.,  Calif.     No. 

6  Dormidera  Street. 
Two-story    residence    and     garage     (8 

rooms). 
Owner — Dr.  Walter  Rapaport,  Napa. 
.Architect — Not  Given. 
Contractor  —  Edw.    Larmer,    90   Fair- 

\*iew  A\e..   Piedmont. 
Plumbing    —    .Madden    Plumbing,    3119 

San   Pablo  Ave.,  Oakland. 
Electric    Wiring  —  F.    W.    Parkhurst, 

6432  I'inehaven   Road,   Oakland. 
Lathing    and    Plastering — A.    Cardoni. 

.'>244    Lawton   St..   Oakland. 
Lumber  —  Sunset    Lumber     Co.,     400 

IUkIi    St.,    Oakland. 
Steel    Sash  —  Gleason    Steel   Products 

Co.,   1310   C3rd   St.,   Oakland. 
Concrete  —  F.     Salamid,     5350    Manila 

.\ve..   Oakland. 
Flooring'—  Rex    Floor    Co.,    2468    65th 

Ave.,   Oakland. 
Reinforcing    Steel   —   Beattie   S^teel   & 

Supply  Co..  1650  32nd  St.,  Oakland 


To    Be    Done    By    Day's    Work. 
RESIDENCE  Cost,  $7,000 

SAN  FRANCISCO.    E  25th  Avenue  30 

N  Sea  Cliff. 
Two  -  story  and  basement  frame  and 

stucco  re.sidence. 
Owner  and   Builder — Land    Investment 

Co..  364  Bush  Street. 
Architect— Not  Given. 


To    Be    Done    By    Day's    Work. 

RESIDENCE  Cost,  $5,00 

SAN  FRANCISCO.    N  Pacheco  114  \ 

Tenth  Avenue. 
One  -   story  and  basement   frame  an 

stucco  residence. 
Owner   &   Builder— Edwin   Bauer,    17'J 

Ninth  Avenue. 
Architect— Not   Given. 


To    Be    Done    By    Day's    Work. 

RESIDENCE  Cost.  $5,00 

BERKELEY,    Alameda    Co.,    Cal.     48 

Vassar. 
Two-story  frame  and  stucco  residcnc 

(six  rooms). 
Owner  and   Builder— W.   A.   Netherb> 

3853  Lyman  Road,  Oakland. 
.Architect — Not   Given. 


Contract    Awarded 

RESIDENCE  Cost,    $5,00 

STOCKTON.    San    Joaquin    Co.,    Calil 

2135   Lakeside  Avenue. 
Two-story  frame  and  stucco  residenc 

(six  rooms). 
Owner— C.    H.    Maschek,    1320    N.    Sa 

Joaquin,  Stockton. 
Architect — Not  Given. 
Contractor— W.  J.  Scott,  1661  W  P.>r 

lar  St.,  Stockton. 


To   Be   Done  By   Day's  Work. 

RESIDENCE  Cost,    $5<iu 

SAX    JOSE,     Santa    Clara    Co.,    Calil 

No.  1320  .Sierra  Avenue. 
One-story    and    basement    frame    am 

stucco   residence    (5   rooms). 
Owner    and    Builder — Rollie    Williams 

1497  STiasta  Ave..   San  Jose. 
Architect — Not  Given. 


November    6,    1935 
To   Be   Done   By   Day's  Work. 

RESIDENCES  '  Cost,   $5000  eacl 

KAN    FRANCISCO.      W    Twenty-sixtl 

Ave.  N  Ocean  Ave.  / 

Two    one-story    and    basement    frami 

and   stucco   residences. 
Owner    and    Builder — Jas.    A.    Arnott 

633  Taraval  St.,  San  Francisco. 
Architect — Not  Given. 


Sub  Bids  Being  Taken 

RESIDENCES  Cost     $4000    eaci; 

S.AN  FRANCISCO,  Cal.  Twenty-nint" 
Ave.  and  Cabrillo  St. 

Three  one-story  and  basement  fram 
and  stucco  residences  (5  roon- 
each)  tile  and  tar  and  gravel  roof^ 
gas  heating  systems,  wood  sasl 
hardwood    floors,     tile    baths,    eti- 

Owner  and  Builder  —  Herman  Chris 
tensen,    1422   27th   Ave,    S.    F. 

Architect   —   C.    O.    Clausen,    746    46t 

Ave.,  S.  F. 
(8272)  First  report  Oct.   23,  1935.     *  1 


Contract   Awarded 

RESIDENCE  Cost,    $501 

OAKLAND.   Alameda  Co.,   Ca.   Chabf 

Drive. 
Two-story   and    basement    frame      an 

stucco   residence   &   garage;   hare 

wood    floors,    gas    heating   systen 
Owner— Mrs.  C.  Ringen. 
.Vrchitect— Earl     R.     MacDonald,     381 

Broadway,    Oakland. 
Contractor  —  A.  Frerderick  Andersoi 

1518    38th    St..    Sacramento. 

To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost.    $700 

OAKLAND.    Alameda    Co.,    Cal.      N( 

6191    Ocean   View   Drive. 
Two-.story  frame  and  stucco  residcnc 

(6  rooms). 
Owner  &   Builder— H.   C.   Pfrang.  56. 

Ocean  View  Drive,    Oakland. 
.Architect — Not    Given. 

Contract   Awarded 
RESIDENCES  Cost,  $5000  e 

S.AN    MATEO,    Calif.,    Avila    St. 
Two  1-story  and  basement  frame  at 

stucco  residences. 
Owner— Thos.    F.   Wiseman,   121   Syci 

more,  San  Mateo. 
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Architect — Not   given. 
ConlriiclDr — Loadley    &    WlHcnmn,    217 
.Second    Ave..    San    Alateo. 


Contract    Awarded 

KKWlDEiNl'l';  Cos*,    JBOOO 

SAN  AIATI'JO,   Calif.     Lot   16,    block   4. 

AvIIa. 
Ujne-stoiy    and    ba.si'menl    frame     and 

stucco  residence. 
Owner— M.  J.  Hcilly. 
.Architect — Not  given. 
Contractor— J.   .H  Clifford.   lUrZ  Hiim- 

oldt    St.,    San    .Mateo, 


Contract  Awarded 

RESIDENCK  Cost,    $7000 

ISURLINGAME,    San    Mateo    Co..    Cal. 
Lot   .5,    block   ID.    Oak    Grove. 

ijne-story    and    basement    frame    and 
stucco   residence. 

Owner — Clarence    Finlof. 
'  Architect — Not    given. 

Contractor— Milton    Finlof.    1520    New- 
land    St.,    Burllngame. 


To  Be  Done  By  Day's  Work. 

KI-:S1I  iKNCi:.-^  Cost.    $4000    ea. 

SA.V     KKA.N'CISCO.       Gocttinsen     and 

Silliman    Streets. 
Two    one-story    and    Vtasemenl    frame 

and  stucco  residences. 
Owner    and     Builder — Joe     Blum,     212 

Silliman    St.,    San    Francisco. 
Architect. — Not   Given. 


To    Be    Done    By    Day's   Work. 

UKSIDENCK  Cost.    $5000 

-SAN    FRANCISCO.      SE    Twenty-third 

and  Ocean  Avenues. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner   and    Builder- R.    F.    Galli.    1571 

2Sth  Ave.,   San   Francisco. 
Architect — Not    Given. 


Contract   Awarded. 

RE.SIDENCE  Cost,    $4000 

SAN  FRANCISCO.  S  Moncada  S-treet 
433  K  Junipero  Serra  Blvd. 

One-story  and  basement  frame  and 
stucco  residence. 

I  uvner— George  H.  Tait.  157  Colling- 
wood   St..    San   Francisco. 

I'lans  by  B.  K.  Dobkowitz.  425  Mont- 
erey   Blvd.,    San    Francisco. 

Contractor  —  Robert  McCarthy,  13C3 
14th  Ave..   San  Francisco. 


Contract   Awarded 

At.TERATlONS  Cost.  $4,500 

KICHMONn,  Contra  Costa  Co.,   Calif. 

Macdonald  Ave.,  between  10th  and 

nth. 
.Mterations     to     store     building     (new 

front,  rear  addition  of  28  ft.)  brick 

walls,    tar  and  gravel   roofing,    etc. 
I  uvner — Breuner'e. 
\rchiteet— James  Narhett.   466  31st  St. 

Richmond. 
I'ontrai-tor — Fivd.    Hosking,    541    Civic 

Center,    Richmond. 

Contract  Awarded 

RERTTIENCH  Cost,  $6,1(54 

I'AI.O  ALTO.  Santa  Clara  Co.,  Calif.. 
Nevada    St.    and   Cowper. 

<Mie-story  and  basement  frame  and 
stucco  residence. 

Owner — Mrs.    Bessie   H.   Greisser. 

.•\rchitcet.« — Dale  Ford  Thomson  and 
E.  J.  ly.  Reichel.  532  Emerson  St.. 
ralo  Alto. 

Contractor — George  B.  Monre,  53  Stan- 
ford Ave..    Palo   .^Ito. 

To  Be  Done  By  Day's  Work. 
RESIOENCB  Cost.    $6000 

OAKLAND.    Alameda    Co..    Cal.      No. 

1S77  Melvin  Road. 
Two-stni-y  frame  and  stucco  residence 

7   rooms). 
Owner   and    Builder — L.    E.    Dole.    3737 

Suter  St..   Oakland. 
Ari'liiltcv— Nul  Given.  I 


Sub-Contracts   Aw.irded. 
RK.SIDE.NCIO  CoHt,    $7600 

I'ALi)   ALTii.    Sania    Clara   Co.,   Cullf. 

.\o.   46(1   Amher.1t   Street. 
Ojie-Htory   frame  and   stuccfi   residence 
Owner — Daviil    Snedden,    Palo    Alto. 
Architect- Blrge    M.    Cliirk,    310    Uni- 
versity  Ave.,    Palo   Alto. 
Contractor    —    Geiirge    I!.    Moore     531 

Sanford  Ave.,  Palo  Alto. 
Rooting— C.    L.    Front    Roofing   Co. 
Plumbing~-L.  Goldstein. 
Electric     Wiring  --  Callahan     Electric 

Works. 
He.Tting     and     Sheet     Metal    —    Mend 

.■<heel    Metal    \Vork«. 
Tile    Work— Art    Tllo    &    Mantel    Co.. 

S.m    Carlos. 
Brick   Work— Paul    Boll. 
Lathing    and    Plastering- J.    C.    Chiri, 

.\l  iiiTilain    View. 
Lumber   -.MclClroy   Cheim   Lumber  Co. 
Steel  Sash— Soule  Steel  Co.,  1750  Array 

.^'t..   .'^.in    Francisco. 
Painting— A.    Anderson    &    Son. 

.Ml    of    Palo    Alto    unless    otherwise 
nnted. 


Contract  Awarded. 

IIESIDENCE  Cost.    $ 

LOS  ALTOS.  Santa  Clara  Co..  Calif. 
Los  Altos  Country  Club  Area. 

Two-story  and  basement  frame  and 
srtuccn  residence  (12  room  and  5 
baths);  shake  roof,  oil  heating 
system,  wood  sash,  hardwood 
floors,  linoleum  in  baths,  etc. 

I  iwner — Withheld. 

Architect — Farr  &  Ward.  6S  Post  St., 
San  Francisco. 

Contractor — D.  B.  (Gladstone,  557  Mar- 
ket St..   San   Rraneisco. 

Plans    Being    Figured — Bids   Close 
November   12,  4  p.   m. 
RESIDENCE  Cost,    $— 

riBURON,    Marin   Co.,   Cal. 
One-story    brick    residence    (4    rooms) 

rigid  abestos  shingle  roof,   electric 

heat,   pine  floors,  etc. 
Owner — A.  E.  Zimmerman. 
Architect— Earl  Bertz,  681  Market  St., 

San    Francisco. 
Bids  are   being   received  from  a  se- 
leeted    list    of   contractors. 

Contract   Awarded 

RESIDENCE  Cost,   $ 

PITTSBURG,   Contra  Costa  Co.,  Cal. 

t)iie  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  Johns- 
Manville  roofing,  gas  heating  sys- 
tem,  hardwood  floors,  etc. 

Owner— Withheld. 

.-Vrchitect— E.  L.  Snyder,  2101  Shat- 
tuck  Ave.,   Berkeley. 

Contractor — Randolph  Parks.  1046  Per- 
alla    St..    Berkeley. 

BIDS    WANTED 

GRAND  COULEE.  Wash  —Until  No- 
vember 26,  3  P.  M.,  bids  will  he  re- 
reived  by  the  Bureau  of  Reclamation, 
Denver.  Colo.,  for  furnishing  and  de- 
livering fob  cars  at  shipping  point  or 
fob  cars  at  Odair,  Wash.,  material  for 
eleven  pre  -  fabricated  court  -  type 
houses  consisting  of  three  residences 
each  for  the  Government  camp  at 
Grand  Coulee  Dam.  Columbia  Basin 
I'rojeet.  Wash.  The  found.ations,  roof- 
ing, iiUmibing,  electrical  work,  hard- 
ware, insulation,  shades  and  linoleum 
will  be  furnished  by  the  Government 
and  houses  will  be  erected  by  the 
Government. 

I'lans  and  specifications  may  be  ob- 
tained from  the  above  olHce.  No  de- 
posit required. 

To   Be   Done   By   Day's  Work. 

A1,TER.\T10NS  Cost.    $2500 

SAN    FRANCISCO.     NW    Gaven    and 

Boylston. 
.Mterations  to  frame  residence. 
■Ovrner— C.   A.   Mourgos.   S.'iS  Gaven   St. 
AJchitcct— Not  Given. 


BIDS  WANTED 

GItANIi  coi'LEi;.  Wai.h. -Until  No- 
V.  mlier  26,  10  A.  .M.,  b'dx  will  be  re- 
ceived y  the  Bureau  of  Reclamation. 
Denver.  Colo.,  for  furnlrhlng  and  In- 
wlalllng  plumbing  nynlemii  for  SS  reii- 
!Tlenre«  at  the  Government  eamit  «i 
Grand  Coulee  Dam.  Columbia  Banln 
Project.   Wash. 

r^IanH  and  iipecincatlonR  may  be  ob- 
tained from  above  office. 


Contract   Awarded 

RESIDENCE  Cost.   18.000 

ct.'RTE  MADERA.   Marin  Co..  Calif. 

Oiie-Blory  frame  re«ldenee  (fi  room*) 
Monterey  -  Colonial  type.  Khaki- 
roof.  ga«  heating  iiystem.  wood 
sash,  hardwood  floors,  tile  bathn. 

Owner— Withheld. 

Arehlteel— D.  E.  Jaekle.  I2«  Post  St  . 
San  Francisco. 

<.'ontractor— Gordon  Morris,  !i5  Pint - 
hurst   Way.  San  Francisco. 


Sub- Bids   Being  Taken. 

RESIDENCE  Cost,  $ 

HILLSBOROUGH,    San    Mateo   Co. 

Two  -  story  and  basement  frame  ami 
stucco  residence  (8  rooms  and  2 
baths)  .shingle  roof,  wood  sash 
gas  heating  system,  hardwoo»l 
floors,  tile  baths,  etc. 

owner— Withheld. 

.\rchitect— Leo  Sharps,  1477  Burlln- 
game .Ave.,   Burllngame. 

Contractor — Lengfeld  &  Olund,  220  3rd 
.•\ve..   San  Mateo. 


Plans   Being  Completed. 

RESIDENCE  Cost,   $11,000 

SAN  MATEO.  San  Mateo  Co.,  Calif. 
.San  aiateo  Park. 

Two-story  and  basement  frame  and 
stucco  residence  (9  rooms  and  3 
baths)  shake  roof,  gas  heating 
system,  oak  floors,  wood  sash,  til« 
baths,   etc. 

Owner— Withheld. 

Architect — Leo  Sharps,  1477  Burlln- 
game Ave.,    Burllngame. 


Contract  Awarded. 

RESIDENCE  Cost,  $3000 

S-.A.N   FRANCISCO.      X   Lexington   St. 

210  S.   19th  Street. 
One-story  frame  and  stucco  residence 
Owner— Marie    Bendel.     138    Erie    St., 

San  Francisco. 
.\rchitect— Not    Given. 
Contractor — Ed.     Rosemont.     176    Du- 

boce    .Ave..    San    Francisco. 


Contract  Awarded. 

RE.S1I)ENCE  Cost,    $5000 

BERKELEY.   Alameda  Co..  Cal.     No. 

20  Alamo  Street. 
One-story  frame  and  stucco  residence 

(5   rooms). 
Owner— F.  G.   Shapero.   1S49  Arch  St., 

Berkeley. 
Architect- J.    B.    Anthony,    1849    Arch 

St.,    Berkeley. 
Contractor — S.    M.    Shapero,   1S49  Arch 

St..   Berkeley. 


Contract  Awarded. 

RES-IDENCK  Cost.    $5500 

PIEDMONT.    Alameda   Co..   Gal.     No 

8   Parkslde  Drive. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner— R.   H.   Hammerherc. 
Architect— Not    Given.- 
Contractor  —  A.  Gannerberg.   2340  Lc 

Conte  Ave.    Berkeley. 


Contract    Awarded, 

RESIDE.VCE  Cost,    $5000 

MILLRRAE.       San    Mateo    Co.,      Cal 

Violet   and   Hillcrest   Blvd. 
One-story  frame  and  stucco  residence 
Owner— Niels   Schullz,   Millbrae. 
Architect— Not  G.ven. 
contr:ictor  —  Scl   iltx    Constr.    Cc    1 

Hillcrest    BlvA  .   Millbrae, 
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Contract   Awarded. 

KESIDENCE  Cost.    »4500 

SAN    JOSE.    Santa    Clara    Co..    Calif. 

Vine  St.   near  VirRinia  St. 
Two-story  frame  and  stucco  residence 

(S  rooms). 
Owner— Joe    Grasso.    252    Willow    St.. 

San  Jose. 
Architect— Not  Given. 
Contractor— V.   R.  Caminettl.  975  \  me 

St..   San  JoR6. 


Contract    Awarded. 

RESIDETXCE  Cost,  J5000 

SAN  JOSE.  Santa  CTara  Co..  Calif. 
No.  735  Garden  Drive. 

One-story  and  basement  frame  and 
stucco  residence    (5  rooms). 

Owner— VVil.«ey  M.  Smith,  105  Viola 
Ave.,   San   Jose. 

Architect— Not   Given. 

Contractor- A.  R.  Calvclli.  1625  Em- 
ory St..   San  Jose.  ■♦ 

To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost.    J5000 

BERKELEY,   Alameda  Co.,   Cal.      No. 

1433    Hopkins   Street. 
Two-story  frame  and  stucco  residence 

(5  rooms). 
Owner— Chas.    A.    Zerlang.    1632    Julia 

St..  Berkeley. 
Architect— Not  Given. 
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COMMISSIONED  TO  PREPARE 
PLANS 
LOS  ANGELES.  Cal.  —  Architect 
Frank  D.  Hudson,  701  Laughlin  Bldg.. 
commissioned  by  Los  Angeles  Board 
of  Education  to  prepare  plans  and 
specifications  for  a  new  building  to 
be  erected  at  Ramona  School,  1100  N. 
Normandie   Ave.     Cost,    JSO.OOO. 


BOND    ELECTION 

SAN  DIEGO.  Cal. — San  Diego  Board 
of  Education  has  called  an  election 
for  December  10  at  which  time  it  is 
proposed  to  vote  bonds  in  the  sum  of 
$2,500,000.  representing  the  district's 
share  of  the  cost  of  a  school  improve- 
ment program  estimated  to  cost  $4,- 
1.S4,000.  Application  has  been  made 
for  government  aid  in  financing  the 
Improvements.  The  program  involves 
alterations  to  and  the  reconstruction 
of  47  grammar  and  high  school  build- 
ings. 


BONDS    VOTED 

LOS  GATOS,  Santa  Clara  Co.,  Cal. 
— Los  Gatos  Union  High  School  Dis- 
trict voted  bonds  in  the  amount  of 
$60,000  Nov.  1st.  Proceeds  to  finance 
construction  of  and  addition  to  the 
High  School  in  Los  GatoB. 

I'lans  are  being  completed  by  Archi- 
tect W.  H.  Weeks,  525  Market  Street. 
Ean    Francisco 

Plans  Being  Figured  —  Bids  Close 
November  20. 

NORMAL  SCHOOL  GYM..   ETC. 

Cost,    $201,600 

BELLINGHAM,    Washington. 

Two-story  reinforced  concrete  normal 
school  addition  (gymnasium  to 
contain  locker  rooms,  dressing 
rooms,  shower  baths,  offices,  etc., 
swimming  pool  wing;  tar  &  gravel 
plank  roof  on  steel  trusses,  brick 
exterior,   cast  stone  trim,  etc. 

Owner — State  of  Washington. 

Architect— Bebb  &  Gould,  Hoge  Bldg., 
Seattle,    Wash. 
Plans    and     specifications     may     be 

obUiined  from  the  architects. 


COMMISSIONED    TO    PREPARE 
PLANS 

GLENDALE,  Los  Angeles  Co.,  Cal. 
— Architect  OiorKe  M.  Lindsey.  6305 
Yucca  St..  Los  Angeles,  commissioned 
by  Glendale  Board  of  Education  to 
prepare  plans  for  the  proposed  new 
Junior  College  plant  to  be  built  in 
Glendale.     Th»  dlstrlirt  recently  voted 


a  $195,000  bond  Issue  as  the  city's 
share  of  the  cost  of  the  project  and 
application  has  been  made  to  the 
I'WA  for  a  grant  of  $159,000.  Pro- 
gram provides  for  a  two-story  ad- 
ministration building  and  a  two-story 
.•-•cience  building,  both  to  be  reinforced 
concrete  structures,  and  two  locker 
buildings.  Cost  of  the  buildings  is 
(•stimated  at  $292,160,  equipment  $15.- 
0110  and  grading  of  the  site  $17,500. 
The  site  selected  to  cost  $30,000,  com- 
prises 25  acres  at  Verdugo  Road  and 
Canada    Blvd. 


PLANS   COMPLETE 

VISALI.\.  Tulare  Co..  Calif.— Archi- 
tect C.  A.  Balch,  1914  S.  Vermont  Ave. 
Los  Angeles,  has  completed  plans  for 
two  additions  to  the  high  school  plant 
in  Visalia  for  the  Visalia  Union  High 
School  District.  One  of  the  projects 
will  be  a  two-story,  four-room  addi- 
tion to  the  present  academic  building 
and  the  other  will  be  a  one-story 
chemistry  laboratory  and  classroom 
addition  to  the  present  science  hall. 
Plans  for  both  additions  have  been 
filed  with  the  state  architect  for 
rhecking. 


SUB-BIDS   WANTED 

SAN  FRANCISCO.— Einar  C.  Peter- 
.sen,  1290  Hayes  St..  desires  sub-bids 
tin  all  portions  of  the  work  for  the 
construction  of  the  Agassiz  School  for 
the  City  and  County  of  San  Francisco 
for  which  bids  will  be  opened  by  the 
Department  of  Public  Works  Nov.  27, 
l':30  P.  M.  Plans  prepared  by  Archi- 
tects Masten  and  Hurd,  233  Post  St. 


Preparing   Working   Drawings. 

GYMNAS'IUM  Cost,    $ 

.MARYSVILLE,    Yuba    Co.,    Cal. 

Dne-story      frame    and    stucco      gym- 
nasium. 

Owner — Nicolaus    Union    High    School 
District. 

Architect — Chas.    F.    Dean,    California 
State    Life    Bldg.,    Sacramento. 
Application   filed   with    the   WPA   to 

furnish    labor. 


BONDS    VOTED 

GREENFIELD,  Monterey  Co.,  Cal. 
—Greenfield  Union  School  Dist.  voted 
Ijonds  in  the  amount  of  $20,000  Nov. 
4th  to  finance  construction  of  a  four- 
ilassroom  addition  to  the  Greenfield 
School. 

Preliminary  plans  completed  by  Ar- 
chitect Chas.  Butner,  51  Maple  St., 
.Salinas.  • 


BIDS  OPENED 

ADDITION  Cost,    $18,000 

SACRAMENTO  COUNTY,  Calif.    Two 

miles  east  of  Sacramento. 
One-story   frame   and   stucco   addition 
to  elementary  school  (2  classrooms 
and  assembly  hall). 
Owner— Arden    Elementary  School  Dis- 
trict. 
Architect— Charles  F.  Dean,  California 
State  Life  Bldg.,   Sacramento. 
Only    bid    was   submitted    by    Peter- 
sen  &    Steinbrenner,    1116   O   St.,    Sac- 
ramento, at  $22,231. 

Bid  held  under  a-dvisement. 


BONDS    DEFEATED 

FRE.SNO.  Cal.— Fresno  City  School 
District  defeated  bond  issues  in  the 
:i  mount  of  $324,000  for  high  .school  im- 
provements and  $146,000  for  elemen- 
tary school  improvements  in  Fresno 
November  4. 

school    improvements   In    Fresno    Nov 
4th. 


CONTRACT  AV.'ARDED 

LONG  BEACH.  Cal.— J.  n.  Burrell, 
750  W.  Anaheim  St.,  Long  Bench,  was 
awarded  general  contract  by  the  Long 
Beach  board  of  education  at  $70,099, 
for  construction   of  units  A,   B  and  C 


at  the  Lincoln  Elementarv-  School. 
Kirtland  Cutter.  Farmes  &  Merchants 
Bank   Bid.,    Long   Beach,   architects. 


Bids  Wanted — To  Close  Nov.  27,  2:30 
P.    M. 

AUDITORIUM  Cost,  $33,276 

SAN    FRANCISCO.     N    20th    St.    bet. 

Missouri  and  Texas. 
One-story  auditorium  at  Daniel  Web- 
ster   School    (steel    frame)    57x92- 
ft. ;  to  seat  400. 
Owner — City  and  County  ot  San  Fran- 
cisco. 
.Architect — Chas.    Sawyer,  City  Archi- 
tect,  City  Hall. 
Plans  and  specifications  may  be  ob- 
tained  from  Chas.    Sawyer,  City  Hall, 
upon  deposit  of  $15.00. 

LOW    BIDDER 

VENICE.  Los  Angeles  Co.,  Calif.— 
Theo.  A.  Beyer  Corp.,  43S  Charabeer 
of  Commerce  Bldg.,  submitted  low 
bid  to  Los  Angeles  Board  of  Educa- 
tion, at  $85,271.  for  construction  of 
new  shop  buildings  No.  2  and  No.  3 
at  the  Venice  High  School,  13,000 
Venice  Blvd.  John  C.  Austin  and 
Frederic  M.  Ashley,  CJhamber  of 
Commerce  Bldg.,  architects. 

Plans    Being    Completed 

KECON.    SCHOOLS  Cost.  $110,000 

SAN    LEANDRO,    Ala.    Co.,    Calif. 

Repairs  and  reconstruction  of  Lincoln. 
Washington.  McKinley  and  Roose- 
velt Schools. 

Owner — San   Leandro    School   District. 

Engineer  —  H.     J.     Brunnier,     Sharon 
Building.   San  Francisco. 
Plans   will  be   complete   shortly   and 

bids    will    probably    be    asked    about 

November   21st. 


Cost,  $46,679 


Plans  Approved 

GYMNASIUM 

MADERA,  Calif. 

One-story  reinforced  concrete  gym- 
nasium (composition  roof,  some 
tile,  steel  columns,  maple  floors, 
etc.) 

Owner  —  Madera  Union  High  School 
District. 

Architect — E.  Ernst,  9  W.  Cleveland 
St..  Stockton. 

Engineer — Ernest    Francis,    California 
.'^tate  Life   Bldg.,   Sacramento. 
Bids   will   be   asked    shortly. 

BIDS   WANTED 

SEBASTOPOL,  Sonoma  Co.,  Cal.— 
Until  November  18,  8  P.  M.,  bids  will 
he  received  by  B.  Best.  Clerk,  Analy 
Union  High  School  District,  for  fur- 
nishing and  installing  laboratory  fur- 
niture and  equipment  in  the  high 
school  bldg.  now  under  construction 
in  Sebastopol. 

Plans  and  specifications  may  be  ob- 
tained from  the  above  office  upon  de- 
posit of  $5.00.  •  > 


LOW    BIDDER 

LONG  BEACH.  Cal.— J.  E.  Burrell, 
750  W  Anaheim  St.,  Long  Beach,  sub- 
mitted low  bid  at  $70,099,  for  con- 
struction of  Units  A.  B  and  C  at  the 
Lincoln  Elementary  School.  Kirtland 
Cutter.  Farmers  &  Merchants'  Bank 
Bldg.,   Long  Beach,  architect. 

CONTRACT   AWARDED 

LONG  BEACH.  Cal.— C.  Haverlandt 
1625  E  5th  St.,  Long  Beach,  awarded 
contract  by  Long  Beach  board  of  edu- 
cation at  $62,980,  for  construction  of 
the  Longfellow  elementary  school.  H. 
E.  Burket,  468  E  Main  St.,  Ventura, 
architect. 


LOW    BIDDER 

LOS  ANGELES.  Cal.— Theo  A.  Bey- 
er Corp.,  438  Chamber  of  Commerce 
Bldg.,  submitted  low  bid  to  Los  An- 
geles board  of  education  at  $85,271 
for  construction  of  new  shop  buildings 
No.  2  .and  3  at  the  Venice  high  school. 


PACIFIC    CONSTRUCTOR 
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13.000  Venice  Blvd.  John  C.  Auotln 
:ind  I''re<lcrlc  M.  Ashley,  Chamber  of 
cMninu-rcB  BIdg.,   architects. 


BIDS   WANTED 

I.d.Ni;  HKACH,  Cal.— Until  Nov.  ID. 
i  I'.  .M  .  liiils  will  bo  rccc-lvcd  by  the 
Ixing  Heach  board  of  education  for 
construction  of  the  main  elementary 
building  and  East  and  West  Annexes 
nt  IjOwi'11  .school.  Kdward  Mayberry, 
3910  K  3rd  St.,  Long  Beach,  architect. 

Bids  Opened 

ADDITION  Cost,  } 

BERKELEY,    Alameda  County.    Calif. 
Campus   of   University   of   Califor- 
nia. 
One  -  story  annex  to  Architectural  Li- 
brary   building    (reinf.    cone,    con- 
struction). 
Owner — University  of  California. 
Architect — Walter    Steiiberg.     Stafford 
Jory,   Waren  C.   Perry,  and  W.  G. 
Coriett. 
Low  Bidder  —  Dinwiddle  Construction 
Co..  Croclser  Bldg..  San  Franci.sco. 
Complete  bids  follow: 

Dinwiddle  Const.  Co.,   S.   F J13.0S7 

120  days. 
Lindgren  &  Swinerton,  Oakland  13,680 
120  days. 

Willis  F.  Lynn,  Oakland 14,726 

120  days. 
Bids   held    under  advisement. 


BONDS   VOTED 

LOS  BAN09.  Merced  Co.,  Calif.— 
Los  Banos  Elementary  School  Dis- 
trict voted  bonds  in  the  amount  of 
»25,000  October  31.  Proceeds  to 
finance  construction  of  a  reinforced 
concrete  elementary  school  in  Los 
Banos.  Preliminary  plans  prepared 
by  Architect  E.  J.  Kump,  Rowell 
Bldg.,    Fresno. 


Plans  Awaiting  PWA  Approval 

MUSIC   BLDG.  Cost,   J18,360 

PETALUMA,  Sonoma  Co.,  Cal.  Peta- 
luma    High    School. 

One  -  story  frame  and  stucco  music 
building  at  the  high  school  (54x34 
ft.)  six  practice  rooms,  storerooms 
for  instruments,  heating  room,  rest 
room.  etc. 

Owner — Petaluma   High    School    Dist. 

Architect— Brainerd   Jones,   226  Wash- 
ington St.,  Petaluma. 
Grant  of  $8262  has  been  approved  by 

the  PWA. 


Plans   Being   Figured — Bids   Close   Nov. 

25,  5  P.   M. 

ADDITIONS  Coet.    $ 

ALBANY.  Oregon. 

Alterations  and  additions  to  high 

school. 
Owner — School    Dist.    No.    5.    Linn   Co.. 

Ore.   (D,  E.  Nebergall.  Chairman). 
Architect — Tourteilotte    and    Hummeil. 

Postal    Bldg.,    Portland. 


Plans   Being   Figured — Bids   Close   Nov. 

25,  5  P.   M. 
SCHOOLS  Cost,  ?220,000 

.ALBANY,  Oregon. 
Two    elementary    school   buildings   and 

remodeling  high  school. 
Owner — School    Dist.    No.    5,   Linn   Co.. 

Ore.   (D.   E.  Nebergall,  Chairman). 
Architect — Tourteilotte    and    Hummeil. 

Postal    Bldg.,    Portland. 
Plans  and  specifications  may  be  ob- 
tained   from    the   architects    upon    de- 
posit of  $20  for  each  school. 


LOW   BIDDER 

TUCSON.  Ariz.— M.  L.  Tophoy.  904 
N.  4th  Ave.,  Tucson,  submitted  low 
bid  to  the  University  of  Arizona  at 
$56,000  for  constructing  new  buildings 
at  University  Farms.  located  about  4 
miles  northeast  of  Tucson,  for  the 
University  of  Arizona.  The  project 
Includes  the  construction  of  a  ma- 
chinery    building,     meats     laboratory. 


smoke  house,  oltlce  bulKlIng,  ntock 
liarn,  dairy  barn,  water  tower,  water 
maln.M  and  improvements  to  dairy  b.irn 
and  milk  house.  Henry  O.  Jaastad, 
\m    MilienlMTg    St.,    Tucson,    ar<hlt.-<i 


PLANS  BEING  FIGURED— BIDS  TO 
CLOSE  NOV.  15—12  NOON. 
LOS  ANfiELES,  Calif— The  Wciit- 
wor^l  .Mortgage  &  Investment  Co., 
1063  Westwood  Blvd.,  West  Los  Ange- 
les, is  taking  bids  for  a  two-story  re- 
inforced concrete  and  brick  store  and 
office  building  (100xI02-ft.)  to  be  built 
t  una  Westwood  Blvd.,  West  Los  An- 
geles for  themselves.  A  portion  of  the 
building  will  be  occupied  by  Scars, 
Roebuck  &  Co.  P.  P.  Lewis,  1063 
Westwood  Blvd.,  architect.  Cost,  $80- 
000. 


Plans    Approved    by    PWA. 

AUDITORIUM  Cost,    $33,275 

SAN   FRANCISCO. 

Aurlitorium  at  Daniel  Webster  School. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — Chas.  Sawyer,  City  Archi- 
tect,  City  Hall. 


Preparing  Working  Drawings. 

SCHOOL  Cost,     $58,182 

WALNUT    GROVE.    Sacramento    Co. 

One-story  frame  and  stucco  grammar 
school  (7  classrooms  and  assem- 
bly   to   seat    320). 

Owner — Walnut    Grove    School    Dist. 

Architect — Chas.  P.  Dean,  California 
State     Life     Bldg.,     Sacramento. 


Bonds   Voted — Plans   Completed. 

SCHOOL  Cost,  $24,464 

NAPA.  Napa  Co.,  Calif. 

One-story  reinforced  concrete  elem- 
entary school  (2  classrooms  and 
auditorium  to  seat  200). 

Owner— Mt.  George  Union  Elementary 
School  District. 

Architect   —    W.    E.    Coffman,    Forum 
Bldg..    Sacramento. 
Bonds  in  the  amount  of  $14,000  were 

voted  Nov.   4.      Plans  awainting  PWA 

approval. 


Plans  Being  Figured — Bids  Close  Nov. 
19th,  8   P.    M. 

STRENGTHEN  SCHOOL  Cost.  $26.u00 

CENTERVILLE.    Alameda    Co..    Calif. 

Strengthen  Washington  Union  High 
School  (steel  and  wood  strength- 
ening, etc.) 

Owner— Washington  Un.  High  School 
District. 

Architect— Birge   M.    Clark,    3  1  0   Uni- 
versity Ave.,  Palo  Alto. 
Plans  and  specifications  may  be  ob- 
tained   from    the    clerk    of    the    board. 

Washington  Union  High   School  Bldg.. 

upon  deposit  of  $25.00. 

Centerville,     and     from     the     architect 


Planned. 

JUNIOR    COLLEX5E  Cost,    $ 

SAN    MATEO.    San    Mateo   Co.,    Cal. 

Junior  College  (group  will  comprise 
liberal  arts  bldg.  science  bldg., 
administration  bldg.,  auditorium 
and  stadium  to  accommodate  15,- 

000). 

Owner   —    San    Mateo    Junior    College 

District. 
Architect — Not  Given. 

Further    details    will    be    announced 
at  a   later  date. 


BIDS    WANTED 

SAN  FERNANDO,  Los  Angeles  Co., 
Cal.— Until  Nov.  19.  2  p.  m.,  bids  will 
be  received  by  the  Los  Angeles  Board 
of  Education  purchasing  bureau.  1425 
S.  San  Pedro  St..  for  a  one-story 
frame  school  building,  corner  Mission 
Blvd.  and  Mott  St..  San  Fernando. 
A.  S.  Nibecker.  Jr.,  architect.  1423 
S.    San    Pedro    St.,    Los   Angeles. 


BIDS    WANTED 

MAYWfiOD,  L.  A.  Co.,  C«Ilf-Un- 
III  .Nov.  r-i,  ij  p.  m..  bidii  will  be  re- 
ceived by  the  1*11  Ang-I'ii  Board  of 
Education  purchisln^  depnrtment,  142S 
S.  San  Pedro  St..  f<.r  a  new  frame 
Kchool  bulldlPK  to  be  erectid  at  I»ma 
ViKta  Avenue  school.  3K:i  E.  .-.sih  HI., 
Mnywood,  A.  S.  Nibecker,  Jr..  142& 
S.  San  Peiiro  St.,  architect.  Coat. 
$47,000. 


BIDS   WANTED 

LOS  ANGELES  CO.,  Cal.  —  Until 
.November  18,  2  p.  m..  bids  will  be 
received  by  the  Los  Angelea  Board 
of  Education  purchasing  bureau,  1425 
S.  .San  Pedro  St.,  for  the  reconstruc- 
tion, rehabilitation  and  strengthening 
of  the  main  brick  building  at  the  Lo- 
gan Street  school,  1411  Logan  St. 
Henry  F.  Whitney,  405  S.  Western 
Ave.,  Architect;  and  L.  A.  Parker, 
804  Architects  Bldg.,  .Structural  Engi- 
neer.    Cost,    $55,000. 


BIDS    WANTED 

LOS  ANGELES,  Calif.— Until  No- 
vember 19.  2  p.  m.,  bids  will  be  re- 
ceived by  Los  Angeles  Board  of  Ed- 
ucation purchasing  bureau,  1425  S. 
.San  Pedro  St.,  for  reconstruction,  re- 
habilitation and  strengthening  of  the 
Mi.ain  brick  building  at  the  Fifty-sec- 
iind  Street  school,  801  West  52nd  St. 
A.  M.  Edelman,  701  H.  W.  Hellman 
Bldg..  architect:  and  Aaron  B.  Smith, 
730  Central  Bldg..  structural  engi- 
neer.    Cost.    $45,000. 


Plans  Completed. 

SCHOOL  Cost.    $lfi..-.'lii 

LAKE  COUNTY,  Calif. 

One-story  frame  and  stucco  grammar 
school. 

Owner — Burns  Valley  School  District. 

Architect — Herbert  &  Caulkins,  Ros- 
enberg Bldg..   Santa  Rosa. 

Engineer — J.  J.  Gould,  525  Market  St.. 
San    Francisco. 

Plans    Completed, 

SCHOOL  Cost,  $31,000 

CLOVERDALE.    Sonoma  Co.,    Calif. 

One-story  frame  and  stucco  academic 
building  (6  classrooms  and  gym- 
nasium (fiat  roof,  steam  beatinK 
system,    wood   s&sh,    etc. 

Owner- — Cloverdale  Union  High  School 
District. 

Architect — Herbert  &  Caulkins,  Ros- 
enberg Bldg.,  Santa  Rosa. 

ETngineer — W.  Adrian,  417  Market  9t. 
San    Francisco. 
Plans  have  been  forwarded  to  Stat« 

Division    of   Architecture,    Sacramento 

for  approval. 


COMPLETING    PLANS 

LOMPOC.  Santa  Barbara  Co.,  Cal. — 
Lompoc  Union  Elementary  School 
District  reports  that  plans  will  be 
comleted  about  November  6  for  an 
auditorium  and  classroom  addition  to 
the  Lompoc  School,  estimated  to  cost 
$32,727.  and  that  the  project  will  be 
advertised  for  bids  the  latter  part  of 
November. 

BOND    ELECTION 

LAFAYETTE.  Contra  Costa  Co.. 
Cal.— Lafayette  School  District  wlU 
vote  on  November  23,  on  a  proposal  to 
issue  bonds  in  the  am^'unt  of  $27,000. 
proceeds  to  finance  construction  of  a 
new  school  in  Lafayette. 


BOND    ELECTION 

TAFT,  Kern  Co.,  Cil.— Taft  Union 
High  School  District  will  vote  on  Nov. 
19.  on  a  proposal  to  issue  bonds  In 
the  amount  of  $150,0'H1,  proceeds  to 
finance  ccnftruction  of  a  two-story 
reinforced  concrete  administration 
building  and  alterations  and  adJtions 
to  other  structures  at  the  Taft  Union 
High  School. 
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CONTRACT  AWARDED 

I,Ot>  ■  ANOKLKS,  Cal. — Charles  J. 
Dorfniaii.  124  Nmlii  L,i\  Urea  Ave., 
awarded  contract  by  Los  Angeles 
board  of  ediicnlion  at  .?.ii;.t5!lO.  tor 
reconstruction  rehabilitation  and 
strensthening  of  an  addition  to  the 
boys'  and  girls'  physical  education 
building  at  Thomas  A.  Kdison  Junior 
high  school.  (iaOO  Hooper  Ave.  A.  R. 
WaJlier  and  P.  A.  Kisen.  70S  Pacific- 
Commerce  Bldg..  Architects,  and  Mur- 
ray Erlek.  811  VT  7th  St..  Structural 
Kngineer. 


Noveinber  4,  193;> 
BOND    ELECTION 

KNIGHTSKN.  Contra  Costa  Co.. 
Cal.— Knightstn  School  District  will 
vote  on  November  26.  on  a  proposal  to 
issue  bonds  In  the  amount  of  $13,000. 
proceeds  to  finance  construction  of  an 
elementary  school  to  contain  four 
classroom.^  in  Knightsen. 

Preliminary  plans  prepared  by  Ar- 
chitect James  Xarbett,  460  31st  St., 
Richmond. 


Bonds  Voted. 

HIGH  SCHOOL.  Cost,  $S5,000 

CL'STIXE,    Merced   Co.,    Calif. 
New  high  .echool   (four  cla.ssroom,  au- 
ditorium   to    seat   500,    cafeteria). 
Owner  —  Gusline    Union    High   School 

District. 
.Architect— W.    G.    Corlett    and    E.    A. 
Russ.    Bank   of   America   Building, 
■Oakland. 
Plans  are   being  completed  and  will 
lie  forwarded  to  State  Division  of  Ar- 
chitecture,   Sacramento,    for    approval 
in  about  one  week. 

BOND    ELECTION 

SHASTA.  Cal. — Shasta  School  Dist. 
will  vote  on  November  22,  oh  a  pro- 
posal to  i.«sue  bonds  in  the  amount  of 
15600,  proceeds  to  finance  construc- 
tion of  a  new  school   in  Shasta. 

Bonds   Sold — Plans    Being   Completed. 
SCHOOL  Cost,   $50,000 

SAN  RAFAEL,  Marin  Co.,  Cal.  Fourth 

and  E  Streets. 
One-story  frame  and  stucco  grammar 
BChool    (10    classrooms    and    audi- 
torium to  seat  500). 
Owner — San   Rafael   School   District. 
..Architect   —  N.   W.    Sexton,    deYoung 
Bldg..  San  Francisco. 
Plans  will  be  forwarded  to  State  Di- 
vision   of    Architecture,     Sacramento, 
for   approval   within    one   week. 

Commissioned  to  Prepare  Plans 

h-HOP  Cost,   $ 

OROVILLE.   Butte  Co..   Cal.      Oroville 

High   School  Campus. 
New   .shop   building. 
Owner— Oroville  High  School  District. 
Architect  —  N.    W.    Sexton,    deYoung 

Bldg.,   San   Francisco. 


November  4,    1935 
dONbS  VOTED 

PHfiENIX.  Ariz. — Maricopa  County 
School  District  No.  1,  October  29  af- 
firmed a  $94,000  bond  issue  represent- 
ing the  district's  share  of  the  cost  of 
additions  to  five  elementary  schools 
in  Phoenix.  The  program  calls  for 
a  H)-room  addition  to  the  Lowell 
.■^hool,  3-room  addition  to  the  Em- 
erson school,  6-room  addition  to  the 
Franklin  school,  2-room  addition  to 
the  Jackson  school  and  a  6-classroom 
and  auditorium  addition  to  the  Stev- 
enson cchool.  The  PWA  recently  ap- 
proved a  loan  and  a  grant  totaling 
$170,909   for   the   improvements. 

BIDS    WANTED 

TE'MPE.  Arizona— L'nlll  November 
13.  8:30  A.  M.,  bld.i  will  be  received 
by  the  'Arizona  State  Teachers'  Col- 
lege of  Tempe  for  tlic  construction  of 
a  central  steam  heating  plant,  dis- 
tribution   system    for    steam    heating. 


hot  and  cold  Avaler  and  ga-s  lines,  and 
auxiliary  hot  water  heating  service 
at  the  college  in  Tempe,  a  I'WA  pro- 
ject. Plans  and  specifications  may  be 
had  by  addre.«sing  the  college  at  422 
Honicliuildrrs  Ukl.g.,  Phoenix,  and 
upon  payment  of  $5  for  each  set  of 
plans  and  $5  for  each  .«et  of  specitlca- 
tions:  no  refund  will  be  made.  Certi- 
fied clieck  foi-  :."■;  must  accompany 
each   bid.  15 


Sub-Contracts  Awarded 

RECONSTRUCT   SCHOOL 

Contract  Price,  $127, 9nr. 
UKRKELEY,   Alameda  Co.,   Cal.     Cal- 
ifornia and  Derby  Streets. 
Reconstruction    of    Longfellow    School. 
Owner — Berkeley    School    District. 
.\rchitect — W.    C.   Ambrose,   care   Ber- 
keley Board  of  Education. 
Engineer— Thomas  1''.  Chace,  Berkeley 

Board  of  Education. 
Contractor — Dinwiddle  Const.  Co..  Inc. 
1101  Crocker  Bldg.,  San  Francisco. 
Structural   Steel— Herrick  Iron  Works, 

18th  and  Campbell  Sts.,  Oakland. 
Reinforcing  Steel— Soule  Steel  Co.  1750 

Army  St.,   San  Francisco. 
Masonry — H.    B.    Petersen,    1605    Lafa- 
yette  St.,   Alameda. 
Plastering   —    Fatt    &    Ronaldo,    5  5  5  8 

Claremont    Ave.,    Oakland. 
Sheet    Metal    —    Walter    Mork,    10  4  1 

Hearst   Ave.,    Berkeley. 
Tile— Superior    Tile    Co..    3743    Broad- 
way,   Oakland. 
Linoleum  and  Awnings— Higgins  Awn- 
ing   &    Linoleum   Co.,    2335    Broad- 
way,   Oakland. 
Roofing  ^General    Roofing   Co..    3  9S5 

Beach  St.,   Oakland. 
Mill    Work  —  Anderson    Bros.    Planing 
Mill,    Quint   and   Custer   Sts.,    San 
Francisco. 
Painting— J.    J.    Burden    &    Son,    142G 

Macdonald   Ave..   Richmond. 
Glass— W.   P.    Fuller   &   Co..   301  Mis- 
sion St.,  San  Francisco. 
Ornamental  Iron— Star  Orn.  Iron  W'ks 

1271   Folsom   St..   San   Francisco. 
Mastic     Floors — L.    S.    Case    Co..     7th 
and    Daggett   Sts..    San    Francisco. 
Plumbing   and    Heating — Spencer  Elec. 
Co..    Monadnock   Bhlg.,    San   Fran- 
Electrical    Work — Spencer   Elec.   Co. 
Sprinkler  System  —  Rockwood   Sprink- 
ler   Co.,    7    Front    St.,    San   Fran- 

Cijiio. 

Blackboards— J.  W.  Fricke,  420  Mar- 
ket St.,  San  Francisco. 

Fence — Anchor  Post  Fence  Co.,  460 
Fifth  St.,   San  Francisco. 

Rock,  Sand.  Gravel — Chas.  S.  Hughes, 
1001   Ashby  Ave.,  Berkeley. 

Lumber — Tilden  Lumber  Co.,  foot  of 
University  Ave.,  Berkeley,  and  E. 
K.  Wood  Lumber  Co.,  Frederick 
and  King  Sts.,   Oakland. 


Plans  Completed. 

IMPROVE   SCHOOL  Cost,   $ 

(TROCKETT,    Contra  Costa  Co.,   Calif. 
Slructur.'il    changes    to    west    wing    of 

grammar  .school. 
Owner  —  Carquinez   Grammar   .School 

Dl.'itrict. 
Structural    Engineer— Dewcll    &    Earl. 

55    New    Montgomery    Street,    Sati 

Francisco. 
Architect  —  Henry  H.  Gutterson,   526 

I '..well    St..    San    li'rancisco. 
.State   Division   of   Architecture    has 
approved      the    plans.      Bids    will      be 
asked  shortly. 


CONTRACT  AWARDED 

■'PASADENA,  Los  Angeles  Co..  Cal. 
— W.  T.  Loesch  ,*;•  Son.  119  E.  Union 
St.,  Pasadena,  awarded  contract  by 
Pasadena  Hoard  of  Education  at  $112.- 
"Al.  for  the  construction  of  the  Thos. 
Jefferson  Elementary  School.  Mars- 
ton  &  Maybury,  25  S.  Euclid  Avenue. 
Pasadena.    Architects. 


Plans    Being    Completed 

RECON^T.   SCHOOLS       Cost,   $110,000 
SAN    LEANDRO,    Alameda   Co.,   Calif. 
Reconstruct   and   repair   Lincoln,    Mc- 
Kinley,  Washington  and  Roosevelt 
schools, 
owner — San  Leandro  School  District. 
Engineer— H.    J.    Brunnier,    Sharon 
Bldg..  San  Francisco. 

Plans  will  be  completed  about  Nov. 
IS. 
CONTRACT   AWARDED 

LONG  BEACH,  Calif.- Reed  &  Mai- 
ser,  634,S  Colgate  Ave.,  I.,os  Angeles, 
awarded  contract  by  Long  Beach 
board  of  education  at  $111,350,  for 
general  construction  of  administration 
and  kindergarten  buildings,  and  tlie 
plumbing,  heating  and  elt-ctrical  work 
for  the  kindergarten  at  the  Francis 
E.  Willard  school. 

Frances  H.  Gentry,  Jergins  Trust 
Bldg.,    Long    Beach,    Engineer. 


LOW    BIDDERS 

P.\SADENA,  Los  Angeles  Co.,  Cal. 
— W.  T.  Loesch  &  Son,  lUi  E.  Union 
St.,  Pasadena,  submitted  low  bid  to 
I'asadena  board  of  education  at  $112,- 
294,  for  construction  of  the  Thomas 
.lefterson  elementary  school.  (Rem. 
concrete  construction.)  If  certain  al- 
ternates are  used  Atlas  Construction 
Co.,  39  Congress  St.,  Pasadena,  will  be 
the  low  bidder.  Marston  &  Maybury, 
25  S.  Euclid  Ave..  Pasadena,  .Archi- 
tects. 


BIDS     WANTED 

TEMPE,  Ariz. — Until  November  15, 
S.30  a.m.,  bids  will  be  received  by  Ari- 
zona State  Teachers'  College  at  Tem- 
pe for  the  construction  of  a  2-story 
Class  'A"  women's  dormitory  (200  ft. 
by  50  ft.),  on  the  college  campus  in 
'I'empe,  a  PWA  project.  Plans  and 
.specifications  may  be  obtained  from 
-Architects  Lescher  &  Mahoney,  lluO 
Title  &  Trust  Bldg.,  Phoenix,  upon 
deposit  of   $20.     Cost.    $125,000. 


Plans  Completed 

.JUNIOR  HIGH  Cost.  $120,000 

SALINAS.   Monterey  Co..  Calif. 
One-story    reinforced    concrete    junior 

college. 
Owner — Salinas    School    District. 
Architect — Chas.   Butner,   51  Maple  St. 

Salinas. 
Bids  will   be  asked  shortly. 


16— BANKS,   STORES  AND 
OFFICES 


Planned. 

.ALTERATIONS  Cost.    $10,000 

FRESNO,    Fresno   Co.,    Cal.     No.    1320 

Fulton   Street. 
Alterations    for    restaurant    and    soda 

fountain,    candy    store,    etc. 
Owner — Ernest  Wilson,   Palo  Alto. 
Architect — Not  Given. 


To    Be    Done   by   Day's   Work 

ALTERATIONS  Cost,  $8,000 

SAN    FRANCISCO,    Cal,,     247    Powell 

Street. 
Alterations  to  restaurant. 
Owner — Nard  &  Curtiss,   premises. 
Architect— Albert     R.     Williams,     251 

Post   Street. 


To    Be    Done   by    Day's   Work 

STORE  Cost,  $7,000 

SAN   FRANCISCO,   Calif.,  E.   Fillmore 

100   ft.    S.    California. 
One-story  Class  C  store  building. 
Owner — Mrs.    A.     1.    O'Brien,     care    of 

architect, 
.(irchitect— R.    R.    Irvine.    3431    Market 

Street. 

PLANS    BEING    FIGURED 

WEST  LOS  ANGELES,  Cal.— 
Westwood  Mortgage  &  Investment  Go^. 
1063   Westwood   Blvd.,    West  Los   An- 
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:ele«,  l8  laklnx  bl<l»  for  a  two-story 
I'lnforced  roniTPln  and  hrlrk  slon- 
,11(1  (iflli-<-  blllldlriK  (100x11)2  It.)  lo  l>i' 
iiillt  lit  llO'J  WoHtwood  Blvd.,  Woat 
.on  AiiKcloH.  fur  llii'iiiHelvoH.  A  por- 
lon  of  the  ImlldlnK  will  be  occupied 
,y  Spans.  Kochuck  &  Co.  1'.  I' 
,,ewlH.  1111)3  VVcstwmirt  Blvd..  Archl- 
(>ct.     Cost  j.sii.onu. 

|>lans    Being     Figured — Bids    Close 
Nov.  14th 

lANK  Co.st.  $20.0011 

)AI.Y  CITY.   Sun    Mateo  Co.,  Calif. 
;mc-.Hlory     and     ba.sement     roinfnrccd 

ooncroto    bank    building. 
Owner— Capital    Co..    625    Markil    SI., 

San  Francisco. 
'lanB  by  .\rchltectiiral  Dept.  of  owner. 
iCnKlnecr— I,.   II.   Nlshklan,  525  Market 

St..    San    Fran<'lsoo. 

3IDS    REJECTED 

SAN  FRANCl.'JCn.  —  I>.-partri<tnl 
)f  Public  Wiirks  rejected  bids  for  the 
ilteratlon.s  U>  the  .\ssessor's  Office. 
'Ity  Hall.  I,(iwe«t  bid  was  submitted 
{l)y  J.  HaroM  John.fon,  639  Brannan 
Wt.,  at  $S«ii7.    Complete  blclK  |>iil)ll.'!lieil 

bet.  31. 


=lans  Completed. 

XI/nOK.'.TloNS  Co.^t.    $3oon 

■iAN  FRANf^ISCO.  No.  2630  Mission 
Street. 

Alteration.s    to    commercial    buildinK. 

!)wner— Pachlc  K-avings  &  Loan  Co.. 
745    Market    St.,    San    Francisco. 

Architect  —  Ed.    Musson    Sharpe.    525 

'       Market  St..   .San  Francl.sco. 

IKnKlneer— Alfred  P.  Fisher,  110  Sut- 
ter  St..    San   Francisco. 


Contract  Awarded. 

Ai/ri';it.A.Ti()N's  Cost,  $2000 

SA.\   FK.ANCISC11.     NE  Geary,  Kear- 
\       ny  and  Market  Streets. 
[Alterations    tn    bai'    room      and      cigar 

store. 
nwner — Stag  Corp.,    Premises. 
,\rcbitect — Not   Given. 
r"ontractor    —    Mullen    Manufacturing 

Co.,  GO  Rnusch  St..  San  Francisco. 


Cost.  $20,000 
SB  Seventh 


Planned. 

:ArT(>  BMiG. 

[CHICU.    Butte  Cfi.,   Cal 

and  Main   Streets. 
One-story   automobile    building    ( 
'        room,    etc.)   91x125   feet. 
Owner— C.  ('.  Richardson,  Chieo. 
'\rchltect — Not   Given. 
Lessee — Pahl       Motors,     Inc.       (1 

Pnhl,  President).  Chlco. 


Contract   Awarded. 

KICSIUKXCK  Coat,    i 

RFnWOOD  CITY,   San  Mateo  Co. 
Two-story   frame   residence, 
owner — Mr.    Danford. 
Architect — Clarence   Tantau,    210   Post 
j         St.,    San    Francisco. 
Contractor— Bmll  Stelnegger,   371  Ala- 
I        meda    de    las      Pulgas.      Redwood 
CItv. 


Contract  Awarded. 

ALTERATIONS  Cost.   $10,000 

iSAN    ,IOSK.    Santa    Clara    Co.,    Calif. 

No.  302  W.  Santa  Clara  Street 

Alterations    to    store    building. 

Owner  —  Mrs.  Eva  K.  Stromertz.  40 
Locust  St.,   San  Jose 

Architect — Not    Given 

Contractor— Milton  B.  Glani.  :i3  Clif- 
ton Ave,.   San  Jose. 


Contract  Awarded. 

STORE  Cost,    $8000 

CARMEL,    Monterey    Co..    Cal.      Ocean 

Avenue. 
One-storv   store   building. 
Owner— W.  P.  Fee. 
Architect— Not  Given. 
Contractor- M.    J.    Murphy,    Carmel. 


Contract  Awardeo. 

STUHI';  Coal,    »10,00U 

OAKLAND,    Alameda    Co..    Cal.       No 

IDlli   Park   Blvd. 
oiu-Nlory    Miore   bulldlnn. 
Owner— A.   Hlrachberg. 
Arihitect— Not  Given. 
Ciiiilraetor— Daley    Bros..    4221    Morion 

SI.,   ;':meryvlllu.  > 


Contract  Awarded. 

.\I,T10UAT1(J.\S  Co.st,   $SIOi) 

l''KIOSN(J.    Fresno   Co.,    Cal.      No.    142.> 

Blackstone   Avenue. 
.Mteratlons    and    addition    to    Colonial 

Inn    (recently    partially   destroyed 

liy    (Ire);    one-.'itory    t.'olonlal    type 

structure,    ';.'jxOIi    feet. 
Owner  —  M.   P.   IdcQuone   and   Jamci 

Hansen,   Fresno. 
Areliltect— Not   Given. 
I'ontraelor — W.    H.    Richmond    &    Son, 

1379   Adollne   St,,    Fresno, 


Preparing  Working   Drawings. 
OFFICE    BLDGS,  Cost,    $1,20U,0IJU 

SACRAMENTO,   Sacramento  Co,,   t:al. 
^outh    N    Street,    bet.    Uth   and    12th 

Sts.,    and   S    N   St..    bet.    12th   and 

13th  &ts. 
Two    four-story      reinforced     concrete 

office   mulldlngs      (steam     heating 

systems,    air   conditioning   system. 

etc.) 
Owner— State  of  California, 
.\rcbltect— Geo.    B.    McDougall,    State 

Architect.      I'ublic      Works    Bldg.. 

Sacramento. 
Kuiiding  on  N  Street,  bet,  11th  and 
12lh  Sts.,  will  house  the  Public  Works 
otiices.  and  offices  of  the  motor  veh- 
icle department  will  be  housed  in  the 
building  on  N  St.,  bet.  12th  and  13th 
.vlreets. 


Plans   Being   Figured, 

ALTERATIONS  Cost,    $- 

S..\,X    JOSE.    Santa    Clara    Co.,    Calif. 

Si:   First  and  Williams  Streets. 
.Xlteration.s  to  store   building. 
Owner — Robinson     &     Sons    Co.,     Sun 

Jose. 
Architect— Binder  &  Curtis,  35  W.  San 

Carlos  St..   San  Jose. 
About    two    weeks    will    be    allowed 
for  figuring  the  plans. 


STORE  &  OFFICES  Cost,   $15,04.". 

PLACERVILLE,    Eldorado    Co..    Calif. 

Two-story  brick  store  and  office  bldg, 
(.54x50  feet)  composition  roofing, 
Oregon  pine  floors,   steel  sash, 

owner— Dillinger's    Furniture    Co, 

Architect— Jens  C.  Petersen.  812  26tli 
St.,   Sacramento, 

I'ontraetor  —  Frank  Schmerschal. 
Placerville. 

Structural    Steel  —  Palm    Iron    Works, 

Sacramento, 
Roofing — Sucramenlo  Roofinij  Co..  Sac- 
ramento. 

Plumbing— H.    A.    Boyd,    Placerville. 

Electric  Wiring  —  Orelll  Elctrlc  Co.. 
flaeerville. 

Glass— George   Cole.    Placerville. 

Iron  Grille  Work— Palm  Iron  Works. 
Sa.raniento. 

Brick  work — Redmond  Bros,,  Sacra- 
menlo. 

Lathing  and  Plastering— J.  T.  Thorn. 
I'lacerville. 

Lumber— Sterling  Lumber  Co..  Placer- 
ville. 

Steel  Sash— Palm  Iron  Works,  Sacra- 
mento, 

Painting — Wm.  Wlglesworth,  Placer- 
ville. 

Reinforcing  Steel — Palm  Iron  Works. 
.Sacramento. 
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THEATRES 


Sub-Contracts  Awarded 

REMODEL  THE.ATRE 

Contract    Price.    $24,600 

SAN  FRANCISCO.    1329  Fillmore  St. 

Remodel  and  refurnish  theatre  build- 
ing (work  Involves  remodeling  foy- 
ers,     vestibule,      mezzanine    floor. 


complete    rc-tlecoratlng.    plumbin*. 

v.ntllntlng    fan«.    Hectric   flxturea, 

new  KoatH,  etc.) 
owner— MIsHlon-Flllmoro  Theatr*  Co., 

(New   Plllmore  Theatre). 
Ar.bilecl  — A,    A,   Caiitln.   557   Market, 
Conlraelor— Alfred    J,     Moppor.     I  7  fi  9 

Pleooant    Valley    Road.    I'ledmoni 
Plumbing-  Scolt  Co.,   24J  Minna  SI. 
Electric    Wiring— Dowd  -  Seld    Electric 

<'o  ,   2118   MlKHlon   St, 
Lumber— Acme  Lumber  Co.,  Blxlh  and 

Cbanriel  Streets. 
Heating— Scott    Co..    243    Minna    .St. 
Lathing   and   Plastering — Vance  Peter- 

,'<eii,    161    Ijel    Monte   St, 
Structural  Steel— Herrick   Iron  Works. 

ISth    and    Campbell    St»..   Oakland, 
Reinforcing    Steel    Bart — Herrick    Iron 

Works. 


Plans    Being    Figured 

AI.IEKATIO.VS  Cost,  tlO.OOn 

ri-nAMMA.    Sonoma  Co..   Calif. 

Alterations  and   additions   to  theatre. 

owner— T.  &  D,  Theatre  Enterprise*. 
25   Taylor   St.,    San    Francisco. 

Engineer- L.  H.  Nlshklan.  525  Mar- 
ket St..   San  Francisco. 


Plans   Being  Completed 

i!i:i;rii,D  theatre.  Cost.  $ 

MODES-TO.    Stanislaus   Co..    Calif. 
Rebuilding  theatre    (recently   deslroy- 

■d   by  fire). 
Owner— Modesto  Theatre  (W.  R.  Mes- 

Klnger.  McHenry  St,.   Modesto). 
.\rehitect  —  Russell    Guerne    DeLappe. 

5905    Keith    St.,    Oakland. 
Bids  will   be  asked   shortly. 


18 —  WHARVES  &  DOCKS 


Plans  Approved. 

WFfARF.    ETC.  Cost.    192.000 

S.\N   FRANCISCO.      Piers  24  and  26. 
Connecting   wharf   and    wharf   shed 
(jacketed   piles,    timber  deck,   etc.) 
Owner— State  of  California    (Board  of 

Harbor  Commissioners... 
Engineer   —    Frank    G.    White,    Ferry 
Bldg.,    .San    Rranclsco, 
Specitications    are    now    being   writ- 
leu  and   upon  completion,   bids  will  be 
ai'ked.  ■  ■ 


Plans   Approved. 

WHARF  Cost.   $1.50.000 

SAN    FRANCISCO,      Piers   44  and   46. 
Reinforced    concrete    bulkhead    wharf 

extending   across    Piers    44    and    4*; 

(600  X  60  feet)  reinforced  concrete 

(leek  on  concrete  Jacketed  piles. 
owner— .si-ite   of  California   (Board   o( 

Harbor     Commissioners). 
Engineer    —    Frank    G.    White,    Ferry 

Bldg.,    San    Francisco. 
Specifications    are    now   being   writ- 
ten and   up<m  completion  bids  will  be 
asked. 

Plans   Approved 

WHARF.    ETC.  Cost.   $92,000 

SAN   FRANi'ISCO.     Piers   24   and  24. 
Connecting   wharf    and    wharf   shed 

(Jacketed   piles,   timber  ,leck,  etc.) 
Owner— State   of  California   (Board   of 

Harbor  Commissioners). 
Engineer— Frank    G.    White.    Ferry 

Building. 
PWA    has    approved    the    plans    and 
bids  will  be  asked  Immediately. 

Plans  Approved 

WHARF  Cost.   $15fl.0'i0 

SAN   FRvVNCISCO.   Piers  44  and  46. 

Reinfored  concrete  bulkhead  wharf  ex- 
tending across  Piers  44  aird  46  (600 
•  by  60  ft.)  reinforced  concrete  deck 
on  concrete  Jacketed  piles. 

Owner— State   of  California   (Board   of 
Harbor  Commissioners). 

Engineer— Frank    G.    White,    Ferry 
Building. 
PW.\   has   approved   the    plans   and 

bids  will  be  asked  Immediately. 
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Plans   Being   Figured — Bids   Close   Nov. 

2l8t,  2  P-  M. 
WHARF  Cost.    $150,000 

S^'AN  FRANCISCO.    Flers  44  and  46. 
Reinforced    concrete    bulkhead    wharf 
extinding   across    Piers    44    and    46 
(600x60  -  feet)    reinforced    concrete 
deck   on  concrete  jacketed  piles. 
Owner— State  of  California   (Board  of 

Harbor  Commissioners). 
EnKineer— Frank    G.    White.    Ferry 
Building. 
Plans  and  specifications  may  be  ob- 
tained  from  above  ofBce  upon  deposit 
of  $20.00. 


Plans  Being  Figured— Bids  Close  Nov. 

21»i    2  P.  M. 
WHARF.    KTC.  Cost.    $92,000 

S\N'   FRANCISCO.     Piers   24   and   26. 
Connecting   wharf   and    wharf   shed 

(Jacketed  piles,   timber  deck,  etc.) 
Owner— State  of  California    (Board  of 

Harbor  Commissioners). 
Engineer— Frank    G.    White,    Ferry 

Building. 
Plans  and  specifications  may  be  ob- 
tained  from  above  office  upon  deposit 
of  $20.00. 

isHmisc.  construction 

CONTRACT   AWARDED 

LOS  ANGELES.  Cal.— .4.u.stin  Com- 
pany of  California.  777  E.  Washintgon 
Blvd..  awarded  contract  for  erection 
of  a  class  A  rein,  concrete  film  labora- 
tory building  (76  ft.  x  133  ft.)  at  933 
N.  Seward  St.  for  Consolidated  Film 
Industries.  Sprinkler  System,  freight 
elevator,   etc.     Cost,    $100,000. 


PLANNED 

LOS  ANGELES,  Cal.— The  Chap- 
man estate,  615  S.  Alexandria  Ave.. 
Los  Angeles,  contemplates  erecting  a 
Spanish  village  on  Wilshire  Blvd.,  be- 
tween Alexandria  Ave.  and  Maripcs.T 
St.,  to  cost  approximately  $300, OOd. 
Propo.sed  improvements  include  a  num- 
ber of  adobe  cottages  to  provide  hot"! 
accommodations,  a  swimming  pool  and 
a  recreational  center.  The  project 
has  not  yet  reached  the  plan  stage 
and  will  not  mature  for  at  least  six 
months.  19 


Preliminary    Plans   Completed 
PUMPING    HOUSE  Cost.  $5,000 

HAYWARD,  Ala.  Co.,  Calif. 
One-story   light  steel  and  cement   city 

pump  house   (30x60  feet). 
Owner — City  of  Hayward. 
.\r(hitect  —  George     P.     Slmonds,     192 

Main  St..   Hayward. 


CONTRACT   AWARDED 

MARK  ISLAND,  Cal.— Elliott  &  Co., 
RIalto  Buldg..  .San  Francisco,  at  $765 
awarded  contr.ict  hy  the  Navy  De- 
partment, Washington,  D.  C  under 
Spec.  No.  S103,  for  replacing  the  Held 
retaining  ring.s  on  a  2000  k.w.  Elliott 
turbo  generator,  in  the  Central 
Power  FMant.  Mare  Island  Navy  Yard. 


Contract  Awarded. 

MAUSflLEUM  Cost,    $ 

LAWNDALE,  San  Mateo  County.  Cal. 
Home  of  Ivace  Cemetery. 

Reinforced  concrete  mausoleum  (mar- 
ble and  bronze  interior)  500  crypts 
1000  niches. 

Owner — Congregation  Temple  Emanu- 
El,  Arguello  Blvd.,  and  Lake  St.. 
.San    Franol.sco. 

Architect— Charles  F.  Strothoft.  2274 
15th   St..   San   Francisco. 

Contractor— H.  H.  Larsen  Co..  64  So. 
Park.   San   Francisco. 

Crematory    Retorts— Firebrick    Constr. 
Co.,    II 48   Harrison  St..   9an  Fran- 
cisco,   at    $5205. 
A»      previously    reported,       marble 

awarded    to   Joe.    Musto   Sons-Keenan 

Co.,    535   North    Point   St..   S.    F. 


Plans   Approved 

LIVESTOCK   BLDO..  $699,000   1st  unit 
SAN   M.\TEO  COUNTY,  Calif.    Vlsta- 
cion   Valley,   South   McLaren  Park 
54  acre   tract). 
("ne-Ktory    reinforced      concrete      live- 
stock building   (steel  trusses)    first 
unit   consists  of  main   horse   show 
stalls    to    accommodate      animals, 
etc. 
Owner— San  Francisco-San  llateo  Ag- 
ricultural  District. 
Architect  —  W.   D.    Peugh,   333  Mont- 
gomery  St.,    S.    F. 
Total    cost    of    the    proposed    build- 
ing is  $1,500,000.    The  second  unit  will 
consist   of   grandstand   to   seat   15,000. 
etc. 

PWA  has  approved  the  plans.    Bids 
will  be  asked  shortly. 


CONTRACT    AWARDED 

CULVER  CITY,  Los  Angeles  County, 
Calif.— Austin  Company  of  California, 
777  E.  Washington  Blvd.,  Los  Angeles, 
awarded  contract  for  a  number  of  im- 
provement.<)  to  be  made  at  the  Metro- 
fioldwyn -Mayer  Studios.  10202  Wash- 
ington Blvd.,  Culver  City.  The  work 
includes  the  reconditioning  of  an  ex- 
'sting  .stage  into  a  sound  stage  and 
the  construction  of  an  assembly  build- 
ing. The  assembly  building  will  be  a 
steel  frame  structure.  90x200  feet  in 
area,  with  corrugated  Iron  and  glas.f 
exterior    and    wood   roof   construction. 


BIDS    WANTED 

SAN  FRANCISCO —Until  Nov.  15, 
10  A.  M..  bifl.s  will  be  received  by  the 
Signal  Officer,  Ninth  Corps  Area,  Pre- 
.«idio  of  San  Francisco,  under  Bid  No. 
10S4  SC  36-1.  for  the  installation  of  a 
telephone  conduit  and  manholes  at  the 
Presidio. 

Sp(cification.s  obtainable  from  above 
ofnce.  ♦  > 

Plans  Being  Figured — Bids  Close  Nov. 
12th,  2  P.   M. 

NURSERY  Cost,   $ 

SAN  FRANCISCO.  32d  Avenue  near 
California  Street. 

One  -  story  frame  and  stucco  nurser.\' 
(32x65  ft.)  two  rooms,  kitchen,  lab- 
oratory)  gas  floor  furnace,   etc. 

Owner — Miss  Burke's  School  Playfield. 
229  32nd  Avenue. 

Architect— Francis  J.   Lloyd.   360  Pine. 

BIDS    WANTED 

SAN  FRANCISCO.— Until  Nov.  14, 
3  P.  M.,  bids  will  be  received  hy  the 
Public  Utilities  Commission,  Room  2.S7 
City  Hall,  for  constructing  a  storage 
yard  for  railway  materials  on  block 
hounded  by  Mariposa,  Bryant,  17th 
and  York  Sts.  Approximate  quanti- 
ties follow: 

'  1)   S,500  c.y.  grading    (yard  only); 
(   2)   4,000  sq.  ft.  removing  asph.  pave. 
(   3)    SOO   I.r.    constructing  fence; 
(  4)   250   c.y.    furnishing  anl  delivering 

crushed   rock    ballast; 
(   5)   50   c.y.    breaking   and  distributing 

concrete  sub-ballast; 
(  6)   2    installing   girder   rail    turnouts: 
(   7)  1   installing  tee  rail  turnout: 
(  8)  1    installing    single    track    over 

double  track  crossing: 
(  9)   220   ft.   single  track,   constructing 

girder  rail  plain  track; 
flO)  520  ft.   single  track,   conistructing 

tee  rail  plain  track: 
(ID    9    in.stalling  iron   trolley  poleS; 

(12)  1000    ft.    single    track,    installing 

overhead   trolley  wire    (including 
special  work); 

(13)  40   furnLshlng  and  installing  type 

ET  4/0  copper  joint   bonds; 

(14)  20   furnishing  and   Installing  type 

EC     300,000     circular     mil     Joint 
bonds: 

(15)  6   furnishing  and   installing   6   ft. 

4/0  copper  cross     bonds; 

(16)  4500  sq.  ft.  asphaltic  pavement  on 

concrete  base: 


(17)  10,000  sq.  ft.  do  on  macadam  base 
1 18)   3910  eq.  ft.   concrete  platform  for 
rail  bending  plant; 

(19)  moving   bending  plant   equipment 

from  Municipal  pipe  yaid  and 
setting  it  up  on  the  new  foun- 
dations ready  for  operation; 

(20)  constructing  bending   plant  bldg.; 

(21)  constructing  storage  shed: 

(22)  installing    catchbasin    and    sewer 

pipe. 

Plans  and  specifications  may  be  ob- 
tained from  Room  605,  San  Fran- 
cisco Water  Department  Bldg.,  42; 
Mason  St..  San  Francisco,  upon  Ue- 
pn.sit  of  $10.00. 

Liquidated  damages  for  the  failure 
to  complete  work  within  the  specified 
time  are  fixed  at  $20  per  day. 


Plans   Being   Figured — Bids  Close   Dec. 
3rd,  2  P,   M. 

LIVESTOCK   BLDG.  Cost,    $640,000 

SAN    MATEO  COUNTY,   Cal.     Vislta- 
cion   Valley.    South  McLaren  Park 
(54-acre  tract). 
One    -    story    reinforced    concrete   and  ' 
steel  livestock  bldg.   (steel  trusses; 
horse    show    arena.    300x400    feet; 
clear  truss  span    over  entire  area, 
stadium  to  seat   10,000,   flanked  on 
each  side  by  hoise  stall  units  (300 
.stalls)   stadium  portion  height  will 
be  100  ft.  with  300  ft.  span,  show- 
er   rooms    for    horses,     dormitory 
units  for  grooms,  etc.) 
Owner — .'Agricultural    District    1-A. 
Architect — Not  Given. 

This  is  the  first  unit;  total  cost  of 
the  building  is  $1,500,000.  Bids  ar« 
being  received  by  the  State  Depart- 
ment of  Public  Works,  Division  of 
Architecture.    Sacramento,    as   follows: 

(1)  Work  complete; 

(2)  Segregated  general  bid; 

(3)  Structural    steel; 

(4)  Electrical   work; 

(5)  Mechanical  work;  ; 
(fi)  Stadium  seating.  j] 
Plans  and  specifications  may  be  ob.    J 

tained  from  above  office  upon  deposit  :] 
of  $50  for  each  set.  .1 

Contractors  must  be  prequalifiod  I 
with  the  Department  of  Public  Works  i 
before  plans  and  specifications  will  be'  i 
made  available   to  them.  J 


20— MISC.  SUPPLIES  AND 
MATERIALS 


BIDS   OPENED 

LOS  A.N'OELES,  Cal.— Bids  for  fur- 
nishing redwood  under  Bid  No.  0199, 
were  opened  by  the  U.  S.  Indian  Ir- 
rigation Services,  Los  Angeles,  Oct. 
30.     The  bids  were: 

San  Pedro  Lumber  Co.,  $2155.54,  f. 
o.  b.  San  Pedro;  delivery  30  days; 
weight,  243.000  lbs. 

Union  Lumber  Co.,  $1718.80.  f.o.b. 
Fort  Bragg,  $2555.17,  f.o.b.  Parker; 
delivery,    15   days;   weight  194,520   lbs. 

Hammond  Lumber  Co  and  Little 
River  Redwood  Co.,  $2555.17  f.o.b. 
Parker:  delivery,  30  days;  weight, 
194,520    lbs. 

Holmes-Eureka  Lumber  Co.,  $1,- 
718.80,  f.o.b.  Eureka;  $2555.17.  f.ob. 
Parker;  delivery,  2  weeks;  weight, 
4000    lbs.    (unit    weight). 

Sun  Lumber  Co.,  $2881.95,  f.o.b.  Los 
.\ngeles;  delivery,  30  days;  weight, 
198.000  lbs. 

Dolbeer  -  Carson  Lumber  Co.,  $1.- 
718.80,  f.o.b.  Eureka;  $2555.17.  f.o.b. 
Parker;  delivery  time  not  stated; 
weight,   194.000  lbs. 

Patten-Blinn  Lumber  Co..  $2555.17. 
f.o.b. Parker;  delivery,  15  days;  weight 
194,520    lbs. 

All  bidders  offered  a  cash  discount 
of  2%,  30  days  on  mill  value  except 
Sun  Lumber  Co.,  which  offered  5%. 
30  days. 
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Bid    calls   for   construction    machin  ery    and    material*   and    mltcallan«ou*    equipment   and    supplies   purchased   by 
Federal,   state,   Municipal  and  other  p  ubiio  aaencle*. 


RECLAMATION  SERVICE 

CASl'KR.  WyomliiK— Until  Novem- 
ber 12,  2  V.  M.,  bids  will  be  received 
by  the  Bureau  of  Heclamatlon.  Cus- 
tom House,  Denver.  Colo.,  under  Spec. 
No.  740- D,  for  furnishing  and  deliv- 
ering f.o.b.  ears  at  the  shIpplnB  point 
and/or  Casper,  twelve  100-kv-a . 
alngle-phasc.  60-cycle.  66.000/38.000  to 
2400/4160  Y  volt  transformers:  four 
69-kv.,  lightning  arresters;  twelve 
4-kv.  ligtning  arrestors;  four  69-kv.. 
three-pole,  single-throw  gang-operat- 
ed air-brake  switches;  one  three-pole, 
single  throw.  gang-operated  ,  air 
break  switch;  twelve  Gfl-kv.  expulsion 
fuses;  and  four  outdoor  switching  and 
metering  equipment  units  for  dragline 
substations,  Casper-Alcova  Project. 
Wyoming. 

Specifications  obtainable  from  the 
above  office  without  charge  to  prospec- 
tive bona  fide  bidders:  to  others,  25c. 
not  returnable. 


BOULDER  CITY.  Nevada  —  Until 
November  29.  2  P.  M..  bids  will  be  re- 
ceived by  the  Bureau  of  Rclamation. 
Custom  House.  Denver.  Colo.^  under 
Spec.  No.  743-D.  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  and/or  Boulder  City,  pipe,  fit- 
tings and  valves  for  installation  in 
the  Boulder  Power  Plant.  Boulder 
Canyon  Project. 

The  materials  will  be  installed  by 
the    Government. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others. 
$".    not    returnable. 


BOULDER  CITY.  Nevada  —  Until 
November  19.  2  P.  M.,  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion. Cu.stom  House,  Denver.  Colo.. 
under  Spec.  742-D.  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  and/or  Boulder  City,  twelve 
safety  doors  and  appurtenances  for 
passageways  in  penstock  anchors, 
adits,  and  tunnel  plugs  of  the  lower 
tunnels  at  the  Boulder  Dam,  Boulder 
Canyon  Project.  The  materials  will 
be    installed    by    the    Government. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others. 
7Bc,    not   returnable. 

CASPER,  Wyoming— Until  Novem- 
ber 18,  2  P.  M..  bids  will  be  received 
by  the  Bureau  of  Reclamation.  Cus- 
tom House.  Denver.  Colo.,  under  Spec. 
No.  741-D,  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
and/or  Casper,  one  24-in.  lathe:  one 
24-in.  upright  drill;  one  24-in.  shaper; 
one  10-ln.  pedestal  grinder;  one  300- 
ampere  portable  arc-welding  motor- 
generator  set;  one  oxy-acetylene 
welding  and  cutting  set:  one  power 
hammer:  one  motor-  operated  metal- 
sawing  machine:  one  floor  crane  and 
hoist;  one  one-ton  differetial  chain 
block:  and  one  three-ton  geared  chain 
block.    Casper-Alcova    Project.    Wyo. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others, 
iiOo.    not  returnable. 


Room    270    City    Hall,    under    Bid    No. 

1167.    for    furnishing; 

(2)  14.400    lln.    ft.    12-in.    cement-lined 

cast   Iron   water  pipe; 
(  2)  9000    lln.     ft    IG-ln.     cemenl-llned 

cast  iron  water  pipe. 
Specifications    obtainable    from     the 
above    office. 


Imy  forkH.  bridle  rlngH.  carbon  bruah- 
>■»  and  Inaulating  tape. 

.Speclflcatlona  obtainable  from  the 
above  office  and  from  the  Aaslata.Dl 
Purchasing  Agent,  The  Panama  Canal. 
Kort    Manon.    San    FYanclHCo. 


SA.X  FRANCISCO— Until  November 
22.  3  P.  M.,  bids  will  be  received  by 
T.  A.  Brooks,  Purchaser  of  Supplies, 
Room  270  City  Hall,  under  Bid  No. 
1468.  for  furnishing  two  30-ln.  gate 
%alves. 

Specifications  obtainable  from  the 
above    office. 


RECLAMATION  BUREAU 

ALL-AMERICAN  CANAL  —  Until 
Novcmljer  22.  2  P.  M..  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion, customhouse.  Denver.  under 
Spec.  No.  64S.  for  furnishing  and  de- 
livering f.o.b.'  cars  at  the  shipping 
point  approximately  300.000  bbls.  of 
modified  Portland  cement  and  40.000 
libls.  of  sulphate-resistant  Portland 
cement,  in  cloth  sacks,  all  for  the 
AU-American  Canal  System.  Boulder 
Canyon  Project. 

S-pecifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others. 
25c.   not   returnable. 

WAR  DEPARTMENT 

FORT  MASON.  Cal.— Until  Nov.  14. 
10  A.  M..  bids  will  be  received  by  the 
Quartermaster  Supply  Officer.  San 
Francisco.  General  Depot.  Fort  Ma- 
.son,  under  Bid  No.  928-36-112.  for  fur- 
nishing 10.000  lbs.  flat  naiiless.  cold 
rolled  steel  strapping;  100  set  up. 
slack  pine  barrels,  and  200  extra  liners 
for  barrels. 

Secifications  obtainable  from  the 
above   office. 


SAN  FRANCISCO  CITY 


SAN  FRANCISCO — Until  November 
15.  3  P.  M..  bids  will  be  received  by 
T.  A.  Brooks.  Purchaser  of  Supplies. 
Room  270  t^ity  Hall,  under  Bid  No. 
1473.  for  furnishing  Fir.  Redwood  and 
Spruce  lumber  for  the  various  City 
Departments  and  Institutions  for  the 
term  December  1.  1935.  to  March  31. 
1936. 

Specifications  obtainable  from  the 
above  office. 


CANAL  ZONE 


SAN  FRANCISCO  CITY 

SAN  FRANCISCO— Until  November 
IS.  3  P.  M..  bids  will  be  received  by 
T.    A.    Brooks.    Purchaser   of   Supplies. 


PANAMA  CANAL  ZONE  —  Until 
November  13.  10:30  A.  M..  bids  will 
lie  received  by  A.  L.  Flint.  General 
urchasing  Agent.  The  Panama  Canal. 
Washington.  D.  C.  under  Schedule 
No.  3103  for  furnishing  miscellan- 
eous supplies  and  equipment,  includ- 
ing; Pipe  fittings,  railing  fittings, 
elbows,  t  e  r  mi  n  a  1  bonds.  bolts, 
pipe  hangers,  pipe  clamps,  conduit 
.screws,  hinges,  escutcheon  pins,  ex- 
pansion anchor."!,  metal  valves,  cocks, 
basin  traps,  floor  drains,  insulated 
cable,  magnet  wire,  stove  wire,  tee 
connectors,  cartridge  -  type  resistors, 
dry  cells,  bell-ringing  transformers, 
light  reflectors,  safety  band  lamps, 
glass  bottles,  carpenter's  hammers, 
ratchet   braces,    pipe   wrenches,    vises. 


PANAMA  CANAL  ZONE— Until 
.November  18.10:30  A.  M..  bld.i  will  be 
received  by  A.  L.  Flint,  General  Pur- 
chasing officer.  The  Panama  Canal. 
Wasliington.  D.  C.  under  Schedule 
No.  3102,  for  furnishing  miscellaneous 
supplies  and  equipment.  Including: 
Structural  steel,  steel  plates,  sheets 
and  bars,  floor  plates,  steel  rails,  pipe 
boiler  tubes,  bench  grinders,  railway- 
car  springs,  anvils,  screw  Jacks,  chain 
floor  and  wall  tile,  twist  drills,  as- 
sorted flies.  telephone  distribution 
cable.  phase-anKle-indicating  in.stru- 
nrents,  electric  motors,  panel  switch- 
board, ground-wire  clamps,  storage 
batteries,  rectifler.  slate,  pig  iron, 
ingot  copper,  ferrosilicon,  silica  sand, 
fireclay,  bricks,  calcium  chloride, 
tires  and  tubes,  rubber  matting,  air- 
brake hose,  boiler  lagging,  corkboard, 
tagboard,  lumber  (Cypress  and  Hic- 
kory), metal  beds  and  metal  house- 
hold  furniture. 

Specifications  obtainable  from  the 
above  office  and  from  the  Assistant 
Purchasing  Agent,  The  Panama  Canal. 
Fort    Mason.    S'an    Francisco. 

NAVY  DEPARTMENT 


WASHINGTON.   D.  C— Bids  will  be 

received   by   the   Bureau  of  Yards  and 

Docks.  Navy  Department.  Washing- 
ton.  D.  C,  as  follows: 

.^'•EPARATOR  units  and  spare  parts,  2 
oil  and  water;  Mare  Island.  Sch. 
6319;   Nov.   12. 

GRINDERS,  2  motor-driven  universal 
cutter;  Mare  Island.  Sch.  6356; 
November  12. 

ril'E.  iron:  steel  and  clay  fittings; 
oakum;  bronze  gate  valves;  goose- 
necks; Mare  Island.  Sch.  S3S5; 
November    12. 

roRKBOAKD,  13.100  sq.  ft.  Insulat- 
ing; Mare  Island.  Sch.  63S9;  Nov. 
15. 

.MACHINES.  2  motor-driven  pipe  and 
nipple  threading:  Mare  Island. 
Sch.   6365:    November  15. 

OAKUM,  spun;  IS. 000  lbs..  Mare  Is- 
land; 2400  lbs.,  Puget  Sound;  600f 
lbs..  East  or  West  Yard.  Scb 
6393;  November  15. 

BRUSHES.  725  generator  carbon. 
Mare   Island.      Sch.   6407;   Nov.    19. 

CABLE  26,000  ft.  electric;  Mare  Is- 
land.     Sch.    6414;    Nov.    19. 

SHOWER-HEADS.  450;  Mare  Island. 
Sch.   6402;   November  19. 

LAVATORIES.  6  ship.  Mare  Island: 
10  do..  San  Diego;  36  do.  Puget 
S^jund;  123  shore  lavatories.  West- 
ern Yards;  15  ship  water-closet, 
San  Diego:  40  do.  Mare  Island. 
Sch.    6411;   Nov.    19. 

TORCHES,  gasoline.  67:  Mare  Island. 
Sch.   6408;  November  19. 

AM.METERS.  4;  S  railliammeters;  145 
voltmeters;  Mare  Island.  Sch. 
639S:  Nov.   22. 

M.\CHINE.  1  motor-driven  surface 
grinding;  Mare  Island.  9ch.  6430; 
November  22. 

LATHES.  2  motor-driven  wood  turn- 
ing; Mare  Island;  Sch.  6428;  Nov. 
22. 

VALVES'.  1050  bronze  steam  &  water: 
Mare    Island.      Sch.    6427;    Nov.    22. 

L.\THES.  3  motor-driven  woodwork- 
ing: and  3  floor  stands.  Mare  In- 
land     Sch.  6423;  November  22. 
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BRIDGES 


November  5,    1935 
COMPLETE    BID    LISTING 

LYt)N  COUNTY.  Nev.— Dodge  Con- 
struction. Inc.,  Fallon,  at  $30,790,  as 
previously  reported,  submitted  the  low 
bid  and  awarded  contract  by  the  Ne- 
vada State  Highway  Directors.  Robt. 
A.  Allen.  State  Highway  Engineer, 
(-arson  City,  October  30,  for  the  con- 
.itruction  of  a  concrete  and  steel  un- 
derpa.<«  and  approaches  on  the  State 
Highway  System  in  Lyon  County.  Rte. 
1.  Section  Al.  near  Kernley,  a  length 
of  approximately  0.151  mile. 

The    work    involves; 
(   1)  355   cu.   yds.   remove  conciete; 
(  2)  850   cu.    yds.    roadway    excav: 
(   3J    1070   cu.    yds.    structure  excav; 
(   4)   .15    mi.    finished    roadway; 
(  5)  .15   mi.    traffic  stripe; 
(   6;   390  cu.    yds.    class  A    concrete: 
(   7)   365   cu.   yds.    class   B   concrete: 
(   8)  5000   lbs.    rein,    steel; 
(  9)    245.500    lbs.     structural     steel; 

(10)  100   lin.    ft.    remove   fence; 

(11)  100    lin.    ft.    reconstruct    fence. 
Total  bids  follow: 

(A)  Dodge  Construction.    Inc..    Fallon. 
»30.790. 

(B)  Isbell  Const.   Co.,   Reno,   $31,715. 

(C)  J.   A.  Casson,   Hayward,   $32,857. 

(D)  Engineer'.^  estimate.   $32,632.50. 
Unit  bids  follow: 

(A)         (B)         (C)         (D) 

(  1) %     4.00  $     COO  $     5.00  $     3.00 

(2) 50         1.50         1.00  .73 

(  3) 1.00         1.50         1.50         1.25 

(  4) .500.00  500.00  200.00  300.00 

(  B)_ 300.00  150.00  200.00  100.00 

(  «) 20.00   18.50   22.00   24.00 

(  7r.;. 20.00   18.50   aO.OO   24.00 

(  8)_ 07     .07     .08     .07 

(  ») 05     .05     .05    .045 

(10)..: 10     .05     .02     .05 

(11) 20     .10     .10     .10 
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COMPLETE    BID    LISTING 

EUREKA  COUNTY.  Nevada— Dodge 
Construction.  Inc..  Fallon,  at  $86,765.- 
19.  as  previously  reported,  submitted 
low  bid  and  awarded  contract  by  the 
Nevada  State  Highway  Directors,  R. 
A.  Allen,  State  Highway  Engineer, 
(Tarson  City,  Oct.  30,  for  the  con- 
struction of  a  concrete  and  steel  ov- 
erpass and  approaches  on  the  State 
Highway  system  In  Eureka  County, 
Route  1,  Sections  A2  and  A3,  near 
Dunphy,  a  length  of  approximately 
0.62  mile. 

The  work   involves: 
(  1)  4563    lin.    ft.    remove    fence; 
(   2)  84  lin.  ft.,   remove  culvert  pipe: 
(  3)  2  each,  remove  culvert  headwalls, 
(    4)    1   each,    remove  concrete   culvrt: 
(   5>  350  cu.  ycte.   roadway  excavation: 
(   6)   ^5.160    cu.    yds.    imported    borrow; 


(   7)    1270   cu.    yds.    structural    excav; 

(   8)  0.56    ml.    subgrade: 

(    H)    0.59    mi.    finish    roadway; 

111)   1300    cu.    yds.    gravel    base. 

(in  (1.59     mi.     salvage    and    relay    as- 

phaltic    surface: 
(11')    29    tons    asphaltic    road    material. 

Type    SC-2: 
(K!)  74S  cu.   yds.'^class  A   concrete; 
(141    285    en.    yds.    class    D   concrete; 

(15)  9.4    m.    ft.    b.m.    redwood; 

(16)  183.000     lbs.     reinf.     steel; 

(17)  106.000    lbs.    structural    steel: 
(IS)   5.790   lin.    ft.    treated  piles; 

(19)  185   each,   drive    treated   pile.';: 

(20)  32  lin.   ft.  24  in.  corr.   melal   pijie; 

(21)  20  lin.   ft.   36  in.   corr.   metal   pipe; 

(22)  2   each,    move   pipe   culvert   hea:1- 

walls; 

(23)  4050   lin.    ft.    metal   guard    rail: 

(24)  12  each,   monuments; 

(25)  4385    lin.    ft.    reconstruct    fenct. 
Total  bids  follow: 

(A)  Dodge  Construction.    Inc.,    Fallon. 
$86,755.19. 

(B)  Isbell  Const.  Co.,  Reno,  $87,367.1)0. 

(C)  Peninsula    Paving  Co..    San   Fran- 
cisco, $96,243.56. 

(11)  Gibbons  &   Reed,    Salt    LaUp  City, 
bid    irregul.ir. 

(E)    Engineer's    estimiUe.    $84,923.06. 
Unit  bids  follow: 

(A)         (B)         (C)         (D)         (E) 
(11     $   .03  $       .02    $     .02  $       .02  $       .02 
(   2)        1.00  .75  .50  .50         1.00 

(  3)  7.50  5.00  5.00  10.00  5.00 
(  4)  200.00  250.00  250.00  100.00  200.00 
(    5)        1.00  .50  .60  .30  50 

(   6)  .33  .37  .58  .35 

(  7)  1.50  1.50  1.50  1.25  1.00 
(  S)  200.00  200.00  250.00  100.00  lOO.Ofl 
(  9)  200.00  200.00  250.00  200.00  300.00 
(10)        1.50         1.00         1.00         1.00         1.00 

rii)  i5on.no  1500.00  ono.oo  isoo.no  1000.00 

(12)  20.00      25.00      16.no      30.00      22.00 

(13)  25.00      26.50      2n.on      23.00      23.00 

(14)  27.00      29.50      26.00      26.00      25.00 

(15)  120.00     100.00    100.00    115.00    120.00 

(16)  .055        .055        .055        .06        .055 

(17)  .065         .07  .065         .08  .07 

(18)  .90  .60  .75  .80  .75 

(19)  20.00      14.00      12.00      15.00      25.00 

(20)  4.00        3.50        3.00        3.00        3.25 

(21)  6.00        5.50        5.50        5.00        5.00 

(22)  10.00   10.00   10.00   10. no   10.00 

(23)  1.20    1.25    l.no    1.20    1.25 

(24)  3.00    3.50    2.50    3.00    4.00 

(25)  .10    .06    .in    .10    .OS 


CONTRACT    AWARDED 

SAN  DIEGO  CO..  Cal.  —  E.  S.  .t 
N.  9.  Johnson.  424  N.  Lake  Av.,  Pasa- 
dena, at  $25,992.50  awarded  contract 
by  the  State  Highway  Commission. 
Sairamento.  for  wiTlening  an  overhead 
crossing  over  I  he  tracks  of  the  Atchi- 
.-^on.  Topcka  &  Santa  Fe  Railway,  H 
mill-  north  of  Del  Mar.  and  widening 
and  paving  approaches  with  asphalt 
r-(,iur.-ir..    in    San    Diego  County. 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      Caiifornia 


BIDS   WANTED 

LOS  ANGELES  CO..  Calif.  —  Until 
November  29.  2  P.  JI.,  bids  will  be 
received  by  the  State  Highway  En- 
gineer. State  Bldg..  Los  Angeles,  for 
the  construction  of  a  steel  and  con- 
crete overhead  crossing  over  the 
tracks  of  the  Atchison.  Topeka  &  San- 
ta Fe  Railway  at  Wilmington,  con- 
.-'i.'iting  of  four  Cl-ft.  6-ln.  spans,  two 
42-ft.  spans,  and  two  39-ft.  spans, 
and  grading  and  paving  approaches 
with  asphalt  concrete  and  Portland 
cement  concrete  paving  strips. 

The  work  involves: 
(  1)  21  stations  clearing  and  grubbing: 
(   2)   1.500  M.  gals,  water; 
(   3)    61.500  c.y.  rdwy.  excav..  unclass.; 
(   4)    2,650   c.y.    struc.    excav.; 
(   5)   16,000  sq.  yds.  subgrade  for  pave. 
(  6)  21    stations    finishing    rdwy.; 
(   7)   455  tons  mineral  aggregate   (plant 

mixed  surfacing) ; 
(  S)   23    tons    liquid    asphalt    MC-5    or 

MC-extra  hea\'y   (do); 
(   9)    2.1  tons  liquid  asph.  MC-2  (prime 

coat) ; 

(10)  3.400  tons  asphalt  concrete   (base 

and  leveling  course) ; 

(11)  2,000   tons   asphalt   concrete    (type 

A  surface  course) ; 

(12)  425  c.y.   Class  A   Port.  cem.   cone. 

(pavement); 

(13)  465.000  lbs.  bar  reinf.  steel  (pave- 

ment and   structure); 

(14)  2,870    c.y.    Class    A    Port,    cement 

concrete    (structure) ; 

(15)  74  c.y.  Class  F  do  (railing); 

(16)  1,300.000  lbs.   struc.  steel; 

(17)  1.160  lbs.  cast  bronze; 

(18)  400    lbs.    copper   strips; 

(19)  400  c.y.  Class  A  Portland  cement 

concrete     (curbs,    gutters,     side- 
walks) ; 

(20)  340   l.f.   curb  armor; 

(21)  1.000  l.f.   lighting  conduit; 

(22)  8    each    concrete    lighting    stand- 

<ards ; 

(23)  73    c.y.    concrete    to    be    removed 

and   disposed  of; 

(24)  1   lot  misc.   Items  of  work. 
Plans    and    specification.s    obtainable 

from  the  ofBce  of  the  .State  Highway 
Engineer.  P.  O.  Box  1499.  .Sacramento. 
:ind  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Fr.Tnciscn.  Las 
.\ngeles.  * 


BIDS    WANTED 

RIVERSIDE  COUNTY.  Calif.— Until . 
November  29.  2  P.  M.,  bids  will  be 
received  by  the  State  Highway  En- 
gineer. State  Bidg..  Los  Angeles,  for 
the  construction  of  a  reinforced  con- 
crete girder  overhead  crossing  over 
the  tracks  of  the  Southern  Pacific 
Company  about  2.2  miles  west  of  In- 
dio,  con.sisting  of  one  61-ft.  clear  span 
.nnri  two  45-ft.  6-ln.  clear  spans,  and 
erading  and  paving  with  Portland  ce- 
ment concrete  0.54  mile  of  roadway. 

The  work  involves: 
(  1)  2,350  M.  gals,   water; 
(  2)   5,300   c.y.    rdwy.    excav.,    unclass.: 
(   3)    1,000   .sta.   yds.   overhaul: 
(   4)  1,000  c.y.  struc.   excav.; 
(    5)    56  600  c.y.  imported  borrow: 
(   6)  22.500  c.y.   selected  do; 
(  7)   6.410  sq.   yds.   suograae  for  pave.; 
(  8)   28   sta.    finishing  rdwy.; 
(   9)   36  tons  liquid  asph.   SC-2   (shoul- 
ilers); 

(10)  23.5  tons  do   (detour): 

(11)  4  tons  liquid  asph.  SC-IA  (slopes) 

(12)  5,600    sq.    yds.    preparing,    mixing. 

and   shaping  shoulders: 

(13)  1.305    c.y.    Class    A    Portland    ce- 

ment concrete  (pave.); 

(14)  189,000  lbs.  bar  reinf.  steel  (pave- 

ment and  structure); 
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15)  2,620  each    pnvoinpnt   dowrls; 

16)  1.300    c.y.    Class    A    rorlland'   p.-- 
i  ment  concreU!   (.Mtriiu); 

17)  28   c.y.   ClaflR    A    do    (raillnK); 

If)  7.030  l.f.   fiirnlHh.    treated    I  ioukIhs 
fir  piles.    Inrludlne   tent   plleo: 
'7K  e.Tch  driving-  do: 
•    inch  .'tpillway  a.xKfinhlle.s; 
I    l.f     8-ln.    f'MP: 
ii.'iS   l.f.    laminated    tlinlier  Ruard 
rail: 

''•  each  monuments; 
j<)  1    each   temporary   pavem't  croM.i- 

Ing  device; 
2S)  1   lot  misc.  Items  of  work. 

NOTK:  The  .State  re.servcs  the  rlpht 
o  omit  Items  18  and  19  from  the  con- 
ract  and  reduce  the  qnantlly  in  Item 
C. 
Plans  and  specifications  ohtainable 
rem  the  office  of  the  State  Highway 
Inglneer.  P.  O.  Rox  H99,  Sacramento, 
nd  on  file  at  the  ofUce  of  the  Dis- 
rlct  Enginenr  in  .'fan  Francisco.  I.os 
vngele.s,    and    San    Bernardino. 


JIOS  WANTED 
SAN    JDAQL'l.V      COUNTY,      Cal.— 
•til    -Nuvemlitr   27.    2   P.    M..    bids   will 
le   received    liy      the    State      Highway 
"ominis-xion.       .Sacrramento,     for       the 
onstriiction    of   an    overhead    crossing 
■ver  the  tracks  of  the  Southern  Paci- 
ic    Railroad    one-half      mile      east    of 
^racy.    consisting     of    one    81-ft.    and 
wo  -IS-ft.   plate  girder  spans,   two  52- 
t.  steel  beam  spans,  and  twenty-nine 
0-ft.   reinforced  concrete  girder  spans 
in  concrete  bents  and  abutments  with 
vingwalls    on    timber   pile    foundation, 
md    grading    and    paving    with    Port- 
and    cement    concrete    pavement    ap- 
iroximately  0.3  mile. 
'    The  work  involves: 
.:  1)  63m    M.    gals,    water; 
!:  2)   1730    cu.    yds.    rdwy.    excav.    un- 
'  class; 

[;  3)  3500  cu.  yds.-  struc.  excav.; 
|;  4)  18,000  cu.  yds.  imported  borrow; 
j(  5)  405  cu.  yds.  salvaged  surfacing: 
|(  8)  216  cu.  yds.  cone,  pavement  and 
I  ■  strucs.  to  be  removed  and  dis- 
1  -  posed  of: 
X  7)  3300  sq.    yds.   subgrade  for  pave- 

•      ment; 
|(  8)  31   sta.    finishing  roadway: 
i(  9)  2500  tons  untreat.  crushed  gravel 
'  or    stone     surfacing     (base    and 

approaches); 
1(10)   1420    tons    mineral    aggregate 
(plant-mixed   surface   MC   type); 
(11)  71    tons    liquid    asph.    MC-4    or    5 
1  (plant-mixed     surfacing); 

1(12)   16  tons  liquid  asph.  MC-2   (prime 
[   ,         coat); 
(13)  7    tons    liquid    asph.    MC-3    (seal 

coat); 
'14)  64     tons     stone    screenings     (seal 

coat); 
(IB)   G:J5  cu.  yds.  Class  A  Portland  ce- 
ment   concrete    (pavement): 

(16)  5100  cu.  yds.  Class  A  Portland  ce- 

ment  concrete    (strucs.); 

(17)  122     cu.     yds.     i_nass    A     Portland 

cement    concrete    (railing): 

(18)  86S  each  pavement  dowels; 

(19)  S4II.00O  lbs.   bar  reinf.  steel; 

(20)  44S    each    pavement    tie    bolt    as- 

.■^emblies: 

(21)  a.iO.uOO    lbs.    struc.    steel; 

(22)  2IS.n00    lbs.    cast    steel: 

(23)  1   only  cast   steel   frame  &  cover: 

(24)  27.500    lin.    ft.    furnishing    treated 

Douglas   fir  piles,  including  test 
piles; 
(26>  6S4  each  driving  treated  Douglas 
fir  piles,   including  test  piles: 

(26)  104  lin.  ft.  36-ln.  relnf.  cone,  pips 

(27)  64   lin.  ft.  48-in.  do; 

(28)  2S  lin.   ft.   12-in.  do; 

(29)  1   only  12-ln.    reinf.   concrete  pipe 

elbow; 

(30)  .sc  each  guide  posts; 

(31)  U.53   mile  new   property   fence; 

(32)  4   each   drive   gates; 

(33)  (,i;7   sq.    yds.    asph.    paint  binder; 

(34)  16  each  monuments: 

(35)  1    only    12-in.    alfalfa    valve; 


i:i<;)  I  lot  inlxcellan.ous  Items  of  work 
Plans  and  HpccUlcallons  obtainable 
fn.ni  the  office  of  the  Stale  Highway 
lOuKineer,  P.  (J.  Box  1499.  Sacramento, 
and  cm  file  .at  the  office  of  the  DiBtrict 
Knglneer  In  San  Kranclsco.  Lios  An- 
(-••■ies    and    Stockton.  • 


CONTRACT   AWARDED 

VK.NTfUA  COUNTY,  I'al.  — Parish 
liros.,  1222  N.  Uower  St.,  Hollywood, 
at  $8304.60  awarded  contract  by  the 
State  HiKhway  Commission.  Sacra- 
mento, for  construction  of  a  corru- 
gated metal  pipe  drain  in  Ventura 
<'ouniy,  uljout  12.5  mlle.s  north  of  the 
I  ily  of   \'entura. 


BIDS    WANTED 

SA.V  HKNITO  COCNTV,  Cal.— Un- 
til November  19,  2  P.  M..  bids  will  be 
received  by  the  Division  of  Highways, 
1..  II.  Cibson,  District  Knglneer.  5(i 
lliguera  St..  San  Luis  Obispo,  for  the 
salvacing  of  an  existing  120  ft.  bridge 
from  I'acheco  Creek  and  erection  at 
San  Benito  River:  and  the  salvaging 
lit  the  existing  lOO-ft.  San  Benito 
River  Bridge. 

Plans  and  specifications  obtainable 
from  the  above  office.  * 


22— DREDGING.  HARBOR 
WORKS,  EXCAVATION 

SUIT    FILED 

S.\X  JOSE.  Santa  Clara  County- 
Suit  has  been  filed  in  .Superior  Court 
by  Frf-ilerick  C.  Malkmes  to  test  the 
validity  of  the  election  held  last  Au- 
gust on  the  formation  of  the  San  Jose 
Deep  Water  Port  -\ssociation.  The 
suit  alleges  irregula'-ities  in  the  elec- 
tion proceedings.  Construction  of  a 
port  development  to  cost  $2,000,000  is 
■  -•■ntemplated    by   the  district. 

BIDS   WANTED 

SACRAMENTO.  Cal.— Until  Nov.  14. 
:'.  P.  M..  bids  will  be  received  by  the 
U.  S.  Engineer  Office,  Lieut.  Col.  L. 
B.  Chivmbers.  District  Engineer.  Room 
208.  Post  Office  BIdg..  Pacramento. 
under  Rid  No.  36-78.  for  furnishing 
.=i.n00  tons  of  rip-rap  stone  and  deliv- 
ering same  either  by  barge  or  by 
truck  along  the  easterly  bank  of  the 
Sacramento  River  Just  above  Colusa 
Weir  and  approximately  2.5  miles  up- 
.■itream  from  Colusa.  Rock  shall  be 
unloaded  at  points  along  the  bank  as 
designated   by  t)ie  Contracting  Officer. 

Specificatifins  obtainable  from  above 
office.  5 


BIDS    WANTED 

SACR.\MENTO.  Cal.— Until  Novem- 
ber 12.  3  P.  M..  bids  will  be  received 
by  the  U.  S.  Engineer  Office.  Lieut. 
Col.  L.  B.  Chambers.  District  Engi- 
neer. Room  20S.  Post  Office  BIdg.. 
Sacramento,  under  Bid  No.  36-79.  for 
furnishing  and  operating  one  drag- 
line and  performing  all  work  as  di- 
rected liy  the  contracting  officer  for 
work  on  the  Dozier  spoil  area  about 
7  miles  southwesterly  from  Rio  Vista, 
on  the  westerl.v  side  of  the  Sacra- 
mento River.  Equipment  shall  have  a 
4ii-tt.  boom.  0.75  cu.  yd.  capacity 
bucket,   and  55   -hp.   engine. 

Bids  will  be   taken  as  follows: 

(1)  Furnishing    and     operating    drag- 

line for  360  hours. 

(2)  Lump    sum.     delivery    of    dragline 

to   site    of   work     and      removal 
there-from     upon    completion    of 
contract. 
Specifications     obtainable     from     the 
above  office. 


23— IRRIGATION  PROJ. 

CONTRACT    AWARDED 

SAN  JOAQUIN  COUNTT.  Cal.— J. 
C.  Bolt.  Stooktoi.  at  JO  14  per  cu.  yd. 
awarded  contract  by  the  State  Di- 
vision   of    Water    Resources      Edward 


Hyatt.  Stale  ETnclncer.  flacramento. 
for  constructing  three  uretlonn  of 
lovee  „ti  the  rlfhi  i,n„|,  „,  ,,„.  ^^^ 
Jouquin  Illver  In  Reelamallon  DUtrlct 
.Vo.  2004,  approxlniately  lu  mlle«  Houlh 
of  Manleca,  Han  Joaquin  (.'ounty.  In- 
wilvlng 

(1)  24.1.V)  cu.  yds.  material  to  l><!  plnr. 

ed   in   levee  at  Site  "A": 

(2)  11,200  cu.  yd».  material  to  be  plar- 

ed  In  levee  at  Site  "li": 
U!)   6400  cu.  yds.  material  lo  be  plac>-d 
in  levee  at  Site  "C". 
Complete   bids  published   Oct.    17. 


CONTRACT    AWARDED 

STANISLAUS  COUNT  v.— California 
ilunite  Co.,  1006  N.  Sycamore  St., 
liOs  Angeles,  at  J72.554.38  submitted 
low  bid  and  awarded  contract  by  the 
Mf>de*ito  Irigation  District,  C.  S.  Ab- 
Ijott,  secretary,  for  the  repair  of  old 
lining  by  gunlting  In  the  Main  Canal 
of   the   District. 

Complete   bids   follow: 
California  Gunite  Co.,  L.  A.     $72.554. 3S 

Vinson  &  Pringle.  Phoenix 75,883.64 

Peninsula  Paving  Co.,  S.  F..      77,111.69 
Case  Constr.  Co.,  Alhambra       82.776.96 

LOW    BIDDERS 

MARICOPA  COITNTY,  Ariz.— VIn.von 
.t  Pringle.  919  E  Madison  St..  Phoenix. 
at  $147,400  submitted  low  bid  to  the 
Maricopa  County  Municipal  Water 
Conservation  District  No.  1.  927  Title 
and  Trust  BIdg.,  Phoenix.  Nov.  4.  for 
the  construction  and  improvement  of 
the   irrigation    works   of    the    District. 

The  work  is  located  about  30  miles 
northwest  of  Phoenix  and  includes  the 
finish  subgrade  for,  and  the  placing 
of  concrete  or  gunite  lining:  or  con- 
crete or  gunite  l)ank  lining  and  ce- 
ment bound  macadam  bottom,  to- 
gether with  bank  spillways  covering 
an  area  of  approximately  2.200.000  sq. 
ft. 

The  District  will  perform  the  rough 
grading,  and  furnish  the  cement  and 
reinforcing  fabric  at  the  nearest  rail- 
road siding  or  at  its  headquarters  at 
Reard.sley.    ..\riz. 

Cement  gun  Const.  Co..  Allenlown. 
Pa.,  submitted  the  second  bid  at  J149.- 
600. 


CONTRACT    AWARDED 

TURLOCK.  Stani.-^laus  Co.,  Cal.— 
Kd.  Erickson.  Route  4.  Box  744.  Mo- 
desto, at  $20.934.fi0  submitted  low  bid 
and  awarded  contract  by  the  Turlock 
Irrigation  District  for  application  of 
approximately  351. S42  sq.  ft.  of  2-in. 
concrete  levee  lining  on  the  Ceres 
main  canal  from  Drop  No.  3  to  Al- 
exander Bridge. 

Lloyd  Terrell.  221  9th  Ave.,  Turlock. 
at  $56.'i4.64  awarded  contract  for  ap- 
plying approximately  83.600  sq.  ft.  of 
2-in.  lining  on  the  main  canal  in  the 
vicinity  of  Drop   No.   4. 


STREET  LIGHTING 
SYSTEMS 


BIDS    WANTED 

SAN  FRANCISCO.— Until  Nov.  14. 
.">  P.  M..  lump  sum  bids  will  be  receiv- 
ed by  the  Public  Utilities  Commission. 
Room  2S7.  Cily  Hall,  under  Light  and 
Power  Department  Contract  No.  8. 
for  the  construction  of  an  addition  to 
the  street  lighting  system  in  the  Civic 
Center. 

The  work  will  be  located  on  Fulton 
Street  between  Larkin  and  Leaven- 
worth Streets:  on  McAllister  Street 
between  Larkin  and  Leavenworth 
Ste.,  and  on  Leavenworth  St.  between 
Fulton   and    Mc.Mlister  Streets. 

The  work  involves: 

(1)  32    16-ft.    ornamental    relnf.    cone, 
lighting  standards: 

(2)  32    luminaries   without    compensa- 
tors; 
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(3)  32  Prl.  6.6A..  Sec.  16  to  20A  Ser- 
ies transformers: 

(4)  32.000  1  umen  15  ampere  Mazda 
."Street    series    lamps; 

(5)  32  concrete  foundations  for  stand- 
ards with  bolts  and  conduit  bends; 

(6)  8  concrete  pull  boxes: 

(7)  43.000  ft.  I'l-ln.  blak  undergroun.l 
conduit; 

(8)  4,600  ft.  5,000  volt  single  conduc- 
tor No.  8  AWG  R&LC  -Rire; 

(J)  1,200  ft.  600  volt  single  conductor 
No.  .<  -AWG.  RCDB  strondt-d  wire. 

Lump  sum  bids  will  be  received  for 
furnishing  and  installing  an  addition 
to  the  lighting  system  in  the  Civic 
Center  complete  except  conduit;  and 
a  unit  price  bid  will  be  received  for 
furnishing  and  installing  I'A  -  inch 
standard  black  conduit. 

Plans  and  specifications  obtainable 
at  Room  605.  S.  F.  Water  Department 
BIdg..  425  Mason  St.,  upon  deposit 
of  JIO.OO. 

Work  will  be  financed  in  part  by  a 
FW.\  allotment  of  $22,783  for  street 
lighting  about  the  new  Federal  Bldg. 
and  along  bridge  approaches. 

Paul    J.    Ost,    chief    electrical    engi- 


25— MACHINERY  AND 
EQUIPMENT 


BIOS   OPENED 

SAN  FRANCISCO  —  Identical  bids 
at  J1225  f.o.b.  Paesteel,  Oakland,  were 
received  by  P.  C.  Brown,  Procurement 
Engineer,  Forest  Service,  Phelan 
Bldg.,  San  Francisco,  under  Contract 
No.  711,  for  furnishing  12  air  com- 
pressor units,  complete  with  air  re- 
ceivers,  power  take-offs  and  controls. 

The  bidders  were: 

Sullivan  Machinery  Co.,  Sam  Bates 
Co..  Gardner-Denver  Co..  Rix  Co., 
Edward  9.  Bacon  Co..  Davey  Air 
Compressor   Co.    and   Schramm.    Inc. 

Sullivan  Machinery  Co.  and  the 
Davey  Air  Compressor  Co.  submitted 
bids   of  $1300,    including   installation. 

•  25 


BIOS   OPENED 

PANAMA  CANAL  ZONE.— Follow- 
ing bids  received  by  A.  L.  Flint,  Gen- 
eral Purchasing  Officer,  The  Panama 
Canal.  Washington.  D.  C,  Oct.  28,  un- 
der Schedule  No.  3097.  for  furnishing 
an  electric  overhead  traveling  crane, 
30 -ton  capacity: 

Cyclops  Iron  Works.  San  Franclsc<i, 
$11,976. 

Euclid-Armington  Corp.,  Euclid,  O., 
$12,969. 

Harnlschfeger  Sales  Corp..  Milwau- 
kee, Wis..  $13,874. 

Judson-Paciflc  Co.,  San  Francisco, 
$11,380. 

Shaw  Box  Crane  &  Hoist  Co.,  Mus- 
kegon.   Mich.,    $14,287    and   $19,763. 

Bids  held  under  advisement. 


BIDS  OPENED 

IDAHO  AND  WYOMING— Follow- 
ing bids  received  by  the  Bureau  of 
Reclam.-ition.  Denver.  October  28,  un- 
der Spec.  No.  732-D,  for  furnishing 
two  vertical,  hydraulic,  self-indicating. 
200.000  lb.  capacity,  compression-type 
testing  machines  for  field  laboratory 
use  at  Ashton.  Idaho  and  Parco, 
Wyoming. 

Baldwin-Southwark  Corp..  Philadel- 
phia.  $3300.   f.o.b.   Eddystone.   Pa. 

TInlus  Olsen  Testing  Machinery  Co.. 
Phil.idelphia.   $4350.   f.o.b.    Philadelphia 

American  Machine  &  Metals  Mfg. 
Co.,  East  .Mollne,  III.,  $3870.70,  f.o.b. 
Ashton.    Idaho  and    Parco,    Wyoming. 


CONTRACTS  AWARDED 

BOULDER  CITY,  Nevada.  —  Pelton 
Water  Wheel  Co..  San  Francisco,  at 
IS61.000  for  two  115,000  h.p.  hydraulic 
turbines:  and  the  Woodward  Gover- 
nor Co..   Rockford.   111.,   at  $30,800,   fcrroad 


governors  for  turbines,  awarded  con- 
tracts by  the  Bureau  of  Reclamation. 
Denver,  under  Spec.  No.  639,  for  fur- 
nishing two  vertical  shaft  115,000  h.p. 
180  rpm.  hydraulic  turbines  and  two 
governors  with  pumping  equipment 
for  regulating  the  speed  of  the  tur- 
Ijincs  for  installation  in  Boulder  Pow- 
er   Plant.    Boulder   Canyon   Project. 


CONTRACT   AWARDED 

MARE  ISLAND,  Calif.  —  American 
Hoist  &  Derrick  Co.,  63  £.  Robert  St.. 
St.  Paul,  Minn.,  at  $31,240  on  Sched- 
ule 1  awarded  contract  by  the  Bureau 
of  Yards  &  Docks,  Navy  Department, 
Washington,  D.  C,  under  Spec.  No. 
7983,  for  furnishing  two  3-ton  revolv- 
ing gantry  type  cranes  operated  by 
Diesel  engines  at  the  Mare  Island 
Navy  Yard. 


CONTRACT    AWARDED 

OAKLAND,  Cal.— Lincoln  Electric 
Co.,  894  Folsom  St.,  San  Francisco,  at 
$2276.30  awarded  contract  by  the  East 
Bay  Municipal  Utility  District,  Oak- 
land, under  Proposal  No.  690.  for  fur- 
nishing two  electric  portable  welding 
machines,  gasoline  driven  engine,  300 
ampere,  40-volt,  speed  not  higher 
than  1800   r,p.m. 


RAILROADS 


November  5.  1935 
BIDS  WANTED 

SAN  FRANCISCO.— Until  Nov.  13. 
3  P.  M,.  bids  will  be  received  by  the 
Public  Utilities  Commission,  Rm.  287, 
City  Hall,  under  Municipal  Railway 
Contract  No.  170,  for  the  reconstruc- 
tion of  the  Union  St.  tracks.  Estimat- 
ed cost,   $130,225. 

The  work   involves: 
(  1)    54.000  .sq.  ft.  removing  pavement: 
(  2)  5.600    ft.    removing    existing   rail. 
ties  and   fastenings  and  hauling 
the    material    to    the    Municipal 
pipe   yard,    single  track; 
(  3)  2,100  c.y.   excavation  below  pave- 
ment: 
(  4)  20    c.y.    excavation    and    backfill 

for  drains; 
(  5)  lump  sum,  installing  track  drains 
(  6)  500    c.y.    breaking   and   distribut- 
ing concrete  sub-ballast: 
(   7)   1,300  c.y.  furnishing  and  distribu- 
ting crushed  rock  ballast; 
(   8)   5,600    ft.    constructing    girder    rail 
track,   complete,   including  haul- 
ing  materials,   but   excluding 
excavation,    paving  and  bonding, 
single  track; 
(  9)  190  installing  thermit  weld  Joints; 

(10)  lump  sum.  installing  double  track 

over  double  track  crossing; 

(11)  lump    sum,    installing    crossover: 

(12)  54,000    sq.    ft.    asphaltic   pavement 

on   concrete  ase; 

(13)  4.400    sq.     ft.     asphaltic    conform 

pavement  Inc.  removal  of  exist- 
ing asphalt: 

(14)  500   sq.    ft.    concrete   base  for   as- 

phaltic conform  pavement,  in- 
cluding the  removal  of  the  ex- 
isting base; 

(15)  5,800  ft.   concrete  stringer,   single 

track. 

Plans  and  specifications  obtainable 
at  Room  605.  S.  F.  Water  Department 
Bldg.,  425  Mason  St.,  upon  deposit 
of  $10.00. 

Paul  J.  Ost,  chief  electrical  engi- 
neer. •  26 


CONTEMPLATED 

YREKA,  Siskiyou  Co.,  Cal.— O,  G. 
Steele,  receiver  of  the  Yreka  Railroad 
Co.,  has  announced  that  the  company 
has  filed  petition  asking  permission 
to  iKjrrow  $25,000  to  finance  laying  of 
about  3  or  4  miles  of  75-lb.  steel,  to 
replace  4n-lb.  rail  now  in  use,  and 
putting  in  approximately  8000  new 
track    ties,    on    the    Yreka  -  Montague 


28  —  FIRE  EQUIPMENT 

CONTRACT  AWARDED 

FRESNO,  Cal.— Barrett-Hicks  Co., 
1031  Broadway,  Fresno,  at  $0.79  per 
foot,  total  $3555  awarded  contract  by 
the  Fresno  City  Commission,  H.  S. 
Foster,  City  Clerk,  for  furnlshinj 
4500  ft.  of  2H-in.  double  jacketed  cot- 
ton rubber  lined  fire  hose,  coupled  in 
50-ft.   lengths. 

Complete   bids  follow: 

Barrett  -  Hicks  Co..  Fresno,  $0.79 
per  ft.    (American  Rubber  Co.   hose). 

Fisher  -  Glassford  Hardware  Co.. 
Fresno,  $0.79  per  ft.,  total  $3555  (Pio- 
neer Rubber  Co.) 

Goodyear  S'ervice,  Fresno.  $.86  per 
ft.,  total  $3870  (American-La  France- 
Goody  ear). 

Valley  Foundry  &  Machine  Works. 
Fresno.  $1.20  per  ft.  (Fabric  Fire  Hose 
Co.) 

29 — STREETS  AND   HIGH- 
WAYS 


November  7,    1935 
BIDS   WANTED 

MONTEREY  COUNTY.— Until  No- 
vember 20,  2  p.  m.,  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission, Sacramento,  for  about  1.8 
miles  grading  and  surfacing  with  bi- 
tuminous treated  screened  river  gray-  ' 
el.  road  mix  method,  in  Monterey 
County,  between  3  mileo  north  of 
Bug  Sur  and  Molera's  Ranch. 

The  work  involves: 

(1)  93  stations  clearing  and  grubbing 
right  of  way; 

(2)  69  each  removing  and  grubbing 
trees,   size   1; 

(3)  44    each    removing    and    grubbing  . 
trees,    size   2; 

(4)  13  each  each  removing  and  grub- 
bing trees,   size  3; 

(5)  7     each    removing    and     grubbing  ' 
trees,    sire    4; 

(6)  23    each    removing    trees,    size    1; 

(7)  14    each    removing    trees,    size    2: 

(8)  11    each    removing    trees,    size    3; 

(9)  2    each    removing   trees,   size    4: 

(10)  123,000  cu.  yds.  rdwy.  excav.  un- 
class. : 

(11)  100,000    station    yds.    overhaul; 

(12)  2550    cu.    yds.    struc.    excav.; 

(13)  650  cu.  yds.  ditch  and  channel 
excav; 

(14)  93    stations    finishing   rdwy.; 

(15)  500   cu.    yds.    gravel    base.; 

(16)  2300   cu.    yds.    gravel   surfacing; 

(17)  215   tons    liquid   asphalt   SC-2; 

(18)  21  tons  liquid  asphalt  SC-2  (prime 
coat); 

(19)  14   tons  liquid  asphalt  SC-2    (seal   I 
coat ; 

(20)  95   cu.   yds.    sand    (seal   coat); 

(21)  4  MFBM  Redwood  timber,  dense. 
select  ,all  heart,  structural  grade; 

(22)  35  MFBM  Redwood  timber,  se- 
lect,   all    heart,    structural    grade;  ^ 

(23)  52   cu.    yds.   rubble   masonry; 

(24)  428   lin.   ft.    8    in.   C   M  P; 

(25)  434  lin.   ft.   18  in.  CMP; 

(26)  386    lin.   ft.   24   In.   CMP; 

(27)  462  lin.   ft.  36  In.  CMP; 

(28)  84   lin.    ft.    48   in.   C   M    P; 

(29)  82  lin.    ft.    66   in.   C   M   P- 

(30)  132  lin.  ft.  66  in.  C  M  P.  8  gauge; 

(31)  400  lin.  ft.  8-in.  Perf.  metal  pipe 
(underdralns) ; 

(32)  90   cu.   yds.   rock  filling  material: 

(33)  34  lin.  ft.  exist.  CMP  culvert* 
to  be  removed,  cleaned  and  re- 
laid; 

(34)  18   each   spillway  assemblies; 

(35)  214  eacTi  rough  hewn  timber  guide 

posts; 

(36)  120o'  lin.  ft.  rough  hewn  timber 
guard   rail; 

(37)  47  each  rough  hewn  culvert  mar- 
kers; 

(38)  21  each  move  and  reset  guide 
posts; 

(39)  3.5    miles    property    fences; 
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riplctf    III 


«0)  10  caoh  fence  gntoB: 
(41)  20  <uich  monumr-ntn 
place. 
PlajiB  and  iiporlflrallnns  obtainable 
rrom  the  office  of  the  State  Highway 
Bnglneer,  P.  O.  Hex  1499,  Sacramento, 
and  on  file  at  the  office  of  the  District 
KnK'lncer  In  San  Francisco.  I-os  An- 
geles and  San  I<iilfl  Oblnpo. 
1  •  29 


"'  November    fi.     193S 

JBIOS    WANTED 

LASSKN  roITNTY— Until  November 
20.  2  p.  m.,  hldn  will  he  received  by 
the  State  HiKhway  romml.sRion.  Sac- 
ramento, for  about  9.2  miles  (jradinR 
and  applying  bituminous  seal  coat 
In  Lassen  County  between  Long  Val- 
ley Creek  and  2.8  miles  north  of 
Route  21. 
The    work    Involves: 

(I)  65    acres    clearlnK     and     prubbing 
I  right    of    way; 

1  (2)  1000    M.    gals,    water; 

i  (8)   222,000   cu.    yds.    rdwy.    excav.    un- 

\         class.: 

I  (4)   3.320,000    station    yd.s.    overhaul; 

I  (6)  950  cu.  yds.  ditch  and  channel  ex- 

I  cavatlon; 

(6)  2400   cu.    yde.    struc.    excav.; 
j  (7)   '189    sta,    finishing    r^wy. 
i  (8)  130.200   sq.    yds.    preparing   roadbed 
I         for  oil  treatment; 
I  (9)   270  tons  liquid  asphalt  SC-2  (pen- 
j  etratlon    oil    treatment); 

1  (10)   188     tons     liquid       asphalt       90-95 
(seal  coat); 

(II)  2770    tons    screenings     (seal    coat 
I          and   stockpiles); 

(12)  510    cu.    yds.    class    A    Port.    cem. 
:  cone,    (struce.); 

'  (13)  62.600  lbs.   bar  rein,  steel   (struc.) 

i(14)   5100     lbs.     steel    I-beams     (cattle 
guard) ; 
(15)  750     lbs.     misc.     iron    and       steel 
(cattle  guard); 
I   (16)  430    cu.    yds.    rock    slope    protec- 
tlon ; 

(17)  198  Iln.   ft.  8  in.  C  M  P: 

(18)  15    each    spillway    assemblies- 

(19)  15  each   8    In.   O  M   P  elbows;' 

(20)  BR    lin.    ft.    12    in.    C    M    P; 

(21)  1S58    lin.    ft.    18    in.    CMP; 
■    (22)   450  lin.    ft.   24  in.   C   M  P; 

(23)  50   lin.    ft.    30   in.   C   M   P; 

(24)  142   lin.   ft.    36    in.   C  M   P; 

!    (25)  104     each     culvert    markers; 

I    (26)  1    only    exist,    bridge    to    be      re- 
moved ; 
(27)   131  each  monuments   complete  in 
place. 

'  Plans  and  specifications  obtainable 
at  the  office  of  the  State  Highway 
Engineer.  P.  O.  Rox  1499.  Sacramento, 
and  on  file  at  the  office  of  the  Dis- 
trict  Engineer  in    San    Francisco.   Los 

I    Angeles  and  Redding. 


CONTRACT   AWARDED 

OODEN.  Utah.— Collins  Concrete  & 
Steel  Pipe  Co.,  Foot  of  North  Albina. 
Portland,  at  $21,951.35  on  Schedule  4, 
awarded  contract  by  the  Bureau  of 
Repiamatlon.  Denver,  under  Spec.  No. 
722-D  (readvertisement  of  Spec.  No. 
716-D)  for  furnishing  precast  rein- 
forced concrete  pipe  for  use  in  con- 
struction of  structures  on  canals  In 
Ogden    River    FYoJect. 


BIDS   WANTED 

LOS  ANGELES  CO..  Calif.  —  Until 
November  29,  2  P.  M.,  bids  will  be 
received  by  the  State  Highway  En- 
gineer. State  Bldg.,  Los  Angeles,  for 
about  0.6  mile  paving  with  asphalt 
concrete  In  the  City  of  Glendale  be- 
tween Saji  Fernando  Road  and  Cen- 
tral Avenue. 

The  work   involves: 

(1)  1,525    c.y.    pdwy.    excav.,    unclass.; 

(2)  675    c.y.    exist,    asphalt    cone,    sur- 

face removed  and  disposed  of; 
(8)  50    c.y.    exist,    asphalt    cone,    base 
removed  and  disposed  of; 


(4)  fi.fiOO  sq.  yds.  Hubgrade  prepa ra- 
tion; 

(.'>)  1,6011  tons  asphalt  concrete  (bast: 
and    leveling   course); 

(6)  1.760    tons   asphalt    concrete    (typo 

H  surface  course); 

(7)  13,000  sq.   yds.  asph.   paint  binder; 

(8)  6  ea.    manholes   adjusted   to  grade. 
Plans    and    speclflratlons    obtainable 

at  the  office  of  the  Stale  Highway 
Engineer,  P.  ().  llox  I49il.  Saf-ramentn 
and  on  file  at  the  olTlce  of  the  Dla- 
trict  Engineer  in  San  Francisco  and 
Los  A^'^eles.  * 


BIDS  WANTED 

TULARE  COUNTY,  Cal.— Until  No- 
vember 27.  2  I'.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Commis- 
sion, Sacramento,  for  about  6.6  miles 
grading,  surfacing  portions  with 
rrusher  run  base,  road-nilx  surfacing, 
and  treating  portions  with  liquid  as- 
phalt by  the  rond-mlx  method.  In  Tu- 
lare Coimty_  between  Yokohl  and  one 
mile  north   of  Lemon  Cove. 

The   work    Involves: 
(   1)  Clearing    and    grubbing    right-of- 
way; 
(  2)  4450  M.  gals,  water; 
(    3)   121.000    cu.     yds.     roadway    excii- 

etratlon    treatment); 
(   4)   3  500.000   sla.    yds.    overhaul; 
(  5)   1400  cu.  yds.  ditch  excav.; 
(   6)   3400    cu.    yds.    struc.    excav.; 
(  7)  160  cu.  yds.   exist,   cone,   removed 

and   disposed   of; 
(  8)  347    stations    finishing    roadway; 
(   9)   4000  tons  crusher  run  base: 

(10)  2700      tons       mineral      aggregate 

(road-mix  surfacing); 

(11)  20   tons  liquid   asph.   S'C-2   (prime 

coat); 

(12)  1200  tons  liquid  asph.   SC-4   (road 

mix  s\irfaclng  and  road-mix  sur- 
face treatment);   , 

(13)  86.000   sq.   yds.    preparing,    mixing 

and  shaping  roadbed,  shoulders 
and  road  approaches; 

114)  70  tons  liquid  asph.-Ut  SC-2  (pen- 
etration   treatment; 

(13)  260  cu  .  yds.  Class  A  Portland 
cement    concrete    (structures); 

(16)  28.000   lbs.    bar   reinf.    steel; 

(17)  31    MFBM  redwood  timber,   dense 

select,       all       heart.      structural 
grade; 

(18)  36  MFBM  Redwood  timber,  select. 

all    heart,    structural    grade; 

(19)  184    lin.    ft.    S-in.    CMP; 

(20)  670    lin.    ft.    IS-in.    CMP; 

(21)  1686    lin.    ft.    24-in.    CMP; 

(22)  .58   lin.   ft.   36-in.   CMP; 

(23)  60    lin.    ft.    26-in.    by    6V4-in.    part 

circle  C   M   culvert    (8   gauge); 

(24)  25  each  embankment  protectors: 
(26)   600  lin.    ft.    laminated   guard    rail. 

(26)  GO   each   culvert  markers; 

(27)  476   each   guide   posts; 

(28)  8.2  miles  standard  property  fence 

(29)  0.3  mile  hog  tight  property  fence 
CiO)   20   each   drive  gates: 

CU)  0.9  mile  property  fences  removed 
and  disposed  of: 

(32)  95     each     monuments: 

(33)  1450    lin.     ft.       Redwood       timber 

sub-drain; 

(34)  110  cu.   yds.  rock  fi'.ling  material: 
(36)   1  only  cast  steel  frame  and  grate 

for  drop  Inlet; 
(36)   1  only  exist,   bridge  removed  and 

disposed  of. 
Plans  and  specifications  obtainable 
at  the  office  of  the  State  Highway 
Engineer.  P.  O.  Pox  1499.  Sacramento, 
and  on  file  at  the  office  of  the  District 
Engineer  In  San  Francisco,  Los  An- 
fceles    and    Fresno. 


BIDS    WANTED 

MENDOCINO  CO.,  Cal.  — Until  Nov. 
27,  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission,  Sac- 
ramento, for  about  1.75  miles  grad- 
ing, surfacing  with  creek  run  gravel, 
and  treated  with  liquid  asphalt,  in 
Mendocino  County  at  the  Oaks  and  at 
Clow  Creek. 


'I'he   work   Involved: 
<    1)   785   M.   gals,   water; 
I    2»    36.050  c.v     rdwy.   excav.; 
(  3)  600  c.y.  struc.  excav.; 
(   4)    1.000    c.y.    dit.h    and    channel    fx- 

cavatlon: 
(  5)   302,500  Btn.    yds.    overh.iul: 
(   6)  92  Ria.  nnlHhIng  rdwy.: 
(  7)   9,060   c.y.    creek    run   gravel; 
(   8)    51    tons   liquid   asphalt  RC-2: 
(   9)  690  lbs.   bar  relnf.  steel; 

(10)  13    c.y.    Class   A    Portland   cement 

concri'tc   (structures); 

(11)  138  If.  8-in.  CMP; 

(12)  686   If.    18-ln.   CMP: 

(13)  38  If.  24-in.  CMP: 
(11)    38    If.    30-ln.    CMP: 
il.l)    142  If.  60-ln.  CMP; 

(16)  200  I.f.  8-ln.  perf.  metal  pipe; 

(17)  60   c.y.   rock   filling  material; 
(IS)    4   each  spillway  asRembltes; 

(19)  28  each  culvert  markers; 

(20)  77   each   guide   posts; 

(21)  0.7  mile  new  property  fence; 

(22)  4    each   drive  gates; 

(23)  removing  timber  bridge; 

(24)  41   each  monuments; 

I'lans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499,  Sacramento 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco,  Los 
Angeles  and  Eureka.  • 


BIDS   WANTED 

SAN  BERNARDINO  CO..  Cal.— Un- 
til November  29.  2  P.  M..  bids  will 
be  received  by  the  State  Highway  En- 
gineer, State  Bldg.,  Tx>s  Angeles,  for 
about  2.5  miles  grading  and  applying 
road-mix  surface  treatment  In  San 
Bernardino  County  between  one  mile 
northwest  of  Lake  Arrowhead  and 
Lake   Arrowhead   Dam. 

The  work    Involves: 
(    1)    18  acres  clearing  and  grubbing; 
(  2)   118,200  c.y.  rdwy.  excav..  unclass. 
(  3)    100,300  sta.   yds.   overhaul; 
(   4)  2.630    c.y.    struc.    excav.; 
(   5)    124    i.f.    exist.    CMP    culverts    re- 
moved, cleaned  and  salvaged; 
(    6)   162  I.f.   8-in.  CMP; 
(    7)   70   If.    12-in.   CMP; 
(    8)    440   I.f.   18-ln.  CMP; 
(  9)    1.268   I.f.    24-in.    CMP; 

(10)  274    I.f.    30-in.    CMP: 

(11)  490   i.f.   36-in.   CMP: 

(12)  104  If.  4S-in.  CMP: 

(13)  4  each   spillway  assemblies; 

(14)  22  c.y.   rubble  masonry; 

(15)  130.3   stations   finishing   rdwy.; 

(16)  3.600  M.  gals,  water; 

(17)  7.5  c.y.   Class  A    Port.   cem.   cone. 

(structures) : 
(IS)   760   lbs.    bar   reinf.    steel    (struc): 

(19)  3,000  c.y.  selected  material; 

(20)  4,500  mi.  yd.   haul,  selected  mate- 

rial; 

(21)  356   tons   liiiuid  asph.   SC-2   (road- 

mix  surface  treatment); 

(22)  34.000  sq.    yds.    mixing  arrd   shap- 

ing    oiled     material     (road  -  mix 
surface    treatment): 

(23)  36  tons  liquid   «sphalt   90-95    (seal 

coat); 

(24)  426  tons  screenings  (seal  coat): 

(25)  1.334   I.f.    laminated    timber  guaid 

rail; 

(26)  88  each  monuments. 

Plans  and  si>eciflcations  obtainable 
at  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499,  Sacramento 
and  on  file  at  the  office  of  the  DU- 
irict  Engineer  In  San  Francisco,  Los 
.\ngeles.   and   San  Bernardino. 


CONTRACT    AWARDED 

YAKIMA  COUNTY.  Wash.  —  Lu- 
lich  *  Co..  3001  21st  St.,  Seattle,  at 
$40,780.80  awarded  contract  by  the 
Bureau  cf  Public  Roads.  Portland,  for 
1.89  ml.  grading  on  the  Randle-Ya- 
kinin  East  Side  Highway.  National 
Forest  Highway  Project.  13-R.  located 
within  the  Snoqualmie  National  For- 
.set,   Yakima  County.  Wash. 
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BIDS   WANTED 

TEHAMA  CO..  Calif.  —  Until  Nov. 
JT.  2  r.  M..  bids  will  be  received  by 
!hi-  St.ite  HiKhway  romiiiission.  Sar- 
raraento.  for  14. S  miles  of  ro.idbed 
widening  and  constructing  wldenlnpr 
strips  consisting-  of  plant-mixed  sur- 
facing (mediimi  curins;  type)  on  un- 
treated crushed  gravel  or  stone  base, 
in  Tehama  County,  between  souther- 
ly boundary  and  3  miles  north  of  I.os 
Molinos. 

The  work  involves: 
(   1)  Clearing    and    grubbing    right    of 

way: 
(  2)  2.500  M.  gals,  water: 
(    3)  59.000   c.y.    rdwy.   excav..   unclas.s. 
(   4)  4.20*  c.y.   imported  borrow; 
(  5)  200  c.y.  ditch  and  channel  excav.; 
(   6)   370,000  sta.  yds.  overhaul: 
(  7)   2.200  c.y.   struc.   excav. : 
(   .S)  767  sta.   finishing  rdwy.; 
(   9)  22.300    tons   untreated    c  r  u  s^  h  c  d 

gravel  or  stone  base; 
(10)   12.490    tons   mineral   agg.    (plant- 
mixed  surfacing); 
111)   5G5    tons    liquid    asphalt    MC-5    or 
MC  -  extra  heavy   (plant  -  mixed 
surfacing) ; 

(12)  68  tons  liquid  asph.  MC-2   (prime 

coat): 

(13)  18.300  sq.  yds.  asph.  paint  binder: 

(14)  58  tons  liquid  asphalt  MC-3   (seal 

coat); 

(15)  540  tons  coiiTse  sand  (seal  coat): 

(16)  640  c.y.  Class  A  Portland  cement 

concrete   (struc); 

(17)  64.500  lbs.  bar  reinf.  steel  (.-.true.) 

(18)  26,500  lbs.   step]  I-beams; 

(19)  165   c.y.   existing  concrete  remov- 

ed and  disposed  of; 

(20)  30  each  existing  culvert  headwalls 

removed  and  reset: 

(21)  1.378  If.  12-in.  CMP: 

(22)  182   l.f.    18-in.   CMP: 

(23)  68  l.f.   24-in.   CMP: 

(24)  fiS  l.f.   30-in.  CMP; 

(25)  30  l.f.  36-in.  CMP: 

(26)  46  l.f.   IS-in.  CMP  (siphon). 

(27)  104  l.f.   24-in.  CMP  (siphon): 

(28)  188     l.f.     existing    CMP    removed. 

cleaned  and  relaid: 

(29)  42    l.f.    12-in.    stand,    reinf    .cone. 

pipe: 

(30)  12  l.f.   18-in.  do: 

(31)  116   l.f.    30-in.  do: 

(32)  no  l.f.  36-in.  do; 

(33)  594  l.f.   Iamin.ited  guard   railing: 

(34)  162   each    culvert   markers; 

(35)  88   each    monuments   complete   in 

place. 
Plans  anvl  speciHcations  obtainable 
from  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499.  Pacramento 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco,  Los 
.Nngelew  and  Redding.  • 

BIDS    WANTED 

I-Ki;.S.\-(j  COUNTY.  Cai.— Until  No- 
vember 27.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission. Sacramentn.  for  about  1.6 
miles  grading  in  Fresno  County,  bet. 
the  junction  with  Koute  41  and  IVi 
miles  west. 

The  work   Involves: 
(I)   17,500    cu.    yds.    roadway    excav.. 

unclass. ; 
(21   16.500  sta.   yds.   overhaul: 

(3)  400  cu.   yds.  struc.  excav.; 

(4)  S3   stations   finishing   roadway; 

(5)  170  cu.  yds.  dry  rubble; 

(6)  32  lin.  ft.  8-in.  CMP: 

(7)  44   lin.   ft.  12-in.  CMP; 
(S)  8  lin.  ft.   I5-ln.  CMP; 

(9)  110  lin.  ft.  exist.  CMP  removed, 
cleaned  and  relaid. 
Plans  and  speciflcations  obtainable 
from  the  office  of  the  Slate  Highway 
Engineer,  p.  o.  Box  1499.  Saiiramento. 
and  on  file  at  the  office  of  the  District 
ETngineer  in  San  Francisco.  Los  An- 
geles and  Fresno.  • 


LOS  ANGELES  CO.— 3.5  mi.  Grade  &  Pave— (STATE) 


LC.S  A.\(JELKS  COl'NTY,  Calif.— 
C.  O.  Sparlis.  23oa  E.  Ninth,  Los  An- 
gles, at  $116, SGG,  as  previously  re- 
ported, submitted  low  i>id  to  the  State 
Highway  Engineer,  Slate  Bldg.,  Los 
Angeles,  Oct.  31,  for  3.5  miles  grading 
and  paving  with  Portland  cement  con- 
crete in  Los  Angeles  County,  on  Rose- 
mead  Blvd.,  between  San  Gabriel 
Blvd.  and   Ramona  Blvd. 

'I"he  worlt   involves: 

(  1)  181)  stations  clear  and  grub  right- 
of-way; 

(  2)  1735  M  gals,  water; 

(  3)   180   cu.   yds.    removing   concrete; 

(  4)  27.000  cu.  yds.  rdwy.  excav.  un- 
cia.«.s. ; 

(   5)   578,0^10  sta.  yds.  overhaul; 

(   6)  2400   cu.   yds.    struc.   excav.; 

(   7)  850     cu.     yds.     ditch     excav.; 

(   S)  50.500  cu.  yds.  imported  borrow; 

(  a)  39.000  sq.  yds.  tilending  sub- 
grade  material: 

(10)  85  tons  liquid  a.sphalt  90-95   (road 

bed   seal  coat) ; 

(11)  43,400    sq.     yds.     preparing    sub- 

grade: 

(12)  1S6-  stations    finishing    rdwy.: 

(13)  2  tons  liquid  asphalt  MC-2  (prime 

coat) : 

(14)  ;i2u  tons  mineral  aggregate  (plant 

mixed  surfacing); 

(15)  17    tons    liquid    asphalt    MC-5    or 

MC-fcxtra     heavy     (plant-mixed 

surfacing) ; 
(10)  8670    cu.    yds.    Class    A    Portland 

cement  concrete   (pavement); 
(17)  87,000    lbs.    bar    reinforcing    steel 

(pavement    and    strucs.); 
(l.S)   11..S00   each   pavement  dowels; 

(A)  (B)  (C) 

(1)    ..-    $  5.00       $12.00       $  6.25 

(2)    LOO  .60  1.17 

(3)    2.00  2.00  2.25 

(4)    24  .30  .175 

(5)    007  .003  .006 

(6)    1.20  .90  .70 

(7)    25  .30  .60 

(8)    32  .35  .29 

(9) 04  .035  .03 

(10)    17. (K)         19.00         16.08 

(11) 10  .10  .09 

(12)    3.00  3.00  5.75 

(13)    25.00         36.00         25.00 

(14)    3.00  2.50  3.15 

(15)  14.00    14.00    15.45 

(16)  5.75  6.00  6.68 

(17) 045  .053  .054 

(18) 12  .10  .10 

(19)  17.00  16.00  15.05 

(20) 14  .12  .11 

■  (21)  05     .05     .05 

(22)  90     .90     1.20 

(23)  1.60     1.55     1.75 

(24)  2.40     2.30     2.45 

(25)  2.90     2.90     2.95 

(26)  5.00     5.40     5.00 

(27)  , 60     .60     .60 

(28)    12.00         10.50         11.15 

(29)    90  .75  .65 

(30)  3.00  2.00  2.00 

(31)  3.00  2.00  2.00 

(32)  3.50  4.20  4.70 

133)  25.00  100. on  no. 00 


(19)  600    cu.    yds.     Class     A    Portlant 

cement   concrete    (strucs.); 

(20)  19.000    lbs.    misc.    iron   and    steel 

(21)  8500  lbs.  railroad  rail  assemblies 

(22)  ino  lin.   ft.   8-in.   CMP: 

(23)  310    lin.    ft.    18-ln.   CMP; 

(24)  90  lin.   ft.   24-in.   CMP; 

(25)  360    lin.    ft.    30-in.    CMP; 

(26)  40    lin.    ft.    42-in.    CMP: 

(27)  140     lin.     ft.     clean    and    salvagt 

exist.    CMP   culverts; 

(28)  30    cu.    yds.    Class   A   Port,    cem 

concrete  (curbs  and  gutters); 

(29)  100  lin.   ft.  curb  armor; 

(30)  34  each  culvert  markers  compIet< 

in   place; 

(31)  56  each   timber  guide  posts  com- 

plete in  place; 

(32)  600     lin.     ft.     double     type     bank 

protection  fence; 
3:i)  2  eacli  temporary  pavement  cross- 
ing devices. 
Total   bids   follow: 

(A)  C.   O.   Sparks.   Los  Angeles,   $II(;, 

866. 

(B)  Dswakl  Bros.,  Los  Angeles,  $113, 

465.50. 

(C)  Matich      Bros..      Elsiiiore,      Sllii. 

952.50. 

(D)  J.  L.  McClain.  Los  Angeles,  $127, 

366. 

(E)  Liogo     &     Radr)8,     Los    Angele.«. 

$127,866. 

(F)  Basich      Bros...    Torrance,      $136,- 

627.50.  ■ 

(G)  J.    E.    Haddock,    Ltd.,    Pasadena' 

$138,267.  ■; 

(H)  Geo  Herz.  &  Co..  San  Bernardino.! 

$144,316.  ;' 
Unit   bids   follow; 


(D) 

(E)  . 

(F) 

(C) 

(H) 

7.00 

$10.00 

$  5.00 

$15.00 

$11.00 

.50 

.50 

.80 

.90 

1.20 

1.25 

i..=;o 

4.00 

2.50 

3.00' 

.36 

.40 

.25 

.45 

.30 

.004 

.005 

.01 

.005 

.00^ 

1.00 

.50 

.50 

1.50 

1.25 

.60 

.50 

.30 

1.00 

l.on 

.42 

.45 

.36 

.30 

.55 

.12 

.10 

.08 

.12 

.05 

20.00 

18.00 

18.00 

18.50 

21.00 

.10 

.07 

.08 

.10 

.10 

4.00> 

8.00 

10.00 

5.00 

5.00 

25.00 

25.00 

24.00 

40.00 

40.00 

2.50 

2.70 

2.50 

2.45 

3.00 

18.00 

20.00 

15.50 

21.00 

16.00 

5.85 

5.90 

7.40 

6.80 

6.40 

.05 

.05 

.05 

.055 

.06 

.10 

.10 

.12 

.12 

.11 

16.00 

15.00 

15.50 

IS. 50 

20.00 

.13 

.11 

.14 

.125 

.12 

.08 

.05 

.05 

.05 

.05 

1.00 

.80 

1.00 

1.00 

1.10 

2.00 

1.40 

J,. 55 

1.85 

1.90 

3.00 

2.30 

2.55 

2.75 

2.70 

4.00 

3.00 

3.10 

.3.25 

3.40 

6.00 

5.00 

5.70 

6.00 

6.00 

1.00 

1.00 

.50 

.60 

.70 

10.00 

10.00 

16.00 

10.00 

14.00 

1.00 

.70 

1.00 

.75 

1.00 

2.00 

300 

2.00 

3.00 

3.00 

2.00 

3.00 

2.00 

2.50 

3.00 

4.00 

.4.50 

4.00 

4.00 

9.00 

35.00 

300.00 

50.00 

40.00 

150.00 

Orange  County — Bridge  and  Grade  Separation — (State) 

ORANGE  COUNTY.  Calif.  —  Mundo 
Engineering  Co..  2305  E.  9th  St.,  Los 
Angeles,  at  $154,!)22.3.S,  an  previously 
reported,  submitted  iow  bid  to  the 
State  Highway  Engineer,  State  Bldg., 
I.of  Angeles,  October  31,  for  the  con- 
struction of  a  bridge  and  grade  sep- 
aration structure  and  about  0.8  mile 
grading  and  paving  with  asphalt  con- 
crete and  Portland  cement  concrete 
at  Newport  Beach,  Orange  County. 

The  work   involves: 
(   1)  54  stations  clearing  and  grubbing 

right-of-way; 
(   2)   2000  K  gals,  water; 


(  3)   84.100   cu.    yds.    rdwy.    excavation 
unclass. ; 

(I)  130.000  stations  yds.   overhaul; 
(  5)   4600    cti.    yds.    struc.    excav.; 
(  fi)  14.100  sq.   yds.  blending  subgrade 
(   7)   IS  noo    sq.    yds.    subgrade    prepa- 
ration: 

(    8)   51   stations  finishing  roadway; 
(   9)   10     tons       liquid      asphalt       SC-2 

(prime  coat); 
(10)   128    tons      liquid      asphalt      SC-2 

(shoulders); 

(II)  10.000   sq.   yds.   preparing,   mixing 
and   shaping  shoulders: 

(12)   10  tons  liquid  asphalt  90-93   (seal 
coat); 
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(13)  i:ifi  liiiis  screenliiKs  (seal  coat); 
(M)  :i3(in  sq.  y(T8.  asph.  paint  binder; 
iiri)   2000    tiiiiM   asph.    cunc.    (base   and 

livcllMK  course); 
(111)   1100   tons  asplialt  cone.    (Type  A 

suifnco  course): 
(17)  22Sn  cu.   yds.   Class  A  Port.   cem. 

concrete   (pavement); 
(IK)  3100   each   pavement   dowels: 
(10)   3S8.000    lbs.    bar    reinforcing    steel 

(pave.,   structures  and   bridges); 
(20)   600    cu.    yds.    tlnss   A    Port.    cera. 

concrete    (strucs. ); 
121)   1940   cu.    yds.    Class  A   Port.    cem. 

concrete    (bridges): 

(22)  76.000     lbs.     structural     steel; 

(23)  600   lbs.    ca.st   steel; 

(24)  1270    lln.    ft.     furnishing     treated 

Douslas   Kir  piles,   including  test 

piles; 
(2.i)  2731   lin.    ft.   furnishing   untreated 

Douglas    Fir    piles,    includ.    test 

piles; 
(86)    150    each    driving      Douglas      ViT 

piles,    including   test   piles; 

(27)  2388   lin.   ft.    furnishing  reinforced 

concrete     piles,      including     test 
piles; 

(28)  64  each  driving  reinf.  cone,  piles. 

including  test  piles; 

(29)  350    lin.    ft.    IS-in.    standard    cen- 

trifugal  reinf.    cone,   pipe; 
CiO)   1110   lin.    ft.    24-in.    .stand,    centrif. 

reinf.   concrete  pipe; 
(.■il)     210    lln.    ft.    30-in.  do; 

(32)  26    lin.    ft.    8-in.    CMP; 

(33)  60  lin.    ft.    12-in.   CMP; 

(34)  1    only    spillway   assembly    com- 
plete in  place; 

(35)  300    cu.    yds.    Class    A   Port.    cem. 

cone,    (curbs,    gutters    and    side- 
walks) : 


(361    22A    lln.    ft.    curb    armor: 

(37)  17(10  lbs.   mUc.   Iron   and  steel; 

(38)  40   lln.    ft.    laminated   guard    rail: 

(39)  6   each    culvert   markers; 

(40)  36   each   guide   posts; 
(11)   100  lln.   ft.   pipe  handrail: 

(42)  60   lln.   ft.   hank  protection   fence: 

(43)  2.Sfl    cu.    yds.    exist,    cone,    remov- 

ed  and   disposed  of; 

(44)  1    only  exist.    trafHe  signal   moved 

and   reset: 
(4.".)    1    only   exist,    highway    bridge    r'  - 
moved  and  disposed  of: 

(46)  1    only   exist,    railroad   trestle   re- 

moved  and   disposed   of; 

(47)  1    only    exist    railroad    bridge    re- 

moved and  disposed  of; 

(48)  6  each   remove  and  store  existing 

eiectrollera; 

(49)  32  each    lighting  standards; 

(50)  4400     lin.     ft.     1-ln     conduit     with 

copper  wire: 

(51)  1   lot  misc.    items  of  work. 
Total   bids   follow: 

(A)  Muntlo   ICngineeriiig  Co..    I,os   .\ii- 

geles.    $154.!t22.3S. 

(B)  Sharp     arrd     Fellows     C'ontracting 

Co.,    Los   Angeles.    $173,459.74. 
(<")    Oscar   (^berg,    Los    Angeles,    J176.- 

688.80. 
(I  I)    .\l.    B.    Mc<!(iwaii.    San    Francisco, 

$177,686.00. 
(K)   J.     K.     Haddock.     I. Id..     Pasadena. 

$181,747.54. 
(Fi    It.    R.    Bi.shop.    l.i.iig    Beach.   $18,'*,- 

340.00. 
((!)    Orifflth    Cn..     >.:>.■<     .Angeles,     $190.- 

363.80. 
(H)    Daley    ('ocp..     .s.ui     l)i":;o,     $20,'.-.- 

06S.90. 
Unit    bids    follow: 


$     3.00     $     5.00     $     4.00     $  12.00      $    10.(10     $ 


$      4.0(1     f   10.00 


(5) 
(6) 
(7) 


(0)  20.00 

(10)  ...  10.00 

(11)  .05 

(12)  20.00 

(13)  3.00 

(14)  03 

(15)  3.60 

(Ifi)  3.85 

(17)  6.00 

(IS)  15 

(19)  045 

(20)  16.00 

(21)  15.70 

(22)  066 

(23)  .20 

(24)  60 

(25)  27 

(26)  10.00 

(27)  1.50 

(28)  35.00 

(29)  2.20 

(30)  3.00 

(31)  4.00 

(32)  1.00 

(33)  1.30 

(341  20.00 
i:::.)  13.00 
cici  .90 
(37) 15 

(38)  1.00 

(39)  .  3.00 

(40)  3.00 

(41)  1.50 

(42)  .    .  4.00 

(43)  2.00 

(44)  100.00 

(45)  1000.00 

(46)  sr.0.00 

(47)  .  ..  3100.00 
(4S)  s.no 
(19)  .                140.00 

(50)  40 

(61)  .-00.00 


5.00 
13.00 
9.20 


3.70 
3.S5 
S.90 
.12 
.0395 
16.00 
18.65 


12.00 
1.55 


3.00 
4. .51) 

i.in 

1.40 
17.00 
16.00 


1.50 
2.00 
3.25 
2.65 
3.55 

115.00 
4250.00 
1725.00 
1675.00 
21.00 
144.00 
.49 


.003 
1.20 


19.00 
2.50 


4.08 
7.27 
.10 
.04 
12.00 
17.90 


7.00 

1.60 

51.00 

2.1.5 

2.85 

4.15 

1.50 

1.65 

15.00 

16.40 

.SO 

.11 

1.00 

2.50 

2.50 

2.80 

4.00 

1.40 

20.00 

1500.00 

48.00 

7100.00 

12.00 

125.00 

.40 


.s.oo 

8.00 


3.60 
3.85 
7.00 


i.'i.no 
l.-j.flfl 


20.00 
1.25 

40.00 
3.00 
3.60 
4.50 
1.00 
1.25 

10.00 

11.25 
.75 
.10 


2.00 

4.00 

5.00 

200.00 

Kno.oo 

1000.00 

80)0.00 

50.00 

125.00 

.50 


10.00 

15.00 

10. Oil 

.10 

20.00 

3.00 

.02 

4.00 

4.30 

8.00 

.13 

.044 

16.00 

19.60 

.004 

.18 

.54 

.29 

14.00 

1.70 

25.00 

2.65 

3.30 

4.65 

1.00 

1.25 

15.00 

11. .50 

.12 

1.00 

3.00 

2.50 

3.00 

4.00 

4.00 

27.00 

1700.00 

750.00 

3500.00 

10.00 

154.00 

.40 


14.(10 
10. .'lO 


4.30 
4.40 
8.40 


1.50 
45.00 

2.90 
4.50 
1.00 
1.50 
20.00 
10.50 
.80 
.11 

i.:iO 

1.50 

3.00 

2.70 

5.00 

3..-.0 

100.00 

1475.00 

1200.00 

4500.00 

10.00 

150.00 

.46 


25.00 
2.00 
.03 
3.50 
3.70 
7.00 


20.00 

17. 38 

.08 

.40 

.60 

.30 

10.00 

3.00 

80.00 

3.00 

4.00 

6.00 

1.00 

2.00 

20.00 

14.00 

1.00 

.12 

2.00 


2.50 

5.00 

3.0O 

200.00 

1500.00 

5000.00 

4000.00 

10.00 

120.00 


10.00 
10.00 


.03 
4.00 
4.00 
9.75 
.15 
.0475 
18.50 


4.25 

.SO 

1.00 

15.00 

16.00 

.90 

.12 

1.25 

3.00 

2.50 

2.50  " 

4.00 

2.75 

1.00 

800.00 

2000.00 

1200.00 

10. 00 

135.00 

.40 


lODO.OO     2450.00       829.80         500.00     3000.00     3000.00       500.00 


BIOS   WANTED 

ti.oi,i:m.nic  COPNTY.  Cal.— Until 
Xovembcr  27.  2  P.  .M..  bldii  will  be 
received  by  the  KtaK.  Highway  Com- 
nilHslon.  Sacr.'irnenio,  for  about  3.4 
mlb-fl  grading  am]  Hiirfurlng  with  road 
mix  surfacing  on  unlreated  crushed 
gravel  or  stone  base  In  Tuolumne  Co., 
between  Sullivan  Creik  and  3'/,  mMm 
easterly. 

The  work  Involve*: 
(    I )   70  slallon«  clearing  and  grubbing 

right  of  way; 
(   2»    1.150   M.    gals,    water: 
(   3)  70.500  c.y.   rdwy.   excav.,   unclaaa. 
(   4)   74,000  sta.  yds.  overhaul; 
(   5)   2.600  c.y.    ditch   and^  channel   ex- 
cavation; 
(   6)   1,450  c.y.   struc.  excav.: 
(   7)   179  «ta.   finishing  rdwy.: 
(  8)   650   c.y.   salvaged   surfacing: 
{   9)   10,900     tons     untreated     crushed 
gravel  or  stone  base; 

(10)  .'1.700  tons  mineral  aggreg'te  (road 

mix   surfacing); 

(11)  52  tons  liiuld  asphalt  SC-2  (prime 

coat  and  detour); 
112)   240    tons   liquid    asph.    SC-4    (road 
mix  surfacing); 

(13)  33   tons  liquid  asphalt   MC-3   (seal 

coat): 

(14)  250  tons  sand   (seal  coat): 

(15)  34   c.y.   Class   A   Portland   cement 

concrete   (struc); 

(16)  2.500  lbs.  bar  reinf.  steel  (struc.); 

(17)  145     c.y.     existing     pavement    re- 

moved and  disposed  of; 
(IS)   120    c.y.    rubble    masonry: 

(19)  168   l.f.   S-in.  CMP; 

(20)  988   l.f.   18-in.    CMP: 

(21)  366  l.f.    24-in.  CMP: 

(22)  344   l.f.   36-in.   CMP: 

(23)  84   l.f.   48-in.  CMP: 

(24)  132  l.f.    GO-in.  CMP; 

(25)  370  l.f.  8-in.  perf.  metal  pipe  (un- 

dei-drains) ; 

(26)  90  c.y.  rock  tilling  material   (do): 

(27)  41   l.f.  existing  CMP  removed  and 

salvaged: 

(28)  32  l.f.  existing  CMP  removed  and 

relaid; 

(29)  1   each   spillway  assembly; 

(30)  82   If.   90-in.    multi  plate  CMP: 

(31)  6.5  miles  new  property  fences; 

(32)  0.2    mile    existing    fences    moved 

and  reeet; 

(33)  35  each  drive  gates; 

(34)  78    each   monuments   complete   in 

place. 
Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer,  P.  O.  Box  1499,  Sacramento, 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco,  Los 
Angeles  antl   Stockton.  *  • 


CONTRACT    AWARDED 

LOS  ANGELES  COUNTY,  Cal.— C. 
(I.  Sparks.  2309  E.  Ninth,  Los  Angeles 
at  $116,866  awarded  contract  by  the 
State  Highway  Commission,  Sacra- 
mentii,  for  3.5  miles  grading  and  pav- 
ing with  Portland  cement  concrete  in 
Los  Angeles  County,  on  Rosemead 
Blvd.  between  ?an  Gabriel  Blvd.  and 
Ramona  Blvd. 

CONTRACT    AWARDED 

LCS  ANC.ELES  COUNTY.  Calif.— 
Parish  Bros.,  1222  N.  Gower  Street. 
Hollvwood,  at  $6,SS4  awarded  contract 
by  the  State  Highway  CommL-ision  at 
Sacramento  for  construction  of  a  re- 
inforced concrete  stairway  to  the  ex- 
isting pedestrian  overhead,  in  the  city 
of  Santa  Monica  on  the  Palisades 
Beach  Road,  about  0.5  mile  northwest 
of  Colorado  Avenue. 


CONTRACT    AWArlD'iD 

SAN  DIEGO  COUNTT.  Cal.— Baslch 
Bros  20550  Normandie  Ave..  Tor- 
rance! at  $30,430  awarded  contract  by 
the  State  Highway  Commission,  Sac- 
ramento, for  about  0.7  mile  grading  m 
San  Diego  County  at  Santa  Margarita 
River. 
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LOS  ANGELES  and  Kern  Ci>unties, 
CaJIf.  —  Griffith  Co..  502  Los  Angeles 
Railway  Bldg-..  Los  Angeles,  at  $342.- 
975.25  submitted  low  bid  to  the  State 
Highway  Commission.  Sacramento,  for 
about  5.5  miles  grading,  paving  with 
Portland  cement  concrete  and  con- 
structing a  reinforced  concrete  bridge 
in  Ix>s  Angeles  and  Kern  counties  be- 
tween one-fourth  mile  south  of  the 
Kern  County  line  and  Fort  Tejon. 

The  work  involves: 
(   1)  Clearing    and    grubbing    right    of 

way. 
(  2)   MOO    M    gals,    water. 
(  S)  198.000    cu.    yds.    roadway    excav. 

undass,    ' 
(   <)   6250    cu.    yds.    struc.    excav. 
(  5)   1250   cu.    yds.    ditch   excav. 
(   6)   160    stations    grader   ditch. 
(  7)  53.400   cu.    >^is.    imported    borrow. 
(  8)  4.426.000    station    yds.    overhaul. 
(  9)  13.500  cu.   yds.  removing  top  soil. 
(10>  97.000    sq.     yds.     preparing    sub- 
grade. 

(11)  300    stations    finishing    rdwy. 

(12)  4400  tons  mineral  aggregate 
roadmix    surfacing). 

(13)  1"  tons  liquid  asphalt  SC-2  (prime 
coat). 

(14)  815  tons  liquid  asphalt  SC-4 
roadmix  surfacing  and  shoulder 
treatment). 

(1j)  65.000  sq.  yds.  preparing,  mixing 
and  shaping  shouHers.  ditches  and 
dikes. 

(16)  19.025  cu.  yds.  class  B  Portland 
cement    cone,     (pavement). 

(17)  222.500  lbs.  bar  reinf.  steel  (pave 
ment  and  structures). 

(18)  39.4.'>0  eash  pavement  dowels. 

(19)  1135  cu.  yds.  class  A  Portland 
cement     cone,     (structures). 

(20)  775    lbs.    bronze   expansion    plates. 

(21)  60   cu.   yds.    light   riprap. 

(22)  95  cu.  yds.  class  B  Portland 
cem.    cone,    (slope    paving). 

(23)  97(1  lin.   ft.   8   in.   C  M  P. 

(24)  128   lin.    ft.    12   in.    C   M   P. 


ft.    24    in. 


M    P. 


ft.   30    in. 


36   in.   CMP. 
:.    72   in.    CMP. 

perf.  metal  pipe 


(25)  2542    Ml 

(26)  540    lin 
gauge. 

(27)  494   lin. 

(28)  S6     lin. 
gauge. 

(23)   82   lin. 

(30)  300    lin.    ft. 

(31)  13,S2  lin.   ft. 
underdrains. 

(32)  300  cu.   ^-tls.   rock  filling  inaterial. 

(33)  115   each   embankment   protectors. 

(34)  900  lin.  ft.  laminated  guard  rail- 
ing. 

(35)  312  lin.  ft.  timbST  railing  bridges. 

(36)  550    each    guide    posts. 

(37)  60    each    culvert    markers. 

(38)  3.5  "niles  standard  property 
fences. 

(39)  6.5  miles  type  A  property  fences. 

(40)  30    each   drive   gates. 

(41)  1.8  miles  property  fences  re- 
moved   and    disposed    of. 

(42)  75    each    monuments. 

(43)  360  cu.  yds.  cone,  pavement  and 
structures  removed  and  disposed 
of. 

(44)  1  each  cast  steel  frame  and  grate 
for  drop   inlet. 

(45)  5  sections  type  A-20  pavement 
crossing   devices. 

(46)  6  sections  type  B-10  pavemenl 
crossing    devices. 

(47)  25  tons  cut  back  asphalt  slope 
treatment. 

(48)  1    lot    misc.    items   of  work. 
Total  bids  follow: 

(A)  Griffith  Co..  Los  Angeles.  $342.- 
975.25. 

(B)  Granfield  -  F"arrar  &  Carlln.  San 
F'rancisco.  and  N.  M.  Ball  Sons 
Co..    Berkeley,    $368,451.20. 

(C)  Southern  California  Roads  Co.. 
Los  Angeles.  $380,580.50. 

(D)  Gibbons  and  Reed  Co..  Burbank, 
$382,264.50. 

(E)  Basich  Bros..  Torrance.  $396,577.50 


Unit  bids  follow: 


2.50 
1.50 
30.00 
75.00 
30.00 
35.00 
1600.00 


(B) 

$3000.00 

1.00 

.28 

1.10 

1.10 

6.00 

.50 

.003 

.35 

.09 

7.00 

2.55 

12.00 

14.50 

.08 

7.30 

.05 

.11 

17.00 

.30 

2.50 

10.00 

1.15 

1.50 

2.75 

3.35 

4.00 

4.1G 

5.25 

14.00 

.90 

2.00 

15.00 

1.00 

1.60 

2.00 

2.00 

450.00 

600.00 

20.00 

100.00 

3.00 

1.50 

50.00 

75.00 

100.00 

24.00 

500.00 


(C) 
$5000.00 
1.00 


.15 

.09 

10.00 

2.00 

11.00 

15.00 

.06 

8.05 


i.no 

20.00 
.90 
1.30 
2.50 
3.00 
3.20 
3.70 
6.00 

13.00 
1.10 
4.00 

15.00 
MO 
2.00 
2,10 
2. on 
500.0(1 
"650.00 

20.00 

70.00 
3.50 
3.00 

40.00 
100.00 

50.00 

40.00 
600.00 


(D) 
$4000.00 


.35 
.in 
5.00 
2.00 
12.00 
15.50 
.05 


24.00 
.33 
4.00 

12.00 
1.00 
1.20 
2.40 
3.00 
3.15 
3.90 
.'i.OO 

13.50 


2.00 

12.00 

.90 

1.50 

1.25 

1.25 

400.00 

450.00 

15.00 

100.00 

2.50 

2.80 

36.00 

90.00 

30.00 

25.00 

100.00 


(E) 
$10000.00 
1.00 


10.00 
.40 
.004 
.25 
.09 

10.00 
3.00 

20.00 

22.00 


5.00 

16.00 

1.40 

1.80 

2.60 

2.76 

3.00 

3.25 

3.50 

10.00 

1.50 

2.00 

13.00 

1.25 

1.30 

2.50 

2.00 

400.00 

600.00 

15.00 

300.00 

3.00 

4.50 

50.00 

60.00 

50.00 

25.00 

1000.00 


BIDS   OPENED 

EL  CERRITO,  Contra  Costa  Co.. 
Cal.— Independent  Const.  Co..  Ltd..  ft. 
of  47th  Ave..  Oakland,  at  $4299.68  on 
Proposal  A.  and  Peres  &  Gatto.  2500 
Rheem  Ave..  Richmond,  at  $4340.03  on 
Proposal  B.  submitted  low  bids  to  the 
El  Cerrito  City  Council.  Fred  J.  Pros- 
ser,  City  Clerk,  for  the  improvement 
of  Cutting  Blvd.  in  the  City  of  El 
Cerrito  to  the  westerly  line  of  San 
E'ablo   Avenue. 

The  work  involves: 

(1)  262.11   c.   y.   excav.    unclassified; 

(2)  96.39    c.    y.    fill,    in   place; 

(3)  351.13  tons  crusher  run  base,  in 
place; 

(4)  837.3  gals,  paint  coat  in  place; 
(5a)  264    tons    natural    rock    asphalt. 

in    place; 
(5b)  369     tons     asphalt     concrete.       in 
place: 

(6)  784  1.   f.  concrete  curb,  in  place; 

(7)  2,485  sq.  ft.  concrete  gutter  and 
driveways,    in   place; 

(8)  86  I.  f.  excav;  remove  18  in.  pipe, 
install   21    in.   C    M   P   and    backill; 

(9)  102  1.  f.  excav;  remove  16  in.  pipe, 
install  24   in.   CMP  and  backfill; 

(10)  40  1.  f.  excav:  remove  16  in.  pipe 
and    back    fill; 

(11)  40  1.   f.   excav;  install  24  in.  C  M 
P  and  backfill; 

(12)  84  1.  f.  excavate:  lay  iC  In.  C  I  P 
and    back   fill; 

(13)  32    1.    f.    Redwood    headers; 

(14)  5  assemblies:  excavate:  install 
catch  basins  complete,  and  back 
fill,  including  deepening;  lump 
sura. 

NOTE:  Items  (5a)  and  (5b)  are  al- 
ternative. 

Total    bids   follow: 

(A)  Independent  Const.  Co..  Ltd.. 
Oakland:  Proposal  A.  $4,299.68; 
Proposal  B.  $4,496.78. 

(B)  Peres  &  Gatto.  Richmond:  Pro- 
posal B.  $4,340.03. 

(C)  Albany  Cement  Contractors,  Inc.. 
Berkeley:    Proposal    A.    $4,377.45. 

(D)  Percy  L.  Burr.  San  Francisco; 
Proposal  A,  $4,526.95. 

(E)  W.  H.  Larson.  Berkeley:  Proposal 
A.   $4,649.15. 

Unit  bids  follow: 

(A)        (B)       (C)        (D)       (E) 
.50  $     .50  $  1.50  $  1.00  $     .60 
.10         .10       1.50         .50         .10 


(  1) 
(  2) 
(  3) 
(  4) 
(5a) 
(5b) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12). 
(13) 
(14) 


1.50 

.12 

5.00 

3.90 


4.50 

1.25 
.25 


1.25       1.60       1.50 


.11 


.10 


.10 


.40 

.22 
3.00 
3.50 

.50 
4.55 
1.50 

.20 


1.00 

5.00 

1.00 

.20 


3.25 
3.50 

.30 
4.50 
2.25 

.20 


.10 

4.20 
.36 

.24 
3.00 
3.50 

.40 
5.00 
2.00 

.20 


400.00  300.00  400.00  425.00  350.00 
Harry  D.  Chapman,  City  Engineer. 
All  bids  referred  to  the  State  High- 
way   Commission    at    Sacramento    for 
award.  • 


BIDS    WANTED 

OAKLAND.  Cal.— Until  Nov.  21.  be- 
tween 8  and  9  P.  M..  bids  will  be  re- 
ceived by  the  Oakland  City  Council, 
W.  W.  Chappell.  City  Clerk.  City  Hall 
for  the  repair  of  Adeline  St.  between 
Aileen  St.  and  Stanford  Ave. 

The  work  involves: 

(1)  81.758  sq.  ft.  grading,   including  4- 

in.   rock  subbase: 

(2)  73  l.f.  concrete  curb; 

(3)  6.779  sq.   ft.:  concrete  gutter: 

(4)  74,930  sq.  ft.  penetration  macadam 

pavement; 

(5)  2  storm  water  inlets,  34-in.   open- 

ing; 

(6)  4    cast   iron  inlet   tops,    34-in.    op- 
ening. 

Plans  and  specifications  obtainable 
from  the  office  of  City  Engineer  Wal- 
ter FVicksiad    upon   deposit  of   $5.00. 


PACIFIC    CONSTRUCTOR 
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CHURCHILL  COUNTY,  Nev 

Cllflil'HIl.l.  (•iilNTV,  Ni'vadu— 
DiicIki'  rijtmtruitlon.  Inc.,  Kallon.  ut 
|12;<,r>32.5ti.  H8  prtvlou.sly  reported, 
HiilimlttL'd  liiw  lii<I  iiiid  awarded  coii- 
Iract  l>y  llie  Nevada  .Slate  Highway 
Dlreitors,  UuLit.  A.  Allen,  Stale  HIkIi- 
way  EnK'neer,  Carson  City,  October 
30,  for  the  construction  of  a  portion 
of  the  State  HIshway  Hystein  In 
Churchill  County,  Koute  2,  Sections 
("i  and  ("1.  IjelwiiM  Suit  Wells  and 
Sand  Springs,  a  length  of  approxi- 
mately   ll.tl'J    nillc'i*. 

The    work    Involves: 
(    1)    I    each,    remove    woodi-n    culvert; 
(   2)   47    lin.    ft.    remove    timber   excav; 
(  3)  118    cu.    yds.    remove    concrete; 
(  4)  313,620    cu.    yds.    roadway    excav; 
(    5)    ,i3,"59    yd.   sta.    overhaul: 
(  6)   83,91)6    cu.    yds.    select    borrow; 
(  7)  365    cu.    yds.    structure    excav; 
<  8)   2.85    ml.    subgrade; 
(  J)  8.84    mi.    widen    surface; 
(10)  11.6!)    mi.    finish    roadway: 
(I!>   11.720   tons     cr.   gravel   or     stone 
surface; 

(12)  20    .M    ft.    b.m.    redwood; 

(13)  160    cu.    yds.    culvert    backfill: 

(14)  45  lln.  ft.  18  in.  vitrified  pipe: 

(15)  164    lin.    ft.    3    X    2    ft.    laminated 

culvert; 

(If)    280    lin.    ft.  3    X    :i  ft.    laminated 

culvert: 

(17)   118    lin.    ft.  4    X    2  ft.    laminatfd 

culvert; 

(A)  (B)  (C) 

(  1) *     10.00  $     3.00  t     5.00 

(  2) 1.50  1,00  1.00 

(  3) ~ 6.00  5.00  5.00 

(  4) „ .18  .19  .19 

(   6) .02  .02  .02 

(  6) .33  .36  .40 

(  7) 1.50  1.00  1.50 

(   8) 100.00  100.00  75.00 

(  9) 500.00  650.00  500.00 

(10) 100.00  100.00  100.00 

(11)...._ .70  .60  .70 

(12) 120.00  100.00  100.00 

(13) ; 3.00  1.00  1.00 

(14) 4.00  3.50  3.00 

(15) 7.00  7.00  5.50 

(16) , 7.75  8.00  6.50 

(17) 12.00  11.50  9.50 

(IS) 13.00  13.00  11.50 

(19) 17.00  16.00  15.60 

(20) UM  23.00  22.50 

(21) 6.00  5.00  5.00 

(22) 3.00  3.50  3.00 

(23) _ 15.00  5.00  5.00 

(24) 1250.00  650.00  500.00 

(25) ; 18.00  18.00  18.00 

(26)       24.00  25.00  25.00 


— 11.69  Mi.  Highway— (State) 

iisi    1112    lln.     ft.     4    X    :!    ft.     luiNiii.ii.iJ 
culvert; 

(19)  ili  lin.  ft.  8  X  .1  fi.  laminated  cul- 
yert; 

(20)  U  lln.  ft.  6  X  C  ft.  Inmlnaled 
culvert: 

(21)  10    cu.    yds.    handla'd    riprap; 

(22)  76    each    monumentu: 

(23)  3  each  eaparteilan  well  stand 
plpet: 

(24)  2.S5  each  salvage  and  relay  Kur- 
f»ce: 

I2'>)  335  tons  asph.  road  material  type 

SC-2; 
(26)   65   tons  asph.   road   material   type 

MC-2. 

Total  bids   follow: 

(A)  Hodge  Construction.  Inc..  Fallon. 
|123;532.56. 

(U)  Isbell   Conatr.     Co.,    Reno,      »126.- 
450.74. 
C)   .lack     Cassnn.       Hayward,       $128.- 
244.13. 

(D)  Kredrickson  &  \Vat.«on  Constr. 
Co.,  Fredrlckson  Bros.,  and 
Jones  &  King,  Oakland.  $130, - 
163.58. 

(K)  Pacific  Constr.  Co..  San  Fran- 
cisco,   J133, 897.34. 

(K)  Peninsula  Paving  Co..  San  Fran- 
cisco.   »140,067.88. 

(C)  Ceorge  Pollock  Co.,  .%cramento, 
$176,759.32. 

(H)   Engineer's    Estimate.     $127,344.78. 


rnit 

bids  fn 

How : 

(D) 

(E) 

(F) 

(G) 

(H) 

$  30.00 

$  25.00  $  15.00 

$  25.00 

$     25.00 

1.10 

3.00 

1.50 

2.00 

1.00 

5.00 

5.00 

5.00 

5.00 

5.00 

.19 

.22 

.20 

.33 

.20 

.02 

.02 

.02 

.03 

.02 

.40 

.36 

.45 

.44 

.35 

1.00 

1.00 

1.50 

1.00 

1.00 

173.00 

200.00 

200. '10 

200.00 

200.00 

450.00 

500.00 

fiOO.OO 

400.00 

300.00 

200.00 

200.00 

250.00 

200.00 

100.00 

.00 

.50 

.SO 

.67 

.55 

100.00 

120.00 

90.00 

100.00 

120.00 

.80 

1.00 

.60 

1.50 

1.00 

3.80 

3.00 

4.00 

3.00 

4.00 

5.50 

5.00 

6.0O 

7.00 

6.00 

6.50 

6.00 

7.00 

8.00 

7.00 

10.00 

10.00 

12.00 

12.00 

10.00 

11.50 

12.00 

15.00 

14.00 

12.00 

15.00 

15.00 

20.00 

18.00 

15.00 

22.00 

20.00 

25.00 

26.00 

24.00 

5.00 

10.00 

5.00 

3.00 

6.00 

3.00 

3.00 

2.50 

5.00 

3.00 

10.00 

5.00 

15.00 

10.00 

8.00 

975.00 

600.00 

600.00 

450.00 

1000.00 

20.00 

17.00 

15.00 

16.00 

16.50 

28.00 

25.00 

25.00 

22.00 

34.00 

SAN    DIEGO  COUNTY— 0.7    Mi.    Grading— (STATE) 


SAX  DIEGO  COCNTY.  Cal.— Basich 
Bros.,  20550  Normandic  .■\ve.,  Tor- 
rance, at  $30,430,  as  previou.sly  re- 
ported, submitted  low  bid  to  the  State 
Highway  Engineer.  State  Bidg..  Los 
Angeles.  October  31,  for  about  0.7  mile 
grading  in  San  Diego  County  at  Santa 
Margarita    River. 

The  work  involves: 

(1)  2700  M  gals,  vrater; 

(2)  67.600    cu.    yds.    imported    borrow; 

(3)  2650    cu.    yds.    struc.    excavation; 

(4)  31   stations  finishing  roadway; 

(5)  15    ton     liquid    a.sphalt     SC-2     (de- 

lours)  ; 

(6)  3300  tons  heavy  riprap ; 

(7)  0.6  mile   new  property   fence; 

(8)  2  each  drive  gales. 

(A)  (B)  (C) 

11)     $     .80  $     .75  $     .50 

(2)    2«  .28  .30 

(3)    60  .50  .60 

(4)    10.00       20.00       10.00 

'5)     20.00       30.00       15.00 

(6)     2.50         2.75         2.90 

(7)     400.00     fiOO.OO     800.00 

(8)     15.(10       39.00       20.00 


Total   bids   follow: 

(A)  Basich   Bros.,  Torrance.   $30,430. 

(B)  V.    R.     Dennis    Constr.    Co.,    San 

Diego.    $32,815. 

(C)  A.    S.     Vlnnell    Co.,    Los    Angeles. 

$33,785. 

(D)  Geo.    J,    Bock    Co.,    Los    Angeles, 

$34,505. 

(E)  Sharp     and     Fellows     Contracting 

Co.,   Los  Angeles,   $35,555. 

(F)  Daley  Corp.,  San  Diego,  $39,550. 

(G)  Dimmitt  and  Taylor.  Los  Angeles. 

$40,957. 
(H)  R.    L.    Oakley,    Los    Angeles, 

$42,980. 
(11   C.    a.   Willis   and   Sons,    Inc..     and 


(D) 
$ 


.50 

.30 

.50 

5.00 

20.00 

3.25 

600.00 

20.00 


Chas. 

$49,853. 
I'nit  b:ds  follow 
(E)  (F) 

$ 


Willis.     Los    Angeles, 


.34 
.80 
5.00 
22.00 
2.50 
600.00 
20.00 


.425 
.55 
5.00 
15.00 
2.00 
600.00 
20.00 


.41 

.70 

10.00 

25.00 

2.75 

700.00 

16.00 


(H) 

$   1.25 

.35 

2.00 

10.00 

15.00 

3.00 

600.00 

30.00 


(I) 

$   1.00 

.425 

2.25 

8.00 

15.00 

3.50 

700.00 

30.10 


BIDS    WANTKO 

VENTURA  COUNTY -Until  Novum- 
ber  21,  2  p  m.,  bidi  will  b«  received 
by  the  Stale  HiKhway  Engineer,  Stat* 
Hhlg.,  Lo*  Angelei.  for  about  4.1 
mlleii  grading  and  paving  with  asphalt 
concrete,  I'ortland  cerneni  concrete, 
and  plant  mixed  surfacing,  In  Ven- 
tura County  between  Newbury  Park 
:ind  Conejo  Creek. 

The    work    Involve*: 

(I)  256  «tatlons  clearing  and  grub- 
bing   right   of  way; 

1 2)   13,000  M  gala,   water: 

(3)  770,000  cu.  yd*,  rdwy.  eicav;  un- 
clasa; 

(4)  1700  cu.  yds.  Imported  selected  ma- 
terial; 

(.'.)  3850  cu.    yds.    ■true,    excav; 
16)   3200    cu.    yd*,    ditch    and    channel 
excav ; 

(7)  5,300.000  station   yds.   overhaul; 

(8)  70  tons  liquid  asphalt  90-96  dub- 
grade  seal   coat); 

(9)  20  tons  special  asphaltic  emul- 
sion   (subgrade  stabilization); 

(10)  li'.liO  ni].  yd.<.  preparing,  'mixing, 
and  shaping  roadbed  (subgrade: 
stabilization,  station  56  plus  50  to 
station  66  plus  50); 

(II)  37,000  sq.  yds.  subgrade  for  pave- 
ment: 

(12)  256  stations   finishing   rdwy.; 

(13)  73u0  tons  mineral  aggregate 
(plant    mixed    Burfaxlng); 

(U)4U0  tons  liquid  asphalt  MC-5  or 
MC-extra  heavy  (plant  mixed  etir- 
faclng; 

(15)  511  tons  liquid  asphalt  MC-2 
(prime   coat) 

(16)  35  tons  liquid  a.sphalt  MC-3 
(seal  coat) ; 

(17)  38,000  sq.  yds.  preparing,  mixing 
and    shaping   shoulders; 

(IS)  40  tons  liquid  asphalt  SC2-  (prime 
coat) : 

(19)  460  tons  liquid  asphalt  SC-2 
(shoulders); 

(20)  40  tons  liquid  asphalt  90-95  (seal 
coat: 

(21)  1050   tons  screenings   (seal  coat); 

(22)  4800  sq.  yds.  asphaltic  paint 
binder; 

(23)  1720  tons  asphalt  concrete  (base 
and  leveling  course); 

(24)  900  tons  asphalt  concrete  (Type 
A  surface) ; 

(25)  6060    cu.    yds.    Class    A     Portland 

cement   concrete  (pavement): 

(26)  13.500   each    pavement   dowels; 

(27)  63.800  lbs.  bar  reinf.  steel  (pave- 
ment   and    strucs.): 

(28)  420  cu.  yds.  Class  A  Portland  ce- 
ment concrete  (stnics.); 

(29)  1900    lin.    ft.      8-in.    CMP: 

(30)  3080   lln.    ft.    24-in.    CMP; 

(31)  180  lin.   ft.  24-in.  CMP.  12-gauKe: 

(32)  360    lin.    ft.    30-in.    CMP; 

(33)  60    lin.    ft.    36-in.    CMP; 

(34)  240  lin.   ft.  36-in.  CMP,   lO-gauge; 

(35)  11    each    spillway    assemblies; 

(36)  28  each  C  M  tapers: 

(37)  .50  iln.  ft.  CMP  culverts  to  be 
cleaned  and  relald; 

CiS)  30  lin.  ft.  CMP  culverts  to  be 
cleaned   and    salvaged: 

(39)  110   lin.    ft.   laminated   guard  rail: 

(40)  90  lin.  ft.  solid  limber  wheel 
guard: 

(41)  45  each   culvert  markers: 

(42)  .sio  each  guide  posts; 

(43)  5.5  miles  new  properly  fence; 

(44)  2.0  miles  property  fence  to  be 
moved  and  reset: 

(43)   20  each   drive  gates; 

(46)  31110  lbs.    misc.    iron  and   steel: 

(47)  400  cu.  yds.  exist,  cone,  to  be  re- 
moved  and   disposed   of: 

(45)  1  only  exist,  bridge  to  be  re- 
moved and  disposed  of. 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
EJnginueer.  P  O.  Box  1499.  Sacra- 
mento, and  on  file  at  the  ofBce  of  the 
District  Engineer  in  .«an  Francisco 
and    Ijos  Angeles  .         • 
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BIDS    WANTED 

VENTURA  COUNTY.  Cal.  —  Until 
November  29.  2  P.  il.,  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer. S-tate  BldK..  I^os  Angeles,  for 
about  2.4  miles  grading  and  applying 
road-mix  surface  treatment  in  Ven- 
(ura  County,  between  West  Casitas 
Pass  and  East  Casitas  Pass. 

The  work  involves: 
(    1)   126    sta.     clearing    and    grubbing 

right-of-way: 
(   2)   IBiiO  M.  gals,  water; 
I  3)  138.000   cu.    yds.    roadway    excav. 

unclass. ; 
(  4)  3bOU  CU.   yds.   struc.  excav. ; 
(   5)   2300   cu.    yds.    ditch   and   channel 

excavation; 
(  6)  233.000  sta.   yds.   overhaul; 
(  7)   12S  sta.   finishing  roadway; 
(   S)  28.000  SQ.    yds.    preparing,   mixing 

and  shaping  roadbed; 
(   H)  30    tons      liQuid      asphalt      SC-2 

(prime  coat); 
(lu)   340  tons  liquid  asphalt  SC-2  (sur- 
face treatment); 

(11)  300    tons   screenings   armor   coat; 

(12)  10  tons   liquid   asphalt  90-95    (ar- 

mor coat) ; 

(13)  27,000  lbs.  bar  relnf.  steel; 

(14)  320  cu.  yds.  Class  A  Portland  ce- 

ment concrete  (structures); 

(15)  1.0  MFUM  dense,  select,  all  heart 

structural    Redwood    timber; 

(16)  13.0     MFBM     select,      all      heart. 

structural    Redwood    timber; 

(17)  620  lin.   ft.   8-in.   CMP; 

(18)  1600   lin.    ft.    24-in.    CMP; 

(19)  60   lin.    ft.    36-in.   CMP; 

(20)  180   lin.    ft.    48-in.    CMP; 

(21)  23  each  spillway  assemblies; 

(22)  147.0    lin.      ft.     7o-ln.      multiplatt 

CMP  (47-15); 

(23)  132.5    lin.    ft.    120-in.     multiplatc 

CMP    (75-13); 

(24)  28  each  culvert   markers; 

(25)  370  each  guide  posts; 

(26)  1.0  mile  exist,   property   fence   to 

be  moved  and  reset; 

(27)  1   only   exist,   arch   culvert   to   be 

removed; 

(28)  64    each    monuments    complete    in 

place ; 
Plans  and  specifications  obtainable 
at  the  ofBce  of  the  State  Highway 
Engineer.  P.  O.  Box  1499.  Sacramento, 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco  and  Los 
Angeles.  • 


BIDS   WANTED 

OAKLAND.  Cal.— Until  Nov.  21.  be- 
tween S  and  9  P.  M..  bids  will  be  re- 
ceived by  the  Oakland  City  Council. 
\V.  W.  Chappell.  City  Clerk.  City  Hall 
for  the  repair  of  Foothill  Blvd.  be- 
tween  14th  and   23rd   Avenues. 

The   work   involvew: 
(    1)   251.754   sq.    ft.    grading,    inclwling 

construction  of  rock  subbase; 
(  2)  fi  946  I.f.   concrete  curb; 
(   3)  693  .sq.  ft.  (concrete  gutter; 
(  4)  211,427    sq.    ft.    Portland    cement 

concrete  pavement; 
(   5)   2S.952  sq.   ft.  penetration   macad- 
am pavement: 
(   G)  32   tons  asphaltic   resurfacing; 
(   7)   2,720   sq.    ft.   cement    sidewalks; 
(  S)   1,377  sq.  ft.  concrete  driveways; 
(  9)   190  I.f.  8-ln.   vitrified   pipe  sewer; 
(10)  232  I.f.   10-ln.  do; 

(lU   177  I.f.   10-in.  Ao: 

(12)  435  I.f.   12-ln.  do; 

(13)  54  I.f.  12-ln.  vit.  comlult  with  con- 

crete jacket; 

(14)  784    I.f.    15-in.    vitrified    pipe   con- 

duit: 
(ir>)  626  I.f.   Ig-in.  do; 

(16)  12  manholes; 

(17)  1  water  seal  m&nhole; 

(18)  2  lamp  holes; 

(19)  11    wye  branches; 

(20)  8   storm   Inlets,   Type   B; 

(21)  5  catohbasliis.   Type   B; 

(22)  2  catchbnsins  with  2I-in.  opening. 
Plans   and    specifications   obtainable 

from  the  office  of  City  Engineer  Wal- 
ter F"rlckstad    upon   deposit  of   $5.00. 


CONTRACT    AWARDED 

PEND  OREILLE  COUNTY,  Wash. 
— F.  H.  DeAtley,  Salsberg  Bldg.,  Lew- 
iston,  Ida.,  at  $154,698  submitted  low 
bid  and  awarded  contract  by  L.  V. 
Murrow,  Director  of  Highways,  Olym- 
pia,  for  grading,  surfacing  with 
crushed  stone,  constructing  a  light 
bituminous  surface  treatment  and  bi- 
tuminous retreat  surface  on  about 
11.7  miles  of  State  Road  No.  6,  Rog- 
ers Pass  to  Newport,  Pend  Oreille 
County. 

The  other  bids  were: 

Clifton  &  Applegate,  Spokane,  JtJO- 
J04. 

Elliott  &   Co.,   Inc.,   Seattle,   $171,432. 


BIDS     OPENED 

DOUGLAS  COUNTY.  Wash.— Die- 
sel Oil  Sales  Co.,  2155  Northlake  St.. 
Seattle,  at  $44,966  submilted  low  bid 
to  L.  V.  Murrow,  Director  of  High- 
ways, Olympia,  for  surfacing  with 
crushed  stone  and  constructing  a  bi- 
timunious  sui'face  treatment,  road 
mix,  and  non  skid  seal  on  about  6.8 
miles  of  State  Road  No.  10,  Brew- 
ster Bridge  to  Bridgeport,  Douglas 
County. 

R.  O.  Dail  and  Warren  Bros.,  Aber- 
deen, at  $48,311  submitted  second  low 
bid;  and  Orondo  Constr.  Co.,  Orondo, 
at   $53,082  submitted  third  low  bid. 


SAN  FRANCISCO — 12-in.  &  16-in.  Feeder  Mains — (CITY)     . 


SAN  FRANCISCO.  Calif.  —  M.  J. 
Lynch,  Oakdale  and  Barnevald  Aves., 
San  Francisco,  at  $46,572.50  submitted 
low  bid  to  the  Public  Utilities  Com- 
mission, City  Hall,  under  Spec.  No. 
W.D.  91,  for  the  laying  of  12-in.  and 
Ifi-in.  cast  iron  feeder  mains  in  San 
Francisco   at  varioufl  locations. 

The  work   involves: 

(la)  21.775  I.  f.  excavation  and  back- 
fill for  12  in.  pipe  trench,  24in. 
x  44in; 

(lb)  9,000  I.  f.  do.  for  16  in.  pipe 
trench,  30  in.  x  48  in. 

(  2)  1,000  c.  y.  additional  excavation 
and   backfill; 

(  3)  2.000  sq.  ft.  additional  pavement 
removal    and    replacement; 

ITnit    bids    follows: 


(4a)   21,775    1.   f.    installing    12   in.    bell 

and  spigot  C.   I.  P.: 
(4b)  9,000  1.  f.  installing  16  in  bell  and 

spigot  C.   I.   P.; 
(   5)    62.000  lbs.  installing  fittings,  etc.; 
(   6)  8,700  1.  f.  making  joints,  bell  and 

spigot; 
(   7)  72,000   sq.   ft.   repavement. 
Total   bids  follow: 

(A)  M.    J.    Lynch,    $46,572.50; 

(B)  W.    .7.    Tobln,    Oakland,    $48,747.00; 

(C)  Lowrie  Paving  Co.,   $49,922.25: 

(D)  MacDonald     &     Kahn     Co.,     Ltd., 

$52,146.00; 

(E)  E.  J.   Treacy,   $55,620.47; 

(F)  Herman   Lawson,    $56,193.75; 

(G)  Fay    Improvement   Co.,    $60,665.15. 
All  bitidere  of   San  Francisco   unless 

otherwise  noted. 
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.279 

.28 

.245 
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.018 

referred    to   the  City  Engineer   and    the    PWA. 


SAN  FRANCISCO— 17th  St.  Feeder  Mains— ( CITY ) 


SAN  FRANCISCO.— Sibley  Grading 
A  Teaming  Co..  Ltd.,  165  Landers  St., 
San  Francisco,  at  $13,921  submitted 
low  bid  to  the  Public  Utilities  Com- 
mission, City  Hall,  under  Spec.  No. 
S.F.W.D.  93,  for  laying  a  36-in.  feder 
main  on  17th  St.  from  Bryan  St.  to 
Portero   Ave. 

The   work   involves: 

(  1)  900  I.  f.  fabricating,  lining  and 
coating  36-inch  diameter  eteel 
pipe  with  single  standard  wrap- 
ping; 

(  2)  10  roundabout  seams,  fabrication 
of  bends  from  36-inch  diameter 
pipe; 

(  .t)  900  1.  f.  excavation  and  backfill 
for  normal  trench  not  over  6 
feet  below  street  surface,  for 
36-inch   pipe; 

(  4)  200  c.  y.  additional  excavation 
and  backfill  for  trench  from 
street  surface  to  8  feet  below 
street   surface; 

(   5)    ion    r.    y.    adTlitional    and    backfill 


(  r,) 

(  6) 
(  7) 
(  hi 
(  9) 
(10) 


for  trench  over  8  feet  below 
street  surface; 

(  6)  50  c.  y.  excavation  and  backfill 
for  blow  offs: 

(  7)  500  sq.  ft.  additional  pavement 
removal  and  replacement; 

(  8)  900  I.  f.  installing  36-inch  steel 
pipe: 

(   9)  1000  pounds  installing  fittings: 

(10)  4000  sq.  ft.  repavement  with  as- 
phaltic concrete. 

Total    bids   follow: 

(A)  Sible.v    Grading    &    Teaming 

Co.,    Ltd $13,821.0(J 

(B)  M.   J.  Lynch  14,935.00 

(C)  Eaton   &  Smith   15,115.00 

(D)  Theo.    Cohn    15,975.00 

(E)  E.    J.    Treacy   16,175.00 

(F)  Chas.    L.    Harney   16,490.50 

(G)  MacDonald  &  Kahn  Co.. 

Ltd 18,030.00 

All  bidders  of  San  FrancLsco. 

ITnit  bide  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 
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4.10 

4.85 

5.00 

4.75 
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5.00 

8.00 
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5.00 

7.00 
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5.00 
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5.00 
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.15 

2.00 
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the    to    the   City   Engineer   and   the   mVA. 
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COMPLETE    BIO    LISTING 

WASIlDl':  I'Ol'NTY.  .Nevadii-lalifll 
CoMslructiun  <'ii..  130"  K  I>'<uiith  SI., 
Reno,  at  $110,7110.8(1,  as  rcvlouwly  rn- 
porli'd.  Miihmitti'd  low  hkl  Hiid  uwaid 
ed  contract  by  the  Nevada  Slal»?  lllnh 
way  lUreilnrx.  Koliuit  A.  Allen.  Stale 
HlKhway  KnKinocr,  Carsoii  (Mly,  Oct. 
30,  for  the  construction  of  a  portion  <if 
Ihe  State  HlKliway  Sy.steni  In  Washoe 
County,  Route  17,  Section  A3,  bei. 
a  pnlnl  approxinialely  5  miles  south- 
east of  nrown  and  a  point  appiuxi- 
inately  O.fi  miles  southeast  of  Brown 
(Gelger  tirade),  a  lenKlh  of  approxi- 
mately   4.45    miles. 

The   work    Involves: 
(  I)   131,700    cu.    yds.    roartwuy    e.\i«\: 
(   2)    137,909    yd.    St«.    overhaul; 
(  .1)    140    cu.    yds.    itructural    excav; 
(  4)   4.45    mi.     finished     roadway; 
(  5)  95  cu.   yds.   clasa  A   concrete; 
(   €)  $    cu.    yds.    rlasa    B    concrete: 
(  7)   10,350    lbs.    relnf.    steel: 
(   !)    108  lln.  ft.  It  In.  eorr.  metal  pi|H.. 
(   9)   46  lln.   ft.   24   in.  eorr.   metal  pipi;: 
(lOl   .IS  lin.   ft.  30  in.   eorr.   iiii.|.-l   pip.  ; 
(!])   116    each    monuments; 

(12)  1200    lbs.    castings. 

(13)  S24    lin.    ft.    remove    fence; 

(14)  S24    lin.    feet    reconstruct    fence: 
(16)  14,606    lin.    ft.    conntruct   fence; 
(16)    4  each,  standard  14  ft.  steel  gates. 

Total   bids  follow: 
(A)    Tsbell    Oonstr.     Co.,     Reno.     »116,- 

700.89. 
(B/    Utah    Constr.    Co.,    (^gden,    $117.- 
285.39. 

(C)  Pacific   Constr.    Co.,    San   Francis- 

co,  $134,474.48. 

(D)  Morrison  -  Knudsen     Co..     Boise, 

$157. 740, (52. 
(R)    Engineer's    Estimate,    $123,871, 
I'nit   bids   follow: 

(A)        (B)        (C)        (D)        (E) 


BIDS   WANTED 

RIVERSIDE  COUNTY,  Calif.— Until 
November  29,  2  P.  M.,  bids  will  be 
received  by  the  Ptate  Highway  En- 
gineer, State  Bldg.,  Los  Angeles,  for 
placing  plant  -  mixed  surfacing  on 
about  5.4  miles  in  Riverside  County 
between  1.4  miles  south  of  Thermal 
and   the  junction  with  Route  26. 

The  worli    involves: 

(1)  5.4  miles   shoulder  grading; 

(2)  5.4   miles   finishing  rdwy. ; 

(3)  7,500  tons  mineral  aggreg'te  (plant 

mixed   stirfacing); 

(4)  300    tons    liquid    asphalt    MC-4    or 

MC-5   (plant  mixed  surfacing); 

(5)  63.400  .»i|.    yds.   asph.    p:iint   binder. 
Plans    and    specifications   obtainable 

at  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499.  Sacramento 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco,  Lu.s 
.Vngeles.  and  San   Bernardino. 


CONTRACT   AWARDED 

STEVENS  COtTNTT,  Wash.— Hall- 
strom  &  H.ill.strom  919  20th  Street, 
S-eattle  at  $25,969  submitted  low  bid 
and  awarded  contract  by  I-.  V.  Mur- 
row.  Director  of  Highways.  Olympia, 
for  grading,  draining  and  .surfacing 
with  cru.slied  stone  about  1,9  miie  of 
State  Road  No.  3,  ColviUe  to  Palmer 
Siding.  Stevens  County. 

L.  Coluccio  Co..  Seattle,  at  $26,324 
submitted    the   only   other   hid. 
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BIDS   WANTED 

OltA.NCK  I'or.VT 
venilier  29.  2  P.  M. 
celved  by  the  .Slali 
necr.     State    Uldg., 


,  <'»l.  — rmii  .Vn- 
blds  will  be  rc- 
Mlghway  Kngl- 
.08    Angelen,     for 


nbout    29    miles      grading,      surfacing 

with    Imported    selected    mnterlBl,    and 

a     bituminous     macadam     armor     coat 

applied.    In    Orange    County,    on    Rolsa 

.Ave.,    between    Hay    Blvd.    and    Bolaa 

Ciilca    r.oad. 

The  work   involves: 

(    1)   155    sta.    clearing     and     grubbing 
right-of-way; 

I   2)  584  M.   gals  water; 

(   3)   45.000    cu.    yds.    roadway    excava- 
tion,  unclass,; 

(   4)   230    cu.    yds,    struc.    excav. ; 

(   5)   1. COO. 000  sta.   yds.   overhaul; 

(  6)   11.300  tons  imported  selected  ma- 
terial; 

(   7)    15.'i    stations    linishing    roadway: 

(    8)   3200    tons     ni  i  n  e  r  a  I    aggregate 
(armor   coat); 

(   9)  100   tons   liquid     asphalt     95   idus 
(armor  coat); 

(10)    II   cu.   yds.   Class  A  Portland  ce- 
ment  concrete   (strucs.); 

(ID   3]   MFBM   select  all  heart  struc- 
tural Redwood; 

(12)  2.9  MFB.M  dense,  select,  all  heart 

structural  Redwood; 

(13)  300  lbs.   bar  relnf.   steel; 

(14)  15   each    spillway   assemblies; 

(15)  170  lin.    ft.      S-in.  CMP; 
(ir.)     12  lin.   ft.   15-ln.   CMP; 
(171    46  lin.   ft.    24-in.   CMP; 
(IS)     54    lin.    ft.    36-in.    CMP; 

(19)  10   lin.    ft.    4S-in.   CMP; 

(20)  40    lin.    ft.    exist.    CMP    lo    be    re- 

moved and  relaid: 

(21)  ,S  each   culverts   markers; 

(22)  1.25     miles    exist,      fence      to      be 

moved  and  reset. 
Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499,  Sacramento. 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco,  and  in 
Lt>s  Angeles. 
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LOW    BIDDERS 

NAVAJO  ''^"f 

Yeag'T,    Box     , . 

$38,791    aubmiit. 

Arizona    State     1 ,  ,.  . 

Phoenix.     Nov.     I.     (,  .,,. 

sirucllon    on    F.A.    !"  ,| 

F.A.   22,   reopened;    A  l  is 

In  Wlnaiow 

The  work,  which  lies  within  the  rliy 
limits  of  Wlnaiow.  conalata  of  ktaA- 
Ing.  draining  and  the  fumlahing  and 
placing  of  select  material,  gravel  side- 
walk, curb  and  gutl.T  and  cutback 
plant  mix.  and  is  to  be  (ompletid  .,n 
or  before  February  I.i.  1938. 

The  principal   Items  are: 
5000  c.y.   rdwy.  excav.; 

900  c.y.    structural   excav.; 
2000  sta.  yds.   earthwork  overhaul; 
7900  c.y.   ml.   earthwork  haul: 
2000  c.y.  Helect  material  (CIP); 
189  «q.   yds.   concrete  pavement; 
600  l.f.    concrete   pipe    (2   alzes); 
4900  l.f.    cnmbln«t    curb   and    gutter; 
5900  sq.   yds.  grading  under  pavement; 
1924   tons  plant  mix; 

93  tons  cutback  asphalt: 
2  tons    emulsified    asphalt; 
4100  l.f.  gravel  sidewalk. 

.Southern  California  Roads  Co..  Los 
.■\ngeles.  submitted  the  second  low  bid 
at    $39,265. 


CONTRACT    AWARDED 

nOUGLAS  COUNTY.  Wash.— Diesel 
Oil  Sales  Co..  2155  Northlake  Street. 
Seattle,  at  $44,966.50  awarded  contract 
by  L  V.  Murrow.  Director  of  High- 
ways, olympia,  for  surfacing  with 
crushed  stone  and  constructing  a  bi- 
timunious  surface  treatment,  road- 
mix  and  non-skid  .seal  on  about  6.8 
miles  of  state  Road  No.  10,  Brewster 
Brid«e  to  Bridgeport.  Douglas  Countv. 
29 


ALAMEDA  CO.— ALBANY  OVERH'D  CROSSING— State 


ALA.MKDA  COUNTY.  Calif.— J.  F. 
Knapp.  1401  Park  .Ave.,  Oakland,  at 
.t249.2M  submitted  low  bid  to  the 
State  Highwa.v  Commission.  Sacra- 
mento, for  the  construction  of  an 
overhead  crossing  over  the  tracks  of 
the  Southern  Pacific  Co.  near  El  Cer- 
rito  Hill  in  the  City  of  Albany,  con- 
sisting of  reinforced  concrete  girder 
spans  and  steel  girder  spans  with 
concrete  deck,  having  a  total  length 
of  approximately   1500   ft. 

The    work    involves: 
(   1)    50    c.    y.    exist,    cone,    to    be    re- 
moved   and    disposed    of 
(   2)   2200    cu.    yds.    struc.    excav. 
(   3)    240  cu.   yds.   cla.ss  A  Portland  ce- 

inent    cone,    (footing    blocks) 
(   4)  5600    cu.    ytls.    class    .\    Portland 

lement    cone,    (strucs.) 
(.'.)   270    su.    yds.    class   .A    Portland    ce- 
ment   cone,    (railing) 
(    6)    50   cu.    yds.    cla.ss   A    Portland    ce- 
ment cone,    (sewer) 
(    7)   1.000.000     lbs.     bar    relnf.     steel 
(   8)    965.000    lbs.    structural    steel 
(   9)   36.000    lbs.    cast    steel 

(10)  624    lbs.    bronze    expansion    plates 

(11)  1400    I.    f.    furnishing    14    in.    rein- 


forced    concrete     piles,       including 
test   piles. 

(12)  8400    I.    f.    furnishing    16    in.    do 

(13)  355  each  driving  reinforced  con- 
crete piles,   including  test   piles 

(14)  1  lot  niiscellS  neons  itfni«  of 
work.  "" 

Total    bids   follow: 

(A)  J.    F.    Knapp,   Oakland.   $249,281. 

(B)  Bodenhamer  Constr.  Co..  Oak- 
land.   $251,297.20. 

(C)  I^indgr.»n  *  Swinerton.  Inc..  San 
Francisco.    $251,798,00. 

(1)1  Pacific  Bridge  Co..  San  Fran- 
cl.sco     $262,692.00. 

(E)  Heaiy-Tibbitts  (^onstr.  Co..  San 
Francisco.    $265,727.20. 

(F)  Fredrickson  &  Watson  Constr. 
Co.  and  Fredrickson  Bros..  Oak- 
land.   $269,617.10. 

(G)  MacDonald  &  Kahn  Co..  Ltd.. 
San    Francisco.   $272,163.40. 

(H)   Clinton      Construction      Co..      San 

Francisco.    $278,262.20. 
(I)    M.    B.    McGowan.    Inc..    San    FYan- 

cisco.    and    C    .W.    Caletti    &    Co.. 

San    Rafael.    $283,786.00. 

Unit  bids  follow: 


(  6) 
(  7) 
(  8). 
(  9). 
(10).. 
111).. 
(12)-. 
(13).. 
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(E)  (F)         <G)  (H)  (I) 

$10.00  $  5.00  $     6.00  $   10.00      $     4.01 

2.00  2.00         1.00  2.50  3.51 

12.00  13.00       10.00  16.00  lO.Oi 

21.00  20.00       21.50  30.80  20.01 

35.00  40.00       28.00  27.00  25.01 

22.00  14.00       16.00  20.00  16.01 

.04S  .04           .04  .043  .0 

.06  .0615       .07  .07  .0 

.11 


.30 
1.50 


.40 
2.00 


.35 


.30 


(14)     5000.00  lOOO.OO  1500.00  2600.00 


1.50  1.70  1. 

1.75  1.85  1. 

13.00   30  10   17.00  25.00  30. 

525.00  lOOC.OO  2500.00  1800.00  24S1 
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BIOS  OPENED 

M(1.N"TEKBY  COUNTY.  Cal.— Paul 
.1.  Tyler.  P.  O.  Box  206,  Oroville.  and 
Lord  Ji  Bishop,  Native  Sons  Bldg.. 
Sacramento,  bidding  jointly,  at  $261.- 
•180.55  submitted  Inw  bid  to  the  Stat." 
Highway  Commission.  Sacramento, 
for  the  construction  of  an  undergrade 
irossing  under  the  tracks  »t  the 
Southern  Pacilic  Company  ;it  Salinas. 
.Monterey  County. 

The  work  Involves; 
I    1>   1500    cu.    yds.    exist,    cone,    to    be 

removed: 
(    1)    50  M  gals,  water; 
(   3)   42.000  cu.  yds.   roadway  excav. ; 
(    4)   2OI10  cu.   yds.  struc.  excav.; 
(  6)   12.000  sq.  yds.  subgrade  for  pave. 
(  6)  320  tons  crusher  run  base; 
(   7)  160  tons  mineral  aggregate  (plant 

mixed   surfacing): 
(   8)   8  tons  liquid  asphalt  SC-:   (plant 

mixed  surfacing): 
(  »)   2  tons  liquid  asphalt  SC-2  (prime 

coat) : 

(10)  11  cu.  yds.  stone  screenings  (seal 

coat); 

(11)  1    ton    liquid   asphalt   MC-3    (seal 

coat) ; 

(12)  1450  tons  asphalt  concrete; 

(13)  1350    cu.    yds.    Class    A    Portland 

cement   concrete    (pavement): 

(14)  120  cu.   yds.  Class  A  Portland  ce- 

ment cone,    (curbs  and  gutters): 

(15)  130  cu.  yds.  Class  A  Portland  ce- 

ment cone,  (sidewalk); 

(16)  390  cu.  yds.  CHass  A  Portland  ce- 

ment concrete   (sub-floor); 

(17)  3860  cu.  yds.     CTass  A     Portland 

cement  concrete    (thick   floor); 

(18)  2250  cu.  yds.  Class  A  Portland  ce- 

ment concrete   (structures); 

(19)  lis  cu.  yds.  Class  F  Portland  ce- 

ment  concrete   (railing): 

(20)  3100  each   pavement  dowels; 
(Jl)   155,000  lbs.   bar  relnf.   steel: 

(22)  3600     lbs.     cast    steel     catchbasln 

rovers  and  frames: 

(23)  4800    lin.      ft     furnishing     treated 

Douglas   fir  plies,   including   test 
piles: 

(24)  160   each   driving   treated  Douglas 

fir  piles    including  test  plies: 

(25)  266  lin.    ft.     8-ln.  CMP: 

(26)  609  Iln.   ft.    12-ln.  CMP; 

(27)  260  lin.   ft.   15-in.   CMP; 

(28)  84  lin.  ft.   18-in.  CMP; 

(29)  129    lin.    ft.    6-ln.     vitrified     clay 

pipe: 

(30)  4   each   4-in.   wyes  on  8-in.   vitri- 

fied clay  pipe: 

(31)  1  each  6-ln.   tee  on  6-in.  vitrified 

clay  pipe; 

(32)  936  lin.  ft.  8-in.  vitrified  clay  pipe 
(J3)  20  each  6-in.  wyes  on  8-ln.  vitri- 
fied  clay  pipe; 

(34)  1  each  6-ln  tee  on  8-in.  vit.  clay 

pipe; 

(35)  400  lin.  ft.  ID-in.  vit.  clay  pipe; 
(86)  60  lin.  ft.  4-in.  cast  iron  bell  and 

spigot   pipe; 

(37)  150    lin.    ft.    8-ln.    cast    iron    bell 

and  spigot  pipe: 

(38)  260    lin.    ft.    10-in.    cast    iron    bell 

and  spigot  pipe: 

(39)  1465   Iln.    ft.   12-in.   cast   iron   bell 

and  spigot  pipe; 

(40)  700  Iln.   ft.   ^-in.   galvanized  iron 
pipe; 

(41)  740   Iln.    ft.    1-in.    galvanized    Iron 

pipe; 

(42)  6  each   cone,   manholes; 

(43)  5800    sq.    yds.    membrane    water- 

proofing; 

(44)  5800  lbs.    copper   strlp.o; 
(46)  700  cu.  yds.  top  soil: 

(46)  17  each  trees  platanus  racemosa; 

(47)  35    each    shrubs    pyracantha  yun- 

nanensis; 

(48)  65  each  vines  bignonia  tweediana 

(49)  4000  sq.   yds.   lawn; 

(50)  25S  each   sprinkler   heads; 

(51)  1   lot  electric  lighting  equipment: 
(51)   1   lot  pumping  equipment; 

(St)  675.000    lbs.    fabricated    structural 

(teel; 
(54)  1   lot  misc.    Items  of  work. 

ToUI  bids  follow: 
(A)   Paul  J.   Tyler.  OrovlIIe,  and  Lord 
*    Brshop.    i*icramento.    $261,980.55 


tB)  Union  P.iving  Co..  San  Francisco. 
$273,689.10. 
.N\)TE:^The    bid    seoirlties    accom- 

panving    the    bids  of    F.    O.    Bohnett, 
Caniphell.  and  of  C.  W.  Calettl  &  Co.. 

San    Rafael,    were  not   signed   and    the 
bids     were    declared     Irregular.       The 
ti.tal   nf   F.    O.    Bohnett's   hid    was    re- 
ported.   $247,517.05. 
Unit   bids   follow: 

(Al  (B) 

(    n $       2.00       $       3.00 

(    2) 1.35  1.00 

(  :s) 1.35  1.10 

(   4)  1.25  1.26 

(  5) .20  .08 

(    li) 2.70  3.50 

(   7) 5.60  5.00 

I    s) 20.00  12.00 

(   9) 25.00  15.00 

(10) 4.00  5.00 

(1!) 20.0(1  .10.00 

(12) 6.00  6.00 

(IH) n.liu  12.00 

(14) 1H.0O  15.00 

(15) 16.00  14.00 

(16) 10.00  11.60 

(17) <l.00  12.00 

(IS) 20.00  12.75 

(19) 40.00  60.00 

(20) .30  .50 

(21) .044  .06 

(22) .12  .15 

(23) .60  .60 

(24) 20.00  12.50 

(25) 1.00  1.30 

(26) 1.30  1.69 

(27) - 1.55  2.00 

(28) 2.00  2.50 

(29) .40  .70 

(30) 1.00  1.25 

(31).. '....  1.00  1.25 

(:12) .50  1.00 

(33) 1.50  2.00 

(34) 1.50  2.00 

(35) .60  1.26 

(36) 1.00  1.00 

(37) 1.75  2.00 

(38) 2.25  3.00 

(39) 2.80  3.50 

(40) .12  .40 

(41) .15  .46 

(42) 40.00  75.00 

(43) .70  .80 

(44) .40  .70 

(45) 1.00  5.00 

(46) 1.25  2.00 

(47) .60  .50 

(48)... .60  .75 

(49) .2(1  .15 

(50) 4.50  5.00 

(51) 5000.00         7000.00 

(52) .lOOO.OO         1900.00 

(53) .055  .073 

(54) :)oon.oo       :iooo.oo 


BIDS  WANTED 

I.OS  ANGELES-  COUNTY.  Cal.— 
rntil  November  12,  2:00  P.  M.,  bids 
will  be  received  by  the  Department  of 
Public  Works,  Division  of  Highways. 
S.  V.  Cortelyou,  District  Engineer,  808 
State  Rldg.,  Los  Angeles,  for  high- 
way construction  in  Los  Angeles 
Ciiiinty,  Marengo  SI.,  between  Soto 
St.  and  Cornwell  St,  about  0.05  mile 
in  length,  to  be  graded  and  paved 
with  asphalt  concrete  and  plant  mixed 
.siirlacing. 

The  work  involves: 
(    1)  40  gallons  water; 
(   2)   120   cu.    yds.    rdwy.    excav.    with- 
out  class: 
(   3)   900   cu.    yds.    Imported   borrow; 
(    4)    1000   cu.    yds.    structure    execava- 

tion; 
(   .'i)    1600   sq.    yd.'*,    .sub-grade    prepara- 
tion; 
(   r.)   120    Ions     mineral     aggregate 

(plant-mixed  surfacing); 
(  7)   C    tons    liquid    asphalt,    MC-5    or 
MC-extra     heavy     (plant-mlxud 
surfacing); 
(    8)   0.6    ton      liiiuid      asphalt.       MC-2 

(prime    coat): 
(    9)  460    tons    asphalt    concrete    (base 

and   leveling   course); 
(10)  ISO   tons   asphalt   concrete    (Type 
"A"    surface); 


(11)  200    lbs.    bar    reinforcing    steel; 

(12)  25   cu.    yds.    Class    "A"    Portland 

cement  concrete  (structures); 

(13)  115  lin.    ft.   12-in.   std.    reinf.   con- 

crete  pipe; 

(14)  40  lin.  ft.   15-iu.  do; 

(15)  90  lin.   ft.   IS-in.  do; 

(16)  130   lin.   ft.    IS-in.    extra   strength 

reinf.    concrete   pipe: 

(17)  60   lin.    ft.    18-in.    corr.    metal   pipe 

(14-gauge); 
iLS)    .so  lin.   ft.  6-in.   vitrified  clay  pipf 
(l;i)    70    cu.    yds.    Class    "A"    Portland 

cement   concrete    (curbs,    gutters 

and   sidewalks); 

(20)  11)00   lbs.    miscellaneous   iron   and 

steel; 

(21)  72  lin.  ft.  curb  armor; 

(22)  2    manholes     to   be    adjusted      to 

grade; 

(23)  50    cu.    yds.    existing   concrete   to 

be    removed   and   disposed   of. 
Plans    and    specifications    obtainable 
frnni   (lie  above  office.  29 


CONTRACT     AWARDED 

MARIN  COUNTY.  Cal.— Earl  Forde, 
640  Redhill  Ave.,  San  Anscelmo,  at 
$6891.40  awarded  contract  by  State 
Highway  Commission,  Sacramento,  , 
for  constructing  crusher  run  base  on 
portions  applying  seal  coat  to  the 
shoulders  and  applying  armor  coat  to 
the  roadbed,  on  about  1.3  miles  in 
A^arin  County,  between  Belveder* 
Crossing  .Tnd   Tiburon. 


CONTRACT    AWARDED 

IMPERIAL  COUNTY,  Cal.— Oswald 
Bros.,  366  E.  58th  St.,  Los  Angeles, 
at  $39,898  awarded  contract  by  the 
State  Highway  Commission.  Sacra- 
mento, for  placing  plant  mixed  sur- 
facing on  about  3.2  miles  in  Imperial 
(Tounty.  between  4  miles  west  of 
Westmoreland   and    Trifolium    Canal. 

BIDS  OPENED 

MONTEREY  CO.,  Cal.— A.  Teichert 
it  Son.  Inc..  P.  O.  Box  1113,  Sacra- 
mento, at  $29,316.25  submitted  low  bid 
to  tlie  Stale  Highway  Commissio-i  at 
Siicramento,  for  nbout  0.2  mile  gra-J- 
ing  and  surfacing  with  crusher  run 
base  and  natural  rock  asphalt  sur- 
facing, in  Monterey  County,  across 
Thompson  Gulch  about  3  miles  north 
of   King  City. 

The   work   involves; 
(  1)   700  M  Gals,  water; 
(  2)   3000  cu.  yds.  roadway  excavation 

unclassified; 
(  3)  64.000  cu.  yds.  imported  borrow; 
(   4)   450   cu.    yds.    struct,    excav.; 
(   5)  165  cu.  yds.  exist,   cone,  removed 

and  disposed  of; 
(    6)   13   stations  finishing  roadway: 
(   7)    1000   tons   crusher   run   base: 
(   8)   260  tons  natural  rock  asphalt; 
(   9)   5  tons  asphaltic  emulsion  90-95; 

(10)  95  tons  screenings; 

(11)  2000    sq.    yds.    preparing,    mixing, 

and    shaping    shoulders; 

(12)  37      tons      liquid      asphalt      SC-2 

(shoulders  and  detours); 

(13)  SO  sq.  yds.  paved  gutters; 

(14)  220    cu.     yds.    Class    A    Portland 

cement   cone,    (structures); 

(15)  22.500  lbs.  bar  reinf.  steel  (struc- 

tures); 

(16)  278    lin.    ft.    8-in.    CMP; 

(17)  6   each   spillway  assemblies; 

(IS)  295  lin.   ft.   laminated  guard  rail- 
ing: 

(19)  670  lin.   ft.   guard  rail  moved  and 

reset; 

(20)  0.1   mile   exist,   fences  moved  and 

reset; 

(21)  7    each    monuments    complete    in 

place. 
Total  bids  follow: 

(.V)    A.    Teichert   &    Son,    Inc.,    Sacra- 
mento,  $29,316.25. 

(U)  I,.  A.  Brisco,  Arroyo  Grande,  $31- 
462.25. 

(C)   Stewart   &  Niiss  and  John  .lurko- 
vich,  Fresno,  $31,839.00. 

(U)     J.     L.     Conner,     Monterey,     $32,- 
174.75. 


PACIFIC    C:ONSTRUCTOR 
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(K)   Uriiiin.'lcl-KiuiHr   *    I'lulin.    y.    !■•.. 
$37, 070. 70. 
TnU    bldfi   rolldw: 

(A)  (H)  (C)  (D)  (KJ 
(  1)  $  ,75  I  ITiO  (  2.(IU  (  l.OIP  $  1.0IJ 
(  2)    .         .20         .22         .60         .20         .30 

(  3) 207       .24         .28         .26         .30 

(  4)  .  1.00  .i'O  1.00  1.00  1.00 
{  6).  ■too       4.00       2.00       3.00     lU.Od 

(  6).  .  COO  .'■..00  10.00  10.00  10.00 
(  7)..  3.2U       3.0(1       2.00       3.00       2.25 

(  8)  li.2U        7.60        5.00       8.00       4.80 

(  9)  .  30.00  32.50  20.00  25.00  17.00 
(10)  3.50       3.50       3.00       4.00       2.75 

(U)  .10         .06         .10         .10         .OS 

(12)  18.50     13.00     20.00     15.00     15.00 

(13)  1.50  1.50  2.00  1.00  2.00 
(14).         22.50     20.00     20.00     20.00     25.00 

(15) 06         .00         .05         .041       .Oe 

(16)  .  1.00  1.25  1.00  1.00  1.00 
(17)...  20.00  14.00  20.00  15.00  15.00 
(IS)    .        1.26       1.25       1.00       1.00       1.00 

(19J 60         .75         .50         .75         .50 

(20)..  300.00  225.00  300.00  100.00  200.00 
(21)  3.50       3.00       3.00       4.00       3.00 

LOW    BIDDERS 

CurillSI';  COUNTY,  Ariz.— Phoenix 
Teini>''  Stunc  Co..  Box  1645,  Phoenix, 
lit  $41.S,><2  .siibmittctl  low  bid  to  the 
Arizi.n.a  titiite  Highway  Commission, 
I'hocnlx,  Nov  1  for  improvements  to 
the  streets  in  the  town  of  Lowell  on 
the  Hensoii-Pouglas  Highway.  F.  A. 
79-1,   Schedule  1;   A.F.E.  8057. 

The  work,  which  i.s  to  beniii  at  the 
east  city  limits  of  i?isbee  and  extend 
southeasterly  through  the  town  of 
Lowell  for  a  distance  of  about  0.3 
mile,  consists  of  widening  and  resur- 
facing the  existing  pavement  with 
cutback  plant  mix,  and  the  construc- 
tion of  a  cement  rubble  masonry  re- 
taining wall,  and  a  concrete  culvort. 
and  is  to  he  completed  on  or  before 
April    15,    1936. 

The  items  are: 

770  cu.   yds.   structural  cxcav. 

150  cu.   yds.   concrete. 

16,800  lbs.   reinf.   steel. 

780  cu.  yds.  cement  rubble  masonry. 

440  lin.   ft.   galv.   iron  pipe  handrail. 

1.800  tons  plant  mix. 

74  tons  cutback  asphalt. 

S  tons  emulsified  asphalt. 

SCO  lin.  ft.  combined  curb  and  gut- 
ter. 

190  sq.   yds.   concrete  sidewalk. 

120  lin.  ft.  24-in.  C.  M.  pipe. 

Arizona  Rock  &  Sand  Co.,  Phn.- 
nix,  submitted  the  second  low  bid  at 
$42,039. 


CONTRACT    AWARDED 

ALAMEDA  COUNTY,  Cal.— Hanra- 
han-Wilcox  Corp..  S14  Hobart  Bldg.. 
San  Francisco,  at  $247,253.40  awarded 
contract  by  the  State  Highway  Com- 
mission, Sacramento,  for  about  4  miles 
grading  and  paving  with  asphalt  con- 
crete in  Alameda  County,  between 
San  Franoiflco  Bay  Bridge  and  Folger 
.\vonue. 


BIDS    WANTED 

STATE  OF  GRECON— Until  Novem- 
lier  7.  9  a.  m.,  bids  will  be  received 
by  the  Oregon  State  Highway  Com- 
mission. R.  H.  Baldock.  State  High- 
way Engineer.  Auditorium.  3rd  Floor, 
Public  Service  Bldg.,  Portland,  for 
highway    con.*^truction    as    follows: 

Baker  County — 3.43  ml.  grading  on 
(Inlcs-Tunnel  Section  of  Old  Oregon 
Trail,  involving  239,000  c.y.  excava- 
tion: 21,000  c.y.  pit-run  gravel  top- 
ping; and  3.000  i-.y.  salvaged  surfacing 
materials. 

Douglas  County — 1.68  mi.  grading 
and  paving  on  Turkey  Hill  Section 
of  Pacific  Highway,  involving  128,000 
c.y.  excavation:  S.500  c.y.  rock  or 
gravel  topping:  20,900  sii.yds.  Portland 
cement  concrett''  jiavement;  and  1,600 
c.y.    crushed    shoulder    materials. 

Grant  County — 11.05  mi.  resurfacing 
and  oil  mat  surface  treatment  on 
Branson  Creek-Rock  Creek  Section  of 


.lohn  Day  IIlKhway.  InvolvlriB  7,000 
I'.y.  (Tushcd  rock  HurfiidnB  matfrlnli': 
110.000  »i|.yU».  oil  mat  Hurface  treat- 
ment; and  2,500  c.y.  crunh<-d  rock  In 
.•<tock   pll*. 

Grant  County — 7.85  niile«  regradlng, 
surfacing  and  oil  mat  Kurface  treat- 
iiiint  on  ValiidcH  Ranch-Stewart  briiiKe 
Section  of  John  Day  Highway,  Involv- 
ing 52,000  c.y.  excavation:  30,000  c.y. 
pit-run  gravel  topping;  7.400  c.y. 
crushed  gravel  surfacing  materials: 
and  92,000  sii.yils.  oil  mm  surfaei- 
treatment. 

Jackson  County— Furnishing  aproxl- 
mately  S.500  c.y.  crushed  rock  In  stock 
piles  on  the  Ashland-Jenny  Creek 
Rock  Production  I'roject  on  Green 
Springs    Highway. 

Jefferson  County— 2.07  ml.  grading, 
on  Agency  Section  of  Warm  Spring 
Highway,  Involving  100,000  c.y.  exca- 
vation. 

Lake  County— 1.23  mi.  grailing,  14.6 
ml.  grade  widening,  15. S  ml.  gravel 
surfacing,  and  16  mi.  road  mix  surfac- 
ing on  PalBley-Chewaucan  Narrows 
Section  of  Fremont  Highway,  invovl- 
ing  18,000  c.y.  excavation:  2.500  c.y. 
pit-run  gravel  embankment;  11.94  mi. 
roadbed  widening;  39,500  c.y.  pit-run 
gravel  surfacing;  4,000  c.y.  gravel 
shoulders:  and  169,000  sq.yds.  road- 
mix  surfacing. 

Linn  County — 1.15  mi.  grading  on 
Grade  Creek-Storm  Creek  Section  of 
Santiam  Highway,  involving  174,000 
c.y.  excavation;  140  c.y.  Class  D  con- 
crete;  and    4,500  c.y.    roadbed   topping. 

Umatilla  County— 4.3  mi.  grading, 
on  Pendleton  Hill  Section  of  Old  Ore- 
gon Trail,  involving  191,000  c.y.  exca- 
vation: and  23,000  c.y.  pit-run  gravel 
topping. 

Wheeler  County — 7.92  mi.  crushed 
gravel  surfacing  nn  Service  Creek- 
Burton  Canyon  Unit,  and  4.49  mi.  re- 
grading,  surfacing  and  oil  mat  eurfac- 
treatment  on  Burton  Canyon-Spray 
Unit,  of  John  Day  Highway.  Involving 
70.000  c.y.  excavation;  21.000  c.y.  pit- 
run  gravel  topping:  9.000  c.y.  crushed 
gravel  surfacing;  53,000  sq.yds.  oil  mat 
surface  treatment:  and  1.000  c.y. 
.rushed  gravel  in  stock  pile. 

Plans  and  specifications  obtainable 
from  the  State  Highway  Commission. 
Room  322,  State  Office  BMg.,  Salem, 
upon  deposit  of  $5. 


BIDS    WANTED 

SAN  MATEO,  San  Mateo  Co.,  Cal. 
—Until  November  8,  12  M.,  bids  will 
be  received  by  the  California  Water 
Service  Co.,  501  Federal  Reserve  Bit. 
Bldg.,  S-an  Francisco,  J.  A.  Wade. 
Chief  Engineer,  for  the  construction 
of  a  water  softening  plant  In  San 
Mateo. 

Work  will  involve  construction  of  a 
number  of  concrete  basins  set  Into  the 
existing  ground  to  a  maximum  depth 
of  about  9  feet,  the  excavated  ma- 
terial to  be  placed  in  a  compacted 
embankment  around  the  finished 
structures.  Above  one  of  these  bas- 
ins there  Is  to  he  a  three-story  build- 
ing consisting  of  concrete  columns 
and  floor  with  stuccoed  wood  construc- 
ticm  enclosing  walls  and  top  story. 
Several  wood  tanks  furnished  by  the 
ciwner  arc  to  be  erected.  Machinery, 
pumps  and  pipe  materials  will  be  fur- 
nished by  the  owner  and  erected  and 
connected  by  the  contractor. 

Bids  will  be  taken  as  follows: 
(   1)   ion  cu.   yds.   excavation; 
(   2)   200    cu.    yds.    embankment    from 

barrow ; 
(  3)   160  cu.  yds.  excavation  In  trench: 
(    4)   150  sq.   yds.  drives  and  paths; 
(   5)  825    bbls.    Portland    cement; 
(  6)   550   cu     yds.    concrete    masonry; 
(   7)  44,000   lbs.   reinforcing  steel; 
(   S)   1000  lbs.  setting  metal  work: 
(  9)    Lump    sum.    carpenter    and    mill- 
work; 
(1(1)    9   squares    ronflni;: 


'III    Lump   «um.    plumhlnc; 

(12)   Lump  sum,   electrical   work; 

(i:!)    50    lin.    ft,     laying    2-ln.    pipe; 

(14)  120  lin.   n.  Inyliig  4-ln.  [>lp«; 

(15)  25   lin.    ft.    laying   H-ln.   pipe; 

(16)  180   lin.    rt.    luyInK   12-ln.    pipe: 

(17)  125    lin.    ft.    sanlL^iry    sewer; 

(18)  Lump  sum.    (liter  piping: 

119)   2000  lbs.    miscellaneous   Iron  work 

(20)  880  cu.   fl.  (liter  sand; 
(2>)  528  cu.    ft.    filter   gravel; 

(22)  Lump      s  u  m,     erecting      mixing 

tanks; 

(23)  Lump  sum,  erecting  wood  nume; 

(21)  Lump  sum,   erecting  waRh  water 

tub: 

(25)  Lump  sum,  erecting  bag  eleva- 
tor; 

(21))  Lump  sum,  recarbonatlon  equip- 
ment; 

(27)  Lump    sum.      erecting      pumping 

equipment: 

(28)  Lump   sum,    painting: 

(29)  4.'>0  sq.    ft.    tile   walla; 

(30)  Sheeting  and   shoring. 
Specifications    obtainable    from    the 

.■tlio\'e  office.  • 


30— RESERVOIRS  &  DAMS 


BIDS    WANTED 

ALAMEDA  COUNTY,  Calif .— Until 
Nov.  14.  3  P.  M..  bld«  will  be  re- 
ceived by  the  Public  Utilities  Com- 
mission, Room  287,  City  Hall,  San 
Francisco,  under  Spec.  No.  W.  D.  96. 
for  the  reconstruction  of  the  Cala- 
veras Intake  Screens  and  Adits,  at 
Calaveras  Dam  In  Alameda  County, 
about  10  miles  south  of  the  town  of 
Sunol. 

Construction  includes  fumhshlng  and 
installing  one  SO-in.  and  one  60-in. 
perforated  steel  pipe  screen,  each  60- 
inch  In  diameter;  grouting  behind  the 
concrete  .and  lining  existing  horse- 
f^hne  shaped  adits  totalling  approxi- 
mately 85  ft.  in  length,  with  welded 
steel  plate;  grouting  the  space  be- 
tween the  steel  lining  and  existing 
concrete  adit;  reinforced  concrete 
transition  sections  at  the  Inlets  to 
the  adits  and  existing  concrete  adit; 
reinforced  concrete  transition  sections 
at  the  Inlets  to  the  adits:  concrete  pipe 
supports  for  the  screens;  a  concrete 
slab  approximately  15-ft.  wide  by  to- 
ft, in  length  under  one  of  the  screens, 
etc. 

The  work   Involves: 

(1)  lump  sum.  furnishing  and  instal- 
ling two  60-inch  dia.  perforated 
pipe  screens; 

(2)  SO  c.y.  excavation: 

(3)  50  c.y.  concrete: 

(4)  1,100  lbs.  furnishing  and  placing 
reinforcing  steel; 

(5)  20  pipes,  furnishing  and  installing 
grout  pipes  in  adits; 

(6)  300  sacks  cement,  grouting  in  the 
adits: 

(7)  85  l.f.  furnishing  eteel  plate  lining 
for  aijits: 

(S)   85   l.f.    installing   steel  plate  lining 

in  adits: 
(9)    1.150    sq.     ft.     coating    interior    of 

steel  lining  In  adits. 

Plans  and  specifications  obtainable 
at  Room  605,  S.  F.  Water  Department 
Bldg.,  425  Mason  St.,  upon  deposit 
of  $10.00. 

N.  A.  Eckart,  general  manager  and 
rhief   engineer. 


BIDS    WANTED 

ST.  HELENA.  Napa  Co..  Cal.— Un- 
til November  12,  8  P.  M.,  bids  will  be 
received  by  the  St.  Helena  City  Coun- 
cil. E.  R.  Palmer,  City  Clerk,  City 
Hall,  for  the  construction  of  a  rein- 
forced concrete  gate  tower  for  the 
Lower   St.    Helena   Dam. 

The  tower  will  be  37 V4  feet  high  and 
IS  feet  In  diameter,  and  will  be  plac- 
ed just  outside  the  face  of  the  dam. 
.\c     l.riilg.-    will    be    built    to    the    new 
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sli'ucture,   only   access  being  by   boat. 

Approximate  cost  is  estimated  at 
$3500 

AuKiisl  Kempkey.  121S  Hobait  Bids 
San  Fiaiioisio.  ami  Walter  L.  Huber. 
I  MontBomery  St..  Pan  FranciKoo. 
>-onsultinK   engineers. 

John  Mitchell.  City  Engineer. 


31  —  PIPE  LINES  &  WELLS 


BIDS    WANTED 

VISTA.  San  niigo  Co.,  Cal.— Until 
\ov.  19.  ;  I'.  M..  bids  will  be  re- 
ceived by  thf  Vista  Irrigation  District. 
Vista,  for  furni.«hing  and  installing 
pipe  lines  under  two  PWA  projects, 
as  follows: 

PWA    PROJECT   1159 
.'!2<0   l.f.   26-in.    Vi-ln.    welded   steel   or 

cast    iron    pipe,    or    24-in.    centrif- 

ugally    spun    or    concrete    cylinder 

pipe: 
4800   l.f.    20-in.    A -in.   welded   steel   or 

cast    iron    pipe,    or    IS-in.    centrif- 

ugally    spun    or    concrete    cylinder 

pipe; 
700  l.f.    H-in.     "j-in.    welded   steel   or 

cast  iron  pipe; 
5100  l.f.    12-in.    A -in.    welded   steel   or 

cast  iron  pipe; 
1100  l.f.    10-in.    ,'«-in.   welded   steel   or 

cast  iron  pipe; 
2340  l.t.    8-in.     ,'„ -in.    welded    steel    or 

cast  iron  pipe,  or  9-in.  .196  Mathe- 

son   weight   pipe. 
Appurtenant  structures  and  connec- 
tions to  existing  lines. 

PWA   PROJECT   1319 
9300  l.f.    IS-in.    ,',,-in.   welded   steel   or 

cast    iron,    or    16-in.    centrifugally 

spun  or  concrete  cylinder  pipe: 
3170  l.f.    14-in.    A -in.    welded   steel   or 

caet  iron  pipe; 
6300  l.f.    10-in.    iii-in.    welded   steel   or 

cast  iron  pipe; 
5050  l.f.    8-in.     A -in.    welded    steel    or 

cast  iron  pipe,  or  9-in,  .196  Mathe- 

son  weight  pipe. 
.Appurtenant   structures  and  connec- 
tione  to  existing  lines. 

Plane  and  specifications  may  be  se- 
cured at  the  offlce  of  the  Vista  Irri- 
gation District,  Vista.  A  charge  of 
$10  <not  returnable)  is  made  for  each 
set  of  plans  and  «pecificati(jns  cover- 
ing each  project,  to  apply  on  the  cost 
of  blue  printing,  Chas.  N.  Bell  is  the 
engineer-manager.  J.  W.  Rose,  pres- 
ident. 


TO  ASK    BIDS  SHORTLY 

SAN  DIEGO,  Cal.— Fred  D.  Pyle, 
San  Diego  city  hydraulic  engineer,  has 
announced  that  bids  for  the  constGuc- 
Cion  of  the  El  Capitan  pipe  line  will 
be  asked  by  the  city  as  soon  as  final 
approval  of  the  project  by  the  PWA 
Is  received  by  his  department.  The 
city  has  applied  for  a  grant  of  $129,000 
of  the  total  cost,  estimated  at  ♦430,- 
000,  the  b.il.ance  to  be  represented  by 
a  loan.  The  proposed  pipe  line  will 
extend  from  the  El  Capitan  Dam  to 
existing  Lakeside  -  tJnlver.slty  Heights 
line  and  will  consist  of  4  miles  of  48- 
in.  steel  pipe  with  coal  tar  enamel 
inside  and  coal  tar  coating  ontside 
with  Johns  -  Manville  asbestos  wraii- 
ping,  and  2  miles  of  36-ln.  steel  pipe 
with  spun  cement  lining  and  gunite 
exterior  coating.  The  steel  will  b< 
principally  from  \4-in.  to  5/16-in.  In 
thickness,  although  some  will  be  light- 
er and  some  heavier  than  the  aver- 
age between   tho.^e  thickne.'wes. 

The  upper  two  miles  of  this  line 
(additional  to  the  6  mentionMl  above) 
will  be  built  by  the  La  Me.sa  Ir- 
rigation District,  which  also  has  an 
application  before  the  PWA  for  fed- 
eral funds.  Til.-  iiroposed  district  pipe 
line  will  consi.st  of  a  4S-ln.  steel  pipe 
line,  "f  which  about  130  ft.  will  be 
laid  In  tunnel,  that  portion  being  des- 
ignated   with    a    %-in.    shell    thickne«K 


and  requiring  a  small  amount  of  cou- 
c  rete  in  piers,  etc.  Bids  on  this  sec- 
Mon  will  be  taken  by  the  La  Mesa 
Irrigation  District,  of  which  C.  Har- 
ritt  is  the  general  manager  and  en- 
gineer. 

CONTRACT  AWARDED 

FRES.MO  AND  KINGS  COUNTIES, 
Cal.— Macco-Robertson,  Ltd..  815  Par- 
amount Blvd.,  Clearwater,  at  it24,noo 
.awarded  contract  by  the  Southern 
California  Gas  Cunipany  for  construc- 
tion 


pipi 


Kings  Countie'Js. 


CONTRACTS     AWARDED 

LOS  .ANGELES.— Contracts  for  con- 
structing 14.25  miles  of  Colorado  Riv- 
er aqueduct  between  Stations  926 
l)lus  00  and  22.^7  plus  50  of  the  Upper 
Feeder,  Specifications  No,  115  (Pon- 
tana  to  Glendora).  were  awarded  by 
the  board  of  directors  of  the  Metro- 
politan Water  District  Nov.  1  as  fol- 
lows: 

AMERICAN  CONCRETE  &  STEEL 
T'IFE  CO.,  4635  Firestone  Blvd..  South 
Gate  at  $1,968,633.70  for  constructing 
4.9  miles  of  12-ft.  S-in.  precast  pipe 
line  under  Sched.  No.  4P  and  4.71  mi. 
of  precast  pipe  line  under  S-ch.  5P. 
Bids  of  this  firm  on  the  scheds.  were, 
respectively.  $1.1140,055.01  ami  $1,013,- 
!)."5.50,  but  a  deduction  of  $S5,407.6« 
for  the  award  of  both  schedules  makei 
the   total  as  above. 

UNITED  CONCRETE  PIPE  CORP., 
1347  W.  20Sth  St..  Los  Angeles,  at 
$1,127,786,  for  constructing  4.64  miles 
<if  10  ft.  3  in.  precast  pipe  line  undei 
Sched,  No.  8P.  This  schedule  com- 
prises that  portion  between  Stations 
L'OdH    plus    IS    and    2257    plus    50. 

SCHEDULES  6  AND  7,  covering 
5. IS  miles  and  5.66  miles,  between 
Stations  1436  plus  00  and  170!)  plus  30. 
and  between  1709  plus  30  and  2001) 
plus  IS,  respectively,  were  rejeottd 
and  F.  E.  Weymouth,  the  general 
manager  and  chief  engineer,  author- 
ized to  readvertise  for  pre-cast  only. 
The  plans  and  specifications  will  be 
revised  to  that  extent  and  issued 
shortly.  The  date  for  bids  was  not 
announced. 

The  rejection  of  the  bids  on  Sched- 
ules 6  and  7  was  based  partly  on  price 
and  partly  on  the  suitability  of  pre- 
cast pipe  for  the  locality  in  which 
the  pipe  line  for  these  particular 
schedules  is  to  be  laid.  The  low  bids 
on  cest-ln-place  pipe  line  for  Sched- 
ules 6  and  7  were  submitted  bv  Gun- 
ther    &    Shirley. 


TO    ASK    BIDS 

SANTA  CRUZ  COUNTY,  Cal.— 
Treasury  Departme.Tit,  Procurement 
Division.  District  9,  Room  201,  New 
i'ost  Offlce,  San  Jose,  Walter  B,  Hes- 
ter, Deputy  Procurement  Officer,  will 
issue  a  call  for  bids  shortly  for  fur- 
nishing: 

(1)  1249  ft.  4-in.  bell  and  spigot  cast 
iron  pipe.  Class  150;  f.o.b.  trench 
site,    Corralitos,    Santa    Cruz    Co. 

(2)  5634  ft.  6-in.  bell  and  spigot  cast 
iron  pipe.  Class  150;  f.D.h.  Irencli 
site,   Santa  Cruz. 

CONSTRUCTION    STARTED 

TL'LARE,  Tulare  Co.,  Calif.— The 
.Southern  California  Gas  Co.  has  start- 
•  d  I'onstruction  by  force  account  of  a 
natural  gas  pipe  line  between  Tulare 
and  Vi.salia.  The  cost  is  estimated  at 
$40,000.  This  is  the  last  section  of  a 
horseshoe  pipe  line  connecting  Tulare, 
N'isalia,  Exeter,  Lindsay,  Strathmore 
and  Portervillc. 

CONTRACTS    AWARDED 

TACOMA,  Wash. -Steel  Tank  \ 
I'ipe  Co.,  31.S  N.  Columbia  Blvd.  Port- 
land, at  $217,050  on  Propo.sal  2,  and 
the    American    Concrete    Pipe   Co.,    459 


E.  15th,  Taconia,  at  $102,723  on  Pro 
I'osal  3,  awarded  contracts  by  th' 
Tacoma  Board  of  Contracts  ami 
.Awards,  for  constructing  19,450  ft. 
of  pipe  line  ranging  from  42  in.  to 
.")S  in.  in  diameter  with  reinforced 
concrete  gate  house  26x54  ft.,  and  in- 
stallation of  all  gates  and  appurte- 
nant structures;  7,370  ft.  of  52-in. 
pipe  may  be  either  centrifugally  spun 
concrete  pipe  or  5-16-in.  or  %-in. 
plate:  13,600  ft.  of  pipe  will  be  used 
tor  replacement  of  sections  of  Green 
lliver  Gravity   pipe   line. 

Proposal  2,  call  for  construction  of 
all  steel  pipe  except  on  Veazie  and 
Buckley  sections  where  concrete  may 
be   used,    and   control  building. 

Proposal  3,  is  for  concrete  pipe  only 
in  Veazie  and  Buckley  sections,  no 
control   building. 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 


PLANS    BEING    COMPLETED 

EL  CENTRO,  Imperial  Co.,  Calif. — 
Koebig  and  Koebig,  consulting  engi- 
neers. Rowan  Bldg.,  Lo,s  Angeles,  are 
completing  plans  for  the  proposed  out- 
fall sewer  line  to  be  constructed  from 
the  city  collection  system  to  a  point 
in  the  New  River,  under  the  $290,000 
bond  issue  voted  October  30.  Applica- 
tion for  PWA  aid  has  been  file^  with 
I  he  State  Engineer. 
The  proposed   line  will  Involve: 

(1)  35,400  ft.   27-in.   vitrified  sewer; 

(2)  4,1100  ft.   15-in.  do; 

(3)  570  ft.   IS-in.   cast  iron  pipe; 

(4)  pumping  station   of  approx.   1,500,- 

000   gals,    daily   capacity. 


CONTEMPLATED 

EURIiKA,  Humboldt  Co.,  Cal.— City 
Council  has  instructed  City  Engineer 
E.  D.  Gardner  to  prepare  estimates 
of  the  cost  of  rebuilding  the  Whipple 
Street  sewer  outlet  from  Broadway 
In  the  bay.  Cost  is  estimated  at  ap- 
proximately   $60,000. 

BIDS    WANTED 

VALLEJO,  Solano  Co..  Cal.— Until 
November  14,  10  A.  M.,  bids  will  be 
received  by  the  Vallejo  City  Council. 
.Alf  E.  Edgcumbe.  City  Clerk,  tor  the 
construction  of  a  4S-in.  reinforced  con- 
crete storm  sewer  on  timber  cradle, 
approximately  650  feet  in  length,  on 
Virginia  .St.,  from  Transport  St.  to 
and  beyond  the  City  bulkhead. 

Plans  and  specifications  obtainable 
at  the  office  of  City  Engineer  T.  D. 
Kilkenny,  upon  deposit  of  $5. 


CONTRACT    AWARDED 

SAN  FR.ANCISCO,  Calif.  —  W.  J 
Tobin.  3701  Balfour  Ave.,  Oakland, 
at  $3,134.31  awarded  contract  by  th« 
Department  of  Public  Works.  City 
Hall,  under  Spec.  No.  18S92,  for  the 
reconstruction  of  the  sewer  In  Perry 
.St.,  between  4th  and  5th  Sts.,  includ- 
ing necessary  connection  with  the  ex- 
isting sewer  in  Harrison   St. 

BIDS    WANTED 

ROSEBURG,  Oregon— Until  Novem- 
ber 29,  11  A.  M..  bids  will  be  received 
by  the  Roseburg  City  Council,  A.  J. 
Geddes,  City  Recorded,  City  Hall,  for 
the  recfinstruction  and  extension  of 
the  sewage  system  and  the  construc- 
tion  of  a  sewage  disposal   plant, 

Improven-.er.ts  will  consist  of  an  in- 
tercepting sewer,  complete  with  all 
structures  from  the  outfall  of  the 
Snuth  Sewer  at  the  city  limits  at  the 
south  end  of  Roseburg  following  the 
right  bank  of  the  South  Umpqua  Riv- 
er downstream  to  the  temporary  out- 
fall, as  shown  on  the  plans:  also  an 
intercepting  sewer  on  tiie  left  bank  of 
the  South  Umpqua  River  from  the 
lower  manhole  of  "Laurelwood  Sewer 
No     "1"    downstream    to    a    temporary 
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•ntfall    or    ita      ronnoctinn    with      the 

iiiiiTciplInK  Hcwer  on  tin-  rlKlit   bnnk; 

hikI   ji   hi-w:iki'  (IIb|)U»hI   pl.inl,    primary 
I  Ireulinont    with      Hcpiiralo   hIuUkc     di'- 

I  KeHtlon,    til    trout   an    ultiinati-   flow    of 

two  million  gallons  per  (lay. 

liana    and    apvcincatlonH    ulitninulilc 

mm   the  alinve  ofllrc   upon  depixiit   of 


33—       WATER  WORKS 


BOND    ELECTION 

A.VPKK'H,  Contra  Costa  County. 
I'nlif. — City  Council  has  set  November 
•'I  as  the  date  for  a  special  election 
..  vote  on  a  proposal  to  issue  bonds 
,11  the  amount  of  JSS.OOO,  to  flnance 
replacement  of  the  pipeline  from  the 
municipal  water  worlis  to  the  reser- 
voir: conetruction  of  a  new  suction 
line  from  the  water  worl<a  to  the  in- 
talte  in  the  San  Joaquin  River:  and 
addition  of  an  electrically  driven  cen- 
IrifuKal    pump    to    the    pumping:    plant. 

The  l)ond  issue  will  secure  a  PWA 
loan   and   grant   of  J87,272. 

(IcorRe    (Miver,    City   Engineer. 


BIDS    WANTED 

C0RUI':TT.  Oregon— Cntii  Novem- 
lier  15,  10  A.  M.,  new  liid.s  will  be  re- 
ceived by  tlie  rorl>ett  Water  Dist.. 
:u  the  offlce  of  Arthur  Langguth.  604 
t 'nncord  Uldg..  I^ortiand.  for  the  con- 
-iruetion  of  water  Huppiy  and  distrl- 
lution  wiprl«s  In  the  district.  Esli- 
iiiHted  cost  $5.3.000. 

Improvements  will  cons^ist  of  coii- 
.«truction  ftf  a  timl)er  crib  dam  on 
Cordon  Creel<:  furnishing  and  laying 
approximately  the  following  amounts 
of  steel  or  east  iron  pipe:  .3.">n0  ft.  8- 
in.,  34.800  ft.  6-in.,  GOOO  ft.  5-ln.,  3500 
ft.  l-in.  and  IS.OiiO  lin.  ft.  3-in.:  a  re- 
inforced concrete  reservoir:  gate 
valves;   air   valves:   pressure  reducers. 

etc. 

Alternate  bids  are  requested  for 
different   i<inds  and  sizes  of  pipe,    etc. 

Plans  and  specifications  obtainable 
at  the  office  of  H.  L.  Gilbert.  Coucl, 
ividg.,  IVirtland.  engineer  of  the  dis- 
trict,   upon  deposit  of  JIG. 

West  Coast  Constr.  Co..  Seattle,  at 
JB0.741  submitted  the  low  bid  on  tlie 
previous  opening,  but  i>ids  were  re- 
jected   .Ts    e.xecessive. 


GRANT    INCREASED 

ROSEVILLIi.  Placer  Co..  Cal.— The 
I'ublic  Wori<s  Administration  has  in- 
creased a  grant  of  $19,000  for  im- 
provements to  the  water  svstem  to 
.'2.''.,100. 


BIDS    OPENED 

SA.V  FRANCISCO  —  Mueller  Co., 
1072  Howard  St..  San  Francisco,  at 
$59!iS..S3  on  Proposal  B  submitted  low 
bid  to  T.  A.  Brooks.  Purchaser  of 
Supplies.  City  Hall,  under  Bid  No. 
1462,   for  furnishing: 

PROPOSAL,  A 

I.,ot  1— Two  36-in.  valves  for  100 
lbs.  water  working  pressure:  and  1 
36-in.  valve  tor  ."JO  lbs.  water  work- 
ing   pressure. 

Lot  2— Two  30-in.  valves  for  100 
Ilis.  water  working  pressure:  and  1 
:iO-in.  valve  for  i>n  lbs.  water  work- 
ing pressure. 

Lot  3 — One  25-in.  valve  for  100 
lbs.  water  working  pressure:  and  1 
21-in.  valve  for  50  lbs.  wnrer  work- 
ing   pressure. 

PROPOSAL  B 

Lots  1.  2  and  3  combined. 

The  bid  of  the  Mueller  Co.  was: 
Proposal  A:  Lot  1.  $4106.63;  Lot  2. 
$2093.78,  Lot  3,  $728.21  :Proposal  B. 
$5988.83. 

Crane  Co..  Rensselaer  Valve  Co.. 
iowa  Valve  Co.,  Chapman  Valve  Mfg. 
Co.  and  Kennedy  Valve  Mfg.  Co.,  sub- 
mitted identical  bids  at:  Proposal  A: 
Lot  1,  $3166.63:  Lot  2,  $2093.78;  Lot  3, 
.<T4r,..->4;   Propo.sal  B.   $6006.95. 


Ail     bldderR    offered     n     dliirouni     "i 
2%   30  days;   net   In  60  days      * 

BIDS    WANTED 

.SACRA.Ml.WTo  COUNTY.  Cal.— l.ntii 
November  IK.  10.30  A.  M..  bids  will  he 
received  by  the  DiviHion  of  liighwayn. 
C.  H.  Whitmore.  Iilstrlct  Engineer. 
703  B  St..  Marysvllle.  for  the  con- 
struction of  a  drainage  system  and 
furnishing  and  Installing  new  pump- 
ing equipment  in  Sacramento  County. 
«l  Ben  All  undergrade  crossing,  about 
4   miles  north  of  Sacramento. 

The   work    involves; 
(    1)   520  cu.   yds.  structure  excavation 
(    2)   30  cu.   yds.   tunnel  excavation; 
(    3)   100  cu.    yds.   ditch   excavation; 
(   4)  73   cu.    yds.   Class  A    Portland   ce- 
ment  concrete; 
(   5)   II  000    lbs.    bar    reinforcing    steel; 
(  6)    175   lin.   ft.    12-ln.   discharge  pipe: 
(   7)    185     lin.     ft.       12-ln.       corrugated 

metal   pipe; 
(  8)   40  lin.   ft.   18-in.  corrugate<i   metal 

pipe; 
(  9)  SO    lin.    ft.    36-ln.    (8    gauge)    cor- 
rugated  metal    pipe: 

(10)  23   lin.    ft.    36-in.    (12  gauge)    cor- 

rugated  metal  pipe; 

(11)  1100  lbs.   miscellaneous  steel; 

(12)  1    lot    pumping    equipment; 

(13)  1  lot  miscell:ineouK  items  of  work 
Plans    and    specitications    oijtaii 

from   the   above   office.  • 


nal)le 


PLANS    APPROVED 

.M.AMEDA  CinjNTY,  Calif.— PWA 
;iliproved  plans  for  the  conetructing 
n  ciioloriualing  plant  and  piping  for 
the  San  Francisco  Pulilic  l,'tiiiti>  s 
Commi.s«ion. 


BIDS    OPENED 

.-^.\.X  I'RANC1.S<().  Calif.  —  M.  .1 
Lynch.  Oakdale  *  Barnevaid  Ave.-.., 
San  Francisco,  at  $15,560  sulimitted 
low  bid  to  the  Public  Utilities  Coni- 
niission.  City  Hall,  under  Spec.  No. 
W.l).  92,  for  construction  of  exten- 
sions to  the  upper  Alameda  Tunnel 
Outfall,  in  Santa  Clara  County,  at  the 
westerly  end  of  the  Upper  Alameda 
Tunnel,  about  I'A  miles  fiouthwesteriy 
of  Calaveras  Dam,  and  \2%  miles 
southeaeterly  of  the  town  of  Sunol. 
.Mameda  County. 

The   work   involves: 

(1)  400  c.  y.  excavation,  all  classes; 

(2)  1,200  c.   y.  backfill: 

(3)  450  c.   y.   concrete; 

(4)  41,000  lbs.   reinforcing  steel; 

(5)  80  c.   y.   rubble   masonry   work. 
Total    bids    follow: 

(A)  M.  J.  Lynch.  San  Francisco,  $15,- 

660.00; 

(B)  E.   T.   Lesure.  Oakland,   $18,585.00: 

(C)  A.     Soda    &    Son.    Oakland.     $20,- 

808.00. 
Unit    hid.?    follow: 

(A)  (B)  (C) 

(II  $3.00  $5.00  $4.00 

(2)  .35  2.50  3.50 

(3)    25.00  22.50  25.00 

(4)    05  .06  .05 

($)     ..- 8.00  12.50  21.3.-, 

Bids  referred  to  the  Citv  Engineer 
ind  the   PWA 


AWARDS    RECOMMENDED 

BEVERLY  HILLS,  Los  Angeles  Co. 
Cal— Arthur  Taylor.'  of  the  firm  of 
Taylor  i^-  Ta.\ior.  c-onsuitlng  engineers 
and  managers  of  the  Beverly  Hills 
water  department,  has  announced  that 
the  Beverly  Hills  City  Council  has 
sent  to  the  Public  Works  Administra- 
tion recommendations  for  the  awards 
of  contracts  for  improvements  to  the 
water  system,   etc.   as  follows; 

Contract  A.  pipe  line  in  the  Bever- 
ly system,  to  Fred  W.  Weber,  8442 
California  Ave..  South  Gate,  at  $36.- 
650, 

Contract  B.  pipe  lines  in  the  West 
Hollywood  system  to  Larsen  &  Mc- 
Carthy.   MOo    So.    C.nrfield    Ave.,    South 


I'nsndena,  nl   tZl.'JlO. 
Conlnirt    C.    nine    tennis   courts    on 

reservoir    roof,    lo    I'addnok    Kncineer- 
Ing    Co..     1027    .Voriii    Sycamore    Ave.. 

I.os    Angeleii,     ;,t     r.'J.hf.r,. 

Contract  L>  i.larlller  basin.  2400  ft. 
12-ln.  drain  llnu  and  replacing  roof  on 
recerv.ilr,  to  Campbell  C<inslr.  Co..  IID 
So.  Western  Ave.,  I^jn  Angeles,  nl 
$15,328. 

ConlrBct  K.  rotary  type  gravel  en- 
velope well,  to  KoHcoe  Moss  Co..  4380 
Worth  St.,   Los  Angeles,  at  $5340. 

The   bids   were   opened   'Jctober   22 

In  connection  with  the  announce- 
ment of  the  above  recornmend;iilon«. 
Mr.  Taylor  states:  "We  have  been 
orally  advised  that  the  PWA  office  1^ 
approving  the  recommendations  of  the 
council  and  we  expect  that  the  coun- 
eil  will  make  the  awards  at  Its  next 
regular  meeting.  To  the  best  of  my 
knowledge  this  is  the  first  PWA  proj- 
ect under  1935  appropriations  to  get 
under  way  in  Southern  California." 


34—  PARKS  &  PLAY. 
GROUNDS 


BIOS    OPENED 

I.(JS  ANGELES.  C/Mf.  —  Standard 
Fi  nee  Co..  3020  San  r'er.iando  Road. 
LO.S  Angeles,  at  $1313.13.  submitted 
low  l)id  to  Treasu:y  Dept..  Washing- 
ton, I).  C,  for  wire  boundary  fence 
at  the  U.  S.  Quarantine  Station.  Los 
.Angeles.     Complete    bids    follow: 

Standard  Fence  Co..  L.  A...... $1313.13 

Cyclone    Fence   Co.,    Waukegan. 

Ill 1331.00 

.Anchor  Post  Fence  Co.,  Balti- 
more.   Md 1398.00 

Irieific  Fence  Constr.  Co..  L.A.  1650.00 
itids    held    under    advisement. 


CONTRACT     AWARDED 

TORRANCE.  Ivos  Angeles  Co..  Cal. 
—King  Nursery.  Torrance,  at  $3S0 
awarded  contract  by  Treasury  De- 
partment, for  seeding  and  planting 
grounds  at  the  U.  S.  Post  OfBce.  Tor- 


BIDS  OPENED 

SAN  FRANCLSCO.  Calif.— Standard 
Fence  Co.,  440  Bayshore  Blvd..  San 
Francisco,  at  $8,994.83  submitted  low 
bid  to  the  Public  ITtilities  Commission. 
City  Hall,  under  Spec.  No.  W.D.  94  for 
the  erection  of  wire  mesh  fences 
around  present  University  Mound  Res- 
ervoir, on  Bacon  St.  and  University 
.\ve.:  College  Hill  Reservoir,  Appleton 
and  Elsie  Streets,  and  Lombard  Res- 
ervoir.   Greenwich    and    Hyde    Streets. 

The  work  involves: 

(1)  6.300  1.   f.    fence; 

(2)  6.300  1.   f.    top  rail; 

(3)  23    each   corner   posts; 

(4)  14   each  end  posts  and  gate  post^; 
151   3    each    swing    walk    gates    (S    ft. 

high): 

(6)  3    each    double    swing    drive   gates 

(10   ft.   high): 

(7)  6.300     1.     f.     removal      of     existing 

wooden    fence; 

(8)  200   c.    y.    concrete    retaining    wall. 
Total    bids   follow: 

(A)  Standard  Fence  Co.,  $8,994.83; 

(B)  Kamlan    Fence  Co..    $10,562.39: 

(C)  Michel     &     PfefTer     Iron     Work.". 

$10,945.00; 

(D)  Anchor  Post  Fence  Co.,  $11,344.00: 
(El   Wickwire    Spenc-r    Step]    &    Wire 

Co..    $11,944.50. 
Unit    Bids  follow: 

(A)        (B)          (C)       ID)        (E) 

(1)  $0,785  $0,239     $  0.96  $  0.99  $  0.959 

(2)  .125       .13  .14         .14         .14 

(3)  9.45       9.95  11.00     11.00     10.00 

(4)  6.76  7.43  8.00  8.00  S.OO 
(3)  13.88  19.85  20.00  JO.OO  20.00 
(6i  29.40  39.70  40.00  40.00  39.60 
(7)          ••     ISO.OO       250.00  280.00  190.00 

(5)  14.10  16.00  16.10  17.00  21. .iS 
••No  charge. 
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HA  ESTIMATES 
$50,000  DAILY 
HOMEINVESTMT 


>rthern  California  Residential 
Work  May  Exceed 
Last  Month 


With  new  homes  being  built  in 
[rthern  California  at  the  rate  ot 
1,000  a  day.  November  promises 
jpass  last  month's  activity,  which 
Cttered  a  four-year  record  when 
Idential  construction  reached  the 
[best  peak  since  1931,  according 
Clifford  C.  Anglim,  district  di- 
|tor  ot  the  Federal  Housing  Ad- 
|ilstr,ation. 

[Jew  homes,  financed  under  the 
igle  mortgage  plan  ot  the  Nation- 
Housing  Act.  were  started  at  the 
(p  of  $35,000  a  day  during  the 
;t  ten  days  of  this  month.  An- 
in  said. 

This  means  that  residents  of 
Irthein  Calilornia,  largely  in  the 
t'  area,  have  invested  no  less 
In  $350,000  in  new  homes,  fl- 
nced  through  the  Housing  Ad- 
■listration,  since  the  first  of  the 
irent  month."  he  declared.  "Many 

aes  are  being  built  under  other 
CTiS  of  financing,  hence  it  can  be 
cservatively  said  that  home  build- 
!i  in  the  Northern  California  dis- 
r:t  have  poured  in  excess  of  half 
.  lillion  dollars,  or  more  than  $50.- 
<l  a  day,  into  the  building  trades 
L  residential  construction  during 
t  past  ten  days." 

'ommitments  issued  by  the  local 
II  rict  office  of  the  housing  admin- 
sation  for  mortgage  insurance  on 
11/  home  construction  during  the 
e  day  period  were  said  to  aggre- 
[le  $265,150,  on  .a  total  investment 
ijroximatlng  $350,000. 

an  Francisco  leads  the  list  in 
i\  November  building  boom. 
Ilund  was  broken  here  for  sixteen 
ines  financed  by  governnient-in- 
iisd  mortgages  amounting  to  $102- 
if  Because  few  requested  the 
nsimum  loan  of  SO  percent  per- 
il ted  under  the  National  Housing 
^ ,  these  mortgages  were  said  to 
eesent  a  total  investment  by  San 
r  ncisco  home  builders  of  more 
liH  $150,000. 


Hanrahan-Wilcox  Bid  of  $434,428 

Low  for  American  Canyon  Paving 


STOCKTON  HOTEL 

1 

TO   COST   $550,000 

Plans   are    being    prepared   for 

a    15-story    hotel    building 

to    be 

erected    in    Stockton   at   a 

n    esti- 

mated    cost    of  $550,000, 

t    was 

reported  yesterday  in  San 

Fran- 

Cisco.     The    owner    will    be    the   | 

Stockton    Community    Cor 

npany. 

Architect    William    Henry 

Rowe, 

San     Francisco,    has    been 

com- 

missioned     to     prepare     p 

relimi- 

nary  plans.    The  building  \ 

vill  be 

of     Class     A     construction 

steel   frame   and   concrete 

walls. 

It     will     contain     approxi 

nately 

250  rooms  and  baths. 

California  Firms 
Low  on  4  Nevada 
Highway  Projects 


CARSON  CITY,  Nev..  Nov.  13.— 
The  Nevad,a  Highway  Directors  re- 
ceived bids  today  on  five  road  con- 
struction and  grade  separation  con- 
tracts and  postponed  the  date  for 
agencies  and  20,974,484  tons  valued 

George  French.  Jr.,  Stockton,  at 
$85,786  submitted  the  only  bid  re- 
ceived for  construction  of  about 
5.38  miles  of  highway  in  White 
Pine  County. 

Pacific  Construction  Co.,  San 
Francisco,  was  low  bidder  on  three 
contracts  as  follows:  3.12  miles  in 
Nye  County.  $69,882;  3.88  miles  in 
Douglas  County.  $61,451,  and  0.9 
mile  in  Lyon  County,  $48,081. 

Nevada  Rock  &  Sand  Co.,  Inc., 
was  low  at  $34,273  for  construction 
of  an  underpass  near  Winnemucca, 
Humboldt  County. 

Bids  for  construction  ot  an  over- 
pass near  Wells.  Elko  County,  and 
for  construction  ot  eight-tenths  ot 
a  mile  ot  highway  from  Wells  to 
the  new  overpass  were  not  opened, 
due  to  a  change  in  the  state  high- 
way program. 


Proposals    Received    Also    On 

Concord  Overhead 

Improvement 


SACRAMENTO,  Calif.,  Nov.  13.— 
Hanrahan-Wilcox  Corp.,  San  Fran- 
cisco, submitted  the  low  bid  ot 
$434,428  today  to  State  Highway 
Engineer  C.  H.  Purcell  for  paving 
11.2  miles  with  Portland  cement 
concrete  on  the  American  Canyon 
cut-oft  section  of  the  San  Fran- 
cisco-Sacramento highway  in  Sola- 
no and  Napa  counties.  The  work 
is  located  between  a  point  one  mile 
north  ot  Carquinez  Bridge  and  Cor- 
delia. 

Eight  bids  were  received  as  fol- 
lows: 

Hanrahan-Wllcc-c  Corp..  S.  P...$434.428 
Fredrickeon    &    Watson    Const. 
Co.,    Fredrlckson    Bros.,    and 

Jones  &  King,   Oakland 433. 6S6 

N.  M.  Ball  &  Sons  Co.,  and 
Bodenhamer  Const.  Co.,  Oak- 
land    445.707 

A.  J.  Raisch  and  A.  G.  Raisch. 

San  Francisco   - 460,341 

Peninsula  Paving  Co.,   S.   F 461,556 

Basich  Bros.,   Torrance 461,304 

A.  Teichert  &  Son,  Inc.,  Sac- 
ramento       466,919 

Union  Paving  Co.,   S.  F 472,33S 

The  contract  is  one  of  the  largest 
paving  jobs  scheduled  in  the  Cali- 
fornia state  highway  program  this 
biennium.  It  will  complete  the  new 
shorter  route  between  San  Fran- 
cisco and  Sacramento,  construction 
of  which  was  started  two  years 
ago. 

Hanrahan-Wilcox  Corp.,  the  suc- 
cessful bidder,  has  just  been  award- 
ed the  contract  for  paving  about 
tour  miles  of  the  Eastbay  approach 
to  the  San  Francisco-Oakland  Bay 
BrMge.  Their  low  bid  on  this  con- 
tract was   $247,253. 

Bids  were  received  on  one  other 
contract  today,  for  reconstruction 
ot  a  reinforced  concrete  overhead 
rossing  of  Santa  Fe  Railroad  north 
ot  Concord.  Contra  Costa  County 
The  low  bid  was  that  of  A.  T. 
Howe,  Santa  Rosa,  at  $17,730. 

♦ 

September  shipments  of  steel 
shelving  totaled  $341,555,  as  com- 
pared with  $260,545  in  September 
last  year,  the  Bureau  of  the  Census 
reports. 


PACIFIC    CONSTRUCTOR 


CITIES  RUSHING 
PWA  UTILITIES 
CONSTRUCTION 


Nine     Contracts     Offered     For 

Bids  At  Early 

Dates 


Nine  waterworks  and  sewer  Im- 
provement contracts  are  on  the 
market  for  bids  in  the  Northern 
California  PWA  program  outside 
the  city  of  San  Francisco. 

Sacramento  city  council  autho- 
rized a  call  tor  bids  on  seven  con- 
tracts immediately  after  the  city's 
voters  approved  a  bond  issue  to  ob- 
tain a  PWA  grant  toward  projects 
to  cost  $848,000.  The  proposals  will 
be  received  November  21  and  29. 
Contracts  to  be  let  include  exten- 
sions to  the  main  outfall  sewer; 
storm  sewer  construction  in  three 
districts:  water  main  extensions; 
reconstruction  of  the  pre-treatnient 
works  and  furnishing  new  pumping 
equipment.  H.  D.  Dewell  of  San 
Francisco,  is  consulting  engineer 
on  the  water  system  improvements 
A  contract  for  fencing  the  filtration 
plant  also  is  among  those  sched- 
uled tor  bids  November  21. 

The  city  of  Dos  Palos  in  Merced 
County  is  receiving  bids  November 
25  for  constructing  a  municipal 
water  system  to  cost  $66,000. 

Sonora  city  council  will  receive 
bids  November  22  for  constructing 
intercepting  and  outfall  sewer  lines 
and  a  disposal  plant  estimated  to 
cost  $46,000. 

John  S.  Bates  of  Berkeley,  Is  con- 
sulting engineer  for  both  Dos  Palos 
and  Sonora  projects. 


CLASSIFY  EMPLOYMENT 
ON   SONOMA   HOSPITAL 


Construction  of  the  Sonoma  coun- 
ty hospital,  scheduled  to  start  next 
month,  will  employ  between  sixty 
and  seventy  men.  according  to  the 
estimate  of  District  Manager  Roger 
Thomas  of  the  National  Re  -  em- 
ployment Service.  Bids  for  the  con- 
tract are  to  be  opened  Nov.  21. 

Classification  of  workmen  and  the 
number  of  each  that  will  be  em- . 
ployed  were  announced  by  Thomas 
as  follows:  eight  carpenters,  five 
concrete  workers,  ten  laborers,  six 
steel  workers,  four  plumbers,  two 
plumbers'  helpers,  two  steam  fit- 
ters, two  steam  fitters'  helpers,  five 
painters,  two  roofers,  two  roofers' 
helpers,  two  tile  setters,  two  tile 
setters'  helpers,  six  plasterers,  3 
hod  carriers,  two  sheet  metal  work- 
ers, and  three  electricians. 


SAUSALITO    ENGINEER 


PWA  Project  Bonds 
Return  $2,500,000 
Profit  to  Treasury 


Profit  to  the  government  of  more 
than  $2,500,000  from  PWA  bond 
sales  is  reported  by  Director  of  Fi- 
nance Philip  M.  Benton. 

Mr.  Benton  announced  that  al- 
ready approximately  $220,000,000  ol 
PWA  bonds  have  been  sold  or  re- 
tired. This  represents  more  than 
60  percent  of  the  municipal  bonds 
and  nearly  40  percent  of  the  rail- 
road securities  thus  far  purchased 
by  PWA  in  financing  employment- 
creating  projects  throughout  the 
country. 

In  addition,  many  local  communi- 
ties which  have  received  PWA  al- 
loaments  have  sold  millions  of  dol- 
lars worth  of  bonds  in  the  open 
market. 

Mr.  Benton  reported  that  to  date 
the  sale  of  $151,334, 561  worth  of 
municipal  bonds  netted  a  profit  of 
$1,629,818,  and  $67,776,5uu  worth  of 
railroad  securities  .a  premium  of 
$890,749.  The  total  principal 
amount  is  $219,111,062  and  the  total 
premium  $2,520,567. 

♦ 

Bakersfield  Plans 
$200,000  Issue 
For  School  Work 

A  bond  election  to  finance  new 
buildings  and  to  purchase  school 
sites,  involving  a  total  estimated 
expenditure  of  $200,000,  will  be  held 
in  Kern  county  union  high  school 
district,  December  6. 

Proposed  expenditures  include: 

Study  hall  and  classroom  build- 
ing.  $90,000;    equipment,   $5,000. 

Girls'  gymnasium  additions,  $35.- 
000. 

Reconstruction  of  girls'  gymna- 
sium to  meet  state  earthquake  safe- 
ty requirements,  $30,000. 


DEVELOP  POCKET 

LIGHT  INDICATOR 


C.  P.  Clow  of  San  Rafael,  has 
been  named  Sausalito  city  engineer 
to  replace  Frank  H.  Eastman, 


The  Sight  Light  Indicator,  a  7- 
ounce  pocket-size  device  for  mea- 
suring light,  is  announced  by  the 
enue,  New  York.  The  indicator, 
enue.  New  York.  The  indicator, 
which  ;s  a  companion  piece  to  the 
larger  and  higher-priced  Sight  Met- 
er, is  designed  for  school  authori- 
ties, utilities  officials  and  others  re- 
quiring a  handy  means  for  measur- 
ing illumination. 

The  indicator  utilizes  a  dry  disk 
photo-electric  cell  and  transforms 
light  into  electricity  and  indicates 
the  strength  of  the  current  produc- 
ed by  the  moving  pointer  of  an 
electric  meter.  No  batteries  or  out- 
side current  supply  are  needed. 

Further  information  is  available 
upon  request  from  the  manufac- 
turer. 


STATE  STARTS 
SITE  BORINGS 
FOR  PIT  SPAN 

Highway  Engineers  Will  Aid 
Railway  -  Highway  Reloca- 
tion Preliminaries 


Earl  Lee  Kelly,  state  director  oi 
public  works,  yesterday  annouuced 
that  survey  crews  of  the  state  dii 
vision  of  highways  will  commencf 
work  at  once  of  making  test  bor- 
ings to  determine  the  exact  loca 
tion  of  the  combination  highwa> 
and  railway  bridge  over  the  Pit 
River  as  a  part  of  the  Central  Val- 
ley Project. 

The  public  works  director  said 
the  location  of  the  bridge  Is  the 
control  factor  in  the  realignment 
of  the  state  highway  and  the  South 
ern  Pacific  Railroad  around  the 
Kennett  reservoir.  With  the  survey 
work  and  test  borings  being  done 
by  the  division  of  highways,  the 
relocation  of  the  railroad  will  be 
speeded  up  by  two  months. 

Kelly  stated  that  the  proposition 
of  having  the  work  advanced  by 
the  highway  division  was  worked 
out  at  a  conference  attended  by 
himself.  Walker  R.  Young,  super- 
vising engineer  for  the  Central  Val- 
ley Project;  State  Engineer  Ed- 
ward Hyatt,  and  engineers  for  the 
Southern   Pacific   Company. 

The  combination  bnSgejflKe! 
Pit  River,  within  th#leserVb?i 
sin.  will  be  one  of  the  largest  ^ii:   i 
units  of  the  project  with  the  excep 
tlon  of  the  dam  itself.    Its  cost  haa 
been   estimated   at   more   than    $3,- 
500,000. 


MERCED  EXCHANGE 

REELECTS  OFFICERS 


Officers  of  the  Merced  Builders'i 
Exchange  were  re-elected  last  weeb 
at  the  organization's  annual  ban 
quel.  Officers  who  will  serve  again 
during  the  coming  year  are  Mari 
B.  Folsom,  president;  J.  E.  Fritz, 
vice-president;  Walter  S.  Found 
secretary,  and  Luther  Sorensen 
treasurer. 

Speakers  at  the  banquet  includ 
ed  Congressman  B.  W.  Gearhart 
Hugh  McNulty  and  Harry  Cayford 
of  Fresno. 


SOUTH  CITY  RETURNS 
TO  CONTRACT  SYSTEM 


Abandoning  its  application  for 
Works  Progress  Administratioi; 
funds,  the  South  San  Francisco  citj 
council  last  week  announced  that 
bids  would  be  asked  shortly  for 
construction  of  an  industrial  sewei 
to  serve  factories  in  the  lower  Lin 
den  avenue  district. 

Decision  to  advertise  for  bids  or 
the  work  followed  the  statement  ol 
City  Engineer  Robert  Klassen  that 
nothing  had  been  heard  of  tht 
city's  five  applications  for  WfA 
funds,  it  is  reported. 
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DWEI,LING 

(1205)  W  2ind  AVE.  255  S  Vicente. 
One  -  story  and  basement  frame 
dwelling 

Owner  and  Builder  —  Herman  Chrls- 
tensen. 1422  27th  Ave. 

Plans  by  C.  O.  Clausen,  746  4Glh  Ave. 
$4,000 


IMPAIRS 

(,:00)     NO.  2640-42  BAKER  STREET. 
■  Repair  fire  damage  to  tiats. 
(ner— Mrs.    E.    B.    Price,    Palo   Alto, 
/^hitect— Not  Given. 
Cntractor  —  Fred    J.    Early    Jr..    369 
Pine  St.,  San  Ftancisco.  $3000 


ATERATIONS 

(,01)     N0.2558      MISSION     STREET. 

Alter  commercial  building. 
C'ner— Hale    Bros.    Stores,    Inc.,    5th 

and    Market    Sts.,    San    Francisco. 
Fns   by    Alfred    P.    Fisher. 
Citractor— Alfred      P.      Fisher,      111 

Sutter   St..    San    Francisco.     $1920 

ATERATIONS 

(52)     NO.   541      EXCELSIOR     AVE., 

Alter  dwelling  and  store. 
Oner— Cassldy   &   Chlotti.    Premises. 
Ins  l.y   B.    K    Dohkowitz.   435  Mont- 

erry  Bldg..   S.   F.  $1500 

November  7,  1935 
l.'ELLING 

(13)      W   22nd  AVE.   230   S.   Vicente. 
One   -  story  and  basement   frame 
;  dwelling 
Oner   and    Builder  —  Herman   Chrls- 
tensen, 1422  27th  Ave. 
Ahitect— Not   Given.  $4,000 

E'ELLING 

04)  E  22nd  AVE.  25  S  Quintara. 
One  -  story  and  basement  frame 
dwelling 

Oner  and  Builder  —  Herman  Chrls- 
tensen, 1422  27th  Ave. 

Ahitect— Not  Given.  $4,000 


BOTTLING  PLANT 

(1206)  S  SENECA  160  W  Mission  St. 
One-story   frame   bottling   plant. 

Owner— El  Hey  Brewing  Co.,  5030  Mis- 
sion Street. 

Architect — Not  Given. 

Contractor— C.  C.  Newman,  1269  Ver- 
mont Street.  $8,000 


Owner — Mrs.   Mosse,   premises. 
Architect— Not  Given. 
Contractor— Jack  Callaghan,  900  Clay- 
ton Street,  $1,000 


DWELLING 

(1208)      E    18th    AVE.    225    S    Vicente. 

One   -   story  and   basement   frame 

dwelling. 
Owner— S.  F.  Johnson,  2601  17th  Ave. 
Architect— Not  Given.  $3,500 


DWELLING 

(1209)       E    24th    AVE.    120    S    Ocean. 
One   -   story  and  basement  frame 


Owner— F.    Nelson    &    Son 

Avenue. 
Architect— Not   Given. 


2901    19th 
$4,000 


ALTERATIONS 

(1210)  SW  16th  ST.  and  Bryant.  Al- 
ter store  and  flats. 

Owner — Jas.    J.    Larkin,    premises. 
Architect — Not  Given. 
Contractor— J.    B.   McSheehy.   137  Clif- 
ford Terrace.  $2,500 

DWELLING 

(1211)  E  30th  AVE.  200  S  Kirkham. 
One  -  story  and  basement  frame 
dwelling. 

Owner    and    Builder  —  Henry    Doelger 

Builder,   Inc.,   320  Judah  Street. 
Architect— Not   Given.  $4,000 

DWELLING 

(1212)  S  LAWTON  27  E  31st  Ave. 
One  -  story  and  basement  framei 
dwelling. 

Owner    and    Builder  —  Henry    Doelger 

Builder,   Inc..  320  Judah  Street. 
Architect— Not    Given.  $4,000 

DWELLING 

(1213)  E  30th  AVE.  150  S  Lawton. 
One  -  story  and  basement  frame 
dwelling. 

Owner    and    Builder  —  Henry    Doelger 

Builder.  Inc..  320  Judah  Street. 
Architect— Not    Given.  $4,000 

DWELLING 

(1215)  SE  31st  AVENUE  and  Lawton. 
One  -  story  and  basement  frame' 
dwelling. 

Owner    and    Builder  —  Henry    Doelger 

Builder,   Inc.,   320  Judah  Street. 
Architect— Not    Given.  $4,000 

DWELLING 

(1216)  E  44th  AVE.  225  N  Kirkham. 
One  -  story  and  basement  frame 
dwelling. 

Owner   and    Builder  —  Henry   Doelger. 

Builder.    Inc.,    320   Judah   St. 
Architect— Not  Given.  $4,000 


DWELLING 

(1217)      K   30th   AVE,    175   S   Kirkham. 

One   -   story. and   basement  frame 

dwelling. 
Owner    and    Builder  —  Henry    Doelger 

Builder,    Inc.,   320  Judah  Street. 
Architect— Not   Given.  $4,000 


DWELLING 

(1218)     E  LAMARTINE  200  N  Cayuga. 

One   -   story  and   basement  frame 

dwelling. 
Owner  and  Builder — A.   Berwick.  1525 

Noe  Street. 
Architect— Not   Given.  $4,000 


(1219)  E  LAMARTINE  225  N  Cayuga. 
One  -  story  and  basement  frame 
dwelling. 

Owner  and   Builder— A.   Berwick.  1525 

Noe  Street. 
Architect— Not    Given.  $4.OC0 

DWELLING 

(1220)  N  NORIEGA  31  W  24th  Ave. 
One  -  story  and  basement  frame 
dwelling. 

owner— Anza  Home  Bldg..  Co..  care 
contractor. 

.Architect — H.  C.  Baumann.  251  Kear- 
ny Street. 

Contractor — Oliver  M.  Rousseau.  Inc.. 
321  Kearny  Street.  $3,090 

DWELLING 

(1221)  N  NORIEGA  57  W  24th  Ave. 
One  -  story  and  basement  frame 
dwelling. 

Owner— Anza  Home  Biflg..  Co.,  care 
contractor. 

..^.rchitect — H.  C.  Baumann,  251  Kear- 
ny  Street. 

Contractor — OHver  M.  Rousseau,  Inc., 
321  Kearny  Street.  $3,000 

ALTERATIONS 

(1222)  1258  CHESTNUT  STREET.  Al- 
ter flats. 

Owner — D.    an<I    J.     O'Connor,    prem- 

Architect — Not  Given. 
Contractor— B.    W.    Demarais   &    Sons. 
732  Page  Street.  $1,200 

FERMENT  CELLARS 

(1223)  S  CARROLL  65  E  Newhall. 
Two-story  Class  A  ferment  cel- 
lars. 

General  Brewing   Corp..   2601  Newhall. 
Architect— F.  H.  Meyer.  525  Market. 
Engineer— C.    H.    Snyder.   251   Kearny. 
Contractor— Cahill    Brothers.    Inc..    206 
Sansome  Street.  $35,000 

ALTERATIONS 

(1224)  595  UTAH  ST.    Alter  dwelling. 
Owner — F.   Fehse.   care  contractor. 
.Architect- No't  Given. 
Contractor— Ira  W.  Coburn.  2048  Mar- 
ket  Street.  $1,000 

SERVICE  STATION 

(1225)  NW  THIRD  ST.  and  Jerrold. 
One-story  steel   service  station. 

Owner — J.    E.    Loveless,    care   contrao- 

tor. 
Architect — Not  Given. 
Contractor— Fred    J.    Early.    Jr..     369 

Pine   Street.  $3,000 

ALTEHiATIONS 

(1226)  CLAY  AND  'WEBSTER  STS. 
Alter  hospital. 

Owner — Stanford  University  Hospital. 
9f   Contractor. 

Architect— Hervey  P.  Clark.  251  Post 
St..    San  Francisco. 

Contractor— Fred  K.  DuPuy.  110  Sut- 
ter St.     San  Francisco.  $1000 
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ALTERATIONS  ,„, 

(1227)  NO.  140  LEA\'ENWORTH 
&t.     Alter  factory  and  offices. 

Owner— Wells  Fargo  Bank.  :  Mont- 
gomery  St.     San  Francisco. 

Architect— Erie  B.  Bertz.  Monadnock 
Bldg..   San  Francisco. 

Contractor— G.  P.  W.  Jensen  &  Sons, 
Inc.,  320  Market  St.  fWW 

ALTERATIONS 

(122S)  NO.  2574  MISSION  ST.  Alter 
store. 

Owner— Hale  Bros..  Fifth  and  Mar- 
ket   Sts..    San   Francisco. 

Engineer— Alfred  P.  Fisher.  Ill  Sutter 
St..  San  Francisco. 

Contractor— Not    Given.  J1800 

DWELLING  . ,_, 

(12291     W      TWENTY-THIRD      AVE. 

125  S  Kirkham  St.     One-story  and 

basement  frame  dwelling. 
Owner— G.    W.    Hutchinson,    1638    23rd 

Ave.,  San  Francisco. 
Architect— Not  Given.  »3500 

CLUB    BLDG.  . 

(1230)  E  STOCKTON  ST.  72  N  Union 
St.  One-storj-  Class  B  and  C  club 
building. 

Owner— Unione  Sportiva  Italiana,  415 
Broadway.  San  Francisco. 

Architect— J.  A.  Porporato.  619  Wash- 
ington St..   San  Francisco. 

Contractor-Not  Let.  »20,000 

DWELLING 

(1231)  B  24th  AVE.  222  N  Wawona. 
One  -  story  and  basement  frame 
dwelling. 

Owner  —  Land    Development    Co.,    364 

Bush  Street. 
Architect— Not  Given.  J3.000 

DWELLING 

(1232)  E  17th  AVE.  287  N  Taraval. 
One  -  story  and  basement  frame 
dwelling. 

Owner — Land    Development    Co.,    364 

Bush  Street. 
Architect— Not  Given.  $3,000 

DWELLrNG 

(1233)  K  17th  AVE.  260  N  Taraval. 
One  -  story  and  basement  frame 
dwelling. 

Owner  —  Land    Development    Co..    364 

Bush   Street. 
Architect— Not  Given.  {3.000 

DWELLING 

(1234)  E  24th  AVE.  247  N  Wawona. 
One  -  story  and  basement  frame 
dwelling. 

Owner — Land    Development    Co.,    364 

Bush   Street. 
Architect- Not  Given.  tS.OOO 

DWELLING 

(1235)  SE  SENECA  AND  DELANO. 
One  -  stor>'  and  basement  frame 
dwelling. 

Owner— Martin  L.  Cuthbert.  940  Ge- 
neva Avenue. 

.Architect — Not  Given. 

Contractor — Bo>-d  C.  Lindsay.  183  Ox- 
ford $3,000 

DWELLING 

(1236)  S  SENECA  27  E  DELANO. 
One  -  storj-  and  basement  frame 
dwelling. 

Owner— Martin  L.  Cuthbert.  940  Ge- 
neva  Avenue. 

Architect — Not  Given. 

Contractor— Boyd  C.  Lindsay.  183  Ox- 
ford. $3,000 

DWELLING 

(lf37)  SW  BANNOCK  and  Seneca. 
One  -  storj'  and  basement  frame 
dwelling. 

Owner— Martin  L.  (Juthbert,  940  Ge- 
neva Avenue. 

Architect — Not  Given. 

Contractor- Boyd  C.  Lindsay.  183  Ox- 
ford tssoo 


DWELLING 

I113S)      W  32nd   AVE.    100   N    Vicente. 

One-story  frame  dwelling. 
Owner— Bernhardt  &  Cowen.  924  Tar- 

ArcWtect-C.  O.  Clausen.  746  "th^Ave. 

DWELLING 

(1239)  W  S2nd  AVE.  150  N  Vicente. 
One-story  frame  dwelling. 

Owner— Bernhardt  &  Cowen.  924  Tar- 
aval. 

Architect— C.  O.  Clausen,  746  46th  Ave 


DWELLING 

(1240)  W  32nd  AV'E.  125  N  Vicente. 
One- story  frame  dwelling. 

Owner— Bernhardt  &  Cowen.  924  Tar- 
Architect— C.  O.  Clausen.  746  46th  Ave. 
13.000 

DWELLING 

(1241)  W  22nd  AVE.  200  S  Vicente. 
One  -  story  and  basement  frame 
dwelling. 

Owner— G.  Creon,  2633  22nd  Ave. 

Plans  by  B.  K.  Dobkowitz.  425  Mon- 
terey Blvd. 

Contractor— E.  W.  Perkins.  510  Stock- 
ton Street.  $3,000 


SUPPLY  STATION 

(1242)  SE  BAY'SHORE  and  Marengo. 
Cne-story  steel  auto  supply  sta- 
tion. 

Owner — Carl  H.  Putschen,  3548  Mis- 
sion Street. 

Architect— Not  Given.  $1,000 


ALTERATIONS 

(1243)     45  WHITNEY.    Alter  apts. 
Owner — Wm.    Farrenkoff.   premises. 
Architect— Not  Given. 
Contractor — J.  Truffelli,  1165  Clay  St. 
$2,000 


ALTERATIONS 

(1244)  2770  LOMBARD  Street.  Alter 
home. 

Owner— Protestant  Episcopal  Old  La- 
dies' Home,  premises. 

Architect  —  F.  Eugene  Barton,  Crock- 
er Building. 

Contractor— Jacks  &  Irvine.  620  Mar- 
ket Street.  $1,000 


ALAMEDA 

COUNTY 

No, 

Owner 

Contractor 

Amt 

916 

Wollter 
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Petersen 

1000 

922 

Millette 
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Cobum 

8000 
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Parks 

6000 

Owner— Harry  Wollter.  1622  Broad- 
way. Alameda. 

Architect — F.    H.    Slocombe.    Oakland. 

Contractor  —  H.  C.  Knight.  PoweD 
Blvd..    Alameda.  $6500 


DWELLING 

(917)     NO.   737  BUENA  VISTA  AVE.. 

ALAMEDA.     One-story   five-room 

frame  and   rustic   dwelling. 
Owner— C.   G.   Mehrtens.   1536  Webster 

St..  Alameda. 
Architect — Paul  Anderson. 
Contractor — P.    Rayol    Haulman.    124? 

Broadway.  Alameda.  $4000 


REPAIRS 

(918)     NO.  1315  CAROLINE  STREET. 

ALAMEDA.      Repair   fire    damage 

to  frame  dwelling. 
Owner— Mrs.      Ludeman.      1081      Park 

Ave..    Alameda. 
Architect — Not  Given. 
Contractor — Leslie  Alley.   1621   Encinal 

Ave.,  Alameda.  $1451 

FLATS 

(9191     NO.  2647-49  IVY  DRrVE.  OAK- 

LAND.     Two-story  lO-room   flats. 
Owner— M.  J.  McCarthy.  900  Excelsior 

Ave.,  Oakland. 
Architect— Not    Given. 
Contractor — Frank  A.    Stead.  $665$' 

DWELLING 

(920)  NO.  6261  ROBIN  HOOD  WAT, 
OAKLAND.  One-story  five-room' 
dwelling. 

Owner — V.   R.   Sanderleet.  Premises. 
Architect— Not  Given.  $24M 

ALTERATIONS 

(921)  NO.  441  TWELFTH  STREET,: 
OAKLAND.      Alterations. 

Owner — Sea    Cove     Grill.     Premises. 
Architect— Not   Given. 
Contractor  —  J.    B.    Petersen   &    Son,! 
4021   Agua   Vista  Ave.,    Oakland. 


:;;;« 


DWELLING 

(916)  NO.  1628  MORELAND  DRrVE 
ALAMEDA.  One  and  one-half- 
story  7-room  stucco  dwelling.  " 


$1' 


DWELLING 

(922)     NO.     1615    EIGHTIETH    AVIi; 

OAKLAND.     One-story  flve-r 

dwelling. 
Owner— Belle   MUlette.   1621  SOth  An.' 

Oakland. 
Architect — Not  Given. 
Contractor— J.  B.  Petersen  &  Son.  40tt 

Agua  Vista  Ave.  $S3N 

FACTORY 

(923)  2535  FIFTH  ST.,  BERKELEY' 
One-storj'  1-room  all-metal  fa«^ 
tory. 

Owner  and  BuiMer — California  Corrn' 
gated  Culvert  Co.,  2535  Fifth  SL 
Berkeley. 

Architect— Not  Given.  $ 

DWELLING 

(924)  S29  EAST  24th  ST..  OAKLAND 
One-story  3-room  dwelling. 

Owner— S.   F.    Madge.    727   E  24th   St 

Oakland. 
.\rchitect — Not  Given. 
Contractor — Chas.  Anderson.  3917  Pari 

Blvd..    Oakland.  $2,00 

ALTERATIONS 

(925)  193  12th  ST..  OAKLAND, 
terations. 

Owner  and  Contractor — Modem  Foo< 
Co..  57th  Ave.  and  E  14th  Stre«t 
Oakland. 

Architect— Not  Given.  $3M' 

DWELLING 

(926)  1347  HOI/MAN  RD.,  OAKLAND 
Two-story  7-room  dwelling. 

Owner — J.  A.  Hurley. 

Architect — Not  Given. 

Contractor— Wm.    A.    Rose,    42S    SSO 

St..   Oakland.  $5S» 

DWELLING 

(927)  1616  LEIMEBT  BL%T>..  < 
LAND.  One-story  5-room  d 
ing. 
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Owner— R.   J.   Doney,   614   Alliol  Ave.. 

Oakland. 
Architect— Not  Given. 
Contractor— Geo.   Windsor,   92S  Klnss- 

ton  Ave..   Piedmont.  J5.00U 

DWELLING 

(»28)      68.19    HOLLIDAT    AVE..    OAK- 
LAND.    One-8tory    6-room    dwell- 
ing. 
Owner— W.  L.  Moore.  4650  P.  )4th  St.. 

.  Oakland. 
■Architect— Not  Given. 
Contractor— A.  E.  Waldm,an.  3in4  Mc- 
Killop  Road.  Oakland.  $3500 

ALTERATIONS 

(929)  3428  FRUITVALE  AVE..   OAK- 
LAND.    Alterations   and   addition. 

Owner — J.    L,    Goldsmith.    San    Fran- 

. Plans  by  G.  W.  Cotterlll.  4231  Horlon 

St..    Emeryville. 
Contractor — Daley    Bros..    4221   Horton 

St..   Emeryville.  J6.000 

DWELLING 

(930)  1     WILLARD    PLACE.     OAK- 
LAND.    Two-story   dwelling. 

Owner — L.  R.  Jacobs. 

Architect— Newsom    &    NewsoBi.    San 

Francisco. 
Contractor— Jensen    &.    Petersen.    3443 

Adeline  St..   Oakland.  $9,000 

DWELLING 
<9S1)      2246    CARLTON,    BERKELEY. 

One-story   6-room    frame  dwelling. 
Owner  and  Contractor — John  F.  Wha- 
•      •  len.   461   Lee  Ave..  Oakland. 
Architect — Not   Given. 


DWELLING 

"(»32)  NO.  3206  THOMPSON  A\'E.. 
ALAMEDA.  Two-story  5-room 
frame  and  stucco  dwellinE. 

Owner — G.    Savage. 

Architect— Not  Given 

Contractor— Chris.  Hansen.  1500  Santa 
Clara   Ave,,    Alameda.  $3800 

«EPAIK9 

(933)  NO.  1901  BUENA  VISTA  AVE. 
ALAMEDA.  Repair  fire  damage 
and  alterations. 

Owner — Louis   Larsen.    Premises. 
Architect— Not  Given. 
Contractor— A.    H.    Rose.    478  25th   St., 
Oakland.  $1500 

STATION 

(934)  NO.  3636  HOPKINS  STREET, 
OAKLAND.   Steel  service  station. 

Owner— Carl    Johnson,    3617   Patterson 

Ave..  Oakland. 
Architect — Not   Given. 
Contractor— Nerheim    &    Bakke.    3276 

Arizona   St..    Oakland.  $1000 

DWELLING 

(936)  NO.  2624  FIFTY-SEVENTH 
Ave..  OAKLAND.  One-story  six- 
room   dwelling. 

Owi*r  —  Weldon     H.     Warren.     3812 

Canon  Ave..  Oakland. 
Architect— Not    Given.  $4000 

DWELLING 

4936)  NO.  3992  LYMAN  ROAD.  OAK- 
LAND.   Two-story  six-room  dwlg. 

Owner— Kathryn  Kent.  3027  Capp  St.. 
Oakland. 

Architect— Not  Given  $4750 

DWELLING 

(937)  NO.  3996  LYMAN  ROAD,  OAK- 
LAND. Two-story  6-room  dwell- 
ing. 

Owner- Kathrj-n   Kent.   3027  Capp  St.. 

Oakland. 
Architect— Not   Given  $4750 

ADDITIONS 

(938)  NO.  8825  G  STREET.  OAK- 
LAND.    Steel   additions. 

Owner— Hazel  Atlas  Glass  Co..  Prem. 
Architect — Not   Given. 
Contractor  —  Larsen    &    Larsen.    629 
Bryant  St..   S.  F.  $1200  each 


STATION 

(939)     NO.    140    BAY    PLACE.    OAK. 
LAND.     One-story   brick    service 

station. 
Owner — If.    Bruzono. 
Architect — K.   C.    Schuppert. 
Contractor  —  B.    Milton.   689   Haddon 

Road.    Oakland.  $1900 


ALTERATIONS 

(940)  N(3.  936  THIRTY  -  SEVENTH 
Street.    OAKLAND.       Alterations. 

(iwnor— (Jiorgia  Botto.   2734  Union  St.. 

Oakland. 
Architect — Not  Given. 
Contractor- John   Passarlno.    1147  55th 

St..    Oakland.  $1500 

DWELLING 

(941)  NO.  8101  NEY  AVE.  OAKLAND 
One-story  5-room  dwtelling  and 
garage. 

Owner — Caroline  Phipps. 
Architect — Not   Given. 
Contractor  —  C.    O,    Bretherlck,    3982 
Whittle  Ave.,  Oakland.  $2030 


ALTERATIONS 

(942)  NO.  12001  BROADWAY  TER- 
race,  OAKLAND.  Alterations  and 
additions. 

Owner — D.    D.     Purrington.    Premises. 

Architect — Earl    MacDonald. 

Contractor — ^Archie  Waring.  3234  Pren- 
tiss   St..    Oakland.  $2500 

REPAIRS 

(;n.-!l  NO.  940  ARLINGTON  STREET 
OAKLAND.     Fire  repairs. 

Owner— S.   T.  Johnson  Co.,   Premises. 

Architect — Not  Given. 

Contractor— Ira  W.  Cobum.  2048  Mar- 
ket St.,  San  Francisco.  (8000 


DWELLING 

(944)     NO.    1191    SPRUCE    ST..    BER. 

KELEY.     One-story  5-room  frame 

dwelling. 
Owner- Dr.    Church.    1006%    Cragmont 

Ave..  Berkeley. 
Architect — R.    Hardman.    Berkeley. 
Contractor— R.    F.    Parks.    1847    Yose- 

mite  Road.    Berkeley.  $5000 


BUILDING  CONTRACTS 

SAN    FRANCISCO  COUNTY 


ALTE^IATIONS 

(150)  NO.  140  NEW  MONTGOMERY 
St.  All  work  for  re-lacquering  all 
window  rails  and  bars  in  building. 

Owner  —  Pacific  Telephone  &  Tele- 
graph Co..   Premises. 

Architect— Not   Given. 

Contractor — D.  Zelinsky  &  Sons.  Inc.. 
165   Grove   St..    San   Francisco. 

Filed  Nov.  12,   '35.     Dated  Oct.   22.  '35. 

When    completed    75% 

Usual    35    days Balance 

TOTAL   COST.    $1408.25 

Bond.  $1408.  Surety,  Pacific  Indem- 
nity  Co.      Limit,      30   working     days. 

Forfeit,    none.        Specifications      only 

filed. 


BUILDING  CONTRACTS 

SAN    FRANCISCO   COUNTY 


No.     Owner 

148  Skelly 

149  Skelly 


Contractor  Amt. 
Rosseau  12500 
Rosseau    12000 


FLATS 

(148)  E  AVILA  357-6  S  Beach  St.: 
two  -  story  and  basement  frame 
flats. 

Owner — James  D.  and  Frances  Skelly. 

Architect — H.  C.  Baumann.  251  Kear- 
ny Street. 

Contractor — Oliver  M.  Rousseau.  Inc., 
321  Kearny  Street. 


Filed.   Nov.   7.   '35.   Dati.Tl   Oct.   9.   '35. 

Frame  up  and  roof  on $3,125 

Brown  coated  3.125 

Completed     3.125 

Usual    35    days 3.125 

TOTAL  COST.  $12,500 
Hond.  $12,500.  Sureties.  Maii<iachu.setts 
Konding  &  Insurance  Co.  Limit.  130 
working  days.     Plans  and  Spec.   Illed. 

FLATS 

(149)       N    CAPRA    WAY    53    E    Avila; 
two    -   story  and   basement   frame 
flats. 
C'wner — James  D.  and  Prances  Skelly. 
Architect— H,  C.  Baumann.  251  Kear- 
ny Street. 
Contractor — Oliver  M.   Rousseau.   Inc.. 

321  Keamy  Street. 
Filed.  Nov.  7.   'So.  Dated  Oct.  9.   '35. 

Frame  up  and  roof  on $3,000 

Brown    coated   3.000 

Completed    3.000 

Usual  35  days  3,000 

TOTAL  COST.  $12,000 
Bond.  $12,000.  Sureties,  Massachusetts 
Bonding  &  Insurance  Co.  Limit.  130 
working  days.    Plans  and  Spec,   filed. 

SAN    FRANCISCO    UNDER    $10(X) 

ALTER  dwelling.  $500:  NW  Sansome 
and  Washington;  owner,  i,  Zeller- 
bach,  care  contractor;  contractor. 
Jacks  &  Irvine.  620  Market  St. 

BILLBOARD.  $7;  NE  Bay  and  Fill- 
more Sts.:  owner.  Foster  &  Kleiser 
Co..  1675  Eddy  St. 

SIGN,  electric.  $100:  1498  Valencia  St.: 
owner.  Nick  Rubino.  premises; 
contractor.  Neon  Sign  Service  Co.. 
1707  Folsom  Street. 

ALTER  dwelling.  $40;  123  Hale  St.; 
owner.  N.  Bachinski.  premisee; 
contractor.  C.  A.  Wiatrowskl.  130 
Wayland. 

ALTER  store.  $500:  3195  Mission  St.; 
owner.  L.  Pfeiffer.  premises:  con- 
tractor. Richard  Delucchi  &.  Co.. 
3275  San  Bruno  Ave. 

ALTER  flats.  $270:  630  Oak  St.-  own- 
er. John  H.  Ahnden.  822  39th  Ave.: 
contractor.  E.  A.  Anderson.  1177 
De  Haro. 

ALTER  dwelling,  $750;  201  Magellan; 
owner,  Mrs.  Ruby  Hallinan,  201 
Magellan. 

SIGN,  electric.  $125:  3522  20th  Street; 
owner.  Clarks.  premises;  contrac- 
tor. QRS  Neon  Corp..  Ltd.  .690 
Potrero  Ave. 

ALTER  dwelling,  $150;  427  29th  St.; 
owner.   Jack    Stihl.    premises. 

ALTER  dwelling.  $200;  938  Santiago: 
owner.    Jns.    Anderegg.    premises. 

.\LTBR  flats.  $700;  642  Central  Ave.; 
owner.  P.  Laustauman.  120  Pa- 
loma. 

ALTER  store,  $300:  768  Howard  St.; 
owner.   P.   B.   Fieley,   premises. 

.\LTER  dwelling.  $250;  2300  27th  Ave.; 
owner.   J.    B.    Solache.   premises. 

SIGN,  electric.  $275:  320  Judah  Street: 
owner.  Henry  Doelger.  premises; 
contractor.  Elec.  Prod.  (Torp.,  255 
GoMen  Gate  Ave. 

ALTER  dwelling.  $375:  3825  25th  St.; 
owner.    D.    Greenblat.   premises. 

BARBER  pole.  $20;  410  Dewey;  own- 
er.   Mr.    Howey.    premises. 

REPAIR  fire  dajnage  to  dwelling,  $800; 
760  5th  Ave.;  owner.  Mrs.  Ford, 
care  contractor:  contractor.  L. 
Salomon.    1734    Broderick    St. 

.4LTER  dwelling  $250;  66  Naples;  own- 
er.  F.   Gamin,  premises. 

SERVICE  station,  l-story  steel.  $800; 
SE  Bayshore.and  Marengo:  owner. 
Carl  H.  Futschen.  3548  Mission  St. 

ALTER  stores  and  apartments.  Cost. 
$50:  567  Valencia  St.:  owner.  Fred 
Braun  Co..  Premises:  contractor. 
H,    J.    Keneally.    2175    Green    St. 

ALTER  dwelling.  $400;  2515  Gough  SL 
owner.  F.  L.  Stavrum,  %  Contrac- 
tor;- contractor.  Wm.  Martin.  666 
Mission  St. 


P  A  C   ,  r  1  C    C  O  N  S  f  R  U  C  T  O  K 

BUItDIMe  MEW 


NEWSINDEX 

For    convenie 

t    refere 

nee,    news 

reports    in    this 

section 

are    classi- 

fled   as  follows: 

1.— Aoarlmenu 

Olllc 

s 

2      Bond! 

II. — Ice 

nd    Cold 

3.— Churches 

12. — Pow 

r    Plants 

<.— Factories  and 

13.— Public     Buildings.   | 

Fire 

6— Giratei  and  Ser 

Jails 

ences 

vice  Stalloni 

16.— Bank 

s.  Stores  and 

?.— Federal   Build- 

17.—Thea 

res 

ings. 

18. — Wha 

ves   &    Docks 

6 — Club   Bulldlrv 

19.— MIsc 

Const. 

9.— Hospitals 

20.— MIsc 

Supolles   & 

10.— Hotels 

1 — 


APARTMENTS 


Plans    Being    Revised. 

STORE  AND   APTS.  Cost.    J4007 

SACRAMENTO,   Sacramento  Co.,  Cal. 
Sixteenth  Street  N  O  Street. 

Two-story    frame    and    stucco    apart- 
ment  and   store   building. 

Owner — Morris  Coulter. 

Architect— Chas.    P.    Dean,    California 
State    Life    BIdg..    Sacramento. 
New  bids  will  be  asked  shortly. 
Low   bid    on   previous   opening   was 

submitted  by  L.   S.   Gould.   1623  O  St., 


Sacramento. 


FACTORIES  &  WARE- 
HOUSES 


To   Be   Done  by  Day's  Work 

BUILDING  Cost,   }5,000 

SAN    FRANCISCO.     N    Franci.sco    100 

E  Taylor  Street. 
One  -  story  and  basement  frame  light 

manufacturing  building. 
Owner— John  Albertoli,  1101  Francisco 

Street. 
Architect — Not  Given. 


To   Ask   Bids   Within  One   Week. 

ADDITION  Cost,   $30,000 

OAKL.\ND,  Alameda  Co.,  Calif.  1148 
E  18th  Street. 

Two-story  Class  C  brick  addition  to 
manufacturing  plant  (170x45  ft.) 

Owner— Mother's  Cake  &  Cookie  Co., 
1I4S  E  18th  St.,  Oakland. 

Architect— W.  E.  Milwain,  1503  Oak- 
land   Ave..    Oakland. 


November  11   1935 

Plans  Completed. 

PLANT  Cost.   $10,000 

SAN  FRANCISCO.  &  Seneca  Ave.  160 
W   Mission  St. 

One-story  frame  bottling  plant. 

Owner  —  El  Key  Brewing  Co.,  5050 
Mission   St..    San    Francisco. 

Plans  by  C.  C.  Newman.  1269  Ver- 
mont St..  San  Francisco. 

Plans  Being  Prepared. 

™OP  Cost,    515,000 

OROVILLE,  Butte  Co..   Cal.     Oroville 

High  School  Campus. 
One-story    frame    shop    building    (9000 

sq.  ft.  of  floor  space). 
Owner— Oroville   High   School  Dist 
Architect  —  N.    W.    Sexton     deToung 

Bids..    San    Francisco.     ' 

STRUCTURAL   STEEL   CONTRACT 
AWARDED 

SANTA  MONICA.  Los  Angeles  Co 
Cal.— Consolidated  Steel  Corp..  Slau- 
son  and  Eastern  Aves..  Los  Angeles, 
awarded  contract  for  furnishing  and 
erecting  structural  steel  for  an  addi- 
tion to  the  Douglas  Aircraft  Co.  plant 


at  3000  Ocean  Park  Blvd.,  Santa  Mon- 
ica. The  addition  will  be  a  steel  frame 
structure.  200x300  ft.  In  area  and  40 
ft.  high.  Architect  Edward  C.  Taylor 
and  Structural  Engineer  Ellis  Wing 
Taylor.  803  W  3rd  St.,  Los  Angeles, 
are   preparing  plans. 


Contract  Awarded 

FERMENT  CELLARS        Cost.  $35,000 

SAN  FRANCISCO.  S  Carroll  E  New- 
hall  street. 

Two-story  Class  A  ferment  cellars. 

Owner — General  Brewing  Corp..  2601 
Newhall  Street. 

Architect— F.  H.   Meyer.  525  Market. 

Engineer— C.   H.    Snyder,  251   Kearny. 

Contractor — Cahill  Bros.,  206  Sansome 
Street. 


To   Be  Done  By  Day's  Work. 

FACTORY  Cost.   $8,000 

BERKELEY,  Alameda  Co.,  Calif.    2536 

Fifth   Street. 
One-story  steel  factory. 
Owner— California  Corrugated    Culvert 

Co.,   2535  5th  St..   Berkeley. 
Plans  by  Engineering  Dept.  of  Owner. 

Sub -Contracts   Awarded. 

ALTERA'nONS  Cost.    $5000 

OAKLAND.  Alameda  Co..  Cal.  Foot 
of  Nineteenth  Avenue. 

Alterations   to   factory. 

Owner — Atlas  Imperial  Diesel  Engine 
Co..  Premises. 

Architect — Not  Given. 

Contractor— S.  G.  Johnson  4652  Do- 
lores Ave..  Oakland. 

Electric  Wiring— Pacific  Electric  Mo- 
tors,  10th  and  Oak  Sts..   Oakland. 

Lathing  and  Plastering— A.  D.  Aston, 
1144    Klendora   St..    Oakland. 

Lumber  —  Sunset  Lumber  Co..  400 
High    St..    Oakland. 

Wood  Sash  and  Mill  Work— Lannom 
Bros.  Mfg.  Co..  5th  and  Magnolia 
Sts..  Oakland. 

Hardware  —  Maxwell  Hardwore  Co.. 
1320  Washington   St.,    Oakland. 

Painting  —  Lindahl  &  Hurtig,  1636 
Edith    St.,    Berkeley. 

Concrete  —  J.  H.  Fitzmaurice,  2867 
Hannah  St.,   Oakland. 


Contract  Awarded. 

WAREHOUSE  Cost.     $10,000 

NAPA.  Napa  Co..  Cal.     .-itlas  Way. 

One-story  reinforced  concrete  ware- 
house   (100x72   feet). 

Ownre— P.  De  La  Montanya  Distillery 

Architect — Not   Given. 

Contractor— Basalt  Rock  Co.  900  8th 
St..  Napa. 


To    Be   Done   By   Day's  Work. 

ALTERATIONS  Cost.    $4000 

OAKLAND.    Alameda    Co..    Cal.      No. 

193   12th   Street. 
.^Iterations   to   factory. 
Owner— Modern    Food    Co..     57th    and 

E-14th    St.,    Oakland. 
Architect— Not    Given. 


Contract  Awarded. 

OAKLAND,  Alameda  Co..  Cal.  No 
342S   Pruitvale   Avenue. 

Alterations  and  additions  to  building. 

Owner— J.   L.  Goldsmith. 

Plans  by  G.  W.  Cotterill.  4211  Horton 
St..  Emeryville. 

Contractor— Daley  Bros.,  4221  Hor- 
ton St.,   Bmerj-viile. 

COMPLETING   PLANS 

NEAR  SANTA  BARB.ARA,  Calif.— 
Architect  W.  W.  Ache,  301  N  Citrus 
Ave..  Los  Angeles,  is  completing  plane 
tor  two  frame  citrus  plant  buildings 
to  be  erected  for  Toleta  Citrus  Grow- 
ers  Assn..    on    their  property   located 


approximately  ten  miles  north  of  San- 
ta Barbara.  One  of  the  buildings  will 
be  a  one-story  packing  house,  120x300 
feet  in  area,  equipped  for  receiving, 
washing,  coloring  ami  packing  lemons; 
and  the  other  will  be  a  two-story,  air 
conditioned  storage  structure,  approxi- 
mately 120x154  feet  in  area;  wood  ex- 
teriors, composition  roofing,  steel  and 
wood  roof  trusses,  steel  sash,  cement, 
mastic,  maple  and  pine  floors,  steel 
pivoted  ventilator  openings,  air  con- 
ditioning equipment,  etc.  Bids  will  be 
asked  in  about  ten  days. 

New  Bids  Wanted— To  Close  Nov.  21, 
4:00    P.    M. 

COTTON   COMPRESS    UNIT 

Cost,    $60,000 

STOCKTON.  San  Joaquin  Co..  Calif. 
Deep  Draft  Terminal. 

Unit  B  of  cotton  compress  (concrete 
floors,  brick  walls,  galvanized 
iron  and  wood  siding,  tar  and 
gravel   roof,    etc.) 

Owner — City  of  Stockton  Port  Com- 
mission   (B.   C.   Allin.    Secretary). 

Plans  by  Engineering  Dept.  of  Owner. 
Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 

of  $20. 
On  previous  bid  opening  lowest  bid 

was   submitted   by   O.   H.   Chain.   41   S. 

Sutter   St..   Stockton,   at   $45,780. 

Structural  Steel   Contract  Awarded 

FERMENTING  CELLARS  Cost  $35,000 

SAN  FRANCISCO.  S  Carroll  E  New- 
hall  Street. 

Two-story  Class  A  fermenting  cellars. 

Owner — General  Brewing  Corp.,  2601 
Newhall  Street. 

Architect— F.  H.   Meyer.   525  Market. 

Engineer — C.  H.  Snyder,  251  Kearny. 

Contractor — Cahill  Bros.,  206  Sansome. 

Structural  Steel— Western  Iron  Works, 
141  Beale  Street.  • 

FIRE    LOSS 

NAPA,  Cal.— The  Napa  Milling  & 
Warehouse  plant,  located  at  Main  and 
Fourth  Sts.  was  destroyed  by  fire 
November  12.  Damage  estimated  at 
$150,000,    which    is   covered    by    insur- 


Robert    T.    Keig 


of    the 


Contract  Awarded. 

ALTERATIONS  Cost     $2000 

SAN  FR.\NCISCO.  No.  140  Leaven- 
worth  Street. 

Alterations   to   factory  and   offices. 

Owner- Wells  Fargo  Bank.  2  Mont- 
gomery  St..    San   Francisco. 

Architect — Earle  B.  Bertz.  Monadnock 
Bldg..   San   Francisco. 

Contractor— G.  P.  W.  Jensen  &  Sons. 
Inc..  320  Market  St..  San  Fraji- 
cisco. 

Plans  Being  Figured— Bids  Close  Nov. 
18  1:00   P.    M. 

BOTTLING  PLANT  Cost.  $ 

MODESTO.  Stanislaus  Co.,  Cal.  11th 
and   Needham   Streets. 

One  and  two-story  tile  and  concrete 
bottling  plant  (40x120  feet);  com- 
position and  tile  roofing,  concrete 
floors,    steel   sash.   etc. 

Owner — Coca  Cola  Company. 

Architect— G.  N.  Hilburn.  1213  I  St.. 
Modesto. 

Preparing   Preliminary  Plans 

WAREHOUSE  Cost.   $ 

SAUS.\LlTO.    Marin  Co.,   Cailf. 
Whiskey    bonded   warehouse    (200x160- 
ft. )  reinforced  concrete,  brick  and 
tile  construction;   steel  sash,  con- 
crete floors,   etc. 
Owner — American  Mstilling  Corp. 
Engineer — W.    E.    Murray.    90S   Hayes 
St..  San  Francisco. 


PACIFIC    CONSTRUCTOR 


5—  FLATS 

Contract  Awarded 

REPAin  PTyATS  Cost,  $4,000 

SAN  FRANCISCO.    2640-42  Baker  St. 
Repair  flre  damage  to  flat.s. 
Owner— Mrs.  E.  B.  Price,  Palo  Alto. 
Architect— Not  Given. 
Contractor  —  Fred    J.    Early,    Jr.,    3G9 
Pine  Street. 


Construction    Postponed    Indefinitely. 

FLATS  Cost.   $10,000   each 

SAN  FRANCISCO.  E  23rd  Avenue  150 
N  Geary. 

Three  two-story  and  basement  frame 
and  stucco  flats  (6  rooms.  2  baths 
each)  tile  and  composition  roof- 
ing, canvas  walls,  wood  sash, 
hardwood  floors,  tile  baths,  steam 
heating  systems,  etc. 

Owner — L.   S.   Boisson. 

Architect— R.  R.  Irvine,   3431  Market. 

Contractor— Miller  &  McGillls.  527  19th 


To  Ask   Bids   Within  One  Week. 

FLATS  Cost.    $9,500 

VALLEJO.    Solano    Co..    Calif. 

Two-story  and  basement  frame  flats 
(one  8-room  and  one  5-room  flat) 
rustic  exterior,  shingle  roof,  gas 
heating  system,  wood  sash,  hard- 
wood floors,  tile  baths,  etc. 

Owner— Withheld. 

Architect  —  Ray  Keefer.  770  Wesley 
Ave..   Oakland. 


Contract   Awaarded. 

FLATS  Cost.   $12,600 

SAN  FRANCISCO.  E  Avila  Street  S 
Beach   Street. 

Two-story  and  basement  frame  and 
stucco  flats. 

Owner-^James  D  and  Frances  Skelly. 

Architect— H.  C.  Baumann.  251  Kear- 
ny  St..    San    Francisco. 

Contractor— Oliver  M.  Rousseau,  Inc. 
321    Kearny   St..   San   Francisco. 

Contract  Awarded, 

FL.\TS  Cost,    $12,000 

SAN    FRANCISCO.      N   Capra  Way   E 

Avila  Street. 
Two-story    and    basement    frame   and 

stucco  flats. 
Owner — James  D.  and  Frances  Skelly 
Architect— H.  C.   Baumann,  251  Kear- 
ny St.,  San  Francisco. 
Contractor — Oliver    M.    Rousseau,    Inc. 
321    Kearny    St.,    S.    F. 


Contract   Awarded. 

ALTERATIONS  Cost.    $2000 

SAN  FRANCISCO.  No.  1258  Chest- 
nut Street. 

Alterations  to  flats. 

Owner — D.    &   J.    O'Connor,    Premises. 

Architect— Not    Given. 

Contractor— B.  W.  Demarais  &  Sons, 
732  Page  St..   San   Francisco. 


Sub-Contracts    Awarded. 

ADDITION  Cost,    $90,000 

OAKLAND,  Alameda  Co..  Calif.  G  St. 

and  89th  Avenue. 
Reinforced  concrete  addition  to   plant 

new     machinery     and     equipment, 

etc.) 
Owner — Hazel   Atlas   Glass  Co.    (Rus- 
sell   J.     Meidel,    Vice    President). 

Premises. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor    —    Larsen    &    Larsen.    629 

Bryant  S-t.,   San  Francisco. 
Glass— W.    P.    Fuller  Co.,   301   Mission 

St..  San  Francisco. 
Plumbing    and    Heating  —  Robert    D. 

Fearey.    1075   40th   St..   Oakland. 

10th  and  Oak  Sts..   Oakland. 

6— GARAGES    &    SERVICE 
STATIONS 

Contract    Awarded. 

SERVICE    STATION  Cost.    $4000 

SAN     FRANCISCO.     NW     Third  and 


Jcrrold  S/treet. 
One-atory    steel    service    station. 
Owner— J.   E.   Loveless. 
Architect— Not  Given. 
Contractor— Fred     J.     Early     Jr., 

Pine  SI.,   .'ian  lYancisco. 


Contract  Awarded. 

ALTERATIONS  Cost.    $ 

SAN    JOSE.    Santa    aara   Co.,    Calif. 

No.    890   The   Alameda,    San   Jose, 
Alterations  to  service  station. 
Owner  —  General  Petroleum  Co.,   519 

19th  St.,   Oakland. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor  —  Carl     N.     Swenson,     366 

Stockton  Ave.,  San  Jose, 

Contract   Awarded. 

SERVICE  STATION  Cost.   $1,500 

OAKLAND,    Alameda    Co..    Cal.      No. 

3636   Hopkins   Street. 
Steel    service   station. 
Owner— Carl   Johnson,   3617   Patterson 

Ave.,    Oakland. 
Architect— Not  Given. 
Contractor— Nerkeim    &    Bakke,    3276 

Arizona    S't..    Oakland. 


Contract   Awarded. 

GAR.\GE  Cost.    $1500 

OAKLAND.   Alameda  Co.,    Calif. 
One-story  reinforced  concrete  two-car 

garage. 
Owner— Withheld. 
Architect  —  Ray  Keefer.    770  Wesley 

St..   Oakland. 
Contractor — C.    H.    Thrams,    28    Home 

Place,    Oakland. 


Contract  Awarded 

SERVICE   STATION  Cost.    $2,500 

OAKLAND.    Alameda    Co.,    Calif.     140 

Bay  Place. 
One-story  brick  service  station. 
Owner — B.   Bruzone. 
Architect— R.   C.   Schuppert,   4637  Park 

Blvd..   Oakland. 
Contractor— B.  IVIilton,  589  Haddon  Rd. 

Oakland. 

7—  FEDERAL  BUILDINGS 

Contract  Awarded. 

POST  OFFICE         Cont.    Price.    $40,000 

MONTEBBLLO.  Los  Angeles  Co..  Cal. 

United  States  Post  Office  Bldg. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury Dept..  Washington.  D.  C. 

Contractor  —  W.  Roy  Ware,  720  S. 
Painter  Ave.,  Whittier. 


BIDS   OPENED 

MONTEREY.  Monterey  Co..  Cal.— 
Usonia  Mfg.  Co..  St.  Louis,  Mo.,  at 
$174  submitted  low  bid  to  Custodian, 
U.  S.  Post  Office.  Monterey,  for  two 
aluminum  bulletin  boards  for  Mon- 
terey post  office. 

Complete  bids   follow: 

Usonia  Mfg.  Co..  St.  Louis $174 

Newman    Bros.,    Inc.,    Cincinnati...  184 
Michel  &  Pfeffer.  San  Francisco..-.  269 

Anchor  Post  Fence  Co.,   S.  P 282 

Ornamental  Iron  Works.    Akron 660 

Bids  held  under  advisement. 


BIDS   OPENED 

BELLINGHAM.  Wash.— D.  E.  Fry- 
er &  Co..  S-eattle.  and  Mills  Company. 
Cleveland,  Ohio,  at  $325  submitted 
identical  low  bids  to  Treasury  De- 
partment for  metal  and  glass  parti- 
tions on  the  third  floor  of  the  U.  S. 
Post  Office  at  Bellingham,  Wash. 

Complete    bids    follow: 

D.  E.  Fryer  &  Co.,  Seattle $325 

Mills    Co..    Cleveland 325 

Sanymetal     Products     Co.,   Cleve- 
land,   Ohio   333 

E.  H.   Hauserman  Co..  Cleveland, 
Ohio    337 


BIDS    WANTED 

SAN  GABRIEL,  Los  Angeles  Co. 
Cal.— Until  December  4,  10  A.  M..  bids 
will  be  received  by  Procurement  Di- 
vision.   Public   Works   Branch,   Wash- 


InKton,   D.   C,   for  furnishing  and   in- 
stalling   interior    lighting    flxturcs    In 
the  U.   S.   Post  Office  at  San  Gabriel. 
Speclflcatlons  may  be  obtained  from 

aliove  office. 

BIDS   REJECTED 

KETCHIKAN.  Alaska  —  Treasury 
Department  rejected  bids  for  furnish- 
ing prison  equipment  for  Jail  building 
and  Courthouse  to  be  erected  at  Ket- 
chikan.   Alaska. 

New    bids   will    be   asked    shortly. 

Bids  Rejected. 

POST  OFFICE  Cost.  $300,000 

KETCHIKAN,    Alaska. 
U.    S.    Post    Office.     Courthou.se     and 
Jail  (work  complete  excepting  ele- 
vators). 
Owner — United    States    Government. 
Plans  by  Supervising  Architect,  Treas- 
ury Dept..  Washington,  D.  C. 
Plans  will  be  revised  and  new  bids 
asked  at  a  later  date. 

On  bid  opening  lowest  bid  was  sub- 
mitted by  the  Warrack  Construction 
Co.,  McDowell  Bldg.,  Seattle,  at 
$278,580  (item  1)  and  $317,600  (item  2) 


BIDS   WANTED 

MONTEBELLO,  Los  Angeles  Co.. 
Cal.— Until  December  3,  10  A.  M.,  bids 
will  be  received  Procurement  Divi- 
sion, Public  Works  Branch,  Wash- 
infgton,  D.  C.  for  furnishing  and  In- 
stalling interior  lighting  fixtures  in 
the   U.   S.   Post  Office  at  Montebello. 

Specifications  may  be  obtained  from 
above    office. 

BIDS  WANTED 

VENTURA.  Cal.— Until  December  2. 
10  A.  M.,  bids  will  be  received  by 
Procurement  Division.  Public  Works 
Branch,  Washington,  D.  C,  for  fur- 
nishing and  installing  interior  light- 
ing fixtures  in  the  U.  S.  Post  Office 
at  Ventura. 

Specifications  may  be  obtained  from 
above  office. 

BIDS   WANTED 

WHITTIER.  Los  Angeles  Co..  Cal. 
— Until  December  4,  10  A.  M..  bids  will 
be  received  by  Procurement  Division, 
Public  Works  Branch,  Washington, 
D.  C,  for  furnishing  and  instaUing 
interior  lighting  fixtures  in  the  U.  S 
Post  Office  at  Whittier. 

Specifications  may  be  obtained  from 
above  office 

CONTRACT  AWARDED 

SAN  FRANCISCO- Washington  Or- 
mental  Co.,  Inc..  at  $600  awarded 
contract  by  Treasury  Department, 
for  plaster  models  for  the  U.  S.  Mint. 


BIDS  WANTED 

DENVER.  Colo.— Until  December  2. 
10  A.  M..  bids  will  be  received  by 
Procurement  Division.  Public  Works 
Branch.  Washington.  D.  C.  for  fur- 
nishing and  installing  interior  light- 
ing fixtures  in  the  U.  S.  Custom 
House  extension  in  Denver.  Colorado. 

Plans  and  specifications  may  be  ob- 
tained from  above  office. 

BIDS   WANTED 

HONOLULU.  T.  H.— Until  January 
3.  10  A.  M..  bids  will  be  received  by 
Procurement  Division.  Public  Works 
Branch.  Washington.  D.  C.  for  paint- 
ing plaster,  etc..  in  the  U.  S.  Post 
Office.  Courthouse  and  Customhouse 
at  Honolulu,  T.  H.  On  previous  bid 
opening  lowest  bid  was  submitted  by 
W.  B.  Kam,  Honolulu,  at  $2850. 

Plans  and  specifications  may  be  ob- 
tained from  above  office. 

LOW    BIDDERS 

ROSEBURG.  Ore.— Seattle  Lightins 
F'Xture  Co..  222  2nd  St..  Seattle,  at 
$612  submitted  low  bid  to  Treasury 
Department,    Washington,    D.    C.    lor 


le 
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furnishing  and  installing  interior  light- 
ing fixtures,  etc..  in  the  U.  S.  post 
office  at  Roseburg.  Second  low  bid 
was  submitted  by  Mutual  Metal  Mi'g. 
Co..  Chicago,  it  $620. 
Bids  held  under  advisement. 

BIDS  WANTED 

SAN"  FRANCISCO— Until  November 
19  2  r  M..  bids  will  be  received  by 
the  Custodian.  U.  S.  Post  Office.  Rtft. 
SOS.  7th  and  Mission  Streets,  for  new 
rooflng  over  old  portion  of  the  Post 
Office.  7th  and  Mission  Sts.  Speci- 
fications may  be  obtained  from  above 
office.      No   deposit  required. 

BIDS  OPENED 

GAMBOA.  C.  Z.— Greiben  &  Mar- 
tinz,  Inc..  Panama,  at  $274,946  submit- 
ted low  bid  to  Quartermaster.  Panama 
Canal.  Balboa  Heights.  C.  Z..  for  con- 
struction of  industrial  buildings  con- 
sisting of  a  main  shop  building,  gen- 
eral storehouse,  lumber  shed,  spare 
parts  shed,  sandblast  shed,  paint  shop 
and  motor  boat  repair  shop,  employ- 
ees' quarters,  including  six  one-family 
dwellings,  ten  2-family  houses,  nine 
12-tamily  buildings.  16-room  bachelors 
quarters,  24-room  bachelors  quarters 
and  mess.  S-apt.  bachelors  quarters 
at  Gamboa.  C.  Z. 

Complete  bids  follow: 

(1)  work  complete; 

(2)  Project  A   Items  1,   2.   3.   4   ajid   o 

(Gold  quarters): 

(3)  Project  B,    Items    6  and  7    (Silver 

quarters) : 

(4)  Projects  A   and   B.   Items  1.   to  7, 

inc.   (Gold  and  Silver  quarters): 

(5)  Project  C.  Items  8  to  14  inclusive 

(Industrial    buildings). 
Grebien  and  Martinz.  Inc., 

Panama   (1)   $274,946 

_ (2)     135,277 

(3)       88.152 

(4)     220,490 

(6)       66,199 
Novev    &    Luttrell,    Pana- 
ma (1)   $329,000 
(2>     160,000 

(3)  111,000 

(4)  266,000 

(5)  73,000 
Bids  held   under  advisement. 


BIDS  WANTED 

TUCSON.  Ariz.— Until  Dec.  27.  2:30 
P.  M.,  bids  will  be  received  by  Vet- 
erans' Administration.  Room  764.  Ar- 
lington Bldg..  Washington,  D.  C.  for 
additions  to  Administration  Building 
No.  1,  at  Tucson.  Work  includes  re- 
inforced concrete,  hollow  tile,  brick 
work,  cast  stone,  slate  stair  treads, 
marble  work,  floor  and  wall  tile,  lin- 
oleum floors,  iron  work,  steel  sash, 
steel  stairs,  tile  roofing,  metal  lath- 
ing, plasternig,  acoustical  treatment, 
carpentry,  awnings,  insect  screen-s, 
painting,  glazing,  hardware,  plumbing, 
heating,  electrical  work,  outside  ser- 
vice connections,   etc. 

Plans  and  specifications  may  be  ob- 
tained from  the  above  office  and  from 
the  Supervising  Superintendent  of 
Construction.  Veterans'  Administra- 
tion  Facility.    Palo   Alto.    Calif. 

PLANS   COMPLETE 

SANTA  BARBARA.  Calif.— Supervi- 
sing architect  of  the  Treasury  I>epart- 
ment,  Washington,  D.  C,  has  complet- 
ed working  drawings  for  the  new  U. 
S.  post  office  building  to  he  erected 
on  Canon  Perdido  and  Anacapa  Sts.. 
Santa  Barbara.  The  specifications  are 
now  being  written  and  a  call  for  bids 
will  probably  be  issued  before  the  end 
of  November.  The  building  will  be  a 
two  -  story  and  basement  structure, 
covering  an  area  of  approximately  170x 
170  feet,  reinforced  concrete  and  steel 
construction,  shingle  tile  roof,  tile 
floor  and  marble  walls  in  lobby,  metal 


skylights,  vaults,  steam  heat,  service 
elevator,  paved  courtyard,  etc.  Ap- 
propriation for  the  site,  building  and 
equipment  is  $445,000.  R.  D.  Johnson. 
707  Architects'  Bldg..  Los  Angeles,  is 
consulting  architect. 

8^       CLUB  BUILDINGS 

Plans  Being   Figured— Bids  Close   Nov. 

25,    8:00    P.    M. 
LODGE   BLDG..    ETC.        Cost.    $45,000 
DALY    CITY.    San    Mateo    Co..    Calif. 

Jlission    and    Hillcrest    Drive. 
Two-story  reinforced  concrete  &  steel 
lodgre    and    store    building;     cast- 
stone    O'-naments.     steel    columns 
and  trusses,  heating  and  ventilat- 
ing   system,    maple    floors,    plate 
glass  front,  metal  bars,  tile  work. 
etc:    2    lodge    halls,    banquet    hall 
and    oflices    on    second    floor    with 
stores  on  the  ground   floor. 
Owner— Crocker  Lodge.   F.   &  A.   M. 
Architect— H.   C.   Baumann,   251   Kear- 
ny  St.,    San   Francisco. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit of  ¥20. 

Contracts    Awarded. 

AUDITORIUM  Cost,     $25,000 

SAX  JOSE.  Santa  Clara  Co..  Calif. 
Lawrence    Road.    Napredak    Park. 

One  and  two-story  frame  and  stucco 
auditorium  (SSxlIG  ft.):  (adjoining 
auditorium  will  be  lobby  and  kit- 
chens, equipped  with  refrigerators 
etc) 

Owner— Jugo-Slav  Club  (Peter  Tik- 
vico.  President). 

Plans  by  M.   ilatanovich.   Oakland. 

Contractor  —  M.  E.  Vukicevich,  709 
Mission    St.,    San    Francisco. 

Plastering  —  A.  W.  Cordes,  666  Mis- 
sion  St.,   San  Francisco. 

Foundations  —  M.    Miholovich,    Cuper- 

Plumbing— M.    Ljobisich.    Oakland. 
Mill     work— Sheehan-Ballard     Planing 
Mill,   San  Jose. 


Bids  will  be  opened  by  Olaf  L. 
Olsen.  Department  of  Finance.  Olym- 
pia,    Washington. 


HOSPITALS 


Plans   Being   Figured — Bids  Close  Nov. 

29th,  3  P.   M. 
PSYCHOPATHIC  WARD  $326,000 

MEDICAL  LAKE.  Washington. 
Three-story    "L" -shaped    psychopathic 
ward   bldg.    (brick   and    reinforced 
concrete    construction,    tile    floors 
detention  type  steel  sash,  etc.) 
Owner— State    of   Washington. 
Architect — Geo.    M.    Rasque.    Spokane 
Savings  &  Loan  Bldg.,  Spokane. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit  of  $20.00. 


Plans  Completed 

HOSPITAL  Cost.    $50,000 

NEVADA  CITY.  Nevada  Co..  Calif. 
One-story   hospital    (women's   ward    to 

accommodate    40)    concrete    walls. 

tile    roof,    eteara    heating    system. 

steel     sash,     wood     and     linoleum 

floors,  etc. 
Owner — County  of  Nevada. 
Architect  —  George    Sellon,    California 

State   Life    Bldg.,    Sacramento. 
Materials    will   be  purchased    by   the 
county  and  labor  furnished  by  PWA. 


Bids  Wanted— To  Close  Dec.  5.  3  P.  M. 
ADDITION'  Cost.    $128,996 

MEL'ICAL    LAKE.    Washington. 
Three-story    brick   and    concrete  addi- 
tion   to   hospital    <174x44   ft.)   brick 
exterior  walls,   hollow  clay  tile  in- 
terior partitions,   linoleum  and  tile 
floors,    detention    type   steel    sash, 
etc. 
Owner — State    of    Washington. 
Architect — Geo.    M.    Rasque,    Spokane 
Savings  &  Loan  Bldg..  Spokane. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  deposit 
of   $20. 


Bids    Wanted — To    Close    December   5, 

3  P.   M. 
WOMEN'S   WARD.  Cost.   $187,677 

FORT     STEILACOOM.     Washington. 
Four-story  and     basement     reinforced 
concrete    women's    ward    building 
at  Wester  State  Hospital   (accom- 
modate  245   patients). 
Owner— State     of     Washington     tOlaf 
Olsen.      Director     of     Finance), 
Olympia,    Washington. 
Architect— Heath,   Gove  &    Bell.   Mock 
&    Morrison.      Puget   Sound     Bank 
B'ldg..   Tacoma.   Wash. 

Plans  and  specifications  may  be  ob- 
tained from  the  architects. 

CONTRACT   AWARDED 

SAN  FRANCISCO.- R.  S.  Silverberg 
405  Montgomery  St..  at  $33.00  submit- 
ted only  bid  and  awarded  contract  by 
Custodian.  Marin  Hospital.  San  Fran- 
cisco, for  roof  repairs  at  the  Marine 
Hoepital,   14tb  Ave.  and  Lake  St. 


Contract   Awarded. 

ALTERATIONS  Cost,    $2000 

SAN  FRANCISCO.  Clay  and  Webster 
Streets. 

Alterations    to    hospital. 

Owner— Stanford    University   Hospital. 

Architect — Hervey  P.  Clark,  251  Post 
St.,     San    Francisco. 

Contractor— Fred  K.  DuPuy.  110  Sut- 
ter  St.,   San   Francisco. 


HOTELS 


Preparing    Preliminary    Plans. 

HOTEL  Cost,   $550,000 

STOCKTON,   San  Joaquin   Co.,   Calif. 

Fifteen-story  Class  A  steel  and  con- 
crete hotel  (250  rooms  and  baths) 
steam  heating  plant,  air  condi- 
tioning system,  etc 

Owner— Stockton  Community  Co. 

.-Vrchitect— William    Henry    Rowe,    351 

California  St.,   Ian  Francisco. 

Further    details    will    be    announced 

at  a  later  date. 

11— ICE  &  COLD  STORAGE 
PLANTS 

BIDS    WANTED 

FORT  HUACHUCA.  Ariaona.— Until 
Nov,  15.  bids  will  be  received  by  the 
Quartermaster.  Fort  Huachuca,  for 
removal  of  115-ton  horizontal  filter 
compressor,  compressor  motor,  and 
motor  control  equipment.  Breaking 
out  such  part  of  the  old  15-ton  am- 
monia compressor  foundation  as  is 
necessary  before  foundation  for  the 
new  compressor  can  be  poured;  pour- 
ing of  new  compressor  foundation:  re- 
moval pouring  of  new  compressor 
foundation:  removal  of  present  20  ft. 
long.  12  pipe  high,  double  pipe  am- 
monia condensers  from  their  present 
location;  move  present  ammonia  re- 
ceiver from  tank  room  to  new  posi- 
tion; removal  of  old  ice  cans;  removal 
of  old  tank  top  and  tank  room  floor- 
ing; make  extension  around  top  of  the 
present  freezing  plant ;  install  new 
center  partition  and  new  agitator 
bulkhead  materials  for  and  make  al- 
terations to  freezing  tank;  removal  of 
old  expaneion  coils  and  header*  from 
the  freezing  tank:  removal  of  present 
compressor  suction  and  discharge  lines 
where  necessarj-;  cleaning  inside  of 
freezing  tank;  supply  palm  for  and 
paint  inside  of  freezing  tank;  am- 
monia   piping,    etc.     Circular    15. 

12 —      POWER  PLANTS 

CONTRACT    AWARDED 

MARE  ISLAND.  Cal.  —  Westing- 
house  Electric  Company,  W.'ishington, 
D.  C,  al  JSSrio  (items  1  and  3)  award- 
ed contract   by   Bureau  of  Yards  and 
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Docks.  Nnvy  I>epartment,  for  75  kw. 
Motor  Generator  »et  and  electrical 
enulpnicnt  fur  HoatInK  dock  at  the 
Nxvy  Yard,  iMare  Island.  .=!l)ec.  ?To. 
S071. 

Plans  Completed 

SUn.ST.ATIO.V  Co.st.   $195,000 

ALAMKDA.  Alameda  Co..  CaJ.  Eagle 
and  Criind  Ave. 

Two-story  reinforced  concrete  substa- 
tion and  one-story  reinforced  con- 
crete fire  alarm  building  (composl- 
'        tlon  roofing). 

Owner— City  of  Alameda. 

Architect— Andrew  T.  Hass,  525  Mar- 
ket St..  San  Francisco. 

Mechanical  Engineer— Hunter  &  Hud- 
son,  41   Sutter  St..  San  Francisco. 


One-.story   reinforced   concrete   library 
(tile  roof,  hot  air  heating  system) 
Owner— City  of  Berkeley. 
.\rchltoct — Jame.s   Plachek.   Mercantile 
Bank  Bldg.,    Berkeley. 
Plann  and  .specifications  may  be  ob- 
t.'ilned    from    the    architect    upon   de- 
posit ot  $25,110. 


13—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

Plans   Being    Figured — Bids  Close   Nov. 

25th,  8  P,  M. 
CITY   HALL  Cost.    $27,000 

Ely  CERRITO.  Contra  Costa  Co..  Cal. 
Two-story  frame  and  stucco  city  hail. 
Owner— City  of  El  Cerrito. 
Architect — Dragon  and  Schmidts,   20G8 
.\llston  Way.   Berkeley. 

Plans  and  specifications  may  be  ob- 
tained from  the  architects  upon  de- 
posit  of  $20.00. 

Bond  election  will  be  held  Nov.   23. 

Bids  Wanted — To  Close  Dec.  2ntl,  2 
P.    M. 

ALTER  CITY  HALL         Cost  ,$154,000 

PORTLAND.    Oregon. 

Alterations  to  city  hall  (work  involves 

entire     rearrangement     of     council 

chambers,   opening  new  entrances. 

completing    rooms    m    north    light 

well,  etc.) 
Owner— City  of  Portland. 
Architect— A.    E.    Doyle.    1040    Pacific 

Eldg..  Portland. 
Plans  and  specifications  may  be  se- 
cured from  the  architect  upon  deposit 
ot  $10.00. 

To  Ask  Material  Bids. 

CITY"  HALL  Cost.  $25,000 

AUBURN,   Placer  Co.,  Calif. 

One-  and  two  -  story  reinforced  con- 
crete city  hall  and  central  fire 
house. 

Owner — City  of  Auburn. 

Architect  —  George  Sellon,  California 

;        State    Life   Bldj?..    Sacramento. 

I  Materials  will  be  purchased  by  the 
i|Clty   and    labor   will    be    furnished    by 

ithe  WPA. 

Plans  Being  Prepared 

CITY    H.\LL  Cost.    $14,000 

SEBA.ST(  ip(  )L.  Sonoma  Co..  Calif. 
One-stnry  reinforced  concrete  city  hall 
Owner — City   of  Sebastopol. 
lArchitect- Herbert  and  Caulklns,  Ros- 
enberg Bldg.,   Santa  Rosa. 
A    bond    election    for    $4,600    will    be 
held   in    the   near  future.    Application 
tiled  with  WPA  to  furnish  labor. 

BIDS  WANTED 

CARSON  CITY,  Nev.— Until  Dec.  2. 
2  p.  M..  bids  will  be  received  by  Robt. 
A.  Allen.  State  Highway  Engineer^ 
Heroes  Memorial  Bldg..  Carson  City, 
for  the  construction  of  a  materiaLs 
and  research  laboratory  building  and 
tor  eriuipment. 

Plans  and  specifications  may  be  ob- 
tained from  the  above  office  upon  de- 
posit of  $5,00. 

The  PW.\  has  approved  a  grant  of 
130.000   to   finance    the   construction.    • 

November   13.    1935 
Plans  Being   Figured — Bids  Close  Nov. 

26fh,   10  A.   M. 
LIBRARY  Cost.    $38,000 

BERKELEY.  Alameda  Co.,  Calif.    The 

Alameda. 


Bids    Opened. 

HALL   &    FlRK   DKI'T.      Cost.   $50,000 

MILL    VALLEY.    Marin   Co.,    Calif. 

Two-story  Class  C  concrete  brick  and 
stone  town  hall  and  fire  depart- 
ment (tile  root,  steel  .sash,  metal 
lath  partitions,  hot  air  heating 
system,  air  conditioning  system, 
concrete  floor  slabs,  etc.) 

Owner— Town  of  Mill   Valley. 

Architect.s— n.  E.  Jaekle  and  Walter 
Falch.  126  Post  St.,  San  Francisco 

Low    Bidder— V.    Maggiora.    15    Harri- 
son   Ave..    Sausalito.    at    $54,990. 
Complete  bids  follow; 

V.     Maggiora.     Sausalito __.|54.S90 

Einar   C.    Petersen.    S.    F _  62,933 

Leibert   &   Trobock,     San     Ra- 
fael      _ 64.096 

Bids  were  taken  under  advisement. 

BOND    ELECTION    CANCELLED 

MODESTO.  Stanislaus  Co..  Cal.— 
Stanislaus  County  Board  of  Super- 
visors cancelled  bond  issue  in  the 
amount  of  500.000  scheduled  to  be 
held  on  December  13.  Proceeds  were 
to  have  financed  construction  of  pub- 
lic buildings  in  Modesto,  including 
hall  of  records,  alterations  and  re- 
pairs to  present  courthouse  and  im- 
provementts  to  County  Hospital,  etc. 
(S334)      l.st  report  Nov.   5.   1935.   • 

BIDS    REJECTED 

S.\N  FRANCISCO. — Department  of 
Public  Works  rejected  bids  for  re- 
placing ail  bearings  with  sleeve  bear- 
ing for  gearless  elevators  in  the  City 
Hall.  Lowest  bid  was  submitted  by 
Otis  Elevator  Co..  1  Beach  St.,  at  $2,- 
311.80. 


14—        RESIDENCES 

Contract  Awarded 

RESIDENCE  Cost.  $12,500 

OAKLAND.  Alameda  Co.  ,Cal.  Clare- 
mont  Pines. 

Two  -  story  and  basement  frame  and 
stucco  residence  (8  rooms  and  3 
baths)  Spanish  style,  tile  roof, 
tile  roof,  steel  sash,  oak  plank 
floors,  hot  air  heating  system,  etc. 

Owner — Withheld. 

.\rchitect— F.  L.  Confer,  2812  Russell 
Street.   Berkeley. 

Contractor  —  J.  R.  Armstrong.  113  1 
Fleet  Road,  Oakland. 

Contract  Awarded 

RESIDENCE  Cost.    $ 

MORAGA.  Contra  Costa  Co..  Calif. 

One  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  shake 
roof,  gas  heating  system,  hard- 
wood floors,  etc. 

Owner — Mr.  Breed. 

.\rchitect — P.  L.  Confer.  2812  Russell 
Street.  Berkeley. 

Contractor — W.  Vernon  Bernard,  227 
San  Carlos  St..  Berkeley.  • 

Contract    Awarded. 

RESIDENCE  Cost.    $13,000 

PALO  ALTO.  Santa  Clara  Co.,  Calif. 
2100  Bryant  Street. 

Two-story  and  basement  frame  and 
stucco  residence. 

Owner— Mrs.  A.  F.  Plymire  and  Miss 
J.    E.    Lauson. 

Architect— Not   Given. 

Contractor — W.  F.  Klay.  124  Univer- 
sity Ave..  Palo  Alto. 

Sub-Bids   Being  Taken. 

^,E.'^II>ENCE  Cost.    $6000 

CORTE  MADERA.  Marin  Co..  Calif. 
One-story    frame    residence    (6    roomsl 


Monterey  -  Colonial  Type,  abake 
roof,  gaa  heating  syHtem.  wood 
Kaah.  hardwood  floors,   tile  batba. 

Owner— R.    Kramer. 

Architect— I).  E.  Jaekle,  126  Post  St.. 
San    Francisco. 

Contnictor— Cordon  Morris.  95  Plne- 
hurst   Way.   San   Francisco. 


Contract   Awarded. 

RESIDENCE  Cost.    $14,000 

PALO   ALTO.    Santa  Clara  Co.,   Calif. 

No.    174   Edgewood   Drive. 
Two-atory  frame  and  stucco  residence 
Owner — Dr.   Milton  Faier. 
Architect- Birge    M.    Clark.    310    Uni- 
versity  Ave..    Palo  Alto. 
Contractor- Wells   P.   Goodenough.   409 
Lowell   Ave..    I'alo   Alto. 

To  Be  Done  By  Day's  Work. 
DUPLEX    RESIDENCE  Cost   $5300 

STOCKTON.    San    Joaquin    Co..    Calif. 

410-412    West    Walnut    Street. 
One-story    frame    and    stucco    duplex 

residence. 
Owner  and  Builder— D.  L.  and  H.  Be- 

lew.  236  No.  Grant  St..  Stockton. 
Architect— Not    Given. 

Plans  Being  Figured — Bids  Close  Nov. 
18.  3:00   P.    M. 

RESIDENCE  Cost.  $ 

HILLSBOROUGH  PARK,  San  Mateo 
Co..   Calif. 

Two-story  and  basement  frame  and 
stucco  residence  (II  rooms  and  4 
baths)  Provincial  French  type; 
wood  shake  roof,  gas  hot  air  heat- 
ing system,  hardwood  floors,  tile 
baths,    etc. 

Owner — George   Taylor. 

.Architect- Harold  Stoner.  West  Por- 
tal and  Portola  Drive.   San  Fran- 

A.  F.  Mattock.  212  Clara  St..  San 
Francisco,  and  Moore  &  Roberts.  693 
Mission  St..  San  Francisco,  are  figur- 
ing the  plans. 

Contract  Awarded 

RESIDENCE  Cost.   $6,000 

BERKELEY.   Alameda  Co..  Calif.   1191 

Spruce   Street. 
One-story  frame  and  stucco  residence 

(five   rooms). 
Owner — Dr.   Church.   100614   Cragmont. 

Berkeley. 
Architect— A.    Hardman.    2068   Allston 

Way.  Berkeley. 
Contractor— R.   F.   Parks.   1847  Tosem- 

ite   Road.    Berkeley. 

Contract  Awarded. 

RESIDENCE  Cost.    $3000 

OAKLAND.    Alameda   Co.,    Call.      No. 

729  E-24th  Street. 
One-storv  frame  residence  (3  rooms). 
Owner— S.   F.   Madge.   724  E-24th   St.. 

Oakland. 
Architect— Not  Given. 
Contractor    —    Chas.    Anderson.    2917 

Park  Blvd..  Oakland.  < 

To   Be   Done   By   Day's  Work. 

RESIDENCES  Cost.  $5000  each 

SAN    FRANCISCO.       E    30th    Avenue 

S   Kirkham    Street. 
Five    one-story    and    basement    frame 

and  stucco  residences. 
Owner  and   Builder  —  Henry  Doelger 

Builder.     Inc.,    320    Judah    Street, 

San  Francisco. 
Architect— Not  Given.  » 

To  Be  Done  By  Day's  Work. 

RESIDENCES  Cost.   $5000  each 

SAN    FRANCISCO.      B   Lamartine    St. 

N    Cayuga    Street. 
Two    one-story    and    basement    frame 

and  stucco  residences. 
Owner  and  Builder— B.   Berwick.   1525 

Noe  St..   San  Francisco. 
Architect — Not    Given. 

Contract   Awarded. 

RESIDENCE  Cost.    $4500 

OAKLAND,    .\lameda   Co..    Cal.      No. 
6859    Holliday  Avenue. 


PACIFIC    CONSTRUCTOR 


One-story  and  basement  frapie  and 
stucco  residence   (5  rooms). 

Owner— W.  L.  Moore.  4650  B-14th  St.. 
Oakland. 

Architect— Not  Given. 

Contractor  —  A.  E.  Waldman.  3194 
ilcKillop    Road.    Oakland. 

Contract   Awarded. 

RESIDETNCE  Cost,    J6000 

OAKLAND.    Alameda    Co..    Cal.      No. 

1616    Leimert    Blvd. 
One-story    and    basement    frame    and 

stucco  residence   (5  rooms). 
Owner— R.    J.    Dovey.    514   Athol  Ave.. 

Oakland. 
Architect— Not  Given. 
Contractor  —  George    Windsor,       928 

Kingston    Ave..    Piedmont. 


Contract    Awarded. 

RESIDENCE  Cost,    $6000 

OAKLAND,    Alameda    Co.,    Cal.      No. 

1347    Halman    Road. 
Two-story  frame  and  stucco  residence 


Owner— J.  A.  Hurley. 
Architect— Not  Given. 
Contractor— Wm.     A.     Rose,    428    2ath 


St., 


akla 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost.     ISOdO 

BERKELEY,    .\lameda   Co.,   Cal.      No. 

2246   Carlton    Street. 
One-story    and    basement    frame    and 

stucco  residence    (6   rooms). 
Owner  and   Builder— John   F.    Whalen. 

461  Lee  Ave.,  Oakland. 
Architect — Not   Given. 


Plans   Being  Completed 

RESIDENCE  Cost,   $5,000 

STOCKTON.  San  Joaquin  Co..  Cahf. 
Pacific  Manor. 

One  -  story  and  basement  frame  and 
stucco  residence  t5  rooms)  shingle 
roof,  gas  heating  system,  steel 
sash,   hardwood  floors,   tile  bath. 

Owner— Ethel   May  Hill. 

Architect— J.  U.   Clowdsley,  Exchange 
BIdg.,  Stockton. 
Bids  will  be  asked  in  about  1  week. 


Contract  Awarded 

RESIDENCE  Cost,   $6500 

BERKELEY,  Alameda  Co..  Cal.    Mar- 

garido  Drive  and  Rockridge  Road. 
Two-story  English  residence   (6  rooms 

and  2  baths)  steel  sash,  hardwood 

floors,  gas  heat. 
Owner— A.  CorsegUa. 
Architect— E.    L.    Synder.    2101    Shat- 

tuek  Ave.,  Berkeley. 
Contractor— Randolph  Barks,  1847  Yo- 

semite  Road,  Berkeley. 


BIDS    WANTED 

GRAND  COULEE.  Washington— 
Until  December  2.  10  A.  M..  bids  will 
be  received  by  the  Bureau  of  Recla- 
mation. Coulee  Dam.  Washington,  for 
construction  of  one.  five-room  and 
eleven  four-room  residences  at  the 
Government  Camp  at  Grand  Coulee 
Dam.  Columbia  Basin  Project.  Wash- 
ington. Construction  will  be  of  wood 
frame  with  concrete  foundations, 
wood  roofs,   etc. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  and  from 
Bureau  of  Reclamation.  Denver,  Colo, 
and  Washington,  D.  C. 


Completing  Plans. 

RESIDENCE  Cost.    $10,000 

SACRAMENTO.  Sacramento  Co..  CaL 
College  Park. 

Two-story  and  basement  frame  and 
stucco  residence  (7  rooms  and 
3  baths),  tile  roof,  gas  heating 
system.  hardwood  floors.  tile 
baths,   etc. 

Owner- Withheld. 

Architect— E.    L.    Snyder.    2101    Shat- 
tuck  Ave.,  Berkeley. 
Bids  will  l>e  asked  within  one  week. 


Contract  Awarded 

RESIDENCE  Cost,   $6500 

BERKELEY.  Alameda  Co.,  Cal.  Ken- 
yon  Drive. 

One-story  U-shaped  Spanish  type  res- 
idence (6  rooms.  2  baths)  stucco 
and  brick  exterior,  tile  roof,  tile 
baths,  hot  air  heating  system,  oak 
plank  floors. 

Owner — C.   F.  Adams. 

Architect— E.  L.  Snyder.  2101  Shat- 
tuck  Ave..  Berkeley. 

Contractor— Randolph  Parks.  1847  Yo- 
semite  Road.  Berkeley. 


Contract  Awarded. 

RESIDENCE  Cost.    $5000 

SAN   MATEO,   San   Mateo   Co..   Calif. 

]?uc]id  Avenue. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner — R.   W.  Wagoner. 
Architect — Not  Given. 
Contractor  —  Storey    &     Taylor.     370 

Hillview  Ave..  Redwood  City. 


Sub-Contracts  Awarded. 
RESIDENCE  Cost.   $7000 

BAYWOOD   PARK.    San   Mateo  Co. 
Two  -  story    American  -  Colonial    type 

residence    (6   rooms  and   2   baths) 

wood    and    brick    exterior,    shingle 

tile    roof,    tile    baths,    wood    sash. 

eas  warm   air  heating  system, 
owner- A.  C.  Schade. 
Architect  —  Mario  Corbett.  Benjamin 

Franklin    Hotel.    San   Mateo. 
Contractor- Herman  Holsher.  325  Elm 

St..  San  Mateo. 
Plumbing— Frank  McGuire.  San  Mateo 
Electric    Wiring— Atlas    Electric    Co., 

San   Mateo. 
Sheet    Metal  —  Izmirian    Sheet   Metal 

Works.    San   Mateo. 
Tile    Work  —  Benetti    Tile    Co.,     San 

Mateo. 
Glass — D.  J.  Capps.   Burlingame. 
Brick  and    Stone   Work— Chas.    Ohran 

&    Sons.    Burlingame. 
Lumber — McElroy-Cheim   Lumber  Co. 

San   Mateo. 
Hardware  —  Wisnom    Hardware    Co.. 

San  Mateo. 
Painting— Burns  &  Spencer.  San  Ma- 


ndati( 


-M.   Camerotto.    San  Ma- 


Plastering — Frank  Russell.  San  Mateo 


Contract    Awarded. 

RESIDENCE  Cost.  $4500 

S.\N  CARLOS.   San  Mateo  Co.,  Cal. 
One-story  frame  and  stucco  residence 
Owner— G.    O.   Laughlin   et  al. 
Architect— Not  Given. 
Contractor — Walter  H.  Anderson.  1014 
Doris  Court.  Alameda. 


Plans   Being   Figured. 

RESIDENCE  Cost,  $ 

BERKELEY,  Alameda  Co..  Cal.  Bow- 
ling  Drive. 

Two-story  and  basement  frame  and 
stucco  residence  (10  rooms). 

Owner— H.   C.  Cheek. 

.\rchitect  —  Roland  I.  Stringham,  525 
Market  St..  San  Francisco. 


Contract   Awarded. 

RESIDENCE  Cost.    $5000 

VALLBJO.    Solano  Co..    Calif. 

One-story  all  wood-  residence  (five 
rooms)  shingle  roof,  gas  heating 
system,  wood  sash,  hardwood 
floors,  tile  bath.  etc. 

Owner — James  Gee.  Jr. 

Architect— D.  E.  Jaekle,  126  Post  St.. 
San    Francisco. 

Contractor — James  Bitcon.  628  Louis- 
iana St..  Vallejo. 

Sub-Bids    Being   Taken. 

RESIDENCE  Cost.    $5000 

SAN  FRANCISCO.  Faxon  Avenue 
(Westwood  Park). 

One-story  and  basement  frame  and 
stucco  residence  (six  rooms)  tile 
and   composition  roof,   wood  sash. 


gas  hot  air  heating  system,  hart 

wood  floors,  tile  bath.  etc. 
Owner     and     Builder — John     Jobnso 

1215  Castro  St..  San  Francisco. 
Architect — D.  E.  Jaekle,  126  Post  S 

San  Francisco. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost.   $50, 

OAKLAND.    Alameda    Co.,    Cal.      N 

2624   57th  Avenue. 
One-story    and    basement    frame   a 

stucco  residence   (6  rooms). 
Owner    &    Builder — Weldon    H.    Wsi 

ren.   3S21  Canon  Ave..  Oakland,  r 
Architect — Not    Given. 


To  Be  Done  By  Day's  Work.  ■, 

RESIDENCE  Cost.    $44| 

SAN    FRANCISCO,      w   Twenty-lhij 

Ave.    S  Kirkham    Street. 
One-story    and    basement    frame  at 

stucco    residence. 
Owner  and   Builder — G.    W.   Hutcbii 

son.  1638  23rd  Ave..  San  Francis 
Architect — Not    Given.  i 

Contract  Awarded.  i 

RESir>ENCE  Cost.    $10.( 

PALO  ALTO.   Santa  Clara  Co.,  Call 

No.    1129    Hamilton    Avenue. 
Two-story  frame  and  stucco  resideO] 
Owner — Augusta   Harrold. 
Architect — Not  Given.  i 

Contractor— C.   W.    Kemper.   125  Bi 

ant  St..  Palo  Alto. 

Contract   Awarded. 

COTTAGE  Cost.    $8 

PALO  ALTO.   Santa  Clara  Co.,  Ca 

No.    427   Forest  Avenue. 
One-story  rustic  cottage. 
Owner— W.    Waldegrave. 
Architect— Not   Given. 
Contractor— J.  W.  Cabbage,  735  W( 

ster  St..  Palo  Alto. 


Sub-Contracts    Awarded. 
RESIDENCE  Cost.   $- 

PITTSBURGH.  Contra  Costa  Co.,  C 
One-story    and*    basement    frame  « 

stucco  residence  (5  rooms)  Johi 

Manville  roofing,  gas  heating  s 

tem.    hardwood   floors,   etc. 
Owner— Withheld. 
Architect— E.    L.    Snyder.    2101    Sh: 

tuck  Ave..  Berkeley. 
Contractor — Randolph  Parks.  1847  * 

Semite  Road.  Berkeley. 
Roofing— John  Maxcadi.    '/c  Contrac 
Tile— Rigney   Tile   Co..    3012   Harrli 

St.    Oakland. 
Flooring  —  Ambrose    Bros.,   1240  4 

Ave..    Oakland. 
Lumber  —  Redwood   Lumber  Co.,  . 

Hobart   St..    Oakland. 

Sub-Contracts  Awarded. 
RESIDENCE  &  GARAGE      Cost.  $( 
BERKELEY.  Alameda  Co..  Cal. 

421   Spruce   Street. 
Two-story    steel    frame    and    conci 

residence    and    garage    (fabric* 

by  Granelite,  Inc..  Richmond. 
Owner  ano  Builder— W.   A.  Nethei 

3853   Lyman   Road.   Oakland. 
Architect — Not  Given. 
Plumbing— J.    A.    Fazio.    2059   Webs 

S-t..    Oakland- 
Electric    Wiring — Electric   Constr. 
Heating— Atlas  Heating  &  VentiUi 

Co.,   1451  32nd  St..  Oakland. 
Steel  Sash— Soule  Steel  Co..  1750  Ai 

St..   San   Francisco. 
Hardware— B.    Simon   Co..    639   Brc 

way.  Oakland. 
Flooring — H.  C.   Hauser. 

Contract  Awarded 

RESIDENCE  Cost,  J* 

.\LAMED.\.    Alameda  Co.,  Calif. 

Thompson  ,\ venue. 
Two-story  frame  and  stucco  resldi 

(five  rooms). 
Owner— G.    Savage. 
Architect— Not  Given. 
Contractor— Chris  Hansen.  1500  w 

Clara  Ave..  Alameda. 


PACIFIC    CONSTRUCTOR 


;3' 


ip. Contracts  Awarded. 

iSiriK.N'CE  Cost.    JC500 

iVWiiiili   I'ARK.  San  Mateo  Co. 

'  .-sliM>-  Monterpy-Colonlal  type  res- 
idence (5  rooms  and  2  baths)  shin- 
gle tile  roof,  frame  and  stucco 
construction,  wood  and  brick  ex- 
terior, o.ik  floors,  tile  baths,  wood 

isasb.  pas  warm  air  heating  sys- 
tem, etc. 

mer--Jolin  A.  Hawkins. 

.hllt'ci  —  Mario  ('(>rl)ett.  Benjamin 
Franklin   Hotel.    San   Mateo. 

ilrailur— Herman  Holsher,  325  Elm 
-■^i  ,    San    Francisco. 

mbing — Frank  McGuire.  San  Mateo 

.et  Metal  —  (i.  &  M.  Slieet  Metal 
Works,  San  Mateo. 

Il  Work— Benetti  Tile  Co.,  San  Ma- 
teo. 

■ss— n.   J.   rapps,   Burllngame. 

l-dwood  Floors — Inlaid  Floor  Co.. 
San   Krancl.sco. 

:k  and  Stone  Work— Chas.  Ohran 
&    Sin.    Hurlingame. 

indations — M.  Camarotto,  Burlln- 
game. 


iber— Wisnom 

Lumber    Co., 

Mateo. 

Work— Nels( 

m    &    Shirkey, 

llnKame. 

dware— Wlsnr 

>m   Lumber  Co. 

Mateo. 

sell.    S-an    Ma 


g— Frank    Rus 


istruction    Under    Way. 

SIDENCE  Cost.    $6500 

RKELEY.  Alameda  Co.,  Cal.  Griz- 

2ly  Peak  Boulevard. 

3-story  frame  and  stucco  residence 
(6  rooms.  2  baths)  shake  roof,  gas 
heating  system,  steel  sash,  hard- 
wood  floors,   tile  baths    etc. 

ner   and    Builder— Randolph    Parks. 

1046   Peralta  St..   Berkeley. 

hltect— E.    L.    Snyder.    2101    S'hat- 

tuck  Ave.,   Berkeley. 


^wo  two-atory  frame  and  stucco  res- 
idences (7  rooms  and  2  baths)  gas 
fired  steam  heat,  shake  roof. 

)wncr— Withheld. 

irihltect— Cha«.    McCall,    1404    Frank- 
lin St..   Oakland. 
Bids  will  be  asked  In  one  week. 


Contract  Awarded 

COTTAGE  Coat,  J2.000 

WOODSIDB.   Kan   Mateo  Co.,  Calif. 
One-story  frame  gardner's  cottage   (3 

Owner — Mortimer   Fleischhacker. 
Architect  —  Mario    Corbett.    Benjamin 

Franklin  Hotel,  San  Mateo. 
Contractor— Paul  Wolter.  %  architect. 


Contract  Awarded 

RESIDENCES  Cost,   $ 

SANTA  CLAR.\.  Santa  Clara  Co.,  Cal. 
Pasetta  Tract. 

Twenty-five  2-story  frame  and  stucco 
residences  (6  roome  each)  tile  and 
composition  shingle  an-d  shake 
roofs,  gas  heating  system,  hard- 
wood floors,   steel  and  wood  sash. 

Owner—.  J.  Pasetta.  Santa  Clara. 

Architect— Martin  J.  Rist,  P  h  e  1  a  n 
Bldg.,    San   Francisco. 

Contractor— A.  J.  Wilbe,  944  Phelan 
Bldg.,  San  Francisco. 


Contract  Awarded 

RESIDENCE  Cost,  t 

BURLINGAME,  San  Mateo  Co.,  Cal. 
Burlingables. 

One  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  shake 
roof,  oak  floors,  wood  sash,  tile 
bath.  etc. 

Owner— R.  Heckford.  604  South  Hum- 
boldt St.,   San  Mateo. 

Architect  —  Mario  Corbett.  Benjamin 
Franklin   Hotel,   San  Mateo. 

Contractor— Frank  Ferrea,  712  Fifth 
Ave..  San  Mateo.  • 


Contract  Awarded 

KESIDF.NCE  Cost,  »7,(J00 

ALAMEDA,   Alameda   Co.,   Calif.     1628 

Moreland  Drive. 
One  and   one-half  -   story  frame  and 

stucco  residence  (7  rooms). 
Owner— Harry  Wolltcr.  1622  Broadway, 

Alameda. 
Architect- F.  H.  Slocombe,   131  Monte 

Cresta  Ave.,  Oakland, 
Contractor— H.   C.    K  n  i  e  h  t ,    Powell 

Blvd.,  Alameda. 


Contract   Awarded 

RESIDENCE  Cost.    SO. 000 

ALAMEDA,    Alameda    Co..    Calif.     737 

Buena  Vista  Avenue. 
One  -  story  and  basement  frame  and 

stucco  residence  (5  rooms). 
Owner— C.  G.  Mehrtens,  1536  Webster 

St.,  Alameda. 
Architect — Not  Given. 
Contractor— P.   Royal  Haulman,  124  3 

Broadway,  Alameda. 

Contract   Awarded 

REPAIR  RESIDENCE  Cost,  Jl,451 

AL.\.MEDA.  Alameda  Co..  Calif.  1315 
Caroline    Street. 

Repair  lire  damage  to  residence. 

Owner— Mrs.  Ludeman.  lOSl  Park  Av- 
enue.   Alameda. 

.Architect- Not   Given. 

Contractor— Leslie  Alley.  1621  Encinal 
Ave.,    Alameda. 

Contract  Awarded 

RESIDENCE  Oost,   J5,000 

0.\KLAND.    Alameda  Co.,   Calif.    5ffl5 

Moraga  Avenue. 
Two-story  frame  and  stucco  residence 


(flv 


Owner- M.  Holmes,  4481  Moraga  Ave., 
Oakland. 

.\rchitect— Not  Given. 

Contractor— C.  W.  Leeklns.  4481  Mo- 
raga Ave.,  Oakland. 


Ask   Bids  About  December  1. 

SIDENCE  Cost.    $ 

RKELEY.  Alameda  Co..  Cal.     Ber- 
keley Highlands  Terrace. 
3-story    and    basement    frame    and 
stucco    residence    (19   rooms   and  4 
baths)   tile  roof,   gas  hot  air  heat- 
ing system,  steel  sash,  monel  met- 
al sinks,   hardwood   floors,    etc. 
ler — John   H.   Jones, 
hltect— E.    L.    Snyder,    2101    9hat- 
tuck    Ave..    Berkeley. 


Be  Done  By  Day's  Work. 
rERATIONS  Cost.    $2,000 

^^  FR.\XCISCO.     541   Excelsior, 
^rations  to  residence  and  store, 
ler— Cassidy  &  Chiotti.    premises. 
US  by   B.  K.   Dobkowitz.   425  Mon- 
terey Blvd. 

tract   Awarded 

SIDENOE  Cost  $4,500 

iLAND.    Alameda  Co  .   Calif.     1615 
SOth  Avenue. 
-  story  and  basement  frame  and 


iiden 
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ner— Belle   Millette,   1621  SOth  Ave., 

Oakland. 

hltect — Not  Given. 

tractor— J.    B.    Petersen   and    Son. 

4021   Agua  Vista  Ave..   Oakland. 

Be  Done   By  Dry's  Work. 
SIDENCE  Cost.  $3,000 

iLAND.   Alameda  Co..   Calif.    6261 
obin   Hood  Way. 

-story  frame  residence   (5   rooms), 
ner  and   Builder— V.   R.    Sanderlett. 
6261    Robin  Hood  Way.   Oakland, 
hitect— Not    Given. 

ns  Being  Completed 
3IDENCES  Cost.    $6,500 

KLAND.  Alameda  Co..  Calif.    Head 
of  the  Lake  District. 


Preparing    Preliminary    Plans. 

RESIDENCE  Cost.   $4,500 

OAKLAND.   Alameda  Co.,  Cal.    Mont- 

clair  District. 
One  -  story  and  basement  frame  and 

stucco    residence     (5    rooms)     tile 

roof,   wood   sash,   hardwood  floors, 

tile  bath,  etc. 
Owner— Withheld. 
Architect— Ray  Keefer.  770  Wesley  St. 

Oakland. 


Plans    Being    Figured. 

RESIDENCE  Cost.  $5,000 

BERKELEY.  Alameda  Co..  Cal.  Crag- 

mont  District. 
One-story  frame  and  stucco  residence 


(fiv 


Owner— Mr.  Dutton. 
.Architect— F.    L.    Confer,    2812  Russell 
St..  Berkeley.  • 

Contract  Awarded 

RESIDENCE  Cost.   $5,000 

CONTRA  COSTA  CO..  Calif.  Happy 
Valley. 

One  and  one-half  story  masonry  res- 
idence (shake  roof,  steel  sash, 
hardwood  floors,   etc.) 

Owner— Paul  A.  Flgour. 

Architect— F.  L.  Confer,  2812  Russell 
St..  Berkeley. 

Contractor— F.  W.  Confer.  1328  Arch 
St.,  Berkeley. 

Contract  Awarded 

.ALTERATIONS  Cost,    $^.009 

SAN  FR.ANCISCO.     64,    Hearst  Ave. 

Alterations  and  additions  to  residence 

Owner— Dr.  J.   P.  O'Brien. 

Architect— Not  Given. 

Contractor— Miller  McGillis.  527  19th 
Avenue. 

Plumbing— Higgins  &  Kraus.   741   Te- 
hama Street. 
Roofing  —  Excelsior   Roofing  Co..    1731 


Contract  Awarded 

RESIDENCE  Cost.   $4,000 

SAN  PRANCI.SCO.  N  Noriega  W  24th 
Avenue. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner— .\nza  Home  Building  Co. 

Architect — H.  C.  Baumann.  251  Kear- 
ny Street. 

Contractor — Oliver  M.  Rousseau.  321 
Kearny  Street. 

To  Be  Done  By  Day's  Work 

RESIDENCE  Cost.    $4000 

SAN      FRANCISCO.         E    Eighteenth 

Ave.   S  Vicente  Street. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner    and    Builder— S.     F.    Johnson, 

2601   17th   Ave..   San  Francisco. 
Architect — Not    Given. 

To  Be   Done   By  Day's  Work. 

RESILIENCES  Cost.    $5000    each 

SAN  FRANCISCO.  W  Twenty-second 

Ave.    S    Vicente    Street. 
Three   one-story  and   basement   frame 

and   stucco   residences. 
Owner    and    Builder — Herman    Chrls- 

tensen,  1422  27th  Ave.,  S.  P. 
Architect  —  C.    O.    Clausen,    746    46th 

Ave..   San  Francisco. 

To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost.    $500() 

SAN   FRANCISCO.     E  Twenty-fourth 

Ave.   120  S  Ocean  Ave. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner  &    Builder— F.    Nelson   &   Sons. 

2901    I9th   Ave..    San   Francisco. 
Architect— Not    Given. 

Contract  Awarded. 

COTTAGE  Cost,   $2500 

ORINDA.  Contra  Costa  Co..  Cal. 
One-story     rustic   week-end      cottage 
(living    room,    kitchen,    two    bed- 
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rooms,   bath,   maid's   room,  porcb, 

etc.) 
Owner— Ray    DennU,    419    3Sth    Street, 

Oakland, 
Architect— Harold    Genss,    2219    Ward 

St.,  Berkeley, 
Contractor — Edw    Sommarstrom,     131 

E.   12th   9t,,   Berkeley. 


Sub-Contract  Awarded. 

RBSIDENCE  Cost,    J6164 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 

Nevada  and  Cowper  Streets, 
One-story    and    basement    frame    and 

stucco  residence. 
Owner— Mrs.  Bessie  H.  Grelsser. 
Architects — Dale    Ford    Thomson    and 

E.  J.  L.  Reichel,  532  Emerson  St., 

Palo  Alto, 
Contractor — Geo.    B.    Moore,    S3    &tan- 

ford  .\ve.,  Palo  Alto. 
Plumbing — L.   Goldstein,   Palo  Alto. 
Electric  Wiring— A.  E.  Midgley,  Menlo 

P.irk. 
Sheet  Metal — Mead  Sheet  Metal  Wks., 

I'Uln     .\ltO. 

Tile   Work  —  Art  Tile  &  Mantel  Co., 

Brick  Work— Paul  Bolt,  Palo  Alto. 
Lathing      and      Plastering    —    Ira     T. 

Bridge.'.    Palo  .\lto. 
Lumber— McElroy-Cheim  Lumber  Co., 

Palo   Alto. 
Steel  Sash — Soule  Steel  Co.,  1750  Army 

Painting— Tomas  &   Stone,   Palo  Alto, 
Reinforcing  Steel — San  Jose  Steel  Co., 
San  Jose. 


Sub-Contracts  Awarded. 

RESIDENCE  Cost,    $17,166 

KENTFIELD,   Marin  Co..   Calif. 

Two-story  frame  and  stucco  residence 

Owner- -Elizabeth    Kent,    Kentfield. 

Architect— Not   Given. 

Contractor  —  Robert  Watson,  15  To- 
lando  St..  San  Anselmo. 

Plumbing  —  Ralph  White,  San  An- 
selmo. 

Electric  Wiring — Ben  Johnson,  Kent- 
field. 

Heating — Sam  Knowles,  San  Anselmo 

Sheet  Metal  —  Sam  Knowles,  San 
Anselmo. 

Brick  Work  —  John  Sward.  San  An- 
selmo. 

Lathing  i  Plastering — Chas.  Weber, 
San  Rafael, 

Painting— James  Guise  &  Son,  San 
Rafael. 

Concrete — John  Carcano,  San  Rafael. 

Lumber — Henry  Hess  Lumber  Co., 
Co.,  San  Rafael. 


Contract  Awarded. 

RESIDENCE  Cost,    $8000 

SAN    MATEO,    San    Mateo   Co.,    Calif. 

Lot  22,   Blk   14.   Fairfax. 
Two-story   and    basement    frame   and 

stucco   residence. 
Owner— A.     Zucchinelli,     97    E.     Third 

St.,    San   Mateo. 
Architect — Not  Given. 
Contractor— Roy  Allen,   Skyline  Blvd., 

Woodside.  , 

To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost.    J8000 

SAN    MATEO.    San    Mateo  Co.,    Calif. 

Lot  14  Blk  5,  Fordham  St, 
Two-story  frame  and  stucco  residence 
Owner   and    Builder— Gordon   C.    Hess, 

1268    Cortez   St..    Burlingame. 
Architect — Not  Given. 

Construction    Postponed    Temporarily. 

RESIDENCE  Cost,  i 

OAKLAND,  Alameda  County,  Calif, 
Claremont  Pines. 

Two  -  story  and  basement  frame  and 
stucco  residence  (10  rooms,  three 
baths)  Spanish  type;  tile  roof,  hot 
air  heating  system,  hardwood 
floors,  tile  baths,  wood  sash,  etc. 

Owner— Mr,  Stapelton. 

Architect  —  WUliams  &  Wastell,  371 
17th  St,  Oakland. 


To  Be  Done  By  Day's  Work 

yrpLEX  RESItiE.NCE        Cust,  57,500 
S.\.N    JOSE,     Santa    Clara    Co..    Calif. 

69-71   North    Eighth   Street. 
One  -  etory    frame    and    stucco    duplex 

residence. 
Owner   and    Builder  — A.    R.    Calvelll, 

1625  Emory  St.,   San  Jose. 
Architect— Not    Given.  1 


Contract    Awarded. 

RESIDENCE  Cost.  J7000 

.S-AN  M.\TEO.  San  Mateo  Co..  Calif. 
Seville  Way. 

Two-stoi^*  frame  and  stucco  residence 

Owner — Charles  F.  Glasgow.  741  Ac- 
acia Ave.,  San  Mateo, 

Architect— Not    Given. 

Contractor — Mooney  &  MacDonald,  % 
Owner. 


Contract  Awarded 

RESIDENCE  Cost,    $8100 

SAN    MATEO,    San    Mateo   Co.,    CUif. 

Lot  12  Blk  10,  Orinnell  street. 
Two-story   and    basement    frame   and 

stucco  residence. 
Owner — J.    A.    Howkins,    1465'    Drake 

Ave.,  Burlingame. 
Architect — Not  Given. 
Contractor— Herman    T.    Holsher.    325 

Elm  St.,  .San  Mateo. 


Contract  Awarded. 

RESIDENCE  Cost.    J6000 

SAN   MATEO,    San   Mateo  Co..    Calif. 

No.    100   Avila  Avenue. 
Owner— W.   L.  Barker.  1312  Capuchino 

St.,   San   Mateo. 
Architect— Not  Given. 
Contractor— Lengfeld  &  Olund,  220  E. 

Third   Ave.,    San  Mateo. 

Contract  Awarded. 

RESIDENCE  Cost.    $6000 

BCRLINGAME,  San  Mateo  Co.,  Calif. 
Lot  11   Blk   17,    Humboldt  St. 

Two-story  frame  and  stucco  residence. 

Owner— Eugene  Grasso.  820  N.  Clare- 
mont St.,  San  Mateo. 

Architect — Not    Given, 

Contractor— H.  Kime,  118  12th  Street. 
San  Mateo. 

Contract  Awarded 

RESIDENCES  Cost,  $4,000  each 

SAN  FRANCISCO.  N  Noriega  W  24th 
-Avenue. 

Two  1-slory  and  basement  frame  and 
stucco  residences. 

Owner— Anza  Home  Building  Co. 

Architect— H.  C.  Baumann,  251  Kear- 
ny Street. 

Contractor — Oliver  M.  Rousseau.  Inc.. 
321  Kearny  St. 

Contract  Awarded 

REPAIR  RESIDENCE  Cost,    $2,000 

AL.\MED.\,  .\lameda  Co..  Calif.  1901 
Buena  Vista  Avenue. 

Repair  Are  damage  and  alterations  to 
residence. 

Owner— Louis  Larsen.  1901  Buena  Vis- 
ta Ave..  Oakland. 

.\rchitect — Not  Given. 

Contractor— A.  H.  Rose,  478  25th  St., 
Oakland. 

Contract  Awarded 

RESIDENCE  Cost,   $3,500 

SAN  JOSE,  Santa  Clara  Co.,  Calif 
1440  Shortridge  Ave. 

One  -  story  frame  and  stucco  resi- 
dence (4  rooms). 

Owner— A.  Silva.  HollUter. 

Architect — Not  Given. 

Contractor— P.  G.  Rose,  1439  Short- 
ridge Ave..  San  Jose. 

Contract  Awarded 

SAN    JOSE.     Santa    Clara    Co..    Calif 

RESIDENCE  Cost.   $3,500 

216  Topeka  Avenue. 
One-story  frame  and   stucco  residence 

(four  rooms). 
Owner— R.  A.  Rayner.  King  Road  and 

Santa  Clara,  San  Jose. 


Architect — Not  Given. 
Contractor — Chas.    A.    Del    Ponte,   S 
S  9th  St.,  San  Jose. 


Preparing  Working  Drawings. 

RESIDENCE  Cost    $14  0 

WALNUT  CREEK.   Contra  Costa  C 

One-story    brick    residence    (9    rooir 

3    baths)    shake    roof,    oil    bumli 

steam  heating  plant,  steel  sas 

hardwood  floors,  tile  baths,  etc. 

Owner— Withheld. 

Architect— B.    L.    Snyder.    2191    Sha 
tuck  Ave..  Berkeley. 
Bids  will  be  asked  in  about  ten  dai 

Construction    Urder   Way. 

RESIDENCE  Cost.    $(;' 

BERKELEY.  Alameda  Co.,  Cal.  E' 
did  Ave.   near  Marin  St. 

Two-storj-  frame  and  stucco  residen 
(6  rooms.  2  baths)  Spanish  sty 
tile  roof,  gas  heating  system,  stt 
sash,   hardwood  floors,   tile  bathj 

Owner  and  Builder — Randolph  Pari 
1046  Peralta  St.,  Berkeley. 

Architect— E.  L.  Snyder,  2101  Sha 
tuck  Ave.,   Berkeley, 

BIDS  OPENED 

LOS  ANGELES  COUNTY,  Cal.— 
S.  McEwan,  1455  4th  St.,  Santa  Mo 
ica,  at  $835  submitted  low  bid  to  t 
Division  of  Highways.  S.  V.  Corl' 
you.  District  Engineer,  Los  Angel' 
for  furnishing  and  installing  a  flc 
lighting  system  at  the  Fourth  Str« 
Railway  grade  crossing  in  Santa  Mo 

The  other  bids  were: 

Norton  &  Norton  Elec.  Co $845 

Walker-Martin   Corp.,    Ltd 98J 
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Bids  Wanted — To  Close  December 
10  A.    M. 

PHYSICAL  ED.   BLDG.  Cost.   1351. C 

EUGENE.   Oregon. 

Threes tory  physical  education  blc 
(administrative  offices.  a.ssem^. 
room  and  classrooms,  basketb 
courts,  handball  courts,  rooms  t 
boxing,    wrestling,   etc. ) 

Owner— University  of  Oregon. 

Architect — Lawrence.    Holford    .';: 
lyn.    Farling   BIdg..    Portland 
Plans  and  specifications  may  be  r 

tained    from    the    architects    upon    • 

posit  of  J25. 

CONTRACT  AWARDED 

HUGHSON.  Stanislaus  Co.,  Calif 
L.  Ubels.  Ripon.  at  J3.125  awarded  t 
contract  by  the  Hughson  Element; 
School  District  for  conetruction  Ol 
boiler  room  addition  to  present  grar 
mar  school  in  Hughson.  Plans  p 
pared  by  Geo.  Sellon.  California  St; 
Life  Bldg..   Sacramento. 

Complete  bids  follow 

L.   Ubels.  Ripon J3. 

Anderson  &   Tomell.  Turlock. i 

C.  J.  Hopkinson.  Stockton 4. 

BIDS    WANTED 

SEATTLE.  Wash.— Until  Novemt 
27,  2  P.  M..  bids  will  be  received 
Board  of  Regents  of  the  Univers 
of  Washington.  Henry  Kdg..  Seatt 
for  excavating  and  foundations  to: 
chemistry  and  pharmacy  building 
the  University  of  Washington.  Se 
tie. 

Plans  and  specifications  may  l-e  • 
tained    from     the      architects      F. 
Naramore    and    Grainger    &    Thorn 
associates.  Arcade  Bldg..  Seattle, 
on  deposit  of  $10. 

Total  cost  of  the  building  is  .^:  - 
000.  • 

BOND   ELECTION 

COLUMBL\.   Tuolumne  Co..    ' 
Columbia    Grammar    School    Di.-' 
vote  November  26  on  a  proposal  u 
sue  bondfi  in  the  amount  of  $30,O0C 
finance    construction    of    a    one-sti 
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concrete  or  brick  grammar  school  for 
the  diatrlct. 

Preliminary  plana  prepared  by  Ar- 
chitect William  Mooser.  Monadnock 
Bldg..  San  KranclHCo.  W.  Adrian.  417 
Market  St..  San  Francisco.  Is  struc- 
tural engineer.  • 


Plans  Being  Figured— Bids  Close  Nov. 

25.    10    A.    M. 
SClKPIll,  (^ost.   $15,000 

W.Ml.M  SI'lilNilS.  Alameda  f^o.,  Cal. 
(HU---story  frame  and  stucco  grammar 
school  (six  classrooms,  domestic 
science  room  &  auditorium)  com- 
position roofing,  tile  trim,  steam 
heating  system,  wood  floors,  etc. 
( >\vner    —    Warm     Springs     Grammar 

School     District, 
Architect— Henry  C.   Smith,   Humboldt 
Bank  Bldg..   San  Francisco. 
Plans  and  specmcation.s  may  be  ob- 
tained   from    the    architect    upon    de- 
posit of  S25. 


CONTRACT  AWARDED 

K-AN  FRA.VCISCO  —  Schrader  Iron 
Works.  1247  Harrison  St..  at  $1565 
awarded  contract  by  State  Depart- 
ment of  Public  Works  for  erecting 
structural  steel  at  the  State  Teach- 
er.s'  College.   San  Francisco. 

BIDS   WANTED 

LONG  BE.\CH.  Cal.— Until  Nov.  29. 
4  P.  M..  bids  will  be  received  by  the 
Long  Beach  board  of  education  for  the 
construction  of  the  girls'  activity, 
boys'  gymnasium,  shop  and  audito- 
rium buildings  at  the  Jefferson  junior 
high  school  site.  Reinforced  concrete 
construction.  Warren  Dedrick.  901 
Heartwell  Bldg..  architect,  and  C.  D. 
Wailes,  Jr..  Ocean  Center  Bldg..  Long 
Beach,  etructural  engineer.  Cost  Is 
$250,000.  ' 


New  Bids  Wanted— To  Close  Nov.  25, 
8:30   P.    M. 

ADDITIO.N  Cost.  JIS.OOO 

SACRAMENTO  COUNTY.  Calif.  Two 
miles   east   of   Sacramento. 

One-story  frame  and  stucco  addition 
to  elementary  school  (2  classrooms 
and  assembly  hall). 

Owner — Arden  Elementary  School  Dis- 
trict. 

.\rchitect— Charles  F.  Dean,  California 
State  Life  Bldg.,   Sacramento. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  -deposit 

of  $25.00. 

On   previously   bid   opening  only    bid 

was    submitted    by    Peto-jon    &    Steln- 

brenner.    lllS    O    St..     ~ 

$22.2.-il. 


CONTRACT   AWARDED 

LOS  ANGELES.  Cal.Theo.  A.  Beyer 
Corp.  438  Chamber  of  Commerce  Bldg. 
was  awarded  contract  by  Los  Angeles 
board  of  education  at  $85,271  (using 
gas  heating)  for  construction  of  new 
shop  builxiings  Nos.  2  and  3  at  the 
Venice  High  School.  John  C.  Austin 
and  Frederic  M.  Ashley,  Chamber  of 
Commerce    Bldg..    architects.  » 


Plans   Completed 

RECON.   SCHOOL  Cost,   $38,000 

PITTSBURG.   Contra   Costa  Co..  Cal. 
Reconstruct   primary   school. 
Owner — Pittsburg   School   District. 
.\rchitect— Louis  Stone.  785  Market  St. 
San  Francisco. 
Plans  approved  by  State  Division  of 
.Architecture.    Sacramento.     WPA  will 
furnish   $8,000   for  labor. 


BONDS    VOTED 

hAS  VEGAS.  Nevada.— Las  Vegas 
board  of  education  last  week  went  on 
record  approving  the  contruction  of 
the  proposed  grammar  school  build- 
ing in  Las  Vegas  as  a  PWA  project. 
An  election  will  probably  be  called 
shortly  for  the  purpose  of  voting  on 
a  bond    issue    to   provide   part   of  the 


BONDS    VOTED 

1>A\1S,  Yolo  Co..  Cal.— Davis  Gram- 
iii;ir  S'hi.ol  District  voted  bonds  in 
the    iiinoMnt   of   $19,000   November   9. 

I*roceeds  to  finance  construction  of 
repairs  to  the  auditorium  of  the  gram- 
mar School  in  Davis.  Total  cost  esti- 
mated at  $30,000. 

Plans  prepared  by  Architects  Starks 
&  Flanders.  Forum  Bldg..  S-acramento 


BIDS   WANTED 

ORANGE  COUNTY,  Cal.— Until  Nov. 
25,  7;30  P.  M..  bids  will  be  received 
by  the  Centralia  School  District  at 
the  offlce  of  the  school  principal,  lo- 
cated on  Hansen  Road,  about  three- 
fourths  of  a  mlie  north  of  Lincoln 
Ave.  <.o'/,  mlle«  west  of  Anaheim)  for 
the  construction  of  a  new  school  bldg., 
a  PWA  project.  Cost.  $60,000.  Rich- 
ard M.  Bates,  Jr..  664  S.  Sycamore 
Ave..  Los  Angeles,   architect. 


Plans  Being  Figured — Bids  Close  Nov, 

21,    10  A.    M. 
GY.\IN.\SH'.\I  Cost.     $40,000 

RED  BLUFF,   Tehama  Co.,  Calif. 
Gymnasium   for  high  school. 
Owner— Red   Bluff   Union   High   School 

District. 
Architect  —  Dragon   &  Schmidts.   2068 
AHston  Way,  Berkeley. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architects    upon    de- 
posit of  $20. 

The  time  was  previously  reported  as 
8  P.  M..  which  was  in  error  and 
should  have  read  10  A.  M. 

LOW   BIDDER 

LOS  ANGELES.  Cal.— Raphael  Co., 
270  Tehama  St.,  San  Francisco,  sub- 
mitted low  bid  to  the  Los  Angeles 
Board  of  Education  at  $3300.  for 
painting  the  administration  building 
and  south  building  at  Manual  Arts 
High    School,    4131    S.    Vermont    Ave. 


WORK  TO  START 

SAN  DIEGO.  Cal.— WPA  has  au- 
thorized the  continuance  of  work  on 
the  construction  of  the  stadium  at 
San  Diego  State  Teacher's  College. 
It  will  be  a  reinforced  concrete  struc- 
ture with  wooden  bleacher  seats  and 
will  accommodate  42,000  persons.  Ex- 
cavation of  the  site  has  been  under 
wav  for  the  past  two  years  under  the 
direction  of  the  SERA.  J.  M.  Har- 
lan is  construction  engineer  in  charge 
of   the   project. 

BIDS   WANTEO 

LOS  ANGELES.  Cal.— Until  Novem- 
ber 22,  2  P.  M..  bids  will  be  received 
by  the  Los  Angeles  board  of  educa- 
tion purchasing  bureau.  1425  S.  San 
Pedro  St..  for  Unit  No.  2  to  be  erect- 
ed at  the  61st  Street  S<?hool.  6050  S. 
Figueroa  St.  A.  S.  Nibecker,  Jr..  ar- 
chitect. 


BIDS  WANTED 

LOS  ANGELES,  Cal.— Until  Novem- 
ber 27.  2  P.  M.,  bids  will  be  received 
by  the  Los  Angeles  board  of  educa- 
tion purchasing  bureau,  1425  S.  San 
Pedro  St.,  for  a  two-story,  reinforced 
concrete,  girls'  gymnasium  at  Man- 
ual Arts  high  school.  4131  S.  Vermont 
Ave.  John  and  Donald  B.  Parkinson. 
SOS    Title  Insurance  Bldg..  architects. 


BONDS   VOTED 

BEVERLY  HILLS,  Loe  Angeles  Co. 
Cal.— Beverly  Hills  School  Dist.  Nov. 
5  affirmed  a  $400,000  bond  issue,  pro- 
ceeds to  be  used  to  finance  rehabilita- 
tion of  the  Beverly  Hills  high  school 
plant.  An  architect  has  not  yet  been 
selected.  » 


LOW    BIDDER 

VENICE,  Los  Angeles  Co.,  Calif  — 
Raphael  Co..  270  Tehama  Street,  San 
Francisco,  submlttjed  low  bid  to  Los 
Angeles  board  of  education  at  $2400, 
for  painting  the  administration,  cast 
and  west  buildings  at  Venice  high 
school,  corner  Venice  Blvrl.  and  Wal- 
grove  Avenue. 

LOW    BIDDER 

HOLLYWOOD.  Los  Angeles  Co., 
Cal— Raphael  Co.,  270  Teharna  St.. 
San  Francisco,  submitted  low  bid  to 
the  fx)a  Angeles  board  of  education  at 
$1850  for  painting  the  science  build- 
ing at  Hollywood  high  school.  1521  N 
Highland   Ave. 


CONTRACT  AWARDED 

TUCSO.V,  Ariz— M.  L.  Tophoy.  904 
N  4th  Ave..  Tucson,  awarded  contract 
by  University  of  Arizona  at  $40,176 
for  constructing  new  buildings  at 
University  Farms,  located  about  four 
miles  northeast  of  Tucson,  for  the 
University  of  Arizona.  The  project 
includes  the  construction  of  a  ma- 
chinery building.  meat«  laboratory, 
smoke  house,  office  building,  stock 
barn,  dairy  barn,  water  tower,  water 
mains  and  improvements  to  dairy  barn 
and  milk  house.  Henry  O.  Jaastad, 
103  Miltenberg  St.,  Tucson,  architect. 

LOW    BIDDER 

LONG  BEACH,  Cal,— Pacific  Realty 
&  Building  Co.,  433  E.  Broadway. 
Long  Beach,  submitted  low  bid  to  the 
Long  Beach  board  of  education  at 
$91,283,  using  salvaged  materials,  for 
construction  of  the  Garfield  school.  R. 
D.  Van  Alstine.  structural  engineer, 
410  E.  9th  St..  Long  Beach. 

NovembT  11  1935 
LOW   BIDDER 

LOS  ANGELES,  Cal.— George  Mit- 
try.  122  S.  Avenue  20  submitted  low 
bid  to  Los  Angeles  board  of  education 
at  $54,900  for  the  construction  of  Unit 
No.  1  at  the  01st  Street  school.  6050  S 
Figueroa  St.  A.  S.  Nibecker,  Jr.,  ar- 
chitect, 1425  S  San  Pedro  St. 

BONDS  VOTED 

TULELAKE.  Siskiyou  Co..  Calif.— 
Tulelake  Grammar  School  Dist.  voted 
bonds  in  the  amount  of  $16,000  to  fi- 
nance construction  of  a  1-story  frame 

and  stucco  grammar  school  in  Tule- 
lake to  contain  six  classrooms. 

Plans  were  prepared  by  Architect 
H.   R.   Perrin.    Klamath   Falls.   Oregon. 

Plans   Being   Figured— Bids  Close   Nov. 

21st,  8   P.   IVI. 
GY.MN.V.SirM  Cost.     $40,000 

RED  BLUFF.   Tehama  Co..  Calif. 
Owner- Red  Bluff  Union  High  School 

District. 
Architect— Dragon   and   Schmidts.   2068 

.\lIston  Way.   Berkeley. 
Plans  and  specifications  may  be  ob- 
tained from  the  architects  upon  deposit 
of   $20.00. 

Bids  Voted— Plans  Complete 
GYMNASIUM  Cost.  $45,000 

TUOLUMNE,   Tuolumne  Co..  Calif. 
One  -   story  reinforced   concrete  high 

school  gymnasium. 
Owner- Summerville  High  School  Dis- 
trict. 
.Architect- Frank    V.    Mayo.    108    East 
Miner  St..   Stockton. 
Bids  will   be  asked  shortly. 

Plans   Being    Figured — Bids  Close   Nov. 

25th.  2   P.   M. 
GY'MNASIUM  Cost.  $46,679 

MADER.A.  Calif. 
One  -  story  reinforced  concrete  gyni- 

nasium   (composition  roof,   some 

tile,   steel  columns,  maple  floors) 
Owner  —  Madera  Union  High  School 

District. 
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Architect— E.    Ernest,   9   W.   Cleveland 

Street.  Stockton. 
Engineer— Ernest     Francis.    California 

State  Life  BIdg.,  Sacramento. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    and    from 
the    principal    of    the    high    school    at 
Madera   upon  deposit  of  S20.00. 


Plans  Completed 

SCHOOL  Cost.    $30,000 

BRISBANE.   San   Mateo  Co..  Calif. 
One-story  frame  and  stucco  grammar 

school  (4  classrooms). 
Owner  —  Brisbane   Elementary'  School 

District. 
Architect— Thomas    Edward.    9    Geary 

St..  San  Francisco. 
Plans  awaiting  approval  of  the  State 
Division   of  Architecture,   Sacramento. 

Plans   Being   Figured — Bids  Ctose   Nov. 

21st,  8  P.   M. 
SHOP  Cost.   $18,000 

FORT  BRAGG,  Mendocino  Co.,  Calif. 
One- story  wood  ehop  building  (12Sx 
70  ft.)  will  contain  woodwork  shop 
57x38  ft.,  rooms  for  painting,  fin- 
ishing, metal  work,  mechanical 
drawing,  printing,  classwork  and 
storage. 
Owner — Fort    Bragg   Un.    High    School 

District. 
Architect— Xorman  R.  Coulter,  46 
Kearny  St..  San  Francisco. 
Plane  and  specifications  may  be  ob- 
tained from  the  architect  and  from 
the  superintendent  of  schools.  Fort 
Bragg. 

BIDS  OPENED 

SAX  FRANCISCO.  —  Schrader  Iron 
Works.  1247  Harrison  St..  at  $1,565 
submitted  low  bid  to  the  State  Divi- 
sion of  Architecture.  Sacramento,  for 
furnishing  and  erecting  structural 
steel  at  the  State  Teachers'  College. 
San  Francifico. 

Complete  bids  follow: 

Schrader  Iron  Works,  S.  F $1,565 

Pacific  Coast   Steel  Co..   S.   F 1.655 

Judson  Pacific  Co..  S.   F 1.745 

Bids   held   under  advisement. 

Preparing    Plans 

SCHOOL  Cost.   $20,000 

SHASTA.  Shasta  Co..  Calif. 

One-stor>'  frame  and  concrete  gram- 
mar school  (2  classrooms  and  au- 
ditorium to  seat  350). 

Owner — Shasta   School  District. 

Architect — O.   A.  Deichmann.   110  Sut- 
ter St..  San  Francisco. 
Bond   election    will    be   held    Nov.    22 

in    the    amount    of  $5,500.     Labor   will 

be  furnished  by  the  WPA. 

Plans   Completed 

RECONST.   SCHOOL         Cost.   $197,000 

AL.\MEDA.  Alameda  Co.,  Calif.  2130 
Central  Avenue. 

Reconstruction   of  the  high    school. 

Owner— Alameda  City  School  District. 

Structural  Engineers— L.  H.  Nishkian. 
525  Market  St.:  Earl  Hammill.  3S1 
Bush  St..  and  Earl  Russell,  Pa- 
cific  BIdg..   San  Francisco. 

Architect— Carl  Werner.   1303  Bay  St.. 
Alameda. 
Plans  have  been  forwarded  to  State 

Di\ision  of  Architecture.    Sacramento, 

for  approval. 

Plans  Being  Figured— Bids  Close  Dec. 
3rd,   2  P.    M. 

HIGH    SCHOOL  Cost.    $630,000 

SALEM.   Oregon. 

Two  -  stor>-  brick  and  concrete  high 
school  (60  classrooms,  auditorium, 
&>-m.  and  cafeteria)  brick  ve- 
neer exterior,  steam  heating  system 
wood  floors,  acoustical  treatment. 
slate  blackboards,  fire  escapes,  tile 
and  linoleum  flooring,  metal  fur- 
Blture,   ornamental  iron. 

Owner — Salem  School  District  Xo.  24 
463  Ferry  St.,   Salem. 


Architect— Knighton   &   Howell,    U.    S. 
Bank  BIdg..  Portland. 
Plans  and  specifications  may  be  ob- 
tained   from   the   architects   upon  de- 
posit of  $25.00.  * 

Plans   Being    Figured— Bids   Close    Dec. 
3rd,  10  A.   M. 

SCHOOL  Cost.    $129,000 

SALEM.   Oregon. 

Two-storj'  reinforced  concrete  school 
(18Sx23S  feet)  (12  classrooms,  li- 
brary, music  room,  shop,  audi- 
torium to  seat  600)  brick  veneer 
exterior,  terra  cotta.  steam  heat, 
maple  and  concrete  slab  floors, 
acoustical  treatment,  structural 
steel,  temperature  regulators,  etc. 
Owner — School  District  No.  24.  Marion 

County. 
.■\rchitect — F.      H.     Struble.     Guaraniy 
Bh3g.,  Portland. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architects    upon   de- 
posit of  $25.00.  • 


LOW     BIDDER 

LOS  ANGELES.  Calif.  —  Reed  & 
Maiser.  6348  Colgate  Ave.,  Los  An- 
geles, submitted  low  Did  to  Long 
Beach  board  of  education  at  $111,350, 
using  salvaged  materials  for  the  con- 
struction of  the  Francis  E.  Willard 
School.  Frances  H.  Gentry,  engineer, 
Jergins  Trust  BIdg..  Long  Beach. 


LOW    BIDDER 

LOS  ANGELES.  Calif.— Charles  J. 
Dorfman.  124  N.  L.  Brea  Ave.,  sub- 
mitted low  bid  to  Los  Angeles  board 
of  education  at  $56,690,  for  the  recon- 
struction, rehabilitation  and  strength- 
ening of  an  addition  to  the  boys'  and 
girls'  physical  education  building  at 
Thomas  A.  Edison  junior  high  school. 
6500  Hopper  Ave.  A.  R.  Walker  and 
P.  A.  Eisen.  708  Pacific  Commerce 
BIdg.,  Architects,  and  Murray  Erick. 
811  W.    Seventh    St..    Structural  Engi- 


BIDS    REJECTED 

LOS  ANGELES.  Calif.— Los  Angeles 
board  of  education  rejected  all  bids 
for  reconstruction,  rehabilitation  and 
strengthening  of  the  girls'  physical 
education  building  at  John  Burroughs 
junior  high  school,  600  S.  McCadden 
PI.  The  low  bid  received  for  the  work 
on  October  15  over-ran  the  budget  cost 
of  $47,000  by  a  considerable  margin. 
K.  R.  Bradley  Construction  Co.  was 
low  bidder  at  $58,300.  No  further  ap- 
propriations will  be  made  toward  the 
project  at  the  present  time. 


BIDS   WANTED 

LOS  ANGELES.  Calif.— Until  Nov. 
27.  2  p.m..  bids  will  be  received  by  Los 
Angeles  board  of  education  for  a  one- 
story  school  building  to  be  erected  at 
the  Reseda  school.  7265  Amigo  Ave., 
Van  Xuys  District.  A.  S.  Nibecker. 
Jr.,  architect. 

Plans   Being   Figured— Bids  Close  Nov. 

25th,  8  P.   M. 
ADDITION  Cost,  $38,500 

DELANO.    Kern    Co.,    Calif.     Campus 

of  high  school. 
Auto  and   farm   mechanics   building. 
Owner— Delano  Joint  Un.  High  School 

District. 
Architect— E.    J.    Symmes.   215   Haber- 

felde   BMg..    Bakersfield. 
Plans  and  specifications  may  be  ob- 
tained   from    Frank    Panero,    clerk    of 
the   district.  • 

Bids   Wanted— To  Close    December  7. 
HIGH  SCHOOL  Cost.  $143,000 

ESTACADA.   Oregon. 
Two-story  high   school    (20  classrooms 

and      gj-mnasium.    350x120      feet); 

brick    exterior,    cast    stone    trim. 

composition  flat  roof,  low  pressure 

steam   heating   system,    acoustical 


treatment,  blackboards,  fire  doors, 
hollow     tile,    lockers,     ornamental 
iron   and  bronze,   etc. 
Owner — School    District    6,    Clackamas 

County. 
Architect — F.    Marion    Stokes,    Termi- 
nal  Sales   BIdg.,    Portland. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect. 


Bids    Wanted— To    Close    December    7, 

1   P.  M. 
JUNIOR    HIGH    SCHOOL  $118,181 

MILWAUKIE.    Oregon. 
Reinforced      concrete      Junior      High 

School    and    gymnasium    addition 

at  the  Ardenwald  School. 
Owner — School  District  1,  A.  M.  Gray, 

Chairman,  Milwaukie. 
Architect — L.      L.       Dougan,       Studio 

BIdg..    Portland. 
Plans  and  specifications  may  be  ob- 
tained  from    the   architects   upon   de- 
posit of  $15. 


BOND   ELECTION 

REDDING.  Shasta  Co..  Cal. — Red- 
ding Grammar  School  District  will 
vote  November  22  on  a  proposal  to 
issue  bonds  in  the  amount  of  $50,000 
to  finance  construction  of  a  one-story 
brick  and  steel  grammar  school  to 
contain  12  classrooms  and  auditorium. 

Preliminary  plans  prepared  by  Ar- 
chitects Masten  and  Hurd.  233  Post 
Street,  San  Francisco.  Architect  was 
previously  reported  as  Jens  C.  Pet- 
ersen. 812  26th  St..   Sacramento. 


BONDS   VOTED 

ELK  GROVE.Cal.— Elk  Grove  Gram- 
mar School  District  voted  bonds  in  the 
amount  of  $16,000  November  12  to  fi- 
nance construction  of  a  l-stor>*  gram- 
mar school  in  Elk  Grove. 

Preliminar>'  plans  completed  by  Jens 
C.  Petersen,  S12  26th  St..  Sacramento. 


BONDS    VOTED 

REEDLET,  Fresno  Co.,  Cal.— Reed- 
ley  Joint  Union  High  School  District 
voted  bonds  in  the  amount  of  $55,000 
November  8.  Proceeds  to  finance 
construction  of  a  new  Junior  College 
in   Reedley. 

Plans  prepared  by  Architect  Chas. 
H.  Franklin,  T.  W.  Patterson  BIdg., 
Fresno. 


Ptans  Being  Figured— Bids  Close  Nov, 
30.    5:00    P.    M. 

MUSIC   BLDG.  Cost.   $18,360 

PETALUMA.  Sonoma  Co..  Cal.  Peta- 
luma   High    School. 

One-story  frame  and  stucco  music 
building  at  the  high  school  (54x34 
ft.)  six  practice  rooms,  storerooms 
for  instruments,  heating  room,  rest 
room.  etc. 

Owner — Petaluma  High  School  Dist. 

Architect — Brainerd  Jones.  226  Wash- 
ington St..   Petaluma, 
Bids  will  be  received  up  to  5  P.  M. 

and  opened  at  7:30  P.  M.  on  November 

30. 


BONDS    VOTED 

ELK  GROVE.  Sacramenco  Co..  Cal. 
— Elk  Grove  High  School  District 
voted  bonds  in  the  amount  of  $46,000 
November  12.  Proceeds  to  finance 
construction  of  a  brick  and  steel  ad- 
dition to  the  high  school  in  Elk  Grove. 
Total   cost  estimated   at   $75,000. 

Preliminarj-  plans  completed  by  Ar- 
chitect Jens  C.  Petersen.  812  26th  St., 
Sacramento. 


Bonds  Voted — Plans  Completed. 
SCHOOL  Cost,   $28,000 

DEL    PASO.    Sacramento    Co.,    CTalif. 
One-stor>'  concrete  school. 
Owner — Del     Paso    School    District. 
Architect  —   W.    E.    Coffman.    Forum 
BIdg..  Sacramento. 
Plans    forwarded    to    State    Division 
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,r  ili?rlure  fnr  approv 
^amount  or  {15,500  ■ 
Icmber  II. 


S VANTED 

>KRAN('lSCO. —  Until  Nov.  20. 
1  M.,  informal  bids  will  be  rc- 
Idhy  Ihe  Dep.irtment  of  Public 
tiRoom  251,  City  Hall,  for  con- 
ttn  of  a  5-pIy  tar  and  gravel 
othe  auditorium  at  the  Argonnc 
DiCabrlllo  St-  between  17th  and 
.tenues. 

Her  piirticulars  may  be  obtain- 
D  R.  A.  Chlsholm,  Supt.  of  Pub- 
lljdlnES,   484   11th    Street. 


-lANKS,   STORES   AND 
OFFICES 


ifANTED 

^OUVER.  Wash. —Until  Nov. 
I  .  M..  bids  will  be  received  by 
:urrow.  Director  of  Highways, 
p.  Wash.,  for  constructing  DIs- 
ladquarters   buildings  at   Van- 

nand  specifications  may  be  ob- 
1,,-om  above  office  and  from  Ar- 
illos.  H.  Wohleb.  Olympia,  up- 
isit  of  S20.00. 


a:  Awarded 

!\TIONS  Cost.    J2.500 

JIANCISCO.     2558    Mission    St. 

,  )na  to  store  building. 

-Hale  Bros.    Stores,    Inc..   Fifth 

1  Market  Streets. 

•r— Alfred   P.    Fisher.    110    Sut- 

I  Street. 

!  or— Alfred  P.  Fisher.   110  Sut- 

IStrcet. 


i    Awarded. 

vnoss  Cost,   $3500 

lANClSCO.      SW  Sixteenth  & 

nt  Streets. 

'ns   to   store   and   flats. 
James  J.  I.arkln. 
it— Not  Given. 

I  or— James    B.    McSheehy,    137 
■rd    Terrace. 


Awarded 

iTIO.N'S  Cost.    » 

),    Fresno    Co..    Calif.     Fulton 

Fresno  Streets. 

ins    for    bank    fixtures    (white 

il   counter    screen,    marble 

5.  marble  counters,   mill  work. 

-,  etc.) 

Capital  Company,  625  Market 

San  Francisco. 

Construction  Dept.  of  Owner 
or^S.  Kulchar.  San  Francisco 

■ing  Figured— Bids  Close  Nov. 

1:00   P.    M. 

™  Cost.   176.800 

I,  Washington. 

y   grammar    school    (8    class- 

s,   offices,   etc.)    masonry   con- 

tion.  exterior  walls  faced 
brick,  composition  shingle 
etc..    and    addition    to    high 

'1  (add  2  rooms,  etc.) 

^Ife  School  District  88.   Pierce 

ty   (J.   S.   Allen.   Clerk). 

—Mock  &   Morrison.   Perkins 

.  Tacoma. 

tnd  specifications  may  be  ob- 

■om    the   architects    upon    re- 

IING    PLANS 

NGELES.  Cal.— Architect  A. 
der.  my,  S.  Beverly  Drive, 
Hills,  is  starting  working 
for  a  two-story  frame  and 
edical-dental  building  (.-iCxSO- 
!  built  at  the  corner  of  Mel- 
La  Brea  Aves.,  for  a  client. 


Bid   Opening    Date   Postponed   Until 

Nov.  18th. 
BANK  Cost,  $20,000 

HAl.V  CITY.  San  Mateo  Co..  Calif. 
One  -  story  and   Imsement   reinforced 

concrete  bank  building. 
Owner— Capital   Co.,    625    Market    St.. 

San  Francisco. 
Plans  by  Architectural  Dept.  of  Owner 
Engineer— L.  H.  Nishkian.  525  Market 

St.,  San  Francisco. 
Moore  &  Roberts,  693  Mission  Street. 
San    Francisco,    and   Cahlll   Bros.,    206 
Sansome   St.,   San   Francisco,   are  fig- 
uring  the  plans. 


Air   Conditioning    Contract    Awarded. 

ALTERATIONS  Cost.    $15,000 

STOCKTON,  San  Joaquin  Co..  Calif. 
Main  and   California   Streets. 

Alterations  to  store  bidg.  new  show 
windows,  remodeling,  new  soda 
fountain,   etc.) 

Owner— Owl  Drug  Co.,  657  Mission  St., 
San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— Louis  C.  Dunn.  Monad- 
nock    Bldg..    San    Francisco. 

Air  Conditioning — Westinghouse  Air 
Conditioning  Co..  10th  and  How- 
ard   Sts.,    San    Francisco. 


CONTRACT    AWARDED 

S'AN  FRANCISCO— D.  Zellnsky  & 
Sons,  Inc..  163  Grove  St..  at  $1408.25 
awarded  contract  by  Pacific  Tele- 
phone &  Telegraph  Co..  140  New 
Montgomery  St..  for  re-lacquering  all 
window  rails  and  bars  in  the  building 
located    at    !40   New    Montgomery    St. 


Bids  Wanted— To  Close   Nov.  18. 

ROOFING  Cost.   $ 

SAN   FRANCISCO.     Polk   St.  and   Van 

Ness  Avenue. 
New  roof  on  branch  bank  building. 
Owner— Capital  Co.,   625    Market    St. 
Plans  by  Construction  Dept.  of  Owner. 


IT- 


THEATRES 


Plans   Being   Prepared. 
.ALTERATIONS  Cost.    $15,000 

SAN  JOSE.  Santa  Clara  Co..  Calif.    57 

North   First   Street. 
Alterations    to  Victory  Theatre   (alter 

front,  new  loge  section,  new  seats) 
Owner— Phelan    Estate,    Phelan   Bldg., 

San  Francisco. 
Architect— W.   I.   Garren.   233  Post  St., 

San  Francisco. 


Grading  Contract  Awarded. 

THEATRE  Cost.    $583,000 

PALO  ALTO.  Santa  Clara  Co..  Calif. 
Campus  of  Stanford  University, 
Lasuen.  Galvez,  Pine  and  Serra 
Streets. 

Class  A  memorial  theatre  (theatre  to 
seat  650.  theatre  school  to  accom- 
modate 30O)  outdoor  court,  pro- 
jection room  equipment,  acousti- 
cal  treatment,   etc. 

Owner— Stanford    University. 

Arcihtect — John  Bakewell  and  Arthur 
Brown  Jr.,  251  Kearny  St.,  San 
Francisco. 

Stroctural  Engineer— C.  H.  Snyder. 
251    Kearny   S-t..    San   Francisco. 

Mechanical  Engineers  —  Hunter  and 
Hudson,  41  Sutter  St..  S.  F. 

Mgr.  of  Construction.  George  Wagner, 
181  South  Park,  San  Francisco. 

Grading— O.  V.  Freeman.  105  Churc- 
hill Ave..  Palo  Alto. 


Planned 

THEATRE  Cost.  $ 

SAN   FRANCISCO.     S  Geary  Blvd.   E 

.irguello  Blvd. 
New  theatre  and  store  building   (195x 

317  feet). 
Owner — San   Francisco  Theatres.  Inc.. 

25   Taylor   St.    (Samuel  H.   Levin. 

President). 
Architect— Not  Given. 


19 — MISC.  CONSTRUCTION 

Contracts    <Vwarded 

NATATOmUM         Conl.   Price.   $59,494 

HAYWARD,  Alameda  Co.,  Sal.  Hay- 
ward  Memorial  Park. 

Reinforced  concrete  natatorlum  (60  ft. 
wide.  335^  meters  long;  children's 
pool.   60x60   ft.)    tile  scum  gutter 

Owner— City  of  Haw.ird. 

.\rchitect--Jas.  Narbett,  474  Slst  St., 
Richmond,  and  Geo.  P.  Slmonds, 
192   Main   St..  Hayward. 

.structural  Engineer  —  Walter  Huber. 
Crocker  First  National  Bank  Bldg. 
.San  Frartfijsco. 

.Mechanical  Engineer- Lcland  &  Ha- 
ley,   5S  Sutter  St..   San   Francisco. 

I'ontractor— Dt-Luta  &  Son.  1745  Fil- 
bert St..  San  FrancLsco.  ' 

l«ecanical  Equipment— M.  J.  Reeves. 
ss;)  Natoma  St..  San  Francisco. 
$16,242. 

Electrical  Work— Abbett  Electric  Co.. 
126  Sears  St.i  San  Francisco,  $2,- 
561. 

Equipment— Trask    &    Squler   Co.,    39 
Natoma    St.,    San    Francisco,    $1  - 
353.68. 
Contracts    awarded    subject    to    the 

approval  of  FWA.    Complete  bids  pub- 
lished October  31. 


BIDS  WANTED 

SAN  JOAQUIN  COUNTY,  Cal.— Un- 
til I>Iov.  25.  u  A.  M.,  bids  will  be  re- 
ceived by  the  San  Joaquin  County 
Board  of  Supervisors.  Eugene  D.  Gra- 
ham. County  Clerk.  Court  House, 
Stockton,  for  the  construction  of  a 
ferry  boat  to  be  delivered  at  Stockton. 

Specifications  obtainable  from  Coun- 
ty Surveyor  Julius  B.  Manthey.  105 
South   Sutter  St..   Stockton. 


CONSTRUCTION  TO  START 
SHORTLY 

EUREANK.  Los  Angeles  Co..  Cal. 
—Warner  Brothers-First  National 
Studios.  Burbank,  will  start  work  im- 
mediately on  the  construction  of 
sound  stage  No.  7  at  the  company's 
Burbank  studio.  4000  S-.  Olive  Ave. 
Work  will  be  handled  by  the  owner's 
department  of  permanent  construc- 
tion. It  will  be  a  wood  frame  struc- 
ture with  plELstered  exterior.  TO<ck 
wool  insulation,  wood  roof  trusses, 
composition  roofing,  wood  fioors.  etc. 
Cost  $70,000.  Another  stage  and  an 
administration  building  are  scheduled 
to  be  built  on  the  site  at  a  later  date. 


20— MISC.  SUPPLIES  AND 
MATERIALS 

BIDS  OPENED 

BOULDER  CITY.  Nevada— Follow- 
ing bids  received  by  the  Bureau  of 
Reclamation,  Denver,  Colo..  November 
7,  under  Spec.  No.  736-D,  for  furnish- 
ing pipe,  valves,  fittings,  and  apur- 
tenances  for  installation  in  the 
Boulder  City  water  system.  Boulder 
Canyon   Project; 

Salt  Lake  Hardware  Co..  Salt  Lake 
City.  Utah.  $8150. 

John  W.  Beam,  Denver.  Colo.,  $8150. 

Grinnell  Co.  of  the  Pacific.  Los  An- 
geles, $6196.75  f.o.b.   Warren.   Ohio. 

Power  Piling  Co..  Pittsburgh.  Pa.. 
$7730. 

Mine  &  Smelter  Supply  Co..  Denver, 
Colo..    $8542. 

Midwest  Piping  &  Supply  Co..  Inc., 
$7835. 

Standard  Sanitary  Mfg.  Co..  Den- 
ver.  $8150. 

All  bids  f.o.b.  Boulder  City,  unless 
otherwise  noted. 

Bids  held  under  advisement. 
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21 BRIDGES 


BIDS  WANTED 

ALAMEDA  COUNTY.  Calif— Until 
December  4.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission. Sacramento,  for  the  construc- 
tion of  an  undergrade  crossing  under 
the  tracks  of  the  Sacramento  North- 
ern Railway  at  Mountain  Blvd..  in 
Oakland,  consisting  of  two  concrete 
abutments  and  steel  superstructure 
and  approximately  416  l.f.  of  roadway 
to  be  graded  and  paved  with  asphalt 
concrete  pavement. 

The  work  Involves: 
(   1)  5.S00   c.y.    rdwy.    excav..   unclass.; 
<  2)  1.100  c.y.  struc.   eicav.; 
(  3)   1.925  sq.   yds.   subgrade  for  pave. 
(4)   750  tons  asphalt   concrete: 
(   5)    910  c.y.  Class  A  Portland  cement 

concrete  (struc); 
(  6)   82  c.y.  Class  A  do  (curbs  and  gut- 
ters): 
(  7)  36  c.y.  Cla«s  A  do  (sidewalk); 
(  S)  95.000  lbs.   bar  reinf.   steel; 
(  9)  219.000  lbs.  stnic.  «tsel: 

(10)  300     lbs.     cast     steel     (catchbasin 

covers  and  frames); 

(11)  SO   l.f.    8-in.   CMP; 

(12)  310  l.f.  8-ln.  pert,  metal  pipe  un- 

derdrains; 

(13)  30  c.y,  rock  filling  material: 

(14)  2  each  spillway  assemblies; 

(15)  1  lot  misc.  items  of  work. 
Plans   and    specifications    obtainable 

from  the  office  of  the  state  Highway 
Engineer.  P.  O.  Box  1499,  Sacramento 
and  on  file  at  the  ofBce  of  the  Dis- 
trict Engineer  in  San  Francisco  and 
Los  Angeles.  • 


BIDS    WANTED 

SAN  BERNARDINO  CO..  Cal.— Un- 
til Dec.  6,  2  P.  M.,  bide  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer. State  BIdg,,  Los  Angeles,  for 
the  construction  of  a  undergrade 
crossing  under  the  tracks  of  the  At- 
chison, Topeka  &  Santa  Fe  Railway 
near  Verdemont,  con.<iisting  of  2  con- 
crete abutments  with  steel  and  con- 
crete superstructure  and  grading  and 
surfacing  approximately  0.57  mile  of 
highway  with  plant-mixed  surfacing 
(slow  curing  type). 

The  work  involves: 
(  1)  225  M.  gals,  water; 
(  2)    46.000  c.y.   rdwy.  excav..   unclass.; 
(  3)    1,550  c.y.  struc.   excav.; 
(   4)  256,000   sta.   yds.   overhaul; 
(   5)  30   sta.   finishing   roadway; 
(  6)  3.100    tons    mineral    agg.     (plant- 
mixed  surfacing); 
(  7)  163  tons  liquid  asph.  SC-2  (plant 

mixed  surfacing); 
(  8)   13  tons  do   (prime  coat); 
(  9)  22  tons  do  (roa^l-mix  surf,  treat- 
ment): 


(10)  2,670    sq.    yd.    preparing,    mixmg 

and  shaping  road  bed  (road-mix 
surface    treatment); 

(11)  13  tons  liquid  asphalt  90-95   (seal 

coat) ; 

(12)  152  tons  screenings  (seal  coat); 

(13)  56.000  lbs.  bar  reinf.  steel; 

(14)  560  c.y.  Class  A  Portland  cement 

concrete   (struc): 

(15)  1.58.000  lb.  carbon  struc.  steel: 

(16)  42.000  lbs.   silicon  do; 

(17)  3.700  lbs.  cast  steel; 
(IS)  3.000   l.f.   12-in.  CMP: 

(19)  1«6   l.f.    24-in.   CMP; 

(20)  150  l.f.   8-in.  perf.  metal  pipe: 

(21)  300  c.y.  Class  A  Portland  cement 

concrete  (curbs  and  gutters); 

(22)  152  It.  pipe  handrail: 

(23)  1    lot   waterproofing: 

(24)  3.100    If.    1-in.    standard    galva- 

nized pipe; 

(25)  30    each    %-in.    standard    garden 

hose  brass  valves: 

(26)  15  each  monuments: 

(27)  1  lot  misc.  items  of  work. 
Plans    and    specifications   obtainable 

from  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499.  Sacramento 
and  on  file  at  the  office  of  the  IMstrict 
Engineer  in  San  Francisco.  Los  An- 
geles and   San  Bernardino. 


BIDS   WANTED 

SANTA  CLARA  CO..  Calif.— Until 
r^c.  3.  2  P.  M..  bids  will  be  received 
by  the  State  Highway  Commission. 
Sacramento,  for  construction  of  a  un- 
dergrade crossing  under  the  tracks  of 
the  Southern  Pacific  railroad  at  Em- 
barcadero  Road  In  Palo  .\lto.  consist- 
ing of  two  concrete  abutments  and 
steel  superstructure,  and  grading  and 
paving  with  Portland  cement  concrete 
about  0.21  mile. 

The  work  involves: 
(  1)   26,000  c.y.  rdwy.  excav..  unclass.; 
(  2)  8.000  c.y.  struc.   excav.; 
(  3)  7,000  sq.  yds.  subgrade  for  pave.; 
(  4)  1.400  c.y.   Class  A   Portland  cem. 

cone,  (pavement) ; 
(  5)  2,800  c.y.  Class  A  Portland  cem. 

con.   (structure); 
(  6)  45  c.y.    Class   F   Portland    cement 

concrete    (railing) ; 
(  7)  260  c.y.  Class  A  Portland  cement 

cone,    (curbs  and  gutters); 
(  8)  170  c.y.  Class  A  Portland  cement 

concrete  (sidewalk) ; 
(  9)  1,900  each  pavement  dowels; 

(10)  232,000   lbs.    bar   reinf.    steel: 

(11)  240.000  lbs.  fab.   struc.   steel: 

(12)  2.400   lbs.    cast    steel    (catchbasin 

covers   and   frames): 

(13)  250  If.  12-m.  CMP: 

(14)  104  If.  8-in.  vit.  clay  pipe; 

(15)  580   l.f.    14-in.    do: 

(16)  15.100  lbs.  pipe  handrail; 

(17)  126  If.  4-in.  cast  iron  pipe- 

(18)  400   If.   6-in.  do; 

(19)  890   l.f.    8-in.  do: 
C20)  42  l.f.    12-ir.                   dr.; 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


(21)  110  l.f.   14-in.  do: 

(22)  2.100   lbs.   special   castings: 

(23)  410  l.f.  4-in.  gas  main: 

(24)  340    l.f.    6-in.    gas    main; 

(25)  1  each  4-in.  gas  valvc; 

(26)  1   each   6-in.    gas  valve; 

(27)  4  each  concrete  manholes: 

(28)  1  lot  electrical  equipment; 

(29)  1   lot   pumping   equipment:' 

(30)  600  c.y.  top  soil; 

(31)  1.900  sq.  yds,  lawn: 

(32)  37   each   prunus   Dissardi; 

(33)  134  each  pyracantha  yunnaoh 

(34)  265  each  escallonia  rubra; 

(35)  1.170   each    mesembryadthe« 

Rosea:  j 

(36)  1   lot   irrigating  equipment:     t 

(37)  1   lot  misc.   Items  of  work,       ; 
Plans    and    specifications    obtai  l. 

from   the   office  of  the   Slate  ) 
Engineer.  P.   O.   Box  1499.  Sf, 
and  on  file  at  the  office  of  :h. 
Engineer    in    San    Francisco    :.    , 
Angeles.  • 


CONTRACT   AWARDED 

SHERMAN  COUNTY,  Oregon-^ 
lin  &  Eldon.  3101  N.  Columbia  IL 
Portland,  at  J64.884.50  submitted* 
bid  and  awarded  contract  by  w 
Oregon  State  Highway  Commisa 
Portland.  November  7,  for  cons  c- 
tion  of  a  concrete  bridge  over  Sp;* 
Hollow  Creek  and  the  O.  W.  R,  t 
N.  Co.  tracks,  and  0.46  mile  gra  g, 
surfacing,  and  bituminous  mac;  ra 
on  the  Columbia  River  Highway  p- 
proximately  20.5  miles  east  of  h 
Dalles. 

Second  low  bid  was  submilte  sg 
Orino.  Birkemeier  &  Saremal,  B<  fr 
ville,  at  J70.382.50,  and  third  lo'M 
Hoffman  Constr.  Co..  FortlandU 
J70.693. 


CONTRACT  AWARDED 

WASCO  COUNTY.  Oregon— Pa  » 
Schram  Co.,  Couch  Bldg.,  For'iJ 
at  $142,371  submitted  low  bid  ant* 
awarded  contract  by  the  Oregon  it 
Highway  Commission.  Portland.  K 
7.  for  construction  of  a  concrelo 
steel  bridge  over  the  O.W.R.R.  S 
Co.  tracks  and  the  grading,  surf  < 
and  bituminous  macadam  on  Mil 
of  highway  on  the  Big  Eddy  « 
crossing  section  of  the  Columbia^ 
er  highway. 

Second  low  bid  was  submuti  I 
Colonial  Const.  Co..  Spokane,  at  i 
173.  and  third  low  bid  by  Hoi 
Const.  Co..  Portland,  at  »147.9:i 

BIDS    OPENED 

MULTNOMAH  COUNTY.  OreH 
Edlefsen-Weygandt  Co..  Portlan  i 
$64,849.60  (tar)  and  Oregon  Con  :! 
ing  Co.  and  Theo.  Areni.  For" 
at  i66.477  (Road  oil)  submitt«* 
bids  to  the  Oregon  State  Hifl 
Commission.  Portland.  Novemb 
for  the  construction  of  an  undt" 
under  the  O.  W.  R.  R.  &  N.  » 
panvs  tracks  and  0.49  mile  eiJ 
and  paving  on  122nd  Ave.  (Bin 
Road)  just  east  of  Portland. 

Three  low  bids  on  each  alt>" 
follow: 

Tar 
Edelfsen-Weygandt      Co..      For « 

J64. 849.50. 
Oregon     Contractin.t    Co.    and 

Arena.   Portland.  $66,547. 
Jacobsen-Jensen   Co..    Portland.  > 

556. 

Road  on 
Oregon     Contracting     Co.     and     • 

Arenz,   Portland.   $SS.477. 

Parker-Sfhram  Co..  Portland.  r« 

Kern  &   Kibbe    Portland.  $74.!7i 

All  bids  held  under  adviseroen 
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Cal. 


BIDS  WANTED 


I.OS  AMORCES  COUNTY. 

ritll  Decemhcr  5,  2  P.  M.,  bldn  will 
..  received  by  SMate  Highway  Engl- 
i.fT,  State  Hide..  I,oa  AnBeles,  for 
111-  con.structlon  of  an  undergrade 
I'ssing  under  the  tracks  of  the  At- 
lilson.  Topfka,  &  Santa  Fe  Railway 
I  Hobart.  consisting  of  two  steel 
' mi  spans  with  concrete  deck  on  a 
"Hcrete  pier  and  two  concrete  abut- 
M  nts  with  wing  walls. 

The   work    Involves: 

I  I    21   .sta.   clearing  and  grubbinK: 

-I   400  M.   gals,    water; 

'■'■  I  ts.ooo  cu.  yds.  rdwy.  eicav.  un- 
claes;; 

n   1200  cu.    yds.   struc.   excav.; 

.''   17,000  sq.  yds.  subgrade  for  pave. 

'  I  30  tons  liquid  asphalt  90-95  (sub- 
grade  treatr 


n    sta.    finishing 


ad  way; 


1200  tons  imported  selected  ma- 
terial   (base); 

5S5  tons  mineral  aggregate 
(plant-mix   surfacing); 

32  tons  liquid  asph.  MC-5  or  MC 
extra  heavy  (plant-mixed  sur- 
facing); 

e  tons  liquid  asphalt  MC-2  (prime 

3120  cu.  yds.  Claiis  A  Portland 
cement   concrete   (pave.); 

160,000  lbs.   bar  reinf.  steel: 

1100  each  pavement  dowels; 

1665  cu.  yds.  Class  A  Portland 
cement  concrete   (strucs. ); 

34  cu.  yds.  Class  A  Portland  ce- 
ment concrete   (railing); 

732,000    lbs.    .structural    steel; 

330  cu.   yds.   Class  A  Portland  ce- 
concrete    (slope  paving)- 
-    ft.    24-in.    reinf.    concrete 


160  ii; 
pipe; 
120  lit 


22)   SO     11 
lil: 


ft.  18-in.  ca£t  iron  pipe; 
yds.  Class  A  Portland  ce- 
concrete    (curbs   and    side- 

ft.     solid     timber     guard 

(23)  1  lot   waterproofing; 

(24)  1210  cu.    yds.   concrete   to   be  re- 

moved and  disposed  of- 

(25)  2100  lbs.   ml.sc.   iron  and  steel- 

(26)  150   lin.    ft.   curb  armor; 

(27)  1  lot  pumping  equipment; 

(28)  1   lot  electrical  equipment; 

(29)  1  lot  misc.  items  of  work. 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engmeer,  P.  o.  Box  1499,  Sacramento, 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco  and  Los 
Angeles.  • 


BIDS  WANTED 

SANTA  BARBARA  CO.,  Cal  — Un'il 
l>ec.  3.  2  P.  M..  bids  will  be  received 
by  the  State  Highway  Commission, 
Sacramento,  for  an  extension  to  a  re- 
inforced concrete  girder  bridge  on  Las 
Pnsitas  Road  over  the  tracks  of  the 
Southern  Pacific  Company  at  Santa 
Barbara. 

The  work  involves: 
(  1)  1   only  existing  bridge  to  be   re- 
moved nd  disposed  of; 

2)  13  M.  gals,  water; 
C  3)  250   c.y.    rdwy.    excav.,    unclass  ■ 
(  4)  1,200  c.y.  imported  borrow - 
(  5)  180  c.y.   struc.   excav.- 
(  6)  3  stations  finishing  rdwy  • 
(  7)  120  tons  crusher  run  base; 
(  8)   40  ton  screenings   (armor  coat); 
(  9)    1.5    tons    liquid    asphalt    95    piiis 
(armor  coat)- 

(10)  51,000  lbs.  bar  reinf    steel- 

(11)  345  c.y.  Clas»^  A  Port,  cem!  cone  ■ 

(12)  200    l.f.    hand    rail- 

(13)  94   l.f.    timber  guard   raii- 

(14)  1  lot  misc.  items  of  work. 
Plans    and    specifications    obtainable 

from  the  office  of  the  State  Highway 
Engineer    P.  o.  Box  1499,  Sacramento 

Pnlr  .  "'„"'*  "'"'^^  °'  'he  District 
Engmeer  In  San  Francisco,  Los  An- 
geles and  San  Luis  Obispo 


BIDS    REJECTED 

WALLOWA  COUNTY,  Oregon.— All 
bids  received  by  the  Oregon  Stale 
Highway  Commission,  Portland,  Nov. 
7  for  construction  of  a  concrete  bridge 
over  Rock  Creek  and  a  concrete  bridge 
over  Wallowa  River  northwesterly 
from  Wallowa  on  the  Wallowa  Lake 
Highway,  were  rejected  and  the  proj- 
ect ordered    readvertised. 

The  bid.9  were: 
.=chmitt  Const.  Co.,  Portland  »37,S91.no 
Kuckenberg  -  Whitnuin,    P'tl'd  37,985. .50 

CONTRACT    AWARDED 

LINN  COUNTY,  Oergon— Averill  & 
Corbin,    Route    10.    Portland,    at   JI6,- 


5,j7.50  submitted  low  bid  and  awarded 
contract  by  the  Oregon  .State  High- 
way Commission,  Portland,  November 
7,  for  construction  of  a  concrete 
bridge  over  Soda  f'ork  of  the  Santtam 
River,  approximately  11  miles  east  of 
Cascadia  on   the   .'Santlam   Highway. 

The  other  bids  were: 
K.   W.   and   W.    F.    Phllpott.   $15,885. 
J     F.    .Johnson,    Ncwberg.    JIG.SM, 

BONOS  VOTED 

SACRA-MENTO,  Cal._A  proposal  to 
Jfi.OOO  in  bondH  to  finance  construction 
of  a  pedestrian  underpass  at  Twenty- 
first  St.  and  Western  Pacific  Railroad 
carried  at  the  special  election  Novem- 
ber 5.  • 


'j-iz-irir-a-li-Crir-erir-Cr-lr-ltiy^-d-tr-lrir-ir-er-b-biririt 

MACHINERY  AND  MATERIAL 

Bid    calls    for   construction    machinery   and    materials    and    miso^llan 
ment  and  supplies  purchased  by  Federal,  State,   Municipal  and  other  pub°°c"agenc'ie, 

above  office. 


WAR  DEPARTMENT 


PRES-.\o,  Cal.— Until  November  18, 
11  A.  M.,  bids  will  be  received  by 
l^ieut.  G.  T.  Stump,  Purchasing  and 
Contracting  OflScer,  Fresno  District 
CCC.  424  "P"  St.,  Fresno,  under  Bid 
No.  5905-36-21,  for  furnishing  miscel- 
laneous construction  materials  for 
repair  of  Central  CCC  camps  in  Fres- 
no District. 

Materials   to   be   furnished   are: 

(1)  Lumber. 

(2)  Hardware. 

(3)  Roofing. 

(4)  Sheet  Metal 

(5)  Cement. 

(6)  Paint. 

Delivery  f.o.b.  414  "P"  St.,  Fresno, 
except  alternate  bid  on  cement,  f.o.b. 
bidder's  plant. 

Specifications  obtainable  from  the 
above  office,  and  on  file  at  the  office 
of    the    DAILY    P.\C1FIC    BUILDER. 

RECLAMATION  BUREAU" 

BOULDER  CITY,  Nev.— Until  Nov. 
29.  2  P.  M..  bids  will  be  received  by 
the  Bureau  of  Reclamation.  Denver, 
Colo.,  under  Spec.  No.  744-D,  for  fur- 
nishing and  delivering  fob  cars  at  the 
■shipping  point  and/or  Boulder  City, 
one  138-kv,  600-ampere,  3-phase,  out- 
door type  oil  circuit  breaker;  three 
138-kv,  600-ampert.  three-pole,  single 
throw,  gang  -  operated  disconnecting 
switches,  and  one  three-pole,  I3S-kv. 
lightning  arrester  for  use  on  a  ground- 
ed neutral  circuit  for  installation  In 
the  switchyard  at  the  Boulder  Power 
Plant,    Boulder  Canyon    Project. 

All  apparatus  will  be  assembled  and 
installed  by  the  Govenrment. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others 
$.30   not   returnable. 


SAN  FRANCISCO  CITY 

SAN  FRANCISCO— Until  November 
22.  3  P.  M.,  bids  will  be  received  by 
T.  A.  Brooks,  Purchaser  of  Supplies, 
Room  270,  City  Hall,  under  Bid  No, 
1475  for  furnishing  linoleum  for  the 
various  City  Departments  and  Institu- 
tions for  a  term  of  one  year,  December 
1,    1935,    to   November   30,    1936. 

Specifications  obtainable  from  the 
above  office. 

SA.N  FRANCISCO— Until  November 
IS,  3  P.  M.,  bids  will  be  received  by 
T.  A.  Brooks.  Purchaser  of  Supplies 
Room  270  City  Hall,  under  Bid  No'. 
1479.  for  furnishing  padlocks  for  the 
School    Department. 

Specifications    obtainable    from    the 


SAN  FRANCISCO— Until  November 
22,  3  P.  M.,  bids  will  be  received  by 
T.  A.  Brooks,  Purchaser  of  Supplies 
Room  270  City  Hall,  under  Bid  No', 
1478,  for  furnishing  chlorinating  equip- 
*ine  water  meter  for 
1  Water  Department, 
ibtainable    from    the 


the  San  Fra 

Specificati. 

above  office. 


SAN  FRANCISCO.— Until  Nov.  22, 
3  P.  M.,  bids  will  be  received  by  T.  A. 
Brooks.  Purchaser  of  Supplies.  Room 
270,  City  Hail,  under  Bta  No.  1469,  for 
furnishing  gate  valves  as  follows: 
PROPOSAL  A 

Lotl:  10  6-  and  12  S-in.  valves; 

Lot  2:  20  12-in.    valves; 

Lot  3:   15  16-in.    valves. 
PROPOSAL  B 

Combination  of  Lots  1.  2  and  3. 

Specifications  obtainable  from  above 
office.  • 


SAN  FRANCISCO.— Until  Nov.  18. 
3  P.  M.,  bids  will  be  received  by  T.' 
A.  Brooks,  Purchaser  of  Supplies.  Rm, 
270,  City  Hall,  ■■nder  Bid  No.  1476! 
for  furnishing  one  24-in.  Venturi  me- 
ter tube. 

Specifications  obtainable  from  above 


offic 


WAR  DEPARTMENT 


FORT  MA.SON,  Cal.— Until  Nov.  21. 
10  A.  M.,  bids  will  be  received  by  the' 
Quartermaster  Supply  Officer,  San 
Francisco  General  Depot.  Fort  Mason 
under  Bid  No.  928-36-113.  for  furnish-^ 
ing  one  converter  set.  electric,  with- 
out filter.  IJ^-k.w..  to  convert  110 
volts  A.C.   to  110  volts  D.C. 

Equipment  is  for  shipment  to  the 
Department  Quartermaster.  Philippine 
Dept.,  Manila.  P.   I. 

Specifications  obtainable  from  above 
office. 


SACRAMENTO  CTFy 

SACRAME.VTO.  Cal.— Until  Nov.  21. 
8:15  P.  M..  bids  will  be  received  by 
Sacramento  City  Council.  H.  G.  Den- 
ton. City  Clerk.  Room  203.  Citv  Hall. 
for  furnishing  one  truck  chassis  for 
the  Street  Lighting  Division. 

Specifications  obtainable  from  above 
SACRAMENTO.  Cal— Until  Nov.  21. 
8:15  P.  M.,  bids  will  be  received  by 
Sacramento  City  Council.  H.  G.  Den- 
ton, City  Clerk.  Room  203.  City  Hall 
platform  ladder,  or  equal,  for  Street 
for  furnishing  one  Seagrave  aerial 
Lighting  Division. 
Specifications  obtainable  from  above 
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BONDS   VOTED 

SACRAMENTO.  Cal.--A  proposal  to 
issue  bonds  in  the  amount  of  $95,000, 
to  be  contributed  as  the  city's  share 
toward  a  combination  State  and  Fed- 
eral Project  costing  $309,000  for  con- 
structing a  viaduct  and  approaches 
across  the  Southern  Pacific  trades  at 
Jibboom  St.  and  the  I  St.  bridge,  was 
approved  at  the  Nov.  5  election. 

Application  ha.s  been  filed  for  a  P 
'W  A  grant  of  $70,000.  and  the  bonds 
will  be  sold  only  if  the  city  Is  success- 
ful  in  obtaining  the  Federal  grant. 


J73.S76.     and      Clifto 
Spokane,  at  $79,926. 


CONTRACT  AWARDEO 

VALLEJO.  Solano  Co  .  .?alif.— C.  A. 
Lauritzen.  300  B  St..  Antloch.  at  $3.- 
800  submitted  low  bid  and  awarded 
contract  by  the  Vallejo  City  Council 
for  the  construction  of  a  126-ft.  tim- 
ber pile  trestle  bridge  across  Gordon 
Valley  Creek,  near  Lake  Curry,  Napa 
County,  consisting  of  six  bents  at  '21 
ft.  centers.  4  pile  bents,  piling  to  be 
creosoted.  penetration  not  less  than 
12ft..  concrete  abutments  with  pile 
foundations. 

The  other  bids  were: 
E.  W.  Peterson.  San  Francisco  ..$4,150 
Bundesen  &  Lauritzen.  Pittsburg  4,489 

T.  D.   Kilkenny,  city  engineer. 


BIDS  WANTED 

SAN  FRANCISCO.— Until  Nov.  21.  3 
P.  M..  bide  will  be  received  by  the 
Public  Utilities  Commission.  Rm.  287, 
City.  Hail,  under  Spec.  No.  W.  D.  84. 
for  the  laying  of  6-  and  8-in.  cast 
iron  mains  in  the  area  from  Willard 
St.  to  18th  Ave.  and  from  Lincoln 
Way  to  Quintara  St. 

The  work  involves: 

(1)  27,SS0   l.f.    excavation  and   backfill 

trench   17x36-in. : 

(2)  440  c.y.  additional  excavation  and 

backfiU; 

(3)  990    sq.    ft.     additional    pavement 

removal  and  replacement; 

(4)  installation   of  pipe: 

(a)  25.340   l.f.    6-in.    bell   and    spigot 
cast  iron  pipe; 

(b)  2.540  l.f.  8-in.  do; 

(5)  17.880   lbs.   installation  of  fittings: 

(6)  3.250   l.f.    making   Joints,   bell   and 

spigot; 

(7)  39.500  sq.  ft.  repavement. 

Plans  and  specificatione  obtainable 
at  Room  605.  San  Francisco  Water 
Department  BIdg..  425  Mason  Street, 
upon  deposit  of  $10.00. 

N.  A.  Eckart,  chief  engineer 


CONTRACT    AWARDED 

SPOKANE  COUNTY.  Wash.— Chas. 
A.  Power.  East  27  Sth  Ave..  E^ikane. 
at  $158,475.40  submitted  low  bid  and 
awarded  contract  by  L.  V.  Marrow. 
Director  of  Highways,  Olympia,  for 
paving  with  Portland  cement  concrete 
and  constructing  a  reinforced  con- 
crete girder  overcrossing  on  about  0.8 
mile  of  State  Road  Xos.  2  and  3. 
Section  1.  Sixth  Ave.  Grade  Separa- 
tion between  7th  Ave.  and  Cannon 
St.,  and  Section  2,  Spokane  West,  m 
the  City  of  Spokane. 

Clifton  &  Applegate.  Spokane,  at 
$160,174  submitted  second  low  bid;  and 
Norrls  Bros..  Burlington,  at  $164,658 
submitted   third    low   bid. 


CONTRACT  AWARDED 

SPOKANE  COUNTY.  Wash.— Sath- 
er  &  Sons.  12.039  Greenwood  Avenue. 
Seattle,  at  $65,100.80  submitted  low 
bid  and  awarded  contract  by  L.  V. 
Murrow.  Director  of  Highways.  Olym- 
pia. for  paving  with  Portland  cement 
concrete  about  0.3  mile  and  con- 
structing a  steel  girder  undercrossing 
of  the  Great  Northern  Railway  Co. 
tracks  on  State  Road  No.  2,  Great 
Northern  Undercrossing  near  Galena. 

Second  and  third  low  bids  were 
submitted   by  D.   Nygren.    Seattle    at 


BIDS  WANTED 

STATE  OF  WASHINGTON.  —  Until 
Nov.  26.  10  A.  M.,  bids  will  be  receiv- 
ed by  L.  V.  JIurrow,  Director  of  High- 
ways, Olympia,  for  bridge  construc- 
tion,   as   follows: 

Thurston  &  Pierce  Counties:  Grad- 
ing, constructing  pile  and  timber  em- 
bankment protection  and  revetmens, 
pile  and  timber  trestle  over  county 
road  and  steel  through  girder  and  re- 
inforced concrete  railway  undercross- 
ing on  about  2  miles  of  State  Road  No. 
1.  Olympia  to  Nisqually,  involving 
about  26  acres  of  clearing,  258.290  c.y. 
of  excavation;  1.550  c.y.  of  concrete: 
287.000  lbs.  of  structural  steel.  138  M 
B  M  of  timber  and  lumber  treated: 
358  MBM  of  timber  and  lumber  un- 
treated; 27.415  l.f.  of  untreated  piles; 
13.450  l.f.  of  treated  piles;  2,055  l.f. 
of  guard  rail  type  No.  3;  1.727  l.f.  of 
pipe  culverts  and  other  items. 

Adams  County:  Grading,  surfacing 
and  constructing  a  steel  and  timber 
trestle  on  about  0.4  mile  of  State  Rd. 
No.  11.  C.  M.  St.  P.  &  P.  R.  R.  over- 
crossing  at  Lind.  involving  about  11.- 
860  c  y.  of  excavation:  4.230  c.y.  of 
crushed  stone  surface:  262  c.y.  of  con- 
crete: 55.000  lbs.  of  structural  steel: 
54  MBM  timber  and  lumber;  1.890  l.f. 
of  cable  guard  rail  design  No.  6.  and 
other  items. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$2  per  set. 


CONTRACT  AWARDED 

ORANGE  COUNTY.  Cal.  —  Mundo 
Engineering  Co.,  2305  E.  9th  St..  Los 
Angeles,  at  $154,922.38  awarded  con- 
tract  by  the  State  Highway 'CflffiiWTs- 
sion.  Sacramento,  for  construction  of 
a  bridge  and  grade  separation  struc- 
ture and  about  0.8  miie  grading  and 
paving  with  asphalt  concrete  and 
Portland  cement  concrete  at  New- 
port   Beach.    Orange    County. 


BIDS    WANTED 

ALAMEDA  COUNTY.  Cal.— Until 
November  19.  10:30  A.  M..  bids  will 
be  received  by  the  Alameda  County 
Board  of  Supervisors,  G.  E.  Wade, 
County  Clerk,  Hall  of  Records,  Oak- 
land, for  the  construction  of  a  rein- 
forced concrete  box  culvert  at  Station 
7  plus  28  on  Redwood  Road  in  Eden 
Township. 

The  work  involves: 

(1)  700  cu.  yds.  excavation  for  strucs. 

(2)  50  cu.  yds.  gravel  backfill: 

(3)  335   cu.   yds.   concrete  in   strucs.: 

(4)  72.000   lbs.    reinforcing  steel: 

(5)  Lump    sum.    removal    of    existing 

culvert,  clearing  of  site.  etc. 

Plans  and  specifications  obtainable 
from  the  office  of  the  County  Clerk 
upon  deposit  of  $25. 

Burnett  Hamilton.  County  Engineer 


BIDS    WANTED 

SAN  BERNARDINO  COUNTY,  Cal. 
—Until  December  6.  2  P.  M..  bids  will 
be  received  by  the  State  Highway  En- 
gineer. State  Bldg..  Los  Angeles,  for 
the  construction  of  an  overhead  cross- 
ing over  the  tracks  of  the  Atchison. 
Topeka  &  Santa  Fe  Railway,  eight 
miles  west  of  Needles,  consisting  of 
one  56-ft.  two  53-ft.  6-in.  and  two  17- 
ft.  6-in.  spans  on  concrete  piers,  and 
a  bridge  across  a  drainage  channel 
consisting  of  four  19-ft.  timber  spans 
on  timber  pile  foundations,  and  ap- 
proximately 0.57  mile  grading  and  sur- 
facing  with    road-mix   surfacing. 

The  work   Involves: 
(  1)  4.100  c.y.   rdwy.  excav.,  unclass.: 
(  2)  10.000  sta.  yds.  overhaul; 
(  3)  73.600  c.y.   imported  borrow; 
(  4>  300  c.y.   struc.  excav.; 
(  5)  28   sta.  finishing  rdwy.- 


(  6)  66  tons  liquid  asphalt  SC-2  (road- 
mix  surface   treatment) ; 

(  7)  7  tons  liquid  asphalt  90-95  (seal 
coat); 

<  8)  6,400  sq.  yds.  preparing,  mixing, 
and  shaping  roadbed  (road-mix 
surface   treatment): 

(  9)  80  tons  screenings  (seal  coat) ; 

(10)  500  c.y.  Class  A  Portland  cement 

concrete   (struc); 

(11)  26  c.y.  Class  A  do  (railing): 

(12)  120.000  lbs.  bar  reinf.  steel; 

(13)  32  MFBM  redwood  timber,  dense, 

select,    allheart    struc.    grade; 

(14)  13   MFBM   redwood  timber,  select 

all  heart  struc.  grade: 

(15)  1.000  l.f.  furnishing  treated  Doug- 

las fir  piles,  inc.  test  piles; 

(16)  50  each  driving  do; 

(17)  16  each  monuments: 

(18)  1  lot  misc.   items  of  work. 
Plans    and    specifications   obtainable 

from  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499.  Sacramento 
and  on  file  at  the  office  of  the  Ustrict 
Engineer  in  San  Francisco,  Los  An- 
ngeles  and  San  Bernardino. 


BIDS   OPENED 

CONTRA  COSTA  COUNTY.  Cal.— 
A.  T.  Howe.  Ill  Stanford  St..  Santa 
Rosa,  at  $17,730.50  submitted  low  bid 
to  the  State  Highway  Commission. 
Sacramento,  for  the  construction  of  a 
reinforced  concrete  girder  overhead 
structure  over  the  tracks  of  the  Atchi- 
son, Topeka  and  Santa  Fe  Railway, 
ZVi  miles  n(»rth  of  Concord,  consisting 
of  one  32-ft.  span  and  two  29-ft.  spans 
and  about  0.18  mile  of  roadway  grad- 
ing and  surfacing  with  plant  -  mixed 
surfacing    (medium    curing    type). 

The   work   involves: 
(  1)  1    only    exist,    bridge    to    be    re- 
moved  and  disposed  of: 
(  2)   30   M.    gals,    water; 
(  3)  1500  cu.  yds.    Imported  borrow; 
(  4)  325  cu.  yds.  struc.  excav. 
(   5)   10  stations  finishing  rdwy.; 
(  6)  360  tons  crusher  run  base; 
(  7)  240  tons  mineral  aggregate  (plant 

mixed  surfacing): 
(  8)  12    tons    liquid    asphalt    MC-5    or 
MC-extra    hea\-y     (plant    mixed 
surfacing: 
(  9)  2  tons  liquid  asphalt  MC-2  (prime 
coat; 

(10)  52,000  lbs.   bar  reinf.   steel: 

(11)  330  cu.  yds.  class  A  Portland  ce- 

ment   cone,    (structure): 

(12)  14   cu.   yds.   class  A  Portland  ce- 

ment   cone,    (railing); 

(13)  1850  lin.   ft.   furnishing  creosoted 

Douglas  fir  piles.   Including  test 
piles: 

(14)  52  each   driving  creosoted   Doug- 

las fir  piles,  including  test  plies: 

(15)  1   lot  misc.   items  of  work. 
Total  bids  follow: 

(.\)  A.  T.  Howe.  Santa  Rosa,  $17.73t.50 

(B)  W.    Y.   Soda  and   A.    Soda  &   Son. 
Oakland,    $19,614.75. 

(C)  McCune  &  Hillraan,  San  Francisco 
$22,438.50. 

(A)  (B)  (C) 

(  1)  .        $200.00     $629.00     $1000.00 

(   2)  2.50  2.00  1.00 

(  3)  .90  2.08  1.00 

(  4)  2.00  1.25  2.50 

(   5)  7.00         41.75  10.00 

(  6)  2.75  3.00  3.00 

(    7)  5.00  4.50  5.00 

(  8)  5.00         27.50  25.0(1 

(9)  ,    —         18.00         36.00  25.00 

(10)  .044  .045  .04' 

(11)  .  21.00  19.00  24.01' 
(12).  28.00  30.00  45.00 
(ISl  .63  .50  .SO 
(14)  _  32.00  38.00  48.00 
(15) 450.00       489.00       1500.00 
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LOW    BIDDERS 

HUMBOLDT  COUNTY,  Nev  —  Ne- 
vada Rock  &  Sand  Co.,  Inc.,  949  East 
4th   St.,   Reno,  at   $34,273.20  submitted 
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low  bid  to  the  Nevada  Stale  HiBhway 
Directors.  Robt.  A.  Allen.  State  HlEh- 
way  EtiKlneer.  Carson  City,  tvr  the 
construction  of  an  underpass  under 
the  Southern  Paclfle  Railway  in  Hum- 
boldt County.  Route  1.  Section  At. 
near  Winnemucca,  a  length  of  approx- 
imately 0.4  mile. 

Lsbcll  Const.  Co..  Reno,  at  $37,675.- 
20  submitted  second  low  bid. 

BID   OPENING    POSTPONED 

ELKO  COUNTY.  Nevada.— Bids  for 
construction  of  a  concrete  and  steel 
overpays  over  the  Western  Paclllc 
Railway,  and  approaches  on  the  State 
Highway  System  In  Elko  County.  Rte. 
1.  Section  Dl.  near  Wells,  a  length  of 
approximately  0.43  mile,  were  not  op- 
ened by  the  Nevada  State  Highway 
Directors.  Robt.  A.  Allen.  State  High- 
way Engineer.  Carson  City.  Nov.  13. 
due  to  a  change  in  the  State  Highway 
program. 


CONTRACT    AWARDED 

BAKER  COUNTY.  Oregon— Oregon 
Contracting  Co.  and  Theodore  Arenz. 
10509  N.  E.  S-andy  St..  Portland,  at 
'  $55,793.75  submitted  low  bid  and  were 
awarded  contract  by  the  Oregon  State 
Highway  Commission.  Portland.  Nov. 
7.  for  construction  of  four  bridges 
over  Burnt  River  and  one  culvert 
over  Chicken  Creek  on  the  Old  Oregon 
Trail   near  Weatherby. 

Max  J.  Kuney.  Spokane,  at  $57.- 
719.50  submitted  second  low  bid.  Third 
low  bid  was  submitted  by  J.  A.  Ter- 
teling  &  Sons.   Boise,   at  $59,061. 

BIDS    WANTED 

SACRAMENTO  CO..  Calif.— U  n  t  i  1 
E'ecember  4.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission. Sacramento,  for  widening  the 
existing  undergrade  crossing  at  16th 
Street  in  Sacramento. 

The  work  involves; 
(  1)  400  c.y.   exis.  concrete  to  be  re- 
moved: 
(  2)  2.500  c.y.  struc.  excav. : 
(  3)  155  tons  asphalt  concrete; 
(  4)  S20  c.y.  Class  A  Portland  cement 

concrete; 
(  5)   4    c.y.    Class    F   Portland    cement 

concrete   (railing); 
(  6)  115  sq.  yds.  plaster; 
(  7)   26.000   lbs.    reinf.   steel; 
(  8)  47.000  lbs.  struc.  steel; 
C  9)  1,200  lbs.   cast  steel; 

(10)  1  lot  aluminum   flood  gates; 

(11)  1  only  metal  door; 

(12)  3.240  l.f.   furnishing  treated  Doug- 

las fir  piles,    incl.   test  piles; 

(13)  32  each  driving  dO; 

(14)  190  l.f.  8-in.  perf.  metal  pipe  un- 
derdrains; 

(15)  230  l.f.  pipe  handrail; 
(16>  500  l.f.  temporary  railing; 

(17)  50  l.f.  stone  drains; 

(18)  1  lot  electrical  equip.; 

(19)  1  lot  misc.  items  of  work. 
Plans    and    specifications    obtainable 

from  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499.  Sacramento 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco,  Los 
Angeles   and    Marysville.  • 

BIDS    WANTED 

FRESNO  COUNTY,  Cal.— Until  Dec. 
4.  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission,  Sac- 
ramento, for  the  construction  of  an 
overhead  cro.ssing  over  the  tracks  of 
the  Atchison.  Topeka  and  Santa  Fe 
Railway  at  Calwa.  consisting  of  158 
l.f.  of  track  spans  and  twenty-eight 
40-ft.  concrete  girder  spans  on  con- 
crete piers  and  abutments  with  tim- 
ber pile  foundations;  and  construct- 
ing approaches  and  paving  with  Port- 
land cement  concrete  pavement. 

The  work  involves: 
(   1)   80   M.   gals,   water; 
(  2)  1.100  c.y.  rdwy.  excav.- 


(   3)   3.000   c.y.    struc.    excav.: 
(  4)  5.150   c.y.    Imported    borrow: 
(  5)  2.930  aq.  yds.  subgrade  for  pave.; 
(   6)  1.300   ton   crusher  run   base; 
(   7)  920  tons  mineral  agg.  (plant-mix- 
ed surfacing) ; 
(   8)   65  tons  liquid  asph.  ROMC-4   (do) 
(  9)   7   tons   liquid  asph.    SC-2    (prime 
coat): 

(10)  7   tons  liquid  asphalt  MC-3   (seal 

coat); 

(11)  70  c.y.  stone  screenings,  seal  coat 

(12)  515  c.y.  Class  A  Portland  cement 

concrete   (pavement); 

(13)  5.320    c.y.    Class    A    do    (struc); 

(14)  250  c.y.  Class  A  do  (railing); 

(15)  250    c.y.    Class    A    do    (curbs   and 

gutters); 
(10)  700  each  pavement  dowels; 
(17)  780.000  lbs.  bar  reinf.  steel; 
(IS)   133.000   lb.  struc.   steel; 

(19)  27.100  lbs.  cast  steel; 

(20)  17.200    l.f.    furnishing    treated 

Douglas  fir  piles,   inc.    lest  piles; 

(21)  688  each  driving  do: 

(22)  1   lot  misc.   items  of  work. 
Plans    and    specifications    obtainable 

from  the  office  of  the  State  Highway 
Engineer.  P.  O;  Box  1499,  Sacramento 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco,  Los  An- 
geles and  Fresno. 


22— DREDGING,  HARBOR 
WORKS,  EXCAVATION 

BIDS  WANTED 

KITT1T.\S  COUNTY,  Wash.— Until 
Nov.  26.  10  A.  M..  bids  will  be  receiv- 
ed by  L.  V.  Murrow.  Director  of  High- 
ways. O  I  y  m  p  ia  ,  for  straightening, 
widening  and  deepening  the  channel 
of  Roslyn  Creek  in  Cle  Elum  on  State 
Road  No.  2.  involving  about  1.370  c.y. 
of  excavation.  27  c.y.  of  concrete  and 
other  items. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$2.00   per  set. 


CONTEMPLATED 

PORT  ORFORD.  Oregon— Construc- 
tion of  a  2V2  mile  breakwater  to  land- 
lock  harbor  is  sought  by  Gilbert  M. 
Gable,  president  of  the  five  corpora- 
tions engaged  in  developing  an  in- 
dustrial empire  in  Curry  County.  Esti- 
mated cost.    $5,000,000   to  $7,000,000. 

Joseph  A.  Vandergrlft.  chief  engi- 
neer for  the  Port  Orford  developmeilt 
corporations.  ^2 


BIDS    OPENED 

SACRAMENTO.  Cal.— Following  bids 
rpceived  by  the  U.  S.  Engineer  Office. 
Sacramento,  under  Bid  No.  36-79.  for 
furnishing  and  operating  one  dragline 
and  performing  all  work  as  directed 
by  the  contracting  officer  for  work  on 
the  Dozier  spoil  area  about  7  miles 
southwesterly  from  Rio  Vista,  on  the 
westerly  side  of  the  Sacramento  river: 

(1)  furnishing  and   operating  dragline 

for  360   hours; 

(2)  lump  sum,  delivery  of  dragline  to 

site  of  work  and  removal  there- 
from upon  completion  of  con- 
tract: 

Delta  Dredging  Co..  Pittsburg:  (1) 
$5.30  per  hour,  total  $1908;  (2)  $100; 
equipment  has  40-ft.  boom  and  %-yd. 
bucket. 

J.  P.  Breen.  Sacramento.  (1)  $6.00. 
total  $2160;  (2)  $200;  45-ft.  boom  and 
ISi-yd.  bucket. 

Lord  &  Bishop.  Sacramento:  (1)  $5.10 
total  $1836:  (2)  $300:  40-ft.  boom  and 
\i-y6.   bucket. 

R.  P.  Basley,  Antloch;  (1)  $6,  total 
S2160;  (2)  $100;  40-ft.  boom  and  %-yd. 
bucket. 

C.  Mankel.  Sacramento  (1)  $7.50,  to- 
tal. $2750;  (2)  $200;  40-ft.  boom  and  1- 
yd.   bucket. 

J.  R.  Reeves.  Sacramento:  (1)  $6.50 
total  $2340:  (2)  $255.  on .  equipment 
having  45-ft.  boom  and  l!4-yd.  bucket. 


ID  $4.75.  total  $1710;  (2)  $170;  35-ft. 
boom  and  'A-yi.  bucket.  (1)  $5.76.  to- 
tal $2070:  (2)  $205;  35-ft.  boom  and 
^-yd.  bucket. 

Bids  held   under  advisement. 

23^IRRIGATION  PROJ, 

PERMITS   ISSUED 

SACRAMENTO.  Calif.— Permlta  to 
appropriate  water  Issued  by  the  De- 
partment of  Puhlic  Works.  Division 
of  Wated  Resources,  during  the  month 
of  October,  1935: 

4640.  Application  8363  (Trinity  Co.) 
issued  to  Mrs.  Nellie  L.  Noschka. 
Hyampom,  Oct.  1.  for  4000  gals,  per 
day  from  Stone  Heart  spring,  for  min- 
ing and  domestic  purposes.  Estimated 
cost.   $150. 

4641.  App.  8413  (San  Joaquin  Co.) 
issued  to  C.  G.  Outland.  Modesto, 
Oct.  1.  for  1.0  cfs  from  Lone  Tree 
Creek  for  irrigation  of  70  acres.  Es- 
timated   cost.    $2,000. 

4642.  App.  8399  (Los  Angeles  Co.)  Is- 
sued  to  Division  of  Highways.  Sacra- 
mento. Oct.  1.  for  30.000  gals,  per  day 
from  Read  spring,  for  domestic  pur- 
poses and  irrigation  of  5  acres.  Est. 
cost.    $6,000. 

4643.  App.  8089  (Sierra  Co.)  Issued 
to  Cora  E.  Thayer,  Forest.  Oct.  4. 
for  3  cfs  from  an  unnamed  stream 
for  mining  and  domestic  purposes.  Es- 
timated cost.   $500. 

4644.  App.  8422  (Butte  Co.)  Issued 
to  Herman  Kiel.  Paradise.  Oct.  7.  for 
0.025  cfs  from  Ogden  Creek,  for  do- 
mestic purposes. 

4645.  App.  8423  (Inyo  Co.)  Issued  to 
J.  H.  Thorndlke.  Trona.  Oct.  10.  for 
0.05  cfs  from  an  unnamed  spring,  for 
domestic  purposes  and  Irrigation  of  12 
acres.    Est.  cost.  $500. 

4646.  App.  8392  (Ventura  Co.)  issued 
to  C.  W.  Churchill.  Frailer  Mountain 
Park.  Oct.  15,  for  2  cfs  from  Mutau 
Creek,  for  mining  purposes.  Estimat- 
ed cost.  $750. 

4647.  App.  8390  (Sonoma  Co.)  issued 
to  J.  J.  Sassenrath.  Eldridge,  Oct.  17. 
for  1000  gals,  per  day  from  Sonoma 
Creek,  for  -domestic  purposes.  Est. 
cost.  $15. 

4648.  App.  8361  (Sierra  Co.)  Issued  to 
Dr.  Austin  Tichenour.  Downlevllle, 
Oct.  18.  for  400  gals,  per  day  from  an 
unnamed  spring  for  domestic  pur- 
poses.    Est.   cost.   $100. 

4649.  App.  8276  (San  Luis  Obispo 
Co.)  issued  to  Mrs.  Marie  Barlow. 
Santa  Margarita.  Oct.  21.  for  1.78  cfs 
from  two  wells  in  Salinas  river,  for 
irrigation   of  16  acres.     Est.  cost.   $500. 

4650.  App.  8277  (San  Luis  Obispo 
Co.)  Issued  to  Manuel  S.  Gularte.  San- 
ta Margarita,  Oct.  21  for  1.34  cfs  from 
Salinas  River,  for  industrial  purposes. 
Est.   cost,  $350. 

4651.  App.  8419  (Siskiyou  Co.)  issuel 
to  W.  E.  Shores,  Selad  Valley.  Oct. 
24.  for  3  cfs  from  an  unnamed  creek, 
for  mining  and  domestic  purposes. 

4652.  App.  8355  (Siskiyou  Co.)  is- 
sued to  Mrs.  C.  H.  Roff.  Cecllvllle. 
Oct.  26.  for  1.0  cfs  from  Thompson 
Gulch  for  domestic  purposes  and  Ir- 
rigation  of  8   acres.     Est.   cost.    $400. 

4653.  App.  8338  (Contra  Co.sta  Co.) 
Issued  to  Marie  Sproule.  San  Fran- 
cisco, Oct.  29.  for  14  cfs  from  Old 
River.  Italian  Slough  and  a  dredger 
cut.  for  Irrigation   of  2220.62  acres. 

BIDS  WANTED 

SUN  RIVER  PROJECT.  Montana.— 
Until  Dec.  2.  2  P.  M..  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion, Fairfield.  Mont.,  under  Spec.  No. 
650.  for  the  construction  of  earthwork 
and  structures.  Mill  Coulee  wasteway 
and  laterals  and  sublaterals.  Green- 
fields Division  and  Sun  River  Slope 
Division,  Sun  River  Project,  Mont. 

The  work  is  located  near  .Sun  River. 
Fairfield  and    Augusta,   arrd   the  prin- 
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PACIFIC    CONSTRUCTOR 


cipal  items  of  work  involved  axe: 

(  1)  SS.900    c.y.    excav.    for    wasteway 

and  laterals; 
(  2)  24.300  sta.  c.y.  overhaul: 
(  3)  2.250  c.y.  excavation  for  struL-.: 
(  4)  2.275  c.y.  backfill: 
(  5)  837  c.y.  concrete  in  structure.':; 
(  6)   300   sq.  yds.   grouted  paving: 
(  7)   30  sq.  yds.  dry-rock  paving; 
(  8)  placing  49.000  lbs.   reinf.  bars; 
(   9)   erect   2   MFBM   timber   in   striic. : 

(10)  laying  1,344  If.  15-  to  30-in.  cone. 

pipe: 

(11)  laying  929  If.  15-  to  4S-in.  corru. 

metal  pipe: 

(12)  installing    16.300    lbs.    gates    and 
misc.   metal  work. 

Plans  and  specifications  obtainable" 
from  the  Bureau  of  Reclamation  at 
Fairfield.  Mont.:  Denver,  Colorado,  or 
Washington.  D.  C.  without  charge  to 
prospective  bidders;  to  others,  $1.50 
not  returnable. 

EXTRA    WORK    AUTHORIZED 

LOS  ANGELES.  C.il.— The  county 
supervisors  have  appropriated  $11,000 
for  extra  work  on  San  Gabriel  Dam 
No.  1.  The  work  involved  includes 
repair  and  resurfacing  of  aprons  at 
the  outlet  structure  of  the  downstream 
portal  of  the  Tliversion  tunnel  and  rais- 
chief  engineer.  West  Slope  Const.  Co. 
ing  the  cofferdam  15  ft.  C.  H.  Howell, 
contractor. 


25— MACHINERY  AND 
EQUIPMENT 


CONTRACT   AWARDED 

BOULDER  CITY,  Xev.— General  El. 
Co..  1  River  Road,  Schnectady,  N.  T., 
at  SI. 330. 600  awarded  contract  by  the 
Bureau  of  Reclamation.  Dehver,  un- 
der Spec.  Xo.  638.  for  furnishing  and 
installing  two  82.500-kv-a,  ISO-rpm, 
vertical  shaft,  alternating  current  gen- 
erators for  the  Boulder  Power  Plant, 
Boulder  Canyon  Project, 


BIDS    OPENED 

BONNEVILLE,  Oregon  —  Bids  for 
furnishing  two  200-ton  cranes  for  the 
Powerhouse  of  the  Bonneville  Power- 
Navigation  Project,  under  Bid  No. 
694-36-100.  were  opened  by  the  D.  S. 
Engineer  Office.  Second  Portland 
District,  November  6. 

Bids  were  taken  as  follows: 
ALTERNATE  "A'' 

Bidders  shall  quote  prices  for  fur- 
nishing the  apparatus,  materials,  and 
services  specified,  except  that  the 
Government  will  pay  the  cost  of  trans- 
porting the  apparatus  and  materials 
from  bidder's  shipping  point  to  Bon- 
neville, Oregon:  shipment  to  be  made 
on  Government  bills  of  lading, 

(1)  2  300- ton,  double  trolley,  motor 
operated,  electric  overhead  trav- 
eling cranes; 

(2)  1  lot  of  three  lifting  beams  for 
use  with  cranes  listed  above; 

(3)  780  lin.  ft.  single  runway  conduc- 
tor and  supports: 

(4)  60  man  days,  services  of  erection 
supervisor  during  erection  and  in- 
stallation of  cranes. 

ALTERNATE  "B" 
Bidders  shall   quote  prices   for  fur- 
nishing the  apparatus,   materials,   and 
services   specified,    f.o.b.    cars  at  Bon- 
ne\iUe,    Oregon. 
Items  same  as  under  Alt.  "A". 
Complete  bids  follow; 
Harnischfeger    Sales    Corp..    Malwau- 
kee.  Wisconsin:     Alt.  A.   $147,842:! 
Item   (1)  $128,250;   (2)   $17,160;   (3) 
$1092;   (4)  $1350;  Alt.   B.  $167,184.80 
(1)  $144,010;   (2)  $20,325;  (3)  $1177; 
(4)   $1350. 
Shepard-Niles    Crane    &    Rolst    Corp.. 
Montour     Palls.      N.     Y.:  Alt.   A, 
$174,332;    (1)    $154,314;    (2)    $16,676; 
(3)    $2262;    (4)    $1080.      Alt    B,    no 
bid.  Discount,  ^4%.  30  days. 
Judson-Pacific    Co..    609    Mission    St.. 


San  Francisco:  Alt.  A  $171,357;  (1) 

$156,700;   (2)  $15,190;   (3)  $1267;   (4) 

$1200;   Alt.    B.    $180,273:    (1)    $162,- 

260;     (2)     $15,511;     (3)     $1302;     (4) 

$1200. 
Morgan  E^igineering  Co..  Alliance.  C; 

Alt.    A,    $159,980-    (1)    $143,970;    <2) 

$13,250:     (3)$1660;     (4)    $1200;    Alt. 

B.    S17S.70S;    (1)    $160,260;    (2)    $15.- 

608;  (3)  $1640;  t4)  $1200. 
Alliance  Machine  Co..  Alliance.   Ohio: 

Alt.    A.    $193,020.60:     (1)    $191,960; 

(2)    $16,037;    (3)    $1250;    (4)    $1050; 

Alt.  B.  no  bid. 
Whiting    Corp..    Harvey.    Illinois:    Alt. 

A.   $179,920:  Alt.   B.   $197,200. 
Bids  held  under  advisement,      • 


BIDS    OPENED 

SAN  FRANCISCO  —  Scott-Buttner 
Refrigerator  Co..  1656  Pine  St..  at 
$2298.31  submitted  low  bid  to  T.  A. 
Brooks  Purchaser  of  Supplies.  City 
Hall,  under  Bid  No.  1471.  for  fur- 
nishing and  installing  in  San  Fran- 
cisco General  Hospital  six  refrigerat- 
ing machines,  built  to  specifications: 
Complete  bids  follow: 
Scott-Buttner    Refrigerator    Co.,    $2.- 

298.31. 
Shirar-Young   Company.    $2778. 
Henshow  Refrigerator  &  Fixture  Co., 

$3161.82. 
Cvclops   Iron   Works.   $3335.14. 
Electric  Appliances.   Inc..   $3636.40. 

Bids  held  under  advisement. 


BIDS   OPENED 

SAN  FR.\XCISCO — Colson  Equip- 
ment &  Supply  Co.,  7  Front  St..  at 
$341.41  each,  submitted  the  only  bid 
received  by  T.  A.  Brooks.  Purchaser 
of  Supplies.  City  Hall,  under  Bid  No. 
1470.  for  furnishing  nine  electric  food 
conveyors  for  the  San  Francisco 
Hospital.  •  -.o 


BIDS  OPENED 

BOULDER  CITY.  Nev.  —  Following 
bids  received  by  the  Bureau  of  Rec- 
lamation. Denver.  November  8,  under 
Spec.  No.  735-D  for  furnishing  pipe 
hangers  for  installation  in  the  Boul- 
der Power  Plant.  Boulder  Canyon 
Project 

Power  Piping  Co.,  Pittsburg.  $3,985 
fob  Boulder  City;  2%  discount;  de- 
livery, 45  days, 

Berkeley  Steel  Const.  Co..  Berkeley 
$3,800  fob  Berkeley;  net;  delivery.  30 
days. 

Arthur  J.  OXeary  &  Sons.  Co.,  Chi- 
cago. $3,700  fob  Chicago;  yi%;  deliv- 
ery,  100  days. 

Associated  Piping  &  Engr.  Co.,  Los 
.\ngeles,  $4,336  fob  Boulder  City;  1%; 
delivery  30  days. 

Buehler  Tank  and  Welding  Works. 
Los  Angeles.  $4,150  fob  Los  Angeles; 
net:  delivery,  30  days. 

Kortick  Mfg.  Co.,  San  Francisco,  $4- 
369  fob  San  Francisco;  net,  delivery, 
30  dajs. 

Grinnell  Co.  of  the  Paclflc.  Los  An- 
geles, 54.312  fob  Warren,  Ohio;  2%; 
delivery,  30  days. 

Bids  held  under  advisement. 

BIDS  OPENED 

P.iSADENA,  Cal.— Bids  for  furnish- 
ing two  6000-kva,  16,000/2400-volt,  3- 
pbase  power  transformers  for  Mary- 
land substation,  to  be  located  on  Skil- 
ler  Lane,  one-half  block  west  of  Los 
Robles  .\\e..  submitted  to  the  Pasa- 
dena city  directors,  were: 

-\llis-Chalmers  Co.:  (1)  $22,350  each, 
total.  $44,700;  (la)  same  prices);  (2) 
$14,010  each,  total.  $28,020. 

Wagner  Electric  Corp. :  (2)  $14  905  ' 
total  $28,810. 

Maloney  Electric  Co.:  (2)  $14,469  ea  • 
total  $28,886. 

General  Electric  Co.:  (1)  $22,638  ea. 
total  $45,276;  (2)  $15,546  each,  total' 
$31,092. 

Westinghouse  Electric  &  Mfg  Co  • 
(1)    $22,614,    total    $45,228;     (la)    same 


prices;    (2)  $15,524  each,   total   $31,048. 

The  bids  were  taken  under  advise- 
ment. X 

27— FIRE  ALARM  SYSTEM 

BONDS   VOTED 

S.\CR.iMENTO.  Cal.— .\  bond  issue 
of  $130,000  for  the  construction  of  a 
new  police  and  fire  alarm  system  car- 
ried at  the  special  election  Nov.   5. 


CONTRACT   AWARDED 

LUALU.iiLEI.  T.  H.— Hawaiian  El. 
Co..  900  Richard  St..  Honolulu,  at  $4,- 
584  awarded  contract  by  the  Bureau 
of  Yards  &  Docks.  Na\T  Dept..  Wash- 
ington. D.  C.  under  Spec.  No.  8043, 
for  construction  of  a  fire  alarm  and 
telephone   system   at   Lualualei. 

29— STREETS   AND    HIGH- 
WAYS 

BIDS  OPENED 
SAN  FRANCISCO.— .\.  G.   Ralsch,   1 

De  Haro  Street,   at  $52,571    submitted 

low  bid  to  the  Department  of  Public 

Works,  City  Hall,  under  Spec.  No.  18- 

867.   for  the  improvement  of  Alemany 

Blvd..  Section  D,  from  San  Jose  Ave. 

to    Orizaba   Ave. 
The  work  involves; 

(  1)  lO.OOO  cu.yds.  embankment; 

(  2)  140.000  sq.ft.  asphalt  -  concrete 
pavement  (lK--l>4-8-in.)  Class 
*'E"   concrete; 

(  3)  3.750  sq.ft.  asphalt-concrete  pave- 
crete  pavement  (2-6-in.)  Class 
"F"  concrete; 

(  4)  5,000  sq.ft.  asphaltic  concrete 
pavement  (1  J^-li^-4-in,)  asphalt 
base; 

(  6)  1.800  sq.ft.  aspbalt-macidam  aide- 
walk    (2-5-in.); 

(  7)  2.050  sq.ft.  asphalt-macadam 
sidewalk  (1-4-in.); 

(  8)  210  lin.rt.  Redwood  curb  (painted) 
(2-12-in.): 

(  9)  3.100  lin. ft.  concrete  curb  (ar- 
mored); 

(10)  31',000     sq.ft.     concrete    sidewalk 

(one  couree); 

(11)  5  brick  manholes; 

(12)  5  brick  catchbasins; 

(13)  630  lin. ft.    12-in.   V.C.P.    sewer; 

(14)  360  lin.ft.  8-in.  V.C.P.  sewer; 

(15)  240    lin.ft.    10-ln.    V.C.P.    culvert; 

(16)  400  lin.ft.  sewer; 

(17)  19    12-in.    X    6-in.    "T"    or    "T" 

branches; 

(18)  11      8-in.      I     t-ln.     "Y"    or    "T" 

branches: 

(19)  Lump  sum  traffic  control  system 

installed,  complete; 

(20)  Lump     sum     lihtin     system     in- 

stalled, complete. 
Total  bids  follow: 

(A)  A.  O.  Raisch _  $52.571. I'd 

(B)  Fay   Improvement  Co 54.274.95 

(C)  Pacific  States  Const.  Co.  57.69S.00 

(D)  Chas.    L.    Harney 58,174.22 

(E)  Eaton   &  Smith -  61.041.50 

All   bidders   of   San   Francisco. 
Unit  bids  follow; 

(A)  (B)  (C)  (D)       (E) 

(   1)   $     .30$       .10$       .11  $  .285$      25 

(   2)          .25          ,2765      .29  .282      .303 

(3)          .23          .225        .20  .192        .25 
(  4) 


.12 


.10 


.11 


.11 


.•97        .08 


(   6)  .10  .07  .10 

(  7)  .08  .054        .08  .08  .06 

(  8)  .20  .20  .25  .212  .30 

(   9)  .58  .65  .70  .63  .74 

(10)  .107  .11  .12  .116  .13 

(11)  54.00  7(1.00  75.00  88.70  90.00 

(12)  54.00  70.00  "5.00  78.70  90.00 

(13)  .90  1.00  1.40  2.28  l.C" 

(14)  .75  .75  .95  1.88  .7.=i 

(15)  1.00  1.00  .90  l.»S  t.90 

(16)  .60  .60  .80  .77  .60 

(17)  2.50  1.25  4.00  1.13  1.25 

(18)  1.00  1.25  3.00  .63  1.25 

(19)  1047.00  975.00  1100.00  700.00  1100.00 

(20)  4095.00  4000.00  4300.00  3700.00  4200.00 
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/  BIDDERS 

(T(iLAS  COUNTY,  Nev.  —  Paciflc 
(  Co..  :W4  Stockton  Street,  San 
risco,  at  $61,451.31  submitted  the 
<1  to  the  Nevada  State  Highway 
iors,  Hobt.  A.  Allen,  State  Hlgh- 
■iKngineer,  Carson  City,  for  the 
s'uctlon  of  a  portion  of  the  State 
1-ay  Sy.slem  in  Douglas  County. 
(>n  Centerville  and  Gardnervllle. 
ith  of  approximately  3.S8  miles. 
\\\  Const.  Co..  Reno,  at  $75,409.90 
ptted  second   low  bid. 


SK    BIDS 

UL(iCI\.  Stanislaus  Co.,  Calif. — 
■■.luncil  has  authorized  a  call  for 
iur  the  installation  of  stop  and 
,:nals  at  Front  and  East  Main 
's.  Specifications  prepared  by 
(Engineer   H.   C.   Hall.     Estimated 

tl,200. 


I  WANTED 

;  ANO  CdUNTY,  Cal.— Until  De- 
iir  2.  11  A.  M.,  bids  will  be  re- 
•.  by  the  County  Board  of  Super- 
i;,  G.  G.  Halliday,  Clerk.  Court 
1,  Fairfield,  for  supplying  and  in- 
Ig  a  highway  crossing  signal 
titlon  over  the  tracks  of  the  San 
<iseo,  Napa  &  Calistoga  Railroad 
.aeissippi  Street,  north  of  the 
r.f   Vallejo.     Bidders   will    submit 

II  plans  and  specifications  with 
[vnd-  plans  must  be  approved  by 

lilroad  Commission. 


VRACT   AWARDED 

nmSE  CO..  Ariz. — Pleasant-Has- 
C.  324  Luhrs  Bldg..  Phoenix,  at 
rr4  awarded  contract  Nov.  fi  by 
rizona  State  Highway  Commis- 
i[='hoenix.  f  or  highway  construc- 
lun  the  Port  Huachuea-Blsbee 
fay,  W.P.S.O.  108-B:  A.F.E.  613. 
Jivork.  which  begins  about  12'/j 
B  south  of  the  U.  S.  Military  re- 
if-and  is  to  extend  easterly  toward 
h-  for  approximately  10!i  miles, 
sts  of  grading  and  draining  the 
fi(Ay,  placing  select  material  and 
•IPlant  Mix,  and  is  to  be  com- 
Kon  or  before  Oce.  31,  1936.  .The 
ijial  items  are: 

fl  cu.  yds.  roadway  excavation: 
Ocu.  yds.   drainage  excavation: 
'dcu.    yds.    structural   excavation: 
Ocu.   yds.  borrow: 
Ocu.   yds.    imported   borrow: 
itfcu.  yds.   select  material: 
8cu.    yds.    concrete; 
libs,    reinforcing    steel: 
«lin.    ft.    C.    M.    pipe    of   various 

If, lln.    ft.    road   guard: 

«llin.    ft.    standard    line    fence; 

Idtons    plant    mix: 

a    tons    emulsified    asphalt; 

i^tons    CS-2    road    oil; 

12  tons    screenings; 

14   miles    of   placing   plant    mix; 

lOcu.  yds.   shoulder  material. 

.  .  Ca.>!son.   Hayward,   Calif.,   sub- 

t    the  second  low  bid  at  $193, 4n6. 

Kract  awarded 

Ir'AJO  COUNTY,  Ariz.  —  E.  L. 
l»r,  Box  470,  San  Bernardino,  at 
,i  awarded  contract  Nov.  6  by 
rizona  State  Highway  Commis- 
n  Phoenix,  for  highway  construe- 
1  1  P.A.  20.  reopened,  and  P.A.  22. 
I>ied;  A.F.E.  543.  streets  in  ^Vins- 

'I  work,  -which  lies  vi-ithin  the  citv 

I  of  Winslnw.  consists  of  gr.id- 
'.  raining  and  the  furnishing  and 
c  ^  of  select  material,  gravel  side- 

II  curb  and  gutter  and  cutback 
nmix.  and  is  to  be  completed  on  or 
0  Feb.  15.   1936. 

D  WANTED 

'/.LEJO.  Solano  Co..  Calif.— Until 
v-ilier  IS.  II  a.m..  bids  will  be  re- 
>■'  by  the  Vallejo  City  Council.  Alf. 


E.    Edgcumlje,   City  Clerk,    tor  paving 
one    block    on    Packard    Alley,    from 
Transport   St.   to   Santa  Clara   Street. 
Estimated  cost  $2,500. 
The  work    Involves: 

(1)  23G  c.y.  grading: 

(2)  SOO  l.f.  redwood  curbs: 

(3)  6,400  sq  .ft.  concrete  pavement,  5- 

in.  thick; 

(4)  ISO  l.f.  S-lii.  clay  pipe  sewer; 

(5)  2   manholes; 

(6)  1   storm  water  inlet; 

(7)  10  sq.   ft.   restore  sidewalk; 

(8)  34  sq.   ft.   restore  pavement. 
Plans   and    specifications    obtainable 

at   the   office   of  City  Engineer   T.    D. 
Kilkenny  upon  deposit  of  $5. 


CONTRACT  AWARDED 

J.\CKSON  COUNTY,  Ore.  —  A.  S. 
Wallace.  Roseburg,  at  $15,265  awarded 
contract  by  the  Oregon  State  High- 
way Commission.  Portland.  Nov.  7, 
for  furnishing  approximately  8,500  c.y. 
crushed  rock  in  stockpiles  on  the  Ash- 
land -  Jenny  Creek  Rock  Production 
Project  on   Green  Springs  Highway. 

A.  A.  Hardesty,  Portland,  at  $16,- 
905  submitted  second  low  bid  and  Sax- 
ton  &  Looney,  Portland,  at  $18,335 
was  third  low  bidder. 


BIDS    OPENED 

UMATILLA  COUNTY,  Oregon  — 
James  Crick,  N.  3104  Monroe  Street. 
Spokane.  Wash.,  at  $123,244  submitted 
low  bid  to  the  Oregon  State  Highway 
Commission.  November  7,  for  4.3  ml. 
grading  on  the  Pendleton  Hill  Section 
of  the  Old  Oregon  Trail. 

McNutt  Bros.,  Eugene,  at  $124,- 
849.50  submitted  second  low  bid:  and 
Whites  Trucking  Co..  Bonneville,  at 
$125,878  submitted  third  low  bid. 

Bids  held  under  advisement. 


CONTRACT   AWARDED 

WHEELER  COUNTY,  Ore.— Edlef- 
sen-Weygandt  Co.  and  E.  Hefty.  N. 
Peninsular  and  Columbia  Blvd..  Port- 
land, at  $86,460  submitted  low  bid  and 
awarded  contract  by  the  Oregon  State 
Highway  Commission,  Portland,  Nov. 
7.  f.>r  7.92  miles  crushed  gravel  sur- 
facing on  Service  Creek-Burton  Can- 
yon Unit,  and  4.49  miles  regrading. 
surfacing  and  oil  mat  surfacing  on  the 
Burton  Canyon-Spray  Unit  of  the  Ser- 
vice Creek-Spray  Section  of  John  Day 
Highway. 

J.  C.  Compton.  Saxton  and  Looney. 
and  F.  C.  Dillard.  Portland,  submitted 
second  low  bid  at  $93,819.50. 

Third  low  bid  was  submitted  by 
Theo.  Arenz  and  Oregon  Contracting 
Co..    Portland,   at   $93,902. 

CONTRACT  AWARDED 

LINN  COUNTY.  Oregon— Myers  &- 
Coulter.  3227  First  St.,  Seattle,  at 
$108,165  submitted  low  bid  and  award- 
ed contract  by  the  Oregon  State 
Highway  Commission,  Portland,  Nov. 
7.  for  1.15  miles  grading  on  the  Grade 
Ci'eek-Storm  Creek  Section  of  the 
S-antiam  Highway. 

J.  A-  Lyons,  Portland,  at  $108,685 
submitted  .second  low  bid. 

Third  low  was  submitted  by  Slate 
Constr.    Co.,   Albany  at   $117,38.=; 


CONTRACT   AWARDED 

LAKE  COUNTY,  Oregon  —  Babler 
Bros..  2407  N.  E.  2Sth  St.,  Portland, 
at  $107,952  submitted  low  bid  and 
awarded  contract  by  the  Oregon  State 
Highway  Coijimission,  Portland,  No- 
vember 7,  for  1-23  miles  grading,  14-6 
miles  grade  widening,  15.8  miles 
gravel  surfacing,  and  16  miles  road 
mix  surfacing  on  the  Palsley-Chew- 
aucan  Narrows  Section  of  the  Fre- 
mont   Highway. 

Second  low  bid  was  submitted  by 
A.  Milne,  Portland,  at  $110,978.50;  and 
third  low  bid  by  Warren  Northwest 
Roads  Co..   Portland,   at   $112,565. 


BIDS  OPENED 

JEFFERSON  COUNTY,  Oregon— M, 
L.  o'.Veli  &  Son,  Eugene,  at  141,779 
submitted  low  bid  to  the  Oregon  State 
Highway  Commission,  Portland,  Nov. 
7,  for  2.07  miles  grading  on  the 
Agency  Section  of  Warm  Springs 
Highway. 

Berke  Bros.,  Inc.,  Portland,  at  $42,- 
036  submitted  low  bid:  and  McNutt 
Bros.,  Eugene,  at  $43,518  submitted 
third  low  bid. 

CONTRACT    AWARDED 

STEVENS  COUNTY,  Wa«h.— J.  H. 
Collins  &  Co.,  Box  678,  Walla  Walla, 
at  $69,772  submitted  low  bid  and 
awarded  contract  by  L,  V.  Murrow, 
Director  of  Highways,  Olympia,  for 
grading,  draining  and  surfacing  with 
crushed  stone  about  4.9  miles  of  State 
Road  No.  3,  Inklers  Point  to  Chewe- 
lah. 

Second  low  bid  was  si 
Goodfellow  Bros.,  Wenatcl 
091:  and  third  low  by  N, 
Strom,    Spokane,    $76,359. 


bmitted    by 


BIDS    WANTED 

MARICOPA      COUNTY,      Arizona— 
Until    November   22,    2:30    P.    M.,    bids 
will  be  received  by  the  Arizona  State 
Highway     Commission.     Phoenix,     for 
highway  construction  on  the  Phoenix- 
Yuma    Highway    (Strees   in    Phoenix), 
WPMH  30-F:  A.P-E.  8070.     The  work, 
which  is  to  extend  from  Buchanan  St. 
(Phoenix)    southerly   on    17th    Avenue 
to  Greenshaw  Street  and  thence  west- 
erly to  19th  Ave.,  consists  of  grading 
and     draining,     constructing    concrete 
curb    and    gutter    and    concrete    storm 
drain,     furnishing     ad     placing     select 
material   and   cutback    plant   mix,   and 
is  to  be  completed  on  or  before  May 
31,     1936.       The     principal     items     and 
approximate  quantities  are; 
10.600   sq.    yds.    parkway  grading; 
21.700  sq.    yds.    grading    under    pave- 
ment; 
473  sq.   yds.   concrete  pavement; 
83  cu.   yds.    concrete; 
7.700    lbs.   reinforcing  steel; 
5.600  cu.    yds.    select    material; 

970  cu.   yds.   aggregate  base  course: 
3.600  tons    plant   mix; 
670  tons  plant  mix  seal  coat; 
173  tons  cutback  asphalt; 
6  tons   emulsified   asphalt; 
17   manholes: 
1,300  lin,    ft.    plain    concrete    pipe    (4 

7,800  lin.    ft.    reinf.    concrete  pipe    (3 
sizes) ; 
100  lln.  ft.  CM.  pipe  (2  sizes); 
6.147  lin.   ft.  combined  curb  &  gutter 
Plans    may    be    obtained    from    the 
state   highway   engineer,   T.    S.   O'Con- 
nell.     Certified  or  cashier's  check.  5%. 
Funds    in    the    sum    of    $140,000    have 
been   programmed   for   this   project. 


CONTRACT  AWARDED 

COCHISE  COUNTY,  Ariz.- Phoenix 
Tempe  Stone  Co.,  Box  1645,  Phoenix, 
at  $41,882  awarded  contract  by  the 
Arizona  State  Highway  Commission. 
Phoenix,  for  improvements  to  the 
streets  in  the  town  of  Lowell  on  the 
Benson-Douglas  Highwty;  F.  A.  79-1. 
Schedule  1,  A.F.E.   8057. 

The  work,  which  is  to  begin  at  the 
east  city  limits  of  Blsbee  and  extend 
.southeasterly  through  the  town  of 
Lowell  for  a  distance  of  about  0.3 
mile,  consist  of  widening  and  resur- 
facing the  existing  pavement  with 
cutback  plant  mix,  and  the  construc- 
tion of  a  cement  rubble  masonry  re- 
taining wall,  and  a  concrete  culvert, 
and  is  to  be  completed  on  or  before 
April    15.    1936. 

BIDS   WANTED 

STATE  OF  WASHINGTON.  —  Until 
Nov.  26.  10  A.  M..  bids  will  be  receiv- 
ed by  L.  V.  Murrow.  Director  of  High- 
ways. Olympia,  for  highway  construc- 
tion as  follows: 

Chelan   County:   Surfacing  and  con- 
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structing  a  bituminous  retread  sur- 
face on  about  37.2  miles  of  State  Road 
no.  10,  Junction  State  Road  Xo.  2, 
north  of  Wenatchee  to  Chelan,  involv- 
ing about  2,380  c.y.  of  crushed  stone 
surfacing,  10.000  c.y.  of  mineral  ag- 
gregates. 1,090  tons  of  bituminous  ce- 
ment and  other  items. 

Grant  Co.:  Surfacing  with  crushed 
stone  about  IS. 2  miles  and  construct- 
ing 31.5  miles  of  light  bituminous  sur- 
face treatment  on  county  road.  Burke 
to  Neppel,  involving  about  24,720  c.y. 
of  crushed  stone  surfacing,  789  tons  of 
bituminous  cement,  and  other  items. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
J2.00  per  set. 


County,  between  Death  Valley  Junc- 
tion and  the  California-Nevada  State 
Line.  Plans  and  s-  eciftcations  may  be 
obtained  from  the  above  office.  Cash 
or   certified    c-    cashi.;r's   check,    10%. 


BIOS    OPENED 

CLALLAII  COUNTY.  Wash.— El- 
liott &  Co..  2155  Northlakc  St.,  Seat- 
tle, at  199,465  submitted  low  bid  to  L. 
V.  '  Murrow,  Director  of  Highways, 
Olympia,  for  grading,  draining,  and 
surfacing  with  crushed  stone  about  5.6 
miles  of  State  Road  No.  9,  Sequira  to 
Blyn. 

Acme  Constro.  Co.,  Seattle,  at  $102,- 
131  submitted  second  low  bid;  and 
Northwest  Constr.  Co.,  Seattle,  at 
tl20,532  submitted  third  low  bid. 


LOW   BIDDERS 

YUMA  CO..  Ariz.— Tiffany  Construc- 
tion Co..  Flagstaff,  at  $38,115  submit- 
ted low  bid  to  the  Arizona  State  igh- 
way  Commission,  Phoenix.  Nov.  8.  for 
construction  of  IK  miles  of  new  align- 
ment on  the  Phoenix-Yuma  Highway 
(Mohawk  Line  change)  FA  55,  2nd  Re- 
op,  AFE  8040,  includ.  grading,  drain- 
ing, aggregate  base  course  and  SC-2 
road  mix  located  near  the  town  of 
Mohawk.  The  principal  items  and  ap- 
proximate quantities  are; 
16,700  c.y.  rdwy.  excav.; 

2,000  c.y.   .slides  and   overbreakage; 
289  c.y.   Class   A   concrete; 
23,400  lbs.  reinf.   steel; 

720  l.f.  CM  pipe   (3  sizes); 

4,100  c.y.  aggregate  base  course: 

1,700  c.y.  mineral  aggregate; 
33,000  gals,   road  oil; 

I'A  miles  processing  road  mix. 
N.   G.    Hill,   Phoenix,   submitted  the 
second  low  bid  at  $39,285, 

BIDS   WANTED 

MARICOPA  COUNTY,  Ariz.— Until 
Nov.  22,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Arizona  State  Highway 
Commission,  Phoenix,  for  highway 
construction  on  the  Phoenix-Prescott 
Highway,  WPMH  33. 

The  work,  which  begins  at  Christy 
Road  and  extends  northwesterly  about 
6.3  miles  to  the  south  city  limits  of 
Glendale,  consists  of  widening  the  ex- 
isting pavement  with  concrete  and 
other  allied  work,  and  is  to  be  com- 
pleted  on  or  before    Sept.   30,    1936. 

The    principal    items    and    approxi- 
mate quantities  are: 
44,000  sq.  yds.  grading  under  pave.; 
42,700'sq.   yds.   concrete  pavement; 
7,000  l.f.    grading   under    sidewalk: 

800  tons  plant  mix; 
32  tons  cutback  asphalt; 
9  tons   emulsified  asphalt; 

608  l.f.  CM  pipe  (various  sizes); 
1,410  l.f.   integral  curb  and  gutter; 
33,000   l.f.   formation   and   finishing  the 
shoulders. 

Plans  may  be  obtained  from  the 
state  highway  engineer,  T,  S.  O'Con- 
nell.  Certified  or  cashier's  check  for 
5%,  Funds  in  the  sum  of  $148,000 
have  been  programmed  for  this  proj- 
ect. 

BIDS   WANTED 

INYO  COUNTY,  Cal.  —  Until  Nov. 
19,  2  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works,  Di- 
vision of  Highways,  S.  W,  Lowden. 
District  Engineer,  Bishop,  for  grading 
1.3  miles  pf  the  state  highway  in  Inyo 


BIDS    WANTED 

LOS  .\NGELES  COUNTY,  Cal.— 
Until  December  5,  2  P.  M.,  bids  wUl 
be  received  by  State  Highway  Engi- 
neer, State  BIdg.,  Los  Angeles,  tor 
about  3.7  miles  grading  on  Sepulveda 
Blvd.,  Los  .\ngeles,  between  San  Fer- 
nando Road  and  Brand  Blvd, 

The  work   involves: 
(  1)  194  sta.   clearing     and     grubbing 

right-of-way; 
(    2)- 6300    M.    gals,    water; 
(  3)  348,500  cu.   yds.   road   excav.   un- 

class.; 
(  4)  3800   cu.   yds.   struc.   excav.: 
(  5)  3800   cu.    yds.    ditch   and   channel 

excavation: 
(  6)  6,000,000    station    yds.    overhaul: 
(  7)  194  sta.  finishing  roadway: 
(  S)  210    tons    mineral    aggregate 

(plant-mixed    surfacing); 
(   9)    11    tons    liquid    asohalt    MC-5    or 

MC-extra   heavy    (plant    -   mixed 

surfacing); 

(10)  20    tons    asphalt    concrete    (T>'pe 

"A"   surface); 

(11)  40  cu.    yds.   Class  A   Portland  ce- 

ment concrete   (strucs) ; 

(12)  220  cu.  yds.  Class  B  Portland  ce- 

ment concrete  (strucs.); 

(13)  3200  lbs.  bar  reinf.  steel   (strucs.) 

(14)  18   MFBM     treated  Douglas     Fir 

timber; 

(15)  0.3  MPBM  untreated  Douglas  Fir 

timber: 

(16)  1800  lbs.  struc.  steni  an*  metal: 

(17)  27  each  spillway  assemblies: 

(18)  740  lin.   ft.     8-in.   CMP; 

(19)  130  lin.   ft.   IS-in.   CMP; 

(20)  70  lin.  ft.  2I-in.  CMP; 

(21)  970  lin.    ft.   24-in.   CMP; 

(22)  122  lin.   ft.   36-in.   CMP; 

(23)  100   lin.  ft.    60-in.   CMP; 

(24)  200  lin.   ft.   78-in.   CMP: 

(25)  385  lin.  ft.  150  in  multiplate  CMP 

(93-11); 

(26)  450   lin.    ft.    18-in.    CMP    (siphon); 

(27)  110    lin.    ft.    24-in.    CMP    (siphon); 
(2S)  41  each  culvert  markers. 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer,  P.  O.  Box  1499,  Sacramento, 
and  on  file  at  the  oflice  of  the  District 
Engineer  in  San  Francisco  and  Los 
Angeles.  • 


BIDS   WANTED 

LOS  ANGELES  and  Orange  Coun- 
ties, Cal.— Until  Dec.  6.  2  P.  M.,  bids 
will  be  received  by  the  State  High- 
way Engineer,  State  Bldg..  Los  An- 
geles, for  about  2.6  miles  grading  and 
surfacing  with  selected  material  base 
in  Los  Angeles  and  Orange  Counties 
between  Luitwieler  Ave.  and  La  Mi- 
rada  Ave. 

The  work  involves; 
(  1)   135  sta.  clear  and  grub  right   of 

way- 
(  2)  2,300  'm.  gals,  water; 
(  3)  140,500  c.y.  rdwy.  excav.,  unclass. 
(  4)  1,800  c.y.  struc.  excav.; 
(  5)   550  c.y.  ditch  and  channel  excav, 
(    6)   250,000   sta.   yds.   overhaul; 
(  7)  135  sta.  finishing  rdwy.; 
(  8)   13.500  tons   selected   material: 
(  9)   240  c.y.  Class  A   Portland  cement 
concrete   (struc); 

(10)  50  c.y.  Class  B  dO; 

(11)  44,000  lbs.  bar  reinf.  steel; 

(12)  20  MFBM  redwod   timber,  dense, 

select,  all  heart  struc.  grade; 

(13)  15  MFBM  redwood  timHer.  select, 

all  heart  struc.  grade; 

(14)  30   tons  rock   (weep  holes); 

(15)  340  l.f.   8-in.   CMP; 

(16)  280   l.f.   18-ln.   CMP; 

(17)  680  l.f.   24-in.  CMP- 

(18)  170  l.f.  54-in.  CMP,'  8  gauge; 
(19;  14  each  spillway  assemblies. 

Plans    and    specifications   obtainable 


from  the  office  of  the  State  1  hi 
Engineer,  P.  O.  Box  1499,  Sac  ot 
'T-fl  on  file  at  the  office  of  the  « 
Engineer  in  San  Francisco  ;  ; 
Angeles.  ' 

BIDS  WANTED 

SHASTA  COUNTY,  Cal.— Di  1 
3,  2  P.  M.,  bids  will  be  receive.». 
State     Highway     Commission,  i 
mento,  for  about  7.7  mile?  -' 
surfacing   with    crusher    r-; 
plant-mixed  surfacing  in  S: 
ty    between    I'A    miles    ea.-. 
Vista  and  Diddy  Hill. 


The 


ork 


volv 


(  1)  30    acres    clearing    and    , 

right  of  way; 
(  2)  3,205  M.   gals,   water. 
(    3)    191,000  c.y.  rdwy.  excav.,  tl 
(   4)   1,800    c.y.    struc.    excav.; 
(  5)   600  c.y.  ditch  and  ch   i 
(    6)    605,000    sta.    yds.    over 
(   7)  26,000  c.y.   imported   - 

terial; 
(   8)   407  sta.   finishing  rdv 
(   9)   18,800  tons  crusher   r 

(10)  105  tons  liquid  asph.  .- 

coat): 

(11)  10,600    ton    mineral    agg.  i 

mixed   surfacing): 

(12)  560  tons  liquid  asph.  MC-5  1 

extra  heavy  (plant-mlx(  ■ 

(13)  63   tons  liquid  asph.   MC  ( 
coat) ; 

(14)  575  tons  sand   (seal  coat) 

(15)  9,800  lbs.   bar  reinf.  steel  n 

(16)  132  c.y.  Class  A  Portland  i 

concrete   (struc); 

(17)  142  l.f.  12-in.  CMP: 

(18)  1,762  l.f.   18-in.  CMP; 

(19)  426  l.f.   24-in.  CMP; 

(20)  118  l.f.   30-in.   CMP; 

(21)  74    l.f.    36-in.   CMP; 

(22)  94   l.f.    42-in.    CMP- 

(23)  64    l.f.    48-in.    CMP; 

(24)  154     l.f.     cleaning    and    s  « 

existing  CMP  culverts: 

(25)  94  each  culvert  markers; 

(26)  121   each   monuments.         f 
Plans    and    specifications   ob-a 

from  the  office  of  the  State  }^ 
Engineer,  P.  O.  Box  1499,  Sac* 
and  on  file  at  the  office  of  IheM 
Engineer  m  San  Francisco,  I: 
geles  and  Redding.  •  ' 


BIDS  WANTED 

PLUMAS  COUNTY,  Cal  — U'  : 
3,  2  P.  M.,  bids  will  be  receive-.| 
State     Highway     Commission,  i 
mento.    for    about    5.5    mi]   - 
applying    road-mix    surfa.  ■ 
and   seal   coat    in    Pluma.^^ 
tween     Edes     Ranch     an-! 
Pass. 

The  work  involves: 
(  1)  440  M.  gals,  water; 
(  2)  62,000  c.y.  rdwy.  excav.,  i  t 
(   3)  1,550  c.y.  struc  excav.; 
(  4)  225  c.y.  ditch  and  channe  « 
(  5)  40,500  c.y.  Imported  born 
(  6)  99,100  sta.  yds.  overhaul; 
(  7)  291  sta.  finishing  rdw>-.: 
(  8)  300   tons  liquid   asph.,   Rl  C 
(  9)  71,300  sq.   yds.   preparing  d 
and  shaping  roadbed: 

(10)  60  tons  asph.  emulsion  90    ( 

coat): 

(11)  450  c.y.  sand   (seal  coat): 

(12)  21,000  lbs.  bar  reinf.  steel  ll 

(13)  225  c.y.  Class  A  Portlands 

concrete    (struc); 

(14)  158  l.f.  12-in.  CMP; 

(15)  1,856  l.f.   18-in.  CMP; 

(16)  148  If.  24-in.  CMP: 

(17)  260  l.f.   36-in.   CMP; 

(IS)  56  each  culvert  markers: 
(19)   53  each  monuments. 

Plans  and  specifications  ot  ■ 
from  the  office  of  the  State  1 » 
Engineer.  P.  O.  Box  1499.  S«c» 
and  on  file  at  the  office  of  the  * 
Engineer  in  San  Francisco,  3' 
geles  and  Redding.  • 
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BIO  OPENING    POSTPONED 

EI^KO  COUNTY,  Nevada,— Duo  to  a. 
-hango  in  the  State  Highway  program, 
bids  for  construction  of  a  portion  of 
the  State  Highway  Syfitem  In  Elko 
•  •nunly,  Koute  1.  Sections  DI  nd  E2. 
Iietween  ,'i  point  approximately  one 
mile  ivcst  of  Wells  and  Well-s,  a  length 
:)f  approximately  0,81  mile,  were  not 
ipent-d  by  the  Nevada  State  Highway 
Directors,  Robt,  A.  Allen,  State  Hlgh- 
iway   Engineer,   Car,son  City,   Nov.    13, 

BIOS  WANTED 

SA.V  DIEGO  COUNTY,  Cil.— Until 
December  e,  2  P.  M..  bids  will  be  re- 
•eived  by  the  State  Highway  Engi- 
neer. State  BIdg..  Los  Angeles,  for 
ibout  3.3  miles  grading  In  San  Di- 
>go  County  on  Palomar  Mountain  Rd. 
between  Iron  Spring  Creek  and  the 
;)bservatory  site. 

The  work  Involves: 
:  1)   173  stations  clearing  &  grubbing 
right  of  way: 

!)   500   M.   gals,   water; 

3)  138.600  c.y.  rdwy.  excav.,  unclass. 

4)  132.600  sta,   yds.  overhaul; 
'  5)  1,650  c.y.   struc.   excav.: 

6)  iO.OOO  c.y.  imported  selected  ma- 
,  terial: 

7)  173  sta. 

8)  1.486  l.f.  18- 
;  9)  612  l.f.  24-in 
,10)  116  l.f.   30-in 

11)  370  l.f.   36-in.  CMP; 
,12)   128  l.f.   48-in.  CMP; 
il3)  68  l.f.   8-in.  perf.   metal  pipe  un- 
derdraJns; 

14)  120   l.f.    75-in.    multi-plate   CMP; 

15)  60    c.y.    rubble   masonry; 

16)  0.3  mile  removing  exist,  fences: 

17)  1.050  each  border  stones. 

Plans  and  specifications  obtainable 
rom  the  office  of  the  State  Highway 
:ngineer.  P.  O.  Box  1499.  Sacramento 
nd  on  file  at  the  office  of  the  Mstrict 
Engineer  in  San  Francisco.  Los  An- 
eles  and  San  Diego. 

IDS   WANTED 

INYO  COUNTT,  Cal.— Until  Decem- 
er  3,  2  P.  M..  bids  will  be  received 
y  the  state  Highway  Commission, 
acramento.  for  about  2.6  miles  grad- 
ig  in  Inyo  County,  between  1.8  miles 
orth  of  Bishop  and  1.4  miles  north  of 


shing  rdwy.; 
n.  CMP; 
CMP; 
CMP. 


The 


■olv 


e   work    involves: 

1)  Clearing   and   grubbing    right-of- 

way; 

2)  13.000    cu.    yds.    roadway    excav. 

unclass.; 

3)  91,000  sta.  yds.  overhaul; 

4)  75  cu.   yds.   struc.   excav.; 

5)  680  cu.  yds.  ditch  excav.; 

6)  6000  cu.  yds.  imported  borrow 

7)  24   lin.    ft.   12-in.  CMP: 

8)  132  lin.  ft.  18-in.  CMP; 

9)  30   lin.    ft.    24-in.    CMP; 

0)  20  lin.   ft.   clean  and  salvage  ex- 
isting  CMP   culverts; 
'I)  6  each   culvert  markers; 
•2)  61  each  guide  posts; 
i3)  8  each  guide  posts  removed   and 

4)  1.86  miles  remove  and  reset  exist. 

property    fences; 
.5)  0.22   mile   remove  and  dispose  of 

exist,    property  fences; 

6)  0.79    mile    new    property    fences; 

7)  35  each  monuments. 

Plans  and  specifications  obtainable 
om  the  oftice  of  the  State  Highway 
ngmeer.  p.  o.  Box  1490.  Sacramento. 
Id  on  file  at  the  office  of  the  District 
ngmeer  in  San  Francisco.  Los  An- 
•les.  and   Fresno.  •  -. 

IDS    WANTED 

SANTA  BARBARA  CO.,  Cal.— Un- 
\  Dec.  4,  2  P.  M..  bids  will  be  re- 
uved  by  the  State  Highway  Commis- 
on.  Sacramento,  for  about  5.4  miles 
■admg  and  surfacing  with  road-mix 
irfacmg  over  gravel  base  in  Santa 
arbara  County  between  one  mile  east 
Santa  Ynez  and  Los  Olivos. 


grubbing    right    of 


nclass 


The  work 

(  1)  clearing 
way: 

(  2)  320  M.  gals,  water; 

(  3)  141.000  c.y.  rdwy.  excav., 

(   4)  317,000  sta.  yds.  overhaul; 

(  0)  1,600   c.y.   struc.   excav.; 

(  6)  1.400   c.y.   ditch   and   channel   ex- 
cavation: 

(   7)  2S9    sta.    flnlahing   roadway; 

(  8)  6.400   c.y.   screened  gravel   base; 

(  9)  5.600  c.y.  mineral  agg.   (road-mix 
surfacing) ; 

(10)  650  tons  liquid  a.'iphalt  SC-3  (do); 

(11)  66  tons  liquid  asphalt  SC-2  (prime 

coat) : 

(12)  85  tons  do   (shoulders): 

(13)  66   tons   liquid  asphalt   SC-3    (seal 
coat): 

(14)  485  tons  screenings   (seal  coat); 

(15)  45.000  lbs.  bar  reinf.  steel- 

(16)  405  c.y.  Cla.ss  A  Portland  "cement 

concrete   (struc): 

(17)  3-16  l.f.   8-in.   CMP; 

(18)  1.200  l.f.  18-in.   CMP; 

(19)  64   l.f.    24-in.   CMP; 

(20)  378   l.f.    36-in.   CMP; 

(21)  22  each   spillway  assemblies: 

(22)  340  l.f.   laminated  guard   railing: 

(23)  70  each  culvert  markers* 

(24)  344  each  guide  posts: 


(25)  10.3  miles  new  property  fence; 
(20)   30   each   gates,    14-ft,: 

(27)  8  each  gales.  lo-ft.; 

(28)  125  each  monuments. 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer,  P.  O;  Box  1499,  Sacramento 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco,  Los  An- 
geles and  San   Luis  Obispo. 


BID?    WANTED 

KINGS-  COUNTY.  (.'aJ  -Until  De- 
cember 3,  2  P.  M-,  Diis  will  be  re- 
ceived by  the  State  Highway  Commis- 
sion, Sacramento,  for  grading  should- 
ers on  6.3  miles  In  Kings  County,  be- 
tween 2  miles  south  of  Lemoore  and 

i  114  miles  east  of  Stratford, 

I      The  work  involves: 

(1)  1000  cu.   yds.   roadway  excavation 

unclassified; 

(2)  8000  cu.  yds.   imported  borrow; 

(3)  331    stations    finishing   roadway; 
Plans    and    specifications    obtainable 

at  the  office  of  the  State  Highway  En- 
gineer. P.  O.  Box  1499.  Sacramento, 
and  on  file  at  the  office  of  the  Di-strict 
Engineer  in  San  Francisco.  Los  An- 
geles and    Fresno.        •  ^"^ 


SAN  FRANCISCO— UNION  ST.  TRACK  RECONS.— CITY 

SAN  FRANCISCO.  Calif.— Shanna- 
han  Bros.,  Inc..  6181  Eastern  Ave.. 
U<s  AngeJes.  at  $43,242  submitted 
low  bid  to  the  Public  Utilities  Com- 
mis.sion.  City  Hall,  under  Municipal 
Railway  Contract  No.  170.  for  the 
reconstruction    of    the    Union    Street 


The  work    involves: 
(    1)   54.000  sq.   ft.  removing  pavement: 
{    2)  5.600    ft.    removing    existing    rail, 
ties   and    fastenings   and   hauling 
the    material    to    the     Municipal 
pipe   yard,    single   track; 
(  3)  2.100  c.y.  excavation  below  pave- 
ent; 
c.y.     excavation    and    backfill 


(  4)    20 

for  dr^n 
(  5)  lump  su 
{   6)   500    c.y. 


installing  track  drains 
reaking    and    distribut- 
ing concrete  sub-ballast: 
(   7)   1.300  c.y.  furnishing  and  distribu- 
ting crushed  rock  ballast: 
(  8)   5,600   ft.    constructing  girder  rail 
track,    complete,    including  haul- 
ing  materials,    but   excluding 
excavation,   paving  and   bonding, 
single  track; 
(  9)   190  Installing  thermit  weld  joints; 


(10)  lump  sum.  inatalUng  double  track 
over  double  track  crossing; 

(11)  lump    sum.    installing   crossover; 

(12)  54.000    sq.    ft.    asphaltic   pavement 
on  concrete  ase; 

(13)  4.400     sq.     ft.     afiphaltic    conform 
pavement  inc.   removal   of  exist- 

ing asphalt; 

(14)  500    sq.    ft.    concrete   base   for   as- 

cluding   the   removal  of   the   ex- 
isting base; 

(15)  5,S00  ft.   concrete  stringer,  single 

phaltic    conform    pavement,    in- 
track. 
.Total    bids    follow: 

(A)  Shannahan    Bros.,    Inc.,    Los    An- 
geles,   $43,242.00. 

(B)  Tfteq.   Cohn.   San   Francisco,   $45,- 
949.00. 

CO  Eaton    &    Smith,    S-an    Francisco. 
$48,575.00. 

(D)  Cbas.   L.   Harney.   San  Francisco. 
$49,748.00. 

(E)  E.     J.     Treacy.     San     Francisco, 
$50,509.00. 

(F)  Fay  Improvement  Co.,   San  Fran- 
:.    ci.soo,.  $59,269.50. 

(G)  Sibley    Grading    &    Teaming    Co.. 
Ltd..    San    Francisco,    $61,786.00. 

Unit  bids  follow: 


(A) 

(B) 

<C) 

(D) 

(E) 

(F) 

(G) 

(  1) 

1  .0715 

S  .075 

i     .08  • 

-i     -Jft.' 

%  ,.-05 

%     .15 

$  .12 

(  2) 

.53 

.50 

.60 

l.OO 

.70 

.76 

(  3) 

.95 

1.50 

1.00 

1.00 

1.00 

.75 

1.50 

(  4) 

2.50 

4.00 

1.50 

3.00 

1.00 

2.00 

5.00 

(  5) 

120.00 

25.00 

75.00 

100.00 

150.00 

76.00 

100.00 

(  6) 

3.00 

1.75 

1.07 

2.00 

2.50 

2.75 

1.50 

(  7) 

3.05 

2.20 

3-00 

2.50 

3.00 

2.75 

1.50 

(  8) 

2.03 

2.07 

1.80 

1.80 

2.30 

2.40 

4.50 

(  9) 

15.00 

16.00 

21.00 

13.00 

12.60 

13.75 

15.00 

(10) 

525.00 

650.00 

450.00 

1200.00 

1500.00 

800.00 

725.00 

(11) 

829.00 

475.00 

500.00 

1200.00 

1070.00 

800.00 

300.00 

(12) 

.19 

.23 

.26 

.25 

.27 

.26 

.22 

(13) 

.19 

.08 

.15 

.10 

.10 

.15 

.10 

(14) 

.28 

.20 

.37 

.20 

.25 

.25 

(15) 

.34 

.60 

.75 

.56 

.60 

.90 

.60 

SOLANO  &  NAPA  COS.— 11.2  mi.  Grade  &  Pave— STATE 


SOLANO    AND    NAI'A    COUNTIES.  ,  <   2)    69.500 
Cal.— Hanrahan-Wilcox  Corp..  814  Ho-  !  class 

Bldg..    San    Francisco,    at    $434.-     f  3)    1335  ^ 


rdwy. 


submitted  low  bid  to  the  State 
Highway  Commission,  Sacramento, 
for  about  11,2  miles  grading  and  pav- 
ing with  Portland  cement  concrete  in 
Solano  and  Napa  Counties,  between 
one  mile  north  of  Carquinez  Bridge 
and  Cordelia. 

The   work   involves: 
(  1)  2350   M.    gals,    water; 


5.  ditch  excav.; 

(  5)  520,000   sta.    yds.    overhaul; 

C  6)  47  sta.  reworking  exist,  embank- 
ment surface; 

(   7)  10.3   miles  preparing  exist,  rdwy.; 

(  8)  9   cu.    yds.    removing   conC; 

^  9?  285  tons  liquid  asphalt  SC--1A 
(roadbed   seal) ; 
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(10)  455  tons  asphaltlc   cement   grade 

E    (roadbed    seal): 

(11)  143.000  cu.  yds.  selected  material, 

(12)  142.500    sq.    yds.    preparing    sub- 

grade  or  pavement: 

(13)  590   stations    finishing    rdwy. : 

(14)  353     cu.     yds.     salvaged     surface 
base; 

(15)  1800    tons    crusher    run    ba«e: 
(IS)  4     tons      liquid       asphalt       MC-2 

(prime  coat,  plant  mixed  surfac- 
ing): 

(17)  540  tons  mineral  aggregate  (plant 

mixed  surfacing^ ; 

(18)  19    tons    liquid    asphalt    ROMC-4 

or  5   (plant  mixed  surfacing): 

(19)  3   tons  liquid   asphalt   MC-3    (seal 

coat,    plant    mixed   surfacing); 

(20)  25     tons     screenings     (seal     coat. 

plant  mixed  surfacing): 

(21)  405    tone    liquid    asphalt    ROMC-3 

or  4  (road  mix  surface  treat- 
ment): 
{22)  49.200  sq.  yds.  preparing,  mix- 
ing and  shaping  shoulders  or 
roadbed  (road  mix  surface  treat- 
ment) : 

(23)  192     tons     liquid      asphalt       SC-2 

(penetration    oil    traatment) : 

(24)  27.620    cu.    yds.    class    B    Portland 

cement    cone,    (pavement); 

(25)  70  cu.   yds.  class  A   Portland  ce- 

ment  cone,    (structures); 

(26)  146  cu.  yds.  class  A  Portland  ce- 

ment  cone,    (ditch   lining); 

(27)  ;83.000  lbs.  bar  reinf.  steel  (pave- 

ment   and    structures): 

(28)  57.708    each    pavement   dowels: 

(29)  2300   each   pavement  tie  bolt  as- 

semblies: 

(30)  1070    cu.    yids.    light    riprap; 

(31)  914  lin.   ft.   8  In.  C  M  P; 

(32)  378   lin.   ft.   12   in.   CMP; 

(33)  546  lin.    ft.    18   in.  CMP; 

(34)  52  lin.   ft.  24  In.  CMP: 

(35)  76  lin.   ft.   36  in.   CMP: 


(A)  (B) 

(  1) J       .40  »     l.BO  f 

(  2) -  .20  .20 

(  3) .35  .70 

(  4) 80  1.00 

(   5) .01  .006 

(  6) - 39.00  50.00 

(  7) 470.00  125.00 

(   8) 6.00  5.00 

(  9) 9.90  8.50 

(10) _.  15.90  16.00 

(11) 70  .76 

(12) 06  .07 

(13) _  6.00  10.00 

(14) 1.40  .80 

(15)- 2.45  2.30 

(16) 20.00  18.00 

(17) _ -  3.40  4.25 

(18) 20.00  18.00 

(19) 20.00  18.00 

(20) 2.61)  3.10 

(21) 16.40  15.50 

(22) .05  .05 

(23) 10.90  9.36 

(24) 7.80  7.50 

(25) 20.00  24.00 

(26) 15.00  16.00 

(27)_ _  .0567       .06 

(28) 15  .16 

(29) 45  .40 

(30) 2.66  4.00 

(31) 1.10  1.00 

(32) _  1.40  1.25 

(33) 1.85  1.65 

(34) -  2.65  2.55 

(35) 5.20  4.85 

(38) 7.15  6.70 

(37) 8.25  8.00 

(38) .90  1.00 

(39) 2.72  2.60 

(40) -  12.09  13.80 

(41) 16.35  16.00 

(42) -  .40  .62 

(43) -  17.00  17.25 

(44)..- -  .40  .50 

(45) 300.00  225.00 

(46) IB.OO  16.50 

(47) 178.90  125.00 

(48) —  73.80  55.00 

(49) 41.00  18.50 

(60) -  1.50  3.00 


(36)   106   lin.   ft.    48   in.   C   M   P: 
(37;   lis  lin.  ft.   .64  in.  CMP: 
(3S)  10.400   lin.     ft.    8-in.     pert,    metal 
pipe    (underdralns): 

(39)  1795    cu.     yds.    rock    filling    ml- 

terial    (underdrains) ; 

(40)  16  each  8  in.  splUway  assemblies: 

(41)  4  each  12  in.  spiUway  assemblies; 

(42)  1609    lin.    ft.    cleaning    and    relay- 

ing exist.   CMP   culverts; 

(43)  10  cu.   yds.  class  A  Portland  ce- 

ment   cone,     (curbs    and      side- 
walks) ; 

(44)  1067   lin.    ft.   removing   and   reset- 

ting   exist,    guard    railing; 

(45)  0.8    mile   removing  and   resetting 
exist,    property    fences; 

(46)  6   each   drive   gates; 

(47)  1    only    type   A-10   double    traffic 

lane   pavement    crossing  device: 

(48)  7    each    type   B-10   double   traffic 

lane  pavement   crossing  devices; 

(49)  4   each   type  C   single  traffic   lane 
pavement   crossing   devices; 

(50)  14    each    monuments    complete    In 

place 
Total  bids  follow: 

(A)  Hanrahan  -  Wilcox     Corp.,      San 

Francisco.    J434. 428.79. 

(B)  Fredrickson     &    Watson     Constr. 

Co.,   Fredrickson  Bros..   &  Jones 
&   King.   Oakland.   $439,686.16. 

(C)  N.   M.   Ball  Sons  Co..   and  Boden- 

hanier    Constr.      Co.,      Berkeley. 
1445.707.60. 

(D)  A.    J.    Raisch    and    A.    G.    Raisch, 

San  Francisco.   $460,341.14. 

(E)  Peninsula  Paving  Co..  San  Fran- 

cisco.   $461,566.46. 

(F)  Baslch    Bros..      Torrance,      $461,- 

804.49. 

(G)  A.    Tciehert   &   Son,   Inc.,    Sacra- 

mento.   $466,919.95. 
(H)   Union  Paving  Co..  San  Francisco. 
$472,338.28. 

Unit   bids   follow: 


(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

1.00 

1.00 

1.00 

.35  $     1.25   $       .80 

.30 

.23 

.23 

.20 

.22 

.25 

.90 

.76 

.60 

.26 

.80 

1.00 

.90 

.85 

.70 

.90 

.90 

1.00 

.005 

.003 

.005 

.01 

.0025 

.005 

50.00 

100.00 

55.00 

50.00 

75.00 

50.00 

200.00 

200.00 

300.00 

600.00 

300.00 

600.00 

5.00 

7.00 

5.00 

2.00 

10.00 

10.00 

10.00 

10.00 

10.00 

9.00 

11.00 

12.00 

16.00 

16.00 

16.00 

15.00 

18.00 

20.00 

.72 

.85 

.80 

.89 

.79 

.80 

.09 

.04 

.06 

.08 

.08 

.07 

6.00 

4.00 

6.00 

8.00 

5.00 

6.60 

.60 

.80 

1.10 

1.00 

1.00 

1.00 

2.60 

2.00 

2.50 

2.00 

2.20 

3.00 

20.00 

18.90 

23.00 

18.00 

30.00 

20.00 

4.S0 

5.00 

5.00 

3.90 

4.20 

5.60 

17.00 

16.00 

15.00 

18.00 

20.00 

20.00 

20.00 

18.90 

23.00 

IS.OO 

30.00 

20.00 

1.00 

3.00 

3.50 

2.70 

4.00 

3.00 

17.00 

16.60 

16.00 

16.00 

18.00 

20.00 

.05 

.04 

.06 

.05 

.065 

.06 

11.60 

11.00 

10.00 

10.00- 

14.60 

13.50 

7.66 

8.00 

8.36 

7.64 

8.15 

8.00 

20.00 

20.00 

16.00 

23.00 

22.50 

18.00 

16.00 

20.00 

17.00 

13.00 

20.00 

16.50 

.057 

5       .06 

.04 

.065 

.06 

.05 

.12 

.16 

.17 

.16 

.15 

.16 

.50 

.45 

.41 

.40 

.40 

.50 

4.00 

5.00 

3.25 

1.90 

4.25 

4.00 

.90 

.80 

.75 

.90 

1.00 

1.20 

1.10 

1.15 

1.00 

1.20 

1.25 

1.50 

1.76 

1.66 

1.50 

1.60 

2.00 

2.25 

2.50 

2.60 

2.25 

2.40 

3.00 

3.00 

4.40 

6.20 

4.00 

4.63 

5.00 

5.50 

6.60 

7.00 

6.00 

6.45 

7.00 

8.50 

8.50 

7.70 

7.00 

8.15 

8.00 

9.50 

.80 

.75 

.80 

.90 

.90 

1.00 

2.85 

2.80 

3.00 

2.30 

2.75 

3.10 

16.00 

12.00 

12.00 

13.10 

15.00 

20.00 

20.00 

17.00 

16.00 

16.92 

20.00 

25.00 

.50 

.50 

.40 

.50 

.50 

.80 

15.00 

15.00 

15.00 

18.00 

20.00 

15.00 

.60 

.46 

.50 

.50 

.50 

.60 

300.00 

250.00 

225.00 

250.00 

300.00 

300.00 

20.00 

16.00 

20.00 

15.00 

20.00 

15.00 

60.00 

50.00 

90.00 

50.00 

125.00 

100.00 

76.00 

50.00 

65.00 

50.00 

100.00 

100.00 

50.00 

20.00 

50.00 

31.00 

100.00 

60.00 

3.00 

2.00 

2.50 

3.00 

3.00 

2.00 

BIDS   WANTED 

SAN  LUIS  OBISPO  CO..  Cal.— UnO 
E'ecember  4.  2  P.  M..  bids  will  be  re 
ceived  by  the  State  Highway  Com 
mission.  Sacramento,  for  about  6.6  mi 
grading  and  surfacing  with  cruBhe 
run  base  and  road-mix  surfacing  I: 
San  Luis  Obispo  County,  between  on. 
mile  east  of  Cholame  and  the  Ken 
County  line. 

The  work  involves: 
(  1)  580  M.  gals,  water; 
(  2)   271.500  c.y.  rdwy.  excav.; 
(   3)  995.000    sta.    yds.    overhaul; 
(  4)  4.375   c.y.   struc.  excav.; 
(  5)  4.375   c.y.   ditch  and  channel  ei 

cavation: 
(  6)  351  sta.  finishing  rdwy.; 
(  7)   9.560  c.y.   crusher  run  base: 
(  8)  9.965  c.y.  mineral  agg.   (road-mi 

surfacing): 
(  9)  80  tons  liquid  asphalt  9C-S  (prim 

coat); 

(10)  843  tons  liquid  asphalt  SC-2  (roa. 

mix  surfacing): 

(11)  80  tons  liquid  asphalt  90-95  (sea 

coat); 

(12)  985  tons  screenings   (sea!  coat); 

(13)  25  c.y.  Class  A  Portland  cemen 

concrete   (culvert  paving); 

(14)  215  c.y.  rubble  masonry; 

(15)  925    sq.    yds.    constructing   pave 

gutters  and   inlet  aprons: 

(16)  580  l.f.  8-in.  CMP; 

(17)  2.462   l.f.   IS-in.   CMP;  m 

(18)  572  l.f.   24-in.  CMP;  ,    I 

(19)  352  l.f.  30-ln.  CMP;  ';  ■ 

(20)  618  l.f.   36-in.   CMP:  .     J 

(21)  494  l.f.   36-In.  CMP,   10  gauge; 

(22)  230  l.f.   4S-in.   CMP; 

(23)  340  l.f.  48-in.  CMP.  8  gauge: 

(24)  200   l.f.   90-inch   multi-plate  CM 

(512-18): 

(25)  60  l.f.  135-in.  do  (85-13); 

(26)  32  each   spillway  assemblies; 

(27)  5.215  It.  laminated  guard  railing 

(28)  370  each  guide  posts: 

(29)  152  each  culvert  markefs; 

(30)  13.3   miles   new  property  fence: 

(31)  26  each  drive  gates: 

(32)  123  each  monuments  complete  i 

place. 
Plans  and  specifications  obtainabl 
from  the  office  of  the  State  Highwa 
Engineer.  P.  O.  Box  1499.  Sacrament 
and  on  file  at  the  office  of  the  Dis 
trict  Engineer  in  San  Francisco.  Lc 
Angeles  and  San  Luis  Obispo. 


BIDS   OPENED 

SAX  FRANCISCO.  —  E.  J.  Treac- 
309  Call  Bldg..  at  SI. 237. SO  submittf 
low  bid  to  the  Department  of  PuW 
Works,  City  Hall,  under  Spec.  N 
18.830.  for  the  improvement  of  Blanc'.. 
Street  between  Elizabeth  and  2jr 
Streets. 

The  work  involves: 

(1)  150   c.y.   grading,   excavation; 

(2)  3900    sq.    ft.    6-inch    Class   E   cor 

Crete  pavement; 

(3)  1    each    taper  tube   lighting  sUno 

ard.  Cat.  No.  6722-1019  or  e«ll« 
in  place; 

(4)  166  l.f.  I'A- 

standard; 

(5)  370  l.f.   No.   8  solid  single  condu( 

tor  6000  V.  R.  &  L.  C.  wire.  NE 
standard; 

(6)  one  each  special  concrete  base  f< 

lighting  stairdard,   complete. 
Total   bids   follow: 

(A)  E.    J.    Treacy Jl.MT.! 

(B)  Eaton  &  Smith —  ^'^F  ! 

(C)  Fay  Improvement  Co "^'^1' 

(D)  M.  Bertolino - -  !■?* 

(E)  Chas.    L.    Harney  1   ' 
All  bidders  of  San  PranetaeB. 
Unit  bids  follow: 

(A)       (B)        (C)       (D)       (E) 
(1) $     .90  $  1.33   $  1.85  $  2.00  $  2. 


black  conduit,  NE 


(2) 


.20 


.22 


.27 


.34 


(3).''.^    100.00  187.00  100.00     30.00  200 


2o!o«     20.00     18.00     30.00    M 


PACIFIC    CONSTRUCTOR 
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LOW   BIDDERS 

,       NYK  COUNTY,  Ncv.— I'acinc  Const. 

I  Co..  334  Storkton   St..   San   Kranclsro. 

,  at  J(in.8S2.CO  .■iubmltted  low  1)W  to  the' 

.  Nevada   State    Highway   Dlrcrtors,    l;. 

;  A.  Allen.  Slate  Highway  Engineer. 
Carson   City,    for  the    construetlon   of 

}  a  portion  of  the  State  Highway   Sy.f- 

.  tein  In  Nye  County,  Route  4.  Section 
Al,  between  Tonopah  and  a  point  ap- 
prnxlnmtely  three  miles  ea.st  of  Tono- 
pah, a  length  of  approximately  3.12 
miles. 

\       Isbcll  Const.  Co.,  Reno,  at  172.869.50 

'  submitted  second  low  bid. 


CONTRACT  AWARDED 

DOUGI^AS  COUNTY,  Ore.— Jacob- 
sen-Jensen  Co.,  517  N.  E.  Stanton  St., 
Portland,  at  J119,296  submitted  low 
bid  and  awarded  contract  by  the  Ore- 
gon State  Highway  Commission,  Port- 
land, November  7,  for  1.68  miles  grad- 
ing and  paving  on  Turkey  Hill  Sec- 
tion of  the  Pacific  Highway. 

Oregon  Contracting  Co.  and  Theo. 
Arenz,  Portland,  at  J123,940.50  sub- 
milled  second  low  bid;  and  E.  C. 
Hall,  Eugene,  at  }130,736  submitted 
third   low   bid.  } 


I    BIDS  WANTED 

KERN  COUNTY,  Calif.— Until  Dec. 
4,  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission.  Sac- 
ramento, for  about  5.1  miles  grading 
and  surfacing  with  road-mix  surfacing 
in  Kern  County  between  four  miles 
south  of  Shafter  and  Shafter. 
f  The  work  Involves; 
(  1)   clearing    and    grubbing    right    of 

way; 
<  2)  2,200  M.  gals,  water; 
I  (  3)  24,500  c.y.  rdwy.   excav..   unclass. 
(  4)    32.000    c.y.    imported    borrow; 
(  6)  75  c.y.  ditch  and   channel  excav.; 
1  (   6»   30,000  sta.   yds.   overhaul- 

(  7)  925  c.y,  struc.  excav.; 
,  (  8)  270  sta.   finishing  rdwy.; 
(  »)   1.3S0  tons  liquid  asphalt  SC-4; 
(10)  83,000  sq.   yds.    preparing,   mixing, 
and  shaping  roadbed  and  shoul- 
ders; 
(U)  9,825  tons  mineral  agg.  (road-mix 
surfacing); 

(12)  35   c.y.   Class  A  Portland   cement 

concrete    (struc); 

(13)  1,450  lbs.  bar  reinf.  steel   (struc.) 

(14)  320  l.f.  12-ln.  CMP; 
(16)  920  l.f.  24-ln.  CMP; 


(16) 

35  e 

ach  culvert  markers; 

(17) 

1.7 

miles  existing  property  fences 
ved  and  reset; 

(18) 
(19) 

0.5 
45 
pla 

mile  new  property  fence; 
ach    monuments    complete    in 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499,  Sacramento 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  In  San  Francisco,  Los 
Angeles  and   Fresno.  •  9 


BIDS   WANTED 

KERN  COUNTY,  Cai.  —  Until  De- 
cember 3,  2  P.  M.,  bids  will  be  receiv- 
ed by  the  State  Highway  Commission, 
Sacramento,  for  about  1.3  miles 
gradmg  in  Kern  County  between  the 
easterly  entrance  to  Kern  County 
Park  and  1.25  mile."  easterly. 

The  work   involves: 

(1)  16,600    cu.    yds.    roadway    excava- 

tion unclass.; 

(2)  26.500  station   yds.   overhaul; 

(3)  ISO  cu.  yds.  struc.  excav.; 

(4)  67    stations    finishing    roadway; 

(5)  13   cu.   yds.    rubble   masonry 

(6)  2S0    lin.    ft.    24-in.    CMP- 

(7)  58   lin.  ft.   30-in.   CMP; 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engmeer.  p.  o.  Box  1499,  Sacramento, 
and  on  file  at  the  office  of  the  District 
Engmeer  in  San  Francisco,  Los  An- 
geles, and  Fresno.  • 


BIDS  WANTED 

OAKLAND,  Cal.— Until  Nov.  29,  8 
F.  M.,  bids  will  be  received  by  the 
Oaklaml  City  Council,  W.  W.  Chappell 
City  Clerk,  for  the  improvement  and 
widening  of  Telegraph  Ave,  between 
40th  and  Blst  Streets. 

The  work  involves 
(   1)  33.792  sq.  ft.  grading; 
(  2)  5.278  l.f.  concrete  curb; 
(  3)   57  l.f.  existing  granite  curb  to  be 

reset; 
(  4)  26.412  sq.  ft,  concrete  pavement; 
(  5)  650  tons  asphaltjc  concrete  mix- 
ture; 
(  6)  2639   sq.    ft.    cement    sidewalks; 
(   7)    1151    sq.   ft.   concrete   driveways; 
(  8)  10  catchbasins.   Type  B; 
(    9)    2   storm  Inlets,   21-inch; 
(10)  325  l,f.  12-in.   pipe  conduit: 
(ID   IIS   l.f.    10-in.    pipe   conduit. 

The  PWA  has  allotted  a  grant  of 
45%  of  the  total  estimated  cost  of  $18- 
600. 

Plans  and  specifications  obtainable 
at  the  office  of  City  Engineer  Walter 
Frickstad    upon    deposit    of   $6.00. 

i 


BIDS   OPENED 

WHITE  PINE  COUNTY.  Nev.— Geo. 
French.  Jr..  p.  O.  Box  107,  Stockton, 
Calif,,  at  $85,786.85  submitted  the  on- 
ly bid  received  by  the  Nevada  State 
Highway  Directors.  Robt.  A.  Allen, 
State  Highway  Engineer,  Carson  Clly 
for  the  construction  of  a  portion  of 
the  State  Highway  System  In  White 
Pine  County.  Route  38.  Section  A.  be- 
tween Lund  and  Preston,  a  length  of 
approximately  B.38  miles. 

Bid.s  bel.l    under  advisement 


LOW    BIDDERS 

LYON  CO..  Nev.— Pacific  Production 
Co..  334  Stockton  St..  Stockton,  at 
$48,081,34  submitted  low  bid  to  Nevada 
State  Hghway  Directors.  Robert  A. 
-ilien.  State  Highway  Engineer,  Car- 
son City,  for  the  construction  of  a 
portion  of  the  State  Highway  System 
in  Lyon  County,  Route  3,  Section  Al, 
within  the  city  of  Terlngton,  a  length 
of  approximately  0.90  mile. 

J.  A.  Casson,  Hayward,  Calif.,  at 
$50,955.31   submitted  second  low  bid. 


TUOLUMNE  CO.— MOCCASIN   DIVERSION  WKS.— CITY 


TlXiLU.MNK  CO.,  Calif— MacDon- 
aid  &  Kahn  Co.,  Ltd.,  200  Financial 
Center  Bldg.,  San  Francisco,  at  $213.- 
968  (Proposal  A)  submitted  low  bid 
to  the  Public  Utilities  Commission. 
City  Hall,  under  H.  H.  W.  9.  Contract 
No.  156.  for  construction  of  the  Moc- 
casin    Diversion     Works. 

A  concrete  overfiow  type  dam  and 
a  concrete  conduit  are  to  be  con- 
structed to  divert  the  waters  of  Moc- 
casin Creek  past  Moccasin  Re-regu- 
lating Reservoir  of  the  Hetch  Hetchy 
Water  Supply  System,  in  Tuolumne 
County. 

Bids  were  taken  on  two  proposi- 
tions as  follows: 

PROPOSAL  A  covers  all  work  re- 
quired under  the  contract,  using  a 
precast  pipe  type  conduit  as  alter- 
nate   to   the   monolithic   type   conduit. 


A  B 

(  1)  1.500  1.500  c.y.  common  exca- 
vation for  dam; 

(  2)  2,500  2.500  c.y.  rock  excavation 
for  dam; 

(  3)  5.000  4,900  c.y.  common  exca- 
vation for  conduit; 

(  4)  3,000  2,600  c.y.'  rock  excava- 
tion  for  conduit: 

(  5)     1.500     1,500   drilling  grout  holes; 

(  6)  500  600  l.f.  furnishing  and 
installing  grout  pipes; 

(   7)  70  70     each     making     con- 

nections to  grout  pipes; 

(  8)  1,000  1,000  c.f.  pressure  grout- 
ing; 

(  9)  3.700  3,700  c.y.  concrete,  class 
A; 

(A)  (B)  (C) 

(  1) $2.95  $2.27  $2.00 

(  2) 2.95  5.57  3.00 

(  31 2.95  2.27  2.00 

(  4) 2.90  5.27  3.00 

(  5) 1.50  1.00  .50 

(  6) 70  ,50  .50 

(  7) 3.70  2.00  5.00 

(  SI 1.85  1.25  2.00 

(   91   10.50  12.67  16.00 

(10) 26.00  15.00  34.00 

(11) 10.00  10.00  12.00 

(12) 2.80  2.68  3.00 

(13) 065  .05  .05 

(14) 61.50  61.75  65.00 

(15) 

(16( 16  .20  .15 

1171  70  .30  .30 

(IS)  10  .08  .08 

(191 75  .50  .10 

(20) 30  .75  .20 

L.   T.   McAfee,  Chief  Engineer. 


(I'J)  75         75    c.y.    concrete,    class 

B: 

(11)  500       340    c.y.    concrete,    class 
C; 

(12)  4,500    4,350  barrels  Portland  ce- 
ment; 

(13)  45,000  45,000    pounds    reinfoixlng 

steel ; 

(14)  1,720    None    Lf.     Diversion    con- 
duit,   monolithic   type; 

(15)  None     1,720    l.f.     Diversion    con- 
duit,  precast  pipe  type; 

(16)  3.900    3.900     pounds     Galvanized 
pipe   hand   railing; 

(17)  2,000     2,000    pounds    copper    wa- 
ter  stops; 

(18)  38.000  38.000      pounds      structural 

steel; 

(19)  1.000     1.000    pounds    steel    hard- 
ware; 

(20)  600        600     pounds     galvanized 
steel  wire  rope. 

Total  bids  follow: 

(A)  MacDonald    &    Kahn    Co.,     Ltd.. 
San    Francisco.    $213,968.00. 

(B)  L.    E.    Dixon    Co..    Los    Angeles. 
$226,524.00. 

(C)  Healy-Tibbitts    Constr.    Co..    San 
Francisco.    $232,596.00. 

(D)  Morrison-Knudsen    Co..    Los    An- 
geles. $254,850.00. 

(E)  Barrett   &   Hilpfl,   San   Francisco, 
$274,416,00. 

(F)  Case  Constr.  Co..  Inc..  Alhambra. 
$275,216.00. 

(G)  Case    Constr.    Co.,    Inc.    (Proposal 
"B").    $275,220.60. 

NOTE— All  bids  are  on  Proposal 
"A",  with  the  exception  of  the  Case 
Constr.  Co.,  who  submitted  bids  on 
both   proposals. 

Unit  bids  follow: 


(D) 

(E) 

(F) 

(G) 

$2.00 

$1.50 

$4.10 

$5.00 

4.00 

6.00 

4.10 

6.00 

.80 

2.50 

6.15 

2.75 

2.50 

6.50 

6.15 

2.75 

1.00 

2.00 

1.00 

1.00 

1.00 

.75 

.75 

.75 

4.00 

3.00 

2.50 

2.50 

1.25 

3.50 

2.00 

2.00 

16.00 

16.00 

12.75 

20.05 

30.00 

30.00 

37.00 

40.00 

17.00 

10.00 

14.00 

17.50 

3.00 

3.50 

3.25 

3.25 

.07 

.06 

.06 

.075 

77.00 

76.00 

71.60 

70.65 

.20 

.40 

.30 

.40 

.60 

.65 

.40 

.40 

.10 

.09 

.13 

.13 

.50 

1.00 

.60 

.60 

.60 

1.00 

.80 

.SO 
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BIDS   WANTED 

OAKLAND,  Cal.— Until  Nov.  29,  S 
P.  M..  bids  will  be  received  by  the 
Oakland  City  Council,  W.  W.  Chappell 
City  Clerk,  for  the  improvement  of 
Twenty  -  second  St.  between  Cypress 
and  Adeline  Streets. 

The  work  involves 

(1)  2547  c.y.  excavation; 

(2)  27.519  sq.  ft.  rock  sub-base: 

(3)  27,519  sq.  ft.   concrete  pavement; 

(4)  2,082    sq.   ft.   macadam   shoulders; 

(5)  2  catchbasins,   34-in.    ; 

(6)  3  catchba£lns,  21-in. ; 

(7)  60  l.f.   12-in.   vit.   pipe  conduit; 

(8)  60  l.f.  10-in.  do. 

The  PWA  hafi  allotted  a  grant  of 
45%  of  the  total  estimated  cost  of  $10- 
700. 

Plans  and  specifications  obtainable 
at  the  offlce  of  City  Engineer  "Walter 
Frickstad    upon    deposit   of  $5.00. 


BIDS   WANTED 

S.\N  JOSE,  Santa  Clara  Co.,  Cal.— 
Until  Nov.  IS,  5  P.  M.,  bids  will  be 
received  by  the  San  Jose  City  Council, 
John  J.  Lynch,  City  Clerk,  for  paving 
and  resurfacing  13th  St.  between  San- 
ta Clara  St.  and  Rosa  St.  Estimated 
cost,  $72,043.  Work  will  be  financed 
by  State  gasoline  tax  funds. 

The  work  involves: 

(1)  60  l.f.  curb: 

(2)  3,646  tons  l!-5-in.  asphalt  concrete 

wearing  surface- 

(3)  3,514   tons  1-  to  4-in.   asphalt  con- 

crete leveling  course: 

(4)  2,875  cu.tt.   Portland  cement  drive- 

ways: 

(5)  4,000  gale,  emulsified  asph.,  primer 

coat: 

(6)  8  Portland  cement  Inlets  with  17- 

in.  cast  iron  grates: 

(7)  200  l.f.   8-in.   vitrifleij  storm  water 

drains: 

(8)  12,000    sq.    ft.     installed     concrete' 

wearing  surface,  to  be  removed: 

(9)  1.200   sq.    ft.    existing  asphalt   con- 

crete surface  to  be  finished  with 

a  non-skid  coating. 
Plans    and    specifications    obtainable 
at  the  offlce  of  City  Engineer  W.   L. 
Popp    upon   deposit   of  $3    per   set,    of 
which  amount  $2  will  be  returnable. 


30— RESERVOIRS  &  DAMS 


BIDS    WANTED 

BURNT  RIVER  PROJECT,  Ore.— 
Until  November  30,  10  A.  M..  bids  will 
be  received  by  the  Bureau  of  Recla- 
mation. Vale,  Oregon,  under  Spec. 
No.  653,  for  constructing  the  Unity 
Dam,    Burnt    River    Project,    Oregon. 

The    work    is    located    on    the    Burnt 
River    about    40    miles    southwest    of 
Baker,     and     the     principal     items     of 
work    Involved    are: 
(   1)  325.000   cu.   yds.   all  classes  open- 

(  2)  2500  cu.  yds.  tunnel  and  shaft 
excavation; 

(  3)   12,000  cu.  yds.  backfill; 

(  4)  137,000  cu.  yds.  earth  fill  in  em- 
bankments: 

(  5)  22.000  cu.  yds.  rock-fill  on  down- 
stream   slope    of    dam    embank- 

(  fi)  7050  cu.  yds.  riprap: 

(  7)  726    cu.    yds.    concrete    in   tunnel 

and  shaft; 
(  8)  3830  cu.  yds.   cone.   In  spillway; 
(  9)  735    cu.    yds.    concrete     in     other 

parts  of  dam; 

(10)  1650  cu.  ft.  pressure  grouting; 

(11)  Placing  492,000  lbs.  reinforcement 

bars: 

(12)  Drilling    2000    lin.    ft.    grout    and 
weep  holes: 

(13)  Drilling     1380     lin.     ft.     holes     for 

anchor  bars: 

(14)  Constructing  2815  lin.  ft.  4-in.  to 

18-in  clay   pipe   drains: 

(15)  Installing    240.000    lbs.    of    metal 

work; 


(16)  Installing  electrical  conduit  con- 
ductors and  apparatus. 

Work  shall  be  commenced  within  30 
calendar  days  and  completed  within 
700  calendar  days  from  date  of  receipt 
of   notice  to   proceed. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Vale.  Oregon:  Denver,  Colorado;  or 
Washington,  D.  C,  without  charge 
to  prospective  bidders;  to  others.  $3 
per   copy,    not   returnable. 


BIDS    WANTED 

SALT  RIVER  PROJECT,  Arizona— 
Until  November  15,  10  A.  M..  bids  will 
be  received  by  the  Bureau  of  Recla- 
mation. %  Salt  River  Valley  Water 
Users'  Association,  Phoenix,  Arizona, 
under  Spec.  No.  651.  for  the  construc- 
tion of  a  spillway  for  the  Stewart 
Mountain  Dam.  Salt  River  Project. 
Arizona. 

The  work  is  located  on  the  Salt 
River  about  25  miles  northeast  of 
Me.sa.  and  the  principal  items  of 
(  Ij  86.500  cu.  yds.  all  classes  of  ex- 
cavation: 
(  2)  100    cu.    yds.    excavation    of    old 

concrete; 
(  3)  7000  cu.  yds.  backfill; 
(  4)  7722  cu.   yds.   concrete; 
(  5)  Placing    750.000      lbs.      reinforce- 
ment bars; 
(   6)  Chipping   and   roughening  360   sq. 

yds.   old  concrete  surface; 
(   7)  Constructing  2110  lin.  ft  6-in.   to 

12-in.  sewer  pipe  drains; 
(   8)   Installing   5050   lbs.    metal   work; 
(  9)  Constructing  a  motor  -  generator 

house: 
(10)  Reconditioning  gates. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Phoenix.  Arizona:  Denver.  Colorado: 
or  Washington.  D.  C.  without  charge 
to  prospective  bidders;  to  others.  $1 
per    copy,    not    returnable. 


BIDS  WANTED 

BONNEVILLE,  Ore.— Until  Nov.  19, 
3  P.  M.,  bids  will  be  received  by  the 
U  S.  Engineer  Office,  Second  Portland 
District,  Lieut.  Col.  C.  F.  Willlame. 
District  Engineer,  627  Pittock  Block. 
Portland,  under  Bid  No.  694-36-134. 
for  furnishing,  loading,  hauling,  and 
placing  loose  and  hand  placed  riprap 
on  the  slopes  of  the  lower  lock  ap- 
proah  canal  at  Bonneville. 

The  work  involves: 

(1)  11.300  c.y.  loose  riprap; 

(2)  7.500   sq.   yds.    hand  placed   riprap: 

(3)  3.000  c.y.  "backfill. 
Specifications  obtainable  from  above 

offlce.  • 


BIDS  WANTED 

SALT  Rn'ER  PROJECT,  .\rizona.— 
Until  November  25,  10  A.  M.,  bids  will 
be  received  by  the  Bureau  of  Recla- 
mation, care  Salt  River  V.-illey  Water 
Users'  Assn.,  Phoenix  under  Spec.  No. 
651,  for  the  construction  of  a  spill- 
way for  the  Stewart  Mountain  Dam, 
Salt  River   Project,  Ariz. 

NOTE:  It  was  previously  reported 
that  bids  would  be  received  until  Nov. 
15,  which  was  in  error. 

Complete  description  of  the  project 
was  published  Nov.  11. 


BIDS    OPENED 

BONNEVILLE  DAM,  Ore.— Lynch 
Bros.,  Inc..  3635  Woodland  Park  Ave. 
Seattle,  at  $6920.50  submitted  low  bid 
to  the  U.  S.  Engineer  Offlce.  Second 
Portland  District.  Lieut.  Col.  C.  F. 
Williams.  District  Engineer,  Novem- 
ber 8,  under  Bid  No.  694-36-123,  for 
drilling  in  the  area  along  the  north 
bank  of  Columbia  River  at  North 
Bonneville,    Washington,    involving: 

(1)  600  lin.  ft.  churn  drilling; 

(2)  1100  lin.  ft.   stand  pipe  drilling: 

(3)  200  lin.  ft.  core  drilling: 

(4)  470  lin.   ft.   churn  drill  casing  left 

in  ground: 


(5)    1170    lin.      ft.    stand      pipe    left    in 
ground. 
Complete  bids  follow: 
Lynch   Bros..   Inc.,   Seattle.   $6920.50. 
R.    S.    McClintock.    Spokane.   $9690. 
Diamond    Drill  Contracting  Co.,    Spo- 
kane. $10,830. 
Cannon    Bros..    Compton.    Calif..    $11,- 

300.50  .     , 
Engineers   Estimate.   $12,442.90. 
Bids  held  under  advisement. 

31— PIPE  LINES   &   WELLS 


BIDS   WANTED 

SAN  FRANCISCO.— Until  Nov.  21.  S 
P.  M..  bids  will  be  received  by  the 
Public  Utilities  Commission.  Rm.  287, 
City  Hall,  under  Spec.  No.  W.  D.  85/ 
for  the  laying  of  6-  and  8-in.  cast 
iron  mains  in  the  Hunter's  Point  Dist. 

The  work  involves: 

(1)  32.450  If.   excavation  and  backfill, 

trench  17x36-in. ; 

(2)  510  c.y.  additional  excavation  and 

backfill; 

(3)  1,080    sq.    ft.    ad-ditional    pavement 

removal  and  replacement; 

(4)  installation  of  pipe: 

(a)  28,290    l.f.    6-in.    beU    and    spigot 
cast  iron  pipe; 

(b)  4.160  l.f.   8-in.  do; 

(5)  29.190    lbs.    installation    of   fittings. 

etc.: 

(6)  4.140   l.f.    making   joints — bell  and 

spigot: 

(7)  43.210  sq.  ft.  repavement. 

Plans  and  specificationa  obtainable 
at  Room  605,  San  Francisco  Water 
Department  Bldg.,  425  Mason  Street, 
upon  deposit  of  $10.00. 

N.  A.  Eckart,  chief  engineer. 


FUNDS    ALLOTTED 

EL  CENTRO.  Imperial  Co..  Cal.— 
Morris  L.  Cooke,  administrator  of 
rural  electrification,  Washington.  D. 
C  has  announced  an  allocation  to  the 
Imperial  Irrigation  District  of  $700,- 
000  for  the  construction  of  497  miles  of 
transmission  and  distribution  lines  in 
rural  areas  in  Imperial  county  to 
serve   1500   families. 

The  administration  has  previously 
allocated  to  the  Southern  Power  Co.. 
the  sum  of  $295,000  for  rural  electri- 
fication in  Imperial  County. 


NEW   BIDS  WANTED 

LOS  ANGELES  AND  SAN  BER- 
NARDINO COfe\.  Cal.— Until  Decem- 
ber 10.  10  A.  M..  new  bids  will  be  re- 
ceived by  the  Metropolitan  Water  Dis-. 
trict.  306  West  3rd  St..  Los  Angeles, 
for  constructing  pre-cast  pipe  lines 
and  appurtenant  works  of  the  Colo- 
rado River  Aqueduct  distribution 
system  between  Stations  1436  plus  00  1 
and  2009  plus  IS  of  the  Upper  Feeder, 
located  in  San  Bernardino  and  Los 
Angels  counties,  between  Ontario  and 
one  mile  north  of  San  Dimas.  in  ac- 
cordance with  Specifications  131.  The 
work  to  be  bid  upon  has  been  di- 
vided into  two  schedules  as  follows; 

Schedule  6-P— 5  18  miles.  11  ft.  S-in. 
diameter; 

Schedule  7P—  5.66  miles.  11  ft.  8-in. 
diameter. 

Specifications  will  not  be  ready  un- 
til Tuesday.  November  12.  at  which 
time  they  may  be  obtained  at  room 
1007.  306  West  3rd  St..  upon  payment 
of  J5  per  copy,  not  returnable.  Certi- 
fied check  or  cashier's  check.  lOTt, 
must  accompany  each  bid. 

Bids  for  these  sections  were  pre- 
viously taken  on  October  24  and  were 
rejected  by  the  Board  of  Directors 
November  1.  the  hoard  at  that  time 
ordering  the  specifications  revised  to 
specify  only  pre-cjist  pipe.  All  other 
sections  of  the  line  were  awarded  on 
the  basis  of  pre-cast  pipe. 

QUANTITIES    LISTED 

LOS  .\NGELES  and  San  Bernardino 
Counties.  Cal —Approximate  quantities 
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and  items  for  Schedules  CP  and  7P, 
for  precast  pipe  for  the  Upper  P'eeder 
of  the  Colorado  River,  between  On- 
tario and  one  mile  north  of  San  Dlmas 
In  the  counties  of  San  Bernardino  and 
Los  Angeles,  for  which  bids  will  be 
received  by  the  Metropolitan  Water 
District  at  10  A.  M.,  Dec.  10  (pre- 
viously noted)  are: 

SCHEDULE   6P 

Construction  of  precast  concrete 
pipe  for  the  Upper  Feeder  of  the  Col- 
orado r.iver  Aqueduct  Distribution 
System  between  Stations  1436  plus 
00  and  1703  plus  30.  Pipe  diameter 
U  feet  8  Inches;  length  27.348  feet. 
(  1)  330,000  c.y.  excav.  for  pipe— ver- 
tical trench; 
(  2)   36,000    c.y.    excav.    for    pipe— side 

slope  trench; 
(  3)  1000  c.y.  excav.  for  struc; 
(  t)  205,000  c.y.,  backfill; 
(  5)  does  not  apply  here; 
(  6)  2000  c.y.  concrete  in  struc— reinf. 
(  7)  250  c.y.  do— plain; 
(  8)  600  c.y.  concrete  In  anchors; 
(  9)  12.500  c.y.  concrete  in  cradle; 

(10)  27,348  l.f.  precast  concrete  pipe-- 

cage  reinforcement; 

(11)  and   (12)  do  not  apply  here; 

(13)  390,000  lbs.  placing  reinf.  steel  in 

structures; 

(14)  7.700.000  lbs.  furnishing  and  plac- 

ing reinf.  eteel   in  precast  pipe: 

(15)  does  not  apply  here; 

(16)  7000  lbs.   furnishing  and  installing 

thimbles  for  manholes,  air  valve, 
stand  pipe,  and  blow-offs: 

(17)  (18)  and  (19)  do  not  apply  here: 

(20)  40.000  lbs.  installing  misc.  metal: 

(21)  (22)    (23)    and    (24)    do   not   apply 
here; 

(26)  400  ton-miles  hauling  steel; 
(26)  30.000  ton-miles  hauling  cement. 

SCHEDULE   7F 

Construction  of  precast  concrete 
pipe  for  the  Upper  Feeder  of  the  Col- 
orado River  Aqueduct  Distribution 
System  between  Stations  1709  plus  30 
and  2009  plus  18.  Pipe  diameter  11 
feet  S  Inches:  pipe  length  29,878  feet; 
spillway,  166  feet. 

(  1)  321.000  c.y.   excav.   for  pipe— ver- 
tical trench; 
(  2)  58,000    c.y.    excav.    for   pipe— side 

slope  trench; 
(  3)  4200  c.y.   excav.  for  struc; 
(  4)  206.000  cy.  backfill; 
(  5)  does  not  apply  here: 
(  6)  2650  c.y.  concrete  in  struc. — reinf 
(  7)  150  c.y.   do— plain; 
(  8)  1100  c.y.  concrete'  in  anchors: 
(  9)  11.500  c.y.  concrete  in  cradle; 

(10)  29,878  l.f.   precast   concrete  pipe; 

(11)  and   (12)  do  not  apply  here; 

(13)  500,000  lbs.  placing  reinf.  steel  in 

structures: 

(14)  8,000,000  lbs.  furnishing  and  plac- 

ing reinf.  steel  in  precast  pipe; 

(15)  does  not  apply  here; 

(16)  7000  lbs.  furnishing  and  installing 

thimbles  for  manholes,  air  valve, 
stand  pipe,  and  blow-offs; 

(17)  (18)  and  (19)  do  not  apply  here: 

(20)  80,000  lbs.    installing  misc   metal; 

(21)  does  not  apply  here: 

(22)  1150  l.f.  relocating  and  reconnect- 

ing 10-inch  concrete  pipe  water 

(23)  does  not  apply  here; 

(24)  1630  l.f.  relocating  and  reconnect- 

ing 2-inch  iron  pipe  water  main; 

(25)  300  ton-miles  hauling     steel; 

(26)  17.000    ton-miles   hauling   cement. 

BIDS   OPENED 

TACOMA.  Wash.— Low  bids  receiv- 
ed by  the  Tacoma  Citv  Council  W 
A.  Kunigk,  City  Water  Superintendent 
November  6,  for  furnishing  gate  valves 
for  Installation  in  connection  with  the 
(ireen  River  gravity  pipe  line  con- 
struction at  20th  and  J  Streets,  near 
Hood   St.   pumping  station   follow 


Proposal  1 — PacHlc  Waterworks  Sup- 
ply Co.,  Atlantic  St.  Dock,  Seattle, 
(305.44. 

Proposal  2 — Washington  Engineering 
Co..  Tacoma.  J1I,379. 

Proposal  3 — Chapman  Mfg.  Co.,  Se- 
altlu,   16.665. 

Proposal  4 — Pelton  Water  Wheel  Co. 
San  Francisco,  $1,627, 

Proposal  6— Northern  Engr.  Co.,  Ta- 
coma, Jl,680, 

Proposal  6 — Chapman  Mfg.  Co.,  $10- 
265.  •  I 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 


the  Sacramento  Clly  Council.  H.  G. 
Denton,  City  Clerk,  for  construction 
of  extensions  of  the  main  sewer  Into 
the  River.  •  t 


BIDS    WANTED 

StiNORA.  Tuolumne  Co.,  Cal.— Un- 
til November  22.  8  P.  M.,  as  pre- 
viously reported,  lump  sum  bids  will 
be  received  by  the  Sonora  City  Coun- 
cil. J.  V.  Wulft.  City  Clerk,  for  the 
construction  of  intercepting  and  out- 
fall sewers  and  sewage  treatment 
plant,  estimated  to  cost  $49,000.  Work 
includes  removal  of  septic  tanks  on 
Sonora  and  Woods  Creeks  and  con- 
struction of  a  large  central  disposal 
plant  about  a  mile  down  Sonora 
Creek. 

Additions    or    deductions    from    the 
lump  sum  bid  shall  be  based  on  unit 
prices  as  follows: 
(   1)  15-in.     vitrified    pipe    sewer     per 

lln.   ft.; 
(   2)    12-in.    do; 
(   3)    lO-ln.   do; 
(   4)     8-in.   do: 
(  5)  15-in.    cast   iron    pipe   sewer,    per 


ft.; 


(  6)  12-in.  do; 
(  7  10-in.  do; 
(  8)     8-ln.    do; 

(  9)  manholes    complete    with    stand- 
ard covers,  each: 

(10)  manholes    complete    with    scaled 

(11)  drop    manholes      complete      with 

standard  covers,   each; 

(12)  drop     manholes      complete      with 

sealed  covers,   each; 

(13)  15-in.    X    6-ln.    wye   branches    tor 

house    connections,    each; 

(14)  12-ln.    X   6-in.    do; 

(15)  10-in.  X  6-in.  do; 

(16)  8-in.   X  6-in.  do; 

(17)  (Sedimentation       tank       complete 

with  mechanical  serum  and  in- 
let and  outlet  pipes,  lump  sum; 
(IS)  Sludge  digestion  tank  with  In- 
let and  outlet  pipes  and  gas 
burner  complete,  but  without 
sludge  digesting  bed.  lump  sum; 

(19)  Dosing    tank    complete    with    in- 

let and  outlet  pipes,  lump  sum; 

(20)  Sprinkling    filter    complete    with 

inlet  and  outlet  pipes,  lump  sum 

(21)  Final  settling  tank  complete  with 

inlet  and  outlet  pipes,  lump  sum 

(22)  sludge      bed    complete      for    final 

settling   tank,    lump   sum: 

(23)  Rubble    wall    for    retaining    fills, 

complete  per  cu.   yd.; 

(24)  Class     "B"     concrete     slab     over 

pipe,   complete  per  cu.   yd.    (un- 
der  measure): 
Plans    and    specifications    obtainable 
from    the   above   oflScc   and   from   John 
S.    Bates.    3134    Eton    Ave..    Berkeley, 
engineer,   upon  deposit  of  $10. 

The  PWA  has  allotted  a  grant  of 
45%  of  the  total  estimated  cost  of 
$45,869.  • 


BIDS    WANTED 

SACRAMENTO  Cal.  —  Until  Nov. 
21.  8  P.  M..  bids  will  be  received  by 
the  Sacramento  City  Council,  H.  G. 
Denton,  City  Clerk,  for  the  construc- 
tion of  storm  sewers  in  W  and  X  Sts., 
between  18th  and  27th  Sts, 


BONOS   VOTED 

SACRAMENTO.  Cal.— A  proposal  to 
l.Hsue  $90,000  In  bonds  for  construc- 
tion of  storm  sewera  carried  at  the 
special  election  Nov.  6.  A  grant  of 
$73,630   has   been  allotted   by   PWA, 

New  storm  sewers  will  be  construct- 
ed In  L  Street  between  Ninth  and 
Eighteenth  Sts.:  on  W  and  X  Streets 
between  18th  and  27th  Sts.,  and  on 
G  S.   between  9th  and  18th  Sts. 

Henry  D.  Dewell.  55  New  Montgom- 
ery St..  San  Francisco,  etructural  en- 
gineer, will  prepare  plans  and  speci- 
fications. • 


BONDS   VOTED 

JACKSON.  Amador  Co.,  Calif. — A 
proposal  to  Issue  $50,000  In  bonds  to 
finance  construction  of  a  sewage  die- 
posal  plant  and  Intercepting  and  out- 
fall sewers  carried  at  a  special  elec- 
tion November  5  by  a  vote  of  507  to 
45.  Total  cost  is  estimated  at  $76,607. 
and  the  city  has  applied  for  a  PWA 
grant  of  45%. 

John  S.  Bates.  Berkeley,  has  pre- 
pared preliminary  plans. 


BIDS    WANTED 

SANTA  MARIA.  Los  Angeles  Co.. 
Cal.— Until  November  20.  7:30  P.  M., 
bids  will  be  received  by  the  Santa 
Maria  City  Council  for  furnishing  all 
labor,  material,  transportation  and 
services  for  the  construction  of  a 
sewage  disposal  plant  located  2  miles 
west  of  the  city  limits  of  the  City  of 
Santa  Maria.  In  accordance  with  plans 
and  specifications  prepared  by  the 
city  engineer,  York  Peterson,  and  H. 
N.  Jenks.  Berkeley,  consulting  engi- 
neer. Certified  or  cashier's  check  foi 
10%  must  accompany  each  bid.  Flora 
A.  Rivers,  city  clerk.  This  is  a  PWA 
project  and  is  estimated  to  cost  be- 
tween $26,000  and  $27,000.  The  proj- 
ect involves  the  construction  of  a 
sewage  disposal  plant  utilizing  the 
existing  Imhoff  tanks.  It  will  be  of 
the  separate  sludge  digestion  type. 
The  work  will  involve  the  construc- 
tion of  the  following: 

Primary  clarification  system.  In- 
cluding screen,  pre-aeration  equip- 
ment and  sedimentation  tank,  rein- 
forced concrete  construction,  32x48  ft. 
by  10  ft.    (average)   length. 

Remodeling  of  present  two  Imhoff 
tanks  to  serve  as  a  sludge  digestion 
chamber:  reinforced  concrete  con- 
ustrction. 

Construction  of  sludge  drj'ing  beds: 
sand  and  gravel  with  underdrainage 
system    and    redwood    bulkhead. 

Drilling  of  one  8in-.  well,  about  130 
feet   in  depth. 

Pump  to  be  Installed  in  connection 
with  above  well. 


November  12,  1935 
BIDS  WANTED 

SACRAMENTO.      Cal.— Until      Nov. 
21,   8   P.   M.,   bids  will  be  received  by 


BIDS   OPENED 

SAN  FRANCnSCO— Bids  for  making 
two  test  holes  in  connection  with  the 
Richmond  -  &unset  Sewage  Disposal 
Plant,  under  Spec.  No.  18.909,  were 
opened  by  the  Department  of  'Publlc 
Works.  City  Hall,  one  will  be  at  30th 
Ave.  and  Geary  St..  and  one  at  32nd 
Ave.,    between  Anza  and   Balboa  Sts. 

Bids  were   taken   as  follows: 

(1)  240  lin.   ft.    making  test  hols,    un- 
classified   material,    for   tunnel: 

(2)  120  lln.  ft.  do,  for  treatment  plant 
Complete    bids    follow: 

J.  B.  Rogers  Co.   (1)  $2.25  per  lin.  ft.: 
(2)    $2    per  lin.    ft.:    total   $780. 

Robert    Garcia,     (1)     $2.91;     (2)     $2.50: 
total.    $998.40. 

A.   Paulsen.    (1)   no  bid;    (2)   $1.50  per 
lin.    ft.;    total    $180. 
Bids  held   under  advisement.   • 
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PACIFIC    CONSTRUCTOR 


BIDS  WANTED 

SOUTH  SAN  FRANCISCO.  San  Ma- 
teo Co..  Cal.— Until  Nov.  18,  8  P.  M.. 
bids  will  be  received  by  the  South  San 
Francisco  City  Council,  Daniel  Mc- 
Sweeney;  City  Clerk,  for  the  construc- 
tion of  a  sanitary  sewer  outfall  in  the 
South  Industrial  Area,  bounded  by 
Tanforan  Ave.,  the  S.  P.  railroad 
tracks.  Rines  and  Kaufman  Sts.  Es- 
timated cost,  $4,000. 

The  work  involves: 
(1)   955  l.f.   18-in.    vitrified  pipe  sewer: 
(3)   600  IX  18-in.  cast  iron  pipe  sewer; 

(3)  64  l.f.  26-in.  steel  pipe  casing  (un- 

der S.  P.  track); 

(4)  4  standard  manholes: 

(5)  1  manhole  support: 

(6)  1.8S0  l.f.   4x4   hand  driven  piles; 

(7)  2.000    ft.    redwood   lumber   (pipe 

support). 

Plans   and    specifications   obtainable 

from  City  Engineer  George  A.  Kneese, 

2382    Broadway,    Redwood    City,    upon 

deposit  of  S3. 00.  •  » 


drains  to  be  placed  (cut 
place; 


BIDS   WANTED 

SACRAMENTO.  Cal.— Until  Nov.  M, 
S:10  P.  M..  as  previously  reported,  bids 
will  be  received  by  the  Sacramento 
CKy  Council,  H.  G.  Denton,  City  Clerk 
Room  203,  City  Hall,  for  the  construc- 
tion of  stonn  sewers  in  13th  and  G 
Streets. 

The  work  involves:  -  - 
(  1)  30,000   sq.    ft.    5!^-in.    asph.    con- 
crete pavement  to  t»e  removed; 
(  2)  13  old  manholes  to  be  removed: 
(  3)  50  l.f.   6-in.   vit.   iron  sewer  pipe, 

in  place; 
(  4)  13  old  manhole  ringe  and  covers 

to  be  reset: 
(  5)   25    If.    8-in.    vit.    iron    sewer   pipe 
■a  in  place: 

(  «)   25    If.    10-in,  do: 

(   7)   25    l.f.    12-in.  do; 

(  8)  10  c.y.  crushed  rock  in  place: 
(  9)  1.420    l.f.    18-in.    vit.    iron    sewer 
pipe  in  place; 

(10)  1,120  l.f.  21-in.  do: 

(11)  S45  If.  24-in.  do; 

(12)  635   l.f.    27-ln.  do; 

(13)  215   l.f.    30-in.  do; 

(14)  1.210    l.f.    42-ln.    concrete    sewer 

pipe  in  place- 

(15)  S05  l.f.  45-in.  do; 

(16)  21    manholes,    in    place,    without 

rings  and  covers: 

(17)  8  manholes,  rings  and  covers: 
(IS)  30,000    sq.    ft.    5'/,-]n.    asph.    con- 
crete pave,   to  be  constructed. 

Plans  and  specifications  obtainable 
at  the  office  of  the  City  Engineer  up- 
on   deposit  of  $10.00. 

The  PWA  has  allotted  a  grant  of 
45%   of  the  total  estimated  cost. 


BIDS  WANTED 

SACRAMENTO.  Cal.— Until  Nov.  21. 
8:15  P.  M..  as  previously  reported, 
bids  will  be  received  by  the  Sacra- 
mento City  Council,  H.  G.  Denton, 
City  Clerk,  Room  203,  City  Hall,  for 
the  construction  of  storm  sewers  In 
L  Street  between  Ninth  and  Eight- 
eenth Streets. 

The  work  involves: 
(  1)  160   l.f.    6-in.    vitrified    iron   stone 

sewer  pipe,   in  place: 
(   2)   30  l.f.  8-in.  do; 

(  3)  3.190  l.f.  12-in.  no: 

(   4)   1,030   l.f.   15-in.  do; 

(  5)   800  l.f.  21-in.  ao; 

(  6)   480  l.f.  24-in.  do: 

(  7)  800  l.f.  30-in.  do; 

(  8)  1,200  l.f.  33-in.  reinforced  concrete 

sewer  pipe; 
(  9)  5  manhole  rings  and  covers,  to  be 

reset; 

(10)  9   manhole  do; 

(11)  11    manholes    without    rings    and 

covers : 

(12)  3    special    manholes  do; 

(13)  23,500  sq.  ft.  pavement  to  be  re- 

moved; 

(14)  23.500  sq.  ft.  pavement  to  be  con- 

struced; 


(15)  16  gutter 

No.    11) 

(16)  16   12x6-i 

(17)  10  tons  crushed  rock. 
Plans   and    specifications   obtainable 

from    the   office   of  the  City    Engineer 
upon  deposit  of  $10.00. 

The  PWA  has  allotted  an  outright 
§:rant  of  45%  of  the  total  estimated 
co.st.  •  32 


November  14.  1935 
BIDS    WANTED 

S.\CR.\MEXTO.  Cal. — Until  Nov.  21. 
S;15  P.  M.,  as  previously  reported,  bids 
will  be  received  by  the  Sacramento 
City  CouncU,  H.  G.  Denton,  City  Clerk 
Room  203,  City  Hall,  for  the  construc- 
tion of  storm  sewers  in  W  and  X 
Streets,  between  ISth  and  27th  Sts, 

The  work  involves: 

(1)  609  l.f.  24-in.  vit.  iron  stone  sewer 

pipe,  in  pla£e; 

(2)  1,618  If.  21-in,  do; 

(3)  803  l.f.  IS-in.  do; 

(4)  210   l.f.   15-in.  do: 

(5)  l.,071   l.f.    12-in.  do; 

(6)  1.108  l.f.  10-in.  do; 

(7)  660  l.f.  8-in,  do; 
(S)  17   manhole  covers,   complete; 

(9)  8.663  sq.  ft.  pavement  removed  & 
replaced. 

Plans  and  specifications  obtainable 
at  the  office  of  the  City  Engineer  up- 
on deposit  of  $10.00. 

The  PW.\  has  allotted  a  grant  of 
45%  of  the  total  estimated  cost, 

ia^^       WATER  WORKS  ~~ 

BIDS    OPENED 

SAN  DIEGO,  Cal— Victor  B^uip- 
ment  Co.,  Los  Angeles,  at  $6,340  sub- 
mitted low  bid  to  the  Public  Works 
Officer,  11th  Naval  Distr:ct,  San  Diego. 
Nov.  5,  for  the  replacement  of  two 
salt  water  pumps  at  the  Naval  Oper- 
ating Base  (Air  Station),  Specifica- 
tions No.  8037.  The  work  consists  of 
the  removal  of  two  existing  centrifu- 
gal pump  units,  certain  piping  and 
electrical  equipment  and  the  furnish- 
ing and  installing  of  two  motor-driven 
centrifugan  pump  units,  each  1000 
G.  P.  M.  at  60  pounds  pressure,  to- 
gether with  priming  and  electrical 
equipment  and  piping  connections  to 
existing  circulating  system.  The  other 
bids  were: 

A.  O.  Reed  &  Co..  San  Diego,  $6340, 

Southern  Machinery  Co,,  San  Diego. 
$6525. 

Calland  &  Eden,  San  Diego,  $6345.40. 

M.    H.   Golden,    an  Diego,    $7282.00. 


fications  for  the  city's  new  water 
system  will  be  completed  within  two 
wee:::!       Estimated   cost,    $62,000. 


BOND    ELECTION 

.\T%VATER.  Merced  Co.,  C^al— A 
special  election  will  be  held  Decem- 
ber 2,  to  vote  on  a  proposal  to  issue 
$50,000  in  bonds  to  aid  in  financing 
Improvements  to  the  municipal  water 
works.  The  City  has  applied  for  a 
PW.A  loan  and  grant  of  $71,673. 


BONDS   VOTED 

SACRAME.NTO.  Cal.— A  bond  issue 
of  $375,000  for  w-ater  works  improve- 
ments carried  at  a  special  election 
Nov.  5.  The  PWA  has  allotted  a 
grant  of  $308,000  to  aid  in  fiDancing. 

Project  includes  construction  of  two 
reinforced  concrete  overhead  storage 
tanks  in  the  residential  section  to  cost 
$368,000:  water  mains,  $125,00:  reser- 
voir for  filtered  water,  $113,000;  new- 
pumping  equipment,  $28,000:  filtration 
plant  fencing,  $10,000,  and  reconstruc- 
tion of  pre-treatment  works,  $26,000 

Henry  D.  Dewell.  55  New  Montgom- 
ery St..  San  Francisco,  structural  en- 
gmeer.  wUl  prepare  plans  and  specl- 
cations.  • 

SPECIFICATIONS    BEING 
COMPLETED 

WALNUT  CREEHC.  Contra  Costa 
Co.,  Cal.— City  Engineer  George  Oliver 
has  announced  that  maps  and  speci- 


BIDS   WANTED 

DOS  PALOS,  Merced  Co.,  Cal.— Un- 
til Nov.  25,  1  P.  M..  as  previously  re- 
ported, lump  sum  bids  will  be  receiv- 
ed by  the  Dos  Palos  City  Council  for 
the  construction  of  a  municipal  water- 
works, providing  for  a  supply  from  the 
San  Joaquin  and  Kings  River  Canal 
Co..  and  contsructing  a  filter  and  puri- 
fication systems  with  necessary  dis- 
tribution system.  Estimated  cost,  $66- 
000. 

Additions  or  deductions  from  the 
lump  sum  bid  shall  be  based  on  unit 
prices  as  follows: 

(  1)  4-in.  cast  iron  pipe; 

(  2)  6-in.  do; 

(  3)  8-in.  do; 

(  4)   fire  hydrants,   complete; 

(  5)  4-in.  gate  valves; 

(  6)  6-ln.  do: 

(  7)  8-in.  do: 

(  S)  4x4x4-in.   tees; 

(  9)  4xlx6-ln.   tees: 

(10)  6x6x6-in.  tees: 

(11)  6x6x4-in.  tees: 

(12)  8x8x8-in.  tees; 

(13)  8xSx6-in.   tees; 

(14)  8x8x4-in.  tees; 

(15)  4x4x4x4-in.  crosses: 

(16)  ^-in.   house  services,  each; 

(17)  1-in.    house  services,   each; 

(18)  6x6x4x4-in.  crosses; 

(19)  6x4-in.  reducers: 

(20)  Sx6-in.  reducers: 

(21)  4-in.  90-degree  ellS; 

(22)  4-in.  45'degree  ells; 
(2S)  4-in.  22:j-degree  bends; 

(24)  6-itt.  90-deEree  ells: 

(25)  8-in.  90-degree  ells. 

The  PWA  has  allotted  a  grant  at 
$28,000  and  the  city  voted  bonds  la 
the  amount  of  $38,000, 

Plans  and  specifications  obtainable 
from  the  above  office  and  from  Jotul 
S.  Batee.  3134  Eton  Ave..  Berkeley, 
engineer,   upon  deposit  of  $10.00. 


BIDS  WANTED 

LAGUNA  BEACH.  Orange  Co..  CaL 
—Until  Nov.  21.  7:30  P.  M..  bids  will 
be  received  by  the  South  Coast  Coun- 
ty Water  District  at  the  office  of  the 
secretary.  Lillian  T.  Warden,  Soutil 
Laguna  (approx.  two  miles  south  of 
Laguna  Beach)  for  the  constructioD 
of  cast  iron  pipe  water  mains,  valve*. 
fire  hydrants,  fittings  and  appurten- 
ances, and  resurfacing  of  the  trench 
in  streets,  alleys  and  rights  of  way, 
in  accordance  with  plans  which  may 
be  obtained  from  the  engineer,  A.  J. 
Stead,  Laguna  Beach.  The  work  is 
being  done  under  the  1913  County 
Water  District  Act  and  the  1911  Im- 
provement Act.  The  proposed  work 
will  involve  installations  in  Coast 
State  Highway,  Bluft  Dr.,  3rd  Ave., 
Virginia  Way  and  other  streets.  South 
Laguna,  The  cost  Is  estimated  at  $18- 
918.83. 

The   project    involves: 
523  ft.  2-in.  cast  iron  pipe: 
S826  ft.  4-in.  cast  iron  pipe: 
2890  ft.  6-in.  cast  iron  pipe; 
3  2-ln.   valves; 

42  4-in.  valves; 

11  6-in.  valves: 

16  4-ln.  fire  hydrants; 
5  6-ln.  fire  hydrants: 

approx.  300  ft.  ^-In.  copper  ser- 
vice pipe. 

Each  proposal  must  be  accompanied 
bv  a  certified  check  or  bond  in  the 
sum  of  10%. 


BIDS   WANTED 

SACRAMENTO.  Cal— Until  Nov.  19. 
8:15  P.  M..  as  previously  reported, 
bids  will  be  received  by  the  Sacra- 
mento City  Council.  H.  G.  Denton, 
City  Clerk.  Room  203,  City  Hall,  tor 
construction  of  pumping  equipment  «* 


PACIFIC    CONSTRUCTOR 
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t'he   Filtration    Plant.     Estimated  cost, 
128,000. 
The  work   Involves: 

(1)  1  vertical  low  lift  centrltuBiil  pump 
capacity  17.3C0  gallons  per  minute 
at  45-ft.   head,   with  2ri0-hp.   motor 

(2)  1  horizontal  high  lift  centrifugal 
pump,  capacity  7.000  gallons  per 
minute  at  162-ft.  head,  with  350- 
hp.   motor. 

Plans  and  specifications  obtainable 
from  the  office  of  the  City  Engineer 
upen  deposit  of  $10.00. 

Henry  D.  Dewell.  55  New  Montgom- 
ery St.,  San  Francisco,  structural  en- 
gineer. 

The  PWA  has  allotted  an  outright 
grant  of  45%  of  the  total  estimated 
cost.  •  33 


CONTRACT  AWARDED 

SAN  FRANCISCO.— Sibley  Grading 
I  &  Teaming  Co..  Ltd..  165  Landers  St.. 
at  113.921  awarded  contract  by  the 
Public  Utilitiee  Commission.  City  Hall, 
under  Spec.  No.  S.F.W.D.  93.  for  lay- 
ing a  36-inch  feeder  main  on  17th  St. 
tri.ni  Bryant  St.   to  Potrero  Ave. 


BIDS   WANTED 

SACRAMENTO.  Cal.— Until  Nov.  21, 
8;15  P.  M.,  as  previously  reported, 
bids  will  be  received  by  the  Sacra- 
mento City  Council.  H.  G.  Denton, 
City  Clerii.  Room  203.  City  Hall,  for 
construction  of  new  water  mains.  Es- 
timated cost,   $125,000. 

The  work  involves: 
<  1)  19.938  l.f.  trench; 
(  2)   13.845  ft.  24-in.  steel  pipe; 
(  3)    1.353   ft.    16-ln.   cast   iron   pipe; 
(  4)  1.690  ft.   12-in.  cast  iron  pipe; 
(  5)  3.150  ft.    12-in.   cast   iron   pipe   to 
be  removed   from   Section   No.   1 
and  installed  in  Sects.  Nos.  4  &  5 
(  6)  10   24-in.   gate  valves; 
(  1)  2  16-in.  gate  valves: 
(  8)  4  12-in.   gate  valveS; 
(  9)   1  8-in.  gate  valve; 

(10)  2  6-in.  gate  valves; 

(11)  28   6-in.    nipple  welded   to   24-lnch 

steel  pipe; 

(12)  3   8-in.  do; 

(13)  1   10-in.  do; 

(14)  1   16-in.  do; 

(15)  1   24-in.  do; 

(16)  1  24-  to  20-in,  reducing  steel  nip- 

ples welded  to  20-in.  steel  pipe; 

(17)  1   24x24x24-in.   cast   iron   tee; 

(18)  I    16xl6xl6-in.  do; 

(19)  2   12xl2xl2-in.  do; 

(20)  I  12xl2xl2xl2-ln.  cast  iron  cross; 

(21)  2    12xl2x8x8-in.  do: 

(22)  2  24xI6-in.  cast  iron  reducers; 

(23)  2   16xl4-in.   cast  iron   reducers; 

(24)  3  12xlO-in.    cast   iron   reducers. 

(25)  4  12x8-in.  cast  iron  reducers;' 

(26)  4  12-in.  90-deg.  cast  iron  elbows; 

(27)  2    12-in.    45-deg.  do; 

(28)  2    flanged    hand    holes    on    24-inch 

steel  pipe  sections. 

Plans  and  specifications  obtainable 
from  the  ofBce  of  the  City  Engineer 
upon  deposit  of  $10.00. 

Henry  D.  Dewell.  55  New  Montgom- 
ery St..  San  Francisco,  structural  en- 
gineer. 

The  PWA  has  allotted  an  outright 
grant  of  45%  of  the  total  estimated 
cost.  •  33 

34—  PARKS  &  PLAY- 
GROUNDS 


CONTRACT  AWARDED 

VALLEJO.  Solan.)  Co..  Calif.— Scott 
Company.  243  Minna  St..  San  Fran- 
cisco, at  $1,074  awarded  contrao'  by 
Treasury  Dept,  n.r  a  lav/n  sprinkling 
6>."tem  at  the  Vallejo  post  office. 

BIDS   WANTED 

SACRAMENTO.  Cal.— Until  Nov.  21. 
8:15  P.  M..  as  previously  reported,  bids 
will  be  received  by  the  Sacramento 
City  Council.  H.  G.  Denton,  City  Clerk 
Room  203,  City  Hall,  for  the  construc- 


tion of  ftltration  plant  fencing.     Esti- 
mated cost,  $10,000. 
The  work  Involves: 

(  1)  5.395    l.f.    fencing   with   all   perti- 
nent parts; 

(  2)   4  25-ft.  opening  swing  drive  gates 
double,  and  all  pertinent  parts; 

(   3)   2  4-ft.  opening  swing  walk  gates, 
single,   and  all  pertinent  parts; 

(  4)  8   4-ln.   gate  posts; 

(   5)   4  3-in.  gate  posts; 

(   6)  16  3-in.  corner  angle  or  pull  posts 

(   7)   80  c.y.   concrete  for  footings. 
Plans   and    specifications    obtainable 

at  the  office  of  the  City  Engineer  up- 

im   deposit   of  $10.00. 


35 — 


TUNNELS 


November  14,  1935 
BIDS  OPENED 

SAN  MATEO  COUNTY,  Cal.— Mac- 
Donald  &  Kahn  Co..  Ltd.,  200  Finan- 
cial Center  Bldg.,  San  Francisco,  at 
$59,995  submitted  low  bid  to  the  Pub- 
lie  Utilities  Commission,  City  Hall, 
under  S.  F.  W.  D.  Spec.  No.  90.  for 
the  construction  of  the  Crystal  Springs 
Outlet  Tunnel  No.  2. 

The  work  is  located  at  Crystal 
Springs  Dam.  abount  4  miles  south- 
westerly from  the  City  of  San  Mateo, 
and  adjacent  to  the  Skyline  Blvd., 
and  involves  construction  of  a  9  ft.  by 
10  ft.  horseshoe-shaped  concrete  lined 
tunnel  approximately  630  ft.  long  ex- 
tending easterly  from  the  base  of  an 
existing  outlet  shaft  in  the  Crystal 
Springs    Reservoir    to    an    open    portal. 

The  work  involves: 

(1)  550    cu.    yds.      excavation,      other 

than  tunnel  bore; 
12)   135    cu.    yds.    concrete,    other    than 
tuunel  lining: 

(3)  12.500    lbs.     reinforcing    steel; 

(4)  2900    cu.    yds.    excavating    tunnel 

bore: 

(5)  1400    cu.    yds.    cone,    tunnel    lining; 
(6;   175    each    furnishing    and    install- 
ing   grout    pipes    in    tunnel; 

(7)  500    sacks    cement      grouting      in 
tunnel. 
Total  bids  follow: 

(A)  MacDonald  &  Kahn  Co.,  Ltd.,  $59- 
995.00. 

(B)  Barrett  &  Hilp.  $71,575.00. 

(C)  Youdall  Const.   Co.,  $74,200.00. 
Unit  bids  follow: 

(A)  (B)  (C) 

(I) $   1.25         $  3.00         $  2.00 

(2)  14.00  20.00  25.00 


.06 


.07 


10.50  15.00  12.00 

17.46  15.00  23.00 

3.00  2.00  2.00 

2.50  3.25  3.00 


(7) 

BIDS    WANTED 

CASPER,  Wyo.— Until  November 
25.  10  a.  m..  bids  will  be  received  y 
the  Bureau  of  Reclamation.  Casper. 
Wyo..  under  Speo.  ko.  649.  for  the 
construction  of  Tunnels  Nos.  3.  4,  6. 
and  6,  Casper  Canal.  Caspei'-Alcova 
Project.    Wyo. 

The  work  Is  located  from  about 
13  to  36  miles  southwest  of  Casper, 
and  the  prlncipiU  Items  of  work  In- 
volved  are: 

(1)  166.000  c.  y.  all  classes  of  open- 
cut      excav. : 

(2)  81.500   c.   y.    tunnel   excav.; 

(3)  900   c.    y.   back  fill; 

(4)  1096  c.  y.  concrete  in  portal  struc- 
tures and  transitions; 

(5)  17.750    c.    y.    concrete    in    tunnels; 

(6)  3400    c.    ft.    pressure    grouting: 
(71   SOO   c.    y.    dry-rock  paving; 

(R)  Furnishing  and  Installing  390.000 
lbs.    steel    tunnel    supports- 

(9)  Furnishing  and  installing  132 
MFBM  timber  lagging  and  sills 
for  steel   tunnel  supports: 

(10)  Furnishing  and  installing  415.- 
000    lbs.    steel   tunnel   liner   plates: 

(11)  Constructing  11.000  1.  f.  6-  to 
10-ln.    diameter   tunnel   drains: 


(12)  Placing   116,000   lbs.   of  reinforce- 
ment  bars; 

(13)  Drilling   1600   1.    f.    of  grout   holes; 

(14)  Installing    2300    lbs.    metal    work. 
Work  shall  be  commenced  within  30 

calendar  days  and  completed  within 
750  calendar  days  from  date  of  re- 
ceipt of  notice   to  proceed. 

Flans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Casper.  Wyo.:  Denver.  Colo.;  or  Wash- 
ing. D.  C.  without  charge  to  pros- 
pective bidders;  to  others  $1  per  copy, 
not    returnable," 


BIDS  WANTED 

SHOSHONE  PROJECT,  Wyo.— Un- 
til December  2.  10  A.  M.,  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion, Cody,  Wyo.,  under  Spec.  No.  656 
for  the  construction  of  Tunnels  Nos. 
1.  2  and  3,  Shoshone  Canyon  Conduit, 
Heart  Mountain  Division,  Shoshone 
Project.  Wyo. 

The  work  is  located  near  Cody  and 
the  principal   items   involved   are: 
(  1)  18.300  c.y.  all  classes  of  open  cut 

excavation: 
(  2)  64.220  c.y.  excavation  in  tunnels; 
(  3)  2,150  c.y.  backfill: 
(  4)  715  c.y.  concrete  in  cut-and-cover 

conduit  sections; 
(   5)    15,170  c.y.   concrete    in  tunnels; 
(  6;   1.800  CM.  ft.  of  pressure  grouting: 
(    7)   placing   139,000   lbs.    reinf.    bars: 
(   8)    furnishing    and    installing    192.000 
lbs.  permanent  steel  tunnel  sup- 
ports: 
(   9)  furnishing   &   erecting   121   MFBM 
permanent  timbering  in  tunnels; 

(10)  furnishing    and     installing    60.000 

lbs.   steel   tunnel   liner  plates; 

(11)  constructing  11.875  l.f.  tunnel  and 

cut-and-cover   conduit  drains. 

(12)  drilling  900  l.f.   grout  holes. 
Work    shall    be    commenced    within 

30  calendar  days,  and  completed  with- 
in 700  calendar  days  from  date  of  re- 
ceipt   of   notice   to   proceed. 

Specifications  obtainable  from  the 
office  of  the  Bureau  of  Reclamation  at 
Cody.  Wyo.:  Denver,  Colorado,  or 
Washington,  D.  C,  without  charge  to 
prospective  bidders:  to  others,  $1  per 
copy,   not   returnable. 

BIDS  WANTED 

YAKIMA  PROJECT.  Wash.  —  Until 
December  2,  10  A.  M..  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion. Yakima.  Wash.,  under  Spec.  No. 
652  for  construction  of  Tunnels  Nos. 
1.  2.  and  3.  Yakima  Ridge  Canal.  Roza 
Division.   Yakima  Project 

The   work   is   located    near   Yakima, 
and    the   principal    items   of  work    in- 
volved  are: 
(  1)   62,800  c.y.  all  classes  of  open  cut 

excavation; 
(  2)  141.200  c.y.  excavation  In  tunnels 
(  3)  450  c.y.  backfill; 
(  4)  850  c.y.  concrete  in  portal  struc- 
tures and   transitions: 
(   5)   35.000   c.y.    concrete   in    tunnels: 
(  6)  800  cu.  ft.  pressure  grouting; 
(  7)  placing  82,000  lbs.    reinf.  bars; 
(   8)  furnishing    and    installing    180,000 
lbs.  permanent  steel  tunnel  sup- 
ports; 
(  9)  furnishing  and  erecting  60  MFBM 
permanent  timbering  in  tunnels- 
(10)  furnishing    and    installing    160,000 

lbs.  steel  tunnel  liner  plates; 
ni)   constructing  6.445  l.f.   6-  to  10-ln. 

diameter  tunnel  drains; 
(12)   drilling  400   l.f.   grout   holes. 

Work  shall  be  commenced  within 
30  calendar  days,  and  completed  with- 
in 750  calendar  days  from  date  of  re- 
ceipt   of   notice   to   proceed. 

Specifications  obtainable  from  the 
office  of  the  Bureau  of  Reclamation  at 
Yakima.  Wash.;  Denver.  Colorado  or 
Washington,  D.  C,  without  charge  to 
prospective  bidders:  to  others,  $1  per 
copy,   not   returnable.  \ 


.•:f,<jw*»s--xi;- 

U.  S.  POSTAGM 

_  ..-ns«M»c-a*   .*       PAID      im 

A 

I 

San  Francisco,  Calif. 
i^          Permit  No.  3064 

D 

Pubic  Library 
Civic  Center 
San   Francisco,    Calif 

L  Y 

NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 

In  Forty-fifth  Year 
U7  MISSION  STREET  SAN  FRANCISCO 


Subscription  Rates— $20  a  Year  (Paid  in    Xdronce)  $2  by  the  Month. 


per  Copy 


DEPENDABLE 


AND  ACCURATE 


• 


CONSOLIDATED  WITH 


Building  and  Engineering  News 

mmmBmmMammmmmmmammsmm 


Vol.  XVIII— No.  47 


PACIFIC    CONSTRUCTOR 


TAPPATelSctHc  TOOL 


Are  Built  to  Last  Longer 


Cuts  production  costs  .  .  .  Speeds  up  the 
job  .  .  .  Makes  for  greater  efficiency  .  .  . 
A    size    and    type    for    every    purpose. 

Ask  for  a  Demonstration 


COLTON  CEMENT 


rcpc 

'CoHon 


Uniform  Quality  :  Service  :  Satisfaction 

Manufactured  by 

CALIFORNIA  PORTLAND  CEMENT  COMPANY 

800  Edison  Bldg.,  601  West  Fifth  Street 

Milli  at  Colton,  California  TR.    1271  Los  Angeles 


Phone  TRinity  0241  for 


Rock  •  Sand  -  Gravel -Plaster 
Cement-Mixed  Mortar-Stucco 
Lath-Fime  Putty-Reinforcing  Steel 


Consolidated  Rock  Products  Co< 

656  S.  Los  Angeles  St.,     Los  Angeles,  Calif. 


PACIFIC    CONSTRUCTOR 


gyiTH     WHICH     IS    CONSOLIDATED    BUILDING    AND    ENGINEERING    NEWS 

Published  Weekly  by  Stark-Rath  Printing  and  Publishing  Company 
547  Mission  St.,  San  Francisco,  Phone  GArfield  8744 


;AM  B.  EUBANKS,  Editor 


Single    Copies,  25c;  By  the  Year,  ^5.00 


xvin 


SAN  FRANCISCO,  CAILF.,  NOVEMBER  23,  1935 


No.  47 


g.c.  planning 
lNnual  session 
december  14 


r'ortant  Program   Scheduled 
or  One-Day  Convention 
In   San    Francisco 

le  seveuteenth   annual   conven- 
aof  the  Associated  General  Con- 
aors.  Northern  California  Chap- 
Twill    be    remembered    as    the 
It  Interesting  ever  held,  acen-d- 
,^0  members  of  the  board  of  di- 
ijrs,   who  have   authorized    Sec- 
y-Manager Floyd  Booe  to  pack 
entire  business  meeting  into  a 
e  four-hour  session.    Abandon- 

tradition  and  earlier  plans  for 
ger  session,  the  directors  an- 
iiced  the  final  plans  are  for  only 
iJnieeting.  to  be  held  Saturday 
Cling,    December    14. 

le  membership  will  convene  at 
S  in  the  French  Parlor  of  the 
Jl:e  Hotel,  conclude  the  formal 
oam  by  1:30  and  adjourn  to  the 
icl  gatherings  that  precede  the 
nal  entertainment  in  the  Palm 
M. 

I  announcing  the  convention 
:Brday.  Mr.  Booe  said.  "The 
)al  of  directors  are  planning  the 
laziest  and  most  interesting  con- 
snon  program  of  many  years, 
h«intire  program  will  be  carried 
itn  a  four-hour  session,  packed 
it  matters  of  such  vital  interest 
la  there  will  not  be  a  dull  mo- 
ei|;  no  long,  tiresome  addresses. 
It  hort.  direct  to  the  point,  dis- 
isbns  of  live  subjecs." 

Tb  contractors  will  be  asked  to 
>PfV6  a  plan  for  organizing  the 
ef'ay  industry  to  protest  high- 
iftonstruction  funds.  They  will 
Kve  reports  on  Federal  public 
01^;  agencies  as  they  affect  con- 
acng;  the  new  tax  legislation: 
acsg  current  construction  prob- 
tn.and  hear  from  officials  in 
ia(6  of  public  contracts. 
Riervations  are  being  made  for 
le  inual  b.^.nquet.  preference  be- 
g  iven  to  those  received  prior 
1  >cember   2. 


SIpments  of  distillate  oil  burn- 
's iring  the  first  nine  months  of 
'36totaled  91,6S9.  as  compared 
'tMl.646  during  the  correspond- 
ig  feriod  last  year,  according  to 
>-  ureau  of  the  Census. 


L.  A.  SCHOOL 

BONDS  VOTED 

A  vote  of  3  to  1  in  favor  of  a 
$12,392,600  bond  issues  for  re- 
habilitating Los  Angeles  city 
schools  was  indicated  from  un- 
official returns  reported  yester- 
day on  the  city's  special  election 
Tuesday.  The  bonds  will  com- 
plete financing  of  a  $22,532,000 
building  program,  toward  which 
PWA  has  allocated  a  grant  of 
$10,139,400. 

There  are  to  be  constructed 
199  building  units  and  15  com- 
plete new  school  plants,  replac- 
ing tents  and  bungalows  in 
which  temporary  housing  has 
been  provided  and  buildings 
closed  since  the  1933  earthquake 
will  be  reinforced  where  practi- 
cable to  permit  reopening. 

Using  an  advance  grant  from 
PWA  the  city  school  department 
already  has  commissioned  archi- 
tects for  the  building  program 
and  contracts  for  initial  units 
were  advertised  prior  to  the 
election,  the  awards  being  made 
contingent  upon  passage  of  the 
bonds. 


Voters  Approve 
Taf  t  Bond  Issue 
For  School  Work 


■Voters  of  the  Tat't  Union  High 
School  District.  Kern  county,  this 
week  approved  by  a  margin  of 
niore  than  three  to  one  a  $150,000 
school  bond  issue,  providing  tor  re- 
construction and  repair  of  the  high 
school  and  junior  college  buildings 
at  a  total  cost  of  about  $201,000. 
A  grant  of  $51,700  from  the  Federal 
Public  'Works  Administration  will 
finance  the  balance  of  the  work. 
Votes  cast  were  17S0  favoring  the 
bonds  and  4S.S  opposing  them. 

Work  planned  includes  construc- 
tion of  buildicg  to  contain  a  study 
hall,  library,  offices  and  nine  class- 
rooms. $115,000:  reconstruction  of 
the  southeast  and  northeast  por- 
tions of  the  main  building.  $71,000: 
and  strengthening  the  west  por- 
tion of  the   main   building.  $24.77S. 


NEW  CONTRACTS 
IN  PWA   LIST 
OUT^FOR  BIDS 

Ten   Additional   Building   Jobs 

Added  to  N.  Calif. 

Schedule 


Dates  tor  opening  bids  on  ten  ad- 
ditional Northern  California  PWA 
projects  to  cost  approximately 
$S10.000  were  announced  yesterday. 

The  Mariposa  County  High 
School  District  will  open  proposals 
December  5  for  construction  of  high 
school  buildings  to  cost  an  esti- 
mated $147,000.  Plans  are  by  Arch- 
itect W.  H.  Weeks,  San  Francisco. 

Bids  for  construction  of  a  school 
building  to  cost  $105,000  will  be 
opened  December  7  by  the  Grass 
Valley  High  School  District.  Fred 
Reimers  of  San  Francisco  is  archi- 
tect. 

The  Kings  County  supervisors 
haVe  set  December  4  for  receiving 
bids  on  county  hospital  buildings 
in  Hanford  to  cost  $95,000.  Plans 
are  by  Architect  Ernest  J.  Kump, 
Fresno. 

Los  Gatos  Un:on  High  School 
District  will  open  bids  December  5 
for  construction  of  a  classroom  and 
music  unit  to  cost  $94,000.  W.  H. 
Weeks  is  architect. 

Bids  for  construction  of  class- 
rooms and  an  auditorium  at  an  es- 
timated cost  of  $84,500  will  be 
opened  December  6  by  Gustine 
Union  High  School  District.  Archi- 
tects W  G.  Corlett  and  E.  A.  Russ 
prepared  the  plan.?. 

Piedmont  High  School  District 
will  open  bids  December  7  for  a 
new  class  room  building  to  cost 
$60,000.    W.  H.  Weeks  is  architect. 

Other  projects  tor  which  bid  op- 
ening dates  were  announced  yester- 
day includes:  City  of  Alameda 
branch  library  building.  $30,000. 
December  7.  Architect  Carl  Wer- 
ner-: Placer  Union  High  School 
District  gymnasium,  $63,000,  De- 
cember 6,  Architect  W.  E.  Coff- 
man:  County  of  Tuolumne  me- 
morial hall  to  be  erected  in  Tu- 
olumne. $32,500.  December  4, 
.Architect  Frank  Mayo:  and  Warm 
Springs  School  District,  school 
building,  $59,652.  December-  2 
(postponed  from  November  25), 
Architect    Henry    Smith. 
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$223,869  BID 
FOR   ERECTING 
S.  F.  SCHOOL 

Anderson  &  Ringrose  Proposal 

Low  Among  Five 

Offered 

Anderson  &  Ringrose.  320  Mar- 
ket Street,  yesterday  submitted  a 
low  bid  of  $223,869  to  the  San 
Francisco  Department  of  Public 
Works  on  tlie  general  contract  for 
construction  of  tlie  Sunshine-Buena 
Vista  school  at  Florida  and  Bryant 

Alta  Electric  &  Mechanical  Co., 
467  O'Farrell  Street,  was  low  bid- 
der at  $28,782  for  mechanical  equip- 
ment and  plumbing:  and  G.  H. 
Armstrong,  13S8  Van  Ness  Avenue. 
South,  at  $12,772  submitted  the  low 
proposal  for  electrical  worh. 

Total  bids  on  the  general  con- 
tract were  as  follows: 

Anderson    &-     Rinerose $223,869 

James    L.    McLaughlin -  235.051 

MacDonald    &    Kahn   Co.,    Ltd..  240,747 

r.    I..    Wold  Constr.   Co 242.400 

P.   F.   Reilly   259,578 

The  school  will  be  a  one-story 
reinforced  concrete  building  and 
will  contain  eighteen  classrooms,  a 
dining  room,  exercise  room,  voca- 
tional room,  rest  rooms,  and  an  au- 
ditorium to  seat  500  persons.  Plans 
were  prepared  by  Architects  Mar- 
tin J.  Rist,  Charles  F.  Strothoff, 
Smith  O'Brien  and  Albert  Schroep- 
ter.  H.  J.  Brunnier  is  structural  en- 
gineer and  A.  R.  McLaren  is  me- 
mechanical  and  electrical  engie«r 
for  the  project. 

The  department  will  open  bids 
next  Wednesday,  November  27,  for 
construction  of  the  $179,000  Agas- 
siz  School  at  Bartlett  and  Twenty- 
second  streets,  and  for  an  audito- 
rium at  Daniel  Webster  school, 
Twentieth  street,  between  Missouri 
and  Texas  streets,  to  cost  $33,275. 
« 

ENGINEER  FOR  ROZA 

PROJECT  APPOINTED 


Appointment  of  City  Engineer  C. 
E.  Crownover  of  Yakima.  Wash., 
as  chief  engineer  on  the  Roza  irri- 
gation project  has  been  recom- 
mended by  the  Reclamation  Bureau 
and  approved  by  the  Civil  Service 
Commission,  it  is  reported.  Mr. 
Crownover  has  been  city  engineer 
of  Yakima  since  1929.  He  served 
with  the  Reclamation  Bureau  on 
the  Tieton  irrigation  project  and 
the  Rimrock  project,  and  also  has 
been  in  private  practice 


NEW  ADMINISTRATOR 

FOR  NEVADA  WPA 

Frank  Upman,  WP.A.  administra- 
tor for  Nevada,  has  resigned  effec- 
tive December  5.  Appointment  of 
Gilbert  C.  Ross,  who  has  been  Up- 
man's  assistant,  to  succeed  him 
was  announced  by  Administrator 
Harry  Hopkins.  Mr  Upman  will  re- 
turn to  his  private  practice  of  en- 
gineering. 


Home  Building 
Campaign  Planned 
In  South  S.  F. 


Construction  of  a  model  home  as 
the  first  step  in  a  comprehensive 
residential  building  program  in 
South  San  Francisco  will  be  start- 
ed shortly,  it  is  announced  by 
Chairman  D.  W.  Ratto  of  the  cham- 
ber of  commerce  housing  commit- 
tee. A  non-profit  organization  of 
members  of  the  housing  committee 
will  handle  erection  of  the  model 
home. 

Cost  of  the  house  and  lot  will  be 
kept  within  $4,000.  Sub-comnlTttees 
named  include  Mr.  Ratto  and  E.  C. 
Anderson,  plans  and  specifications; 
H.  L.  Haaker  and  G.  W.  Holston, 
finance;  L.  G.  Hardy.  Jr.  and  J.  W. 
Coleberd,  incorporation,  and  Mr. 
Ratto  and  E.  G.  Peck,  selection  of 


WeUs  Elected 
President  of 
Asbestos  Assn. 


At  their  eighth  annual  meeting, 
lield  in  San  Francisco  last  week, 
members  of  the  Pacific  Coast  As- 
bestos Association  elected  S.  S 
Wells.  Oakland,  president:  R.  H. 
Chase  was  named  vice-president. 
A.  W.  Knight  secretary-treasurer, 
and  George  Baccrich  and  S.  K.  Du- 
free  directors. 

Mr.  Wells,  who  is  president  of 
the  Bay  Cities  Asbestos  Company 
of  Oakland,  has  been  a  member  of 
the  association  since  its  inception 
in  1928. 


ORGANIZE  CATALIN 

FABRICATING  FIRM 


Organization  of  Fabricated  Cata- 
lin.  Inc.,  to  provide  for  the  manu- 
facture of  catalin  plastic  into  fin- 
ished form  for  architectural  appli- 
cation is  announced  by  Catalin 
Corp.  of  America.  The  new  firm 
will  contract  for  and  prepare  cata- 
lin in  all  shapes,  colors  and  sizes 
to  fit  individual  specifications  of 
architects  and  contractors  tor  in- 
terior and  exterior  decoration,  it 
is  stated. 

Catalin,  a  phenolic  resin  product, 
has  been  applied  in  theatres,  apart- 
ment houses,   shops  and  stores. 


DIMMITT   APPOINTED 

REDWOOD  MANAGER 

City  Engineer  Charles  L.  Dim- 
mitt  has  been  appointed  city  man- 
ager pro  tem  to  succeed  City  Man- 
ager Ernest  Rolison.  whose  resig- 
nation has  been  accepted.  Mr. 
Dtmmitt  has  been  city  engineer 
for  the  past  eighteen  years. 

Mr.  Rolison  is  resigning  to  be- 
come assistant  to  Morris  L.  Cooke, 
chief  of  the  Rural  Electrification 
Administration.  He  will  leave 
shortly  for  Washington. 


STATE  OPENS 
FIRST  BIDS  ON 
WPH  PROGRAI 

Contractor's   Figtires  Close  1 
Estimates    For    Relief      _ 
Projects  'I 


SACRA.MENTO,  Nov.  20— Bids 
the  first  major  contracts  of  t 
emergency  relief  highway  progrs 
were  opened  today,  among  fo 
projects  for  which  proposals  we 
received  by  the  State  Division 
Highways.  Active  competition  1 
the  jobs  and  bids  well  within  t' 
the  engineering  estimates  W€ 
taken  as  an  indication  of  a  favo 
ble  reception  for  the  WPH  woi 
by  contractors,  despite  the  reU( 
labor  regulations.  I 

Low  bid  on  the  largest  of  todaA 
contracts,  the  WPH  project  : 
grading  and  applying  seal  coat 
9.2  miles  in  Lassen  County  on  ti 
Susanville-Reno  route,  was  subn 
ted  by  Harms  Brothers.  Sac 
mento,  at  $127,322.  The  state  h 
$140,000  programed.  Five  otl 
bids,  ranging  up  to  $163,000  wi 
received. 

Granfield-Farrar  and  Carlin,  £ 
Francisco,  submitted  the  low  bid 
$77,586  for  grading  and  bituminc 
surfacing  l.S  miles  on  the  Carir 
San  Simeon  Route  between  Big  i: 
and  Moleras  Ranch,  Montei 
County.  Six  bids  were  received 
this  contract  also,  the  high  figi' 
being  $95,666.  This  is  anoti 
WTH  contract. 

A.  J.  Raisch's  bid  for  $70,766  ». 
low  on  the  contract  to  constr: 
an  underpass  of  the  Southern  ;■ 
cific  tracks  on  the  Almaden  rrl 
at  San  Jose.  Five  bids  were  <i 
cieved.  1 

Healy-Tibbitts  Construction  C>< 
pany.  San  Francisco,  was  low  Y 
der  at  $26,102  for  placing  rip- 1 
slope  protection  between  Co' 
land  and  Freeport  in  Sacrame^ 
County.  I 


ERECTING  200  HOMES 
IN  SANTA  CLA) 

Dave  Bunker,  secretary  of 
Builders'  Exchange  of  Santa  CI: 
County,  estimates  that  two  I! 
dred  homes  are  being  built  in  , 
Jose  and  vicinity.  Of  this  num 
more  more  than  half  are  in  i 
Willow  Glen  district,  55  in  | 
Jose  and  the  others  in  Santa  C  ■ 
and  neighboring  communities. 


LEGION  PROFITS 

ON  DISPLAY  HO 


Napa  Post.  American  Legion.  ' 
ted  about  $5,200  from  its  ven 
in  building  and  disposing  o 
model  home,  according  to  a 
liminary  report  of  the  flnan' 
committee.  A  total  of  $11,800 
realized  from  ticket  sales. 

The  home  was  wone  by  Let 
Norvall.  mechanic  at  Mare  Is! 
Navy  Yard  and  title  has  been  tr 
f erred  to  him. 


PACIFIC    CONSTRUCTOR 


PERMITS  AMD  COM^JRACT; 


SAN    FRANCISCO  COUNTY 

Owner 

Contractor 

Amt. 

.Stand[ird 

Owner 

3000 

i;    standard 

Owner 

3000 

standard 

Owner 

3000 

;     Ktandard 

Owner 

3(100 

(     Standard 

Owner 

3000 

l     Standard 

Owner 

3000 

1    Jason 

Martin 

1500 

a    Stellins.- 

Johnson 

soon 

f    Carriik 

tlwner 

sooo 

I'     Potter 

Aetna 

12000 

}    Henry 

Owner 

4000 

!,     Tosl 

Delucchi 

3000 

:     Ualli 

Owner 

4000 

:     Oalli 

Owner 

4000 

!     Gain 

Owner 

4000 

:.    Herzig 

Owner 

4000 

1     HerziK 

Owner 

3500 

■■    Herzig 

Owner 

3500 

II    Herzig 

Owner 

4000 

!'    Austin 

Owner 

lOOU 

!.    Olscn 

Coburn 

1000 

!■    Martinelli 

Birdsall 

3S00 

!i    Volitman 

Nielsen 

4000 

!l    Burke 

Martin 

9000 

li  Pacific 

Owner 

3000 

'.:   Moliler 

Owner 

'  3500 

!5    Glahn 

Owner 

2800 

l\    Koapas 

L.anibertson 

1000 

!■,   Fleishman 

Bienfield 

3000 

f    Sharman 

Owner 

1000 

i:    Sharman 

Owner 

1000 

!;   Smith 

Owner 

3500 

I'l   Morris 

Owner 

4000 

!<   Zelierbach 

Lindgren 

1000 

'\':lling 

12)    w    thirty-second   ave. 

■75  S  Kirkham  St.     One-story  and 

lasenient  frame  dwelling. 
Tur  — Standard   Building   Co.,    1500 

udah  St..  San  Francisco. 
rAtect— Not   Given.  $3000 

ifliLLING 

12)     K    TWELFTH      AVE.     150      S 

loraga   St.      One-story   and   base- 

lent  frame  dwelling. 
»>r— Standard    Building    Co..    1500 

udah  St..  San  Francisco. 
Totect— Not   Given.  J3000 


i^VLLINO 

12-1     W     THIRTY-SECOND     AVE. 

lO  S  Klrkham  St.     One-story  and 

isement  frame  dwelling. 
'Wir— Standard    Building    Co.,    1500 

idah  St..   San  Francisco, 
.rctect — Not   Given.  $300(i 


iWTI-LING 

1S4     W    THIRTY  -  SECOND    AVE. 

.5  S  Kirkham  St.     One-story  and 

isement  frame  dwelling, 
wtr  — standard    Building    Co.,    1500 

,idah   St.,   San   Francisco, 
rcftect— Not  Given.  $3000 

■WILLING 

184'    W  FORTV-FIRST  AVE  300   S 
Itdah    St.      One-story    and    base- 

ent  frame  dwelling. 
""■  —  Standard    Building    Co..    1500 

dah  St..  San  Francisco, 
rclect— Not  Given.  $3000 

WILING 

Ml    W    THIRTY  -  SECOND    AVE. 

5  S  Kirkham  St.     One-story  and 

sement  frame  dwelling. 
WW— Standard    Building   Co.,    1500 

•  dah  St..  San  Francisco, 
rclect- Not   Given,  $3000 


Wrations 

i25     NO.   1831   PACIFIC   AVE  Alter 

artments. 
'•I— Mrs.  w.  E.  Jason,  %  Contrae- 


Arcliltect— Not  Given. 
Contractor — -Wm.    Martin,    666    Mission 
St..    San    Francisco.    '  J1500 


ALTERATIONS 

(1262)  NO.  2980  VALLEJO  SJTREET. 
Alter  dwelling. 

Owner— Martin  Stelling  Jr.,  155  Mont- 
gomery  St.,   San   Francisco. 

Architect— Barle  B.  Berlz,  681  Mar- 
ket St.,  San  Francisco. 

Contractor  —  J.  Harold  Johnson.  639 
Brannan  St..  San  Francisco.  JSOuii 

.\LTERAT10N.S 

(1253)     N    BLUXOME    sa".    275    W    5th 

St.      Alter   freight   shed, 
owner— Ellen  J.  Carrick,  304  Elm  St.. 

San   Mateo. 
I'lnuineer- B.    R.    Wilby,    1616    Moraga 

St.,  San  Francisco.  JSOOO 


FLATS 

(1254)     S  PACIFIC  AVE.  135  W  Brod- 

erick  St.     Two-story  frame  flats. 
Owner— Lyman   J.    Potter.   3835   Jack- 

.son  St.,  San  Francisco. 
Architect— S.    A.    Colton,    542    Market 

St.,  San  Francisco. 
Contractor  —  Aetna    Constr.    Co.,    238 

Arleta  St..  San  Francisco.       $12,000 


ALTERATIONS 

(1255)  101  TAYLOR  ST.  Alter  res- 
taurant . 

Owner — Henry's  Dairy  Lunch.  Fourth 
and    16th    Streets. 

.\rchitect— Not  Given.  $4,000 


DWELLING 

(1256)      S   BORROWS    125    W    Holyoke. 

One  -  story    and    basement    frame 

dwelling. 
Owner— L.    Tosi.    care   contractor. 
Architect— P'.  W.   Dakin,  625  Market. 
Contractor — Richard  Delucchi,  3275  San 

Bruno  Ave.  $3,000 


DWELLING 

(1257)  E  TWENTY-THIRD  AVE. 
327  S  Ocean  Ave.  One-story  and 
basement  frame  dwelling. 

Owner— R.    F.    Galli,    377    West    Portal 


Dr: 


Fr 


nsco. 


chltect— Not    Give 


$4000 


DWELLING 

(US.'S)  B  TWENTY-THIRD  AVE.  367 
S  Ocean  Ave^  One-sto(ry  and 
basement  frame  dwelling. 

owner— R.  F.  Galli,  377  West  Portal 
Drive,  San  Francisco. 

Architect— Not   Given.  $4000 


DWELLING 

(12511)  E  TWENTY  -  THIRD  AVE. 
407  S  Ocean  Ave.  One-story  and 
basement  frame  dwelling. 

owner— R.    F.    Galli.    377    West    Portal 


Sa 


Ar 


Giv 


$4000 


IiWELLlNO 

(1260)  W  GABILAN  120  N  Sloat  Blvd. 

One-story    and     basement     frame 

dwelling 
(.iwner- A.   J.   Herzig.   345   Sloat  Blvd  . 

San    Francisco. 
Architect — D.    Jaekie.    %    Contractor. 

$40011 


DWELLING 

(1261)     E  PARAI90  160  N  Sioat  Blvd. 

One-story    and     basement     frame 

dwelling. 
Owner— A.  J.  Herzig    345  Sloat  Blvd.. 

.San    Francisco. 
Architect — D.    Jaekie.    ''^    Contractor 


DWELLING 
1262)     W  GABILA.V  40  .N  .^Hoat  Blvd. 
One-story    and     basement     frame 
dwelling, 
iiwner— A.  J.  Herzig.  345  Sloat  Blvd.. 

San    Francisco. 
Architect — U.    Jaekie.    Vt     Contractor. 
$3500 


DWELLl.VO 

(12631     E  PARAISO  SO  N  Sloat  Blvd.. 

One-story    and     basement     frame 

dwelling, 
owner— A.   J.   Herzig,   343   Sloat  Blvd.. 

San   Francisco. 
Architect— D.    Jaekie.    %    Contractor. 
$4000 


ALTERATIONS 
1264)     NO.  624-632  GROVE  STREET. 

Alter  flats. 
Owner  —  Geo.    E.    Austin.    Ill    Sutter 

St..    San    Francisco. 
Architect — Not    Given.  $looo 

REPAIRS 

(1265)  NO.  l.-)20  GOUGH  ST.  Repair 
fire  damage   to  apartments. 

Owner— Mrs.   Olsen.   %   Contractor. 
Architect — Not   Given. 
t7ontractor — Ira  W.  Coburn.   204S  Mar- 
ket St..    San   Francisco.  $1000 

DWELLING 

(1266)  E  TWENTY-EIGHTH  AVE. 
195  S  Lincoln  Way.  One-story 
and  basement  frame  dwelling. 

Owner— Joseph  and  Ida  Martinelli,  725 
Clayton  St..  San  Francisco. 

Architect— Vincent  Buckley.  ','<,  Con- 
tractor. 

Contractor  —  Stella  K.  Birdsall.  646 
47th   Ave..    San   Francisco.        $3800 


GARAGE 

(1267)  W  FILLMORE  STREET  107  3 
Broadway.  One-story  frame  ga- 
rage. 

owner— Geo.  F.  Volkman.  2307  Broad- 
way. San  Francisco. 

Architect— Julia  Morgan.  Merchants' 
Exchange  Bldg..   San  Francisco. 

Contractor — N.  F.  Nielsen.  666  Mis- 
sion St.,  San  Francisco.  $4000 


.NURSERY 

(1268     W  THIRTY-SECOND  AVE.  3C5 

S   Camino     Del  Mar.       One-story 

children's  nursery, 
owner — Barbara    Burke     3065    Jack.-ion 

St.,   Francisco. 
Architect— Francis  E.  Lloyd,  360  Pine 

»(.,    San   Franisco. 
Contractor— Wm.    Martin,    666    Mission 

S't.,     S,     F.  $9000 

FACTORY 

(1269)  S  WILLIAMS  ST.  397  W  New- 
hall  9t.     One-story  frame  factory. 

Owner — Pacific  Can  Co.,   Premises. 

.Architect— Ellison  &  Russel,  712  Paci- 
fic   Bide.  $3000 


DWELLING 

(1270)  E  THIRTY-NINTH  AVE  50  S 
Cabrillo  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner— Thos.  B.  Mohler.  751  28th  Ave. 
S«an  Francisco. 

Architect— Not    (Jiven.  $3500 


DWELLING 

(1271)     E      TOCOLOMA      ST.     217    N 

Blanken      iit.      Two-story      frame 

dwelling, 
(iwner— Wm.   H.    Grahn.    2965   Mission 

St.,   San  Francisco. 
Architect— Not  Given.  $2sou 

-ALTERATIONS 

(127S)     SB    THIRD    &    FOLSOM   STS. 
.\lter   t'yr  restaurant 


PACIFIC    CONSTRUCTOR 


Own^r— Theodore  Koapas.  301  Srd  St;. 

■    San  'Francisco;      ,   '• 
Architect— Not  Given. 

Contractor— Lambertson  Sales  Co..  !14- 
$1000 


Mil 


SI., 


F. 


ALTERATIONS 

(127S)  .  2626. BAKER  ST.    Alter  dwell- 

ing. 

Owner- Chas.   Fleishmann.   premises. 

Architect— Albert  F.  Roller.  First  Na- 
tional Bank  Bldg. 

Contractor— D.  L.  Bienfield.  666  Mis- 
sion Street.  S3.000 

DWELLING 

(1274)  S  MARINA  BLVD.  243  E  Brod- 

erlek  St.  One-  storj-  and  basement 

frame  dwelling. 
Owner    and    Builder— Thos.    R.    Shar- 

man,  3700  Broderick  St. 
Architect— Not  Given.  $10,000 


DWELLING 

(1275)  S  MARINA  BLVD.  225  E  Brod- 
erick St.  One-  story  and  basement 
frame  dwelling. 

Owner  and  Builder— Thos.  R.  Shar- 
man.   3700   Broderick   St. 

Architect— Not   Given.  JIO.OOO 


DWELLING 

(1276)  W  30th  AVE.  250  N  Fulton  St. 
One  -  story  and  basement  frame 
dwelling. 

Owner— Chas.    Smith.    866   36th   Ave. 

Architect — C.  O.  Clausen.  746  46th  Av- 
enue. M.500 


DWELLING 

(1277)     E  15tb-AVE.'225  S  Vicente  St. 

One  -   story  ami  bafiement  frame 

dwelling.' 
Owner— S.   Morris.  1310  Turk   Street. 
Architect — Not  Given.  J4.000 


Alter   dwell- 

Owner — J.'  D.   Zellerbach,   premises. 
Architect — Not  Given. 
Contractor — Lindgren    and    Swinerton, 
Inc..  625  Standard  Oil   Bldg.  ?1.000 


ALAMEDA    COUNTY 

No 

Owner 

Contractor 

Amt. 

945 

Hamniarberg  Hammarharg 

5250 

946 

Educational 

Western 

3640 

947 

Bundock 

Flagg 

5000 

94(1 

Ambrose 

Muller 

1574 

949  . 

,  JJeynolds 

Grubb 

2670 

950 

Carsigelia 

Parks 

6500 

951 

■Kellogg 

Owner 

2500 

952 

Weihe 

Pfrang 

1000 

953 

aianh  ester 

Lindgren 

1500 

954 

Whitelaw 

Owner 

1000 

955 

rwuglas 

Prentice 

1200 

Williams 
Owner 

1200 

957 

Macdonald 

1000 

95S 

Hibernia 

Van   Bokkelen 

2900 

959. 

White 

Owner 

lOOO 

960 

Facques 

Owner 

1800 

361 

Phillips 

Thrams 

1425 

962 

Mutton 

Confer 

5000 

063 

Carlton 

Carlton 

4000 

964 

Fiaser 

Bernard 

60S0 

965 

Scammell 

Owner 

S250 

966 

Kof.sc]imidt 

Owner 

4900 

967 

MtPeake 

Owner 

4500 

96S 

Graves 

Beckett 

5250 

969 

Corum 

Strong 

3000 

970 

Cerrato 

valente 

1000 

971 

Mother 

Owner 

5000 

(*TO 

Bardwell 

.  —         Ow>'»- 

1000 

973 

Higgins 

Walker 

3000 

RESIDENCE 

(945)     NO.    5      PARKSIDE      MANOR. 

PIEDMONT.      One-story   6  -  room 

lesidenee   and  garage. 
Owner  —  Paul  H.    Hammarberg.   2530 

Hilgard  .\ve..  Piedmont, 
.architect— .\'ot    Given. 
Contractor— Albert   Hammarberg.   2530 

Hilgard  Ave..   Piedmont.  {5250 


.*LTEKAT10NS 

(946)     NO.    464    NINETEENTH      ST., 

OAKLAND.    Alterations, 
fj^viier    Educational      Broadcasting 

Corp. 
.Architect— Not    Given, 
ronlractor— Western  .Isbestos  Co..  67a 

Townsend    St..    San    Francisco. 

(3640 

DWELLING 

('147)     NO.    5439    CAMDEN    STREET, 

OAKLAND.     One-Story    six-room 

dwelling. 
Owner— C.  L.  Bundock.  1S39  74th  Ave. 

Oakland. 
Architect— Not  Given.  ...... 

Contraclor-J.    S.    Flagg,    4021    K-14th 

St..   Oakland.  WOOO 

REPAIRS  .,.„ 

1948)     NO.     3301-3305    GRAND    A\B.. 

OAKLAND.      Fire    repairs. 
I  iwner— .Ambrose   Edwards.    Inc. 
Vrchitect- Not  Given, 
(•onlractor- F.  A.  Muller.  1416  Jeffer- 
'    son   St..  Oakland.  J1574 

DWELLING  

(949)  NO.  10814  BREED  STREET. 
OAKLAND.      one-story    dwelling. 

owner— E.   Reynolds.  1801  109th  Ave.. 

Oakland. 
Architect— Not  Given. 
Contractor— Jas.   B.   Grubb.    1801   108tb 

Ave.,    Oakland.  «670 

DWELLING 

(950)  NO.  5871  MARGARIDO  DR.. 
OAKLAND.  One-story  six-room 
dwelling. 

( iwner— A.   Corsigelia. 
Architect— E.   L.   Snyder,   Berkeley. 
Contractor— R.    F.    Parks.    1847    Tose- 
mite   Road.    Berkeley.  J6o00 

DWELLING  „ 

(951)  NO.  1363  VERSAILLES  AVE., 
ALAMEDA'.  One-stor>-  4  -  room 
frame   and   rustic   dwelling. 

Owner— Frank  H.  Kellogg.  725  Central 

AVe..   Alameda. 
Architect— Not   Given.  J2500 


ALTERATIONS 

(9531      634    15lh   ST..   OAKLAND.     Al- 
terations. 

Owner— Manchester  Hotel  Co.  110  Sut- 
ter St..   San  Francisco. 

Architect— D.  D.  Stone.  110  Sutter  SI.. 
San  Francisco. 

<'ontractor — Lindgren    and    Swinerton. 
1723  Webster  St.,  Oakland. 

$1500 


DWELLING 

(952)  W  LA  SALLE  AVE.  200  S  Es- 
tates Drive.  OAKLAND.  Two- 
tory  9-room  dwelling. 

Owner— Tyson  Weihe. 

Architect— Wm.  E.  Sohirmer.  Bank 
of  America  Bldg.,  Oakland. 

Contractor — H.  C.  Pfrang.  5659  Ocean 
View  Drive.   Oakland.  JIO.OOO 

ADDITION 

(954)  480  23rd  ST..  OAKLAND.  Brick 
addition. 

Owner  and   Contractor— Thos.   White- 
law,  478  23rd  St..  Oakland. 
Architect— Not   Given.  Jl.OOO 

ALTERATIONS 

(955)  215  14th  ST..  OAKLAND.  -Al- 
terations. 

Owner— S.    R.    Douglas.    1721    Webster 

St..    Oakland. 
.\rchitect — Not  Given. 
Contractor— G.    D.    Prentice.    Jr..    3238 

Prentiss   St.^Oakland  $1200 

ALTERATIONS 

(956)  1406  HENRY  ST..  BERKELEY. 
.Alterations. 

owner— Not  Given. 
.Architect— Not   Given. 
Contractor,;^.  ■  Williams.    806  Jackson 
St..    Albany.  J1200 


ALTERATIONS 

(957)  NO.  3909  LAKESHORE  AV. 
OAKLAND.  Alterations  and  i 
pairs. 

Owner   —   Eliza     Y.     Macdonald. 
Portsmouth  Road.   Piedmont. 
Architect— Not   Given.  Jl 

ALTERATIONS 

(958)  NO.  600  GRAND  AVE..  OA 
LAND.     Alterations.  , 

Owner — Hibernia  Savings  &  Loan  ^ 
ciety.  Jones  and  McAllister  S 
San    Francisco. 

Arohiteot — Not  Given. 

Contractor — W.  K.  Van  Bokkelen. 
Hobart   St.,    Oakland.  J2 

ADDITION 

(959)  NO.  29S  E-TWELFTH  S 
OAKLAND.     Addition. 

Owner — White   Tavern    Operating  ( 

1431  Grove  St..  Oakland. 
.Architect- Not  Given.  »1 

.ALTERATIONS 

(960)  NO.  1029  HUBERT  RO.= 
OAKLAND.     Alterations  and  : 


GAR.AGE 

(961)  NO.  637  SANTA  RAT  AV 
OAKLAND.  (Ine  -  story  fra 
garage. 

( iwner— John   Phillips. 
.Architect — Not   Given. 
Contractor— C.    H.    Thrams,    28   Ho 
Place.,   Oakland  Jli 

DWELLING 

(962)  .NO.  139  FOREST  LANE,  Bl.^ 
KELEY.  One-storj-  6-room  frtHjl 

dwelling.  ■ 

owner— S.  F.  Dutton,  2I0S  Eaaict  '^ 

Berkeley.  r* 

Architect— F.  L.  Confer.  25  Wist'* 
Contractoi^F.  W.  Confer.  1328  A«* 
Ave.,    Piedmont. 

St..    Berkeley.  }3 

APARTMENTS 

(963)  NO.  1733  VINE  STREET.  Bb 
KELEY.  Two-story   l«-rm  ap>- 

ment  house   (4  aptts.) 
(iwner — Lora  K.   Carlton.   Premise 
Architect— Not  Given. 
Contractor — Fred    Carlton.    17:: 

St..    Berkeley. 

DWELLING 

(964)  816  -ALMA  AVE..  OAKL^ 
Two-story  three-room  dwe:: 

Owner— Miss   A.    G.   Fraser.   8:: 

-Ave..   Oakland. 
.Architect— W.    R.    Telland.    C? 

entry  Road.   Berkeley. 
Contractor — W.    V.    Bernard.   2-' 

Carlos  Ave.,  El  Cerrito.  i 

DWELLING 

(965)  3707  ELSTON  Avenue,  O  ■ 
LAND.  One-story  6-room  di  I- 
ing.  , 

Owner  and  BuiMcr- J.   W.  Scami  I 

424  Scenic  Ave.,  Piedmont 
.Architect— Not  Given.  '* 

DWELLING 

(966)  280  ORANGE  ST..  OAKLAl. 
One-story  6-room  dwelling. 

Owner  and  Contractor— Hufschmi' * 

Whalen,  3317  17th  St..  Oaklan 
.Vrchitect— Not   Given.  * 

I'WELLING 

(967)  2815  SANTA  CLARA  AVE>  J. 
ALAMEDA.  Two-story  six" 
frame  and  stucco  dwelling. 

Owner  and   Builder  —  E.    J.    McP.  «. 

4715  Weldon  .Ave..  Oakland. 
.Architect— Not  Given.  " 

DWELLING 

(56S)     140  CAMBRIDGE  WAY.  =" 

MONT.     Two-story    6-roor 

dence  and  garage. 
O^ner — P.    H.    Graves    and    G« 

nnld.    214    Monte   Vista.    Piedr  ' 


PACIFIC    CONSTRUCTOR 


Arhitpct— Kay    Keefer,    770  Wesley 

Way.   Piedmont. 

IContraotor— A.  T.  Beckett.  224  Scenic 

!        Ave..    Piedmont.  $5260 


ALAMEDA    COUNTY 


SI     Hibernia 


riwiiLr^iNi; 

,1969)  3'J39  LA  ORESTA  Ave.,  OAK- 
LAND.   One-story  5-rm.  dwelling. 

owner— K.  H.  Corum.  2367  Wilbur  St. 
Oakland. 

'.\rchitect — Not   Given. 

Contractor  —  L.  Strong.  4  29  Haight 
Ave.,  Alameda.  $3,UO0 


lALTERATIONS 

|(970)      995   44th    ST.. 

tcration  and  additii 
Owner — E.  Cerrato. 
Architect— Not   Given. 
Contractor- M.   E.  Vale 

St.,  Oakland. 


OAKLAND.      .M- 


!  DWELLING 

(9711  Ii41  BOULEVARD  WAY.  OAK- 
I  LAND.  One-story  6-rooni  tiwell- 
■         ing. 

Owner  &  Builder— H.  W.  Mother.  5519 
;        Thomas    St..    Oakland. 
•Architect— Not    Given.  $5,000 

jDWELLING   &   GARAGE 
1(972)      5910  ACACIA   AVENUE.    OAK- 
LAND.    Two-story   S-room   dwell- 
ing and   1 -story  garage. 
Owner    and    Builder— Chas.    E.    Bard- 
,        well,    Jr..    794    Calmar    Ave.,    Oak- 
'        land. 
Architect— Not   Given.  $10,500 

'DWELLING 

(973)  1406  QUEENS  RD.,  BERKE- 
LEY.   Two-story  nve-room  frame 

'        dwelling. 

Owner— Jas.  Higgins,  1709  Grove  St., 
Berkeley. 

.\rchitect — Not  Given. 

Contractor— J.  M.  Walker,  1709  Grove' 
St..   Berkeley.  $3,000 


BUILDING  CONTRACTS 

SAN   FRANCISCO  COUNTY 


No.     Owner 

151  Feilschn 

152  Burke 


Contractor    Amt. 

Bienfleld       40774 

-Martin       9072 


ALTERATIONS 

!(151)     2626  B.AKER  ST.    Miscellaneous 
i        alterations  to  2-story  frame  dwell- 
ing at  above  address. 
Owner — Chas.    Fleischman.    731    Brus- 
sels Street. 
Architect — Albert    F.    Roller.    Crocker 

First   National  Bank  Bldg. 
Contractor— r^.    L.    Bienfleld.    666    Mis- 
sion Street. 
Filed  Nov.    16.   '35.     Dated.   Nov       ,   '35 

Rough   framing  completed 25% 

TOTAL  COST,  $4,074.50 
Limit.  Dec.  20.  1936.    Plans  and  Spec, 
flied. 
'     Plaster  completed  and  roof  on..-.25'/'o 

.     Completion    _ 28% 

Usual  35  days „ -25% 


■NURS'ERY 

(162)        193    THIRTY-SECOND    A'VE. 

All  work  for  nurserj'  school. 
Owner— Barbara   Burke,   3065  Jackson 

St..    San    Francisco. 
Architect— Francis  E.    Lloyd.   360   Pine 

Contractor— Wm.   Martin,    666  Mission 

St.,   San   Francisco. 
Filed  Nov.   I'J,   '35.   Dated  Nov.   16.   'ZT,. 

On   5th   of  each   month 75% 

Completion  sufficient  sum  to  bring 

total   payments  to 75% 

L'sual   35    days Balance 

TOTAL  COST,  $9072 
Bond.  nnnc.  Limit.  Feb.  1.  1936.  For- 
feit, none.  Plans  and  .specifications 
filed. 


ALTERATIONS 

(84)  586  to  604  GRAND  AVE..  Oak- 
land.   Alterations  and  additions. 

Owner — Hibernia  Savings  &  Loan  So- 
ciety, Jones  and  McAllister  Sts., 
San  Francisco. 

Architect— Not  Given. 

Contractor— W.  K.  Van  Bokkelcn,  351 
Hobart   St.,    Oakland. 

Filed  Nov.  19.  '35.    Dated,  Nov.  8,  '35. 

Upon   completion   _ 75% 

Usual  35  days _ .25% 

TOT.\L  COST.   $3,303.94 

Bond,    $1651.97.     Sureties,    Glens   Falls 

Indemnity  Co.    Limit,  21  days.    Plans 

and  speciflcatione  filed. 

ALAMEDA   CCUNTY   UNDER  tlOOO 

RE-ROOFING,  $155:  1002-4  24th  SL. 
Oakland:  owner  W.  H.  Harris  3300 
High  St..  Oakland:  contractor,  W. 
H.  Craig,  3306  Harrison  St..  Oak- 
land. 

ALTER  and  repair.  $500:  708  27th  St.. 
Oakland-  owner  ana  contractor, 
J.    Prat. '714   27th   St.,    Oakland. 

RE-ROOFING,  $150:  lOfiyi  27th  Street, 
Oakland;  owner  and  contractor,  J. 
Prat,    714   27th   St..    Oakland. 

P.\TENT  chimney.  $25:  4901  Tidewat- 
er St.,  Oakland:  owner.  Monarch 
Box  &  Lumber  Co..  4901  Tidewat- 
er St.,  Oakland:  contractor.  Ace 
High  Stove  Shop.  1231  High  St.. 
Oakland. 

ADDITION.  $250;  2848  Minna  Avenue. 
Oakland:  owner,  G.  E.  Badgley. 
premises;  contractor.  K.  A.  Jo- 
hanson.  2S32  76th  Ave.,  Oakland. 

RE-ROOFING.  $249:  llOS  ISth  Street. 
Oakland:  owner.  F.  J.  Cleiss,  1327 
Holman  Road,  Oakland:  contrac- 
tor. W.  H.  Sankey,  828  31st  St.. 
Oakland. 

ADDITION.  $200;  2720  Parker  Ave.. 
Oakland;  owner  and  contractor, 
P.  R.  Leal.  2720  Parker  Avenue. 
Oakland. 

ADDITION.  1-story.  $135;  475  44th  St., 
Oakland;  owner  and  contractor, 
B.   Marlow. 

.SHED.  1-story,  $200;  2500  Peralta  St.. 
Oakland:  owner  and  contractor. 
Transit  Concrete.  Ltd.,  2500  Per- 
alta St..  Oakland. 

.ALTERATION.  $225:  1122  E  17th  St.. 
Oakland;  owner.  E.  Hoberg:  con- 
tractor, J.  C.  James,  8314  E  14th 
St.,    Oakland. 

-ALTERATION,  $350;  1322  Broadway, 
Oakland;  owner  Capitol  Co.,  12th 
and  Broadway,  Oakland:  contrac- 
tor, W.  F.  Lynn,  1037  Ashmount 
Ave..  Oakland. 

-VLTERATIGN,  $100;  540  30th  Street. 
Oakland:  owner  and  contractor,  P. 
Brackett,  540  30th  St.,  Oakland. 

SIGN,  electric.  $80;  5925  College  Ave.. 
Oakland;  owner.  W.  H.  Williams; 
contractor.  Bryant  Neon  Sign  Co., 
278  2nd  St.,   Richmond. 

SIGN,  electric,  $S0;  2103  San  Pablo 
Ave..  Oakland;  owner,  Madeline 
Beauty  Shop;  contractor,  Bryant 
Neon  Sign  Co.,  278  23rd  St.,  Rich- 
mond. 

SIGN,  electric.  $150;  3351  Broadway, 
Oaklan-d;  owner, 'Better  Used  Car 
Co.;  contractor,  Bryant  Neon  Sign 
Co.,    278   23rd   St.,   Richmond. 

SIGN,  electric,  $129;  2953  San  Pablo 
Ave.,  Oakland:  owner.  Valley  o£ 
the  Moon  Liquor  Co.:  contractor, 
Bryant  Neon  Sign  Co..  278  23rd 
St.,   Richmond. 

ALTERATIONS.  $176;  601  University 
Ave..  Berkeley;  owner  and  con- 
tractor, Tilden  Lumber  Co..  foot 
of   University  Ave..    Berkeley. 

ALTERATIONS.  $372;  foot  of  Univer- 
sity Ave..  Berkeley:  owner  &  con- 
tractor. Tilden  Lbr.  Co..  premises. 


ALTERATIONS,  $60;  40  Hillcrest  Rd.. 
Berkeley;  owner,  P,  L.  Bllden- 
back,  premises;  contractor.  G.  P. 
Jenaen  &  Sons,  320  Market  Street 
San    Francisco. 

ALTERATIONS.  $945:  foot  of  Univer- 
sity Ave.,  Berkeley;  owner  and 
contractor,  Tilden  Lbr.  Co.,  foot 
of    University  Ave..    Oakland. 

ALTERATIONS.  $300:  1139  Oxford. 
Berkeley;  owner,  Kennedy,  prem- 
ises; contractor.  Allied  Building 
Crafts,  1450  Harri.son  St.,  Oakland. 

ALTERATIONS,  $900;  9  Craig  Ave., 
Piedmont:  owner,  Wm.  Daugherty, 
2814  Derby  St.,  Piedmont:  contrac- 
tor, H  .K.  Schulz. 

ROOFING,  $200  9  Mesa  Ave.,  Pied- 
mont: owner.  Elizabeth  Apps;  con 
tractor.   The   Holland   Co. 

ROOFING.  $250;  139  Hagar  Ave.  Pied- 
mont; owner.  A.  Cook.  139  Hagar 
Ave. ;     contractor,     Holland    Roofing 
Company. 

ADDITION  and  alterations  to  dwell- 
ing. $175:  1130  Park  Ave..  Ala- 
meda: owner.  G.  C.  Engleman. 
1130   Park  Ave. 

ALTER  dwelling.  $129;  970  Park  St., 
Alameda:  owner.  Miss  K.  Hansen. 
Prem. :  contractor.  Thos.  Arada, 
861   Oak   St. 

i;E-ROOF.  $145:  1519  Mozart  Street, 
Alameda:  owner.  P.  A.  Stahmer. 
1519    Morzart    St. 

REPAIR  dwelling,  $200:  828  Oak  St.. 
Alameda;  owner,  W.  C.  Foes;er 
S28    Oak    St. 

REPAIRS,  $40;  603  Broadway,  Oak- 
land: owner,  Olga  Kjelsberg.  6881 
Picardy  Dr.,  Oakland:  contractor. 
Joe  Devellers,  1424  12th  Ave..  Oak- 
land. 

AL-DITION.  $195:  519  Farimount  Ave.. 
Oakland;  owner  and  contractor 
Anna  Weber. 

RE-ROOF.  $215;  961  38th  St..  Oak- 
land: owner.  G.  C.  Shelby,  Grand 
Rapids.  Mich.;  contractor.  Crown 
Roof  Co.,  1911  E  12th  St.,  Oak- 
land. 

ALTERATIONS,    $200:   345-47   12th  St 

BILLBOARD.  $7;  N  Geary  St.  32  E 
Second  Ave.;  owner.  Foster  and 
Kleiser  Co.,  1675  Eddy  St. 

FLUES,  $90;  S'  Palou  250  W  Phelps 
St.;  owner.  H.  and  A.  Hinds.  % 
Contractor;  contractor,  W  A 
Buriani,    2555    San    Bruno   Ave 

ALTER  flats.  $650:  SW  Shrader  and 
Grattan  Sts.:  owner,  A.  Cesentini 
647  Irving  St.;  contractor  Stella 
K.   Birdsall,   646  47th  Ave. 

ALTER  apartments.  $50;  SE  S-utter 
and  Jones  Sts.;  owner.  Hibernia 
Bank.  Jones  and  McAllister  Sts.: 
contractor.  Patterson  &  Koster 
Iron    Works,    Inc.,    280    13th    St 

SIGN,  electric,  $40;  615  Van  Ness  Ave 
owner,  Cal.  Penn  Oil  Co..  %  Con- 
tractor: contractor.  Pioneer  Elec. 
Co.,   370   Van  Ness  Ave.   South. 

SIGN,  electric,  $100;  15  Kearny  street 
owner,  N.  Y.  Hat  Stores,  Premises 
contractor,  Elec.  Prods.  Corp , 
255  Golden  Gate  Ave. 

ALTER  dwelling,  $50:  583  Moultrie 
St. :  owner,  Alex  Eisenzopf.  3905 
Folsom   St. 

Oakland;  owner,  The  Capital  Co.. 
12th  and  Broadway.  Oakland;  con- 
tractor, W.  J.  Wheeler,  4001  Ete- 
ton  Ave.,    Oakland. 

OFFICE,  1-story.  $50;  3351  Broadway, 
Oakland;  owner  and  contractor,  A. 
J.  Hughes,  3351  Croadwav,  Oak- 
land. 

ADDITION.  $37;  321  4Ist  St..  Oakland: 
owner  and  contractor,  P.  O.  Con- 
nell.  premises. 

ALTERATIONS.  $420:  433  50th  Street 
Oakland:  owner,  Mr.  Pirpo.  prem- 
ises: contractor.  J.  L.  Rich.  B56 
37th  St..  Oakland. 
SIGN,  electric,  $800:  1518  Franklin  St., 
Oakland:  owner.  Franklin  Thea- 
ter; contractor,  QRS  Neon  gign 
Co.,  690  Potrero  Ave     S    F 


PACiriC    CONSTRUCTOR 
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1—        APARTMENTS 

Contract  Awarded. 

ALTERATIONS  Cost,  $3000 

SAX    FRANCISCO.      No.    45    Whitney 

Street. 
Alterations  to  apartments. 
Owner— Wm.  FarrenkofE,  Premises. 
.Architect — Not  Given. 
Contractor— J.  TruSEelli,   1165  Clay  St., 

San   Francisco. 


Contract  Awarded. 

.ALTER.ATIONS  Cost.  $2000 

SAN  FR.ANCISCO.  No.  1S31  Pacific 
.Avenue. 

.Alterations  to  apartments. 

Owner — W.  E.  Jason. 

Architect — Not   Given. 

Contractor— William  Martin.  666  Mis- 
sion St.,  San  Francisco. 


Contract  Awarded. 

REPAIRS  '.  Cost.    $1500 

SAN    FRANCIS-CO.      No.    1520    Gougb 

Street. 
-Repair    fire    damage    to    apartments. 
Owner — Mrs.   Olsen. 
.Architect — Not  Given. 
Contractor — Ira  W.  Coburn,  2u48  Mar. 
ker  St..  San  Fr; 


Contract  Awarded. 

APART.ME.NTS  Cost.    $6000 

BERKEI,ET  Alameda  Co.,  Cal.  No 
1733  Vine  Street. 

Two-stnr>'  frame  and  stucco  apart- 
ments   (4  4-rooni  apts.) 

Owner — Lora   K.    Carlton.    Premises. 

Architect — Not  Given. 

Contractor— Ted  Carlton,  1733  Vine 
St..  San  Francisco. 

Sub-Contracts   Awarded 

APARTMENTS  Cost,    $350,000 

SAN  FRANCISCO.  NE  Broadway  & 
Buchanan  Street. 

Ten-story  Class  A  steel  frame  apart- 
.  ment  building  (50  3-  4-  and  5-rm. 
apts.)  flat  roof,  steam  heating 
system,  wood  sash,  two  elevators, 
tile  baths,  hardwood  floors,  ga- 
rage, etc. 

Owner — Lucille  A.  Meyer. 
-Architect — H.  C.  Baumann,  251  Kear- 
ny Street. 

Contractor— Meyer  Const.  Co..  735 
Portola  Drive. 

Wrecking — Symon  Bros.  Wrecking  Co. 
1435  Market  Street. 

Concrete— Golden  Gate  Atlas  Mate- 
rials Co..  2625  16th  Street. 


CHURCHES 


Bids   Wanted — To   Close    Dec.    11th,   3 

P.  M 
CHAPEL.  ETC.  Cost,  S115.171 

?OR.T  STEILACOOM,  Wash.  Western 
,     -  State  HoE^iiuI. 


Chapel  and  recreation  halt 
Owner— State  of  Washington, 
.Architect— Heath.  Cove  and  Bell,  and 

Mock    &    Morrison.    Puget    Sound 

Bank  BIdg..  Tacoma. 
Plans  and  specifications  may  be  ob- 
lained    from   the  architects. 


CONTRACT  AWARDED 

SAN  GABRIEL.  Calif— J.  M.  Lynn, 
1507  West  Adams  Blvd..  Los  Angeles, 
awarded  contract  for  erection  of  a  new 
2-story  fra^me  and  stucco  edifice  (140 
ft.  X  100  ft.)  at  Las  Tunas  Dr.  and 
Pine  St..  San  Gabriel,  for  the  San 
Gabriel  Union  Church:  Rev.  Roy  L. 
Laurin.  pastor.  138  N.  Rosemont,  San 
Gabriel.  Cost.  $30,000.  Clinton  Nourse, 
1406  Bond  St.,  Los  Angeles,  Architect. 


CONTRACT   AWARDED 

HOLTA'WOOD,  Los  -Angeles  Co.. 
Cal  — Wm.  Simpson  Construction  Co., 
1007  .Architects'  BIdg..  awarded  con- 
tract for  construction  of  a  two-storj 
and  basement  church  and  Sunday 
school  building  (180  ft.  x  180  ft.)  at 
tiie  southeast  corner  of  Selma  and  Las 
Talmas  .Aves.  for  the  First  Baptist 
Church  of  Hollywood.  (Pipe  organ, 
etc.)  Douglas  McLellan  and  Allen 
McGill.  ■S05  Architects'  BIdg..  Archi- 
tects. 


4—  FACTORIES  &  WARE- 
HOUSES 

Preparing  Preliminary  Plans. 
STORAGE  BLDG.  Cost.  $8,000 

S.ANTA  ROSA.  Sonoma  Co.,  Calif. 
One-story  reinforced  concrete  storage 

building. 
Owner — Grace  Bros..  Santa  Rosa. 
Engineer — L.  H.  Nishkian.  525  Market 

St..   San  Francisco. 


Sub-Contract  Awarded 

ADDITION  Cost.   $25,000 

SAN  FRANCISCO.  25th  Street  and 
Potrero  -Avenue. 

One  -  story  addition  to  factory  (200x 
100  ft.)  steel  frame,  concrete  walls 
steel  sash,  etc 

Owner — Western  Stopper  Co..  Inc. 

Engineers — Ellison  and  Russell,  Pacific 
Building. 

r-ontractor- Barrett  &  Hilp.  918  Har- 
rison Street. 

Structural  and  Reinforcing  Steel — Pa- 
cific Coast  Steel  Co.,  20th  and  Il- 
linois Streets.  • 


PERMIT  APPLIED   FOR 

LOS  .ANGELES.  Calif.— Paramount 
Productions,  Inc..  owner.  5451  Mara- 
thon St..  applied  for  building  permit 
to  erect  a  two-story  steel  and  galvan- 
ized iron  building  (100  ft.  x  415  ft.), 
at  5451  Marathon  St..  Niles  Werner, 
engineer.    Cost.  $80,000. 


Sub-Contracts    Awarded 
STOREROOM  Cost.  $8,000 

SAN    FRANCISCO.     Cal.      W.     Treat. 

150   ft.   N.    20th   St- 
One-story  steel  storeroom. 
Owner — Regal     Amher    Brewing    Co.. 

675-  Treat  Ave. 
Architect— Plans  by  Michel  &  Pfefter 

Iron    Works.    Inc..    1415   Harrison 

Street. 
Contractor— C.   L.    Wold   Construction 

Co..   1412  Fulton   Street. 
Sheet  Metal  and  Steel  Sash— Michel  & 

Pfeffer  Iron  Works,  Harrison  and 

10th   Streets. 
Structui^l      Steel — Michel     &     Pfeffer 
.     Iron    Works.     Harrison    and    10th 

.Streets.  -  '-■.■.. 


To    Be    Done    By    Day's    Work. 

.ALTERATIONS  Cost,    !:■ 

SAN  FR.ANCISCO.  N  Bluxome  St    1 

W   Fifth    Street. 
-Alterations   to   freight   shed. 
Owner— Ellen  J.  Carrick.  304  Elm  S' 

San  Mateo. 
Engineer— B.    R.    Wilby,    1»16    Morat 

St..   San   Francisco. 

Plans   Being   Figured. 
.ADDITION  Cost.    $3' 

().AKL.AND,    Alameda    Co..    Cal.      : 

1148    E-lSth    Street. 
Two-story   Class   C   brick   addition   i 

manufacturing  plant  (170x45  ft). 
Owner— Mother's  Cake  &   Cookie  Co 

Premises. 
Architect— W.    E.    Milwaln.    1503   Oak 

land   .Ave..    Oakland. 
Bids  are  being  taken  from  a  select 
f-d    list    of    contractors. 


PLANS    BEING    FIGURED  l 

LOS  -ANGELES.  Calif.— Paramoun-  ♦ 
Productions.  5451  Marathon  St..  ar 
taking  bids  from  a  selected  list  of  con 
tractors  for  a  2-stor>-  steel  and  con 
Crete  storage  building  (100  ft.  x  41 
ft.),  to  be  built  at  5451  Marathon  ?■ 
.Sprinkler   System,   etc.     Cost.   $7.5.' 


Contract  Awarded. 
WAREHOUSE  Cost.    ! 

.STOCKTON.    San    Joaquin    Co.,    C, 

No.   131  N.   Edison  Street, 
iine-storj'  warehouse. 
Owner  —  Taylor  Milling  Co.,  Stockf  i 
Architect — Not   Given. 
Contractor — Western     Industrial    ESn- 

gineering     Co,    2223      E-37th   St.. 

Vernon 

Contract  Awarded 

BOTTLING    PLANT  Cot.    !' i"' 

MODESTO.    Stanislaus   Co..   Cal.     : 

ami  Needham   Streets. 
One-  and  two-stor>-  tile  and  con^- 

boltling   plant    (40x120    feet) 

position   and   tile   roofing,   cOr-' 

floors,  steel  sash.  etc. 
Owner — Coca  Cola  Company. 
Architect— G.  N.   Hilburn.   1213  I  ^ 

Modesto. 
Contractor— F.  J.  Winner,  322  Myr;;- 

St.,   Turlock.  • 


FLATS 


To   Be   Done   By   Day's  Work. 

ALTERATIONS  Cost.    .< 

.SAN    FRANCISCO.      No.   S24-32  O- 

Street. 
Alterations  to  frame  flats. 
<nvner— George    E.    Austin.    Ill    Sutter | 

St..   San   Francisco.  1 

Archilpct— Not  Given.  J 

6— GARAGES    &    SERVICE 
STATIONS 

Contract  Awarded 

SER\nCE    STATION  Obst.    $ 

REr-WOOD  CITY.  San  Mateo  County. 
One-story  reinforced  concrete  service 

station. 
Owmer— Shell   Oil  Co..    Shell   Building. 

San  Francisco.  ) 

Plans   by   Engrr.    Dept.    of  Owner   (L-  ] 

Raymond   White   in   charge).   Shell  ; 

BIdgr..  San  Francisco. 
Contractor— Empire   Const.    Co..   Ru3S 

BIdg..  San  Francisco. 


Plans  Being  Figured. 

SERVICE    STATION"  Cost.    J5.000 

PAX  FRAXCISCO.  SW  Columhus  Av- 
enue and  Bay  Street. 

One-story  steel  service  station. 

Owner  —  General  Petroleum  Corp.  cf 
California.    519   19th   St..    Oakland. 

Plans  by  Engineering  Dept.  of  Owner. 


PACIFIC    CONSTRUCTOR 


BIDS   OPENED 

MII.LBRAE.  San  Mateo  Co..  Cal.— 
Hanson  Bros..  BS'lO  Mission  SI..  San 
•'ranc-isco.  at  J1.926  suhmitted  low  bid 
0  Public  Utilities  Commission.  Room 
IS7.  City  Hall.  San  Francisco,  for  the 
■onstructlon  of  the  Mlllbrae  Karage 
^(Jdltlon  under  Spec.  W.  D.  97.  Ad- 
litlon  will  be  a  wood  frame  building 
ipproxitnately  24x9.5  ft.,  with  concrete 
•oundations,  footings  and  floor  slabs 
ind  galvanized  corru.  Iron  sheathing 
in  three  sides  and  roof. 

Work  involves: 
II)  35  c.y.   excavation  and  backfill: 
2J  40  c.y.  concrete; 
..I)  constructing  garage  above  foun- 
dations,  lump  sum. 
M)  total. 
Complete   bids  follow: 

lanpon  Bros..  S.  P (1)  .?        1.00 

- (2)  10.00 

(3)     1.351.00 

(4)     1.926.00 

:    .-    .'iilverberg,  S.  F. (1)  $       2.00 

_ (2)  15.00 

(3)     1.519.00 

(4)     2.189.00 

U'm.   .Splvock.  S.  F (1)  ;        5.00 

(2)  20.00 

(3)     1.700.00 

(4)     2.675.00 

Bids  held   under  advisement. 


7—  FEDERAL  BUILDINGS 

NO    BIDS    RECEIVED 

NOGAbP;s.  Arizona— Mo  bid.-!  were 
received  by  Procurement  Division. 
Public  Works  Branch.  Washington. 
D.  C.  for  insect  screens  in  the  U.  S. 
Immigration  Station  at  Nogales,  Ariz. 


BIDS    OPENED 

NClGALKC.  Arizona— Public  Build- 
ing Contractors.  New  York,  at  $497 
submitted  only  bid  to  Public  Works 
Branch.  Procurement  Division.  Wash- 
ington. D.  C,  for  pipe  rail,  gate  and 
window  grillec:  at  the  V.  S.  Immigra- 
;ion   Station.    Nogales.    Ariz.  • 


BIDS  WANTED 

SAN  FRANCISCO.  —  Until  Nov.  29. 
2:30  P.  M..  bids  will  be  received  by 
Wm.  H.  Radcliffe.  .Supervising  Super- 
intendent of  Construction,  Palo  Alto, 
for  repairing  cracks  in  terrazzo  floors 
in  lobbies  of  Administration  Building 
No.  I.  Main  Bldg.  No.  2.  and  Recrea- 
tion Bldg.  No.  6.  at  the  Veterans  Ad- 
ministration Facility.  Fort  Miley,  San 
f'rancisco. 

Plans  and  specifications  may  be  ob- 
tained from  above  ofHce. 


BID    OPENING    DATE    POSTPONED 

SAN  DIEGO.  Cal.— Until  December 
i  (date  postponed  from  Nov.  28)  bids 
ivill  be  received  by  Coast  Guard  Head- 
luarters.  Washington.  D.  C,  for  the 
::onstruction  of  a  coast  guard  air  sta- 
tion at  North  Island.  San  Kego.  Es- 
imatf'J   cost.    $250,000.  • 


3UILDING  MATERIALS  APPROVED 
TliRRANCB.  Los  Angeles  Co..  Cal. 
-Treasury  Department  approved  the 
'oUowing  building  material  awards 
or  the  construction  of  the  U.  S.  Post 
Jffice  at  Torrance.  Harold  Hansen. 
liOB    Angeles,    general    contractor. 

Pendant  .switches  to  Pass  &  Sey- 
nour;  glassware  to  Gill  Gla.M  and 
•"ixture  Co..  and  Moe  Bridges  Corp.  & 
ighting  fixtures  to  Perfeclite  Co. 


November    20.    1935 
3UILDir*G   MATERIALS  APPROVED 

TURLOCK.  Stanislaus  Co..  Cal.— 
"reasury  Department  approved  the 
ollowing  building  material  awards  for 
he  construction  of  the  U.  S.  Post 
)ince  at  Turlock.  K.  E.  Parker  Co.. 
35  South  Park.  San  Franisco.  gen- 
ral  contractors. 

Piumbing  fixtures.  Crane  Co.;   elec- 


tric water  coolers  and  drinking  foun- 
tains. Ilalsey  W.  Taylor  Co.;  pres- 
sui-e  reducing  valve  on  water  supply. 
Mueller  Steam  Spelalty  Co.;  sump 
pump.  Chicago  Pump  Co.:  bi.ller.  Am. 
Radiator  Co.;  tube  radiators.  U.  S. 
Radiator  Corp.;  angle  radi;itor  valves. 
.\lar.-ili  Valve  Co.;  air  valves  for  ralda- 
tors  and  air  valves  for  ends  of  steam 
mains;  American  Radiator  Co.;  oil 
burner,  W.  S.  Ray  Co.;  lighting  dis- 
tribution panel,  Meyers  Safety  Switch 
(-0.;  main  switch  panel,  Trumbull 
Klec.  Mfg.  Co.;  rubber-covered  wire. 
National  Elec.  Prods.  Corp.:  recepta- 
cles and  flush  switches.  Harvey  Hub- 
bell;  glassware.  Inland  Glass  Works 
and  Gill  Glass  &  Fixture  Co.;  pen- 
dant switches.  Pass  &  Seymour;  light- 
ing fixtures.  Mutual  Metal  Mfg.  Co. 


BIOS   OPENED 

.SAN  FRANCISCO.— Nick  Hemmin- 
ga.  627  3Sth  Ave.,  at  SI.775  submitted 
low  bid  to  Custodian.  U.  S.  Post  Of- 
fice. San  Francisco,  for  new  roofing 
over  old  portion  of  the  poet  office.  7th 
and  Mission  Streets. 

Complete  bids  follow: 

Nick   Hcmminga   _ $1,775 

Alta    Roofing    Co 1.977 

J.  W.  Bender  Roofing  &  Paving..  1,985 
Malott    &    Peterson 2,185 

Bids  referred  to  Washington  for 
award.  • 


HOSPITALS 


Contract  Awarded 

ALTERATIONS  Coflt,    Jl.SOO 

SAN   FRANCISCO.     2770  Lombard   St. 

.\ Iterations  to  home. 

owner — Protestant  Episcopal  Old  La- 
dies' Home,  premise*;. 

-Architect- — F.  Eugene  Barton.  Crock- 
er Building. 

Contractor— Jacks  &  Irvine.  620  Mar- 
ket Street. 


NO   BIDS    RECEIVED 

SAN  FRANCISCO.  —  No  bids  were 
received  by  the  Custodian.  U.  S.  Ma- 
i-ine  Hospital.  San  Francisco,  for  met- 
al strips  at  doors  of  the  Marine  Hos- 
pital.   14th  Avenue   and   Lake  Street 

New    bids    will    be    asked    within    a 


day 


Plans   Being    Figured— Bids  ClOM   Nov. 

30th.   11    A.   M. 
HOSPITAL  Cost.    $90,000 

ATWATER.    Merced  Co..    Calif. 
One-story    frame    and    stucco    hospital 

(55  beds). 
Owner — City  of  Atwater. 
Architect— .\.   O.   Johnson.   Sir  Francis 

Drake  Hotel.  San  Francisco. 
Engineer— W.    E.    Bedesen.   Merced. 

Plans  and  specifications  may  be  ob- 
tained   from    the    architect   and    from 
the  engineer  upon  deposit  of  $25.00. 
PWA  grant  approved.  • 


November  19.  1935 
New  Bids  Vi/anted— To  Close  Dec.  7. 
INFIRMARY  Cost.    $120,000 

EUGENE.   Oregon. 

Three  -  story  reinforced  concrete  in- 
firmary (46x120  feet)  brick  exte- 
rior, cast  stone  trim,  composition 
roofing,  concrete  slab  fioors.  chute 
conveyors,  steam  heating  system. 
1  freight  and  1  passenger  elevat.or. 
fire  doors,  metal  furniture,  orna- 
mental iron,  electric  range,  refrig- 
eration, skylights,  etc. 

Owner— University  of  Oregon, 

Architect— Lawrence.   Holford  and  Al- 
lyn.  Palling  Bldg..  Portland. 
On    previous   bid   opening   lowest   bill 

was  submitted  by  Ross  B.  Hammond. 

Portland,  at  $153,267. 

(6226)     let  report   March  1:  3rd.  No 


Plan>  Being  Pigurad— Bids  Clow  Nov. 
25th. 

SANITARIUM  Cogt.    $500,000 

HONOLULU,   T.   H. 

Four-story    reinforced    concrete    sani- 
tarium. 

Owner— Kula  Sanitarium. 

Architect— C.  W.  Dickie.  Honolulu. 
Project  approved   by  the  PWA. 


ID- 


HOTELS 


Contract  Awarded 

ALTERATIONS  Cost.   $2,000 

OAKLAND.  Alameda  Co..  Calif.  634 
loth  Street. 

Alterations  to  hotel 

Owner— Manchester  Hotel  Co.  11(1  Sut- 
ter St..  San  Francisco. 

Architect— D.  D.  Stone.  110  Sutter  St.. 
San  Francisco. 

Contractor— Lindgren  and  Swlnerton 
1723  Webster  St..  Oakland. 

1 1— ICE  &  COLD  STORAGE 
PLANTS 

PREPARING   PRELIMINARY   PLANS 

NORTHERN  CALIFORNIA— Grant 
&  Bruner.  607  Ferguson  Bldg..  have 
been  retained  to  prepare  preliminary 
engineering  and  axchitectural  plan.-* 
and  studies  for  a  cold  storage  plant 
to  be  built  in  Northern  California  for 
a  client.    Cost,  $250,000.  11 

12^^^       POWER  PLANTS 


Plans    Being    Figured— Bids   Close   Dec. 

3rd.  6  P.    M. 
SUBSTATION  Cost.    $195,000 

ALAMEDA.  Alameda  Co..  Cal.    Eagle 

and  Grand  Avenue. 
Two-story  reinforced  concrete  substa- 
tion and  one-story  reinforced  con- 
crete fire  alarm  building  (composi- 
tion roofing). 
Owner— City  of  Alameda. 
-Architect- Andrew  T,    Hass.   525  Mar- 
ket St..   San  Francisco. 
Mechanical  Engineer — Hunter  &  Hud- 
son.  41  Sutter  St..   San  Franctaco. 
Bids  will  be  received  up  to  5  P.  M. 
and  opened  at  8  P.  M.  on  December  3. 
Plans  and  specifications  may  be  ob- 
tained  from   the  Det)artraent  of  Pub- 
lic utilities.   2440  Santa  Clara  Avenue. 
-Mameda.  upon  deposit  of  $50.00.    Bids 
are   being  taken  ae  follows: 

(1)  Buildings,  only: 

(2)  Equipment; 

(3)  Wiring. 


1935 
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LOW    BIDDERS 

COLORADO  RIVER  AQUEDUCT.— 
Winston  Bros..  920  Title  Guarantee 
Bldg..  Los  Angeles,  and  Wm.  C.  Cro- 
well.  495  S.  Broadway.  Pasadena,  bld- 
vling  jointly,  at  $1,731,782.25  submitted 
low  bid  to  the  Metropolitan  Water 
District.  306  W.  Third  St..  Los  Ange- 
les, for  constructing  the  Intake  and 
Gene  pumping  plant  buildings  and  ap- 
purtenant works  of  the  Colorado  Riv- 
er Aqueduct.  The  buildings  are  to  be 
of  reinforced  concrete  and  steel  con- 
struction and  the  switch  and  bus 
structures  of  galvanized  structural 
steel  erected  on  concrete  foundationa- 
ls. E.  Dixon  Co..  Bent  Brothers  and 
Johnson.  Inc..  609  S.  Grand  Ave-.  Los 
Angeles,  at  $1,946,714-26  submitted  the 
si'cond   low   bid. 

Third  low  bid  was  submitted  by  C. 
W.  Wood  and  M.  J.  Bevanda.  Elks 
Bldg..  Stockton,  at  $2,021,309. 

13 —    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

New  Bids  Wanted — To  Close  Dec.  3rd, 

8  P.  M. 
HALL   &   FIRE  DEPT.      Cost.    $50,000 
-MILL  VALLET.   Martn  Co..  Calif. 


19 


PACIFIC    CONSTRUCTOR 


Two-story  Class  C  concrete  brick  and 
stone  town  hall  and  tire  depart- 
ment (tile  roof,  steel  sash,  metal 
lath  partitions,  hot  air  heating 
system,  air  conditioning  system, 
concrete  floor  slabs,  etc.) 

Owner — Town  of  Mill  Valley. 

Architect— D.    E.    Jaekle    and    Walter 
FaJch.  126  Post  St.,  San  Francisco. 
Plans  and  specifications  may  be  ob- 
tained from  the  clerk  upon  deposit  of 

t25.00. 

On   previous   bid  opening  lowest   bid 

was   submitted   by   V.    Maggiora.    Ssu- 

salito,  at  $54,990. 


Bid    Opening    Date    Postponed    Until 

November  30,  9  P.   M. 
CITY  H.iLL  Cost.  $27,000 

EL  CERRITO.   Contra  Costa  Co..   Cal. 
Two-story  frame  and  stucco  city  hall. 
Owner— City  of  El  Cerrito. 
Architect  —  Dragon  &   Schmidts,  206S 
Allston   Way.   Berkeley. 

Plans  and  specifications  may  be  ob- 
tained from  the  architects  upon  de- 
posit of  $20.00. 

Bond   election   will   be   held   Nov.   23. 

Plans  Being   Figured— Bids  Close   Dec. 

2,  8:00  P.  M. 
ADDITION  Cost,    $27,000 

WOODLAND.  Yolo  Co..  Calif. 
Completion    of   City    Hall    (frame   and 
'        stucco    construction). 
Owner — City  of  Woodland. 
.Architect  —  Harry  J.  Devine.  Crbnan 

Bldg.,  Sacramento. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit of  $25.00. 

31    1935.  •  13 


BIDS  OPENED 

SAN  FR.\NCISCC.  —  i^ailey  Meter 
Co..  Sharon  Bldg..  at  $1,277.20  sub- 
mitted low  bid  to  T.  A.  Brooks.  Pur- 
ch.iser  of  Supplies.  City  Hall,  under 
Bid  No.  147S.  for  furnishing  one  24- 
inch   Venturi   meter   tube. 

The  other  bids  were; 

Simplex  Valve  &  Meter  Co.  &  Wat- 
erworks  Supply  Co..    $1,452.30. 

Builders    Iron    Foundry,    $1,591.35. 


Bid     opening     Date    postponed     until 

Nov.   29,   9   P.    IVt. 
CITY  HALL  Cost.   $27,000 

BL  CERRITO.  Contra  Costa  Co.,  Cal. 
Two-story  frame  and  stucco  city  hall. 
Owner — City  of  El  Cerrito. 
Architect  —  Dragon  &  S-chmidts,  2068 
Allston  Way,  Berkeley. 
Plans  and  specifications  may  be  ob- 
tained from  the  architects  upon  de- 
posit of  $20.00. 


Fal- 


Bids  Opened 

ADDITIONAL    WORK  Cost, 

0.\KLAND,    Alameda    Co..    Cal. 
Ion,  Oak  and  13th  Streets. 

Construct  additional  granite  at  base 
of  courthouse  and  additional  steel 
sash  in  court  room. 

Owner — County  of  Alameda. 

Architects — W.    G.    Corlett,    James   E. 

Plachek,     W.     E.     Schirmer.     Carl 

Werner,    H.    A.    Minton.    910    Bank 

of   America   Bldg.,    Oakland. 

Parker  &  Wagner,  181  South  Park, 

San    Francisco,    at    $G4,6S0    submitted 

only  bid  and  recommendation  has  been 

made    to   tlie   PWA   that   contract   be 

awarded  to  them. 


Plans    Being    Figured — Bids   Close   Dec. 

4th,  2  P.   M. 
MEMORIAL  BLDG.  Cost.   $25,000 

TUOLUMNE.    Tuolumne    Co..    Calif. 
One  -  story  brick  and  concrete  memo- 
rial bldg.   (composition  roof,  prob- 
ably electric  heat,  etc.) 
Owner — (Tbunty  of  Tuolumne. 
Architect — Frank   V.    Mayo,    108   East 
Miner  St.,    Stockton. 
Plans  and  specifications  may  be  ob- 
tained .  Irom    the   architect  .upon   tie- 
posit  of  $20.00. 


RESIDENCES 


To  Be   Done  By  Day's  Work. 

RESIDE.VCE 

PALO   ALTO.   Santa   ITlara  Co..   Calit. 

616  Amherst  Street. 
(>ne-story    rustic    residence. 
Owner  and   Builder— Olaf  P.   Jenkins. 

630   Amherst   St..   Palo  Alto 
Architect— Not  Given 


Plans   Being   Figured. 

RESIDENCE  Cost,   $ 

LODI,  San  Joaquin  Co.,  Calif. 

One  -  story  and  basement  frame  resi- 
dence (6  rooms.  1  bath)  shake  or 
shingle  roof,  vertical  boarding, 
hardwood  floors,  tile  bath,  wood 
sash,  two-car  garage,  etc.  (Cali- 
fornia   Ranch   type). 

Owner— Withheld. 

Architect— Victor  Galbraith.    211   East 
Acacia  St.,  Stockton. 
Bids  will  probably  be   opened   Nov. 

26th. 

Bids    Rejected. 

RESIDENCE  Cost.    $7000 

.fAN  FR.^NCISCO.     St.  Francis  Wood. 

Two-story  frame  and  stucco  residence 
f7  rooms  and  2  baths)  tile,  and 
composition  roof,  wood  sash,  gas 
heating  system,  hardwood  floors, 
tile   baths    etc. 

Owner— Mr.    Evans. 

Architect— Chester   Treichel.    696   Cle- 
veland  St.,  Oakland. 
Plans  will  probably  be  revised. 
Lowest  bid  was  submitted  by  Moore 

&  Roberts.  693  Mission  St..  San  Fran- 


Plans   Being   Figured. 

RESlrENCE  ^'o.st.   $11,300 

SAN    MATEO.    San    Mateo    Co.,    Calif. 

San  Mateo  Park. 
Two-story    and    basement    frame    and 
stucco   residence    (9   rooms   and   3 
baths)     shake     roof,     gas     heating 
system,  oak  floors,  wood  sash,  tile 
baths,  etc. 
Owner- Withheld. 
Architect  —  Leo  Sharps,   1477  Burlin- 

game  Ave.,   Burlingame. 
.  LengfeW  and  Olund,  220  Third  Ave.. 
San  Mateo,  and  Henry  Pappenhausen, 
595   Victoria   St..    San    Francisco,    are 
the  only  contractors  figuring  the  plans 

Sub-Contracts    Awarded 

RESIDENCE  Cost,  $10,000 

SAN  MATEO.   Calif..  Easton  Ave. 

Two-story  and  basement  frame  and 
stucco  residence. 

Owner— Florence  G.  Best.  37  Turns- 
worth   St..   Redwood  City. 

Architect — Not  given. 

Contractor— J.  R.  Pitsker.  2003  Broad- 
way, Redwood  City. 

Roofing- W.    L.    Davis.    San    Mateo. 

Plumbing— Peter  Klitsch. 

Heating — Sequoia    Sheet    Metal     Co., 

Tile    Work — C.    Bloomquist.    San    Ma- 
Lumber — Gray  Thorning  Lumber  Co., 

San    Mateo. 
Wood    Sash— S-udden    Lumber   Co. 
Hardw/are — Redwood    City     Hardware 

Co..    Redwood  City.  '  4 

BIDS    OPENED 

GRAND  COULEE,  Washington  — 
.\ce  Weather  Stripping  Company  411 
Sprague,  Spokane,  at  $2,970  (item  1) 
and  SI. 539  (item  2)  submitted  low,  bid 
to  Bureau  of  Reclamation,  Coulee 
Dam.  Wash.,  under  Spec.  No.  738-D. 
for  furnishing  and  installing  weather 
stripping  for  sixty  residences  at  the 
Government  Camp  at  the  Grand  Cou- 
lee Dam..  Columbia  Basin  Project. 
The  camp  is  located  about  22  miles 
northwest  of  Almira    Wash. 

Complete  bids  follow: 

(U    interlocking    type;    (2)    Spring- 
bronze  type. 
.\ce  Weather  Stripping  Co..   Sprague. 


..- -d) 

(2) 
McGoldrick  Lumber  Co.. 

Spokane  (2) 

Accurate    Metal    Weather 

Stripping    Co..    Seattle    (2) 

Gotham    Metal   Weather 

S-tripping  Co.,  New  York....(l) 
(2) 


2.100 
1.548' 


Bids  held 


advisement. 


Contract  Awarded 

RESIDENCE  Cost,   $1 

OAKLAND,   .\lameda  Co.,  Cal.    ^\ 

Salle  Ave.  S  Estates  Drive. 
Two-story  frame  ami  stucco  residence 

(9  rooms)  shake  roof,  gas  heating. 

system,  hardwood  floors,  tile  baths 
Owner — Tyson  Weihe. 
Architect— W.    E.    Schirmer.    Bank   of 

America  Bldg..  Oakland. 
Contractor — H.   C.   Pfrang,  5659  Ocean 

View  Drive,  Oakland. 

To  Be  Done  by  Day's  Work. 
RESIDENCE  Cost,    $4000 

SAN    FRANCISCO.       W    41st    Ave.    S 

Judah  Street. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner  and   Builder  —  Standard   Bldg. 

Co..  1500  Judah  St.,  San  Francisco. 
Architect — Not  Given. 

Contract   Awarded. 

RESIDENCE  Coat,  $6,736, 

B.\YWOOD  P.\RK,  San  Mateo  Co... 
Calif. 

Two  one-story  frame  and  rustic  res- 
idences. 

Owner- A.   C.    Schade. 

Architect  —  Mario  Corbett.  Benjamin 
Franklin  Hotel,  San  Mateo.  , 

Contractor— H.  T.  Holsher.  325  Elmi 
St.,  San  Mateo. 

To   Be   Done   By  Day's  Work. 
RESIDENCES  Cost.  $5000  ea.  i 

SAN  FRANCISCO.      E  23rd  Avenue   S 

Ocean   .\venue. 
Three  one-story  and  basement  fr:-. 

and  stucco  residences. 
Owner    and    Builder— R.    F.    Galli.    ;:; 

West  Portal  Ave.,  San  Francisco 
Plans  by  Owner 

Contract   Awarded. 

RESIDENCE  Cost.    T 

.S-AN      FR-ANCISCO.        S   Burrow.s 

125  W  Holyoke  Street. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner— L.    Tosl. 
Architect— F.    W.    Dakin,    625    Market 

St.,    San   Francisco. 
Contractor  —  Richard    Delucchl.    2375 

San  Bruno  Ave..  San  Francisco. 

Plans   Being   Figured, 

RESIDENCE  Cost,  $10,000 

ROSS,  Marin  Co.,  Calif. 

Two-stor>-  frame  and  stucco  re'sldenrr 

(California-Colonial    style). 
Owner — Fred  Leo. 
Architect— Farr  &   Ward.   68   Post  S: 

San  Francisco. 

Sub-Bids  Being  Taken. 

RESIDENCES  Cost,   $5,000  each 

S-4N    FRANCISCO.     Pinelake    Park 

(Sloat  Blvd.) 
Three  one-story  and  basement  frame 
and  stucco  residences   (five  rooms 
each)  and  three  1-story  and  base- 
ment frame  and  stucco  residen£es  , 
(6   rooms  each)    tile  and   compoei- 


PACIFIC    CONSTRUCTOR 


tli.ii    roofs,    llle    shInKle   roofs,    gas 
heotlns   syetem,    hardwood    floors, 
wood  sash.  etc. 
vner  and   Uuildir— A.   J.   Herzlg.   126 
Post   Street. 

'b-Contracts  Awarded. 

■:sii)KN'(")';  Cost.  $6000 

'.V    M.ATEO,    San    Mateo   Co.,   Calif. 
■  No.    100    Avila   Avenue. 
e-»tor.v  frame  and  stucco  residence 
ner— W.   I..  Barker.  1312  Capuchlno 

St..  i^an  Mateo, 
cllltecl— Not  Given. 
ntrailor-Uengfeld  &  Olund.   220   K. 

Tliiirt    .St..    San    Mateo, 
thing     and     Plastering— S.     Brlkson. 

Sail    Maleo. 


Wis 


Ma 

,>od    Sash  —  ]': 

Francisco. 
:jnttng — A.     F^etterson 


Co.. 


Mfg.    Co.,    San 


litract    Awarded. 

'.SIDEN'eE  Cost.    $5061 

f  RLINCAME   TERRACE.    San    Ma- 
■  teo  Co..   Calif. 
;e    and     one-half-story    frame    and 

stucco  residence. 
:„er— William   M.    Haley.   748  Cross- 
'  wav  Road,   Burlingame. 
»-hitect— W.  C.  F.  Gillam,  1404  Palm 

Drive,    Burlingame. 
Hitractor  —  Ruben    A.     White,     744 

Crossway  Road,   Burlingame. 


Si-Contracts  Awarded. 

USIUKN'CE  Cost,   $10,500 

IS  Al.'ni.'i.   Santa   Clara  Co..   Calif. 

1  --stiii.\'  and  basement  Monterey 
Colonial  residence  (8  rooms  and  .1 
tile  l.aths)  heavy  shingle  root, 
linoleum  and  oak  floors,  gas  hot 
air  heating,  air  conditioning,  wood 
sash,  brick,  wood  and  plaster  ex- 
.  terior. 

C*'ner — Mr.  Sloss. 

Ahitect— D.  E.  Jaekle.  126  Post  ,St.. 
San  Francisco. 

C  tractor  —  R.  -S.  Silverberg,  405 
Montgomery  &t.,  San  Francisco. 

Lnber— J.  H.  McCallum  Lumber  Co.. 
Br.v.mt  and  Oak  Grove  Sts.,  San 
Francisco. 

Pmbing— Scott  Co.,  243  Minna  St.. 
San  Francisco. 

Hiting— B.   B.   Stern  Co.,   San  Mateo. 

M  Work— National  Mill  &  Lumber 
Co.,  230  California  St.,   S.   F. 

Pitering— H.  Campbell,  110  Ashton 
Ave..  S-an  Francisco. 

6«— W.  P.  Fuller  &  Co..  301  Mis- 
sion  St..    San   Francisco. 

Cj'ement  Hardware — Watertite  Hard- 

s  previously  reported  reinforcing 
«tl  contract  awarded  to  W.  S. 
Wenhall  Co..  17th  and  Wisconsin 
SIf.  San  Francsico. 


Citract   Awarded. 

R-IDKNCE  Cost,    $6000 

cl-<L.\ND.    Alameda    Co.,    Cal.      No. 

S439   Camden   Street. 
Ot-story    and    basement    frame    and 

.stucco   residence    (6   rooms) 
O'ler— C.  L.  Bundock.  1839  74th  Ave. 
Oakland. 

itect— Not  Given, 
ractor— J.    S.    Flagg.    4021    E-14th 
Oakland. 


Ce|tri 


Citract  Awarded 

R  UDENCE  Cost,   $5,000 

B.tKELEY,  Alameila  Co..  Cal.  Crag- 

mont  District. 
Oi-story  frame  and  stucco  residence 

(Ave  rooms). 
O-ier— Mr.   Dutton. 
Anltect— F.    L.    Confer,    2812    Russell 

Street.  Berkeley. 
Citractor— F.    W.    Confer.    1328    Arch 

Street,  Berkeley. 

extract  Awarded 

A 'ER   RESIDENCE  Cost,    $2,600 


HILLSUOHOUGH,  San  Mateo  Co..  Cal. 

Alterations    to   residence. 

Owner— Mrs.   Walker. 

.\rhlctect— Ed.  Musson  S  h  a  r  p  e  ,  52.i 

Market   St.,  San  Francisco, 
(.'ontractor  —  Oscar   L.    Cavanagh,    432 

occidental  Ave.,  San  Mateo. 


Contract  Awarded 

ALTERATIONS  Cost,    $ • 

SAN    FRANCISCO.     2980   Vallejo   St. 

Alterations  to  residence. 

owner— Martin  Stelling,  155  Montgom- 
ery Street, 

Architect— Erie    B.    Bertz.   681   Market. 

Contractor- J.  H.  Johnson,  639  Bran- 
nan  Street. 


To   Be   Dons   By  Day's  Work. 

RESIDENCES  Cost,  $5500  each 

OAKLAND,  Alameda  Co.,  Calif.    3992- 

.■!!i96  Lyman  Road. 
Two  two-story  frame  and  stucco  resl- 

dencee  (6  rooms  each). 
Owner- Kathryn   Kent.   3027  Capp  St., 

Oakland. 
.Vrchitect— Not  Given. 

Low  Bidder 

RESIDENCE  Cost,  $7000 

S.\N  FRANCISCO.    St.  Francis  Wood. 

Two-story  frame  and  stucco  residence 
(7  rooms  and  2  baths)  tile  and 
composition  roof,  wood  eash,  gas 
heating  system,  hardwood  floors, 
tile  baths,  etc. 

Owner — Mr.   Evans. 

.\rchitect— Chester  Treichel,  696  Cleve- 
land  St..  Oakland. 

Low  Bidder — Moore  and  Roberts.  693 
Mission   Street. 


To    Be    Done    By    Day's    Work. 

RESIDENCE  Cost.   $6000 

SAN  MATEO.  San  Mateo  Co..  Calif. 
Seville    Way. 

One-story  and  basement  frame  and 
stucco  residence. 

Owner  and  Builder— G.  W.  Williams 
Co.,  315  Primrose  Road,  Burlin- 
game. 

Architect— Not  Given.  1 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,    $5000 

BURLINGAME,  San  Mateo  Co..  Calif. 

Lot  13.  Willborough  St. 
One-story    and    basement    frame    and 

Owner  and  Builder— Q.  W.  Williams 
Co..  135  Primrose  Road,  Burlin- 
game. 

Architect— Not  Given.  i 

Contract  Awarded. 

RES'IDENCE  Cost,    $5500 

BURLINGAME.  San  Mateo  Co..  Calif. 
One-story  frame  and  stucco  residence, 
owner— Gertrude  Arnstein.  1064  Creek 

Drive.    Menio    Park. 
Architect — Not  Given. 
Contractor— J.    F.    Brown.    732    Lytton 

Ave.,  Palo  Alto.  , 

Contract  Awarded 

RESIDENCE  Cost,    $14,000 

SAN  FRANCISCO.  S  Pacific  Ave.  135 
W  Broderick  St. 

Three-story  duplex  residence  (7  rooms 
and  2  baths  each)  stucco  exterior, 
tile  and  composition  roof,  hard- 
wood floors,  gas  fired  steam  heat. 

Owner— Lyman  J.  Potter,  3835  Jack- 
son Street. 

Architect— S.  A.  Colton.  544  Market  St. 

Contractor— .\etna  Const.  Co.,  238  Ar- 
leta  Avenue. 

Contract  Awardetf. 

RESIDENCE  Cost,   $4000 

SAN    FRANCISCO.      W   Thirty-second 

Ave.  200  S  Vicente  St. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner— G.  Creon.  2633  22ml  Ave..  San 

Francsco. 


riaiis  by  B.  K.  Dobkowltz,  425  .Mont- 
erey   Blvd..    San    Francisco. 

Contractor— E.  W.  Perkins,  61(1  Stock- 
ton St.,  San  Francisco. 

Contract  Awarded. 

RESIDENCES  coal.  $4000  each 

SAN  FRANt.'ISCO.  Bannock  St.  ami 
•Sencea  Avenue. 

Three  one-story  and  basement  frame 
and  stucco  residences. 

Owner— Martin  L.  Cuthbert,  940  Gen- 
eva  Ave..    San   P'ranclsco. 

Architect— Not   Given. 

Contractor— Boyd  C.  Lindsay,  183  Ox- 
ford St.,  San  Francisco. 

Bids    In— Held    Under   Advisement. 

RESIDENCE  Cost,    $ 

TIBURON,   Marin  Co..  Calif, 
ime-story    brick    residence    (4    rooms) 

rigid  asbestos  shingle  roof,  electric 

heat,   pine  floors,  etc. 
Owner — A.    E.    Zimmerman. 
.\rchitect— Earl  Bertz,   681  Market  St.. 

San  Francisco. 
Announcement  will  be  made  in  about 

Contract   Awarded. 

RESIDENl.'E  Cost.    $10,000 

OAK  KNOLL  MANOR.  San  Mateo  Co. 
Two-story  frame  and  stucco  residence 
Owner — Fred   Danford. 
.Architect — Not  Given. 
Contractor — E.  G.  Steinegger.  371  Ala- 
meda de  las  Pulgas,  Redwood  City. 

Contract  Awarded, 

RESIDENCE  Cost,    $7000 

BURLINGAME      HILLS.      San    Mateo 

Co..    Cal.      Hillside    Blvd. 
Two-story  frame  and  stucco  residence 
Owner- Chas.   Menard.   1419  California 

Drive,  San  Mateo, 
Architect — Not   Given. 
Contractor — G.  W.  Williams.  315  Prim- 
rose   Road.    Burlingame. 

Contract  Awarded. 

RESIDENCE  Cost,  $6000 

PIEDMONT,    Alameda    Co.,    Cal.      No. 

5   Parkside  Manor. 
One-story    and    basement    frame    and 

stucco    residence    (6    rooms). 
Owner  —  Paul   H.    Hammarberg,   2530 

Hilgard  .\ve..  Piedmont. 
-Vrchitect — Not     Given. 
(Contractor — .'VIbert    Hammarberg,    2530 

Hilgard    Ave.,    Piedmont. 


15— 


SCHOOLS 


Dec. 


Plans  Being   Figured— Bids 
3rd,  8   P.   M. 

IMPROVE  SCHOOL  Cost,  $ 

CROCKETT,   Contra  Costa  Co.,   Calif. 
Reconstruct   west  wing  of  the   gram- 
mar school. 
Owner  —  Carquinez   Grammar    School 

District. 
Structural    Engineer— Dewell    &    Earl. 
55    New    Montgomery    Street.    San 
Francisco. 
Architect— Henry    H.    Gutterson,    5  2  6 
Powell  St.,  San  Francisco. 
Plans  and  specifications  may  be  ob- 
tained from  the  engineers.  Dewell  and 
Earl,  55  New  Montgomery  Street,  up- 
on depo.sit  of  S25.00. 

BONDS    VOTED 

LEMODRE.  Kings  Co.,  Calif.— Le- 
moore  Elementary  School  Dist.  voted 
bonds  in  the  amount  or  $48,000  Nov. 
14  to  finance  construction  of  a  new 
<-lassroom    building    in    Lemoore. 

Application  filed  with  the  PW.A.  for 
a   grant   of  $39,000. 

Plans   Being    Figured— Bids   Close    Dec. 

2nd,  8   P.    M. 
SHOP  &  GARAGE  Cost.  $35,000 

SEB.4STOPOL.    Sonoma   Co..   Cal.    Se- 

bastopol  High  School  grounds. 


12 
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one   -   story   reinforced   concrete  shop 

and  garage  building. 
Owner-Analy  Union  High  School  Dis- 
trict (B.  Best.  Clerk). 
.^rchUect-Louis  S.   Stone   ajid  Henry 
C.  smith.  785  Market  Street.  San 
Francisco.  ^^     „. 

Plans  and  speciflcations  may  be  ob- 
tained from  the  architects  upon  de- 
(S421)  • 

Bid   Opening    Date   Postponed    Until 

Dec.   2,    10   A.   M. 

SCHOOL  ,  Cost     Hb.i''" 

WARM  SPRINGS.  Alameda  Co..  Caui. 

One-story  frame  and  stucco  P;fn.mar 

school     (eix    classrooms,    domestic 

science  room  &  auditorium)  coni- 

posltion   roofing,    tile   trim,    steam 

heating  system,  wood  floors,  etc. 

owner-warm     Springs    Grammar 

School  District. 
Architect-Henry  C.  Smith.  Humboldt 
Bank  Bldg..  San  Francisco. 
Date  was  previously  set  for  r>ov.  zo. 
10   A.   M.  .        . 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  de- 
posit of  J25.00. 

Plans  Being  Figured— Bids  Close  Nov. 

29th.  7:30  P.  M. 
LIBRARY  cost     $56  982 

SUNNYVALE.    Santa    Clara    Co..    Cal. 
One-story    reinforced    concrete   library 

and  swimming  pool    (tile  roof). 
Owner— Fremont    Union    High    School 

District. 
Architect-W.   H.   Weeks,   525   Market 

St..  San  Francisco. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit of  {20.00.  • 
(7450)     1st  report  July  18.  193».  i= 

November  19.  1935 
Plans  Awaiting   PWA  Approval 
SCHOOL  Cost.   537,79.< 

LOS  BANOS.  Merced  Co..  Calif. 
One    -    story  reinforced   concrete   ele- 
mentary school. 
Owner— Los  Banos  Elementary  School 

District. 
Architect— E.  J.  Kump.   Rowell  Bldg.. 
Fresno. 

BIDS  WANTED 

SANTA  MARL\.  Santa  Barbara  Co.. 
Cal  —Until  December  2.  12  Noon  (bids 
to  be  opened  at  5  P.  M.  on  that  day) 
bids  will  be  received  by  Santa  Maria 
Union  High  School  District  for  con- 
struction of  a  junior  college  building, 
consisting  of  a  first  unit  and  a  sci- 
ence wing,  in  Santa  Maria,  a  PWA 
project.  Plans  and  specifications  may 
be  obtained  from  Architect  E.  Keith 
Lockard,  117  B.  De  la  Guerra  Street. 
Santa  Barbara,  upon  deposit  of  $10.00. 
Certified  or  cashier's  check  or  bond 
for  5%  must  accomany  each  bid.  Cost 
S50.000. 


schr.ol  in  Cambria. 

■^  Preliminary  plans  were  prepared  bj 

Louis  N.  Crawford.  Santa  Maria. 

BONDS   VOTED 

<\YUCOS,  San  Luis  Obispo  Co..  Cal. 
—Cavucos  School  District  voted  bonds 
in  the  amount  of  S18.000  November  12 
i„  finance  construction  of  a  new  school 
in  Cayucos.  . 

Preliminary  plans  were  prepared  b> 
l.ouis  N.  Crawford.  Santa  Maria. 

BONDS   VOTED 

MORRO.  San  Luis  Obispo  Co.,  (^. 
-Morro  Union  School  District  voted 
bondlin  the  amount  of  J34.000  Nov. 
12  to  finance  construction  of  a  new 
school  in  Morro. 

Preliminary  plans  were  prepared  by 
Louis  N.  Crawford,  Santa  Maria. 

Plans  Being  Figured— Bids  Close  Dec. 

H1./h'''sCh6o"l  Cost.   J125.000 

\RBUCKLE.  Colusa  Co.,  Calif. 

One  -  story  reinforced  concrete  high 
■school  (10  classrooms,  auditorium 
to  seat  750.  g>-mnasium.  shop)  flat 
composition  roofing,  sfeam  heat- 
ing system,  maple  floors,  wood  and 
steel  sash,  etc.) 

owner-Pierce  Union  High  School  I>is- 
trict.  „  „ 

Architect-W.    E.    Coftman,    Forum 
Bldg..  Sacramento. 
Plans  and  specifications  may  be  ob- 

Uiined  from  the  architect  upon  deposit 

.  f  $25.00. 

To   Be   Done   By   Day's  Work 
RESIDENCES  Cost.  $oOOO  each 

SAN  FRANCISCO.     W  Thirty-second 

Ave.  N  Vicente  St. 
Three  one-story  and  basement  frame 

and  stucco  residences. 
Owner   and     Builder  —  Bernhardt    & 

Cowen.  924  Taraval  St..  S.  F. 
Architect  -  C.    O.   Clausen.   746   46th 

Ave..   San  Francisco. 


BONDS   VOTED 

HANFORD.  Kings  Co.,  Calif.— Han- 
ford  Elementary  School  District  voted 
bonds  in  the  amount  of  S24.000  Nov. 
12  to  finance  construction  of  a  one- 
story  reinf.  cone.  Class  B  elementary 
school  in  Hantord.  Total  cost  esti- 
mated at  $43,047.  Preliminary  plans 
completed  by  Architect  W.  P.  Coates. 
Rowell  Bldg..  Fresno. 

Plans    Being    Prepared. 

ALTERATIONS  Cost.  $ 

MILL  VALLEY.  Marin  Co.,  Calif. 
Alterations  to  OH  Mill  School. 
Owner — Mill  Valley  School  District. 
Architect— Walter  Falch.  Hearst  Bldg. 
San  Francisco. 

BONDS   VOTED 

CAMBRIA,  San  Luis  Obispo  Co., 
Calif  —Cambria  School  District  voted 
bonds  in  the  amount  of  $30,000  Nov. 
12   to   finance    construction   of  a    new 


$33,000.  Proceeds  were  to  have  finaiu 
construction  of  ^structural  chane 
and  improvements  to  the  gramn 
school  in  King  City.  Total  cost  es 
mated  at  $60,000. 

Preliminary  plans  prepared  by  .- 
chitect  Charles  Butner.  51  Maple  .- 
.Salinas  and  Structural  Engineer. 
W.  Kellberg.  320  Market  St.,  .- 
Francisco. 

BONDS  VOTED 

FAIR  OAKS.  Sacramento  Co..  c 
— Orangevale  School  District  v 
bonds  in  the  amount  of  $9,000  .\ 
15  to  flnanoe  construction  of  a  o 
story  frame  school   in  Fair  Oaks. 

Preliminary  plans  completed  by  . 
chitect  Chas.  Dean.  California  St 
Life  Bldg..  Sacramento. 

Bond  money  will  be  used  t... 
materials  and  application  has 
filed   with  the  WPA  for  labor. 


Bids  ViTanted  —  To  Close  December  7, 

2:00  P.  M. 
.VTHOOL   PLUG.  Cost.   $90,000 

MONMOUTH.    Oregon    (State   Normal 

School). 
Three-story  administration  and  class- 
room building  (brick  construction) 
Owner— State  of  Oregon. 
Architect— J.  B.  Bennes,  Lewis  Bldg.. 
Portland.   Oregon. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit   of    $20. 

Plans   Being    Figured — Bids  Close   Dec. 

6.  7:00  P.   M. 
ADDITION  Cost.    $75.0o0 

ELK   GROVE.    Sacramento   Co..   Calif. 
Brick,   concrete  and  steel  addition  to 

high  school  (science  building  and 

boiler   room). 
Owner— Elk  Grove  Union  High  School 

District. 
Architect— Jens  C.   Petersen,   812  26th 

St..    Sacramento. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  deposit 
of  $25. 

Bid     Opening     Date     Postponed     Until 

Nov.    30.    10    A.    M. 
LIBRARY  Cost.  $38,000 

BERKELEY,   Alameda  Co.,   Cal.      The 

Alameda. 
One-story  reinforced  concrete  library 

(tile  roof,  hot  air  heating  system) 
Owner— City  of  Berkeley. 
Architect— James  Plachek.   Mercantile 

Bank  Bldg..    Berkeley. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit  of   $25.00. 

BONDS    DEFEATED 

KING  CITY.  Monterey  Co..  Cal.— 
ICTng  City  Grammar  School  District 
defeated  bond  issue  in  the  amount  of 


Plans  Awaiting  PWA  Approval 
GYMNASIUM  Cost.    $140 

SAN  FRANCISCO.    Willard  and  Ft 

erick   Streets. 
One-ston-  steel  frame,  brick  and  t 
ra    cotta   gymnasium    (Polytech 
high    School)    concrete    side   v 
and    floors,    etc.    (locker    ro'  t 
first    floor.    gjTnnasium   on    .- 
sunrooms.   offices,  etc. 
Owner — City  and  County  of  San  I 

Architect — Chas.   Sawyer.   City  Art 

tect.  City  Hall. 
Structural    Engineer — H.    C.    Vensa 

251  Kearny  Street. 


Plans  Being   Figured. 
NORMAL  SCHOOL  Cost.  S" 

ELLENSBURG.    Washington. 
Normal    School    (auditorium     t 

1000:  classrooms,  shop,  etc.) 
owner— State  of  Washington. 
Architect— John    W.    Maloney.    Lar:. 

Bldg..    Yakima.    Washington. 
Plans  and  specifications  may  be 
tained    from    the    architect    U|.  .■ 
pusit  of  $25. 


CONTRACT    AWARDED 

SEBASTOPOL.  Sonoma  Co..  Cii. - 
American  Seating  Co..  521  Mission  , 
San  Francisco,  at  $2,986.32  awar  1 
(ontract  by  Analy  Union  High  ScVI 
District  for  furnishing  and  instal  { 
laboratory  furniture  and  equipmentf 
the  high  school  building  now  unf 
construction  in   Sebastopol. 

American  Seating  Co.,  S.  F $2.98  J 

General  Seating  Co..  S.  F 3.05  ) 

E.   H.  Sheldon  Co..  S.  F S.ltt 

Complete  bids  follow: 

16— BANKS,   STORES  Ari 
OFFICES 

i 

Contract  Awarded  ; 

REPAIRS  Cost,  t»l 

OAKLAND.    Alameda    Co..   Calif.    | 

.\rHngton  Street.  | 

Repair  fire  damage  to  building.  ] 
Owner— S.    F.   Johnson.    940  ArllDEJ 

St..  Oakland.  | 

.\rchitect — Not  Given.  j 

Contractor— Ira  W.  Coburn.  2048  1] 

ket  St..    San   Francisco. 

Preparing  Working  Drawings 
MARKET  Cost.   $20 

MODESTO.    Stanislaus    Co..    Calif 

and   12th   Streets. 
One-story  market  bldg.    (2003!l40-ft 
Owner— Carl  W.  Shannan.  Modest. 
Architect  —  Russell  Guerne  del^i 

5905  Keith  St.,  Berkeley. 


Sub-Contracts    Awarded, 

SHED  &  OFFICES  Cost,  JSo 

.'S.iN     FRANCISCO.       S     Brannan 

137    E   Sixth    Street. 
One-story  frame   shed  and  offices. 
Owner  —  L.   P.   Rossler.  206  Sanst 

St..    San   Franci.sco. 


PACIFIC    CONSTRUCTOR 
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,lillc'c-l— W.     n.     I'fUBh,     33:1    Miml- 

g.imery  St..   San   Kranciscn. 
mtractor— Cahlll  Hroa.,  206  Sansome 

St..    San    Francisco, 
jmber  —  J.    H.    McCallum    Lumber 

C.>..   Bryant  and  0;ik  Grove  Sts. 
i.ncrete— Golden  Gate  Atlas  Bulldlni; 
1    Miiterlals   Co.,    111th    and    Harrison 

Streets, 
•  Inforclng   Steel— Gunn   Carle   it   Co,, 

20   Polrero   Ave. 
loflng— Alt.-i  Roonnc  Co,,  976  Indiana 


tntract  Awarded. 

j^TERATIONS  Cost.    $SllOO 

1..V    KRANCl.SCO,       No,     247     Powell 

.  Street, 

iterations  to  restaurant, 

t^ner— Nard    &    Curtiss,     Premises, 

.chltect   —    Albert    U.    Williams.    2,11 

Post  St.,   San  Francisco, 
(ntractor— Unit     Built     Fixture     Co.. 

266.1   .Tones   Kt..    Kan    Francisco. 

^ntract  Awarded. 

^.TERATIONS  Cost.    $25,00(1 

KNFORD.   King  Co..  Cal,     E  7tli  St, 
/;erations  and   additions   to   building 
(new   service    station,    offices,    au- 
•  toniobile  show  room,   etc.) 
i,ner— Cousins    Tractor   Co. 
/.■hltect— Not  Given, 
(niractor— C-ari  Nelson.   216  W.   Flor- 
;   inda  St.,  Hanford, 

tntract  Awarded 

..TERATIONS  Cost,   |6,E00 

!,.V    FRANCISCO,      a     West    I'ort.il 

Avenue. 
v:erations  to  store  building, 
tner— Pacific  States  Savings  &  Loan 
,  Company. 
/:hltect— Albert    Roller,    Crocker    1st 

National    Bank    Blag..    San    Fran- 


(nstruction  Started. 

•■ACT    OFFICE  Cost,    J2,000 

SN  FRANCISCO.  P;nelake  Park 
(Bloat   Blvd.) 

(e-story  frame,  stucco  and  brick  ve- 
neer tract  ofBce  (20x30  ft.)  shingle 
tile  roof,   wood   sa.sh.   wood   floors. 

Cner  and  Builder— A.  J.  Herzig,  2300 

'  Ocean  Avenue, 

^■hitect— D.  E.  Jaekle,  126  Poet  St. 

Citract  Awarded. 

ATERATIONS      Cont.    Price     $12,32.3 

t.\    JOSE.    Santa    Clara    Co       Calif 

SE  First  and  Williams  Streets, 
/erations  to  store  building. 
(  ner  —  Robinson    &    Sons   Co..    San 

A;hitect— Binder  &  Curtis,  36  W. 
I  San  Carlos  St..   San  Jose. 

Cilractor— Henry  BricJges,  1398  Lin- 
coln St.,  San  Jose. 

(•..trie  —  T.  Russell.  Montgomery 
Hotel,  San  Jose,  $1898. 

luting— A.  J.  Peters.  455  Washing- 
ton St..  San  Jose.  $2!lO 

T  Be   Done   By   Day's  Worl< 

AI-ERATIONS  Cost.   $4000 

is'    FRANCISCO.       No.     101     Taylor 

Street. 
Aerations  to  restaurant. 
Cner— Henry  Dairy  Lunch,    4th   and 

16th  Sts..  San  Francisco. 
Ahitect— Not  Given.  1 


1— 


THEATRES 


Sj-Contracts  Awarded. 

TEATRE  Cost,    $583,000 

fLO  ALTO,  Santa  Clara  Co.,  Calif. 
Campus  of  Stanford  University 
Lasuen.  Galvez.  Pine  and  Serri 
■Streets. 

^'is  A  memorial  theatre  (theatre  to 
seat  650,  theatre  school  to  accom- 
modate 300)  outdoor  court,  pro- 
jection room  equipment,  acousti- 
'  cal  treatment,   etc. 

Cner— Stanford     University. 


,\n-hitc-.l— John  Bakewell  and  Arthur 
Brown  Jr..  251  Kearny  St.,  San 
Francisco. 

Structural  I'^nginecr  —  C.  H.  Snyder. 
251  Kearny  St..  San  Francisco. 

.Mechanical  Engineers  —  Hunter  & 
Hudson.  41  Sutter  St.,  S.  F. 

-Mgr.  of  Cr>nstr. — George  Wagner,  181 
Sfujth    Park,  San   Francisco. 

Lumber— .Merner  Lumber  Co..  Palo 
Alto. 

Rock— Rhodes  &  Robinson.  Palo  Alto. 

Plumbing,  Heating  and  Ventilating— 
James  H.  Pinkerton,  927  Howard 
St.,    .San    Francisco. 

Electric— Koy   M.    Butcher.    1020    Sher- 
wood Ave..  San  Jose. 
As      previously      reported,      grading 

awarded  to  O.  V.  Freeman    105  Cliurc- 

hlll   Ave..    Halo  Alto. 


Correction, 

ALTERATIONS  Cost,    $ 

S.\N    FRANCISCO.     3350    Mission    St. 

Alterations  to  theater  (Lyceum  The- 
ater). 

Owner— Sol   Lesser.   3350   Mission   St. 

Architect— S.  Chas.  Lee.  2404  W.  7th 
St..  Los  Angeles. 

Contractor — Lindgren  and  Swinerton, 
225  Bush  Street. 

Plastering — A.  Knowles.  928  Bryant 
Street. 

Glass— w.  P.  FuUer  &  Co..  301  Mis- 
sion  Street. 

Terrazzo — California  Terrazzo  &  Mar- 
ble Co..  20S5  San  Bruno  Avenue. 

Iron  and  Structural,  steel— F.  Kern  & 
Son.  517  Sixth  Street. 

Roofing— J.  W.  Bender  Roofing  and 
Paving  Co..  17th  and  Bryant  Sts. 

Plumbing— Higgins  &  Krause,  741  Te- 
hama  Street. 

Mill  Work— J,  A.  Hart  Mill  &  Lumber 
Co..   Jerrold  and  Napoleon  Sts. 


Plans    Being   Completed 

REBUILD  THEATRE  Cost,  $ 

.MOIiESTO,    Stanislaus   Co..    Calif. 
Rebuild    threatre    (recently    destroyed 

by  fire). 
Owner- Modesto  Theatre  (W.  R.  Mes- 

singer,  McHenry  St.,  Modesto. 
Architect  —  Russell  Guerne  deLappe. 

.5905  Keith  St..  Berkeley 
Bids  will  be  asked  in  about  1  week. 
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Contract  Awarded 

NfRSEP.y  Cont.   Price,   $9,072 

SA.V  FRANCISCO.  32nd  Avenue  near 
California  Street. 

One  -  etory  frame  and  stucco  nursery 
(32x65  ft.)  2  rooms,  kitchen,  lab- 
oratory,  gas  floor  furnace,   etc. 

Owner— Miss  Burke's  School  Playfleld. 
229  32nd  Avenue. 

.\rchitect— Francis  J.  Lloyd.  360  Pine, 

Contractor— William  Martin,  666  Mis- 
sion Street, 

Low   Bidder 

NURSERY  Cost,    % 

SAN  FRANCISCO,  32nd  Avenue  near 
California  Street, 

One  -  story  frame  and  stucco  nursery 
(32x65  ft,)  two  rooms,  kitchen,  lab- 
oratory,   gas    floor   furnace,    etc. 

Owner— Miss  Burke's  Scnool  Playfleld, 
229   32nd  Avenue. 

-Architect- Francis  J.  Lloyd,  360  Pine. 

Low  Bidder— William  Martin.  666  Ml.-- 
sion  Street. 

BIDS   OPENED 

SAN  FRANCliCO  —  E.  J.  Treacy. 
309  Call  Bldg..  San  Francisco,  at  S17.- 
151.60  submitted  low  bid  to  the  Public 
U'tilities  Commission,  City  Hall,  for 
constructing  a  storage  yard  for  rail- 
way materials  on  block  bounded  by 
-Mariixisa.  Bryant.   17th  and  York  Sts. 

Lump    sum    bids    were    recived    for 
the  work,  which  involves: 
(  1)  8,500  c,y,  grading  (yard  only); 


(  £>  4,000  »q,  ft,  rcmovlnc  aiiph,  pave, 

(   3t  soo   If,   constructing  fence- 

(  4)  250  c,y.   furnishing  anl  delivering 

crushed  rock  ballast; 
(  5)   50  c.y.  breaking  and  distributing 

concrete  sub-ballast; 
I  6)  2   Insfalllng  girder  rail   turnouts; 
(  7)  1  Installing  tee  rail  turnout; 
(   S)   I    Inetalling    single    track    over 

double  track  crossing; 
(  91  220  ft.  single  track,  constructing 

girder  rail  plain  track; 

(10)  520  ft.   single  track,   constructing 

tee  rail  plain  track; 

(11)  9    installing   Iron   trolley  poles. 

(12)  1000    ft.    single    track.    Installing 

overhead  trolley  wire  (including 
special  work) ; 

(13)  40  furnishing  and  installing  type 

ET  4/0  copper  Joint  bonds; 

(14)  20  furnishing  and   installing  type 

EC  300.000  circular  mil  Joint 
bonds: 

(15)  6   furnLshing  and    installing    6   ft. 

4/0  copper  cross     bonds; 

(16)  4500  sq.  ft.  asphaltic  pavement  on 

concrete  base; 

(17)  10.000  sq.  ft.  do  on  macadam  base 
(IS)   3910  sq,   ft,    concrete  platform   for 

rail  bending  plant; 

(19)  moving   bending  plant  equipment 

from  Municipal  pipe  yard  and 
setting  it  up  on  the  new  foun- 
dations ready  for  operation: 

(20)  constructing   bending  plant   bldg,; 

(21)  constructing  storage  shed; 

(22)  installing    catchbasin    and    sewer 

pipe. 
Complete  bids  follow: 

E,    J.    Treacy $17,151.60 

M.    J,    Lynch   __ 17,659,00 

Eaton  &  Smith 18,000.00 

MacDonald  &  Kahn  Co.,  Ltd.  27.292.00 
Chas,    L,    Harney    _ 27.593.00 

BIDS    WANTED 

SALINAS.  Monterey  Co.,  Cal.— Un- 
til November  18,  7:30  P.  M..  bids  will 
be  received  by  F.  E.  Heple.  City 
Clerk,  Salinas,  for  the  removal  of  ail 
buildings  situated  upon  Lots  6.  7  and 
S  Block  20  and  Lot  F  Block  23.  as  per 
Sherwood  and  Hellman's  Map  of  City 
of  Salinas. 

Plans  and  specifications  may  be  ob- 
tained   from    above   office. 

All  bids  must  be  accompanied  by 
certified  check  in  the  sum  of  $300, 

BIDS  OPENED 

.A.L.\.\;EDA  COUNTY.  Cal.  —  M.  J. 
Lynch.  Oakdale  and  Barnevald  Aves.. 
San  Francisco,  at  $4155  submitted  the 
only  bid  received  by  the  Public  Uti- 
lities Commission.  City  Hall,  under 
Spec.  No.  W.D.  95,  for  the  construc- 
tion of  the  Calaveras  Chlorinating 
Plant  and  extension  to  the  Irvington 
Chlarinator  building. 

Calaveras  Chlorinating  Plant  is  lo- 
cated about  19  miles  southeasterly 
of  the  town  of  S-unoI  and  the  Irving- 
ton  Chlorinator  Bldg.  is  located  about 
l'-2  miles  north  of  the  town  of  Mis- 
sion San  Jose,  all  in  Alameda  County. 

The  work  at  the  Calaveras  Chlor- 
inating Plans  includes  a  chlorinator 
building  of  woood  fratne  construction 
with  cement  plaster  and  stucco  fin- 
ish, tile  roof,  and  a  trolley  hoist  sup- 
ported by  a  structural  steel  frame; 
electrical  work  consisting  of  the  con- 
struction of  a  power  transmission  pole 
line,  using  principally  materials  fur- 
nished by  the  city,  and  service  wiring 
for  lighting  and  heating  the  chlorina- 
tor building:  constructing  redwood 
trough  and  installing  the  chlorine  so- 
lution hose;  installing  2-in.  pipe  fur- 
nished by  the  city;  concrete  founda- 
tions for  building;  all  necessary  ex- 
cavations, etc. 

The  extension  to  the  Irvington 
Chlorinator  Bldg,  will  include  remov- 
al of  an  existing  wall  and  construc- 
tioQ  of  extension  to  existing  wood 
frame  building  with  cement  plaster 
and  stucco  finish  and  tile  roof;  cer- 
tain   electrical    work;    furnishing    and 
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installing    new    doors;    all    necessary 

The  work  involves: 

(1)  100  cu.  yds.  excavation,  all  classes 

(2)  10  cu.  yds.  concrete; 

(3)  lump  sum,  constructing  Calaveras 
Chlorinator  Bldg..  above  concrete 
foundations: 

(4)  lump  sum,  extension  to  Irvington 
Portal   Chlorinator  Bldg.; 

(fi)   lump    sum,    electrical   work; 

(6)  100  lin.  ft.  constructing  redwood 
trough  and  installing  chlorine  so- 
lution hose: 

(7)  600  lin.  ft.  installing  2-jn.  pipe 
furnished  by  the  city. 

Unuit  bids  follow: 

(1) I       i-oo 

(2)        25.00 

(.■j)                    1900.00 

14)                          1100.00 

(5)                     600.00 

IC)                            .80 

(71 25 

Construction  To  Start  Shortly 

FIELD  HOUSE  Cost,  $80,000 

SAN   FRANCISCO.     Chenery  and  Elk 

Sts..  Glen  Park  Recreation  Center. 
One-story  frame  &  stucco  field  house. 
Owner— City  and  County  of  San  Fran- 
Architect— W.  G.  Merchant.  Russ  Bldg. 
Engineer — H.    J.    Brunnier    Sharon 

Building, 
funds.  ' 

Project    is    being    financed    by    WPA 

20— MISC.  SUPPLIES  AND 
MATERIALS 

CONTRACT   AWARDEO 

BOULDP^R  CITY,  Nev, — Associated 
Piping  &  Engineering  Co.,  Ltd.,  Los 
Angeles,  at  $17,360  awarded  contract 
by  the  Bureau  of  Reclamation,  Den- 
ver, under  Spec.  No.  729-D,  for  fur- 
nishing pipe,  fittings  and  valves;  util- 
ity cars  and  miscellaneous  metal  work 
for  the  tunnel  plug  outlet  works  of 
the  Boulder  Dam. 


BIDS  OPENED 

SAN  FRANCISCO.— Following  bids 
received  by  T.  A.  Brooks,  Purchaser 
of  Supplies,  City  Hall,  under  Bid  No. 
1467,    for  furnishing: 

PROPOSAL.  A 
Lot  1.  24.400  ft.  12-in.  cast  iron  pipe, 

cement  lined; 
Lot  2,   9,000  l.f.   16-ln.  do. 
PROPOSAL  B 

Combinations  of  Lots  1  and  2  of 
Proposal  A   (including  lax). 

Complete  bids  follow: 

U.  S.  Pipe  &  Foundry  Co.,  681  Mar- 
ket St.:  Proposal  A:  (1)  $1.75;  (2) 
$2.82;  Proposal  B:  (1)  $1.74;  (2)  $2.81; 
total.  $69,778.39. 

American  Cast  Iron  Pipe  Co.  55  New 
Montgomery  St.:  Proposal  A:  (1)  $1.83 
(2)    $2.93:   Proposal   B,   no  bid. 

Utilities  Supply  Co.,  2033  87th  Ave., 
Oakland:  Proposal  A:  (1)  $1.80;  (2) 
$2.96;  Proposal  B:  (1)  $1.80.  (2)  $2.96; 
total,  $72,676.80. 

Central  Foundry  Co.,  100  Potrero 
Ave.:  Proposal  A:  (1)  $2:  (2)  $3.19: 
Proposal  B:  (1)  $2;  (2)  $3.19;  total, 
$79,835.30.  • 


BIDS  OPENED 

SAN  FRANCISCO.— Sloss  &  Brit- 
tain,  1400  Howard  St.,  at  $0,304  each 
submitted  low  bid  to  T.  A.  Brooks, 
Purchaser  of  Supplies,  City  Hall,  un- 
der Bid  No.  1479,  for  furnishing  pad- 
locks for  the  School  Department. 

Complete  bids  follow: 

Sloss   &   Brittain $0,304 

Dunham,  Carrigan  &  Hayden 0,33 

Baker-Hamilton-Paclflc   Co 0.337 

W.  R,  Knight 0.344 

Marshall  Newell  Supply  Co 0.36 

W.    W.    Kirk 0.38 

A.  J.  Glesner  Co 0.4S 

Bids  held  under  advisement.  ^ 


MACHINERY  AND  MATERIAL 

Bid    calls   for  construction    machinery   and    materials   and    misosllaneous   equi 
ment  and  supplies  purchased  by  Federal,  State,   Municipal  and  other  public  agenc 

vanized  steel  sheets:  12  pes.  rid 
roll;  and  1  keg  roofing  nails;  d 
livery  f.o.b.  bidder's  shippi. 
point  and/or  Quincy. 
Specifications  obtainable  from  T 
office. 


NAVY  DEPARTMENT 

WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  & 
.■Vccounts.  Navy  Department,  Wash- 
ington. D.  C  for  furnishing  miscel- 
laneous supplies  and  equipment  as 
follows: 

MACHINE,    motor  -  driven    balancing: 

Mare   Island.      Sch.    6462:   Nov.    16. 

DRILL,   motor  -  driven   upright;   Mare 

Island.      Sch.   6446;    Nov.    26. 
DRILL,    motor-driven    sensitive;    and 
spares;    Mare    Island.      Sch.    6445; 
Nov.   26. 
("LIPPERS.  compound-lever  type  bolts 
Mare   Island     and   Puget     Sound. 
Sch.    6441:   Nov.   26. 
CABLE,    1500    ft.    flame-proof;    Mare 

Island.     Sch.  6444;  Nov.  29. 
RANGES,    2  oil   burning:   and   spares; 
Mare   Island:    2  do,   Puget   Sound. 
Sch.   6453;  Nov.  29. 
LATHE,    motor-driven   precision,   and 
attachments;  Mare  Island.    Sched- 
ule 6449;   Nov.   26. 
LATHES,    two    motor-driven    engine; 

Mare   Island.     Sch.   6448;   Nov.   26. 
LATHE,    motor-driven    engine:    Mare 

Island.    Sch.  6447;  Nov.  26. 
LATHES,    2   motor-Tlrlven  woodwork- 
ing; Mare  Island.    Sch.  6463;  Nov. 
26. 
PACKING,     1,700     lbs.     cotton     wick; 

Mare  Island.    Sch.   6470;  l>ec.  3. 
OVEN.    1    electric   core,    12   kw. ;    Mare 

Island.     Sch.   6494;   Dec.   3. 
HOISTS   and   brakes,   electric;   control 
appliances,    and    spares;    Mare   Is- 
land.    Sch.    6478;   Dec.    3. 
MALLETS,    612    carpenters',    156    cop- 
persmiths',   117    nawslng    and    204 
tinners':    Mare    Island    and    Puget 
Sound.     Sch.    6509:    Dec.    3. 
OUTFITS,   two   vacuum   impregnating 
outfits    for    drying,     impregnating, 
and    baking.    San   Diego  and   Mare 
Island.     Sch.    6496;   Dec.   3. 
Information    obtainable    from    above 
office     and     from     Headquarters,     1.2th 
Naval    District,    100   Harrison    St.,    San 
Francisco. 

EAST  BAY  UTILITY  DIST. 

OAKLAND,  Cal,— Until  Nov.  27,  S  P. 
M.,  bids  will  be  received  by  the  East 
Bay  Municipal  Utility  District,  John 
Kimball,  Secretary,  612  16th  St.,  Oak- 
land, under  Spec.  No.  160.  for  furnish- 
ing 30,000  l.f.  of  cast  iron  pipe  in  8- 
10-  12-  and  16-in.  diameters. 

Specifications  obtainable  from  above 
office.  • 


abo 


OAKLAND,  Cal.— Until  Nov.  27,  S  P. 
M.,  bi-ds  will  be  received  by  the  East 
Bay  Municipal  Utility  District.  John 
Kimball,  Secretary.  612  16th  St..  Oak- 
land, under  informal  proposal  No.  698. 
for  furnishing  6  2^4  c.y.  dump  bodies. 

Specifications  obtainable  from  above 
office.  • 

U.  S.  FOREST  service" 

GOVERNMENT  ISLAND.  Cal.- Un- 
til November  26,  2  P.  M.,  bids  will  be 
received  by  Frank  Haynie.  Supply 
Officer,  Forest  Service  Supply  Depot, 
Government  Island,  Oakland,  as  fol- 
lows: 

BID  Nofl  2944;  700  crossarms  for  Red- 
ding, and  50  transposition  brack- 
ets for  Susanvilleffi  f.o.b.  bidder's 
shipping  point  and/or  destinations 
shown. 
r.lD  No.  2S9.'i:  513  pes.  corrugated  gal- 


RECLAMATION  BUREAl 


IKll'LtiEK      CITT, 
jecember   9, 


vada 


Ur 


bids 


'ill   he 


ceived  by  the  Bureau  of  Reclani^it; 
Denver,  Colorado,  under  Spec.  .^ 
750-D,  for  furnishing  and  deli\cn 
f.o.b.  cars  at  the  shipping  point  ar 
or  Boulder  City,  fabricated  pipe  a 
fittings,  for  installation  in  the  Bouk 
Power  Plant,  Boulder  Canyon  Pr. 
ect.  The  materials  will  be  Instal 
by  the  Government. 

Specifications  obtainable  from  t 
above  office  without  charge  to  pr« 
pective  bona  fide  bidders;  to  othe 
$2  not  returnable. 

SAN  FRANCISCO  CITYi 

SAX  FRANCISCO— t-ntil  Xovcml 
25,  3  P.  M..  bids  will  be  received 
T.  A.  Brooks,  Purchaser  of  Suppli 
Room  270  City  Hall,  under  Bid  No.  1 
1484,  for  furishing  approximat 
20,000  cu.  yds.  quarry  waste,  macadj' 
material,     for    Work    Relief    Projec 

Specifications  clitainable  from  i 
above  office. 


SAN  PRANCISCO.—UntU  Dec. 
P.  M.,  bids  will  be  received  by  T. 
Brooks,  Purchaser  of  Supplies,  R' 
270,  City  Hall,  under  Bid  No.  14?2, 
furnishing  bronze  and  galvaniZ' d 
ions  and  lead  pipe. 

Specifications  obtainable  from  ut 
office.  • 

CALIFORNIA  STATE 


SACRAMENTO,  Ca!.— Until  N 
her  26.   3  P.    M..   bids  will   be   r. 
by    R.    H.    Stalnaker.    Equipment    ) 
gineer.     Division     of     Highways.     1 
S4th   St..    Sacramento,    for    Ihe   sal*^ 
the  following  equipment: 
CHC    156    Motor     Grader.     Au^;tin-? 

Cormick  -  Deering.     10-20      irai. 

dual    drive,    dual    pneumatir    tn 
CHC    104    Snow     Plow,    Western     ' 

.Snow  Plow  for  motor  grader. 
CHC    105    Snow    Plow.      Western    *  ' 

Snow    Plow    for    motor    grader. 
CHC  107  Snow     Plow.      Wico     Spt^.  i 

"V"   Snow   Plow  for  motur   -    ! 
CHC    3535      Truck-Chevrolet      ' 

stake  body  1930. 
CHC   173  Asphalt  kettle,    165-£.il 

preheater  and  engine. 
One    2-3    cu.    ft.      Upright      air-cof  I 

Curtis  compressor. 
The  above  listed  equipment  may  ' 
Inspected  at  the  Division  of  Highw  i 
yards  at  1805  34th  St..  Sacramer . 
on  any  working  day  between  * 
hours  of  8:00  A.   M.  and  4:30  P.  M 

MARIN  AND  SONOMA  COUNT!  . 

Col. — Until    November    25.     2    P 
bids   will   be   received   by   the   1' 
of  Highways,  Jno.   H.  Skeggs.   I 
Engineer.   Room  211.   State  Bld- 
Francisco.    for      rental    nf   one      i 
shovel,    not    less    than    ^i    cu.    yd. 
pacity.   not  over  six  years  old  and » 
good    mechanical    condition,    for 
proximately  800   hours,   to  be  used  i 
Marin  and  Sonoma  Counties. 

Specifications    obtainable    frf  i 
iibove  office. 
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21—  BRIDGES 


'  BIDS  WANTED 

MONTEREY    COUNTY,    Cal,— Un'.il 
December    10.    2    P.    M..    bids    will    be 
State  Highway  Com- 


tm\s 


S!\ 


for     the 


fitruction    of   an    undergrade    crossing 
.under  the  tracks  of  the  Southern  Pa- 
iclfic    Railroad    at    Soledad.    consisting 
'of  two  reinforced  concrete  abutments 
[with    steel    superstructure;   and   grad- 
L  ing    and    paving    the    roadway    with 
,  Portland    cement    concrete    pavement 
I  and    road-mix    surfacing. 
I     The  work  involves; 
I  (  :)  270  M.  gals,  water; 
,(  2)  28,000  c.y.  rdwy.  excav..   unclass. 

(  3)   430.000   sta.   yds.    overhaul; 

(4)   4.800  c.y.  struc.  excav.; 

(  5)   210  c.y.  concrete  pave,   to  be  re- 
moved: 

(  111  S.o50  sq.  yds.  subgrade  for  pave,: 

I  71   41   sta.  finishing  rdwy.: 

I   ^  I  mo  tons  mineral  aggregate  (road 
mix  surf.): 

I   III  ],(;50  tons  crusher  run  base; 

iliii   .s  tons  liqiud  asphalt  SC-2  prime 
coat  for  surf. ; 
I  (H)   20    tons    liquid    asphalt    ROMC-3 
I  for  surface: 

'  (12)  8  tons  do  (surface  seal): 

(13)   20   tons  liqid  asphalt  SC-2   (pen- 
etration): 

(141  22   tons  Grade   E  asphalt    (mem- 
brane seal): 

(15)  30  tons  stone  screenings  (seal); 
i(16)   1.750  c.y.    Cla.ss   A    Portland   cem. 
concrete    (pave.); 

(17)  1,100  c.y.  do  (struc). 
1(18)  9  c.y.  Class  P  do   (railing); 

(19)  86.000  lbs.  bar  reinf.  steel: 

(20)  3.460    each    pavement   dowels: 

(21)  668.000  lbs.   fabricated  struc.  steel 
I  (22)  18    each    cast    steel    frames    and 

covers : 
(83)  7.100  l.f.  furnish  treated  Douglas 
I  fir  piles,   including  test  piles; 

I  (24)  580    c.y.    Class    A    Portland    cem. 

concrete   (slope  paving); 

(25)  68  l.f.  8-in.  CMP; 

(26)  380   l.f.    10-in.    CMP. 
i  (27)  370  l.f.   12-in.   CMP;' 

(28)   38   l.f.   15-in.  CMP: 
i  (29)   872   l.f.    IS-in.   CMP: 
i(30)  3.900   l.f.    24-in.   CMP; 
I  (31)  2.300    l.f.    8-in.    perf.    metal    pipe 

underdrains: 
,(32)  310   c.y.   rock  filling  material; 

(33)  540  l.f.   10-in.  vit.  clay  pipe; 

(34)  240  c.y.  Class  A  Portland  cement 
\  concrete  (sidewalk); 

I  (35)  2  each  culvert  markers; 

,  (36)  20  each   timber  guide  posts: 

(37)  0.75   mile  new  property  fence: 
',  (38)  4  each  drive  gates: 

(39)    1  only  manhole  with  cover: 
',(40)  1  lot  pumping  equipment; 

(41)  I    lot   electrical   equipment; 

(42)  9  each  monuments; 

(43)  1  lot  misc.  items  of  work. 

Plans   ajid   specifications    obtainable 
•It    the    office    of    the    State    Highway 


Knglnecr.  P.  O.  Box  1499,  Sacramento 
iind  on  file  at  the  office  of  the  Dls- 
irict  Engineer  in  San  Francisco,  Los 
Angeles  and  San  Luis  Obispo. 


KERN  COUNTY,  Calif.— Until  Dec. 
10,  2  P.  M.,  bids  will  be  received  by 
the  State  Highway  Commission,  Sac- 
ramento, for  the  construction  of  a 
grade  separation  under  the  trackjs  of 
the  .Southern  Pacific  Company,  con- 
^^isting  of  two  reinforced  concrete 
abutments  and  a  steel  girder  struc- 
ture for  carrying  the  tracks  of  the 
railroad,  together  with  incidental 
structures;  the  construction  of  a  re- 
inforced concrete  bridge  across  Peso 
Creek;  grading  and  paving  of  approx- 
imately 2.2  miles  of  State  Highway, 
and  construction  of  incidental  struc- 
tures at  Famosa. 

The  work  involves; 
(   1)  1  lot  clearing  ana  grubbing: 
(   2)   3.000  M.   gals.   w,lter; 
(  3)  83,000   c.y.   rdwy.  excav.. 
(  4)   2.700  c.y.  struc.   excav.;' 
(  5)  760  c.y.   ditch   excav.; 
(  6)  2.240,000   sta.   yds.   overhaul; 
(   7)   146  sta.    finishing  rdwy.; 
(  8)   1.400    tons    of   mineral    aggregate 

(road-mix  surf.); 
{   9)  1.250  tons  crusher  run  base: 
(10)   22.500   sq.    yds.    preparing,    mixing 

and  shaping  road  bed  (road-mix 

surface  treatment); 
111)  366  tons  SC-4  liquid  asphalt. 
(10)  37,500  sq.  yds.  subgrade  for  pave.; 
(1.1 1    1.100   sq.   yd.s.   a.sph.   paint  binder; 

(14)  1.T.525  tons  asphalt  concrete; 

(15)  2,300  c.y.  Class  A  Portland  cem. 

concrete  (struc); 

(16)  830  c.y.  Class  A  Portland  cement 

concrete  (curbs  and  gutters); 

(17)  1,120  c.y.   Class  A  Portland  cem. 

concrete  (slope  paving); 

(18)  235    e.y.    Class   A    Portland    cem. 

concrete  (sidewalk): 

(19)  9  c.y.  Class  P  do  (railing). 

(20)  420,000  Ibi5.   bar  reinf.   steel: 

(21)  675.000  lbs.  fabricated  struc.  steel 

(22)  300   l.f.   steel  bridge  rail; 

(23)  5,800    lbs.    cast    steel    (catchbasin 

manhole  and  air  vent  castings); 

(24)  1,100  lbs.  bronzfe  expansion  plates 

(25)  350   l.f.   8-in.   CMP; 

(26)  940  l.f.   10-in.   CMP; 

(27)  300  l.f.    12-ln.   CMP: 

(28)  1.010  l.f.   15-in.  CMP; 

(29)  r,50  l.f.   18-in.   CMP- 

(30)  430   l.f.    24-in,    CMP'; 

(31)  15  each  spillway  assemblies: 

(32)  SOO   l.f.    12-in.    cast  iron    bnll  and 

spigot  pipe: 

(33)  700  l.f.  3-in.  tile  drain  pipe; 

(34)  240   c.y.   rock   filling   material: 

(35)  1,020  l.f.  guard  rail; 

(36)  8   each   culvert   markers; 

(37)  1.0  mile  new  property  fence  (type 

(38)  1.0  mile  do   (type  B); 

(391  6  e.Tch  fence  gales  (drive); 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


and    dispose    of 


(40)  140    c.y.    remov 

existing  pave.: 

(41)  35  each   monumentH; 

(42)  1  lot  pumping  and  elec.  equip.; 

(43)  1  lot  pump  house  nttlng.i; 

(44)  3  tons  SC-2  liquid  .-u^phalt; 

(45)  1    lot  misc.    Items  of  work. 
Plans   and    specifications   obtainabi'.* 

from  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499,  Sacramento, 
and  on  file  at  the  office  of  the  Ela- 
trlct  Engineer  in  San  Francisco,  Lo.^ 
Angeles  and  FYesno, 


BIDS   WANTED 

TKHA.MA  (TOUNTY.  Cal.— Until  De- 
cember 11,  2  P.  M..  blda  will  be  re- 
ceived by  the  State  Highway  Commis- 
sion. Sacramento,  for  the  construction 
of  an  underground  crossing  under  the 
tracks  of  the  Southern  Pacific 'Rail- 
road about  one-half  mile  south  of  Red 
Bluff,  coiislstlng  of  two  reinforced 
concrete  abutments  with  steel  super- 
structure and  approximately  0.45  mile 
roadway  to  be  graded  and  paved  with 
Portland   cement  concrete   pavement. 

The  work  involves; 
(    1)  400   M.    gals,   water. 
(  2)  27,000  c.y.  rdwy.  excav..  unclass,; 
(  3)  1,150  c.y.   struc.   excav.; 
(  4)   630,000  sta.  yds.  overhaul; 
(   5)   5,600    c.y.    selected    Imported    ma- 
terial; 
(  6)   150    c.y.    concrete    to    be    removed 

and  disposed  of; 
(  7)   6.400  sq.  yds.  subgrade  for  pave.: 
(   8)   15   stations  finishing  rdwy.; 
(  9)  300   c.y.    bituminous   borders   and 
surfacing; 

(10)  2  tons  asph.  emulsion  90-95; 

(11)  17    c.y.    sand    9r   fine    screenings 

(seal  coat); 

(12)  930  c.y.  Class  A  Portland  cement 

concrete    (pavement: 

(13)  1.325   c.y.   do    (structure): 

(14)  2,600   each  pavement  dowels; 

(15)  28,000  lbs.   bar  reinf.   steel; 

(16)  2  each  cast  steel  drop  Inlet  cov- 

ers and  frames; 

(17)  320.000  lbs.  fabricated  struc.  steel 
(IS)   482  l.f.   18-in.  CMP. 

(19)  74   l.f.   36-in.   CMP;" 

(20)  54   c.y.   Class  A  Portland  cement 

concrete  (sidewalks): 

(21)  132  c.y.  do  (curbs  and  gutters): 

(22)  2  each  culvert  markers; 

(23)  3   each   monuments; 

(24)  1  lot  misc.  items  of  work. 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer.  P.  o.  Box  1499.  Sacramento 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  In  San  Francisco,  Los 
.\ngeles,  and  Redding. 


BIDS   WANTED 

MONTEREY  COUNTY.  Cal.— UntU 
Deiember  10.  2  P.  M.,  bids  will  be 
received  by  the  State  Highway  Com- 
mission, Sacramento,  for  the  con- 
struction of  an  undergrade  crossing 
under  the  tracks  of  the  Southern  Pa- 
cific Company  at  Salinas. 

The  work  involves: 
(   1)    1,500  c.y.    existing  concref  •'.  b 

removed; 
(  2)  50  M.  gals,   water; 
(   3)   42,000   c.y.    rdwy.    excav.; 
(  4)  2.000  c.y.  struc.  excav.; 
(  5)   12.000  sq.  yds.  subgrade  for  pave.: 
(  6)  320  tons  crusher  run  base; 
(  7)  160  tons  mineral  aggregate  (plant 

mixed  surfacing): 
.(  8)  8  tons  liquid  asphalt  SC-2  (plant- 
mixed  surf.) ; 
(  9)  2  tons  do  (prime  coat): 

(10)  11     c.y.    stone    screenings    (seal 

coat); 

(11)  1    ton   liquid   asphalt   MC-!    (seal 

coat): 

(12)  1,450  tons  asphalt  concrete; 
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(13)  1.350  r.y.  Class  A  Portland  cem. 

concrete   (pavement) ; 
(H)  120   c.y.    Claes   A  do   (curbs  and 

gutters) ; 

(15)  130  c.y.  Class  A  do  (sidewalk); 

(16)  390  c.v.  Class  A  do   (subfloor): 

(17)  3.850  c.y.  Class  A  do  (thick  floor) 

(18)  2,250  c.y.   Class   A   do   (struc); 

(19)  lis  c.y.  Class  F  do  (railing); 

(20)  3.100   each    pavement    dowels; 

(21)  155.000  lbs.  bar  reinf.  Bteel; 

(22)  3.600    lbs.    cast    eteel    (catchbasin 

covers  and  frames) ; 

(23)  4.SO0    l.f.    furnish    treated    Doug- 

las fir  piles,  including  test  piles; 

(24)  160    each    drive    treated    fir   piles, 

including  test  piles; 

(25)  266  l.f.   8-in.  CMP; 

(26)  509  l.f.  12-in.  CMP- 

(27)  260   l.f.   15-in.   CMP; 

(28)  84  l.f.   18-in.  CMf; 

(29)  L29  l.f.  6-in.  vit.  clay  pipe; 

(30)  4    each   4-in.    wyes   on    6-in.    vlt. 

clay  pipe; 

(31)  1  each  6-in.  tee  on  do; 

(32)  936   l.f.   8-in.   vit.   clay  pipe; 

(33)  20    each    6-in.    wyes    A    on    8-in. 

vit.  clay  pipe; 

(34)  1  each  6-in.  tee  on  do; 

(35)  400  l.f.   10-in.  vit.  clay  pipe; 

(36)  60    l.f.    4-in.    cast    iron    bell   and 

spigot  pipe; 

(37)  150  l.f.  8-in.  do; 

(38)  260    l.f.    10-in.  do; 

(39)  1.465    l.f.    12-in.  do; 

(40)  700  l.f.  %-in.  galv.  iron  pipe; 

(41)  740  l.f.   1-in.  galv.   iron  pipe; 

(42)  6   each   concrete   manholes; 

(43)  5.800    sq.    yds.    membrane  water- 

proofing; 

(44)  5.800   ll>e.    copper  strips; 

(45)  700  c.y.    top  soil; 

(46)  17    ea.    trees,    platanus    racemosa; 

(47)  35  each  shrubs,  pyracantha  yun- 

nanensis ; 

(48)  65  each  vines,  bignonia  tweedlana 

(49)  4,000   sq.   yds.    lawn; 

(50)  255   each  sprinkler  heads; 

(51)  1  lot  electrical  lighting  equip.; 

(52)  1    lot   pumping   equipment; 

(53)  675,000    lbs.    fabricated    structural 

steel; 

(54)  1  lot  misc.  items  of  work. 
Plans    and    specifications    obtainable 

at  the  office  of  the  State  Highway 
Kngineer,  P.  O.  Box  1499,  Sacramento 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco.  Los 
Angeles  and   San  Luis  Obispo. 


BIDS  WANTED 

ORANGE  COUNTY.  Cal.— Until  De- 
cember 12.  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer, State  Bldg..  Los  Angelea,  for  the 
construction  of  an  undergrade  cross- 
ing under  the  tracks  of  the  Atchison, 
Topeka  &  Santa  Fe  Railway  in  Orange 
County  at  Northam,  near  Buena  Park, 
consisting  of  two  concrete  abutments 
with  wing  walls  and  steel  plate  girder 
superstructure:  the  sides  of  the  cut 
are  to  he  slope  paved,  and  approxi- 
mately 0.86  mile  of  roadway  is  to  be 
graded  and  paved  with  Portland  ce- 
ment concrete  pavement. 

The  work  involves: 
(  1)  270  c.y.  existing  pavement  to  be 

removed- 
(   2)  380  M.  gals,  water; 
(  3)  26,000   c.y.    rdwy.    excav.; 
(  4)    750   c.y.    struc.    excav.; 
(  5)   12.200  sq.  yds.  subgrade  for  pave. 
(  6)   1,070    tons    mineral    agg.    (plant- 
mixed  surfacing); 
(  7)  58  tons  liquid  asphalt  MC-5  <iio); 
(   8)   8  tons  liquid  af^phalt  MC-2  (prime 

coat): 
(  £♦)  76.000   sta.   yds.   overhaul; 

(10)  6.750    c.y.    selected   imported    ma- 

terial; 

(11)  26  tons  liquid  asphalt  90-95   (sub- 

grade   seal) ; 

(12)  6.000    sq.    ydB.    preparing,    mixing 

and  shaping  shoulders: 

(13)  6  tons  liquid  asphalt  SC-2  (prime 

coat,  shoulders); 

(14)  72  tons  liquid  asphalt  SC-2   (road 

mix  fiurf.  treatment,  shoulders); 


(15)  2.430   c.y.   Class  A  Portland   cem. 

concrete   (pavement); 

(16)  260    c.y.    Class    A    do    (curbs    and 

gutters) ; 

(17)  70  c.y.  Class  A  do   (sidewalk); 
as)  6S0  c.y.  Class  A  do   (struc); 

(19)  300  c.y.  Class  A  do  (slope  paving) 

(20)  4,400  each  pavement  dowels; 

(21)  47.000  lbs.  bar  reinf.  steel; 

(22)  300.000   lbs.   structural   steel; 

(23)  3.600  lb.q.   pipe  handrail; 

(24)  970  Lf.   10-in.  cast  iron  discharge 

pipe: 

(25)  70  l.f.  24-in.  reinf.  concrete  pipe; 

(26)  45  l.f.  24-in.  CMP: 

(27>    600    l.f.    laminated    guard    railing; 

(28)  1.000  lbs.   misc.   iron  and  steel: 

(29)  20    l.f.    curb   armor; 

(30)  7  each  culvert  markers; 

(31)  1    lot   waterproofing: 

(32)  1  lot  pumping  equipment; 

(33)  46   etations    finishing    rdwy.; 

(34)  46  sta.   clearing  and  grubbing; 

(35)  1  lot  misc.  items  of  work. 
Plans   and    specifications   obtainable 

from  the  office  of  the  State  Highway 
Engineer,  P.  O.  Box  1499.  Sacramen- 
to, and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco  and 
Lne    Angeles.  • 

BIDS  WANTED 

SAN  FRANCISCO  COUNTY.— Until 
December  11.  2  P.  M.,  bids  will  be 
received  by  the  State  Highway  Com- 
mission, Sacramento,  for  the  widening 
of  an  undergrade  crossing  under  the 
tracks  of  the  Southern  Pacific  Rail- 
road at  Army  St..   San   Francisco. 

The  work  involves: 
(   1)  200  c.y.  struc.  excav.: 
(  2)  6  ton.s  asphalt  concrete; 
(  3)  250  c.y.  Class  A  Portland  Cement 

concrete    (struc.) ; 
(  4)  20  c.y.  do  (base  and  curbs); 
(  5)  20.000  lbs.  bar  reinf.   steel; 
(  6)  470.000  lbs.  fabricated  struc.  steel 
(  7)  20.000  lb.s.  struc.  steel  (falsework) 
(  8)   6S0  l.f.  furnishing  steel  piles: 
(  9)  34  each  driving  steel  piles; 

(10)  190  c.y.  concrete  to  be  removed: 

(11)  1  lot  electrical  equipment: 

(12)  1   lot   protective  covering: 

(13)  1   lot   misc.    items  of  work. 
Plans   and    specifications    obtainable 

from  the  office  of  the  State  Highway 
Engineer,  P.  O.  Box  1499,  Sacramento 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco  and 
I^os  Angeles.  • 


BIDS    WANTED 

SANTA  CLARA  COUNTY.  Calif.— 
Until  December  11,  2  p.m..  bids  will 
be  received  by  the  State  Highway 
Commission.  Sacramento.  for  the 
construction  of  an  undergrade  cro.-^.s- 
liifc  under  the  tracks  of  tnc  .Southern 
Pacific  Co.  at  Lafavette  at  in  Santa 
''lara. 

The  work  involves: 
(  1)  900   cu.yds.    existine    pave    to    be 

removed; 
(    2)   20.000  gals,  water; 
(   3)  25,000     cu.yds.     roadway     excav.; 
(  4)  2.400   cu.yds.    structure   excav.; 
(  5)  2.000    cu.yds.    selected    imoroved 

borrow; 
i   6)  3.350   sq.yds.   subgrade   for  pave: 
(   T)  420    tons    crusher    run    base: 
(  S)   280    tons  mineral  aggregate  (road- 
mix   surfacing): 
(  !>)  22     tons     liquid     asphalt     MC-4 

(road-mli  surfacing): 
(10)   3      tons      liquid      asphalt      MC-2 

(prime  coat); 
(ID   17  tons  Grade  E  Asphalt   (Mem- 
brane Seal); 

(12)  675    cu.yds.    class    A    Port.    cem. 
con.    (pave): 

(13)  160    cu.yds.    class    A    Port.    cem. 
concrete   (curbs  and  gutters); 

(14)  140    cu.yds.     class    A     Port    cem. 
cone,    (sidewalks); 

(15)  3.000   cu.yds.    class   A    Port.    cem. 
concrete   (structure) ; 

(16)  92    cu.yds.    class    F    Portland    ce- 
ment  concrete    (ralUne); 

(17)  240   each    pavement   dowels; 


an)    12s.(ioo   lbs.    bar   reinf.   steel; 
(lit)   470.000    lbs.    fabricated    structural 
steel; 

(20)  3.000  lbs.  cast  steel  (catch  basin 
covers   and   frames) ; 

(21)  8.720  lin.ft.  furnishing  treated 
Douglas  fir  piles.  Including  test 
piles ; 

(22)  348  each  driving  treated  Douglas 
fir   piles,,    includiing    test   piles; 

(23)  960   hn.ft.    10-in.    CMP 

(24)  100   lin.ft.    12-in.    CMP 
CMP 

18-In.    CMP; 

in.     perf.     metal 


vit.    clay    pipe; 
vit.    clay    pipe; 
cast    iron    bell 

cast    iron   bell 


(26)  12    Hi 

(27)  2.800     lin. 

(2$)   18    lin.l 

(29)  280    lin.ft.    20-In. 

(30)  360     lin.ft.     4-in. 
and    spigot   pipe; 

(31)  600    lin.ft.     20-in. 
and  sigot  pipe; 

(32)  170    cu.yds.    filling    material; 

(33)  4   each  concrete  manholes; 

(34)  2     each     adjusting     manholes     to 
grade: 

(35)  860    lin.ft.    removing    and    relay- 
ing  existing   8-in.   CI   pipe: 

(36)  4.000   lin.ft.  painting  traffic  stripe 
and    curbs; 

(37)  1   lot  electrical  equip.: 

(38)  1    lot    pumping   equip. 

(39)  1  lot  misc.   items  of  work. 
Plans    and    specifications    obtainable 

at  the  office  of  the  State  Highway 
Engineer.  "P.O.  Box  1499.  Sacramento, 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Franciscjj  and 
Los  Ageles.  • 


BIDS    WANTED 

>?AN  JMAQIN  COUNTY.  Calif.— 
Until  December  10.  2  p.m  .  bids  will 
be  received  by  the  State  BIgbwa7 
Commission.  Sacramento,  for  the  con- 
struction of  an  undergrade  crossing 
under  the  tracks  of  the  Southern 
Pacific  Railroad  and  the  Western 
Pacific  Railroad  at  (Tliarter  Way  in 
the  City  of  Stockton,  consisting  of 
reinforced  concrete  abutments  with 
steel  superstructure:  and  approxi- 
mately 0.21  mile  roadway  to  be  graded 
and  paved  with  Portland  cement  con- 
crete  pavement. 

'ITie  work  involves: 
(  1)  43.00    cu.yds.     roadway     excava- 
tion unclassified: 
(  2)  10.000    cu.yds.    struc,    excavation; 
(  3i   10.000    sta-yda.    overhaul: 
(   4)  1.600    cu.yds.    existing    pavement 

and  strucs.   to  be  removed: 
(   5)    15.000  sq.yds.  subgrade  for  pav»- 

ment; 
(   6)   1.G20      tons      mineral      aggregate 
(plant- mixed    surfacing,    detour); 
(  7)   SI  tons  liq.  asphalt  SC-2   (plant- 

mixed    surfacing,    detour); 
(   8)  10     tons     liquid     asphalt     SC-IA 

(prime  coat,   detour); 
(   9)   3.850   tons   asphalt   concrete; 

(10)  250  sq.yds.  asphaltic  paint  bind- 
er; 

(11)  940  cu.yds.  class  A  Portland  ce- 
ment (pavement); 

(12)  5.380  cu.yds.  class  A  Portland 
cement   concrete    (structure): 

(13)  85  cu.yds.  class  F  Portland  ce- 
ment  (railing); 

(14)  1.300  each  pavement  dowels: 

(15)  500,000  lbs.   bar  reinf.   steel; 

(16)  310.000    lbs.    structural    steel; 

(17)  540,000  lbs.  fabricated  structural 
steel; 

(18)  7.500  lbs.  cast  iron  (catch  basin 
cover  and   frame   assemblies); 

(19)  29.500  lin.ft.  furnishing  treated 
Douglas  fir  piles,  including  le*t 
piles; 

(20)  322  each  driving  treated  Douglas 
fir  piles,    including   test   piles: 

(21)  66    lin.ft.    8-in.    CMP: 

(22)  10    lin.ft.    18-in.    CMP; 

(23)  2.150  lin.ft.  6-ln.  standard  drain 
tile; 

(24)  120  cu.yds.    rock   filling  material; 

(25)  112  lin.ft.  4-in.  vit.  clay  pipe; 

(26)  890  lin.ft.    6-in.   vit.   clay  pipe; 

(27)  110  lin.   ft.  8-in.  vit.  clay  pipe; 
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{■■SI  1,2110  lln.   n.   IK-ln.  vlt.  cliiy  pli><-; 

(2!))   436     lln. ft.     »-in.     plain     concroto 
pipe; 
II     (80>  68     lln. ft.      n-ln.     plain     C"iii:rfte 
pipe; 

(.11)   58     lln. ft.      H-ln.     plain     concrelii 
pipe; 

cm  510  cu.yds.   clftss  A    Portland  ce- 
ment eoncrete  (curbs  and  gutters) 

(.12)   130   cu.ytls.    class   A    Portland   ce- 
ment   concrete     (sidewalks): 

(33)   250  lln. ft.    C  In.  cast   Iron  pipe: 

I  III  J   104  lln.  ft.  S-ln.  cast  Iron  pipe: 
i   1.170  lln.  ft.  I2-ln.  cast  Iron  pipe; 
>    16    lln. ft..    16-ln.    cast    Iron    pipe: 

:;  each  iampholes: 
1   ;;  each  brick  manholes,  4  ft.  sanl- 


ch  brick  manholes. 


fl. 


tluj  3     each     brick     manholes,    4    ft 
storm  water: 

(41)  2.200    lbs.    copper   strips; 

(42)  1  lot  electrical  equipment: 
t     (43)  1  lot  pumping  equipment; 

(44)  1  lot  misc.  items  of  work. 

,  Plans  and  specifications  obtainable 
from  the  ofBcc  of  the  State  Highway 

I  Engineer.  P.  o.  Box  1493.  Sacramen- 
to, and  on  file  at  the  office  of  the 
District  Engineer  In  San  Francisco. 
Los  Aneeles.   and  Stockton.         • 


BIDS    WANTED 

I.OS    AXGEIwES.     Calif.— Until    De- 
cember   13.    2    p.m.,    bids    will    be   re- 
,     celved    by    the    State    Highway    Engi- 
neer, state  Bldg..  Los  Angles,  for  the 
construction    of   an    undergrade    cross- 
ing   under    the    tracks   of    the    Pacific 
Electric  Railway  Company  In  Los  An- 
geles   County,    at    Firestone    Blvd.,    in 
j     Los  Angeles. 
[  The  work  Involves: 

I     (1)  1.010  cu.yds.  existing  concrete  to 
I .        be  removed  and  disposed  of; 
.     (  2)  1   lot  clearing  and   grubbing; 
(  3)   110.000  gals,  water: 
(  -1)  4.200   cu.yds.   roadway  excav. ;    ■• 
(  .'>)  1.080    cu.yds.    struc.    excav.; 
,      (  6)   3.800    sq.yds.    subgrade    for    pave- 
[  ment; 

(  7)  1  lot  finishing  roadway; 

(  8)  620      tons      mineral      aggregate 

(plant-mixed    surfac): 
(  ;i|   35   tons   liq.    asphalt   MC-5   or   MC 
extra    heavy    (plant-mixed    surf.); 

(10)  5  tons  asphalt  MC-2  (prime  coat) 

(11)  1.400    tons    asphalt    concrete: 

(12)  75  cu.yds,  class  A  Portland  ce- 
ment concrete   (pave.); 

(13)  420  cu.yds.  class  A  Portland  ce- 
ment (curbs,  gutters  and  side- 
walk): 

(14)  2.200  cu.yds.  class  A  Portland 
cement    concrete    (struc); 

(15)  120    each    pave,    dowels; 

(16)  160.0(10   lbs.   for  relnf.   steel; 

(17)  460.000  lbs.  fabricated  structural 
steel; 

(18)  SCO  sq.yds.  membrane  water- 
proofing: 

*      (19)   850   lin.ft.    perf.    metal   drains: 
(20)  4.900   lin.ft.    reint.   concrete  piles. 

'  Including  test  piles: 

•(21)  400  lin.ft.   curb  armor: 

'      (22)   600  lin.ft.   pipe   handrail; 

(23)  3.500  sq.ft.  reinf.  concrete  crib 
wall; 

(24)  1  lot  misc.  items  of  work. 
Plans    and    specifications    obtainable 

from  the  office  of  the  State  Highway 
Engineer.  P.O.  Box  1499.  Sacramento, 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Franci.sco  ard  Los 
Angeles,  • 


CONTRACT  AWARDED 

ALAMEDA  COU.NTY.  Calif.— J.  E. 
Branagh.  116  Monllcello  Ave..  Pied- 
mont, at  $9,192.50  submitted  low  bid 
and  awarded  contract  by  the  Alameda 
County  Board  of  Supervisors.  Oak- 
land, for  the  construction  of  a  icin- 
'orced  concrete  mox  culvert  at  Sta- 
tion 7  plus  28  on  Redw.ioJ  ^^oad  In 
Eden  Township,   involvinfi: 

(1)  700  cu.  yds.  excavation  for  strucs.; 

(2)  50  cu.   yds.   gravel  backfill; 


(3)   33.''.    cu.    yds.    concrete    In    strucs.; 

(I)  72.1100   lbs.    reinforcinK   steel; 

(5)    Lump    sum.    removal    of    existing 
culvert,    clearing   of    site,    etc 
Total    bids    follow: 

.f.    K.    Branagh,    Piedmont S9. 192.50 

A.  Sodu  &   Son.  Oakland 9.292.00 

Lee  J.    Inimel.    Berkeley 9.367. .10 

Schnour     Bros..     Oakland 10.509,50 

Albany  (.'ement  (Contractors, 

Albany  ,10,037.50 

l.'nderground   Constr.    Co., 

Berkeley    11.958.00 

BIDS   WANTED 

Ai^A.MKliA  (.-OUN'TV.  C.ii.  —  I'nlil 
Uecemlier  11.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  Commis- 
sion. Sacramento,  for  the  construc- 
tion of  an  undergrade  crossing  under 
the  tracks  of  the  Western  Paclfio 
Railroad  at  Washington  Avenue,  near 
San  Leandro.  consisting  o(  two  re- 
reinforced  concrete  abutments  with 
steel  superstructure  and  approximate- 
ly 0.26  mile  grading  and  paving  with 
Portland    cement    concrete. 

The  work  Involves: 
(   1)   20.000    cu.    yds.    roadway    excav., 

unlass: 
(  2)  500  cu.  yds.  struc.  excav.; 
(   3)   1200    cu.    yds.    selected    imported 

borrow: 
(  4)   3000  sq.  yd.s.  subgrade  for  pave.; 
(  5)  HOG  tons  crusher  run  base; 
(  6)  600   cu.    yds.      Class     A   Portland 

cement  concrete  (pave.); 
(  7)  3775  cu.  yds.  Class  A  Portland  ce- 
ment   concrete    (struc); 
(  S)  1.55  cu.    .vds.   Class   A    Port.    cem. 

cone.    (raUlng); 
(   9)    SOO   each  pavement  dowels; 
(10)  300.000  lbs.   bar  relnf.   steel; 

(II)  380.000    lbs.    fabricated    structural 

steel: 

(12)  2200    lbs.    cast    steel    (catchbasin 

covers    and    frames) ; 

(13)  7200    lin.    ft.     furnishing    treated 

Douglas    fir    piles      includ.     test 
piles: 

(14)  288   each   driving  treated   Douglas 

fir  piles,  includ,   test  piles; 

(15)  290  lin.   ft.     8-ln.  CMP; 
(16     48    lin.    ft.    10-in.    CMP; 

(17)  700  lin.  ft.  12-in.  CMP: 

(18)  770  lin.    ft.   15-in.   CMP; 

(19)  12  lin.    ft.   18-in.  CMP: 

(20)  2900  lin.  ft.  8-in.  perf.  metal  pipe 

underd  rains; 

(21)  170   cu.   yds.    rock  filling  material 

(22)  270  cu.  yds.  Class  A  Portland  ce- 

ment  concrete    (curbs   and   gut- 

(23)  900    sq.    yds.    membrane    water- 

proofing: 

(24)  11   tons  liquid  asph.   SC-2   (pene- 

tration); 

(25)  10    tons   grade   E   asphalt    (mem- 

brane seal); 

(26)  1    lot    pumping   equipment; 

(27)  1  lot   electrical  equipment; 

(28)  1    lot    misc.    items    of   work. 
Plans    and    specifications    obtainable 

at  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499.  Sacramento, 
and  on  file  at  the  ofBce  of  the  District 
Engineer  in  San  Francisco  and  Los 
Angeles.  • 


BIDS  WANTED 

SAN  FRANCISCO  COUNTY,  Calif. 
—Until  December  10,  2  P.  M.,  bids 
will  be  received  by  the  State  Highway 
Commission,  Sacramento,  for  widen- 
ing an  overhead  crossing  over  tracks 
of  the  Southern  Pacific  Railroad  at 
Williams  Street  in  the  City  of  San 
Francisco,  consisting  of  one  42-ft.  and 
one  43-ft.  7-in.  steel  I-beam  spans  on 
steel  bentfl  and  concrete  abutments 
with  wing  walls  on  spread  footings. 

The  work  involves: 

(1)  40  c.y.  struc.  excav.; 

(2)  850   c.y.   Class  A  Portland  cement 

concrete   (etruc); 
(.1)   30.000   lbs.    bar   relnf.    steel: 
(4)   190.000  lbs.  struc.  steel; 
(o)  7.500  lbs.  pipe  hand  railing; 
(6)  1  lot  existing  superstructure  to  be 

removed  an-d  disp(^ed  of: 


I")   I   lot  misc.  Items  of  work. 

Plans  antl  i^peclficatlons  obtainable 
from  the  ofllce  of  the  State  Hlehway 
Engineer.  P.  O.  Box  1499.  Sacramento, 
and  on  (lie  at  the  ofllco  of  the  LMs- 
trlct  Engineer  In  San  Francisco  and 
Los  Angeles.  • 


BIDS    WANTED 

LOS  ANOELBS  COUNTY.  Calif.— 
Until  December  12.  2  p.m..  bids  will 
be  received  by  the  State  Highway 
Engineer.  State  Bldg.,  Los  Angeles, 
for  the  construction  of  a  timber  bridge 
and  about  2.5  miles  grading  in  Los 
.Angeles  County,  on  Somerset  Ave., 
between    Spring    St.    and     Hathaway 


BIDS    WANTED 

STANISLAUS  COUNTY,  Cal.— Un- 
til December  10.  2  p.m..  bids  will  be 
received  by  the  State  Highway  Com- 
mission. Sacramento,  for  the  con- 
struction of  a  bridge.  3.1  miles  grad- 
ing, and  applying  road-mix  surface 
treatment,  in  Stanislaus  County,  be- 
tween River  Road  and  2  miles  west 
"f  Gates  Road. 

See  item  under  Classiflcatioa  29 
(Streets    and    Highways)     for    list    of 


dIDS    WANTED 

CALAVERAS  COUNTY.  Cal.— Until 
December  11.  2  p.m..  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission. Sacramento,  for  the  con- 
struction of  a  reinforced  concrete 
bridge  and  about  1.8  miles  grading  in 
Calaveras  County,  between  the  South 
Fork  of  Mokelumne  River  and  Her- 
bert's Ranch. 

See  Item  under  classification  2J 
(Streets  and  Highways)  for  list  of 
bid  items.  • 


CONTRACT  AWARDED 

ALAMEDA  COUNTY.  Calif.— J.  F. 
Knapp.  1401  Park  Ave..  Oakland,  at 
S249.2.S1  awarded  contract  by  State 
Highway  Commission.  Sacramento,  for 
the  conetruction  of  an  overhead  cross- 
ing over  the  tracks  of  the  S.  P.  Co. 
near  El  Cerrito  Hill  in  the  City  of  Al- 
bany, consisting  of  reinforced  concrete 
girder  spans  and  steel  girder  spans 
with  concrete  deck,  having  a  total 
length  of  approximately  1500  feet. 


CONTRACT  AWARDED 

PIERCE  &  THURSTON  COUNTIES 
Wash.— John  Rumsey  &  Co..  3821  Air- 
port Way.  Seattle,  at  $370,727  submit- 
ted low  bid  and  awarded  contract  by 
L.  V.  Murrow.  Director  of  Highways. 
Olympia.  November  13,  tor  construct- 
ing reinforced  concrete  T  -  beam 
(■ridges  on  about  (l.S  mile  of  State 
Road  No.  1.  Olympia  to  Nisqually 
(Nisqually  River  Bridge  Approaches 
and  two   Slough   Bridges). 

General  Construction  Co..  Seattle, 
$aS8,161     submitted     second     low     bid. 

Third  low  proposal  was  offered  by 
Puget  Sound  Bridge  &  Dredging  Co., 
.Seattle,    at   $406,446.  • 

CONTRACT   AWARDED 

KING  COUNTY.  WasliinBu,.i— Pe- 
der  Gjarde.  Lyon  Bldg..  Seattle,  at 
$553,505  submitted  low  bid  and  award- 
ed contract  by  L.  V.  Murrow.  Director 
uf  Highways.  Olympia.  November  13. 
for  paving  with  Portland  cement  con- 
crete and  constructing  a  reinforced 
concrete  viaduct  on  City  Street.  First 
.\venue  South  Overcrossing,  in  the 
City  of  Seattle. 

Second  low  bid  was  submitted  by 
C.    L.    Creelman.    Seattle,    at   J556.090. 

Sheble  Constr.  Co.,  Seattle,  at  1564,- 
928   submitted   third    low   bid. 


IS 
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CONTRACT   AWARDED 

HUMBOLDT  COUNTY.  Nevada.— 
Xe>-ada  Rock  &  Sand  Co..  Inc..  940  E. 
Fourth  St..  Reno,  at  J34.273.20.  as  pre- 
viously reported,  submitted  low  bid  to 
the  Nevada  State  Highway  Directors. 
Robert  A.  Allen.  State  Highway  En- 
gineer. Carsun  City,  and  awarded  the 
contract  Nov.  14  for  the  construction 
of  an  underpass  under  the  Southern 
Pacific  Railway  in  Humboldt  County. 
Route  1.  Section  A4,  near  Winnemuc- 
ca.  a  length  of  approximately  0.4  mile. 

The  work  involves: 
(  1)  104  l.f.  remove  culvert  pipe; 
(  2)  286  c.y.  remove  concrete: 
(  3)   18.600  c.y.  roadway  excav.; 
(  4)  1075  c.y.  structure  excav.: 
(  5)   0.38   mile   subgrade: 
(  6)  0.40  mile  finish  roadway; 
(  7)   860  c.y.  gravel  base; 
(  8)    18    tons   asphaltic    road    material. 

type  SC-2; 
(    S)   0.4   mile   traffic  stripe; 

(10)  0.4  mile  salvage  and  relay  asph. 

surface; 

(11)  80  c.y.  C;lass  A  concrete; 
112)    280  c.y.  Class  B  concrete: 

(13)  3.410    lbs.    reinforcing   steel: 

(14)  227.000    lbs.    structural    steel; 

(15)  72   l.f.   relay  culvert  pipe; 

(16)  4    each   move   pipe   culvert  head- 

walls; 

(17)  10  l.f.  15-ln.  CMP; 

(18)  12  l.f.   24-in.   CMP. 

(19)  28  l.f.    15-in.  concrete  pipe. 
Total  bids  follow: 

(A)  Nevada   Rock   &   Sand   Co..   Reno, 
$34,273.20. 

(B)  Isbell  Const.  Co..  Reno.  $37,675.20. 

(C)  Engineer's  estimate,   $31,762.95. 
Unit  bids  follow: 


(A) 


(B) 


(C) 


(  1) $     1.00  $     2.00  $     1.00 

(  2) 6.00  6.00  4.00 

(  3) 45  .50  .50 

(  4) 1.50  1.50  1.25 

(  5) 100.00  1000.00  100.00 

(  6) 400.00  1000.00  300.00 

(  7) 1.25  1.00  .75 

(   8) 24.00  50.00  24.0U 

(   9) 90.00  200.00  100.00 

CO) 1000.00  2000.00  1000.00 

(11) 22.00  21.00  24.00 

(12) 21.00  20.00  20.00 

(13) .07  .07  .07 

(14)  .055  .06  .045 

(15) 1.00  1.00  .75 

(16) 10.00  10.00  10.00 

(17) 2.00  2.50  2.25 

(18) 3.00  3.75  3.00 

(19) 3.00  3.50  2.50 


BIDS    WANTED 

STATE  OK  OREGON.— Until  Nov. 
30.  9  A.  M..  bids  will  be  received  by 
the  Oregon  State  Highway  Commis- 
sion. R.  H.  Baldock.  State  Highway 
Engineer.  Auditorium,  Third  Floor. 
Public  Service  Bldg.,  Portland,  for 
bridge  construction  as  follows: 

GRANT  COUNTY  Construction  of  a 
bridge  over  the  North  Fork  of  the 
John  r^y  River  and  0.48  mile  of  grad- 
ing and  surfacing  on  the  Long  Creek- 
Monument  County  Road  at  Monu- 
ment. Requires  approximately  32.000 
c.y.  excavation:  1.600  c.y.  pit  -  run 
gravel  topping;  600  c.y.  granite  sand 
surfacing  materials;  930  c.y.  structur- 
al excavation;  640  c.y.  concrete;  1,000 
If.  treated  trestle  piling;  21  MFBM 
treated  lumber;  80.000  lbs.  metal  re- 
inforcement: 300,000  lbs.  structural 
steel  and   800  l.f.   concrete  handraiL 

JACKSON  COUNTY:  Construction 
of  0.41  mile  of  grading  and  a  concrete 
and  steel  undercrossing  under  South- 
ern Pacific  Company's  tracks  on  the 
Pacific  Highway  approximately  9  miles 
south  from  Ashland.  Requires  approx- 
imately 201,000  c.y.  excavation:  1,980 
c.y.  concrete:  112.000  lbs.  metal  rein- 
forcement ami  200.000  lbs.  structural 
steel. 

KLAMATH  COUNTY:  ConstrucUon 
of  a  concrete  bridge  over  the  O.  C.  & 
E.  Railroad  and  0.51  mile  of  grading, 
surfacing    and    bituminous    macadam 


wearing  surface  on  the  Klamath  Falls- 
Lakeview  Highway  near  Dairy.  Re- 
quires approximately  13,000  c.y.  ex- 
cavation: 2.600  c.y.  pit  run  cinder  top- 
ping: 900  c.y.  salvaged  surfacing  ma- 
terials; 6,000  sq.  yds.  bituminous  ma- 
cadam'wearing  surface;  360  c.y.  con- 
crete; 61.000  lbs.  metal  reinforcement 
^nd  256  l.f.  concrete  handrail. 

L.^NE  COUNTY:  Construction  of  9 
creosoted  pile  trestle  bridges  with 
concrete  decks  and  a  concrete  box  cul- 
vert on  the  Junction  City  -  Eugene 
Secondary  Highway.  Requires  approx- 
imately 164  c.v.  excavation;  4.420  l.f. 
treated  trestle  piling:  138  MPBM 
treated  lumber:  564  c.y.  concrete:  115.- 
700  lbs.  metal  reinforcement,  and  1,- 
332   l.f.    concrete  handrail. 

LANE  COUNTY:  Construction  of  a 
concrete  bridge  over  the  S.  P.  Com- 
pany's tracks  and  0.52  mile  of  grad- 
ing and  paving  on  the  Junction  City- 
Eugene  Secondary  Highway,  approx- 
imately one  mile  north  from  Eugene. 
Requires  approximately  1.000  c.y.  ex- 
cavation: 670  c.y.  concrete;  110.000  lbs. 
metal  reinforcement:  420  Lf.  concrete 
handrail:  140.000  c.y.  borrowed  em- 
bankment materials;  7,000  sq.  yds. 
Portland  cement  concrete  pavement: 
430  c.y.  crushed  rock  shoulder  mate- 
rials. 

MULTNOMAH  COUNTY:  Construc- 
tion of  an  underpass  under  the  O.  W. 
R.  &  N.  Company's  tracks  and  0.30 
mile  of  grading  and  paving  on  162nd 
.\ve.  (Barker  Road)  approximately  4 
miles  east  of  82nd  St.,  Portland.  Re- 
<iulres  approximately  510  c.y.  of  con- 
crete; 42.000  lbs.  metal  reinforcement; 
41.000  lbs.  structural  steel;  34.500  c.y. 
excavation;  300  c.y.  gravef  ballast;  3.- 
600  sq.  yds.  Portland  cement  concrete 
pavement:  1.500  c.y.  gravel  surfacing, 
and  4.000  sq.  yde.  oil  mat  surface 
treatment. 

WALLOWA  COUNTY:  Construction 
of  a  concrete  bridge  over  Wallowa 
River  and  a  treated  pile  trestle  bridge 
over  Rock  Creek.  0.6  and  4.5  miles, 
respectively,  from  Wallowa  on  the 
Wallowa  Lake  Highway.  Requires  ap- 
proximately 510  c.y.  excavation:  670 
c-.y.  concrete:  136.000  lbs.  metal  rein- 
forcement: 475  l.f.  concrete  handrail: 
SnO  l.f.  treated  piling;  18  MFBM  treat- 
ed lumber  and  160  l.f.  concrete  hald- 
rail. 

Plans  and  specifications  obtainable 
at  the  office  of  the  State  Highway 
Commission,  Room  322,  State  Office 
Bldg.,  Salera,  upon  deposit  of  $5.00  per 


BIDS  WANTED 

STATE  OF  WASHINHGTON— UntU 
December  3.  10  a.m..  bids  will  be  re- 
ceived by  L.  V.  Murrow,  Director  of 
Highways,  Olympia,  for  bridge  con- 
struction as  follows: 

SKAGIT  COUNTY  —  Constructing  a 
treated  timber  and  steel  trestle  with 
a  concrete  deck  on  State  Road  No.  1 
(Lake  Samish  Road  Branch).  Burling- 
ton-North. Overcrossing  of  Great 
Northern  Railway,  near  Belleville,  in- 
volving about  753  cubic  yards  of  con- 
crete. 152.000  pounds  of  steel  reinforc- 
ing bars.  66.000  pounds  of  structural 
carbon  steel.  208  M.B.M.  of  timber  and 
lumber  creosote  treated.  20  M.B.M.  of 
limber  and  lumber  zinc  chloride  treat- 
ed. 22,650  lineal  feet  of  treated  piles, 
and  other  Items. 

KITTITAS  COUNTY— ConstrucUng 
a  200-foot  steel  riveted  bridge,  with 
reinforced  concrete  approaches,  on 
County  Road  (Ellensburg-Thorp  Rd). 
Yakima  River  Bridge  near  Dudley,  in- 
volving about  376  cubic  yards  of  con- 
crete. 257.000  pounds  structural  carbon 
steel,  and  other  items. 

Plans  and  speciflcations  obtainable 
from  the  above  office  upon  deposit  of 
ti  per  set. 


CONTRACT    AWARDED 

KERN  COUNTY.  Cal.— Rexroth  & 
Rexroth,  2110  C,  Station  A.  Bakers- 
field,  at  unit  prices  shown,  awarded 
contract  by  the  Kern  County  Board  of 
Supervisors.  P.  B.  Smith,  County 
Clerk,  Bakersfield,  for  the  construction 
of  a  timber-pile  bridge  across  the 
South  Fork  of  Kern  River,  on  County 
Roa-d  No.   49,   involving: 

(1)  Excavation: 

(2)  Embankment: 

13)  796  lln.  ft.  Cedar  piles.   In  place; 
(4)  108  lln.  ft.  Cedar  pile  cut-ofts; 
(.'i)  13.212  ft.  b.  m.  Douglas  fir  timber, 
in  place; 

(6)  16984   ft.    b.    m.    Redwood   timber. 

in  place; 

(7)  2  fire  barrels,   in  place,   complelr*. 
The  bidders  were: 

(A )  Rexroth  &  Rexroth,  Bakersfleld. 

(B)  Opperman  &  Kempe.  Bakersfield. 
'C)   E.   G.   Perham,  Los  Angeles. 
CD)  R.   McGrav.    Taft. 

The    bids    were: 

(A)     (B)     (C)    (D) 
II)      $75.00  $70.00  $100.00  $250.00 

(2) 50.00   80.00   200.00   200.00 

(3) 1.20    1.30     1.33     .9 

(4) 58    1.30     .40     .38 

(5) _      68.00       78.00         64.77         75.00 

(6)  67.00       77.00         77.00         75.00 

(7) 20.00       15.00         18.50        20.00 


BIDS   WANTED 

NAPA  COUNTY,  Cal.— Until  De- 
cember It,  2  p.m..  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission. Sacramen-o.  for  the  con- 
struction of  a  brldg-?  and  about  $.3 
miles  grading  in  Napa  County,  be- 
tween St.  Helena  and  Larkmead  Sta- 

See  item  under  classification  29 
(Streets    and    Highways)    for   list   <rf 


BIDS   WANTED 

.\LAMEDA  COUNTY.  Calif.— UnUl 
December  10.  2  P.  M.,  bids  will  be 
received  by  the  State  Highway  Com- 
mission. Sacramento,  for  the  construc- 
tion of  an  underground  crossing  under 
the  tracks  of  the  Sacramento  North- 
ern Railway  at  Broadway  Terrace  In 
the  City  of  Oakland,  consisting  of  two 
concrete  abutments,  one  concrete  cen- 
ter pier,  and  steel  superstructure;  ap- 
proximately 0.34  mile  of  roadway  to 
be  graded  and  paved  with  Portland 
cement  concrete;  and  approximately 
0.24  mile  of  roadway  to  be  graded  and 
surfaced  with  plant-mixed  surfacing. 

The  work  involves 
(   1)  39,000  c.y.  rdwy.  excav.,  unclass.; 
(  2)  1,050  c.y.  struc.  excav.; 
(  3)  2,300  c.y.   selected   imported  bor- 
row; 
(  4)  8.900  sq.  yds.  subgrade  for  pave.; 
(  5)   18  sta.  finishing  rdwy.; 
<    6)  560  tons  crusher  run  base; 
(  7)  375  tons  mineral  aggregate  (plant 

mixed  surfacing): 
(   8)   19  tons  liquid  asphalt  SC-2  (do): 
(  9)  3  tons  liquid  asphalt  SC-2  (prime' 
coat); 

(10)  3  Ions  liquid  asphalt  MC-3  (seal- 

coat)  ; 

(11)  22    tons    stone    screenings    (seal 

coat) ; 

(12)  1.660    c.y.    Class   A    Portland   ce- 

ment concrete   (pavement); 

(13)  1.325  c.y.  do  (structure); 

(14)  2,130  each  pavement  dowels- 

(15)  180.000  lbs.  bar  reinf.  steel: 

(16)  228.000  lbs.  struc.  steel; 

(17)  4    each    cast    Iron    manhole    cover 

frame  assemblies; 

(18)  6  each  storm  water  inlet  grating 

and  frame  assemblies: 

(19)  330  If.  6-ln.  drain  tile: 

(20)  260  l.f.  s-in.  nitrified  clay  pipe; 

(21)  240  l.f.   12-in.  do: 

(22)  60   l.f.    15-in.  do; 

(23)  22  c.y.  rock  fiUing  material; 

(24)  350  c.y.  Class  A  Portland  cement 

concrete  (curbs  and  gutters); 

(25)  15  c.y.  Class  A  do   (sidewalks); 
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(£6)   250   l.f.    laminated   guard   rail; 

(27)  28    tons    Grade    E   asphalt    (mem- 

brane seal); 

(28)  1  lot  ml8c.  items  of  work. 

Plans  and  epeclflcatlons  obtainable 
from  the  office  of  the  State  Highway 
Engineer,  P.  O.  Box  14!>9,  Sacramento. 
and  on  file  at  the  omce  of  the  IMa- 
trict  Engineer  In  San  Francisco  and 
I.os  AngpU-H.  • 

BIDS    WANTED 

ALAMKOA  CDUNTV.  Cal.  —  UntU 
December  in.  2  P.  M.,  bids  will  be  re- 
eived  by  the  Stale  Highway  Commis- 
sion. Sacramento,  for  the  construction 
of  an  underground  crossing  under  the 
tracks  of  the  Western  Pacific  Itiiil- 
road  Company  at  Jackson  St.,  Hay- 
ward,  consisting  of  two  reinforced 
concrete  abutments  with  steel  super- 
structure and  approximately  0.15  mile 
grading  and  paving  with  Portland  ce- 
ment concrete  pavement. 

The  work  involves: 
(  I)    14.000   cu.   yds.     roadway    exeav., 

unclass.; 
(  2)   1550    u.    yds.    struc.    excav.; 
(  3)  1620  aq.   yds.   subgrade  for  pave; 
(   4)  350    cu.     yds.    crushed    gravel    or 

stone    (borders); 
(   5)  300  cu.  yds.  Class  A  Portland  ce- 
ment concrete  (pave.); 
(   C)   1600    cu.    yds.    Class    A    Portland 

cement  concrete  (structures); 
(   7)   2yO  cu.  yds.  Class  A  Portland  ce- 
ment concrete    (curbs   and   gut- 
ters) ; 
(   8)   65  cu.   yds.   Class  A  Portland  ce- 
ment cone,    (sidewalks); 
K  ft)  650  each  pavement  dowels; 
(10)  95.000  lbs.   bar  reinf.  steel; 
(U)  140.000  lbs.  struc.  steel; 

(12)  30uu    lbs.    cast    steel    (covers   and 

frames) ; 

(13)  TlU'J    lin.    ft.      furnishing     treated 

Douglas     fir    piles,     includ.     test 
piles; 

(14)  470  each   driving  treated  Douglas 

fir  piles,   includ.   test  piles; 

(15)  780    lin.    ft.    12-in.   CMP; 

(16)  850   lin.    ft.    S-in.    perf.   metal   pipe 

(underdrams); 

(17)  80   cu.    yds.    rock   filling   material; 

(18)  370    lin.    ft.    12-in.    cast    iron    bell 

and  spigot  pipe; 

(19)  SIO  lin.  ft.  pipe  handrail; 

(20)  5  tons  liq.  asphalt  S<:-2  (borders) 

(21)  56  each  pyracantha  yunnanensis: 

(22)  5     each      eucalyptus      sideroxylon 

(23)  135   cu.    yds.   top   soil; 

(24)  1    lot    elect,    equipment; 

(25)  1  lot  pumping  equipment; 

(26)  1  lot  misc.  items  of  work. 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer.  P.  O  Box  14S9.  Sacramento 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco  and  Los 
Angeles.  • 


BIDS    WANTED 

SAN  BE:N!T0  COUNTV.  Cal.— Un- 
til December  11.  2  p.m.,  bids  will  be 
received  by  the  State  Highway  Ccm- 
mission.  Sacramento,  for  the  con- 
struction of  a  timber  bridge  and  about 
3.1  miles  grading  and  surfacing  with 
road-mix  surfacing  on  selected  mate- 
rial base,  in  San  Benito  County,  be- 
tween Fear  Valley  "and  1  mile  north 
of  Willow  Cieek. 

See  item  under  classification  ^9  for 
li.'st   of  bid   Items.  • 


llMi  of  bid   ttem.s.  • 

CONTRACT    AWARDED 

CONTAK  COSTA  COUNTY,  CuI.~A. 
T.  Howe.  Ill  Stiinfard  St.,  Santa 
Rosa,  at  117.730.50  awarded  contract 
by  the  State  Highway  Commiaaion. 
Sacramento,  for  the  construction  of  a 
reinforced  concrete  girder  overhead 
Htructures  over  the  tracks  of  the  At- 
chison, Topeka  &  Santa  Fe  Railway, 
3'/i!  miles  north  of  Concord,  consist- 
ing of  one  32-ft.  span  and  Iwo  29-ft. 
spans  and  about  0.18  mile  of  roadway 
grading  and  surfacing  with  plant- 
mixed  surfacing  (medium  curitik'  typ'-f 

22— DREDGING."  HARBOR 
WORKS,   EXCAVATION 

BIDS   OPENED 

RICHMOND,  Contra  Costa  Co..  Cal. 
— Bids  for  gunitin^  piles  at  Wharf  No. 
1  were  opened  by  the  Richmond  City 
Council.  A.  C.  Farls.  City  Clerk.  Nov. 
12. 

Bids  were  taken  a,s  follows: 
CIlRemoval  of  old  and  cracked  con- 
crete, cleaning  steel,  and  replac- 
ing same  with  cement  Kunite; 
(2)  Removal  of  old  reinforcing  steel 
and  replacinK  with  new  reinforc- 
ing steel  and  Nn.  3  black  annealed 

i:i)  Galvanized  welded  wire  fabric,  in 
place. 

Complete  bitls  follow: 

Edwin  Anderson.  998  Oilman  Ave.. 
-San  Francisco:  (1)  $37.20  per  c.y.;  (2) 
10.90  per  lb.;  (3)  $0.26  per  lb. 

Cement  Gun  Const.  Co..  9  Main  St., 
San  Francisco:  (1)  $43  per  c.y.;  (2) 
$0,065  per  lb.;   (3)   $0.26  per  lb. 

Bids  referred  to  the  City  Engineer 
for   one    week.  *  2 


BIDS    WANTED 

IMPERIAL  VALLEY  Cal.  —  Until 
December  13,  2  p.m.,  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer, state  Bldg.,  Los  Angeles,  for 
lie  construction  of  a  timber  brldt-e 
'■ni!  structure  and  about  9.8  nillo'j 
grading,  surfacing  with  gravel  and 
road-mix  surface  treatment  appl'ed 
thereto,  in  Imperial  County,  telween 
3  miles  cast  of  Imperial  and  half 
mile    east    of   Brawley. 


BIDS  OPENED 

SAN  DIEGO,  Cal.— Sparkes  Mc- 
Clellan,  23rd  and  Central  Sts.,  New- 
port Beach,  were  recommended  for 
iiward  of  contract  by  Public  Works 
officer.  11th  Naval  Dist.,  San  Diego. 
Nov.  14,  for  dredging.  The  work  con- 
sists of  dredging  of  areas  in  the  vi- 
cinity of  the  piers  at  the  Fuel  Depot 
and  areas  in  the  vicinity  of  quay  wall 
to  be  dredged  at  Fuel  Depot,  including 
allowable  overdepth,  is  23,000  cu.  yds. 
more  or  le«s,  and  at  the  Destroyer 
Base,  including  allowable  overdepth  is 
at  the  Destroyer  Base.  The  amount 
80.000  cubic  yards,  more  or  less.  Spec. 
.No.  8105. 

The  items  are: 

(1)  price    for    rdedging    "B"    area    at 

Fuel  Depot; 

(2)  price  per  cu.  yd.  for  dredging  "A" 

area  at  Fuel  Depot; 

(3)  price  per  cu.  yd.  for  dredging  "C" 

and   "D"     areas     at     Destroyer 
Base. 
The  bids  were: 

.Sparks  &  McClellan,  Newport  Beach, 
(1)    $1250:    (2)    50c;    (3)    43c. 

San  PrancLsco  Bridge  Co.,  San 
Francisco.   (3)   48c.  *  ■• 

23— IRRIGATION  PROJ. 

NOBIDS    RECEIVED 

STANISLAUS  COUNTY.  Cal.  —  No 
bids  were  received  by  the  Modesto 
Irrigation  District,  C.  S.  Abbott.  Sec- 
retary, for  construction  of  2-incli 
concrete  lining,  and  reinforced  con- 
crete outlet  headwalls  in  the  Canals 
and   Laterals  of  the  District. 

The  District  will  petition  the  PWA 
for  permission  to  do  the  work  by 
force  account.  • 

BIDS  WANTED 

STANISLAUS  COUNTY.  Cal.— Until 
Nov.  30.  2  P.  M.,  bids  will  be  received 
by  the  West  Stanislaus  Irrigation  Dis- 
trict, Westley.  for  approximately  2.- 
000.300  s<i.   ft.   of  concrete  canal   lining 


In    lateral   dltchen  of   the  district. 

The  work  Involves: 
Contract  1046- A:  663,700  »q.  ft.  In  Lat- 
eral Ditches  4.  5  and  6  north. 
Contract  No.   I04C-B:   065,000  »q.  ft.  In 

l.!iteral  Ditches  6  and  6  aouth. 
Contract  No.  1046-C:  681,000  sq.  ft.  m 
Lateral  Ditches  4  and  3  south  and 
3  north. 
Bids  will  be  taken  ob  tollows: 
A   unit  and   total  bid  on   each   con- 
tract and  a  total  f.ir  the  combination 
of  the  three  contracts. 

Plana  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$20.00. 

The  PWA  has  allotted  a  grant  of 
45%  of  the  total  cost,  which  Is  esti- 
mated   at    $220,000.  •  I 


APPLICATIONS  FILED 

SACRAME.NTO,  Calif.- Applications 
fur  permit  to  appropriate  water  filed 
with  the  State  Department  of  Public 
Works,  Division  of  Water  Resources, 
during  October,    1935: 

8467  (El  Dorado  Co.)  J.  B.  Bradley, 
El  Dorado,  for  3  cfs  from  Cosumnes 
river  tributary  to  Sacramento  river, 
to  be  diverted  for  mining  purposes. 

8458  (Riverside  Co.)  A.  H.  Nightin- 
gale, Indio,  for  200  gals,  per  minute 
from  Virgin  Spring  creek  and  Pigeon 
creek,  tributary  to  Deep  Creek  and 
Salton  Sink,  to  be  diverted  for  do- 
mestic   purposes.     Est.    cost,    $2,000. 

8459  (Tuolumne  Co.)  Peter  J.  Do- 
mick,  Alameda,  for  .33  cfs  from  Jack- 
ass creek  tributary  to  Moccasin  creek, 
to  be  diverted  for  mining  purposes. 
Estimated   cost,    $800. 

S460  (Plumas  Co.)  J.  I,,  and  Eliza- 
beth Robinson.  Reno,  Nev..  for  200 
ac.  ft.  from  Taylor  lake  tributary  to 
Hungry  and  Indian  creeks,  to  be  di- 
verted for  irrigation  and  domestic 
purposes  on  510  acres.  Est.  cost,  $1  - 
000. 

8461  (Mono  Co.)  Arthur  J.  Fry.  Los 
Angeles,  for  1.5  cfs  from  Mahogany 
creek,  tributary  to  Reversed  creek,  to 
be  diverted  for  power  purposes.  23  thp 
to   be   developed.     Est.   cost.    $2500. 

8462  (Santa  Clara  Co.)  Jane  C.  Wool 
and  F.  G.  Wool  Packing  Co.,  Inc.,  San 
Jose,  for  3  cfs  from  Coyote  river  trib- 
utary to  San  Francisco  Bay.  to  be 
diverted  for  irrigation  purposes.  Est. 
ccst,   $3,000. 

8463  (San  Bernardino  Co.)  County 
of  San  Bernardino  for  1000  cfs.  and 
110.000  ac.  ft.  from  Mohave  river  and 
West  Fork  Mohave  river,  to  be  di- 
verted for  irrigation  and  domestic  pur- 
poses on  50.000  acres. 

8464  (El  Dorado  Co.)  T.  A.  Simpson. 
King  City,  for  2'A  cfs  from  Spring 
creek  tributary  to  Coneumnes  liver, 
to  be  diverted  for  mining  purposes 
Est.   cost,   $100. 

8465  (Nevada  Co.)  Sierra  Club.  1050 
Mills  Tower,  San  FrancLsco,  for  5000 
gals,  per  day  from  a  spring  tributary 
to  Lytton  creek  thence  South  Pork  of 
Yuba  River  to  be  diverted  for  do- 
mestic purposes. 

8466  (Calaveas  Co.)  Gold  Mining  & 
Water  Co.,  208  Sharon  Building,  San 
Francisco,  for  105  cfs  and  210  ac.  ft. 
from  South  Fork  Mokelumne  &  Little 
Mokelumne  river,  tributary  to  Moke- 
lumne river,  to  be  diverted  for  min- 
ing and  domestic  purposes.  Estimat- 
ed   cost,    $30,000. 

8467  (Trinity  Co.)  Jessie  Knowlton. 
Big  Bar.  for  3  cfs  from  Deer  Creek, 
tributary  to  Trinity  River,  to  be  di- 
verted for  mining  purposes, 

8468  (San  Bernardino  Co.)  Forest  S. 
and  Icie  MacPerdew,  Alta  Loma,  for 
0.10  cfs  from  two  tunnels  in  Brodek 
Canyon  tributary  to  Santa  Ana  river 
watershed  to  be  diverted  for  irriga 
tion  and  domestic  purposes  on  twenty 
acres.     Est.   cost.    $2,000. 

8469  (Tehama  Co.)  U.  S  Lassen  Na- 
tional Forest.  Susanville,  for  5000  gal*. 
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per  ■day  from  Lost  Creek  spring  trib- 
utary to  Lost  Creek  to  be  diverted  for 
recreational  purposes. 

8470  (Riverside  Co.)  Lewis  B.  Bueter 
Los  Angeles,  for  1000  gate,  per  day 
from  a  spring  tributary  to  Cottonwood 
Canyon   and   Lake   Elsinore,    to   be   di- 

erted  for  irrigation  and  domestic  pur- 
poses on  8  acres.     Est.   co.'^t.   $500. 

8471  (Mono  Co.)  Maj.  W.  R.  Jackson. 
65-67  W.  Union  St..  Pasadena,  for 
lOOl  cfs  from  an  unnamed  stream 
tributary  to  Mamnintb  Lakes,  to  be 
diverted    for   domestic    purposes. 

8472  (Plumas  Co.)  W.  L.  Leland. 
Chico.  for  2  cfs  from  an  unnajned 
stream  tributary  to  North  Fork  of 
Feather  River,  to  be  diverted  for  pow- 
er purposes.  161  thp  to  be  developed. 
Est.  cost.   $3600. 

8473  (Butte    Co.)    C.    L.    Cosart   and 

A.  S,  Jones,  Chico.  for  2  cfs  from 
unnamed  branch  of  Coon  Hollow  creek 
tributary  to  North  Fork  of  Feather 
river  to  be  diverted  for  mining  and 
domestic    purposes.     Est.    cost.    $2900. 

8474  (San  Diego  Co.)  H.  M.  Macom- 
ber,  Los  Angeles,  for  0.1  cfs  from  3 
wells  tributary  to  San  Luis  Key  river 
via  Keys  Canyon  to  be  ^iiverted  for 
irrigation  and  domestic  purposes  on 
^2  acres.     Est.   cost,   $6500. 

8475  (Siskiyou  Co.)  U.  S.  Klamath 
National  Forest.  Yreka,  for  16.000  gals, 
per  day  from  a  spring  tributary  to  the 
Klamath  river,  to  be  diverted  for  do- 
mestic purposes. 

8476  (Lake  County)  Lucerne  on  the 
Lake,  Inc..  Russ  Bldg.,  San  Francisco 
for  100,000  gals,  per  day  from  Clear 
Lake,  to  be  diverted  for  irrigation 
purposes  on  54  acres.     Est.   cost  $1800. 

8477  (San  Bernardino  Co.)  Alfred 
Mondorf.  Phelan,  for  .025  cfs  from 
Smithson  Springs  to  be  tJiverted  for 
irrigation  and  domestic  purposes  on 
ten  acres. 

8478  (Plumas  Co.)  John  M.  Duthie. 
Belden.  for  3  cfs  from  Mosquito  Creek 
tributary  to  North  Fork  Feather  river 
to  be  diverted  for  mining  and  domes- 
tic  purposes.     Est.    cost.    $3,000    . 

8479  (Trinity  Co.)  J.  J.  Scannell.  W. 

B.  Ryder  and  J.  C.  Knight,  864  52nd 
St.,  Oakland,  for  0.35  cfs  from  East 
Fork  Kingsbury  Gulch,  tributary  to 
Trinity  River,  to  be  diverted  for  min- 
ing ami  domestic  purposes.  Est.  cost, 
$75.00. 

8480  (Amador  Co.)  Raymond  Silva. 
Sacramento,  for  270,000  ac.  ft.  from 
Cosumnes  river  tributary  to  Mokelu- 
mne  river,  to  be  diverted  for  municipal 
purposes. 

8481  (Amador  Co.)  Raymond  Silva. 
Sacramento,  for  270.000  ac.  ft.  from 
Cosumnes  river  tributary  to  Mokelu- 
nine  river  to  be  diverted  for  power 
purposes;   13360  thp  to  be  developed. 

S482  (Los  Angeles  Co.)  Fred  Good- 
fellows.  Burbank.  for  2)6  cfs  from  the 
Middle  Fork  Pallett  Creek  tributary 
to  Big  Rock  Creek  to  be  diverted  for 
irrigation  and  domestic  purposes  on 
150  acres.     Est.   cost.   $5000. 

8483  (Trinity  Co.)  Berthe  Perigot. 
Blue  Lake,  for  30  cfs  from  Scharber 
Creek  and  W.  Branch  Scharber  Creek 
and  Quinby  Creek  tributary  to  Trinity 
River  to  be  diverted  for  mining  pur- 
poses.    Est.    cost.    $22,000. 


Intated  near  Xyssa  and  Ontario,  Ure. 
der  Spec.  No.  725-D.  for  constructing 
structures.  North  Canal  Laterals,  N. 
C.  37.6  to  3.S.7^.  Mitchell  Butte  Di- 
vision, Owyhee  Project.     The  work  is 


CONTRACT   AWAHIDED 

OWYHEE  PROJECT.  Oreeon-Idaho 
—George  B.  Henly,  Nyssa.  Oregon,  at 
$18,178  awarded  contract  by  the  Bu- 
reau of  Reclamation,  Ontario.  Oregon, 
under  Spec.  No.  726-D,  for  construct- 
ing earthwork  and  structures.  North 
Canal  Laterals.  Dead  Ox  Plat  Divi- 
sion. Owj'hee  Project.  The  work  is 
located    near   Ontario. 


24—  STREET  LIGHTING 

BIDS    OPENED 

SAX  FRANCISCO— A,  Soda  &  STin. 
"iL'Jl  Grove  St.,  Oakland,  at  $6525.55 
and  at  3Uc  per  lin,  ft.  Tor  conduit, 
submitted  low  bid  to  the  Public  Uti- 
lities Commission.  City  Hali.  under 
Lieht  &  Power  Deparltn^nt  Contract 
No.  8.  for  furnishing  and  Installing 
an  addition  to  the  ligliting  system  in 
tlie  Civic  Center,  complete  except 
conduit:  and  a  unit  bid  for  furnishing 
and  installing  1^-in,  standard  black 
conduit. 

The  work  will  be  located  on  Fulton 
Street  between  Larkln  and  Leaven- 
worth Streets:  on  McAllister  Street 
between  Larkin  and  Leavenworth 
St6..  and  on  Leavenworth  St.  between 
Fulton  and   McAllister  Streets. 

The  work   involves: 

(1)  32    16-ft.    ornamental    reinf.    cone. 
lighting  standards: 

(2)  32    luminaries    without    compensa- 
tors: 

(3)  32   Pri.    6.6A..   Sec.   15  to  20A   Ser- 
ies transformers: 

^^)  32.000   lumen     15    ampere    Mazda 
street   series  lamps; 

(5)  32  concrete  foundations  for  stand- 
ards with  bolts  and  conduit  bends: 

(6)  8  concrete  pull  boxes: 

(7)  43.000  ft.  I'i-in.  black  underground 
conduit; 

(8)  4,600  ft.   5.000  volt  single  conduc- 
tor No.  8  AWG  R&LC  wire: 

(9)  1.200   ft.    600   volt   single   conductor 
No.  8  AWG.  RCDB  stranded  wire. 

Complete   bids   follow; 
A.    Soda     &    Son.    Oakland.      $6525.55; 

$0.30  per  lin.  ft.  for  conduit. 
R.     Flatland    (Globe    Electric    Works. 

San    Francisco.     $7081;    $0,415     per 

lin.  ft. 
H.    C.    Reid     San     Francisco,      $7750: 

$0.35  per  lin.  ft. 
Severin   Electric   Co.,    San    Francisco, 

$8156:   0.75   per  lin.  ft. 
Geo.  F.  Brayer,  San  Francisco.  $9541; 

$0.50   per   lin.   ft. 


25— MACHINERY  AND 
EQUIPMENT 


CONTRACT    AWARDED 

OWYHEE  PROJECT,  Oregon-Idaho 
—Otis  Williams  &  Co..  Vale,  Oregon, 
at  $19,918  awarded  contract  by  the 
Bureau  of   Reclamation.    Ontario    un- 


BIDS    OPENED 

CASPER.  Wyoming— Following  bids 
received  by  the  Bureau  of  Reclama- 
tion. Denver.  November  12,  under 
Spec.   No.    740-D,    for   furnishing: 

(1)  12  100  kv-a.  transformers: 
(1-aIt.)  12  100  kv-a.  transformers  with 

full  capacity  taps; 

(2)  4    69    kv.    lighting   arrestors; 

(3)  12   4-kv.    lighting   arresters: 

(4)  4  69  kv.  air-break  switches: 

(5)  1   69-kv.   air-break  switch; 

(6)  12  69-kv.   expulsion  fuses: 

(7)  4  outdoor  switching  and   metering 

units. 
Equipment       is    for    installation      in 

dragline    substations.    Casper  -  Alcova 

Project.  Wyoming. 
Complete  bids  follow; 

General  Electric  Co.,  Schnectady.  N. 
T.  (1)  $22,773.61;  (1-alt.)  $23,736.25 
(2)  $7496.62;  (3)  $68,88:  (4)  $3004; 
(5)$971;  (6)  $1320;  (7)  $7315:  (7- 
alt)  $8261;  f.o.b.  Casper!  net. 

General  Electric  Supply  Corp..  Denver. 
Colo.  (1)  $22,773.60;  (1-alt.)  $23,- 
736.24;  (2)  $7496.64;  (3)  $68.88;  (4) 
$3004;  (6)  $971;  (6)  $1320;  (7) 
$7315:  (7-alt.)  $8261:  f.o.b.  Casper; 
net. 

Graybar    Electric    Co..    Denver.    Colo. 

(1)  $22,773.60;     (1-alt.)     $23,736.24; 

(2)  $7496.64;  (3)  $68.88:  (4)  $3(J04; 
(6)  $971:  (6)  $1320;  f.o.b.  Casper; 
net. 

Hendrie  &  Bolthoff  Mfg.  Co.,  Denver, 
Colo.,   $22,773.60;    (1-alt.)' $23,736.24 


l2i  J7496.64;  (3)  $68. 8s;  (4)  $3004; 
(5)  $9,1;  (6)  $1320;  f.o.b.  Casper: 
net. 

Westinghouse  Electric  &  Mfg.  Co.. 
Denver.  (1)  $22,773.60;  1-alt.)  $23,- 
736.24;  (2)  $7496.64;  (3)  $68.88;  (4) 
$3004:  (5)  $971;  (7)  $7280;  f.o.b. 
Casper;  net. 

Pacific  Electric  Mfg.  Co.,  San  Fran- 
cisco (1)  $3004;  (5)  $971;  (6)  $1320; 
(7)    $5536;    f.o.b.    Gasper;    net. 

Delta  Star  Electric  Co.;  Chicago,  (4) 
$3004;  (5)  $971;  (6)  $1320;  (7)  $7,- 
244;  Items  4,  6  and  7  f.o.b.  Casper; 
Item  5,  f.o.b.  Chicago;  net. 

Electric  Power  &  Equipment  Co., 
Philadelphia,  Pa.,  (4)  $3004;  (5) 
$971;   (6)  $1320;  f.o.b.  Casper;  net. 

Bowie  Swith  Co.,  San  Francisco,  (4) 
$3004;  (5)  $971;  (6)  $1320;  f.o.b. 
Casper:  net. 

Schweitzer  &  Conrad  Inc.,  Chicago, 
(4)  $3004;  (5)  $971;  (6)  $1860.30; 
f.o.b.   Casper;   net, 

Johnson  Mfg.  Co.,  Atlanta,  (4)  $1.- 
750.16  (5)  $437.14;  (6)  $1144.56; 
combination.  Items  4,  5  and  6.  $3,- 
300;  f.o.b.  Casper;   net. 

Johnson  Mfg.  Co.,  Atlanta:  Alternates 
'  (4)  $1664.80;  (5)  $416.20:  (6)  $1,- 
100.76;  combination.  Items  4,  5  & 
6,   $3149;   f.o.b.  Casper;   net. 

Royal  Electric  Mfg.  Co..  Chicago  (4) 
$15SS:  (5)  $405;  (6)  $1056;  f.o.b. 
Chicago,    1%. 

SJuthern  States  Equipment  Co..  Bir- 
mingham, Ala.,  (4)  $3004;  (5) 
$971;   (6)   $2054;  f.o.b.   Casper;   net. 

Railway  &  Industrial  Equipment  Co., 
Greensburg,  Pa.,  (4)  $3004;  (5) 
$971;   (6)  $1320;  f.o.b.  Casper;  net. 

Electric  Engineers  Equipment  Co.. 
Melrose  Park,  111.,  (4)  $3004;  (5) 
$971;   f.o.b.   Casper;    net. 

Hi-Voltage  Equipment  Co..  Cleveland, 
(4)  $3004;  (5)  $971;  f.o.b.  Casper; 
net. 

Electric  Service  Supply  Co.,  Phila- 
delphia,   (3)    $68.88;   f.o.b.    Casper; 

Automatic  Switch  Co..  Detroit,  (7) 
$4640;    f.o.b.   Detroit;    net 

Condit  Electric  Mfg.  Corp.  Boston, 
(7)  $6420;  7-alt.)  $8360:  t'.o.b.  Bos- 
ton;  net. 

Kelman  Electric  &  Mfg.  Co.,  Los  An- 
geles, (7)  $4575;  f.o.b.  Casper;  net. 

.Moloney  Transformer  Co..  St.  Louis. 
Mo.:  (1)  $20,848;  (1-alt.)  $21,618; 
f.o.b.  Casper;  net. 

Standard  Transformer  Co.,  Warren, 
Ohio.  (1)  $21,600:  (1-alt.)  $22,221; 
f.o.b.    Warren;    net. 

Kuhlman  Electric  Co..  Bay  City.  Mich. 
ID  $20,848:  (1-alt.)  $21,809;  f.o.b. 
Casper;  net. 

R.  E.  Iptegraff  Mfg.  Co..  Pittsburgh, 
Pa.,  (1)  $22,220;  (1-alt.)  $22,271.75 
f.o.b.  Casper;  net. 
Wagner  Electric  Co.  St.  Louis.  (J) 
$20,106;  (1-alt.)  $21,006;  f.o.b. 
Casper:  net. 

Pennsylvania  Transformer  Co.,   Pitts- 
burgh,    (1)     $18,774;    (1-alt.)    $19,- 
3S6;    f.o.b.   Casper;   net. 
Allis-Chalmers   Mfg.    Co.,    Milwaukee, 
Wis.,    (1)    $22,773.60;    (1-alt.)    $24,- 
121.42;  f.o.b.  Casper;  net. 
-■Uiierican    Transformer   Co.,    Newark, 
-New  Jersey,    (1)   $20,847.84;  1-alt.) 
$21,447.84:    f.o.b.    Casper;    net. 
Bids  held  under  advisement.   . 


at 


CONTRACT  AWARDED 

SAN  FRANCISCO  —  Colson  Equip 
ment  &  Supply  Co..  7  Frol 
$341.41  each  awarded  contract  by  T 
A.  Brooks.  Purchaser  of  Applies, 
City  Hall,  under  Bid  No.  1470,  for  fur- 
nishing nine  electric  food  conveyors 
tor   the  San   Francisco  Hospital. 

2ft^ RAILROADS 

BIDS  WANTED 

ALAMED.'V  COUNTY.  Cal.  —  Until 
December  11.  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission,   Sacramento,    for    portions    of 
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.ilKHil  0.7  mile  to  he  Kriided  and  paved 
with  asphalt  concrete,  existing  rall- 
roiid  tracks  to  he  removed.  :ind  new 
tracks  lo  he  In.stalled  on  adjacent 
private  right-of-way.  In  Alameda 
County,  on  E-J2th  Street  In  Oakland, 
hetween   20th   Ave.   and   20th   Ave. 

The  work  involves: 
(  1)  11,000    ou.    yds.    roadway    excav.. 

unclaM."*: 
(  2)  85  u.  yds.  Btruc.  cxcav.; 
t  3)  2885    s(i.     yds.     asphalt     concrete 

pavement  to  be  removed; 
(  4)  792  cu.  yds.  exist,  concrete  to  be 

removed; 
(  5)  SLijO   lin.    ft.   girder   rail   track   to 

be  removed. 
(  (1)   3870    lin.    ft.    T    rail    track    to    be 

removed: 
(  7)  7000  sq.   yds.  asphallic  pavement 

surface    to   he   planed; 
I    ^1   36.5    stations    finishing    roadway 

(12th  Street); 
I    III  633  tons  crusher  run  basej 

(10)  1850  tons  asphalt  concrete; 

(11)  111. (100  sq.   yds.  asph.   paint  binder 

(12)  217  cu.  yds.  Class  B  Portland  ce- 

ment concrete  (track  area): 

(13)  113    cu.    yds.    Class    A    Portland 

cem.  cone,    (curbs  and  gutters); 

(14)  IS  cu.  yds.  Class  A  Portland  ce- 

ment cone,    (sidewalks) ; 
(i5)    100    lin.    ft.    6-in.    standard    drain 

tile; 
ne)   150   lin.    ft.   8-in.   perf.    metal   pip<! 

(underdraltis) ; 

(17)  40  cu.  yds.  rock  backfill; 

(18)  25   lin.    ft.   6-in.    vit.   clay   pipe; 

(15)  30  lin.  ft.  8-in.   vit.  clay  pipe; 

(20)  150  lin.  ft.   10-in.   vit.  clay  pipe; 

(21)  313  lin.   ft.   12-in.   vit.  clay  pipe; 

(22)  170    lin.    ft.    8-in.    CMP; 

(23)  80   lin.    ft.    12-in.    CMP; 

(24)  2.2   tons   liquid  asph.    SC-IA; 

(25)  1.5   tins  liquid  asph.   SC-2; 

(26)  11     MFBM    dense,     select,    struc- 

tural cedar  planking; 

(27)  0.3   ton   liquid   asphalt   au-35; 

(28)  4.5   tons   screenings; 

(29)  132  track  feet   141   girder  rail; 

(30)  6888  track  feet  85  T  rail; 

(31)  4  each   turnouts; 

(32)  1   only  derail: 

(33)  4500    tons    track   ballast; 

(34)  2  each  catchbasins  Tye  B; 

(35)  7  each  catchbasins  circle  top; 

(36)  5  each  storm  inlets: 

(37)  1   only   new   manhole; 

(38)  1    only    exist    manhole    to    be    ad- 

justed to  grade; 
(3;i)   1    only    catchliasins    to    be    moved 

and  reconstructed; 
NOTE:— The  Western  Pacific  rail- 
road Company  will  furnish  rails, 
track  fastenings,  ties  and  track  signs 
as  more  explicitly  set  forth  in  the 
special  provisions. 

Plans  and  specifications  obtainable 
at  the  office  of  the  .State  Highway  En- 
gineer. P.  O.  Box  1433.  Sacramento, 
and  on  file  at  the  office  of  the  District 
Kngineer  in  San  Francisco  and  Los 
Angeles.  ♦  26 


28  —  FIRE  EQUIPMENT 


27— FIRE  ALARM  SYSTEM 


BIDS    OPENED 

P.\LO  .\1-T(?.  Santa  Cl.ira  Co.,  Cal. 
—Lynn  &  Hefternan.  114  Ashton  Ave.. 
San  Francisco,  at  $738.00  submitted 
low  hid  to  Wm,  H.  Radciiffe.  Super- 
\i.';ing  Superintendent  of  Construction 
Veterans'  Administration.  Palo  Alto, 
ujider  Bid  No.  25-5-2.  for  the  com- 
plete removal  of  one  loop  of  present 
fire  alarm  cable  system  at  Veterans' 
.■\dminietration   Facility,   Palo  Alto. 

Complete  bi-ds  follow 

Lynn  &  Hefternan.  S.  F $738 

H.    F.   Haverkamp.   S.   P 792 

Di.scount  2%  10  days. 

r;eo.  F.   Brayer.  S.  P SG6 

H.    C.    Reid.    S.    P S26 

Klectric    Communication  Co..    San 

Francisco 1,016 

American  Electric  Co.,  S.  P 1,078 

i^Jlobe   Elec.    Works.   S.   F 1.100 

Bids  referred  to  Washington  for 
award.  • 


.VovcMibei     20.    1335 
BIDS    OPENED 

ftlCHMOND.  Contra  Costa  Co..  Cal. 
—Ten  bids,  each  containing  two  or 
three  alternates,  were  received  by  the 
Richmond  City  Council  November  18. 
for  furnishing  one  new  pumping  en- 
gine, complete,  with  a  150-gal.  tank 
and  500-  or  750-gal.  pump. 

All  bids  have  been  referred  to  the 
City  Manager  for  investigation  as  to 
the  respective  nieiits  of  the  types  of 
apparatus    offered,    and    decision    will 


29— STREETS  AND   HIGH- 
WAYS 

BIDS  WANTED 

LOS  ANGELES  CO.,  Calif.  —  Until 
December  12.  2  P.  M.,  bids  will  be 
received  by  the  State  Highway  En- 
gineer. State  Bldg..  Los  Angeles,  for 
about  2.5  miles  grading  and  construct- 
ing a  timber  bridge  in  Los  Angeles 
County  on  Somerset  Avenue  between 
Spring  St.  and  Hathaway  Ave. 

The   work   involves: 
(  1)    134    stations    clearing    and    grub- 
bing right  of  way: 
(   2)   300   M.   gals,    water; 
(  3)  29.500  c.y.  rdwy.  excav..  unclass. 
(  4)   680  c.y.  struc.  excav.; 
(   5)   193.000  sta.   yds.   overhaul; 
(  6)  134  sta.  finishing  rdwy.; 
(  7)   16.000  lbs.  bar  reinf.  steel; 
(  8)   175  c.y.  Class  A  Portland  cement 

concrete  (structures); 
(  9)  18.600  lbs.  steel  rail  assemblies; 

(10)  9.240   lbs.   misc.    iron   and  steel; 

(11)  950  lbs.   struc.  metal; 

(12)  8   MFBM   Douglas  fir,    treated; 

(13)  30.2     MFBM    dense,     select,     all- 

heart,   struc.   redwood; 

(14)  2   MFBM    select,    all  heart,    struc. 

redwood: 

(15)  1.300    l.f.    furnishing    Douglas    fir 

piles,    treated: 

(16)  37  each  driving  piles; 

(17)  140    l.f.    IS-in.    CMP: 

(18)  14  each  culvert  markers. 

Plans  and  specifications  obtainable 
at  the  office  of  the  State  Highway  En- 
gineer. P.  O.  Box  1499.  Sacramento, 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco  and 
Los   Angeles.  * 


FORCE    ACCOUNT 

NYE  COU.VTV.  Cal.  —  The  Nevada 
State  Highway  Directors.  Robert  A. 
Allen.  State  Highway  Engineer.  Car- 
son City,  has  rejected  all  bids  receiv- 
ed November  13.  for  the  construction 
of  a  portion  of  the  .State  Highway 
System  in  Nye  County.  Route  4.  Sec- 
lion  Al.  between  Tonopah  and  a  point 
approximately  3  miles  east  of  Tono- 
pah. a  length  of  approximately  3.12 
miles.  Bids  ran  high,  and  the  -work 
will  he  done  by  force  account. 

The  bids  were: 

Pacific  Const.   Co..   S.   F $69,882.60 

Isbell   Const.    Co..    Reno 72,859.50 

Engineer's  estimate  ..  49.560.86 

The  work   involvee; 
(  1)  12  lin.  ft.  remove  culvert  pipe- 
;  2)   1   each,  remove  concrete  culvert; 
(  3)  31.050   cu.   yds.   roadway  excav.; 
(  4)  33.630  sta.  yds.  overhaul; 
(  5)  9610  cu.  yds.  select  borrow: 
(  6)    290   cu.    yds.   structure   excav.; 
(   7)   3.12    miles    subgrade; 
(  8)  3.12  mi.  finish  roadwya; 
(  9)   11.400      tons    crushed      gravel    or 
Ktone  surface; 

(10)  Lump  sum.  remove  rubbish; 

(11)  197  cu.  yds.  Cla.ss  A  concrete; 

(12)  33  cu.  yds.  Class  B  concrete: 

(13)  21.320    ibs.    reinforcing   steel; 

(14)  296   lin.    ft.    18-in.    CMP: 

(15)  338    lin.     ft.     24-in.     CMP; 

(16)  38    Iln.    ft.    30-in.    CMP: 

(17)  168  lin.  ft.  36-in.  CMP: 

(18)  165   cu.    yds.    liand   laid '  riprap; 

(19)  28   each,    mounments: 


CONTRACT  AWARDED 

IJOUOLAK  COU.NTV.  .V.V.— Pacific 
On«t.  Co.,  334  Stockton  Street,  San 
Francisco,  at  $61,451.31,  as  previously 
leported,  submitted  low  old  to  Nevada 
State  Highway  Directors.  Robert  A. 
Allen.  State  Highway  Engineer,  Car- 
son City,  and  awatded  contract  Nov. 
14.  for  the  construction  of  a  portion 
of  State  Highway  System  in  Douglas 
i'ounty  between  Centervllle  ami  Gard- 
nervllle.  a  length  of  approximately 
3.88   miles. 

The  work  Involves; 

(1)  50  c.  y.  remove  concrete; 

(2)  92   1.    f.  remove  culvert  pipe; 

(3)  12  each,  remove  concrete  culverts: 

(4)  2  each,  remove  trees; 

(5)  5453    1.    f.    remove   fence; 

(6)  3    each,    remove    wooden    bridges; 

(7)  3900  c.    y.   rdwy.   excavation: 

(8)  1841    sta.    yds.    overhaul; 

(9)  47.816  c.   y.    select  borrow; 

(10)  500    c.y.    structure    excavation; 

(11)  3.S6    mile   subgrade: 

(12)  3.86    milee    finish    rdwy.; 

(13)  12.700    tons    crushed    gravel      or 
stone   surface; 

(14)  520   c.    y.    class   A   concrete; 

(15)  20   c.y.    class   B   concrete; 

(16)  43.900    lbs.    reinforcing    steel; 

(17)  498    1.   f.    15   in.   CMP; 

(18)  108  I.  f.  18  in.   CMP; 

(19)  442  1.   f.    24   in.   CMP: 

(20)  5    each,    adjust    manholes; 

(21)  24    each,    monuments; 

(22)  4959   l.f.   reconstruct  fence. 
Total  bids  follow: 

(.\)  Pacific  Const.  Co..  San  Francisco. 
$61,451.31. 

(B)  Isbell  Const.  Co..  Reno.  $75,409.90. 

(C)  Engineer's   estimate.    $64,760.70. 
Unit  bids  follow: 

(A)  (B)  (C) 

(  1) $     5.00     $  12.50     $     5.00 

(   2) .50  1.70  .75 

(31    30.00         50.00         15.00 

(   4) 5.00         50.00         10.00 

(   5) .03  .03  .02 

(   6) 100.00         60.00         50.00 

(    7)    .  .52  1.10  .60 

(  8) .02  .02  .02 

(  9) .50  .55  .60 

(lOl  1.00  3.00  1.00 

(U) 100.00   100.00   125.00 

(12) 400.00   100.00   500.00 

(13) .60     1.00     .60 

(14) 30.00         40.00         30.00 

(15) 30.00         40.00         30.00 

(16) 10  .065  .07 

117)        --  2.50  2.10  2.00 

(IS) 3.00'  2.30  2.50 

(19)    3.50  3.05  3.00 

(211)  .i.OO         50.00         10.00 

(211  3.00  4.00  3.00 


22) 


.10 


.11 


.08 


CONTRACT   AWARDED 

LYON  COUNTY'.  Nev.— Pacific  Con- 
struction Co..  334  Stockton  St..  San 
Francisco,  at  $48,081.34.  as  previously 
reported,  submitted  low  bid  and  was 
awarded  contract  by  the  Nevada  State 
Highway  Directors.  Ronert  A.  Allen. 
State  Highway  Engineer.  Carson  City 
November  14.  tor  the  construction  of 
a  portion  of  the  State  Highway  Sys- 
tem in  Lyon  County.  Route  3.  Section 
Al.  within  the  city  ot  Terlngton.  a 
length  of  approximately  0.9  mile. 

The  work  Involves: 
(J)  547   1.    f.    remove   fence: 

(2)  122  1.    f.   remove  culvert  pipe: 

(3)  32    each     remove    trees: 

(4)  4448    c.     y.     rdwy.    excav.: 

(5)  2920    c.    y.    select    borrow    (pit-run 
gravel): 

(6)  1040   c.    y.    structure    excav.; 

(7)  0.90    mile    subgrade: 

(8)  0.90  mile  finish  rdwy.; 

(9)  2500  c.  y.  crushed  gravel  or  stone 
surface : 

(10)  550  c,  y.  class  A  concrete; 

(11)  420    lbs.    reinforcing    steel; 
<12)  260  1.   f.  8  in.  C  M  P; 
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(13)  1614  1.   f.   12  In.   CMP: 

(14)  6S2  1.   f.   15  In.   C  M  P. 

(15)  1244  I.   f.   18   in.   CMP: 

(16)  547    1.    f.    reconstruct    fenco: 

(17)  5  each,   adjust   valve«   boxes: 

(18)  3900   lbs.    castings: 

(19)  2    each,    move    gasoline    piimp.=  : 

(20)  1   each,   move  scales: 

(21)  22   c.y.   demolish   concrete: 

(22)  460  c.   y.   crushed  eravel  or  stone 
surface  (sidewall^s). 

Total   bids  follow: 
lA)   Pacific  Const.  Co.,  San  Fmncisco, 
148,081.34. 

(B)  J.  A.  Casson.  Hayward  $50,955.31. 

(C)  Isbell  Const.  Co.,  Reno.  $56,502.20. 

(D)  Engineer's   estimate,   $46,309.11. 
Unit    bids   follow: 

(   I) $     .10     $     .03  %       .10     :     .03 

(  2) 1.00         1.00         2.00  .75 

(   3) 10.00       20.00     100.00       15.00 

(   4) 2.50         2.50         1.60         2.00 

(   5)  1.60         2.00         1.50         1.58 

(  6) 1.00         1.50         2.50         1.50 

(  7) 100.00  300.00  1000.00  250.00 

(  8) 100.00  300.00  1000.00  100.00 

(  9) 1.50    1.50    2.00    1.75 

(10) 30.00       30.00       30.00       30.00 

(11) .10.    .10     .10     .10 

(12) 1.00    1.00    2.80    1.50 

(13) 1.75    2.00    3.30    1.75 

(14) 2.25    2.10    3.80    2.00 

(15) 3.00    2.60    4.30    2.50 

(16) '   .12     .10     .10     .10 

(17) 10.00    5.00   25.00    5.00 

(18) .15     .25     .10     .20 

(19) 160.00  150.00   50.00  lOO.Ofp 

(20) 250.00  150.00  200.00   50  00 

(21) 4.00    5.00    5.00    5.00 

<22).-       2.30    3.00    2.00    2.no 


BIDS    REJECTED 

WHITE  PINE  COUNTY,  Nev.— The 
Nevada  State  Highway  Directors.  R. 
A.  Allen.  State  Highway  Engineer. 
Carson  City,  has  rejected  the  only  bid 
received  November  13,  that  of  George 
French.  Jr.,  P.  O.  Box  107,  Stockton. 
Calif.,  at  $85,786.85,  for  the  construc- 
tion of  a  portion  of  the  State  Highway 
S.vstem  in  White  Pine  County,  Route 
38,  Section  A.  bet.  Lund  and  Preston, 
a  length  of  approximately  6.38  miles. 
The  worl<   will  be  readvertLsed. 


CONTRACT   AWARDED 

SAN  FRANCISCO.  —  E.  J.  Treacv 
309  Call  Bldg.,  at  $1,232.80  awarded 
contract  by  the  Department  of  Pub- 
lic Works  under  Spec.  No.  18.830.  for 
the  improvement  of  Blanche  Street 
lietween    Elizabeth   and   23rd    Street*. 


BIDS  OPENED 

VALLBJO.  Solano  Co..  Cal.— Louis 
Tagnon.  1735  Napa  St.,  Vallejo,  at 
$2408.60  submitted  low  bid  to  the 
Vallejo  City  Council  for  paving  one 
block  on  Packard  Alley,  from  Trans- 
port St.  to  Santa  Clara  St. 

The  work  involves: 

(1)  236  cu.  yds.  grading: 

(2)  800  Iln.  ft.  redwood  curbs: 

'3)  6400    sq.    ft.     concrete    pavement 
5-in.  thick: 

(4)  180  lin.  ft.  6-in.  clay  pipe  sewer: 

(5)  2   manholes: 

(6)  1  storm  water  inlet; 

(7)  10  sq.   ft.    restore  sidewalk- 

(8)  34   sq.    ft.    restore  pavement 
Total  bids  follow: 

(A)  Louis  Tagnon.    Vallejo.    $2408  60 

(B)  Henry    Grimoldi,    Napa,    $2492. 

(C)  J.    K.   Moore     Co..      Inc.,    Vailejo 

$2589.10.  ■' 

Unit    liids   follow: 

(A)         (B)  (C) 

'" «     1.40  $  1.50  $     r.25 

;;; 30     .30      .30 

"' -20        .195        .22 

';' 1-25       2.25         1.50 

;=' 100.00  75.00  120.00 

)l> 120.00     76.00     120.00 

(8)       ...... _  .30         .50  .40 

Blda   referred    to   City   Engineer    T 
D.  Kilkenny.  -i 


BIDS   WANTED 

SONOMA  COUNTY.  Cal.— Until  De- 
cember 11.  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission, Sacramento,  for  about  1.8 
miles  of  grading  and  surfacing  with 
crusher  run  base  and  bituminous  ma- 
cadam in  Sonoma  County  between 
Stony  Point  Road  and  Cotati. 

The   work   involves; 
(   1)   Clearing    and    grubbing    right    of 

way; 
(   2)  200  M.  gals,  water; 
(   3)   36.500  c.y.    rdwy.    ecav.,    unclass. ; 
(  4)   400  c.y.  ditch  excavation; 
(  5)   S50.000  sta.  yds.   overhaul- 
(   0)   2,100   c.y.    struc.   excav.;    ' 
(  7)    95   sta.   finishing  rdwy.; 
(  8J  60  c.y.  existing  concrete  to  be  re- 
moved and  disposed  of; 
(   9)  6.500  tons  crusher  run  base; 

(10)  3,150  tons  broken  stone   (bitumi- 

nous macadam): 

(11)  140  tons  liquid  asphalt  90-95   (do) 

(12)  50    tons    liquid    asphalt    SC-IA 

(shoulders): 
(131  750  c.y.  Class  A  Portland  cement 
concrete  (struc); 

(14)  79.000  lbs.  bar  relnf.  steel- 

(15)  170  l.f.   12-in.  CMP; 

(16)  1.140  l.f.   18-in.  CMP; 

(17)  50  l.f.  3S-ln.  CMP; 

(18)  800  l.f.  8-in.  perf.  metal  pipe; 

(19)  140     c.y.     rock     filling     materials 

(underdrains); 

(20)  76   each   culvert    markers; 

(21)  1.2  miles  barbed  wire  fence; 

(22)  2.1  miles  woven   wire  fence; 

(23)  16  each  fence  gates; 

(24)  28  each  monuments. 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer.  P.  o.  Box  1499,  Sacramen- 
to, and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco  and 
I.ns  Angeles.  • 


BIDS    WANTED 

(-IAKLAND.  Alameda  Co.  Calif  — 
I'litil  December  5.  8  p.m..  'bids  will 
l.c  received  by  the  Oakland  City 
Council.  W.  W.  Chappell.  City  Clerk. 
for  the  improvement  of  Eighth  Street 
between  Fallon  St.  and  Cypress  St. 
I.stimated  cost,   $35,000. 

Tlie  work  involves 
(   1)    121,680   sq.ft.    grading; 
(  2)   11,833  l.f.  concrete  curb; 
(  3)  3.526    l.f.    existing    granite    curb 

to    be    reset: 
(  4)  98.196    sq.ft.    concrete    pavement; 
(  5)  1,300      tons      asphaltic      concrete 

mixture: 
(  6)   5,220    sq,ft.    concrete    driveways; 
(  7)  8.025    sq.ft.    cement    sidewalks; 
(   8)   12    storm    water    inlets.    Type    B- 
(   9)    14   catch   basins.    Type   B; 

(10)  4    manholes: 

(11)  190   l.f.   lu-in.    vitrified  pipe  sewer; 

(12)  6  wye  branches; 

(13)  19S  l.f.   lo-in.    vitrified  pipe  con- 
duit: 

(14)  315   l.f.    12-in.    vitrified   pipe  con- 
duit; 

(15)  51    If.    8-in.    X    24-in.    corrugated 
iron  and   concrete  culvert; 

(16)  1    handhole; 

(17)  12    existing    catch    basins     to    be 
reconstructed. 

Plans  and  specifications  obtainable 
at  the  office  of  City  Engineer  Walter 
rrickstad.  upon  deposit  of  $5 

The  PWA  has  allotted  a  grant  of 
45  7i,   of  the  total  estimated  cost. 


BIDS    WANTED 

.SACRAMENTO  CO..  Cal.-Untll  De- 
cember 11,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Com- 
mission, Sacramento,  for  about  16  4 
miles  grading,  widening  existing  pave- 
ment Kith  crusher  run  base,  and  re- 
surfacing portions  with  plant-mixed 
surfacing  m  Sacramento  County  be- 
tween  Walnut   Grove  and   Freeport 

The  work  involves: 
(  1)  1,000  M.   gals,  water- 
(  2)   9,000   c.y.    nJwy.    excav.,    unclass.; 


(   3)  23.300   c.y.    imported   borrow; 

(  4)  86  c.y.   struc.  excav.; 

(  5)  221  stations  scarifying,  spread- 
ing and  compacting  exist,  border 

(  6)  870  stations  finishing  rdwy.; 

(  7)  16.200  tons  crusher  run  base; 

(  8)  10.700  tons  mineral  aggregate 
(plant  mixed  surfacing). 

(  9)  510  tons  liquid  asphalt  MC-5  or 
extra  heavy   (plant  mixed  surf.) 

(10)  47  tons  liquid  asphalt  MC-3  seal 

coat    (plant   mixed    surf.); 

(11)  640     tons     screenings     or    coarse 

sand    (penetration  oil  treatment 
and  seal  coat,  plant  mixed  surf.) 

(12)  70     tons      liquid      asphalt      SC-IA 

(penetration   oil   treatment); 

(13)  43  tons  liquid  asphalt  90-95  Class 

B   (seal  coat  and  armor  coat) ; 

(14)  510  tons  screenings  Class  B  (do); 

(15)  71,600    sq.     yds.    asphaltic    paint 

binder; 

(16)  7.5  c.y.  Class  A  Portland  cement 

concrete    (struc); 

(17)  45   c.y.   Class  A  Portland  cement 
concrete  (curbs  and  gutters) - 

(IS)   1.850  lbs.   bar  reinf.   steel-    ' 

(19)  36    l.f.    12-in.    CMP; 

(20)  1   headwall  removed  and  reset; 

(21)  16  l.f.   existing  CMP  cleaned  and 

relaid; 

(22)  8  l.f.  16-ln.  vlt.  clay  pipe; 

(23)  5.540  l.f.  laminated  guard  railing; 

(24)  1.010    l.f.    existing    guard    railing 

removed  and  salvaged; 

(25)  4  each  culvert  markers; 

(26)  356  each  guide  posts- 

(27)  133   each   existing  guide  posts  to 

be  removed  and  salvaged. 
Plans  and  specifications  obtainable 
from  the  oflice  of  the  State  Highway 
Engineer.  P.  O.  Box  H99,  Sacramen- 
to, and  on  file  at  the  office  of  the  Dis- 
trict Engineer  In  San  Francisco,  Los 
Angeles  and  Marysville. 


DENVER.  Colorado— UntU  Decem- 
ber 5,  2  p.m.,  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
under  Spec.  No.  749-D.  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Caspet. 
Wyoming;  Ontario.  Oregon,  and  Yu- 
ma. Arizona:  one  %  c.y..  one  hi  cy., 
and  one  %  c.y.  dragline  excavators; 
three  %  cy.  power  shovels;  and  one 
^  c.y..  two  Yi  cy..  and  one  %  c.y. 
dragline  buckets  for  the  Casper-Al- 
cova  Project.  Wyoming:  Owyhee 
Project,  Oregon-Idaho;  and  the  .-MI- 
Amerlcan  Canal  S.vstem,  Boulder 
Canyon,    Project.    California. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others. 
$0.50  not   returnable. 


BIDS  WANTED 

SAN  BENITO  COUNTY,  Cal.— Un- 
til December  11,  2  P.  M.,  bids  will  be 
received  by  the  State  Highway  Com- 
mission, Sacramento,  for  about  3.1  mi. 
of  grading  and  surfacing  with  road- 
mix  surfacing  on  selected  material 
base  and  constructing  a  timber  bridge 
in  San  Benito  County,  between  Bear 
Valley  and  one  mile  north  of  Willow 
Creek, 

The  work  involves: 
(  1)  165    stations    clearing   and   grub- 
bing right  of  way. 
(  2)   220  M.  gals,  water;' 
(  3)   145.000  c.y.  rdwy.  excav.,  unclaas. 
(   4)   480,000    sta.    yds.    overhaul; 
(  5)  2,050  cy.  struc  excav.; 
(  6)  2.100   c.y.   ditch  and  channel  ex- 
cavation; 
(  7)   165  sta.  finishing  rdwy.; 
(  8)  3.500  cy.  selected  material  base; 
(  9)   3.800  c.y.  mineral  aggregate  (road 
mix  surf.) ; 

(10)  370  tons  liquid  asphalt  SC-2  (do)- 

(11)  35  tons  liquid  asphalt  SC-2  (prime 

coat); 

(12)  26  tons  liquid  a.iphalt  SC-2   (seal 

coat); 

(13)  100  cy.  rubble  masonry; 

(14)  254  l,f.  8-in.  CMP; 


PACIFIC    CONSTRUCTOR 


23 


(15)  I.IS2  I.f.   18-ln.  CMP; 

(16)  286  I.f.  24-ln.  CMP; 

(17)  90  I.f.  30-ln.  CMI': 

(18)  166   I.f.   30-ln.   CMP,    12   gaune; 

(19)  266  I.f.   3C-in.  CMP- 

(20)  188   I.f.   48-in.   CMP'.   3   gauge; 

(21)  CO    I.f.    'JO-inch    inultl-plale    CMP 

(512-18); 

(22)  e   c.y.    Class   A    Portland    cement 

concrete  culvert  paving; 

(23)  13  each  .spillway  assemblies; 

(24)  700  I.f.  laminated  guard  railing; 

(25)  35  earli  culvert  markers; 

(26)  323  each  guide  posts; 

(27)  3.5  miles  new  property  fence; 

(28)  12  each  drive  gates; 

(29)  400   I.f.    bank   protection   fence; 

(30)  2,000  sq.   yds.   paved  guttere  and 

Inlet  aprons; 

(31)  74  each  monuments; 

(32)  25  c.y.   Clafis  A   Portland  cement 

concrete  (deck  slab); 

(33)  23  c.y.  Class  B  do   (pedestals); 

(34)  6,000   lbs,   bar  reinf.   steel; 

(SB)  13  MFBM  redwood  timber,  dense, 

select,  all  heart  struc.  grade; 
(86)  19  MFBM  redwood  timber,  select, 
all  heart  struc.  grade. 
Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco,  Los 
Angeles  and  San  Luis  Obispo. 


BIDS  WANTED 

VENTURA  COUNTY,  Calif.— Until 
December  12,  2  P.  M.,  bids  will  be 
received  by  the  State  Highway  En- 
gineer. State  BIdg.,  Los  Angeles,  tor 
about  5.9  miles  grading  and  surfacing 
with  plant  -  mixed  surfacing  In  Ven- 
tura County  between  Somis  and  Sati- 
coy. 

The  work  involves: 
(  I)  314  stations  clearing  &   grubbing 

right  of  way; 
(  2)  500  M.  gals,  water; 
(  3)  22,000  c.y.  rdwy.   excav.,   unclass. 
(  4)  600  c.y.   struc.   excav.; 
(  5)  130    c.y.    ditch    and    channel    ex- 
cavation; 
(  6)  1,210,000   sta.   yds.   overhaul: 
(  7)  314  stations  finishing  rdwy.; 
(  8)  6,300    tons    mineral   aggregate 

(plant-mixed    surfacing): 
(  9)   300    tons    liquid    asphalt    MC-5    or 
MC-Extra   Heavy    (plant    -    mixed 
surfacing) ; 

(10)  16  tons  liquid  asph.  MC-2  (prime 

coat,  plant-mixed  surfacing): 

(11)  31,000  sq.   yds.  asph.   paint  binder 

(12)  250  c.y.  Cla-ss  A  Portland  cement 

concrete   (struc); 

(13)  24.000  lbs.  bar  reinf.   steel; 

(14)  40  c.y.  Portland  cement  mortar; 

(15)  100    I.f.    135x69. 5-inch    multi-plate 

CM  arch; 

(16)  130  I.f.   18-in.   CMP; 

(17)  60   I.f.    24-in.   CMP. 

(18)  44   I.f.   30-in,   CMP:' 

(19)  2ns   I.f.    laminated   guard    railing: 

(20)  38   each   culvert   markers; 

(21)  140    each    guide    posts; 

(22)  134    c.y.    removing  and    disposing 

of  concrete. 
Plans  and  specifications  obtainable 
at  the  office  of  the  State  Highway  En- 
gineer, P.  O.  Box  1499.  Sacramento, 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco  and 
Los  Angeles.  «  I 


BIDS    WANTED 

IMPERIAL  COUNTY,  Calif.— Until 
December  13,  2  p.m.,  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer, state  BIdg.,  Los  Angeles,  for 
about  9.8  miles  grading,  surfacing 
with  gravel  and  road-mix  surface 
treatment  applied  thereto;  and  a  tim- 
ber bridge  and  structure  to  be  con- 
structed, in  Imperial  County,  between 
3  miles  east  of  Imperial  and  half  mile 
east    of   Brawley. 

The  work  involves: 
(  1)  Stas.   clearing  and  grubbing  right 

(  2)   1,030   M   gals,   water; 


(  3)  3,800  cu.yds.  roadway  excav.  un- 
classified; 

(   4)  225   cu.yds.    struc.   excav.; 

(  5)  14,000    cu.yds.     Imported    borrow; 

(  6)  515  stas.   finishing  roadway; 

(  7)    8,000    cu.yds.    gravel    surfacing; 

(   8)  730   tons    llq.    a.'.phalt   SC-2); 

(  9)  114.400  sii.  yds.  preparing,  mix- 
ing, ond  shaping  roadbed; 

(10)  600  lbs.   bar  reinf.  steel; 

(11)  15  cu.yds.  class  A  Portable  cem.- 

concrete  (structures); 
(L2)   126  lln.ft.   18-in.  in  CMP; 

(13)  48  lln.ft.  36-in.  CMP; 

(14)  04  lln.ft.  24-in.  cMP  (Siphons); 

(15)  40    each    culvert    markers; 

(16)  62    each    monuments: 

(17)  2  miles  fence  moved  and  rese  ; 
(IS)    15.4      MFBM      Redwood      timber,, 

dense,    select,    all    heart,    struc- 
tural  grade; 

(19)  7    MFBM    Redwood    timber,    se- 

lect, all  heart,  structural  grade: 

(20)  1.100     Lin. ft.      furnishing     treated 

Douglas  fir  piles: 

(21)  48   each   driving  timber   piles; 

(22)  1    removing   exist,    timber    bridge. 
Plans    and    specficatlons    obtainable 

fiom  the  office  of  the  state  Highway 
Engineer,  P.O.  Box  1499,  Sacramento, 
and  on  file  at  th  office  ot  the  District 
Engineer  in  San  Francisco.  Los  An- 
geles, and  San  Diego.  • 


BIDS   WANTED 

SAN  BERNARDINO  COUNTY,  Cal. 
— Until  December  12,  2  p.m..  bids  will 
he  received  by  the  State  Highway  En- 
gineer, State  BIdg..  Los  Angeles,  for 
about  4.7  miles  grading  and  applying 
road-mix  surface  treatment  in  San 
Kernardino  County  between  westerly 
boundary  and  Route  59. 

The    work    involves: 
(  1)  39    acres    clearing    and    grubbim.- 

right  of  way; 
(  2>  6  630  M   gals,    water; 
(  3)  221,000    cu.yds      roadway     excav. 

unclass 
(  4)  310,00((   sta.    yds.   overhaul; 
I   5)   9.100    cu.yds.    struc.    excav.! 
(   6)   Sta.    finishing    roadway; 
(  7)    590    tons    liq.    asphalt    SC-2: 
(  8)  57,400   sq.yds.   preparingfl   mixing. 

and  shaping  roadbed: 
(  9)  61    tons    llQ.    asphalt    9U-95    (seal 

coat); 
(10)  720    tons    screenings    (seal   coat); 
(ID  620   cu.yds.   class  A   Portland  ce- 
ment   concrete    (strucs.); 

(12)  6    cu.yds.    cla.ss    F    Portland    ce- 

ment  concrete    (railing): 

(13)  87,200    lbs.    bar    reinf.    steel 

(strucs.): 

(14)  3,300  lbs.   structural  steel; 

(15)  42  cu.   yds.  rubble  masonry: 

(16)  422    lln.ft.    8-in.    CMP; 

(17)  2,052   lin.ft.    24-in.   CMP; 

(18)  184   lin.ft.   36-in.   CMP; 

(19)  17  each   spillway  assemblies; 

(20)  64    lin.ft.    existing   CMP   removed 
and  salvaged ; 

(21)  427  lin.ft.  lam.  guard  railing; 
(£2)  87  each  culvert  markers; 

(23)  710    each    guide    posts; 

(24)  each      monuments     complete      in 

place. 
Plans  and  specifications  obtainable 
at  the  office  of  the  state  Highway  En- 
gineer, P.O.  Box  1499,  Sacramento, 
and  on  file  at  the  office  o(  the  District 
Engineer  in  San  Francisco,  Los  An- 
geles, and  San  Bernardino.  •  ' 

BIDS    WANTED 

PLACER  COUNTY.  Cal,— Until  l>ec. 
11,  2  P.  M.,  bids  will  be  received  by 
the  State  Highway  Commission,  Sac- 
ramento, for  about  1.5  miles  grading. 
a  portion  to  be  surfaced  with  crusher 
run  base,  and  seal  coat  applied,  in 
Placer  County  at  various  locations  be- 
tween Lincoln  and  Newcastle. 

The  work  involves: 
(   1)   77  stations  clearing  and  grubbing 

right  of  way; 
(   2)   316   M.   gals,  water; 
(  3)   25.200  c.y.  rdwy.  excav.,  unclasfi. ; 
(  4)  1,200   c.y.   struc.   excav.; 
(  5)  350  c.y.  ditch  and  channel  excav. 


(  0)    110,000  sta.  yds.  overhaul; 

(  7)  77  Btatlons  finishing  rdwy.; 

(  8)  980  tons  crusher  run  base; 

(  9)  6  tons  liquid  asph.  SC-IA  (prime 

coat); 
(10)   18  tons  sand   (prime  coat): 
(ID  3.5   tons   liquid    asph.    90-95    (seal 

coat); 

(12)  41  tons  fine  screenings  (seal  coal) 

(13)  5.000  lbs.   bar  reinf.  steel: 

(14)  66  c.y.   Class  A    Portland   cement 

concrete   (struc); 

(15)  46  I.f.   8-ln.  CMP; 
(10)    132  I.f.  12-in.  CMP. 

(17)  762   I.f.    18-ln.   CMP; 

(18)  176  I.f.  24-ln.  CMP; 
119)  38  I.f.  30-ln.  CMP; 
(211)   42  I.f.   36-in.   CMP; 

(21)  102  I.f.   18-ln.  CMP  (siphon); 

(22)  84  If.   exist.  CMP  culverts  to  be 

removed,   cleaned   and  salvaged: 

(23)  1  each  culvert  headwall  to  be  re- 

moved and  reset: 

(24)  1  each  spillway  assembly: 

(25)  1   each  8-ln.   slide  headgate; 
(2(.)  1  each  24-in.  do; 

(27)  1  each  cast  steel  frame  and  cov- 

er for  drop  Inlet; 

(28)  90  I.f.  laminated  guard  railing: 

(29)  34   each   culvert   markers: 

(30)  64   each  guide  posts; 

(31)  0.55  mile  stand,   property  fence; 

(32)  0.6   mile  special   property  fence; 

(33)  6  each  driving  gates; 

(34)  1.2    miles    moving    and    resetting 

existing  property  fences; 

(35)  21    c.y.    existing    concrete    to    be 

removed  and  disposed  of; 
(3C)  42   each   monuments   complete   In 

place. 
Plans  and  specifications  obtainable 
at  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499.  Sacramen  ■ 
to,  and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco,  Los 
.\ngeles  and   Marysville. 


BIDS   WANTED 

ORA.VGE  COUNTY,  Cal.— Until  De- 
cember 13,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer, State  Building,  Los  Angeles,  for 
about  1.3  miles  grading  and  paving 
with  Portland  cement  concrete  In 
Orange  County,  south  Main  Street  in 
Santa   Ana,    between   Delhi   Road  and 

The  work  involves: 
(  1)  68  stations  clearing  and  grubbing 

right  of  way; 
(  2)  50  M.  gals,  water; 
(  3)  4,000  c.y.  rdwy.  excav.; 
(  4)  900  c.y.  struc.  excav.: 
(   5)  4.728  sq.  yds.  preparing  subgrade 
(  6)    68  stations  finishing  rdwy.; 
(  7)  810  c.y.  Class  A  Portland  cement 

concrete    (pavement); 
(  8)   4,000  lbs.  bar  reinf.  steel; 
(  9)  1,850  each  pavement  dowels; 

(10)  30  c.y.  Class  A   Portland  cement 

concrete  (struc); 

(11)  200  lbs.  misc.  iron  and  steel- 

(12)  800  c.y.   Class  A  Portland  cement 

concrete   (curbs  and  sidewalks); 

(13)  420  I.f.  curb  armor; 

(14)  5   I.f.   pipe  hand  rail; 

(15)  780  c.y.  removing  exist,  concrete: 

(16)  25    each    move    and    reset    orna- 

mental light  standards; 

(17)  3.000    I.f.    moving    and    replacing 

existing  lighting  conduit  and  ca- 
ble; 
(IS)  470  I.f.  I'/i-in.  conduit; 

(19)  1,000  I.f.  cable; 

(20)  610  I.f.   4-in.   vit.  clay  pipe. 
Plans   and    specifications    obtainable 

from  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499,  Sacramen- 
to, and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco  and 
Los    Angeles.  • 


BIDS  WANTED 

ORANGE  COUNTY.  Cal,— Until  De- 
cember 13,  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Highway  Engi- 
neer, State  Building,  Los  Angeles,  for 
about    0.4    mile    widening    and    paving 
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PACIFIC    CONSTRUCTOR 


with  asphalt  concrete  in  Orange  Coun- 
ty in  the  City  of  Orange,  Chapman 
Ave.  and  Glassell  St.,  adjacent  to  the 
rlaza. 

The  work  involves: 
(  1)  16  M.  gals,  water; 
t  2)  200  c.y.  rdwy.  excav.,  unclass. : 
(  3)   490  c.y.  struc.  excav.; 
(   4)  1,530  s.q  yds.   subgrade  for  pave.: 
{  5)  20  stations  finishing  rdwy.; 
t  6>  1.680  tons  ashpalt  concrete  (base 

and  leveling  course); 
(  7)   1.280    tons    do    (Type    B    surface 

(  S)  13,700  sq.  yds.  asph.  paint  binder; 
(  9)  12  c.y.  Class  A  Portland  cement 
concrete   (struc): 

(10)  800   lbs.    bar  reinf.   steel; 

(11)  1.800   lbs.    misc.    .ron  and   steel; 

(12)  604  l.f.  14-in.  standard  reinforced 

concrete   pipe; 

(13)  8  l.f.    16-in.  do; 

(14)  22  l.f.   21-in.  do; 

(15)  250  c.y.  Class  A  Portland  cement 

concrete     (curb.?,    gutters,    side- 
walks and   driveways) ; 

(16)  640  l.f.   curb  armor; 

(17)  1.130    c.y.    remove   asphalt,    cone; 

(18)  340  c.y.  remove  Portland  cement 

concrete; 

(19)  22  ea.  moving  and  resetting  light 

standards; 

(20)  1  each  moving  and  resetting  tree 

(21)  4    each    salvaging    and    resetting 

frames  and  covers. 
Plajis  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Kngineer.  P.  O.  Box  1499,  Sacramen- 
to, and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  FYancisco  and 
Los  Angeles.  • 


CONTRACT  AWARDED 

KLICKITAT  County,  Wash. — J.  C. 
Papin.  Carson,  at  $10,569  submitted 
low  bid  and  awarded  contract  by 
L.  V.  Murrow,  Director  of  Highways. 
Olympia.  for  grading  about  1  mile 
<if  county  road.  White  Salmon  to 
Husum. 

J.  C.  Wachter.  Stevenson,  at  ?11,- 
306  submitted  second  low  bid;  and 
Carl  Nyberg,  Spokane,  at  }12,3SS  sub- 
mitted  third  low  bid. 


LOW    BIDDER 

INYO  COUNTY.  Cal,— Basich  Bros-. 
20650  Normandie  Terrace,  at  $9,854.50 
submitted  low  bid  to  Department  of 
Public  Works,  Division  of  Highways. 
S.  W.  l>o>vde.n.  District  Engineer, 
Bishop,  for  >;rading  7.3  miles  of  the 
state  highway  in  Inyo  County,  be- 
tween Death  Valley  Junction  and  ti-'C 
(-'alifornia-N'evada   State   Line. 


BIOS   WANTED 

'lAKLAND.  Alameda  Co..  Calif.— 
Until  December  6,  8  p.m..  bids  will 
be  received  by  the  Oakland  City 
Council,  W.  W.  Chappell,  City  Clerk. 
for  the  improvement  of  Grove  Street 
between  First  and  San  Pablo.  Esti- 
mated cost.   $32,600. 

The  work  Involves: 
(   1)  66,537  sq.ft.  grading; 
(  2)  4,820  l.f.  concrete  curb; 
(   3)  3.223    If.     existing    curb      to      be 

reset; 
(  4)  50,528   sq,ft,    concrete   pavement: 
{  5)   1.617   tons  asphalt  concrete  mix- 
ture: 
(   G)  2.525    sq.ft.    concrete    driveways; 
(  7)  7,645  sq.ft.   cement  sidewalk; 
(   S)  17  storm  water  inlets.  Type  B; 
(  9)  4   catch   basins.   Type  B; 

(10)  3  manholes; 

(11)  272  l.f.  10  in.  vitrified  pipe  sewer; 

(12)  173  l.f.  12-in.   vitrified  pipe  sewer; 

(13)  17    existing    catch    basins    to    be 
reconstructed. 

Plans  and  specifications  obtainable 
from  the  office  of  City  EJngineer  Wal- 
ter Frickstad,  upon  deposit  of  $5. 

The  PWA  hs(s  allotted  a  grant  of 
4.'i?4   of  the   total   astin'ated   cost. 


CONTRACT    AWARDED 

PIMA  COUNTY,  Ariz.— Borderland 
Const.  Co.,  Tucson,  at  $142,410  was 
awarded  contract  Nov.  18  by  the  Ari- 
zona State  Highway  Commission  at 
Phoenix,  for  highway  construction  on 
the  .4.Ji.-Tucson  Highway,  WPSO  110- 
C.    AFE  623. 

The  work,  which  is  to  begin  about 
l.'i.9  miles  west  of  the  Tucson-San 
Xavier  Mission  Road  Junction  and  ifl 
to  extend  westerly  about  8.7  miles, 
consists  of  grading  and  draining  and 
the  furnishing  and  placing  of  ABC  and 
SC-2  Plant  Mix,  and  is  to  be  com- 
T)leted  on  or  before  July  31.   1936. 

The    principal    items    and    approxi- 
mate quantities  are: 
29,500  c.y.   drainage   excavation; 

1.800  c.y.   struc.   excavation: 
41,000  c.y.   borrow   excavation: 
28.300  c.y.  imported  borrow; 
19,200  c.y.   mi.   imported  borrow  haul; 
8.600  c.y.  aggregate  base  course; 
34.800  c.y.    mi.   ABC  haul; 

671  c.y.  concrete; 
59.100  lbs.  reinf.  steel: 

620  l.f.  rail  bank  protection; 
9.600tons  plant  mix   ; 

382  tons  road  oil   (SC-2); 

193   ton  emulsified  asphalt.  Class  A; 

684  c.y.   screenings; 

161  MBM   treated  timber; 
10  MBM  untreated  timber; 
1.760  If.  treated  timber  piles; 

984  l.f.  treat,  piling  in  timber  bents. 
ALTERNATE 

182  MEM  redwood  timber. 
Ken     Hodgman,     Pasadena,     Calif., 
submitted  the  second  low  bid  at  $162,- 
948.00, 
The  bids  were  opened  Nov,  14, 


(30)  1  lot  misc.  bridge  items  of  work. 
Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer.  P.  O  Box  1499.  Sacramento 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco,  Los  An- 
geles and  Stockton.  • 


BIDS    WANTED 

STA.NISLAUS  COUNTY,  Cal.— Un- 
til December  10,  2  p.m.,  bids  will  be 
received  by  the  State  Highway  Com- 
mission, Sacramento,  for  about  3.1 
miles  grading,  applying  road-mix  sur- 
face treatment,  and  constructing  a 
bridge,  in  Stanislaus  County,  between 
River  Road  and  2  miles  west  of 
Cates  Road. 

The  work  involves: 
(1)   1150  M.   gals,   water; 
(    2)   9000    u.    yds.    roadway   excavation 

unclass.; 
(  3)  499    cu.    yds.    ditch    and    channel 

excavation : 
(  41  66,000  cu.  yds.  imported  borrow: 
(   5)  1920  cu.  yds.  struc.  excav.: 
(  6)  90    sta.    preparing   exist,    rdwy.; 
(  7)  116  sta.  finishing  roadway; 
(  S)  34  tons  liquid  asphalt  SC-2  (prime 

coat) : 
I    9)   404    tons    liquid   asphalt    SC-4; 
(10)  32.700  sq.  yds.   preparing,   mixing, 

and  shaping  roadbed: 
111)  560  cu.  yds.  Class  A  Portland  ce- 
ment cone,   (pavement); 
(12)  660  cu.  yds.  Class  A  Portland  ce- 
ment concrete   (struc): 
(131   270  cu.   yds.  Class  A  Portland  ce- 
ment  cone,    (footing   blocks): 
(14)  172.000  lbs.  bar  reinf.  steel:- 
(151  342.000  lbs.  structural  steel: 
(161    4160    lbs.    cast    steel; 
(171   360    MFBM    treated     Douglas    fir 

(ISl  26  MFBM  Redwood  timber,  dense. 

select,  all  heart  structural  grade 
(191  3U44  lin.   ft.   furnishing   untreated 

Douglas  fir  piles,  includ.  test 
piles: 

(20)  23,000   lin.    ft.    furnishing   treated 

Douglas  flr  piles,   including  test 
piles: 

(21)  445    each      driving    Douglas      flr 

piles,    including  test   piles: 

(22)  40    lin.    ft.    IS-in.    CMP; 

(23)  82  lin.   ft.  24-in.   CMP; 

(24)  370  lin.   ft.   36-in.   CMP   (siphons): 
(2o)  24  each  concrete  Joints   (pipe  si- 
phons): 

(26)  104   each   guide  posts; 

(27)  2-1  miles  new  property  fences: 
(281  4  each  drive  gates: 

ents  complete,  in 


BIDS    WANTED 

SAN  BERNARDINO  COUNTY,  Cal. 
—Until  December  13,  2  P,  M.,  bids 
will  be  received  by  the  State  Highway 
Engineer,  State  Bldg..  Los  Angeles,  for 
about  2.7  miles  of  grading  and  treat- 
ing with  liquid  asphalt  and  construct- 
ing a  timber  pile  trestle,  in  San  Ber- 
nardino County,  between  the  Los  An- 
geles County  line  and  Pipe  Line  Ave. 

The  work  involves: 
(  1)  1.660  M.  gals,  water- 
(  2)  57,400  c.y.   rdwy.   eicav. ; 
(   3)  710  c.y.   struc.   excav.; 
(  4)  20,400  c.y.  imported  selected  ma- 
terial; 
(  5)   1,100,000  sta.  yds.  overhaul; 
(  6)   142  stations  finishing  rdwy.: 
(   7)    363  tons  liquid  asphalt  SC-2  (road 

mix  surface  treatment): 
(   8)   35.300  sq.    yds.   preparing,   mixing 

and  shaping  roadbed; 
(  9)   37  tons  liquid  asphalt   90-95   (seal 
coat); 

(10)  441  tons  screenings  (seal  coat): 

(11)  64  MFBM  dense,  select,  all-heart 

structural  redwood; 

(12)  20  MFBM  select,  all  heart,  struc- 

tural redwood: 

(13)  4,000    I.t.    furnishing    Douglas    fir 

piles  (treated): 

(14)  136   each  driving  piles; 

(15)  30  If.   18-In.  CMP. 

(16)  776  If.   24-in.   CMP; 

(17)  114   If.   30-in.   CMP; 

(18)  146  l.f.  36-ln.  CMP: 

(19)  51    l.f.    remove   and    salvage   pipe 

culverts: 

(20)  600  l.f.  laminated  guard  rallins; 

(21)  32  each  culvert  markers; 

(22)  125  each  guide  posts; 

(23)  4.4  miles  new  property  fence; 

(24)  53  each  monuments. 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer,  P.  O.  Box  1499.  Sacramento 
Engineer.  P.  O.  Box  1499,  Sacramento 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco,  Lcs 
Angeles  and  San  Bernardino. 


(29)    42    each 


pla 


BIDS    WANTED 

BUTTE  COUNTY,  Cal.— Until  De- 
cember 10.  2  P.  M-,  bids  wUl  be  re- 
ceived by  the  State  Highway  Com- 
mission. Sacramento,  for  about  2.9 
miles  grading  and  surfacing  with  un- 
treated crushed  gravel  or  stone  in 
Butte  County,  between  3.4  miles  east 
of  Butte  Creek  and  Cherokee  Canal. 

The  work  involves: 

(1)  145  M.  gals,  water; 

(2)  1300  cu.  yds.  imported  borrow; 

(3)  4900  tons  untreated  crushed  gravel 

or  stone  surfacing; 

(4)  225  tons  untreated  crushed  gravel 

or  stone  stockpiles; 

(5)  32  tons  liquid  asphalt  SC-2; 

(6)  190  tuns  sand. 

Plans  and  specifications  obtainable 
from  the  office  of  the  state  Highway 
Engineer.  P.  O  Box  1499.  Sacramento 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Fiancisco.  Los  An- 
geles  and    Marysville.  • 


CONTRACT  AWARDED 

-SOLAXO  AND  NAPA  COUNTIES. 
Cal. — Hanrahan  -  Wilcox  Corp.,  S14 
Hobart  Bldg.,  San  Francisco,  at  $434,- 
428.79  awarded  contract  by  the  State 
Highway  Commission.  Sacramento,  for 
about  11.2  miles  grading  and  jxiving 
with  Portland  cement  concrete  in  So- 
lano and  Napa  Counties,  between  one 
mile  north  of  C^arquines  Brld^ft  aad 
Cordelia. 
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BIDS   OPENED 

SAN  .lliSK.  Sarila  Clara  Co.,  Cal.-- 
A.  J.  linia.h.  Burrell  Bldg..  San  Jose, 
at  J.'H.TSli.ri,'.  submltled  low  bid  lo  thu 
San  Jose  City  Council,  John  J.  Lynch, 
City  Clerk,  for  pavintc  and  resurtachiK 
13th  St.,  between  Santa  Clara  Street 
and  Rosa  Street.  Work  will  be  financ- 
ed  by   Stalo  ga.soIIne   tax   funds. 

The  work  involves: 

(1)  CCI  llii.    ft.   curb: 

(2)  3G4C   tons   IVs-in.   a.-^pbalt   coneretu 

wearing   surface: 

(3)  351-1    tsns  1-    to   4-ln.    asphalt   con- 

crete leveling  course; 
(■I)  2S-0  cu.  ft.   Portland  cement  driv- 
ways; 

(5)  4000  gals,   emulsified  asph..   primer 

coat : 

(6)  S  Portland  cement  inlets  with  17- 
.  in.  cast  iron  grates; 

(7)  200   lln.    n.    8-in.     vitrified     storm 

water  drains; 

(S)   12.000    sq.     ft.     installed    concrete 
wearing  surface,  to  be  removed; 

(9)  1200  sq.    ft.   existing  asphalt   con- 
crete surface  to  be  Jinished  with 
a   non-skid  coating. 
Total  bids  follow: 

<A)   A.  J.   Raisch,  San  Jose,   $34,759.55 

(B)   Union  Paving  Co.,   San  Francisco, 
$35,112.05. 
I'nit    bids    follow: 


(11 


(A) 
I  1.00 


(B) 


BIDS   WANTED 

CALAVERAS  COUNTY,  Cal.— Until 
December  U,  2  p.  M.,  bids  will  be 
received  by  the  State  Highway  Com- 
mission, Sacramento,  for  about  1.8  mi. 
grading  and  constructing  a  reinforced 
concrete  bridge  in  Calaveras  County 
between  the  South  Pork  of  Mokelumne  ' 
River  and  Herbert's  Ranch. 

The  work  involves: 

(I)  96  stations  clearing  and  grubbing 

right  of  way; 
(  2)  50.000  c.y.  rdwy.  excvav.,  unclass. 
■(  3)   10.000  sta.  yds.  overhaul; 
(  4)  1.500  c.y.  ditch  excav. ; 
(  5)   1,710  c.y.   struc.   excav.; 
(  Ci  96  stations  tinl-shing  rdwy.; 
(  7)  400  c.y.  Class  A  Portland  cement 

concrete    (etruc); 
(  8)  130  c.y.  Class  B  Portland  cement  ' 

concrete   (struc); 
■(  9)  70.500  lbs.  bar  reinf.  steel- 
(10)  750  lbs.  cast  steel; 

(II)  280  Iba.   bronze  expansion   plates; 

(12)  330  c.y.  dry  rubble; 

(13)  1,024   l.f.   18-in.  CMP 

(14)  208    l.f.    24-in.   CMP; 

(15)  80    l.f.    36-in.    CMP; 

(IG)  32    l.f.    existing    CMP   culverts    to 
be    removed,    cleaned    and    sal- 
vaged ; 
(17)  290  l.f.   timber  hand  rail. 

Plans  and  specifications  obtainable 
from  .the  office  of  the  State  Highway 
Engineer,  P.  o.  Box  1499,  Sacramento, 
and  on  file  at  the  ofUce  of  the  Dis- 
trict Engineer  in  San  Francisco.  Los 
Angele*  and    Stockton.  •  ; 

BIDS    OPENED 

GRANT    COUNTY.     Ore.— E      Hefty 
and  Bdlefsen-Weygandt  Co.,   N.   Pen- 
'"/"•'?„'"/"''  Columbia  Blvd..  Portland, 
at    $42,541    submitted    low  'Kid    to    the    ' 
Oregon    State    Highway    Commission 
Portland.  November  7,  for  11.05  miles    ' 
resurfacmg  and  oil  mat  surface  treat- 
mcnl    r,n    Branson    Creek-Rock    Creek    ' 
section  of  the  John  Day  Highway. 

Oregon  Contracting  Co..  and  Theo. 
Arenz,  Portland,  at  $43,723  ."iubmitted 


Thlid  low  l.id  WM.s  .«u 
C.  Compton,  Saxton  & 
F.   C.    Dillard,   Portland, 


mitli-d    by   J 
Looney    and 

t   $17,419. 


CONTRACT   AWARDED 

llONTEKEY  CO.,  Cal.— A.  Teichcrt 
,1  .';on.  Inc.,  P.  O.  Box  1113,  Sacra- 
mento,  at  $29,310,25  awarded  contract 


by  the  State  Highway  Commlnslon  al 
Sacramento,  for  about  0.2  mile  trrading 
and  Hurfacing  with  cruHher  run  base 
and  natural  rock  asphalt  surfacing  In 
Monterey  County,  across  Thompaon 
Gulch,  about  three  miles  north  of  King 
City. 


MONTEREY  COUNTY— 1.8  Mi.  Grade  and  Surface— State 


.MONTEREY  COUNTY,  Cal.— Gran- 
fleld-Farrar  &  Carlin.  (i7  Hoff  Street. 
San  Francisco,  at  $77,586.60  submit- 
ted low  bid  to  the  Stale  Highway 
'  "oinmission.  Sacramento,  for  about  1.8 
milts  grading  and  surfacing  — ith  bi- 
tuminous treated  screened  river  grav- 
el, road  mix-method,  in  Monterey  Co. 
between  3  miles  north  of  Big  Sur  and 
.Mnlera's  Ranch. 


The 


vork 


volv 


(U  93   stations   clearing  and  grubbing 
right  of  way; 

(2)  69    each    removing    and    grubbing 
trees,   size   1; 

(3)  44    each     removing    and    grubbing 
trees,    size    2; 

(4)  13   each   each   removing  and  grub- 
bing  trees,    size  3; 

(5)  7     each    removing    and     grubbing 
frees,    size   4; 

(6)  23    each    removing    trees,    size    1; 

(7)  14    each    removing    trees,    size    2; 
l.S)   11     each    removing    trees,    size    3; 

(9)  2    each    removing   trees,   size    4; 

(10)  123.000  cu.   yds.   rdwy.   excav.   un- 
class.; 

(11)  lOO.OOO  station    vds.    overhaul; 
(121   2560    cu.    yds.    struc.    excav.: 

(13)  650    cu.    yds.    ditch    and    channel 
excav: 

(14)  93    stations    finishing    rdwy.; 

(15)  500   cu.    yds.    gravel    base.; 

(16)  2300   cu.    yds.    gravel   surfacing; 

(17)  215    tons    liquid    asphalt    SC-2: 

(18)  21  tons  liquid  asphalt  SC-2  (prim. 


liquid   asph.TU   SC-2    (seal 


coat): 

(19)  14   to 

(20)  95   cu.   yds.    sand    (seal   coat); 
(2!)  4  MFBM  Redwood  timber,  dense. 

select  .all  heart,  "structural  grade; 


bid. 


1  (A) 

(  1) $  85.00 

(  2) , _ 10.00 

(  3) 15.00 

(    4) ,.'._...  40.00 

(   5) _ 75.00 

(    '•) 8.00 

.    (   7)-                                  ..  15.01) 

(  S)                                   ...  30.00 

(   9)                                    .  60.00 

(Hi)  285 

(111 01 

(121 - 1.50 

113) 50 

(14) 8.00 

(15)-                        1.00 

(10)  1.50 

(l"l  15.00 

(18)  15.00 

(">  15.00 

'201  3,00 

'2D  90.00 

'221  80,00 

'23) 12.00 

124) 1.00 

<25) 1.80 

'26) 2.G5 

'27) 5.00 

(28) 7.50 

129) 13.60 

(30),,  15.50 

'31),  .95 

(32)  3.00 

'33),                                   ,  1.00 

(34) 14.00 

(33) 2.00 

(3«) 1.00 

'37) 2.00 

'3S)  1.50 

'39)  700.00 

<W  20.00 

'111  3.00 


(B) 

$   25.00 

9.00 

15.00 

21.00 

30.00 

5.00 

10.00 

15.00 

26.00 

.31 

.01 

1.00 

1.00 

6.50 

2.20 

3.15 

15.00 

15.00 

15.00 

4.00 

100.00 

90.00 

14.00 

1.00 

l.SO 

3.00 


15.00 
18.00 
1.00 
4.00 


1.00 

900.00 

24.00 

3.25 


(22)  35  .MF'B.vr  Redwood  timber,  »e- 
lect,    all    heart,    structural    grade; 

(23)  52   cu.    yds.   rubble   masonry; 

(24)  428   lln.   ft.    8   In.   C   M    P; 

(25)  434   lln.   ft.   18   In.  CMP; 
I2C)   386    lln.    ft.    24    In.   C   M    P; 

(27)  4C2  lin.   ft.  36  In.  C  M   P; 

(28)  84    lln.    ft.    48   In.   CMP; 

(29)  82  lin.   ft.   66  in.  C  M  p. 

(30)  132  lin.  ft.  66  in.  C  M  P.  8  gauge- 

(31)  400  lln.  ft.  8-ln.  Perf.  metal  pipe 
(underdrains) ; 

(32)  90  cu.   yds.   rock   filling  material; 

(33)  34  lin.  ft.  exist.  CMP  culverts 
to  be  removed,  cleanetl  and  re- 
laid; 

(34)  18    each   spillway    ossemblies; 

(35)  214  each  rough  hewn  timber  guide 
posts. 

(36)  1200' lin.  ft.  rough  hewn  timber 
guard    rail; 

(37)  47  each  rough  hewn  culvert  mar- 
kers; 

(38)  21  each  move  and  reset  guide 
posts; 

(39)  3.5    miles   property    fences; 

(40)  10  each  fence  gates; 

(41)  20  each  monuments  complete  In 
place. 

Total  bids  follow: 

(.4)   Granfield-Farrar  &  Carlin.   San 
Francisco.   $77,586.60. 

(B)  Peninsula  Paving  Co.  San  Fran- 
cisco,  $79,602.60. 

(C)  J.    L.    Conner,    Monterey,    $88,- 
6S4.05. 

(D)  George  J.  Bock  Co..  Los  Ange- 
les. $88,888.60. 

(E)  Force    Const.    Co.    and    W.    A. 
Kettlewell.    Oakland.    $91,146.10. 

(P)  George  Pollock  Co..  Sacramento 
$95,606.54. 
Unit  bids   follow: 


(C) 

$   35.00 

25.00 

55.00 

100.00 

160.00 

20.00 

40.00 

60.00 

100.00 

.34 

.01 

1.00 

1.00 

8.00 

2.00 

2.50 

20.00 

15.00 

15.00 

3,00 

lOO.On 

90.00 

15.00 

1.00 

1.70 

2.50 

5.00 

8.00 

14.00 

16.00 

1.10 

2.50 


800.00 
30.00 
3.00 


(D) 

$  30.00 

14.00 


.60 

5.00 

2.25 

2.35 

13.00 

13.00 

13.00 

3.00 

100.00 

95.00 

15.00 

1.10 

2.25 

3.30 

7.20 

9.15 

19.00 

20.00 

1.10 


22.00 
50.00 
75.00 
5.00 
16.00 
40.00 
60.00 


1.00 

1.50 

10.00 

2.00 

2.50 

18.00 

18.00 

18.00 

3.00 

90.00 

85.00 

15.00 

.90 


1.50 

SdO.OO 

30.00 

3.00 


5.00 
7.50 
13.00 
15.00 
2.00 
4.00 
1.00 
15.00 
1.50 
.70 
1.50 
1.00 

ipoo.oo 

35.00 
3.00 


(F) 

$       .10 

10.00 

20.00 

30.00 

50.00 

7.00 

15.00 

20.00 

30.00 

.49 

.01 

1.00 

1.00 

10.00 

2.50 

2.35 

16.00 

16.00 

25.00 

3.00 

90.00 

80.00 

15.00 

.95 

1.50 

2.10 

4.10 

7.20 

11.25 

13.12 

.95 

.3.00 

1.00 

15.00 

2.00 

1.00 

2.00 

2.00 

400.00 

15.00 

4.00 
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November  20,  1935 
COMPLETE   BID   LISTING 

ARIZONA  State  Highway  (Phoenix- 
Yunia  Highway)— Tiffany  Const.  Co.. 
Flagstaff,  at  $38,115  submitted  the  low 
bid  to  the  Arizona  State  Highway 
Commission.  Phoenix.  Nov.  S.  as  pre- 
viously reported,  for  construction  of 
I'/i  miles  of  new  alignment  on  the 
Phoenix  -  Yuma  Highway  (Mohawk 
Line  change)  FA  55,  2nd  Reop..  APE 
8040.  including  grading,  draining,  ag- 
gregate base  course  and  SC-2  road 
mix  located  near  the  town  of  Mo- 
hawk. 

The    principal    items    and    approxi- 
mate quantities  are: 
16.700  c.y.  rdwy.  excav.; 
2.000  c.y.    slides    and    overbreakage; 
289  c.y.  Class  A  concrete: 
23.400  lbs.   relnf.   steel; 

720  l.f.  CM  pipe  (3  sizes); 
4.100  c.y.  aggregate  base  course; 
1.700  c.y.   mineral  aggregate- 
33.000gals,  road  oil; 
I'/i   miles  processing  road  mix. 
Total  bids  follow: 

(A)  Tiffany  Const,  Co..  Flagstaff  !38.- 
115.48. 

(B)  N.    G.    Hill   &   Co..    Phoenix.    J39.- 
285.25. 

(C)  H.    J.    Hagen,    Globe.    Ariz..    J39,- 
371.06. 

(D)  All  -  Arizona     Engr.    Const.    Co. 
Clifton,   Ariz,,   $39,907.37. 

(E)  Martin   Bros.   Trucking  Co..   Long 
Beach,    $41,658.62. 


CONTRACT    AWARDED 

NAVAJO  and  Apache  Cos..  Ariz.— 
R.  C.  Tanner  Co..  Phoenix,  at  $102,- 
847  was  awarded  contract  Nov,  18  by 
the  Arizona  State  Highway  Commis- 
sion. Phoenix,  for  highway  construc- 
tion on  the  Holbrook-St.  Johns  High- 
way.   PA    78-G,    APE   2664. 

The  work,  which  is  to  begin  at  the 
south  boundaj-y  of  the  Petrified  For- 
est National  Monument  and  extends 
southeasterly  about  5.3  miles,  con- 
sists of  grading,  draining,  aggregate 
ba.se  course  and  dust  palliative  (SC-2 
road  oil),  and  is  to  be  completed  on 
or    before    April    30.    1936. 


The    pri 

icipal    items    and     approxi 

mate    qua 

titles    are; 

29.500  c. 

y.    rdwy.   excav.; 

35.700   c. 

y.    drainage    excflv. ; 

1200  c.   i 

structural   excav.; 

43.300   c. 

y.    importer!   borrow: 

48.100     c 

y.     mi.     imported    borrow 

haul: 

10.100    c. 

y.    agregate    base      course 

(CIP) . 

759   c.    y 

claae   A    concrete; 

72,700    Ibe.    relnf.    steel: 

700  1.    f. 

C  M  pipe  (3  sizes); 

56,000   1. 

f.    line  fence; 

1300  U  gals,  sprinkling; 

350    hour 

s   rolling; 

«1    MBM 

treated   timber; 

4    MBM 

untreated    timber; 

1940    1.    f 

treated    timber  piles; 

66,800  gals,  road  oil.  SC-a. 

Tiffany 

Con.st.     Co.     submitted     the 

second   bid 

at   $103,440. 

BIDS   WANTED 

MODOC  COUNTY.  Cal.— Until  Dec. 
11.  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission.  Sac- 
ramento, for  about  11.8  miles  grading 
and  applying  penetration  oil  treat- 
ment in  Modoc  County  between  2'A 
miles  west  of  Cedarville  and  Nevada 
State  Line. 

The  work  involves: 
(    I)   13    acres    clearing    and    grubbing 

right  of  way; 
(  2)  800  M.  gals,  water; 
(  3)  139.000  c.y.  rdwy.  excav..  unclass. 
(  4)  77.000  sta.  yds.   overhaul; 
(  5)  600  c.y.  ditch  and  channel  excav. 
(  6)  1,200   c.y.   struc.   excav.; 
(  7)  4,300  c,y.  imported  borrow; 
(  8)  3,500   c,y,    imported   selected    ma- 
terial- 


(  9)  1.8    miles   srarifying    and    reshap- 
ing existing  roadbed; 

(10)  623  sta.   flnlshing  rdwy.; 

(11)  2S2  tons  liquid  asphalt  SC-2  (pen- 

etration oil  treatment); 

(12)  145    tons    liquid    asphalt    ROMC-4 

(penetration  oil   treatment): 

(13)  1.500  c.y.   cover  material   (do); 

(14)  400  lbs.  bar  reing.   steel  (struc); 

(15)  12  c.y.  Class  A  Portland  cement 

concrete   (struc); 

(16)  236  l.f.    12-in.  CMP- 

(17)  640  l.f.   18-in.   CMP; 
(IS)   202  l.f.   24-in.   CMP; 

(19)  IS  l.f.   30-in.   CMP; 

(20)  166  l.f.  60-in.  CMP; 

(21)  198  l.f.  cleaning  and  relaying  ex- 

isting CMP  culverts; 

(22)  208  l.f.  cleaning  and  salvaging  do; 

(23)  566    l.f.    I2xl2-in.    laminated    tim- 

ber culvert; 

(24)  62   l.f.   18xl2-in.  do; 

(25)  28  l.f.   24xl2-in.  do: 

(26)  80   l.f.    24xl8-in.  do: 

(27)  88  each  culvert  markers; 

(28)  109   each   monuments. 

Plans  and  specifications  obtainable 
at  the  office  of  the  State  Highway 
Engineer,  P.  O.  Box  1499,  Sacramen- 
to, and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco,  Los 
.\ngeles   and   Redding. 


BIDS  WANTED 

NAP.\  COUNTY.  Calif.— Until  Dec. 
11.  2  P.  M..  bids  will  be  received  by 
the  State  Highway  Commission.  Sac- 
ramento, for  about  6.3  miles  grading 
and  constructing  a  bridge  in  Napa 
County  between  St.  Helena  and  Lark- 


The 


Station. 

work  involves; 


(  1)  166  stations  clearing  and  grub- 
bing right  of  way; 

(  2)  52.000  c.y.  rdwy.  excav.; 

(  3)  1,675    c.y.    struc.    excav. - 

(   4)  27,400  lbs.   bar  relnf.   steel; 

(  5)  322  c.y.  Class  A  Portland  cement 
concrete   (struc); 

(  6)  97  c.y.  Class  A  do  (footing  blocks) 

(  7)  1.5  MFBM  dense,  select,  all  heart 
structural  redwood; 

(  8)  1.038  l.f.  12-in.  CMP; 

(  9)  148  l.f.  15-in.  CMP; 

(10)  158  l.f.   18-in.   CMP; 

(11)  250  l.f.   24-in.   CMP;  ' 

(12)  64   l.f.   36-in.   CMP- 

(13)  120  If.   CMP  clean  and  relay. 
Plans    and    specifications    obtainable  ■ 

from  the  office  of  the  State  Highway; 
Engineer.  P.  O.  Box  1499.  Sacramento,  I 
and  on  file  at  the  office  of  the  Dis- 
trict Engineer  in  San  Francisco  and* 
Los  Angeles.  • 


NOTICE   TO    BIDDERS 

RIVERSIDE  COUNTY.  Cal.— A  rep- 
resentative of  the  District   Office  wiU 
accompany    prospective    bidders    over  i 
the     proposed     project     in     Riverside  i 
County    between    1.4    miles    south    of 
Thermal  and  Junction  with   Route  26, 
road  XI-Riv-187-F.  for  which  bids  aris  ■ 
to  be  received  in  Los  Angeles  Novem- 
ber 29. 

Said  representative  will  meet  pros- 
pective bidders  at  Coachella  post  of- 
fice. Coachella.  Calif.,  on  Monday.  No- 
vember 25.  at   1  P.  M. 

Prospective  bidders  are  urged  to  co- 
operate with  the  District  Office  and 
arrange  to  make  their  field  inspection 
on  the  above  date. 


SANTA  CLARA  COUNTY— San  Jose  Underpass— STATE 


SANTA  CL.\RA  COUNTY.  Cal.— A.  I 
J.  Ralsch.  Burrell  Bldg.,  San  Jose,  at  I 
?70.766  submitted  low  bid  to  the  State  | 
Highwa.v  Commission,  at  Sacramento , 
for  the  construction  of  an  undergrade  1 
crossing  under  the  tracks  of  the  S.  P.  { 
Railroad  at  San  Jose,  consisting  of! 
two  concrete  abutments  and  steel  su-  | 
perstructure.  and  approximately  0.14 
mile  of  roadway  grading  and  paving 
with   Portland  cement  concrete. 

""he  work  involves: 
(  1)  10.000  cu.  yds.  roadway  excav.; 
(   2)   1000   cu.    yds.    struc.    excav.; 
(  3)  2225  sq.  yds.   subgrade  for  pave- 
ment; 
(  4)  7    stations    finishing    roadway; 
I  5)  41   tons  asphalt  concrete; 
(  6)   355  cu.  yds.  Class  A  Portland  ce- 
ment   concrete    (Pavement); 
(  7)    1190    cu.    yds.    Class    A    Portland 

cement  concrete   (structures); 
(   8)   6    cu.    yds.    Clas.'i    F   Portland    ce- 
ment  concrete    (railing); 
(  9)    175  cu.  yds.  Class  A  Portland  ce- 
ment concrete  (curbs  &  gutters) 
(10)  68  cu.  yds.  Class  A  Portland  ce- 
ment concrete  (sidewalks); 


260  each   pavement  dowels; 

93,000    lbs.    reinf.    steel; 

214.000    lbs.    struc.    steel; 

4100  lbs.   cast  Iron; 

10.100    lin.    ft.    furnishing   treated 

Douglas  fir  piles,   including  test  ' 

piles; 
288  each  driving  treated  Douglas 

fir  piles,   including  test  piles; 
450  lin.  ft.  6-ln.  cast  iron  pipe: 
1220   lin.    ft.    8-in.   cast   iron   pipe; 
3  each  8-in.   by  8-in.  by  6-ln.  bT 

6-in.    cast      Iron   double     tee 

branches; 
275    lin.    ft.    2-in.    cast    iron    soil 

pipe; 
1   lot  electrical  equipment; 
1    lot   pumping   equipment; 
1  lot  miscellaneous  items  of  work 


Total  bids  follow: 
(.V)  A.  J.  Ralsch,  San  Jose  .$70,766.00  i 

(B)  Rocca  &  Co..  San  Rafael  71.701.05 

(C)  Lord    &   Bishop,    Sacto 72.116.60 

(D)  Earl  W.  Heple.  San  Jose  73.710.W 

(E)  M.    B.   McGowan.   S.   F 76.148.00 


bids    follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

.65 

$         .65 

$         .60 

$         .50 

$       1.00 

1.50 

1.80 

1.00 

2.00 

3.00 

.12 

.20 

.20 

.15 

.15 

8.00 

12.00 

10.00 

50.00 

12.00 

6.00 

10.00 

8.00 

10.00 

10.00 

10.00 

11.00 

11.00 

10.00 

16.00 

15.00 

15.90 

18.00 

18.00 

16.00 

80.00 

80.00 

50.00 

50.00 

50.00 

15.00 

16.70 

16.00 

15.00 

14.00 

12.50 

15.50 

16.00 

15.00 

13.00 

(II I 

Il2i 

(13) 

(14).. 

(15)-. 

(16).. 

(17).. 

(IS).. 

(19).. 

(21) 


15.00 

13.00 

12.00 

15.00 

25.00 

1.10 

1.10 

1.00 

1.60 

1.00 

2.00 

1.37 

1.50 

2.00 

1.00 

30.00 

30.00 

25.00 

10.00 

5.00 

.30 

.65 

.30 

.40 

2.00 

1250.00 

1000.00 

1000.00 

1100.00 

800.00 

2500.00 

1450.00 

2000.00 

1500.00 

SOO.OO 

1000.00 

1629.00 

500.00 

500.00 

134.25 

Pacific  constructor 
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,.l  Highwavs.  olympla,  for  liighway 
,,,nstiu.-llon  as  follows: 

AIiA.MS  COUNTY —  Grading  and 
surfacing  with  crushed  stone  nliout 
;i  2  inlle.q  of  County  Road,  Ualston 
Viiinltv,  involving  about  21,240  cubic 
yards  of  excavation,  4.330  cubic  yards 
of  crushed  stone  surfacing.  IGG  lineal 
feet  of  pipe  culverts,  and  other  items. 

COLUMBIA  COUNTY— Grading  & 
liallasting  about  I.l  miles  of  County 
Koad.  Tucannon  Rivel-  Road,  involv- 
about  24.240  cubic  yards  of  excava- 
tion, 2.480  cubic  yards  of  balhist,  402 
lineal  feet  of  pipe  culverts,  and  other 
items. 

LINCOLN  COUNTY— Grading  and 
surfacing  with  crushed  stone  about 
3.4  miles  of  County  Road,  Creston 
South,  involving  about  23,440  cubic 
yards  of  excavation,  6,400  cubic  yards 
of  crushed  stone  surfacing  22  cubic 
yards  of  concrete,  321  lineal  feet  of 
pipe  culverts,  and  other  items. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$2  per  set.  ' 


- Border- 


LOW   BIDDERS 

P1M.\  COUNTY,  Ar 
land  Constr.  Co..  Tucson.  Ariz.,  at 
$142,410  submitted  low  bid  to  tht  Ari- 
zona State  Highway  Commission, 
Phoenix,  for  highway  construction  on 
the  Ajo-Tucson  Highway,  WPS  0.110- 
C.   A.P.E.    623. 

The  worit,  which  is  to  begin  about 
15.9  miles  west  of  the  Tucson-San 
Xavier  Mission  Road  junction  and  is 
to  extend  westerly  about  8.7  miles 
consists  of  grading  and  draining,  and 
the  furnishing  and  placing  of  A. B.C. 
and  SC-2  plant  mix,  and  is  to  be 
completed   on    nr   before  July   31,    I93G. 

The  principal  items  and  approxi- 
mate quantities  are: 

29500  c.  y.  drainage  excav. ; 

1800  c.y.   struc.    excav.; 

41,000  c.   y.   borrow  excav.: 

28,300  c.  y.  imported  borrow; 

19,200  c.  y.  mi.  imported  borrow 
haul; 

8600  c.  y.  aggregate  base  course; 

34,800    c.    y.    mi.    A. B.C.    haul; 

671   c.    y.    concrete; 

59.100  lbs.   reinf.    steel; 

620   1.   f.    rail    banlt   protection: 

9600    tons   plant   mix: 

382    tons    road    oil    ,SC-2; 

193   tons   emuisified  asphalt  class  A: 

674   c.    y.   screenings; 

161    M.B.M.    treated    timber: 

10   M.B.M.   untreated  timber: 

1760  1.  f.  treated  timber  piles; 

984  1.  f.  treated  piling  in  timber 
bente ; 

ALTERNATE 

182    M.B.M.    redwood    timber. 

Ken  Hodgman,  Pasadena,  submitted 
the  second  low  bid  at  $162,948. 


CONTRACT  AWARDED 

SPOKANE  COUNTY,  Washington 
—Triangle  Constr.  Co.,  1220  Ide,  Spo- 
kane, at  $9S.9S2  sul>mitted  low  bid  and 
awarded  contract  by  L.  V.  Murrow. 
Director  of  Highways.  Oiympia.  No- 
vember 13,  for  grading  and  surfacing 
with  crushed  etone  on  about  7.3  miles 
of  State  Road  No.  11.  Tyler  to  Cheney. 

G.  D.  Lyon,  Spokane,  at  $124,504 
submitted  second  low  bid;  and  N.  A. 
Degerstrom.  Spokane.  at  $129,577 
submitted   third   low   bid. 

CONTRACT  AWARDED 

GRANT  COUNTY.  .Oregon— Oregon 
Contracting  Co.  and  Theodore  Arenz. 
10509  N.E.  Sandy  St.,  Portland  (sec- 
ond low  bidders)  at  $83.S85  awarded 
contract  by  the  Orgon  State  Highway 
Commission,  Portland,  November  7. 
for  7.85  miles  regradlng,  surfacing  and 
oil  mat  surface  treatment  on  the  Val- 


ades  Uancb-Stewart  Bridge  Section  of 
.Ir.bn    Pay   Higliway.' 

■.(.  c.  Cr.mpton.  Sflxton  &  Looney, 
and  K.  C.  IHliard.  Portland,  were  low 
bidders  at  $85,843.50.  but  conditioned 
the  bid  on  tho  basis  of  being  awarded 
three  projects. 
Edlefsen  -  Weygandt  Co.  and  K. 
•  Hefty,  Portland,  at  $87,790.50  sub- 
inltert  third  low  bid,  ^ 

CONTRACT   AWARDED 

lA'S  ANGELES  and  Kern  Counties. 
Cal.— Griffith  Co..  502  L.  A.  Railway 
Hldg.,  Los  Angeles,  at  $842,975.26  was 
awarded  contract  by  the  State  High- 
way C'ommission,  Sacramento,  for 
aliout  5.5  miles  grading,  paving  with 
Portland  cement  concrete  and  con- 
structing a  reinforced  concrete  bridge 
in  Los  Angeles  and  Kern  counties  be- 
tween one-fourth  mile  south  of  the 
Kern   county  line   and   Fort   Tejon. 

CONTRACT  AWARDED 

PACIFIC  COUNTY.  Washington— 
A.  Milne.  7362  N.  E.  Broadway,  Port- 
land, at  $23,244  submitted  low  bid  and 
awarded  contract  by  L.  V.  Murrow, 
Director  of  Highways.  Oiympia,  No- 
vember 13.  for  graing  and  surfacing 
with  crushed  stone  on  about  1.8  miles 
of    State    Road    No.     12.    Bear    River 


D.\ke  betWHcn   Greenhead   Slough   and 
Bear   Mver. 

Second  low  bid  wa.s  .fubmlttcd  by 
R.  O.  Dail  and  Warren  Bros.,  Aber- 
deen, at  $25,207;  and  third  low  bid  by 
F.   (I.    I'entilla.   .Vaselle,  at  $27,225. 

BIOS    OPENED 

OAKLAND,  Alanjeda  Co..  Calif.— 
Heafey-Moore  Co..  344  High  Street. 
Oakland,  at  $27,109.60  submitted  low 
bid  to  the  Oakland  City  Council,  W. 
W.  Chappell.  City  Clerk,  for  the  im- 
provement of  Middle  Harbor  Road, 
between  First  S-t.  and  Ferro  St.  and 
of  Ferro  St.,  between  Middle  Harlior 
Road  and  the  Oakland  Municipal  Gar- 
bage Works. 

The  work  involves: 

(1)  3U52   cu.    yds.    fill   and   shoulders; 

(2)  107.400   sq.    ft.    concrete   pavement 
Total  bids  follow: 

(A)  Heafey-Moore  Co.,  Oakland,  $27.- 
109.60. 


(B) 


M.    Bali    So 
$30,695.90. 


Co 


,    Berkeley. 

(B) 

$1.70 
.2375 


Bids   held    under  advisen 
The    PWA    has    allotted 
45%  of  the  total  cost  whici 
mated  at  $33,616.  • 


LASSEN  COUNTY— 9.2   MI.   GRADING,   ETC.— STATE 


I.ASSEX  COUNTY.  Calif.  —  Harms 
Bros..  5220  ■21st  Ave.,  Sacramento,  at 
$127,322  submitted  low  bid  to  State 
Highway  Commission.  Sacramento,  for 
about  9.2  miles  gradlrts  and  applying 
Ijitumirous  seal  coat  in  Lassen  Coun- 
ty between  Long  Valley  Creek  and  2.8 
miles  north  of  Route  21.   " 

The    work    involves: 

(1)  65    acres    clearing    and    grubbing 
right   of   way; 

(2)  1000    M.    gals,    water; 

(3)  222.000   cu.   yds.   rflwy.   excav,   un- 
class.: 

(4)  3.320.000    station   yds.   overhaul; 

(5)  950  cu.  yds.  ditch  and  channel  ex- 


ation: 

(6)  2400    cu.    yde.    etruc.    excav.; 

(7)  489    sta.    finishing    rdwy. 

(8)  130.200   sq.   yds.    preparing   roadbed 
for  oil  treatment; 

(9)  270  tons  liquid  asphalt  SC-2   (pen- 
etration   oil    treatment); 

(10)  188     tons     liquid       asphalt       90-96 
(seal  coat); 

(11),  2770    tons    screenings    (seal    coat 
and   stockpiles) ; 

(12)  510    cu.    yds.    class    A    Port.    cem. 
cone,    (struce.); 

(13)  52.500  lbs.   bar  rein,  steel  (struc.) 

(14)  5100    lbs.     steel    I-beams    (cattle 
guard); 


(15)  750     lbs.     misc.     iron     and       steel 
(cattle  guard); 

(16)  430    cu.    yds.    rock    slope    protec- 
tion; 

(17)  198  lin.   ft.   8  in.   C  M  P; 

(18)  15    each    spillway    assemblies; 

(19)  15  each   8    in.   C   M   P   elbows; 

(20)  96    lin.    ft.    12    in.    CMP; 

(21)  1858    lin.    ft.    18    in.    CMP; 

(22)  450  lin.    ft.   24  in.   CMP; 

(23)  50  lin.   ft.    30    in.   C   M   P; 

(24)  142   lin.    ft.   36   in.   CMP; 

(25)  104    each     culvert    markers; 

(26)  1    only    exist,    bridge    to    be     re- 
moved; 

(27)  131   each  monuments   complete  in 
place. 

Total  bids  follow; 

(A)  Harms    Bros.,    1 
322,00. 

(B)  Peninsula  Paving  CO..  San  Fran- 
cisco.  $128,160.60. 

(C)  Dunn  and   Baker,  Klamath  Falls, 
Ore.,    $148,530.60. 

(D)  Isbell  Const.  Co..  Reno,  $151,812.30 
(B)    Hemstreet    and    Bell,    Marysvllle, 

$152,554.00. 
(F)    George    Pollock    Co..    Sacramento 
$163,894.90. 

Unit   bids    follow. 


ento.    $127.- 


(  n - 

$   40.00 

$  30.00 

$     50.00 
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1.50 

1.25 

1.26 
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4.00 
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24.00 

24.00 
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.75 
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1.60 
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1.00 
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7.00 
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1.25 
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1.76 
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3.00 

4.00 

4.00 
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5.00 

3.00 

2.10 

2.50 

(26) 

300.00 

700.00 
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(27) 

S.OO 

3.00 

(E) 

(F) 

35.00 

18.00 

2.00 

2.60 

.33 

.46 

.005 

.002 

1.00 

.50 

1.50 

.80 

6.00 

5.00 

.035 
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15.00 
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22,00 

4.00 

3.30 
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24.75 

.06 

.06 

.10 

.10 

.12 

.10 

4.00 

3.00 
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10.00 

S.OO 

4.00 

1.25 
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2.75 

2.08 
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5.00 
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3.00 
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'    3.0-1 
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PACIFIC    CONSTRUCTOR 


CONTRACT  AWARDED 

STEVENS  AND  FERRY  COUN- 
TIES. Washington— Standard  Asphalt 
Paving  Co.,  Chronicle  Bldg..  Spokane, 
at  $121,016  submitted  low  bid  and 
awarded  contract  by  L.  V.  Morrow, 
Director  of  Highways.  Olympia.  for 
stockpiling  crushed  stone  surfacing 
and  mineral  aggregates  and  construc- 
tion bituminous  surface  trealmet  on 
about  64.7  miles  of  State  Road  No. 
3.  Clayton  to  Kettle  Falls  Bridge. 

Washington  Asphalt  Paving  Co., 
Seattle,  at  $122,766  submitted  second 
low  bid;  and  F.  R.  Hewett.  Spokane, 
at   $122,893  submitted   third  low  bid. 


LOW    BIDDERS 

YAVAPAI  COUNTY.  Arizona  —  All 
Arizona  Engineering  Construction  Co  , 
Clifton,  Arizona,  at  $70,709  submitted 
low  bid  to  Arizona  St.-ite  Highway 
Commission.  Phoenix,  for  highway 
construction  on  the  Prcscott-Jerome 
Highway.   WPMH  12.  AFE  7914. 

The  work,  which  Is  to  extend  from 
the  southern  city  limits  of  Jerom& 
southwesterly  for  about  1.8  miles,  con- 
sists of  grading,  draining  and  aggre- 
gate base  course,  and  ie  to  be  com- 
pleted  on   or  before  April   30.    1936. 

The  principal  items  and  approximate 
quantities  are: 

27.300  c.  y.  rdwy.  excav. : 

1000  c.   y.   drainage   excav.; 

2700  c.   y.   slides  and   overbreakage; 

1300  c.  y.  structural  excav.; 

6700  c.  y.  aggregate  base  course. 
CLP; 

204  c.  y.  class  A  concrete; 

18.100  lbs.  reinf.  steel- 

800  1.  f.  24  in.  C  M  pipe; 

324   c.    y.   cement   rubble   masonry; 

8500  I.  f.  road  guard. 

H.  J.  Hagen.  Globe.  Arizona,  sub- 
mitted the  second  low  bid  at  $84,795. 


30— RESERVOIRS  it  DAMS 

November   15,    1935 
BIDS   REJECTED 

ST.  HELENA.  Napa  Co..  Cal.— The 
city  council  rejected  the  only  bid  re- 
ceived, that  of  Harry  Thorsen.  1519 
Kearny  St..  St.  Helena,  at  $1,300  for 
tonstruction  of  a  reinforced  concrete 
gate  tower  for  the  Lower  St.  Helena 
Dam.  and  the  work  will  be  done  by 
day  labor. 

August  Kempkey,  1218  Hobart  Bldg., 
San  Francisco,  and  Walter  L.  Ruber, 
1  Montgomery  Street,  San  Francisco, 
consulting  engineers. 

John  Mitchell,   city  engineer. 


BIDS   OPENED 

ALAIIEDA  COUNTY,  Calif.— M.  J. 
Lynch.  Oakdale  and  Barnevald  Aves.. 
.San  Francisco,  at  $8,385  submitted  the 
low  bid  to  the  Public  t-tllltics  Com- 
mission. City  Hall,  under  Spec.  No. 
W.  D.  96.  for  the  reconstruction  of  the 
Calaveras  Intake  Screens  and  .4dits, 
at  Calaveras  I>am,  Alameda  County, 
about  10  miles  south  of  the  town  of 
Sunol. 

Construction  Includes  furnishing  and 
installing  one  30-in.  and  one  60-in. 
perforated  steel  pipe  screen,  each  60- 
inch  in  diameter;  grouting  behind  the 
concrete  and  lining  existing  horse- 
shoe shaped  adits  totalling  approxi- 
mately 85  ft.  in  length,  with  welded 
steel  plate;  grouting  the  space  be- 
tween the  steel  lining  and  existing 
concrete  adit;  reinforced  concrete 
transition  sectiona  at  the  inlets  to 
the  adits  and  existing  concrete  adit; 
reinforced  concrete  transition  sections 
at  the  inlets  to  the  adits:  concrete  pipe 
supports  for  the  screens;  a  concrete 
Blab  approximately  15-ft.  wide  by  so- 
ft, in  length  under  one  of  the  screens. 


The  work  involves: 
(1>  lump  sum,   furnishing  and  instal- 
ling   two    60-inch    dia.    perforated 
pipe  screens; 

(2)  SO  c.y.  excavation; 

(3)  50  c.y.   concrete; 

(4)  1.100    lbs.    furnishing    and    placing 
reinforcing  steel; 

(5)  20  pipes,  furnishing  and  installing 
grout  pipes  in  adits; 

(61  300  sacks  cement,  grouting  In  the 

adits; 
'7)  85  l.f.   furnishing  steel  plate  lining 

for  adits: 
(8;   85  l.f.   installing  steel  plate  lining 

in  adits; 
'9)  1.150    sq.    ft.    coating    Interior    of 
steel  lining  in  adits. 
Total  bids  follow: 

(A)  M.  J.  Lynch,  San  Francisco,  $8. - 
385.00. 

(B)  Western  Pipe  &  Steel  Co.,   S.   F.. 
$9,742.75. 

Unit   bids   follow: 

(A)  (B) 

(1) $2,000.00         $4,149.00 

(2) 4.00  6.00 

(3) 25.00  38.00 

(4)  .05  .07 

(5) 4.00  3.50 

(6) 2.50  3.50 

(7)  16.00  9.75 

fS) 4.00  11.00 

(9) .20  .22 
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BIDS    WANTED 

RIVERTON  PROJECT,  Wyo.— Un- 
til I>ecember  7,  10  A.  M..  bids  will  be 
received  by  the  Bureau  of  Reclama- 
tion. Riverton,  Wyo.,  under  Spec.  No. 
658.  for  construction  of  the  Bull  Lake 
Dam,   Riverton  Project,   Wyo. 

The  work  ie  located  near  Riverton, 
and  the  principal  items  of  work  in- 
volved are 

(  1)  1,025,000  c.y.  all  classes  of  open- 
cut  excavation; 
I  2)  7.300  c.y.  backfill  about  struc: 
(   3)  642.000  c.y.  earth  fill  in  embank- 
ments; 
(  4)   136.000    c.y.    rock    fill    on    down- 
stream   slope    of   dam    embank- 
ment; 
'  5)  48,300  c.y.  rock  riprap; 
I    6)   1.500   c.y.   screened   gravel   under 

spillway  floor; 
(  7)  14.875  c.y.  concrete; 
(  8)  20  c.f.   pressure  grouting; 
(  9)  placing    1.630.000    lbs.    reinforce- 
ment bars; 

(10)  fabricating   and   driving   180    M    F 

B  M  of  timber  sheet  piling; 

(11)  driving  132.000  lbs.  of  steel  sheet 

piling; 

(12)  contructing  5.700  l.f.   6-   to  18-ln. 

clay  pipe  drains; 

(13)  installing    591.000     lbs.     of    metal 

(14)  installing  electrical  conduit,  con- 
ductors and  apparatus. 

Work  shall  be  commenced  within 
:iO  calendar  days  and  completed  with- 
in 700  calendar  days  from  the  date  of 
receipt   of    notice    to   proceed. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Reclamation  at 
Riverton.  Wye;  Denver.  Colorado  or 
Washington.  D.  c.  without  charge  to 
prospective  bona  fide  bidders;  to  oth- 
trs.   $2.50  per  copy,  not  returnable. 


CONTRACT  AWARDED 

TUOLUMNE  COUNTY.  Cal —Mac- 
Donald  &  Kahn  Co..  Ltd..  200  Finan- 
cial Center  Bldg..  San  Francisco,  at 
$213,968  (ProposalA)  awa^-ded  cohtract 
by  the  Public  Utilities  Commission 
City  Hall,  under  H.H.W.S.  Contract 
No.  156.  for  construction  of  the  Moc- 
casin Diversion  Works. 

A  concrete  overflow  type  dam  and 
a  concrete  conduit  are  to  be  con- 
structed to  divert  the  waters  of  Moc- 
casin Creek  past  Moccasin  Re-regu- 
lating Reservoir  of  the  Ketch  Hetchy 
Water  Supply  System,  in  TuoIumn» 
County. 


BIDS   WANTED 

STATE  OF  WASHINGTON— Until 
December  3.  10  A.  M..  bids  will  be  re- 
ceived by  L.  V.  Murrow.  Director  ot 
Highways.  Olympia,  for  highway  con- 
struction as  follows: 

Clark  County — Constructing  a  bi- 
tuminous macadam  surface  on  about 
0.7  miles  of  city  streets  in  the  City 
of  Vancouver,  involving  about  3830 
cu.  yds.  of  excavation.  3310  cu,  yds. 
of  crushed  stone  surfacing  and  mineral 
aggregate  (oil  rock).  106  tons  of  bi- 
tuminous cement  and  375  lin.  ft.  of 
pipe    culverts    and    other   items. 

Chelan  County  —  Grading  and  sur- 
facing with  crushed  stone  on  about  3.1 
miles  of  County  Road  (Traveled  Route 
of  S.  R.  No.  10).  Winesap  North,  in- 
volving about  242.^40  cubic  yards  of 
excavation.  15.870  cu.  yds.  of  tunnel 
excavation;  9050  cu.  yds.  of  crushed 
stone  surfacing  and  mineral  aggre- 
gate (oil  rock):  223  cu.  yds.  of  con- 
crete; 247  M.B.M.  timber  and  lumber; 
1096  Un.  ft.  pipe  culverts  and  other 
items. 

Grant  County — Surfacing  with  crush- 
ed stone  and  constructing  a  bitumi- 
nous surface  treatment  on  about  21.4 
miles  of  county  road.  Soap  Lake  to 
Coulee  City,  involving  about  10,380 
cu.  yds.  of  ballast;  51.920  cu.  yds.  of 
crushed  stone  surfacing  and  mineral 
aggregate  (oil  rock);  899  tons  of  bi- 
tuminous cement:  123  lln.  ft.  of  pipe 
culverts   and   other   items. 

Rend  Oreille  County  —  Grading  and 
surfacing  with  crushed  stone  on 
about  5.1  miles  of  State  Road  No.  6. 
Dalkena  to  Cusick,  involving  about 
37  acres  of  clearing;  110,100  cu.  yds. 
excavation;  35.780  cu.  yds.  ballast; 
16,350  cu,  yds.  crushed  stone  surfacing 
1440  lin.  ft.  cable  guard  rail.  Design 
No.  6;  166  MBM  timber  and  lumber; 
4840  lin.  ft.  treated  piling;  1365  lin. 
ft.    pipe    culverts   and    other   items. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$2  per  set.  29 


BIDS   OPENED 

SACRAMENTO  CO  .  Calif— Healy- 
Tibbitts  Const.  Co..  64  Pine  St..  Sau 
Francisco,  at  $26,102  submitted  low 
bid  to  the  State  Highway  Commis- 
sion. Sacramento,  for  constructing 
about  0.4  mile  of  riprap  slope  protec- 
tion in  Sacramento  County  between 
Courtland  and  Freeport. 
The  work   involves: 

(1)  1  lot  clearing  and  grubbing; 

(2)  9.700  c.y.  local  borrow; 

(3)  9,700  tons  riprap  based  on  weight 

of  150  lbs,  solid  dry  c.f. 
Total  bids  follow: 

(A)  Healy-Tibbitt«    Const.    Co..    San 
Francisco,  $26,102. 

(B)  Hutchinson    Co..    Oakland,    127,- 
313. 

(C)  Blake   Bros.    Co..   San   Francisco, 
$28,918. 

Unit  bids  follow: 

(A)  (B)  (C) 

(1) $300.00   $250.00   $400.00 

<2) .34      .35      .39 

(3)_ 2.32     2.44     2.55 

The   checks  of  the   Hutchinson   Co. 

.'ind  Blake  Bros.  Co.  were  insufficient. 

29 

CONTRACT    AWARDED 

S..N  FRANCISCO— A.  G.  Raisch.  1 
De  Haro  HI.,  at  $52,571  awarded  the 
contract  by  the  Department  of  Public 
Works.  City  Hall,  under  Spec.  No.  18- 
867.  for  the  improvement  of  Alemany 
Blvd..  Section  D.  from  San  Jose  Ave. 
to  Orizaba  Ave. 

Complete  bids  published   Nov.    14. 


PACIFIC    CONSTRUCTOR 
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31  —  PIPE  LINES  &  WELLS 

LOW    BIDDERS 

ALL  AMERICAN  CANAL— Morri- 
non-Kululsen  Co..  Utah  Conet.  Co.  and 

j      Winston   Hroa.   Co..    920  Title  Guaran- 

'  tec  Bids..  Lo«  Angeles,  bidding  Joint- 
ly, at  $4. 374. 240. BO  submitted  low  bid 
tu  the  Bureau  of  Reclamation,  Feder- 

'<  al  Bldg..  Yuma,  Ariz.,  under  Spec.  No. 
644.  for  the  construction  of  the  Im- 
perial I>ani  and  Desllting  Works.  All- 
American  Canal  System,  Boulder  Can- 

1  yon  Project.  The  work  is  located  on 
the    Colorado    River,    about    18    miles 

1      northwest  of  Yuma. 

W.  E.  Callahan  Const.  Co..  206  S. 
Spring  Street.  Los  Angeles,  at  14,- 
520,961.30  eubmitted  second  low  bid. 

Third  low  bid  was  submitted  by  J. 
K.  Shea  Co..  Mecca.  Calif.,  at  $4,640,- 
068.50. 

Bids  referred  to  Denver  for  award. 


BIDS   WANTED 

SAN  FRANCISCO.— Until  Nov.  29. 
3  P.  11..  bids  will  be  received  by  the 
Public  Utilities  Commission,  Room  287 
City  Hall,  under  Spec.  No.  S.  F.  W. 
D.  S8  for  construction  of  valve  houses 
and  wood  covering  for  pipe  on  trestle 
for  the  Bay  Crossing  Pipe  Line  No. 
2.  The  contract  provides  for  conetruc- 
tion  of  protective  wood  covering  and 
Incidentals  for  ee<--tions  of  the  pipe 
line  on  timber  trestles  over  marsh 
lands  bordering  San  Francisco  Bay  at 
Dumbarton  Strait  in  Alameda  and  San 
Mateo  counties;  a. valve  house  of  wood 
frame  with  corrugated  siding  and  roof 
on  the  east  shore  of  Dumbarton  Strait 
in  Alameda  county;  and  a  valve  house 
of  wood  frame  with  cement  plaster 
and  stucco  finish,  and  a  tile  roof  near 
near  Redwood  City.  San  Mateo  county. 

A  total  of  approximately  19,250  ft. 
of  66-Inch  diameter  steel  pipe  la  to 
be  covered. 

The  work   involves: 

11)  348  MBM  redwood  lumber,  in  place 

12)  5,000  Ihs.  furnishing  and  Installing 

bolts,  nuts,  washers  and  miscel- 
laneous steel; 

(3)  27.000  sq.  yds.  painting  wood  cov- 
ering for  pipe; 

(41  lump  sum,  constructing  a  valve 
house  above  foundation  at  east 
side  of  S.  P.  Bay; 

(ii)  lump  sum.  constructing  a  valve 
house  above  foundation  at  Red- 
wood City; 

16)  10.000  lbs.  installing  metal  work 
furnished  by  the  city; 

(7)  210   sq.    ft.    furnishing  and   instal- 

ling steel  floor  grating: 

(8)  50    each    furnishing    and    installing: 

"Cinch"   anchor   bolts. 
Plans    and    specifications    obtainable 
at  Room  605.  S.  P.  Water  Department 
Bldg..  425  Mason  Street,  upon  deposit 
of  $10.00. 


BIOS  OPENED 

VISTA.  San  Diego  Co..  Cal.— Bids 
for  furnishing  and  laying  pipe  lines 
for  the  Vista  Irrigation  District  were 
opened  by  the  Board  of  Directors  at 
Vista  November  19.  The  work  was 
divided  into  two  projects,  viz.;  PWA 
Project  No.  1319  and  PWA  Project 
No.  1159,  with  quantities  and  item« 
as  shown  below. 

The  bids  printed  herewith  show 
total  bids  for  the  individual  propo- 
sitions. The  bids  were  referred  to 
the  General  Manager  and  Chief  En- 
gineer, C.  Harritt,  until  Thursday  No- 
vember   21.      The   quantities   follow 

PWA  PROJECT  1159 
8240  l.f.  26-ln.  U-ln.  welded  steel  or 
cast  iron  pipe,  or  24-!n.  centrif- 
ugally  spun  or  concrete  cylinder 
pipe; 
4800  l.f.  20-In.  ,"«-ln.  welded  steel  or 
cast  iron  pipe,  or  18-ln.  centrif- 
ugally  spun  or  concrete  cylinder 
pipe; 


700  If.    14-ln.    A -In.    welded   steel   or 

ca«l  Iron  pipe; 
.ilOO  If.    I2-ln.    A -In,    welded    steel    or 

cant  Iron  pipe; 
1100  l.f.    10-ln.    ft -In.    welded   steel   or 

ca«t  Iron  pipe; 
2340  l.f.    8-ln.    A -in.    welded    steel    or 

cast  iron  pipe,  or  9-in.  .196  Mathe- 

son   weight   pipe. 
Appurtenant  structures  and  connec- 
tion* to  existing  lines. 

PWA   PROJECT    1319 
9300  l.f.    18-ln.    A -In.    welded   steel   or 

cast    iron,    or    I6-ln.    centrlfugally 

spun  or  concrete  cylinder  pipe; 
3170  l.f.    14-ln.    ft-ln.    welded   steel   or 

cast  Iron  pipe; 
C300  l.f.    10-In.    A -In.   welded   steel   or 

cast  iron  pipe: 
5050  l.f.    8-In.     A -in.    welded    steel    or 

cast  iron  pipe,  or  9-ln.  .196  Mathe- 

son  weight  pipe. 
Appurtenant  structures  and  connee- 
tions  to  existing  lines. 

PWA    PROJECT   NO.    1159 

Consolidated  Steel  Corp.— (1)  $5,- 
573.70,  (3)  $19,372.  (6)  $51,053.75.  (9) 
$13,066.75.  (11)  $75,999.45:  less  $1519: 
total.    $74,476.46. 

Southern  Pipe  &  Casing  Co.  —  (I> 
$7104.20  (3)  $20,037  (0)  $53,304.25  (9) 
$13,207.25.  (11)  $80,445.45;  less  $804.45 
total.  $79,641. 

Western  Pipe  &  Steel  Co.:  (1)  $6.- 
437.30  (3)  $19,855.20.  (6)  $52,797.90.  (9) 
$13,807.      (11)     $79,640.40. 

American  Concrete  &  Steel  Pipe  Co. 

(1)  $6984.40.    (5)  $18,538.  (8)  $40,807.  (9) 
$13,693.75. 

United  Concrete  I'ipe  Corp. — (8) 
$45,067.30. 

Southwest  Welding  &  Mfg.  Co.— CD 
$7165.40,  (3)  $21,285,  (6)  $52,151.  (11) 
$80,551.40. 

Concrete  Conduit  Co.— (5)  $16,381.20 
PWA  PR0JEX;T   no.   1319 

Southern  Pipe  &  Casing  Co.— (2) 
$30,504,  (4)  $33,881.60,  (6)  $64,385,611; 
less  $643.86;   total.   $63,741.74. 

Western  Pipe  &  Steel  Co.— (2)  $27  - 
752.    (4)    $31,176.05.    (6)    $58,928.05. 

American  Concrete  &  Steel  Pipe  Co 

(2)  $32,397.50.     (4)    $31,019.40. 
Consolidated    Steel    Corp.— (2)    $26.- 

566.    (4)    $29,720.90.    (6)    $56,286.90;    less 
$562.87;    total.    $55,724.03. 

(Concrete   Conduit  Co.— (2|    $23,585.51 


BIDS   REJECTED 

CONTRA  COSTA  CO..  Cal.— All  bld£ 
received  by  the  East  Bay  Municipal 
Utility  District.  Oakland.  November  13 
under  Spec.  No.  LS-159.  for  construct- 
ing the  Crockett  tunnel  section  of  the 
Richmond-Crockett  Supply  Line  have 
lieen  rejected  ami  the  district  will  do 
the   work   with  their   own    forces. 

T.  E.  Connolly,  Inc..  461  Market  St.. 
San  Francisco,  submitted  the  lowest 
bid  at   $47  per  l.f.,   total  $64,860. 

The  work  involves  boring  1380  l.f. 
of  tunnel  and  installing  42-inch  steel 
pipe;  lining  space  between  tunnel  face 
and  pipe  with  concrete.  Pipeline  is 
being  laid  between  23rd  and  Nevin  Sts. 
In  Richmond,  and  the  C-H  sugar  com- 
pany refinery  at  Crockett,  other  sec- 
tions being  done  by  force  account. 

Complete  bids  published  Nov.  15. 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 


CONTRACT  AWARDED 

SAN  FRANCISCO.  —  J.  B.  Rogers 
Co..  110  Sutter  Street,  at  $780  award- 
ed contract  by  Department  of  Pub- 
lic Works  for  making  two  test  holes 
in  connection  with  the  Richmond- Sun- 
set Sewage  Disposal  Plant,  under 
Spec.  No.  18.909;  one  will  be  at  30th 
Ave.  and  Geary  St.  and  one  at  32nd 
Ave.   between   Anza  and  Balboa  Sts. 


BIDS   REJECTED 

UKIAH.  Mendocino  Co.,  Calif.— All 
bids  received  by  the  Uklah  (.'Ity  Coun- 
cil. November  13.  for  the  construction 
of  a  sewage  disposal  plant  and  Inter- 
(-ei>ting  am]  outfall  sewers  have  been 
rejected  and  the  project  deferred  until 
next  year. 

<'omplete  bids   publlsed  Nov.   15. 

The  PWA  allotted  a  grant  of  45% 
of  the  total  cost,  which  was  estimated 
:.t   $23,678. 

Harry  N.  Jenka,  2701  Benvenue  Ave. 
Berkeley,  engineer.  •  32 


November  22,  1935 

LOW  BIDDER 
SANTA   MARIA.   Cal.— F.   C.    Stolte 

Co..  San  Simeon,  at  $26,700  submitted 
low  bid  and  awarded  contract  (sub- 
ject to  PWA  approval)  by  the  Santa 
.Maria  City  Council  for  furnishing  all 
labor,  material,  transportation,  and 
eervices  for  the  construction  of  a  sew- 
age disposal  plant  located  two  miles 
west  of  the  city  limits  of  the  City  of 
Santa  Maria,  in  accordance  with  plans 
and  specifications  prepared  by  the  city 
engineer.  York  Peterson,  and  H.  N. 
Jenks,    Berkeley,    consulting   engineer. 

The  project  involves  the  construc- 
Iton  of  a  sewage  disposal  plant  utiliz- 
ing the  existing  Imhoff  tanks.  It  will 
be  the  separate  sludge  digestion  type. 
The  work  will  involve  the  construc- 
tion of  the  following 

Primary  clarification  system,  includ- 
ing screen,  pre  -  aeration  equipment 
and  sedimentation  tank,  reinforced 
concrete  construction.  32x4S  ft.  by  10 
ft.  (average)  length. 

Remodeling  of  present  two  Imhoff 
tanks  to  serve  as  a  sludge  digestion 
chamber;  reinforced  concrete  con- 
struction. 

Construction  of  sludge  drying  beds; 
san-d  and  gravel  with  underdrainage 
system   and    redwood   bulkhead. 

Drilling  of  one  8-in.  well,  about  130 
feet  in  depth. 

Pump  to  be  installed  in  connection 
with  above  well. 

Complete  bids  will  be  given  shortly. 


BIDS    OPENED 

SACRAMENTO,  Calif.- J.  w.  Ter- 
rell. 2765  Donner  Way.  Sacramento, 
at  $20,401  submitted  low  bid  to  the 
Sacramento  City  Council  for  the  con- 
struction of  storm  sewers  in  W  and  X 
Streets,   between  18th  and  27th  Sts. 

Total   bids   follow: 

(A)  J.    W.   Terrell.   Sacramento..$20.401 

(B)  A   &   B  Constr.   Co.  and 

Gogo    &    Bados.    L.   A 25.100 

(C)  Union   Paving   Co.,    San 

Francisco     26,625 

A  grant  of  45%  of  the  total  esti- 
mated cost  has  been  allotted  by  the 
PWA. 


BIDS    OPENED 

SACRAMENTO.  Calif.— A  &  B  Con- 
struction Co.  and  Gogo  &  Rados. 
10024  S-.  Figueroa  St.,  Los  Angeles, 
bidding  jointly,  at  $41,900  submitted 
low  bid  to  the  Sacramento  City  Coun- 
cil, for  the  construction  of  storm 
sewers  in  L  Street  betwen  Ninth  and 
Eighteenth    Streets. 

Total    bids    follow: 

(A)  A  &  B  Constr.  Co.  and  Go- 
go  &   Rados.  Los  Angeles $41,900 

(B)  J.    W.    Terrell.    Sacramen- 
to     _ _  42,600 

(C)  Robert     B.     McNair    &     H. 
Gould.     Sacramento    45.400 

(D)  Union     Paving      Co.,      San 

Francisco    48.SS0 

The  PWA   has  allotted   an  outright 

grant   of   45%    of   the   total   estimated 
cost. 


CONTRACT  AWARDED 

\'ALLEJO.    Snlano    Co.,    Cal.— W.    J. 
Tobin.  3701  Balfour  Ave.,  Oakland,  at 
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$12,824  (second  low  l.idder)  awarded 
contract  by  the  Vallejo  City  Council 
for  construction  of  a  48-in.  reinforced 
concrete  storm  sewer  on  timlier  cradle, 
approximately  .650  feet  in  length,  on 
Virginia  St.,  from  Transport  St.  to 
and   beyond   the   city   bulkhead. 


aaNBdO  sais 
VALLEJO.  Solano  Co..  Cal.— Peter 
J.  McHugh.  363  Valencia  .street.  San 
Francisco,  at  S6.494.80  submitted  low- 
bid  to  the  Vallejo  City  Council.  Alf. 
E.  Edgecumbe.  City  Clerk,  for  the 
construction  of  a  48-tn.  reinforced  con- 
crete storm  sewer  on  timber  cradle. 
appro.\imately  650  feet  in  length,  on 
Virginia  St.  from  Transport  Street  to 
and  beyond  the  city  bulkheat!. 

The  work  involves; 
(1)   ,108    l.f.    4S-in.    centrifugally    spun 
reinforced   cone,    pipe   for  storm 
sewer,  on  timber  cradle; 
(   2)   24     l.f.     do.     reinforced     concrete 

cradle: 
(   3)  24  It.  do.  earth  subgrade; 
(  4)  100  l.f.   do.   quarry  waste  cradle: 
{  5)  64  l.f.  15-in.  clay  pipe  sewer: 
I  6)    70  l.f.  12-in.   clay  pipe  sewer: 
(   7)    40  l.f.  48-ln.  sewer  pipe  only,  de- 
livered to  site; 
(   8)   J. 750  l.f.   untreated  piling: 
(   9)  250  l.f.   creosoted  piling; 
(10)  50  tons  quarry  waste; 
(U)  800  bd.  ft.  lumber: 

(12)  3  manholes: 

(13)  4    catch   basins: 

(14)  4  c.y.   reinforced   concrete: 

(15)  500   Ibe.    steel    reinforcement. 
Total   bids  follow: 

(.\)   Peter  J.   McHugh.   San  Francisco, 

t6.494.80. 
IB)    W.    J.    Tobin.    Oakland,   J12,S24.00. 
(C)   Bundesen  &  Lauritzcn.  P.   O.  Box 

395.    Pittsburg.    J14.462.98. 
Unit  bids  follow; 

(A)  (B)  (C) 

(  1)  117.10       J14.50       I15.S9 

(  2)  27.10         15.00         40.80 

(  3)  16.00         14.00         14.40 

<  <)  16.00         13.00         13.75 

<  3)  1.90  3.00  3.49 
(  6)  1.60  2.25  2.43 
(  7)  10.00  8.50  9.99 
(  8)  l.GO  .75  .65 
(  9)  2.00  1.40  1.00 
(10)  4.00  2.00  2.85 
<11)                           125.00       100.00         80.00 

(12)  120.00       125.00       165.00 

(13)  120.00       125.00       175.00 

(14)  40.00         25.00         29.75 


(15) 


.08 


.06 


Bids  referred  to  City  Engineer  T.  D. 
Kilkenny  for  recommendation. 


BIDS   WANTED 

SANT.\  AN.^.  Orange  Co..  Calif.— 
L'ntil  December  3.  9;30  A.  M..  bids 
will  be  received  at  the  office  of  the 
board  of  supervisors.  205  Court  House 
Santa  Ana,  for  furnishing  all  labor, 
material,  transportation  and  service.*; 
for  the  construction  of  a  storm  drain 
located  at  West  Anaheim,  in  accord- 
ance with  specifications  on  file  at  the 
office  of  the  county  flooil  control  en- 
gineer. M.  N.  Thompson.  326  Court 
House  Annex,  Santa  Ana.  Certified  or 
cashier's  check  or  bond.  5%.  must  ac- 
company each  bid.  The  project  in- 
volves the  con.struction  of  about  15.- 
000  l.f.  of  reinforced  concrete  storm 
drain  box  section  varying  from  3x3- 
ft.   to  5xlO-ft.   iruside  dimensions. 

The  approximate  quantities  are: 
(  1)  5.400  c.y.  reinf.  concrete; 
(  2)  40,300  lb«.  relnf.  steel; 
(  3)   1.130    l.f.    30-in.    plain    cone,    pipe: 
(  4)  60   l.f.   30-in.   reinf.    cone,    pipe: 
(  5)  32.200  c.y.  earthen  dike; 
(  6)  48.600  c.y.   struc.   excav.; 
(  7)  3  only  sewer  manhole  covers  and 

frames; 
(  8)  10    only    standard    inlet    gratings 

and  frames: 
(  9)   800  l.f.   8-in.   vit.   clay  pipe; 
(10)    5,040    ft.    redwood    lumber. 


This  project  is  financed  by  PWA 
Mild   county   floo-J   control   funds. 

J.  M.  Backs  is  clerk  of  the  board 
;ind  ex  -  officio  clerk  of  the  countv 
(Inod    control    district. 

BIDS   WANTED 

.SAXT.\  AN.\,  Orange  Co..  Calif.— 
l'ntil  December  3.  9:30  A.  M.,  bids 
will  be  received  by  the  Orange  Coun- 
ly  Flood  Contriil  District  at  the  office 
of  the  county  board  of  supervisors, 
Cijurt  House,  Santa  Ana,  for  construc- 
tion of  a  storm  drain  located  at  La 
Veta  'Ave.-  near  Orange,  in  accord- 
ance wiih  plans  and  specifications  on 
file  with  the  Orange  County  Flood 
Control  District.  Rm.  326.  Court  House 
.\nnex.  .Santa  Aria.  M.  N.  Thompson, 
county  flood  control  engineer.  The 
work  involves  GOOO  1.  f.  of  arch  cov- 
ered trapezoidal  section,  4  ft.  deep.  4 
ft.    bottom  width. 

The  approximate  quantities  are; 
(  1)  132  c.y.  reinf.  concrete; 
(   2)  8.220  lbs.  reinf.  steel: 
(  3)  60  l.f.  30-in.  plain  concrete  pipe: 
(   4)  44  l.f.  24-in.  do; 


5)  120   l.f.    10-il 

61  120  l.f.  IS-in 

7)  72   l.f.    24-in. 

8)  108   l.f.    15-il 


do; 


pa 


reinf.  concrete  pipe; 
corru.  metal  pipe; 
do; 
»)   12.630  c.y.  struc.  excav.; 
10)   115.587  sq.  ft.  gunite  (2-in.  aver- 
age thickness): 
ID  2  only  manhole  frames  and  grat- 
ings. 
This    is    a   PWA    and    county    flood 
ontrol   project.     Certified   or   cashier's 
heck  or  bid  bond.   5%.   must  accom- 
h  bid. 


CONTRACT    AWARDED 

VALLKJO.  Solano  Countv.  Calif  — 
«'.  J.  Tohin.  3701  Balfour  Ave.,  Oak- 
land, at  JI2..«24  awarded  contract  bv 
the  Vallejo  City  Council  for  construc- 
tion of  a  48-in.  reinforced  concrete 
storm  sewer  on  timber  cradle  ap- 
proximately 650  feet  in  length,  on 
Virginia  St..  from  Transport  St.  to 
and  beyond  the  city  bulkhead. 

The  total  bids  were: 
W.    J.    Tobin.    Oakland.    $12,821; 
Bundesen     &      Lauritzen.      Pittsburg. 

$14,462.98; 
Peter    J.     McHugh       San      Francisco, 

$16.494. SO. 


LOW    BIDDER 

.SOUTH  ?AN'  FRANCISCO.  Cal.— 
Oakland  Sewer  Construction  Co..  9915 
Walnut  St..  Oakland,  at  $3,978.66  sub- 
mitted low  bid  to  the  South  San 
Francisco  City  Council  for  the  con- 
struction of  a  sanitary  sewer  outf.t'l 
in  the  South  Industrial  Area,  bounded 
by  Tanforan  Ave.,  the  S.  P.  railroad 
tracks,    Hines    and    Kaufman    Sts. 


NEW    BIDS    ASKED 

PALM  SPRINGS.  Riverside  County 
—Dec.  3.  8  p.m..  new  bids  will  be  re- 
ceived by  the  Palm  Springs  Sanitary 
Distrtct  of  Riverside  County,  at  the 
office  of  the  board  of  directors.  Palm 
Springs  School  House.  Palm  Canyon 
Drive  Drive  and  Alejo  Road.  Palm 
Springs,  for  the  construction  of  a  san- 
itary sewer  system  and  a  disposal 
plant  in  accordance  with  plans  pre- 
pared by  the  engineers.  Davidson  & 
Fulmor.  3646  17th  St..  Riverside,  and 
.\Iva  J.  Smith,  consulting  engineer, 
810  Boylston  St..  Pasadena.  Plans 
and  specifications  will  be  available 
shortly. 

The  present  'vork  involves  substan- 
tially the  same  work  as  bid  on  Oct. 
21.  those  bids  having  been  rejected 
as  loo  high.  The  money  available  for 
the  job  is  $73,000.  ana  in  order  to 
bring  the  contract  within  that  amount 
it  has  been  necessary  to  designate  a 
portion  of  the  system  on  the  plans 
which  wni  be  built  a*  an  extra  if  the 
bid  price  on  the  balance  permits.    The 


new  plans  will  ask  for  bids  on  vitri- 
fiefl  clay  pipe  only. 

Goiio  nnd  Rados.  10,024  S.  Figueroa 
St..  Los  Angeles,  submitted  the  low 
bid  at  the  previous  opening  October 
21.  at  $64,835.  using  concrete  pipe,  and 
*71.021   using  vitrified  clay. 

Complete  bids  and  descrlmion  pub- 
lished October  24. 


BIDS   WANTED 

STOCKTON.  San  Joaquin  Co..  Cal. 
—  Until  December  2.  5  p.m..  (to  be 
opened  at  8  p.m.).  bids  will  be  re- 
ceived by  the  Stockton  City  Council 
for  the  construction  of  a  trunk  line 
sewer  system.  Estimated  cost. 
$53,000. 

The  work  involves: 

(1)  218   l.f.    8-in.  vitrified  clay  sewer; 

(2)  218  l.f.  15-in.  vitrified  clay  sewer: 

(3)  8.824  l.f.  24-in.  vitrified  clay  sew- 

(4)  26  5  ft.  diameter  manholes  (brick) 
(5?  8.626    sq.ft.    pavement    to    be    re- 
placed. 

Plans  and  specifications  obtainable 
at  the  office  of  City  Engineer  Lyle 
Payton.   upon  deposit  of  $20. 

A  grant  of  45%  of  the  total  esti- 
mated cost  has  been  allotted  by  the 
PWA.  • 

33 —       WATER  WORKS 

BIDS    WANTED 

S.VX  FRANCISCO.— Until  Nov.  26. 
-';  P.  M..  bids  will  be  received  by  the 
Public  Utilities  Commission.  Rm.  287, 
(Jity  Hall,  under  Spec.  No.  W.  D.  S9, 
for  the  laying  of  6-  and  8-in.  cast 
iron  mains  in  Pine  Lake  Park   Subdi- 

The  work  involves: 
(U  3,350    l.f.    excavation    and    backfill 
trench,   17x36-in.; 

(2)  100  c.y.  additional  excavation  and 

backfiU; 

(3)  20  sq.  ft.  additional  pavement  re- 

moval and  replacement; 

(4)  installation  of  pipe; 

(a)  1.450    l.f.    6-in.    bell    and    spigot 
cast  iron  pii>e; 

(b)  1.900  l.f.  8-in.  do; 

(5)  4.000    lbs.    installation    of   fittings,  , 
etc.: 

(6)  500    l.f.    making    joihtfi.    bell    and 

spigot; 

(7)  200  sq.  ft.  repavement; 

(8)  lump  sum.   pipe  and  service  con- 

nections. 

Plans  and  specifications  obtainable 
at  Room  605,  S.  F.  Water  Department 
Bldg..  425  Mason  Street,  upon  deposit 
of  JIO.OO. 

N.  A.  Eckart.  general  manager  and 
chief  engineer.  •  3 

CONTRACT    AWARDED 

ALL-AMER1C.\N  Canal.  .\riz.— Chi- 
cago Bridge  &  Iron  Works.  608  South 
Hill  St..  Los  .\ngeles.  at  $3,635  award- 
ed contract  by  the  Bureau  of  Recla- 
mation. Yuma,  under  Spec.  No.  721- 
4.  for  furnishing  and  erecting  water 
tower  at  the  Government  Camp  at  the 
Imperial  Dam.  All  -  American  Canal 
System.    Boulder  Canyon   Project. 

BIDS    OPENED 

SACRAJIENTO  COUNTY.  Cal.— L. 
C.  Seidel.  4722  Market  Street.  Oakland 
at  $13,935  submitted  low  bid  to  the 
Division  of  Highways.  C.  H.  Whit- 
more.  Mstrict  Engineer.  703  B  Street. 
Marysville.  for  the  construction  of  a 
drainage  system  and  furnishing  and 
installing  new  pumping  equipment  in 
Sacramento  County,  at  Ben  AH  un- 
dergrade crossing,  about  four  miles 
north  of  Sacramento. 

The  work   involves: 
(  1)  520  cu.  yds,  structure  excavation 
(  2)  30  cu.  yds.  tunnel  excavation; 
(  3)  100  cu.   yds.  ditch  excavation; 
(  4)  73  cu.  yds.  (?lass  A  Portland  ce- 
ment  concrete; 


PACIFIC    CONSTRUCTOR 
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(  5)  11.000  11.8.  bar  reinforcing  Bteel: 
(  61  175  lin.  ft.  12-ln.  discharge  pipe: 
(  7)    185     lln.     ft.       12-ln.       corrueated 

metal  pipe: 
(  8)  to  lln.  ft.  18-ln.  corrugated  metal 

(  U)  80    lln.    ft.    36-ln.    (8   gauge)    cor- 
rugated metal   pipe: 

(10)  23    lln.    fl.    36-ln.    (12   gauge)    cor- 

rugated metal  pipe: 

(11)  1100  It""-   mlscellaneou.-i  steel; 

(12)  1    lot    pumping    equipment: 

(13)  1  lot  miscellaneous  Itema  of  work 
Total  bids   follow: 

(A)  I>.    <-■    Seldel.    Oakland,    J13.935.00. 

(B)  Lord  &  Bishop,  Sacramento.  $M,- 
292.60. 

(C)  Underground   Const.    Co..    Berke- 
ley.   J15. 117.40. 

Unit  bids  follow: 

(A)  (B)  (C) 

(  ])                       }     6.50  J     6.00  J     6.32 

/  2)                           60.00  40.00  19.30 

(  3)                             1.00  1.00  J.50 

I   'ii                           30.00  30.00  27.20 


.05 


.05 


7.00     6.50 


.056 
6.80 


2.00    12.00     3.96 
1.50    12.00     1.90 


3700.00  3500.00  6604.00 
500.00  1000.00   125.00 


<13» 

CONTRACT   AWARDED 

SAN  FR.\.NCISi'u— San  Francisco 
WalPr  Ui-riHiliTi.nt.  at  J1.S.61  each 
tolnl  »s:;7.4r)  .iwariled  contract  by  T. 
A  Brooks.  Purchasing  Agent.  City 
Hall,  under  .Spec.  No.  1428,  for  fur- 
nishing 45  eight-inch  a 
tti.^   Water  Department. 


valves    for 


BIDS   OPENED 

(  .INTRA  COSTA  CO.,  Calif.— T.  E. 
I',  iiiinlly.  Inc..  461  Market  Street.  San 
I'lirifisco.  at  $47.00  per  l.f..  total  $64- 
'•"  .-ubmitted  low  bid  to  the  East  Bay 
.Miiiiiripal  Utility  District.  John  Kim- 
l.nll.  Secretary,  under  Spec.  No.  LS- 
1,','.  fr.r  constructing  the  Crockett  tun- 
II,  1!  .section  on  the  Richmond-Crockett 
»iji.I.ly  line. 

The  work  Involves  boring  1380  If. 
of  lunnel  and  Installing  42-in.  steel 
jiiln-;  lining  space  between  tunnel  face 
:(n-l  pipe  with  concrete.  Pipeline  Is 
liping  laid  between  23rd  and  Nevin 
.si.s.,  Richmond,  and  the  C-H  sugar 
n.inpany  refinery  at  Crockett,  other 
SCI  tions   being  done   by   force  account. 

I'oMiplete   bids  follow: 

T.  E.  Connolly.  Inc.,  San  Pranciflco: 
!47    per  l.f.,    total  $04,860. 

i;  T.  Lesure.  Oakland:  $49  per  If.. 
ii.ial  J67.620. 

Harrett  &  Hilp.  San  Francisco:  $50.- 
Tij   i.er  l.f..  total  $69,966. 

Ynudall  Const.  Co..  San  Francisco: 
SO':  per  l.f.,  total  $71,760:  alternate  bit] 
offering  a  deduction  of  $2,760  if  per- 
mittf-d   to   line   pipe   before   installing. 

Ei-l.s  held  under  advisement. 


CONTRACT   AWARDED 

s.,.N  MATEX).  San  Mateo  Co.,  Cal.— 
\\\  K.  van  Bookelen,  354  Hobart  St., 
iiakl.ind,  awarded  contract  by  the  Cal- 
ifornia Water  Service  Co.,  501  Fed- 
eral Reserve  Bank  BIdg..  San  Fran- 
cisco, J.  A.  Wade.  Chief  Engineer,  for 
the  construction  of  a  water  softening 
plant   in   San   Mateo. 

Work  will  involve  construction  of  a 
number  of  concrete  basins  set  into  the 
existing  ground  to  a  maximum  depth 
of  about  9  feet,  the  excavated  ma- 
terial to  be  placed  in  a  compacted 
embankment  around  the  finished 
structures.  Above  one  of  these  bas- 
ins there  Is  to  be  a  three-story  build- 
ing consisting  of  concrete  columns 
and  floor  with  stuccoed  wood  construc- 
tion enclosing  walls  and  top  story. 
Several  wood  tanks  furnished  by  the 
owner  are  to  be  erected.  Machinery, 
pumps  and  pip«  materials  will  be  fur- 


nished by  the  owner  and   erected   and 

connected  by  the  contractor. 
Work    involves: 

(   I)    100   cu.    yds.   excavation: 

(  2)  200    cu.    yds.    embankment    from 
barrow: 

(  3)   160  cu.  yds.  excavation  In  trench; 

(  4)   150  »q.   yds.  drives  and  paths; 

(   5)  S25    bbls.    Portland    cement; 

(  6)   650    cu     yds.    concrete    masonry; 

(   7)  44.000   lbs.   reinforcing  steel; 

(   8)    1000  lbs.  setting  metal  work; 

(   9)    Lump    sum.    carpenter    and    mill- 
work; 

(10)    9   squares   roofing: 

(U)  Lump  sum.   plumbing: 

(12)  Lump   sum.    electrical   work: 

(13)  60    lln.    ft.    laying    2-ln.    pipe; 

(14)  120  lln.  ft.  laying  4-ln.  pipe; 
(16)   25   lin.    ft.    laying   6-ln.   pipe. 

(16)  180   lln.    ft.    laying   12-ln.    pipe. 

(17)  125   lin.    ft.    sanitary   sewer; 

(18)  Lump  sum.    Alter  piping; 

(19)  2000  lbs.  miscellaneous  iron  work 

(20)  880  cu.  ft.  filter  sand: 

(21)  628   cu.    ft.    filter   gravel: 

(22)  Lump      sum.     erecting      mixing 

tanks; 
(2$)    Lump  sum.  erecting  wood  flume: 
|24)   Lump   sum.    erecting   wash   water 


erecting  bag  eleva- 
recaroonatlon  equlp- 
erecting      pumping 


(26)   Lump 


(27)  Lump    sum. 
equipment; 
(28 1    Lump   sum.    painting: 
|29)   450   sq.    fl.    tile   walls: 
(30)   Sheeting  and  shoring. 

CONTRACT   AWARDED 

SANTA  CLAR.A  COUNTY.  Cal.— .\l 
J.  Lynch.  Oakdale  and  Barnevald  Av- 
enues. San  Francisco,  at  $15,560  was 
awarded  contract  by  the  Public  Utili- 
ties Commission,  City  Hall,  under 
Spec.  No.  W.  D.  92.  for  construction 
of  extensions  to  the  upper  Alameda 
Tunnel  outfall  In  Santa  Clara  County 
at  the  westerly  end  of  upper  Alameda 
Tunnel,  about  l'/>  miles  southwester- 
ly of  Calaveras  Dam,  and  12%  miles 
southeasterly  of  the  town  of  Sunol, 
.\lameda    County. 


34  —  PARKS  AND    PLAY- 
GROUNDS 


BIDS   WANTED 

(IRASS  VALLEY.  Nevada  Co.,  Cal. 
—Bids  are  being  received  by  the  Cus- 
todian, U.  S.  Post  Office,  Grass  Val- 
ley, for  lawn  sprinkling  system  at  the 
Grass  valley  post  office.  :;4 


Contract  Awarded 

VALLEJO     Solano   Co..    Cal.— Scott 

Co..  213  Minna  Street.  San  Francisco. 
at  $1,074  awarded  contract  by  Treas- 
ury Department,  Washington.  I).  C. 
for  a  lawn  sprinkling  system  at  the 
post  office  in  Valleio  •  «4 
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TUNNELS 


BIDS  WANTED 

BOISE  PROJECT.  Idaho— Until  De- 
cember 2.  10  A.  M..  bids  will  be  re- 
ceived by  the  Bureau  of  Rclamation. 
Ontario,  Oregon,  under  Spec.  No.  654. 
tor  the  construction  of  Tunnels  Nos. 
1.  2,  3  and  4,  Black  Canyon  Canal, 
Payette  Division.  Boise  Project. 
Idaho. 

The   work   is   located   near   Eaimett. 
Idaho,     and     the     principal     items    of 
work  involved  are: 
(  1)   100.000     cu.    yds.     all    classes     of 

open    cut    excavation: 
(   21   30.550    cu.       yds.     excavation       in 


(   3)  366    cu.    yds.    concrete    in    portal 

structures  and  transitions: 
(  41  6782  cu.    yds.   concrete.   In    tunnel 


bars: 
(    7)   Furnishing   and    Installing   136,000 
lbs.   permanent  steel  tunnel  sup- 
ports: 
(   8)   Furnishing       and       erecting       60 
MPB.M    permanent    timbering    in 
tunnels; 
(   9)   Furnishing  and    InstallinB    148.000 

lbs.   steel   tunnel  liner  plates; 
(101   Constructing    3400    lln.    ft.    6-Inch 

to  10-ln.  diam.  tunnel  drains: 
(ID  Drilling  1500  lin.  fl.  grout  holes. 
Work  shall  be  commenced  within  30 
•  alendar  days  and  completed  within 
400  calendar  days  from  date  of  receipt 
of   notice   to   proceed. 

Spclfications  obelainable  from  the 
Bureau  of  Reclamation  at  Ontario, 
Oregon;  Denver,  Colorado;  or  Wash- 
ington, D.  C.  without  charge  to  pros- 
pective bidders;  to  others.  $1  per 
copy,    not    returnable. 

BIDS    WANTED 

GILA  VALLEY  PROJECT.  Ariz.— 
rntil  December  2.  10  A.  M..  bids  will 
be  received  by  the  Bureau  of  Recla- 
mation. Federal  BIdg..  Yuma.  Ariz., 
under  Spec.  No.  657,  for  constructing 
earthwork  and  tunnels.  Station  17 
plus  50  to  Station  942  plus  60,  Grav- 
ity  Main   Canal.    Gila  Valley   Project, 


The  work  is  located  near  Yuma, 
Arizona,  and  the  principal  items  In- 
volved are: 

( 1 1  3,398,000    cu.    yds.    all    classes    of 
canal  excavation: 

(2)  93.000    cu.      yds.      excavation      for 

drainage   channels   and   dikes; 

(3)  93,300  cu.  yds.  excavation  in  tun- 

nels: 

(4)  580   cu.    yds.     concrete     in    tunnel 

portal  structures  and  transitions 
(nl    19  550    cu.    yds.    concrete    In    tun- 
nels; 
ifi)   Placing    64,000    lbs.    reinforcement 

bars; 
(7)    Furnishing    and    Installing    486.000 
lbs.       permanent     steel      tunnel 
supports; 
(Sj   Furishing  and  erecting  155  MFBM 
permanent  timbering  in  tunnels. 
Work  shall  be  commenced  within  30 
calendar    days    and    completed    within 
stio  calendar  days  from  date  of  receipt 
of  notice  to  proceed-. 

Spcciflcations  obtainable  from  the 
Bureau  of  Reclamation.  Yuma.  Ariz  ; 
Denver.  Colorado:  or  Washington.  D. 
C.  without  charge  to  prospective  bid- 
ders: to  others.  $1  per  copy,  not  re- 
turnable. 


BID    OPENING    POSTPONED 

HHOSHi'NE  PR0JFX:T,  Wyo.— Un- 
til December  6,  10  A.  M.  (date  post- 
poned from  December  2.  previously 
reported)  bids  will  be  received  by  the 
Bureau  of  Reclamation,  Cody,  Wyo., 
under  Spec.  No.  656.  for  construction 
of  Tunnels  Nob.  1.  2  and  3.  Shoshone 
Canyon  Conduit.  Heart  Mountain  Di- 
vision,  Shoshone  Project,   Wyo. 


BID    OPENING    POSTPONED 

GILA  VALLEY  PROJECT,  Ariz  — 
Until  Dec.  4,  10  A.  M.  (date  post- 
poned from  Dec.  2,  previously  report- 
ed) bids  will  be  received  by  Bureau 
of  Reclamation,  Federal  BIdg.,  Yuma, 
under  Spec.  No.  667.  for  constructing 
earthwork  and  tunnels.  Station  17 
plus  50  to  Station  942  plus  60.  Gravity 
Main  Canal.  Gila  Valley  Proj,  Ariz. 


November   19.    1935 
BID    OPENING    POSTPONED 

Y.^KIM.\  PROJECT,  Wash— Until 
December  3,  10  A.  M.  (date  postponed 
from  December  2,  previously  report- 
ed) bids  will  be  received  by  Bureau 
of  Reclamation,  Yakima,  Wash.,  un- 
der Spec.  No.  652,  for  construction  of 
Tunnels  Nos.  1,  2,  and  3,  Yakima 
Ridge  Canal,  Roza  Division,  Yakima 
Project. 
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No.  4B 


llONTH'S  PERMITS 
FOR  RESIDENCES 
INCREASE  34% 


S.    Survey    Shows    Gains 
From  September 
Awards 


Host  pronounceil  increase  in 
biding  during  October  over  tlio 
psvious  montli  was  in  residential 
bllding,  states  the  monthly  report 
oithe  U.  S.  Bureau  of  Labor  Sta- 
tiics.  This  class  ot  work  gained 
nire  than  34  per  cent. 

[Virtually  all  parts  of  the  coun- 
ts shared  in  the  increase."  the  re- 
p  t  continues.  "The  value  ot  all 
biding  construction  for  which  per- 
ns Hi-re  issued  during  the  month 
iiipased  17.6  per  cent,  the  total 
V  lu  u  t  i  0  n  being  $87,145,000  as 
»,inst  $74,100,000  in  September. 

Compared  wUh  a  year  ago,  the 
vup    of    buildings    for    which    per- 
!  <  WHie  issued  shows  an  increase 
^^1   jier  cent.    The  October  per- 
\  J  illation  for  residential  build- 
is    nearly    three    times    as 
i.Iuring  the  same  month  of 
'  I'ding  year.    The  value  of 
•  -Idential  and  nonresidential 
-I!  Ill  lion    in    October    19.'?5    was 
I'!    than   in   the   corresponding 
III  "I  any  year  since  1931." 
h"  iiiTcent  ot  change  from  Sep- 
li.  I    to  October  1935  for  the  dif- 
it    types  of  construction   is  in- 
below 
ItuiWins;  No.   Est.  Ct.iJt 

I'-ntial        -|-:5.5         -t-31.2 

■  .    Ill  tsidential  -}-20.T         -f-  S.9 


"111-      -r   4.0         +   S.S 

•l-l    -f-   S.3         -1-17.1! 

he   percent   of   increase   in   Oc- 

lti;r  over   the   same   month   of   a 

>tr  ago  is  shown,  by  type  ot  con- 

iii    in  the  following  table: 

Ituilding  No.   Est.  Cost 

'I'-ntial    -f  146.7       -f-197.7 

e.sldential    ....+   27.2       -j-   56.7 

•  ill-Ills,   alterations, 
'""■-    -r     7.1       -f   24.4 

i^al    +   19.4        +   7S.1 

ew  dwellings  for  which  permits 
W'e  issued  during  October  will 
m.'ide  living  quarters  or  8.574 
la  Hies,  an  increase  of  158  percent 
ascompared  with  October  of  the 
uteding  year. 


MADERA  GYM 

TO  BE  AWARDED 


MADERA,  Nov.  25  —  Midstate 
Construction  Co.,  Power  Build- 
ing.  Fresno,  today  submitted  the 
low  bid  for  constructing  a  rein- 
forced concrete  gymnasium 
building  at  Madera  Union  High 
School.  The  low  bid  was  $58,- 
797.  Recommendation  for  award 
was  made,  however,  on  an  alter- 
nate figure  at  $49,647  to  bring 
the  contract  price  within  funds 
available.  The  building  is  fi- 
nanced in  part  with  a  PWA 
grant  of  45  percent  of  the  cost. 

Plans  were  prepared  by  Ar 
chitect   E.    Ernst,   Stockton. 


Wold  Low  Bidder 
On  City  School 
General  Contract 


C.  L.  Wold  Construction  Co.,  Md. 
4412  Fulton  street.  Wednesday  sub- 
mitted a  low  bid  of  $152,229  to  the 
San  Francisco  Department  of  Pub- 
lic Works  on  the  general  contract 
for  construction  of  Agassiz  school 
at  Bartlett  and  Twenty-second  Sts. 

Herman  Lawson  Co..  465  Tehama 
street,  was  low  bidder  at  $24,680 
lor  mechanical  equipment  and 
plumbing.  For  electrical  work  Lynn 
&  Heffernan.  114  Ashton  avenue, 
submitted  a  low  proposal  of  $17,740, 

Total  bids  on  the  general  con- 
tract were: 

C.  L.  Wold  $1.>2.22;1 

Jtonson    Brothers    152.400 

Elnar    C.    Petersen 157.790 

DeLuca  &   Son.  Inc 157.98? 

.Vnder.son  &   iRngrose 159.000 

A.    Nelson.    Inc 162.117 

Plans  for  the  Agassiz  school 
building,  which  will  contain  twelve 
classrooms,  were  prepared  by  Ar- 
chitects Hasten  &  Hurd.  Walter 
Huber  is  structural  engineer  and 
Leland  &  Haley  are  electrical  en 
gineers  for  the  project. 

Low  proposal  for  construction  of 
the  auditorium  at  Daniel  Webster 
school  was  submitted  by  Monson 
Bros..  475  Sixth  St.,  at  $42,219.  Oth- 
er bidders  were  F.  C.  Amoroso  and 
Sons.  $42,868:  C.  L.  Wold,  $45,266, 
and  Frank  J,  Reilly,  $49,331. 


BIDS  CALLED 
FOR  ALEMANY 
SEWER  WORK 


City     To     Proceed     With     Big 

PWA  Project;  Suit 

Pending 


Bids  for  construction  of  the  first 
unit  of  the  $710,000  Alemany  sewer 
extension  will  be  opened  Decem- 
ber 6  by  the  San  Francisco  Depart- 
ment of  Public  Works,  it  was  an- 
nounced Wednesday.  Cost  of  the 
unit  now  out  for  bids  is  estimated 
by  City  Engineer  John  J.  Casey  at 
approximately  $415,000.  An  allol- 
ment  of  PWA  funds  has  been  made 
for  the  project  contingent  upon  im. 
mediate  construction. 

The  extension  advertised  Wed- 
nesday will  run  in  Industrial  street 
from  Elmira  to  Selby.  and  in  Selby 
from   Industrial  to  Hudson. 

It  will  be  a  two-compartment  re- 
inforced concrete  sewer  supported 
on  piles.  Principal  bidding  items 
include  3152  feet  of  two-compart- 
ment 8i,'2-  by  11-ft.  reinforced  con- 
crete sewer:  145.000  feet  ot  piles: 
6304  feet  of  12-inch  vitrified  clay 
pipe  underdrain. 

The  Department  of  Public  Works 
has  proceeded  with  advertising  of 
the  project  on  the  opinion  of  City 
Attorney  O'Toole  that  it  will  be 
possible  to  construct  the  sewer  ex- 
tension, according  to  Director  Wm. 
H.  Worden.  Mr.  Worden  said  a 
frie.ndly  suit  to  determine  the  le- 
gality of  financing  the  city's  share 
in  the  project  from  unsold  bonds 
authorized  tor  the  original  Alemany 
sewer  is  pending. 

The  Department  also  authorized 
two  other  projects  for  advertising 
Wednesday. 

Bids  will  he  opened  December  11 
for  construction  ot  four  reinforced 
concrete  fire  cisterns  to  cost  about 
$28,000.  The  cisterns  will  have  ca- 
pacities of  75.000  gals.  each.  They 
will  be  located  at  Van  Ness  Ave. 
and  Broadway.  Union.  Lombard 
and   Bay  streets. 

Proposals  for  asphalt  pavement 
and  concrete  curbs  at  Rossi  play- 
ground on  Rossi  avenue  between 
Anza  and  Turk  streets  also  will  be 
opened  December  11.  Cost  of  the 
work  is   "stimated  at  $2120. 
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DIESEL  POWER 
VOTE  ADVISED 
IN  PALO  ALTO 


City    Expects    Time  Extension 

For  $218,000  Grant 

From  PWA 


The  Palo  Alto  Board  of  Public 
Works  has  recommended  an  early 
vote  on  a  bond  issue  of  $360,000  to 
supplement  a  grant  of  $218,100 
which  has  been  allocated  by  PWA 
toward  construction  of  a  Diesel-op- 
erated electric  power  plant.  Early 
action  by  the  city  council  to  place 
the  bond  proposal  on  a  ballot  at  a 
special  election  is  expected. 

L.  Harold  Anderson,  manager  of 
utilities,  and  Arnold  Rumwell.  city 
attorney,  were  sent  to  Washington 
to  negotiate  with  PWA  for  an  ex- 
tension of  time  beyond  December 
15  in  which  to  accept  the  preferred 
grant.  It  Is  understood  that  assur- 
ance of  an  extension  was  given  pro- 
vided the  city  showed  its  intention 
of  proceeding  with  .an  election  im- 
mediately. 

The  total  cost  of  installing  four 
Diesel  units  and  constructing  oil 
storage  facilities  on  the  waterfront 
and  pipe  line  to  the  power  plant  is 
estimated  at  $550,000. 

The  report  of  the  board  of  pub- 
lic works  to  the  city  council  states: 
"The  board  of  public  works  rec- 
ommends to  city  council  the  sub- 
mission to  the  people  of  an  18-year 
bond  issue  for  $360,000  for  the  en- 
largement of  the  diesel  electric  gen- 
erating plant  to  a  capacity  sufH- 
cient  to  carry  Palo  Alto's  entire 
load.  The  report  of  the  director  of 
utilities  regarding  the  economic 
savings  possible  from  the  construc- 
tion of  this  proposed  plant,  togeth- 
er with  the  report  of  Lester  S. 
Ready  and  Carl  A.  Heinze,  consult- 
ing engineers,  is  transmitted  here- 
with to  the  board. 

"The  board  of  works  wishes  to 
call  the  attention  of  the  council  to 
the  conservative  basis  of  the  esti- 
mates contained  in  these  reports. 
Thus  the  prospective  growth  of  the 
city  has  been  estimated  conserva- 
tively; the  interest  rate  has  been 
estimated  at  four  percent,  although 
it  seems  probable  that  money  can 
be  borrowed  at  a  lower  rate;  oil, 
now  purchasable  at  -$1.16  per  barrel, 
is  estimated  at  $1.25  in  one  set  of 
calculations  and  at  $1.50  in  anoth- 
er set.  Also  in  the  report  of  the 
director  of  utilities  the  efficiency  of 
the  diesel  units  has  been  estimated 
as  12  per  cent  to  20  per  cent  lower 
than  the  efficiency  which  our  con- 
sulting engineers  tell  us  is  obtain- 
able. 

"  Under  the  conservative  esti- 
mates of  $1.25  oil  and  an  economy 
of  11  kilowatt  hours  per  gallon  of 
fuel,  the  prospective  saving  to  the 
people  of  Palo  Alto  in  a  14-year  pe- 
riod is  estimated  at  over  $500,000: 
under  the  unfavorable  assumptions 
of  $1.50  oil  and  an  economy  of  10 
kilowatt  hours  per  gallon  of  fuel, 
the  prospective  saving  is  still  over 
$275,000  in  this  period." 


Contractors  Bid  Close  To  Estimates 
On  $690,000  Work-Relief  Highway  Jobs 


l.5;PECIAL  TO  EAILT  PACinC  EUILDERl 
SACRAMENTO,  Nov.  27. — Bids  were  received  here  today  by  th 
State  Division  of  Highways  for  six  contracts,  five  of  them  to  be  i 
nanced  with  Federal  emergency  highway  funds.  The  low  bids  aggr 
gated  $690,000.  Only  one  bid  exceeded  the  amount  programmed  for  th 
contract. 

The  largest  contract  offered  today  was  for  constructing  an  overhea 
crossing  near  Tracy,  San  Joaquin  County.    The  low  bid  was  submittei 

by  Lindgren   &   Swinerton.  Inc..   of 

San    Francisco,    at     $223,255,    The  CIDCT      /^AMTD  A  PT 

bid  exceeded  the  original  estimate  flKol      vUll  1  IvAv,  1 

I,y  approximately  twenty  thousand  tnOO     PAID 

dollars  fOR  1938  FAIR 

Following  are  the  bids  received:  .«      AnVFRTI^Fr 

Lindgren  &  Swinerton  Inc.  San            __  lO      AU  V  tlV  1  lOEl 

Francisco    $_23,2ua 

F.  O.  Bohnett.  Campbell 225.373 

Bodenhiimer   Const.   Co..    Oak-  r-l_„          Q^,«<>      n=t 

land -  225,C3C  Bids     To     Open     Same     Uat 

Rocca  &  Co..  San  Rafael 223,955  j-j        I_;tial     Job     Of 

MaoDonald   &  Kahn  Co.,   S.   F.  239,S7G  "n     Initial     JOO     WI 

Union  Paving  Co..  s.  F 241.520  Valley  Project 

F.-iul    J.    Tvler    and    Lord    and 

Bishop,    Sacramento    243.693  

M.  B.  lIcGowan  and  C.  W.  Ca- 

lettl.    San   Francisco 249.538  Bids  On  the  first  contracts  a'lv- 

Healy-Tibbitts  Const.  Co..  San  ;lsed  in  two  major  construction 

Francisco    252.123  grams  each  of  which  will  brinj 

i^rxtr^iT^r^ti^mit^er^  r'^^nt "^^s^^:^^ 

Hfmstreet  &  Bell.  Marysville.    The  Bay  Expo.t.on.  -d^-t  bonng._, 

He'Z7eV&  Ben.   Marvsv,lle..n4G.014  highway  bridge  over  the  Pit  Riv. 

i-nion  Paving  Co     s   F               14G.603  funds  for  which  are  included  m  t! 

\    Teichert  &  Son.  Inc..   Sac-  initial   $15,000,000  allotment  to  tl 

ramento  146.714  Central  Valleys  project. 

Pacific  states  Const.  Co..  s.  F.  165.277  Ti,^  contract  for  test  borings  w: 

Heatey-Moore  Co.,   Oakland__..  178.786  authorized  tor  advertising  last  wef 

.1    A.  Casson.  Hayward           184.971  ,      g,,,^  Director  of  Public  Worli 

Penmsula    Pa^mg   Co..    S.    F..      lSt,.60,  ^^^^     ^^^     ^^^^^,     ^^^     specificatio^' 

Three  bids  were  received  on  the  prepared  by  F.  ^V.  Panhorst,  acti:' 

onlv    contract    in    today's    schedule  bridge   engineer.     Bids   will   be  t 

which  is  financed  with  regular  hign-  ened  by  the  State  Division  ol  Hu' 

way   funds   and   is   not   subject   to  ways  in  Sacramento. 

Works   Program   restrictions.    The  Engineering  parties  from  the 

job    is    located    in    Tulare    County,  g    Bureau  of  Reclamation  at  prt 

and  is  for  grading  6  6  miles  and  sur-  gm  are  engaged  in  surveying  wo 

lacing  with  road-mix.  at  the  site  o£  Kennett  dam. 

The  bids  were:  Proposals  for  construction  of  : 

rnion  Paving  Co..  s.  F -  S'"-"'  administration     building     at     l!n 

Tr!:^^:T'sJZri:^::s;^-  '"""  -1  Stockton  streets  in   San  Fr. 

ramento    152.182  Cisco  for  the  shoals  airport    site 

which  first  will  be  used  for  the  1 ' 

Following  are  the  bids  tor  grad-  exposition,  will  be   opened   l: 

ing  and  surfacing  with  road-mix  in  gan  Francisco  Public  Utilities 

Tuolumne   County,  a  section  of  3.4  mission.    The  administration 

miles:  jng  will  be  a  three-story  reini.. ^ 

concrete    structure    to    cost    a!" 

Union  Paving  Co..  S.  F $104,233  joc  nnn 

Biasotti.   Willard  and  Biasotti.  fSD.uuu. 

Stockton   10S.G49  A   PWA   grant   was   allotted 

M.J.B.  Con-st.  Co..  Stockton 11S.7S5  shoals  airport  project  on  thf- 

Hemstreet    &   Bell.    Marysville..  116.916  gf    a    total    cost    CI    ? ',209.60;' 

Peninsula  Paving  Co.,  s.  F 129.979  ^^^  Francisco  Bay  Expopitioi: 

Following  are  the  bids  for  grad-  P^^y-   ^"'"'^'^  ,!''*"  .t"™   """   ' 

ing  about  two  miles  in   Mendocino  site  over  to  the  city  for  use 

County,    the   section   to   be    gravel  airport  after  the  exposition  i 

surfaced  and  asphalt  treatment  ,%v  ^^  supplying  the  balance  oi  - 

plied:  for  the  project. 
X.  JI.  Ball  Sons  Co..  Berkeley..-.$3S.4SS 

Hemstreet    &   Bell.    Marysville...  42,943  .^   ».py^   OFFICE 

Claude  C.  Wood,  Stockton 43.508  '" 

Stewart  and  Nuss,  Inc..  and  John  Architect    G.    A.    Lansburgh   1 

Jurkovich.  Fresno,   at   $30,244   sub-  moved   to  the    Bond   buildine. 

niitted  the  only  bid  received  for  1.6  Bush   street.    He   formerly  v 

miles  of  grading  in  Fresno  County.  cated  at  140  Montgomery  sti^ 
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iFATE  INVITES 
BIDS  DEC  18-19 
|l    ON  SEVEN  JOBS 

Ls  Aneeles  Grade  Seoarations 

Inrluded  in  $2,239,000 

To  Be  Contracted 

\MENT(1,  Nov  26.  —  liitl 
,,  ,  ., .  u-  iSFUPrl  triilay  l>y  the  Stale 
ilision  (if  HiKlnv.ays  on  seven  ad- 
djonal  contracts  in  the  emergency 
wrk  proRranis.  virtually  complot- 
ii'  the  advertishiK  ot  projects  thus 
fc  authorized  tinder  both  high-«ay 
inrovt-ment  and  grade  separation 
tuils.  liids  are  to  l)e  opened  on  two 
Cttracts  in  Sacramento.  December 
lijtnd  on  five  contracts  in  Los  An- 
5<?s.  December  13, 

here  has  been  programmed  $2.- 
83000  from  the  Federal  allotment 
jlvork-reliet  money  for  the  seven 
Jiliects. 

[our  grade  separation  structures 
»jOs  Angeles  were  advertised  tor 
!(itracl  today,  which  obligates  the 
lie's  entire  grade  crossing  elini- 
nion  allotment,  excepting  the 
11,1  set  aside  for  four  projects. 
5jce  the  grade  separation  pro- 
Jim  commenced  35  contracts  have 
1^1  advertised,  some  of  which  al- 
Biy  have  been  awarded.  Today's 
Is  includes  the  largest  contract 
Blhe  program,  the  Figueroa  street 
TfSing  in  Lo.s  Angeles,  estimated 
o-ost  .$703,000. 

'jree  highway  improvement  proj- 
c  also  were  released  today,  one 
a,i  in  Santa  Cruz.  Mendocino  and 
iC  Angeles  counties.  This  leaves 
«V  seven  in  the  authorized  pro- 
Tin  of  fifty  WPH  projects  yet  to 
^idvurtised.  However,  the  orig- 
Ji  program  includes  only  about 
Bintypight  per  cent  ot  the  state's 
Plirtionment  from  the  Federal 
»ti.  the  balance  having  been  re- 
iied  when  the  program  was  made 
P.principally  to  he  used  on  the 
'ido  approach  to  the  Colden  Gate 
rge.  With  the  abandonment  of 
ir  project  for  Federal  financing 
;  expected  the  additional  money 
■rbe  programmed  to  other  proj- 
■\  subject  to  approval  of  the  U 
.jureau  of  Public  Roads 
Miowing  are  the  cnnti-acts  ad- 
Slised  today.  (Complete  list  of 
citems  appears  in  the  Advance 
e>rt  Section): 

Nndocino:  R  e  t  w  e  e  n  Longvale 
"Uos  Rios,  about  fourteen  and 
itflve-tenths  miles  to  be  graded: 
H  program.  $304,732. 
■'nta  Cruz:  Through  the  town  of 
?  Lomnnd.  about  live-tenths  of  a 
1  to  be  graded,  surfaced  with  bi- 
inous  macadam  on  crusher  run 
lij  and  two  bridges  1o  be  con- 
fi'ted:  WPH  program,  $43,000 
liS  Angeles:  Overhead  crossing 
Mhe  tracks  of  the  Southern  Pa- 
n  Railroad  and  the  Los  Angeles 
'lay  at    Figueroa   Street.   $703- 

overhead  crossing  over  Valley 
).pvard  and  tracks  of  the  South- 
"  ac,r,c  Railroad  at  Soto  Street. 
"•)00:  undergrade  crossing  be- 
•^1  tracks  of  the  Union  Pacific 
'oacl  at  Soto  Street,  $227  660- 
"rgrade  crossing  beneath  tracks 


BUKR  LOW  ON 

DOS  PALOS  WORK 


DOS  PALOS,  Nov.  25.  —  Low 
bid  for  constructing  a  municipal 
water  system,  a  PWA  project, 
was  submitted  today  to  the  Dos 
Pales  City  Council  by  P.  L.  Burr, 
320  Market  St.,  San  Francisco. 
His  bid  was  $58,620.  Other  bids 
received  were:  Oakland  Sewer 
Construction  Co,  $62588:  W.  J. 
Tobin.  $62,955:  Robt.  B.  McNair, 
64,360;  A.  Soda  &  Son,  $64,- 
400;    E.  J.  Treacy,  $68,823. 

The  contract  includes  con 
structing  a  supply  line  from  the 
San  Joaquin  and  Kings  River 
Canal  Co.  reservoir,  a  filtering 
and  purification  system  and  dis- 
tributing lines.  John  S.  Bates  of 
Berkeley  is  consulting  engineer. 


Voters  Endorse 
Two  PWA  Projects; 
City  Hall  Loses 

Voters  in  two  Shasta  county 
school  districts  authorized  bonds  at 
special  elections  last  week  to  com- 
plete financing  of  new  buildings. 
Two  other  proposed  PWA  building 
projects  were  turned  down  by  yot- 
ers  'n   Contra   Costa  county. 

The  El  Cerrito  City  Hall  bond  is- 
sue of  $17,000,  toward  v  hirh  PV.'A 
has  allocated  a  grant  of  $10,000. 
was  defeated,  as  was  an  issue  for 
$27,000  sought  to  construct  a  $53.- 
000  school  auditorium  in  r,afayptte 
School  District.  The  latter  bond 
proposal  was  voted  down  for  the 
second  time. 

Redding  grammar  school  district 
voters  approved  .a  $50,000  issue  to 
be  added  to  a  PWA  grant  of  45  per 
cent  oi  the  cost  of  a  .<76.0no  class- 
room and  auditorium  building.  The 
structure  is  designed  by  Architects 
Hasten  and  Hurd.  San  Francisco. 
Bids  will  be  received  December  3. 

Shasta  grammar  school  district, 
near  Redding,  reported  ,a  unani- 
mous vote  of  6S  ballots  cast  tor  a 
$5500  bond  issue  to  be  used  in  con- 
structing a  $20,000  building.  Bal- 
ance of  the  money  required  is  ex- 
pected from  WPA. 


ARCHITECTURAL  CLUB 

FROLIC  DECEMBER  6 

Plans  for  the  Reaux  Trts  Frolic 
of  1935,  annual  celebration  of  (he 
San  Francisco  Architectural  Club 
lo  be  held  December  6  at  the  Lido 
Cafe.  901  Columbus  avenue,  are 
nearing  completion,  according  to 
Chairman  Walter  Clifford  of  the 
committee  in  charge. 

ot  the  Pacific  Electric  Railway  at 
Mission  Road.  $382,320;  between 
Camp  Bonita  and  Follows  Camo 
about  two  and  two-tenths  miles  to 
be  graded  and  steel  stringer  bridge 
constructed.   $372,600. 


RAIL  BOARD 
TO  REVIEW 
TRUCK  RATES 

New      HeariniTs      Called      For 

Study    of    Equipment 

Rent    Schedule 

Hearings  to  consider  a  revised 
rate  structure  for  dump  truck  oper- 
ation have  been  called  bv  the  Cal- 
ifornfa  State  Railroad  Commission, 
Warren  K.  Brown,  director  of  trans- 
portation, announced  yesterday. 
The  dump  truck  industry  is  oper- 
ating under  a  temporary  rate  sched- 
ule ordered  by  the  commission  sev- 
eral weeks  ago  on  application  of 
truck  owners  associations  ot  north- 
ern and  southern  California. 

The  commission  has  set  hearings 
at  Los  Angeles.  December  12.  and 
at  Pan  Francisco.  December  19. 

The  following  statement  was  is- 
sued by  .7.  G.  Hunter,  transporta- 
tion engineer,  relative  to  the  com- 
mission's program : 

"The  California  Railroad  Com- 
mission is  now  making  a:i  I'-yesti- 
gation.  looking  toward  ihe  deter- 
mination of  m.niTniim  rates  for 
dump  truck  operators  in  this  state. 
The  commission  has  heretofore  is- 
sued an  order  prescribing  minimum 
rates,  based  upon  water  level  mea- 
surement at  an  hourly  rate.  These 
rates  were  prescribed  with  the  def- 
inite understanding  that  they  would 
be  on  a  temporary  basis  until  the 
commission  could  make  further  in- 
vestigation. 

"The  commission  has  instituted 
a  new  investigation,  dealing  with 
the  matter  of  fixing  rates  for  dunin 
fruck  operation  (Case  No.  40S7)  and 
has  set  the  time  for  public  hearing 
in  this  matter  at  Los  Angeles.  De- 
cember 12.  1035.  and  San  'Franc:sco 
December  19.  1935.  At  these  hear- 
ings all  interested  parties  will  be 
invited  to  participate  in  the  way 
of  outlining  their  particular  prob- 
lems as  well  as  urging  specific 
rate  structures  based  upon  costs  of 
providing  the  service  and  other  ele- 
ments that  have  a  bearing  on  this 
matter  Following  the  receipt  of 
the  testimony  in  this  proceeding, 
the  commission  will  issue  another 
order  prescribing  rates  for  dump 
truck  operation,  based  upon  the 
evidence  adduced  at  these  hearings. 
"There  have  been  some  requests 
for  an  additional  form  of  rate  on 
a  ton-mile  basis  and  it  is  the  com- 
mission's plan  to  develop  a  rate 
structure  that  will  meet  the  entire 
situation.  It  is,  therefore,  import- 
ant that  the  dump  truck  industry, 
both  the  operator  of  the  dump  truclj 
and  the  interests  paying  for  this 
service,  make  available  to  the  com- 
mission all  the  information  possible 
in  order  that  a  comprehensive  rec- 
ord will   be  developed." 


October  shipments  of  electric  'n- 
dustrial  trucks  and  tractors,  as  re- 
ported to  the  Bureau  of  the  Census 
by  ten  leading  manufacturers,  to- 
taled 117.  as  compared  with  SO  in 
September  and  45  in  October.  1934. 


PACIFIC    C  O  N  S  T  R  U  C  i  O  R 


PERMITS  AMD  eOMTRACTS 


SAN    FRANCISCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

Krickson 

1280 

Clarke 

Barrett 

1000 

1281 

Grimes 

Morris 

400U 

1282 

King 

Rasmussen 

1283 

Owner 

King 

Rasmussen 

1285 

Campbell 

Arnott 

6000 

Owner 

1287 

Kerhulas 

Owner 

2000 

Jacks 

5000 

Walker 

2000 

1290 

Clarke 

Barrett 

1292 

Meyerhoff 

\;\n   Aalst 

5000 

1293 

Peterson 

Fortulo 

1294 

Carraro 

Owner 

1295 

Carraro 

Carraro 

1296 

Ray 

Mission 

15000 

stau- 


ALTERATIONS 
(1279)     164  DAY   ST. 
Owner — Mr.    and    Mrs 

104  Day  Street. 
Architect— Not  Given. 
Contractor — Henry    E 

Chenery  St. 


$2850 


ALTERATIONS 

(1280)  SW  HOWARD  and  Russ  Sts. 
Alter  store  and  plant. 

Owner— Clarke   Estate,   premises. 

Architect— Ellison  &  Russell.  712  Pa- 
cific Bldg. 

Contractor— Barrett  i  Hilp.  918  Har- 
rison Street.  $1,000 


DWELLING 

(1281)  NE  PACHECO  154  S  Ariel 
Way.  One-story  and  basement 
frame  dwelling. 

Owner  —  E  T.  Grimes.  810  Pacheco 
St.,    San    Francisco. 

Architect — Harold  G.  Stoner.  %  Con- 
tractor. 

Contractor— A.  T.  Morris  &  Sons.  5400 
Fulton    St..    S.    F.  S4000 


FLATS 

(1282)      B  TWENTY-SIXTH    AVE.    50 

N  Fulton     St.     Two-story     frame 

fiats. 
Owner — M.  J.  King  and  V.  Rasmussen 

1690   Beach   St..    San    Francisco. 
Architect— S.  A.  Colton.  %  contractcr. 
Contractor  —  Viggo  Rasmu.ssen,   16  90 

Beach  St.,  3.  F.  $9000 


DWELLING 

(1283)  W  VAN  NESS  AVE.  SOL'TH 
173  N  24th  St.  One-story  and 
basement    frame   dwelling. 

Owner— John  Brandt,  2S27  Mission  St. 
San    Francisco. 

Architect— Not  Given.  54000 


PLATS 

(1284)  E  TWENTY-SIXTH  AVE.  75 
N  Fulton  Srt.  Two-story  frame 
flats. 

Owner — M.  J.  King  and  V.  Rasmussen 
1690  Beach  St..  San  Francisco. 

Architect— S.  A.  Colton.   Tc   ci.ntractcjr. 

Contractor  —  Viggo  Rasmussen.  1690 
Beach    St.  $10,000 

DWELLING 

(1285)  NW  TWENTY-SIXTH  AVE. 
and  Eucalyptus  St.  (.me-story  and 
basement  frame  dwelling. 

Owner— E.   B.  Campbell.  23r,l  21st  Ave. 

San    Francisco. 
.\rchitect— Not    Given. 
Contractor — Jas.    Arnott    &    ^on,    633 

Taraval    St..    S.    F.  $6000 

ALTERATIONS 

(1286)  273  GREEN  ST.    Alter  apts. 
Owner — Frank   Briano,   premtees. 
Architect-  -Vol  Given.  $2o00 


ALTERATIONS 

(1287)     182  THIRD  ST.    . 

rant. 
Owner— T.   Kerhulas.    premises. 
Architect-Not  Given.  J2000 


ALTERATIONS 

(1288)  84  WEST  PORTAL  Ave.  Alter 
bank  and  store. 

Q„ner— I'aciflc  States  Savings  &  Loan 
Co.,  745  Market  St. 

.Architect —Albert  F.  Roller.  Crocker 
First  National  Bank  Bldg 

Contractor— Jacks  &  Irvine.  620  Mar- 
ket  Street.  $5,000 


ALTERATIONS 

(12S9)     STS    POLK   AND    ELLIS    STS. 

Alter  sales   building. 
o«ner  —  Chanslor    &    Lyons    Stores. 

Inc..  740  Polk  St.,   San  Francisco. 
Architect— Not    Given. 
Contractor  —  P.    J.    Walker    Co..    608 

Sharon    Bldg..    S.    P.  J2000 


KUSS 


ALTERATIONS 

(1290)     SW    HOWARD      AND 
Streets.     Alter  store. 

Owner— Clarke   Estate.    Premises. 

Engineers— Ellison    &    Russell.    Pacific 
Uldg..  San  Francisco. 

Contractor— Barrett  &   Hilp,   918  Har- 
rison  St..   S.    F.  $1000 


BUILDING 

(1291)  N  ELLIS  HT.  130  E  Larkin 
St.     Class  D  commercial  building. 

Owner— Gilroy   Co..    %    Contractor. 

Architect— S.  A.  Colton,  544  Market 
St,.  San  Francisco. 

Engineer— W.  L.  Huher.  %  Contractor. 

Contractor- D.  L.  Bienfleld.  666  Mis- 
sion St.,  San  Francisco,         $18,000 


ALTERATIONS 

(129S)  NO.  231-233  POST  ST.  Alter 
store   and    loft. 

Owner—Carmelita  Meyerhoff  and  Hil- 
degrade  Melsheiroer.,  T  r  a  b  e  n 
Trarbach  and  Goettengen.  Ger- 
many. 

Architect— Not  Given. 

Contractor — George  Brunno  Van  Aalst, 
41  West  Portal.  $5000 


ALTERATIONS 

(1293)  NO.  627  LONDON  STREET. 
Alter   dwelling. 

owner — M.    Peterson.   Premises. 
Architect — Not  Given. 
Contractor— F,  Portulo.  1279  43ra  Ave. 
San   Francisco.  $2000 

I IWELLING 

(1294)  W  GIRARD  ST.  50  N  Dwight. 
One-story  and  basement  frame 
dwelling. 

Owner— P.    (3arraro.    1129-A    Guerrero 

St.,  San  Francisco. 
Architect— Not   Given.  $2250 

DW'ELLING 

(121151  E  DARTMOUTH  ST.  75  N 
Felton  St.  One-story  and  base- 
ment frame  dwelling. 

owner  —  G.  Carraro.  750  Felton  St.. 
San  Francisco. 

Architect— >.'ot  Given. 

Contractor  —  G.  Carraro  &  Sons.  750 
Felton  St..   S.   F.  $2250 

MARKET    BLDG. 

(1296)  NW  WEST  PORTAL  199  SW 
Vicente  St.  One-story  Class  C 
reinforced   concrete   market   bldg. 

Owner  —  Wm.  R.  Ray.  1370  Harrison 
Si.,  San   Francisco. 

Plans  hy  H.   H.   Soult. 

Engineers— Ellison    &    Russell. 

$15,000 


ALAMEDA 

COUNTY 

No. 

Owner 

Contractor    Am 

574 

Modern 

Owner      Is 

Kearns             Vu 

n  Bokkelen      24 

976 

Winds.ir 

W'indor      i 

977 

Atkin.son 

Atkinson 

978 

Kings 

Stolte    1 

979 

Signer 

Erickson      . 

9S0 

Gezo 

Rose      1. 

981 

MacKinnon 

Caskey      1- 

982 

Haake 

Owner      2 

9S3 

Young 

Gaskill      2 

984 

Lein 

Tarman       ^ 

985 

Raesling 

Armstrong    1 

986 

Harrison 

Armstrong 

987 

Poole 

Walstrom      l 

98S 

Dowling 

Owner      4 

989 
9911 

Dowling 
Netherby 

Owner      4; 
owner      ( 

991 

Nicholson 

Nicholson      4 

993 

Davies 

Dawe 

993 

Prudential 

Owner 

994 

Dreisbach 

Owner      " 

995 

Pfrang 

Owner      C 

ALTERATIONS 

(974)       3270-76    GRAND    AVE.,    OA 

LAND.    Alterations  and  additi 
Owner  and  Builder— Modern  Food 

5725  E   14th  St.,   Oakland. 
Architect— Not  Given.  $1 


REPAIRS 

(975)      7012    HEMLOCK    Street,   OA' 

LAND.    Fire  repairs. 
Owner — R.    J.    Kearns,    7012    Hemlo 

St.,  Oakland. 
.\rchitect — Not    Given. 
Contractor — W.  K.   Von  Bokkelen,  : 

Hobart  St.,   Oakland.  »: 


DWELLING 

(976)     5646  MAXWELTON  RD.,  Ot 

LAND.     One-story    5-room    d» 

ing. 
Owner— Martha  Windsor,  92S  Kini 

Ave.,  Piedmont, 
-Architect — Not   Given. 
Contractor — Geo.   Windsor,   928  Kn 

ton  Ave..   Piedmont.  $ 


Owner  and  Builder — C.  Atkinson  R^ 

ty  Syndicate  Bldg.,  (.'akland. 
Architect— Not  Given.  $3 


HOME 

(97S)      3900   BROADWAY-.  OAKLA^ 

Two-story  lO-room  brick  and 

Crete   home. 
Owner — Kings  Daughters  Home,  ; 

Architect  —  Julia  Morgan.  Mer 
Exchange   Bldg.,    San    Fran 

Contractor— F.  C.  Stolte  Co..  34 
guna  Ave.,  Oakland.  •" 


ALTERATIONS 

(979)  6030  HOLW.\Y  ST  .   OAKLA: 
.\lterations  and  addition. 

Owner — H.  C.   Stgner.   premises. 
Architect— Not  Given. 
Contractor — John  Erickson,  ISrC' 
St.,  Alameda. 

REP.AIRS 

(980)  3435   GRO^^   ST..    OAKLAt 
Fire  repairs. 

Owner— Mrs.  J.  M.  Gezo 
Architect — ^Not  Given. 
Contractor — A.  H.  Rose.   4TS  :."i 
Oaklanrl. 

.\LTER.\TIONS 

(981)  3700  PATTERSON  AVE..  OA 
LAND.    Alterations. 


PACIFIC    CONSTRUCTOR 


(nvner — Hugh    MacKinnon. 
Architect— Not    Given. 
Contractor— H.  T.  Caakey,  4215  Carson 
St..  Oakland.  81S0O 


STORK 

(982)  5754  FOOTHILL,  BLVD..  OAK- 
LAND.   One-story  store. 

Owner  and  Contractor — E.  J.  Saake, 
525    14lh   St.,    Oakland. 

Architect — Not  Given.  $2500 


DWELLLVG 

(983)  ZS.ia  WARD  ST.,  BERKELEY. 
Two-story  3-room  frame  dwelling. 

Owner — Rebecca  Young,  premises. 
Architect— Not  Given. 
Contractor— D.  W.  Gaskill,  3041  Hlllo- 
gass.    Berkeley.  J2000 

STATION 

(984)  NO.  250  EIGHTH  ST..  OAK- 
LAND. One-story  steel  service 
station. 

Owner — Fred  Lein. 
Architect — Not  Given. 
Contractor    —    J.    H.      Tarnian.      5000 
Broadway,  Oakland.  $1000 


DWELLING 

(985)     NO.      6041   ACACIA     AVENUE, 

OAKLAND.        Two-story      8-room 

dwelling. 
OHTier  —  N.    P.    Raesling.    Broadway. 

Terrace,  Oakland. 
Arcihtect— F.    L.    Confer.    Russell    St.. 

Berkeley. 
Contractor   —    .1.    R.    Arm.,?trong.    1131 

Fleet  Road.  Oakland.  $1,000 


DWELLING 

(986)  6107  ASCOT  DRIVE  OAK- 
LAND.    Two-story  7-room  dwig. 

Owner— Dr.  S-.  W.  Harrison,  Wake- 
field BIdg..  Oakland. 

Architect — Not    Given. 

Contractor  —  J.  R.  Armstrong.  1131 
Fleet    Road.    Oakland.  $8500 


ADDITION 

(987)  NO.  286  LENOX  AVENUE. 
OAKLAND.  One-story  concrete 
addition. 

Owner- Mrs.  Poole.   Premises. 

Architect — Not  Given. 

Contractor— Carl  Walstrom.  1447  Ex- 
celsior Ave..  Oakland.  $1300 


DWELLING 

(988)  NO.  3234  MORCOM  AVENUE, 
OAKLAND.  One-story  five-room 
dwelling. 

Owner— 9.   J.   Bowling,   2800  Clay  St., 

Alameda. 
Architect—Not   Given.  $4000 

DWELLING 

(989)  NO.  3238  MORCOM  AVENUE. 
OAKLAND.      One-Story    six-room 

dwelling. 
Owner— 9.   J.   Dowling,   2800  Clay  St.. 

$4500 


DWELLING 

(990)  NO.  474  VASSAR  STREET. 
BERKELEY.  Two-story  5-rooni 
frame    dwelling   and    garage. 

Owner— W.  A.   Nelherby.  3853  Lyman 

Road.   Oakland. 
Architect— Not    Given.  $4000 

DWELLING 

(991)  NO.  90  ALAMO  ST..  BERKE- 
LEY.      One-story  six-room  frame 

dwelling. 
Owner  —  N.    Nicholson,    650  Blossom 

Way,  San  Leandro. 
Architect— L.   Hannaford. 
Contractor— D.       W.       Nicholson.      550 

Blossom  Way.  San  Leandro. 

$4000 


DWBJLLING 

(992)  NO.  650  EUCLID  A\T:NUE. 
BERKELEY.  Two-story  six-room 
frame  dwelling  and  garage. 

Owner  —  C.  E.  Davies.  449  Coventry 
Road.   Berkeley. 


Architect- Not  Given. 
Contractor — S.  C.  Dawe,  649  Coventry 
Road,   Berkeley.  $6000 

AI,TKI!.\TI<i.\'S 

(:i:i:i)  .vu,  7:!2  cragmont  avk., 
BERKELEY.     Alterations. 

Own.  r— I'rudcntial  Insurance  Co..  372 
nih   St.,   Oakland. 

Architect— Not   Given.  $1400 


FLATS 

(994)     NO.     1411     E-TWELFTH     ST., 

OAKLAND.      Two-story   10  -  room 

flats  and   stores. 
Owner — Dreisbach   Coal   &   Wood  Co.. 

Premises. 
Architect— Not   Given.  $7000 


DWELLING 

(995)  NO.  144  ALTA  ROAD.  OAK- 
LAND.     One-story    6-room    dwig. 

Owner— C.  J.  Pfrang,  6300  Claremont 
Ave..  Oakland. 

Architect— Not    Given.  $5500 


BUILDING  CONTRACTS 

SAN    FRANCISCO  COUNTY 


BUILDING 

(153)      N    ELLIS    ST.    approx   91    ft.    S 
in.  E  Larkin.    One-etory  and  mez- 
zanine Class    B   Ijidg. 
Owner- The  Gilboy  Co.,   545  Eddy  St. 
Architect— Sidney  A.  Colton.  544  Mar- 
ket Street. 
Contractor— n.    L.    Bienfleld.   666   Mis- 
sion  Street. 
Filed,  Nov.  21.  '35.  Dated.  Nov.  20.   '35 

Structural    steel    up $3946.30 

Concrete  poured  in  walls 3946.50 

Roof  on  3946.50 

Completion    _ __ 3946.50 

Usual   35   days 5262.00 

TOTAL  COST,  $21,048.00 
Bond.  $10,524.00.  Sureties.  Marviand 
Casualty  Co..  Baltimore.  Limit,  63 
days.    Plans  and  Spec,  filed. 


SAN    FRANCISCO    UNDER    $1000 

ALTER  warehouse,  $665;  366  Tehama 
St.;  owner.  Signal  Oil  Co..  2301 
Blanding  »t.,  Alameda;  contrac- 
tor. Fred  J.  Early  Jr.,  369  Pine  St. 

FLUES,  $50;  W  Alemany  50  S  Ther- 
esa St.;  owner.  L.  Depaoll,  3289 
Mission  St.;  contractor.  Precita 
Sheet  Metal  Works.  3119  Harri- 
son St. 

ALTER  store.  $400;  476  Geary  St.; 
owner.  Dr.  Raoul  Blanguie.  % 
Contractor;  contractor,  Seymour 
Showcase  &  Fixture  Corp..  251 
Post  St. 

ALTER  dwelling,  $60;  S09  Fell  St.; 
owner.    Walter  F.   Popley,   Prem. 

ALTER  beauty  Parlor.  $50;  26  Gough 
SL;  owner,  Tarantino.  Premises; 
contractor.  Unger  Elec.  Co.,  675 
Laguna  Honda. 

SIG.V.  electric,  $200;  1544  Fillmore 
St.;  owner.  Split  Nickel  Store. 
Prem. ;  contractor.  Brumfield  Elec. 
Sign  Co..   965  Folsom  SL 

SIGN,  electric.  $200;  2092  Divisadero 
St.;  owner,  Frank  Adams.  Prem.; 
contractor,    Wonderlite,    170   Otis. 

SIGN,  electric,  $350;  961  Market  St.; 
owner.  Steinberg's  9hoe  Store. 
Prem.;  contractor.  Novelty  Elec. 
Sign  Co..  66  Washburn  St. 

BARBER  pole.  $100;  3135  Clement  St.; 
owner.  Max  Pavsner,  Premises; 
contractor,  H.  &  H.  Elec.  Co..  2093 
15th  St. 

ALTER  dwelling,  $762;  1915  Pierce 
St.:  owner,  Walter  Lyons,  Prem.; 
contractor.  Felix  B.  Welch,  1430 
Larkin   St. 

BILLBOARD.  $7:  S  Turk  91  W  Bii- 
chanan  Street:  owner.  Foster  & 
Kleiser   Co..    1675   Eddy   St. 

FLUES.    $50:   W   Alemanv   25   S  Ther- 


esa St.;  owner,  r,.  Depaoll,  3289 
Mission  .St.;  com.-actor,  Precita 
.Shett  Metal  Work.s.  3119  Harrison 

.S-IGN,     electric.     $200;     2iJ6  .  Chestnut 
St.;     owner.     Split     Ni,  kcl     Store. 
Wemises;    contractor,     '{rumfteld 
Elec.  Sing  Co..  965  FolM.ri  St. 
ALTER   apartments.    $290;    82.   Geary 
St.;  owner,  Castle'-AijaTtrntf  i  Co.. 
Prem.;.  contractor.    FatterWi''  4 
Koster  Iron  WorK.<  Inc..   2«6';^th 
Street. 
SION..  electric,    $150:    482   Ellis   Strc<l 
owner,    M.  .  McDonald,    Premises; 
•,    contractor.   Brumlleld,  965- Kol»om 
SIU.Ni.   *1i|;    Market    St.    at' EWdy   and 
Powell   sts. ;  owner.  Grays  Cloth- 
ing Store,     Premises;  .  contractor. 
De    Vaux   Signs.    567    Valencia   .St. 
ALTER    store.     $35;    2026    Irving^  iSt.; 
owner,   J.    H.     Gwinn     Estate,    11 
M.trtha  St.    Petaltima.' 
ALTER    woodsheS,    $7;    40'  CJaven    St. 
(rear):    owner,    Ralph    Rodriguea, 
Premises.        -  -    - 

ALTER  dwelling,  $200:  24  Regent. St.; 
owner,    Mrs.    R.    Denataie.    Prem.; 
contractor.   S.   Goyorfl,  257  Peralla 
Avenue. 
S-IGN,    electric,    $200:    5623   Qeary  St.; 
owner.   Split  Nickel  Store,   Prem.; 
contractor.    Brumfield    Elec.    Sign 
Vo..    965    Folsom    St. 
SIGN,    electric.    $175;    8    12th    Street; 
oWTler.    Rice   Securities  Co..   Prem. 
contractor,    Brumfield;  Elec.    Sign 
Co.,   965   Folsom   St. 
S-IGN,  electric,  $200;  250S  Mission  St.: 
owner,  California  Optical  Co.,  25C5 
Mission     St.;     contractor.     Novelty 
Elec.  Sign  Co.,  66  Washburn  St. 
.SIGN,   electric,    $40;    140   Leavenworth; 
owner.    Goodness    Candies,    prem- 
ises;  contractor.   Laib.   Seventh   & 
Folsom  Sts. 
FLUE.  1  patent.  $23:  4965  Mission  St.: 
owner.  Mrs.   E.  Berndt.  2961  Har- 
rison St. ;  contractor.  New  Mission 
Sheet  Metal  Works,   3401  Mission. 
FLUES,    3    patent,    $50-    425   Magellan: 
owner,  D.  Tiscornia,  1651  Alemany 
Blvd.;     contractor.     New     Mission 
Sheet  Metal  Works,   3401  Missinn. 
ALTER  dwelling.  $25;  77J^,  Carmelita; 
owner,   C.    D.   Trueman,   premises. 
ALTER  cafe.  $150:  830  DivLsadero  St.: 

owner.   T.  l-oso.  premises. 
ALTER    cafe,    $300;    101    Mission    St.; 
owner,  E.  S.  Sullivan,  753  Monad- 
nock  BIdg.;  contractor.  A.  Strate. 
190  Moneta  Way. 
ALTER  cafe.  $100;  2974  16th  St.;  own- 
er.   P.    McCarthy,    preinisee:    COB- 
tractor,  A.  H.  Davie,   33  Camp.- 
ALTER   dwelling.    $S0O:    1550    Church: 
owner,    J.    F.    Andrade.    premises. 
SIGN.   $10;    SW   Pacific   and   Polk   St.; 
owner.    General    Petroleum    Corp.. 
Oakland. 
SIGN,  electric.  $100;  1207  Fillmore  St.; 
owner.  Jack  Harris  premises;  con- 
tractor Neon  Sign  Serv-ice  Co..  1707 
Folsom  .Street.  " 
GARAGE.    1-slory    frame.    $200;    rear 
1628  Lake  St.;  owner.  R.  R.  Bfrch. 
premises;    contractor,   L.    A.    Hin- 
son.   756  4th  Ave. 
.SIGN,   electric.  $200.00:  709  Monterev: 
owner.   Monterey  Food  Palace,  779 
Monterey;    contr.actor.    QRS    Neon 
Corp..   Ltd..   090   Potrero. 
SIGN,  electric.  $100:  76  Summer:  p-wn- 
er,    L.    C.    Marty,    premises:    con- 
tractor.   Neon    Sign    Service    Co.. 
1707  Folsom  St.'  ■      , 
SIGN,  electric.  $125;  2-25  Eddy  St.    ("in 
parking   lot),   owner.   Hotel  Clark. 
217  Eddy  St.:  contractor.  Electric- 
al Prod.  Corp..  255  Golden  Gate. 
.-ilGN.    electric.    $200:    354    Geary    St.: 
owner.     Solan's     Grill,     premises; 
contractor.  Elec.    Prod.   Corp..   255 
Golden  Gate  jVve. 
-ALTER    dwelling.    $l.i0:    ].59    Liberty: 
owner  .A'nglo  Calif.  National  Bank. 
1     Sansome    St.:     contractor.     Bay 
Cities   Contracting  Co..   499  Nato- 
ma  Street.  ■  -  .■  .    •  ■ 
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CHURCHES 


Planned. 

CHURCH  Cost,    $40,000 

RICHMOND.    Contra    Costa    Co.,    Cal. 

New    church    building. 

Owneir  —  First  Presbyterian  Church 
(Chas.  W.  W.  St.  Johnson.  Pas- 
tor).   Richmond. 

Architect — Not  Selected. 

4—  FACTORIES  &  WArT- 
HOUSES 

CONTRACT    AWARDED 

L.i  VERNE,  Los  Anceles  Co.,  Cal. 
— H.  M.  Hanawalt.  2151  D  St.,  La 
Verne,  has  contract  for  additions  to 
a  fruit  packing  plant  in  La  Verne  for 
the  La  Verne  Cooperative  Citrus  As- 
sociation; C.  I.  Cartwright.  manager. 
Cost,  J42,000. 

Being  Done  By  Day's  Worl< 
FACTORY  Cost,  55,000 

SAN  FRANCISCO.  Calif.,   S.   Williams 

St.,    397    ft.    W'.    Newhall. 
One-story  factory    (40x150  feet)   wood 

Owner — Pacific  Can  Co..  premises. 
Engineers— Ellison    &    Russell,    Pacific 
Building. 


Bids  Opened 

COTTON  COMPRESS  UNIT 

Cost,  jeo.ooo 

STOCKTON.  San  Joaquin  Co.,  Calif. 
Deep  Draft  Terminal. 

Unit  E  of  cotton  compress  (concrete 
floors,  brick  walls,  galvanized 
iron  and  wood  siding,  tar  and 
gravel  roof,  etc.) 

Owner— City  of  Stockton,  Port  Com- 
mission  (B.  C.  Allin,   Secretary). 

Plans  by  Engineering  Dept.  of  Owner. 

Low  Bidder— O.  H.  Chain,  41  S.  Sutter 
St.,  Stockton. 
Complete  bide  folJow: 

O.   H.    Chain $43,980 

J.   C.   Meyers 44,747 

H.    H.   Kenning _ 44,998 

All  of  Stockton. 

Recommendation  made  to  PWA  that 

contract  be  awarded  low  bidder. 


Contract  Awarded 

TRANS.  BLDG.  Cost    S2I  04S 

SAN  FRANCISCO.  N  Ellis  Street  91 
E  Larkin. 

One-story  and  mezzanine  floor  Class 
B  reinforced  concrete  and  steel 
transportation  building  (steel  sash, 
steel  trusses,  metal  roof,  office  and 
toilet  facilities,  cement  floors,  etc.) 

Owner— The  Gilboy  Co..    545   Eddy   St 

Architect— Sidney  A.  Colfon,  554  Mar- 
ket Street. 

Contractor— D.  I..  Bienfleld.  66fi  .Mi,«. 
slon  Street.  • 


Sub-Contracts  Awarded. 
WAREHOUSE  Cost.    J8DQ0 

STOCKTON,    San    Joaquin   Co.,    Calif, 

No.  131  N.  Edison  Street. 
One-story  warehouse  (Warehouse  No. 

Owner  —  Taylor  Milling  Co..  Stockton 
Architect — Not  Given. 
Contractor  —  Western  Industrial  En- 
gineering Co..   2223   E-37th   Street, 

Vernon. 
Electric  —  J.    Griialva.    X629   Stanford 

Ave.,    Stockton. 
Sheet   Metal  —  Ducomniun  Corp..   656 

Townsend  St.,  San  Francisco. 
Glass— Jack    Tyre   Glass   Co..    2039   E. 

3Sth   St.,    Los  Angeles. 
Reinforcing  Steel— Kyle  &  Co.,  Wests 

l-'ine,   S-tockton. 
Trusses— Summerbell    Truss    Co..     354 

Hobart  St.,  Oakland. 
Lumber— E.    J.    Stanton    &    Son.    Ver- 


Hardwa 


Co., 


PREPARING    PLANS 

L09  ANGELES,  Calif.  —  Albert 
Kahn  Inc.,  architects  and  engineers. 
New  Center  Bldg.,  Detroit,  reports 
that  plans  for  the  automobile  assem- 
blv  plant  to  be  built  on  a  43-acre 
site  at  Santa  Fe  Ave.  and  Tweedy 
Blvd.,  for  the  General  Motors  Corp., 
are  in  the  preliminary  stage  and  that 
it  will  be  several  weeks  before  they 
are  well  developed.  Soil  tests  of  the 
site,  which  covers  an  area  of  840x560 
feet,  have  been  made  by  Raymond  G. 
Osborne  and  forwarded  to  the  archi- 
tects. The  plant  will  consist  of  a 
main  structure,  an  office  building,  a 
cafeteria,  loadijig  dock  and  boiler 
plant.  A  large  amount  of  concrete 
paving  will  be  included  in  the  ira- 
provemenu.  The  site  is  entirely 
fenced.  • 

6— GARAGES    &    SERVICE 
STATIONS 

Contract   Awarded 

GARAGE  Cost.  J5.000 

SAN  FRANCISCO,  Calif..  W.  Fill- 
more.   107    ft.    S.    Broadway. 

One-story  frame  garage. 

Owner — George  F.  Volkman.  2307 
Broadway. 

Architect— Miss  Julia  Morgan.  Mer- 
chants Exchange  Bldg. 

Contractor — N.  F.  Nielsen.  666  Mission 
Street. 


Plans   Being  Prepared 

SERVICE    STATION  C'L-st.  J7.50(l 

FRESNO,  Calif.,  Van  Ness  Av!.  and 
Amador  Street. 

Brick    Service    Station    (50x150)    ftet). 

Owner — General  Petroleum  Co  519 
19th   Street.   Oakland. 

Architect— Plans  by  Engin.-^ring  De- 
partment of  owner 


Sub- Bids  Being  Taken, 

.ADDITION  Cost,   $10,000 

WATSONTILLE,    Santa  Cruz  County, 

Cal.    Lake  and  Main  Streets. 
One  -  story  concrete  addition  to  hotel 

garage. 
Owner— Resetar  Hotel,  Watsonville. 
Engineer— L.  H.  Nishkian,  525  Market 

St.,    San   Francisco. 


7—  FEDERAL  BUILDINGS 

Bids  Opened. 

LODGE  BLDG.   ETC.  Cost,  $45,000 

DALY  CITY.  San  Mateo  Co..  Calif. 
MLssion  and   Hlllcrest  Drive. 

Two-story  reinforced  concrete  &  steel 
lodge  and  store  bldg.  (cast  stone 
ornaments,  steel  columns  and 
trusses,     heating     ajid     ventilating 


system,    maple    floors,    plate    glass 
front,    metal  bars,   tile   work,   etc.: 
two  lodge  halls,   banquet  hall  and 
offices  on  second  floor  with  stores 
on  the  ground  floor.) 
Owner— Crocker  Lodge,  F.  &  A.  M. 
.\rchitect — H.  C.  Baumann,  251  Kear- 
ny- St.,  San  Francisco. 
Low   Bidder— H.    H.   Larsen.   64   South 
Park.  San  Francisco. 
Complete   bids   follow: 
H.  H.   Larsen.   San  Francisco    $14,448 

O.   M.   Rousseau.   Inc..   S.   F 48.273 

H.   E.   Rahlman,    S.   F _ 49.324 

Jacks  &    Irvine.   San  Francisco..  49.983 

Hannah   &   Wooldrkige.    S.    F 50.735 

Miller  &   McGillis.   S.   F ._ 52.254 

C.   L.   Wold  Co..   S.   P.- 54.293 

Bid6    held    under   advisement   for   a 
tew  days. 


Plans    Being    Completed. 

BOATHOUSB,    ETC.  Cost.    $ 

POINT     AKGUELLA.      near    Arlight, 
Santa    Barbara   Co..    Calif. 

Nation  dwelling  and  garage  for  coast 
guard  station. 

Owner — United    States    Government. 

Plans   by  Construction    DepartT.o:it  of 
Coast  Guard  Headquarters.  Wash- 
ington. D.  C 
Bids    will    be    asked    in    about    tw» 

weeks. 


Bids   Opened. 

POST  OFFICE  Cost.   $ 

NORTH    HOLLYWOOD.    Los   Angeles 
Co..   Calif. 

v..  S:   Post  Office  Building. 

Owner — United    States    Government. 

Plans  by  Supervising  Architect.  Treas- 
ury   Dept..    Washington.    D.    C. 

Low  Bidder  —  Theo.  A.  Beyer  Corp.. 
Chamber  of  Commerce  Bldg..  Los 
Angeles. 
Complete  bids  follow: 

Theo.  A.  Beyer  Corp..  Los  An- 
geles      -. - $73,528 

L.  F.   Dow  Co..  Los  Angeles —  74.000 

Robert    E     McKee 74.935 

Schuler  &   McDonald.   Oakland..  76.400 
Bids  held  under  advisement. 


Plans  Being  Completed, 

BOATHOUSE.    ETC.  Cost     $35,001) 

EUREKA.   Humboldt  Co..  Cal.    (Hum-       _ 
boldt  Bay  U.  S.  Coast  Guard  Sta- 
tion). 

Boathouse.  station  building  and  ma- 
rine launchway  for  coast  guard 
station. 

Owner — United    Statese    Government. 

Plans    by    Coast    Guard    Headquarters 
Office.   Washington.    D.   C. 
Bids    will    be    asked    in    about    two 

weeks. 


BIOS   REJECTED 

PEAKL  HARBOR.  T.  H— Bureau 
of  Yards  and  Docks,  rejected  bids 
received  November  13.  for  the  con- 
struction of  storehouse,  fire  station 
and  boat  house  at  the  Naval  Fleet 
Air  Base.  Pearl  Harbor.  T.  H.  Spec.  )| 
No.  8003.  Lowest  bid  was  submitted 
by  the  Young  Engineering  Corp.. 
Honolulu,    at    $92,400. 

New  bids  will  be  asked  shortly. 


LOW    BIDDERS 

S.\N  FR.\NCISCO.  —  Herring.  Hall. 
Marvin  Safe  Company.  214  California 
St..  at  $27,400  submitted  low  bid  to 
Treasury  Department  for  vault  en- 
trance in  the  U.  S.  Mint.  San  Fran- 
cisco. 

Three  low  bids  follow: 
Herring,  Hall,  Marvin  Sate  Co...$27,400 

York  Safe  &  Lock  Ck)..  S.  F 31,980 

.Mosler  Safe  Co..  Covington.  Ky.  33.570 

Complete  bids  will  be  given  shortly. 


PACIFIC    CONSTRUCTOR 


Low  Bidders. 

POHT  OKFIf-E  Cont,   JH3.000 

SAUNAS.  Monterey  Co.,  Cal.  West 
Allsal.  How.ird.  Churt-h  and  Lin- 
coln Streets. 

One-story  rflnlorccd  concrete  Pout 
Office  (140x60  (eet)  tile  floors  In 
lobby,    ornamental    wainscoting. 

Owner— L'nitcd    .States    C.jvernment. 

Plans  by  Supervising  Architect  Treas- 
ury Dept..  Washington,   D.  C. 

Low    Bidder  —  Frank    J.    Rellly,    6330 
Pulton  St..  San  Francisco,  at  192.- 
840. 
Second    low    bid    was    submitted    by 

Robert    E.     McKee,     Los    Angeles,    at 

199,600. 

Complete      bids    will    be      published 

shortly. 


Contract  Awarded 

POST  OFFICE         Cont.    Price,   141,430 

I-ODI.   San  Jo,i(|uln  Co.,   Calif. 

i;.   S.  Po.st  Office  Hulldlng. 

Owner— United  states  Government. 

Plans  by  Supervising  Architect  of  the 
Treasury  Dept.,  Washington,  D.C. 

fontractor— Frank  J.  Reilly,  eS.M  Ful- 
ton  St.,  San  Pranclaco. 


BUILDING     MATERIAL    APPROVED 

ANAHEIM,  orange  Co.  Calif.— 
Treasury  Department  approved  the 
following  building  material  and  equip- 
ment awards  for  the  construction  of 
the  Post  Office  at  Ahaheim.  Q.  P. 
Campbell  Building  Company,  Los  An- 
geles,   general    contractor. 

Plumbing  fixtures.  Standard  Sani- 
tary Mfg.  Co.:  indirect  water  heater, 
Eicelso  Products  Co..  water  supply 
pipe,  Bridgeport  Brass  Co.,  pressure- 
reducing  valve  on  water  supply,  Muel- 
ler Co.;  relief  valve,  Mueller  Co.: 
backwater  valve,  Josam  Mfg.  Co.; 
nonconducting  covering  for  plumbing, 
Johns-ManvUle  Co.;  boiler,  Kewanee 
Boiler  Corp.:  tube  and  wall  radiators. 
Am.  Radiator  Corp.;  nonconducting 
covering  for  heating,  Johns-Manville 
Co. :  angle  radiator  valves.  Jas.  P. 
Marsh  Corp.;  air  valves  for  radiators. 
Am.  Radiator  Corp.:  oil  heater  elec- 
trict,  General  EHec.  Corp.;  air  valves 
for  ends  of  steam  mains.  Am.  Radia- 
tor Corp.:  panel  boards.  Bull  Dog  El- 
ec.  Products  Co.;  main  switch.  Mul- 
lenbach  Elec.  Mfg  Co.:  flush  switches, 
fan  hangers  and  receptacles.  Arrow- 
Hart  &  Hegeman  Elec.  Co.;  r.  c.  wire. 
National  Elec.  Products  Co.:  pendent 
switches.  Pass  &  Seymour:  glass- 
ware. Gill  Glass  &  Fixture  Co.  and 
Moe-Bridges  Corp.;  lighting  fixtures. 
Perfeclite    Co.  • 


BUILDING   MATERIALS  APPROVED 

SAN  FRANCISCO  —  Treasury  De- 
partment approved  the  following 
building  material  awards  for  the  con- 
struction of  the  U.  S.  Mint  in  San 
Francisco.  Clinton  Constr.  Co..  923 
Fotaom  St.,  San  Francisco,  general 
contractors. 

Plumbing  fixtures.  Standard  Sani- 
tary Mfg.  Co.;  chemical  stoneware 
sinks  and  vats.  General  Ceramics  Co.: 
mixing  valve.  Powers  Regulator  Co.: 
refrigerating  machine.  American  En- 
gineering Co.;  acid-resisting  pipe  and 
fittings.  Pacific  Foundry  Co.:  copper 
water  supply  pipes.  Revere  Copper  & 
Brass  Co..  Baltimore  Tube  Co.  Div.; 
tin-lined  pipe.  Revere  Copper  &  Brass 
Co.,  Baltimore  Tube  Co.  Dlv.;  non- 
conducting covering  for  plumbing. 
Armstrong  Products  Co.  cork  covering 
and  Plant  Rubber  &  Asbestos  Wks. 
woolfelt;  incinerator,  San  Francisco 
Fire  Brick  &  Constn.  Co.;  tube  radi- 
ators. Crane  Co. ;  wall  radiators.  Crane 
Oo.;  blower  air  piping,  Taylor  Forge 
&  Pipe  Works:  non-conducting  cover- 
ing for  heating.  Plant  Rubber  &  As- 
bestos Co.;  radiator  valves,  American 
Radiator  Co.;  unit  heaters.  C.  A.  Dun- 
ham Co.  :automatic  temperature  regu- 
lators for  unit  heaters.  Barber-Colman 
Co.;  fan  blast  radiation.  Crane  Co.: 
lighting  distribution  panels.  Drendell- 
Trumbell  Elec.  Mfg.  Co.;  feeder  panels 
and  main  switchboard.  Drendell  - 
Trumbell  Elec.  Mfg.  Co.:  plug  recep- 
taciles,  Arrow-Hart  &  Hegeman 
Elec.  Co.;  fiush  switches,  Bryant  Elec. 
Co.:  r.  c.  wire,  Triangle  Wire  & 
Cable  Co.;  glassware.  Phoenix  Glass 
Co.:  lighting  fixtures,  g'everin  Elec. 
Company. 


Contract  Awarded 

POST  OFFICE  Cont.   Price  $4S.760 

SAN  GABRIEL,   Los  Angeles  Co.,  Cal. 

I".    S.    Post  Office   Bldg. 
Owner— United  States  Government. 
Plans  by  Supervising  Architect  of  the 

Treasury  Dept.,  Washington,   D.C. 
I'ontractor — Campbell    Const.    Co.,    961 

S.  Gene-wee  St..  Los  Angeles. 


Contract   Awarded 

POST  OFFICE  Cont.   Price  $71,347 

WHITTIER.    Los    Angeles    Co..    Calif. 

Washington    Ave.    and    Bailey    St. 
U.   S.   Post  Office  Building. 
Owner — United  States  Government. 
Architect  —  R.   L.  Warren,  Emporium 

Bldg..  Whittler. 
Contractor— L.    F.    Dow  Co.,    1243   25th 

St..   Santa  Monica. 
Complete    bids    published    Sept.     23. 

BUILDING  MATERIALS  APPROVED 
ALHAMBRA,  L.  A.  Co.,  Calif.— 
Treasury  Department  approved  the 
following  building  materia!  a,vards  for 
the  construction  of  the  U.  S.  Post 
Office  at  Alhambra.  Sarver  &  Zoss, 
1016  W.  4th  St.,  Los  Angeles,  general 
contractors. 

Plumbing  Kxtures,  Standard  Sani- 
tary Mfg.  Co.;  elcjtric  water  coolers 
and  drinking  fountains.  Halsey  W. 
Taylor  Co.;  p.^ssure-reducing  valve 
on  water  supply.  Wa.'s  Rtgulalor 
Co.;  brass  pipe.  Chase  Brass  A  Cop- 
per Co.;  back  water  vaWe,  Jcsam 
Mfg.  Co.:  relief  valve  on  hot  water 
storage  tank.  Watts  Regulat  jr  Cc; 
back  water  cesspools,  Thos.  F.  But- 
ler; nonconducting  covering  for 
plumbing.  Johns-Manvllle  Co.;  sump 
pump,  Yeomans  Bros.  Co.;  boiler, 
Kewanee  Boiler  Corp.;  oil  heater.  Hot 
.Stream  Heater  Co.;  combination  0:1 
and  gas  burner.  Enterprise  Oil  Bur- 
ner Co.;  tube  and  wall  radiators,  U.  3. 
Radiator  Corp.;  nonconducting  cov- 
ering for  heating.  Johns-Manville  Co.; 
angle  radiator  valves.  Marsh  Valve 
Co.;  air  valves  for  radiators,  Hoff- 
man Specialty  Co.;  air  valves  for  ends 
of  steam  mains,  Dole  Valve  Co. :  light- 
ing distribution  pane!.  Trumbull  Mfg. 
Co.:  feeder  panel,  Triimbull  Mfg.  Co.: 
r.  c.  wire.  Anaconda  Wire  &  Cable 
Co.:  main  service  entrance  cabinet, 
Trumbull  Mfg.  Co.;  flush  switches. 
Arrow-Hart  &  Hegeman  Elec.   Co. 


Bid  Opening  Date  Postponed  Until  Dec. 

3rd,    1    P.    M. 
POST  OFFICE  Cost,   $79,200 

REDDING,   Shasta  Co.,   Calif.    Oregon 

Street  bet.   Placer  and  Yuba  Sts. 
United  States  Post   Office. 
Owner — United  States  Government. 
Plans  by  Supervising  Architect  of  the 

Treasury  Dept.,   Washington,   D.C. 
Plans  and  specifications  may  be  ob- 
tained from  above  office. 

On  bid  opening  only  bid  was  sub- 
mitted by  the  Dinwiddle  Const.  Co., 
Crocker  Bldg.,  San  Francisco,  at  $77  - 
000. 

9^^^^^  HOSPITALS 

Preparing    Preliminary    Plans 

ADDITION  Cost.  $35,000 

MARTINEZ.  Contra  Costa  Co.,  Calif., 
County  Hospital. 

One-story  reinforced  concrete  isola- 
tion ward  addition  to  county  hos- 
pital  (15  beds). 

Owner— County  of  Contra  Costa. 

Architect —  William  Rich.  Bank  of 
America    Bldg..    Oakland, 


Bids   Opened 

IMPROVE   HOSPITAL       Coat.   $50,000 

SAl.I.VAS,  Monterey  (  o.,  Cal.  County 

Hospital. 
One  -  story  frame  and  »t  icco  tubercu- 
losis ward  addition   (I'J  -  bed  unit) 
barracks  bldg.  to  acioi:  modatc  60; 
20,000  gallon  steel  tower,  new  well! 
etc.;   buildings  will  have  '  omposl- 
lion  roof,  wood  Hnord,  stem  ,  heal- 
ing   system    to    connect    to    main 
plant,  etc. 
Owner — County  of  Monterey. 
Architect— Chas.  Butner.  51  Maple  St  . 

Salinas. 
Low   Bidder— P.    T.    Wallstrum,    Wal- 

sonville. 
P.    T.    Wallstrum,    Wat.sonvillc,  $43,410 

H.  C.  Geyer,  Monterey 43.977 

H.   V.   Hughes,  &alinas„ 44,936 

M.   J.    Murphy,   Inc.,   Carmel 45,424 

Three  low  bids  referred  to  PWA  for 
a  wa  rd , 

November  25,   1935 

Bids    Rejected. 

HOSPITAL  Cost,    $245,000 

SANTA    ROSA.    Sonoma   Co..    Calif. 

Two-story  steel  hospital  bldg.  (stucco 
exterior,  probably  tile  roof,  steam 
heating  system,  steel  sash,  etc.. 
(200-bed  capacity). 

Owner— County  of  Sonoma. 

Architect— John  I.  Easterly  Exchange 
Bldg..    Santa  Rosa. 

Engineer- Ed.   A.    Peugh    (county  en- 
gineer).  Courthouse.    Santa  Rosa. 
New   bids  will     probably     be  asked 

shortly. 

On  bid  opening  lowest  bid  was  sub- 
mitted by  John   Hachman,   P.  O.  Box 

206,  Stockton,  at  $296,000. 

Sub-Contracts   Awarded. 

ALTERATIONS  Cost.    $2000 

SAN  FRANCnSCO.  Clay  and  Webster 
Streets. 

Alterations   to   hospital. 

Owner — Stanford    University   Hospital. 

Architect— Hervey  P.  Clark.  251  Post 
ai..   San  Francisco. 

Contractor— Fred  K.  DuPuy.  110  Sut- 
ter St..   San  Francisco. 

Ornamental  Iron- Sunset  Iron  Works, 
964  Harrison  St. 

Mill  work  —  Harder's  Planing  Mill. 
2S45  Oakdale  Ave. 

BIDS    WANTED 

SAN  FRANCISCO.  Cajif.— Until 
November  20.  10  A.  M..  bids  will  be 
rceived  by  R.  H.  Creel.  Custodian. 
U.  S.  Marine  Hospital.  14th  Ave.  and 
Lake  Street,  for  repairing  rear  steps 
on    Officers   Quarters   at   the   Hospital. 

Specifications  may  be  obtained  from 
above  office. 

Bids  Wanted— To  Close  Dec.  3.  2  P.M. 

STOREHOUSE  Cost,   $ ■ 

PLACERVILLE,    Eldorado    Co.,    Calif. 

County  Hospital  grounds. 
One-story  brick  storehouse    (14xl6-ft.) 
Owner — County  of  Eldorado. 
Architect— Not  Given. 
Bids  are  being  taken  as  follows: 

(1)  Work  complete  according  to  the 
plans  and  specifications. 

(2)  All  plastering  of  living  room,  bed 
room,  bath  room,  and  all  closets  on 
second  floor;  bath  room  fixtures  and 
accessories:  tiling  around  tub;  finish 
floor  of  living  room,  bed  room,  bath 
room  and  all  closets  at  second  floor: 
all  doors  and  trim  of  second  floor  in- 
cluding window  trim;  all  painting  of 
living  room,  bed  room,  bath  room  and 
closets.  Connection  to  sewer  or  water 
supply  is  not  included  in  specifications 
nor  electric  lighting  fixtures. 

Plans  and  specifications  may  be  ob- 
tained from  Arthur  J.  Koletzke,  Clerk 
Board  of  Supervisors,  Placerville.  up- 
on deposit  of  $10.00. 

CONTRACT   AWARDED 

SAN  FRANCISCO.— R.  S.  Silverberg 
405  Montgomery  St..  at  $466  awarded 
contract   by   Treasury  Department  for 
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construction  of  a  new  rear  entrance." 
etc..   at   the   Plague"  Laboratory.    Ma- 
rine Hospital.  14lll  Ave.  and  Lake  St.. 
San  Francisco. 
Complete  bids  published  > 


ID- 


HOTELS 


TO   ASK    BIDS 

SANTA  BARBARA,  Cal.  —  Archi- 
tects A.  K.  Walker  and  P.  A.  Eisen. 
7US  Pacific  Commerce  Bldg!,  Los  An- 
geles, have  completed  plans  and  will 
take 'bids  next  week  for  an  addition 
to  the  Mar  Monte  Hotel  in  Santa  Bar- 
bara" for  the  Allied  Properties  Division 
of  the  Pacific  States  Savings  &  Loan 
Co.  It  will  be  a  three-storj-  and  part 
basement  structure.  containing  7€ 
fiTuest  rooms  and  76  bathrooms:  wood 
frame  .construction,  plastered  exterior, 
tile  roof,  steam  heat,  tiled  bathroom.^ 
and  showers,  hardwood  floors 
throughout,  metal  casement  windows 
one  elevator,  etc. 


Contracts    Awarded 

ALTER  LOEBT  Cost.  $4,000 

SAX  FRANCISCO.    433  Powell  Street. 

Alterations  to  hotel  lobby. 

Owner— Chancellor  Hotel.   433   Powell. 

Architect— Hertzka    and    Knowles.    3C'J 

Pin?  Street. 
Carpentry   and    Mill    Work — Braas   and 

Kuhn.  '  ■ 

p'fastering— A.    Knowles.    982    Bryant. 
Revolving  Doors — C.  J.  Waterhouse.  55 

Xew  Montgomery  St. 
Electric  —  Mohrdick    Electric   Co.,   439 

"Clementina  St, 
Mirrors— Cobbledick-Kibbe    Glass    Co., 

666  Howard  St.  '      * 

Tile    Work— Donlon    Fratessa    Co..    24 

Twelfth  St."  .  . 

Heating  and  ventilating  bids  are  to 
be  taken  within  a  few  days. 


Plans   Completed. 

HOTEL  .  Cost.     S 

STOCKTON.   San  Joaquin  Co..   Cal. 

Sixteen-story  Class  A  hotel  (135  rms. 
and  baths  and  42  rooms  subdi- 
.  vided  into  1.  2  and  3-room  apart- 
ments and  one  iiv.e-rcom;  apart- 
ment for  Manager. 

Owner— Delta   Hotel  Co. 

Architect— Oscar  R.  Thayer,  1 120 
Union  St..  San  Francisco.     , 


POWER  PLANTS 


BIDS  OPENED 

SPOKANE.  Wash.  —  Phillips  & 
Davie.s.  Inc..  Kenton.  Ohio,  at  $69,485 
submitted  low  bid  to  the  City  of  Spo- 
kane for  furnishing  tainter  gates, 
hoists,  crane  and  trash  rack  rake,  for 
control  works  and  head  works  for  the 
Upriver  Station. 
the  Gity  Water  Department. 

"Work  includes.  S  tainter  pates.  17x 
26  ft.;  8  motor  driven  tainter  gate 
hoists  for  one  3-ton  manual  traveling 
gantry  crane;  6  vertical  lift  gates  9 
ft.  G-in.  xlSft. :  6  motor  driven  gate 
hoists;  about  14,000  lbs.  structural 
steel  hoisting  frame;  motor  operated 
traah  rack  rake;  ami  about  19,000  lbs. 
atructucal  steel  'trash   rack,   etc. 

Union  Iron  Works,  Spokane,  at  $69,- 
750  submitted  the  only  other  bid. 

Bids  referred  to  City  Water  Superin- 
tendent Alex  Lindsay  and  PWA  en- 
gineer examiner  F.  D.  Hayden.  ' 


CONTRACT    AWARDED 

COLORADO  RIVER  AQUEDfCT.— 
■Winston  Bros,  Co.,  920  Guarantee 
Bldg.,  Los  Angeles,  and  Wm.  C.  Cro- 
well.  495  S.  Broadway.  Pasat^ena.  bid-' 
ding  jointly,  at  11,731.782.25  awarded 
contract  by  the  iletropolitan  Water 
District.  Los  Angeles,  under  Spec. 
No.  133.  for  constructing  the  Gene 
and  Intake  Pumping  Plants  of  the 
Colorado   River  Aqueduct. 


13—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

BOND    ELECTION 

LINDS-iV,  Tulare  Co..  CaJI. — Oily 
of  Lindsay  will  vote  on  IVcsmber  2U. 
on  a  propn.'ial  ti>  iss.ue.  bonds  in  the 
amount  of  552,000,  proceeds  to  lina.ice 

nis    courts    and    playgrounds    iii   Lind- 
say.    Preliminary    plans  .prepared    by 
Architect  B".  L.  S>varlz.  Brlx  iiuild'uK. 
Fresno 
(7411)    1st   rep.   July   12,   1935; 

2d  TCP.   Sept.  IJ.  19S5         •  13 


Dec. 


Plans  Being  Figured— Bids  Clo 

rth.  1Q  A.  M. 
LIBP.ART  Cost,  J29,776 

ALAMED.A,  Alameda  J3o.,  Calif.    NW 

Eighth  St.  and  Sant3  Clara  Ave. 
One-story  branch  library. 
Owner — City  of  Mameda. 
Architect— Carl  Werner,  1303  Bay  St.. 

Al2nneda. 
•Plans  and  speciflcations  may  be  obr 
tained   from    the  architects   upon,  de- 
posit of  $25.00.    , 


BIDS   OPENED 
MEMORIAL  HALL 
TULAKE,    Calif. 
Memorial  building. 
OWner — City  of  Tulare- 
Aroliltect— W.  D.  Coates.  Rowell  Bldg. 
••    Fresno. 
Low    Bidder:      W.     Ji     OcHs.    Pacific 
Southwest-  Building,   Freflno/  ' 

Complete   bids   follow: 

W.  J,  Ochs.   Fresno ^._.?32,820 

H.    P.    Moore.    Fresno u ■32,578 

Fisher    &    McN'utly.    Fresno    ._' 33.591 
Midstate   Construction    Co. 

Fresno — 34.813 

Trcwhitt  Shields,  Fresno .-...  3B,(IOff 

Bids     referred     to     th«    PWA'  for. 
award.  -  ■ 

(6342)     Isl    rep.    March    15.    1935;    3d 

rp.    N'ov.    19.    1935. 


Bonds   Defeated — Bid   Call   Cancelled. 
CITY   HALL        '  Cost.   $27,000 

EL  CERRITO,  Contra  Costa  Co.,  Cal.; 
r\vo-.story  frame  and  stucCp  city  hall.' 
(.^«  nti— City  of  El  Cerrttb. '  '"' 

Architect— Dragon  arid  Schmidts.  S0(!8' 
Allston  Way,  Berneley. 
Date  was  'set  for  bids  to  be  open^ 
November  30.  9  P.  M 


Preparing  Plans 

CITY  HALL  .   -,;:,. 

SEBASTOPOL,    Sonon;.-i   Co.,   Calif. 

One-story  city'  hall. 

Owner— City  of  Sebastopol  (Fred  Mc- 

FarKane;   City  Clerk). 
Architect— Herbert   &   CaulkirtS.  ■jRos- 

enberg  Bhig.,  Santa  Rosa. 
.\   bond   election    in    the  "amoont  "Of 
$7,500  will  be  held  in '<he  lieir  future. 
Project    will    be    financed    by    yTTJf 
funds.  •  


LOW    BIDDER 

TORR.JiXCB,  Los  Angeles  Co..  Cah 
— Petley  &  Matcham,  205  'Mills-Fraser 
Bldg..  .Santa  Monica,  submitted  low 
bid  to  the  Torrance  city  counc/1.  at- 
S52.000.  for  construction  of  a  city 
hall,  jail  and  garage  building  in  tor"., 
ranee.  I'etley '&  Match;i'ra ,  vrere  also 
low  bidders,  at  $19,300.  for  construc-- 
ting  the.  civic  auditorium..  B.  "x 
Daum.  3964  pudlong  Aye..  Los  .^n-i 
geles,  sul.riiUted  low  Vid.  at.  $23,267" 
for  con.'structjng  the  library'  iuilding. 
^UI  bids  we're  taken  under  advise- 
ment and  will  probably  be  acted  upon 
at  a  councir  meeting  to  he  held  on' 
Xovember  20.  A.  R.  Walker  -^nd  P. 
A.  Ei.sen.  703  Pacific  Commerce  ±ld£. 
Los  Angeles,   Architects'.  -      •  13 


LOW    BIDDER 

WATTS.  L.  A.  Co..  Calif.— Wesc'o 
(•onstruction  Co..  2000  Hyperion  Ave.. 
Los    -Angeles,    submitted    low    bid    t(j 


Los  Angeles  board  of  pufclie  ,wr»rks. 
at  $gl,S90^  for  one-story,  stcel^  I/rick 
veiled  and  *  stucco  branch  city  -  -hall  • 
bliilding  to  he  built  at  1515  E.  103rd 
.St..  Watts. 

Plans    were    prepared    by    the    Lbs 
.\Tigeres  city  construction  department. 


RESIDENCES 


Construction    Postp(>ned    Indetlhitel?:    ' 

P.ESIDEXCB  '  CAst.    Sr- — 

TlBl^RON.   Marin. Co..  Calif. 

i)_n.--story  brick  'i-es.idence  (4  rooms), 
rigid  asbestos  shingle'  roof,  elcctri^ 
heal,  pine  floors,  etc..      .      ,         .     ' 

Owner — A.  E.  Zimmerman. 

Architect— Earl  Bertx.    •  ■    -•-■-■  <?t 
San  Francisco." 

Contract  Awarded. 

RESIDENCE  (.-.^t.   51-.'.H'0 

OAKLAND.    Alameda    Co.,    Cal.      Ko. 

liOll  Acacia  Avenue. 
Two-story    and    bas'ement    frame    and 

stucco  residence  (S  rooms).     .    , '; 
Owner  —  N.  "F.    Raeshing.    BroadwS^' 

Terrace.  Oakland. 
.Architect— F.    L.  Confer.   2SI2  li'uss^, 

St..  B'erkeley.  ■*      . 

i  "ontractor   —  J.   R.   Armstrong,  'llj 

Fleet  Road,  Oakland.. 


Bids  Opened!  ,    ..     ,  .      _., 

i:e.siuenci-:  '  •   Cost,  J50O0. 

.STOCKTON.    Sain  Joaquin  Co.,  Caliir.'; 

I'acific  Manor.  '    ;   , '  ,'.' 

One-sto"ry    and    basement    frame    and' 

stucco  residertce  (5  rooms)  shii^e 

roof,   gas  healing  system,   steel, 
.  sa«ih.   hardwood   floors,   tile  b^th. 
Owner— Ethel    May    Hill. 
Architect— J.   f.  Clowdslej",  Exchange 

Bide..    Stockton. 
Low  Bidder- B.  T.  Parsons.  Rt.  t,  B<<l. 

305.    atockton.  , 
Complete  bids  follow:  ', 

B.    T.    Parsons.. — 15244. 

E.   Totten   _' ..'  ....  558J 

H.  H.  Hennin-.;  .  -  563«- 

W.   J.    ScoU 5pS? 

E.   ilerlo  5895; 

All  of  Stockton. 

Bids   held    under  advisement. 

To   Be  Done  By   Day's  Work. 
RESIDENCE  .    Co»t„  J10.Pj| 

P.^LO  ALTO.   Santa  Clara,  Co.,  Galj 

17S  Dana  Avenue. 
Two-story  fr:ime  and  stucco  re^iden 
Owner  and   Builder — L,-M-  G.  Pet( 

son.  520  Bowdoin  St.,  Palo  A)if 
I'Uins  by  Owner, 


S.\N  RAFAEL,  Marin  Co..  CaL    CSn 

try  Club. 
Two  -  story  and  basemen^  frame  a^ 

stucco  residence  (8  roojns,  3  bauUU 
^    split  shake,  roof,   oil  b^riiing  ^tvs 

nare.  wood  £ash.  hardwood  flp  * 

tile  l)aths.  etc. 
Owner^G.  W.  Dawson. 
Architect— Harold  Stoner.  West  Pa 

and  Portola  Dr..  San  Franciscc.  ' 
Contractor- Leibert  &  Trobock.  AlbM 

Bldg..  San.  Rafael. 


Bids  Opened. 

RESIDENCE  Cost.  »18^ 

HILLSBOROIJOH    PARK.    San    MKCei 

County.  Calif. 

Two---  ^ory  and  basement  framft'i 

stucco  desMence  (11   rooms 

baths)  Provincial   French   t  y  i 

■^  Wood  shake  roof,  gas  hot  ai*  1 

* 'fngr  pystem.    hardwood   Hoore, 

-  baths,  etc. 

Ownei^^^eorge  Taylor. 

Arohltect— Harold  Stoner,  We.'sl  Pol^ 

•   and  Portola  Drive.  San  Francis 

Low    Bi(ider— TVIoore   STid   Bobt^rtr.  ' 

Mission  St..  San  Prancisri 
-  t^rfly  other  bid  was  shbmitted  'by- . 
F.  Mattock.   ?an  Francisco,  at  $18.SS 

Bids    held     under    ad\  i.-^eftient 
November  29. 


PACIFIC    COlxSIRUCTOR 


Piu  Beina   Prepared. 

IiKlDIONCi;  IV=[,    $12.0011 

OKLA.NIJ.  Alameda  C(i.,  Ciilif.  Oak- 
more  HiKhlaiid.s. 

'j'3  -  iftoiy  and  basement  frame  and 
stuc-fo  residence  (8  rooms  and  3 
;  baths)  tile  roof.  Bas  heating  sys- 
tem, steel  sash,  hiardwood  Hoors. 
tile  lialhs.  etc. 

oner— Withheld. 

Ahlteit— Kay  Keefer,  770  Wesley  St. 


Oaldnnd. 


ill   be 


nple 


.veeU.s 


p^parmg  Preliminary  Plans 

b.slIilo.VfK  Cost,   $8,000 

I  KL.\.\Ii,  Alameda  Co.,  Calif.  Oak- 
more  Highlands. 

Xu  -  story  and  basement  frame  and 
stucco  resi-dence  (7  rooms  and  3 
baths)    tile  roof,   gas  heating  sys- 

.  tem.  hardwood  floors,  wood  eash. 
tile  baths,  etc. 

I  ner— Withheld. 

Ahitect— Ray  Keefer,  770  Wesley  St., 
Oakland. 

Citract  Awarded 

J.SII)1-;.VCE  Co.";t.   $5,0011 

CKLANll,   Alaedma   Co..    Cal.     Pied- 
mont Pines. 
C-  -  story  and  basement  frame  and 


St  a 


iiden 


(fiv 


Mcr— Withheld, 
ihiteet— J.    K.    Ballantine.    137    Har- 
lan J 'lace.  San  Francisco. 

itractor— T.   D.   Courtright.  349  51st 
St..    Oakland. 


Citract  Awarded. 

H.SlIiK.NCE  Cost,    $9000 

(iKLA.VD.     .Alameda    Co.,    Cal.    No. 

0107  Ascot  Drive. 
To-story   and    basement    frame  •  and 


!iden 


(7 


C  ner— Dr.    S.    W.    Harrison.    Wake- 

'    field  BIdg.,  Oakland. 

A'hitect— Not  Given. 

Cltractnr  —  J.     R.     Armstrong,     1131 

■Fleet  Road.  Oakland.  i 

T  Be  Done  By  Day's  Work. 

BSIDE.N-CE  Costt,   $5000 

I  RKKLEY.   Alameda  Co.,  Cal.     No. 

474  \'assar  Avenue. 
1  o-stnry  frame  and  stucco  residence 

(5   rooms). 
ir;ner  and  Builder— W.  A.  Netherby, 

3853    Lyman    Road,    Oakland. 
Ahitect— .Vut   Given. 


■T  Be  Done  By   Day's  Work. 
nSlDENCKS'  Cost,    $5000   each 

CKLA.ND.    Alameda    Co..    Cal.      No. 

3234  and  3238  Morcom  Avenue. 
1()    one-story    and    basement    frame 

and   stucco   residences    (5   rooms). 
A'hitect — Not  Given. 
<:ner  and   Builder—  S'.   J.   DoKling, 

28011  Clay  St..  Alameda. 
t  Be  Done  By  Day's  Work. 
1:sIJjKXCE  Cost,    $5,000 

>N   FU.VXCISL'O.     E   loth  Avenue  S 

Vicente  St. 
..(.e  -  etory  and  basement  frame  and 

stucco  residence. 
Cner    and    Builder— S.    Morris,    1310 
■  Turk  Street, 
.chltect— Not  Given.  1 

*   Be  Done  By  Day's  Work. 
J'ISIDENCE  Cost,   $41000 

:.N  FRANCISCO.    W  30th  Avenue  N 

Fulton  Street. 
»ie  -  story  and   basement  frame  and 

stucco  residence, 
i.ner  and  Builder— Chas.    Smith,   86i; 
■•     Thirty-sixth  Ave, 
-chitect-C.  O.  Clausen,  74S  46th  Av- 


>  Be  Done  By  Day's  Work. 
3S1DENCES  Cost  $10,000  each 

IN  FRANCISCO.     S  Marina  Blvd.  E 

Broderick  Street, 
■vo  one  -  story   and   basement  frame 

and  stucco  residences. 


iiwner  and  Builder— Tl.os.  R.  Shar 

370U  Broderick  Street. 
.\rchitect — Not  Given. 


Contract   Awardd. 

RESlUBNCE  Cost,    $5000 

HURI.IN'GAME,    San    Mateo    Co..    Cal. 

Burlingame   Ave.,    Lot    10   BIk    22. 
iine-story    and    basement    frame    and 

stucco  residence. 
Owner— J.   Clark. 
Architect — Not  Given. 
Contractor— T.    M.    Gesso,    1201    Van- 
couver St..   Burlingame. 


Contract  Awarded. 

KE.-JHlENf'E  Cost,    $6500 

SAN   MATEO,    San   Mateo  Co.     Calif. 

Seville   Way. 
Two-story  frame  and  stucco  residence 
Owner— R.    W.    Truett.    one    Highland 

Ave..  San  Mateo. 
.\rchitect— Not  Given. 
Contractor- Roy  Allen,    P.    O.    Box   62, 

Burlingame. 

Sub-Contracts  Awarded, 

RESIDENCE  Cost,   $16,000 

S,\X  FRANCISCO.  Kearny  and  Lom- 
bard Streets. 

Two-.sliiry  residence  (S  rooms)  wood 
frame  stucco  exterior,  steel  sash. 
slate  paved  roof,  gas  heating,  oak 
floors. 

Owner  —  Whitney  Warren  Jr.,  1404 
Montgomery    St.,    San    Francisco. 

Architect — Gardner  Dailey,  210  Post 
St.,   San  Francisco. 

Contractor — A.  F.  Mattock  Co.,  212 
Clara   St.,   San   Francisco. 

Brick  Work  — A:  J.  Tole,  1112  Fitz- 
gerald  Ave. 

Mill  Work— J.  A.  Hart  Mill  &  Lumber 
Co.,  Jerrold  and  Napoleon  Sts. 

Stairs— E.  D.  Philbrick  Co.,  41  S'heri- 
dan  Street. 

Roofing— Fisher  &  Houts,  103S  Valen- 
cia  Street. 

Sheet  Metal  —  Lowell  Davison,  375 
Monterey   Blvd. 

Plumbing— Scott  Co.,    243   Minna   St. 

Electrical  Work  —  Grandi  Electrical 
Co..    3429   Sacramento   St. 

Plastering— E.  Dietlin,  920  Faxon  St. 

Hardwood  Floors  —  A.  Hallstrom,  ISO 
Andover  S't. 

Tiling     Dnnlon    Fraleson,    24    12th    St. 


To  Be  Done  By  Day's  Work. 
r.ESIDE.VCE  Cost.    $7000 

BURLINGAME,  San  Mateo  Co,,  CaUf. 

Vernon  Way, 
Two-story  frame  and  stucco  residence 
Owner  and  Builder— J.    B.   Oswald,   7i;ii 

El  Cerrito  St.,  San  Mateo. 
-\ri-hitect— .Not   Given. 

To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost.  $6000 

S.^N    MATEO.    San    Mateo    Co.     Calif. 

Seville  Way. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner    and    Builder— G.    W.    William.-^ 

Co..    315    Primrose    Road,    Burlln- 


Archite 


-Not  Gi' 


Sub-Contracts   Awarded. 

RESIDENCE  Cent.    Price,    $ll,27.i 

BURLINGAME,   San  Mateo  Co.,   Calif. 

Residence. 

Owner— A.    H.    Law,    770    Willborough 

Road.   Burlingame. 
Architect— Will    H.    Toepke,    126    Post 

St.,  San  Francisco. 
Contractor— A.    F.    Mattock.    212   Clara 

St..   San  Francisco. 
6rick   Work- Wm.   Rainey  &   S'on,  "323 

Clementina  St..   San  Francisco. 
Mill  Work- J.  A.  Hart  Mill  &  Lumber 

Co..     Jerrold    and    Napoleon     Sis., 

San  Francisco. 
Stairs— Dit:'hristina  &    Sons,   3150   ISth 

St..    San   Francisco. 
Roofing  — ,  H.    C.    and    H.    L.    Ridout. 

Alameda. 
Sheet    Metal  —  Gafflgan    Sheet    Metal 

Works.   San  Mateo. 


Plumbing— F.  J.   Hegan,   Burlingame. 
Electric— San  Mateo  City  Electric  Co. 

San  Mateo. 
Painting— George    Ames,    Burlingame. 
Tiling— Benetti   Tile  Co..   San   .Mateo. 

Contract    Awarded. 

RESIDENCE  Cost,    $5000 

SANTA  CLARA  COUNTY,  Calf.  Ma- 
lone  Road. 

One-story  ami  basement  frame  and 
stucco  residence   (5  rooms). 

Owner- Bliss  J.   Cowles. 

.\rchitect— Wm.  E.  Hlgglns,  19  N. 
Second  St..  San  Jose. 

I'ontractor- R.  C.  Herschbach,  1290 
Washington   Ave.,   .San  Jose. 

Sub-Contracts    Awarded. 
RESIDENCE  Cost.    $6000 

BURLINGAME.   San  Mateo  Co..  Calif. 

Lot  11  Blk  47,  Humboldt  Street. 
Two-story  frame  and  stucco  residence. 
Owner — Eugene  Grasso.  820  N.  Clare- 

mont   St..    S'an   Mateo. 
.\rchltect— Not   Given. 
Contractor— H.   Klme.   118   I2th  Street. 

San  Mateo. 
Roofing — Izmarian     Roofing    Co..     San 

Mateo. 
Plumbing- Frank  McGuire.  San  Mateo 
Heating— Izmarian    Heating    Co.,    9an 

Mateo. 
Tile  Work— Benetti  Tile  Co.,  San  Ma- 
teo. 
Iron    Grille    Work— San    Mateo    Forge 

Co..    San    Mateo. 
Lathing    and    Plastering— Paul    Ventu- 

relli,  San   Mateo. 
Lumber— 'San  Mateo  Planing  .Mill  Co.. 

San    Mateo. 
Hardware   —  Wisnom   Hardware   Co.. 

San  Mateo. 
Painting  —  Lema    &    Houseman.    .San 

.Mateu. 
Concrete— G.    Bragotto.    fan    Mateo. 


Sub-Contracts  Awarded. 

RESIDENCE  Cost,   $6000 

BERKELEY,    Alameda  Co.,   Cal.      No. 

1191   Spruce  Street. 
One-story  frame  and  stucco  residence 

five    rooms). 
Owner— Dr.  Church,   1006  Vi   Cragmont 

Ave..    Berkeley. 
Architect— A.    Hardman,    2068    AUston 

Way.    Berkeley. 
Contractor— R.   F.   Parks.   1847   Yosem- 

ite    Road.    Berkeley. 
Plumbing— W.    H.   Picard.  5656  College 

Ave..    Oakland. 
Lumber— Oakland    Lumber    Co..    Oak- 
land. 
Painting  —  A.    W.    Quigley,    2336    17th 

A\e..    Oakland. 
Concrete  —  Ensor    Buel,    2927    Lorina 

St..    Berkeley. 
Sub-bids     are     being     taken    on     all 
other  portions  of  the  work. 

Contract  Awarded 

RESIDENCE  Cost,    $5,300 

S.\N   R.\F.\EL,   Marin   Co.,  Calif. 

One  -  story  and  part  basement  frame 
and  stucco  residence. 

fiwner — Robert   M.   Forsyth. 

Engineer— F.  O.  Reyenga.  Los  .Ange- 
les. 


Contract  Awarded 

RESIDENCE  Cost,    $6,000 

PIEDMONT,  Alameda  Co.,  Calif.  140 
Cambridge  Way. 

Two  -  story  frame  and  stucco  resi- 
lience (6  rooms). 

I  iwner— P.  H.  Graves  and  Geo.  Arn- 
old. 214  Monte  Vista,  l^iedmont. 

.Vrchitect— Ray  Keefer.  770  Wesley 
Way,    Oakland. 

Contractor— A.  T.  Beckett.  224  Scenic 
.\ve..   Piedmont. 

Sub-Contracts  Awarded 
RESIDENCE  Coat,  $6,500 

BERKELEY-,  Alameda  Co.,  Cal.  Mar- 
garido  Drive  and  Rockridge  RoAd. 
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Two-story  English  residence  (6  rooms 
and  2  baths)  steel  sash,  hardwood 
floors,  gaB  heat. 

Owner — A.   Corseglia. 

Architect— E.  L.  Snyder,  2101  Shat- 
tuck  Ave.,   Berkeley. 

Contractor— Randolph  t'arks,  IS47  Yo- 
semite   Road.    Berkeley. 

Hardware — Berkeley  Hdwe.  Co.,  2154 
University  Ave..   Berkeley. 

Concrete— Ensor  Buel,  2  9  2  7  Lorina, 
Berkeley. 

Flooring — Ambrose  Bros.,  2  14  0  49th 
Ave.,   Oakland. 

Brick  Work— J.  L.  Collins,  care  gen- 
eral contractor. 


Construction    Postponed 

RESIDENCE  Cost,  $ 

TIBURON,  Marin  Co..  Calif. 

One-story  brick  residence  (4  rooms) 
rigid  asbestos  shingle  roof,  elec- 
tric   heat,    pine    floors,    etc. 

Owner— A.    B.    Zimmerman. 

Architect— Earl  Bertz,  681  Market  St.. 
San   Francisco. 
Construction  postponed  until  spring. 

Contract   Awarded 

RESIDENCE  Cost.  $6..^00 

OAKLAND,    Calif.,    S16    Alma    Ave. 

Two-story  fr.ime  and  stucco  res- 
idence. 

Owner— Miss  A.  G.  Praser.  S22  Ahna 
Ave.,    Oakland. 

Architect— W.  R.  Yelland,  829  Coven- 
try Road.   Berkeley. 

Contractor~W.  V.  Bernard.  227  Sa.i 
Carlos   Ave..    El   Cerrlto 

To    Be    Done    by    Day's    Work. 
RESIDENCE  Cost.  $3.(100 

OAKLAND,   Calif..   2S0  Orange  Street. 
One-story    and    basement    frame    and 

stucco  residence   (G  rooms). 
Owner— Hufschmidt    &     Whalen.     337 

17th   St.,    Oakland. 
Architect  and  Builder — Not  given. 

To    Be    Done   by    Day's    Work. 

RESIDENCE  Cost,  $5,500 

OAKLAND.    Calif..    3707    Elston    Ave. 
One-story    and    basement    frame    and 

stucco  residence    (6  rooms). 
Owner  and  Builder — J.   W.   Scammell. 

424  Scenic  Ave.,  Piedmont. 
Architect — Not  given  ^ 

To    Be   Done   by    Day's   Work. 

RESIDENCE  Cost,  J4.500 

SAN     FRANCISCO      Calif..     E.      39th 

Ave..  50  ft.   S.  Cabrlello  St. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner— Thos.     E.     Mohler,     751     2Sth 

Avenue 
Architect    and    Builder — Not    given. 

To    Be   Done    by    Day's   Work. 

RESIDENCE  Cost,  $5,000 

SAN    FRANCISCO.     Calif..     E.    Toco- 

loma,  N-  Blanken  St. 
Two-story  frame   residence. 
Owner   and   builder— Wm.    H.    Grabn. 

2965   Mission   Street. 
Architect — Not    given 

Sub-Bids    Wanted. 

RESIDENCE  Cost.  $S.500 

BERKELEY,  Alameda  Co..  Cal.  Ken- 
yon  Drive. 

One-story  U-shaped  Spanish  type  res- 
idence (6  rooms.  2  baths)  stucco 
and  brick  exterior,  tile  roof,  tile 
baths,  hot  air  heatine  system  oak 
plank  floors. 

Owner— C.  P.  Adams. 

Architect  —  E.  L.  Sn,.'<ler.  2101  Shat- 
tuck   Ave.,    Berkeley, 

Contra.ctor--RandoIph  Parks  ]S47  Y'o- 
semite   Road,    Berke.ey. 

Concrete — Ensor     Buell,     6744     Buena 
Vista,    Oakland. 
Sub    bids    are    wanted    on    all    oryr- 

tions  of  the  work. 


Contract  Awarded 

RESIDENCE  Cost.  $5,000 

SAN     FRANCIISCO,     Calif.,     E      2Sth 


Ave..    S.    Lincoln    Way. 

One-story  and  basement  Jrame  and 
stucco  residence. 

Owner— Joseph  and  Ida  Ma-rtinelli. 
72.-1  Clayton  Street. 

Architect— Vincent  Buckley,  F25  Mar- 
ket  Street. 

Contractor- Stella  K.  Birdsall,  646 
47tb    Ave. 


Owner    and    Builder  — G.    W.    Muthe 

5519  Thomas   St..  Oakland. 
Architect — Not  Given. 


To   Be   Done   By  Day's  Work. 
RESIDENCE  Cost,    $5000 

ALAMEDA.    Alameda    Co..    Car.      No. 

2S15   Santa   Clara   Avenue. 
Two-story  frame  and  stucco  residence 
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US). 


Owner   and    Builder— E.    J.    McPeake. 

4715  Weldon  Ave.,  Oakland. 
Architect — Not  Given. 


Sub-Contracts  Awarded 

RESIDENCE  Cost.    $7500 

SAN    UATKO,    San    Mateo   Co..    Calif. 

No.  245  Howard  Street. 
Residence. 

Owner — Roy  Beveridge. 
Architect — Not  Given. 
Contractor— A.     F.     Matlock    Co.,     212 

Clara    St.,    San   Francisco. 
Brick  Work- C.  E.  Mills.   Palo  Alto. 
Mill   Work  —  Brannan  Street   Planing 

Mill.   5li0  Brannan   St.,   S.  F. 
Stairs— E.     D.     Philbrick      Co.,      R    41 

S-heridan    St.,     San    Francisco. 
Roofing— H.  C.  ajid  W.   L.  Ridout,  C42 

Pacific  Ave.,  Alameda. 
Sheet  Metal— E.  Sterger.   San  Mateo 
Plumbing— H.   R.  Park.   Burlingame. 
Electric  —  Burlingame     Electric     Co.. 

Uurlingame. 
Plastering— J.     H.     Rolland,     137    Rip- 
ley St.,  San  Francisco. 
Hardwood    Floors— F.    Grunert.    Menlo 

Park. 
Tile  —  Albert    Cook,     334    Claremont 

Blvd..   San  Francisco. 

Plans    Being    Figured. 

OFFICE  BUILDING  Cost.  $100,000 

SEATTLE.  Wash.  No.  1551  Tenth 
.Wenue.  North. 

.New  Office  building. 

owner  —  General  Insurance  Co.  of 
America. 

Architect — Henry  Bittman.  Securities 
Bldg..    Seattle. 

Engineer— Edwin  C.  Anderson.  Secu- 
rities   Bldg.,    Seattle. 

Contract   Awarded. 

RESIDENCE  Cost,    $6000 

BERKELEY,    Alameda    Co.,    Cal.    No. 

1406  Queens  Road. 
Two-story  frame  and  stucco  residence 


Owner  —  James   Higgins.    1709   Grove 

St.,  Berkeley. 
Architect— Not   Given. 
Contractor— J.   M.   Walker,   1709  Grove 

St.,  Berkeley. 

Contract   To   Be  Awarded. 

RESIDENCE  Cost,   $4000 

BERKELEY,  Alameda  Co.,   Calif. 
One-story  rustic  residence  (5  rooms). 
Owner— R.   C.  Cave. 
Architect— Geo.   P.    Simonds,    192   Main 

St..  Hay  ward 
Contractor  —  J.    R.     Armstrong.    1131 

Fleet  Road.  Oakland. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost.   $10,000 

OAKLAND,  Alameda  Co.,  Calif.  5910 
Acacia  Avenue. 

Two  -  story  and  basement  frame  and 
stucco  residence  (eight  rooms). 

Owner  and  Builder— Chas.  E.  Bard- 
well,  Jr.,  794  Caimar  Ave.,  Oak- 
land. 

-.Architect- Not  Given. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost.    $6,000 

OAKL.\ND,    Alameda    Co.,    Calif.     641 

Boulevard  Way. 
One  -  story  and  basement  frame  and 

stucco  residence  (6  rooms). 


15—  SCHOOLS 


Plans   Being    Figured — Bids  Close  Dei 

2nd,  8   P.    M. 
SHOP   &   G.^RAGE  Cost.  $35.0'. 

SEBASTOPOL.    Sonoma  Co.,  Cal.    Si 

bastopol    High   School   grounds. 
One   -   story  reinforced  concrete  sh' 

and  garage  building. 
Owner— Analy  Union  High  School  Di, 

trict   (B.   Best,  Clerk). 
Architect — Louis   S.   Stone  and  Hem- 

C.   Smith.   785  Market  Street,  Ss 

Francisco. 
Plans  and  specifications  may  be  ol 
tained    from    the  architects   upon  di 
posit  of  $25.00. 


Bonds  Voted— To  Ask  Bids  Immedi- 
ately. 

.\DMIN.    BLDG.  Cost.    $150,0i; 

TAFT,  Kern  Co.,  Calif.  Taft  Unk' 
High  School  Campu.s.  1 

Two-story  reinforced  concrete  admit 
istration  building  (concrete  joL 
floors,  steam  heating  system,  fl: 
roof,  awning  type  patent  windowi, 
£tudy  hall,  library,  offices  and  nil 
classrooms,  etc.) 

Owner— Taft  Union  High  School  Dls 

.Architect- W.  H.  Weeks,  625  Mark' 
St.,  San  Francisco. 

Structural  Engineer- L.  H.  Nishkia 
525  Market  St..  San  Francisco. 


BOND     ELECTION 

PASO  ROBLES.  San  Luis  ObUi 
Co..  ('alif.- Paso  Robles  UnipilHIg 
School  District  will  vote  on  ifMnHll 
14th.  on  a  proposal  to  issue  bone 
in  the  amount  of  $18,000,  proceeds  I 
finance  construction  of  a  one-sloi 
brick  gj-mnasium  at  the  high  schoc, 
Total    cost    estimated    at    $36,000. 

Preliminary  plans  prepared  by  Ai 
chitect  Orval  Clark.  359  N  Ridgewooj 
Place.    Los    Angeles. 


I 

Contract  Awarded  i 

.ADDITION  Cont.  Price,  $12,8! 

BERKELEY,   Alameda  County,   Car 

Cam.pus  of   University  of  Califo; 

nia.  I 

One  -  story  annex  to  Architectural  L 

brary  bulding  (reinf.  concrete  co 

struction). 
Owner— University    of   California. 
.Architects- Walter  Stellberg,   Staffer 

Jory,   Warren  C.   Ferry  and  W.  >' 

Corlett. 
Contractor  —  Dinw-iddie  const.  C< 

Crocker  Bldg..  San  Francisco. 


Plans  Being   Figured — Bids  Close  D< 

»th,  8  P.  M. 
SCHOOL  Cost.  $50.0 

SAN  RAFAEL,  Marin  Co.,  Cal.  Four. 

and  E  Streets. 
One-story  frame  and  stucco  gramm 

school    (ten    classroms   and   au6 

torium  to  seat  500). 
Owner— San  Rafael  School  District. 
Architect— N.  W.   Sexton,  deTou 

Bldg..  San  Francisco. 
Plans  and  specifications  may  be  ^' 
tained  from  the  architect. 

Plans   Being    Figured^^Bids  Close  D< 

9th,  2  P.    M. 
SCHOOL  Cost.  $24.4  ■ 

NAPA.  Napa  County,  (_.alif. 
One-story  reinforced  cone,  elementa 

school    (two  classrooms  and  auc 

torium  to  .-oat  200). 
Owner — Mt.  George  Union  Elementa 

School  District. 
Architect— W.    E.    Coftman,    F  o  r  u 

Bldg..  Sacramento. 
Plans  and  specifications  may  be  o 
tained    from    the    architect    upon  a 
posit  of  $20.00. 
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ids  Wanted— To  Close  Dae.  4th,  2:30 
P.  M. 

YMNA.SIUM  Cust.    {140,0110 

\N  FRANCISCO.  Willard  imd  Fred- 
erick Streets. 

le-story  steel  frame,  brick  and  ter- 
ra cotta  gymnasium  (Polytechnic 
High  School)  concrete  side  walls 
and  floors,  etc.;  locker  rooms  on, 
first  floor.  Kyinanslum  on  second. 
Bunrocims.  offices,  etc. 

.vner — City  and  County  of  San  Fran- 

-chltect— Chas.  Sawyer.  City  Archi- 
tect, City  Hall. 

ructurai  Engineer  —  H.  C.  Vensano. 
251  Kearny  Street. 

BIdfi   are   being    taken   as   follows: 

')  General  Work; 

1)  Mechanical  Equipment  &  Plumb- 
ing; 

)  Electrical  Work; 

)  General  Construction,  including 
mechanical  equipment,  plumbing 
and  electrical   work. 

Plan.'!  and  specifications  may  be  ob- 

^ned    at    Room    265,    City    Hall,    upon 

posit    of    J25.00    for    geiierf.1    work: 

j.OO    for    plumbing    ai.u    mechanical; 

j.OO  for  electrical  and  J55.00  for  the 

neral,   including  mechanical,  plumb- 

^  and  electrical  work. 


ans    Being    Figured — Bids  Close   Dec. 

6th.   10  A.   M. 
".MXA.Sir.M  Cost,  $60,000 

JBURN.   Placer  Co.,   Calif. 
<e-story  steel-concrete  gymnasium, 
vner— Placer    Union    High    School 
'    District, 
chltect— W.    E,    Coffman,    Forum 

Bldg.,    Sacramento. 
Plans  and  .ipecjflcations  may  be  ob- 
ined    from    the    architect    upon    de- 
sit  of  f20.00. 


;ds  wanted 

5AN  FRANCISCO.— Until  Dec.  4th, 
fO  P.  M.,  bids  will  be  received  by 
partment    of    Public    Works.    Room 

,  City  Hail,  for  interior  and  exte- 
[r  painting  of  E.welsior  School,  Ex- 
sior  Ave.   and  London  St.    Estimat- 

cost,   $2,500. 
•"urther  information  may  be  obtaln- 

from  Chas.  Sawyer,  City  Architect. 
;y  Hall. 

■Vork  must  be  completed  and  ac- 
ited    by   Jan.    4.    1936,    or   a    charge 

$25.00  per  day  will  be  made  for 
•h  day   work   is  not   completed. 

PS   WANTED 

UN  FRANCISCO.— Until  Dec.  4th. 
}0  P.  M..  bids  will  be  received  by 
^partment  of  Public  Works,  Room 
',  City  Hall,  for  temporary  class- 
>m  buildings  at  the  Lowell  High 
liool,  Hayes  Street,  between  Ash- 
Fy  and  Clayton.    Estimated  cost  83.- 

rMans  and  speciflcations  may  be  ob- 
Jned  from  Chas.  Sawyer.  City  Archi- 
't.  City  Hall,  upon  deposit  of  $5.00. 
;Vork  must  be  completed  and  ac- 
!)ted  by  Jan.  3,  1936,  or  a  charge 
■  $25. on  per  day  will  be  made  for 
'h   day  work   is   not   completed. 

>DS  WANTED 

:tENO.  Nev.— Until  Nov.  30,  7:30  P. 
.  bids  will  be  received  hv  J.  D 
meron.  Clerk.  Reno  School  District 
■  10.  for  the  construction  of  alter- 
•ons  and  additions  to  the  Mary  S 
■ten  Grammar  School  and  a  new 
ythside  grammar  .school.  Bids  will 
taken  as  follows: 

■1)  Additions  and  alterations  to 
ry  S,  Doten  Grammar  School  and 
istruction  of  new  Southside  gram- 
r  school,  including  heating  and 
itiiating; 

2)  Additions  and  alterations  to 
-ry  S,  Doten  School  and  new  South- 
e  grammar  school,  omitting  heat- 
:  and  ventilating: 


(m)  Heating  and  ventilating  only. 

I'^tlmated  cost.  $69,000.  PWA  grant 
of  $31,050  approvwl. 

Plans  and  speclficallons  for  the 
building  may  be  obtained  from  the  ar- 
chitect, Laurence  A.  Gulling,  209  Ry- 
land  St.,  Reno,  upon  deposit  of  $16.00 
and  plans  and  speciflcatolns  for  the 
heating  and  ventilating  may  be  ob- 
tained from  the  office  of  the  School 
Trustees,  Senior  High  School,  upon 
deposit  of  $50.00. 


CONTRACT    AWARDED 

LOS  ANGELES.  Cal— George  Mit- 
try,  122  S.  Avenue  20,  awarded  con- 
tract by  Los  Angeles  Hoard  of  Edu- 
cation at  $54,900,  for  construction  of 
Unit  No.  1  at  the  Sixty-llrst  Street 
School,  6050  S.  Figueroa  St.  A.  S. 
Nibecker  Jr.,    Architect. 


LOW    BIDDER 

S-A.N  FERNANDO,  Los  Angeles  Co., 
Cal.  —  Brunzell  &  Jacobson.  2159 
Princeton  Ave.,  Los  Angeles,  sub- 
mitted low  bid  to  Los  Angeles  Board 
of  Education  at  $62,790,  for  one-story 
school  building  to  be  built  at  San 
Fernando  School,  Corner  Mission  Blvd. 
and  Mott  St..  San  Fernando.  A.  S, 
Nibecker,  Jr„  Architect,  1425  S.  San 
Pedro    St. 


LOW    BIDDER 

LOS  A.NGETI^ES.  Cal.  —  Charles  J. 
Dortman,  124  N.  La  Brea  Ave.,  sub- 
mitted low  bid  to  the  Los  Angeles 
Board  of  Education  at  $46,290  tor  re- 
construction, strengthening  and  re- 
hal)ilitation  of  main  brick  building  at 
Fifty-second  Street  School,  801  West 
52nd  St.  A.  M.  Edelman.  709  H.  W. 
Hellman  BIdg..  Architect,  and  Aaron 
B.  Smith.  730  Central  Bldg..  Struc- 
tural  Engineer.  » 


BIDS    WANTED 

FULLERTON,  Orange  Co.,  Cal.— 
Until  December  6,  12  Noon,  (bids  to 
be  opened  at  2  P.  M.  on  that  day), 
bids  will  be  received  by  Fullerton 
Union  High  School  District  for  the 
construction  of  a  two-story  concrete 
classroom  building  on  the  Junior  Col- 
lege site  in  Fullerton,  a  PWA  project. 
Certified  or  cashier's  check  or  bond 
for  5%  must  accompany  each  bid. 
Plans  and  specifications  may  be  ob- 
tained from  E.  A.  Ames,  superinten- 
dent of  buildings,  whose  office  is  lo- 
cated in  the  power  house  on  the  Har- 
vard Avenue  side  of  the  school  cam- 
pus in  Fullerton.  Cost  $100,000.  PWA 
recently  approved  a  $51,869  grant  for 
the  project.  Harry  K.  Vaughn.  Ar- 
chitect. 

LOW    BIDDER 

LUS  ANGELES.  Cal.— Geo.  Mittry, 
122  S.  Avenue  20,  usbmitted  low  bid 
to  Los  Angeles  Board  of  Education, 
at  $56,931  for  the  construction  of  a 
one-story  frame  and  stucco  building 
at  Twentieth  Street  School,  1353  East 
20th  St.     A.  S,  Nibecker  Jr,,  Architect 

To    Ask    Bids    Immediately. 

AUDITORIU.M  Cost,  $90,000 

OILDALE,  Kern  Co.,  Calif. 

One-    and    two  -  story    reinforced    con- 
crete  auditorium    (to   seat  1500) 
steel    trusses,    maple    floors,    stage 
equipment,    special    lighting,    heat- 
ting  and  ventilating  equipment. 

Owner— Standard  School  Wstrict. 

Architect— Chas.  H.  Biggar.  554  Hab- 
erfelde  Bldg.,   Bakersfleld. 

Structural    Engineer— L.    H.    Nishklan, 
525  Market  St..  San  Francisco. 
I'W.'V   loan  and  grant  approved. 

Bids   Opened 

STRENGTHEN  SCHOOL  Cost,  $26,000 

CENTERVILLE,  Alameda  Co.,   Calif. 

Strengthen  Washington  Union  High 
School  (steel  and  wood  strength- 
ening,  etc.) 


Owner— Washington    Un.    High    School 
District. 

Architect— Blrge   M.    Clark,    .';  1  0    Uni- 
versity Ave.,  Palo  Alto. 

Low  Bidder  —  Carl  N.  Swen.s.,,i,  356 
Stockton  Ave.,   San  Jose. 
Complete  bids  follow: 

Carl  N.  Swenson.  San  Jose $21  976 

W,    P.   Goodennugh,    Palo   Alto....  23,:, 36 

E.  T.  Leiter  &  Sons.  Oakland 31,867 

Bids  referred  to  PWA  for  approval 

BOND    ELECTION 

P.AKERSFIELD,    Kern    Co.,    Calif.- 

Kern  (bounty  Union  High  School  Dis- 
trict will  vote  on  December  6,  on  a 
proposal  to  issue  bonds  In  the  amount 
of  $200,000,  proceeds  to  finance  con- 
struction of  school  improvements  in 
Bakersfield.  T.  N.  Harvey.  A.  D.  M. 
Osborne  and  M,  J.  Davis,  are  trus- 
tees of  the  Kern  County  Union  High 
School   District, 

LOW    BIDDER 

LOS  ANGELES,  Calif.  —  Carl  J. 
Johnson,  654  East  81st  St..  Los  An- 
geles, submitted  low  bid  to  the  Los 
Angeles  board  of  education  at  $61,- 
917,  for  a  one-story  school  building 
to  be  built  at  Loma  Vista  Avenue 
school,  3629  East  58th  Street,  May- 
wood.  A.  S".  Nibecker,  Jr.,  architect, 
1425   S.    San   Pedro   St..    Los   Angeles. 

LOW    BIDDER 

LOS  ANGELES,  Calif.- R.  E.  Camp- 
bell, 711  central  Bldg.,  submitted  low 
bid  to  Los  Angeles  board  of  educa- 
tion at  $58,485.  for  the  reconstruction, 
rehabilitation  and  strengthening  of 
the  main  brick  building  at  Logan 
Street    school,    1411    Logan    St,     Henry 

F,  Wlthey,  405  S,  Western  Ave,, 
Architect,  and  L.  A.  Parker,  804  .A.r- 
chltects'     Bldg.,     Structural    Engineer. 


Plans  Being  Pigured— Bids  Close  Dec. 
5th,  4   P.   M. 

ASSEMBLY  Cost,   $31,250 

OAKL.^ND,  Alameda  Co.,  Calif.  Cha- 
bot  Road  and  Patton  Street. 

One-story  frame  and  stucco  assembly 
at  Chabot  school  (to  seat  approx- 
imately 400)  asbestos  shingle  roof. 

Owner — Oakland   Board   of  Education. 

Architect— W.    G.    Corlett.    Oakland 
Board   of   Education. 
Plans  and  specifications  may  be  ol)- 

tained    from    the    architect    upon    <lt.- 

po.sit   of  $25.00. 

Plans   Being    Figured— Bids  Close    Dec. 

5th.  4  P.   M. 
.\SSEMBLY  Cost,   $31,500 

Oakland,    Alameda    Co.,    Cal.     Brann 

and   Morton  Streets. 
One-story  frame  and  stucco  assembly 
at  Sherman  school  (to  seat  approx- 
imately 400)   asbestos  shingle  roof. 
Owner — Oakland   Board  of   Education. 
Architect— W.    G.    Corlett,    Oakland 
Board  of  Education. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
I>osit   of  $25.00. 


Plans    Being    Figured— Bids   Close    Dec. 

4th,  4  P.   M. 
-SCHOOL  Cost,  $76,364 

REDDING  SHAST.V  Co,,  Calif, 
One-story  frame  and  stucco  grammar 
school   112  classrooms  and  auditor- 
ium to  seat  500). 
Owner— Redding  Elementary  School 

District. 
Architect— Masten  &  Kurd,  233  Post 
St..  San  Francisco. 
Plane  and  specifications  may  be  ob- 
tained from  the  arcliitects  and  from 
the  County  Superintendent  of  Schools, 
Rfdding,    upon   deposit  of  $25.00. 

Bids   Opened 

SCHOOL  Cost,   $ 

SAN  FRANCISCO.    Florida  &  Bryant. 

(Sunshine-Buena  Vista  School). 
One  -  story  reinforced  concrete  school 
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IS    classrooms,    dining    room,    ex- 
ercise room,   vocational  room,  rest 
rooms,   auditorium   to  seat  500). 
Owner— City  and  County  of  San  Fran- 
cisco. 
.\rchitect— M.    J.    Rist.    Plielan    Bldg.; 
Cbas.    F.    Strothoft.    2274   15th    St.: 
Smith  O'Brien.  2032  Baker  St..  and 
Albert  Schroepfer.   6S1  Market  St. 
Structural   Engineer— H.   J.    Brunnier, 

Sharon  Building. 
Mechanical    and   Electrical   Engineer— 
A.  R.   McLaren.  611  Howard  St. 
Liow  bids  follow: 
General  Work— Anderson  &  Ringrose. 

320   Market    St..    5223.S69. 
Mechanical    Equipment   &   PJumbing — 
Alta  Electric   and  Mechanical  Co.. 
467   O'Farrell   St..    J2S,782. 
Electric— G.    H.    Armstrong.    1388   Van 
Ness  Ave..    S..uth.   $12,772. 
Complete  bi-ds  follow: 

General  Work 

Anderson  &  Ringrose $223,869 

James   L.    McLaughlin -.  235.051 

MacDonald  &  Kahn 240.747 

r.    L.    Wold _ - 242.400 

P.    F.    Reilly -..  259.573 

Mechanical    Equipment  and    Plumbing 

Alta  Elec.  4:  Mechanical  Co $28,782 

Herman   Lawson  - - 28.797 

F.  W.  Snook  29.836 

M.  J.  Reeves  Heating  Co._ _  29.961 

Scott  Company  30.687 

Anderson  &  Rowe  31.365 

J.   A.   Nelson  - _ 36.551 

Electric 

G.  H.    Armstrong    ...- $12,772 

DeLatour  Electric  Co -  13.213 

Aetna  Electric  Co._ — _..  13,594 

Central  Electric   Co._ 13.900 

Edward  J.  Lj-nch  13.975 

H.   S.  Tittle - _ 14.000 

Lynn  &  Heffeman  —  14.295 

.\lta  Electric  &  Mechanical  Co.-  14.323 

Spencer  Electric  Co 15,213 

Scott-Buttner    Elec.    Co 15.S00 

Abbett  Electric  Co -.-  1B.539 

Hotchner   Brothers   15.980 

Enterprise    Electric    Co 18.338 

Bid.^  referred   to   PWA  for  approval. 


BIDS    OPENED 

SAX  FRANCISCO— Empire  Roofing 
Co..  261  Silver  Ave.,  at  $244  submit- 
ted low  bid  to  Department  of  Public 
Works  for  construction  of  a  5-ply  tar 
and  gravel  roof  on  the  auditorium  of 
the  ArBonnc  School.  Cabrillo  Street 
between  17th  and  Itsh  Avonues. 

Complete  bids  follow: 

Empire  Roofing  Co $244 

J.  W.  Bender  Roofing  .&  Pav'g  Co.  248 

Alta   Roofing   Co.- .■-  ..  .- 260 

Malott  &   Peterson _ _ 284 

Bids  held   under  advisement.  • 


Plans   Being   Figured — Bids  Close   Dec. 

6,  7  P.   M. 
GYMNASIUM  Cost.    $60,000 

AUBURN.  Placer  Co..  Calif. 
One-story  steel-concrete  gymnasium 
Owner — Auburn  School  District. 
Architect— W.     E.     Cnftman.    Forum 

BIdg..   Sacramento. 
Plans  and  specifications  maj-  be  ob- 
tained   from    the    architect    upon    de- 
posit  of  $25.00 


Plans  Being   figured — Bids  Close  Dec. 

6th,  2  P.   M. 
HIGH  SCHOOL  Cost.  $75,000 

GUSTINE.    Merced   Co..   Calif. 
One    -    story    frame    and    stucco    high 

school  (steel  trusses  in  auditorium^ 

four  classroms.  atlditorium  to  seat 

500.    and   cafeteria. 
Owner — Gustine    Union    High    School 

District. 
Architect — W.    G.    Corlett    and    E.    A. 

Russ.  1801  Bank  of  America  Bldg.. 

Oakland. 
Plans  and  specifications  may  be  ob- 
tained from  the  architects  and  at  the 
oflSce  of  the  Board  of  Trustees  at  the 
Gustine  High  School  upon  deposit  of 
»»S.O0. 


Plans    Being    Figured — Bids  Close    Dec. 

5th,  4  P.  M. 
SCHOOL  Co»'.  $135.t'O0 

M.^RIPOSA.   Calif. 

Additions  to  high  school  (cone,  foun- 
dations,   frame    and    stucco    con- 
struction, tile  roof,  etc.) 
Owner — Mariposa  High  School  Dist. 
Architect — W.    H.    Weeks.    525   Market 
St..  San  Francisco. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    I'pon    de- 
posit of  525.00. 


Plans   Being    Figured— Bids  Close   Dec. 

5th.   8   P.    M. 
.ADDITION  Cost,   $80,000 

LOS  GATOS.   Santa  Clara  Co.,   Calif. 
Addition  to  high  school  fS  classrooms 

and  music  department)  reinforced 

concrete  construction. 
Owner — Los  Gatos  Union  High  School 


Dis 


Weeks.   525  Market 


Architect— W.    ] 
St..  San  Fr; 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit of  $20.00.  • 


New  Bids  Wanted— To  Close   Dec.  12, 

7:30  P.   M. 
GYMNASIUM  Cost.  $40,000 

RED  BLUFF.  Tehama  Co..  Calif. 
Gymnasiiun  for  high  school. 
Owner— Red  Bluff  Union  High  School 

District. 
Architect— Dragon   and  Schmidts.   206S 

Allston  Way,  Berkeley. 
Following    bids    were    received    Nov. 
2Ist  and  rejected: 
N.  H.   Sjoberg.   5604   E  16th  St.. 

Oakland  _ $53,687 

Lindgren    Swinerton.  Oakland....  53.900 

E.  T.  Leiter  &  Son.  Oakland 56.887 

Plans  and  specifications  may  be  ob- 
tained from  the  architects  upon  de- 
posit of  $25.00. 

Low   Bidder. 

ADDITION  Cost,    $ 

S.\LEM.    Oregon. 

Gymnasium  and  classroom  addition 
to  Junior  Hish  School. 

Owner — Salem  School  District. 

Architect — Llye  Bartholomew.  Salem. 
Knight  &  Howell_  U.  S.  Bank 
Bldg..    Portland.   Ore. 

Lr,\v  Bidder— Robertson.  Hay  &  Wal- 
lace. ISOl  S.  E.  Grand  St..  Port- 
land.  Oregon. 


Cost.   $- 


Low   Bidder 

ADDITIONS 

SALEM.  Oregon. 

Additions  to  Leslie 
(new   auditoriu 

Owner — S-alem  School  District. 

Architect — Lyle   Bartholomew,   Salem. 

Consulting  Architects  —  Knighton  & 
Howell.  I".  S.  Bank  Bldg..  Port- 
land. 

Low  Bidder— Robertson  H.-iv  &  Wal- 
lace. 1801  S.E.  Grand  St..  Port- 
land.   $112,918. 


Bids    Wanted— To    Close    December    7, 

10   A.    M. 
RECON.    SCHOOL  Cost.    $10,000 

S.\N    LE.iNDRO.   Alameda  Co..    Calif. 
Clarke.    Hepburn.    Carpentier   and 
Saunders    Streets. 
Repairs    and    reconstruction    of    Lin- 
coln   Shcool. 
Owner— San    Leandro    School    District 

(Wm.    Lucio.    Secretary)    . 
Engineer— H.       J.     Brunnier.       Sharon 
Bldg..    San    Francisco. 
Plans  and  specifications  may  be  ob- 
tained   from    the    Engineer    upon    de- 
posit  of   $25. 

CONTRACT    AWARDED 

SAN  FR.\NCnSCO.  (3aILf.  —  Regal 
Floor  Company.  450  Spear  Street,  at 
Sly.  awarded  contract  by  Departtnent 
of  Public  Works  for  sanding  new- 
maple   floor   on    stage   of   High   School 


of  Commerce.  Van  Nei 
Hayes  St.  Area  of  floo 
rnately   2,750   sq.    ft. 


CONTRACT  AWARDED 

LOS  ANGELES.  Calif  —J.  L.  Da 
idson  &  Technical  Products  Compar 
■  6670  Lexington  Ave.  at  $43.S75  awar 
ed  contract  by  Regents  of  the  Ui 
versity  of  California  for  additior 
book  stacks  to  be  installed  in  the 
l.rarv-   at   the    U.    C.    L.    A. 


CONTRACT    AWARDED 

SAX  FRANCISCO.  Calif —Emp 
Roofing  Compan.v.  261  Silver  Ave. 
$244  awarded  contract  by  Departmt 
-  of  Public  Works  for  construction  ol 
5-ply  tar  and  gravel  roof  on  the  aui 
torium  of  the  Argonne  School.  C 
brillo   St-    between    17th   and   18th. 


November  25.  193; 
BIDS    WANTED 

SAX  FRAXCISCO.  Calif —Until  E 
cember  4.  2:30  P.  M..  bids  wUI  be  i 
ceived  by  Department  of  Pub 
Works.  Room  251.  City  Hall  for  t 
installation  of  chairs  in  the  audit: 
ium  of  the  Girl's  High  School.  Sc 
and  O'Farrell  Streets.  Est.  ct 
$6,000.  Proposal  form  may  be  c 
tained  from  Chas.  Sawyer.  City  Arcl 
tect.    Room   265.   City    Hall. 


Bids  Opened 

SHOP  Cost,   t 

PORT   BRAGG.    Mendocino  Co..  Ca 
One-story  wood  shop  building  (128; 

ft.)    will   contain   woodwork  sh' 

57x38  ft.,   metal  work,   mechani 

drawing,    printing,    classwork  a 

storage. 
Owner— Fort  Bragg  Un.    High  Sch 

District. 
Architect— N.    R.    Coulter.    46  Kear 

St..  San  Francisco. 
Low   Bidder — Independent   Const.  C 

549  Fell  St..  San  Francisco. 
Complete  bids  foUow: 
(1>  Building  complete,  omitting  ste: 

heating: 
(2J   Building  complete,  omitting  8tei 
heating  and  shop  equipment:' 

(3)  Steam  heating  plant  only: 

(4)  additional  cost  of  maple  floors 

place  of  Oregon  pine. 

Independent  Const.  Co..  San  ; 

Francisco     - — (1)  117.' 

- m    16.' 

- (3)      -, 

_. - (4) 

Hannah  &  Woldridge.  S.  F._(l)  $17.- 

(2»     II. 

-..  - -(3)       4, 

- -.-(4) 

Fred  Maurer  &  Son,  Eureka  (I)  $19. 

_ (!)    19. 

(») 


..(4) 


Wt 


Spivock, 


S.  F 

fl>  IJ2. 

__.      -    (2)     $1. 

II\      4. 

(4) 

lU.  S.  P.. 

(1)  »«. 

(2)     35. 

-     (3)      4. 

-(4) 

O.  M.   Rousseau,  S 


Bids  held   under  advisement. 

CONTRACT  AWARDED 

LONG  BEACH.  Los  Angeles  C 
Cal.— J.  F.  Thomas.  700  Kress  Bid 
Long  Beach,  awanled  contract 
Long  Beach  Board  of  Educstioa. 
J36.831.  for  construction  of  the  m: 
building  and  east  and  west  anne3 
at  the  Lowell  Elementary  School,  i  J 
ward  Mayberrj-.  3910  E.  Third  £ 
Long  Beach.  Architect.  I 

Bids  Wanted— To  Close  Dee.  7,  8  P- 

SCHOOL  Cost.  JlW.t 

GRASS   VALLEY.   Xevnda   Co..  Ca 
One  -  stor>-  reinforced  <-oncrele  sch' 

building    (ten   classrooms). 
Owner— Grass    Valley    Junior   Hi 
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Sch.jol   Disliiul. 

litetl— Fn.^1  iieinier»,  23S  tost  St., 
San  I'Vnnrlrtco. 
I  I. ins  and  specltleatiom)  .may  be  ob- 
l.MiK-d    fnim    the    .-irchllect    upon    Hu- 
I        'j>o»lt  of  ?'J5.00. 

BONDS  VOTED 

UIODDINO.    Shasta.  Co.,    Cil.— Red- 

dinK   Grammar    School.  District    voted 

bondw   Nov.   22   In   the  amount  of  JoO.- 

OOfr.  to  finance  construction  of  a  one- 

slory  brick  and  steel  grammar  school 

,.to    contain    12    classrooms    and    audi- 

I        torium.    Bids  for  the  construction  will 

Iff  opened  Jj^cembcr  4. 

I 'lane  prepared  by  Architects  Masten 

fjiird,  2«3  Post  St.,  San  Fraiicisiio. 


Bids   Wanted — To   Close    December   10, 

I  P.  M. 

.«:JUioi-  Cost,    $25,000 

liliK.'K,  llumbildl  Co..  Calif. 

I  'ii,..;.s^ory  .school  building   (two  class- 
rooms,   typing  department:    citem- 
i.**try  laboratory,  lunch  room, 
kit.-henV; 
i  r-  '  inilt  Klementary  School  Dis- 

.  :    I  Hubert  S.  Luvison,  Clerk). 

JUL- 1  I— i-'ranlt    T.    tjeorgeson,    Eu- 

relia. 

1  Jafls^  and  specificationj^  -may  be  ob- 

I'd    from    the    architect    upon    de- 

:I    of  $12.50. 

l:iiis    will    be    opened    in   the    Huin- 
l.!t    StundalJ    BIdg..    Eureka. 

B.ds  Wanted— To  Close  Dec.  7,  9  A.  IVI. 
HIGH' SCHOOL  Cost,  $60.00U 

■rlEp.Mo.NT,  AlamedS  Co.,  Calif. 
'One''-   story   reinforced   concrete   high 
school  unit  (S  classrooms  and  mu- 
^ic  room)  tile  roof. 

II  ;r — P.iednijont   Union   High  School 
I  lislrict.  ■ 

iiitect— \V.   m;   Weeks,   525   Market 


Fra 


ans  and  spe'cificatione  nia^'  be  ob- 
cd  from  the  architect '  upon  <le- 
t   of  $20.00. 


-Bonds   Voted — Preparing    Working 
Hi   ■    Drawings. 

■SCHOOL  Cost,    $20,uui| 

SHASTA,  Shasta  Co..  Calif. 
'.One -story  frartie  and  concrete  gram- 
mar school  (2  classrooms  and  au- 
ditorium to  seat  350). 
Owner— Shasta  School  DLstrict, 
Architect— O.   A.   peichmann,   110   Sut- 
'       ter  St.,   San  Francisco. 

Project  will  be   financed  with   WPA 
■funds. 


Plans  Being  Figured — Bids  Cl9se  Dec. 

9,  8   P.    M. 
SCHOOL.  Cost.   $S1. 000 

'pl-OVERDALE,  Sonoma  Co.,  Calif. 
One-story  frame  and  stucco  academic 
.  building  (fiix  classrooms  and  gym- 

ifasiumj    flat    roof,    steam    heatipg 

system,  wood  sash,  etc. 
Owner— Cloverdale  Union  High  School 

District.  .  T 

.Architect— Herbert    &   Caulkins,    Ros- 

eoiberg  Bldg.,  Santa  Rosa. 
Engineer— W.  Adrian,  417  Market  St.. 

JSan  Francisco. 
P.lans.and  specifica.tions  may  be  ob- 
tained   f rom  ,  the   architects    upon   de- 
posit of  $15.00. 

•BIDS    WANTED 

■■  ARLlNtrrpN.  Wash.— Until  Decem- 
ber 9.  7P.M..  hids  will  he  received 
l>y  W.  H.  Fowler.  Clerk,  Snohomish 
County'  School  District  No.  324,  for 
the   construction   of  a   high   school   in 

'  ArTih^toh.      Estimated    cost    $IS5.0uO. 
/Plans 'arid  specifications  may  be  ob- 
tained   from    Clerk    upon    deposit    of 
$15.  ■: 


Bids   Wanted— To    Close    December   7, 
■       .   12:30  P.  M. 

-STHOOL  Co.st.    $116,000 

'■skVko.m'ISH.   Washington. 

School  hi^ildihg   (14  classroom^,  gym- 


nasium, auditorium,    Ktage,   alter- 

tlonla    to    vacuum    heatlDK    plant. 

e(c.) 
Owner  —  School     r^istrlgt    193,     King 

County.  Skykomish. 
Architect  — WilUam  Mallis.  Lyon  Bldg. 

Seattle.  Wash. 
■  Plans  and  specifications  may  1.<"i  ob- 
tained   from    the    architect    ni'   '\    i' 
depo,«iit  of  $15. 


Cost. 


Bids  Opened, 

GYMNASIUM  ■ 

MADJCRA.    Cnlir. 

One-story  reinforced  concrete  gym- 
nasium (oompositionr  o  o  f  .  some 
tile,,  steel  columns,    maple  floors). 

Owner  —  ifadera  Union   High  School 

''     Dl.ftrict. 

Architect— E.  Ernst.  9  W.  Cleveland 
St..   Stockton. 

Engineer — Ernest  Francis,  California 
State  Life  Bldg..  Sacramento. 

Low  Bidder  —  Mlrtstate  Constr.  Co.. 
902  Power  Bldg..   Fresno. 

"Complete  liids  follow: 

Midstafe^   C^m.^tr.    Co.,    Fresno... .$58. 797 

3.'C.    Meyer.e.    Stockton..: r,0,497 

W.  J.  Oohs.  Fresno 65.900 

Recommendation   mfide   to  PWA   to 

award  contract  to  Mid^tnte  Constr. 
.Co.,    at    $49,647,    aecr:  •!■   -    -—•■■.,    al- 


itns. 


Low   Bidders. 

NORMAL    SCHOOL    GYM,      ETC, 

Cost.    $201,600 

BELLINGHAM,    Washington. 

TM"0-story  reinforced  concrete  normal 
school  addition  (gymnasium  to 
contain  locker  rooms,  dressing 
rooms,  shower  baths,  Oificfes,  etc.. 
swimming  pool  wing;,  tar  &  gravel 
.  plank  roof  on  steel  trusses,  brick 
exterior,    cast   stonfe   trihi,    etc. 

Owners-State  of  Washington; 

Architect-i^Bebb  &  Gould.  Hodge  Bldg. 
Seattle,  Wash. 

Low  Bidder  —  ■  Henrikson  -  AUstrom 
Constr.  Co.,  Textile  Tower,  Seat- 
tle, at  $139,790. 

Plumbing  and  Heating— Tegenfeldt  & 
Farqubarson.   BcUington,  $42,699. 

Electric — ^^NePage-McKenny    Co.,    804 
cjth   St..   South,   Seattle,   $7195. 
Bids  held  under  ad.visement. 


Bids  Wanted — To  close   December   12. 

10:30  A.    M. 
GYM.    &    SHOPS  Cost,    $60,000 

ifELM.\.  Fresno  Co..   Cal.   Campus  of 

i^elma  High   School. 
Gymnasium  and  shop  buildings  (rein- 
forced concrete  construction). 
Owner   —    Selma    Union-  High    School 

District. 
Architect- W.  D.  Coates.  Rowell  Bldg. 

Fresno.  :,.  ,      ^ 

.  Pkins  and  specifications  may  be  ob- 
tained  from   the  architect. 


plansi  Being   Figured— Bids  Close   De- 

rember  10,  8  P.   M. 
SCHOOL.  .  .    Cost    $42,000 

SEBASTOPOL,    Sonoma    C:o.,    Calif. 
One-story  frame  and  stucco  grammar  . 
school'  (11     classrooms),  .composi- 
tion   roofing,    steam    heating    sys- 
tem, wo^od  .flpors.  wood  sash.  etc. 
("nvncr — Sebas.topol  Union  High  School 

District. 
Architect— Herbert   &   C^auklios.    Ros- 

entjcrg  Bldg.,   Santa  Rosa. 
Engineer  —  W.   Adrian.     417    Market 
.'        S't.. 'San    Francisco. 
'Plans- and  spei^Ifications  may  be.  ob- 
tained   from    the  architects   upofi   de- 

pr.sil     of    ?l.i,0". 

Bids  Wanted — To  Close  December  7. 
1:30    P.    M. 

ADDITION  Cost.    $11S.I31 

CAMAS,   Washington. 

Alterations  and.  .  additions  -  to  high 
school  (two-story  and  .basement 
concrete  and, brick  addition).     ■ 

Owner^Camas.  Schpol  District.  ,    , 

Architect   —   Donald   J..  Stewart.    707 


Main  St..   Vancouver, 
i'lans  and  specifications  may  be  ol>- 
tained    from    the   architect    upon   de- 
posit of  $20. 

BONOS    VOTED 

VIRGINIA  CITV,  Nfiada— Virginia 
Ci.ty  .School  District  voted  bonds  in 
ihe  amount  of  $20,000  November  20. 
Procjeeds; -to  finance -construction  of  u 
new  school  in  Virginia  City. 


New    Bids    Wanted— To   Close-  Dec.   7, 

10;00  A.   M. 
LNFIU.\I.\r:Y  Cost.    $90,001 

CORVALLIS.    urcKon.      Oregon    Stat' 

College    (Jampus. 
Three-story     reinforced    concrete-    in- 
firmary (brick  exterior)  124x42  It 
Owner— State    of   Oregon. 
Architect — John   V.   Bennes,   712  Lewis 
Bldg..   Portland, 
On  bid  opening  lowest  bid  was  sub- 
mitted by  Shattuck  &  Neeland.  Couch 
B'Idg..    Portland,    at    $121,000. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  de- 
posit of  $20. 

LOW    BIDDER 

LOS  ANGELES.  Cal.  —  Herljert  M. 
Baruch  Corp..  625  S.  Olive  St..  sub- 
mitted low  bid  to  the  Los  Angeles 
Board  of  Education,  at  $135. 41S,  for 
reconstruction,  strengthening  and  re- 
habilitation of  the  main  building  al 
l.'niversity  High  S-chool.  11.800  "Texas 
Ave..  West  Los  Angeles  District. 
Claud  Beelman.  1019  Unicn  Bank 
BJdg.,  architect,  and  Paul  Jcfters.  Sli; 
W.  Fifth  St.,  Structural  Engineer 

BIDS   OPENED 

SAN  FRANCISCO— Regal  Floor  Co.. 
450  Spear  St..  at  $19.00  submitted  low 
'  bid  to  Department  of  Public  Works 
for  sanding  new  maple  floor  oh  etagc 
of  High  Scbool  of  Commerce.  Van 
Xcss  Ave.  and  Hayes  St.  Aroa  of  floor 
is  approximately  2.750  sq.  ft.  Only 
other  bid  was  -  submitted  by  Inlaid 
Floor  Company  at  $39.00.  Bids  held 
under  advisement.  • 


New  Bids  Wanted— To  Close  Decem- 
ber  9,   8   A.    M. 

GRADE    S<:'.HOOL  Cost.    $ 

JOHN   D.-^T.    Oregon.  .   •        '    •  .  • 

New  gj-a-de  school.  '  '    , .     '  ' 

High -School  building.     '■  ''' 

Owner— School*  District    No.    3,    Grant 

County  (G.  C.  Carl,  chairman). 
Architect— Bailey    &    Dougan,    Studio 
Bldg..  Portland. 
P'lans  and  specifications  may  be  ob- 
tained   from   the    architect    upon    de- 
posit of  $10.00. 

On  pre\ious  bid  opening  lowest  bid 
was  submitted  by  E.  B.  Moore.  Baljcr. 
Ore.,  at  $23,231. 

Bids  Wanted — To  Close  December  9. 
8   P.    M. 

SCHOOL  Cost.  $50,000 

SAN  RAFAEL.  Marin  Co.,  Cal.,  Fourth 
and  E  Streets.  ,    r.    ' 

One-story  frame  and  stucco  g'rapimar 
school  (ten  classrooms  and  audi- 
torium to  i^cat  500). 

Owner — .San  Rafael  School  Elstrict. 

Architect— N.  W.  Sexto  n'.  deToung 
Bldg..  San  Francisco. 

,    Plans  and  specifications  may  be  ob- 

ta/ned    from    the    architect    upon    de- 

po.sit  of  $10.00. 

Bids  Opened 

ALTER.\TIONS  Cost.  $120,000 

BERKELEY'.    Alameda  Co.,    Cal;    1775 

Rose  Street. 
Alterations  to  Garfleld  School: 
Owner— Berkeley  School   District. 
Architect— Bakewell   and   Weihe.    25  1 
Kearny  St..  San  Francisco. 
;  Engineer — Thomas  F.  Chace,  Berkeley 
■    Board  of  Education.   Berkeley. 
Low  Bidder— K.   E.   Parker  135  South 
Park.   San  Francisco,  $155,400. 
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Complete  bids  follow; 
(1)  Work  complete: 
(a)  Deduct  allowance  for  oM  mate- 
riaJ; 

ALTERNATES 

(1)  Deduct   for  alternate  clock   signal 

and  fire  alarm  system; 

(2)  I>educt  if  material  for  covering  ex- 

terior doors  is  cnanged; 

(3)  Add  for  alternate  acoustical  treat- 


(4)  Deduct  for  omitting  vacuum  pump 

and   installation; 
(5>  Deduct  for  omitting  various  work 

items; 

(6)  Deduct  for  omitting  other  various 

work  items; 

(7)  Alternate  combination,   deduct. 

K.  E.  Parker.  S.  P. (1)  1155.400 

- _-(ia)  700 

- - (1)  SOO 

— . (2)  600 

(3)  750 

(4)  400 

(5)         7,500 

(6)         1,550 

(7)  625 

*C.  N.  Swenson,  San  Jose..(l)  {165,000 
(la)  500 


475 


Dinwiddle  Const.  Co..  S.  F.  (1)  $176,000 
— (la)  1 


7,150 
2,000 
1,075 
certified 


•Bid  not  accompanied  by 
check. 

Checks  were  referred  to  the  Dis- 
trict Attorney  and  to  fVTA  engineers. 

CONTRACT    AWARDED 

LONG  BEACH,  L.  A.  Co.,  Calif  — 
Pacific  Realty  &  Building  Co.,  433  E, 
Broadway.  Long  Beach,  awarded  con- 
tract by  the  Long  Beach  board  of  ed- 
ucation at  891.283,  using  salvaged 
materials  for  the  construction  of  the 
Garfield  school. 

R.  D.  Van  Alstine,  structural  engi- 
neer. 410  E.  9th  St..  Long  Beach. 

Bids    Wanted — To   Close    December   12, 

5  P,   M. 
SCHOOL  Cost.   122,000 

TRUCKEE,   Nevada  Co.,  Calif. 
One-storj-  frame  and  stucco  element- 
ary school   (3  classrooms  and  au- 
ditorium). 
Owner— Truckee  School  District. 
Architect— Hasten    &    Hurd,    233    Post 
St.,  San  Francisco. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit of  $25.00. 

Bids    Wanted    —    To    Close    December 

12,  2  P.   M. 
SCHOOL  CC't     $127  000 

ENUMCLAW,    Washington"  ' 
Masonry  addition  to  high  school  plant 
(gyn^nasium,     auditorium,     stfage, 
cafeteria,   mechanics  room,   show- 
er rooms,  study  hail,   etc.) 
Owner— School    District    216     John    F 

Hansen,    Clerk. 
Architect  —  William       Mallis       Lvon 
Bldg.,    Seattle. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit of  $15. 

Bids  Wanted— To  close  December  6. 
9  P,   M. 

SCHOOL  Cost,    $125,454 

KENNEWICK.   Washington. 

Two-story  reinforced  concrete  school 
(227x133  feet)  auditorium  gym- 
nasium, cafeteria  offlces.  class- 
rooms, etc. 


Owner  —  School  District  17.  Benton 
County,  (Erwin  Black,  Supt.  of 
Schools). 

Architect— Earl  W.  Morrison,  Textile 
Toner.  Seattle.  Wash. 


Bids   Wanted — To    Close    December   10, 

9    A.    M. 
SCHOOL  Cost.  $90,000 

HOQUIAM.    Washington. 
Three-story     cement  and  cast     stone 

school  (220x92  feet). 
Owner— School    District    28.    Hoquiam. 

Wash.  (H.  C.  Cressmpacker,  Supt. 

of  Schools). 
Architect — Earl   W.   Morrison,   Textile 

Tower,    Seattle.    Wash. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  deposit 
of  $15. 

Bids    Wanted — To    Close    December   10. 

8  P.   M. 
SCHOOL  Cost.    $15,000 

SALINAS,  Monterey  Co.,  Calif. 
One  -  story  frame  grammar  school  (3 

classrooms)  wood  siding. 
Owner — Prunedale   Elementary   School 

District. 
Architect— Chae.  Butner,  51  Maple  St., 

Salinas. 
Engineer— F.  W.  Kellberg.  320  Market 

St..  San  Francisco. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect  and  from  the 
County  Superintendent  of  Schools. 
Court  House,  Salinas,  upon  deposit  of 
$10.00. 


Bids    Wanted— To    Clo:e    L.t-.em)ier    7, 

10  A.   M. 
AUDITORIUM  Cost,    $35,000 

PLEASANTON,  Alameda  Co.,  Calif. 
One-story  reinforced  concrete  auditor- 
ium at  Amador  Joint  High  School 
(to    seat    approximately    900). 
Owner — Amador  Joint  Un.  High  School 

District. 
Architect — Henry  C.  Smith.   Humboldt 
Bank  Bldg..  San  Francisco. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    dc- 
IKisit   of  $25.00. 


Contract   Awarded, 

ADDITION  Contract   Price,   $37,900 

DELANO,    Kern    Co..    Calif.     Campus 

of  high  school. 
Auto  and  farm  mechanics  building. 
(_'wner — Delano  Joint  Un.  High  School 

District. 
Architect— E.  J.   Symmes.  215  Haber- 

felde  Bldg..  Bakersfield. 
Contractor — Williams   and    Greenough. 

130  Lincoln  St..  Bakersfield. 


Contract   Awarded, 

ADDITION  Cont.  Price,  $20,452 

SACRAMENTO  COUNTY,  Calif.    Two 

miles  east  of  Sacramento. 
One-story   frame  and   stucco  addition 
to  elementary  school  (2  classrooms 
and  assembly  hall). 
Owner— Arden  Elementary  School  Dis- 
trict. 
Architect— Charles  F.  Dean,  California 

State  Lite  Bldg.,  Sacramento. 
Contractor— Lawrence  Const.  Co.,  5372 
9th   ,\ve..    Sacramento. 
Complete  bids  follow: 
(1)  add;  (2)  deduct. 

Lawrence    Const.     Co.,     Sacra- 

""■■"o  $20,585 

-      -  -  (1)  410 

(2)  543 

Petersen    &.    Stembrenner,    Sac- 

$21,063 
766 
714 


L.  Ubel..    Ripon 


(1) 
(2) 


(I) 
(2) 


New    Bids   Wanted 

HIGH    SCHOOL  Cost     1 

JOHN   DAY,    Oregon. 
Owner— School    District    No     3     Gi 
County  (G.  C.  Carl,  chairman). 


-Architect — Bailey  &  Dougan.  Studio 
Bldg..   Portland. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  de- 
posit of  $15.00. 

On  previous  bid  opening  lowest  bid 
was  submitted  by  E.  B.  Moore,  Baker, 
Ore.,  at  $99,104. 


Plans    Completed. 

SHOP  Cost,   $13,000 

RIO    VISTA.    Solano    Co.,    Cal.      High 

School    Campus. 
One    -    story   frame   and    stucco    shop 

building    for    agricultural    Tjepart- 

ment  of  high  school   (composition 

roofing). 
Owner — Rio   Vista   School   District. 
Architect— Chas.    F.    Dean.    California 

State  Life  Bldg..  Sacramento. 
Project   is  waiting  WPA  approval. 


BIDS    WANTED 

PLACENTIA.  Orange  Co.,  Calif  — 
Until  December  10,  10:45  a.  m.,  (bids 
to  be  opened  at  II  a.  m.),  bids  wiU 
be  received  by  the  Placentia  School 
District,  Placentia.  for  a  one-story 
school  building  to  be  erected  at  Brad- 
ford Avenue  school.  Placentia,  a  PWA 
project.  Cost.  $45,000.  T.  C.  Klst- 
ner.  814  Architects'  Bldg.,  Los  An- 
geles, architect  • 

BIDS    WANTED 

BREA,  Orange  Co..  Calif.— UntU 
December  10.  7:30  p.  m.  (bids  to  be 
opened  at  7:45  p.  m.).  bids  will  be 
received  by  tile  Brea  E:lementary 
School  District.  Brea.  for  the  recon- 
struction, rehabilitation  and  streng- 
thening of  the  main  building  at  Brea 
grammar  school.  Brea.  a  PWA  proj- 
ect. Cost.  $90,357.  T.  C.  Kistner. 
814  Architects'  Bldg..  Los  Angeles, 
architect.  • 


LOW    BIDDER 

LOS  ANGELES,  CaUf.  —  George 
Mittrj'.  122  S.  Avenue  20  submitted 
low  bid  to  Los  Angeles  board  of  edu- 
cation, at  $59,500.  for  the  construction 
of  Unit  No.  2  at  the  sixty-first  Street 
school.  6050  S.  Figueroa  St.  A.  S. 
Nibecker.  Jr.,  architect,  1425  S.  3Bn 
Pedro  St.  • 


BIDS  WANTED 

LOMPOC.  Santa  Barbara  Co..  Calif. 
—  Until  December  7,  7:30  P.  M..  bids 
will  be  received  by  the  Lompoc  Union 
School  District  for  the  construction 
of  an  auditorium  and  classroom  ad- 
dition to  the  Lompoc  grammar  school. 
a  PWA  project.  Plans  and  specifica- 
tions may  be  obtained  from  the  archi- 
tect. B.  Keith  Lockard.  117  E.  De  la 
Guerra  St.,  Santa  Barbara,  upon  de- 
posit of  $10.  Certified  or  cashier's 
check  or  bond  for  5  per  cent  must 
accompany  each  bid.  Estimated  cost 
$30,000. 

BIDS    WANTED 

FULLERTON.  Orange  Co.  Calif.— 
Until  December  4,  7  p.  m..  bids  will 
be  received  by  Fullerton  Elementary 
School  District  for  rehabilitating  and 
adding  two  classrooms  to  the  Maple 
Avenue  elementary  school  in  Fuller- 
ton,  a  PW.\  project.  Certified  or 
cashier's  check  or  bond  for  5  per  cent 
must  accompany  each  bid.  Plans 
and  specifications  may  be  obtainable 
in  Fullerton  upon  deposit  of  $25. 
Deuel  &  Schoeller.  405  Douglass  Bldg. 
Los  Angeles,  .Structural  Engineers, 
and  Architect  Everett  E.  Parks.  423 
N.  Claudina  St..  Anaheim.  Myron 
Hunt  and  H.  C.  Chambers.  1216  Con- 
tinental Bldg..  Los  .4ngeles.  consult- 
ing architects.  • 

BIDS    WANTED 

EAGLE  ROCK.  Los  Angeles  Co., 
Calif. — UntU  December  6,  2  p.  m.,  bids 
will  be  received  by  the  Los  Angelep 
Board  of  Education  purchasing  bu- 
reau.  1425   S.    San   Pedro   St.,   for  the 
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•onutrurlinn,  rehabilitation  and 
lengthening  of  the  auditorium  sec- 
n  at  Kagle  Hock  elementary  school. 
17  Fair  Park  Ave.,  EaRle  Rock  dls- 
,:t. 

lott  M.  Maraton,  617  Doim-las  Bldg.. 
;s  Angeles,  Archltert.  and  Martin 
■nl.  2C0(l  S.  Hoover  St.,  I^os  Angeles, 
►•uc'ural    Engineer.        * 


itV    BIDDER 

,0S  ANGELES,  Calif.  —  Carl  J. 
inson.  654  East  SIst  St.,  Los  An- 
es,  submitted  low  bid  to  Los  An- 
es  hoard  of  education  at  $61,917, 
a  one-story  school  building  to  be 
It  at  Loma  Vista  Avenue  school, 
«  East  5Sth  St.,  Maywood. 
,.  S.  Nibecker.  Jr.,  architect  1425 
San    Pedro    St.,    Los    Angeles! 


W    BIDDER 

'EMPE,  Ariz.— Del  B.  Webb  Con- 
uctlon  Co.,  1633  W.  Jefferson  St., 
jenix,  submitted  low  bid  to  Tempe 
ion  High  School  District,  at  $34,990, 

the  concrete  gymnasium  in   Tem- 

Arlzona.  • 


W     BIDDER 

■EMPE,  Ariz.— H.  Mayson,  9317 
Jper  Ave.,  Los  Angeles,  submitted 
bid  to  Arizona  State  Teachers' 
lege  at  Tempe  at  J151.500,  for  tne 
struction  of  a  women's  dormitory 
the  college  campus  in  Tempe,  a 
A  project.  It  will  be  a  two- 
■y.  class  A  structure,  containing 
rooms.  It  will  have  a  frontage 
200  feet  and  two  wings,  each  35x 
feet  in  area;  pressed  brick  facing, 
iposition  roofing,  metal  lath  and 
iter  partitions,  cement  floors  with 
ber  tile  and  linoleum  covering, 
im  heat,  art  stone  trim.  Are  es- 
BS.  Interior  tile  work.  etc.  Lesch- 
&  Mahoney,  1100  Title  &  Trust 
;.,    Phoenix,    architects. 

SPARING  PLrt..S 
VOWPLAKB,  Ariz.  —  Architects 
'her  &  Mahoney,  1100  Title  & 
St  Bldg..  Phoenix,  are  preparing 
IS  for  a  one-story  school  building 
be  built  in  Snowfiake,  Ariz,  for 
Snowflake  L-inion  .High  School 
rlct,  a  PWA  project.    Cost  $35,000. 

S    WANTED 

3S  ANGELES,  Calif.— Until  De- 
ber  4,  2  p.  m.,  bids  will  be  re- 
ed by  Los  Angeles  board  of  edu- 
)n  purchasing  bureau.  1425  S.  San 
V  St.,  for  a  one-story  school 
ling  to  be  erected  at  the  Si.xty- 
th    Street    school,    612    West    68th 


chitect.     Cost 


S.  Nibecker,  Jr 
100. 

IDs    VOTED 

iNTA  MONICA,  L.  A.  Co..  Calif 
nta  Monica  voters  affirmed  a 
000  bond  i-ssue  representing  the 
■let's    share   of   the    cost   of   a   $1.- 

00  school    improvement    program. 

1  will  finance  80  per  cent  of  the 
and     has     already    appropriated 

s  for  this  purpose.  The  program 
ides   a   new  school   on    the   Grant 

rehabilitation  of  McKinlev  school 
rehabilitation  of  auditorium  and 
;eria  wings  at  Lincoln  junior  high 
ol.  John  and  Donald  B.  Park- 
1.  803  Title  Insurance  Bldg.,  Los 
iles.  are  the  architects  for  these 
sets.  Other  projects  for  which 
ih.  Smith  &  Powell.  Architects' 
.,  Los  Angeles,  are  the  architects 
as  follows:  Rehabilitate  three 
ings  at  Madi-son  school;  also  re- 
itate  main,  science  and  shop 
mgs.  partly  convert  existing  aud- 
im  into  cafeteria  and  classroom 
'ture,  and  construct  a  new  reln- 
d    concrete     auditorium     and     a 

steel  or  wood  frame  gymnasium 
e  high   school.        • 


16— BANKS,   STORES  AND 
OFFICES 


Contract   Awarded 

ALTERATIONS  Cost.  $1,500 

SAN    FRANCISCO.    Calif..    4.10   Castro 

Street. 
Alterations  to  store   (new  front,   etc) 
Owner— Martin    Stelllng. 
Architect— Earl      Bertz.      6S1      Market 

Street. 
Contractor— Frank    Appelbe.    1067 

Walker   Ave..    Oakland 


Contract  Awarded 

ALTERATIONS  Cost.  $1,500 

SAN    FRANCISCO.    Calif..    S.E.    Third 

and    Folsom    Streets. 
Alterations  to  restaurant. 
Owner — Theodor    Loapas,     301     Third 

Street. 
Architect — Not   given. 
Contractor — Lambertson       Sales      Co.. 

942  Mission   Street  " 

BIDS   WANTED 

SAN  FRANCISCO— Until  Nov.  27th, 
1;45  I'.  M..  bids  will  be  receivetl  by 
Department  of  Public  'Works,  251  City 
Hall,  for  structural  steel  and  concrete 
floors  in  the  Mayor^s  Chambers  in  the 
City  Hall. 

I'lans  and  specifications  may  be  ob- 
tained from  Chas.  Sawyer,  City  Archi- 
tect.  City   Hall.     No  deposit  required. 

To  Ask  Bids  In  About  One  Week. 
ADMIN.    BLDG.  Cost.    $85,000 

SAN    FRANCISCO.     Bush    and    Stock- 
ton Streets. 
Three   -   story   reinforced   concrete  ad- 
ministration  buil-ding   (for  the  San 
Francisco   Bay  Exposition). 
Owner— City  and  County  of  San  Fran- 
Architect— W.   P.   Day,   Financial  Cen- 
ter   Bldg. 

Bids  Wanted— To  Close  Dec.  9,  2  P.  M. 
ADMIN.  BLDG.  Cost,  $85,00j 

SAN  FRANCISCO.    SE  Bush  &  Stock- 
ton   Streets. 
Three  -  story    reinforced    concrete    ad 
ministration   building  for  the   San 
FranclBco   Bay  Exposition. 
Owner — City  and  County  of  San  Fran- 
cisco. 
Architect — W.   P.   Day,   Financial  Cen- 
ter Building. 
Bid«   will   be   opened    by   the   Public 
Utilities  Commission,   Room   2S7,   City 
Hall. 

Plans  and  specifications  may  be  ob- 
tained from  the  Director  of  the  San 
Francisco  Bay  Exposition  upon  de- 
posit of  $20.00.  • 

Contract  Awarded 

BANK    &    STORES  Cost.    $ 

NAP.\,  Napa  Co.,  Calif.  Second  and 
Brown  Streets, 

One-story  concrete  store  building  and 
alterations  and  additions  to  bank 
building  (two  entrances,  new  bank 
fixtures,  marble  and  bronze;  mar- 
ble floors,  new  show  windows,  new 
steam  heating  system,  etc.) 

Owner— Capital  Co.,  625  Market  Street 
San  Francisco. 

Plans  by  Construct.  Dept.  of  Owner, 
625  Market  St..  San  Francisco. 

Contractor— Moore  &  Roberts  693  Mis- 
sion St..  San  Francisco. 

Contract    Awarded. 

STORE  Cost.     $7500 

PLACERVILLE.   Eldorado  Co..   Calif. 

One-story  brick  store  building  (28x 
100  feet)  two  stores,  composition 
roofing,  steel  sash,  concrete  floors 
with   linoleum   covering,    etc. 

Owner — Mason  J.  Meredith. 

Architect— Jens  C.  Petersen.  812  26th 
St.    Sacramento. 

Contractor — Frank  Schniershal.  Box 
129.    Placerville. 


Plans   Being   Prepared. 

ALTERATIONS  Co»t    $ 

STOCKTON.  .San  Joaciuin  <-o.,' Calif. 
No.    21    .Vorth   .Gutter   Street. 

Alterations  for  branch  and  ofli  e  bWg. 

Owner— American  Trust  Co..  4iil  Cali- 
fornia St.,  San   Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 
Bids  will   be  asked   at  a  later  dale. 


Construction   Started 

OI'T-'ICE   BLDG.  Cost.    $10,000 

SALINAS.   Monterey  Co.,  Calif.    Mon- 
terey street  near  Aliaal   St. 

One  -  story  reinforced  concrete  office 
and  store  building. 

Owner— Mrs.    N.    Muller. 

Architect —Charles  McKenzie.  Twohy 
Bldg..   San  Jose. 

Contractor— John    Grau.    238    Winham 
St..  Salinas, 
drading  and  excavation  underway. 


Contract  Awarded. 

ALTERATIONS  Cost,    $6000 

SAN  FRANCISCO.  No.  231-33  Post 
St. 

Alterations  to  store  and  loft  building. 

Owner- Carmelita  Meyerhoff  and  Hll- 
degrade  Melsheimer.  T  r  a  b  e  n 
Trarbach  and  Goettengen.  Ger- 
many. 

Architect— Not  Given. 

Contractor  —  George  Brunno  Van 
Aalst.    41    West    Portal   Ave. 

Contract    Awarded. 

ALTERATIONS  Cost.     $1500 

SAN  FRANCISCO.  S'W  Howard  and 
Russ  Streets. 

Alterations   to    store    building. 

Owner— Clarke  Estate. 

Engineer  —  Ellison  &  Russell,  Pacific 
Bldg..   San  Francisco. 

Contractor— Barrett  &  Hilp.  918  Har- 
rison  St..   San   Francisco. 

Contract    Awarded 

ALTERATIONS  Cost.    $2500 

SAN  FRANCISCO.     SE  Polk  and  Ellis 

Streets. 
Alterations  to  sales  building. 
Owner— Chanslor     &      Lyons     Stores. 

Inc. 
Architect — Not   Given. 
Contractor  —  P.    J.    Walker    Co..    608 

Sharon  Bldg..   San  Francisco. 

PLANS    BEING    FIGURED 

L(JS  ANGELES.  Ca'!f.— E.  Broox 
Randall  &  Sons.  5664  Hollywood  Blvd.. 
are  taking  bids  from  a  selected  list 
of  contractors  for  a  two-stcy  rein, 
concrete  store  and  office  building  (124 
x97  ft.)  to  be  built  at  5901-09  Sunset 
Blvd.   for  selves. 

Gilbert  Stanley  Underwood,  1400-04 
Continental  Bldg.,  architect.  Cost, 
$50,000. 

Contract  Awarded 

BANK  Cost,   $20,000 

DALY  CITY,  San  Mateo  Co.,  Calif. 
One   -  story  and  basement  reinforced 

concrete  bank  building. 
Owner— Capital  Co..  625  Market  Street, 

San  Francisco. 
Plans  by  Architectural  Dept.  of  Owner 
Engineer— L.   H.   Nishkian.   525  Market 

St..  San  Francisco. 
Contractor  —  H.    H.    Larsen.    64    South 

Park.    San   Francisco. 
Construction    will    not    start    imme- 
diately. 

Contract   Awarded. 

MARKET  Cost.   $15,000 

SA.N'  FRANCISCO.     West  Portal  Ave. 

and  Vicente  St. 
One-story  Class  C  reinforced  concrete 

market  building. 
Owner— W.  R.  Ray,  1370  Harrison  St. 
Engineer — Ellison   and  Russell,   Pacific 

Building. 
Contractor — Mission    Concrete   Co..    270 

Turk    Street. 
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Contract  Awarded 

ALTERATIONS  Cost.  515,000 

SAN  JOSE.  Santa  Clara  Co..  Cain.    •'• 

North  First  Street. 
Alterations  to  Victory  Theatre   (alter 

front,  new  loge  section,  new  seats) 
Owner— Phelan   Estate.    Phelan   Bldg.. 

San  Francisco. 
.\rcliitect— W.  I.  Garren.  233  Post  St.. 

San  Francisco. 
Contractor— W.  M.  Caldwell.  1241  Heti- 

ding  St..  San  Jose.  * 

18—  WHARVES  &  DOCKS 

Contract   Awarded 

WHARF  Cont.   Price.    $101,400 

S.\N  FR.^NCISCO.  Piers  44  and  46. 

Reinforced  concrete  bulkhead  wharf 
extending  across  Piers  44  and  4C 
(600x60  -  feet)  reinforced  concrete 
deck  on  concrete  jacketed  piles. 

owner— State  of  California  (Board  of 
Harbor  Commissioners). 

Engineer— Frank  G.  White.  Ferry 
BuiWing. 

Contractor— Healy-Tibbitts  Const.   Co. 
04   Pine  Street. 
Complete  bids  follow: 

(1)  lump   sum   for   concrete   bulkhe.nd 

wharf: 

(2)  4.500  c.y.  earth  flll: 

(3)  3.000  tons  Class  A  rock; 

(4)  5.000  tons  Class  B  rock; 

(5)  driving  105  creosoted  piles: 
.,(6)  50  .sub  caps: 

.'(7)  price   per   untreated    pile,    add    or 

deduct; 

(8)  lump   sum    Imi    it.:ii-    1    to   6   inc. 

Healy-Tibbitt^  n    S  92.275.00 

iL'i  .25 

;i  1.50 

1 1  .25 

,:.\  30.00 

11,1  12.00 

1 7  I  16.00 

11     101,400.00 

Ben  C.  Gerwi.  k  ili    $  89.200.00 

J I  .60 

i:;i  2.25 

(4)  .75 

(5)  30.00 

(6)  10.00 

(7)  15.00 

(8)     103.800.00 

Duncanson    -   Harrelson.d)   ?  90.225.00 

(2)  .50 

(3)  2.25 

(4)  1.45 

(5)  25.00 

(6)  20.00 

(T)  20.00 

(8)     107.850.00 

Pacific    Bridge    Co (1)  $  84.868.00 

(2)  .85 

(3)  3.05 

(4)  2.00 

(5)  29.00 

(B)  13.50 

17)  22.00 

iM     108.113.00 

A.  W.   Kitcli.  n  1-  lis   92.734.00 

(2)  .58 

(3)  2.30 

(4)  1.32 

(5)  48.50 

- (6)  16.00 

(7)  19.00 

(8)     112.436.50 

Contract  awarded  subject  to  approv- 
al of  the  PWA. 


Contract  Awarded 

WHARF.  ETC,         Cont.  Price.  $66,720 
SAN  FBANCISCO.    Piers  24  and  26. 
Connecting   wharf    and    wharf   shed 

(jacketed  piles,  timber  deck,  etc.) 
Owner — State  of  California    (Board  of 

Harbor  (Commissioners). 
Engineer — Prank   G.    White.    Ferry 

Building. 
Contractor— Healy-Tlbbills  Con.st.  Co. 

64  Pine  Street. 
Complete  bids  follow: 


Healy-Tibbilts   Const.    Co $66,720 

Clinton  Const,  (io -  MABO 

Undgren  &  Swinerton ■3.69.1 

Duncanson-Harrelson   Co 76.660 

\.   W.  Kitchen 78,120 

M.    B.    McGowan 84,174 

.MacJJonald  &  Kalin 97,000 

Ctmtract  awarded  subject  to  the  ap- 
proval of  PW.\. 


Bids    Wanted— To    Close    December    9, 

4:30  P.   M. 
WHARF,   ETC.  Cost,  $270,879 

OAKLAND,  Alameda  Co.,  Cal.    Outer 

Harbor, 
504-foot  extension  to  wharf  (creosoted 
apron,  concrete  bulkhea-d  wall,  as- 
phalt  .«urfacing,  etc;) 
Owjier— Cky  of  Oakland  Port  Coin- 
Plans  by  Engineering  E'ept.  of  Owner. 

Bids  are  being  received  on  Contract 
A.  consisting  of  con-struction  of  wharf, 
rear  retaining  wall,  dredging,  riprap 
and  railroad  tracks.  Estimated  cost. 
$208,500. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  upon  deposit 
of  $25.00. 

'Bids  will  be  taken  at  a  later  date 
on  Contracts  E  and  C. 

Contract  B  consists  of  a  fill  be- 
tween retaining  wall,  grading  and  pav- 
ing area  between  retaining  wall,  street 
work,  sewers,  paving  of  apron  wharf, 
etc.    Estimated  cost,   Sol. 000. 

Contract  C  consists  of  sprinkler  sys- 
tem and  water  lines.  Estimated  co^t, 
$13,289. 

1 9— MISC~CONSTRUCTION 

PREPARING     PLANS 

SANTA  MONICA.  Los  Angeles  Co.. 
Calif.— Architect  Edward  Cray  Tay- 
lor. 803  W.  Third  St.,  Los  Angeles, 
are  preparing  working  drawings  for  a 
Jarge  hangar  to  be  built  at  300  Ocean 
Park  Blvd..  S-anta  Monica,  for  the 
nouirl.a.'i  Aircraft  Co.  Bids  for  struc- 
tural steel  on  a  per  ton  basis,  will  be 
,  taken  in  about  ten  days.  The  huUding 
will  cover  an  area  of  285x300  feet 
and  will  be  90  feet  in  height  from  the 
lloor  to  the  highe.»t  point  of  the  roof. 
It  will  have  concrete  footings  and 
floor,  .structural  steel  frame,  corru- 
^-ated  iron  sides  and  roof,  steel  sa^h, 
steel  rolling  doors,  250  feet  in  widtli 
nnd  35  feet  high,  mezzanine  flmr. 
etc.  An  addition  to  the  compajy's 
factory  is  already  under  way,  with 
construction  being  handled  on  a  seg- 
regated   contract    basis. 


Plans    Being    Prepared. 

HANGAR    &    .«HOP  Cost.    $100,000 

BAKERSFIELD.  Kern  County.  Calif. 
County  Airport. 

Hangar  and  shop  building  (300x132- 
ft.)  steel  frame  structure,  requir- 
ing 150  tons  of  structural  steel, 
metal  siding,  metal  lumber,  steel 
sash,  steel  rolling  doors,  etc. 

Owner — County  of  Kern. 

Architect— Chas.  H.  Biggar.  554  Ha- 
berfelde   Bldg..    Bakersfield. 

structural  Engineer — L.  H.  Nishkian, 
525  Market  St..  San  Francisco. 


Bds    Wanted    —   To    Close    December 

9,   10  A.   M. 
INCINERATOR  Cost.    $76.SS'> 

Y.\KIM.^.    Washington. 
Refuse    incinerator    (building,    ramps, 
furnaces,    chimnry    and   appurten- 
ances)   chimney,    reinforced   conc- 
rete,   common   and   fire   brick,    re- 
fi-aclory     mat.    ladders.     lightning 
rods,  etc.;  furnace;  common  brick, 
refractory   lined,   fuel  starting  ap- 
paratus, etc.) 
Owner— City  of  Yakima. 
Plans  by  C.  E.  Crownover.  City  Engi- 
neer. 
Plans  and  specifications  may  be  ob- 
tained  from   City  Clerk    Pearl   Benja- 
min. Yakima.  Wash. 


Plans  Being  Revised 
R.iiLiIO  STATION  Cost,  $ — 

REDW(.>OD  CITY,  San  Mateo  Co..  Ca 
Frame  and    reinforced    concrete  rafii 

Otv-ner — Hearst  Radio.  • 
Architect  ^  Miss  Julia   Morgan,    Mei 
chants  Exchange  Bldg..  San  Fran 


S'ew  bid.s  will  probably  be  a.sked  : 

later  date. 

.\s    previously   reported,"  Robt.  'Gai 

i.    2045    L'niversity   Ave..'  Palo  .\1! 
warded   contract   for  Weill   drillin.- 


BIDS   WANTED 

SACRAMENTO.  Calif.— Until  I,.. 
cember  3.  2  P.  M..  bids  will  l.e  it 
ceived  by  George  B.  McDougall.  Stat 
Architect.  Public  Works  Buiidinv 
Sacramento  for  the  wrecking  c 
dwellings  and  outbuiWings.  owned  b 
the  State  of  California  .on  Premise 
at  1122  N.  Street  and  1220  N.  S^ree 
Sacramento  Bid  forms  may  t  ■ 
tained    from    above    office. 

CONTRACT    AWARDED 

BCRBANK.    L.    A.    Co..    Calii 
cific  Electrical   &    Mechanical   c 
Loew's  S'tate  Bldg..  awarded  < 
for  installing  electrical  work  in 
No.   11   under  construction  at  Warip 
"Brothers-First      National      Studios    i 
"Eurbank.      Including   the  work    und( 
way.    Pacific   Electrical   &   Mechanic) 
Co.    has   made   electrical   installation; 
totaling    $250,000     in      cost,      in    nlii 
stages,  crafts  building,  property  buDc 
ing  and   power  house  at   the  studio. 


Preliminary   Plans  Approved— Workii 

Drawings  Started. 
TOLL  PLAZ.\  Cost.  $300> 

S.\N  F"R.\NCISCO.  Golcen  Gate  bridi 
Toll  Plaza  (16  toll  houses,  adminis^r: 

tion    building    and    services,    prtii 

ably  concrete  construction) 
Owner — Goiden    Gate    Bridge   ' 

Sutter    St.    (J.    B.    Straus-, 

Engineer). 
Engineer — Jos.   B.   Strauss.  Ch  ■ 

gineer,    GoMen    Gate    Bridi 

111  Sutter  St. 


November  26.  ISSO, 
Cost.  J— I 


Low    Bidder 

MUSEUM,   ETC. 

PENDLETON.  Oregon. 

Two-story  and  basement  museuto  ai, 

community  house  (77x150  feet).  ; 
Owner — John  Vert  Community  Assi, 
Architect— Jones  and  Marsh.  Woodla. 

Bldg..  Portland. 
Low  Bidder— Wm.  and  L.  L.  Quigl» 

4316    SE   .\sh    St.,    Portland.    SI'' 

635. 
Only  other  bi-d  was  submitteii 
lyn  &  Powers,  Portland,  at  $-' 
Bid.*-,  held   under  advisemeni. 


BIDS   OPENED 

Stockton..  San  Joaquin  Co.;  ' 
General  Engineering  &  Drydo.i.  '. 
1100  Sansome  St..  San  Francisco, 
54  765  submitted  low  bid  to  the  IBoa 
of  Supervisors  for  construction  of 
ferry  boat  to  be  delivered  at  Stocktc 

Complete   bids  follow; 
General   Engineering   &  Drydock 

Co.,  San  Francisco-. -. J4.^ 

Wm.   Colberg.   Stocliton 

Bundeson  &  Lauritzen.  Pittsbo   - 
F.    L.    Fulton.    Antioch _. 

B:ds    held    under    advisemei" 


CONTRACT    AWARDED 

SAN  FRANCL^CO- E.  J.  Ti . 
Call  Bldg..  at  S17.1i;i.60  award.  . 
tract  by  Public  Uiilitie-s  Comn.i.«  • 
City  Hull,  fur  constructing  a  slora 
yard  for  railw.'i.>-  materials  on  bio 
bounded  by  Mariposa.  Dry;int.  i;th  a 
Y'ork  Street.-;. 


BIDS   WANTED 

SAN   FRANCKSCO 
P.  M.,  bids  will  be 
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Hull,  for  udditions  to  HanRavs  Nos.  3 
.iTicI   4  :il  the  Municipal  Alrpcrl. 

I'lans  and  .siK^cfl.allnn.s  may  b<;  ob- 
lalnt-d  at  Unoni  r.05.  Water  C'epart- 
Tiient  7iIdK.,  ■IZB  Masim  St..  upon  di- 
pi.slt  of  Jill.;  .Mrpoi-t  Contract  No.  37. 

Grading    Contract  Awarded. 

TH.MNINn    TUACK  Cost,    } 

KIUTHVAM';.   Santa  Clara  Co.,  Calif. 

Six  miles  south  of  San  Jose. 
Horse  trainlne  track   (one  mile  track! 

.stables  and  dormitory  for  jockeys 

and  han-Jlcr.s. 
I  Hvnor— Norman  Church,   Glendale. 
Architect— Not   Given. 
Grading— Earl   W.    Heple,    431    Delmaa 

St.,   San  .lose,   $4,000. 


Plans   Being   Prepared. 

S'WI.MMINr;    pool-  Cost.    S.MmO 

VISAI,1A.    Tulare  Co..   Calif. 

New  .'JuiniminEr  pool  at  County  Hos- 
pital. 

Owner— County  of  Tulare. 

Architect  —  Enest  J.  KuniD.  Rowell 
nidK..    Fresno. 

20— MISC.  SUPPLIES  AND 
MATERIALS 


BIDS    OPENED 

SANTA  CLARA  AND  SANTA 
CRUZ  COUNTIES.  Calif.— PollowinK 
liids  received  by  the  State  Division  of 
Highways.  J.  H.  Skeggs.  District  En- 
gineer. Room  211.  State  Bldg..  San 
Francisco,  for  rental  of  two  pneu- 
matic tired  dump  trucks.  chassis 
weight  not  less  than  8,000  lbs.,  body 
capacil.v  not  Ie.ss  than  4  c.y..  for  ap- 
proximately lliOO  hours,  to  be  used 
in  Santa  Clara  and  Santa  Cruz  Coun- 
ties; (1)  hand  loaded,  per  unit  per 
hour;  (2)  power  shovel  loaded,  per 
unit  per  hour 
A.  Morrison.  San  Francisco,   (1)  $2.06; 

(2)    $3.00: 
I'l.nrence     Simmons,     S.F..     (1)     $2.00: 

(2)   ?:;.oo: 
I-rank    O'Sbea.    S.    F.,     (IJ    $2.00;     (2) 

$3.00; 
lOugene     Delia    Rosa,     Martinez.     (2) 

$S.00; 
Thos.    o'Crien,    S.   F..    (2)    $3.00; 
Pacific   Truck    Service.    San   Jose,    (21 

$3.00; 
H.   Simons.  S.  F.,   (2)   $3.25; 
\Hayw)ard      Building      Materials      Co., 

Hayward.   (2)  $3.00; 
C.  W.  Beguhl.   Lomito  Park,    (2)  $3.00; 
F.   A.   Lance,  San  Jose,   (2)   $3.00; 
Daniel     Gallagher.     S.     F.,     (1)     $2.66; 

$3.00: 


BIOS   OPENED 

SANTA  CLARA  &  Santa  Cruz  Cos., 
Cal. — Chas.  Kuppinger,  Box  356,  Lake- 
port,  at  $3.50  per  hour  submitted  low 
bid  to  the  Division  of  Highways,  Jno. 
H.  Skeggs,  District  Engineer,  State 
RWg..  San  Francisco,  for  the  rental 
of  one  power  shovel,  not  lees  than 
%-c.y.  capacity,  for  approximately  SOO 
hours,  to  be  u.«ed  in  Santa  Clara  and 
Santa   Cruz  Counties. 

Complete  bids  follow: 

('has.    Kuppinger,    Lakeport .$3.50 

Rock  &  Gravel  Trucking  Co.,  Oak- 
land       3.65 

W.  o.  Tyson,  Redwood  City 4.00 

F.   A.   Lance.   San  Jose 4.00 

C.    Mankel.    Sacramento 4.50 

B.  L.    Phipps,   Oakland _.  4.50 

Johnson  &  Nelson,  San  Anselmo..  4.75 

A.   Wallgren,   San  Francisco 4.96 

Williamson   &   Son.   S.   F 6.00 

Tiffany  Const.   Co..   San   Jose 5.50 

A.   E.   Garcia,    Irvington „ 6.50 

Bids  held  under  advisement.  •  20 
L.  Giorgi.  S.  F..   (2)  $3.00; 

C.  &   I,.  Trucking  Co.,  S.  F..   (1)  $2.66: 

(2)   $3.00; 
P.   A.   Puppo,   S.  F..    (2)   $3.00; 
A.   Morton.   Menio   Park.    (2)   $.3.00; 
.■fan    Bruno    Ave.    Feed    &    Fuel    Co.. 

S.    P..    (2)    $3.00; 


Rock    &    Gravel    Trucking    Co..    Oak-  Cement— Standard  Lumber  &  Mill  Co. 

land.    (I)    12.00;  Fresno,  $80. 

J     S.   Baker,    Burllngame.    (2)    $3.iili:  Paint— Malsler  Bros.   Lumber  Co..  2244 

Hey.slicr   &    r^a    Furguo,    San   Antelmr..  Railroad    Ave.,    Fr(f»no,    $82. 

(1)    »2.B«  

All   bids   l.iken   under  :idvl».iiiHul 

BIDS    OPENED 

CONTRACTS  AWARDED  SAN    FRANCISCO.  —  .San    Francisco 

PRKS.VO     Cal  -Contracts    for    fur-  I'avlng  Co..  6565  Third  St.,  at  $0.25  per 

nlsblng  ml«(llaneous  construction  ma-  '■•>'••  «ubmitted  low  bid  to  T.  A.  Brooks 

terials      for   repair   of     Central     CCC  Purchaser  of  Supplies,  City  Hall,   un- 

Camps   In   Fresno   District,    under  Bid  <'«'■   ew   ^°-    ""   "84,    for   furnlsliing 

No.  5905-30-21,  have  been  awarded  by  approximately  20,000  c.y.  quarry  wa»te 

Lieut.    G.    T.    Stump,    Purchasing    &  macadam  rtiaterlal. 

Contracting    Officer,     Fresno    District  Complete  bids  follow: 

CCC,  as  follows:  San  Francisco  Paving  Co $  .25 

Lumber— Standard  Lumber  &  Mill  Co.  Max  Rosenberg  33 

1710   Blackston  Ave..    Fresno,   $199  Richmond  Const.  Co 39 

Hardvware— Dallman    Supply    Co.,    6tb  finlden  West  Quarry  63 

and    K   Sts.,    Sacramento,    $188.70.  Chas.  L.  Harney  58 

Roofing   —   Phillip   Carey   Co.,    900   E.  John  Cassaretto  Co _ 1.10 

District    Blvd..    Los   Angeles,    $304.  All   bids  plus  sales  tax.   except  that 

Sheet    Metal— Tay-Holbrook,    Inc.,    u2ij  of   Chas.    L.    Harney,    which    includes 

M  St..   Frejsno.  $22.79.  tax.                       • 

MACHINERY  AND  MATERIAL 

Bid    calls   for   construction    machinery    and    materials   and    misosllaneous   equip- 
ment and  supplies  purchased  by  Federal.  State,  Municipal  and  other  public  agencies 

(3)  one  Brandis  transit. 

WAR    DEPARTMENT  The  transits  may  be  Inspected  at  the 


LOS  ANGELES.  Cal.— Until  Dec.  5, 
3  P.  M..  bids  will  be  received  by  the 
U.  S.  Engineer.  715  S.  Figueroa  St.. 
Los  AnKele.^!.  for  furnishing  30,275,000 
lbs.  steel  reinforcement  bars,  f.o.b. 
contractor's  plant  under  Circ.  Prop. 
No.  238.     The  items  are; 

(1)  .50.000  lbs.   %-in.  round  bars. 

(2)  6.200.000  lbs.   ',4 -in.  round  bars  (29 
ft.   6   in.  length). 

(3)  18.500.000   lbs.    %-in.    round   bars. 

(4)  SOO. 000  %-in.  round  bars; 

(51  2,0(10.000  lbs.   1-in.  round  bars: 

(6)  1,200,000  lbs.   1-in.  square  bars. 

(7)  675,000  lbs.  I'/t-in.   square  bar.s. 

(5)  400.000    lbs.    IVi-in.    square   bars. 
Bars  shall  be  in  mill  lengths  not  to 

exceed  forty  feet,  except  bars  for 
Item  2.  which  shall  be  furnished  in 
29-ft.  6-in.  lengths. 


CANAL  ZONE 


SACRAMENTO.  Cal.— Until  E'ec.  3. 
?>  P.  M..  bids  will  be  received  by  the 
IT.  S.  Engineer  Office,  Lieut. -Col.  L. 
H.  Chambers.  District  Engineer.  Room 
208.  Post  Office  Bldg..  Sacramento,  un- 
der Bid  No.  36-96,  for  furnishing  and 
operating  two  dump  trucks  and  per- 
forming all  work  for  hauling  earth  and 
cobbles  loaded  into  them  by  dragline 
and  dumping  it  as  directed  by  the 
contracting  officer  al  the  site  of  work 
near  Colusa  Weir,  about  three  miles 
north  of  Colusa. 

Bids  will  be  taken  on  the  basis  of 
furnishing  and  operating  dump  trucks 
for  200  hours;  trucks  to  have  dual  rear 
wheels,  pneumatic  tires,  4  c.y.  capa- 
city. 


Speciflcatii 


obta 


lable  from  abov 


PORT  -MASON— Until  December  11. 
10  A.  M.,  bids  will  be  received  by  the 
Quartermaster  Supply  Officer,  San 
Francisco  General  Depot,  Port  Mason, 
under  Bid  No.  928-36-135.  for  furnish- 
ing 18  folding  deck  chairs,  with  arms, 
carpet   seats,    etc,  , 

Specifications  obtainable  from  the 
above  office. 


SACRAMENTO.  Cal.— Until  Dec. 
3  P.  M.,  bids  will  be  receivtid  bv 
U.  S.  Engineer  Office,  Lieut.  Col. 
B.  Chambers.  District  Engineer.  Rii 
208,  Post  Office  Idg.,  Sacramento, 
der  Bid  No.  36-98,  for  the  s.ib-  rf 
following  used  transits. 

(1)  one  Lietz  transil . 

(2)  oneGurley   transit: 


PANAMA  CANAL  ZONE  —  Until 
December  5.  10:30  A.  M.,  bids  will  be 
received  by  A.  L.  Flint.  General  Pur- 
chasing Officer.  The  Panama  Canal. 
Washington,  D.  C,  under  Schedule 
No.  3106.  for  furnishing  miscellaneous 
supplies    and    equipment,    including: 

Passenger  automobiles,  motor  trucks 
motorcycle,  steel  channels,  steel  bars 
and  flats,  steel  plates,  plate  zinc, 
sheet  lead,  copper  sheets,  copper-nickle 
alloy,  bar  copper,  brass  rods,  seamless 
copper  pipe,  seamless  brass  pipe,  cast- 
iron  pipe  tees,  wire  rope,  barbed  wire, 
waterclosets,  slop  sinks,  bench  grind- 
er, chain  hoists,  tackle  blocks, 
snatch  blocks,  pin-type  insulators, 
nails,  tin-lead  solder,  hose,  Manila 
rope,  wood  furniture  knobs,  etc. 

specifications  obtainable  from  the 
above  office  and  from  the  Assistant 
Purchasing  Agent.  The  Panama  Canal 
Fort    Mason.    San    Francisco. 


ALAMEDA  COUNTY 


ALAMEDA.  Alameda  Co.,  Cal.— 
Until  December  3.  8  P.  M..  bids  will 
be  received  by  tlie  Board  of  Educa- 
tion of  the  Alameda  High  School 
District.  W.  G.  Paden,  Secretary.  Ad- 
ministration Bldg..  Oak  St.  and  Ala- 
meda Ave-,  for  furnishing  and  de- 
livering one  new  school  coach,  55-63 
capacity    (with    jump    seats). 

Specifications  obtainable  from  the 
above  office. 

SAN  MATEO  CITY 

SAN  .MATEO.  San  Mateo  Co..  Calif. 
—Until  December  2,  8  P.  M.,  bids  will 
be  received  by  the  San  Mateo  City 
(^ouncil,  E.  W.  Foster,  City  Clerk,  for 
furnishing: 


wyes: 

(3)  7.000  common  brick: 

(4)  10   c.y.    No.   8   sand: 

(5)  30  bbls.  cement; 

(6)  10    standard    manhole    frames    and 

covers; 
(71  00  f^tandard  manhole  steps. 
Specifications  obtainable  from  above 
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BRIDGES 

CONTRACT    AWARDED 

MULTNOM/H  COUNTY.  Oregon.— 
Edletsen-Weygandt  Co..  X.  Peninsu- 
lar Bouievard.  Portland,  at  $64,849. dO 
awarded  contract  by  the  Oregon  State 
Highway  Commission.  Portland,  for 
the  construction  of  an  underpass  un- 
der the  O.W.R.R.&N.  Co.'e  tracks  and 
0.49  mile  of  grading  and  paving  on 
122nd  Ave.  (Buckley  Road)  just  east 
of  Portland. 


BIDS    WANTED 

«H\S-TA  COUNTY.— Until  Decem- 
ber 9  2  p.  m..  bids  will  be  received 
by  the  State  Highway  Engineer.  Pub- 
lic Works  Bldg.,  Sacramento,  for  bor- 
ings to  be  made  at  the  site  of  the 
proposed  combination  highway  and 
railroad  bridge  over  the  Pit  River. 

The  bridge  is  to  be  constructed  m 
connection   with   the   Kennett  Dam. 

Plans  and  specifications  obtainable 
from  the  above  office. 


BIDS  WANTED 

LOS  ANGELES  COUNTT,  Cal.-Un- 
til  IJecember  19,  2  P.  M.,  bids  will  be 
received  bv  the  State  Highway  Engi- 
neer, State  Bldg.,  Los  .\ngeles,  for 
the  construction  of  an  undergraoe 
crossing  under  the  tracks  of  the  Pa- 
cific Electric  Railway  at  Mission  Road 
in  the  City  of  Los  Angeles. 

The   work   involves: 
(  1)  430    c.y.    existing    concrete    to    be 

removed  and  disposed  of; 
(  2)  1  lot  grading; 
(   3)  4.600    c.}'.    struc.   excav. : 
(  4)  2,700  eq.  yds.  subgrade  for  pave.; 
(  5)  1,300  tons  asphalt  cone,   pave.; 
(  6)  130  c.y.  Class  A  Portland  cement 
concrete    (curbs,    gutters,    side- 
walk); 
(  7)  5,360    c.y.    Class    A    Portland    ce- 
ment concrete  (struc); 
(  S)   669,000  lbs.   bar  reinf.  steel; 
(  9)  1,000,000  lbs.  fabricated  structur- 
al steel; 

(10)  3,150    sq.    yds.    membrane    water- 

proofing; 

(11)  1.000  If.  4-in.  special  perf.  metal 

drains; 

(12)  170  l.f.  12-in.  reinf.  cone,  pipe; 

(13)  2S0  l.f.   68-in,  do; 

(14)  17,500    l.f.    reinf.    cone,    piles,    in- 

cluding test  piles; 

(15)  240  If.  curb  armor: 

(16)  1,200  If.  curb  bars; 

(17)  550    l.f.    pipe   handrail: 
(IS)   1  lot  misc.  items  of  work. 

Plans  and  specifications  obtainable 
from  the  ofBce  of  the  State  Highway 
Engineer.  P.  O.  Box  1499,  Sacra- 
mento, and  on  file  at  the  office  of  the 
District  Engineer  in  S.an  Francisco 
and   Los  Angeles. 


BIDS   WANTED 

LOS  ANGELES  COUNTY.  Cal.-Un- 
til  Eecember  19.  2  P.  M..  bids  will  be 
received  by  the  State  Highway  Engi- 
neer, State  Bldg..  Los  Angeles,  .or 
the  construction  of  an  overhead  cross- 
ing over  Valley  Blvd.  and  the  tracks 
of  the  Southern  Pacific  Railroad  in  the 
City  of  Los  Angeles,  at  Soto  Street, 
consisting  of  concrete  piers  and  abut- 
ments with  steel  superstructure  and 
approximately  0.62  mile  of  roadway  to 
be  graded  and  paved  with  asphalt  con- 
crete pavement. 

The  work   involves: 
(  1)  15  sta.  clearing  and  grubbing; 
(  2)  220  M.  gals,  water: 
(  3)  23,000  c.y.  rdwy.  excav.,  unclass. 
(  4)  2.500  c.y.  selected  imported  mate- 
rial; 
(  5)  1.700  c.y.  struc.  excav.: 
(  6)   6.550  sq.  yds.  subgra-de  for  pave.; 
I    7)   21   stations  finishing  rdwy-: 
(  8)  2,250  tons  asphalt  concrete  (base 

and  leveling  course); 
(  9)   1,200  tons  asphalt  concrete   (type 
A  surface); 

(10)  190,000  lbs.  bar  reinf.  steel; 

(11)  1,650    c.y.   Class   A    Portland    ce- 

ment concrete  (struc); 

(12)  575.000   lbs.   structural   steel; 

(13)  5.750  l.f.  furnishing  treated  Doug- 

las fir  piles,  including  test  piles; 

(14)  164   each  driving  do; 

(15)  290  l.f.  12-in.  standard  reinforced 

concrete  pipe; 

(16)  166  l.f.  4-in.  plain  vit.  clay  pipe: 

(17)  20  tons  gravel; 

(18)  310  c.y.  Class  A  Portland  cement 

concrete    (curbs,    gutters,    side- 
, walks  and  local  depressions); 

(19)  2,400  sq.  yds.  asph.  paint  binder; 

(20)  300   l.f.    ciu-b  armor; 

(21)  3,510  lbs.  curb  bars; 

(22)  1,900  ibs.  misc.  iron  and  steel: 

(23)  30,000   lbs.    ornamental    iron    rail- 

ing; 

(24)  200   c.y,   concrete   to   be   removed 

and  disposed  of: 

(25)  1   lot   lighting  equipment: 

(26)  1  lot  misc.  items  of  work. 
Plans   and    specifications    obtainable 

from  the  office  of  the  State  Highway 
Engineer,  P.  O.  Box  1499,  Sacra- 
mento, and  on  file  at  the  office  of  the 
District  Engineer  in  San  Francisco 
and  Los  Angeles. 

BIDS  WANTED 

LOS  ANGELES  COUNTY,  Cal.— Un- 
til December  19,  2  P.  M.,  bids  will  be 
received  by  the  State  Highway  Engi- 
neer, State  Bldg.,  Los  Angeles,  for 
the  construction  of  an  undergrade 
crossing  under  the  tracks  of  the  Union 
Pacific  Railroad  at  Soto  Street  in  the 
City  of  Los  .\ngeles,  consisting  of  re- 
inforced concrete  abutments  on  tim- 
ber pile  foundations  with  steel  super- 
structure: and  grading  aiid  paving 
with  Portland  cement  concrete  ap- 
proximately 0.22   mile  of  roadway. 


The 


ork 


volv 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN. 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


(  1)  12  sta.  clearing  and  grubbing; 
(  2)  74  M.  gals,  water; 
(  3)  38.000  c.y.  rdwy.  excav.: 
(  4)  7.200  c.y.  struc.  excav.; 
(  5)  7,500  sq.  yds.  subgrade  for  pave.: 
(   6)  12  sta.  finishing  rdwy.; 
(  7)  90  tons  asphalt  concrete: 
(  8)   1.400    c.y.    Class   A    Portland   ce- 
ment   concrete    (pavement) ; 
(  9)  100,000  lbs.  bar  reinf.  steel: 

(10)  1,900  sq.   yds.   welded  mesh  rein- 

forcement; 

(11)  1,950   each  pavement  dowels: 

(12)  2,400    c.y.    Class   A    Portland    ce- 

ment concrete  (struc): 

(13)  410  c.y.  Class  A  Portland  cement 

concrete  (slope  paving): 

(14)  875,000  lbs.  structural  steel: 

(15)  7.320  If.  furnishing  treated  Doug- 

las fir  piles,  including  tect  piles; 

(16)  480  each  driving  do: 

(17)  890  l.f.  27-in.  reinf.  concrete  pipe; 

(18)  60    l.f.    21-in.  do; 

(19)  114  l.f.  18-ln.  ao: 

(20)  396  l.f.  12-in.  do; 

(21)  36  If.   10-in.   vit.  clay  pipe; 

(22)  574   l.f.   8-in.  do; 

(23)  100  If.  8-in.  do  (extra  strength); 

(24)  400  If.  6-in.  vit.  clay  pipe; 

(25)  450  If.  4-in.  cast  iron  pipe; 

(26)  250  c.y.  Class  A  Portland  cement 

concrete    (curbs,    gutters,    side- 
walk); 

(27)  146  l.f.  pipe  handrail: 

(28)  1,120  c.y.   existing  concrete  to  be 

removed  and  disposed  of; 

(29)  1  each  sewer  manhole   (with  sal- 

vaged flusher); 

(30)  1  each  sewer  manhole  (drop  type) 

(31)  1    each    reconstruct    sewer    man- 

hole (offset  type): 

(32)  1  do  (drop  type); 

(33)  2,400  l.f.  2-in.  conduit; 

(30)  5.800  lbs.  misc.  iron  and  steel; 
(35)   1  lot  misc.  items  of  work. 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499,  Sacra- 
mento, and  on  file  at  the  office  of  the 
District  EIngineer  in  San  Francisco 
and  Los  Angeles. 


BIOS    WANTED 

LOS  ANGELES  COUNTY,  Cal.— 
Until  December  19,  2  P.  M..  bids  will 
be  received  by  the  State  Highway  En- 
gineer. State  Bldg.,  Los  Angeles,  for 
the  construction  of  an  overhead  cross- 
ing over  the  tracks  of  the  Southern 
Pacific  Railroad  and  the  Los  An- 
geles Railway  at  Figueroa  St..  in  the 
City  of  Los  Angeles,  consisting  of  one 
127-ft..  ond  20u-ft.  and  103-ft.  steel 
plate  girder  span,  and  five  75-ft.  con- 
crete girder  spans  on  concrete  piers 
and  abutments:  and  grading  and  pav- 
ing with  asphalt  concrete  pavement 
approximately  0.23  miles  of  roadway. 

The   work    involves: 
(  1)  9  stations  clearing  and  grubbing; 
(  2)  1200  M.  gals,  water; 
(  3)  14.000  cu.  yds.  rdwj-.  excav..  un- 

(  4)  23,000  cu.  yds.  struc.  excavation: 
(  5)  45.000  cu.  yds.  imported  borrow: 
(  6)  3100  cu.  yds.  selected  material; 
(  7)  6300  sq.  yds.  subgrade  for  pave- 
ment: 
(  8>  9  stations  finishing  roadway: 
(  9)  2200  tons  asphalt  concrete   (base 

and  leveling  course): 
;iii)  1600  tons  asphalt  concrete  (T>-pe 

A  surface); 
(11)  .'iOOO  sq.  yds.  asph.  paint  binder; 
(121  2^10    cu.    yds.    Class    A    Portland 
cement  concrete  (footing  blocks) 

(13)  11.600  cu.  yds.  Oass    A  Portland 

cement   cone,    (structure): 

(14)  130    cu.    yds.    Class    F    Portland 

cem.  cone,   (railing); 

(15)  1  430.000  lbs.   bar  reinf.   steel: 

(16)  880,000      lbs.      structural      silicon 

steel; 
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(17)  710,000      lbs.      striiLlur.U      carl)on 

.steel: 

(18)  31,000   lbs.   special   cast   steel; 
(1!»)    12,700  lb.s.    c^st   steel; 

(till)  900  lbs.  misc.  iron  and  steel; 

(21)  4400    lin.    ft.    furnishing    concrete 

piles,   including  test  piles; 

(22)  216   each   driving   cone,   piles.    In- 

cluding test  piles; 

(23)  6100  lin.  ft.  furnishing  steel  sheet 

piles,    including  test  piles; 

(24)  270  each  driving  steel  sheet  piles. 

including    test    piles; 

(25)  soo  cu.  yds.  Class  A  Portland  ce- 

ment concrete  (slope  paving  and 
aprons) ; 
(20)  184   lin.  ft.   IS-in.   standard  reint. 
concrete   pipe; 

(27)  46    lin.    ft.    18-in.    extra    strength 

reinf.   concrete  pipe; 

(28)  155  lin.   ft.  18-in.  CMP; 

(29)  270     cu.    yds.   Class     A   Portland 

cement   concrete    (curbs,    gutters 
and  sidewalks); 

(30)  1900  lin.   ft.   trafHc  stripe; 

(31)  300  cu.   yds.   cone,   to  be  removed 

and  disposed  of; 

(32)  500  lin.   ft.  2-in.  conduit; 

(33)  355  iin.  ft.  18-in.  cast  iron  pipe; 

(34)  14  lin.   ft.   24-in.  cast  iron  pipe; 

(35)  3    each    standard    manholes   com- 

plete; 

(36)  1    lot   lighting   equipment; 

(37)  1  lot  miscellaneous  items  of  work 
Plans    and    specifications    obtainable 

from  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499,  Sacramento, 
and  on  file  at  the  office  of  the  District 
Engineer,  in  San  Francisco  and  Los 
Angeles.  • 


CONTRACT  AWARDED 

SANTA  CLARA  COUNTY,  Cal.— 
A.  J.  Raisch,  Burrell  Bldg..  San  Jose, 
at  $70,766  awarded  contract  by  the 
State  Highway  Commission.  Sacra- 
mento, for  the  construction  of  an  un- 
dergrade crossing  under  the  tracks 
of  the  S.  P.  Railroad  at  San  Jose, 
consisting  of  two  concrete  abutments 
and  steel  superstructures,  and  grad- 
ing and  paving  with  Portland  cement 
concrete  approximately  0.14  mile  of 
roadway. 


BIDS    WANTED 

GOVERNMENT  ISLAND,  Calif.— 
Until  December  2,  2  p.  m.,  bids  will 
be  received  by  Frank  Haynie,  Supply 
Officer.  Forest  Service  Supply  Depot, 
Government  Island.  Oakland,  as  fol- 
lows: 

BID  NO.  2998:  1  110-in.  continuous 
beam  span,  including  all  structural 
steel,  etc.,  for  the  Big  Creek  Bridges. 
Delivery  f.o.b.  bidder's  shipping  point 
and/or    Sanger. 

BID  NO.  2999:  1  55-in.  structural 
steel  stringer  snan,  including  all 
structural  steel,  etc..  for  South  Fork 
Kaweah  River  Bridge.  Delivery  f.o.b. 
bidder's  shipping  point  and/or  Lemon 
Cove. 

BID  NO.  3000:  5  35-in.  structural 
steel  skew  spans^  including  all  struc- 
tural steel,  etc..  for  Rock  Creek 
Bridge.  Delivery  f.o.b.  bidder's  ship- 
ping point  and  or  Placerville. 

Specifications    obtainable     from     the 


abo 


offic 


BIDS    WANTED 

SKASTA  COUNTY.  Cal.—Until  De- 
cember 9,  2  P.  M..  as  previously  re- 
ported, bids  will  be  received  by  the 
State  Highway  Engineer.  Public 
Works  BIdg..  Sacramento,  for  borings 
to  be  made  at  the  site  of  the  pro- 
posed combination  highway  and  rail- 
road bridge  over  the  Pitt  River,  to  be 
constructed  in  connection  w^ith  the 
Kennett   Dam. 

The    work    involves: 

(1)  90  active  days  rental  of  equipment 

(2)  200  lin.   ft.   furnishing  6-in.  casing; 

(3)  1000  lin.   ft.   carbon  loss. 

Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer,  P.  O.  Box  1499.  Sacramento. 


BIDS    WANTED 

SANTA  CRUZ  COUNTY.  Cal.— Un- 
til December  18,  2  P.  M.,  bids  will  be 
received  by  the  State  Highway  Com- 
mission. Sacramento,  for  about  0.5 
mile  grading,  surfacing  with  bitumi- 
nous macadam  on  crusher  run  base, 
and  constructing  two  bridges  in  &anta 
Cruz  County  through  the  town  of  Ben 
Lomond. 

The  work   involves: 
(    1)  Clearing    and    grubbing    right-of- 
way; 
(   2)   35  M.  gals  water; 
(  3)   500  cu.  yds.  stripping; 
(   4)   3000  cu.   yds.   roadway  excavation 

unclass.; 
(    5)   S70    cu.    yds.    structure    excav.; 
(   6)    2200  tons  crusher  run  base; 
(   7)  600    tons    broken    stone    (bitumi- 

(  S)  28  tons  liquid  asphalt  90-95  (bi- 
tuminous  macadam); 

(  9)  3  tons  liquid  asphalt  SC-IA 
(shuulders); 

(10)  2     tons      liquid       asphalt       SC-2 

(shoulders); 

(11)  .50,350  lbs.   bar  reinf.  steel; 

(12)  82   cu.   yds.   Class  A   Portland   ce- 

ment cone,   (footing  blocks); 

(13)  265  cu.  yds.  Class  A  Portland  ce- 


(14)  315  cu.  yds.  Class  A  Portland  ce- 

ment cone,    (light  weight  deck); 

(15)  250,000  lbs.   structural  steel; 

(16)  6000  lbs.  cast  steel; 

(17)  37  MFBM  Redwood  timber,  dense 

select  all  heart  structural  grade: 

(18)  15  MFBM  Redwood  timber,  select 

all  heart,   structural  grade; 

(19)  960    lin.     ft.    furnishing    Redwood 

piles,    including    test    piles; 

(20)  4S    each    driving    Redwood    piles. 

including  test  pUes; 

(21)  320  lin.   ft.   15-in.  CMP; 

(22)  24  lin.  ft.  24-in.  stand,  reinf.  con- 

crete pipe; 

(23)  170   lin.    ft.    exist.   CMP   to   be   re- 

moved and  relaid; 

(24)  2    each    exist,    bridges   to   be    re- 

moved; 

(25)  1   only  detour  bridge; 

(26)  1  only  detour  road  to  be  graded 

and  oiled; 

(27)  1  lot  miscellaneous  items  of  work 
Plans    and   specifications    obtainable 

at  the  office  of  the  State  Highway  En- 
gineer, P.  O.  Box  1499,  Sacramento, 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco  and  Los 
Angeles.  • 

22— DREDGING,  HARBOR 
WORKS,  EXCAVATION 

TO   PREPARE   PLANS 

REDWOOD  CITY.  San  Mateo  Co.. 
Cal,— City  Council  has  directed  City 
Engineer  E.  L.  Dimmitt  to  prepare 
plans  and  estimate  of  cost  for  im- 
provements at  the  city's  harbor.  The 
city  contemplates  development  of  the 
harbor  independently  of  plans  orig- 
inally formulated  by  the  San  Mateo 
County  Harbor  District,  which  has 
failed  to  finance  the  project. 

CONTRACT  AWARDED 

RICHMOND.   Contra  Costa  Co..  Cal. 

—Edwin    Anderson.    9!1S    Gilman    Ave.. 

San   Francisco,   at  unit   prices  shown. 

awarded    contract    by    the    Richmond 

City    Council    for    guniting    piles    at 

Wharf  No.  1. 

(1>  Removal  of  old  and  cracked  con- 
crete, cleaning  steel,  and  replac- 
ing same  with  cement  gunite: 
$37.20   per   cu.    yd. 

(2)  Removal  of  old  reinforcing  steel 
and  replacing  with  new  reinforc- 
ing steel  and  No.  3  black  annealed 
wire;   $0.90  per  lb. 

(3)  Galvanized  welded  wire  fabric,  in 
place:  $0.26  per  lb. 

BIDS   WANTED 

SACRAMENTO.  Cal.—Until  E'ec.  3. 
3  P.  M..  bids  will  be  received  by  the 
V.    S.    Engineer    Office.    Lieut. -Col.    L. 


li.  Chambers,  Dlstrl.  t  Engineer.  Room 
208,  Post  Office  BWk  .  Sacramc-nto,  un- 
der Bid  No.  30-95,  for  furnishing  and 
operating  one  dragline,  and  perform- 
ing all  work  as  directed  by  the  con- 
tracting officer  on  east  liank  of  Sac- 
ramento river  near  Colusa  \Velr.  about 
3  miles  upstream  from  Colusa.  Drag- 
line to  have  40-ft.  boom,  .5  c.y.  bucket 
and  55-h.p.  engine. 
Bids  will  be  taken  as  follows: 

(1)  120  hours,  furnishing  and  operating 

tlragline; 

(2)  lump  sum.  delivery  of  dragline  to 

site  of  work  and  removal  ther*;- 
from    upon    completion    of    con- 
tract. 
Specifications  obtainable  from  above 

office.  •  ; 


23— IRRIGATION  PROJ. 


CONTRACT    AWARDED 

OWTHEE  PROJECT.  Oregon.— 
Brent-Sturgill  Co.,  Cascade  Locks, 
Oregon,  at  $53,639  awarded  con- 
tract by  the  Bureau  of  Recla- 
mation. Ontario,  under  Spec.  No. 
646,  for  construction  of  earthwork  and 
structures.  South  Canal,  Station  1340 
to  Station  2016.  Succor  Creek  Divi- 
sion.   Owyhee    Project,    Oregon-Idaho. 


STREET  LIGHTING 
SYSTEMS 


PURCHASE    APPROVED 

.9AN  MATEO  COUNTY,  Calif.— 
Board  of  Supervisors  has  approved 
purchase  of  $17,000  worth  of  trucks 
for  use  on  WPA  Projects.  Ten  thous- 
and dollars  will  be  used  for  purchase 
of  second-hand  trucks  in  good  me- 
chanical condition,  and  $7,000  will 
provide  seven  new  I'^-yard  dump 
trucks,  cost  of  which  will  be  partly 
offset    by    turning    in    four   old    trucks. 

25— MACHINERY  AND 
EQUIPMENT 

CONTRACT    AWARDED 

SAN  FRANCISCO.— A.  Soda  &  Son. 
5231  Grove  St..  Oakland,  at  $7,815.55 
awarded  contract  by  the  Public  Utili- 
ties Commission,  City  Hall,  under 
Light  and  Power  Contract  No.  8  for 
furnishing  and  installing  an  addirion 
to  the  lighting  system  in  the  Civic 
Center. 

The  firm  bid  $6,625.55  for  the  sys- 
tem complete  except  conduit,  and  $0.30 
per  l.f..  total  $1,290  for  1/j-in.  stand- 
ard black  conduit. 

The  work  will  be  located  on  Fulton 
Street  between  Larkin  and  Leaven- 
worth Streets;  on  McAllister  St.  be- 
tween Laikin  and  Leavenworth  Sts., 
and  on  Leavenworth  St.  between  Ful- 
ton and  McAllister  Streets. 


BIDS    OPENED 

BOULDER  CITY.  Nev.  —  Following 
bids  received  by  the  Bureau  of  Rec- 
lamation, Denver,  Nov.  19,  under  Spec. 
No.  742-D,  for  furnishing  twelve  safe- 
ty doors  and  appurtenances  for  pas- 
sageways in  penstock  anchors,  adits, 
and  tunnel  plugs  of  the  lower  tunnels 
at  the  Boulder  Dam.  Boulder  Canyon 
Project: 

Peter  Clark.  Inc..  New  York.  $3,350 
fob  New  York. 

John  W.  Beam.  Denver.  $I.6C0  fob 
Peotone.   111. 

Berkeley  Steel  Const.  Co..  Inc..  Ber- 
keley.  $2,276   fob   Berkeley. 

Leach  Co..  Oshkosh.  Wis..  $3,388  fob 
Oshkosh. 

Pacific  Car  &  Foundry  Co..  Seattle. 
$1,475  fob  Renton.    Wash. 

Schrader  Iron  Works.  San  Francisco 
$1,995  fob  San  Francisco. 

Isaacson  Iron  Works.  Seattle.  $1,830 
fob  Seattle. 

Consolidated  Steel  Corp..  Ltd..  Los 
.\ngeles.  $3,444  fob  Los  Angeles. 

California    Steel    Products    Co.,    San 
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PACIFIC    CONSTRUCTOR 


BIDS   OPENED 

MARIX  and  SOXOMA  COS..  Calif.— 
U.  S.  Jlaihinery  Co..  Rialto  Bldg..  San 
Francisco,  at  $3.03  per  hour  submit- 
ted low  bid  to  the  Division  of  High- 
ways. Jno.  H.  SlicEEs.  District  Engi- 
neer. State  Bids..  San  Francisco,  for 
rental  of  one  power  shovel,  not  less 
than  Vi  c.y.  capacity,  for  approix- 
mately  800  hours,  to  be  used  in  Ma- 
rin and   Sonoma  Counties. 

Complete   bids  follow: 

U.  S.  Machinery  Co..   S.  F $3.05 

Johnson  &  Nelson.   San  Anselmo..  4.2S 
L.   A.   Woods.  Sacramento 4.50 

A.  D.    Robinson.    Healdsburg 4.95 

F.  A.  Lance.  San  Jose 5.00 

Rock    and    Gravel    Trucking   Co.. 

Oakland    S.nO 

Tiffanv  Const.   Co..  San  Jose 5.50 

Western  Crane  Service.   Oakland.  0.00 

B.  L.  Phipps.  Oakland- 6.30 

Bids  held  under  advisement. 


BIDS   OPENED 

M.^RIN  and  Sonoma  Cos..  Cil.— Fol- 
lowing bids  received  by  Division  of 
Highways.  Jno.  H.  Skeggs.  District 
Engineer.  State  Bldg.,  San  Francisco, 
for  rental  of  2  pneumatic  tired  dump 
trucks,  chassis  weight  not  less  than 
2800  lbs.,  body  capacity  not  less  than 
iVi  c.y..  for  approximately  1.00  Ohours, 
to  be  used  in  Marin  and  Sonoma  Coun- 
ties: 

Rock  &  Gravel  Trucking  Co..  Oak- 
land: SI. 52  per  hour,  hand  loading; 
$1.73  per  hour,  power  loading. 

Joe  Cunha,  Haywai-J:  S1.33  hand. 
$1.73,    power. 

Identical  bids  at  $1.57  per  hour  sub- 
mitted by  Roy  Parson.  Long  Beach: 
A.  L.  Green.  Oakland:  Ware  Brothers. 
San  Bernardino;  Pete  Wagner,  Los 
Angeles:  R.  J.  Higgins.  Los  Angeles: 
A.  Soyland.  Turlock;  Walter  L.  Mor- 
gan, Pasadena:  C.  H.  Sperring.  Whit- 
tier;  E.  V.  La  Marr,  Pasadena;  R.  L. 
La  Marr.  Pasadena;  Walter  Ryals, 
Pasadena, 

A.  D.  Marble,  Whittler;  $1.57  hand; 
$1.70,  power. 

Identical  bids  at  $1.57  per  hour,  hand 
loading,  and  $1.73  per  hour,  power 
loading,  submitted  by:  Daniel  Gallag- 
her San  Francisco;  Eugene  Delia  Rosa 
Martinez;  V.  S.  Boren.  Hollywood;  W. 
Motta  and  A.  Texeira,  Oakland;  L.  A, 
Herlyck.  Pasadena;  F.  Erickson,  Lo- 
mita  Park. 

N.  P.  Van  Volkenburgh,  Los  Ange- 
les.  $1.66. 

Identical  bids  at  $1.68  submitted  by: 
V.  M.  Kimball.  Van  Nuys;  R.  G.  Math- 
eson.   Santa  Monica. 

Identical  bids  at  $1.73:  Lambretti 
Bros.,  Mill  Valley;  Hayward  Building 
Material  Co..   Hayward, 

B.  B.  Smedley,  Bellflower.  $1.73. 
Paul  O.  Nelson.  Redwood  City.  $1.8,'., 
Frank   Montauk,   Los  Angeles,   $1.SS. 
A.  D.   Robinson.   Healdsburg.   $1,95, 
E"    M.  Pahey,  Daly  City,  $2.00. 
Identical  bids  at  $2.09  submitted  by: 

Chas.  L.  Homey.  San  Francisco;  H. 
E.  Von  Kruze.  Healdsburg. 

Portola  Truck  Service,  San  Fran- 
cisco.   $2.33. 

H.  E.  Springer.  San  Francisco.  $2.73. 

Bids  held  under  advisement. 


RAILROADS 


NEW     BIDS    ASKED 

SAN  FRANCrSCO.— Until  Decem- 
ber 2.  3  p.  m..  new  bids  will  be  re- 
ceived by  the  Public  Utilities  Com- 
mission. Room  287  City  Hall,  under 
Mun.  Ry.  Contract  No.  170.  for  the 
reconstruction  of  the  Union  Street 
Tracks. 

Bids  on  this  contract  were  previous- 
ly opened  November  13.  and  the  low 
bidder,  Shannahan  Bros..  Inc..  6181 
Eastern  Ave.,  l^s  Angeles,  at  $43,242, 
were  disqualified  because  they  did  not 


have   a    San    Francisco  City   license. 

The   work   involves: 
(   1)   54.000     sq.     ft.     removing     ftive- 

(  2)  5.600  ft.  removing  existing  rail. 
ties  and  fastenings  and  hauling 
the  material  to  the  Municipal 
pipe    yard,    single    track; 

<  Z)  2.100  c.y.  excavation  and  back- 
fill for  drains; 

{  4)  20  cu.  yds.  ex.  and  backfill  for 
drains. 

(    :,)  lump  sum.  installing  track  drains 

(  f.>  500  c.y.  breaking  and  distribut- 
ing crushed  rock  ballast; 

(  7)  1,300  c.y.  furni.shing  and  distribu- 
ting crushed   rock  ballast: 

(  S)  5.6C0  ft.  constructing  girder  rail 
track,  complete,  including  haul- 
ing materials,  but  excluding 
excavation,  paving  and  bonding, 
single  track; 

(   9)   I'JO  installing  thermit  weld  joints; 

(10)  lump  sum,  installing  double  track 

over    double    track    crossing; 

(11)  lump    sum,    installing   crossover; 

(12)  54.000   sq.    ft.   asphaltic   pavement 

on    concrete    base; 

(13)  4,400     sq.     ft.      asphalt      conform 

pavement   inc.   removal  of  exist- 
ing asphalt; 
(14  J   500   sq.    ft.    concrete   base   for   as- 
phaltic   conform    pavement,    in- 
cluding  the   removal    of   the   ex- 
isting base; 
(15)   5.S00  ft.   concrete  stringer,   .single 
track. 
Plans    and    specifications    obtainable 
at    Room    605.    S.    F.    Water    Depart- 
ment  Bldg..   425   Mason   St.,   upon   de- 
posit  of   $10. 

A  grant  of  45^  of  the  total  esti- 
mated cost  has  been  allotted  by  the 
PWA. 
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29— STREETS  AND   HIGH- 
WAYS 


COMPLETE     BID     LISTING 

INTO  COUNTY.  Calif.  —  Basich 
Bros..  20550  S.  Normandie  Ave.,  Tor- 
rance, at  $9.!>64.50.  as  previously  re- 
ported, submitted  low  bid  to  the  Di- 
vision of  Highways.  S.  W.  Lowden. 
District  Engineer.  Bishop,  November 
19,  for  grading  7.3  miles  of  State 
Highway  in  Inyo  County,  between 
Death  Valley  Junction  and  the  Cali- 
fornia-Nevada  State   Line. 

The  work  involves: 

(1)  18,300  cu.yds.   roadway  excav. ; 

(2)  475  cu.yds.   ditch  excav.; 

(3)  110  cu.yds.   structure  excav.; 

(4)  6500   sq.yds.    overhaul; 

(5)  .ss   lin.ft.    24-in.   corr.    metal   pipe; 

(6)  52  each   monuments. 
The    total    bids    were: 

(A)  Basich    Bros..    Torrance,    $9864.50; 

(B)  A.    &.    Vinnell    Co..    Los   Angeles. 
$10,351.50. 

The  unit  bids  were: 

(A)  (B) 

(1>  $  .49  $  .48 

(3)  .50  1.50 

(3J  1.00  1.50 


.02 


.02 


COMPLETE    BID    LISTING 

YAVAPAI  COUNTY.  Arizona. — 
All  Arizona  Engineering  and  Con- 
struction Co..  Clifton.  Arizona,  at 
S70.709.38  as  previously  reported,  sub- 
mitted low  bid  Nov.  14,  to  the  Ari- 
zona State  Highway  Commission, 
Phoenix,  for  highway  construction  on 
the  Prescott -Jerome  Highway,  WP- 
MH  12.  AFE  7914. 

The  work,  which  is  to  extend  from 
the  southern  city  limits  of  Jerome 
southwesterly  for  about  1.8  miles, 
consists  of  grading,  draining  and  ag- 
gregate base  course,  and  is  to  be 
completed  on  or  before  April  30.  1936. 

The  total  bids  were: 
(A)   All  Arizona  E^lgr.   &  Constr.  Co.. 
Clifton.    Ariz.,    $60,709.38. 


(B)  H.    J.    Hagen,    Globe,    Ariz.,    |84.- 
795.26. 

(C)  P:;^7s;m    &    Dickerson,    Prescott, 

Ariz..    $103,801.28. 

(D)  Phoenix-Tempe  Stone  Co..    Phoe- 
nix.  Ariz.     $107,032.41. 


BIDS    WANTED 

LOS  ANGELES  COUNTT,  Calif.— 
Until  December  2.  2  p.  ra..  bids  will 
be  received  by  the  Department  of 
Public  Works,  Division  of  Highways. 
S.  V.  Cortelyou.  District  Engineer. 
State  Building,  Los  Angeles,  for  im- 
proving Los  Feliz  Road,  in  the  City 
(»f  Glendale.  between  San  Fernando 
Road  and  Southern  Pacific  Railroad. 
Los  Angeles  County,  about  0.2  mile 
in  length,  to  be  paved  with  asphalt 
concrete. 

The   work   involves: 

(1)  240  cu.  yds.  rdwy.  excav.  without 

class. : 

(2)  210  cu.  yds.  structure  excavation; 

(3)  850  sq.  yds.  subgrade  preparation; 

(4)  875    tons    asphalt   concr.    in   place 

base  and  leveling  course) ; 

(5)  525  tons  asphalt  concrete  in  place 

type    "B"    surface    course); 

(6)  70    lbs.    bar    reinf.    steei    in    place 

struct.); 

(7)  1  cu.  yd.  class  "A"   Portland  cem. 

concr.  in  place  (structures); 

IS)  14   lin.   ft.    12-in.   corr.    metal  pipe 

(14   ga.)    complete   in   place); 

(9)  14    tin.    ft.    15-in.   corr.    metal   pipe 

(14   ga.>   complete   in   place; 

(10)  180  lin.  ft.  6-in.  vit.  clay  pipe 
sewers  in  plac;  (house  conn.); 

(11)  16S  cu.  yds.  class  "A"  Portland 
cem.  concr.  in  place  (curbs,  gut-- 
ters.   sidewalks,   and  driveways); 

(12)  190  lin.  ft.   curb  armor  in  place; 

(13)  4900  sq.  yds.  asphalt  paint  binder 
in  place; 

(11)  50  lbs.  misc.  iron  and  steel  in 
place; 

(15)  2  manholes  adjusted   to  grade; 

ilM)  205    cu.     yds.     existing    Portland 
cem.    concr.    removed    and     dis- 
posed   of. 
Plans    and    specifications   obtainable 

from   the  above  office.        • 


BIDS  WANTED 

WHITE  PINE  COUNTY.  Nev— Un- 
til December  4.  3  P.  M..  bids  will  be 
received  by  the  Nevada  State  High- 
way Directors.  Robt.  A.  Allen.  State 
Highway  Engineer.  Heroes  Memorial 
Bldg..  Caraon  City,  for  the  construc- 
tion of  a  portion  of  the  State  High- 
way system  in  White  Pine  County. 
Route  38.  Section  A  between  Lund  and 
Preston,  a  length  of  approximately 
5.38  miles. 

Bids  on  this  contract  were  previous- 
ly opened  November  13  and  the  only 
bid  received,  that  of  George  French. 
Jr..  Stockton,  at  $85,786.85.  was  re- 
jected as  excessive. 

The  work  involves 
(   1)   567  If.   remove  cuivert  pipe; 
(  2)   6  each  remove  structure; 
(  3)  3  each  remove  stumps ; 
(   4)  4,768  l.f.  remove  fence: 
<  5)  3   c.y.   remove  concrete; 
(   6)  25.200  c.y.  rdwy.  excav.; 
(    7)  24.084  yd.  sta.  overhaul; 
(  S)   47.200   c.y.   select   borrow; 
(    9)  530  c.y.  struc.  ecav.; 

(10)  5.38  miles  subgrade; 

(11)  5.38  miles  finish  roadway; 

(12)  20.720  tons  crush,  gravel  or  ef  :> 

surface: 
(la)  133  c.y.  Class  A  concrete; 

(14)  30  c.y.  Class  B  concrete; 

(15)  13.130  lbs.  reinforcing  steel; 

(16)  252  l.f.  relay  culvert  pipe; 

(17)  492    l.f.    10-in.    corru.    metal   pi; 

(dipped): 

(18)  136  l.f.   15-in.  do; 

(19)  302    l.f.    18-in.  do; 

(20)  274  l.f.  24-in.  do: 

(21)  34  each  monuments: 
(23)  446  l.f.   construct  fence; 

(23)  4.507  l.f.  reconstruct  fence: 

(24)  lump  sum  timber  culvert. 
Plane    and    specifications    obtainable 
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I  -the   abtWf;   Offlct;    upon   rliipi^eit    of 

)r»<vhlih  amount  $2.5(i  will  be  rc- 
iiblc:  Htid  mi  file  at  the  olHcc  of 
Blfrciiu  ot  PiibHc  Roadn.  807  Shel- 
Bldg.,    461   Market  St.,    Sar   Fiar- 


S  WANTED 

••.HSIIING   COUNTY,  Nev.  — Until 

nili.i    4.    3:ir.    I'.    M.,    bidS'Nvill    be 
l\.il    ly    the    Nevada    State   Higli- 

liii      inis.   Riibort   A.   Allen.   Stiite 


"Blii 


Hi. 


Me 


City,  fi>r  the  coiiatruc- 
iif  ,1  iMirtion  of  the  state  Hlgh- 
sysLi'iu   in    Pershing  County-  be- 

•n  Lnveloclc  and  five  miles  south. 

ngth  of  approximately -4. &8  miles. 

le  work  involves  '  ■ 

39  l.f.   remove  culvert  pipe; 

I  eauh  remove  concrete  culvert; 
6  each  remove  headwall; 

3  each   remove  timber  briiflge; 
5.300    c,y.    rdwy.    eXcav. ; 
S4.sri()   c,y.    select    borrow; 

M3  c.y.  struc.  excav.; 
■i'M   miles  finish  roadway: 
112  c.y.  Chiee  A  concrete; 

II  c.y.  Class  B  concrete; 
■11.1111. lbs.  retnf.  steel- 

2.1   JIFBM  redwood; 

27(i    If.  ■12-irr.    corru.    metal    pip.. 

fdipped) ;   ■      ' 
111!  l.f.  15-in.  do;   ' 

160  l.f.  18-in.  do:     .    . 

«•  1-f.   30-in.         -■     ■    do:     -   -'^  ■' 

4  l.f.  36-in.  •  .  J    :-     •     Oo. 

Sine  and' specifications  dbt^hable 
i  the  above  "office  tipon  deposit  of 
)f  which  amount  $2.50  win'be  rc- 
able;  and  'on  file  at  'the  oflice  of 
Bureau  of  Public  Roads.  807  Shel- 
Bldr.'tei'  Market  St.,  San  Fran- 


Vbact   aWaSded 

HITMAN  COL'NTY.  \Va.sh.— C.  C. 
;)er't.  11 S  W,  17th  St..  Spokane,  at 
51  sul.mJttea  low  hid  and 'award- 
;pntract  by  L.  V.  Murrow,  Di^ 
Ir  of  Highways,  Olympia,  Novem- 
18.  for  grading  and  surfacing 
crushed  stone  on  about  1.4  miles 
dimly  road,  Whelan  Road,  juhc- 
Inland  Empire  Highway,  Easterly 
te.    eastery. 

ly  J.  Xurris.  Spnkahe;  at  $16,57:! 
flitted  setond-  Idw  bid,  arid  L'.  C. 
itain-  &  Son!  Clarkston,  at  $20,- 
sbbmitled   third  low   bid 

ITRACT  AWARDED' 
•EVENS  COUNTY.  Wash.— N..  A. 
^rslroni.  E-15  32nd  St.,  SpQkane, 
il4.777  submitted  low  bid  arid 
rded  contract  by  L.  V.  Murrow. 
ct.or  uf  Highways,  Olympia,  Nov. 
for  grading  and  surfacing  with 
Bed  stone  on  about  1.5  miles  of 
ity  TMad,  C'.lvllle  to  Tig,er,  Narr 
J  ,Creek   section. 

C.  Wachter.  Stevenson,  at  $14,870 
nitt^d  second  low  bid;  and  Leo  J. 
in.  Coulee  city,  at  {15.603  sub- 
ed  third  low  bid,  v 


ITRACT    AWARDED 

CAOIT  AND  WHATCOM  COS.. 
:h.— N.  Fiorito,  Inc.,  S44  W.  48th 
Seattle,  at  $106,230  submitted  low 
and  awarded  contract  by  L.  V. 
row,  Director  of  Highways.  Olym- 
Nov.  19,  for  paving  with  Port- 
cement  concrete  on  about  3.5 
s.ot  State  Road  No.  1  (Lake  Sam- 
road,  branchjSection  1,  State 
.■el  Pit  to  State  Fish  Hatchery. 
Action  2,  Lake  Samish  vicinity 
Hg, 

cond  and  third  low  bids  were 
ni.tted  by  G'oetz'&  Ejrennan.  Se^t^ 
at  $106,487  .an4  Northwest  C6n- 
o(iqn.  Co.,    Seattle,   at  $106,687.   re- 

"tyeiy. . 


ITRACT  AWARDED 
)W1.ITZ   COUNTY.    Wash.— F.    E. 
ler.    Rdute   2.    Olympia.    at    $34,574 
nitled   tlie   only   bid   and   awarded 


ALL-AMERICAN   CANAL— EARTHWORK— (GOVT.) 


ALL-A.MEKI<.'AN  CANAL,  .\rii!c,iMi-. 
(.'alifornln. — tieorge  Pollock  Co..  1'.  O. 
Uox  903.  Sacramento,  at  $71,407.00  on 
Schedule  1,  and  at  $029,940  on  Sched. 
2,  as  previously  reported.  ^  submitted 
low  bid  to  the  Bureau  ot  Reclamatlor^, 


unde 


Spe 


647, 


for  construction  of  eaj-thwork  for  AIl- 
American  Canal,  Stations  50  to  245. 
Kouldt-r  Canyon  Project.  The  work  is 
louatcd  10  to  14  miles  north  of  Yuma. 
Bids  were  taken  as  follows; 
SCHEDULE  NO.   1 

(1)  951.0(10    c.y.    excavation    of    canal. 

,     .    SCHEDULE  NO.   2 

(2)  141.000    c.y.    excavation    of    canal. 

common; 

(3)  542.000  c.y. 'do,   rock; 

(4)  97,-000  c.y.  stripping  for  embank- 
,      ment; 

(5)  25,200  c.y.  excav.  for  cu.t-oft  trench 

under,  embankment  &  t,oe  trench 
for.  rock  fill  on  outside  6lope  of 
■  -  oanal  emljankment: 

(C)  691,000  c.y.  compacted  embank- 
-merit: 

(7)  8,000.000  sta.  c.y.  hauling  and  plac- 
ing rock  fill  on  outside  slope  of 
canal  .embankment: 

(H)  17.400  c.y.  gravel  blanket  on  in- 
side slope  of  canal  embankment: 


!;■)   1440   .MFBJI  fabricating  and  driv- 
ing  timber  aheet-plUng. 
The   bidders   were; 
(,\)  George  Pollock  Co..  Sacramento 
( li)  ^Ulttry  Bros.  Const.  Co.  Los  An- 
geles. 
'(C)   Lewis  Const.  Co..   Los  Angeles. 

(D)  Boyce-Igo  Co..  St.  Louis.  Mo. 

(E)  Jahn  &  Bresfii.  Los  Angeles. 
(P)  Macco  Const.  Co.,  Clearwater. 
(G)  David  If.  Ryan.  San  Diego. 
(H)  Rohl-Connolly  Co..  Los  Angeles. 
(I)  labell  Const.  Co.,  Reno. 

(Jl  Martin  Wunderlich  Co..  Jcffer- 
.son  City.  Mo. 

(K)  Geo.  W.  Concon  Co..  Omaha. 

(L)  Grlfnth  Co..   ix)s  Angeles. 

(M)  W.  E.  Callahan  Const.  Co.,  Los 
Angeles. 

(N)  Morrison-Kundscn  Co.  &  Win- 
ston Bros..  Los  Angeles. 

(O)   Paul  J.   Tyler.  Oroville. 

(P)  Guy  F.  Atkinson  Co..  Los  An- 
geles. 

(Q)  V.  R.  Dennis  Const.  C6..  San 
niego.  and  A.  Telchert  &  .Son.  Inc.. 
Sacramento. 

(RJ  S.  J.  Groves  &  .Son,  'Minneap- 
olis. 

(S)   Hardwick  &  Horton.   St.   Louis. 

IT)   Mark  C.  Walker,   Omaha. 

Complete  bids  follow: 


— SCHEDULE  1— 

—SCHEDULE 

2— 

(1)'    Total 

(2) 

Cll 

(4) 

(.•■.1 

(C) 

(71 

(8) 

(9) 

Total 

lA)     $.767  $71,407.00 

$.15 

(.40  $.20 

$.20 

$.37 

.005 

$.80 

$40.00 

$629,940 

(H)     10     148,960.00 

.15 

.46 

.15 

.18 

.38 

.005 

.51 

20.00 

•640,050 

650,300 
685.647 

lUl    0S47  7S.S55.70 

.12 

.12 

.345 

.005 

.32 

50.00 

(E)    .... 

685,860 
685.884 

IF)    11     102.410.00 

.20 

.50 

.12 

.10 

.40 

.002 

.38 

50.00 

(G)     OS       74,480.00 

.18 

.55 

.18 

.18 

.365 

.006. 

.38 

25.00 

692.303 

(H)    

BUS. 660 
709,190 

Ill    

.15 

.58 

.25 

.35 

.003 

.80- 

44.00 

(Jl    10       

.10 

.6.1 

.10 

.1(1 

.46 

.002 

.2» 

40.00 

732,100 

(Kl     11.^  107,0f,.n.li0 

.14 

.59b 

.14 

.14 

.35 

.009 

.50 

51.00 

755,328 

(L) 09s;  ill. 71'". .ill 

,25 

.511 

.30 

.30 

.458 

.007 

.35 

50.00 

793,478 

(iM)         OS        74.4SO  110 

.l.'i 

.54 

.18 

.IS 

.48 

.009 

.48 

33.00 

795.378 

iNi              i:;     ]n|.o:-;oMii 

.17 

.09 

.17 

.24 

.39 

.005 

.50 

50.00 

810.678 

loi       n    102. 410. uo 

.19 

.55 

.24 

.50 

.48 

.006 

.39 

59.00 

831.196 

ll'l 

.22 

•.82 

.23 

.75 

.30 

.0115 

1.00 

50.00 

855,310 

"Jl                            .099     92.169.00 

.18 

.64 

.03 

.08 

.55 

.005 

.50 

40.00 

868,386 

IHI     

.30 

',liS 

.30 

.30 

.48 

.01 

.70 

35.00 

921,780 

iSl    0.75     69.825.00 

.15 

.67 

.12- 

.20 

.43 

.004 

.95 

35.00 

978.542 

(T)    .1074  99.989.40 

tde  r 

0  St 

pulation 

5.    which 

placed    his 

NOTE:  The  low  bidder  m 

bid    on 

Schedule  No.   1  low  by  reason 

of  h 

s  being 

willing  to 

accept   both  schedules. 

LACUNA  BEACH  —  WATER  SYSTEM  —  (DISTRICT) 


LAGUNA  BI':ACH.  Oranee  County. 
Calif.— O.  U.  Miracle.  4751  .Monroe  St., 
San  Diego,  at  $14,635.  submitted  low 
bid  and  awarded  contract  by  the 
South  Coast  County  Water  District, 
L.aguna  Beach.  November  21.  for  the 
construction  of  cast  iron  pipe  water 
mains,  valves.  Are  hydrants,  fittings 
and  appurtenances,  and  resurfacing 
of  the  trench  in  streets,  alleys  and 
rights  of  way,  in  accordance  with 
plans  prepared  by  A.  .T.  Stead.  Laguna 
Beach,    engineer. 

Proposed  work  will  involve  installa- 
tions in  Coast  State  Highway.  Bluff 
Drive.  Third  Ave..  Virginia  Way  and 
other*  streets.    South   Laguna. 

The  work  involves. 

(1) 


(II      9S5  ft.   2-in.    cast    iron    pipe; 
(il   8695  ft.   4-in.    cast    iron    pipe; 

(3)  2920  ft.  6-in.    cast    iron    pipe; 

(4)  90  ft.   %-in.    copper    services; 

(5)  14   2-in.    gate   valves; 
(61  31  4-in.   gate   valves; 

(7)  II  0-in.   gate   valves; 

(8)  19  4-in.   fire  hydrants; 

(9)  5   6-in.    Are    hydrants. 
Total   bids   follow: 

(A)  O.    U.    Miracle.    San 

Diego    $14,635.00 

(B)  Marko    Matick 15,384.80 

(CI   Nick    Chutuk     15,823.30 

(1»   John    Grancich    17.523.85 

(El    Sutalo   &   Ramljak 18,509.43 

(F)   J.    L.    Kruly    IS. 669. 75 

Unit    bids    follow: 


(2) 

(3) 

(4) 

(5) 

"(G) 

(7) 

(8) 

(9) 

$.90 

$1.15 

$.75 

$15.00 

$27.00 

$44.00 

$38.00 

$108.00 

1.02 

1.36 

.62 

12.00 

20,50 

32.20 

19.50 

70.00 

1.00 

1.24 

l.OO 

15.00 

28.00 

35.60 

31.00 

75.00 

1.19 

1.40 

.50 

15.60 

24.75 

38.00 

36.00 

76.00 

1  25 

1.47 

.65 

20.44 

26.88 

33.00 

36.36 

72.48 

1.20. 

1.85 

1.60 

12.00 

20.00 

30.00 

30.00 

90.00 

VENTURA  COUNTY— 4.8  mi.  Grade  &  Pave— (State) 


VENTURA     COUNTY.     CaK— Mittryaboiit    4.S     mil 
Bros.   Constr.   Co.,   5531  Downey  Road,  with    asphalt 
Los    Angeles,    at    $466,036.50,    as    pre- ment   concrete 
viously    reported,    submitted    low    bidfacing,     in    Ve 
the  State  Highway  Engineer.   StateNewbury  Park 


Bldg.,  Los,  Angeles,  November  21.  for    The    work    Involves: 


grading  and  paving 
oncrete.  Portland  ce- 
and  piant-mixed  sur- 
:ura   County,    between 

id  Conejo  Creek.  • 
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(1)  256    stations    clearing    and    rrub 
bing   right  of  way; 

(2)  13,000  M  gals,  water: 

(3)  770,000  cu.  yd*  rdwy.  eicav:  un- 
class; 

(4)  1700  cu.  yds.  Imported  aelected  ma- 
terial; 

(5)  3860  cu.  yda.   struc.   nay; 

(6)  3200    cu.    yAR.    ditcTl    and    channel 

(7)  6.300,000  station  yds.   overhaul: 
(!)  70    tons   liquid  asphalt   90-95    (aub- 

grade  seal  coat); 

(9)  20  tons  special  asphaltic  emul- 
sion  (flubgrade  stablllaatlon); 

(10)  1600  sq.  yds.  preparing,  mixing, 
and  shaping  roadbed  (subgrade; 
stabilization,  station  56  plus  60  to 
station  66  plus  50); 

(11)  37.000  sq.  yds.  subgrade  for  pave- 
ment; 

(12)  256  stations  finishing  rdwy.; 
(13)7500    tons    mineral    aggregate 

(plant   mixed    surfacing); 
(14)400    tons    liquid    asphalt    MC-5    or 
MC-extra  heavy  (plant  mixed  sur- 
facing; 

(15)  50  tons  liquid  asphalt  MC-2 
(prime  coat) 

(16)  35  tons  liquid  asphalt  MC-3 
(seal  coat); 

(17)  38.000  sq.  yds.  preparing,  mixing 
and   shaping   shoulders; 

(18)  40  tons  liquid  asphalt  SC2-  (prime 
coat); 

(19)  460  tons  liquid  asphalt  SC-2 
(shoulders); 

(20)  40  tons  liquid  asphalt  90-95  (seal 
coat: 

(21)  1050  tons  screenings   (seal  coat); 

(22)  4800  sq.  yds.  asphaltic  paint 
binder; 

(23)  1720  tons  asphalt  concrete  (base 
and  leveling  course) ; 

(24)  900  tons  asphalt  concrete  (Type 
A  surface) : 

(25)  6660    cu.    yds.    CHass    A    Portland 

cement  concrete  (pavement): 


I  (26)  13.500  each  pavement  dowels: 

(27)  63.800  lbs.  bar  reinf.  steel  (pav 
ment   and    strucs.): 

(28)  420  cu.  yds.  Class  A  Portland  c 
ment  concrete  (strucs.) 


(29)  1900   lin.    ft 

(30)  3080   lin.    ft.    24 

(31)  180  lin.   ft.   24-ii 

(32)  260  lin.  ft.  30- 
(331  CO  lin.  ft.  36- 
(34)    240  lin.  ft 


CMP; 
I.  CMP; 
(TMP,  12-gauge: 

CMP: 
.  CMP; 
CMP.  lO-gauge; 


(35)  11    each    spillway    assemblies: 

(36)  28  each  C  M  tapers: 

(37)  50    lin.    ft.    CMP    culverts    to    be 
cleaned  and  relald: 

(3.S)   50    lin.    ft.    CMP    culverts    to    be 
cleaned    and    salvaged: 

(39)  110  lin.   ft.  laminated  guard  rail: 

(40)  90     lin.   ft.    solid     timber     wheel 
guard: 

(41)  45  each  culvert  markers: 

(42)  810  each  guide  posts: 

(43)  5  5  miles  new  property  fence; 

(44)  2.0    miles    property    fence    to    be 
moved  and  reset: 

(45)  20   each   drive  gates; 

(46)  3100  lbs.  misc.  iron  and  steel: 

(47)  400  cu.  yds.  exist,  cone,  to  be  re- 
moved  and  disposed  of: 

(48)  1    only    exist,    bridge    to    be    re- 
moved and  disposed  of. 

Total  bids  follow; 

(A)  Mittry  Bros.  Constr.  Co..  Los  An- 

geles    S466.036.50. 

(B)  J.    E.    Haddock.    Ltd..    Pasadena. 

$495,261. 

(C)  Gibbon      &    Reed    Co..      Burbank. 

J516,532. 

(D)  Mundo  Engineering  Co.  and  San- 

der Pearson.  Los  Angeles,  $526.- 
340. 

(E)  Lewis   Constr.    Co..    Los   Angeles. 

$554,227.50. 
(P)  Geo.    Pollock      Co..      Sacramento. 

$569,130. 
(Gl  Granfleld  -  Farrar  and  Carlin.  San 

Francisco.    $463,719.    (Bid    irrgu- 

lar — check    insufflcienti. 
Unit  bids  follow: 


(A) 


(B) 


(C) 


(D) 


(B)         (F) 


(G) 


(  1? 
f  2) 
(  3) 
(  4) 
(  5) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 
(19) 
(20) 
(21) 
(22) 
(23) 
(24) 
(25) 
(26) 
(27) 
(28) 
(29) 
(30) 
(31) 
(32) 
(33) 
(34) 
(35) 
(36) 
(37) 
(38) 
(39) 
(40) 
(41) 
(42) 
(43) 
(44) 
(45) 
(4S) 
(47) 
(48) 


8.00  $ 

20.00  ) 

12.50  $  15.00 

7.00 

(  50.00 

$  18.00 

1.00 

.90 

.75 

1.50 

.80 

1.00 

.20 

.35 

.39 

.42 

.40 

.47 

.48 

.365 

.50 

.50 

.65 

.65 

.50 

.50 

.50 

1.50 

2.00 

1.35 

2.00 

1.20 

1.00 

1.25 

.60 

.75 

.60 

1.00 

.60 

.50 

.50 

.003 

.005 

.004 

.005 

.004 

.006 

.004 

12.00 

18.00 

22.00 

22.00 

21.00 

20.00 

22.00 

25.00 

10.00 

40.00 

30.00 

35.00 

26.00 

33.00 

.15 

.15 

.06 

.05 

.15 

.16 

.07 

.08 

.12 

.10 

.12 

.03 

.15 

.08 

7.00 

5.00 

8.00 

5.00 

10.00 

10.00 

10.00 

2.50 

2.35 

2.90 

3.50 

3.00 

2.60 

2.86 

20.00 

18.00 

13.00 

18.00 

22.00 

18.00 

IS. 50 

19.00 

23.00 

25.00 

20.00 

24.00 

20.00 

24.00 

19.00 

23.00 

25.00 

20.00 

24.00 

20.00 

26.00 

.08 

.09 

.05 

.06 

.06 

.05 

.05 

12.50 

10.00 

10.00 

10.00 

14.00 

10.00 

11.00 

12.50 

10.00 

10.00 

10.00 

14.00 

10.00 

10.00 

12.00 

18.00 

21.00 

20.00 

21.00 

20.00 

22.00 

3.00 

3.00 

2.00 

3.50 

2.75 

2.50 

2.10 

.02 

.03 

.03 

.04 

.05 

.05 

.03 

3.50 

3.00 

3.50 

4.16 

3.50 

4.00 

3.76 

3.75 

3.25 

3.76 

4.15 

3.70 

4.00 

4.00 

9.50 

7.60 

9.00 

8.00 

8.00 

7.00 

8.30 

.13 

.12 

.14 

.20 

.16 

.15 

.14 

.05 

.06 

.05 

.05 

.06 

.07 

.06 

18.00 

20.00 

24.00 

18.00 

18.00 

20.00 

18.00 

1.10 

.86 

.85 

1.00 

1.00 

1.00 

.90 

3.10 

2.40 

2.40 

2.40 

2.50 

2.25 

2.32 

3.20 

3.20 

3.00 

3.25 

3.00 

2.75 

3.00 

3.75 

3.10 

3.00 

3.00 

3.60 

3.00 

3.20 

6.50 

4.70 

4.50 

5.00 

5.00 

4.10 

4.15 

7.50 

5.75 

6.00 

6.50 

6.25 

5.00 

5.60 

16.00 

16.00 

14.00 

22.00 

15.00 

11.00 

11.80 

13.00 

12.50 

13.00 

12.00 

12.00 

7.50 

9.20 

4.00 

1.00 

.90 

2.00 

1.50 

1.00 

1.00 

4.00 

I. on 

.60 

1.00 

1.00 

1.00 

1.00 

2.00 

1.00 

.90 

1.00 

1.50 

1.00 

1.10 

2.00 

2.00 

1.00 

1.00 

1.50 

2.00 

1.25 

2.10 

2.00 

1.50 

3.00 

3.00 

2.00 

2.00 

2.10 

2.00 

1.50 

3.00 

2.00 

2.00 

1.50 

550.00 

600.00 

450.00 

750.00 

460.00 

500.00 

600.00 

450.00 

400.00 

150.00 

300.00 

450.00 

400.00 

300.00 

18.00 

20.00 

15,C0 

35.00 

20.00 

15.00 

14.00 

.06 

.09 

.15 

.20 

.16 

.12 

.10 

1.50 

4.00 

3.00 

2.00 

2.00 

2.00 

1.60 

200.00 

2no  00 

50.00 

700  00 

500.00 

400.00 

800.00 

contract  by  L.  V.  Murrow.  IMrector  ( 
Highways.  Olympia.  for  g^radln^  at 
constructing  a  bituminous  surfu 
treatment  Plant  Mix  type  and  noi 
skid  seal  treatment  on  about  Ofi  mi 
of  State  Road  No.  1,  Toutle  Kivt 
bridge    approaches-  ; 


BIDS    WANTED 

LOS  ANGELES  COUNTY.  CaL- 
Untll  December  2.  2  P.  M-.  bids  w 
be  received  by  the  Department  . 
Public  Works,  Division  of  Highwa. 
S.  V,  Cortelyou.  District  Enginee 
808  State  Bld«.,  Los  Angeles,  for  0 
mile  paving  with  asphalt  concrete  t 
Los  Feliz  Road  in  the  City  of  Glei 
dale  between  San  Fernando  at 
Southern    Pacific    Railroad. 

The  work  involves; 
(  1)   240   cu.   yds.   roadway  excavatic 

(  2)  210  cu.  yds.  structure  excav.; 
(  3)  850  sq.  yds.  subgrade  preparaUi 
(  4)  875    tons    asphalt      concrete 

place  (base  and  leveling  course 
(  5)   525    tons      asphalt      concrete 

place   (Type   B  surface  course 
(  6)  70    lbs.    bar    reinforcing    steel 

place  (structures); 
(  7>  1    cu.    yd.    Class   A    Portland  c 

ment  concrete  in  place  (strucs 
(   8)   14   lin.   ft.   I2-in.   CMP  (14  gauj. 

complete  in  place; 
(  9)  14  Un.  ft.  15-in.  CMP  (14  gaug- 

complete   In   place; 
(10)   ISO    lin.    ft.    6-in.      vitrified     cb 
pipe  sewers  in  place   (house  coi 

neclions); 
(11>  168  cu.  yds.  Class  A  Portland  c 

ment    concrete    in    place    (curb 

gutters,     sidewalks    and    drlv 

ways) ; 

(12)  190  lin.  ft.  curb  armor  in  place 

(13)  4900   sq.    yds.   aspb.   paint  bind* 

in  place: 

(14)  50  pounds  miscellaneous  iron  ai 

steel  in  place: 
(15)2    manholes   adjusted    to    grade;: 
(16)    205     cu.     yds.     existing     Portlai 

cement     concrete     removed    at 

disposed  of. 
Plans   and    specifications    obtainab 
from  the  above  oflSce. 


TOTAL     BIDS 

OAKLAND.      Alameda      County. 
Union  Paving  Co.,   624  Call  Bldg..  & 
Francisco,    at    $66,712.80    on    Propos 
"B"     (asphalt    concrete    paving)    8U; 
mitted    low   bid   to    the    Oakland  Ci 
Council   November    21,    for   the   repe 
of    Foothill    Blvd.    between    14tb   a- 
23rd   Avenues.     N.    M.    Ball    Sons  C 
P.   O.   Box  404.  Berkeley,  at  J69.2W.> 
submitted    low    bid    on    Proposal    "j 
(Portland  cement   concrete  paving).! 
Total  bids  on  each  proposal  foUo' 
PROPOSAL    "A" 
N.    M.    Ball   Sons   Co..    Berke- 
ley   _.„ IS9.2W. 

Heafey-Moore   Co.,    Oakland..  77.1W. 

PROPOSAL    "B" 
Union  Paving  Co.,   San  Fran- 
cisco     J€6.m. 

Heafey-Moore  Co..  Oakland„  72,308 
Ransome  Co..  Emer>'ville. —  80,769 
Independent   Constr.    Co., 

Oakland   - — - 82.070 

Complete  unit  bids  published  N 
vember   22. 

Bids  referred  to  the  PWA. 

TOTAL    BIDS  , 

OAKLAND.  Alameda  County.— L 
Oakland  City  Council.  Novmber  ■ 
J.  Immel.  1031  Evelyn  St.,  BerkeU 
at  $13,560.86  submitted  low  bid  to  t 
Oakland  City  Council.  November  '■ 
for  the  repair  of  Adeline  St.  betwe 
Aileen  St.  and  Stanford  Avenue. 

The    total    bids   were: 

Lee    J.    Immel,    Berkeley $13.6W 

W.    H.    Larson,    Berkeley K.*** 

Ransome  Co.,   Emeryville -  U.bbi 

Heafey-Moore     Co.     ^^'^ 

Complete  unit  bids  published  > 
vember  22. 

Bids  referred    to    the    PWA. 
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DS    WANTED 

ELKn  lOUN'ry,  Nevada— Until  De- 
mh.r  1,  2  P.  M.,  bids  will  be  rccclv- 
by  Ibe  Neviida  State  HlRhway  Di- 
clDiH,   Robert  A.   Allen,  State  Hlch- 
ly  EnKineer,   Heroes  Memorial  BldK. 
Lfson    (vlty.    (or   the   construction   of 
portion  of  the  State  Highway  Sys- 
ni   In   Klko   County,    houte   13,    Sec- 
in    m.    between    2G    miles    south    of 
elle  antl  WelLs,  a   length  of  aiiproxl- 
ately  2(i.(i7  miles. 
The  work   involves: 
I)  3ti  acres  clearing  and  grubbing; 
I)  7747    lin.    tt.    remove    fence; 
!)  74  lin.   ft.   remove  culvert  pipe; 
I)  110,060  cu.  yds.  roadway  excav.; 
>)  66,168  yd.  mi.  overhaul; 
1)    126.505    cu.    yds.    select    borrow; 
D  23.7')I   cu.   yds.   imported   borrow; 
I)  1552    cu.    yds.    structure    excav.; 
))  26. U7  miles  subgrade; 
))   26.07  miles  linish  roadway; 
1)  101,360   tons  crushed   gravel   or 

stone  surface; 
!)   69  cu.   yds.  Class  A  concrete; 
I)  200  cu.  yds.  Class  B  concrete; 
I)  10.530    lbs.    reinforcing    steel; 
i)  13.454    lbs.    structural    steel; 
i)  0.37  M.   ft.  B.M.   untreated  Doug- 

t)  11.00   MFB.M  redwood; 

l>  447S    lin.     ft,     18-inch     corrugated 

metal  pipe  (dipped); 
)  1284    lin.    It.    24-in.  do; 

)     152   lin.    ft.    30-in.  do; 

)     100   lin.   ft.   36-in.  do; 

)   114    each    monuments; 
)   31.444    lin.    ft.    construct    fence; 
)  7747   lin.    ft.    reconst.    fence; 
)  4142  M.   gal.    water. 
*Ians   and    specilications   obtainable 
m  the  above  office  upon  deposit  of 
of    which    amount    $2.50    will    be 
urnable;  and  on  file  at  the  office  of 
:  Bureau  of  Public  Roads.  807  Shel- 
1  BIdg..    461   Market  St..   S-an   Fran- 


3S    WANTED 

I1XKH.\L  AND  LYON  COUNTIES, 

vada— Until  December  4,  2:30  P.  M. 

s  will    be   received   by   the   Nevada 

ite    Highway    Directors,    Robert    A. 

en.       .State      Highway       Engineer, 

roes  Memorial  BIdg.,  Carson  City, 
the  construction  of  a  portion  of 
State  Highway  System  in  Mineral 

I  Lyon  Counties,  Route  3,  Sections 

and    A3,    between    Schurz   and    9V4 

es  east   of   Yerington,   a  length   of 

iroximately  14.73  miles. 

'he  work  involves; 

)  308   lin.    ft.    remove   culvert  pipe; 

)  6  each  remove  culvert  headwalls: 

)  36.110    cu.    yds.    roadway    excav.; 

)  41.150  yd.   sta.   overhaul; 

)  14,057  cu.  yds.  select  borrow; 

)  11.816  cu.  yds.  imported  borrow; 

)  347    cu.    yds.    structure   excav.; 

)  14.73    mile    suograde; 

)  14.73  mile  finish  roadway; 

156.350  ton  crushed  gravel  or  stone 
surface; 

I  26  cu.  yds.  Class  A  concrete; 

1  6    cu.    yds.    Class   i?  concrete; 

I  2734    lbs.    reinforcing    steel; 

I  172  lin.  ft.  IS-in.  corr.  metal  pipe 


(dipped); 

108   lin.    ft. 

24-in.              do; 

24    lin.    ft. 

36-in.             do; 

99   linj   ft. 

24-in.   vitrified   pipe; 

232   lin.   ft. 

relay   culvert   pipe; 

43  each  mo 

ve  pipe  culvert  head 

walls; 

137  each  m< 

unments; 

I  107  lin.  ft.  tunnel, 
lans  and  specifications  obtainable 
n  the  above  office  upon  deposit 
(5.  of  which  amount  $2.50  will  be 
irnable;  and  on  file  at  the  office 
the  Bureau  of  Public  Roads.  807 
Idon  BIdg.,  461  Market  St.,  San 
ncisco.  • 

IS.  WANTED 

AVAJO  county-.  Arizona. -Until 
'■  I",  -JSO  p.  m..  bids  will  be  re- 
•ed   by  the  Arizona  State  Highway 


construction 
vine     Hlghv 

0009. 
The  work,   i 

3.8  miles  i 


Plioenix.  for  highway 
n  the  Globe-Sprlnger- 
m    F.A.-IOB-D.    A.F.E. 


vhlch  Is  to  begin  about 
rtheiist  of  the  Gila-Navajo 
County  line  and  is  to  extend  north- 
easterly about  3.2  miles,  consists  of 
grading  and  draining,  and  is  to  be 
completed  on  or  before  December  31, 
1936. 

The    principal    items    and    approxi- 
mate quantities  are: 
137.500  cu.  yds.    roadway   excav.; 
13.700  cu.  yds.   slides  and  overbreak- 
age; 

1,500  cu.  yds.    struct,    excavation; 

earthwork    overhaul; 
imported    borrow; 
ni.     imported    borrow 


150.400  sta.  yds 

22.300  cu.  yds. 

6.800  cu.  yd. 

haul; 

502  cu.   yds 


class   "A"   concrete; 


65,400    lbs.    reinforcing   steel; 

98  cu.yds.   cement   rubble  ma 
ry; 

1,212  lin.   ft.    CM.    pipe    (3    size 
G.330  lin.  ft.   road  guard; 
31,700  lin.  ft.   line  fence; 

1,900  cu.  yds.    hand    laid    rock 
bankment : 


Al.TERNATK    ITESIS 

1,200  cu.yds.  struct,   excav,; 

52  cu.  yds.   class  "A"  concrete: 
180  lin. ft.    165-ln.    multlplate  pipe; 
5,400  lbs.  reinforcing  steel; 

400  cu.  yds.  cement  rubble  mason- 
ry. 

Plans  may  be  obtained  from  the 
office  of  the  State  Highway  Engineer 
T.  S.  O'Connnell.  Certified  or  cash- 
ier's check  5'%.  Funds  In  the  sum 
of  $260,000  have  been  programm«d 
for   this  construction. 


CONTRACT   AWARDED 

PE.Vl)  OREILLE  COl.'NTY,  Wash. 
—John  Tobin,  E.  2018  Boone  Street. 
Spokane,  at  $8948  submitted  low  bid 
and  awarded  contract  by  L.  V.  Mur- 
row.  Director  of  Highways,  Olympia, 
November  19,  for  gradmg  on  about 
I  mile  of  countv  ro.nd.  Sacheen  Lake 
vicinity. 

Triangle  Constr.  Co..  Spokane,  at 
$9309  submitted  second  low  bid;  and 
N.  A.  DeBer.strom.  Spokane,  at  $9851 
sulmiitted  third  low  bid. 


RIVERSIDE   COUNTY — Overhead    Crossing — (State) 


RIVERSIDE  COUNTY.  Cal.— Byerts 
H  Dunn,  1131  N.  Orange  Grove  Ave., 
Los  Angeles,  at  $51,838,  as  previously 
reported,  submitted  low  bid  to  State 
Highway  Engineer,  State  BIdg..  Los 
.\ngeles,  November  21,  for  the  con- 
struction of  an  overheatl  crossing  ov- 
er the  tracks  of  the  Southern  Pacific 


Railr^ 


Ri- 


of 


nty 


Beaumont,  cor 
steel  plate  girder  span  and  fou 
ft.  steel  spans  on  concrete  piers 
timber  pile  foundations. 

The  work  involves: 

(1)  700  c.y.  struc.   excav.; 

(2)  1050  c.y.  Class  A  Portland  ce 

concrete: 
(31   130.000  lbs.  bar  relnf.   steel; 
(41   275,000    lb!!,   struc.   steel: 


0-foot 


(5)  3200   lbs.   cast  steel; 

(6)  4    MFBM    redwoo    dtimber.    dense 

select,  all  heart,  struc.  grade; 
(7>  4430  l.f.   furnishing   treated   Doug- 
las fir  piles,  inc.  test  piles; 

(8)  220   each  driving  do; 

(9)  1  lot  misc.  items  of  work. 
Total  bids  follow: 

(A)   Byerts  &  Dunn.  L.  A $51,838.00 

<B)   R.   R.  Bishop,   Long  B'ch  51,909.00 

(C)  T.   A.  ,\llen  Co.,  L.   A 52,309.00 

(D)  Lindgren    &    Swinerton, 

Los  Angeles   63,205.00 

(E)  Lynch-Cannon  Co..  L.  A.  53,997.00 

(F)  Oscar  Oberg.   L.  A 59,237.60 

(G)  Shannahan  Bros.,  L.  A...  59.400.00 
(H)     John     Strona,     Pomona 

(bid    irregular,    check   in- 
sufficient)      45.675.10 

Unit   bids   follow: 


(A) 


(Bl  (C)         (D)  (E) 

$  2.00     $   1.40    $     2.00   $     2.00 

21.00       17.60       21.00       22.75 


(F) 


(G) 


(H) 


200.00  100.00  200.00  100.00  125.00  170.00  135.00 


SAN  FRANCISCO  —  PINE  LAKE  MAINS  —  (CITY) 


SAN  FRANCISCO.  —  E.  J.  Treacy, 
309  Call  BIdg.,  San  Francisco,  at  $2.- 
054.13  submitted  low  bid  to  the  Public 
Utilities  Commission,  City  Hall,  under 
Spec.  Xo.  W.  D.  99,  for  (he  laying  of 
6-  and  S-in.  cast  iron  mains  in  the 
Pine  Lake  Park  Subdivision. 

The  work  involves: 

(1)  3.350    l.f.    excavation    and    backfill 

trench.  17x36-ln.: 

(2)  100  c.y.   additional  excavation  and 

backfill; 

(3)  20  sq.  ft.' additional  pavement  re- 

moval and  replacement: 

(4)  installation  of  pipe: 

(a)  1.450  l.f.   6-incli   bell  and   spigot 
cast  iron  pipe; 

(b)  1.900  l.f.  S-in.  do: 


(3)   4.000    lbs.    installation    of    fittings, 
etc.; 

(6)  500    l.f.    making   joints,    bell    and 
spigrot; 

(7)  200  sq.   ft.   repavement: 

(S)   lump   sum,   pipe  and   service  con- 
nections. 
Total  bids  follow: 

(A)  E.  J.  Treacy $2,054.13 

(B)  W.  J.  Tobin.  Oakland 2.161.00 

(C)  M.   J.    Lynch 2,257.90 

(D)  Richmond  Const.   Co -•2,289.50 

(E)  Lowrie   Paving  Co 2,582.00 

(F)  Herman   Lawson  2,713.50 

(G)  Pacific  States  Const.  Co 2,823.25 

(H)  S.   F.   Water  Dept 2,913.00 

All   bidders  of  San   Francisco  unless 
otherwise  noted. 
Unit  bids  follow: 


(A) 


<B) 


(C) 


(D) 


(E) 


(Fl 


(H) 


1000.00    1000.00    1000.00    1000,00    inoo.oo    in 

's  check  not  certified. 


1.00     1000.00    1000. 00 
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CONTRACT    AWARDED 

VALLEJO.  Solano  Co..  Calif.— Louis 
Tagnon,  1735  Napa  St..  Vallejo.  at  $2.- 
40S.60  awarded  contract  by  the  Val- 
lejo City  Council  for  the  improvement 
of  Packard  Alley  from  Transport  St. 
to  Santa  Clara  St. 


BIDS   OPENED 

OAKLAND.  Calif. — Bids  for  the  re- 
pair of  Adeline  Street  between  Aileen 
Street  and  Stanford  Avenue  were  op- 
ened by  the  Oakland  City  Council  No- 
vember 21. 

Bids  were  taken  as  follows: 

(1)  81.758  sq.   ft.  grading,   including  4- 

in.  rock  subbase: 

(2)  73  l.f.  concrete  curb: 

(3j  6.779  sq.  ft.:  concrete  gutter: 

(4)  74.930  sq.  ft.  penetration  macadam 

pavement: 

(5)  2  storm  water  inlets.  34~in.  open- 


(61    4 


ing; 


inlet    tops.    34- 


op- 


iing. 


The   bidders   were: 

(A)  Ransome  Co..  4050  Hollis  Street. 
Emeryville. 

(B)  Heafev-Moore  Co..  344  High  St., 
Oakland. 

(C)  W.  H.  Larson.  432  Michigan  Ave.. 
Berkeley. 

(D)  Lee  J.  Immel.  1031  Evelyn  St. 
Berkeley. 

LTnit  bid£  follow; 

(A)         (B)         (C)  (D) 

(1).- t     .048  $     .05     t     .05     $     .05 

«) 46  .45  .60         1.00 

(3)- 24  .27  .23  .24 

(4)_ 116         .12  .11  .10 

(5) 61.00       75.00       80.00       60.00 

(6) 40.00       40,00       60.00       40.00 

All  bids  referred  to  the  City  Man- 
ager. City  Engineer  Walter  Frickstad. 
and  the  PWA. 

The  FWA  has  allotted  a  grant  of 
45*^    of  the  total  estimated  cost. 


BIDS   OPENED 

0.\KLAND,  Calif.— Bids  for  the  re- 
pair  of   Foothill    Blvd.    bet.    14th   and 
23rd  Aves.   were  opened  by  the  Oak- 
land   City    Council,    November    21. 
Bids  were  taken  as  follows: 
PROPOSAL  "A" 
(  1)   251.740    sq.    ft.    grading,    including 

construction  of  rock  subbase: 
(  2)  6,946  l.f.   concrete  curb: 
(  3)  693  sq.  ft.  concrete  gutter: 
<  4)   211,427    sq.    ft.     Portland    ^=ment 

concrete  pavement; 
(  5)  26.952  sq.   ft.  penetration  macad- 
am pavement: 
(  6)  32  tons  asphaltic   resurfacing: 
(   7)   2.720   sq.    ft.    cement    sidewalks: 
{  8)  1.377  sq.  ft.  concrete  driveways: 
(  9)   190  l.f.   8-in.   vitrified   pipe  sewer: 

(10)  232  If.   10-ln.  do; 

(11)  177  l.f.   10-in.  do: 

(12)  435   l.f.   12-in.  do: 

(13)  54  l.f.  12-in.  vit.  conduit  with  con- 

crete jacket: 

(14)  784    l.f.    15-in.    vitrified    pipe   con- 

duit: 

(15)  626   l.f.    18-in.  do; 

(16)  12   manholes: 

(17)  1  water  seal  manhole: 
(IS)   2  lamp  holes: 

(19)  11   wye  branches: 

(20)  8   storm   Inlets.   Type   B; 

(21)  5  catchbasins,  Type  B; 

(22)  2  catchbasins  with  21-in.  opening. 

PROPOSAL   "B" 
(    1)   251.740    sq.    ft.    gradmg.    including 

construction  of  rock  subbase; 
(   2)   6.946    l.f.    concrete    curb; 
(  3)   309  sq.  ft.   concrete  guter; 
(  4)  62.237  sq.  ft.  Portland  cem.  cone. 

pavement: 
(  B)  159.924   sq.   ft.   asphaltic   concrete 

pavement.  Type  A,  TA-in.  thick 
(  6)  26,662  eq.  ft.  do.  Type  B.  4-inches 

thick; 
I  1)   32   tons   asphaltic   resurfacing: 
(  8)  2.720  sq.   ft.  cement  sidewalks: 
(  9)  1.377  sq.  ft.  concrete  driveways: 
(10)   190  If.   8-in.   vitrified  pipe  sewer; 


(11)  232   l.f.    10-in.  do; 

(12)  177  l.f,  10-in,  do; 

(13)  435  l,t,   12-in,  do; 

(14)  54  I,f,  12-ln.  vitrified  conduit  with 

concrete  jacket: 

(15)  784  l,f.  15-ln.  vit,  pipe  conduit; 

(16)  626   l,f,    18-in,  do; 

(17)  12  manholes; 

(18)  1  water  seal  manhole; 

(19)  2  lamp  holes; 
(20;   11  wve  branches; 

(21)  8   storm    inlets.    Type   B: 

(22)  5   catchbasins.   Type   B; 

(23)  2  catchbasins  with  21-in.  opening. 
The  bidders  were: 

(A)  X.  M.  Ball  Sons  Co..  P.  O.  Box 
404,   Berkeley, 

(B)  Heafey-Moore  Co,,  344  High  St. 
Oakland  (bidding  on  both  Proposal  A 
and  B). 

(C)  Union  Paving  Co.,  624  Call  BIdg, 
San   Francisco. 

(D)    Independent  Const.   Co.,   46th  and 
Clement  Sts..  Oakland. 

(E)  Ransome  Co..  4030  Hollis  Street. 
Emeryville, 

T'nit  bide  follow: 

PROPOSAL   -A" 


(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11; 
(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 
(19) 
(20) 
(21) 
(22) 


(  1)  t 

(  2) 45  .36  ,55  .46 

(  3) 24  ,27  .25  .25 

(  4) 21  .22  .23  .225 


(   5).. 


.177 


(  6) 

(  7) 

(  8).._ 

(  9) 

(10)_... 
(11)._.. 

(12) 

(13) 

(14)-.. 

(15) 

(16) 

(17).._ 

(18) 100.00 

(19) 18.00 

(20) 50 

(21) 85.00 

(22)_ 85.00 

(23) 50.00 

All    bid 
ager.  Cit; 


4.25 


1.00 
1.00 
1.75 
2.23 
2.10 
2.40 
55.00 


1.10 
1.25 
1.25 
1.50 
2.50 
2.00 
2.50 


1.00 
1.20 
1.20 
2.00 
2.60 


2.60 


3.00 

65.00 

125.00 

20.00 

1.00 

100.00 

120.00     100.00 

75.00       60.00 

referred   to   the  City  Man 

Engineer  Walter  Frickstad 


75.00 
17.00 
2.00 
85.00 


so.fjo 


and  the  PWA. 

The  PWA  has  allotted  a  grant 
45%  of  the  total  cost,  which  was  e 
timated  at  $106,790. 


1.00 

.90 

1,20 

1,00 

1,20 

1.00 

2,20 

1,75 

2,50 

2,25 

2.40 

2,10 

3.00 

2,40 

60.00 

55,00 

100.00 

100,00 

20.00 

18,00 

1.00 

,50 

100.00 

85.00 

80.00 

85,00 

70.00 

50.00 

)         (D) 

(E) 

065  I     ,09     S 


CONTRACT   AWARDED 

SACRAMENTO  COUNTY,  Cal,  - 
Healy-Tibbitts  Constr.  Co.,  64  Pine 
St..  San  Francisco,  at  $26,102  awarded 
contract  by  the  State  Highway  Com- 
mission, Sacramento,  for  constructing 
about  0.4  mile  of  riprap  slope  protec- 
tion in  Sacramento  County  between 
Courtland  and  Freeport, 


CONTRACT   AWARDED 

MONTEREY  COUNTY.  Cal.— Gran- 
Beld-Farrar  &  Carlin.  67  Hoff  street. 
San  Francisco,  at  $77,586.60  awarded 
contract  by  the  State  Highway  Com- 
mission, Sacramento,  for  about  l.S  ml 
grading  and  surfacing  with  bitumi- 
nous treated  screened  river  gravel, 
road-mix  method,  in  Monterey  County 
between  3  miles  north  of  Big  Sur  and 
Molera's  Ranch. 

CONTRACT    AWARDED 

SAN  JOSE,  Santa  Clara  Co.,  Calif 
A.  J.  Raisch,  Burrell  Bldg.,  San  Jose 
at  $34,759.55  awarded  contract  by  the 
San  Jose  City  Council  for  paving  anc 
resurfacing  13th  Street  between  Sant? 
Clara  St.  and  Rosa  St. 


NOTICE    TO    BIDDERS  November    23.    1935 

STATE  OF  CALIFORNIA:  C.  H.  Purcell.  State  Highway  Engineer, 
has  announced  the  cost  of  blue  line  prints  for  the  State  Highway  Work 
now    advertised, 

A  blue  line  print  of  t.ie  title  sheet  of  the  plans  showing  the  generak 
location  of  the  work  will  be  furnished  free  with  the  special  provisions i 
Blue  prints  of  the  layout  and  the  bridge  detail  sheets  will  be  furnished 
at  cost  and  become  the  property  of  the  purchaser. 

The  following  table  shows   the  cost   of   such   blue    prints   foi 
now  advertised. 

Bids    opening    in    Sacramento,    December   3,    2    p.    m. 
Plans  Cross-sections 

No.  of 


the   work' 


Sheets      Cost 


Sheets 


1« 

$1.60 
2.00 
1.70 
0.70 

1  40 
O.SO 
mento.    Decern 
0.80 
0.90 
1.60 
1.80 
l.sn 

1.40 
Angeles,    Dece 

2.00 

3.00 
Angeles,   Dece 

1.60 

1.60 

1.00 

O.SO 

s 

20 

11 

IV-SCI-Feeder    P,A,     

" 

1 

VI-Ker-Peeder    ..- 

VI-Kin-Feeder    _ 

3 

._...     14 

IX-Iny-76-A    -. 

...'        8 

5 

Bids   opening 
III-Sac-3-Sac   

in    Sacrs 
8 

ber 

IV-Ala-Feeder   _ 

V-S.  B-80-A    _ 

. 9 

16 

15 

V-SLO-125-D    

18 

16 

VI-Fre-4-B   _ 

IS 

Bid:;   opening 

in    Los 

mbe 

Vn-UA-158-L,A     

_...     30 

6 

BIda   opening 
VII-LA-Ob-a-Peeder    

in    Los 

-.._    11 
16 

mbe 

6 
3 

VlH-SBd-58-N        _    ..     _ 

1 

XI-S.D-Feeder     -.. 

8 

s           Cost 

Total 

$   8.80 

$10.4C 

11.20 

13.K 

1.20 

2.9( 

0.40 

l.IC 

charge 

0.50 
15.60 
16.80 


6,    2  p. 


T.sn 


3.20 


6.00 
3.20 
1.30 
2.40 

Checks  for  the  above  should  be  made  payable  to  the  Department  "< 
Public  Works,  Division  of  Highways,  and  should  accompany  the  requests 
for  plans,  specifications,  and  proposal  forms  to  the  office  of  the  State  High- 
way   Engineer,    P.    o.    Box    1499.     Sacramento 
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CONTRACT    AWARDED 

PIMA  COUNTY.  Arizona.— Border- 
land Conslr.  Co..  P.  O.  Hox  1004.  Tuc- 
son, at  II  I2.40a..'')0,  awnrdPd  contract 
Nov.  18  by  the  Arizona  .St.ite  Highway 
Commission.  Phoenix,  for  hlghwiiy 
construction  on  the  AJo-Tucson  High- 
way.   WPSO    110-C.    R.    K.    E.    623. 

The  work,  which  is  to  begin  about 
15.9  miles  west  of  the  Tucson-San 
Xavier  Mission  Hoad  junction  and  is 
tfi  extend  westerly  about  8.7  miles, 
consists  of  grading  and  draining,  and 
the  furnishing  ad  placing  of  A. B.C. 
and  S<--2  Plant  Mix.  .'ind  is  to  be 
completed   on   or   before  July   31     193C. 

Total    bids    follow: 
(.\l     lionbrliind    Const.    Co.,    Tucson, 

»H2.4o:i. .-/.); 
kHI   Ken   Ilodgman.   Pasadena.   J162.- 


lllll 


Pbo 


ne 


BIDS   WANTED 

MOH-WE  COUNTY,  Arizona.— Until 
December  17.  10  A.  M.,  bids  will  be 
received  by  Bureau  of  Public  Roads. 
414  Title  &  Trust  Bldg..  Phoenix,  lor 
placing  bituminous  treated  surfacing 
on  Sections  A,  B.  C.  D  and  E  of  Fed- 
eral Lands  Highway  i'roject  No.  2. 
the  Kingman-Boulder  Dam  Highway. 
Mohave  County,  a  length  of  2.^>.277  mi. 


The 


volv 


Plant  Mixed  Surface  Course  Alternate 

(    I)   5.319    tons    crushed    gravel    for 
shoulders: 

(  21    40,879    tons    bituminous    treated 
crushed   gravel: 

(   3)   S61.5   M.   gallons   watering: 

Road   Mixed   Surface  Course  Alternate 

(   4)   23,016    tons    crushed    gravel    tor 
shoulders  and  base  course; 

(    J)   38.954    tons    crushed    gravel    sur- 
face course; 

(  6)   1,947   tons  applying  Government- 
furnished  asph.  material  binder: 

(   7)   25.277    miles    mixing    and    rolling 
bituminous  treated  surfacing; 

<   S)   1.744    M.    gallons   watering; 
Common  to  Either  Alternate 

(   :>J    1.012    tons    supplemental    crushed 
gravel; 


1101 


ngs; 


(11)  301    tons    applying    Government- 

furnished    asph.    material    prime 
coat ; 

(12)  210  tons  do  for  seal  coat. 

Plans  and  specificaftons  obtaitiable 
at  the  office  of  the  Bureau  of  Public 
Roads.  414  Title  &  Trust  Bldg..  Phoe- 
nix, or  807  Sheldon  Bldg.,  461  Market 
St..  San  Francisc-o.  upon  deposit  of 
$10.00. 

BIDS   WANTED 

LOS  ANGELES  COUNTY.  Cal.— Un- 
til I>ecember  19.  2  P.  M..  bids  will  be 
received  by  the  State  Highway  Engi- 
neer, State  Bldg..  Los  Angeles,  for 
about  2.2  miles  grading  and  construct- 
ing a  steel  stringer  bridge  in  Los  An- 
geles County  in  San  Gabriel  Canyon 
between  Camp  Bonita  and  Follows 
Camp. 

The   work    involves: 
(  1)  117    stations    clearing    and    grub- 
bing right  of  way: 
(  2)  171.500  c.y.  rdwy.  excav..  unclass 
(   3)    3.500   c.y.   struc.   excav.; 
(  4)  475.000  sta.   yds.  overhaul: 
(  5)  117  sta.  finishing  rdwy  . 
(  6)   71.000  lbs.   bar  reinf    steel- 
(   7)  390  c.y.   Cla.ss  A  Portland  'remciu 

concrete  (liox  culverts): 
(  S)  75  c.y.  rubble  masonrv 
<  9)   200  If.   S-In.   CMP- 

(10)  240  I.f.    24-in.   CMP- 

(11)  240   I.f.   30-in.   CMP- 

(12)  220  I.f.  36-In.  CMP-' 

(13)  100   If.   42-in.   CMP- 

(14)  9  each  spillway  assemblie.s- 

(15)  240  c.y.  Class  A  Portland  cement 

concrete    (bridge) ; 

(16)  1.040  c.y.   Class  B  do; 


(17)  107.000  lbs.  structural  steel; 

(18)  240  if.  timber  hand  rail. 

Plans  and  speclflcatlons  obtainable 
from  Ihf.  office  t,f  the  State  Hlghwav 
Engineer.  P.  O.  Box  1499,  Sacra- 
mento, and  on  file  at  the  offlec  of  the 
District  Engineer  In  .San  Francisco 
;ind    Los   Angeles. 


BIDS     WANTED 

VA\'AI'AI  cntiNTY.  Arizona.— Un- 
lil  December  6,  2  p.  m.  bids  will  be 
received  by  the  Arizona  State  High- 
way Commission,  Phoenix,  for  high- 
way construction  on  the  Prescott- 
.lerome  Highway  (F.A.  96-C;  A.F.E. 
7909).  The  work,  which  is  to  begin 
at  the  Prescott  National  Forest  boun- 
dary, about  22  miles  northeast  of 
Prescott.  .'tnd  is  to  extend  north- 
easterly for  about  5Vj  miles,  consists 
of  grading  and  draining,  and  is  to  be 
icunpleted  on  or  before  Aug.  31.   1936. 

The    principal     items    and    approxi- 

73.7110  cu.  ,^(ls.  roadway  excav.; 
:>.800  cu.  yds.  drainage  excav.; 
5.500  cu.  yds.    slides    and    overbreak- 

age; 
3.700  cu.  yds.    structural    excav.: 
18.600  sta.  yds.    earthwork    overhaul; 
3.300  cu.   yd.    mi.    earthwork    haul; 
400  cu.  yds.    class   A   concrete; 
27.500   lbs.  reinf.    steel; 
3.138  lin.  ft.  C.  M.  pipe  (various  sizes) 
735  lin.  ft.   resetting  C.   M.   pipe   (1 
sizes) ; 
4.576  lin.  ft.    S-In.    perforated    C.    M. 
pipe: 
364   cu.    yds.    rock    backfill; 
434  cu.  yds.   cement  rubble   mason- 
ry; 

2  each  cattle  guards; 
166  each   right   of   way   markers; 
373  each    guide    posts; 

and  other  incidental  items. 
Plans  and  specifications  may  be  ob- 
tained at  the  office  of  the  State  High- 
way Engineer.  T.  S.  O'Connell.  Cer- 
tified or  cashier's  check,  67f.  Funds 
in  the  amount  of  $135,500  have  been 
prograninied    for   this   work. 


CONTRACT    AWARDED 

L.4SSEN  CO.,  Cal.— Harms  Brotliirs. 
o220  21st  Ave..  Sacramento,  at  $127.- 
322  awarded  contract  by  State  High- 
way Commission.  Sacramento,  for 
about  9.2  miles  grading  and  applying 
bituminous  seal  coat  in  Lassen  Coun- 
ty between  Long  Valley  Creek  and  2.8 
miles  north  of  Route  21. 


BIDS    WANTED 

MENDOCINO  COUNTY.  Cal.— Un- 
til December  18,  2  P.  M.,  bids  will  be 
received  by  the  State  Highway  Com- 
mission, Sacramento,  for  about  14.5 
miles  grading  in  Mendocino  County 
between  Longvale  and  Dos  RIos. 

The  work  involves: 
(  1)  70    acres    clearing    and    grubbing 

right-of-way; 
(  2)   325.000  cu.  yds.  roadway  excava- 

(  3)   480.000  sta.  yds.  overhaul: 
(   4)  2650  cu.  yds.  struc.  excav.; 
(  5)   765    stations    finishing    roadwa\-- 
(  6)   3000    lin.    ft.    round    timber; 
(    7)    14    MFBM    Redwood    timber,    se- 
lect, all  heart,  structural  grade: 
(   .V)   2750  lin.   ft.   12-In.   CMP; 
(   9)    2050  lin.   ft.   I5-in.   CMP; 
110)     780   lin.   ft.   18-in.   CMP; 
(111     980  lin.    ft.   24-ii).  CMP; 

(12)  310   lin.    ft.   30-in.   CMP: 

(13)  600  lin.   ft.    36-in.   CMP; 

(14)  3250   lin.    ft.    timber   surface    cul- 

verts. 
Plans  and  specifications  obtainable 
from  the  office  of  the  State  Highway 
Engineer.  P.  O.  Box  1499.  Sacramento, 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Francls.-o.  Los  An- 
geles and  Eureka.  • 


BIDS   WANTED 

SAN  FRANCISCO.  -Until  Dec.  3.  10 
A.  M..  bids  will  be  ncelved  by  Cus- 
todian, Marine  Hospital.  14th  Avenue 
and  Lake  Street,  for  repairing  573  sq. 
ft.  of  roadway  at  the  Marine  Hoapltal. 

Specifications  may  be  obtained  from 


I  Ik 


abo 


Offic 
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CONTRACT    AWARDED 

ALAMKDA  COUNTY.  Calif.— M.  J. 
Lynch.  Oakd:.le  :ind  Harnevald  Ave:.. 
San  Francisco,  at  $8,385  awarded  con- 
trait  l,y  the  Public  Utilities  Commis- 
sion. City  Hall.  San  Francisco,  under 
Spec.  No.  W.  D.  He,  for  the  recon- 
struction of  the  Calaveras  Intake 
Screens  and  Adits,  at  Calaveras  LMam, 
Alameda  County,  about  10  miles  south 
of  the  town  of  Sunol. 


BIDS    OPENED 

BONNEVILLE.  Oregon.  —  Pacific 
Construction  Co..  Route  8,  Box  951. 
Seattle,  at  $40,730  submitted  low  bid 
to  the  V.  S.  Engineer  Office.  Second 
Portland  District.  Lieut.  Col.  C.  F. 
Williams.  District  Engineer.  Portland. 
November  19.  under  Bid  No.  694-36- 
134  for  furnishing,  loading,  hauling 
and  placing  loose  and  hand  placed  rip- 
rap on  the  slopes  of  the  lower  ap- 
proach canal  at  Bonneville  involving: 

(1)  11.300  c.y.   loose  riprap; 

(2)  7.500   sq.   yds.    hand   placed   rip- 
rap; 

(3)  3.000  c.y.  backfill. 
Pacific    Constr.    Co..    Seattle  .$40,730 

i_trino.    Birkemeier   &   Saremal, 
Bonneville 51,450 

Columbia    Constr.     Co..     Bonne- 
ville    55,550 

Brent    Sturgill    Co..    Inc..    Port- 
land   - _ 80.960 

Engineer's   Estimate   36.800 


LOW    BIDDERS 

SALT  RIVER  PROJECT.  Arizona- 
Allied  Bridge  &.  Constr.  Co..  Omaha. 
Nebraska,  at  $150,723  submitted  the 
lowest  of  ten  bids  received  by  the 
U.  S.  Bureau  of  Reclamation,  %  of 
the  Salt  River  Valley  Water  Users' 
Association.  Phoenix,  under  Spec.  No. 
651,  for  the  construction  of  a  spill- 
way for  the  Stewart  Mountain  Dam, 
Salt  River  Project,  Arizona.  The 
work  is  located  on  the  Salt  River 
about   25  miles  northeast  of  Mesa. 

New  Mexico  Constr.  Co..  at  $153,597 
submitted   second   low  bid. 


LOW    BIDDER 

CASPER,  Wyo.— Morrison  -  Knudsen 
Co..  Boise;  Winston  Bros.  Co..  Min- 
neapolis, and  the  Utah  Const.  Co.,  Og- 
den.  bidding  jointly,  at  $2,819,460  sub- 
mitted low  bid  to  the  Bureau  of  Rec- 
lamation. Casper,  under  Spec.  No.  630 
for  the  construction  of  the  Seminoe 
Dam  and  Power  Plant.  Casper-Alcova 
Project.  Wyo.  The  work  is  located  on 
the  Platte  River  about  37  miles  north- 
east of  Parco.  Wyo. 

Bids  on  this  contract  were  previous- 
ly opened  July  22.  at  which  time  low 
bid  was  submitted  by  Winston  Bros. 
Co..  Minneapolis:  Utah  Const.  Co.,  Og- 
den;  Bechtel  Co..  San  Francisco;  Mor- 
rison-Kundsen  Co..  Boise,  and  Henry 
J.  Kaiser  Co.,  Oakland,  jointly,  at  $2,- 
194.007. 

Complete  bids  will  be  given  shortly 

3 1  —PIPE  L1NES~&~WELLS 

BIDS    WANTED 

GALT.  Sacramento  Co..  Cal.— Un- 
til December  7.  8:15  P.  M.,  bids  will 
be  received  at  the  office  of  Frank  D. 
Talbot,  engineer.  804  Forum  Bldg.. 
Sacramento,  for  the  construction  of  a 
water  distribution  system  in  Gait  for 
the  Gait  Water  District. 

The  work  involves: 
(   I)   S344    lin.    ft.    6-in.    cast   iron   bell 
and    spigot    pipe; 
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(  2)  IS.OOO   lin.   (t.   4-in.  do; 

(  3)  S  4-in.   Are  hydrants: 

(  4)  43  4-in.  fire  hydrants; 

(  5)  15   6-in.   gate   valves; 

(  6)  28  4-in.   gate  valves; 

I    7)  43   pieces  4-in.   pipe   risers,    46-in. 

in  length. 
(   8)  1    6x6x6-in.    cross: 
(  9)   1     6x6x4-in.    cross; 

(10)  1    6x4x6-in.   cross; 

(11)  2  4x4x4-in.   cross: 

(12)  9    6x6xl6-in.    tees: 

(13)  10  6xex4-in.   tees; 

(14)  2  6x4x6-in.  tees; 
(16)  2  6x4x4-in.   tees; 

(16)  40   4x4x4-in.    tees; 

(17)  1    6x4-in.    reducer: 

(15)  2    6-in.    standard    1/16   bends: 

(19)  53    4-in.    standard    quarter   bends: 

(20)  3  4-in.  standard  1/S  bends; 

(21)  7   4-in.   standard   1/16  bends; 

(22)  4   4-in.   standard   cast   iron   plugs; 

(23)  4.SO0   lbs.   leadite; 

(24)  250  lbs.  hemp; 

(25)  150    %-in.    tap    connections: 

(26)  150    %-'m.    corporation    cocks; 

(27)  870    1.    f.    l-'/4-in.     wrought    steel 

Kalvanized    pipe; 

(28)  4,450    c.y.    excavation    and    back- 

flll: 

(29)  42    cast    iron   valve   boxes. 
Plans   and   specifications    obtainable 

at  the  office  of  Frank  D.  Talbot,  upon 
deposit  of  $10.  of  which  amount  S3 
will    be   returnable. 

A  45%  grant  of  the  total  esti- 
mated   cost   has   been    allotted    by    the 

PWA.  

BIDS    OPENED 

SACRAMENTO.  Calif.  —  Campbell 
Construction  Co..  800  R  St.,  Sacra- 
mento, at  $36,929  submitted  low  bid 
to  th^  Sacramento  City  Council  for 
the  reconstruction  of  the  old  pre- 
treatment    works. 

Peninsula  Paving  Co.,  San  Fran- 
cisco, at  $38,150,  submitted  the  only 
other    bid. 

H.  D.  Dewell,  5o  New  Montgomery 
St..  San  Francisco,  Structural  Engi- 
neer. 

The  PWA  has  allotted  a  grant  of 
45%  of  the  total  cost  which  was  esti- 
mated   at    $26,000. 

CONTRACT    AWARDED 

S.\N  FRANCISCO.  —  W.  J.  Tobin. 
3701  Balfour  Avenue.  Oakland,  at  $20.- 
116.20  awarded  contract  by  the  Public 
Utilities  Commission.  City  Hall,  under 
Spec.  No.  'W.  D.  84.  for  the  laying  of 
6-  and  S-inch  cast  iron  mains  in  the 
area  from  Willard  St.  to  18th  Ave., 
and  from  Lincoln  Way  to  Quintara  St. 


CONTRACT   AWARDED 

VISTA,  San  Diego  Co..  Cal.— Con- 
.solidated  Steel  Corp..  5701  E.  Slau- 
son  Ave..  Los  Angeles,  awarded  con- 
tracts by  the  Vista  Irrigation  Dist- 
rict, Vista,  for  constructing  pipe 
lines  in  Project  No.  1159  at  $74,497.46. 
using  welded  steel  and  Matheson 
steel  pipe.  Proposals  1  and  3  com- 
bined; and  Project  No.  1319  at  $55.- 
724.03.  using  welded  steel  and  Mathe- 
son steel  pipe.  Proposals  2  and  4  com- 
binde. 


CONTRACT    AWARDED 

SAN  FRANCISCO. —W,  J.  Tobin. 
3701  Balfour  Avenue,  Oakland,  at  $31- 
069.10  awarded  contract  by  the  Public 
Utilities  Commission,  City  Hall,  under 
Spec.  No.  W.  D.  85.  for  laying  6-  and 
S-in.  cast  iron  mains  in  the  Hunter's 
Point  District. 


CONTRACTS    AWARDED 

TACOMA.  Washington.  —  Contracts 
for  furnishing  gate  valves  for  installa- 
tion in  connection  with  Green  River 
gravity  pipe  line  construction  at  20th 
and  J  Streets,  near  Hood  St.  pump- 
ing station  have  been  awarded  by  the 
Tacoma  Board  of  Contracts  and 
Awards,  as  follows: 
Proposal  1:     Rensselaer      Valve      Co.. 


Arctic    Bldg.,    Seattle,    $328.12; 
Proposal     2:     Rensselaer     Valve     Co.. 

$12,733: 
Proposal  3  &  5.  combined  as  Proposal 

6:    Chapman  Valve  Mfg.  Co.'.  Indian 

Orchard.   Mass.,  $10,265; 
Proposal  4:     Pelton  Water  Wheel  Co.. 

San    Francisco.    $1,527. 
CONTRACT    AWARDED 

SAN  FRANCISCO.  —  M.  J.  Lynch. 
Oakdale  and  Barnevald  Avenues,  at 
$46,572.50  awarded  contract  by  Public 
l.'tilities  Commission.  City  Hall,  under 
Spec.  No.  91.  for  laying  12-  and  16-in. 
cast   iron    feeder    mains   in    San    Fran- 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 

BIDS   OPENED 

SACRAMENTO,  Calit.  —  Lord  and 
Bishop,  Native  Sons  Bldg.,  Sacramen- 
to, at  $17,550  submitted  low  bid  to  the 
Sacramento  City  Council  for  the  con- 
struction of  extensions  of  the  main 
sewer  into  the  river. 

Geoige  Pollock  Co..  Sacramento,  at 
$17,711  submitte-d  the  only  other  bid. 

.\  grant  of  457»  of  the  total  estimat- 
ed cost  has  been  allotted  by  the  PW.V. 

BIDS   OPENED 

SACR.\MENTO.  Calif.  —  Lord  and 
Bishop.  Native  Sons  Bldg..  Sacramen- 
to, at  $34,900  submitted  low  bid  to  the 
Sacramento  City  Council  for  the  con- 
struction of  storm  sewers  in  13lh  ami 
Li   Streets. 

Total  bids  follow: 
(.\)   Lord  &   Bishop.   Sacto $34,900 

(B)  J.  R.  Reeves.  Sacramento. ..  61,000 

(C)  A.  &  B.  Const.  Co.  &  Gogo 

&  Rados,  Los  Angeles 62,050 

ID)   Union  Paving  Co.,   S.   F 63,250 

(E)    Robert   B.    McNair   and    H. 

Gould,    Sacramento 64,000 

ed  cost  has  been  allotted  by  the  PWA. 


BIDS   WANTED 

LARKSPUR.  Marin  County.— Un- 
til December  4.  S  p.  m.,  bids  will  he 
received  by  the  Larkspur  City  Coun- 
cil, Mary  L.  Courtright,  City  Clerk, 
for  the  construction  of  a  storm  sewer 
on  Magnolia  Ave.,  between  Crane 
and    Ward    Strets. 

Plans  and  specifications  obtainable 
from  the  above  office. 

J.  C.  Oglesby.  530  B  St.,  San  Ra- 
fael,   City    Engineer. 


COMPLETE    BID    LISTING 

SANTA  MARIA.  Cal.— F.  C.  Stolte 
Co..  San  Simeon.  Calif.,  at  $26,700.  as 
previously  reported,  submitted  low  bid 
to  the  Santa  Maria  City  Council  Nov. 
20  for  furnishing  all  labor,  material, 
transportation  and  services  for  the 
construction  of  a  sewage  disposal 
plant  located  2  miles  west  of  the  city 
limits  of  the  City  of  Santa  Maria,  in 
accordance  with  plans  and  specifica- 
tions prepared  by  the  city  engineer, 
York  Peterson,  and  Harry  N.  Jenks, 
Berkeley,   consulting  engineer. 

The  project  involves  the  construc- 
tion of  a  sewage  disposal  plant  utiliz- 
ing the  existing  InihofE  tanks.  It  will 
be  of  the  separate  sludge  digestion 
type.  The  work  will  involve  the  con- 
struction of  the  following; 

Primary  clprification  system,  in- 
cluding screen,  pre-aeration  equip- 
ment arpd  sedimentation  tank;  rein- 
forced concrete  construvjtion,  32x4S  ft. 
by  10  ft.   (average)  depth. 

Remodeling  of  present  two  Imhoff 
tanks  to  serve  as  a  slude  digestion 
chamber;  reinforced  concrete  construc- 

Construction  of  sludge  drying  beds; 
sand  and  gravel  with  umderdrainage 
system   and   redwood    bulkhead. 

Drilling  of  one  S-in.  well,  about  130 
ft,  in  depth. 

Pumt)   to  be   installed    in   connection 


with  above  well. 

The  bid  was  based  on  all  work,  but 
omitting  the  sludge  tirying  bed,  and 
omitting  digester  gaj>  heating  equip- 
ment. The  bids  were  taken  as  fol- 
lows: 

(1)  All  work  complete; 

(2)  All    work   complete   except   sludge 

drying  beds; 

(3)  All    work   com'plete,    except   sludge 

drying  beds,  digester  gas  heating 
equipment; 

(4)  All    work    complete    except    sludge 

■drying  beds,  and  water  pressure 
system : 

(5)  Deduction  for  changes  in  digester 

system      as    per    addendum       lo 

specifications. 

F.  C.  Stolte  Co.— (1)  $28,500,  (2)  $26,- 

900.    (3)    $25,800.    (4)    $25,100,    (5)    $200. 

Hoagland  Engr.   &  Constr.   Co. — (1) 

$32,845.     (2)    $31,170.     (3)     $29,565.     (4) 

$28,510,  (5)  $250.  •  « 


BIDS    OPENED 

SONORA.  Tuolumne  County— W.  J. 
Tobin.  3701  Balfour  Ave..  Oakland, 
at  $68,662.62  submitted  low  bid  to  the 
Sonora  City  Council,  J.  V.  Wulft,  City 
Clerk,  for  the  construction  of  inter- 
cepting and  outfall  sewers  and  sewage 
treatment  plant.  Work  includes  re- 
moval of  septic  tanks  on  S-onora  and 
Woods  Creek  and  construction  of  a 
large  central  disposal  plant  about  a 
mile  dwon   Sonora  Creek. 

Complete   total   bids  follow: 

W.  J.   Tobin.  Oakland  _J6S. 662.62 

Robert  B.  McNair.  Oakland  ..  89.134.00 
MacDonald  &  Kahn  Co.. 

Ltd..   San  Francisco  107.760.00 

All    bids    referred    to    the    PWA. 

John  S.  Bates,  3134  Eton  Ave., 
Berkeley,    engineer. 

The  PWA  has  allotted  a  grant  of 
45%  of  the  total  cost  which  was  esti- 
mated  at   $45,869. 


CONTRACT     AWARDED 

SOUTH  SAN  FRANCISCO.— Oak- 
land Sewer  Construction  Co.,  9915 
Walnut  St.,  Oakland,  at  $3,978.66 
awarded  contract  by  the  South  San 
Francisco  City  Council  for  the  con- 
struction of  a  sanitary  sewer  outfall 
in  the  South  Industrial  Area,  bounded 
by  Tanforan  Ave.,  the  S.  P.  Railroad 
tracks,  Hines  and  Kaufman  Sts. 

The  other  bids  were: 
H.  E.   Conner,   Redwood  City ..$4,176.73 

Eaton    &    Smith.    S.    F 4.497.10 

E.  J.  Treaty.   S.  F 4,524.05 

Chas.    L.    Harney,    &.    F 5.053.00 

W.    J.    Tobin.    Oakland 5.869.99 


BIDS  OPENED 

DOS  PALOS.  Merced  Co..  Cal.— P. 
L.  Burr,  320  Market  St.,  San  Fran- 
cisco, at  $58,620  submitted  low  bid  to 
the  Dos  Palos  City  Council  for  the 
construction  of  a  municipal  water- 
works, providing  for  a  supply  from  the 
San  Joaquin  and  Kings  River  Canal 
Co.,  and  constructing  a  filter  and  pur- 
ification system  with  necessary  dis- 
tribution  system. 

Complete  total  bids  follow: 

r.  L.  Burr,   San  Francisco $58,620.00 

Oakland  Sewer  Const.  Co 62.3SS.(hp 

W.  J.  Tobin.  Oakland 62,955.90 

Robt.   B.   McNair,   Oakland 64,360.00 

A.  Soda  &  Son,  Oakland 64.400. On 

E.  J.  Treacy,  San  Francisco..  68,823.00 

John  S.  Bates.  3134  Eton  Ave..  Ber- 
keley*, engineer. 

The  PWA  has  allotted  a  grant  of 
$38,000  and  the  city  voted  bonds  in  the 
amount   of  $38,000. 

All  bids  referred   to  the  PW.\. 

33—       WATER  WORKS 

BIDS    WANTED 

PE.\RL  HARBOR,  T.  H.— tThlil 
January  15.  11  a.  m..  bids  will  be  re- 
ceived by  the  Bureau  of  Yards  and 
Docks.  Navy  Department.  Washing- 
ton. D.  C  under  Spec.  No.  7447,  for 
alterations  to  pump  and   fuel  oil  pip- 


PACIFIC    CONSTRUCTOR 
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[tiK  H>^t'-iii  and  new  mutor-drlven 
fuel  oil  pump  ind  piping'  at  the  Naval 
I'-uci  Ucpot,  Pearl  Harbor,  T,  H.  The 
eatlmatcd  cost  Is  {Gd.OUO.  I'lans  ami 
specilieations  may  be  obtained  on  ap- 
plication to  the  Uuruau  or  to  the  Com- 
mandant. Fourteenth  Naval  District, 
Navy  Yard,  I'earl  Harbor,  T.  II.,  or 
to  the  Comm.ind.ml.  Twelfth  Naval 
Dlstrlcl.  lOU  Harrison  St..  San  Fran- 
Cisco,    Calif.,    upon    deposit    of    Jl."i. 


BIDS    WANTED 

Lii.\r;  l;l':.\i'll.  Los  Angeles  Coun- 
ty. Calll.-  -Until  December  6,  bids  will 
be  receivt'd  by  Fred  S.  Porter.  Gen- 
eral ManaKer  of  the  Water  Depart- 
ment, :iOs  .Municipal  Utilities  Build- 
ing, L'15  West  Uroadway.  Long  Reach, 
for  furnishing  all  labor,  material, 
transportation,  and  services  for  the 
construction  of  six  steel  water  stor- 
aKe  tanks  to  be  located  on  Alamitos 
Hill.  In  accordance  with  plans  and 
specifications  whlcli  may  be  obtained 
from  the  above  office.  Total  cost  of 
tanks  la  estimated  at  $2G6,400,  of 
which  the  I'WA  is  contributing  $7S.- 
900.  The  excavating  for  foundations 
Is  under  separate  contract.  Certified 
or  cashier's  check  or  bid  bond  10% 
must  accompany  each  bid.  These 
tanks,  whicli  were  planned  to  cut 
down  pumping  costs  and  to  reduce 
the  tire  hazard  In  central  Long  Beach, 
will  have  a  capacity  of  3,440.000  gal- 
lons each,  or  a  total  capacity  of  20.- 
640.000  gallons.  Each  tank  will  be 
132  ft.  in  diameter.  420  ft.  in  cir- 
cumference and  35  ft.  high.  The  walls 
will  be  built  up  of  steel  plates  vary- 
ing from  U-in.  to  "s-in.  in  thickness. 
IMans  prepared  under  direction  of 
Fred  I'orter,  general  manager  and 
chief  engineer  of  the  Water  Depart- 
ment, and  Capt.  Burt  Harmon,  hy- 
draulic engineer.  • 


BIDS   WANTED 

IWI.u  .\LTO.  .Sanla  Clara  Co.,  t^al. 
— rmil  December  11.  4  P.  .M.,  bids 
will  be  received  by  the  Board  of  Pub- 
lic Works.  E.  L.  Beach,  Clerk.  City 
Hall,  Palo  Alto,  for  furnishing  steel 
pipe  for  use  in  coimection  with  con- 
struction r.f  a  gas  distributing  center. 

Bids  will  be  taken  as  fellows: 
WRAPPED  PIPE 

(1)  1.315  ft.  8%-  OD  7/32-ln.  wall  seam- 

less steel  pipe; 

(2)  1120    ft.    6-in.    standard    seamless 

fiteel   pipe; 

(3)  2580  ft.  6%-  OD'  ft -in.  wall  seam- 

less steel  pipe; 

(4)  G750  ft.   i'A-   OD   A -in.   do; 

(5)  750  ft.  Zy,-  OD  IJ-in.  do. 

BLACK   PIPE 

(1)  250   ft.  6%-   OD   ft -in.   wall  seam- 

less steel  pipe; 

(2)  100  ft.   4/,-in.  OD    ft-ln.   do; 

(3)  100    ft.   3'A-   OD    14-ln.    do. 
Specifications    obtainable    from     the 

office  of  the  Department  of  Public 
Works  upon  deposit  of  $10.00. 

A  separate  contract  will  be  let  for 
the  moving  of  the  existing  plant  on 
MIddlefield  road  to  a  new  location  at 
the  site  of  the  present  power  plant  on 
Embarcadero  Road  and  Newell  Road, 
and  for  Installation,  reassembling  and 
laying   pipe. 

J.  F.   Byxbee.  City  Engineer. 

The  PWA  has  allotted  a  grant  of 
45%  of  the  total  cost  which  is  esti- 
mated at  $28,300.  •  1 


BIDS    REJECTED 

SA(;KAiMEXTO  COUNTY.  Cal.— All 
bids  received  by  the  Division  of  High- 
nays,  o.  H.  Whitmore.  District  Engi- 
neer. Marysville.  November  18,  for  the 
construction  of  a  drainage  system  and 
rurnl.shing  and    installing  new   pump- 


ing equipment  in  Sacr.-iiiiento  Counts 
at  Ben  All  undergrade  crossing,  about 
fr>ur  miles  north  of  Sacramento,  have 
been  rejected  by  the  State  Highway 
Commission.  Sacramento.  The  work 
will   be  done  by  day  labor. 

L.  C.   Seldel,  4722  Market  St.,  Oak- 
land, at  I12,ri35  submitted  the  low  bid. 


BIDS    WANTED 

liALT,  ,'jacramento  Co.,  Cal.— Ualil 
December  7,  8;15  P.  M.,  bids  will  be 
lecelved  at  the  office  of  Frank  D.  Tal- 
bot, engineer,  804  Forum  Bldg.,  Sac- 
ramento, for  the  construction  of  a 
steel  water  tower  at  Gait  for  the  Gait 
Water  District. 

Specifications  call  for  a  75,000-ga!. 
water  tank,  hemispherical  type,  21-fl. 
in  diameter,  elevated  100  ft.  In  the  aii-. 

I'lans  and  specifications  obtainable 
at  Mr.  Talbot's  office  upon  deposit  ol 
$10.   of  which   amount   $5   will   be   re- 


lurnable. 
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BIDS    OPENED 

SACKAMBNTO,  Calif.— Peter  J. 
McHugh.  363  Valencia  St.,  San  Fran- 
cisco, at  $96,300  submitted  low  bid 
to  the  Sacramento  City  Council  for 
the  construction  of  new  watei-  mains. 

Total    bids    follow: 
(A)  Peter  J.   McHugh,   San 

Francisco     $  96,300 

(IS)  R.   B.  McNair  &  H.  Gould, 

Sacramento  105,000 

(C)   M.     R.     Carpenter,     Sacra- 
mento      _ 106,306 

(DJ   Union  Paving  Co.,   San 

Francisco    _ 120,363 

Henry  D.  Dewell,  55  New  Montgo- 
niery  St.,  San  Francisco,  structural 
engineer. 

PWA  has  allotted  a  grant  of  45% 
of  the  total  cost  which  was  estimated 
at    $125,000. 


BONDS    VOTED 

WATSONVILLE.  Santa  Cruz  Coun- 
ty.—A  proposal  to  issue  J50.000  in 
bonds  to  construct  improvements  and 
replacements  for  the  municipal  water 
system  carried  by  a  vote  of  765  to  60 
at  a  special  election  November  19. 
PWA  has  allotted  $41,000  grant  to 
project. 

Work  contemplated  includes  re- 
Iilacement  of  transmission  lines  be- 
tween diversion  dam  on  Corralitoa 
creek  and  the  filter  plant;  replace- 
ment of  transmission  line  between 
Corralitos  and  Five  Mile  house;  instal- 
lation of  high  pressure  line  between 
Freedom  reservoir  and  Lincoln  Street: 
installation  of  high  pressure  main  on 
Main  street;  replacement  of  distribu- 
tion lines;  installation  of  transmis- 
sion line  on  East  Corralitos  road. 

City  Engineer  Bert  Kitchen  has  pre- 
pared  plans    for   the   work. 


BIDS    WANTED 

TACOMA.  Washington.— Until  De- 
cember 6,  9  a.  m.,  bids  will  be  re- 
ceived by  the  Board  of  Contracts  & 
Awards,  307  City  Hall.  Tacoma,  for 
Improvements  to  the  water  system, 
consisting  of  replacement  of  2.021  ft. 
of  4G-in.  wood  stave  with  52-in.  steel 
or  reinforced  concrete  pipe  and  re- 
placement of  4.042  ft.  of  54-in.  wood 
stave  pipe  with  58-ln.  steel  or  rein- 
forced concrete  pipe,  in  the  Green 
River  Gravity  Pipe  Line. 

Specifications  obtainable  from  the 
above  office. 

W.  A.  Kunigk,  City  Water  Superin- 
tendent. 


Salem,  at  J60.526  with  an  alternate  of 
$10,705  submitted  low  bid  to  the  Cor- 
bett  Water  District,  Portland,  for  the 
construction  of  water  supply  and  dis- 
tribution  works  In   the  district. 

Improvements  will  consist  of  con- 
struction of  a  timber  crib  dam  on 
tiordon  Creek;  furnishing  and  laying 
approximately  the  following  amounts 
of  steel  or  cast  Iron  pipe:  3500  ft.  8- 
in..  34.800  ft.  0-ln..  6000  ft.  6-ln..  3500 
ft.  4-ln.  and  18,000  lln.  ft.  3-ln.;  a  re- 
inforced concrete  reservoir;  g  at  e 
valves;  air  valves;  pressure  reducers, 
etc. 

H.  L.  Gilbert,  Couch  Bldg.,  Port- 
land, engineer  of  the  district 


FUNDS   ASKED 

CALAVERAS  COUNTY.  Cal.  —  The 
Calaveras  Public  t'tlllty  District  has 
tiled  application  with  the  PWA  for 
n  grant  of  $77,850  to  be  used  for  pur- 
chasing and  reconstructing  the  old 
Mokelumne  water  system  to  provide 
domestic,   irrigation  and  mining  serv- 


34  — PARKS  AND  PLAY- 
GROUNDS 


BIDS    OPENED 

SACRAMENTO.  Calif.— Edward  C. 
Bowers,  as  trustee  for  Wickwlre 
Spencer  Steel  Co.,  101  Townsend  St., 
.San  Francisco,  at  $4,385  submitted 
low  bid  to  the  Sacramento  City  Coun- 
cil for  the  construction  of  filtration 
plant   fencing. 

Total   bids    follow: 

(A)  Edward    C.     Bowers.      as 
trustee    for    Wiclovire-Spen- 

cer    Steel    Co.,    S.    F $4,385.00 

(B)  Anchor    Post    Fence    Co., 

9-     P _ 4,650.00 

(C)  Kamlan  Fence  Co..  9.  F._  5.000.00 

(D)  Standard    Fence    Co.,     S. 

F _  5.405.07 

(E)  Pacific  Fence  Constr.  Co., 

L.    A _ 7.191.34 

(F)  West  Coast  Wire  &   Iron 

Works.     S.     F 7.856.00 

A    grant   of   45%    of   the   total   cost. 

which    was    estimated   at   $10,000.    has 
been    allotted    by    the    PWA. 
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TUNNELS 


LOW    BIDDER 

OAi^I'ER,  -Wyo.  —  W.  E.  Callahan 
Const.  Co..  Gunther  and  Shirley.  206 
S  Spring  St..  Los  Angeles,  at  $794,948 
submitted  low  bid  to  the  Bureau  of 
Reclamation.  Casper,  Wyoming,  under 
Spec.  No.  649,  for  the  construction  of 
Tunnels  Nos.  3,  4,  5  and  6,  Casper 
Canal,  Casper-Alcova  Project,   Wyo. 

Complete  bids  will  be  given  shortly. 


CONTRACT    AWARDED 

SAX  MATEO  COUNTY,  Cal.— Mac- 
Donald  &  Kahn  Co.,  Ltd..  200  Finan- 
cial Center  Bldg..  San  Francisco,  at 
$59,995  awarded  contract  bv  the  Pub- 
lic Utilities  Commission.  City  Hall. 
San  Francisco,  under  S.  F.  W.  D. 
Spec.  No.  90.  for  the  construction  of 
the  Crystal  Springs  Outlet  Tunnel  No. 

The  work  is  located  at  Crystal 
Springs  Dam.  about  4  miles  south- 
westerly from  the  city  of  San  Mateo, 
and  adjacent  to  the  Skyline  Blvd.. 
and  Involves  construction  of  a  8  ft.  by 
10  ft.  horseshoe-shaped  concrete  lined 
tunnel  approximately  630  ft.  long  ex- 
tending easterly  from  the  base  of  an 
existing  outlet  shaft  in  the  Crystal 
Spiings   Reservoir   to  an  open  portal. 
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PACIFIC    CONSTRUCTOR 


IMPERIAL  DAM  AND  DESILTING  WORKS  —  (GOVT.) 


ALL-AMERICAN  CAXAL.  Arizona- 
California. —  Morrison  -  KunO.sen  Co.. 
1125  Title  Guarantee  Bldg..  Los  An- 
geles. Utah  Const.  Co..  1  Montgomery 
St.,  San  Francisco,  and  Winston  Bros. 
Co.,  920  Title  Guarantee  Bhlg..  Los 
.\ngeles.  bidding  jointly,  at  $4,374,- 
240.60.  as  previou.'jfy  reported,  submit- 
ted low  bid  to  the  Bureau  of  Recla- 
mation, Federal  Bldg..  Yuma.  Arizona, 
under  Spec.  Xo.  644,  for  the  construc- 
tion of  the  Imperial  Dam  and  Desilt- 
ing  Works.  Ail-American  Canal  Sys- 
tem, Boulder  Canyon  Project.  The 
work  is  located  on  the  Colorado  River 
about  18  miles  northwest  of  Tuma. 

The  dam  proper  will  be  of  concrete 
construction,  2990  feet  in  length,  with 
crest  about  31  ft.  above  the  founda- 
tion. The  central  portion.  1200  feet  in 
len^h,  will  be  an  overflow  weir,  of 
hollow  concrete  construction. 


Bids 


taken  as  followi! 


(1)  Diversion  and  care  of  river  dur- 
ing construction  and  unwatering 
foundations,    lump  sum; 

(  2)  10.000  cu.  yds.  excavation,  strip- 
ping  borrow  pits; 

(  3)  57.S00  cu.  yds.  excavation,  rock. 
for  channel  for  Gila  Valley  Canal 
head  works; 

<  4)  330.000  cu.  yds.  excavation,  com- 
mon,  for  dam; 

(  5)  2500  cu.  yds.  excavation,  rock, 
for  dam; 

(  6)  22.800  cu.  yds.  excavation  and 
backfill  for  steel  sheet  piling  set 
in  concrete  and  below  elevation 
155  for  concrete  piers  and  face 
slabs; 

(  7)  4500  cu.  yds.  excav.  for  drainage 
trench   under   dam; 

(  S)  155.000  cu.  yds.  excav.  for  rock 
fills  on  inside  slopes  of  sluiceway 
channel    training  dikes; 

(  9>  374,000  cu.  yds.  excav.,  common, 
for  channels  and  basins  of  desill- 
ing  works; 

(10)  246,000  cu.  yds.  excav..  rock, 
for  channels  and  basins  of  desilt- 
ing  works; 

(11)  12,300  cu.  yds.  excav.,  common. 
for  trenches  for  cut  -off  walls 
sludge  pipes,  aid  sheet-piling  in 
desilting   works; 

(12)  1700  cu.  yds.  excav..  rock,  for 
trench  for  cut-off  walls,  sludge 
pipes,  and  sheet-piling  in  desilt- 
ing works; 

for  trenches  for  clay  multiple- 
duct  conduits,  footings  for  in- 
fluent channels,  and  foundations 
for  control  houses  and  lighting 
standards; 

(H)  350  cu.  yds.  excav..  rock,  for 
trenches  for  clay  multiple-duct 
conduits,  footings  for  influent 
channels,  and  foundations  for  con- 
trol houses  &   lighting  standards; 

(15)  80.200  cu.  yds.  excav..  common. 
for  sludge  outlet  pipes,  sludge 
pipe  galleries,  and  above  eleva- 
tion 155  for  pedestals  for  revolv- 
ing scrapers; 

(16)/ 13,500  cu.  yds.  excav.,  rock.- for 
sludge  outlet  pipes,  sludge  pipe 
galleries,  and  above  elevation  155 
for  pedestals   for   revolving  scrap- 

(17)  18,500  cu.  yds.  excavation  and 
backfill  below  elevation  1 55  for 
pedestals    for   revolving    scrapers: 

(18)  30,300  cu.  yds.  excav.  for  sludge 
pipe  outlets  in  sluiceway  channel; 

(19)  11.700  cu.  yds.  excav..  common, 
for  cut-off  trenches  under  em- 
bankments, and  to  trenches  for 
rock  fills  on  slopes  4f  canal  em- 
bankments: 

(20)  1000  cu.  yds.  excav..  rock,  for 
cut  -  off  trenches  under  embank- 
ment &  toe  trenches  for  rock  fills 
on  slopes  of  canal  embankments; 

(21)  13,000  cu.  yds.  excav.,  common, 
for  roads; 


(23)  1,000.000  cu.  yds.  excav.  in  bor- 
row pit  for  compacted  embank- 
ment material  and  trausporta- 
tion   lo  embankment; 

(14)  69,300  cu.  yds.  excav.  in  pit-run 
sand  and  gravel  borrow  pit  and 
tran.cportation     to    work; 

(25)  91.500  sq.  yds.  preparing  earth 
foundations    for    concrete; 

(26)  tiO.OOO  cu.   yds.   backfill; 

(27)  10.000  cu.  yds.  puddling  or 
tamping  backfill; 

(2S)   370    cu.     yds.    gravel    backfill    in 
trenches  for  sheet-piling; 

(29)  1. 065.000  cu.  yds.  compacting  em- 
bankments and  fills; 

(30)  181,700  sq.  yds.  dry-rock  paving 
1«  inches  thick; 

(31)  S50  sq.  yds.  dry-rock  paving  18 
inches   thick; 

(32)  24.300   cu.    yds.    riprap; 

(33)  21.600  cu.  yds.  placed  riprap; 
(31)  4500  cu.  yds.  gravel  fill  in  drain- 
age  trench    under  dam; 

(35)  23,000  cu.  yds.  gravel  ballast  in 
dam; 

(36)  430  cu.  yds.  gravel  blanket  un- 
der sluice-way  apron; 

(37)  47,300  cu.  yds.  rock  fills  on  out- 
side slopes  of  canal  embankment: 

(38)  9000  cu.  yds.  gravel  blankets  on 
slopes  of  embankments; 

(39)  1000  cu.  yds.  gravel  surfacing  on 
roads; 

(10)  1710  M  ft.  b.m.  fabricating  and 
driving  untreated  timber  sheet- 
piling; 

(41)  950  M.  ft.  b.m.  driving  treated 
limber  sheet-piling; 

(42)  5,203.000  lbs.  driving  steel  sheet- 
piling: 

U3)  1S2,500  lbs.  placing  steel  sheet- 
piling   in   concrete   in    trenches; 

(44)  13,300  lin.  ft.  driving  timber  foun- 
dation piles; 

(45)  113.400  lin.  ft.  driving  concrete 
piles; 

(46)  160U  lin.  ft.  drilling  grout  holes: 

(47)  5000  lbs.  installing  grout  pipe 
and  fittings: 

(48)  400  cu.  ft.  pressure  grouting; 

(49)  10,000  cu.  yds.  concrete  in  pre- 
cast   concrete   piles; 

(50)  65.200  cu.  yds.  concrete  in  dam; 

(51)  22,600  cu.  yds.  concrete  in  up- 
stream apron  of  dam.  in  apron 
downstream  from  Gila  Valley 
Canal  head  works  and  east  on 
overflow  portion  of  sluiceway 
structure,  and  in  paving  in  down- 
stream portion  of  All-Americait 
Canal    headworks; 

i'>2)  32.2U0  cu.  yds,  concrete  in  down- 
stream apron  of  sluiceway  and 
overflow  weir; 

(53)  300  cu.  yds.  concrete  in  paving 
on  Arizona  dike; 

(54)  300  cu.  yds.  concreee  in  control 
houses; 

(55)  34.700  cu.  yds.  concrete  in  desilt- 
ing works: 

(56)  300  sq.  yds.  placing  bonded  con- 
crete floor  finish  and  base; 

(57)  IS.225.000  lbs.  placing  reinforce- 
ment bars; 

CSS)  419,300  lbs.  placing  jet  pipe  in 
precast    concrete   piles; 

(59)  740  piles,  welding  extensions  to 
longitudinal  reinforcement  in  con- 
crete   piles; 

(60)  19.300  lin:  ft.  installing  flexible 
point-seals; 

(61)  125  lin.  ft.  constructing  expan- 
sion joints  in  bridge  deck  of  Cali- 
fornia abutment: 

(62)  6600  lin.  ft.  installing  metal  water 
stops: 

(63)  10,900  lin.  ft.  placing  mastic  filler 
at   top  of  sheet-piling; 

(64)  1430  lin.  ft.  laying  l2-in.  diameter 
clay  pipe  in  drainage  trench  un- 
der dam; 

(65)  870    lin.    ft.    constructing    4-inch 


eter    clay    pipe    drains    under 

Giia  Valley  Canal  headworks  and 
Arizona  abutment; 

(66)  4650  lin.  ft.  installing  timber 
crests  on  effluent  weirs  of  desilt- 
ing works; 

(67)  1700  sq.  ft.  installing  built-up  as- 
phalt-saturated-felt roofing  com- 
plete with  flashing; 

(CS)  750  sq.  ft.  installing  built-up  as- 
phalt-saturated-felt roofing  with 
corkboard  insulation.  complete 
with  flashing; 

(69)  295.000  lbs.  erecting  sfructural 
steel  and  metal  work  for  service 
bridge: 

(70)  84,000  lbs.  erecting  structural 
steel  and  metal  work  for  main- 
tenance bridge; 

(71)  984,000  lbs.  installing  roller  gates; 

(72)  200.000  lbs.  installing  roller  gate 
hoists; 

(73)  1.046.200  lbs.  installing  radial 
gates: 

(74)  123.500  lbs.  installing  radial  gate 
hoists; 

(75)  503,000  lbs.  installing  trash-rack 
guides  and  supports; 

(76)  310.000  lbs.  installing  trash-rack 
sections   and    steel   gratings; 

(77^  200.000  lbs.  installing  metal  hand- 
rails: 

(78)  1.026.000  lbs.  installing  revolving 
scrapers; 

(79)  1.028.000  lbs.  installing  revolving 
scraper  drives; 

(80)  353.000  lbs.  installing  metal  lin- 
ings for  slots  in  effluent  channels 

(dil)    1.400.000  lbs.   installing  metal  pipe 

fittings   and    valves; 
(S2)  25.000      lb«.    installing      sluiceway 

step   and   dentated    sill   protection 

angles; 


and 


ntry 


(85)  1500  lbs.  installing  sump  pumps 
and  accessories; 

(86)  900  sq.  ft.  installing  metal-sash 
windows; 

(87)  230    sq.    ft.    installing   metal    roll- 
ing doors; 

(88)  270  sq.  ft.  installing  metal  swing- 
ing  doors; 

(89)  17,000    lbs.,     installing    miscellan- 

eous metal   work; 

(90)  100  lbs.  installing  plumbing  fix- 
tures and  appurtenant  hardware; 

(91)  23.500  lin.  ft.  installing  electrical 
metal  conduit,  l*/i-inch  or  less  in 
diameter; 

(92)  47.800  lin.  ft.  installing  electrical 
metal  conduit  more  than  1%  inch 
diameter; 

(93)  7700  lin.  ft.  laying  four-way  clay 
raultiple-duct    conduit; 

(94)  5800  lin.  ft.  laying  six-way  clay 
multiple-duct  conduit; 

(95)  10.000  lin.  ft.  laying  parkway 
cable; 

(96)  30.000  lbs.  installing  electrical 
conductors   and   ground   wires; 

(97)  12.000  lbs.  installing  auxiliary 
generator; 

(98)  60.000  lbs.  installing  electrical 
apparatus. 

Total   bids  follow; 
A)  Morrison-Knudsen  Co..  Los  Ange- 
ies;    Utah    Const.    Co..    San    Fran- 
cisco, and  Winston  Bros.  Co.,  L/^«s 
Angeles.    $4,374,240.60. 

(B)  W.  E.  Callahan  Const.  Co..  Los 
Angeles,    $4,526,961.30. 

(C)  J.  F.  Shea  Co..  Bonneville,  Ore., 
and  Mecca.   Calif..   $4,640,058.50. 

(D)  Frazier-Davis  Const.  Co..  and  G. 
L.  Tarlton,  St.  I^ouis.  $4,877,273.00. 

(E)  Walsh  Const.  Co.  and  Guy  F.  At- 
kinson.   Los   Angeles.    $4.SS1.250.00. 

(F)-L.  E.   Dixon  Co..  Bent  Bros..  Inc.. 

and    Johnson,    Inc..    Los    Angeles. 

$5,596,373.20. 
(G)  Henry  J.  Kaiser  Co..  Oakland.  $6.- 

370.164.00. 
Unit  bids  follow: 
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WILION  BIDS 
TOTAL  $884,000; 
EXCEED  FUNDS 


rrett  &  Hilp  General  Figure 
And    Segregations 
Low 

ACRAMENTO.  Dec.  3.— A  coni- 
atlon  of  low  bids  on  segregated 
tracts  for  constructing  the  first 
t  of  the  San  Mateo  County  Agri- 
:ura!  District  Livestock  Pavilion 
eived  by  the  State  Division  of 
hitecture   today   totals  $884,133. 

low  bid  on  the  general  contract 
ip  that  of  Barrett  &  Hilp.  San 
nrlsco.    MacDonald  &  Kalin  Co  . 

.  i^an  Francisco,  offered  the  on 
M  for  the  building  complete  at 
5,639- 

ecause  figures  exceeded  eonsid- 
biy  the  funds  available  it  is  con- 
Sred  probable  that  bids  will  be 
scted  and  the  work  readvertised. 
C  of  San  Francisco,  state  and 
A  funds  are  financing  the  work, 
'he  low  bids  on  segregated  con 
:ts  were:  Barrett  i  Hilp,  gener- 
$648,000:  Alta  Electric  and  Me- 
nlcal  Co.,  mechanical.  $26,821: 
erican  Electric  Construction  Co., 
Jtric  .$211,952:  McClintic-Marshall 
p,.  structural  steel,  $154,700; 
^ood  Wakefield  Co.,  stadium 
llBg.  J24.660. 

Ids  were  called  for  today  by  the 
te  Division  of  Architecture  for 
.•Ing  foundation  piling  for  the 
't  state  office  buildings  to  be 
fed  on  N'  Street  between  Elev- 
h  and  Thirteenth  streets.  Pro- 
als  will  be  opened  December  24. 


iSTINGHGUSE  NAMES 
ATLAS    CORPORATION 


ifestingnouse  Electric  and  Man- 
sturing  Company  announces  ap- 
Itment  of  Atlas  Electric  and  En- 
;ering  Corp..  San  Francisco,  as 
Itstinghouse  industrial  agent, 
he  Atlas  corporation  will  han- 
Installation  of  motors  and  con- 
8,  switching  equipment,  panel 
rrts.  electrical  heating  and  light- 
equipment  and  will  supply  re- 
'al  parts  for  all  Westinghouse 
aratus. 

tlas  Electric  and  Engineering 
poration  is  located  at  956  Fol- 
1  street. 


BIDS  HIGH  ON 

L.  A.  GRADING 


LOS  ANGELES,  Dec.  5.— On- 
ly two  bids  were  received  by 
the  State  Division  of  Highways 
for  grading  a  section  of  three 
and  seven-tenths  miles  on  Sep- 
ulveda  Blvd.,  a  Works  Program 
project.  Both  were  considerably 
over  the  $510,000  allotted  the 
work  in  the  state's  program.  The 
low  bid  was  submitted  by  J  L. 
McClain,  Los  Angeles,  at  $565,- 
334.  Oswald  Bros.,  Los  Angeles, 
bid  $569,976. 

John  Strona.  Chino,  bid  $146,- 
122  for  constructing  an  under- 
grade crossing  of  the  Santa  Fe 
tracks  at  Hobart.  Second  low 
bid  was  that  of  Griffith  Co.,  Los 
Angeles,  $148,335. 

Bids  on  four  other  WPH  proj- 
ects will  be  opened  here  Friday. 


San  Joaquin  Towns 
Vote  $102,000  For 
PWA  Construction 


Two  San  Joaquin  towns  approved 
l)und  issue.s  this  week  aggregating 
$102,000  tor  contemplated  munici- 
pal improvements  which  will  he 
submitted  to  PWA  for  supplement- 
al grants 

Atwater  citizens  adopted  a  $50.- 
000  bond  issue  proposal  to  be  used 
in  constructing  a  municipal  water 
system.  City  Engineer  W.  E.  Berte 
sen  has  presented  plans  to  PW.\ 
showing  an  estimated  total  cost  of 
$78,182.  The  project  calls  for  drill 
ing  two  wells,  constructing  an  ele- 
vated storage  tank  of  75,000-gallon 
capacity,  installing  eight  miles  of 
pipe  and  two  pumps. 

At  Lindsay.  Tulare  county,  a 
bond  issue  for  $52,000  was  approv- 
ed. Together  with  anticipated  P 
\V  A  funds  the  city  plans  a  new 
municipal  building  and  a  recreation 
park.  Plans  have  been  prepared  by 
Architect  F.  L.  Swartz,  Fresno. 


During  the  first  ten  months  of 
1935  orders  for  malleable  castings 
totaled  362.260  net  tons,  as  com- 
pared with  289.111  net  tons  in  the 
corresponding  period  last  year,  ac- 
cording to  the   Bureau  of  the  Cen- 


CITY  BUILDING 
FOR  NOVEMBER 
TOTALS  $1,125,000 

Municipal   and   State   Awards 

Increase    Month' 

Permits 

San  Francisco's  building  permits 
crossed  the  million-dollar  mark  in 
a  single  month  for  the  fourth  time 
this  year  during  November.  The 
monthly  report  of  S.  J.  Rosenblum. 
head  clerk  of  the  Central  Permit 
Bureau,  to  Director  of  Public  W'ks 
William  H.  Worden  shows  a  total 
nf  $1,125,628  for  all  classes  of  work. 
The  figure  has  been  exceeded  only 
three  previous  months  in  the  year 
to  date. 

Publicly-financed  work  accounted 
for  about  $450,000  of  the  total,  con- 
tracts being  awarded  for  municipal 
and  state  contracts  in  which  PWA 
is  participating. 

Residential  building  did  not  equal 
the  October  total,  the  record  month 
of  the  year  for' this  class  of  work. 
However,  permits  for  dwellings 
coiTipared  favorably  with  other  ' 
months  of  the  year.  The  total  for 
frame  construction  was  $384,248. 
compared  with  $445,645  in  the  pre- 
vious month.  There  were  84  per- 
mits issued,  comparing  with  107.     '. 

Alteration  work  was  reported' 
about  the  same  as  in  November  a 
year  ago,  and  moderately  less  than 
in  October. 

Comparison  of  permits  issued  for 
the  months  of  November  1935  and 
1934   follows: 

November,    1935     Nov.,    1934 

Class  No.  of     Est.       No.  of     Est. 

P'mts     Cost       P'mts  Cost 

A    1   (      s.i.oiin         ?,  s     s.noo 

B  I  18,000         t         1.350 

C  1  62,350       _.. 

Frame-.  14        384,248      30     115.7S5 

.\lter  15G        172.607     385     175,281 

Public  2        282.423 

Harbor  ?,        171.000       

U.    S.    Govt 2       47.425 . 


Total     453   SI. 125.628     421    J347.761 

SONOMA  CONSOLIDATES 
COUNTY   ROAD   WORK 


Sonoma  County  Board  of  Super- 
visors have  consolidated  all  road 
districts  and  placed  supervision  of 
road  work  under  County  Engineer 
E.  A.  Peugh,  effective  December  1. 
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$2,317,000   WORK 
AUTHORIZED  IN 
NORTHERN  CALIF. 

Sacramento   School   &   Monte- 
rey Courthouse  Money 
Granted 


Loans  and  grants  aggregaung  ap- 
proximately $2,317,000  for  nineteen 
northern  California  projects  are  in- 
cluded in  the  additional  J6.244.830 
allotted  last  week  by  the  Federal 
Public  Works  Administration  lor 
work  in  California,  according  to  In- 
formation received  by  State  Direc- 
tor A.   D.  Wilder. 

Of  the  total  California  allotments 
approved,  $4,259,138  is  in  the  form 
o(  grants  and  $1,985,692  in  loans. 
Northern  California  projects  will 
receive  grants  amounting  to  $1.- 
670,598  HJid  loans  totaling  $646,417. 

Largest  grant  approved  was  to 
the  city  of  San  Francisco  for  street 
and  sidewalk  construction  to  co.-<t 
about  $775,000,  of  which  PWA  will 
contribute  $348,900.  The  money  will 
be  expended  largely  in  construction 
of  arterial  streets  in  the  vicinity  of 
the  bay  bridge  approach,  according 
to  the  program  outlined  by  City  En- 
gineer John  J.  Casey. 

Largest  allotment  for  building 
work  IS  to  the  Sacramento  High 
School  District  for  construction  of 
a  school  building,  bonds  for  which 
already  have  been  voted.  PWA  ap- 
proved a  grant  of  $335,454  and  a 
$410,000  loan.  Preliminary  plans  for 
the  project  were  prepared  by  Ar- 
chitects Stark  &  Flanders  in  antici- 
pation of  the  allotment. 

Monterey  county  is  to  receive  a 
$202,500  grant  toward  construction 
of  a  courthouse  to  cost  about  $450.- 
000.  Bonds  covering  the  city's  shaie 
in  the  project  were  approved  sev- 
eral weeks  ago.  Plans  have  been 
prepared  by  Architects  Chas.  But- 
ner  and  Robert  Stanton. 

The  Stockton  Port  Commission 
has  been  allotted  a  grant  of  $89.- 
523  and  a  $109,417  loan  to  finance 
construction  of  six  new  warehouses. 
A  $169,252  grant  to  the  Oakland 
Port  Commission  tor  harbor  im- 
provements also  was  approved. 

A  grant  of  $85,514  to  Nevada 
county  for  a  hospital  building  will 
enable  the  start  of  construction  on 
a  project  to  cost  an  eventual  total 
of  about  $250,000. 

Turlock  Irrigation  District  has 
been  allotted  a  $78,750  grant  tor 
canal  improvements.  A  grant  ot 
$56,454  toward  construction  ot  an 
administration  building  tor  Fresno 
City  School  District  was  approved. 

Tehama  county  is  to  receive  a 
$45,027  grant  toward  a  hospital 
building.  The  city  of  Tulare  is 
granted  $38,565  to  aid  in  financing 
construction  of  a  city  hall. 

The  city  of  Viyalla  is  to  receive 
two  grants:  $24,448  toward  a  hos- 
pital building  and  $16,746  tor  a  li- 
brary. The  V  i  s  a  1  i  a  Union  High 
School  District  is  allotted  a  $19,899 
grant  for  additions  to  school  build 
ings. 

The  Nevada  School  District, 


FOUR  NEVADA 

GRANTS  APPROVED 

Four  additional  Nevada  PWA 
projects  were  approved  for  loans 
and  grants  in  the  reallocation  of 
funds  authorized  last  week  by 
Administrator  Harold  Ickes.  Two 
allotments  were  rescinded  and 
a  previous  loan  and  grant  to  the 
Boulder-Pioche  power  line  was 
reduced  to  $600,571.  Allocations 
for  a  bridge  in  Reno  and  water- 
works in   Mina  were  rescinded- 

New   projects  approved   were: 

Carson  City:  Grant  of  $73,636 
for  state  supreme  court  and  li- 
brary building. 

Las  Vegas:  Loan  of  $91,000 
and  grant  of  $74,454  for  a  new 
school  building. 

Smith  Valley:  Loan  of  $5,500 
and  grant  of  $4500  for  addition- 
al  rooms  and   repairs  to  school. 

Round  Mountain:  $7,000  loan 
and  grant  of  $5727  for  a  new 
school   building. 


LICENSE  POLICY 
CHANGES  MAPPED 
BY  NEW  BOARD 


Modernization  Loans 
At  Record  Volume 
In  Nov.  16  Week 


During  the  week  ending  Novem- 
ber 16.  financial  institutions  with 
contracts  of  insurance  with  the 
Federal  Housing  Administration  re- 
ported 28,253  loans  under  the  mod- 
ernization credit  plan,  totaling  $8,- 
670.067.  That  brought  the  total 
loans  reported  since  the  start  of 
the  modernization  program  to  579,- 
831.  valued  at  $212,544,959. 

This  is  the  largest  week's  busi- 
ness since  the  inception  of  the  mod- 
ernization program  in  August.  1934. 
The  previous  record  was  establish- 
ed during  the  week  ending  Septem- 
ber 14.  1933.  when  the  total  loans 
reported  was  25,240,  amounting  to 
$8,381,623. 

Financial  institutions  also  report- 
ed 1.405  mortgages  selected  for  ap- 
praisal under  the  long-term  "SingFe 
Mortage  System  totaling  $5,601,141 
the  week  ending  November  16.  This 
brings  the  cumulative  total  since 
the  start  ot  the  program  last  De- 
cember to  57,514.  amounting  to 
$222,113,718. 


which  already  has  voted  bonds  tor 
the  project,  will  receive  a  loan  of 
$55,000  and  a  grant  of  $45,000  for 
school  buildings.  Fallbrook  Union 
High  School  District  is  allotted  a 
$26,000  loan  and  $26,181  grant  for 
a  school  building,  tor  which  $9,000 
already  !s  available,  with  bonds  lor 
the  balance  approved. 

Two  waterworks  improvement 
projects  are  included  in  the  list  of 
new  allotments.  The  citv  ot  Val- 
lejo  will  receive  a  $30,156  grant  and 
the  city  of  Suisun  is  allotted  a  $21- 
000  loan  and  a  $17,182  grant. 

Also  included  in  the  new  allot- 
ments is  a  $20,587  grant  to  San 
Luis  Obispo  High  School  District 
toward  construction  of  a  gymna- 
sium. This  project,  however,  will 
be  handled  through  the  Los  Ange- 
les PWA  offices. 


Contractors  Asked  To   Advise 

On  Reorganization  Of 

State  Bureau 

Warren  A.  Bechtel.  chairman  ot 
the  State  Contractor  s'  License 
Board,  yesterday  issued  an  invita- 
tion to  all  organized  contractor 
groups  and  individuals  to  submit, 
suggestions  for  administration  of 
the  state  license  act.  CommitteeB 
have  been  appointed  to  investigate 
present  operation  of  the  licensing 
system  and  to  report  at  an  early 
meeting  of  the  board,  when  a  gen- 
eral administrative  policy  is  to  bel 
considered. 

Groups  wishing  to  offer  criticlem 
or  suggestions  for  future  practice 
ate  requested  by  Jlr.  Bechtel  to 
communicate  with  him  or  with  com- 
mittee chairmen.  The  committees 
will  consider  recommendations  of- 
fered in  writing  or  will  arrange  spe- 
cial hearings  tor  those  interested, 
if  desired. 

Board  members  determined  at 
their  organization  meeting,  two 
weeks  ago,  to  familiarize  them- 
selves as  rapidly  as  possible  with 
all  features  ot  the  existing  admin- 
istrative system  and  to  investigate 
proposed  changes.  To  this  end 
three  standing  committees  were  ap- 
pointed. 

S.  G.  Johnson  is  chairman  of  a 
committee,  including  Hugh  ilS!ti^- 
ty  and  William  Nies.  to  inve.'Jfigate 
the  procedure  in  handling  com 
plaint  cases.  Particularly  this  com- 
mittee will  study  charges  that  the. 
state  inspectors  have  been  used  as 
"collection  agents"  and  that  a  great 
deal  ot  their  time  has  been  spent 
in  obtaining  satisfaction  ot  claims 
by  ow-ners  against  contractors.  This 
committee  will  report  also  on  by-: 
laws  for  the  board. 

William  Nies  is  chairman  ot  th( 
finance  committee,  the  other  mem- 
bers being  Hugh  McNulty  and  Ralph 
Homann.  This  committee  will  re 
view  all  financial  transactions  ol 
the  Contactors'  License  Bureau  .and 
investigate  its  budget.  It  will  pre 
sent  a  report  also  on  the  adeqnac; 
of  the  present  registration  fee. 

Ralph  Homann  is  chairman  ol 
the  personnel  committee,  r.lepheii 
L.  Ford  and  Roy  N.  Butcher  are 
other  members.  This  committee 
will  interview  all  applicants  for  the 
position  of  permanent  registrar  anc 
that  of  chief  reviewing  officer  anc 
will  investigate  the  present  bureai 
personnel.  Pending  final  appoint 
ment  of  a  registrar  the  new  hoar( 
has  asked  William  G.  Bonelli,  state 
director  of  professional  and  voca 
tional  standards,  to  continue  In  the 
position.  It  is  expected  that  a  sue 
cessor  to  Mr.  Bonelli  will  be  nam 
ed  early  next  year. 


New  orders  for  steel  boilers  nnm 
bered  787  in  October,  as  comparer 
with  696  in  October,  1934,  and  39: 
in   October.  1933.   according  to  the 

Bureau  of  the  Census. 
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DBRMIToS  AMD  eOMTRAeT; 


SAN    FRANCISCO  COUNTY 


Contractor    Amt. 


'     Bcistorian 

Woodcraft 

1000 

)     Mufiirlh.v 

Aetna 

3000 

1     Kullo 

(jwiier 

2S50 

)    McCarlhy 
L    Isaac 

Aetna 

3000 
40110 

!    SplnKoIa 

Trulteli 

8000 

1    Slonesoii 

Owner 

3000 

1     McCurrin 

Malloch 

2000 

i     Honihcrg 

Owner 

3000 

i    Marrin 

Wllbe 

3000 

f     Shea 



8500 

1    Busies 

Walker 

1000 

1     Slatiilard 

Owner 

3000 

1     Brackelt 

Zinkand 

5000 

,     Miller 

Lombard! 

10000 

!    Happy 

Hirdsall 

14000 

1    Wells 

Fisher 

4000 

I     Suhr 

Unhlmann 

1000 

i    Brady 

Michael 

11000 

i    Devenceiizi 

JIurray 

1000 

f    Standai-a 

T.indgren 

1000 

1     Rosemont 

Jensen 

3000 

L    Meyer 

Meyer 

200000 

!    Capital 

Cook 

2550 

1     Pat 

Owner 

7000 

I     Halsen 

Owner 

4000 

>     Hale 

Owner 

1500 

i     Christensen 

Owner 

8000 

Anza 

Rousseau 

5000 

restaurant. 

ner— Bostonian   Club.    Prmises. 
hitect— Grimes      &     Williams.      152 
Post  St..  Ban  Frani.-isco. 
itractoi—Wooderaft    Mfg.     Co.,     45 
Hallam    St.  $1000 

'ELLING 

)g)  N  SAN  JUAN  50  W  Alemany. 
One  -  story  and  basement  frame 
dwelling. 

npr— The  McCarthy  Co.,  222  Kear- 
ny Street. 

ihitect— Not  Given. 

Itractor — Aetna  Const.  Co..  238  Ar- 
Icta.  $3,000 


CELLING 

)9)      SE    MISSION    83    SW    Floren- 
tine.   One-story  frame  dwelling, 
ner— .M.   K.   Kallo,  5457  Mission  St. 
Ihitect— Not  Given.  $2,850 

'ELLI.VG 

)0)  N  SAN  JUAN  75  W  Alemany. 
One  -  story  and  basement  frame 
dwelling. 

ner— The  McCarthy  Co.,  222  Kear- 
ny Street. 

Ihitect- Not  Given. 

Itractor- Aetna  Con.-it.  Co..  238  Ar- 
leta.  $3,000 


'ELLING 

01)      SW    20th    AVE.    and    Cabrillo. 
One    -    story    aiTd    basement    frame 


ATS 

)2)  N  GREENWICH  ST.  105  W 
Divisadero  St.  Two-story  &  base- 
ment frame  flats. 

ner— A  Spingola,  2C55  Greenwich 
St..  San  Francisco. 

Ihitect— Not  Given. 

Itractor— J.  Truffelli,  116.5  Clay  St.. 
San  Francisco.  jSOOd 


CELLING 

03)     SE    SENECA    AVE    AND    Ca- 

uga  St.     One-story  and   basement 

frame  dwelling, 
ner  — Stoneson    Bros..    1630    Ocean 

Ave..  San  Francisco. 
!hitect— Not   Given.  J3000 


ALTERATIONS 

(1304)  SK  FOCRTEUNTH  A  N  T/ 
Market    St.      Alter    apartments. 

Owner  —  E.  McCurrln,  2300  Paclllc 
Ave.,   STtn   Francisco. 

Architect— Not  Given. 

Contractor— J.  S.  Malloch.  COG  Mis- 
sion St.,  San  Francsico.  $2000 


ALTERATIONS 

(1305)  NO.  433  I'OWEl.L  STREET 
Chancellor  Hotel.     Alter  hotel. 

owner — Edgar  RomberK,   Premises, 

Plans  by  Wayne  Hertzka,  369  IMne 
St.,  San  Francisco. 

Day's  Work  with  Sub-Contracts.  $3000 


DWELLING 

(1300)  W  FORTY-EIGHTH  AVE.  300 
N  Riviera  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner— R.  and  A.  V.  Marrin,  %  Con- 
tractor. 

Architect— C.  O.  CTausen,  746  46th 
Ave.,   San  Francisco. 

Contractor— A.  J.  Wilbe.  2444  Great 
Highway,   San   Francisco.  $3000 


FLATS 

(1307)     E     FIFTEENTH     AVE.     33     S 

Santiago      St.      Three-story      and 

basement  frame  flats. 
Owner— Edgar  G.  Shea.   454  Elizabeth 

St..  San  Francisco. 
Architect— Fabre     &     Hildebrand,     110 

Sutter  St.,   San  Fr 
Contractor— Not  Selected. 


ALTERATIONS 

(1308)     NO.    2747    GREEN    ST.      Alter 

garage. 
Owner — W.  St.   B.  Eustis.  Premises. 
Architect — Not  Given. 
Contractor  —  P.    J.    Walker   Co.,    608 

Sharon   BIdg.,    S.    F.  $1000 


STATION 

(1309)     SW      FOURTH      AVE      AND 

Geary    St.        One-story      Class    A 

greasing  station. 
Owner  —  Standard    Stations    Inc.,    200 

Bush  St..   San  Francisco. 
Architect— Not   Given.  $3000 


DWELLING 

(1310)  NE  FOURTEENTH  AVE.  & 
Vicente  St.  Two-story  and  base- 
ment frame  dwelling. 

Owner— John  and  Nellie  Brackett,  % 
Contractor. 

Architect — Harold  Stoner.  %  Contrac- 


APARTMBNTS 

(1311)  E  COLLINGWOOD  ST.  172  N 
ISth  St.  Two-story  and  basement 
frame  apartments. 

Owner — A.   Miller,   %   Contractor. 
Architect— Not   Given. 
Contractor  —  Ernest    Lombardi,    1218 
Hollister    St.  $10,000 

DWELLINGS 

(1312)  50-75-100-125  N  Rievera  on  29lh 
Ave.  Four  one-story  and  basement 
frame  dwellings. 

Owner— Happy    Home    Bldg.    Co..    105 

Montgomery  Street. 
.\rchitect— Not  Given. 
Contractor— S.    K.     Birdsall,     646    47th 

Avenue.  $3500  each 


ALTERATIONS 

11313)  1S7  SHIPLEY.  Alter  commer- 
cial  building. 

Owner— Wells  Fargo  Bank  and  Union 
Trust  Co.,  Market  St.  at  Mont- 
gomery. 

.\rchitect— Not  Given. 

Contractor — Alfred  P.  Fisher,  111  Sut- 
ter   Street.  $4,0nf> 


.U.TKRATIONS 

(1314)  1465  VALENCIA  Street.  Alter 
funeral  home. 

Owner— Suhr  &  Wleboldt,  1465  Valen- 
cia Street. 

Architect— Not  Given. 

Contractor— H.  E.  Rahlmann  Co.,  251 
Kearny  St.  ll.OOO 


DWELLING 

(1316)      NW  MONTEREY   BLVD.   and 

Santa  Clara  Ave.  Two-story  frame 

dwelling. 
Owner— Edward  Brady,  2582  C'hestnut, 
Architect— A.  H.  Jacobs,  110  Sutter. 
Contractor — Michael    &    Bomerer.    763 

De  Haro.  $ll,Ouu 


ALTERATIONS 

(1316)     552  BROADWAY,    Alter  store. 

Owner— Mrs.  Julia  Devencenzl,  17  3  0 
Mason  Street. 

Architect— Not  Given. 

Contractor — A.  B.  Murray,  1055  Mis- 
sion   Street.  $1,000 


SUPPLY  STATION 

(1317)  SE  FOURTH  AVE.  and  Cali- 
fornia St.  One-story  auto  supply 
station. 

Owner— Standard  Oil  Co.,  225  Bush  St. 

Architect— Not  Given. 

Contractor — Lindgren  and  Swinerton. 
225   Bush   St.  $1,000 


DWELLING 

(1318)   E  COLLINGWOOD  1S6  N  20th. 

One  -  story    and    basement    frame 

dwelling. 
Owner — M.  Panagouleas,  %  contractor 
Plans  by  B.   K.   Dobkowltz. 
Contractor  —  Robert   McCarthy.    3  3  6 

Church   Street.  $5,000 


ALTERATIONS 

(1319)     144   25th  AVE.    Alter  dwelling. 

(■'wner — Frank  and  Marie  Sutton,  2757 

Polk  Street. 
Architect — Oscar   Thayer,    1120    Union. 
Contractor— Work   Not  Let  Yet.   $1,000 


DWELLING 

(1320)  N  PORTOLA  DRIVE  248  East 
(-'laremont.  One-story  and  base- 
ment   frame  dwelling. 

Owner — Ed  Rosemont,   176  Duboce. 

Architect— Martin  A.  Sheldon.  819  Mo- 
nadnock  BIdg. 

Contractor— G.  P.  W.  Jensen,  320  Mar- 
ket  Street.  $3,000 

.APARTMENTS 

(1321)  NE  BROADWAY  and  Buchan- 
an.   Eight-story  Class  A  apts. 

Owner— Mrs.  Lucille  Meyer,  600  28th 
Avenue. 

Architect— H.  C.  Baumann,  251  Kear- 
ny Street. 

Engineer— James  M.  Smith,  251  Kear- 
ny Street. 

Contractor— Meyer  Const.  Co.  735  Por- 
tola   Drive.  $200,000 


Owner— Capital  Co..  625  Market  St. 
.\rchitect— Not  Given. 
Contractor— Ray  Cook  Marble  Co.,  15.33 
Powell    Street,  $2550 

RESTAURANT 

(1323)  E  PORTOLA  DRIVE  189  S. 
High.  One-story  frame  restaurant. 

Owner— The  Fat  Boy  B.irbecue  Cab- 
ins.   Inc..    624   New   Call   Bldg. 

Architect — Albert  Larson,  2G71  16th 
Avenue.  $7,000 


DWELLING 

(1324)      N  ULLOA  62  W   14th  Avenue 

One    -    story    and    basement   frami 

dwelling. 


PACIFIC    CONSTRUCTOR 


Owner— A.    Halsen. 
Architect — Not  Giv( 


25th  Avenue. 
$4000 


ALTERATIONS 

(I325>    2766-SS  GREEN  ST.  Alter  flaU. 
Owner— Mrs.  R.  L    Hale.  2020  Califor- 
nia Street. 
.^^rcMtect— Not    Given.  *1500 

r'WELLINGS 

(1326)  ■«"  21st  AVE.  250  and  275  S 
Pacheco.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner  and  Builder — Herman  Christen- 

sen,  1422  27th  .Wenue. 
Architect— Not  Given.  »4000  ca. 

DWELLING 

(1327)  NW  23rd  AVE,  and  Noriega. 
One  -  story  and  basement  frame 
dwelling. 

Owner — Anza  Home  Building  Co.,  321 

Kearny  Street. 
.\rchitect — Albert    Larson,    2  6  7  1    IGth 

Avenue. 
Contractor— Oliver    M.    Rousseau.    321 

Kearny  Street.  $5000 
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-ADDITION 

(996)  425  FOOTHILL  BLVD..  OAK- 
LAND.   Brick  addition. 

Owner  and  Builder — J.   Breilh.    prem- 
ises. 
Architect — Not  Given.  $2,000 

DWELLING 

(997)  126  GLENWOOD  GL.\DE.  OAK. 
LAND.  One-story  5-room  dwell- 
ing. 

Owner   and    Builder— R.    E.    .inderson. 

1009  9th  Ave..  Oakland. 
Architect— Not  Given.  S3500 

RESIDENCE 

(99SI  NO.  1C23  GRAND  AVENL'E 
PIEDMONT.  One-story  six-room 
frame  residence  and  garage. 

Owner— Mrs.  R.  B.  Sims.  1939  Court- 
land  Ave.,  Oakland. 

.\rchitecl — Not    Given. 

Contractor- Wm.  H.  Sims.  1939  Court- 
land    Ave..    €)«kland.  $4750 

ALTERATIONS 

(999)     NO.     3270-76       GRAND      AVE., 

OAKLAND.     Alterations. 
Owner— T.    W.    Sigourney.   729   Walker 

Ave-..  Oakland. 
Architect— Not  Given. 
Contractor — Ferro  Enameling  Co..  1100 

57th    Ave..    Oakland,  $1300 

DWELLING 

11000)     NO.     34IJ1      GCIDO      STREET. 

OAKLAND.      One-story    6  -  room 

dwelling. 
Owner  —  H.   A.    Pleitner,    4021    E-14th 

St,.  Oakland. 
Architect — Not    Given, 
Contractoi^-W.    Watson.    4750   Meldon 
■-    Ave,,   Oakland,  $4200 


ADDrnON 

(1001 1  114^  E 
OAKLAND. 
dition. 

Owner— M.   Wheatley.  Premises. 

.4,rchilecl— W,    E,    Milwain.    1503   Oak- 
land .\ve,.  Piedmont. 

Contractc.r- A.  T.   Beckett.   224  Sienic 
Ave..    Piedmont.  $16,500 


.\LTEK.\T10NS 

(1002)     NO.   1611  TELEGRAPH  AVE,, 

OAKLAND.      Alterations. 
Owner- Moss  Stores.   Inc..   S33  Market 

St..  San  Francisco. 
Architect— Not  Given. 
Contractor— Mullen  Manufacturing  Co. 

60   Rausch  St.,   S.   F.  $1000 


DWELLING 

(100.1)     No.  4321  HARBOARD  DRIVE. 

OAKLAND.  One-stoo'  eight-room 

dwelling. 
Owner— C,    H.   Nie.   3924   Nevil   Street 

Oakland. 
Architect — Not  Given. 
Contractor— C.    Tollefsen,    3311   E-17th 

St..  Oakland.  $5700 


DWELLING 

111104)     NO.  6120  MONADNOCK  WAT. 
OAKLAND.     One-story  tlve-room 

dwelling. 
Owner— O.    L,    Moen,    4201    E-16th    St, 

Oakland, 
Architect— Not  Given.  $3800 


STORES 

(1005)  NO.  4317-21  HOPKINS  ST.. 
OAKLAND.  One-story  brick  stores 

Owner- Chas.  E.  Roberts,  4345  Hop- 
kins St..  Oakland. 

Aiihitect— Not  Given.  $2350 


BUILDING  CONTRACTS 


ALAMEDA    COUNTY 


No 


Owr 


.S5  Mothers 

56  Cheek 

57  Struble 
8S  Frazer 

89  Associated 


Contractor  Amt. 

Beckett  16771 

Person  24291 

Simonds  3170 

Bernard  6080 

Lynn  6838 


BUILDING 

(83)      PTN   LOT   110.   mail   of  Clinton, 
Oakland.     Two-story    brick    build- 
ing. 
Owner— Mother's  Cake  &  Cookie  Co., 

1148  E  18th  St.,  Oakland. 
.\rchitect — Not    Given. 
Contractor — .\.   T.   Beckett.   224   Scenic 

Ave..  Piedmont. 
Filed  Nov.  27,   '35.  Dated,  Nov.  27.  '35. 

Concrete  form  in  „ $2800 

Brick  work  to  2nd  floor 3800 

Brick  work  finished  2800 

Roof    up    _  _.._ 2009 

Completion    2008 

Usual   35  days  3354 

TOTAL  COST.  $16,771 
Bond.  $16,771.  Sureties.  .American 
Surety  Co.  of  New  York.  Forfeit,  $20 
per  day.  Limit.  45  days.  Plans  and 
Spec,  filed. 

RESIDENCE 

(86)   BOWLING  DR.,  Claremont  Pines. 

Oakland.     Rresidence. 
Owner— Herbert  C.   Cheek.    2512  Hille- 

gass  Ave..  Berkeley. 
-Architect — Irving  Stringham.  525  Mar- 
ket St..   San  FVancisco. 
Contractor— Emil  Person,  829  San  Luis 

Road.  Berkeley. 
Filed.   I>ec.   3.   -36.    Dated,   Nov.  30.  '35 

Frame  up  _ $6072.75 

Brown  coated  6072  75 

Completion  _ 6072  75 

Usual  35  days 6072  75 

TOTAL  COST,-  $24,291 
Limit,  100  days.  Plans  and  Specifica- 
tions filed. 

RESIDENCE 

(•'7)      720-730  PINEDALE  Court,  Hay- 
ward.    Residence. 


Owner— -Adelaide  D,  Struble,  804  Pic 

dale  Court.  Hayward. 
.Architect— Geo.   P.    Simonds.   1'.'2  il 

St..   Hayward, 
Contractor — H.     S.    Shain,    54    -Arl^ 

-Ave..    Hayward. 
Filed  and  Dated,  Dec.  3,  1935. 

Roof  completed  — $80'j 

Plastering    installed    - 60' 

Completion    77'; 

Usual  35  days  - 8'." 

TOTAL  COST,  $3.17;' 
Limit,  90  days.  Plans  and  Specific 
tions  filed. 

BLDG.    &   G.ARAGE 

(88)  LOT  12  BLK  4,  Lakeshore  Hlghi  I 
lands,  Oakland.  Two-story  frain  t 
building  and  garage. 

Owner- -Anna  G.  Fra.5er,  S22  Alma  .Av. 

Oakland. 
-Architect — W.    R.    Yelland,   829  Cv 

try  Road.  Berkeley. 
Contractor — W.    Vernon    Bernard, 

San  Carlos  Ave.,  El  Cerrito. 
Filed,   Dec.  3.  '35.    Dated  Nov.  IS 

Frame  up  - ~ H  - 

Roof  on    - _    ; 

Completion    — -    1 

Usual   35  days- _ 

TOTAL  COST.  <■ 
Bond.  $6080.  Sureties,  Glens  Fall> 
demnity  Co.  Limit.  90  daj-s.  J-: 
and  Spec,  filed. 

SERVICE    ST-ATION 

(89)  HEARST  -AVE.   and  Oxford  St 
Berkeley.    Service  station. 

Owner  —  Associated    Oil    Co.,    79    Nc» 

Montgomery   St..    San    Francii^c- 
-Architect — Not  Given, 
Contractor— Willis   P.    Lynn. 
Filed,  Dec.  3.  ■35.    Dated,  Nov.  30.  ' 

1st  of  each  month _ 75^ 

Usual  35  days — —.25% 

TOT.AL  COST,  $6,838 
Bond,  $6,838.  Sureties,  Globe  Indem- 
nity Co.  Limit,  40  days.  Plans  and 
Spec,  filed. 


BUILDING  CONTRACTS 

SAN    FRANCISCO   COUNTY 


Contractor    Amt 

Wat   (ram  2313 

Milton       6500 


DAVELLING 

(154)  LOT  5  BLK  S,  Berkeli  !  H- 
Berkeley,  All  work  for  01  )-£' 
frame  dwelling. 

Owner — Mary  Lea  Shane,  89  San  Ma- 
teo St..  Berkeley. 
-Architect — Gwynn    Officer.    2068    Alls- 
ton   Way,  Berkeley. 
Contractor — Carl    Walstrom,    1447    Ex-i 

celsior  Ave..   Oakland. 
Filed  Nov,  29.  3o,   Dated  Nov.  27,  '35. 

Frame    up    — $578.25  , 

1st    coat    plaster 678.25 

When   completed   578.25 

Usual    35    days 578.25 

TOTAL  COST.  $32U.M  , 
Bond.  none.  Limit.  60  days.  ForfeU.  L 
none.      Plans   and   specifications  fiUd'si 

STATION  . 

(155)  SE   TARAA".AL  ST.   AND   23RD 
Ave.    All  work  for  service  station. 

Owner  —  John   E.    and   Katherine  E. 

Gurley.  350  Post  St..  San  Francisco   . 
-Architect — R.   C.   Schuppert.    'c   Engi-    k 
neer.  ' 
Engineer— B.  B.  Maynard  &  Co..  37W   C 
Balfour  St.,  Oakland.  1 
Contractor— W.     Byran       Milton.      389    I 
Haddon  Road,   Oakland.                       I 
Filed  Dec.  2.  '35.     Dated  Nov.  27.  '3:.. 
Driveways     and  foundation     in- 
stalled   _    -' 

Brickwork  in   place -' 

Roof    installed    -' 

When  passed  final  inspection  by 
er,  F.  Bureau  of  Building  In- 
spection      — -    Balarice 

TOTAL  COST.   $6500 
Bond.    none.        Limit,      forfeit,    none.     > 
Plans  and  specifications  jiled.  1 


PACiFIC    CONSTRUCTOR 


RUIIoDIMe  MEW. 
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ay's   Work. 

.jTKHATlOS^ 

Cost,   J3000 

(\N  FRANCJS-CO. 

Nn.  273  Green  St. 

lerations   to   apa 

tments. 

wner  and  Builder 

—Frank   Biano.   273 

Green   St..   San 

Francisco. 

rchitect— Not  Gi\ 

en 

ontract  Awarded. 

LTERATIONS 

4N  FRANCISCO.  SE  Fourteenth  & 
Marliet    Streets. 

Iterations  to  apartments. 

wner— E.  McGiirrin.  2360  Pacific 
Ave..   San   Francisco. 

rchitect — Not   Given. 

Dntractor  —  J.  S.  Malloch.  666  Mis- 
sion  St..    San   Francisco.  1 


Jntract  Awarded. 

PARTMENTS  Cost.    $12,000 

IN      FRANCISCO.      E      Collingwood 

St.  N  ISth  Street. 
A-o-story    and    basement    frame    and 

.■stucco    apartments, 
imer— A.  Miller, 
rchitect— Not  Given. 
)ntractor  -.-  Ernest    Lombard!.     1218 

Hf.IIister  St..  San  Francisco. 


—  FACTORIES  &  WARE- 
HOUSES 

3ntract  Awarded 

^EDS  Cost.   $20,000 

iN  JOSE.  Santa  Clara  Co.,   Calif. 

;eel  umbrella  sheds  (to  cover  train 
platforms  at  new  station). 

n-ner- Southern  Pacitic  Co.,  65  Mar- 
ket  St..    San  Francisco. 

lana  by  Engineering  Dept.  of  Owner. 

mtractor — Soule  Steel  Co.  1750  Aimy 
St..  San  F-rnncisco. 

intract  Awarded 

DDITIOX  Cont.   Price,   $16,771 

iKLAND.  .\lameda  Co.,  Calif.  114S 
East  ISth  Street. 

vo  -  story  Class  C  brick  addition  to 
manufacturing  plant    (I70x45-ft.) 

vner — Mother's  Cake  &  Cookie  Co.. 
1148   E  ISth   St..    Oakland. 

•chitect— W.  E.  Milwain,  1503  Oak- 
land Ave.,  Oakland. 

infractor- A.  T.  Beckett,  224  Scenic 
Ave.,  Piedmont. 


ib^Contracts  Awarded 

SANS.   BLDG.  Cost.   $21,048 

VX  FHAXCISCO.  N  Ellis  Street  51 
E.  Larkin. 

le  -  story  and  mezzanine  floor  Class 
B  reinforced  concrete  and  steel 
transportation  nuilding  (steel  sash, 
steel  trusses,  metal  roof,  office  ao.l 
toilet  facilities,  cement  floors,  etc.) 

vner— The  Gilboy  Co.,  .14.5  Eddy  St. 

rchitect— Sidney  A.  Colton.  554  Mar- 
ket Street. 


Contractor— D.  L.  Bienficld,  666  Mis- 
sion Street. 

Cement — Santa  Cruz  Portland  Cement 
Co..  Crocker  Bldg. 

Concrete — Louis  Sartorlo,  2627  Lom- 
bard Street. 

Structural  Steel— Western  Iron  Wks. 
m    l'..-al.^    street. 

Reinforcing  Steel— W.  C.  Hauck  &  Co. 
I'Sii  .San   llruno  Ave. 

Sheet    Metal— Robert    Neilan.    39    Ills. 

Plumbing— E.    Sugarman.    3624    Geary. 

Electric— Frank  Goodman,  1460  33lvl 
Avenue. 

Plastering— Marconi  Plastering  Co., 
1737  Beach  St. 

Tile— Art  Tile  &  Mantel  Co..  221   Oak. 

Glass— \V.  f.  Fuller  &  Co..  301  Mls- 
.sion  Street. 


Planned. 

IIHBWERY  Cost.   $150,000 

I'HICO.  Butte  Co..  Calif.  South  High- 
way. 

New  brewery  plant. 

Owner — Peter  MarinofC.  %  Lester  B. 
Osbom.  Secretary,  Chamber  of 
Commerce,  Chico. 

.Architect — Not  Given. 


5— 


FLATS 


To    Be   Done   By   Day's  Work. 

FL.\TS  AND   STORES  Cost.    $80(10 

OAKLAND.    Alameda    Co.,    Cal.      No. 

1411  E-12th   St.-eet. 
Two-story   frame  and   stucco   flats    (2 

5  room  flats  and  stores). 
Owner— Drei.sbach    Coal    &    W^ooa    Co.. 

1411   E-12th  St..  Oaklar-i. 


Contract   Awarded. 

FLATS  Cost.   $10,000 

SAN   FRANCISCO.      M   Greenwich    St. 

105  W   Divisadero  St. 
Two-story    and    basement    frame   and 

stucco  flats. 
Ot\ner — A.    Spingola,    2655    Greenwich 

St..  San  Francisco. 
Architect— Not  Given. 
Contractor— J.   Truftelli.   11G5  Clay  St.. 

.San  Francisco. 

6— GARAGES    &    SERVICE 
STATIONS 

Contract  Awarded 

SERVICE  STATION  Cost.   $10,000 

SAX  FR.\NCISCO.  .SE  Post  and  Web- 
ster Streets. 

t  tne-story  steel  service  station. 

Owner — General  Petroleum  Corp.,  519 
inth   St..  Oakland. 

I^lans  by  Engineering  Dept.  of  Owner. 

Contractor— F.  C.  Stolte,  3449  Laguna 
Ave.,  Oakland. 


Contract   Awarded 

SERVICE   STATION  Cost.    $5,000 

SAX  FR.\NCISCO.  SW  Columbus  Av- 
enue and  Bay  Street. 

One-story  steel  service  station. 

Owner  —  General  J^etroleum  Corp.  of 
California.  Tl9    1 9th    St.,    Oaklaml. 

Plans  by  Engineering  Dept.  of  Owner. 

Contractor— Fred   J.    Early,    369   Pine. 


Contract   Awarded 

SERVICE   ST.\T10X  Cost,    $7,000 

PALO   .\LTO.    Santa  Clara   Co..   Calif. 

Service   station. 

Owner— Sarah  H.   Dally.   Los  Angele.s. 

.\rchitect— Not  Given. 

Contractor — Wells   P.   Goodenough,   569 


Contract   Awarded 

SERVICE  ST.\TION    '        CV.tt. .$10,0110 
BERKELEY.  Alameda  I.-o,.  caL    iSOn- 
1902  Oxford  St. 


(;ne-story  service  atatlon. 

(J\»ncr  —  Aswclated  Oil  Co.,  79  New 
.Montgomery  St      8a»t  Francisco.- 

Contractor— Willis  F.  Lyno.  10.17  Ash- 
mount.  (Mklaod,  and  Michel  and 
Pfeffir  iron  Works.  llOh  and  Har- 
•I'hins  by  Engineering  Dept.  of  Owner. 
risen  Sts.,  San  Francisco. 

Plans  Completed. 

SERVICE   STATION  Cost.   $4000 

SAN    FRANCISCO.      SW   Fourth   Ave. 

and  Geary  Street 
One-story  service  station. 
Owner  —  Standard   Oil  Co.,    225   Bush 

St..  .San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 

Contract  Awarded. 

ALTERATIONS  Cost,    $1500 

SAN    FRANCISCO.      No.    2747    Green 

Street. 
Alterations    to  garage. 
Owner— W.    si.    B.    Eustis,    2747   Green 

St..  San  Francisco. 
Architect — Not  Given. 
Contractor— P.  J.  Walker  Co  ,  Sharon 

Bldg..    San  Francisco. 


Sub-Contracts  Awarded. 

GARAGE  Cost,    $7500 

SALINAS.  Monterey  Co.,  Calif.  Mon- 
terey Street  near  Allsal   St. 

One-story  reinforced  concrete  garage 
and  salesroom  building. 

Owner— Mrs.    N.    Muller. 

Architect — Charles  McKenzie,  Twohy 
Bldg..  San  Jose. 

Contractor- John  Grau.  238  WInham 
St.,    Salinas. 

Plumbing  —  Anderson  Dougherty  & 
Margins  Co..   Saliiias. 

Electric — Salinas  EHectrlc  Co.,  Sa- 
linas. 

Lumber— Tynan  Lumber  Co.,   Salinas. 

Steel  Sash  and  Reinforcing  Steel — 
Granite   Constr.   Co..    WatsonviUe. 

Hardware  —  STtlijias  Hardware  Co., 
Salinas. 

Concrete— Granite  Constr.  Co.,  Wat- 
sonviUe. 


CONTRACT    AWARDED 

.MILLBRAE.  San  Mateo  Co..  Calif. 
— R.  S.  Silverberg.  405  '■  Montgomen' 
St..  San  Francisco,  at  $2,189  awarded 
contract  by  Public  Utilities  Commis- 
sion, for  construction  of  the  Millbrae 
garage  addition  under  Spec.  W.  D. 
97.  Addition  will  be  a  wood  frame 
building,  approximately  24x95  feet 
with  concrete  foundations,  footings 
and  floor  slabs  and  galvanized  corru- 
gated   sheathing    on    three    sides    and 


Contract  Awarded. 

STATION  Cost.    $1,500 

SAN   FR.\NCISCO,   Calif.     SE  Fourth 

Ave.   &   California   Street. 
Auto   supply  station, 
owner— Standard    Oil    Co.,    225    Bush 

Street. 
.\rchitect— Plans    by     Eng.     Dept.     of 


7—  FEDERAL  BUILDINGS 

CONTRACT  AWARDED 

X.\PA.  Cal.— B.  H.  Case.  Norwood. 
Ohio,  at  $849  awarded  contract  .  by 
Treasury  Department  for  repairs  to 
driveway,  waterproofing. -etc.,  at  the 
Napa  Post   Office. 

CONTRACT  AWARDED       -^         ;    ■ 

SAN  FHANCISCO— Thos.lit.  Jouies. 
613    291h    -\.ve..    at    $S97    awarded    con- 


A  C 


c  c  o  :v  s  r  R  u  c  T  o  K 


tiact  l.y  Treasury  Department  for 
bricking  up  window  openings  in 
basement  of  the  old  mint  bulldine. 
Fifth  and  Mission  Sts..  San  Francisco. 


CONTRACT   AWARDED 

BEVERLY  HILLS.  Lo.s  Angeles  Co.. 
C;il.— Newman  Bros..  4th  and  Cutter 
Sts..  Cincinnati.  Ohio,  at  $1S9  award- 
ed contract  by  Treasury  Department 
for  furnishing  and  erecting  bulletin 
boards  in  the  Beverly  Hills  Post  Of- 
fice. 7 


CONTRACT  AWARDED 

BOULDER  I'OWER  PLAXT— J.  B. 
Martina  Mosaic  Co..  3412  W.  Haj-ward 
Place.  Denver,  awarded  contract  by 
Bureau  of  Reclamation,  at  S51.717.  for 
terrazzo  work  for  the  Boulder  Dam 
and  Power  Plant.  Specification  No 
642. 


BIDS    OPENED 

SAN  FRANCISCO.— Braida  Co..  3408 
Woodland  Park.  Seattle,  at  $197  sub- 
niitted  low  bid  to  Supervising  Super- 
intedent  of  Construction.  Palo  Alto, 
for  repairing  cracks  in  terrazzo  floors 
in  lobbies  of  A^lministration  Building 
No.  1.  Main  BIdg.  No.  2.  and  Recrea- 
tion BIdg.  No.  6.  at  the  Veterans  Ad- 
ministration Pacilit.v.  Fort  Milev.  San 
Francisco. 

Complete   bids   follow; 

Braida   Co..   Seattle $    is7 

Henry  Gervais   Tile   &    Terrazzo 

Co..    San   Francisco 2  298 

*P.  Grassi.  S.  F.  ..  '_  2.350 

•San  Francisco  Terrazzo  Co 2.365 

•California  Terrazzo  Marble  Co.. 

San   Francisco  2  379 

•No  certified  checks  with  bids. 

Bids  held  under  advisement. 


Late   Low   Bidder 

POST  OFFICE  Cost    $ 

NORTH    HOLLT-n-OOD.    Los   Angeles 

County.  Calif.  ' 

United  States  post  ofiice  building 
O^vner—United  States  Government, 
nans  by  Supervising  Architect  of  the 

Treasury  Dept..  Washington    D  C 
Low  Bidder-V.  O.  Burnzell  and  Alex 

Jacobson.  2150  Princeton  \\e     Los 

.•\ngeles.   172.729. 
Other  bids  follow: 
Theo.  A.   Beyer  Corp.,  Los  An- 

L.  F.  I>ow  Co..  Los  Angeles"...".;.'  74'oo(l 

Robert  E.  McKee„ 74  9,!^ 

Schuler  &  McDonald.  Oakland"::  7s;400 

Contract  Awarded. 

n';?^„."^'''CE         Cont.   Price.   J53.320 

HAiWARD.  Alameda  Co..  Calif  c 
and  Watkins  Streets. 

L.  S  Post  Office  BIdg.  (one-story  and 
basement  (81x62.5  feet;  reinforced 
concrete  with  copper,  bronze  and 
wood  trimmings,  marble  base  tile 
floors  in  work  rooms:  granite  en- 
trance stairway,  flat  asphalt  roof, 
steam   heating  system,   etc 

Owner— United  States  Governm'ent. 

Architect-Bliss  &  Fairweather,  Bal- 
boa  BIdg..   San  Francisco. 

'  ontractor— Leo   Epp.    4745  Geary   St 
.San    Francisce. 
Complete    bids   published    Oct.    31. 

Bids  Wanted— To  Close  December  12. 
2:00  P.    M. 

BOATHOUSE.    ETC.  Cost     S 

POINT  ARGUELLA.  near  Tlbri^ 
Santa  Barbara  Co.  -^'"right. 

Station  dwelling  and  garage  for  coast 
guard  station. 

Owner-United  States  Government. 

Plans  by  Construction  Department  of 
Coast  Guard  Headquarters.  Wash- 
ington, D.   C. 
Plans  and  speciflcations  mav  he  oh 

<^uard.    219    Administration    Buildlne 
Government   Island.    Oakland. 


Bids   Opened. 

POST  OFFICE  Cost.   $79,200 

REDDING.  Shasta  Co..  Calif.     Oregon 
Street,   bet.   Placer  and  Yuba  Sts. 

rnited   States   Post   Office. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect,  Treas- 
ury Dept.,  Washington,  D.  C. 

Low  Bidder  —  Dinwiddle  Construction 
Co..  Crocker  BIdg.,  San  Francisco. 
$82,500. 
Only    other    bid    was    submitted    by 

William    Spivock,    San    Francisco,    at 

?S3.S00. 

Bids   held   under  advisement. 


CLUB  BUILDINGS 


Completing   Plans — Contract   Awarded. 

ALTERATIONS  Cost.   $45,000 

ii.AKLAND.  .\lameda  Co..  Cal.  Four- 
teenth  and   Franklin   Streets. 

Alterations    to    club. 

Owner — Athenian  Nile  Club.  Premises 

.Architect— Fred  Reimers.  233  Post  St. 
San   Francisco. 

Contractor— Fred  Muller.  805  Syndi- 
cate  Building.   Oakland. 


Contract  Awarded. 

LODGE   BLDG..   ETC. 

Cont.  Price.  144,44S 

D.\LT  CITr.  .San  Mateo  Co..  Calif. 
Mission  and  Hillcrest  Drive. 

Two-story  reinforced  concrete  &  steel 
lodge  and  store  bldg.  (cast  stone 
ornaments,  steel  columns  and 
trusses,  heating  and  ventilating 
system,  maple  floors,  plate  glass 
front,  metal  bars,  tile  work,  etc.; 
twx)  lodge  halls,  banquet  hall  and 
offices  on  second  floor  with  stores 
on  the  ground  floor). 

Owner — Crocker  Lodge.  F  &  A.  M. 

-Architect — H.  C.  Baumann.  251  Kear- 
ny St..  San  Francisco. 

I  ontractor— H.     H.  Larsen.     64   South 
Park.    San   Francisco. 
Complete   bids   published   Nov.   27. 


Contract   Awarded 

CLUB  Coat.  $20,000 

.SAN  FRANCISCO.  Green  and  Stock- 
ton Streets. 

One-story  and  mezzanine  floor  rein- 
forced concrete  club  building(  so- 
cial room,  ante  room,  bar  room). 

Owner  —  Union  Sportiva  Italian  Vir- 
tua  Club. 

Architect— J.  A.  Porporato.  619  Wash- 
ington Street. 

Contractor— G.   Truffelli,    1165   Clay  St. 

9—  HOSPITALS 

BIDS  OPENED 

SAN  FRANCISCO.— Hanson  Broth- 
ers. 5840  Mission  St..  at  $99.50  sub- 
mitted low  bid  to  Custodian.  Marine 
Hospital.  San  Francisco,  for  repair- 
ing rear  steps  on  officers'  quarters  at 
the  Marine  Hospital.  14th  Ave  and 
Lake  Street. 

Complete  bids  follow: 
Hanson  Brothers $  99  5o 

R.  s.  siiverberg .:....::::::  9970 

N.  Hemminga  _ ■"  12500 

'""!.,'^t°sard 188  01, 

Kids  held  under  advisement. 

BIDS  OPENED 

S.AN  FRANCISCO.-R.  S.  Siiverberg 
40o  Montgomery  St..  at  J41S  submit- 
ted low  bid  to  Custodian  U  s  Marine 
Hospital,  for  metal  strips  at  doors  of 
the  Marine  Hospital.  14th  Avenue  and 
Lake  St.    Complete  bids  follow: 

R.   S.   Siiverberg ,..g 

Carl  Wengard  'jj! 

Rollaway  Window  Screen  Co    612 

J-   A.   Cassi "  -g_ 

Bids  held  under  advisement. 

Bids  Opened. 

\Tn^lT^     ,,  Cost.   $90,000 

AlHATBTR.   Merced  Co     Cal 

(55°h«IsT'"*   *"^    stucco 'hospital 


Owner— City  of  Atwater. 
Architect— A.   O.  Johnson.   Sir  Frat; 

Drake    Hotel.    San   Francisco. 

Engineer— W.   E.   Bedesen.   Merced 

Low    Bidder — A.    L.     Swanson,    P     . 

342        aflelo   aflSt.mSlvloxB 

341.   Turlock. 

Complete  bids  follow: 

A.    L.    Swanson.    Turlock $50  $1 

Frank    J.    Rellly.    S.    F _ 58.J: 

H.    H     Henning.    Stockton 5J,gi 

.Midsute  Constr.  Co..  Fresno....  54,9: 
C.  D.  Cameron  &  Son.  Merced..  Ssie 
M.    B.    Folsom.    Merced 59  j' 

Bids   referred    to   PWA   for  awardi 

Bids   Wanted— Bids   Close   December 

11   A.    M. 
HOME  Cost    f- 

WEED   PATCH.    Kern    Co..    Calif 
Old  Folk's  Home. 
Owner — County  of  Kern   (F.  E.  Sn 

County  Clerk)   Bakersfield. 
Architect- Edwin  J.  Symmes.  215  H 

berfelde   Bldg..   Bakersfleld. 
Plans  and  si>ecifications  may  be  «. 
lained   from   the   architect. 

Glass   Contract    Awarded 
ALTERATIONS  Cost    < 

.SAN   FRANCISCO.   Clay   and  wX. 

Streets. 
-Alterations  to  hospital- 
Owner— Stanford    University    Hoeiu 
-Architect— Hcrvey  P.   Clark.   251   Po- 
Contractor- Fred  K.   DuPuv.   110  qm 

ter  Street. 
Glass— Arthur   Goepp.    70   12th   Stree' 
Other  awards  reported  Nov.  25. 

Plans  To  Be  Prepared. 

ADDITION  Cost.    $60  0(1 

AUBERRY.    Fresno  Co..   Calif.   Wish 

I-Ah    Sanitorium. 
Owner— County  of  Fresno. 
-Architect- Allied    Architects    of   Fres 

no.   Fresno. 


Bids    Rejected. 

STOREHOUSE  Cost.   J 

PLA(--ERVILLE.    Eldorado  Co..   Calif 

County   Hospital  grounds. 
One-story  brick   storehouse    (14-16-ft 
Architect — Not   Given. 

Only  bid  was  submitted  by  Jame 
P.  Martin.  Placerville.  at  $4,446.  whicf 
was   rejected. 

Project  abandoned   temporarily. 


BIDS   OPENED 

HOSPIT-AL  Cost.    $90  WK 

HANFORD.    Kings   Co..    Calif. 
Hospital   buildings    (group  consists  01 

infirmary  building,  isolation  war^. 

kitchen  addition,   water  tank  and 

tower  and   physician's   residencei 
I  iwner— County  of  Kings  (E.  F.  Pick- 

erill.    Clerk). 
-Architect— Ernest    J.    Kump.     Rowell 

Bldg..    Fresno. 
Low    Bidder:      Mldstate    Constructior 

Co..    902   Power   Building.    Fresno 
Complete    bids    follow: 

Midstate   Construction  Co.    $89:' 

W.    J.    Ochs   __  9Ci  : 

Trewhitt  Shields  &  Fisher  96,- 

All   of   Fresno. 
Recommendation  made  to  PWA  th:i 
Lontract  be  awarded  to  Mldstate  Con- 
.-itruction    Company. 


ID- 


HOTELS 


Contract   Awarded. 

-ALTER-ATIONS  Cost,    $ 

SAN    FRANCISCO.    Calif..     Sutter    & 

Powell    Sts. 
Alterations    to    arcade    of    Hotel    Sir 

Francis  Drake  (mechanical,  equir- 

ment.    etc). 
Owner— Sir  Francis  Drake  Hotel. 
Architect— D.  D.  Stone.  110  Sutter  St 
Mechanical    Engineers    —    Hunter    A 

Hudson.    41   »utter   St. 
Conti:actor — Lindgren     &      Swinerton. 

225    Bush    St. 


PUBLIC  LIBRARY 
PACIFIC    CONSTRUCTOR 


POWER  PLANTS 


ONTBACT  AWARDED 
KKUX  fOUNTY,  Cal.— Fluor  Cup.. 
)9  K  S'Jlh  St.,  Los  AiiKeles.  awarded 
ontrart  for  t-unstrucKon  of  twelve  200 
p.  coniprt'saor  plant  units  In  the  vi- 
Inlty  of  Mountain  View.  Kern  Coun- 
,',  for  the  Industrial  Fuel  Supply  Co. 
oet  will  amount  to  about  $30ci,ilon. 


ini.i  iJlara  Co.,  Cal. 
ily  Cniinril  n  j..i  t..,i  recommcnda- 
j,n  of  lio;ntl  (11  riiblic  Works  tor  a 
ICO.nuO  liiind  issue  to  cc.n.'struct  Die- 
;l-electric  generating  plant.  A  PWA 
rant  of  $218,000  allocated  to  the  pro- 


:el  will  l.< 


■itlidr 


J—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 


lanned. 

LTERATIONS  Cost.    J50.000 

RESNO.   Fresno  Co.,  Cal. 
ehabilitation  of  old  courthouse  Ijldg- 
w-ner — County  of  Fresno, 
rchitect — Allied    Ai-c' itects    of  Fres- 
no. Fresno. 


lans  Approved. 

IRE   STATION  Cost,    $16,300 

ARMEL.    Monterey  Co.,   Cal.      Sixth 

Ave.,  bet.  Mission  and  San  Carlos 

Streets, 
wo-story    reinforced      concrete      fire 

station  (75x45  feet). 
wner — City  of  Carmel. 
Tchitect — Milton  Latham.   P.  O.   Box 

1257.  Carmel. 
A   bond    election    In    the   amount   of 
1?,000  will  be  called  to  assist  financ- 
iK   construction. 

Aplication     will     be     liled     with     the 
,'PA. 


lans   Being    Prepared. 
LTIORATIOX.';  Cost.    $20,000 

AX    .msE.    Santa    Clara    Co.,    Calif. 

Market  Street. 
Iterations  to  old  Post   Office  for  City 

Library, 
wner— City  of  San  Jose, 
rchitect— Ralph    Wyckoff.    San    Jose 

Fir.st    National    Bank    Bldg.,     San 

Jose. 
A  special   election   is  being  held  on 
lecember  30  at  which  time  voters  will 
pprove   sale    of   the    present   city    li- 
rary   to   thr   State  College. 

lids  Opened. 

.DDITION  Cost,    $27,000 

fOODLAND,  Yolo  Co..  Calif, 
(impletion   of  city   hall    tframe  anrJ 

stucco  construction), 
iwner— City  of  Woodland, 
.rchitect  —  Harry  J.  Devine.  Cron.in 

Rldg.,    Sacramento. 
,ow-   Bidder— Charles   Unger,    2426    7tb 

Ave.,    Sacramento. 
Complete  bills  follow; 

'has.    Unger.    Sacramento $29,713 

.indgren  &  Swinerton,   S.   F 31,741 

.zevedo  Const.   Co..    Sacto 32,005 

Recommendation  will  be  made  that 
onlract  by  awardeo  Chas.  Unger  at 
29.713. 

'ians   Approved. 

.IBRARY  Cost.    $49,000 

•ISALIA,   Tulare  Co.,   Calif, 
'ne-story  library  building, 
•wner — city  of   Visalia, 
rchitect— C.  A.  Balch,  15S4  W.  Wash- 
ington St..   Los  Angeles. 


Contract    Awarded. 

lDD.    WORK  Cont.    Price   $64,680 

>AKLAND.    Alameda   Co.,    Cal.     Fal- 
lon. Oak  and  13th  Streets. 
Construct  additional  granite  at  base 
of  courthouse  and  additional  steel 
sash    in   court   room. 

)wner— County  of  Alameda. 


.\rchlti-cts— W.     r;.     Corlelt,     James    E. 

IMachek,     W.     E.     Schirmer,     Carl 

Werner,   H.    A.   Mlnton,   910  Bank 

of  America  Bldg.,  Oakland. 

Contractor:     Parker  &  Wagner.    1X1 

.South  I'ark  St.,  San  Francisco. 


Bids   Opened. 

HALL  &  FIRE  HOWK       Cost.  $50,0"« 
■MILL   VALLEY,    Marin   Co.,   Calif. 
Two-story  Class  C  concrete  brick  and 
.stone    town    hall   and    fire   depart- 
ment  (tile  roof,   steel  sash,   metal 
lath    partitions,    hot    air    heating 
system,     air    conditioning    system, 
concrete   floor   slabs,    etc.) 
Owner— Town   of  Mill   Valley. 
Architect— D.    E.    Jaekle    and    Waller 
Falch.  126  Post  St.,  San  Francisco- 
Complete  bids  follow; 

^'incent    Maggiore,    Sausalito $.J3.718 

Leibert    &    Trobock,    San 

Rafael    54.303 

Einer   C.    Petersen,    San 

Francisco    54,333 

Fred  J.  Early,  San  Fran- 
cisco     58,654 

A.  H.  Vogt,  San  Francisco 61,480 

C.C.W.  and  H.  H.  Haun, 

San  Francisco  61,500 

Proposals  were  received  for  eight 
alternative  items.  Low  bidder  prob- 
ably will  be  determined  by  alternates 
selected. 


Commissioned  To  Prepare  Plans. 
HOSPITAL  Cost,    $.50,000 

VISALIA,   Tulare  Co..   Cal. 
New  hospital. 
<)wnr — City   of  Visalia. 
Architect— Ernest    J.     Kump.     Rowell 
Bldg.,    Fresno. 
Cirant    has    been    approved    by     the 
PWA. 


Bids  Opened. 

MEMORIAL  BLUG.  Cost,   $32,500 

TUOLUMNE.    Tuolumne  Co..   CaliL 
One  -  story  brick  and  concrete  memo- 
rial bldg.   (composition  roof,  prob- 
ably electric  heat,   etc.) 
Owner — County  of  Tuolumne. 
Architect— Frank  V.   Mayo,   10  8   East 

Miner  St..  Stockton. 
Low  Bidder — Sam  Eyre,  Tracy. 

Complete  bids  follow: 

Sam   Eyre.   Tracy $31,017 

Nelson  &  Wallace,  Escalon _..  32,027 

Bcker  Bros.,  Stockton 32,500 

Bids  held   under  advisement. 


14 —        RESIDENCES 

Contract  Awarded. 

RESIDENCE  Cost,    $6000 

SAN    FRANCISCO.      NE    Fourteenth 

Ave.  and  Vicente  St. 
Two-story    and    basement    frame    and 

stucco  residence. 
Owner— John   and    Nellie    Brackett. 
.Architect- Harold  Stoner.  West  Portal 

Ave.  and  Portola  Drive, 
(.•ontractor- Ed.    Zinkand    &    Son.    667 

36th  Ave.,  San  Francisco. 


Contract   Awarded. 

RESIDENCE  Cost.    $6500 

O.^KLAND.    Alameda   Co..    Cal.      No. 

4321    Harboard   Drive. 
One-story  frame  and  stucco  residence 

(8  rooms). 
Owner  —  C.    H.   Nie.    3924   Nevil   St  . 

Oakland. 
.-\rchitect — Not  Given. 
Contractor— C.    Tollefsen,    3311    E-17th 

S't.,  Oakland.  \ 


Sub-Contracts  Awarded. 
RESIDEXCE  Cost.    $6230 

OAKL.\ND.   Alameda  Co..  Cal.      Pled- 


One-story  and  basement  frame  and 
stucco  residence   (  five  rooms) 

Owner— Withheld. 

Architect— J.  K.  Ballantine.  137  Har- 
lan Place.  San  Francisco. 

Contractor— T.  D.  Courtright.  349  51.'=t 
St..  Oakland. 


Plumbing— J.    A.    Fazio.   2059   Webster 

St..    Oakland. 
Tile   work— Superior  Tile  &  Product* 

Co..   3743  Broadway,   Oakland. 
Glass— East  Bay  Glass  Co..   621  Sixth 

St..    Oakland. 
Brick   Work- Hershcl  &  Relnecke. 
Lumber— Tllden  Lumber  Co.,   Foot  of 

University  Ave.,  Berkeley. 
Steel    Sash— Bast    Bay   Glass   Co.,    621 

.'7ixth  St.,  Oakland. 
Hardware  —  Maxwell    Hardware    Co.. 

1320   Washmgton    St.,    Oakland. 

Contract    Awarded. 

RESIDENCE  Cost,   $12,000 

SAN  FRANCISCO.  Calif.  .\'W  Mon- 
terey   Blvd.    &    Santa    Clara    Ave. 

Two-story  and  basement  frame  and 
stucco    residence. 

(Iwner- Edward  Brady,  2582  Chest- 
nut  Street. 

Anhitect— Alfred  H.  Jacobs.  110  Sut- 
ter Street. 

(.'ontractor — Michael  &  Bomerer.  762 
De   Haro  Street. 

Contract   Awarded. 

DUPLEX  Cost.    $5000 

SANTA   CRUZ.    Santa  Crux  Co..   Cal. 

Third   street, 
(.me-story    frame    and    stucco    duplex 

residence   (2   3-room    residences). 
Owner— L.    S.   Milinovich.    Taft. 
Architect— Not  Given. 
<:ontractor — Walter  Reed,   Santa  Ciuz 

To   Be   Done   By   Day's  Work. 
RESIDENCE  Cost,    $4000 

S.\N  JOKE,  Santa  Clara  Co.,  Cal.  No. 

255  North   18th   St. 
One-story    and    basement    frame    and 

stucco   residence   (5  rooms). 
Owner  and    Builder— F.   H.    Williams, 

360   N.    18th    St..    San   Jose. 
Architect— Not   Given. 

Sub-Contracts  Awarded. 

RESIDENCE  Cost.   $11,400 

PALO  -ALTO.   .Santa  Clara  Co..  Calif. 

Crescent   Park. 
Tw-o-story  stucco  residence  (gas  heat- 
ing   svsiem.     tile   roof,     hardwood 

floors), 
t  iwner — Colonel  Chamberlain. 
Architect  —  Henry   H.   Gutterson.    52C 

Powell  St.,   San  Francisco. 
Contractor— B.    Tunberg    &    Co..    Box 

732.    Palo   Alto. 
Plumbing— Lee  &  Sharpe.   Palo  Alto, 
electric   Wiring  —  R.   Midsley.    Menlo 

Park. 
Sheet    Metal  —  Stanford    Sheet    Metal 

Works.    Palo  Alto. 
Tile  Work— C.   L.   Frost.   Palo  Alto.      ^ 
Glass — .-Vcme    Glass    Co..    Palo    Alto. 
Iron  Grille  Work — Engfer  Iron  Works. 

San   Jose. 
Lumber— Merner  Lumber  Co. 
Painting— Tliomas  &  Staugl.  Palo  Alto 
Lathing    and    Plastering- E.    J.    Silus, 

Palo  Alto. 

Contract    Awarded. 

.ALTERATIONS  Cost.    $2500 

SAN    FRANCISCO.      No.    G27    London 

Street. 
Alteiations  to  residence. 
(.)wner — M.    Peterson,    Premises. 
Architect— D.   E.   Jaekle,    126  Post  St.. 

San  Francisco. 
Contractor— F.  Portulo.   1279  43rd  Ave. 
San  Francisco. 

To  Be  Done  By  Day's  Work.. 
RESIDENCE  Cost.  $6000 

OAKLAND.-   Alameda    Co.,    Cal.      No. 

144   Alta   Road. 
One-story    and    basement    frame    and 

stucco  residence   (6  rooms).     . 
I  Iwner  and  Builder— C.  J.  Pfrang,  6300 

Claremant  Ave..   Oakland. 
Architect— Not  Given. 

Contract  Awardod. 

RESIDENCE  Cost.  $5000 

BERKELEY.    Alameda    Co..    Cal.     No. 

90  Alamo  Street, 
(ine-story    and    basement    frame    and 

stucco  residence   (6   rooms). 
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(iwner  —  N.    Nicholson,    '.so    Bios 

Wily,   San  Leandro. 
Architect— Not  Given. 
Contractor  —  D.    W.      Nicholson. 
•Blossom    Way.    San    Leandro. 


Sub   Bids  Being   Tal<en. 

RESIDENCE  Cost.    $ 

HILLS-BOROUGH,   San   Mateo  Co. 

Two-story  and  basement  frame  and 
stucco  residence  (S  rooms  and  3 
liaths):  shake  roof,  gas  heating 
system,  hardwood  tloors,  wood  sash 
tile   baths,    etc. 

owner  .ind  Builder— Lengfeld  &  Olund 
220  Third  Ave..   San  Mateo. 

Architect  —  Leo  Sharps,  1477  Burlin- 
•  game  Ave..  Burlingame. 


Contract  Awarded. 

RESIDENCE  Cost.    $3000 

BERKELEY.   Alameda  Co..  Cal.     No. 

2333   Ward   Street. 
Two-story  frame  residence   (3  rooms), 
owner — Rebecca   Young. 
Architect — Not  Given. 
Contractor— D.   W.   Gaskill,   3011  Hille- 

gass  Ave.     Berkeley. 


Contract   Awarded. 

RESIDENCE  Cost.   $5000 

SAN     FRANCISCO.       Pacheco     St.     9 

Ariel  Way. 
(3ne-story    and    basement    frame    and 

stucco  residence. 
Owner— E.  T.  Grimes,  SIO  Pacheco  St., 

San    Francisco. 
Architect  —  Harold   G.    Stoner.    West 

Portal   and    Portola   Drive. 
Contractor— A.  T.  Morris  &  Sons,  B400 

Fulton  St..  San  Francisco. 


Contract    Awarded. 

Residence  Cost,  $7000 

S-AN  FRANCISCO.    NW  Twenty-sixth 

and  Eucalyptus  Streets. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner   and    Builder— E.    B.    Campbell. 

2361  21st  Avenue. 
Architect — Not  Given. 
Contractor — Jas.    Arnott    &    Son.     033 

Taraval  St.,  San 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,  $5000 

SAN  FK.^NCISCO.     W  Van  Ness  Ave. 

N  21th  Street. 
On-story    and    basement    frame    and 

stucco  residence. 
Owner  and  Builder— John  Brandt,  2S27 

Mission   St.,    S-an   Francisco. 
Architect— Not  Given. 

Contract   Awarded. 

RESIDENCE  Cost,    $7000 

BERKELEY,    Alameda  Co.,   Cal.      No. 

650  Euclid  Avenue. 
Two-story    and    basement   frame    and 

stucco  residence   (6  rooms). 
Owner— C.    E.     Davies,     419    Coventry 

Road,    Berkeley. 
Architect — Not    Given. 
Contractor— S.   C.  Dawe.   619  Coventry 

Road.  Berkeley. 

To    Be    Done    By   Day's   Work. 
RESIDENCE  Cost.    $6000 

SAN    JOSE.    Santa    Clara    Co..    Calif. 

No.   1475  Emory  Street. 
One-story    and    basement    frame    and 

stucco   residence    (6   rooms). 
Owner— William   H.   O'Neil.   Premises. 
Architect— Not  Given. 

Contract  Awarded 

RESIDENCE  Cost,   $ 

BERKELEY,  .\lameda  Co.,  Cal.  Bow- 
ling Drive. 

Two  -  story  and  basement  frame  and 
stucco  residence  (ten  rooms). 

Owner^H:  C.  Cheek. 

Architect — Roland  I.  Stringham,  5  2  5 
Market  St.,  San  Francisco. 

Contractor— Emll  Person,  829  San  Luis 
Berkeley. 

To  Ask  Bids  In  One  Week. 

RESIDENCE  Cost.  $12,000 

BERKELEY,    .^l.-imeda    Co.,    Cal.     Al- 


v;irado  Rr.atl. 

•o  -  storv  and  basemen',  frame  re.-s- 
idence  (»  rooms.  4  baths)  Califor- 
nia-Colonial type,  shake  roof,  air 
conditioning  system,  steel  sash, 
hardwood  floors,  etc. 

i-ner- Withheld. 

chitect— E.  L.  Snyder.  2101  Shnttuek 
.\ve..    Berkeley. 


To   Be   Done   £5y   Day's   Work. 
RESIDENCE  Cost,  $4,0C0 

SAN   FRANCISCO.     SW   29th   Avenue 

and   Cab.-illo   St. 
One-story  frame  dwellinjT. 
Owner  and  Builder— H.   H.   Isaac.   517 

Belvedere   Street. 
.Architect- Not   Given. 


Plans  Completec: — Contract  Awarded 
RESIDENCE  Cost.    $6,O0C' 

.SAN  FRANCISCO.    Tenth  Avenue  and 

Pacheco. 
One-story  frame  and  stucco  residence 

(five  rooms). 
("Jwner — Miss  Grace  Ringressy. 
Architect— C.  O.  Clausen.  746  46th  Ave. 
Contractor — J.    Dawson.    1507    Lincoln 

St..  Berkeley. 


Contract   Awarded 

I'.ESIDENCES  Cost.    $6,000 

SAN  FRANCISCO.  N  San  Juan,  75 
and   50   W   Alemany. 

Two  one-story  and  basement  frame 
dwellings. 

(inner— The  McCarthy  Co.,  333  Kear- 
ny Sareet. 

.\rchitect— Not  Given. 

Contractor— Aetna  Const.  Co.,  23S  Ar- 
lela   Street. 


To  Be  Done  by  Day's  Work. 
RESIDENCE  Cost,     $6000 

.'iAX    MATEO,    San  Mateo  Co..   Calif. 

Lot  41.  Idaho  Street. 
One-story    and    basement    frame    and 

stucco  residence, 
("iwner  and  Builder — Frank  Ferrea,  712 

5th    St..    San   Mateo. 
Architect— Not    Given.  i 

Contract    Awarded. 

RESIDK.NCE  Cost.    $6000 

I'lED.Md.N'T.  Alameda  Co..  Cal.  No. 
1623   Grand  Ave. 

One-story  and  basement  frame  and 
stucco  residence. 

Owner— R  B.  Sims,  1939  Courtland 
Ave..   Piedmont. 

Architect-^Not  Given. 

Contractor— W.  H.  Sims,  1939  Court- 
land    Ave..    Piedmont. 

Sub-Contracts  Awarded. 
RESIDENCE  Cost.    $5000 

BERKELEY,    Alameda    Co.,    Cal.    No. 

ISO  Vassar  Street. 
Two-story  frame  and  stucco  residence 


Owner  and  Builder— W.  A.  Netherby, 

3S53   Lyman   Road,   Oakland. 
..Architect- Not   Given. 
Plumbing— J.  A.  Fazio. 
Electric   Wiring— E.   L.    Reid. 
Heating— Atlas  Heating  &  Ventilating 

Ci.iiipany. 
Brick   Work— W.  Hoist. 
Lumber — Hogan    Lumber    Co. 
Steel    Sash  —  Michel    &    PfefEcr    Iron 

\Vnik,«.    10th    and    Harrison    Sts.. 

San    Francisco. 
Wood   Sash— Pacific  Mfg.   Co. 
Hardware— B.   Simon  Co. 
Concrete — A.    A.    Johnson. 
Flooring— H.   C.   Hansen. 
Reinforcing  Steel — Bormann  Steel  Co. 

To   Be   Done  By  Day's  Work. 
RESIDEXCE  Cost,  $5000 

PALO  .\LTO.   Santa  Clara  Co.,  Calif. 

No.  HSO  Middlefield  Road. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner — Lillian    A.   Dudfield. 
Architect  —  Wm.  Mooser.  Monadnock 

Bldg.,    San   Francisco. 


To   Be  Done  By  Day's  Work. 
KESIDENCE  Ccs 

>AX  FR.\NCISCO.  SE  Mis.sioi 


( 'ne-sLory  frame  dwelling. 
Owner   and    Builder — M.    K 


Architect — Not 


Contract  Awarded 

RESIDENCE  Cost,    $11,300 

SAN    FRANCISCO.     SW    Corner    15th 

Ave.   and   Kirkham   Street. 
Spanish   style    residence    (tile    roof. 

hardwood  floors,  etc.;  8  rooms  anij 

3  baths). 
Owner — Harry  Daniels. 
Architect— C.  O.  Clausen,  746  46th  Ave 
Contractor— Robt.  Black.  1935  CabriUo 


Plans   Being   Prepared. 

RESIDENCE  Cost,  $ 

SAN  FRANCISCO.    Sea  Cliff. 

French  style,  frame  and  stucco  resi- 
dence (8  rooms,  3  baths)  elevator, 
wood  sash,  etc. 

Owner — Withheld. 

.\rchitect— C.  O.  Clausen.  746  46th  Ave 


Plans  Completed 

RESIDENCE  Cost,   $15,0'in 

SAN  FRANCI.SCO.  Fairfax  Ave.  anl 
Baywood. 

French  style  frame  and  stucco  resi- 
dence (10  rooms,  3  bathe)  slate 
roof,  etc. 

Owner — Withheld. 

.Architect— C.  O.  Clausen.  746  46th  Ave. 


Owner  Taking  General  Bids 

RESIDENCE  Cost.   »7.0M 

SAN   FRANCISCO.     Slarina   District. 

One  -  story  and  basement  frame  and 
stucco  residence   (5  rooms). 

Owner— Mrs.  T.  J.  Webb,  239  Cervan- 
tes Blvd. 

Architect— C.  O.  Clausen.  746  46th  Ave 


Plans  Being  Figured — Bids  Close  Dec. 
16 

RESIDENCE  Cost.   $12,000 

VALLEJO.   Solano  Co.,   Calif. 

Two-story  frame  and  stucco  residence 
(S  room.s  and  3  baths)  shingle  roi.l 
gas  hot  air  heating  system,  hard- 
wood   floors,    tile    baths,    etc. 

Owner— Russell    F.    O'Haro. 

Architect   —    Fred   Reimers,    233   Post 
St.,    San    Francisco. 
Fred  DuPuy,  110  Sutter  St..  is  figur- 
ing the  plans  and  desires  sub-bids  on 

all   portions    of    the   work. 

Contract  Awarded 

RESIDENCE  Cost.   $5,500 

OAKLAND,    Alameda    Co.,   Calif.'  3401 

Gindo  Street. 
One  -  story  and  basement  frame  and 

stucco  residence  (6  rooms). 
Owner— H.  A.  Pleitner,  4021  E  14th  St. 

Oakland. 
.Architect- Not  Given. 
(.Contractor- Wm.  Watson,   4750  Melson 

Ave..  Oakland. 

Contract  Awarded 

RESIDENCE  Cost,  $4,000 

S.AN  FR.ANCISCO.  W  4Sth  Ave.  "'H 
N   Riviera  Street. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner— R.   and   A.    V.    Marrin. 

Architect— C.  O.  Clausen.  746  46th  Av- 
enue. ■ 

Contractor— -A.   J.   Wilbe,   2  4  4  4   Great   I 
Highway. 

Contract  Awarded 

RESroENCB  Cost.  $4,00» 

SAN   MATEO,    San  Mateo  Co.,   Calif. 

Lot  2.  Block  4.  Florin   Street. 
One  -  story  and  basement  frame  and    1 

stucco   residence. 
Owner- H.  H.  Boyle.  1103  Burlingame 

Ave..  Burlingame. 
Architect— Not  Given. 
Contractor— Martin  Peterson,  12S  Lor- 

ton  St..  San  Mateo. 
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infract    Awarded. 

!;Sli>KN'rK  Cunt.    »50U0 

■RI.INCAMK.  Siin  Mateo  Co.,  Cal. 
ie-Mt">iy    and    buHement    frame    an'^. 

stiKH-o  residence. 
i'ner~.\l.  G.   Strok. 
■chKecl— Not   Given, 
ntnutor— .I<ihn   McCiirlhy.    50   Hud- 

.•fon  St..   licdwood  City 

b  Contracts   Awarded. 

JDITKI.V  Contract   I'rlce  IST.DUO 

5LAXO,  Kern  Co..  Calif.  Campus 
of  high   scliool. 

ito  and  farm  meclianics  building. 

mer— Delano  .Joint  Un.  High  School 
DiBtrict. 

chllect— ]?:.  .1.  «yranie«.  215  Haber- 
felde   Bldg..   Bakersneid. 

nlra.  lor— Williams  and  Greenough. 
1.1H    Lincoln    Ht..    Bakersfield. 

ofing— iirvll  McNay.  Bakersfield. 

jmblna— R.   S.   Preels.   Delano. 

■etric  Wiring— Drury  Electric  Co.. 
Bakersfield. 

ating— J.  E.  Pfltijohn  &  Co..  De- 
lano. 

cet  Metal— Bakersfield  Sheet  Metal 
Wcirk.i,    Baker.sfleld. 

e— Kern  County  Roofing  Co.,  Bak- 
ersfield. 

ick  Work— Thos.  Hopem,  Bakers- 
lirlil. 

thing  &  Plastering— Chas.  Conklin, 
liaker.sfield. 

mber— King  Lumber  Co.,  Bakers- 
Held.  ^ 

:el  Sash— Kyle  &  Co.,  Fresno: 

»od  Sash — King  Lumber  Co..  Bak- 
ersliekl. 

inting— I'eter    Stevens,    Bakersfield. 

In.  Steel — Kyle  &  Co..  Fresno. 

uctural    Steel— Kyle   Co.,    Fresno, 

Ask   Bids  Within    Few  Days. 
PLEX    RESIDENCE        Cost,    $8,000 
X    MATKO.    Calif.,   8th   Ave. 
o-.'itnry    frame    and    stucco    duplex 

reBldence  (2,  5  room  residences), 
ilngle    root,    gas     heating     system, 

hardwood    lloors,    etc.) 
per — Walter    Von    Bergmann. 
'hitert— I-7d.   M.   Sharpe,   525  Market 

St. 

itract   Awarded. 

SIDK.NTE  Cost.    $6,000 

N   FRANCISCO,   Calif.— E.   Colling- 

wood,    N.    20th    Street, 
e-story    &    basement,      frame     and 

stucco    residence, 
ner — M.    Panagouleas. 
ihitei  t— Plan.s     by    B.     K.     Dobko- 

wltz.    425    Monterey   Blvd. 
Itrftctor  —  Robert     McCarthy,     356 

Church  St. 

ins  Being  Prepared. 

SIDENCES  Cost.    $5,000   each 

N  FRANCISCO.    Pinelake  Park. 

ur  one-^tory  and  basement  frame 
and  stucco  re.sldences  (4-  5-  and 
6-rooms)  tile  &  composition  roof- 
ing, wood  sash,  hardwood  floors, 
tile  baths,  etc. 

Tier  and  Builder — A.  J.  Herzig,  635 
Victoria  Street. 

>hltect— D.   E.   Jaekle.   126  Post   St. 


itract    Awarded, 

SIL1ENCES  Cost,   $4,000   ea. 

N    FRANCISCO,    Calif.     N.    Rivera 

and  29th  Ave. 
jr,    one-story    &    basement    frame 

and    stucco    residences, 
ner — Happy     Home     Building    Co.. 

105    Montgomery    Street, 
ihltect — Not  given, 
itraclor— S.    K.    Birdsall.    646    47th 


Ask   Bids  Within   One  Week. 

8IDENCE  Cost,    $ 

KL.AND.  Calif.  Rockridge  Dis- 
trict. 

o-story  &  basement,  frame  and 
stucco  residence, 

ner — Mr.   Weaver. 

:hitect— Miller  &  Warnecke.  Finan- 
cial   Center    Bldg..    Oakland.  I 


Sub  Contracts  Awarded. 

RE»1I)E.\'('K  Cost,    $51100 

VALLEJO,    Solano   Co..    Calif. 

One-story  all-wood  residence  (livt; 
rooms)  shingle  roof,  gas  heating 
system,  wood  sash,  hardwood 
floors,   tile  bath.  etc. 

Owner- Jas.  Gee,   Jr. 

Architect— D.  E.  Jaekle.  126  Post  St.. 
.'^an  Francisco. 

Conlractor— James   Bllcon,   62S   Louis- 
iana St.,  Vallejo. 

I'LIIMBING- Wilder     Hardware     Co., 
Vallejo. 
HEATING— Modern       Sheet       Melal 
Works,    Vallejo. 

TILE— Superior  Tile  &  Products  Co., 
Oakland. 

CLASS— Vallejo  Lumber  Co..  Valle- 
jo. 

IHO.V  GRILLE  WORK— X.  M.  Wil- 
liams,  Vallejo. 

LATHING  &  PLASTERING— L.  W. 
Johnson,    Vallejo. 

LU.MBER— El  Cerrlto  Lumber  Co.. 
Berkeley. 

WOOD  SASH— Vallejo  Lumber  Co.. 
Vallejo. 

HARDWARE  —  Wincliell  Hardware 
Co..    Vallejo. 

PAINTING— Jack     Barnewitz.     Valle- 
jo. 

FLOORING— Webster  &  Brum.  Val- 
lejo. 

WINDOW  SHADES— Jack.son  Furni- 
lure   Co..   Vallejo. 


To   Ask   Bids   Within   One   Week. 

I.ESIDE.NCE  Cost,    $ 

PIEDMONT.  Alameda  Co..  Cal.  up- 
per Piedmont  Estates. 

Two-story  frame  and  stucco  residence 
(8  rooms  and  3  baths)  tile  roof, 
wood    sash,    gas    heating    system. 

Owner — Marion    Buckley. 
Architect— Ed.   M.   Sharpe.   525  Market 
St.,   San   Francisco. 

Plans    Completed. 

ALTERATIONS  Cost.     $ 

.SAN     FRANCISCO.     Calif.      144     25th 

Ave. 
.^iterations  to  residence, 
owner— Frank    &    Marie    Sutton.    2757 

Polk    Street. 
Architect— Oscar       R.       Thayer.       1120 


Str 


Contract   Awarded. 

RESIDENCE  Cost.    $5200 

HAYWARD.    Alameda   Co..    Calif. 
Two   1 -story  frame  residences   (4   rms. 

each),    rustic    exterior,    hardwood 

floors,    wood    sash,    etc. 
Owner— Mr.    Struble. 
.\rchitect  —  George    P.     Simonds,    192 

JIain    St..    Hayward. 
Contractor— H.     S.     Shain.     54     Arleta 

Ave..    Hayward. 

To    Be    Done    By    Days    Work. 

RESIDENCE  Cost,    $4,600 

o.'kKLAND,   6300  Ascot  Drive. 
Two-story,    six    room    dwelling. 
Owner  and   Builder — A.    L.   Anderson. 

1917,    16th    Ave..    Oakland. 
.Architect — Not  given.  t 

Contract  Awarded. 

RESIDENCE  Cost,     $5500 

SAN   MATEO.    San   Mateo  Co.,    Calif. 

Lot  14  BIk  J,   15th  Avenue. 
One-story    and    basement    frame    and 

stucco  residence, 
owner— Percy      Bradshaw.      161      15th 

Ave.,  San  Mateo. 
-Architect — Not  Given. 
Contractor— Wallace  Waterhouse,   1747 

Palm  Ave..   San   Mateo 

Contract    Awarded. 

RESIDETJCE  Cost.    $50(in 

BfRLINGAME.    San    Mateo   Co..    Cal. 

Buriingame  Avenue. 
One-story    and     basement    frame     and 

stucco  residence. 
Owner— Alltn    Herkfoni. 
-Architect— Not  Given. 


Aic-,.    San  Mateo 

Contract    Awarded. 

ItESHlE.NCE  Cost.    (6000 

SA-\    MATKO.   San    Mateo   Co..    Calif. 

Aragon    Blvd. 
ilne-story    and    basemeni    frame    and 

stucco    residence. 
Owner — Prank  Murpby. 
Architect — Not  Given. 
Contractor— G.    W.    Williams    Co.    315 

Primrose    Road.    BurllnKame. 

Plans      Being      Figured  —  Bids      Close 

Dec.    10. 

RES-IDE-NCK  Cost.   $ 

SA-V     FRANCI.SCO.      Calif.        Russian 

Hill. 
Two-story    and    basement    frame    and 

."turco  residence  (7  rms..  3  baths). 

terra   cotta   tile    roof,    wood   sash. 


Sub-Bids  Being  Taken. 

RESIDE-VCE  Cost.    $5,000 

l^AN  FRANCISCO.  Ulioa  near  Four- 
teenth -Avenue. 

One  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  tile  and 
composition  roofing,  gas  heating 
system,  wood  sash,  hardwood 
floors,  etc. 

owner — A.  Halsen,  2427  25th  Avenue. 

.Architect- D.   B.  Jaekle.   126  Post  St. 


Contract  Awarded 

RESIDENCE  Cost.    $4500 

S.AN  FR-ANCISCO.  Mt.  Vernon  and 
San   Jose   Ave. 

^^n,-'  -  story  and  basement  frame  and 
stucco  residence  (5  rooms)  tile  and 
composition  roofing,  gas  heating 
system,  wood  sa.sli.  hardwood 
floors,  tile  bath. 

Owner — -Mr.   Horn. 

Architect— D.   E.  Jaekle.   126  Post  St. 

Contractor — Gordon  Morris.  95  Pine- 
hurst  Way.  • 
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SCHOOLS 


Preliminary    Plans    Approved. 
AUDITORIUM  Tost.     $50,000 

LATOX.   Fresno  Co..   Calif. 
Reinforced     concrete     auditorium     at 

High  School. 
Owner  —  Laton     Union     HiKh     .School 

District, 
Architect— Xot    Given. 

Contract    Awarded. 

GYMNASIUM  Cont.    Price.    $49.C76 

MADERA.    Calif. 

One-story  reinforced  concrete  gym- 
nasium (composition  roof,  some 
tile,   steel  columns,   maple   floors). 

Owner  —  Madera  Union  High  School 
District. 

Architect — E.  Ernst,  9  W.  Cleveland 
St.,    Stockton. 

Kngineer — Ernest    Francis,    California 
State  I--ife  Bldg..  Sacramento. 
Contractor:      Midstate    Construction 

Co..    !ifi2    Power   Building,    Fresno. 

Bids  Opened. 

SCHOOL  Con.    J45.00U 

WARM  SPRINGS,  Alameda  Co.,  Calif. 

One-story  frame  and  stucco  grammar 
school  (six  classrooms,  domestic 
science  room  &  auditorium)  com- 
position roofing,  tile  trim,  steam 
heating  system,  wood   floors,  etc. 

Owner— Warm  Springs  Grammar 
School  District. 

Architect—Henry  C.  Smith.  HumljoKlt 
Bank    Bldg.,    San    Francisco. 

Lnw  Bidder— G.   M.   Latta,   157   Rhodes 
Court.  San  Jo«e. 
Complete  bi-ds  follow: 

(1)   Deduct    for    omitting    temperature 
control; 

(2>    Deduct  for   omitting  foot  lights: 

(3)  r-educt  for  omitting  border  lights; 

(4)  Deduct   for  omitting   electric  clocJt 

system- 
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a  D-d 


at  Deduct    for  omiiting   radio 
sound  system: 
(a)  Add  or  deduct  for  excav.  per 
lb)  do  for  concrete,  per  c.y.; 
tc>  do  for  concrete  forms,   per 
IdJ  do  for  reinf.  steel,  per  lb. 

Guy   M.  Latta,   Ssiii  Jose $52.68, 


f.: 


JOO 
331 


rik  J.   1     ill\    S    F 


H.  A.  BrKige*!    San  Jose 


derson    &    Rowe,    45    Belcher    St., 
J15.774. 
Electric — Spencer   Electric    Co.,    Mon- 
.    adnock   Bldg.,   $3,429. 
Complete   bids   follow: 

General   Work 

(1)  Excavation    and    backtilling    from 

bottom    of    excavation    to    depth 
not   to  exceed  five  feet,    add 
(1-a)    do.    deduct. 

(2)  Foundation   concrete,    per   cu.    yd. 

add 
(2-a)    do.    deduct. 

(3)  Foundation    forms,    per    sq.    ft.    of 

contact    surface,    add. 
(3-a)  do.    deduct. 

14)   Other  concrete,   per  cu.   yd.    add 
(4-a)  do.   deduct. 
(5)    Forms    fur    concrete,    per    sq.     (t. 

of  contact   surface,   add 
(5-a)  do.   deduct. 
(11)  Beinforcing  bars,  per  lb.  in  place, 

add 
(6-a)    do.    deduct. 

y.    C.   Amoroso  &   Sons $97,400 

(1)  4.00 

(1-a)      3.00 

(2)         9.50 

..(2-a)      7.40 


..(3) 
.(3-a) 


..$98,S40 

3.00 

I)      1.50 

13.00 


(2-a) 

(3) 

(3-a) 

. (4) 




,._ (5)            .20 

(5-a)       .to 

James   1 

L.    McLaughlin 

$99,015 

(1)          l.CO 

(1-a)      1.10 

(2)        12.00 

.(6) 


Mechanical    Equipment    &    Plumbing 

Anderson    &    Rowe    „ $15,774 

Herman     Lawson     15.915 

M.    J.    Reeves    Heating    Co 16.977 

S'cott    Company 17,077 

F.  W.  Snook  Company   (Bid  irregular 

and   not  read). 

Electrical    Work 

.Spencer   Electric   Company   ~.%Z.iiS 

Abbett  Electric  Co.   „...  3.950 

Lynn   &    Heffernan    _ 3.97« 

Globe  Electric  Works  _.. „.  4,181 

Victor    L/emoge    - — ^...  4,277 

Central   Electric   Co 4,690 

Lee   Electric  Co.    ..- 4,700 

G.  H.    Armstrong   4,772 

Aptos   Electric   Construction  Co.  5,147 

Aetna   Electric   Co.    -5.167 

Hotchner   Bros „ 5,28" 


Bids   Wanted — To   Close    December  17,1 

7   P.   M. 
ADMIX.  BLDG.  Cost.  $150,000 

TAFT,    Kern    Co..    Calif.      Taft   Union 

High   School  Campus. 
Two-story  reinforced  concrete  admin- 
istration    building   (concrete    joist 
lioors,    steam    heating   system,   flat 
loof,  awning  type  patent  windows, 
study  hall,  library,  otfice.s  and  nine 
classrooms,   etc.) 
Cmiier — Taft  Union  High  School  Dist. 
Architect— W.    H.   Weeks.   525  Market 
St-  San   Francisco. 
Bid^will  be  received  up  to  7  P.  M. 
on    December    17    and   opened   at   8  P. 
M. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  at  the  ofSce 
-.f  the  High  School  in  Taft  upon  de- 
posit of  $25. 


Plans   Awaiting   State   Approval, 
riECON'ST.    SCHOOL  Cost.^  JSO.OOfi 

ALAMEDA.   Alameda  Co..   '"'flf  ■  Mr 
Central  Avenue.  ^W'V^ 

Reconstruct  Lincoln  SchooL 
I  twner— Alameda  City  School   District 
Structural  Engin^^ers — L.    H.   Nishkian. 
.^25  Market  St.;  Earl  Hammill,  381. 
Bush    St..    and    Earl    Russell.    Pa- 
cific   Bldg..    San    Francisco. 
Architect— H.    A.    Minton.    525   Market 

St..    San    Francisco. 
Plans    have    been    forwarded    to    the 
State  Division  of  Architecture  for' 
approval. 


(a) 

1.5U 

I  to  y\\  V 

.   for  av 

vard. 

BIDS    OPENED 

r.YMNASIUM  Cost,  $140,1)00 

SAN  FRANCISCO.    Willard  and  Fred- 
erick   Streets. 

One-story  steel  frame,  brick  and  ter- 

,      ra  cotta  gj'mnasium    (Polytechnic 

High    School)    concrete  side   walls 

and   fioors.    etc.;   locker   rooms  oq 

first  floor,   gymnasium  on  second, 

.  sunrooms,    offices,    etc. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — Chas.   Sawyer.  City  Archi- 
tect.   City    Hall. 

Structui-al    Engineer — H.    C.    Vensano. 
251  Kearny  Street. 
Low   bids    follow; 

General  Work— F.  C.  Amoroso  &  Sons, 
Wallactf    &    Keith    Sts..    $97,400. 


C.    Petersen 


■.(4-a)       

...(5)  .10 

..(5-a)       ..... 
..(6)  .05 

..(6-a)       _...- 

$105,000 

..(1)  1.50 

.75 


-(1-a) 
..(2) 


K,    K.    I'arker 


(5-a)  .OS 

_ (6)  .055 

: (6-a)  .0275 

Company $107,670 

_..(1)  5.00 

(1-a)  2.50 

— _(2)  10.00 

(2-a)  7.00 

- (3) 


..(3-a) 
..(4) 


.15 
12.00 


Mecha 


al     Equip.    «.    Plumbing— An- 


Bid    Opening     Date    Postponed     Until 

December  18,  10  A.  M. 
ADUITION  Cost.   $75.0001 

KLK   GKOVE.    Sacramento  Co..   Calif. 
Brick,   concrete  and  steel  addition  to 

high    school    (science    building  and) 

boiler  room). 
Owner— Elk  Grove  Union  High  Schosl 

District. 
Architct — Jens    C.    Petersen,    812   26tli 

St.,  Sacramento. 
Bids  will  be  opened  at  11  A.  M.  on 
Decmber    18. 

Plans  and  specifications  may  be  ob- 
tained   from    the    architect    and    from  ^ 
Philip   B.    Smith.   Clerk   of   the   Board.    : 
Elk   Grove,    upon    deposit    of  $25. 

Date  of  opening  bids  was  previously 
reported  for  December  6,  7  P.  M. 


Sub-Bids    Wanted. 

STORE  Cost.    JIO.OOC 

OAKLAND,    .\laroeda    Co.,    Cal.      No 

1918   Park   Blvd. 
One-story  store  building. 
Owner— A.    Hirschberg. 
.\rchitect— Not    Given. 
Contractor — Daley    Bros..    4221    Horton 

St.,   Emeryville. 
Reinforcing    Steel— W.    S.    Wetenllall. 

17th    and    Wisconsin    greets.    San 

Francisco. 
Flooring— Van    Fleet    Freear   Co..   55. 

Howard  St..   San  Francisco. 
Sub-bids  are  being  taken  on  roofing 
iilumbing.   sheet    metal,    glass,  lathing 
and    plasi.rring.    steel     sash,     palntlne 
etc. 


PACIFIC    CONSTRUCTOR 


;3 


IDS   OPENED 

SAN  FRANCIS<;(l.  —  lOrling  Andiir  - 
jii  Co..  at  $2,385  submitted  low  bid 
)  Departinenl  of  Public  Works  for 
iterlor  and  exterior  pnlntinff  of  the 
Ixiflsior  School.  Kxrplslor  Avf.  anil 
ondoii   Street. 

foiiii>lelo   bULs   follow: 

Irllng    Anderson    Co. »2,3S0 

,.    I'.   Paoll   &  Co a.C'.i'.i 

f.  S.  Thomtwon 2.7110 

elliible    Piilntlng    Co 2.84IJ 

ramer  Brothers  2.97.') 

,ee    Ulxon    I'alntlng  Co 3.383 

Bids  held  under  advisement.  • 


IDS    OPENED 

SAN  FRANCISCO.  —  Hanson  llro.s.. 
140  .Mls.-cion  St..  at  13.500  submitted 
)W  bid  to  Department  of  Public 
.'orks  for  temporary  classroom  build- 
igs  at  I^owell  High  School.  Hayes  St. 
ewteen   Ashbury   anti  Clayton   Sts. 

Complete  bids  follow: 

anson   Brothers  $3,600.00 

lept.    of    Public    Works    (Bu- 
reau of  BIdg.  Repair) 3.677.S7 

.  H.  Johnson  3.744.00 

I.    E.    Vukicevlch 4.573.00 

Bids  held  under  advisement.  • 


IDS    OPENED 

SAN  FRANCISCO— Hey  wood  \Va.ke- 
pld  Co..  ISO  New  Montgomery  St.. 
nd  J.  W.  Fricke  So..  420  Market  St.. 
t  $4,425.60  submitted  identical  low- 
ids  to  Department  of  Public  Works 
)r  the  installation  of  chairs  in  the 
uditorium  of  the  Girls'  Higli  School, 
oott  and  O'Farreil  Sts. 
Other  bids  were: 

merican    Seating   Co $4,709.00 

eneral    Seating   Co 4,912.G.S 

Bids  held  under  advisement.  • 

ids  Vi'anted— To  Close  December  13, 
5  p.  M. 

V-\INASIIIM  Cost.  $60,091 

KVADA  CITY.   Nevada  Co..  Calif. 

ne-sttiry  reinforced  concrete  gymna- 
sium (lockers,  showers,  etc.) 

wiier— Nevada  City  Hiijh  .School  Dis- 
trict. 

rchitect  —  Wm.  Mooner.  Monadnock 
BIdg..    San  Francisco. 

;ngineer— W.  Adrian.  417  Market  St.. 
San  Francisco. 

Plans    and    .specifications    obtainable 

■era  the  architect  upon  deposit  of  $25. 

Ids  Wanted— To   Close    December   19, 

7  p.    M. 
'"HOiiL  Cost.    $28,000 

El.    PASO.    Sacramento    Co..    Calif. 
ne-st<iry    concrete    school, 
wner— Del  Paso  School  District. 

W.    E.    Coffman.    Forum 


BIdg 


Sac 


a  to 


Plans  and  specifications  may  be 
utained  from  the  architect  upon  de- 
3sit    of    $25,000. 

ids  Opened 

CHOOL  Cost,    $75,364 

EDP'ING,    Shasta   Co.,    Calif, 
ne-story   frame   and  stucco  grammar 
school  (12  classrooms  anti  auditor- 
ium to  scat  500). 
wner— Redding  Elementary  School 

District, 
rchitect — Masten  and  Hurd,  233  Post 

St.,  San  Ft-ancisco. 
Complete    bids    follow: 

:.  A.  Howkins  &  Co.,   S.  F $S3,32S 

linwiddie'  Const.  Co.,   S.  P 83,900 

Fm.    Martin,    San    Francisco 83,900 

'.   L.   Wold   Const.   Co.,   S.   F 84,522 

Vm.    Spivock,    San    Francisco...  89.900 

ampbell  Const.  Co.,  Sacto 92,300 

Alternate  proposals  are  being  con- 
idered   to  vletermine  low  bid. 

id    Opening     Date     Postponed     Until 
Dec.    17,    8    p.    M. 

MPROVE    SCHOOL,  Cost,    $ 

'ROCKETT.   Contra  Costa  Co.,    Calif, 
leconstruct  west  wing  of  the   gram- 
mar   school. 


School 


Distrlcl. 
Slructurai    Bnginaei- — Uewell   &    Earl. 
55    New    Montgomery   Street,    San 
Francisco. 
Aichltect— Henry    H.    (iutterson,    52  6 
Powell    St.,    San    Francisco, 
Plans  and  specifications  may  be  ob- 
tained from  the  engineers.  Dewell  and 
Karl,   .'.5   New  Montgomery  Street,    uli- 
on    deposit    of    $25  00. 


Wa 


ecember   12. 

:ost.   $55.00(1 
icrete  auvli- 


7:30  P.   M. 
.\1DIT(1HIU.\[ 
(IILDALE.    Kern  Co..  Call 
( )ne   -    story   reinforced   co 

torium   (to  seat  1600). 
owner— Standard    School    District. 
.\rchitect— Charles  H.   Biggar.   Haber- 

felde    BIdg..    Bakersdeid. 
Kngineer— L.   H.   Nishkian.   525  Market 

St..  .San  FrancLsco. 
Plans  and  specifications  may  be  ob- 
lained    from   the  architect. 

Bids   Wanted— To   Close    December   11. 

8  P.  M. 
Si'HOOL  Cost.   $30,000 

SALINAS.  Monterey  Co.,  Calif. 
One-story  frame  and  stucco  gra.mmar 

school    (3    classrooms,    auditorium 

to  seat  260), 
Owner— Alisal   Grammar   School   Dist, 
Architect— Chas.  Butner,  51  Maple  St., 

Salinas. 
Engineer — P.  W.   Kellberg,   320  Markel 

St.,  San  Francisco. 
Plans  and  specifications  may  be  oli- 
tained     from     the    Superinten\ient     of 
Schools,    Court    House.    Salinas,    upon 
deposit  of  $20.00. 

Bids   Wanted— To   Close    December   14. 

2  P.   M. 
SCHOOL  Co.st.    $54,543 

DCRRIS.   Siskiyou  Co..   Calif. 
One-story  elementary  school  building. 
Owner — Dorris  Elementary  School  r-is- 

trict. 
Architect— Howard    R.    Perrin.    Under- 
wood  BIdg..   Klamath   Falls.   Ore. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect     upon    Tie- 


r.t   $25.00. 


Bids    Wanted — To   Close  December    14. 

1    P.   IVl. 

SCHOOL  Cost.  $16.iOO 

LAKE  COUNTY.   Burns  Vallev. 


-stor 


fran 


and 


gi-a 


school   (3  classrooms  and  assembly 
hall), 
owner— Burns   Valley   School  District. 
Architect— Herbert  and  Caulkins.  Ros- 
enberg BIdg..  Santa  Rosa. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    tlc- 
posit   of  $15.00. 

Bonds  Voted— Plans  Being  Completed. 

SCHOOL  Cost.   $23.6311 

KNIGHTSEN.    Contra   Costa   Co..   Cal. 

One-story   frame   and   stucco   element- 
ary school  (four  classrooms). 

Owner — Knightsen   Elementary   School 
District. 

Architect— Jas.    Narbett,    466   31st  St., 
Richmond. 
Bids  will  be  asked  shortly. 

Bonds  Voted — Plans   Being   Completed. 
SCHOOL  Cost,   $30,000 

COLUJIBIA,    Tuolumne  Co..   Calif. 
One  -  story  concrete  or  brick  grammar 

school  building  (five  classrooms). 
Owner— Columbia  G  r  a  m  m  a  r  School 

District. 
Architect  —  Wm.    Mooser.    Monadnock 

BIdg..   San  Francisco. 
Structural  Engineer— W.  Adrian.   4  1  7 

Market  St..  San  Francisco. 
Bids  will  be  asked  shortly. 

Bids  Opened. 

SCHOOL  Cost.   $ 

SAN  FRANCISCO.    Eartlett  and  22nd 

Streets. 
Xew  grammar  school  building  (twelve 


s)  AgasHlz  Scliool. 
Owner — City  and  County  of  San  Fran- 

clifco. 
Architect— Masten  &  Hurd.  233  Post. 
Structural  Engineer  —  Walter  Huber, 

Crocker  First  Nat'l  Bank  Bldsr. 
Klectrlcal   Engineer— Leland    &    Haley, 

5S  .Sutter  Street. 


T,o 


bids   folio 


General  Work-  c.  L.  WoM  Const.  Co., 
Ltd..    4412    Pillion   St.,   $162,229. 

Mechanical  Equipment  &  Plumbing- 
Herman  LawMOn,  4I1S  Tehama  St., 
$24,680. 

Electric- Lynn  &  Heffernan,   114   Ash- 
Ion  Ave.,  $17,740:    (a)  deduct  $639. 
Complete   bids    follow: 

General  Work 

(1)  add;  (2)  add.  (3)  add;  (4)  add; 
(5)  add. 

C.   L.   Wold  $152,229 

(1)  2.079 

(2)  1.68R 

(3)       2,B47 

(4)       5,192 

(5)        1.600 

Monson  Brothers $152,400 

(1)       2.147 

(2)       1.720 

(3)       2.946 

(4)       5.800 

(5)       1.530 

Einar   C.    Petersen $157,790 

(1)       2,366 

- (2)        1,925 

(3)        3.055 

(4)       6.G2S 

„ (5)   not  bid 

DeLuca   &  Son  $167.98,S 

(1)       2.1.55 

(2)       1.636 

(3)       2.596 

(4)       5,]B5 

(5)        1,323 

Anderson   &   Ringrose      $159,000 

(1)       2,500 

(2)       2,000 

(3)  3.456 

(4)       7,000 

(5)       2,n'35 

A.    Nelson.    Inc $162,117 

(11        1.S24 

(21        1.402 

(31        2.097 


4.2:1 


Mechanical    Equipment    and    Plumbing 

Herman   La\v.«on $24,680 

F.   W.   Snook 25.515 

Skelly   &    Kohlei- 25.900 

.Anderson    &    Rowe 25.989 

James   H.    Pinkerton 26.206 

Alta  Elec.  &  Mech.  Co 26.7:!4 

M.  J.  Reeves  Heating  Co 27,477 

Scott    Company    27,487 

J.    A.    Nelson.    Inc 29.191 

Electrical  Work 
(1)    deduct    for    omitting    microphone, 
room    speakers    and    control    panel. 
Lynn   &•   Heffernan  $17.74(1 

(I)  5311 

Alta  Elet     4.   Mech    Co  $18,189 

(1)  500 

DeLatoui     Electlic    Co  $18,765 

(1)  470 

Victor  L.  moge  $18.4iJ 


Spen 


Electr 


(I) 


Co 


760 
$19,123 


Abbett    Electric    Co  $20,935 

(1)  691 

H.   C.   Reid  &  Co  $21,100 

(1)  500 

Bids  received  from  K.  Flatland  and 
H.  S.  Tittle  were  considered  irregu- 
lar and   not  read. 


Bid    Opening    Date    Postponed    Until 
Dec.   13,  8   P.   M. 

SCHOOL  Cost.   $42,000 

SEBASTOPOL.    Sonoma   Co..   Calif. 

One-stoi-y  fi-ame  and  stucco  grammar 
school  (II  classrooms,  composition 
roofing,  steam  heating  system, 
wood  fioors.   wood  sash.  etc. 

Owner— Sebastopol  Union  Elementary 
School  District. 

Architect — Herbert  and  Caulkins.  Ros- 
enberg BIdg.,   Santa  Rosa. 


14 


PACIFIC    CONSTRUCTOR 


St.. 


Kngineer— W.  Adrian.   417  Hark 
San  Francisco. 

Plans  and  specifications  may  be  ob 
tained  from  the  architects  upon  de 
posit  of  J15.00. 

Date  was  previously  set  for  De 


10. 


Bids  Wanted — To  Close  Dec.  18,  2:30 
P.    M. 

SHOPS  Cost,   t 

SAN  FRANCISCO.  Fillmore  Street  be- 
tween Bay  and  Chestnut  Streets. 
.Machine  shopK   at  the   Marina  Junior 

High  School. 
Ownei^-City  and  County  of  San  Fran- 
Architects — George  Kelham.  315  Mont- 
gomery St.:  W.  P.   Day,  Financial 
Center  Bldg..  and  John  Bakewell. 
Jr..  251  Kearny  Street. 
Bids  are  being  taken  as  follows: 

(1)  General  work.  Est.  cost.  SI60.OOO: 
$50  deposit  for  plans. 

(2)  ilechanical  Equipment  and  Plumb- 
ing. Etet.  cost.  $14,000.  $25  de- 
posit for  plans. 

-,(3)  Electrical  work.    Est.  cost.  $9,000. 
$25  deposit  for  plans. 
(4)  General  work,    including   mechani- 
cal and  electrical  work.    Est.  coet 
$188,000:   $100  deposit  for  plans. 
Plans  and  specifications  may  be  ob- 
tained   from    Chas.    Sawyer.    City    Ar- 
chitect. Cifv  Hall. 


Bids  Opened. 

AUDITORIUM  Cost.    $32,275 

SAN  FRANCISCO.    N  20th  Street  bet. 

Missouri  and  Texas. 
One-stor>'  auditorium  at  Daniel  Web- 
ster   School    (steel    frame)    57x92- 
ft.:  to  seat  400. 
Oivi}er — City  and  County  of  San  Fran- 
Architect — Chas.    Sawyer,   City  Archi- 
tect, City  Han. 
Low  Bidder— Monson   Bros..   475   Sixth 
Street. 
Complete  bids  follow: 

Monson    Brothers    _ $42,219 

F.  C.  Amoroso  &  S<ins 42.86S 

C.   L.   Wold  Company _ 45.266 

Frank  J.  Rellly 49,331 

Bids  held  under  advisement. 


Contracts  Awarded 

SCHOOL  Cent.  Price.  $223,859 

SAN   FRANCISCO.   Florida  &   Bryant. 

(Sunshine-Buena  Vista   School). 
One  -  6tor>'  reinforced  concrete  school 
(18   classrooms,    dining    vt  tm.    ex- 
ercise room,  vocational  room,  rest 
rooms,   auditorium   to  seat   500). 
Owner — City  and  County  of  San  Fran- 
Architects— M.   J.    Rist.    Phelan    Bldg  ; 
Chas.    F.    StrothofT.    2274    loth    St.: 
Smith  O'Brien.  2032  Baker  St..  and 
Albert  Schroepfer.  681   Market  St. 
Structural   Engineer — H.    J.    Brunnier, 

Sharon  Building. 
Mechanical  and  Electrical   Engineer — 
A.  R.  McLaren.  Gil  Howard  St. 
'-Contractor — Anderson  &  Ringrose.   32i' 
Market  Street. 
Electric— G.    H.    Armstrong.    138S    Van 

Ness  Ave.   South.   $12,772. 
Mechanical    Equipment   and    Plumbing 
— Alta   Electric   &   Mechanical   Co.. 
467  OFarrell  St..   $28,782. 
Complete  bids  published  Nov.  21. 


Bids    Wanted — To    Close    Dec.    14th,    8 

P,   M. 
SCHOOL  Cost.  $45,422 

DEL  REY.  Fresno  Co.,  Calif. 
One   -   story-  frame  and   stucco  school 
building  (six  classroom*,  and  audi- 
torium to  seat  500)   tile  roof,  gas 
heating  system,  wood  floors,  etc. 
Owner — Prairie  School  District. 
Architect — Fred  L.  Swartz.  Brix  Bldg.. 
FYesno. 
Plans  and  specifications  may  be  ob- 
tained from  the  Clerk  of  the  Board  of 
Trcstees,   Prairie  School  District.  D<>1 
Key.  Calif. 


BIDS  WANTED 

HWWARD.  Alameda  Co.,  Calif.— 
Until  Dec.  16.  S  P.  M..  bid*  wUl  be 
received  by  Jacob  Harder.  Jr..  Clerk. 
Hayward  School  District,  1074  C  St., 
Hayward.  for  furnishing  lumber  to  be 
used  in  the  construction  of  the  new 
John  Muir  School  on  Orchard  Avenue 
and   Swto  Road.   Hayward. 

Specifications  and  proposal  fomi£ 
may  be   obtained   from   above   oflice. 


BIDS  WANTED 

DRY  CREEK.  Placer  Co.,  Calif.— 
Until  Dec.  14.  2:30  P.  M..  bids  will 
l.e  received  by  .Mrs.  Edith  Lewis. 
Clerk,  Dry  Creek  Joint  School  Dist.. 
for  materials  as  follows  for  the  con- 
struction of  a  one-room  and  kitchen 
school  in  Dry  Creek: 

Cement,  rock  or  gravel,  sand,  steel 
and  iron,  mason's  and  carpenter's  iron 
work,  lumber,  brick,  hme.  composi- 
tion roofing,  millw-ork,  plumbing  pipes 
and  fittings,  heating  boiler,  oil  burn- 
er, radiators,  and  piping,  rough  and 
finifih  hardware,  planter,  glass,  elec- 
tric work.  etc. 

Plans  and  specifications  may  be  ob- 
tained from  Architect  Charles  Dean, 
California  State  Life  Building,  Sac- 
ramento. 

Project  Ijeing  financed  with  WP.\ 
funds. 


Bids  Wanted— To  Close  December  14. 
6    P.    M. 

HIGH  SCHOOL  Cost.  $60,000 

CEDARVILLE.   Modoc  Co.,  Calif. 

tine  -  story  frame  and  stucco  bigh 
school  112  classrooms  and  study 
hall)  composition  roof,  steam  heat- 
ing system,  wood  floors,  etc. 

owner  —  Surprise  Valley  Union  High 
School  District. 

Architect — Jens  -Petersen.   812  26th  St. 
Sacramento. 
Bids  will  be  received  up  to  6  P.  M. 

on  December  14  and  opened  at  8  P.  M. 

Contract  Awarded. 

ADDITION  Cont.  Price.  $31,375 

BAKERSFIELD,   Kem  County.   Calif. 

Longfellow   School. 
Alterations  and  additions   to  Longfel- 
low School     (add     one  classroom, 
primary    room    and    kindergarten, 
etc.) 
Owner— Eakersfield    School    District. 
Architect — Charles  H.  Biggar,  Haber- 

felde  Bldg.,  Bakersfield. 
Contractor  —   Williams   &   Greenough, 
Bakersfield. 
Complete  bids  follow; 

Williams    &    Greenough $31.37.'> 

Opperman    &    Kampe _ 33.633 

Henry    Eissler    35.400 

Fisher  &   ilcNulty.   Fresno 35.494 

All  of   Bakersfield    unless   otherwise 
noted 


Bids   Wanted— To  Close   December  18, 

8  p.  M. 
GYMNASIU.M  Cost,    $241,000 

TULARE,   Tulare  Co..  Calif. 
Two  new  classroom  buildings  and  re- 
pairs  to   gymnasium,   and   central 
heating  plant. 
Owner— Tulare  High  School  District 
(W.  B.  Knokeyn,  Supt.  of  Schools) 
-Architect— W.  D.  Coates,  Rowel!  Bldg. 
Fresno. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    and    from 
the  Supt.   of  Schools  at   Tulare. 


Bid   Opening    Date    Postponed    Until 
Dec.   11,  4  p.  M. 

SCHOOL  Cost.  $135,001) 

-MARIPOSA,   Calif. 

.-Additions  to  high  school  (cone,  foun- 
dations, frame  and  stucco  con- 
struction, tile  roof,  etc.) 

Owner— Mariposa  High  School  Dist. 

.Vrchitect— W.    H.   Weeks.   525  Market 
St.,  San  Francisco. 
Date  was  previously  set  for  I>ecem- 

ber  5,  4  P.  M. 


Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  de^ 
posit  of  $25.00. 

Bids  Wanted — To   Close   December  14 

10  A.    M. 
SCHOOL  Cost,  $43,(M(,i 

HANFORI).   Kings  Co..  Calif. 
One-story  reinforced  concrete  element-* 

ary  school.  . 

Owner  —  Hanford    Elementary    Schooil 

Pistrict  (W.  C.  Tar.  Clerk). 
Architect— W.  D.  Coates.  Rowell  Bldg 

Fresno. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  deposit 
of  $25.00. 


Bids  Opened. 

SHOP    &    GARAGE  Cost.    $3i 

SEBASTOPOL.   Sonoma  Co..   Cal.    8e4 

bastopol  High   School  grounds. 
One   -   story  reinforced  concrete  shot 

and  garage  building. 
Owner— Analy  Union  High  School  Ilb.1 

trict  (B.  Best.  Clerk). 
Architect — Louis  S.    Stone  and  Henry 

C.   Smith.   785  Market  Street.  9u 

Francisco. 
Low  Bidder — A.  Nelson  Inc..  242  Ocean 

Ave.,  San  Francisco. 
Bids  were  taken  as  follows: 

(1)  Work  complete,  shop  and  garaee 
including  heating; 

(2)  Shop,   including  heating  but  omit- 
ting  garage: 

(3)  Deduct  for  omitting  heating. 
Complete  bhJe  follow: 

.\.  Nelson,  Inc..  S.  F _(1)  $45,941 

.... (2)     33,}7; 

(3)       5,J00 

Leibert  &  Trobock,  San  Ra- 
fael   - (1)     47,649 

. (2)     34,901 

Robt.  McCarthy,  S.  F (1)     49,4!I 

(2)     38.S1J 


(3) 


Bids  Opened. 

MUSIC    BLDG.  $18.3M 

PETALUMA.  Sonoma  Co..  Cal.  Peta-: 

luma  High  School. 
One-stor>-    frame     and   stucco     music 

building  at  the  high  school   (54x34 

ft.)  six  practice  rooms,  storeroomsr 

for    inustruments.     heating    room. 

rest  room.  etc. 
Owner— Petaluma    High    School    Dist 
Architect— Brainerd  Jones.   226  Wash-I 

ington  St..  Petaluma. 
Low  Bidder— Walter  Singleton,  Pel-- 

aluma. 
Complete    bids    follow: 
Walter   Singleton.   Petaluma.—  .  $19,850 

(1)  add         7! 

(2)  add         43 

(3)  ded       875 

(4)  ded       304 

(5)  ded       IhO 

(6)  ded       6I: 
Vogensen  Const.   Co.,   Petaluma  21, 4C 

(1)  add       12: 

(2)  ded       271 

(3)  ded       97S 

(4)  ded        274 

(5)  ded        100 

(6)  ded        6M 
Recommendation  has  been  made  by 

the  Board  to  the  PWA  that  contract 
be  awarded  to  Walter  Singleton,  at 
$19,468,  accepting  alternates  one,  four 

Bids  Wanted — To  Close    December  1*. 

8   P.   M. 
.«:CHOOL  Cost.    $58,18: 

WALNUT   GROVE.   Sacramento  Co. 
One-story  frame  and  stucco  grammar 
school    (7    classrooms    and    assem- 
bly to  seat  320). 
Owner— Walnut  Grove  School  District. 
.\rchitect— Charles  F.  Dean.  C^alifoml* 
State   Life    Bldg..   Sacramento 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    and    from 
the  clerk  of  the  board.  Rose  Figg.  at 
Walnut  Grove,   upon  deposit  of  t!^.V> 


PACIFIC    CONSTRUCTOR 


15 


aids    Rejected. 

IJHKAUV  Cout   138.000 

HIOUKKI.KV,    Alameda  Co.,  Cal.     The 

Alameda. 
One-^tory    reinforced   concrete   library 
(tile  roof,  hot  air  heating  system) 
Owner— City    of     Berkeley. 
Architect— Jiimes   I'lachek.   Mercantile 
Bank  BIdg..   Berkeley. 
Plans   will   be  revised. 
(.In  bid  opening  lowest  bid  was  sub- 
mitted  by  Frank  A.   Slead.   3200   Boise 
St..  Berkeley,  at  {48.000. 
Complete  bids  published  Dec.  2d. 


Bids  Wanted— To  Close  Dec.  12.  8  P.M. 
S("HiMiI,  Co-st,   JIIU.OOO 

SAM.NAS.   Monterey  Co..  C.-ilif. 
Otii-  -  story  wood  frame  school  build- 
ing (11  classrooms  and  auditorium 
to  seat  600:  gymnasium  with  steel 
trusses  and  columns). 
Owner  —  Salinas   City   School   District 

(R.  D.  Case.  Secretary). 
Architect — Chas.  Butncr,  51  Maple  St. 
Salinas. 
Plans  and  specifications  may  be  ob- 
tained from  the  Secretary.  Salinas  Na- 
tional Hank  Bldg.,  Salinas,  upon  de- 
posit of  $20.00. 


BIDS  WANTED 

CO.\'<'OKI\  Contra  Co.sta  Co.,  Cal.— 
Until  December  16,  8  P.  M.,  bids  will 
be  received  by  Nina  E.  Bancroft, 
Clerk.  .Mt.  Diablo  Union  High  School 
District,  for  furnishing  and  installing 
equipment  and  linoleum  for  the  Ml. 
Diablo   High   School. 

Bids  are  being  taken  as  follows: 

Item  1;  To  furnish  and  install  320, 
more  or  le&s.  single  pedestal  desks 
with  study  tops,  bases  to  have  a  floor 
contact  at  least  lO'/S  inches  wide  and 
14  inches  long.  These  desks  are  to  be 
listributed  in  eight  rooms,  five  rows  in 
i  room  and  eight  desks  in  each  row. 

Item  2:  To  furnish  and  install  250 
^teel  single  row  double  tier  lockers, 
more  or  less,  as  required  in  spaces 
ilready  provided  in  the  new  classroom 
auilding.  Size  12  inches  wide,  15  in. 
leep.  and  36  in.  high.  Each  locker  to 
3e  equipped  with  S340  Built-in  Com- 
bination Master  Keyed  Dudley  (or 
iqual)  Lockl  Two  master  keys  are  to 
ae  furnished. 

Item   3:    Linoleum. 

Specifications  and  bid  blanks  for 
Inoleum  may  be  obtained  from  Ar- 
:hitect  W.  H.  Weeks,  525  Market  Sf.. 
inn  Francisco,  or  at  the  office  of  the 
Principal  of  the  high  scnool.   concord. 


3IDS    REJECTED 

TEMPK.  Ariz.  —  Arizona  State 
reachers'  College.  Tempe.  rejected 
ill  bids  received  November  15  for  the 
construction  of  a  women's  dormitory 
■n  the  college  campus  in  Tempe,  a 
'WA  project.  The  job  will  be  re-ad- 
'ertised  at  an  early  date.  Lescher  & 
ilahoney.  1100  Title  &  Trust  Bldg., 
^hoenix.   are  the  architects. 

On  bid  opening  lowest  bid  was  sub- 
nitled  by  H.  Mayson.  l-<js  Angeles,  at 
151.500. 


Dece 


3ids  Wanted— To   Cl( 

8   P.    M. 

ADDITION  Cost.   $32,727 

:LARKSBURG.  YoIo  Co.,  Calif. 
Addition  to  high  school. 
Jwner — Clarksburg  Union  High  School 

District. 
Architect— Harry  Devine.  Crona,,  rildg 

Sacramento. 
Plans  and  specifications  may  be  ob- 
ained    from    the    architect    upon    de- 
losit  of  J23.00. 

3ids  Wanted — To  Close  December  14. 
2   P.    M. 

;CHOOL  Cost.    $37  755 

J3S  BANO.«.   Merced  Co..  Calif. 

)ne  -  story  reinforced  concrete  ele- 
mentary  school. 


iiwner     Los  Bunos  Elementary  School 

District. 
Architect— E.  J.    Kump,    Rowoll   Bldg.. 
Fresno. 

Plans  and  specifications  may  be  ob- 
tained from  Kobert  L.  Pucclnelll. 
Clerk.  Los  Banos  School  District,  and 
from    the   architect. 

Bids  will  be  opened  in  Room  !».  Los 
i-fanos  Grammar  School. 


Contract  To  Be  Awarded. 
SHOP  Cont.   Price.  $16,389 

FtJUT    BHAaa,    Mendocino   Co..    Calif, 
one-story  wood   shop   building   (128x70 

ft.)    will    contain    woodwork   shop. 

57x38  ft.,   metal  work,  mechanical 

drawing,    printing,    classwork    and 

storage. 
Owner — Fort   Bragg   Un.    High    School 

District. 
Architect — N.    R.    Coulter,    46    Kearny 

St..   San   Francisco. 
Contractor — Independent    Constr.    Co., 

549   Fell   St..  San  Francisco. 
Complete    bids   published    Nov.    25. 


Bids   Opened. 

I.IBK.^KY  Cost.    $50,982 

.S-CNNVVALE,    Santa    Clara   Co..    Cal. 
One-story   reinforced   concrete   library 

and  swimming  pool   (tile  roof). 
Owner — Fremont    Union    High    School 

District. 
Architect— W.    H.   Weeks,    523   Market 

St..  San   Francisco. 
Low    Bidder  —  Carl    N.    Swenson    355 
Stockton  Ave..  San  Jose. 
Complete  bids  follow: 
(1)  Add  for  plumbing  and  heating. 

Carl   N.    Swenson.    San   Jose $44,818 

(1)     9,215 
(Alt.  1-a)  add       745 

Villadsen    Bros..    Piedmont 45.800 

(1)     9,300 

Nommenson   Bros..    San   Jose 46,875 

(1)      

•J.   D.   Carlsen.   San   Jose 56,714 

(Alt.  1-a)  add         63 
•Plumbing  and  heating  included. 
Bids  referred  to  PWA  for  award. 


Bids   Wanted — To   Close   December   13, 

■J:00  A.  M. 
.ll".\'iOK    Ct.lLLEGE  Cost.    $100,000 

REEDLEY.    Fresno  Co..   Calif. 
New  Junior  College. 
Owner  —   Reedley   Joint    Union    High 

School  District. 
Architect— Chas.    H.    Franklin,    T.    W. 

Patterson    Bldg..    Fresno. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    and    from 
the     Clerk     of     the     Board,     Wm,      P. 
Hartley. 


Bids     Wanted — To    Close     Dec.     12,     7 

P.    M. 
HIGH    SCHOOL  Cost    $69,890 

(-•AMPBBLL,    Santa    Clara   Co.,    Calif. 

Campbell    Avenue. 
One   -   story   reinforced   concrete  high 

school   (12  classrooms). 
Owner — Campbell  High  School  District 

(Mrs.    Louis   SheUey,    clerk). 
Architect— W.   H.   Weeks,   525   Market 

St.,   San  Francisco. 
Bids  will    be   received   until   7   P.    M. 
and  opened  at  8  P.  M.  on  Dec.  12th. 

Plans  and  specifications  may  be  ob- 
tained from  the  architects  upon  de- 
posit  of   $20.00. 


Bids     Wanted— To     Close     Dec.     14,     2 

P.    M. 
GV-MXASIUM  Cost    $50,900 

TUOLUMNE.   Tuolumne  Co..   Calif., 
one-story    reinforced      concrete      high 

school   gymnasium, 
owner    —    Summerville    High    School 

District. 
Architect— Frank    V.    Mayo.    108   East 

Miner  St.,    Stockton. 
Plans  and  specifications  may  be  ob- 
tained   from    the   architect    upon    de- 
po.?it    of    $20.00. 


Bids  Opened. 

LIBRARY  Cost,    $38,000 

BERKELEY',  Alameda  Co..  Cal.     The 

Alameda. 
(me-»tory    reinforced   concrete   library 
(tile  roitt,  hot  air  heating  system) 
Owner — city   of   Berkeley. 
Architect— James   Plachck,   Mercantile 

Bank   Bldg.,   Berkeley. 
Low    Bidder  —  Frank   A.    Stead,   320i; 
Boise  St.,  Berkeley. 
Complete  bids  follow; 
(1)  deduct  for  omitting  heating  sys- 
tem, 

l**rank  A.  Stead,  Berkeley $48,000 

(1)         500 

W.  K.  Lyon  Const.  Co.,  Oakland  '.3,200 

625 

I.indgren  &  Swinerton,  S.  F 34,318 

(1)        500 

Fred  J.   Early  Jr.,   S.   F. 57.283 

(1)        600 
Bids  referred  to  City  Manager. 


Bids   Wanted— To    Close    December    13, 

8   P.   M. 
.\LTER.\TIONS  Cost.    $30,000 

DAVIS.   Volo  Co.,  Calif. 
.^Iterations    to    grammar    school    (re- 
pair auditorium,  etc.) 
Architect— Starks   &    Flamiers.    Forum 
Bidg.,   Sacramento. 
Plans  and  specifications  may  be  ob- 
tained   from   the  architects  and   from 
Gus    A.    Haussler.    Clerk    of    the    Dis- 
trict. 

Bonds  in   the  amount  of  $19,000  will 
be  sold  at  2  P.  M.,  December  12. 


Bids  Wanted — ^To  i;io»e  Dec.  12.  8  P.M. 
JUNIOR  HIGH  Cost.   $120,000 

.s.\LINA.S,   Monterey  Co..  CaliL 
One-story    wood    frame   junior    college 

and  gymnasium  with  steel  columns 

and  trusses. 
Owner— .Salinas  Un.  High  School  Dint. 

(R.  D.   Case,   Secretary). 
.\rchitect — Chas.  Butner,  51  Maple  St. 

Salinas. 
Plans  and  specifications  may  be  ob- 
tained from  the  Secretary.  Salinas  Na- 
tional  Bank   Bldg..   Salinas,    upon  de- 
posit of  $20.00. 


Bids  Wanted — To  Close  Dec.  12,  8  P.M. 
I.MPROVE  SCHOOL  Cost.  $35,000 

SALIN.AS.  Monterey  Co..  Calif. 
Structural  change  to  domestic  science 

building  of  the  Salinas  Union  High 

School    (wood   frame   construction. 

steel  columns  and  trusses). 
Owner  —  .Salinas    City    School    District 

(R.   D.   Case,   Secretary). 
Architect- Chas.  Butner,  51  Maple  St., 

Salinas. 
Structural    Engineer— F.    \V.    Kellberg. 

320   Market   St..    San   Francisco. 
Plans  and  specifications  may  be  ob- 
tained from  the  Secretary.  .«alinas  Na- 
tional  Bank    Bldg.,    Salinas,    upon  de- 
Iio.sit  of  $20.00. 


Bids      Wanted— To      Close      Dec.      13, 

GYMNASIUM  Cost,  $27,610 

HILSIAR.    Merced    Co..    Calif. 
One-story    frame    and     stucco     gym- 
nasium. 
Owner — Elim    Grammar    School    Dis- 
trict   'L.    C.    Anderson,    derk). 
Architect- Chas.       Dean.       California 
State    L(fe    Building.    Sacramento. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
po.«it    of    $25,00. 


Bids    Wanted  —  To    Be    Opened   Dec. 

18.    8    P.    M. 
LIBRARY  UNIT  Cost.   $125. nOO 

SACRAMENTO.    Calif.     Junior     Col- 
lege   Campus. 
Brick    library    building     (1st     unit    of 

Junior  College  annex). 
Owner — Sacramento  School  District. 
Architect — Harry  J.  Devlne.  Cronin 
Building,  .Sacramento. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  de- 
posit   of    $25.00. 
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I'ljins  for  the  Keologj'  Hnd  commer- 
•ial  buiMiiiB  (second  unit)  will  be 
■eady   for   bids   in   about    three   weeks. 


CONTRACT    AWARDED 

SAN  FRANCISCO— R.  S.  Silverberg, 
405  Montgomery  St..  at  $322  awarded 
contract  by  Department  of  Public 
Works  for  structural  steel  and  con- 
crete floors  in  the  Mayor's  Chambers 
in   the  City  H.ill. 

16— BANKS,   STORES   AND 
OFFICES 

Pile   Foundation    Bids   Wanted— To 

Close   Dec.  24,  2  P.    M. 
OFFICE  BLDGS.  Cost.  $1,200,000 

SACRAMENTO.   Sacramento  Co..   Cal. 

South    N    St.    bet.    11th    and    12th 

Sts..  and  South  N  Street  bet.  12th 

and    13th   Sts. 
Two  4-story  reinforced  concrete  office 

buildings  (steam  heating  systems. 

aip  conditioning  system,   etc.) 
Owner— State  of  California. 
.Architect— Geo.    B.     McDougall.     State 

Architect,   Public  Works  Building. 

Sacramento. 
Plans  and  specifications  for  the  pile' 
foundations  may  be  obtained  from  the 
nbove  office  upon  deposit  of  $25.00. 
Bids  on  the  general  work  will  l>e  ask- 
ed shortly. 

Building  on  N  Street  bet.  lUh  anil 
lath  Sts..  will  house  the  Public  Works 
Offices,  and  offices  of  the  motor  ve- 
hicle department  will  be  housed  in  the 
building  on  N   St.   bet.   12th  and  13th. 


Planned. 

ALTERATIONS  Cost,  $25,000 

MARYSVILLE.  Yuba  Co.,  Cal.  Third 
and    D    Streets. 

Alterations  to  store  and  office  build- 
ing (new  front,  etc.)  (known  as 
the    Cohn    Building). 

Owner— Cheim    Estate.    Marysville. 

.\rchitect — Not  Given. 
Further   details    will    be    announced 

at  a  later  dale. 


To   Be   Done   By   Day's  Work. 

.STORE  Cost,  $3000 

OAKLAND,    Alameda    Co.     Cal.      No. 

5754   Foothill  Blvd. 
One-story    frame    store    building. 
Owner— E.   J.    Saake.   524  44th   Street, 

Oakland. 
Architect— Not    Given.  ; 


To    Be    Done    By    Day's   Work. 

.ALTERATIONS  Cost,   $3000 

SAN  FRANCISCO.      No.   1S2  Third  St. 
Alterations    to   restaurant. 
Owner— T.    Kerhulas,    Premises. 
Architect— Not  Given.  i 


ned. 


UriLDIXG  Cost.  $ 

ICI'REKA,    Humboldt   Co.,    Cal.      Sev- 
enth St..   bet.   P  and  G  Sts. 
New  medical  building. 
Owner— Dr.   O.   R.   Myers,    Eureka. 
Architect — Not   Given. 

Further   detailts   will    be    announced 
at  a  later  date. 


Contract  Awarded. 

STORE  Cost,    $2250 

.SANTA  CRUZ,    Santa  Cruz  Co.,   Cal. 

No.   15   Mission   Street. 
One-story    frame    store    building    (20x 

50  feet)   stucco  exterior,  tile  trim, 

plate   glass   windows,    composition 

roof,  etc. 
Owner  —  Lease   &   Wettstein.    Santa 

Ouz. 
Architect — Not  Given. 
Contractor  —  Hamilton     &     Church 

Santa  Cruz.  j 

Contract   Awarded 

ALTERATIONS  Cost.    $1  500 

SAN   FRANCISCO.     126  Sutter  Street 
Alterations  for  restaurant. 
Owner— Bostonian    Club,    premises.' 


Archil^cl- A.    H.    Williams.    152    Po.^t. 
Contractor  —  Woodcraft    Mfg.    Co..    45 
Hallam  Street. 

Contract    Awarded. 

BflLDlNG  Cost.   $73,143 

WENATCHEE.  Washington. 

State   Highway   Building. 

owner — State  of  Washington. 

.\rcliitect— Not   Given. 

Contractor— West    Coast    Constr.    Co.. 

Lloyd   Bldg.,    Seattle. 
Plumbing  and   Heating — Hastorf.  Inc.. 

735    S.    E.    Morrison    St..    Portland. 

$15,380. 
Electricity— Ne    Page    McKenny,     804 

Oth  St.   So..   Seattle.   $6260. 


Contract  Awarded 

ADDITION  Cost,  $16,500 

o.AKLAND.  Alameda  Co..  Calif.  114S 
East  ISth  Street. 

Two-story  brick  addition   to  building. 

Owner— M.  Wheatley,  1148  E  ISth  St.. 
Oakland. 

-Architect— W.  E.  Milwain.  1503  Oak- 
land Ave.,  Piedmont 

Contractor — A.  T.  Beckett,  224  Scenic 
-Ave..   I'iedmont. 

Contract  Awarded. 

AUTO    BLDG.  Cost,    $ 

S.AL1N.49.  Monterey  Co.,  Cal.  No. 
235   Monterey   Street. 

One-story  automobile  sales  and  serv- 
ice building  (fireproof  construc- 
tion) 'display  rooms,  service  and 
repair  department,    etc. 

Owner— Jack   I'rader.   Salinas. 

.Architect— Not  Given. 

Contractor — Sam  Trondhjem.  45  Geil 
St.,  Salinas.  i 


Bids    Opened. 

.STtJRE  Cost.    $15,000 

.■^A.V  JOSE.  Santa  Clara  Co..  Cal.  Post 

Street  and   Almaden   Avenue. 
One-story     reinforced     concrete     store 

building. 
Owner — William  Berger. 
Architect— Binder  &  Curtis.  35  W.  S-an 

,  Carlos   St.,   San  Jose. 
Low    Bidder  —   Guy      M.    Latta.      157 

Hhndes  Court.  San  Jose, 
'■omplete  bids  follow: 

<;.    .M.    Latta $9,482 

11.    A.    Bridges 9,675 

H.    Ward    &    Son _     9.98S 

H.    .Vommensnn    10.037 

J     S.   Newell  _ _ 10.224 

BIDS  WANTED 

STOCKTON.  San  Joaquin  Co..  Calif. 
—  Until  December  10,  7:.30  p.  M..  bids 
wlli  be  received  by  Roberts  Union 
Farm  Center,  Inc.,  110  E.  Miner  Ave., 
Stockton,  for  building  community  hall 
and  Farm  Center  Building  in  Stock- 
Plans  and  specifications  may  be  ob- 
tained from  I.  N.  Robinson.  Rt.  5. 
Bo.\  S7-X.  Stockton,  and  from  L.  W. 
Moran.  Rt.  5.  Box  176.  Stockton, 
upon  deposit  of  $25. 

Conutract   Awarded. 

ADDITION  Cost.    $6000 

.SA.V  JOSE.  Santa  Clara  Co..  Cal.     No 

763   The  Alameda. 
Addition    to    building. 
Owner— F.  H.  Boynton. 
.Architect- Not   Given. 
Contractor — P.   O.   Bohnett.   Campbell 

Calif. 

Planned. 

ALTERATIONS  Cost,  $ 

HEALDSBURG,  Sonoma  Co..  Cal. 
-Alterations  for  department  store, 
owner- J.    c.     Penney    Co..    Market 

St.    near   Fifth,    San   Francisco. 
Pl.ins  b.\-  Engineering  Dept.  of  Owner. 
.      Further    details    will    be    announced 
al  a  later  date. 

Construction    Postponed    Indefinitely. 
BANK  Cost.   $20,000 

DALY  CITY.   San  Mateo  Co..  Calif. 
One-story    and     basement     reinforced 
concrete   bank    building. 


Owner  —  Capital  Co..   025  Market  St.. 

San  Francisco. 
Plans  by  Architectural  Dept.  of  Owner 
Engineer— L.   H.  Nishkian.  525  Market 

.St..    San   Francisco. 


Contract   Awarded. 

ALTERATIONS  Cost.  $1500 

OAKLAND.    Alameda    Co..    Cal.      No.  B 

1611    Telegraph   Avenue.  1 

Alterations   to  store   building.  1 

Owner— Moss  Stores.   Inc..  S33  Market;! 

St..    San    Francisco.  '1 

.Architct— Not  Given.  1 

Contractor — Mullen  Manufacturing  Co. 

60  Rausch  St.,   San  Francisco. 


Contracts    Awarded. 

BUILDING  Cost.    $98,729 

VANCOUVER.    Washington. 

State    Highway    EnjUding. 

Owner— State  of  Washington. 

.Architect— Not  Given. 

Contractor   —    H.    C.    Boyer    &    Son, 

Oylmpia,    Washington. 
Plumbing  and   Heating- Hastorf.  Inc.. 

735   »■.   E.    Morrison   St..    Portland.  I 

(.)re.gon.  $20,538. 
Electric— NePage   -   McKenny  Co..  804 

0th    St..    South.    Seattle.    $7795. 

Contract    Awarded. 

ALTERATIONS  Cost.    $5,000 

SAN  FRANCISCO,  Calif.  187  Ship- 
ley   Street. 

-Alterations   to   commercial   building. 

Owner— Wells  Fargo  Bank  &  Union 
Trust  Co..  Market  &  Montgomery 
Sts. 

Engineer— Alfred  P.  Fisher.  Ill  Sut- 
ter St. 

Contractor— .Alfred  P.  Fisher.  Ill  Sut- 
ter  Street. 


To  Ask   Bids  Shortly. 

.ALTERATIONS  Cost.  $ 

STOCKTON.  San  Joaquin  Co..  Calif. 
No.    24    North    Sutter   Street. 

Alterations  for  branch  and  office  bldg. 

Owner— .Amerflcan  Trust  Co..  464  Cal- 
ifornia St..  San  Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 


Contract    Awarded.  i 

ALTERATIONS  Cost,    $1,500    > 

S.AN    FK.A.NCISCO,    Calif.     552    Broad-    ■. 

way. 
-Alterations   to  store  building.  i 

Owner — Mrs.    Julia     Devencenzi.    17J9    % 
Mason   Street.  i 

Architect — Not  given. 
Contractor — A.   B.    Murray,    1055  Mis- 
sion   Street. 

Sub-Contracts  Awarded.  | 

STORE  Cost,   $7500    '] 

PL.ACERVILLE,    Eldorado  Co..   Calif.       i 
One-story    brick    store    building     (2Sx 

100   feet)    two   stores,   composition 

roofing,  steel  sash,  concrete  doors 

with  linoleum  covering,  etc. 
Owner— Mason  J.  Meredith. 
Architect— Jens  C.   Petersen.   812  26th 

St..   Sacramento. 
Contractor — Frank     SchmershaJ,     Box 

129,  Placerville. 
Roofing — Sacramento  Roofing  Co. 
Electric    Wiring— James   Wyant. 
Tile— Fisher   Tile   Company. 
Glass— George  Cole. 
Brick  Work— Henry  Redmond. 
Lathing    and    Plastering— Frank    Sch- 

mershal. 
Lumber— Sterling  Lumber  Co. 
Reinforcing  Steel  and  Structural  Steel 

I'alm  Iron  AVorks. 
-All    bidders    of    Sacramento. 

19— MISC.  CONSTRUCTION 

Contract   Awarded. 
ALTERATIONS 
SAN     FRAXCISCO. 

lencia   Street. 
Alterations    to   funeral   home. 
Owner— Suhr  &  Wieboldt.   Wf,^  Vale 

cia  Street. 
Architect — Not   given. 
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-H.    K.    Unhlii 


CONTRACT    AWARDED 

STOCKTON,    Sun    .luaquln    Co.,    Cal, 

(^■iillrtTK   l;iiut    Winks.    Stockton   and 

West  Lindsay  Sts.,  Slockton,  at  $498iJ 
awarded  contract  \>y  llie  San  Joaauin 
County  Hoard  of  Supervisora  for  the 
construction  of  a  ferry  boat. 

Tile  low  litd  of  the  General  Bngl- 
neerlnB  &  Urydock  Co.,  San  Fran- 
cisco, at  $4765  was  ruled  technically 
Inconecl. 


CONTRACT    AWARDED 

.\I..\.MK1>A  I'UUNTV.  Calif.— M.  .1. 
Lynch.  Oakdalf  am]  Harnevald  Aves.. 
Siin  Francisco,  at  $4,155  awarded  the 
contract  by  Public  Utilities  Commis- 
sion. City  HI!,  under  Spec.  No.  W.  D. 
05.  for  the  construction  of  the  Cala- 
veras Chlorinating  Plant  and  exten- 
sion to  the  Irvington  Chlorinator  bldg. 


Bids    Wa 


-To   Cli 


Dec 


10 


8    P.    M. 

MUSEU.M.    ETC.  Cost.    S • 

Two-story  and  basement  museum  and 

community  house  (77x150  feet). 
Owner — John  Vert  Community  Assn. 
Architect— Jones   &    Marsh.    Woodlark 

Bldg..  Portland. 
Bids  will     be  received     by  the  City 
Recorder. 

On  previous  bid  opening  lowest  bid 
was  submitted  by  Wm.  and  L.  L. 
Quigley.  4316  .SB  Ash  St..  Portland, 
at   $i;i6.63o. 

To  Be  Done  By  Day's  Work. 
ADlilTION  Cost.    8200.000 

OAKLAND,   Alameda  Co.,   Cal.      Foot 

of  Adeline   Street. 
Extension    to    floating    dry    dock    (all 

wood  construction,   electric  pumps 

etc.     Capacity  of  9000  tons).   (Dry 

Dock  No.  5). 
Owner — Moore   Dry   Dock   Co.    (Joseph 

A.    Moore,    President).    Oakland. 
Flans  by  Engineering  Dept.  of  Owner. 
Work   will    be   done    by   day's   labor 
by  owner's   own   forces. 

New  Bids  Wanted— To  Close  Dec.  10. 
2   P.    M. 

YACHT    HARBOR  Cost.    $350,000 

SAUS.\LlTO.    Marin    Co..    Calif. 

Erect  eight  buildings,  shipyard  and 
steel   fencing. 

Owner— Golden  Gate  Yacht  Harbor. 
Ltd..  897  Mills  Bldg.,  San  Francisco 
(Albert  Van  Der  Worth,  Presi- 
dent). 

Architect  —  Angus  McSweeney  (Willis 
Polk  &  Co.)   277   Pine  Street.   San 
Francisco. 
Complete   bids   published   July  30. 


Pla 


ned. 


Cost,  $160,000 


ADDITIONS 

ASTI.   Scmoma  C 

Iniproveinentts  at  Dude  Rancli   (work 

involves      remodeling      clubhouse. 

new   cocktail     lounge,   some     new 

buildings,   painting,   tennis  courts, 

etc.) 
Owner — James  J.    O'Brien.   Idaho   and 

Montana. 
Architect — Not  Given. 

Bids  Opened 

LIVE.STOCK   BLDG.  Cost,    $640,000 

SAN  .MATEO  COUNTY.  Cal.  Visita- 
cion  Valley.  South  McLaren  Park 
(54-acre  tract). 

One  -  story  reinforced  concrete  and 
steel  livestock  bldg.  (i^teel  trusses; 
horse  show  arena.  300x400  feet: 
clear  truss  span  over  entire  area, 
stadium  to  seat  10.000.  flanked  on 
each  side  by  horse  stall  units  (300 
stalls)  stadium  portion  height  will 
be  100  ft.  with  300  ft.  span,  show- 
er rooms  for  horses,  dormitory 
units   for  grooms,    etc.) 

Owner— Agricultural  District  1-A. 


SribHe.l  — W.  D.  IVuRh.  333  MonlKoni- 

ery  St..  San  I'"Varici8Cft. 
Low  bids  follow: 
Work  Complete— MacDonaW   &   Kahn. 

Financial  Center  Bldg..  San  Fran^ 

Cisco,   $936,639. 
Segregated  General — Barrett  and  Hilp, 

91.'!    Harn.son    St..    San    Francisco. 

.tots, 000. 
Mechanical  Equipment— Alta  Elcc    nnil 

Mechanical  Co..   467   O'Farrell  St.. 

San  Francisco.  $26,821. 
Electric— American  Electric  Construc- 
tion  Co.,    462   Bryant    Street,    San 

Francisco,   $29,952. 
Structural  Steel -McClintIc  -  Marshall 

Corp..    20th    and    Illinois    Sts..    San 

I''rancisfo,    Jl.i4.7O0. 
Stadium   Seats  —  Hcywood  Wakefleld 

Co.,    180   New   Montgomery    Street. 

San  Francisco,  $24,660. 
Complete  bids  follow: 

(1)  Add  for  mezzanine  in  North  Wing 

(2)  Add  for  mezzanine  in  South  Wing 

(3)  Deduct  for  omitting  portion  of  the 

South  Wing; 

(4)  do. 
(3)  do. 

Work  Complete 
iMacDolialcl    ,<i    Kalin.    S,    F.  .$936,630 

(1)       5.400 


111      30,000 

I.'.)     36.000 

I'.lock   or  1000   stailiiiiii    s.  al...  2.822 

Clinton   Const.    Ci.  .    .^,    F  »960.000 

(1)       6,000 

(2)        6,000 

(3)       8,000 

(4)     27.000 

(5)     51.000 

niock  of  1000  stadium  seats  (ea.)     3.00 

Segregated   General 

Hanitl  .It    Hilp.    S.   F $648,000 

(11  1,000 
121        I.UOO 

c;ii       6. OHO 

(4)     16,000 

(5)     32.000 

MacMonald  &  Kahn,   .S.   F $679.97(1 

(1)       4.600 

(2)       4,600 

(3)        5,000 

(4)     18.000 

(6)     33,000 

clinlon   Const.   Co.,   S.   P $710,000 

(1)       5,000 

(2)       5,000 

(S)       6.300 

(4)     17,000 

(5)     30,000 

Mechanical   Equipment 

Alta  Electric  &  Mechanical  Co.. 

San  Franci.sco  $26,821 

(1)        710 

(2)        710 

(2)         278 

(4)     2.367 

(5)     4,293 

Scott  Co..  San    Fran.  i«.  ,,  $33,457 

(1)        523 
(L')        523 

(3)        189 

(4)      1.96S 

(5)     3.988 

Anderson   &    Howe.   S.    F $33,922 

(1)        496 

(2)         496 

(3)         361 

(4)     2,917 

(5)     3,069 

Herman  Lawson,  S.  F $34,900 

How.-  Bros..   Los  Angeles ;  ..$37 

(1) 

(2) 

(3) 

(4) 

(5) 

F.  W.   Snook.   San  Francisco    

(1) 

(2) 


560 


!,343 


583 
583 


1.960 


Electric 
trie    <  oust 


(4) 

4,375 

(5) 

4,702 

$47,645 

(1) 

1,260 

(2) 

1,260 

(31 

576 

(4) 

2,143 

.(5) 

3,328 

San   Franc  Isco 


A.    Langltis     S    P 


)  1,001 
)  3,080 
$15,210 


Abbett  Elcctr 


.\lcCli 

Stru 
ntic  -  Mai 

lia  Bridge 
:)S    Angele 

Const.  Cc 
lahama    ... 

n   Pacific 

ctural   Steel 
-shall  Corp. 

San 

S154,700 

(3) 
Hi 

-(3) 
.rks. 

3.300 

8,500 

Vil-Bit 

.^    ll      1    w 

13,500 
;i60,000 

Steel 

(1) 

(2) 

(3) 

)  ,   Birmingham, 

3,200 
7,200 
12,600 

(162,500 

..(1) 
..(2) 
...(3) 

2,950 
7,925 
14,410 

1    H 

(163,256 

.(1) 

...(2) 

(3) 

3.250 

7,560 

14,582 

Stadium   Seats 

(1)  Block   of  1000   seats. 

(2)  Lump  sum. 

Heywood  Wakefleld  Co.,  San 

Francisco    (1)  $  2,740 

(2)     24,660 

American  Seating  Co.  S.  P...(l)       2.890 

(2)     26.010 

Bids  held   under  advisement. 
Bids  exceeded  the  amount  of  funds 
available  and  project  will  probably  be 
readvertised. 

20_MISC.  SUPPLIES  AND 
MATERIALS 


BIDS   OPENED 

OAKLAND.  Calif.— U.  S.  Pil>e  and 
Foundry  Corp..  .Monadnock  Bldg..  at 
$39,265  (lump  sum  bid  on  basis  of  be- 
ing awarded  complete  Job)  submitted 
the  only  bid  received  by  the  East  Bay 
Municipal  Utility  District.  Oakland, 
under  Spec.  No.  160.  for  furnishing 
30.000  l.f.  of  cast  iron  pipe  in  S-  10- 
12-  and  16-in.  diameters. 

Unit  bids  follow: 

(1)  8-in.  pipe.  $20,700.00. 

(2)  10-in.  pipe,  $  3.642.60. 

(3)  12-in.  pipe.  $11,280.00. 
(41   16-in.  pipe,  $  4,065.00. 

Bid  held  under  advisement.         • 
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MACHIMERT  ^  MATEMAId 


RECLAMATION  SERVICE 

BOfLDER  CITY.  Nevada.— Until 
December  23.  2  p.  m..  bids  will  be 
received  by  the  Rureau  of  Reclama- 
tion. Denver,  undr-r  Spec.  No.  753-D, 
for  furnishing-  and  delivering  f.o.b. 
cars  at  shipping  point  and/or  Boulder 
City,  fabricated  pipe,  tittings.  and 
valves  for  headers  on  the  Arizona 
side  of  the  Boulder  Power  Plant. 
Boulder  Canyon  Project.  Materials 
vrill   be   installed   by   the  Government. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others. 
$1.50   not    returnable. 


MESA,  Arizona. — Until  December 
15.  2  p.  m..  bids  will  be  received  by 
the  Bureau  of  Reclamation.  Denver. 
Colorado,  under  Spec.  No.  751-D,  for 
furnishing  and  delivering  f.o.b.  car.s 
at  the  shipping  point  and/or  Mesa, 
motors,  replacement  parts,  and  gate 
position  indicators  for  alterations  to 
nine  radial  gates  and  hoists  now  in- 
stalled in  the  spillway  of  the  Stewart 
Mountain  Dam.  Salt  River  Project. 
Arizona^  All  materials  and  equip- 
ment will  be  installed  by  the  Gov- 
ernment. 

Si>ecifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others. 
?0.50    not    returnable. 


MONTROSE.  Colorado.— Until  De- 
cember 16.  2  p.  m..  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation. 
Denver,  Colorado,  under  Spec.  No. 
752-D,  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point 
and/or  Montrose,  Colorado,  struc- 
tural steel  supports  for  five  metal 
fiunies.  Uncompahgre  Project.  Colo- 
rado. The  supports  and  appurte- 
nances will  be  installed  by  the  Gov- 
ernment. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders:  to  others. 
$0.75   not   returnable. 

NAVY  DEPARTMENT 


WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  and 
Accounts.  Navy  Department.  Wash- 
ington, D.  C,  for  furnishing  miscel- 
laneous supplies  and  equipment,  as 
follows: 
LATHE,    motor-driven,      toolmaker's ; 

Mare   Island.     Sch.   6502;  Dec.   3. 
SHOVELS.       600.    Mare      Island;    540. 
Puget    Sound.      Sch.    6492;    Dec.    2. 
AMYL-ACETATE.    IS. 500    lbs.    liquid; 
and    15,000    lbs.    liquid    menthanol; 
Mare    Island.      SK:h.    6541;    Dec.    6. 
CABLE,    12,700    ft.    flame-proof;    Mare 
Island     and     Puget     Sound.       Sch. 
6543;    Dec.   6. 
STEEL,   11,840  lbs.   corrosion-resisting 
sheet;    Mare    Island      and      Puget 
Sound.     Sch.  6555;  Dec.  10. 
HOES.   672.  garden;  Mare  Island.   Sch. 

6552;  Dec.  10. 
PUilP,   1    main  generator   engine  lub- 
ricating oil  pump,   motor  -  driven, 
control    appliances,    and    spares: 
Mare   Island.      Sch.    6499;    Dec.    10. 
STERILIZERS,    3,    combination,    elec- 
trically heated;  Mare  Island.   Sch. 
6571;   Dec.   10. 
PLUGS,  2500  shielded  telephone;  Mare 

Island.     Sch.  6578;  Dec.  13. 
HEADPHONES.    200.    high   resistance: 
and  280  telephone  headlines;  Mar*- 
Island.       Sch.    6579;    Dec    13. 


BATTERIES.  3S0,  raido  storage;  Mare 
Island.      Sch, '65S0:    Dec.    13. 

ALLOY,  15,000  lbs.  nickel-chromium, 
rod:  Mare  Island.  Sch.  6560;  Dec. 
10. 

IRON,  50  tuns  foundry  pig;  Mare  Is- 
land.   Sch.  6584;  Dec.  10. 

VALVES.  650  composition  and  1,450 
bronze;  Mare  Island.  Sch.  6605; 
December  13. 

FILTERS,  6  fuel  oil  meters  and  3  fuel 
oil  filters;  Mare  Island.  Sch.  6603; 
December   13. 

C.\BLE,  12,250  ft.  interior  communi- 
cation; 6,750  ft.  lighting  and  pow- 
er; 13,625  ft.  do;  13,500  ft.  tele- 
phone cable  and  28.000  feet  bell 
cord;  Mare  Island.  Sch,  6606.  Dec. 
13. 

TUBES.  4,500  steel  boiler;  Mare  Is- 
land and  Puget  Sound.  Sch.  6596; 
December  13. 

PU.MPS.  6  motor-driven  fuel  oil.  and 
spares;  Mare  Island.  Sch.  6602; 
December   13. 

CltlXDERS.    S    electric,    1-hp.;    Mare 
Island.    Sch.   6609;   Dec.  17. 
Information    obtainable    from    above 

office    and     from     Headquarters,     12th 

Naval   I>ist..    100  Harrison   Street,   San 

Franci.sco.  • 


TULARE  COUNTY 


VISALIA.  Tulare  County.— Until 
December  Jt,  7:30  p.  m.,  bids  will  be 
received  by  the  Board  of  Trustees  of 
the  Visalia  Union  High  School  Dis- 
trict. E.  E.  Baker.  Clerk,  in  the  High 
School  Bldg..  for  furnishing  one  school 
bus  with  chjLssis  and  body  complete, 
either  transit  bus  chassis  or  conven- 
tional type.  90  h.p.  motor,  body  ca- 
pacity   to   seat    49    high    school    pupils. 

Specifications  obtainable  from  the 
above    office. 


TULARE  COUNTY 

rORTERVILLE.  Tulare  Co..  Cal.— 
Until  December  12.  7  P.  M..  bids  will 
be  received  by  the  Porterville  City 
Council.  W.  R.  Means.  City  Clerk.  309 
Putnam  Ave..  Porterville.  for  furnish- 
ing: 

(1)  2.000  l.f.   15-in.  vit. 

(2)  1.500  l.f.  21-in. 
Specificiitions  obtainable  from  abov 


pipe: 


WAR  DEPARTMENT 


SACRAMENTO.  Cal.— Until  Dec.  10. 
3  P.  M..  bids  will  be  received  by  the 
r.  S.  Engineer  Office.  Lieut.  Col.  L. 
E.  Chambers.  District  Engineer.  20S 
Post  Office  Bldg.,  Sacramento,  under 
Proposal  No.  110.S-36-S7.  for  furnishing 
.ind  delivering  miscellaneous  castings. 


office. 


obtainable  from  above 


S.\CRAME.VTO.  CaJ.— Until  Dec.  13. 
3  P.  M..  bids  will  be  received  by  the 
U.  .s.  Engineer  Office.  Lieut.  Col.  L. 
B.  Chambers.  District  Engineer.  20S 
Post  Office  Bldg..  Sacramento,  under 
Bid  Xo.  36-99.  for  furnishing  three  en- 
gineers'  transits. 

Specifications  obtainable  from  above 
office.  . 


under  Bid  No.   928-36-HO,   lor  furnish- 
ing: 

(1)  120  claw  hammers.  16  oz.  bell  faced 

(2)  261    axe    handles,    hickory,    single 
bitt.  36-in.  long. 

(3)  312  claw  hatchet  handles,  hickory, 
14-in.    long. 

(4)  216  sledge  handles,  hickory,  36-in. 
long. 

15)  168  flat  files,  bastard.  10-in.  long. 

S-pecifications    obtainable    from    the 
above  office. 


U.  S.  FOREST  SERVICE 


GOVERNMENT  ISLAND.  Cal.— Un- 
til Dec.  9,  2  P.  M.,  bids  will  be  re- 
ceived by  H.  R.  Marsh,  Assistant  Sup- 
ply Officer,  Forest  Senlce  Supply 
Depot,  Government  Island.  Oakland, 
a^   follows: 

BID  NO.  3014:  fob  bidder's  shipping 
point  and/or  Del  Rosa:  2O0  com- 
plete stove  units. 
BID  NO.  30U5 ;  fob  Government  Is- 
land: Wrought  iron  pipe  and  mis- 
cellaneous fittings. 
Specifications  obtainable  from  above 


GOVERNMENT  ISLAND,  Cal.— Un- 
til December  9.  2  P.   M..   bids  will  be 
received    by    H.    R.    Marsh,    Assistant 
Supply    Officer.    Forest   Service    Supply 
Depot,     Government    Island,    Oakland, 
under  Bid  No.   3004.   for  furnishing": 
H)   5,000   carriage   bolts,    galvanized; 
(2)  3,000  crossarm  bolts; 
(3>  1,000  double  arming  bolts; 
(4>  3,000  crosearm  braces; 

(5)  2.000  guy  hooks; 

(6)  5.000  crossarm  pins,  steel,  hot  gal- 
vanized; 

(7)  10.000  lag  .screws,  hot  galvanized. 
E-elivery   fob   bidder's  shipping  point 

and/or  Government   Island. 

Specifications  obtainable  from  above 
office.  • 


GOVERN.MENT  ISLAND,  Cal.— Un- 
til December  9.  2  P.  M..  bids  will  be 
received  by  Frank  Haynie,  Supply  Of- 
ficer, Forest  Service  Supply  Depot, 
Government  Island.  Oakland,  under 
Bid  No.  3010,  for  furnishing  36  steel 
straight  edges,  nickel  plated,  with 
square    edges,    36-in. 

Delivery    fob   Government    Island. 

Specifications  obtainable  from  above 


SAN  BERNARDINO  CO. 


CULTOX.  San  Bernardino  Co..  Cal. 
—Until  Dec.  9.  7:30  P.  M..  bids  will 
be  received  by  the  Colton  city  council 
for  furnishing  the  following  supplies 
and  materials: 

(1)  7304  ft.  6-in..  14-gauge.  double  dip- 

ped welded  steel  pipe: 

(2)  1SS8  ft.   4-in..   14-gauge.       do; 
Jfrs.    Olive    Philips,    city    clerk.     L. 

E.   Newcomer,   city  engineer.  • 


SAN  FRANCISCO  CITY 


PORT  JIAHON— Until  December  17. 
10  A.  M..  bids  will  be  received  by  the 
Quartermaster  Supply  Officer.  San 
Francisco  General  Depot.  Fort  Mason. 


S.\N  FRANCISCO.— Until  r>ec.  J.  S 
P.  M..  bids  will  be  received  by  T.  A. 
Brooks.  Purchaser  of  Supplies,  Room 
270.  City  Hall,  under  Bid  No.  14S6. 
for  furnishing  paints,  painters'  sup- 
plies, lacquer,  enamel  and  glass  for 
the  term  Jan.  1.  1936  to  .ipril  30.  193G. 

Specifications  obtainable  from  above 
office.  • 
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21—  BRIDGES 

BIOS    OPENED 

S-ANTA  BARBARA  COUNTY,  Cal. 
—Parish  Uros..  1222  N.  Gower  St.. 
Los  Angeles,  at  $12,425.50  submitted 
low  bid  to  the  State  Highway  Com- 
mission. Sacramento,  for  an  extension 
to  a  reinforced  concrete  girder  bridge 
on  La.'s  Positas  Road  over  the  tracks 
of  the  Souther  Pacific  Company  at 
Santa    Barbara. 

The  worit   involves: 
{   I)  I    only  existing  bridge  to  be   re- 
moved nd  disposed  of; 
'  2)  13  M.  gals,  water; 
(  3)  250   c.y.    rdwy.    excav..    unclass.: 
(  4)  1.200  c.y.  imported  borrow; 
<  5)  180  c.y.   struc.   excav.; 
(  6)  3  stations  finishing  rdwy.: 
(  7)  120  tons  crusher  run  base; 
(  8)   40  ton   screenings    (armor  coat>; 
(  9)   1.5    tons    liquid    asphalt 


at): 


plus 


(10)  61,000  lbs.   bar  reinf.   steel; 

(11)  345  c.y.  Class  A  Port.  cem.  cone: 

(12)  200    l.f.    hand    rail; 

(13)  94   l.f.    timber  guard   rail; 

(14)  1   lot  misc.   items  of  work. 
Total   bids   follow: 

(A)  Parish    Bros..    Los 

Angeles    $12,425.50 

(B)  Robert  D.  Paterson,  San- 

ta Barbara  13.458.41 

(C)  D.   A.    Loomis,    Glendale..  15,370.50 
Unit  bids  follow: 

(A)  (B)  (C) 

(  1)  300.00    500.00     425.00 

(  2)  3.50      1.00      4.90 

(  3)  1.00      .80       .61 

(  4) 75      .70       .87 

(  5)  1.00     1.25      1.82 

(  6)  15.00     5.00     12.00 

(  7)  3.50     3.23      3.60 

(  8)  3.50     3.38      3.60 

(  9)  50.00     30.74     18.00 

(10)  043     .05       .052 

(11)   18.20  20.50  22.00 

(12)    6.00  6.15  6.66 

(13)    1.50  1.00  1.00 

(14)  155.00    150.00    1025.00 


BIDS   OPENED 

SACRAMENTO  COUNTY.  Calif.— 
Lord  &  Bishop,  Native  Sons  BIdg.. 
.Sacramento,  at  $36,026.25  submitted 
low  bid  to  the  State  Highway  Com- 
mission. Sacramento,  for  widening 
the  existing  undergrade  crossing  at 
16th   St.    in   Sacramento. 

The  work  involves; 
(  1)  400  c.y.   exis.   concrete   to   be  re- 
moved; 
(  2)  2,500   c.y.   struc.    excav.; 
(  3)  155  tons  asphalt  concrete: 
(  4)  820  c.y.  Class  A  Portland  cement 

concrete; 
(  5)  4    c.y.    Class   F   Portland    cement 

concrete   (railing); 
(  6)  115  sq.  yrls.  plaster'; 
(  7)  26,000   lbs.    reinf.   steel; 
<  S)  47,000  lbs.  struc.  steel; 


(  9)  1,200  lbs.  cast  steel; 

(10)  1  lot  aluminum  fiood  gates; 

(11)  1  only  metal  door; 

(12)  3.240  l.f.   furnishing  treated  Doug- 

las  fir   piles,    Incl.    test   piles; 
iK))  :12  each  driving  do- 

(14)  190  l.f.  8-in.  pf-rf.  metal  pipe  un- 
derdrains; 

(15)  230  l.f.   pipe  handrail: 

(16)  600  l.f.  temporary  railing; 

(17)  60  l.f.  stone  drains; 
(IS)   1   lot  electrical  equip.; 
(IK)  1  lot  misc.  items  of  work. 

Total    bids    follow: 
(A)  Lord   &   Bishop,   Sacra- 
mento      $36,026. 2o 

(H)  Chas.    Kuppinger, 

Lakeport 39.007.oo 

I'nit    bids    follow; 

(A)  (B) 

(   1)     $       6.00         $      10.(MI 

(    2l     1.50  2.00 

I    ■'•> 6.50  8.00 

(    II     18.60  18.00 

I    5)     60.00  50.00 

(    6)    —         1.25  1.50 

(   7)    _ —  .05  .043 

(   8)     065  .055 

(   9)    _ 15  .18 

(10)  — 4500.00  4500.00 

(11)     - 225.00  250.00 

(12)    _  .70  .66 

(13)     20.00  25.00 

(14)     _ SO  1.50 

(15)    .50  .75 

(16)     75  1.00 

(17)     50  1.00 

(18)    450.00  500.00 

119)     _ _..     500.00  500.00 


22— DREDGING,    HARBOR 
WORKS,   EXCAVATION 


November  27,  1935 
BIDS  WANTED 

RICHMOND,  ('(.ntra  Costa  Co..  Cal. 
—Until  December  9.  8  P.  M..  bids  will 
be  received  by  Richmond  City  Council. 
A.  C.  Faris,  City  Clerk,  for  repairs  to 
the  fender  system  and  dolphins  at 
Wharf  No.  2,  and  replacement  of  pil- 
ing.    Estimated    cost.    $7,800. 

Plans  and  specifications  obtainable 
from  City  Engineer  B.  A.  Hoffman, 
City  Hall,   upon  deposit  of  $5.00. 


NEW    BIDS    WANTED 

SAUSALITO.  Marin  Co.,  Calif.— Un- 
til I>ec.  10.  2  P.  M.  (bids  to  be  opened 
at  3  P.  M.)  bids  will  be  received  by 
CoMen  Gate  Yacht  Harbor,  Ltd.,  Al- 
bert Von  Der  Werth,  President,  S97 
Mills  BIdg..  San  Francisco,  for  con« 
structing  piers,  bulkheads,  dolphins, 
marine  railway.  f(jundations.  dredging, 
filling  and  pavement  for  the  yacht  har- 
bor at   Shelter  Cove,    Sausalito. 

Work  involves: 
(1)   Constructing    all    the    work    called 
for  in  plans  and  specifications,  ex- 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN, 
Manager 

914  Seventh  Street 
Sacramento      ::      Caiifornia 


ccpt    dri-dging.    (Ill    and    pavement 

12)  8,000    c.y.    drcdBiiig    between    6-ft. 
contour  and  the  bulkhead; 

(3)  16,000   c.y.   dredging  channel  areas 

(4)  36,000  c.y.  deposit  dry  fill  In  area 
back  of  bulkhead; 

(6)  4,200  s<i.  ft.  laying  cement  pave.; 

(7)  Deduct  for  ea.  l.f.  sheet  steel  pile 
omitted- 

(8)  Deduct  for 
pile  and  1  ( 
ted. 

Contract  will  include  construction  of 
about  1.000  lin.  ft.  pier,  concrete  deck, 
supported  on  timber  piling,  concrete 
Jacketed,  with  concrete  baftleboard: 
1600  l.f.  wharf,  timber  deck  supported 
on  treated  timber  pile:  880  l.f.  steel 
sheet  pile  bulkhead;  marine  railway  of 
350-ton  capacity. 

Complelu   bids   published    July   30. 


BIDS    OPENED 

SACRAMENTO.  Cal.— Lord  &  Bis- 
hop, Native  Sons  BIdg..  Sacramento, 
at  $2.60  per  ton.  total  $6460  submitted 
the  only  bid  received  by  the  U.  S. 
Engineer  Office.  Lieut.  Col.  L,.  B. 
Chambers,  District  Engineer,  Sacra- 
mento, under  Bid  No.  36-85.  for  fur- 
nishing 2100  tons  of  rip-rap  stone 
and  delivering  either  by  barge  or  by 
truck  along  the  easterly  bank  of  the 
.Sacrameto  River  just  above  Colusa 
Weir  and  approximately  2.5  miles  up- 
stream from  Colusa,  to  be  unloaded 
at  points  along  the  bank  as  designat- 
ed  by  the  contracting  officer. 
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23— IRRIGATION  PROJ. 


November  29,   1935 
BIDS   WANTED 

Mdl  'ESTO,  Stanislaus  Co.,  Calif.— 
Until  December  13,  3  P.  M..  bids  will 
be  receiverl  by  the  Modesto  Irrigation 
District,  C.  S.  Abbott,  Secretary  of 
the  Board  of  Directors,  823  11th  St., 
for  the  construction  of  2-Inch  concrete 
lining  and  reinforced  concrete  outlet 
headwalls  in  the  canals  and  laterals 
(■f   the   District. 

Plans  and  specifications  obtainable 
from   the  above  office. 

Bids  on  this  contract  were  previous- 
ly called  for  November  13  but  no  bids 
were  received  at  that  time.  •>?, 


BIDS    OPENED 

STANISLAUS  COUNTY.  Cal.  — 
Clyde  Wood.  Box  49.  and  M.  J.  Be- 
vanda,  Elks  BIdg.,  Stockton,  pointly, 
at  $180,027,  as  previously  reported, 
submitted  low  bid  to  the  West  Stan- 
islaus Irrigation  District,  Westley, 
for  approximately  2,000,300  sq.  ft.  of 
concrete  canal  lining  in  lateral  ditches 
of  the   District. 

The  work  involves: 
Contract  1046-A:  653.700  sq.  ft.  In  Lat- 
eral Ditches  4,  5  ana  6  north. 
Contract  No.   1046-B;   665,600  sq.   ft.   in 

Lateral  Ditches  6  and  5  south. 
Contract  No.   1046-C:   681.000  sq.   ft.   in 
Lateral  Ditches  4  and  3  south  and 
3  north. 
Complete  total  bids  follow: 
Clyde   Wood  &   M.  J.   Bevanda,   Stock- 
ton.   $180,027.00. 
N    M.  Ball  Sons  ('o..   Berkeley,  $190.- 
028.50. 
Union  Paving  Co.,  San  Francisco  $206- 

030.90. 
Kodenhamer  Const.  Co..  Oakland  $225- 

033.75. 
.\     Teichert   &   Son,   Inc.,   Sacramento, 
$236,035.40. 
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Uairett  &  Hilp.  San  Francisco.  $24a.- 
U37.35. 

Following  partial  bids  were  submit- 
ted; 

Stewart  &  Nuss.  Inc.,  Fresno.  Con- 
tract Xo.  1046-B:  {0.1375  per  sq.  ft., 
total   $91,520. 

Samuel  Eyre.  Tracy,  Contract  Ko. 
1046-C:  SO.llilS  per  sq.  ft.,  total  $71.- 
164.50. 

.\l\  bids  referred  to  the  PW.\. 

The  PWA  has  allotted  a  grant  i.f 
45%  of  the  total  cost,  ^vhich  was  es- 
timated at  $220,000. 

Elbridge  Smith  is  secretary  of  the 
District. 

W.  F.  Wooley  is  engineer  of  the  dis- 
trict. •  ■* 

24—  STREeFlIGHTING 


BIDS    WANTED 

SAX  FRANCISCO.— Until  Dec.  17,  3 
P.  ir.,  lump  sum  bids  will  be  received 
by  the  Public  Utilities  Commission. 
Room  287.  City  Hall,  under  Airport 
Contract  No.  36.  for  the  construction 
of  a  lighting  system  for  landing  fiehl 
extension.   San  Francisco  Airport. 

The  work  consists  of  the  removal 
of  the  existing  lighting  units  and  ca- 
ble now  located  between  the  present 
landing  field  and  the  field  extension 
to  be  illuminated:  construction  of  15 
new  white  and  green  boundary  light 
units;  constructon  of  15  obstruction 
lights  located  on  top  of  levee  and  ad- 
jacent to  boundary  light  units;  con- 
struction of  one  concrete  transformer 
vault  and  appurtenant  work:  furnush- 
ing  and  installing  two  floodlighting 
units  on  top  of  the  transformer  vault: 
installation  of  wiring  and  cable  to  con- 
nect the  floodlights  with  transformer, 
to  connect  the  boundary  lights  to  be 
installed  with  the  existing  boundary 
light  cables  and  to  the  transformer 
vault,  and  to  connect  the  obstruction 
lights  to  be  installed  with  adjacent 
boundary  lights,  and  moving  one  exist- 
ing- floodlight. 

Plans  and  specifications  obtainable 
at  Room  605,  San  Francisco  Water  De- 
partment BIdg..  425  Mason  Street,  up- 
on deposit  of  $10.  • 

BIDS   WANTED 

SAN  FRANCISCO— Until  December 
16.  3  P.  if.,  bids  will  be  received  by 
T.  A.  Brooks,  Purchaser  of  Supplies. 
Room  270  City  Hall,  under  Bid  No. 
1474.  for  furnishing  ninety  20-ft.  metal 
street  lighting  standards. 

Specifications  obtainable  at  above 
oflice. 


■olu 


$1.75      per 


25 — MACHINERY  AND 
EQUIPMENT 

BIDS    OPENED 

OAKLAND.  Calif.  —  Dealers  Truck 
Equipment  Co..  540  Fallon  St..  Oak- 
land, at  $2364.80  net,  submitted  Ion- 
bid  to  the  East  Bay  Municipal  District 
John  Kimball,  ^Secretary.  Oakland, 
under  Informal  Proposal  No.  698.  for 
furnishing  five  2'i  cubic  vard  dump 
bodies. 

Gar  Wood  Industries,  San  Francis- 
co, at  $2,663.40  net,  submitted  the  only 
other  bid. 


BIDS    OPENED 

SACRAMENTO.  Calif.— Paul  Entre- 
mont.  Colusa,  at  $1.75  each  per  hour 
submitted  low  hid  to  the  U.  S.  En- 
tnneer  Office.  Sacramento,  under  Bid 
No.  36-96.  for  furnishing  and  operat- 
ing two  dump  trucks  for  approximate- 
ly 200  hours,  and  performing  all  work 
for  hauling  earth  and  cobbles  loaded 
Into  them  by  dragline  and  dumping 
it  as  directed  by  the  contracting  offi- 
cer at  the  .site  of  work  near  Colusa 
Weir,  about  tliree  miles  north  of  Colu- 

Complete    bids     follow: 


I'aul     Enlrc 
hour: 

llenistreet    &     Bell.     $2.40    each    per 
hour; 

J.   R.  Reeves.  Sacramento,   $2.40: 

Eugene  Delia  Rosa.  Martinez,  $2.50; 

Rock    &    Gravel    Trucking    Co..    Oak- 
land.   $2.53: 

II,    Mankel.    Sacramento,   $3. 
Bids  held  under  advisement. 


BIDS    OPENED 

SACRAMENTO,  Calif —Lord  &  Bis- 
hop. Native  Sons  Bldg..  Sacramento, 
at  S5  per  hour,  total  $600.  submitted 
low  bid  to  the  U.  S.  Engineer  Office, 
Sacramento,  under  Bid  No.  36-95,  for 
furnishing  and  operating  one  dragline, 
and  performing  ail  work  as  directed 
liy  the  contracting  officer  on  east 
bank  of  Sacramento  River  near  Colusa 
Weir,  about  3  miles  upstream  from 
Colusa. 

Bids  were  taken  as  follows: 

(1)  120  hours,  furnishing  and  operat- 

ing   dragline; 

(2)  Lump  sum.  delivery  of  dragline  to 

site  of  work  and  removal  there- 
from upon  completion  of  the  con- 
tract. 
Complete  bids  follow: 

Lord   &    Bishop.    Sacramento:     (1)    $5 
per  hour,   total  $600;    (2)   no  bid; 

C.   Mankel.   Sacramento:     (1)   $5.50  per 
hour,   total  $660;    (2)   $2.00; 

J.    R.    Reeves.    Sacramento;     (1)    $6.50 
per  hour,  total  $780;  (2)  no  bid. 
Bids    held    under  advisement. 

26 RAILROADS 

BIDS   WANTED 

STOCKTON".  San  Joa/iuin  Co.,  Cal. 
—Until  Dedennber  10.  4  P.  M..  (to  be 
opened  at  4:15  P.  M..  bids  will  be  re- 
ceived by  the  Stockton  City  Council. 
B.  L.  Trahern.  City  Clerk,  City  Hall. 
for  the  sale  of  rails,  angle  bars,  tie 
plates,  and  ties  removed  from  the 
tracks  of  the  Western  Pacific  Railroad 
Company  on  South  Hunter  St.  from 
Tavlor  St.  to  a  point  415  ft.  south  of 
the  south  line  of  Sixth  St. 

Specifications  obtainable  from  the 
nhnve  office. 

BIDS    OPENED 

SAX  FRAXCISCO— Eaton  &  Smith, 
715  Ocean  Ave..  San  Francisco,  at 
$41,150  submitted  low  bid  to  the  Pub- 
lic I'tilities  Commission.  City  Hall. 
under  Mun.  Ry.  Contract  No.  170.  for 
the  reconstruction  of  the  Union  Street 
tracks. 


(  2)  5.600  ft.  removing  existing  rail, 
ties  and  fastenings  and  hauling 
the  material  to  the  Municipal 
pipe    yard,    single    track: 

(  3>  2.100  c.y.  excavation  and  back- 
fill for  drains: 

(  4)  20  cu.  vds.  ex.  and  backfill  for 
drains. 

(  5)   tump  sum.  installing  track  drains 

(  f.)  500  c.y.  creaking  and  distribut- 
ing crushed  rock  ballast; 

(  7)  1.300  c.y.  furnishing  and  distribu- 
ting crushed  rock  ballast: 

(  S)  5.600  ft.  constructing  girder  rail 
track,  complete,  including  haul- 
ing materials,  but  excluding 
excavation,  paving  and  bonding, 
single  track; 

(   9)  190  installing  thermit  weld  joints: 

(10)  lump  sum.  installing  double  track 

over    double    track    crossing: 

(11)  lump   sum.    installing   crossover; 

(12)  54.000  sq.   ft.  asphaltic  pavement 

on    concrete    base; 

(13)  4.400     sq.     ft.      asphalt      conform 

pavement  inc.  removal  of  exist- 
ing asphalt: 

(14 1  500  s(\.  ft.  concrete  base  for  as- 
phaltic conform  pavement,  in  - 
eluding  the  removal  of  the  ex- 
isting base;  ^       • 

(15)  5.800  ft.  concrete  stringer,  single 
track. 


Total  bids  follow: 

(A)  Eaton    &.    Smith, 

San    Fri 

nciso 

$41,150. 

IB)   B.  J.  Treacy.  San 

Prancisc 

a.  $44.- 

243. 

(C)  Shannahan     Bros., 

Los    Angeles, 

$44,752. 

(D>   Fay  Improvement 

Co.,  San 

Fran- 

Cisco,     $52,969.50. 

[•not  bids  follow: 

(A)            (B) 

(C) 

(D) 

(  1)   -.   $       .06  $       .0525 

$       .08  ( 

.09$ 

(    2)  .  .           .62           .625 

.60 

1.07 

(   3)....             .50         1.00 

.95 

.85 

(   4)....           1.40         2.00 

2.50 

1.00 

(   5)....       100.00     120.00 

120.00 

75.00 

<   6)...           1.00         2.65 

3.00 

2.75 

(   7)....           2.00         2.65 

3.05 

2.73 

(    8)  ...           2.00         2.10 

2.03 

2.26 

(    9)  ...         19.50       12.50 

15.00 

13.75 

<1«)._.       573.00     675.00 

525.00 

800.00 

(11)....       675.00     675.00 

679.00 

800.00 

(12) 1925       .23 

.19 

.24 

<13)_..             .13           .12 

.19 

.15 

(14) 28           .25 

.28 

.25 

(15) 50           .40 

.48 

.75 

All  bids  referred  to 

the  Citj 

Engl- 

neer  and  the  PWA. 

• 

28  —  FIRE  EQUIPMENT 

November  29.  1935 
BIDS    WANTED 

.SACRAMENTO.  Cal.— Until  Decem- 
ber 12.  S:15  P.  M..  bids  will  be  receiv- 
ed by  H.  G.  Denton.  Citv  Clerk.  City 
Hall,  for  furnishing  one  1000-gallon 
standard  triple  combination  pumping 
engine  for  the  Fire  Department. 

*?I>ecincations  obtainal»le  from  the 
above  office. 

29-- STREETS  AND  HIGH- 
WAYS 


CONTRACT    AWARDED 

SOLANO  COINTY.  Cal— Park  W. 
Hyde  Co..  58  Main  St..  San  Francisco. 
at  $1550  submitted  only  bid  and 
awarded  contract  by  the  Solano  Coun- 
ty Board  of  Supervisors.  Fairfield,  for 
.lupplying  and  insUlling  a  highway 
crossing  signal  protection  over  the 
tracks  of  the  San  Francisco,  Napa  & 
I'alistoga  Railroad  at  Mississippi  St., 
north  of  the  City  of  Vallejo. 


BIDS   WANTED 

.MENllOCIXO  COUNT!',  Cal —Until 
December  20.  2  P.  M..  bids  will  be  re- 
ceived by  the  Division  of  Highways. 
J.  W.  Vickery.  District  Engineer,  546 
vr.  Wabash  Ave.  Eureka,  for  the 
construction  of  a  standard  timber 
cattle  pass  in  Mendocino  County,  bet. 
Hopland  and  Ukiah,  at  Station  72. 

Plans  and  specifications  obtainable 
from  the  above  office.  • 


LOW   BIDDERS 

ELKO  COUNTY.  Xev  — Utah  Const. 
Co..  Ogden.  at  $159,007.24  submitted 
low  bid  to  the  Nevada  State  Highway 
Directors.  Robt.  A.  Allen.  State  High- 
way Engineer.  Carson  City,  for  lh>- 
construction  of  a  portion  of  the  State 
Highway  System  in  Elko  County.  Rte 
13.  Section  B3.  between  26  miles  south 
of  Wells  and  Wells,  a  length  of  ap- 
proximately 26.07  miles. 

George  French,  Jr.,  Stockton.  Calif., 
at  $159,793.47  submitted  second  low 
bid. 

LOW   BIDDERS 

PERSHING  COUNTY.  Nev.  —  .lack 
.\.  Casson.  319  Warren  St..  Haywari. 
Calif.,  at  $49,109.70  submitted  low  bid 
to  the  Nevada  State  Highway  Direc- 
tors, Robt.  A.  Allen.  State  Highway 
Kngineer.  Carson  City,  for  the  con- 
struction of  a  portion  of  the  State 
Highway  System  in  Pershing  County 
bet.  Lovelock  and  five  miles  souin.  a 
length  of  approximately   4.98   miles. 

Pacific  Const.  Co..  San  Francisco,  at 
$50,463.50   submitted    second   low   bid. 

Complete  bids  will  be  given  shortly. 


PACIFIC    CONSTRUCTOR 
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BIDS   OPENED 

AI.AMEDA  COUMTY.  Cal.— Lee  J. 
liiiiTiel,  1031  Evelyn  St..  Berkeley,  at 
■t,::t;o  submitted  low  bid  to  the  Burejiu 
I  Public  Ro.^ds.  Clovernment  Island. 
inr  placing  surfacing  on  a  driveway 
;ind  parl<ing  lot  at  Government  Is- 
1,1  ikI,   Alameda  County. 

Tlie  work  involves: 

(1)  -100  c.y.  cruslied  rock  .<ui{.  muvsn; 

(2)  20  c.y.  screenings; 

(.t)  S  tons  lifiuid  asph.  road  material. 
Type  SC-2. 

Complete   bids   follow; 

I-ee  J.  Immel,  Berkeley:  (IJ  J2.SU; 
iL'l  (4;   (3)   $15;  total,  $1,360. 

Ransome  Co..  Emeryville:  (1)  $2.88: 
(21    $3.14;    (3)   »20.62;   total,    $1,385.16. 

Heafey-Moore  Co..  Oakland:  (Ij  $3.- 
10:    (2)    $3.60;    (3)   $15;   total,   $1,552.00. 

JMlo  Alto  Road  Materials  Co.,  Palo 
.\lto;  (1)  H;  (2)  $4.40;  (3)  $19.20;  total, 
51,.S41.60. 

Kngineer's  estimate:  (1)  $3;  (2)  $; 
(3>    $12.50;    total,    $1,400. 


LOW    BIDDERS 

.MINERAL  AND  LYON  COUNTIES. 
Niv.— Isbell  Const.  Co.,  1300  E  Fourth 
.-^1  .  Reno,  at  $66,898.30  submitted  low 
I'irt  to  the  Nevada  State  Highway  Di- 
li rtors,  Robt.  A.  Allen.  State  Highway 
i:ngineer,  Carson  City,  for  the  con- 
.^truction  of  a  portion  of  the  State 
Highway  System  in  llineral  and  Lyon 
Counties,  Route  3,  Sections  G  and  A3, 
l"twcen  Schurz  and  SVi  miles  east  of 
■ington.  a  length   of  approximately 


11.73 


liles. 
.•ada  Rock  &  Sand  Co.,  Ren 
'8.80  submitted  second   low  bid. 


X 


LOW    BIDDERS 

WHITE  PINE  CO.,  Nevada.— George 
I'niich.  Jr..  P.  O.  Box  107,  Stockton, 
Calif.,  at  $84,546.85  submitted  low  bid 
I"  the  Nevada  State  Highway  Direc- 
tors. Robt.  A.  Allen,  State  Highway 
i:ii(?ineer,  Carson  City,  for  the  con- 
>  I  ruction  of  a  portion  of  the  State 
lliKluvay  System  in  White  Pine  Coun- 
^^,  Route  38,  Section  A,  between  Lund 
:inil  Preston,  a  length  of  appro-ximate- 


;-38 


liles 

ific    Const.    Co.,    San    Franc: 
.859.22  submitted  second  low 


bid. 


BIDS     OPENED 

.MENDOCINO  COUNTY,  Calif.—N-. 
.M.  Ball  Sons  Co.,  P.  O.  Box  404 
Ir-okeley.  at  $3S,48S  submitted  low 
i  "1  lo  the  State  Highway  Commis- 
sion. Sucramento,  for  about  1.75  miles 
-lading,  surfacing  with  creek  run 
Liiivel  and  treated  with  liquid  as- 
phalt, in  Mendocino  County  at  tlie 
'  ■  ik.«    and    at    Clow    Creek. 

Th*^  work    involves: 
'    1  '    i^r>    M.    Kals.   water; 
'    -'    ■'■''■"' y.   rdwy.   excav.; 


cavation; 
I    'I   302,500   sta.   yds.    overhaul; 
■    1^1  92  sta.  finishing  rdwy.; 

7)  9,050  c.y.  creek  run  gravel: 
(  M  51  tons  liquid  a.sphalt  SC-2: 
I   :•!  690  lbs.  bar  reinf.  steel- 

(10)  13   c.y.    Class  A   Portland   cement 

concrete  (structures); 

(11)  138  l.f.  8-in.  CMP; 

(12)  686  l.f.    :8-in.  CMP; 

(13)  38  If.  24-in.  CMP; 

(14)  38    If.    30-in.    CMP; 

(15)  142  If.  60-In.  CMP; 

(16)  200  l.f.  8-in.  perf.  metal  pipe; 

(17)  50  c.y.   rock  filling  material. 

(18)  4  each  spillway  assemblies; ' 

(19)  28  each  culvert  markers; 

(20)  77  each  guide, posts; 

(21)  0.7  mile  new  property  fence; 

(22)  4    each  drive  gates; 

(23)  removing  timber  bridge; 

(24)  41  each  monuments; 
Total    bids    follow: 

(A)  N.  M.   Ball  Sons  Co.. 

Berkeley     $38,488.00 


Unit    bids    follow 
(A) 
(II  $     2.00 

12) 40 

(3)    1.26 

(41    1. 00 

(51     005 

(li)    8.00 

(7)    1.25 

(S)    20.00 

(9) 06 

(101    30.00 

(11)    1.46 

1121     2.25 

(l:!l     3.00 

(M)     4.00 

(15)    14.00 

(16)     1.30 

(17)    3.00 

(18)     16.00 

(19)    _       3.00 

(20)  _ 3.00 

(21)    500.00 

(22)    20.00 

(23)     400.00 

(24)    3.00 


10.00 
1.10 
5.00 

15.00 

3.00 

2.50 

1000.00 

20.00 

300.00 

3.00 


42,943.30 
43.508.00 


10.00 
2.00 
20.00 


14.00 

2.50 

2.50 

500.00 


COUNTY.    Cal.- 


BIDS    OPENED 

LOS  ANGELES 
S5uth««st  Paving  (.T,..  Inc..  11402 
Radford  Ave..  P.  O.  Box  D,  Roscoe, 
at  $18,529.25  submitted  low  bid  to  the 
State  Highway  Engineer.  State  Bldg.. 
Los  Angeles.  November  29.  for  about 
0,6  mile  paving  with  asphalt  con- 
crete in  the  City  of  Glendale.  bet. 
San  Fernando  Road  and  Central  Ave. 

The  work  involves: 

(1)  1.525  c.y.   rdwy.   excav..   unclass. ; 

(2)  575    c.y.    exi.st.    asphalt   cone,    sur- 

face removed  and  disposed  of; 

(3)  50    c.y.    exist,    aaphalt    cone,    base 

removed  and  disposed  of; 

(4)  6.800    sq.    yds.    subgrade    prepara- 

tion; 
(51   1.600    tons    a.«phalt    concrete    (hast- 

and   leveling  course): 
(0)  1.750    tons   asphalt   concrete    (type 

B  surface  course): 

(7)  13.000  sq.  yds.  asph.   paint  binder; 

(8)  6  ea.   manholes   adjusted   to  grade. 
Total   bids   follow: 

(A)  S-outhwest   Paving  Co..    Inc..   Ros- 

coe,   $18,529.25. 

(B)  George  R.  Curtis  Paving  Co..   Los 

Angeles.   $19,032.50. 

(C)  Oswald    Bros..    Los  Ar.geles.    $23.- 

261.50. 

(D)  J.  L.  McClain,   Los  Angeles.  $28,- 

117.50. 
Unit   bids   follow: 

(A)        (B)        (C)        (D) 

(1) $  3.00  $     .50  $  2.30  $  3.00 

(2) 5.65       9.00       9.00     12.00 

(3) 3.15       8.00       5.60       8.00 

(4) 20         .20         .14         .50 

(5) 2.30       3.00       3.20       3.75 

(6) 2.98       3.60       4.50       3,75 

(7) ■     .021       .03         .02         .02 

IS)    10.00     10.00     20.00     20.00 


CONTRACT  AWARDED 

VENTURA  COUNTY.  Calif.— Mittry 
Bros.  Const.  Co.,  5531  Downey  Road, 
Los  Angeles,  at  $466,036.50  awarded 
contract  by  the  State  Highway  Com- 
mission, Sacramento,  for  about  4.8  mi. 
grading  and  paving  with  asphalt  con- 
crete, Portland  cement  concrete,  and 
plant-mixed  surfacing,  in  Ventura 
County  between  Newbury  Park  and 
Conejo  Creek. 

BIDS   OPENED 

FRESNO  COUNTY.  Cal.  —  Stewart 
&  Nuss.  Inc.,  and  John  Jurkovich,  410 
Thorne  Ave..  Fresno,  at  $30,244  sub- 
mitted the  only  bid  "  received  by  the 
State  Highway  Commission.  Sacra- 
mento, for  about  1.6  miles  grading  in 
Fresno  County,  between  the  Junction 
with   Route   41   and   1%    miles   west. 

The  work   involves: 
(1)   17,500    cu.    yds.    roadway    excav.. 
unclass.; 


(2)  10,500  sta.  yds.  overhaul; 

(3)  400  cu.  yds.  struc.  excav.; 

(4)  83   stations   finishing   roadway; 

(5)  170  cu.   yds.   dry  rubble; 

(6)  32  lin.  ft.  8-in.  CMP; 

(7)  44  lin.   ft.   I2-in.  CMP; 

(8)  8  lin.  ft.   15-in.  CMP; 

(9)  110    lin.    ft.    exist.    CMP    remov 

cleaned  and  relaid. 
Unit  bids  follow: 
(1) $  1.50 


(9).. 


!.00 


!.00 


INYO  COUNTY,  Cal.— Ba.sich  Bros., 
20550  S.  Normandie  Ave.,  Torrance,  at 
$9,864.50  awarded  contract  by  Stale 
Highway  Commission,  Sacramento,  for 
grading  7.3  miles  of  State  Highway  in 
Inyo  County,  between  Death  Valley 
Junction  and  the  California  -  Nevada 
State  Line. 

BIDS    WANTED 

SAN  FRANCISCO.— Until  Decem- 
ber 11,  2:30  p.  m.,  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Wm.  H.  Worden.  Director, 
Room  251.  City  Hall,  under  Specifi- 
cation No.  18.913  for  the  improvement 
of  the  frontage  of  Angelo  J.  Rossi 
Playground  on  Rossi  Ave.,  between 
Anza  and  Turk  Sts.  Estimated  cost, 
$2120. 

The  work  involves: 

(1)  475   l.f.    unarmored   concrete  curb: 

(2)  7125      sq.ft.      asphaltic      concrete 

pavement. 
Plans    and    specifications    obtainable 
from    City    Engineer    John    J.    Casey 
upon  $10  cash  deposit.       • 

BIDS    OPENED 

INYO  COUNTY,  Calif.— Y'oung  & 
Son  Co.,  Ltd.,  599  Colusa  Ave.,  Berke- 
ley, at  $12,005.44  submitted  low  bid 
to  the  State  Highway  Commission, 
Sacramento,  for  about  2.6  miles  grad- 
ing in  Inyo  County,  between  1.8  miles 
north  of  Bishop  and  1.4  miles  north 
of  Laws. 

The   work    involves: 
(   1)   Clearing   and   grubbing    right-of- 
way; 
(  2)   13.000    cu.    yds.    roadway    excav. 

unclass. ; 
(  3)  91,000  sta.  yds.  overhaul; 
(  4)   76  cu.   yds.  struc.   excav.; 
(  5)  080  cu.  yds.  ditch  excav.; 
(  6)   6000  cu.  yds.  imported  borrow; 
(   7)      24   lin.    ft.    12-in.  CMP; 
(   i)   132  lin.  ft.  IS-in.  CMP; 
(  9)     30    lin.    ft.    24-in.    CMP; 

(10)  20  lin.    ft.   clean  and  salvage  ex- 

isting  CMP  culverts; 

(11)  6  each  culvert  markers; 

(12)  Gl  each  guide  posts; 

(13)  S  each  guide  posts  removed  and 

reset; 

(14)  1.86  miles  remove  and  reset  exist. 

property    fences; 

(15)  0.22   mile  remove  and   dispose  of 

exist,    property  fences; 

(16)  0.79    mile    new    property    fences; 

(17)  35  each  monuments. 
Total  bids  follow: 

(A)  Young   &   Son    Co.,    Ltd.,    Berke- 
ley     $12,605.44 

(B)  Basich  Bros..  Torrance  ....16,873.00 
Unit  bids    follow: 

(A)  (B) 

(  1)  630.00  lOOO.OO 

(  2)  33  .63 

I  31  005  .01 

(  4)     90  1.50 

(  5)  91)  .90 

(  «)  SO  .90 

(7)  1.40  2.25 

(  .S)  - 1.85  2.75 

(  91  2.90  3.00 

(10)  50  .7.1 

(11)  - 3.00  3.00 

(12)  3.00  3.00 

(13)  _ 2.00  2.00 

(14)    - 360.011  375.00 

(15)    132.00  350.00 

(16)    450.00  500.00 
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PACIFIC    CONSTRUCTOR 


BIOS    OPENED 

SHASTA  COUNTY.  Calif— Penin- 
sula Paving  Co..  9  Main  St..  San 
Francisio,  at  $197,656.50  submitted  the 
lowest  regular  bid  received  by  the 
State  Highway  Commission.  Sacra- 
mento, for  about  7.7  miles  grading 
and  surfacing  with  crusher  run  base 
and  plant-mixed  surfacing  in  Shasta 
County  between  IH  miles  ea.-^t  of 
Bella    Vi.^ta    and    Iiiddy    Hill. 

Dunn  &  Baker.  Klamath  Falls,  at 
$189,859.80.  submitted  the  low  bid  but 
their  check  was  insufficient. 

The  work   involves: 
(   1>  30    acres    clearing    and    grubbing 

right  of  way: 
(  2)   3.205  M.    gals,    water- 
(    3)   191.000  c.y.  rdwy.  excav.,  unclass. 
(  4)   l.SOO   c.y.    struc.    excav.; 
(  5)   600  c.y.  ditch  and  channel  excav. 
<   6)  605.000   sta.   yds.    overhaul: 
(  7)  26.000  c.y.  imported  selected  ma- 
terial; 
(   8)   407  sta.   finishing  rdwy.; 
(   9)   18,800   tons  crusher  run  base; 
(10)  105  tons  liquid  asph.  SC-2  (prime 


(plant- 


-at); 

(11)  10.600    ton    mineral 

mixed   surfacing): 

(12)  560  tons  liquid  asph.  MC-5  or  MC- 

extra  heavy  (plant-mixed  surf.) 

(13)  63    tons   liquid   asph.    MC-3    (seal 
coat) ; 

(14)  575   tons  sand    (seal  coat); 

(15)  9.800  lbs.  bar  reinf.  steel  (struc  ) 

(16)  132  c.y.   Class  A  Portland 

concrete  (struc); 
17)  142  I.f.  12.in.  CMP; 
1.  CMP; 
CMP; 
CMP; 
CMP; 
CMP- 
CMP; 


(18)  1.762  I.f.  IS 

(19)  426  I.f.   24-i 

(20)  lis  I.f.   30-1 

(21)  74    I.f.    36-ii 

(22)  94    I.f.    42-ii 

(23)  64    I.f.    48-ii.. 

(24)  154     I.f.     cleaning    'and    salvaging 

existing  CMP  culverts; 

(25)  94  each  culvert  markers: 

(26)  121   each  monuments 
Total   bids  follow: 

(A)  Dunn  &  Baker.  Klamath 

,ov    S^"'*     y-~ - «S9.S59.S0 

(B)  Peninsula  Paving  Co.. 

,^>    B^"   ^'"^hcisco  197.656.50 

(C)  Hemstreet  &  Bell, 

,T^>    ^^.''ysville _..  199,045.30 

(D)  Union  Paving  Co.,  San 

,„,    f  l""!™  - -.  217.404.00 

(E)  A.  Teichert  &  Son,  Inc., 
Sacramento    „     228  17^  50 

•Check  insufficient. 
Unit  bids  follow: 

(A)   (B>   (C)   (D)   (E) 

300.00  150.00  100.00  500.00  100  00 

1.00       1.50        1.00       1.00       1.50 


(  1). 
(  2). 
(  3).. 
(  4). 
(  5).. 
(  6).. 
(  7).. 
(  8).. 
(  9).. 
(10.. 
(11).. 
(12)_ 
(13).. 
(14)-- 
(15).. 
(16).. 
(17).. 
(18).. 
(19).. 
(20).. 
(21)- 
(22). 
(23).. 
(24).. 
(26).. 
(26)_ 


.35 


l.( 


.01 


10.00 


.46 


.45 


.40 


110       1.50       1.50 


.57 


.005 


.01 


5.00  5.00  8.00 

1-25  1.40  1.70  1.50 

18.00  17.00  18.00  20.00 

2.50  2.15  1.90  1.80 

20.00  26.00  20.00  26.00     ^o  uu 

25.00  25.00  24.00  30.00     26  00 

1.50  3.00  3.00  4.00       3  00 


.01 
.60 
5.00 
1.73 
20.00 
1.95 


.06 


.06 


24.00  23.00  24.50 

1.50  1.20  1.25 

1-90  1.75  1. 05 

2.75  2.60  2.50 

3.75  3.25  3  25 

5.00  5.00  4.50 

6.00  6.25  5.50 

7.50  7.75  7.00 

1.00  .50  .50 

2.60  2.25  2  50 


4.00 
6.D0 
7.00 
9.00 
1.00 
3.00 
3.00 


.05 


4.00 
5.50 
6.00 
7.50 


CONTRACT    AWARDED 

OAKLAND.  Alameda  Co..  Cal  — 
Heafey-Moore  Co.,  344  High  St..  Oak- 
land at  $27,109.60  awarded  contract 
by  the  Oakland  City  Council  for  the 
.mprovement  of  Middle  Harbor  Road 
Works       Oakland    Municipal    Garbage 


KERN  COUNTY— 5.1   mi.  Grade  &  Surface 


KERX  COUNTY.  Calif.  —  Southern 
California  Roads  l^o..  2143  E  25th  St., 
Los  Angeles,  at  {67,509.50  submitted 
low  bid  to  the  State  Highway  Com- 
mission, Sacramento,  for  about  5.1 
miles  grading  and  surfacing  with  road 
mix  surfacing  in  Kern  County,  bet. 
four  miles  south  of  Shafter  and  Shaf- 


The  work  involves: 

(  1)  clearing  and  grubbing  right  of 
way; 

(  2)  2,200  M.  gals,  water; 

(  3)  24.500  c.y.  rdwy.  excav.,  unclass. 

(  4)  32,000    c.y.    imported    borrow; 

(  5)  75  c.y.- ditch  and  channel  excav.; 

(  6)  30.000  sta.  yds.  overhaul; 

(  7)  925  c.y.  struc.  excav.; 

(  8)  270  sta.   finishing  rdwy.; 

(  9)   1.350  tons  liquid  asphalt  SC-4; 

(10)  S3. 000  sq.  yds.  preparing,  mixing, 
and  shaping  roadbed  and  shoul- 
ders; 


(  1) 
(  2)., 
(  3).. 
(  4)- 
(  5)- 
{  6).. 
(  7)- 
(  8).. 
(  9). 
(10).. 
(11).. 
(12).. 
(13)_ 
(14).. 
(15).. 


(11  I 


-(STATE) 

al  agg.   (road-m 


.825  tons 
surfacing 

(12)  35  c.y.  Class  A  Portland  cement 

concrete   (struc.); 

(13)  1,450  lbs.  bar  reinf.  steel   (struc) 

(14)  320  I.f.  12-in.  CMP; 

(15)  920  I.f.  24-in.  CMP; 

(16)  35  each  culvert  markers; 

(17)  1.7  miles  existing  property  fence* 

moved  and  reset; 

(18)  0.5   mile  new  property  fence: 

(19)  45    each    monuments    complete    In 

place. 
Total  bids  follow: 
(.\)    Southern    California    Roade    Co.. 
Los  Angeles.   $67,509.50. 

(B)  Union  Paving  Co.,  San  Francisco 
$72,711.50. 

(C)  Basich  Bros.,  Torrance,   $81,607.00 

(D)  N.    M.    Ball    Sons   Co..    Berkeley 
$81,718.50. 

(E)  Dimmitt  &  Taylor,   Los  .\ngeles 
$86,237.50. 

Unit  bids  follow: 


(A) 

(B) 

$4.50,00 

$1500.00 

1.10 

.50 

(C) 
$2000.00 


(D) 
$1500.00 
1.50 


(E) 


-(0 

1.00 

.90 

1.00 

5.00 

10.00 

5.00 

12.00 

10.00 

12.00 

13.00 

.05 

.04 

.05 

1.56 

2.40 

2.00 

2.30 

25.00 

20.00 

30.00 

.07 

.06 

.10 

1.25 

1.50 

1.40 

1.40 

3.00 

2.60 

2.40 

1.50 

4.00 

2.00 

3.00 

225.00 

300.00 

300.00 

400.00 

300.00 

500.00 

600.00 

500.00 

3.00 

3,00 

3-00 

30.00 

.08 
1.50 
3.00 
2.30 
180.0(1 
420.00 
3.50 


FRESNO  COUNTY— Calwa  Overcrossing— (STATE) 

FRESNO    COUNTY      "   ■  -         - 


Calif.  ...  _. 
Bishop.  5017  E  Broadway,  Long  Beacli 
at  $184,766  submitted  low  bid  to  Slate 
Highway  Commission.  Sacramento,  for 
the  construction  of  an  overhead  cross- 
ing over  the  tracks  of  the  A.  T.  and 
S.  F.  Ry.  at  Calwa.  consisting  of  138 
If.  of  track  spans  and  twenty-eight 
40-ft.  concrete  girder  spans  on  con- 
crete piers  and  abutments  with  tim- 
ber pile  foundations,  and  construct- 
ing approaches  and  paving  with  Port- 
land  cement   concrete  pavement. 

The  work  involvca:  ~      ""^  '  " ' 

(  1)  80  M.  gals,  water- 
(  2)   1.100  c.y.  rdwy.   excav  ■ 
(  3)  3.000   c.y.    struc.    excav.: 
(  4)  5,150    c.y.    imported    borrow:  I 

(  5)  2.930  sq.  yds.  subgrade  for  pave.;  ! 
(   6)  1.300    ton    crusher  run   base; 
(  7)  920  tons  mineral  agg.  (plant-mix- 
ed surfacing); 
(  S)  63  tons  liquid  asph.  ROMC-4  (do) 
(  9)    7   tons   liquid    asph.    SC-2    (prime 

coat) ; 
(10)  7  tons  liquid  asphalt  MC-3   (seal 


at); 


(  1) 
(  2) 
(  3) 
(  4) 
(  5) 
(  6) 
(  7) 
(  8) 
(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 
(19) 
(20) 
(21) 
(22) 


(B) 


(11)  70  c.y.  stone  screenings,  seal  coal 

(12)  515  c.y.  Class  A  Portland  cement 

concrete   (pavement). 

(13)  5.320  c.y.    Class  A   do'  (struc); 

(14)  250  c.y.   Class  A  do   (railioE): 

(15)  250   c.y.    Clase   A   do    (curbs  and 

gutters); 

(16)  700  each  pavement  dowels; 

(17)  780,000  lbs.   bar  reinf.   steel; 
(IS)   133,000  lb.   struc.   steel; 

(19)  27,100  lbs.  cast  steel; 

(20)  17,200    I.f.    furnishing    treated 

Douglas  fir  piles,  inc.  test  piles- 

(21)  688  each  driving  do; 

(22)  1  lot  misc.  items  of  work. 
Total  bids  follow: 

l.\t    R.   R.   Bi.shop,  Long  Beach.   $184.- 
766.00. 

(B)  Bodenhamer  Const.  Co.,  Oakland. 
$194,867.00. 

(C)  Oscar  Oberg,   Los  Angeles,   $195.- 
652.80. 

(D)  Rocca 
008.00. 

(E)  F.    O.    Bohnett.    Campbell, 
106.50. 

Unit  bids  follow: 

(C)  (D) 


San   Rafael,  $209.- 


2.00 


2.50 

1-60 

2.75 

2.00 

2.50 

3.00 

4.00 

4.50 

3.00 

3.50 

18.00 

18.00 

16.50 

5.00 

15.00 

22.00 

25.00 

20.00 

25.00 

25.00 

25.00 

20.00 

25.00 

3.00 

5.00 

3.00 

2.50 

10.00 

9.00 

10.00 

10.00 

10.00 

17.00 

18.00 

19.50 

20.00 

•fi.OO 

31.00 

35.00 

35.0(1 

16.00 

17.00 

15.00 

14.00 
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BIDb   OPENED 

IM.UMAS  COUNTV.  Calif.— A,  Tei- 
chert  &  Son.  Inc.,  P.  o.  Box  Ills. 
SaorHniento,  at  $i;7.255,  submitted  low 
bid  to  the  Slate  Highway  Cnmmls- 
.slon.  Sacramento,  for  about  5.5  milc-^ 
grading,  applying  road-mix  surface 
treatment  and  seal  coat  In  Plumas 
Count.v  between  Ede's  Ranch  and 
Beckwith  Pass. 

The  work  involvee; 
(   I)   440   M.   gals,   watr-r; 
(  2)  62.000  c.y.   rdwy.  excav.,   unclass. ; 
(  3)  1.550  c.y.  struc.  excav.; 
(  4)  225  c.y.  ditch  and  channel  excav. 
(  6)  40.500  c.y.   imported  borrow; 
(  B)  99.100  sta.  yds.  overhaul; 
(  7)   291   sta.    finishing  rdwy.: 
(  8)  300   tons  liquid  asph..    ROMC  3; 
(  9)   71,300   sq.    yds.    preparing,   mixing 
and  shaping  roadbed: 

(10)  60  tons  asph.  emulsion  90-95  (seal 

coat) ; 

(11)  450  c.y.  sand   (seal  coat): 

(12)  21,000  lbs.  bar  reinf.  steel  (struc.) 

(13)  225  c.y.  Class  A  Portland  cement 
concrete   (struc); 

(14)  158  l.f.  12-in.  CMP; 
I.  CMP: 
CMP: 

CMP: 


(15)  1,856  l.f.   18- 

(16)  148   I.t.   24-in 

(17)  260   l.f.   36-in 


(18)  56   each   culvert   marliers: 

(19)  53  each  monuments. 
Total    bids   follow: 

(A)  A.  Teichert  &  Son,  Inc., 
Sacramento $67,255.00 

(B)  Dunn  &  Baker,  Klamath 

Falls    69,656.50 

(C)  Hemstreet  &  Bell. 

Marysviile    73,821.75 

(D)  Chas.    Harlowe.   Jr., 
Oakland  _ 79,817,00 


(C) 


25.00        20.00 


[13)    27.00       28.00 

1.50 
2.00 
2.75 
5.00 


2.50 
3.00 
5.00 
3.00 
3.00 


3.50 


.06 
27.50 
1.25 
1.75 
2.75 
5.00 
3.00 
3.00 


.07 
25.00 
1.50 
2.25 
3.00 
5.10 
3.60 
4.00 


3IDS    OPENED 

KERN  COUNTY.  Calif.— Stewart  & 
S'uss.  Inc..  and  John  Jurkovich,  410 
rhorne  Ave..  Fresno,  at  $34,328  sub- 
nitted  low  bid  to  the  State  High- 
say  Commission,  Sacramento,  for 
ibout  1.3  miles  grading  in  Kern  Coun- 
;y  between  the  easterly  entrance  to 
Cern  County  Park  and  1.25  miles 
:asterly. 

The  work   involves: 
:i)  16.500    cu.    yds.    roadway    excava- 
tion unclass.; 
'2)  26.500  station  yds.  overhaul; 
3)   ISO  cu.  yds.  struc.  excav.: 

finishing   roadway; 
rubble  masonry: 
24-in.    CMP; 
7)     58  lin.  ft.  30-in.  CMP: 
Total  bids  follow: 

A)  Stewart  &  Nuss.  Inc., 
and    John   Jurkovich, 

Fresno    134,328.00 

B)  Rexroth   &   Rexroth, 
Bakersfleld 35,620.00 

C)  Oilfields  Trucking  Co., 
Bakersfleld     37,922.50 

D)  Basich   Bros.,   Torrance  .40,639.00 


:4)  67    sts 

5)  13   cu. 

6)  280    lii 


(A) 

(B) 

(0) 

(D) 

1)  .... 

2)    

.20 

.02 

.05 

.05 

3)    

2.00 

2.00 

1.25 

2.50 

«    

10.00 

100.00 

5.00 

50.00 

10.00       3.75       S.OO 


ALAMEDA  CO MounUin  Blvd.  Undercrouing — (STATE) 


ALAMEDA  COirNTV,  Calif.— Al- 
bany Cement  Contractor.--.  Inc..  1035 
Murray  St..  Berkeley,  at  147.508.50, 
8ul>niltted  low  bid  to  the  State  High- 
way Commission,  .Sacramento,  for  tiie 
construction  of  an  undergrade  cross- 
ing under  the  tracks  of  the  Sacra- 
mento Xortliern  Railway  at  Mountain 
Blvd.,  in  Oakland,  consisting  of  two 
concrete  abutments  and  steel  super- 
structure and  approximately  416  I.  f. 
I'f  roadway  to  lie  graded  and  paved 
with    asphalt    concrete    pavement. 

The  work  involves: 
(   1)  5.800  c.y.   rdwy.   excav..   unclass.; 
(   2)  1.100  c.y.  struc.   excav.; 
(  3)  1.925  sq.  yrls.  subgrade  for  pave. 
(  4)  750  tons  asphalt  concrete; 
I  5)  910  c.y.  Class  A  Portland  cement 

concrete  (struc); 
(  6)  S2  c.y.  Class  A  do  (curbs  and  gut- 
ters); « 
(   7)  36  c.y.  Class  A   do   (sidewalk); 


(   8)   95.000   lbs.    I>ar   reinf.    ateel; 

(  9)   219.000  lbs.   struc.  eleel: 

(10)  300    lbs.     cast    steel     (catchbasin 

covers  and  frames); 
Ml)   80   l.f.    8-ln.    CMP; 
(i2)  310  l.f.  8-in.  perf.'metal  pipe  un- 

derdrains; 
(13)   30  c.y,   rock  filling  material: 
114)  2  each  spillway  assemblies; 
(15)  1  lot  misc.  items  of  work. 
Total    bids    follow: 

(A)  Albany  Cement  Contrac- 

tors.   Inc.,    Berkeley $47,508.50 

(B)  A.  Soda  &  Son.  Oakland..  49,469.50 

(C)  LIndgren    &    Swinerton. 

Inc..    Oakland    50,782.00 

(D)  M.    B.    McGowan.    Inc., 

San   Francisco 51,108.00 

(E)  Heafy-Moore    Co.,    Oak- 
land      _ 5S, 699.55 

(F)  H.    C.    Vensano   &   Co., 

San    Francisco    60,438.00 

Tnit    bids    follow: 


(A)  (B)  (C) 

(  1)  SO  .65  .60 

(  2)  2.00  1.35  1,80 

(  3)  10  .12  .20 

(  4)  4.75  5.25  5,70 

(  5)  15.70  14.80  15.00 

(  6)  10.00  15.00  16.00 

(  7)  - 10.00  15.00  15.00 

(  8)  033  .045  .047 

(  9)  076  .0865  .089 

(10)  10  .125  .15 

(11)  2.00  3.20  1.50 

(12)  _ 2.00  1.30  1.10 

(13)  3.00  7.50  3.10 

(14)  20.00  20,00  17.50 

(15)  300.00  628.00  1150.00 


(D) 


4.50 
20.00 
15.00 

15.00 


l.OD 
1.00 

4.00 


(E) 


21.25 
16.00 
15.00 


(P) 

1.35  ■ 

2.40 

.12 

5.00 

20.00 

18.00 

20.00 

.05 

.084 

.20 

1.50 

1.50 

6.00 

20.00 

1610.00 


ORANGE  COUNTY  —  2.9  Mi.  Grade  &  Surface  —  (State) 


ORANGE  COUNTY.  Cal.— Sully-Mil- 
ler Contracting  Co..  1500  W  7th  St.. 
Long  Beach,  at  $44,651.50  submitted 
low  bid  to  the  State  Highway  Engi- 
neer, State  Bldg.,  Los  Angelee,  for 
about  2.9  miles  grading,  surfacing 
with  imported  selected  material,  and 
a  bituminous  macadam  armor  coat 
applied  in  Orange  County,  on  Bolsa 
Ave.  between  Bay  Blvd.  and  Bolsa 
Chita   Road. 

The   work  involves: 
(  1)  155   sta.    clearing     and     grubbing 

right-of-way: 
(  2)  584  M.   gals  water; 
(  3)  45,000   cu.    yds.    roadway   excava- 
tion, unclass.: 
(  4)   230   cu.    yds.    struc.    excav.; 
(   5)   1.600.000  sta.   yds.  overhaul: 
(  61  11.500  tons  imported  selected  ma- 

(  7)   155    stations    finishing   roadway: 
(  S)  3200    tons    mineral    aggregate 

(armor   coat); 
(   9)   100    tons   liquid      a.sphalt     95   plus 

(armor  coat): 

(10)  11   cu.    yds.   Class  A   Portland  ce- 

ment concrete   (strucs.): 

(11)  3.1  MFBM  select  ail  heart  struc- 

tural Redwood: 


2  9  MFBM  dense,  select, 
structural  Redwood; 
300  lbs.  bar  reinf.  steel: 
ach   spillway 


170  1 
12  1 
46  I 


CMP; 
in.   ft.  15-in.  CMP; 
in.  ft.  24-ln.  CMP: 
in.    ft.    36-in.    CMP; 
n.  ft.  48-in.  CMP; 
1.    ft.    exist.    CMP   to   be    re 
ed  and  relaid; 
•h   culverts  markers: 
miles    exist.      fenc 
ed  and  reset. 


be 


Total  bidls  follow: 

(A)  Sully-Miller  Contracting  Co.,  Long 
Beach.  $44,651.50. 

(B)  Gogo  &  Rados.  Los  Angeles,  $46,- 
681.80. 

(C)  Sharp  &   Fellows  Contr.  Co..  Loe 
Angeles.   $48,824.00. 

(D)  Oswaald  Bros..  Los  Angeles,  $51,- 
252.00. 

(E)  Martin   Bros.   Trucking  Co.,   Long 
Beach,   $52,489.00. 

(F)  J.    E.    Haddock,    Ltd..    Pasadena, 
$57,695.85. 

(G)  J.  L.  McClain,  Lob  Angeles.  $62,- 
073.20. 

Unit  bids  follow: 


(E) 


(F) 


(G) 


$     8.00       $  10.00     $   10. no 


1.00 
.004 


(  3) 

I  4)     . 

(  5) 

(  6) 

(  7) 10.00 

(  8) 2.55 

(  9) 16.00 

(10) 30.00 


cm 

(12j 


85.00 
90.00 


1.00 
.005 

1.50 
10.00 

2.50 
18.00 
20.00 
80.00 
80.00 
.10 
15.00 


1.00 

3.00 

100.0" 


20.00 

35.00 

100.00 

110.00 

.10 

16.00 

1.00 

1.60 


7.00 

1.00 

3.00 

300.00 


1.40 

5.00 
3.00 
18.50 
22.00 
100.00 
90.00 


14.00 
1.00 
1.70 
2.50 


1.20  . 

.004 

1.20 

7.00 

2.60 

18.00 

22.00 

137.00 

142.00 

.10 


3.00 
4.00 

:!oo.oo 


1.40 

.005 

1.00 

10.00 

3.20 

19.70 

26.75 

105.00 

115.00 

.08 

15.00 


1.50 

4.00 

3.20 

18.00 

25.00 

100.00 

110.00 

.08 

15.00 

1.20 

1.60 

3.00 
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BIDS   OPENED 

KINGS  COUNTY.  Calif.— L.  A.  Bris- 
co.  Arroyo  Grande,  at  $20,295.  submit- 
ted tlie  only  bid  received  by  the  State 
Highway  Commission.  Sacramento, 
for  grading  shoulders  on  6.3  miles  in 
Kings  County,  between  2  miles  south 
of  Lemoore  and  IH  miles  east  of 
Stratford. 

The  work  involves: 

(1)  lono  cu.  yds.   roadway  excavation 

unclassified; 

(2)  SOOO  cu.  yds.  imported  borrow; 
l3)   331    stations    finishing    roadway; 

ITnit  bids  follow: 

(1) 1.25 

(2)     1.76 

(3)    25.00 


1935 


December 
BIDS    WANTED 

RIVER.SIDE  COUNTY,  Calif.— Un- 
til December  27,  2  p.  m..  bids  will  be 
received  by  the  S-tate  Highway  Engi- 
neer. State  Bldg..  Los  Angeles,  for 
about  10.9  miles  graamg.  treating 
with  liquid  asphalt  and  constructing 
a  timber  pile  trestle  in  Riverside 
County  between  10  miles  west  of  Indio 
and    Indio. 

The  work  involves: 

(1)  :J2     Stas    clearing     and      grubbing 

right   of  nay: 

(2)  122,500  cu.   yds.  rdwy.   excav.    un- 

class.; 

(3)  1,000  cu.   yds.  structure  excav.: 

(4)  2,000    cu.    yds.    ditch    and    channel 

(5)  25,700    cu.    yds.    imported   borrow: 

(6)  426.000    station    yds.    overhaul; 

(7)  577    stations    finishing    rdwy.; 

(8)  20,000    cu.    yds.    imported    selected 

material; 

(9)  1.920  tons  liq.  asphalt  SC-2   (road- 

mix   surface   treatment); 

(10)  140.100    sq.    yds.    preparing,    mix- 
ing,   and    shaping   subgrade; 

(11)  130.200    sQ.    yds.    preparing,    mix- 
ing,  and  shaping   rdwy.; 

(12)  220    tons    liq.    asphalt    SC-2    (de- 
tours); 

(13)  47   tons  liq.  asphalt   SC-IA 
(slopes); 

(14)  56     M.F.E..\I.     dense,     select,     all 
heart,    structural    redwood; 

(15)  24     M.F.B.M.     select,     all    heart, 
structural   redwood; 

(16)  1,650    lin.    ft.    furnishing    Douglas 
fir  piles    (treated); 

(17)  75  each  driving  piles; 

(18)  2.004    lin.    ft.    IS    in.    CMP; 

(19)  112    lin.    ft.    36-in.    CMP; 

(20)  S7    lin.    ft.    laminated   guard    rail- 
ing; 

(21)  38   each   culvert    markers; 

(22)  370  each  guide  posts; 

(23)  0.6    mile    moving    and    resetting 
property    fences: 

(24)  1.200    lin.    ft.    bank    protection 
fence; 

(25)  S8  each  monuments. 

Plans  and  specifications  obtainable 
at  the  office  of  the  State  Highway  En- 
gineer. P.  O.  Box  1499,  Sacramento. 
and  on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco.  Los  An- 
geles, and  &an  Bernardino. 


BIDS   WANTED 

ORANGE  COUNTY.  Calif.— Until 
December  9,  2  p.  m.,  bids  will  be  re- 
ceived by  the  Division  of  Highways. 
S.  V.  Cortelyou.  District  Engineer. 
808  State  Bldg..  Los  Angeles,  for 
about  1  mile  grading  and  applying 
road-mix  surface  treatment  in  Orange 
County,  on  Batavia  Street  in  the  City 
of  Orange,  between  Walnut  Ave.  and 
La  Veta  Ave. 

The   work  involves: 

(1)  35    M.    gals,    water: 

(2)  1,700  c.y.   rdwy.  excav.   unclass; 

(3)  57    stations    finishing    roadway; 

(4)  25,500  sq.  yds.   preparing,   mixing. 

and    shaping    roadbed: 

(5)  336    tons    liquid    asphalt.    SC-2.    in 

place    (prime   coat   and   mixing). 
Plans   and    specifications   obtainable 
from  the  above  office.  • 


CONTRACT   AWARDED 

.SACRAMENTO  COUNTY.  Calif.— A. 
Teichert  &  Son.  Inc.,  P.  O.  Box  1113. 
Sacramento,  at  Jl, 099.40  awarded  con- 
tract by  the  Sacramento  County  Board 
of  Supervisors  for  paving  Spear  Ave. 
in  North   B  Street  E'istrict. 

Work  will  include  4,400  sq.  ft.  of 
asphaltic  concrete  surface  and  160  ft. 
;;-in.   vi"-ified  sewer  pire. 


November   29.    1935 
BIDS    WANTED 

VALLEJO.  Solano  Co..  Cal.— Until 
December  9.  11  A.  M..  bids  will  be  re- 
ceived by  the  Vallejo  City  Council. 
Alt  E.  Bdgcumbe.  City  Clerk,  for  the 
improvement  of  Everett  Alley. 

Plans  tand  specifications  obtainable  j 
at   the   office  of  City  Engineer  T.    Ii. 
Kilkenny. 


SAN  JOAQUIN   CO.— Tracy   Overhead   Crossing— (STATE) 


SAX  JOAQUIN  COUNTY.  Calif.— 
l.indgren  &  .S-winerton.  Inc..  1723 
Webster  St..  Oakland,  at  $223,255.74 
.'submitted  low  bid  to  the  State  High- 
way Commission,  Sacramento,  for  the 
construcflon  of  an  overhead  crossing 
over  the  tracks  of  the  Southern  Pa- 
cific Railroad  one-half  mile  east  of 
Tracy,  consisting  of  one  81-ft.  and 
,  two  48-ft.  plate  girder  spans,  two 
o2-ft.  steel  beam  spans,  and  twenty- 
nine  40-ft.  i-einforced  concrete  girder 
spans  on  concrete  bents  and  abute- 
ments  with  wigwalls  on  timber  pile 
foundation,  and  grading  ad  paving 
with  Portland  cement  concrete  pave- 
ment approximately  0.3  mile. 
The  work  involves; 


I  3)  3500  ctj 

(  4)  18.000 

(  5)  405   cu 

(  6)  210   cu 


yds.    rdwy.    excav.    un- 

yds.  struc.  excav. ; 

r.  yds.  imported  borrow; 
alvaged  surfacing: 
one.  pavement  and 
:d   and  dls- 


s.   subgrade  for  pave- 

ihing  roadway; 
ntreat.  crushed  gravel 
surfacing     (base    and 


yds. 

.'itrucs.    to    be 

posed  of; 
(  7)  3300   sq.    yds.    i 

ment; 
(  8)  31  sta.  flni 
(  9)  2500  tons  \ 

or    stone    s 

approaches) 
(10)  1420    tons    mineral    aggregate 

(plant-mixed  surface  MC  type): 
(ID   71    Ions    liquid    asph.    MC-4    or    5 

(plant-mixed     surfacing): 

(12)  16  tons  liquid  asph.  MC-2  (prime 

coat ) ; 

(13)  7    tons    liquid    a.sph.    MC-3    (seal 

coat) ; 
'14)  64    tons    stone    screenings     (seal 
coat); 

(15)  635  cu.  yds.  Class  A  Portland  ce- 

ment   concrete    (pavement): 

(16)  5100  cu.  yds.  Class  A  Portland  ce- 

ment  concrete    (strucs.); 


(A) 

(   1) $1.70 

(   2) 40 

(   3) 2.60 

(    4) .62 

(   51 1.70 

(    r.)- 7.00 

(    71.- .11 

1    M     .  S.OO 

I    :■) 1.40 

(lOl  5.20 

(11) 20.00 

(12) 23.00 

(13) 23.00 

(14) 2.20 

(15) 10.00 

(16) 17.00 

(17) 44.00 

(18) 30 

(19) .04 

(20) 32 

(51) 065 

(22) 14 

(23) 110.00 

(24) 52 

(25)--  11.00 

l2fi) 9.00 

127)..  12.00 

(28),  2.00 

(29)  11.00 

(30) 2.00 

(31) 500.00 

(32) 24.00 

(33) 04 

(34) 3.50 

135) 27.00 

(36)_ 2000.00 


.12 
10.00 
2.00 
3.60 
15.00 
25.00 
35.00 
3.50 
9.00 
16.50 
50.00 
.40 
.047 


15.00 

10.00 

15.00 

2.25 

10.00 

1.50 

600.00 

20.00 

.05 

3.00 

20.00 

1000.00 


(C) 


3.00 
.10 
10.00 
1.20 
3.00 
20.00 
20.00 
20.00 
2.50 
9.50 


(17)  122    cu.     yds.     Class    A     Portland 

cvment    concrete    (railing): 

(18)  SOS  each  pavement  dowels; 

(19)  840,000  lbs.  bar  reinf.  steel; 

(20)  448    each    pavement    tie    bolt    as- 

semblies: 

(21)  350.000   lbs.   struc.    steel; 

(22)  28,000  lbs.   cast   steel: 

(23)  1  only  cast  steel  frame  &  cover; 

(24)  27.500   lin.    ft.    furnishing   treated 

Douglas   fir   piles,    including   test 
piles: 

(25)  684  each  driving  treated  Douglas 

fir  piles,   including  test  piles; 

(26)  104  lin.  ft.  36-ln.  reinf.  cone,  pipe 

(27)  64  lin.  ft.  4S-in.        .    do: 
(2S)     28  lin.  ft.  12-in.  do; 

(29)  1  only  12-in.   reinf.  concrete  pipe 

elbow: 

(30)  86  each   guide  posts; 

(31)  0.53  mile  new  property  fence; 

(32)  4  each  drive  gates; 

(23)  667  sq.    yds.  asph.   paint  binder; 

(34)  16  each  monuments: 

(35)  1    only    12-in.    alfalfa    valve; 

(36)  1  lot  miscellaneous  Items  of  work 
Total   bids   follow: 

(A)  Lindgren  &  Swinerton, 

Inc.     Oakland    $223,255.74 

(B)  F.  O.  Bohnett. 

Campbell    _ 225.373.05 

(C)  Bodenhamer  Constr.  Co., 

Oakland     - 225,038.08 

(D)  Rocca  &  Co..   San 

Rafael    _ 225,955.59 

(E)  MacDonald  &  Kahn  Co., 

Ltd..    San   Francisco—..  239.876.13 

(F)  Union   Paving  Co.. 

San    Francisco    241.520  C.^ 

(G)  Paul  J.  Tyler  and  Lord  & 

Bishop.  Sacramento  —  245.692.^5 
(H)  M.  B.  McGowan,  Inc.,  and 

C.   W.   (3aletti.   San 

Francisco    249.53S  00 

(I)  Healy-Tibbitts  Constr. 

Co.,    San    Francisco 252.123.70 

Unit  bids  follow: 

(E)  (F)  (G)  (H)  (I) 

$2.60  $1.00  $1.25  $2.00  $1.00 

.52  .30  .50  1.00  .80 

1.30  1.15  .75  2.00  2.50 


1.00 
5.06 
10.00 
25.00 
25.00 
3.00 
10.63 
18.00 
80.00 


.84 

2.60 

3.90 

.12 

6.50 

1.30 

4.30 

20.00 

27.00 

28.00 

4.00 

10.75 


.50 
1.20 


17.50 
20.00 
20.00 
l.SO 


.75 


2.00 
4.00 
20.00 
20.00 
20.00 
3.00 
11.00 
21.50 
50.00 


.044 


.90 


1.80 
4.00 
15.00 
15.00 
15.00 
3.00 
10.00 
20.00 
30.00 
.20 
.05 


20.00       80.00     130.00       85.00     100.00     100.00        50.00 


15.00 
10.00 
16.00 


.50 
10.00 
6.22 
8.63 

2.es 

6.00 
1.50 


.45 


.60 


14.00  12.00       12.00       20.00       15.00 

7.00  6.50 

10.30  9.20 

2.00 
20.00 

3.25  1.75           .75 

800.00  400.00     500.00 

20.00  12.50       15.00 


6.00 


3.00 

2.00 

500.00 


.0$ 


.25 


10.00 
3.00 
15.00 
3.00 
500.00 
20.00 
.10 


3.00         3.00 

20.00       SO.OO 

1000.00  3500.00 


4.00  2.50  2.50 
16.00  12.00  10.00 
275.00  2000.00  1000.00 


PACIFIC    CONSTRUCTOR 
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BIDS    OPENED 

TlIOI.l'MNK  COUNTY.  Ciil.— Union 
I'avInK  C...  1124  Call  Bldj;.,  San  Pran- 
I'lsco,  Hi  $104,233.20  submllled  low  I)ld 
to  the  Stale  HiKhway  Commlswlon, 
Sacramentn.  for  about  3.4  miles  Kratl- 
tng  and  surfacing  with  road-mix  sur- 
facing' on  untreated  crushed  gravel 
or  atone  base  in  Tuolumne  County, 
between  Sullivan  Creek  and  3%  miles 
easterly. 

The   worlt    involves: 


(    1) 


ubbi 


right  of  way; 
(   2)    l.iSO    M.    gals,    water: 
(   3)  70,500   c.y.   rdwy.    excav..    unciajiS. 
(  4)  74.000  sta.  yds.  overhaul: 
(  5)   2.600   c.y.   ditch   and   channel  ex- 
cavation; 
(  6)    1.450   c.y.   struc.   excav.: 
(   7)   179  eta.    finishing   rdwy.: 
(  8)  560  c.y.   salvaged  surfacing: 

(9)  10.900     tons     untreated     crushed 

gravel  or  stone  base; 

(10)  O.700  tons  mineral  aggregate  (road 

mix  surfacing): 

(11)  52  tons  liquid  asphalt  SC-2  (prime 

coat   and  detour); 

(12)  240    tons   liquid   asph.    SC-4    Iroa.l 

mix  surfacing); 

(13)  33  tons  liquid  asphalt  MC-3   (seal 

coat): 

(14)  250  tons  sand   (seal  coat); 

(15)  34   c.y.   Class  A   Portland   cement 

concret«   (struc): 

(18)  2.500  lbs.  bar  reinf.  steel  (s'.ruc): 
(17)  145    c.y.     existing    pavement    re- 
moved and  disposed  of; 

(IS)   120    c.y.    rubble    masonry; 

(19)  16S   l.f.   S-in.  CMP; 

(20)  9RS   l.f.    18-in.    CMP: 

(21)  366   l.f.    24-in.   CMP: 

(22)  344   l.f.   36-in.   CMP; 

(23)  84  l.f.   48-ln.  CMP; 

(24)  132  l.f.    60-in.   CMP: 

(25)  370  l.f.  8-in.  perf.  metal  pipe  (un- 

derdraine) ; 

(26)  90  c.y.   roclt  filling  material   (do); 

(27)  41  l.f.  existing  CMP  removed  and 

salvaged; 

(28)  32  l.f.  existing  CMP  removed  and 

relaid: 

(29)  1  each   spillway  assembly; 

(30)  82   l.f.    90-in.    multi   plate   CMP; 

(31)  6.5  miles  new  property  fences; 

(32)  0.2    mile    existing    fences    moved 

and  reeet: 

(33)  35  each  drive  gate; 

(34)  78    ea 
place 


nplete 


Tn 

tal   bids 

follow 

(A) 

Union  Paving  Co..   Sa 

1  Francisco. 

$104,233.20. 

(B) 

Biasotti- 

Will 

rd       &      Biasotti, 

Stocltlo 

n.    $10S.649.S5 

(C) 

M.    J.    B 

Cons 

tr.    Co 

.    Stockton. 

$116,786.10 

CD) 

Hemstreet      & 

Bell. 

Marysville. 

$116,916.30 

(E) 

Peninsula  Pavi 

ng  Co. 

San 

Fran- 

Cisco.   $129,979.40. 

Ur 

it  bids  follow 

(A) 

(B) 

(C) 

(D) 

(E) 

(  1) 

$50.00 

$36.00 

$12.00 

$25.00 

$30.00 

(   2) 

.90 

1.50 

2.00 

1.60 

1.50 

(  3) 

.52 

.30 

.62 

.60 

.67 

(   4) 

.01 

.016 

.01 

.01 

.02 

(   5) 

.40 

1.00 

1.50 

.76 

.90 

(   6) 

1.30 

2.00 

2.00 

1.50 

1.60 

(  7) 

5.00 

8.00 

6.00 

5.00 

10.00 

(    S) 

1.00 

.70 

2.(K) 

1.60 

1.00 

(   9) 

1.85 

2.00 

1.70 

2.S0 

2.60 

(10) 

2.10 

2.25 

1.70 

3.00 

3.00 

ni) 

15.0(1 

16.00 

19.00 

20.00 

15.00 

(12). 

20.00 

2ft.  00 

26.00 

19.00 

20.00 

(13). 

25.00 

25.00 

22.50 

K.VO 

25.00 

(14) 

5.00 

3.26 

3.00 

2.50 

3.50 

(1«) 

30.00 

26.00 

36.00 

40.00 

26.00 

(16). 

.07 

.07 

.07 

.08 

.06 

(17) 

5.00 

1.00 

2.00 

2.00 

1:00 

(18) 

16.00 

20.00 

24.00 

15.00 

17.00 

(19). 

1.40 

1.05 

2.00 

1.10 

1.00 

(20) 

2.25 

1.80 

2.75 

1.76 

1.80 

(21) 

3.26 

2.65 

4.0(1 

3.00 

2.75 

(22) 

5.00 

4,95 

6.40 

5.25 

.-..25 

(23). 

8.00 

7.76 

9.50 

S.50 

8.00 

(24) 

12.50 

13.75 

14.00 

12.50 

11.50 

(26). 

1.40 

1.16 

2.00 

1.15 

1.00 

(26).. 
(27), 
(28),. 
(29),. 
(30).. 
(31).. 


t.OO  4.00  0.00  5.00       4.00 

.50  .30  1.60  1.00         .50 

1.00  .90  1.75  2.00       1.00 

15.00  14.25  35.00  25.00     20.00 

24.00  2S.00  28.00  35.00     23,00 

450.00  600.00  676.00  750.00  SOO.OO 

250.00  300.00  390.00  500.00  400.00 

15,00  26.00  26.00  20.00     20.00 

■JSM  3.00  4.00  3.00       3.00 


LOW    BIDDER 

HUU.ST  KIVEIl  PIIOJECT.  ijregon 
— .[.  A.  Terteiing  &  .Sons.  2232  Fair- 
view  Ave..  Uoise,  at  $273,989  sub- 
mitted low  bid  to  the  I-lureau  of  Uec- 
lamation.  Vale,  Oregon,  under  Spec. 
No.  653.  for  constructing  the  U'nity 
Dam.   Burnt   River  Project,   located  on 


•  about  40  miles  south- 


BIOS    OPENED 

S.\N  FRANCISCO. —Pacirtc  Pave- 
ments Co..  I-td..  85  Barslow  Streel. 
at  $57.30  Bulimitted  low  bid  to  the 
Custodian.  Marine  HospKal,  14th  Ave. 
ami  Lake  St..  for  repairing  573  sq.  ft. 
of  roadway  at  the  Hospital. 

Complete  bids  follow: 
racinc  Pavement,  "       : -i         ;  57.30 
Chas.    L.    Harne>  97.51 

IS.  J.  Treacy 171.90 

Richmond   Const,    '■  186.00 

ICaton  &  Smith ,  217.20 

-Ml  bidders  of  San  Francisco. 


TEHAMA  COUNTY— 14.8-mi.  Widening— (State) 


TIOHAMA  COUNTY.  Calif,— Hem- 
."^treet  &  Bell,  P.  O.  Box  550,  .501  11th 
St..  Marysville,  at  $146,014.70  sub- 
mitted low  bid  to  the  State  High- 
way Commission,  Sacramento,  for  14.8 
miles  of  roadbed  widening  and  con- 
structing widening  strips  consisting 
of  plant-mixed  surfacing  (medium 
curing  type)  on  untreated  crushed 
gravel  or  stone  base,  in  Tehama 
County,  between  southerly  boundary 
and   3  miles  north  of  Los  Molinos. 

The   work   involves: 

(   1)   C:iearing    and    grubbing    right    of 

way; 
(  2)  2.500  M.  gals,  water; 
(    3)   59.000   c.y.    rdwy.    excav..    unciass. 

4.208  c.y.   imported  borrow; 

200  c.y.  ditch  and  channel  excav.; 

370.000  sta.  yds.  overhaul; 

2.200   c.y.    struc.    excav.: 

767  sta.  finishing  rdwy.; 

22.300  tons  untreated  crushed 
gravel  or  stone  base; 

12.490  tons  mineral  agg.  (plant- 
mixed  surfacing); 

665  tons  liquid  asphalt  MC-5  or 
MC  -  extra  heavy  (plant  -  mixed 
surfacing) : 

68   tons   liquid  asph,   MC-2    (prime 


30  l.f.  36- 
46  l.f.  18-: 
104  l.f.   24 


(  4) 
(  5) 
(  6) 
(  7) 
(  S) 
(  9) 


l.30n 


at); 


;'I.  yds.  asph.  paint  binder: 
;  liquid  asphalt  MC-3  (seal 


(15)  540  tons  coarse  sand  (seal  coat); 

(16)  640  c.y.  Class  A  Portland  cement 

concrete   (struc); 

(17)  64.500  lbs.  bar  reinf.  steel  (struc.) 


26.500  lbs.    steel  I-beams; 
165  c.y.  existing  concrete  remov- 
ed and  disposed  of; 
30  each  existing  culvert  headwalls 
removed  and  reset; 
1.378  l.f.  12-ln.  CMP; 
182   l.f.    18-in.   CMP; 
68  l.f.   24-in.   CMP; 
68  l.f.  30-in.  CMP; 
CMP; 

CMP  (siphon). 
CMP  (siphon); 
88    l.f.    existing    CMP    removed, 
cleaned  and  relaid; 

(29)  42    l.f.    i:-in.    stand,    reinf    .cone, 

pipe; 

(30)  12  l.f,   18-ii 

(31)  116   if.    30- 

(32)  110   l.t.   36- 

(33)  594   l.f.    Ian 

(34)  162   each'  culvert 

(35)  88   each 

place. 
Total    bids    follow: 

(A)  Hemstreet    &.    Bell. 
Marysville    $146,014.70 

(B)  Union  Paving  Co- 
San    Francisco    146,605.50 

(C)  A.  Teichert  &  Son,  Inc., 
Sacramento     146,714.80 

(D)  Pacific   States   Constr. 

Co..    San    Francisco    ....   165,277.50 

(E)  Heafey-Moore    Co.. 

Oakland    178.786.30 

(F)  J.   A.   Casson,    Hay- 

ward    184,971.40 

(G)  Peninsula   Paving   Co., 

San  Francisco   185.607.00 

Unit   bids  follow: 


do; 


ated  guard  railing; 
rkers; 
complete   in 


(  1) 
(  2) 
(  3) 
(  4) 
(   5) 


(16) 
(17) 
(18) 
(19) 
(20) 
(21) 
(22) 
(23) 
(24) 
(25) 
(26) 
(27) 
(28) 
(29) 
(30) 
(31) 


(A) 
$1250.00 
1.60 


.01 
1.25 
5.00 
1.60 
1.85 
20.00 
25.00 
.05 
25.00 


10.00 
1.20 
1.60 
2.50 
3.00 
4.50 
2.65 


2.10 
20.00 
25.00 
.02 
25.00 

3.60 
18.00 


4.00 
10.00 
1.50 
2.25 
3.00 
4.00 
5..60 
3.00 
4.00 
1.00 
1.50 
2.50 
5.00 
7.00 
1.0(1 


(C) 


.01 
1.25 
5,00 
1,70 
1.90 

23.00 

30.00 
.02 

27.60 
2.00 

23.00 


3.00 
4.00 
6.00 
2.50 
3.50 
.75 
1.00 
1.50 
3.50 
4.. 50 
1.20 
2.50 
3.00 


(B) 
$1500.00 
1.50 


(P) 


(G) 
$3000.00 
1.50 


2.00 
3.00 
4.40 
1.25 
3.00 
3.00 


1.20 

1.50 

1.10 

7.50 

4.00 

10.00 

2.00 

2.00 

2.20 

3.00 

2.60 

3.00 

18.00 

20.00 

20.00 

18.00 

25.00 

26.00 

.015 

.015 

.03 

20.00 

25.00 

25.00 

3.00 

3.00 

3.00 

25.00 

25.00 

24.00 

.04 

.05 

.05 

.06 

.08 

.07 

6.00 

6.00 

5.00 

10.00 

10.00 

15.00 

1.40 

1.90 

1.26 

2.25 

2.30 

1.75 

3.25 

3.10 

2.60 

4.00 

3.70 

3.60 

5.00 

5.30 

6,00 

3.50 

3.15 

2.S0 

4.50 

4.15 

3.75 

2.00 

1.00 

.50 

.90 

2.50 

1.26 

1.40 
3.2,'-. 

3.00 
4.70 

2.00 
3.60 

4.30 

6,00 

5.00 

1.60 

1.50 

1.00 

2.00 

3.00 

2.225 

3.00 

3.00 

3.00 
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BIDS    OPENED 


TfLARE  COUNTY.  Calif.— I'ninn 
Paving  Co..  624  Call  Bldg..  San  Fran- 
cisco, at  JHT.771.90  submitted  low  bid 
to  the  State  Highway  Commi.ssion. 
Sacramento,  for  about  6.6  miles  grad- 
ing, surfacing  portions  with  crusher 
run  base  and  road-mix  surfacing,  and 
treating  portions  with  liquid  asphalt 
by  the  road-mix  method,  in  Tulare 
County,  between  Tokohl  and  one  mile 
north  of  Lemon  Cove. 


The 


c-k 


volv 


(   1>  Clearing    and    grubbing    right-of- 

(  2)  4450  M.  gals,  water; 

(  3)  121.000    cu.    yds.    roadway    excn- 

etration    treatment); 
(  4)  3  500.000  sta.   yds.   overhaul: 
(  5)  1400  cu.  yds.  ditch  excav.: 
(   6)  3400   cu.    yds.    struc.    excav.: 


150 


yds 


xist. 


removed 


and  disposed  of: 
(  8)  347    stations    finishing    roadway: 
(  9)  4000  tons  crusher  run  base: 

(10)  2700       tons       mineral      aggregate 

(road-mix  surfacing): 

(11)  20   tons  liquid   asph.    SC-2    (prime 

(!2)  1200  tons  liquid  asph.  SC-4  (road 
mix  surfacing  and  road-mix  sur- 
face treatment) :  . 

(13)  86.000   sq.   yds.   preparing,   mixing 

and    shaping    roadbed,    shoulders 
and  road  approaches: 

(14)  70  tons  liquid  asphalt   SC-2   (pen- 


(15)  260 


(19)  184    lin 

(20)  570   lin 

(21)  1686   li] 

(22)  58  lin. 

(23)  50  lin. 


part 


yds.    Class     A   Portland 
cement    concrete    (structures): 

(16)  28.000   lbs.   bar   reinf.   steel: 

(17)  31   MFBM   redwood  timber,   dense 

select,       all       heart.       structural 
grade: 

(18)  36  MFBM  Redwood  timber,  select, 
art.    structural    grade: 

ft.    8-ln.   CMP: 
ft.    IS-in.    CMP: 
.   ft.   24-in.   CMP: 
ft.  36-in.  CMP: 

in.    by    en- 
circle C  M  culvert   (8  gauge): 

(24)  25  each  embankment  protectors; 

(25)  500  lin.    ft.   laminated   guard   rail: 

(26)  60   each   culvert   markers: 

(27)  475  each  guide  posts: 

(28)  8.2  miles  standaxd  property  fence 

(29)  0.3  mile  hog  tight  property  fence 

(30)  20  each  drive  gates; 

(31)  0.9  mile  property  fences  removed 

and  disposed  of: 

(32)  95     each     monuments: 

(33)  1450    lin.    ft.      Redwood      timber 

sub-drain; 

(34)  110  cu.  yds.  rock  filling  material: 

(35)  1  only  cast  steel  frame  and  grate 

for  drop  inlet: 

(36)  1  only  exist,  bridge  removed  and 

disposed  of. 

Total  bids   follow: 

(A)  Union    Paving   Co.,    San 
Francisco     — $147,771.90 

(B)  Basich  Bros..  Torrance..  150.071.10 

(C)  A.  Teichert  &  Sons,  Inc.. 

Sacramento 152.182.80 

Unit  bids  follow: 


(A) 


(B) 


(C) 


(  1)  JS00.no  ?S000.00  $1500.00 

(  2)  SO  .50  1.40 

(  3)  50  .39  .50 

<  4)  .004  .004  .003 

(  BJ 35  .26  1.00 

(  6) 1.0(1  1.25  1.00 

(  7>  3.50  2.00  1.50 

(  8)  — 5.00  5.00  6.00 

(  9)  1.80  2.00  2.70 

(10  — 1.80  2.50  2.10 

(11)  12.00  20.00  11.00 

(12)  14.50  15.00  14.00 

(13)  _ 07  05  .06 

(14)  -- 12.00  20.00  11.00 

(15)  — 16.00  25.00  20.00 

<1«)  —          .05  .057  .056 

(«)   90.00  105.00  lOO.OO 

(18)    90.00  S2.70  90.00 


(22)         5.i>»l 

(23)    5.00 

(241    .- 1.1.00 

(25)    1.00 

(26)       2.00 

(27)    2.00 

(2.S)    450.00 

{•"J)  600.00 

(3(1)   15.00 

(■111  -  -  -iO.OO 

(32)           2.50 

(33) 50 

(34)   3.00 

(35)    4000 

(36)  „  1.50.00 


1.35 
2.60 
4.00 


11.20 

1.50 

1.60 

1.74 

600.00 

800.00 

20.00 

350.00 

3.O0 

.54 

3.00 

42.00 

250.00 


5.00 

2.50 

14.00 

1.00 

2.50 

2.00 

400.00 

650.00 

20.00 

200.00 

3.00 

.40 

3.50 


BIDS   WANTED 

MOHAVE  COUNTY.  Ariz.— Until  De- 
cember 17.  2  P.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Public  Roads, 
807  Sheldon  Bldg..  461  Market  St., 
San  Francisco,  for  furnishing  liquid 
asphaltic  road  materials  for  use  on 
Sections  A,  B,  C.  D.  and  E  of  Fed- 
eral Lands  Project  No.  2.  Kingman- 
Boulder  Dam  Highway,  Mohave  Coun- 
ty.   Arizona,    involving: 

(1)  301    tons,    type   SC-2: 

(2)  1947  tons.  Types  MC-2,  3,  4,  or  5; 

(3)  210   tons.    95   plus. 

Plans  and  specifications  obtainable 
from  the  Bureau  of  Public  Roads,  814 
Title  &L  Trust  Bldg..  Phoenix,  or  807 
Sheldon  Bldg..  461  Market  St.,  San 
Francisco,    upon   deposit  of   $10. 


SANTA  CLARA  COUNTY — Palo  Alto  Undergrade  Crossing 


SAKTA  CLARA  COUNTY.  Calif.— 
Eaton  &  Smith.  715  Ocean  .Ave..  San 
Francisco,  at  $132,205.76  submitted  the 
low  bid  to  State  Highway  Commission 
Sacramento,  for  construction  of  an 
undergrade  crossing  under  the  tracks 
of  the  Southern  Pacific  Railroad  at 
Embarcadero  Road  in  Palo  Alto,  con- 
sisting of  two  concrete  abutments  and 
steel  superstructure,  and  grading  and 
paving  with  Portland  cement  concrete 
about  0.21  mile. 

The  work  involves: 
(  1)  26,000  c.y.  rdwy.  excav..  unclass. : 
(  2)  8.000  c.y.   struc.   excav.; 
(  3)  7.000  sq.  yds.  subgrade  for  pave.; 
(  4)  1.400  c.y.  Class  A  Portland  cem. 

cone,  (pavement): 
(  5)  2.800  c.y.  Class  A  Portland  cem. 

con.   (structure); 
(  6)  45  c.y.   Class  F  Portland   cement 

concrete    (railing): 
(  7)  260  c.y.  Class  A  Portland  cement 

cone,   (curbs  and  gutters) ; 
(  8)  170  c.y.  Class  A  Portland  cement 

concrete   (sitiewalk) ; 
(  9)  1.900  each  pavement  dowels; 

(10)  2.32.000  lbs.   bar  reinf.   steel; 

(11)  240.000  lbs.   fab.   struc.   steel; 

(12)  2.400    lbs.    cast    steel    (catchbasin 

covers  and  frames); 

(13)  250  l.f.  12-m.  CMP: 

(14)  104  l.f.  8-in.  vit.  clay  pipe; 

(15)  580   If.    I4-in.    do: 

(16)  15.100  lbs.  pipe  handrail; 

(17)  126  If.  4-in.  cast  iron  pipe- 


(  7) 
(  S) 
(  9) 
(10) 


castings; 


(18)  400   l.f.   6-in.  do; 

(19)  890  l.f.   8-in.  do: 

(20)  42  l.f.  12-in.  do: 

(21)  110  l.f.  14-in.  do: 

(22)  2.100   lbs.   special 

(23)  410  l.f.   4-in.   gas 
(241   340    l.f.    6-in.    gas 

(25)  1  each  4-in.  gas  valve; 

(26)  1   each   6-in.   gas  valve; 

(27)  4  each  concrete  manholes; 

(28)  1  lot  electrical   equipment; 

(29)  1   lot   pumping   equipment; 

(30)  600  c.y.  top  soil; 

(31)  1.900  sq.   yds.   lawn: 

(32)  37  each  prunus  piseardi: 

(33)  134  each  pyracantha  yunnanensis 

(34)  265  each  escallonia  rubra; 

(35)  1.170   each    mesembryanthemum 

Rosea: 

(36)  1   lot   irrigating  equipment: 

(37)  1   lot  misc.   items  of  work. 
Total  bids  follow: 

(A)  Katon    &    Smith,    San   Francisco, 
$132,205.76. 

(B)  Barrett    &    Hilp.    San    Francisco, 
$134,986.80. 

(C)  Union  Paving  Co.,  San  Francisco. 
$152,707.60. 

(D)  F.    O.    Bohnett.   Campbell.   $155.- 
316.50. 

(E)  Rocca   &   Co..    San  Rafael.   $164,- 
313.10. 

(F)  A.   J.  &  A.   G.  Raisch,  San  Fian- 
clsco,   $164,766.30. 

Unit  bids  follow: 


1 


(A) 

(B) 

(C) 

(D) 

(El 

(F) 

$          .65 

$         .42 

$         .85 

$       1.00 

$         .98 

$     1.00 

1.25 

1.20 

1.00 

1.00 

1.50 

2.20 

.11 

.11 

.15 

.15 

.20 

.17 

.S.75 

12.00 

10.50 

11.00 

12.00 

10.00 

14.20 

15.00 

15-75 

17.00 

19.00 

19.50 

44.00 

75.00 

65.00 

75.00 

80.00 

60.00 

l.i.OO 

15.00 

15.00 

17.00 

18.00 

15.00 

15.00 

14.00 

15.00 

17.00 

18.00 

12.00 

(12) 
(13) 
(14) 


(17) 
(18). 
(19) 
(20) 
(21) 
(22) 
(23) 


(29) 
(30) 
(31) 
(32) 
(33) 
(34) 


1.25 

1.20 

1.50 

1.75 

1.90 

1.23 

.62 

.80 

.75 

1.00 

1.25 

-O") 

1.00 

1.30 

1-50 

1.50 

i.an 

l.-'i' 

.19 

.15 

.15 

.15 

.10 

.94 

1.20 

.80 

1.00 

.70 

1--' 

1.25 

1.90 

1.25 

1.25 

1.10 

i.t:. 

1.87 

2.10 

2.00 

1.25 

1.50 

3.00 

3.12 

3.30 

3.35 

4.00 

2.25 

4.00 

3.75 

4.00 

3.75 

4.00 

3.00 

5.00 

.09 

.08 

.10 

.07 

.10 

.08 

.94 

1.20 

1.25 

1.00 

1.00 

1.10 

1.25 

1.90 

1.90 

1.50 

1.80 

1.50 

44.0B 

50.00 

75.00 

30.00 

35.00 

40.00 

107.00 

90.00 

165.00 

100.00 

80.00 

60.0" 

94.00 

170.00 

75.00 

150.00 

75.00 

60.00 

4900.00 

5100.00 

6500.00 

4000.00 

5000.00 

4000.00 

1500.00 

1400.00 

1650.00 

1200.00 

1800.00 

1200.00 

.62 

2.00 

3.00 

l.iiO 

2.00 

2.00 

.19 

.30 

.20 

.30 

1.10 

.30 

1.30 

2.00 

1.20 

1.50 

2.50 

2.00 

.87 

.50 

.80 

1.00 

.60 

.60 

.87 

.60 

.90 

1.00 

1.00 

.01 

.04 

.10 

.10 

-15 

-(• 

292.00 

500.00 

500.00 

500.00 

500.00 

40fl.(" 

7.55.00 

2830.00 

2800.00 

1500.00 

500.00 

1000. (H 
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TOTAL    BIDS 

"AKLAND,  Alameda  Co..  Cal.— 
H.Hfey-Moiue  Co.,  344  High  St.,  Oak- 
iHiKl.  at  »S'J7!l.2I  submitted  low  bid  to 
tlicj  Oakland  City  Council,  November 
2i>,  tor  the  Improvement  of  Twenty- 
scrond  street,  between  Cypress  and 
Adeline  streeU. 

Bids  were  taken  as  follows: 

(1)  2347  e.y.   excavation; 

(2)  27,519  «.r.  rock  sub-base; 

(3)  27,519  «.!.   concrete  pavement; 

(4)  2,082  s.f.   macadam  shoulders; 

(5)  2  catchbasins,  34-lnch; 

(6)  3  catchbasins,  21-inch; 

(7)  CO  I.f.   12-ln.  vlt.  pipe  conduit- 

(8)  60  I.f.   10-in.   do. 
Total  bids  follow: 

(A)  Heafey-Moore   Co..    Oakland,   li.- 
979.21. 

(B)  f.ee  J,   Immel,   Berkley,  $10,263.69. 

(C)  Ransome    Co.,     Emeryville,     110,. 
334.44. 

(D)  Albany  Cement  Contractors.   Inc., 
Berkeley.    $10,394.21. 

Unit   bids   follow: 

(C)    (A)    (D)    (B) 

11) $  .525  $  .30  %   1.00  $  .60 

(2J 021    .03     .05     .03 

(3) 245    .20     .20     .12 

M) 067    .07     .03     .07 

(5) 75.00   75.00  125.00   60.00 

(6)- 62.50   55.00  125.00   50  00 

(7) i.        1.75         1.60         2.00         1.5IJ 

(" 1.50         1.25         2.00         1.50 

The  PWA  has  allotted  a  grant  of 
45%  of  the  total  estimated  cost  of  $10- 
700.  • 

TOTAL   BIDS 

OAKLAND.  Alameda  Co.,  Cal — 
Ransome  Co..  4030  Hollis  St..  Emery- 
ville, at  $16,320.12  submitted  low  bid 
to  the  Oakland  City  Council.  Novem- 
ber 2y,  for  the  improvement  and 
widening  of  Telegraph  Ave.,  between 
40th   and  51st   Streets. 

Bids  were  taken  as  follows: 
(  1)   33,792  s.f.  grading; 
t  2)   5,278   I.f.   concrete   curb; 
(  3)  57  I.f.  existing  granite  curb  to  be 

reset; 
(  4)  26,412  s.f-   concrete  pavement; 
(  5)  650  tons  asphaltic  concrete  mix- 
ture; 
(   6)   2639  s.f.   cement  sidewalks; 
<  7)  1151  s.f.  concrete  driveways" 
(  8)  10  catchbasins.  Type  B: 
(  9)  2  storm  inlets,  21-inch. 

(10)  325  I.f.  12-in.  pipe  conduit: 

(11)  118  I.f.   lo-in.   pipe  conduit 
The  bidders  were: 

(A)  Ransome  Co..  4030  Hollis  St.,  Em 
eryville,    $16,320.12. 

(B)  Lee  J.   Immel,  Berkeley.  $16,989.51; 
r^',  Y.V"-  '-""•"O"'  Berkeley.  $17,535.93 

(D)  Albany  Cement  Contractors,  Inc 
Berkeley.    $17,967.89. 
Unit   bids   follow: 

<  l> »     C7     «     .11     $     .10     $     .07 

J  ?; <«  ■*«  .50  .45 

;  l> '5         1.00         1.00  .60 

v. 2"  -22  .22  .20 

;  ={ <-25  4.60  5.00  6.00 

<  «> 144  .15  .15  ,2 

" 2"  .22  .20  :24 

'  ?' 'fi-SO  80.00  100.00  120.00 

J  '  «2-5»  80.00  50.00  50.00 

J?i 2-3«  2-00  2.00  2.50 

"i>- 2-H  1.5C  2.00  1  50 

45%offhTt,'?'    ""°"'"'    ^    ^--    "? 

40%  of  the  total  estimated  cost  of  $18- 

CONTRACT    AWARDED 

CHELAN-  COCN'TY,  Washietnn 
Washington  Asphalt  Co.,  220  W^.^Hud" 
low  Irt  ,'^''='"'''  >»  »<'.590  submitted 
•  Murrou  ''"■'""^'J  conti-act  by  L. 
».  AIur.oK.  Director  of  Highways, 
51ymp,a    for  surfacing  and  construct: 

^"enltcbertrCheTa^n. '•'''•    '■    """^    "' 

in'd    PrJ^^^'^^o  ^"^"'P'^'    "^    570,948: 
't?  n«^  G-    Redmond,    Takima.    al 

■72.963      submitted    second    and     third 
t)W  bid.s.    respectively. 


SANTA  BARBARA  CO._5.4  m.  Grade  &  Surface- (State) 

SA.X'I'A    l:Al:i:Ai(\    i',.itvm\'     ,...i 


^A.\  I  A    liAUIlAHA    c'clJ.STy.    Cal. 

o.-vy;,l,l  l;r„s  .  mh  k.  r.sth  St..  Los 
Angeles,  al  $:,4.078  submitted  low 
bid  to  the  state  Highway  CommLsslon, 
.v.icraniento,  for  about  5.4  miles  grad- 
ing and  surfacing  with  road-mix  sur- 
facing over  gravel  base  In  Santa 
Barbara  County,  between  one  mile 
east   of    Santa   Ynez   and    I.,r.s    OIlvos. 

The  work  involves: 
(  1)  ctearlng    and    grubbing    right    of 

way; 
(  2)  320  M.  gals,  water; 
(  3)  141,000  c.y.  rdwy.  excav.,  unclass 
(   4)  317,000  sta.  yds.  overhaul- 
(    5)   1.600    c.y.    struc.    excav.; 
(  6)  1,400   c.y.    ditch   and   channel   ex- 
cavation; 
(  7)  289  sta.   finishing  roadway; 
(   S)  5.400  c.y.  screened  gravel  'ba.se; 
<  9)  5,600  c.y.  mineral  agg.   (road-mix 

surfacins) ; 
110)   0.iO  tons  liquid  asphalt  SC-3  (do); 

(11)  (iO  tons  liquid  asphalt  SC-2  (prime 

coat); 

(12)  85  tons  do   (shoulders); 

(13)  66  tons  liquid  asphalt  SC-3   (seal 
coat); 

(14)  4S5   ton.-i  screenings   (seal  coat); 


4r,.VOO  Ib.-f.    bar  rclnf.   steel - 

405  c.y.  Class  A  Portland  'cement 
concrete   (struc.); 

316  I.f.   8-ln.   CMP; 

1.200   I.f.   18-ln.    CMP; 

64   If.    24-ln.   CMP; 

37S   If.    36-in.   CMP; 

22  each   spillway  assemblies; 

.■J40  If.   laminated  guard  railing; 

70  each  culvert  markers- 

344  each  guide  post«; 

10.3   miles  new  properly  fence- 

30   each  gates,   I4-ft.; 

S  each  gates,  10-ft.; 

125  each  monuments, 
olal  bids  follow: 
Oswald  Bros..   Los 

Angeles    j  94,078.00 

Oogo    &    Rados.    Los 

Angeles    _....  107,890.00 

C.   P.  Fredericksen  & 

Sons.   Lower  Lake  108,152.10 

(Jlbbons  &   Reed  Co., 

»"'■''»"'<     _....  114,117.00 

Basich    Bros..    Torrance  115.247.60 
Granfield-Farrar    &    Car- 

lin.    .San    Francisco 119.983.13 

M.  J.  B.  Constr.  Co., 

Stockton     134,002.50 

lit    bids    follow; 


(  1) 
(  2) 
(   3) 


(22) 
(23) 
(241 


1.25 
1.10 
4.00 
1.40 


21.00 
1.00 
1.90 
3.00 
3.50 

17.00 
1.10 
3.00 
2.50 


(B) 

2000.00 

1.00 


2.00 
3.50 

11.00 
9.00 
9.00 

11.30 
2.50 


(C) 


10.00 
1.00 
1.40 
12.00 
11.00 
11.00 
12.00 
3.00 


.06 


17.00  24.00 

.80  1.10 

2.00 
3.00 
5.00 
15.00 
1.50 
2.00 
1.75 
600.00 


7)    15.00 


1.50 

2.50 

5.00 

13.00 

1.10 

2.50 

3.00 

350.00 

22.00 

20.00 

2..';o 


1.00 

.50 

6.00 

2.25 

2.50 

13.75 

15.00 

15.00 

15.00 

4.00 

.06 

25.00 

1.00 

J.73 

3.00 

5.00 

15.00 

1.00 

1.30 

1.50 

300.00 

20.00 

18.00 


(E) 

2000.00 
1.00 


10.00 
2.50 
3.00 
14.00 
13.00 
12.00 
18.00 
4.00 
.00 


2.75 
3.00 
13.00 
2.00 
2.00 
2.00 
600.00 
15.00 
15.00 
:!,0ii 


(F) 


.295 
.01 

1.50 

1.00 
10.00 

2.36 

2.35 
15.00 
12.50 
12.50 
15.00 

1.75 

.06 

27.00 

1.00 
1.75 

2.65 
-«.85 
20.00 
1.00 
2.00 


(G) 


1.50 

.40 

5.00 

1.75 

2.50 

13.00 

12.00 

12.00 

14.00 

2.50 

.07 

28.00 

1.50 

2.50 

3.S0 

5.50 

25.00 

1.60 

2.50 

3.00 

650.00 

21.00 

20.00 

2.011 


SAN  LUIS  OBISPO  CO.— 6.6  mi.  Grade  &  Surface— (State) 


.SAN  LUIS  OBISPO  COUNTY,  Cal 
—A.  Teichert  &  Son.  Inc..  P.  o. 
Box  1113.  Sacramento,  at  $177,031, 
submitted  low  bid  to  the  State  High- 
way Commission.  Sacramento,  for 
about  6,6  miles  grading  and  surfac- 
ing with  crusher  run  base  and  road- 
mix  surfacing  in  .San  Luis  Obispo 
County,  between  one  mile  east  of 
Cholame   and    the    Kern    County    line. 

The  work  involves: 
(   1)  380  M.  gale,  water; 
(  2)   271,500  c.y.  rdwy.  excav.; 
I   3)  995,000   sta.    yds.    overhaul- 
I  4)  4.373   c.y.   struc.   excav.; 
I  5)  4,375   c.y.   ditch   and   channel   ex- 
cavation; 
(  6)  351  sta.  finishing  rdwy.; 
(    7)    9,360   c.y.    crusher   run   base: 
(  S)   9.965  c.y.   mineral  agg.    (road-r 

surfacing); 
(   9)  80  tons  liquid  asphalt  SC-2  (pri 


(10) 


(11)    SO 


at); 


983 


at). 


liquid  asphalt  SC-2  (road 
surfacing); 

liquid  asphalt  90-95  (seal 


creenings   (seal  coat): 

(13)  25  c.y.  Class  A  Portland   cement 

concrete   (culvert  paving); 
(141  215  c.y.   rubble  masonry: 
(131   :i25    sq.    yds.    constructins    paved 
gutter.s  and   inlet  aprons; 


580  I.f.  8-ln.  CMP; 

2.402  I.f.  18-in.   CMP; 

572  I.f.   24-in.   CMP; 

352  If.  30-in.  CMP. 

6!S   I.f.   36-in.   CMP; 

494  I.f.   36-ln.   CMP.   10  gauge; 

230  I.f.   48-in.   CMP; 

340  I.f.  48-in.  CMP,  8  gauge: 
200   I.f.   90-inch   multt-platc  CMP 

(512-18); 
60  I.f.  135-in.  do  (85-13); 
32  each   spillway  assemblies; 
5.215  If.  laminated  guard  railing- 
370  each  .guide  posts: 
152  each  culvert  markers: 
13.3   miles  new  property  fence; 
26  each  drive  gates: 
123  each  monuments  complete  in 

place. 

Total    bids    foiiow: 

(A)  A.  Teichert  &  Son.  Inc 

,,>,    Sacramento     $177,031.00 

(B)  Oranfleld-Farrar  &   Car- 

,„,     ''"■.S=»",  P'j'ncisco      202.749.15 

(C)  Peninsula    Paving   Co., 

,„,    ,^''"    F'-'ineisco    206.132.75 

(D)  I  nion   Paving  Co..   San 
Francisco     206.910.50 

(E,l   Oeorge    Pollock    Co.. 

Sacramento    237.364.20 

(F)    Basich  Bro.s..  Torrance     239,184.25 

Unit   bids   follow: 


(32 


28 


PACIFIC    CONSTRU 


OR 


(A) 

(  1)     2.50 

(  2)    — 27S 

(  3)    - oo; 

(   4)    _ - 1.00 

(  5)  40 

(  6)     - 5.00 

(   7)     1-40 

(  8)    - 1.60 

(  9)     10.50 

(10)     - 10.50 

(11)    16.00 

(12)     5.00 

(13)    -  1600 

(14)     16.00 

<15) .50 

(16)  _ - 1.00 

(17)     1.75 

(18)     3.00 

(19)     -  3-50 

(20)    5.00 

(21)     6.00 

(22)     - 7.50 

(23)     11-00 

(•)4)         _..  20.00 

(25)     - 50.00 

(26)     15.00 

(27)    1-00 

(2S)     2.00 

(29)     2.50 

(30)    425.00 

(31)     - 20.00 

(32)     3.00 


(C) 

(D) 

(E) 

(F) 

2.00 

2.00 

1.00 

3.50 

3.00 

.315 

.31 

.30 

.44 

.005 

.005 

.01 

.01 

1.50 

1.00 

1.60 

1.00 

1.00 

.60 

.60 

1.00 

.60 

10.00 

5.00 

8.00 

10.00 

S.OO 

1.85 

2.00 

1.40 

2.05 

2.50 

1.75 

2.25 

1.80 

2.35 

11.00 

17.00 

15.00 

10.00 

12.00 

11.00 

17.00 

15.00 

10.00 

10.00 

16.00 

25.00 

20.00 

15.00 

18.00 

S.OO 

4.00 

4.00 

2.35 

2.50 

30.00 

25.00 

20.00 

13.10 

25.00 

15.00 

17.00 

16.00 

11.00 

15.00 

2.00 

1.00 

2.00 

.50 

1.00 

1.00 

1.00 

1.40 

.95 

1.20 

1.75 

1.75 

2.50 

1.50 

1.90 

2.60 

2.75 

3.50 

2.20 

2  75 

3.20 

3.25 

4.00 

-v2.73 

4.85 

5.00 

6.00 

4.10 

5.00 

5.75 

COO 

9.00 

4.75 

6.00 

6.75 

7.50 

9.00 

5.70 

7.00 

9.35 

10.00 

12,50 

S.OO 

10.50 

15.50 

16.00 

24.00 

14.10 

19.00 

40.45 

40.00 

60.00 

36.50 

51.00 

20.00 

15.00 

15.00 

12.00 

13.00 

1.00 

1.00 

1.00 

1.00 

1.40 

2.00 

2.00 

3.00 

2.00 

2.00 

2.00 

2.25 

2.00 

2.00 

2.00 

SOO.OO 

500.00 

400.00 

500.00 

650.00 

15.00 

20.00 

15.00 

22.00 

15.00 

3.00 

3.00 

3.00 

4.0IJ 

4.00 

VENTURA  COUNTY — 2.4  Mi.  Grade  and  Surface — (SUte) 

structural    Redwood    timber; 

(16)  13.0     .MFBM     .select,      all     heart, 
structural  Redwood   timber; 

(17)  620  lin.  ft.  8-in.  CMP: 
(IS)    1600   lin.    ft.    24-ili.    CMP; 

(19)  60   lin.   ft.   36-in.   CMP; 

(20)  ISO   lin.    ft.   4S-in.    CMP; 

(21)  23  each  spillway  assemblies: 

(22)  147.5    lin.     ft.    75-ln.      multiplatt 
CMP  (47-15); 

(23)  132.5     lin.     ft.     120-in.     multiplate 
CMP    (75-13); 

(24)  2S  each  culvert  markers: 

(25)  370  each  guide  posts; 

(26)  1.0  mile  exist,   property  fence  to 
be  moved  and  reset; 

(27)  1    only  exist,   arch   culvert   to  be 


VEXTUR.-i  COUNTY.  Calif.— Daley 
Corp..  4430  Boundary,  San  Diego,  at 
?97,029.50  sulimitted  low  bid  to  State 
Highway  Engineer.  State  BIdg.,  Los 
Angeles,  November  29,  for  about  2.4 
miles  grading  and  applying  road-mix 
surface  treatment  in  Ventura  County 
between  West  Casitas  Pass  and  East 
Casitas  Pass. 

The  work  involves; 
(  1)  126    sta.    clearing    and    grubbing 

rioht-of-way; 
(   2)   1900  M.  gals,  water; 
(  3)  138.000    cu.    yds.    roadway    excav. 

unclass. ; 
(  4)  3600  cu.  yds.   struc.  excav.; 
(  5)  2300   cu.    yds.    ditch   and   channel 

excavation: 
(  6)  233,000  sta.   yds.   overhaul: 
(  7)  126  sta.   finishing  roadway; 
(  8)  28.000  sq.    yds.    preparing,    mixing 

and  shaping  roadbed; 
(   9)   30     tons      liquid      asphalt      SC-2 

(prime  coat); 

(10)  340  tons  liquid  asphalt  SC-2  (sur- 

face treatment) ; 

(11)  300  tons  screenings   (armor  coat) 

(12)  10   tons   liquid  asphalt   90-95    (ar- 

mor coat); 

(13)  27.000  lbs.  bar  reinf.  steel; 

(14)  320  cu.  yds.  Class  A  Portland  ce- 

ment concrete  (structures); 
(13)    1.5  MFBM  dense,  .select,  all  heart 


(  2) 
(  3) 
(   4) 


(  9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(18) 
(19) 
(20) 
(21) 
(22) 
(23) 
(24) 
(25). 
(26) 


removed; 
'2S)  64   eacli   monuments   complete   in 
place; 
Total  bidls  follow: 

(A)  Daley  Corp..  San  Diego.  J97.029.50 

(B)  Sharp  &  Fellows  Contr.  Co..  Los 
Angeles,   »99,646.50. 

(C)  Basich  Bros..  Torrance,   $102,270. 
(t)   Gibbons  and  Reed  Co..   Burbank, 

$107,468.50. 
(B)  Granfleld,  Farrar  and  Carlin,   San 

Francisco,  $109,712.88. 
(F)    J.    E.    Haddock.    Ltd.,    Pasadena, 

115.835.50. 

Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

40.00 

t  40.00 

$  50.00 

$110.00 

$100.00 

$  50.00 

2.00 

2.00 

1.00 

1.50 

1.00 

2.30 

.325 

.35 

.38 

.34 

.35 

.41 

.90 

1.00 

1.00 

1.50 

1.50 

1.85 

1.00 

■    .40 

.80 

.50 

i.on 

1.30 

.005 

.005 

.006 

.01 

.01 

01 

5.00 

5.00 

12.00 

10.00 

13.00 

10,00 

.045 

.07 

.06 

.07 

.07 

.13 

0.0(^ 

10.00 

10.00 

11.00 

11.00 

10.00 

10.00 

10.00 

9.00 

10.25 

10.30 

9.35 

3.00 

3.50 

2.75 

3.00 

3.00 

4.00 

(1.00 

20.00 

22.00 

20.00 

20.00 

21.00 

.05 

.05 

.06 

.06 

.05 

.06 

S.OO 

30.00 

18.00 

24.00 

30.00 

21.00 

lO.OO 

105.00 

100.00 

100.00 

100.00 

120.00 

r..on 

95.00 

93.00 

100.00 

90.00 

110.0" 

.90 

1.00 

1.00 

1.20 

1.00 

.90 

3.00 

2.40 

2.50 

2.50 

2.50 

2.60 

5.50 

5.00 

S.OO 

4.75 

4.75 

5.00 

8.00 

6.50 

7.00 

7.75 

6.50 

7.85 

15.00 

16.00 

13.50 

15.00 

20.00 

15.00 

24.00 

23.00 

30.00 

22.00 

20.00 

19.00 

45.00 

41.00 

45.00 

37.00 

36.00 

40.00 

3.00 

3.00 

2.00 

1.50 

2.0O 

2.00 

:.50 

2.00 

2.00 

1.50 

2.00 

2.0O 

200.00 

300.00 

300.00 

150.00 

300.00 

300.00 

130.00 

500.00 

200.00 

250.00 

200.00 

SOO.OO 

2.50 

3.00 

4.00 

2.50 

3.00 

3.00 

BIDS    WANTED 

CLARK  COUNTY.  Xev.— Until  Dec. 
13.  3  P.  M..  bids  will  be  received  by  ] 
the  Nevada  State  Highway  Directors, 
Robert  A.  Allen.  State  Highway  Engi- 
neer, Heroes  Memorial  Building,  Car- 
son City,  for  the  con.struction  of 
jiortion  of  the  State  Highway  System 
in  Clark  County,  within  the  City  of 
Las  Vegas,  a  length  of  approximately  j 


2.5 


tiles. 


The  work 
(    1)   1   each 
(    2)   3.939    l.f. 
t    3>    Lump  s 

her); 
(  4j  1  each. 


volves: 


culvert  head 
e  fence; 
move  bridge    I 


(  6)  11,120 

(  7)  29.132    sta. 

(  8)  32.111 


trees; 
nove  concrete; 
roadway  excavatic 

verhaul; 
select  borrow; 
(   9)   395  c.y.  structure  excavation 
(10)  2.5  miles  eubgrade; 
<11)  2,5  miles  finish   roadway; 

(12)  10.090  tons  crush,  gravel 

surface    (roadway; ; 

(13)  930  tons  do  (sidewalk): 

(14)  552  c.y.  Class  A  concrete; 

(15)  13.070     l.f.      grouted     cobblesto: 

gutter; 

(16)  28,150  lbs. 

(17)  124  l.f.   12 

(18)  40   l.f.    18- 

(19)  3.930   lbs. 

(20)  Lump    su 

house; 

(21)  2  each,  mov 

(22)  1   each,   mo\ 

(23)  1  each,  mov 

(24)  80    l.f.    rem< 

water  pipe; 

(25)  3,924   l.f.    reconstruct   fence. 
Plans   and    specifications   obtainable 

from  the  above  office  upon  deposit  of 
$5.  of  which  amount  $2.50  will  be  re- 
turnable; and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads.  807  Shel- 
don  Bldg.,   461  Market  St.,   San  Fran- 


i 


reinf.  steel; 

n.  CMP  (dipped): 

I.   vit.   pipe  culvert: 

astings; 

.    reconstruct    p  u  ni  p 

ve  fire  hydrants; 

ve  sign  board; 

.e  power  pole; 

love    and   reset   2-Inch 


stone 


BIDS   WANTED 

CLARK  COUNTY.  Xev.— Until  Dc. 
i:t.  3  P.  M.,  bids  will  be  received  b\ 
the  Nevada  State  Highway  Directors, 
Robert  A.  Allen.  State  Highway  Engi- 
neer, Heroes  Memorial  Building.  Car 
S4>n  City,  for  the  construction  of  : 
p  jrtion  of  the  State  Highway  Sysit-t 
in  Clark  County.  Route  5,  Section  C 
from  8  miles  south  of  Railroad  Pasi 
to  Railroad  Pass,  a  length  of  approxi- 
mately 8.3  miles. 

The  work  involves: 
(   1)   26,100  c.y.   rdwy.   excav.: 
(   2)  26.613  sta.   yds.   overhaul; 
(  3)  31.300  c.y.  select  borrow: 
(   4)  210  c.y.  structure  excavation; 
(  5)  8.31   miles  subgrade: 
(  6)  8.31  milefi  finish  roadway; 
(   7)   21,300  tons  crush,  gravel 

surface; 
(  S)  21  c.y.  Class  B  concrete; 
(  9)  480  lbs.  reinf.  steel; 

(10)  488  l.f.  18-in.  CMP  (dipped) 

(11)  184  l.f.  24-in.  CMP  (dipped) 

(12)  26  each,  monuments. 

Plans  and  specifications  obtainable 
frum  the  above  office  upon  deposit  of 
$5.  of  which  amount  $2.50  will  be  le- 
turnable;  and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads.  SOT  Shel- 
don  Bldg..   461   Market  St..   San   Fran- 


BtDS   WANTED 

WHITE  PINE  CO..  Xev.— Until  D. . 
13.  2:45  P.  M..  bids  will  be  received  !■> 
the  Nevada  State  Highwaj-  Directors 
Robert  A.  Allen.  State  Highway  Engi- 
neer. Heroes  ileniurial  Building.  Car- 
son City,  for  the  construction  of  a 
portion  of  the  State  Highway  System 
in  White  Pine  County,  Route  4.  Sec- 
tion B3.  within  the  City  of  Ely,  a 
length   of   approximately   O.SS    mile. 

The  work  involves: 
(   1)  Lump  sum.   move  residence. 
)   2)   Lump  sum,   move  garage; 
:?)   244   l.f.    remove  fence; 


I 


PACIFIC    CONSTRUCTOR 


29 


culv 


(    1)    27f,   1.1.   r 

(  5)  125   c.y.   remove   coni'rete; 

(  6)  4.950  c.y.    rdwy.   excavation: 

(  7)  5,163  sta.  yds.  overhaul; 

(  8)  526  c.y.  structure  excavation; 

(  <J)  0.88  mile  subgrade; 

(10)  0.88  mile  finish  roadway; 

(11)  2,770  c.y.  BUbbase  (pitrun  grav 

(12)  2,840    c.y.    crush,    gravel    or   .st( 

surface  (roadway) ; 

(13)  2C0  c.y.   do   (sidewalk): 

(14)  010  c.y.  Class  A  concrete: 


(15)   9   c.y.   Cla 


B 


rete: 


inforcing  steel; 
tural  steel; 

ubble  masonry: 
CUP   (dipiK-d): 


(If))  42,c:iO   lbs, 

(17)  405   lbs.   SI 

(18)  50 

(19)  IS    l.f.    8-in 

(20)  200   l.f.    12- 

(21)  52  If.   IS-in.  do 

(22)  6  l.f.  24-in.  do 

(23)  18.5  l.f.  reconstruct  fence 

(24)  2,276   lbs,   castings; 
(2a)  4  each  remov 


(2f.)  14 

(27)  2  each, 

(28)  6   each, 

(29)  2   each, 

(30)  lump  s 

(31)  4  each, 
rian 


of 


adjust  water  valve  boxes 
nove  gas  tank.s  and  pump 
adjust  manholes: 
move  fire  hydrants: 
ip  sum,  remove  auto  wrecks:' 
ftch.  move  street  signs, 
and    specifications    obtainable 
p  above  office  upon  deposit  of 
hich   amount   $2.50   will   be   re- 
;   and   on   file  at   the  office  of 
!au  of  Public  Roads,  SOI  Shel- 
j..   4li1    :MnrUpt  St..  San  Fran- 


BIDS   WANTED 

STOREY  AND  LYON  COS..  Nev.— 
Until  D'ec.  13,  2  P.  M.,  bids  will  be 
received  by  the  Nevatia  State  High- 
way Directors,  Robert  A.  Allen,  State 
Highway  Engineer,  Heroes  Memorial 
Bldg..  Carson  City,  for  the  construc- 
tion of  a  portion  of  the  State  High- 
way System  in  Storey  and  Lyon  Coun- 
ties between  Virginia  City  and  Silver 
City.  Route  17,  Sections  B  and  A2,  a 
length   of  approximately  5.19   miles. 

The  work  involves; 
(   I)   2   each   remove   buildings; 
(   2)   600   l.f.    remove  water  pipe; 
(  3)   70  l.f.  remove  flume: 
(  4)   Lump  sum.  remove  timbers; 
(  5)   139,200  c.y.  rdwy.  excav.: 
(  6)  112,082  sta.  yds.  overhaul: 
(  7)   20,300   c.y.   select  borrow; 
(  8)    1,000  c.y.   tructure  excavation: 
(  9)  5.19  miles  subgrade: 

(10)  5.19  miles  finish  roadway; 

(11)  9,660  tons   crush,   gravel  or  stone 

surface; 

(12)  420  c.y.  Class  A  concrete- 

(13)  24  c.y.  Class  B  concrete:' 

(14)  45,460  lbs.  reinforcing  steel: 

(15)  60  c.y.  cement  rubble  masonry; 

(16)  1.000  l.f.  18-in.  CMP  (dipped): 

(17)  256   l.f.    24-in.  do: 
(IS)  500  l.f.  3-in.  water  pipe: 

(19)  400  l.f.  4-in.  water  pipe: 

(20)  I   each   move   pipe   culvert  head- 

wall- 

(21)  170  each  monuments: 

(22)  lump  sum,   building; 

(23)  1,400    lbs.    castings: 

(24)  2  each  tunnel  portals; 

(25)  lump  sum,  move  wooden  bin. 
Plans    and    specifications    obtainable 

from  the  above  office  upon  deposit  of 
So,  of  which  amount  $2.50  w-ill  be  re- 
turnable: and  on  file  at  the  office  of 
the  Bureau  of  Public  Roads,  807  Shel- 
don Bldg.,  461  Market  St.,  San  Fran- 
cisco. «  I 


BIDS    OPENED 

RIVERSIDE  COUNTY',  Cal.— R  E 
Hazard  &  Sons,  P.  O.  Box  1438.  S:in 
Diego,  at  $28,456  submitted  low  bid 
lo  the  State  Highway  Engineer,  State 
Bldg..  Los  Angeles.  November  29.  for 
placing  plant  -  mixed  surfacing  on 
about  3.4  miles  in  Riverside  County 
between  1.4  miles  south  of  Thermal 
ind  the  junction  with  Route  26. 

The  work  involves: 

(1)  5.4  miles  shoulder  grading; 

[2)  5.4  miles  finishing  rdwy.: 


LOS  ANGELES  COUNTY  Wilmington  Overhead  Crossing 


CO..   Cal.-Sli:iriJ   & 
ng    Co.,    533    Central 


i.i'S  A.\i:i:i.i;s 

Fellows    Colitracti 
llldg.,  Los  Angeles,  at  $202,941.30 
initted   low   bid  to   the   State  Highwa 
Engineer.    State    Bldg.,     Los    Angelc 
.November  29,   for  the   construction  < 
a  steel  and  concrete  overhead  crossing 
over  the  tracks  of  the  Atchison,  Tope- 
ka  &  Santa  Fe  Railway  at  Wilmington 
consisting    of   four   01 -ft.    6-ln.    spans, 
two  42-in.  spans,  and  two  39-ft.  spans 
and    grading    and    paving    approaches 
with  asphalt  concrete  and  Portland  ce- 
ment concrete  paving  strip.s. 

The  work  involves: 
(  1)  21  stations  clearing  and  grubbing- 
(  2)   1,500  M.  gals,  -water: 
(  3)   61,500  c.y.  rdwy.  excav.,  unclass.; 
(   4)    2.650   c.y.    struc.    excav.; 
(    0)    16.000  sq.   yds.  subgrade  for  pave. 
(  6)  21    stations   finishing   rdwy.; 
(  7)  455  tons  mineral  aggregate  (plant 

mixed  surfacing); 
(  S)   23    tons    liquid    asphalt    MC-5    or 

MC-extra  heavy   (do). 
(  9)   2.1  tons  liquid  asph.   MC-2  (prime 

coat); 
(10)  3.400  tops  a.sphalt  concrete  (base 

and  leveling  course): 
(HI  2.000  tons  asphalt  concrete   (type 

A  surface  course); 

(12)  425  c.y.   Class  A  Port.  ceni.   cone. 

(pavement); 

(13)  465.000  lbs.  bar  reinf.  steel  (pave- 


iii.-nt   and   structure): 

(14)  2.870    c.y.    Class    A    Port,    cement 

concrete    (structure) ; 
(13)  74  c.y.  Class  F  do  (railing); 

(16)  1,300,000  lbs.  struc.  steel- 

(17)  1,160  lbs.  cast  bronie: 

(15)  400    lbs.   copper  strips; 

119)  400  c.y.  Class  A  Portland  cement 
(-on<Tete  (curbs,  gutters,  side- 
walks) : 

(20)  340  l.f.  curb  armor: 

(21)  1.000  If.  lighting  conduit: 

(22)  8    each    concrete    lighting    stand- 

ards: 

(23)  75    c.y.    concrete    to    be    removed 

and  disposed  of; 

(24)  1   lot  misc.  items  of  work. 
Total  bids  follow: 

(A)  Sharp  and  Fellows  Contracting 
Co..   Los  Angeles,  $202,941.30. 

(B)  Griffllh  Co.,  Los  Angeles,  $212,- 
637.60. 

(C)  Bodenhamer  Const.  Co..  Oakland, 
and  C.  L.  Robblns,  Los  Angele.-*. 
$216,553.00. 

(D)  Oswald  Bros.,  Los  Angeles,  $218.- 
786.70. 

(E)  R.  R.  Bi.shop.  Long  Beach,  $223,- 
889.35. 

(F)  Sander  Pearson,  Santa  Monica, 
$238,306.00. 

(O)   Mittry  Bros.,   Los  Angeles,   $240,- 
281.55. 
Unit  bids   follow: 


(  D... 

(  2).. 

(  3).. 

(  4).. 


(A) 


2.95 
16.00 
32.00 

3.20 


(B) 


2.50 
2.70 
10.00 


1.60 
.10 

5.00 
3.00 
15.00 
20.00 
3.40 
3.50 
10.00 
.04 


(E) 


2.95 
16.00 
31.00 

3.20 


(F) 


(G) 


(H) 


$     5.00    $     8.00 


5.00 
3.50 
20.00 
26.00 
4.00 
4.00 
9.00 
.045 


3.50 
22.00 
20.00 

4.00 


25.00 
40.0C 
5.00 


(16).. 
(17).. 
(18).. 


(22) 260.00     300.00     276.00 

(23) 2.25         2.00         3.00 

'24) 1000.00  3000.00  1000.00 


14.00  13.00   12.00  12.00 

l.IO  1.00    1.00  1.00 

.70  .35     .70  1.50 

315.00  240.00  350.00  305.00 

3.00  1.00    3.00  3.00 

500.00  4600.00  1000.00  800.00 


350.00 

5.00 

760.00 


SAN  BERNARDINO  COUNTY  2.5  Mi.  Grade  &  Surfoa 


S.\N  HERNARIUXO  Cul'XTY'.  Cal- 
— Geo.  J.  Bock  Co..  1120  N  Las  Palmas 
Ave.,  Los  Angeles,  at  $80,512  submit- 
ted low  bid  to  the  State  Highway  En- 
gineer, State  Bldg..  Los  Angeles.  Nov. 
29.  for  about  2.5  miles  grading  and 
applying  road-mix  surface  treatment 
in  San  Bernardino  County  between  1 
mile  northw-est  of  Lake  Arrowhead 
and  Lake  Arrowhead   Dam. 

The  work   involves; 
(   1)   18  acres  clearing  and  grubbing: 
(  2)   118.200  c.y.  rdwv.   excav.,  unclass. 
f  3)    100.300   sta.    yds.   overhaul; 
(  4)  2,630   c.y.    struc.   excav.; 
(  5)   124    l.f.    exist.    CMP   culverts   re- 
moved, cleaned  and  salvaged; 
(   0)   162  l.f.   8-in.  CMP; 
(   7)    70   l.f.    12-in.   CMP- 
(   S)    440   l.f.    IS-in.  CMP: 
(  9)    1.268   l.f.    24-in.    CMP; 

(10)  274    l.f.    30-in.    CMP; 

(11)  490   If.   36-ln.   CMP; 

(12)  104  l.f.  4S-in.  CMP: 

(13)  4  each  spillway  assemblies: 

(14)  22  c.y.  rubble  masonry; 

(15)  130.3   stations   finishing   idwy.- 

(16)  3.500  M.  gals,  water; 

(17)  7.5  c.y.  Class  A  Port.  cem.  cono. 

(structures) ; 
(IS)  760   lbs.  bar  reinf.   steel   (struc): 


ce 


(19)  3.1100   c.y.   .selected   material: 

(20)  4.500  mi.  yd.  haul,  selected  male- 

rial: 

(21)  356  tons  liquid  asph.  SC-2  (road- 

mix  surface  treatment); 

(22)  34,000  sq.   yds.   mixing  and  shap- 

ing   oiled     material     (road  -  mix 
surface   treatment): 

(23)  36  tons  liquid  asphalt  90-93   (seal 

coat): 


rail; 
(26)  88  each  monuments. 
Total  bidls  follow: 

(A)  George  J.  Bock,  Los  Angeles,  $80- 
512.30. 

(B)  Sharp   &   Fellows   Contr.   Co.,   Los 
Angeles,    $83,916.00. 

(C)  George  Herz    Co.,  San  Bernardino, 
$84,925.40. 

(D)  Basich  Bros.,  Torrance,  $91,115.10 

(E)  Gibbons  and  Reed  Co..   Burbanlc. 
$94,337.60. 

(F)  Oswald  Bros.,   Los  Angeles,   $97.- 
447.59. 

(G)  J.    E.    Haddock,    Ltd..    Pasadena. 
$103,739.20, 

(H)    Lewis    Const.    Co.,    Los    Angeles. 
$109,756.60. 
Unit  bids  fallow: 
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(A) 

(  1) J27a.0(l 

(  2).-. '.38 

(  3) ,01 

(  41 1.00 

(  5) 1.00 

(  6) 1.00 

(  7) l.SO 

(  S) 2.25 

(  9) .■i.flO 

(10) 3.73 

(11) 6.00 

(12) S.OO 

(13) 20.00 

(14) 15.00 

(16) 5.00 

(1«) 1.10 

117) 35.00 

(IS) .OS 

(19)- 30 

(20) 10 

(21)- 13.00 

(22) _..  .o« 

(23) 25.00 

(2« 3.00 

(25) 1.00 

(26) 3.00 


f400.00  J370.00  $5(10.00  $800.00  $580.00  $475.00  $800.00 


1.00 
1.00 
l.IO 
1.30 


7.0(1 
17.50 
30.00 
10.00 

1.00 
40.00 


.10 


15.00 
20.00 
6.000 


26.00 
4.60 
1.10 


1.50 
1.00 
1.00 


5.00 
7.00 
13.50 
10.00 
10.00 
1.50 
30.00 


1.00 

1.00 

1.25 

1.50 

2.00 

2.75 

3.50 

5.00 

9.00 

15.00 

2S.00 

10.00 

1.00 

20.00 

.06 

.50 


1.60 
2.00 
1.50 
2.25 


7.00 

12.00 

13.00 

4.30 

1.90 

25.  OS 

.06 

.30 


25.00 
4.75 
1.00 
3.00 


1.00 

1.50 

1.90 

3.00 

3.70 

5.60 

7.50 

18.00 

25.00 

10.00 

1.40 

33.00 

.08 

.41 


14.00  28.00 

.13  .17 

30.00  35.00 

5.35  4.00 

l.OO  1.30 

3.00  4.50 


RIVERSIDE  COUNTY  —  Overhead  Crossing  —  (State) 


RIVERSIDE  CciCXTY.  Cal.  — B.  1", 
Carroll,  4396  Mar.vland  St..  San  Diego 
at  $105,829  submitted  low  Ijid  to  the 
State  Highway  Engineer,  State  Bldg., 
Los  Angeles.  November  29,  for  the 
construction  of  a  reinforced  concrete 
girder  overhead  crossing  over  the 
tracks  of  tie  Southern  Pacilic  Com- 
pany about  2.2  miles  west  of  Indio, 
consisting  of  one  61-ft.  clear  span 
and  two  45-ft.  6-in.  clear  spans,  and 
grading  and  paving  with  Portland 
cement  concrete  0.54  mile  of  roadway. 

The  work   involves: 
(  1)  2,350  M.  gals,  water: 
(  2)   5,300   c.y.    rdwy.    excav..    unclaes.: 
(  3)    1,000   sta.    yds.   overhaul: 
(   4)   1,000  c.y.   struc.   excav  : 
(    5)   56.600  c.y.  imported  borrow 
(  6)  22.500  c.y.  selected  do- 
(  7)  6.410  sq.  yds.  suograae  for  pave.; 
(  8)  28  sta.    finishing  rdwy.; 
(  9)  36  tons  liquid  asph.  SC-2  (shoul- 
ders); 

(10)  23.5  tons  do  (detour): 

(11)  4  tons  liquid  asph.  SC-IA  (slopes) 

(12)  5.600   sq.    yds.    preparing,    mixing, 

and  shaping  shoulders; 

(13)  1,305    c.y.    Class    A    Portland    ce- 

ment concrete  (pave.); 

(14)  189,000  lbs.  bar  reinf.  steel  (pave- 

ment and  structtire): 

(15)  2,620   each   pavement  dowels. 


(16)  1.300    c.y.    Class    A    Portland    ce- 

ment concrete  (struc); 

(17)  28   c.y.  Cla^s  A  do   (railing); 
(IS)   7,030  l.f.   furnish,   treated   Douglas 

fir  piles,   including    test   piles; 

(19)  278  each  driving  do: 

(20)  6   each  spillway  assemblies; 

(21)  94    l.f.    8-in.    CiMP; 

(22/    3.059   If.    laminated   timber  guard 

(23)  6  each  monuments; 

(24)  1  each  temporary  pavem't  cross- 

ing device; 

(25)  1  lot  misc.  items  of  work. 
NOTE:  The  State  reserves  the  right 

to  omit  Items  18  and  19  from  the  con- 
tract and  reduce  the  quajitity  in  Item 


Total   bids   follow: 

Carroll,    San    Diego,    $105 


(A) 


( 1) 

$          .60  $ 

1.50 

$     1.00 

(   2) 

.35 

.30 

.25 

(   3) 

.05 

.03 

.03 

(  4) 

1.00 

1.00 

.50 

(  5) 

.37 

.36 

.35 

(   6) 

1.15 

.80 

.80 

(   7) 

.10 

.10 

.12 

(   S) 

lO.On 

5.00 

lO.tio 

(   9) 

12.00 

17.00 

13.00 

(10) 

27.00 

25.00 

24.00 

(11) 

27.00 

30.00 

70.00 

(12) 

.06 

.08 

.06 

(13) 

10.70 

8.40 

10.00 

(14) 

.045 

.056 

.05 

(15) 

.10 

.11 

(16) 

16.00 

20.00 

22.70 

20.00 

40.00 

30.00 

(18) 

.40 

.40 

.64 

(19) 

S.OO 

S.OO 

11.00 

(20) 

16.00 

18.00 

15.00 

(21) 

1.50 

1.05 

1.20 

1.00 

.75 

1.00 

4.00 

2.50 

3.50 

125.00 

200.00 

170.00 

lOUO.Od     2 

2.50.00 

800.00 

(B)  Lynch-Cannon     Engrg.     Co..     Los 

Angeles.    $105,836.05. 

(C)  Dimmitt    &    Taylor,    Los   Angeles 

109.062.20.  "' 

(D)  Matich  Bros..  Elsinore.  $111,253  54 

(E)  Oswald  Bros.,  Los  Angeles.  $111.- 

595.30. 

(F)  J.   B.    Haddock.     Ltd..     Pasadena. 

$118,477.50. 

(G)  Griffith    Co.,    Los    Angeles,    $120.- 

202.40. 
(H)   John  Strona,  Pomona,  $128,103  10 
I'nit   bids  follow: 


!.00  $       2.00    $       1.50 


9.00 

10.00 

5.00 

10.00 

12.00 

13.00 

14.00 

12.50 

24,00 

14.00 

15.00 

55.00 

45.00 

35.00 

35.00 

33.00 

8.25 
17.50 
1.10 
1.00 
3.00 
170.75  135.00 
889.40  650.00 


.85 
1.00 


.63 
15.(10 
15.00 
1.00 
1.00 
3.00 
100.00 
1600.00 


.60 
20.00 
26.00 
1.50 
1.50 
3.0O 
60.00 
JOOO.OO 


.50 
10.00 
15.00 
1.50 
2.00 
S.OO 
215.00 
1000.00 


(3)  7.500  tons  mineral  aggreg'le  (plain 

mixed  surfacing); 

(4)  3110    tons    liquid    asphalt    MC-4    or 

MC-5  (plant  mixed  surfacing) ; 

(5)  63,400  sq.  ft.  asph.  paint  binder 
Total  bids  follow: 

(A)  R.  E.  Hazard  &  Sons.  San  Diego. 
$28,456.00. 

(B)  Oswald  Bros..   Los  Angeles.   $30  - 
057.00. 

(C)  Gibbons   &   Reed.    Burbank.    $49  - 
737.00. 


Unit  bids  follow: 
(A) 
1)  $275.00 

'■)■  150.00 

3)  2.35 

4)  20.00 


(B) 
$250.00 
200.00 
2.55 


(C) 


30— RESERVOIRS  &  DAMS 

CONPLETE    BIO   LISTING 

CASPER.  Wyoming  -  .Morrison  - 
Knudsen  Co.,  Boise:  Winston  Bro.s 
Co..  Minneapolis,  and  the  Utah  Con- 
struction Co.,  Ogden.  bidding  jointly 
at  $2,819,459.  as  previously  reported: 
submitted  low  bid  to  the  Bureau  of 
Reclamation.  Casper,  under  Spec.  No 
630.  for  the  construction  of  the  Semi- 
noe  Dam  and  Power  Plant,  Casper- 
Alvoca  Project,  W.voming.  The  work 
IS  located  on  the  Platte  River  about 
.ii  miles  northeast  of  Parco,  Wyoming 
Mids  were  taken  as  follows: 
SCHEDULE  1:  Construction  of  dam 
and  power  plant. 

SCHEDULE  2:  Construction  of  high- 
way   bridge    and    road    between    ea.«I 
end  of  dam  and  bridge, 
i'omplete   bids  follow: 
Morrisnn-Knudsen     Co.,   Utah  Constr. 
Co..  and  Winston  Bros.  Co.:   Sch 
1.     $2,759,804.60;      Sch.    2.      $69  655- 
grand  total.  $2,819,459.  Will  accept 
award  of  Schedule  1  or  Schedules 
1    and    2    combined,    but    will    not 
accept  award  of  Schedule  2  alone. 
J.    C    Maguire    Co..    Butte    Montana 
Schedule     1.     $2,784,458.50;     Sched- 
ule 2.   $66,425;  grand   total.  $2,849.- 
883.60. 
W.  E.  Callahan  Constr.  Co.  and  Gun- 
ther  &  Shirley.   Los  Angeles:   Sch. 
1.  $2,855,756;  Sch.  2.  $65,811;  grand 
total,    $2,921,567.      WUI   not  accept 
Schedule  2  without  Schedule  1. 


31— PIPE  LINES   &   WELLS 


CONTRACTS   AWARDED 

KKRN  CdU.VTY.  Cal.— .Mauco-P.ol.- 
ertson.  Ltd..  815  Paramount  Boulevard 
Clearwater,  has  been  awarded  con- 
tract by  the  Industrial  Fuel  Supply 
Co..  810  S.  Flower  St..  Los  Angeles', 
for  excavating,  laying,  welding,  paint- 
ing and  backfilling  for  a  10-in.  natural 
gas  pipe  line  22  miles  in  length  in 
the  Mountain  View  Held.  Kern  Coun- 
ty. The  owner  is  furnishing  the  pipr. 
The  total  cost  will  he  about  $210,000. 

Fluor  Corp..  Ltd..  909  E  59th  Street. 
Los  Angeles.  ha.s  been  awarded  thi- 
contra^'t  for  constructing  the  com- 
pressor plant  which  will  consist  of  12 
200-hp.  units.  The  cost  is  estimated 
:il    $3110.00(1.     Work   has   started. 

32— 5EWERS    &    SEWAGE 
DISPOSAL  PLANTS 

BIDS   -VANTED 

SEATTLE.  Wash.— Until  December 
11.  10  A.  M..  bids  will  be  received  by 
the  Seattle  Board  of  Public  Work.s. 
C.  W.  Roberge.  Secretary,  Room  511 
County-City  Bldg..  toor  the  construc- 
tion of  Units  3.  4.  6  and  7  of  the  Hen- 
derson  Street   Trunk  Sewer. 

Work  includes  construction  of  trunk 
sewers,  subsewers.  and  force  mains 
along  Henderson  Street,  from  deep 
water  in  Lake  Washington  to  42nd 
Ave.    South;     on   Empire   Way.     from 


I 
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nil  I'-l 


iTBOii  St.  (o  :in  i-asninrit  In  Scc- 
1  and  4.  Townshli)  23  North. 
■  4  Easl.  W.  i\I.;  etc'.,  InoludlDK 
uctlon  uf  a  pumpiiiK  plant  at 
the  vicinity  of  Henderson  St. 
Jill  Ave.  S.,  etc. 
mated  cost  {265.0011. 
IS  and  specifications  olitalnable 
ihe  office  of  the  City  Unglneer. 
Counly-Clty  HIdg. 


BIOS    OPENED 

UOSKHUKC.  OreEon— Jik  &  Linil. 
1706  N.  Humboldt  ut..  Portland,  at 
»»H.221  submitted  the  only  complete 
bid  received  by  the  Roseburg  City 
Council  for  the  reconstruction  and 
extension  of  the  sewage  system  and 
the  construction  of  a  sewage  disposal 
plant. 


BIOS  WANTED 

GLENDALE.  Ariz.— Until  I>ec.  14, 
11  A.  iM..  bids  will  be  received  by  the 
City  of  Glendale,  tor  the  construction 
of  a  sewage  treatment  plant  in  ait- 
cordance  with  specifications  and  plans 
which  may  be  obtained  at  the  office 
of  Headman  -  Ferguson.  Engineer;^. 
Home  Builders  BIdg.,  Phoenix.  J.  D. 
Lynch,  mayor.  Estimated  cost,  $35,- 
1100    (I'WA    funds). 

AWARD    RECOMMENDED 

-■n«'KTliX.  S.-in  Jri.'Kiuin  Co.,  Cul, 
W  .1,  Tobiii.  3701  Balfour  Avenue. 
'  i:il.hiiiil.  at  $42,447.11  submitted  low 
IH'I  lo  the  Stockton  City  Council  for 
;h.  I  i.n.struction  of  a  trunk  line  sewer. 
Thi;  City  Council  has  recommended  to 
the  I'WA  that   the  contract  b>-  awanl- 

'ci  W.  J.  Tobin. 

;.      The  work   involves: 

j(l)  218  ].f.  S-in.  vitrified  clav  sewer: 

,  (2;  218  l.f.  15-ln.  vitrified  clay  sewer; 

;  (3)  8.824  l.f.  24-in.  do; 

i  (4)  20  .5-ft  .diameter  manholes   (briiki 

I  (5J  8.621;    sq.    ft.    pavement   to    be   re- 

.  placed. 

I  (A)   W.  J.   Tobin.   Oakland,  $42,447.11. 

i  (B)    Oakland   Sewer  Const.   Co..   Oak- 

i  land,    $48,326.21. 

'  (C)   Robert  B.   McNair.   Oakland.   $50.- 
664.07. 

I      Unit   bids  follow: 

(A)  (B)  (O 

(1)  $     2.50       $     4.30       $     4.'I0 

(2)  .  5.02  5.05  4.55 

(3)  ..  3.87  4.52  5.50 
I  (4)  140.00  130.00  125.00 
1  (5)  .35  .35  .35 
i      The  PWA    has    allotted    a    grant    of 

45%  of  the  total  cost,  which  was  c.s- 
timated   at    $53,000,  • 


CONTRACT    AWARDED 

SACRAMENTO.  Cal.— A  &  B  Con- 
struction Co.  and  Gogo  &  Rados, 
10024  S.  Pigueroa  St.,  Los  Angeles. 
Jointly,  at  $41,900  awarded  contract 
by  the  Sacramento  City  Council  for 
tie  construction  of  storm  sewers  in  L 
Street  between  Ninth  and  Eighteenth 
Streets. 

CONTRACT    AWARDED 

SACRAMENTO.  Cal.— Lord  &  Bis- 
hop. Native  Sons  B'Idg..  Sacramento, 
at  $54,900  awarded  contract  by  the 
Sacramento  City  Council  for  the  con- 
struction of  storm  sewers  In  13th  and 
G  Streets. 


CONTRACT   AWARDED 

»ACRAMKNT(  i.  Cal.— J.  W.  Ter- 
rell. 2705  Donner  Way,  Sacramento, 
at  $20,401  awarded  contract  by  the 
Sacramento  City  Council  for  the  con- 
struction of  storm  sewers  in  W  and 
X  Streets,  between  18th  and  27th   Sts. 


BIDS   WANTED 

SKATTLE.  Wash.— Until  December 
10.  10  A.  M..  bids  will  be  received  by 
the  Seattle  Board  of  Public  Works. 
G.  W.  Robege.  Secretary.  Room  511. 
County-City  BIdg..  for  the  construc- 
tion of  Units  2  and  8  of  the  Hender- 
son   St.    Sewer,    along    East    Marginal 


Way.  including  construction  of  .n 
pumping  plant  at  or  in  the  vicinity 
of  Duwamish  Waterway  and  Webster 
Street. 

Estimated  cost.   $117,000. 

Plans  and  specifications  obtainable 
from   the  office  of  the  City  Engineer. 


CONTRACT    AWARDED 

SA.\'T.\  ANA.  (irange  Co.,  Cal.— 
lingo  ,^.  ItruJos.  111.(124  S.  PlKueroa  St.. 
Los  Angeles,  at  »llx.500  submitted  low 
bid  tn  the  Orange  County  Flood  Con- 
trol District,  Santa  Ana,  and  award- 
ed contract,  subject  to  PWA  approval, 
for  the  construction  of  a  storm  drain 
located  at  West  Anaheim.  The  proj- 
ect involves  the  construction  of  about 
15.000  lin.  ft.  of  reinforced  concrete 
storm  drain  box  section  varying  from 
3x3  ft.  to  5x10  ft.  inside  dimensions. 

The  approximate  quantities  are; 
(  1)  5.400  c.y.   reinf.   concrete: 
(  2)  40.300  Ite.  reinf.  steel; 
(  3)  1.130   l.f.   30-in.   plain   cone,    pipe: 
(  4)  60   l.f.   30-in.   reinf.    cone,    pipe: 
(  5)   32.200  c.y.  earthen  dike; 
{   6)  48.600   c.y.   struc.   excav.; 
(  7)   3  only  sewer  manhole  covers  and 

frames: 
(  8)  10    only    standard    inlet    gratings 

and  frames: 
(   9)   800   l.f.   S-ln.   vlt.   clay  pipe; 
(10)   5.040   ft.   redwood   lumber. 
Total    bids   follow: 

Gogo  &  Rados.   Los  Angeles $118,500 

A.    &   B.    Constr.    Co..    Hynes....   128.000 

A.  Soda  &  Son.  Oakland 12s. 270 

Herbert  M.  Baruch  Corp..  L.  A.   132.8fis 
.Mark-i    Matick.    Los    Angeles....   147.000 
Bodenhamer  Constr.  Co..  Oak- 
land &  C.   F.  Robbins.   Los 

Angeles    147.500 

G.    K.    Thomp.son.    Los  Angeles  151,700 
Heuser   &    Garnett,    Glendale  ...   158.000 


December    5.     1935 
CONTRACT  AWARDED 

.•-^A.VTA  .\NA.  Orange  Co..  Calif.— 
Macco  Constr.  Co.,  815  Paramount 
Blvd..  Clearwater,  at  $23,772.85  sub- 
(iiitted  low  bid  and  awarded  contract 
(subject  to  PWA  approval)  by  the 
Orange  County  Flood  Control  District, 
for  construction  of  a  storm  drain  lo- 
cated at  I>a  Veta  Ave.  near  Orange. 
.\r.  N.  Thompson.  County  Flood  Con- 
trol Engineer.  The  work  involves 
6000  lin.  ft.  of  arch  covered  trapezo- 
dial  section,  4  ft.  deep.  4  ft.  bottom 
width. 

The  approximate  quantities  are: 
'   1)  132  c.y.  reinf.  concrete; 
(  2)  8.220  lbs.  reinf.  steel; 
(  3)    60  l.f.  30-in.   plain  concrete  pipe; 
(   4)  44  l.f.  24-ln.  do- 

(   5)   120   l.f.    10-in.  do- 

(   6)    120  l.f.  18-in.  reinf.  concrete  pipe; 
(  7)   72   l.f.   24-in.   corru.   metal   pipe; 
(   8)   108    l.f.    15-ln.  do- 

(   9)    12.630  c.y.   struc.   excav  -' 

(10)  115,587  sq.  ft.   gunite   (2-in.   aver- 

age thickness): 

(11)  2  only  manhole  frames  and  grat- 

ings. 
Total  bids  follow: 
Macco    Constr.      Co..      Clear- 

n-ater  |23  772  85 

C.    F.    Robbins.    Ventura ZsisOO  00 

S.   M.    Milovich.    Montebella....  32.680.00 

Gates  &  Huntley.  L.  A 35,990.00 

.Tohn    Oberg.     Los    Angeles....  46.695.00 
Ca.se  Constr.    Co..   Alhambra..  49.700.00 


33—       WATER  WORKS 


BIDS   WANTED 

.SA.N  FRANCISCO. —  Until  Dec.  II. 
1:45  P.  M..  informal  bias  n-ill  be  re- 
ceived by  the  Department  of  Public 
Works.  Room  251.  City  Hall,  for  fur- 
nishing and  installing  a  redwor.d  t;inl;. 
complete,  including  piping,  fittings, 
etc.,  at  the  Richmond-Sunset  Plant 
tank  in  Golden  Gate  Park.  Est.  cost 
$700. 

The  work  involves: 


(1)  30   ft,   3-ln.   standard   black   pipe; 

12,    50   ft.    2.|n.  do; 

(3)   60   It.    l-ln.  do- 

>40)   600    bd.     ft.     redwood'   lumber    In 

place; 
(5)   5   c.y.    excavation. 

Plans  and  specifications  obtainable 
from  City  Engineer  John  J.  Casey. 
Room  357.  City  Hall.  .  " 

ENGINEER  APPOINTED 
PITTKKCRG.  c.ntra  Costa  Co.. 
al.— A.  Kempkey.  Hobart  BIdg.,  San 
i-ranclsco.  has  been  appointed  to  re- 
l>"rt  on  possible  reservoir  sites  for  a 
municipal  water  supply.  The  survey 
IS  being  made  for  the  chamber  of 
commerce  and  other  civic  organiza- 
tions which  have  suliscribed  16000  to 
(-over  expenses.  i 

BONDS  VOTED 

ATWATER,  Merced  Co.  Cal  —  A 
proposal  to  issue  bonds  In  the  amount 
or  $00,000  to  aid  in  financing  improve- 
ments to  the  municipal  water  works 
carried  at  a  special  election  December 
i    by  a    vote   of  253   to  37. 

The  City  has  applied  for  a  PWA 
loan  and  grant  of  $71,673. 

W.  E.  Bedesen.  Merced,  engineer  is 
(ompleting    plans      for    the      improve- 


BIDS    WANTED 

.SAN  FRANCISCO— Until  Decern- 
ber  11,  2:30  p.  m.,  bids  wUI  be  re- 
ceived by  the  Department  of  Public 
Works.  Wm.  H.  Worden.  Directors. 
Room  251.  City  Hall,  under  Spec.  No. 
IS.S73.  for  the  construction  of  four 
reinforced  concrete  fire  cisterns. 
Group  2.  A.W.S.S.  for  Fire  Protec- 
tion.     Estimated    cost.    $28,000. 

The   work   involves: 

(1)  One  75.000-gal.  reinforced  con- 
crete cistern  at  Broadway  &  Van 
Ness   Ave.; 

(2)  One  75.000-gal  reinfor,ced  con- 
crete cistern  at  Union  St.  &  Van 
Ness  Ave.; 

(3)  One.  75,000-gai.  reinforced  con- 
crete cistern  at  Lombard  St.  & 
\*an   Ness   Ave. ; 

(4)  One  75.000-gal.  reinforced  con- 
crete cistern  at  Bay  St.  &  Van 
Ness   Ave.; 

(5)  112  c.y.  test  trench  excavation, 
including  back  fill; 

(0)  248  sq.ft.  repaving  test  trenches. 
Plans  and  specifications  obtainable 
from  City  Engineer  John  J.  Casey. 
Room  351.  City  Hall,  upon  cash  de- 
posit of  $10.  •  33 


BIDS    OPENED 

AMITY.  Oregon  —  Schmitt  Constr. 
Co.,  Portland,  at  $25, 861  submitted 
1(jw  bid  to  the  Amity  City  Council. 
November  27,  for  the  construction  of 
improvements  to  the  water  system, 
including  new  mains,  supply  line,  re- 
lining  reservoir,    etc. 


NEW    BIDS    ASKED 

r.MATILLA.  Oregon.  —  UntU  De- 
cember 11.  2  p.  m.,  new  bids  wlU  be 
received  by  the  Umatilla  City  Coun- 
cil. E.  McKenzie.  City  Recorder,  for 
the  construction  of  improvements  to 
the  water  works  system,  under  re- 
vised specifications,  including  con- 
struction of  a  supply  line,  pumping 
plant,  cistern,  pump  house  and  reser- 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit 
of  $15. 

Ail  bids  received  November  23  were 
rejected  as  excessive.  United  Con- 
I (acting  Co..  Portland,  submitted  low 
l.ids  at:  Schedule  1.  $22,448.80;  Sched- 
ule 2.  $20,795.80;  Schedule  3.  $21.- 
156.80;  Schedule  4.  $20,198.80;  Schedule 
5.  $21,428.80;  Schedule  6.  $20,460.80; 
Schedule     7.     $22,366.80;     Schedule     8. 
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NINE  STATE 
JOB  AWARDS 
TOTAL  $829,000 

Contractors    Authorized    To 

Start  Works  Program 

Projects 

SACRAMENTO.  Dec.  12.  —  Nine 
contracts  were  awarded  tnday  by 
the  State  Division  of  Highways  for 
work  on  which  the  low  bids  total 
$S29.S3(i.  Eight  of  the  awards  are 
for  WT'H  projects.  One  is  from  tile 
grade   separation   program. 

Following  are  the  awards: 

N.  IVI.  Ball  Sons  Co.,  P.  O.  Box  404 
Berl<eley,  grading  and  surfacing 
■>  miles,  Mendocino  Co"ntv.  .?.1S.- 
4SS; 

Daley  Corp.,  4430  Boundary  St., 
San  Diego,  for  grading  and  surfac- 
ing 2.4  miles.  Ventura  County.  ifHT. 
129:  grading  3.3  miles,  San  Diego 
County,  5329,813; 

R.  E.  Hazard  &  Sons,  P.  O.  Box 
1438,  San  Diego,  surfacing  5.4  miles 
in  Riverside  County.  $28.45G; 

Parish  Bros.,  1222  N.  Gower  St., 
Los  Angeles,  e.>ctension  to  reinforc- 
ed concrete  girder  bridge.  Santa 
Barbar:i.   $12.42:.; 

Southern  California  Roads  Co., 
2145  E.  Twenty-fifth  St.,  Los  Ange- 
les, grading  and  surfacing  5.1  miles 
In  Kern  County,  $67,509; 

Stewart  &  Nuss,  Inc.,  and  John 
Jurkovich,  410  Thorne  Ave.,  Fresno 
grading  1.3  miles  in  Kern  County. 
$34,328; 

Sully-Miller  Contracting  Co.,  1500 
W.  Seventh  St.,  Long  Beach,  grad- 
ing and  surfacing  2.9  miles,  Orange 
County,  $44,651; 

A.  Teichert  &  Son,  Inc.,  P.  O.  Box 
1113,  Sacramento,  grading  and  sur- 
facing 6.6  miles.  San  I^uis  Obispo 
County,  $177,031. 


1936  ROAD  BUILDERS' 

CONVENTION  JAN.  20 


The  1936  convention  of  the  Amer- 
ican Road  Builders'  Association. 
chief  feature  of  which  will  be  an 
"old  fashioned"  road  show  with  ex- 
hibits of  machinery  and  materiils 
for  all  types  of  road  and  street  con 
struction  and  maintenance,  will  be 
held  in  Cleveland.  Ohio,  the  week 
of  January  20.  :t  is  announced. 


BUILDING  PERMIT 

MONTHLY  TOTALS 

Building 

permit   totals   report- 

ed  by  inspection  depa 

tments  of 

principal  c 

lies  in  seven  western  | 

states: 

1934 

Permits 

Value 

January    ... 

5447 

$4,434,236 

February    . 

5122 

5,442,120 

March    

5490 

6,732,727 

April    

5729 

5,068,765 
5,775,565 
5,203,830 

May   

5481 

June  

5691 

July   

5623 

5.130,440 

August    

6734 

5,307,474 

September 

7490 

5,454.163 

9173 

8,607,019 

November 

6891 

5,681,180 

5913 

5,709,858 

1935 

Permits 

Value 

January 

6413 

$7,435,397 

February 

6460 

8,847,766 

March    

8253 

10.559,100 

April      

8253 

13,155,506 

May    

8976 

11,602,953 

June    

7998 

10,393.190 

July   

8295 

11,384.920 

August    . 

8909 

11,655,037 

September 

10,149 

9,906,761 

October 

11,693 

11,657.553 

November 

9.180 

11.085,495 

Government  Survey 
Reports  Employment 
In  Building  Steady 


Employment  in  the  private  build- 
ing construction  industry  remained 
practically  unchanged  from  Sen 
teniber  to  October,  according  to 
the  U.  S.  Bureau  of  Labor  Statis- 
tics. Based  on  reports  received 
from  9.851  contractors  employing 
92.747  workers  in  October  1935, 
there  was  a  decline  of  less  than 
one-tenth  of  one  per  cent  in  em- 
ployment and  a  gain  of  0.1  per  cent 
in   payrolls. 

The  figures  relate  to  employees 
engaged  in  the  erection,  alteration, 
and  repairing  of  buildings  and  do 
not  include  projects  financed  by 
the  Public  Works  Administration 
or  Reconstruction  Finance  Corp. 
funds,  regular  appropriations  of  the 
Federal,  state  and  local  govern- 
ments, or  by  loans  insured  by  the 
Federal   Housing  Administration. 


FINAL  APPROVAL 
IN  WASHINGTON 
FOR  VALLEY  PLAN 


Clearance  Given  To  Contract- 
ing $15,000,000  Construc- 
tion  Allottment 


The  revised  construction  plan 
for  the  Contral  Valleys  Project  has 
been  authorized  by  President 
Roosevelt,  according  to  reports 
from  Washington  yesterday.  The 
plan  is  that  previously  announced 
as  acceptable  to  the  President  in  a 
letter  to  Senator  Hiram  Johnson 
several  weeks  ago. 

The  President's  commitment  wus 
contingent  upon  approval  by  Comp- 
troller-General McCarl,  which  it  is 
understood   now  has   been   given. 

TL'nder  the  plan  as  reported  pre- 
viously the  allocation  of  the  initial 
.$15,000,000  to  the  several  units  of 
the  development  would  be  as  fol- 
lows: 

Excavation  and  preparation  for 
building  Kennett  Dam  on  the  Sac- 
ramento   River.   $500,000. 

Beginning  relocation  and  recon- 
struction of  railroad  and  highway 
to  be  flooded  by  Kennett  Reser- 
voir,   $5,000,000. 

Construction  of  C  o  n  t  r  a  -  Cost.i 
Canal.  $2,500,000. 

Purchase  of  water  rights  in  San 
Joaquin    Valley.   $2,000,000. 

Construction  of  Friant  Dam.  $3.- 
500,000. 

Beginning  construction  of  the 
Friant. Kern    Canal.    $1,000,000. 

Walker  Young,  supervising  engi- 
neer for  the  project,  at  Sacramen- 
to, said  his  office  was  prepared  to 
take  bids  on  the  first  contract  as 
soon  as  official  word  is  received 
from  Washington.  It  was  not  an- 
nounced what  work  would  be  start- 
ed at  once,  but  tlie  relocation  of 
railway  and  highway  routes  at  Ken- 
nett dam  site  is  believed  to  be  con- 
struction which  is  nearest  the  con- 
tract  stage. 


Oil  burner  shipments  during  the 
first  ten  months  of  1935  totaled  13S- 
1153,  as  compared  with  91.449  during 
the  corresponding  period  last  year, 
according  to  Bureau  of  the  Census 
statistics. 


PACIFIC    CONSTRUCTOR 


LOW  INTEREST 
ON  BONDS  FOR 
PUBLIC  WORKS 

Favorable   Market  for   Munici- 
pal   Issues    Makes    Im- 
provement Cost  Low 

—  Xew  bond  issues  recently  voted 
to  flnance  PWA  projects  in  many 
cities  of  Nortbern  California  are 
finding  a  ready  market,  many  of 
them  being  sold  at  record  low  in- 
terest rates.  Municipalities  and 
other  local  government  agencies 
that  have  taken  advantage  of  the 
PWA  grant  offers  are  obtaining 
needed  public  works  at  the  lowest 
cost  to  taxpayers  in  years,  as  a  re- 
sult of  the  government  grant  and 
the  exceptionally  low  interest 
charges  on  the  balance  of  the  cost. 
Sacramento,  offering  a  block  oi 
$465,000  bonds  voted  November  S 
to  finance  the  city's  share  of  a 
PWA  program,  sold  the  issue  at  the 
lowest  interest  yield  in  the  city's 
history.  The  successful  bidder  of- 
fered to  take  $34S.0U0  of  the  issue 
at  an  interest  rate  of  2"*  per  ten; 
and  the  balance  of  $117,000  at  4 
per  cent.  Nine  bond  brokers  made 
offers. 

Mill  Valley  sold  $30,000  of  munici- 
pal bonds  to  pay  a5  per  cent  of  the 
cost  of  a  new  municipal  building 
at  an  interest  rate  of  2.S5  per  cent, 
A  short-term  issue  of  $24,000  for 
the  Hanford  Elementary  School 
District  was  sold  by  the  Kings 
County  Board  of  Supervisors  at  2'. 
per  cent  interest  rate.  The  bonds 
mature  within  eight  years.  The 
proceeds  are  used  to  match  a  grant 
from  PWA  for  erecting  a  new  build- 
ing. 

Santa  Clara  County  Board  of 
Gatos  School  District  amounting  lO 
Gates  School  District  amounting  to 
$60,000  received  a  bid  for  $15,00U 
of  the  issue  at  2'/  per  cent  and 
for  the  $45,000  balance  of  2?4  per 
cent.  Other  bonds  of  the  district 
are  paying  4  per  cent. 

The  $55,000  issue  of  Gustino 
Union  High  School  District  in  Mer- 
ced county  sold  at  an  average  rati 
of  3.64  per  cent. 


FORGED     HAMMER 

SIANDAKD    PKINlEIi 


The  Division  of  Simplified  Prac- 
tice of  the  National  Bureau  of 
Standards  has  announced  that  Sim- 
plified Practice  Recommendation 
R159-35,  Forged  Hammers,  is  now- 
available  in  printed  form.  Copies 
may  be  obtained  from  the  Super- 
intendent of  Documents,  Govern- 
ment Printing  OflSce,  Washington, 
D.  C,  for  five  cents  each. 

This  recommendation,  which  was 
proposed  by  the  Hammer  Division 
of  the  General  Tool  and  Implement 
Assn  ,  lists  kind,  grade,  style  and 
weight  of  handled  hammers  for  all 
purposes. 

The  recommendation  is  effective 
from  July  1.  1935.  subject  to  regu- 
lar review  by  the  Committee. 


Architects'  Act 
Strengthened  By 
New  Legal  Ruling 

Use  of  the  title  "Industrial  De- 
signer" by  any  individual  who  is 
not  a  certified  architect  is  a  viola- 
tion of  the  State  Act  to  Regulate 
the  Practice  of  Architecture,  ac- 
cording to  an  opinion  rendered  by 
Attorney-General  U.  S.  Webb.  The 
attorney  -  general  held  also  "Store 
Designer"  and  "Interior  Designer" 
to  be  terms  indicating  the  practice 
of  architecture  and  a  violation  of 
the  state  act  unless  the  person  so 
advertising  is  in  fact  certified  as  .nii 
architect. 

The  opinion  was  given  in  re- 
sponse to  an  inquiry  from  A.  M. 
Edelman,  secretary.  Board  of  Ar- 
chitectural Examiners.  Southern 
District,  who  asked  whether  the 
titles  mentioned  were  within  ex- 
emptions specitied  by  the  act. 

The  text  of  the  opinion  follows: 

There  is  no  authorization  in  this 
provision  for  the  furnishing  of  plans 
etc.,  for  the  construction  of  stores 
generally,  nor  for  the  construction 
of  all  kinds  of  interiors  or  of  l.n- 
dustrial  establishments  of  any  kind. 
The  above  quoted  provisions  per- 
mit a  person  not  certified  as  an  ar- 
chitect to  furnish  plans,  drawings, 
etc.,  for  store  fronts  "or  for  any 
alterations  or  additions  to  any 
building  necessary  to  or  attendant 
upon  the  installation  of  such  store 
fronts."  or  to  furnish  plans,  etc., 
for  interior  alterations  or  additions, 
or  any  alterations  or  additions  to 
any  building  necessary  to  or  at- 
tendant upon  such  interior  altera- 
tions or  additions.  The  exempting 
provisions,  however,  do  not  applv 
to  nor  include  persons  who  furnish 
plans,  drawings,  specifications,  etc. 
for  stores  generally,  or  for  new  and 
original  interiors. 

j\dvertising  oneself  as  "Store  De- 
signer" or  "Interior  Designer" 
would  be  going  farther  than  "ad- 
vertising or  putting  out  any  sign 
or  card  or  other  device  which  might 
indicate  to  the  public  that  such  per- 
son is  qualified  to  furnish  such 
plans,  drawings."  etc.  Such  adver- 
tising would  indicate  to  the  public 
that  the  advertiser  is  qualified  to 
do  designing  work  of  a  much  broad- 
er scope  than  that  which  is  includ- 
ed in  the  exempting  provisions.  I 
am  therefore  of  the  opinion  that 
the  representation  or  advertisement 
of  an  uncertificated  person  as  "Store 
Designer'-  or  "Interior  Designer" 
would  be  a  violation  of  Section  5  of 
(he  Act. 

I  find  no  authorization  whatever 
in  the  act  for  the  advertising  of 
oneself  as  "Industrial  Designer," 
unles  one  is  regularlv  certified  as 
an  architect.  Such  advertising  by 
an  uncertificated  person  would  also 
be  a  violation  of  Section  5  of  the 
-Act. 


STOCKTON  PORT 
ASKS   BIDS   ON 
SIX  WAREHOUSES 

First     Of     New     PWA     Fund 

Allottments    Offered 

For  Contract 

Bids  lor  constructing  six  ware- 
house units  at  the  Port  of  Stock- 
ton will  be  opened  by  the  port  com- 
mission December  30,  it  was  an- 
nounced yesterday  by  B.  C.  Allin, 
port  manager.  The  port  has  re- 
ceived a  loan  and  grant  of  $198,000 
from  PWA  for  the  new  construc- 
tion. 

The  contract  is  the  first  financed 
in  the  last  allotment  of  PWA  funds, 
authorized  two  weeks  ago,  to  be 
advertised   in   Northern   California. 

The  new  units  will  complete  the 
first  halt  of  the  port  development 
plan.  They  are  to  be  constructed 
of  brick  and  to  be  equipped  with 
full  fire  protection  facilities.  They 
will  be  known  as  Warehouse  C,  D, 
E,  F.  L  and   M. 


Modesto  Engineer 
To  Join  Federal 
Electrical  Agency 


B.  W.  Creim.  electrical  engineer 
of  the  Modesto  Irrigation  District, 
has  notified  the  district  directors 
he  will  tender  his  resignation  to  be 
effective  not  later  than  December 
31.  He  is  leaving  the  district  to 
joint  the  staff  of  the  Rural  Elec 
trification  Administration. 

Mr.  Creim  has  been  in  charge  of 
the  Modesto  district's  electrical  de- 
partment since  1927.  He  designed 
and  supervised  construction  of  the 
transmission  lines  from  Don  Pedro 
powerhouse  and  the  sub -stations 
and  additions  to  the  distributing 
lines.  He  has  served  as  consulting 
engineer  for  the  city  of  Tulare  and 
for  the  Bidwell  Municipal  Utility 
District  at  Chico  in  the  efforts  of 
these  two  communities  to  establish 
municipal  power  systems. 

He  is  a  fellow  of  the  American 
Institute  of  Electrical  Engineers. 


PALO   ALTO   SEEKS 

TO   TRANSFER   GRANT 


October  orders  for  steel  business 
furniture  amounted  to  $2  598  393 
the  Bureau  of  the  Census  reports' 
as  compared  with  $1,661,364  in  Oc- 
tober. 1934. 


Following  the  decision  of  the 
Palo  Alto  city  council  to  abandon 
the  $550,000  diesel  power  plant 
project,  application  has  been  made 
to  State  Director  A.  D.  Wilder  of 
PWA  for  transfer  of  a  portion  of 
the  $218,100  grant  allotted  the  proj- 
ect to  other  work  which  the  city 
plans. 

Projects  for  which  aid  is  asked 
include  a  $40,000  public  works 
building  to  he  erected  in  the  city 
hall  park,  repaving  of  streets  to 
cost  $43,000.  and  improvement  of 
the  street  lighting  system  at  a  total 
estimated  cost  of  $100,000. 


PACIFIC    CONSTRUCTOR 


PBRMIToS  AMD  eOM^JRACT; 


SAN    FRANC 

ISCO  COUNTY 

No. 

Owner 

Contractor 

Ami. 

1328 

Arnott 

Owner 

6000 

1329 

nuisvich 

Liebman 

13000 

1330 

Ben dor 

Malloch 

3000 

1     1331 

Gurley 

Milton 

1900 

,     1332 

Lyon 

Messenger 

4000 

1     1333 

Daniels 

Black 

8000 

'     1334 

SUiidard 

Owner 

21000 

j    1335 

Hovman 

Owner 

10500 

1     1336 

Devencensi 

Foliottl 

11000 

'    1337 

Ringieasy 

Messenger 

3000 

!    1338 

Fiench 

Ownei' 

1390 

:    1339 

Austin 

Owner 

1000 

1340 

Doeleer 

Owner 

4000 

1341 

Doelger 

Owner 

4000 

,    1242 

DoelKer 

Owner 

4000 

1    1343 

Doelger 

Owner 

4000 

1344 

DoelKer 

Owner 

4000 

1    1345 

nissetto 

Oliva 

3000 

,    1346 

Volkman 

Nielsen 

4000 

1    1347 

Billinss 

Coburn 

2000 

1    1348 

Stoneson 

Owner 

3000 

1    1349 

Depaoli 

Lindsay 

3250 

1    1350 

Depaoli 

Lindsay 

3500 

i    1351 

Anderson 

Binet 

1000 

:    1352 

Horn 

Owner 

70110 

1    1353 

Ohe 

Thulin 

2000 

1    1354 

Schmidt 

Unit 

1000 

.'    1355 

Clarke 

Mullen 

1700 

1    1356 

Gettini 

Owner 

2000 

1    1357 

Galli 

Owner 

10500 

1358 

Gain 

Owner 

3750 

DWELLING 

(1328)  NW  TWENTY-SIXTH  AVE. 
and  Ocean  Ave.  One-stor>  and 
basement   frame   dwelling. 

Owner  —  James  Arnott  &  Son.  633 
Taraval  St.,   San  Francisco. 

Architect— Not  Given.  $6000 


(  APARTMENTS 

!(1329)     SW  TWENTY-FOURTH  AVE 
and  Anza  St.       Three-story     and 
basement  frame  apartments. 
Owner — Hattie   Ruisvich,    %    Contrac- 
tor. 


I'.\IRS 

■I     NW  FREDERICK  AND  BEL- 

v--dere    Sts.      Repair    fire    damage 

'!>  apartments. 
n.T — Fred  and  Hazel  Bender.  Prem 

tiitect— Not    Given. 

ir.ictor— J.    S.    Malloch.    666    Mis- 

■^i^n    St.  $3000 

NTION 

:  I      SE     TWENTT-THIED     AVE. 
till   Taraval  St.     One-story  Class 
^.ervice  station. 
I  -Dr.  John  Gurley,  350  Post  St.. 
I  n  Francisco. 
■  't— R.  C.  Schuppert. 
..ctor— B.     Milton,     5S9     Haddon 
i;":id.    Oakland.  "  $1900 


I'WIOI.LIXG 

il:;.9L'.     NE    PACHECO    ST  AND    10th 

-\  ve.       One-Story     and  basement 

frame  dwelling, 

"wncr— Lyon    Realty    Co.,  Premises. 
Architect  —  C.    O.    Clausen,    746    46th 

.\ve.,  San  Francisco. 

Crin  tractor— J.    Messenger,  1507    Lln- 

'"^'In    St..   Berkeley.  $4000 

UWKLLIXG 

(13.?.i]  .SW  FIFTEENTH  AVE.  AND 
Kirkham  St.  Two-story  and 
Ijasement  frame  dwelling. 

r.wnpr— Harry  J.  Daniels.  1129  Kirk- 
ham St..  San  Francisco. 

.Architect  —  C.  O.  Clausen,  7(6  46th 
■  \yf..  San  Francisco. 


IIWKLLING.S 

(1334)  W  TWENTY-FIFTH  AVE. 
100.  126,  150,  175,  200  and  275  N 
Lawton  St.  Six  one-story  and 
l)asement   frame   dwellings. 

Owner— Standard  Building  Co.,  1500 
Jiidah  St.,   San  Francisco. 

Architect— -Not   Given.  ,$3500   each 


DWELLINGS 

(1335)  E  THIRTIETH  AVE.  25.  50, 
and  75  S  Cabrlllo  St.  Three  one- 
story  and  basement  frame  dwlgs. 

Owner  . —  Heyman  Bros..  742  Market 
St.,  San  Francisco, 

Architect — Not  Given.  $3500  each 


FLATS 

(1336)  N  BAY  150  E  Baker  St.  Two- 
story  and    basement  frame   flats. 

Owner  —  L.  Devencensi,  %  200  Cer- 
vantes Blvd. 

Architect— Not   Given. 

Contractor — R.  Foliottl.  200  Cervan- 
tes Blvd.  $11,000 


DWELLING 

(1337)  NB  PACHECO  60  NW  Tenth 
A\e.  One-story  and  basement 
frame   dwelling. 

Owner— Mrs.  Grace  E.  Rlngreasy,  60 
Sansome  St.,   San   Francisco. 

Architect  —  C.  O.  Clausen.  746  46th 
Ave.,   San   Francisco. 

Contractor — J,  Messenger,  1507  Lin- 
coln St..   Berkeley.  $3000 

.ALTERATIONS 

(1338)  NO.  1535  VAN  NESS  AVE. 
Alter  sales  rooms. 

Owner — J.    E.    French    Co..    O'Farrell 

and   Polk  Sts..   San  FrancLsco. 
Architect— Not   Given.  $1390 

ALTERATIONS 

(13391     NO.   733  FOURTEEINTH  AVE 

Alter  flats, 
iiwner— Geo.    E.   Austin.    Premises. 
vVrchitect— Not   Given.  $1000 

DWELLING 

(1340)  E  THIRTIETH  AVE.  200  N 
Lawton  St.  One-story  and  base- 
ment frame  dwelling. 

owner— Henry    Doelger    Builder.    Inc.. 

320  Judah  St.,  San  Francisco. 
.\rchitect— Not  Given.  $4000 

1 IWELLING 

(1341)  W  SIXTEENTH  AVE.  100  N 
Pacheco  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— Henry    Doelger    Builder,    Inc., 

320  Judah  St.,  San   Francisco. 
-\rchitect — Not  Given.  $4000 

I 'WELLING 

11342)  E  THIRTIETH  AVE.  260  N 
Lawton  K't.  One-story  and  base- 
ment frame  dwelling. 

Owner — Henry  Doelger  Builder,  Inc., 
320  Judah  St.,  San  Francisco. 

.\rchitect— Not  .Given.  $4000 

DWELLING 

(1.143)  E  THIRTIETH  AVE.  225  N 
Lawton  .St.  One-story  and  base- 
ment frame  dwelling. 

Owner- Henry  Doelger  Builder,  Inc.. 
320  Judah  St.,  San  Francisco. 

Architect— Not  Given.  $4000 

DWEn^LlXG 

(1344)  W  SIXTEENTH  AVE.  133  N 
Pacheco  St.  C>ne-story  and  base- 
ment frame  dwelling. 

owner— Henry  Doelger  Builder,  Inc., 
320  Judah  St.,  San  Francisco. 

Architect— Not   Given.  $4000 


DWKLLINO 

(1345)     S   LEO  ST.   307  W  Mission  St. 

One-story     and    basement     frame 

dwelling. 
(Jwner— Paolo    Rls.setto,    20    Ruth    St.. 

San  Francisco. 
Architect — Not    Given. 
Contractor— John     Ollva,     .542     Vienna 

St.,  San  Francisco.  $3000 


GARAGK 

(1340)  W  FILLMORE  St.  One- 
story   private  garage. 

Owner — Geo.  F.  Volkman.  2307  Broad- 
way. 

.Architect  —  Julia  Morgan,  Merchants' 
Exchange    Bldg.,    San    Francisco. 

Contractor— N.  F.  Nielsen.  666  Mis- 
sion St..   San   Francisco.  $4000 


REPAIRS 

(1347)  NO.  150  CALIFORNLA  ST.  Re- 
pair fire  damage  to  offices. 

Owner— Geo.    Billings,    %   Contractor. 

.Architect — Not    Given. 

Contractor— Ira  W.  Coburn.  2048  Mar- 
ket St..  San  Francisco.  $2000 


DWELLING 

(1348)  N  SHAWNEE  ST.  80  W  Cay- 
uga St.  One-story  and  basetrient 
frame  dwelling. 

Owner  —   Stoneson   Bros.,    lo:lfi   o.-^an 

Ave.,   San  Francisco. 
-Architect    —    Chas.    F.    Strothoft.     Vr 

Owner.  $3000 

DWELLINGS 

(1349)  E  CAYUGA  115  AND  140  X 
Santa  Rosa.  Two  one-story  and 
basement   frame   dwellings. 

Owner— Louis  and  J.  T.  Depaoli  3289 
Mission  St.,  San  Francisco. 

.Architect — Not   Given. 

Contractor— Boyd  C.  Lindsay.  183  Ox- 
ford St..  $3250  each 

DWELLING 

(1350)  E  CAYUGA  ST.  90  N  Santa 
Rosa  Ave.  One-story  and  base- 
ment frome  dwelling. 

Owner— Louis  and  J.  T.  Depaoli  32S9 
Mission  St..  San  Francisco. 

-Architect— Not    Given. 

Contractor— Boyd  C.  Lindsay.  183  Ox- 
ford .St.  $350ij 

ALTERATIONS 

(1351)  NO.  1641-1643  LAKE  STREET 
Alter  flats. 

Owner — Claude  M.  Anderson.  Prem. 
Architect — Not  Given. 
Contractor — John  J.   &  Jos.   R.    Binet. 
633  Masonic  Ave.,  S.  F.  $lon(i 


REPAIRS 

(1352)     NO-    1370    WASHINGTON 

Repair  fire  damage  to  apartm' 
Owner — F.  Horn,  Premises. 
Architect— Not   Given.  $ 


REPAIRS 

(1353)  NO.  951  HOWARD  ST.  Re- 
pair fire  damage  to  printing  plant. 

Owner— Fred  H.  and  Amanda  Ohe.  ■;; 
Architect. 

Architect— J.  E.  KraffI  H-  Sons.  Phe- 
Ian  Bldg..    Ran   Francisco. 

Contractor- A.  L.  Thulin.  63  Brady  SI. 
San  Francisco.  $2000 


ALTERATIONS 

(1354)     NO.    959    MARKET    STREET. 

Alter   store. 
Owner — Theodore    Schmidt,    Premises. 
-Architect — Not  Given. 
Contractor  —  Unit  Built  Fixture  Co.. 

2665   Jones   St.  $1000 


PACIFIC    CONSTRUCTOR 


ALTERATIONS 

(1355)  SW  SIXTEENTH  AND  Mis- 
sion  Sts.      Alter  store. 

Owner — John     Clarke,     Premises. 

Architect — Not   Given. 

Contractor — Mullen  Manufacturing  Co. 
60    Rausch    St.  51700 


iith.     One-story 


$2000 


Van  Ness  Ave.  So 
Class   building. 

Owner — Harry  Gettini 
San  Francisco. 

Architect — Not   Given. 


DWELLINGS 

(1357)     W      T^VENTY-THIUD      AVE. 

26.  60  and  75  N  Lawton  St.  Three 

one-story      and    basement      frame 

dwellings. 
Owner— R.   F.    Galli.    377   West  Portal 

Ave.,    San   Francisco. 
Architect— Not  Given.  $.'i500  each 


DWELLING 

(1358)  NW  TWENTY  THIRD  AVE. 
and  Lawton -St.  One-story  and 
basement   frame  dwelling. 

Owner— R.  F.  Galli.  377  West  Portal 
Ave.,    San    Francisco. 

Architect— Nol    Given.  $3750 


ALAMEDA 

COUNTY 

No. 

Owner 

Contractor 

Amt, 

1008 

Associated 

Michel 

4000 

1009 

Steffensen 

Steffensen 

5000 

1010 

An"derson 

Owner 

4500 

1011 

Cheek 

Person 

23291 

1012 

Bank                Cr 

miJomenosi 

7300 

1013 

Leonardini 

Melrose 

2000 

1014 

Papc 

Rose 

1700 

1015 

Laphani 

Lapham 

6000 

lOlC 

Tate 

Owner 

5500 

1017 

Hofman 

Nerheim 

4000 

1018 

Oakland 

Branagh 

3000 

1019 

Rowe 

Moore 

3500 

1020 

Hammer 

Muller 

40000 

1021 

Presbyterian 

Milton 

2900 

1022 

Baysen 

McDonald 

2300 

1023 

Walker 

Owner 

4000 

1024 

Walker 

Owner 

5000 

1025 

Bellingham 

Rose 

IfiOO 

1926 

Morris 

Owner 

3600 

1027 

Hughes 

Coats 

3750 

1028 

Koeriin 

Gresmond 

1400 

1029 

Kesti 

Owner 

5600 

1030 

California 

Owner 

2500 

1031 

Fink 

Owner 

4400 

1032 

Schenicnike 

Boyce 

2000 

1033 

Brace 

Owner 

2500 

1034 

Huliliard 

Owner 

3750 

1036 

McCIung 

McCIung 

3500 

1036 

Fisher 

Owner 

5000 

1037 

Croft 

Anderson 

7200 

1038 

Paramount 

.'^ihannon 

1500 

STATION 

11006)  NO.  1902  OXFORD  ST.,  BER- 
KELEV.  One-story  3-room  com- 
fort station  and  grease  room. 

Owner — Associated  Oil  Co.,  79  New 
Montgomery  St.,   San   Francisco. 

Architect— Not  Given. 

Contractor— Willis  F.   Lynn.  li;3500 

DWELLING 

(1007)  NO.  915  SANTA  BARBARA 
St.,  BERKELEY.  One-story  five- 
room  frame  dwelling. 

Owner— Mary  Lea  Shane,  68  San  Ma- 
teo Road,  Berkeley. 

Architect- Gwynn  Officer,  206S  Allston 
Way,    Berkeley. 

Contractor— Carl  Walstrom,  1417  Ex- 
celsior   Ave..    Oakland.  $2200 


STATION 

(1008)     1900    OXFORD    ST., 

LEY,      Service    station. 
Owner— Associated    Oil    Co.. 

Montgomery  S(.,  San   Pra 
Architect— Not  Given. 
(Jontractnr— Michel    &    Pfeffer 


DWELLING 

(1009)  2826  68th  AVE.,  OAKLAND. 
One-story  10-room  2-family  dwell- 
ing. 

Owner— Frank  Steffensen,  1300  Web- 
ster  St.,    Oakland. 

Architect— Not  Given. 

l^jntractor— .\.  Steffensen,  1300  Web- 
ster St..  Oakland.  $5,000 


n,T    and    Builder— A.    L.    Anderson, 
1917  16th   Ave.,   Oakland, 
■hilect— Not    Given.  $4500 


DWELLING 

(1011)  59  BOWLING  DRIVE,  OAK- 
LAND.   Two-story  12-room  dwell- 

Ow.„er-^H.  C.  Cheek,  2512  Hillega.s.s 
Ave.,  Berkeley. 

Architect— R.  I.  Stringham,  625  Mar- 
ket St.,  San  Francisco. 

Contractor— Emil  Person,  829  San  Luis 
Road,  Berkeley.  $23,291 

One-story   garage,    $1,000. 


UWELLIXG 

(1012)    1910  CARTER  ST.,   OAKLAND. 

Two-story  7-room  dwelling. 
(Jwner— Bank   of  America   N.   T.   &   S. 

A..   12th  and   Broadway,   Oakland 
Architect- F.     H.     Reimers,     233     Post 
■»■      St..  San  Francisco. 
Contractor  —  E.    Campomenosi,    640  1 

Broadway  Terrace,   Oakland.    »73ipO 


ALTER.VTIONS 

(1013)      820  MANDANA  BLVD..   OAK- 
LAND,   Alter  and  addition. 
( iwner — C.    Leonardini,    premises. 
Architect— Not  Given. 
Contractor— Melrose    Bldrs.,    1700    47lli 
Ave.,    Oakland.  $2,000 


REPAIRS 

(1014)  828     ARLINGTON,     BERKE- 
LEY,   Repair  fire  damage. 

On ner— Florence  Pape,  1642  Arch  St., 

Berkeley. 
Architect— Not  Given. 
(Contractor— .\.   H.   Ro.ie.   47S   25th   St.. 

Oakland.  $1700 

DWELLING 

(1015)  1007  BROOKWO(3D  RD..  OAK- 
LAND.     Seven-room  dwelling. 

Owner— A.    R.    Lapham,    917    Hillcroft 

Circle.  Oakland. 
.\rchitect— Not  Given. 
Contractor— T.    H.    Lapham.    546    Ken- 

more  Ave..  Oakland.  $6,000 

DWELLING 

(1016)  6141    PROCTOR    .WE..    OAK- 
LAND.    Two-story   6-ronm  dwcll- 


iner  and   BuiMer— S.   1 

Broadway.    Oakland. 
chitect — Not  Given. 


Tate,    5317 
J5500 


Har 


».    P. 


lOlh    * 

$4000 


STA'nON  / 

(1017)     NO.     1701      PARK      STREET. 

ALAMEDA.     Steel  .service  station 
Owner— .1.    G.    Hofman.   140?   Park   St., 

Alameda. 
.\rchitect— Not  Given. 
Contractor  —  Nerheim   &   Bakke,   3276 

.Xriznna  St.,   Oakland.  $400" 

4  1jD1T10N  X 

(lOl.S)  NO.  2934  FORD  ST..  OAK- 
LAND.    Addition. 

Owner— Oakland  Steel  Foundry  Co., 
Premises. 

.Architect— Not   Given. 

Contractor  —  John  E.  Branagh,  116 
.Mi.nti.ello    Ave..    Piedmont.    $3000 

S'l'ORE 

(1019)     .\(i.    37IM     PIEDMONT    AVE., 

OAKLAND,     One-story   store. 
Owner— A.  Rowe.  Premises. 
.Architect- Not  Given. 
(■onlraclot--ThP    John    J.    Moore    Co.. 

351    Hobarl   St..   Oakland.         $3500 


ALTERATIONS 

(1020)  NO.  2619  E-TWBLFTH  ST.. 
OAKLAND.  Alterations  and  ad- 
dition. 

owner — Hanimer-Bray   Co..    Premises. 

.Architect — Not  Given. 

Contractor — F.  A.  Muller.  1416  Jeffer- 
son  St.,  Oakland.  $40,000 


STATION 

(1021)  NO.  1S39  HARRISON  BLVD., 
OAKLAND,  one-story  steel  serv- 
ice station. 

f)nner  —  First  Presbyterian  Church. 
26th  and  Broadway.   Oakland. 

.Architect — Not  Given. 

Contractor  —  B.    Milton.    589    Hadil 
Road.  Oakland.  $:"' 


ADDITION 

(1022)     NO.     1001     J'ORTY  -  SECOND 

St..  OAKLAND.     Two-story  bri' l 

addition. 
Owner — Walter  N.   Baysen,   Premi."-- 
Architect— A.    R,    Denke,    1419   Broa.l 

way.  Oakland. 
Contractor  —  A.    A.    McDonald,    -i 

Rawson  St..   Oakland.  SJ 


I  >WELLING 

(10231     NO,     1161       GRIZZLY      PE.\ 

Blvd..   BERKELEY.     One-story 

room   frame  dwelling. 
Owner— J.  M.  Walker.  1709  Grove  > 

Berkeley. 
-Architect- Not   Giv»n.  H" 


DWELLING 

(1024)  No.  10  ACACIA  STREET. 
BERKELEY.  Two-story  7-ro..ni 
frame  dwelling  and  garage. 

uwner— J.  M.  Walker.  1709  Grove  ."■  i  . 
Berkeley. 


Archil 


Gi' 


.ALTERATIONS 

(102.".)     NO.     507    MANDAN.\    BL\1', 

OAKLAND.      .Alterations   and    .il 

dition. 
owner— N.   W.   Bellingham.   Premis. 
Architect — Not    Given. 
Cmtractor— A.   H.    Rose.   47S   25lh    s 

Oakland.  $1 

OFFICE    BLDG. 

(1026)     N.      29S0    ELMWOOD      A\  '  ' 

OAKLAND,    ime-story  6-rooni 

tice  building. 
Owner— Morris  Diaying  Co..  3010  El:^  - 

wood  Ave..  Oakland. 
Architect  —  R.    C.      Schuppert.      I." 

Washington  St..  Oakland.         $:; 

1  iWELLING 

111127)     NO.    1605    SPRUCE    STREI, 

BERKELEY.    Two-story    .six-ri.n 

frame  dwelling. 
Owner— A.    B.    Hughes.    902    Washini: 

ton  St..  Berkeley. 
.\rchitect — Not  Given. 
Contractor  —   Philip      L.    Coats.      - 

Foothill    Blvd..    Berkeley.  s: 

ALTERATIONS 

(1028)     NO.    3215    CALIFORNIA    ST  . 

BERKELEY.     Alterations, 
owner — A.    Koeriin.    Premises. 
Architect — Not   Given. 
Contractor — J.   J.    Grismund.   2210   : 

-We..   Oakland.  $i  ' 

1  iWELI.ING 

(1020)     .VO.    958   PARK    LANE.  OAK- 

LAND.     Two-story  7-room  dwell 

ing. 
Owner— David    Kesti,     2217    Brownui-- 

St.,  Berkeley. 

.\rchitect— Nol    Given.  55' 

ADDITION 

11030)     NO.    102    FILBERT    STREi; 

OAKLAND.     One-story  brick  a 

concrete  addition, 
owner — California  Packing  Corp.. 

California   St..    San   Francisco. 
.Architect- Not    Given.  $- 


PACIFIC    CONSTRUCTOR 


DWELIjING 

(1(131)     NO.    .WIO    riNBWOOD    ROAO. 

OAKLAND.     One-story    six-room 

dwelllnK. 
Owner— liciiolhy  C,  Fink,  3101  Morcnm 

Ave..  Oakland. 
Architect— Not  Given.  $1100 

STATION 

(Il).12)  NO.  nH!i  TWENTY  -  THIRD 
Ave.  OAKLAND.  Steel  service 
station. 

0«ner— O.  .Silienienike.  104S  Market 
St..   San   Francisco. 

Architect— Not  Given. 

Contractor— F.  M.  Boyco,  l.Ws  Fruit- 
vale  Ave..   Oakland.  $;ilOii 


DWELLING 

(1033)  6447  GIVEN  RTi..  OAKLAND. 
One-story  5-rijom  dwelling. 

Owner  and  Builder — Davi-d  a.nd  Kslel- 
la  Brace.   1543  Oak  St..  Oakland. 

Architect— E.  R.  Maenonald.  39!li  and 
Broadway,   Oakland. 
One-story  garage.  f300.  $2300 

UWBLLING 

(1034)  .51  MARYLAND,  BERKELEY. 
One-story  5-rooni  frame  dwelling 
and  garage. 

Owner    and    Builder— J.    F.     Hubbani, 

2901  Brookdale  Ave.,  Oakland. 
Architect— Not  Given.  $3750 


DWELLING 

(1035)  1350  ALBIN.\,  BERKELEY. 
One-story  5-rooni  frame  dwelling 
and  garage. 

Owner — D«nny  McClung,  2443  Webster 
St..   Berkeley. 

Architect— B.  R.  DeChance.  364  141li 
St.,   Oakland. 

Contractor— C.  R.  SUClung,  2443  Web- 
ster St.,    Berkeley.  $3500 


RESIDENCE 

(1036)  NO.  409  PARK  WAT  AVE.. 
PIEDMONT.  Two-story  six-room 
frame   residence   and  garage. 

Owner— H.     P.     Fisher.     1058     Winsor 

Ave.,    Piedmont. 
Architect— W.    E.    Sehirmer,    Bank    of 

America    Bldg..    Oakland.        $5500 
DWELLING 

(1037)  1625  LEIMERT  BLVD..  OAK- 
LAND. Two-story  7-room  dwell- 
ing. 

Owner— H.    B.    Croft,    3  S  3  1    Brighton 

Ave.,  Oakland. 
Architect — Not  Given. 
Contractor  —  W.    H.    Amlerson,    10  11 

Doris  Court,  Alameda.  $7200 

ALTERATIONS 

(1038)  2600  DURANT,  BERKELEY. 
Alterations. 

Owner — Paramount    Hotel    Corp.,    Du- 

rant   Hotel,    Berkeley. 
Architect— Not  Given. 
Contractor— J.  O.  Shannon,  I  ake  -Mei - 

ritt    Hotel,    Berkeley.  S1500 

BUILDING  CONTRACTS 

ALAMEDA    COUNTY 


91     Regents  Mnwiddie     ;2SB'.i 

RESIDENCE 

(90)     LOT  13  ELK  10,  Oakmore  High- 
land Tract,  Oakland.    Residence. 
Owner— H.   B.   Croft,  4114   Lyman   Rd.. 

Oakland. 
Architect — Not  Given. 
Contractor— Walter  H.   Ander.son,   lOM 

Doris  Court,  Alameda. 
Filed   Dec.    5.   '35.     Dated,   Oct.   14,    '35. 

Foundation  poured   $  600 

Rough   rafters  in 160O 

Plastei-ed ...  1600 

Completion    16ii'i 

Usual  35  days 1600 

60  days  after  completion 200 

TOTAL  CO.ST,  $7200.00 
Bond,  $3600.  Sureties,  A.  Turrer,  II. 
Swanson.  Limit,  90  day.s.  Plans  and 
Spec,  filed. 


ADDITION 

(91)  CAMPUS  UniveroKy  of  Califor- 
nia. Library  addition,  Archllec- 
lure  Bldg. 

Owiier— Kegints  University  of  Califor- 
nia, Berkeley. 

Architect— Walter  T.  Stellberg.  1  (Or- 
chard Lane.   Berkeley. 

Contiactor— Dinwiddle  Const.  Co., 
Crocker  Bldg.,   San  Francisco. 

Filed  Dec.  10,  '35.    Dated,  Dec.  3,  '35. 

Monthly  payments  of  75% 

Usual   35  days 25% 

TOTAL   COST,    $12,869.00 

Forfeit.  $15  per  day.    Limit,   120  days. 

Plans  and  Specifications  filed. 

BUILDING  CONTRACTS 

SAN    FRANCISCO  COUNTY 

No.     Owner                   Contractor  Amt. 

156  Brackett                       Zinkand  71S4 

157  Ohe                                 Thulin  2770 
Beinhardt  1531 


DWELLING 

(157)  NE  14th  AVE.  and  Vicente  St. 
All  work  for  one-story  and  ba.^e- 
ment  frame  dwelling  except  the 
plumbing  fixtures  and  the  water 
heater. 
Owner— John   and   Nellie   Brackett,    % 

contractor. 
Architect— H.   G.   Stoner.   West  Portal 

and  Portola  Drive. 
Contractor— Ed.    Zinkand    &    Son,    667 

36th  Avenue. 
Piled   Dec.    10,   35.     Dated.    Dec.   3.    '35. 

When  roof  Ls  on $1796 

Brown    coated    1796 

Upon   complelioii    17'.i6 

Usual   35   days 1796 

TOT.^L  COST,  $71S4 
Bond,  $3592.  Sureties,  M.  J.  White, 
Carl  A.  Warden  as  Warden  Brothers. 
Limit,  75  working  days.  Plans  and 
Spec,  tiled. 


REPAIRS 

058)      951    HOWARD   .ST.     Repair  fire 

damage  to  printing  plant. 
Owner— Fred  H.  and  Amanda  Ohe,   % 

architect. 
Architect- J.   E.    Kraft  &.  Sons.   Phe- 

lan  Building. 
Contractor— A.    L.   Thulin.   63   Brady. 
Filed.   Dec.   10.   '35.    Dated,   Dec.  7,  '35. 

Upon   completion   75% 

Usual   35  days 25% 

TOTAL  COST,  $2770 
Bond,  $1385.  Sureties,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  on  or 
before  Jan.    15,   1936.     Spec,    filed. 


ALTERATIONS 

(159)     2451  30th  AVE.    Alterations  and 
additions  to  1-story  and  aas'^ment 
frame  dwelling. 
Owner- Gus  Norwood,  2451   30th  Ave. 
.\rchltect — Not  Given. 
'."Contractor — Bernhardt   &  Cowden.   924 

Taraval. 
Filed,  Dec.   10.  '35.    Dated,  June  2S.  '35 

Frame  erected  $383.50 

Brown  coated 383.50 

t'pon    completion 383.50 

Usual  35  days  383. .")0 

TOTAL  COST,  $1534.011 
IJmil,  45  working  days  from  date  of 
contract.     Plans  and    Spec,   filed. 


SAN     FRANCISCO    UNDER    SlObO 

SUPPLY  station,  one-story  steel.  $700 
SW  Van  Ness  and  Pell;  owner, 
Calif.  Penn.  Oil  Co.,  1559  3rd  St.: 
contractor,  Michel  &  pfefter,  10th 
and  Harrison  Sts. 

ALTER  store.  $250;  1517  Polk  St.; 
owner.  Corder  &  Kepner,  126  Post 

ALTER  flats.  $100;  533  Frederick  St.: 
owner,    M.    Kreutzmann.    Prem. 

ALTER  dwelling,  $300:  2634  Green- 
wich St.;  owner.  D.  J.  and  T. 
Sullivan,    1942   Folsom   St. 

SliiX.  electric.  $200;  NW  Turk  and 
Taylor      Sts.         owner,       Henry's 


Lunch,  Prem. ;  contractor,  Elec. 
Prod.  Corp. 
FLUES,  (2)  patent,  $50;  SE  Delano 
and  Seneca  Way;  owner,  Boyd  C. 
Llnd.say,  183  Oxford  SL.  .:on- 
Iractor.  Walter's  Furnace  Co., 
2230  Market  St. 

FLUE    (1)    patent,   $3C;   310   Peninsula 
A'/e.;    owner,    Mrs.     Dc    Martini, 
Prem.;  contractor.    A'.  A.  Burlanl, 
2555    San   BrunoAve. 
FLUES     (3),    $90;    247    Tocolonia    St.: 
oivner,  W.  H.  Grahn.  %  Contrac- 
tor:   contractor,     W.     A.    Burlani. 
2555  San  Bruno  Avenue. 
ALTER   store,   $300;   W   Tillman   Place 
30    W    Grant   Ave.;    owtier,    B.    C. 
Murray,   P.  O.   Box  X,   San   .Mateo 
contractor,  Austin  B.  Murray,  1051 
Mission  St. 
FLUES    (3)    patent.    $75;    SW   Seneca 
Way   and     Bannock      St.;    owner. 
Boyd    C.    Lindsay.    1S3    Oxford   St.; 
contractor,    Walter's   Furnace  Co., 
2230  Market  St. 
FLUES    (2)    patent,      $50:    S     Seneca 
Way    27      E    Delano    St. ;      owner, 
Boyd  C.  Lindsay,  183  Oxford  St.; 
contractor,   Walter's  Furnace  Co.. 
2230    Market    St. 
FLUE    (1).    patent,    $30;    171    Vande- 
water   St.;   owner,   J.    ManescI,   171 
Vandewater     St.;    contractor.      F. 
Calderonl,    716    Columbus    Ave. 
ALTER  stores,  $25;  701 K-  Jackson  S!.; 

owner,   Lang  family,   premises. 
SIGN,  electric,   $123:  3340  23id  Street: 
owner,   C.   M.   Camellia,   premises; 
contractor.  Pacific  Neon  Mfg.  Co., 
2600  18th  St. 
SIGN,   electric,   $288:   194   West  portal: 
owner,    M.    Blackwood,    premises; 
contractor.  Pacific  Neon  Mfg.  Co., 
2600   18t'n  St. 
SIGN,   electric,   $140;   1603  Haight  St.: 
owner,    Elgin    Coffee    Shop,    prem- 
ises;    contractor,     Brumfield,     965 
Folsom  Street. 
SIGN,  electric,  $350:  900  Irving  Street; 
owner,  Lundberg's,   premises;  con- 
tractor, Brumfield.  965  Folsom  St. 
SIGN,   electric,    $150;   760   Sacramento; 
owner.  Wing  Lee  Wai  Co.,  prem- 
ises: contractor,  Wonderlite  Xeon, 
170  Otis  St. 
SIGN,   electric,   $200;   ISO   Turk    Street; 
owner.   Hotel   Governor,   premises; 
contractor,  Brumfield.  965  Folsom. 
ALTER    flats,    $80;    1960    Ellis;    owner, 

Henry  Rameriz,  19  Beldeman. 
SIGN,    electric,    $390;    600    Irving    St.: 
owner.   National  Cut  Rate   Liquor 
Co.,    premises;    contractor,    Brum- 
field,   965   Folsom   St. 
SIGN,    electric.    $200;    2800    California 
St.;     owner.     General     Petroleum 
Corp.   of  Calif.,    Los  Angeles. 
BUILDING,    one-story  frame,    $500;    E 
Fillmore    St.    119    &  Chestnut    St.; 
owner,    Frank  Campbell,   Box  830, 
Menlo  Park. 
SIGN,    veneer,    $15:   2585    Mission    St.: 
owner.  Hales  Mission  Store,  Prem 
FLUBS    1 2)    patent,    $200:    NW  Green 
and   Calhoun    Streets:    owner.    Dr. 
Hans  Klussmann,  955  Clayton  St.; 
contractor.     John    J.    De    Lucchi. 
1526    Powell    St. 
SIGN,   electric,   $125;   100  West  Portal 
owner.    Hale    Bros.,    Prem.;    con- 
tractor,      Wonderlite    Neon.       170 
Otis  Street. 
ALTER   dwelling.    $628.89;    15   Vasquez 
St.:  owner.  John  Bale:  confractor. 
James    B.     McSheehy.       137      Clif- 
ford Terrace. 
ALTER  rooming  house.  $30;  142  Jolce 
St.;    owner,    A.    Rower,    Premises. 
SHED,    one-story    frame,   $80;   E   Ver- 
mont St.  1S3  S  20th  St.:  owner.  P. 
Eataeft.  837  Vermont  St. 
ALTER       apartments.     $113.30;       1421 
Hyde  St.;  owner.  F.  Corbelll.  1421 
Hyde    St.;    contractor.    James    B. 
McSheehy.     137    Clifford    Terrace. 
PLUE9  (2).  patent.   $S5;  NE  25th  am'. 
Ocean  Aves;  owner.   Alex  Deiney. 
4103      Lincoln    Way;      contracto-. 
Pyramid  Furnace  Co..  70  Otis  St. 
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APARTMENTS 


Contract  Awarded 

APARTMENTS  Cost,    J8.000 

BURLINGA.ME,  San  Mateo  Co.,  Calif. 

Lot  4  Blk  7,  Ansel  Road. 
Two-story  frame  and  stucco  apte. 
Owner— M.    D.    Robison,    1400    Belleva!, 

Burlingame. 
Architect — Not   Given. 
Contractor— Burlingame  Realty  ana 

Building  Co.,  1090  Burlingame  Sq., 

Burlingame. 


Sub- Bids  Wanted. 

APARTMENTS  Cost.    «350,000 

SA.X  FRANCISCO.  NE  Broadway  and 

Buchanan   Streiet. 
Ten-story  Cla.ss  .\  steel   frame  .apart- 
ment building  (50  3-  4-  and  6-rm. 
apts.)    flat   roof,    steam    heating 
system,  wood  sash,   two  elevators, 
tile    baths,    hardwood    floors,    ga- 
rage, etc. 
Owner — Lucille  A.  Meyer. 
■Architect— H.  C.  Baumann,  251  Kearny 

Street. 
Contractor— Meyer  Const.  Co.,  735 
Portola  Drive. 
As  previously  reported,  wrecking 
contract  awarded  to  Symon  Brothers 
Wrecking  Co..  1436  Market  St..  and 
the  concrete  .awarded  to  Golden  Gate 
Atlas  Materials  Co..  2025  16th  Street 
Sub-bids  are  wanted  on  all  other  po, - 
tinns  of  the  work. 


Contract  Awarded 

RKPAIR   APTS.  Cost,   $4,000 

SAN  FRANCISCO,    NW  Frederick  S; 

and  Belvedere. 
Repair  fire  damage   to  apartments. 
Owner— Fred  and  Hazel  Bender,  prem- 


chitect— Not  Given, 
ntractnr— J.   s.   .Vfalloeh,  606  Mi 
Street. 


Contract  Awarded 

APARTMENTS  CosI    Sli  Onn 

^.tf./^^'^-C'SCO.  SW  24th°a',';d  Anza° 
rhree-story  and  basement  frame  and 

stucco  apartments 
Owner— Hattie  Ruisvlch. 
Architect-R.    R.   Irvine,    2048   Market 
Contrattor-Ben   Liebman    1555  Pra„ 

CISCO  street. 

Plans  Being  Prepared. 
APART.ME.NTS  (-„,..    , 

''^''JJ'^^F^^^-    ^'W  ^'™■th  P^ 
and  Webster  Streets. 

Three  -  story  and  basement  frame  and 
stucco  residence  (12  3-  and  I'  ■> 
room  apts.)  at  roof,  tile  b.a'tlA 
»team  heating  system,  wood  sash' 
hardwood  oor.s    etc 

Owner— Withheld. 

Architect— H.   C.    Baum-mr,     -tz,    t- 
ny  Street.        '^^"'"=""-  =='  Kear- 


BIDS    OPENED 

SAN  GABRIEL.  Los  Angeles  Co., 
I'al.— .\s  previously  reported.  Edwin 
F.  Guth  Co.,  St.  Louis.  Mo.,  at  $325 
siiljmitted  low  bid  to  Treasury  De- 
partment, for  furnishing  and  Install- 
ing interior  lighting  fixtures  in  the 
F.  S.  Post  OfBce  at  San  Gabriel. 
Only  other  bid  was  submitted  by  Mu- 
tual Metal  .Mfg.  Co.,  Chicago,  111.,  at 
.5.197. 


To    Be   Done   By   Day's  Work. 
KEFAIR  APTS.  Cost,  $8,000 

.-^.\X   FRANCISCO.     1370   Washington. 
Repair  fire  damage  to  apartments. 


Hor.  ,   , 
Architect— Not    Gi' 


3— 


CHURCHES 


TO  ASK   BIDS 

SANT.4  BARBARA.  Cal.— Architect 
Carleton  M.  Winslow.  1001  Archi- 
tects' BIdg.,  Los  Angeles,  will  take 
bids  soon  from  a  selected  list  of  con- 
tractors for  a  new  church  and  Sunday 
school  building  to  be  erected  at  the 
corner  of  State  and  Padre  Sts.,  Santa 
Barbara,  for  the  First  Congrega- 
tional Church,  Dr.  R.  Arthur  Basham 
pastor.  The  building  will  be  of  heavy 
frame  and  stucco  construction  ap- 
proximately 95x85  feet  in  area.  L- 
.;^hape:  slate,  shingle  and  copper  roof- 
ing, wood  windows,  hardwood  Hoor« 
and  trim,  tile  lavatories,  hot  air  heat- 
ing, storage  water  heater,  organ, 
kitchen  and  dining  equipment,  etc! 
Cost,  $45,000.  , 


4—  FACTORIES  &  WARE- 
HOUSES 

Contract  Awarded. 

;\['?\V'^'^  Cost,    $4000 

'i.\M,AND,    Alameda    Co.,    Cal.      No 

2934  Ford  Street. 
.\drtition  to  foundry. 
I  Hvner— Oakland     Steel     Foundry    Co 

2931  Ford  St.,  Oakland. 
Architect— Not   Given. 
i-ontiactor- John     E.      Branagh,      116 

.Monticello   Ave.,    Piedmont. 

Contract  Awarded 

A??r/?-^®  Cost.   $40,000 

OAKLAND,    Alameda   Co.,    Calif      261'i 

East  12th  Street. 
Alterations  and  additions  to  factory. 

Vr'J,*!'"'?''?^"""'    ^■'"^  Co.,   premises. 
.Vrchitect — Not  Given. 
Contractor— P.    A.   Muller,    I41C  Jeffer- 
son St.,  0.-Lkland. 

Contract    Awarded. 

I  l'.R.MI.\.\L  Cont.    Price     841981) 

STOCKTON,    San  Joaquin    c:.'.  'calif 

Deep  Draft   Terminal, 
fnit   E   of  cotton   compress    (concrete 
floors,    brick   walls,     galvanized 
iron    and    wood    siding,     tar    and 
gravel  roof,  etc.) 
Owner-City  of  Stockton.    Port   Com- 
mission (B.  c.  Allin,  Secretary). 
I  Ian.,  by  Engmeermg  Dept.  of  Owner 
Contractor  —  o.    H.    Chain,    41    South 
•"gutter   St.,   Stockton. 
Complete    bids    published    Nov.    22. 


Tf.A'   °°"'    By   Day's  Work. 
ALTERATIONS  Co«t    S6  000 

'^^333-' w'^  ?■""'='    ^■'"■•'    ^°''  C-i"  " 
333  W.  Julian  Stj-eet 

■Vllerations  to  industrial  building 

"'Iser'^'"^  -^'a'^hinery  Corp.,   prem- 
.\ichltect — Not  Given 


PREPARING    PLANS 

LONG  BEACH.  Cal.— Structural  Kn- 
fineer  Wm.  J.  .Moran,  1011  S.  Fremont 
St..  .^Ihambra.  is  preparing  plans  for 
a  linseed  oil  manufacturing  plant  to  ■ 
be  built  on  a  6-acre  site  south  of  Cer- 
ritos  Channel  on  the  west  side  of  Ford 
-We.,  Long  Beach,  for  Spencer  Kel- 
logg &  Sons  of  Buffalo.  N.  T. 

The  mill  buikling,  which  will  house  , 
hydraulic  presses  and  special  machin- 
ery, will  be  four  stories.  60x75  feet  in 
area:    steel    frame    construction,    rein- 
forced  concrete   spandrel  walls    floors 
and  roof,  steel  sash,  steel  stairs,  wire 
glass,     sprinkler     system,     ventilating 
equipment,  etc.    The  refinery,  to  house 
refining   machinery   and   filter  presses, 
will  be   four  stories,   50x60  feet;   steel 
frame  construction,  concrete  floors  and 
roof,   steel  sash,    wire  glass,    etc.     The 
boiler   house,    to   be    equipped    with 
250-hp.   water  tube  boiler,   will  be 
100  feet  in  area,  and  will  have  str 
tural    steel    frame,    steel    stack,    « 
roof    construction,     composition     r- 
ing,  steel  sash,  etc.    There  will  b. 
office  building,  1.8.x20  feet,  and  a  w  .- 
house.  30x70  feet,  both  wood  frame  ■,■ 
stucco  structures.    The  grain  elevai., 
will  consist  of  concrete  storage  bin^ 
hoppers,     hoist    and    automatic     i.nk' 
scale.    The  wharf  will  be  500  ft.  I..,  ■ 
and  will  be  of  wood  pile  construrti 
-Vpproximately    2000    feet    of    raili'^ 
track  will  be  built.    Cost  of  this  ,„, 
lion  of  the  plant  will  exceed  $150.-. 
other  unit.«  are   to   be  added    later 


Plans    Being    Re-Figured. 

HAIRV  c^g,      ,_ 

SAN  RAFAEL.  .Marin  Co..  Cal.'    Marv 

St.    near   Fourth    St. 
One-story    reinforced    concrete    dairv 

and  bottling  plant  (50x100  feet, 
(iwiier— Roberts  Dairy.  San  Rafael 
Architect   —  N.    W.   Sexton.   deYouiiL- 

Bldg..  San  Francisco. 
On  previous  bid  opening  lowest  bi<l 
was  submitted  by  Leibert  &  Trobock 
San    Rafael,    at   $12,420. 

To   Be   Done   By  Day's  Work 

ADDITIO.N  Cost.    $3fii. 

OAKLAND.    Alameda   Co.    Cal.      .N" 

102   Filbert  Street. 
One-story  brick  and    concrete  additi 

to  plant. 
Own«r— California   Packing  Corp..    If. 

California  St..  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner 


Contract  Awarded 

IIEPAIR  PLANT  Cost.  $2  7: 

■■^AN  FRANCISCO.  951  Howard  Str^. 
Repair  flre  damage  to  printing  plai 
Owner— Fred  H.  and  Amanda  Ohe 
Architect- J.   E.    Krafft  &  Sons,   Ph   - 

Ian  Building. 
Contractor- A.  L.  Thulin,  63  Brady  5 

5—  FLATS 

Contract  Awarded 

'='f-^TS  Cost,  $12,000 

SAN    I--RANCISCO.     N    Bay    150    East 

Baker  Street. 
Two  -  story  and  basement  frame  and 


flats 


cenzi, 


»20    Ce 


Ower— L.   Deve 

Boulevard. 
Architect — Not  Given. 
Contractor— R.   Foliotti.  200  Cervantes 

Boulevard. 


To   Be   Done   By   Day's  Work. 
.\LTERATIONS  Cost     $1  BOO 

SAN   FRA.NCI.SCO,  Calif      733   14th  St 
.iterations   to   flats. 
Owner— George    E.     Austin,    p 
Architect — Not  given.  • 
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6— GARAGES    &    SERVICE 
STATIONS 


Sub-Contract    Awarded. 

SEMVIl'K  STATION  Cost.  $7,000 

PALO    .\I/rO.    Santa  Cl.ira    Co..    Calif. 

.Service  station. 

Owner— Sarah  H.  Dolly. 

r,essee— Richncld  Oil  Co..   24S  Battery 

St.,  San  Francisco. 
FMans  by  Engineering  Dept.  of  Lessee. 
lOontriiclcT-- Wells  P.   Oor.denough.  .56n 

Lowell   Ave..   Palo  Alto. 
Steel    Buildings— I'atterson    &    Koster 

Iron    Works.    2«0    I3ltl    Street.    San 
i        Francisco. 


Contract  Awarded. 

SEUVIi-E  STATION  Cost.   $5000 

ALA.\IE1J.\.   Alameda   Co..   Calif.      No. 

17111    Park   Street. 
iOne-story  steel  service  station. 
[owner— J.   G.   Hoffman.    1105  Park   St.. 

Alameda. 
lATChitect— Not  Given. 
Contractor  —  Nerheim  &  Bakke.  227G 

Arizona  St..  Oakland. 


Planned. 

BU.S   .-^HED  Cost.    $10,000 

rrULOCK.   Stanishiu.s  Co..  Cal.     High 

School  Campus. 
I:)ne-stnry    reinforced      concrete      bus 
1        shed   (accommodate  9  cars). 
Owner — Turlock     Union     High    School 

District. 
lArchitect— G.    N.    Hilhurii,    1213    I    St.. 
I        Modesto- 

'Contract  Awarded. 

iSEKVICE  STATION  Cost.   $ 

.tJRASS  VALLEY.    Nevada  Co..   Cal. 
lOne-story  sted  service  station, 
bwner    —    Shell    Oil    Company,    Shell 
I        Bldg..  San  Francisco. 
Plans   by    Engr.    Dept.    of   Owner    (L. 
Raymond  White  in  charge).   Shell 
1        Bldg..    San    Francisco, 
bontractor— John   Huggard,   106C  Bry- 
1       ant   S't..   San   Francisco. 


Contract  Awarded. 
-.AIIAGE 
-!.\N    FR.ANCISCO.       W    Fillmor 

11*7   S    Broadway. 
m.  --i"ry  private  garage. 
\\  I  .r— George      F.      Volkman, 
Mr'Tidway.    San    Francisco. 
\r.hii.ct — Julia    Morgan.     Merchants' 

l.'Mhange  Bldg..   San  Francisco. 
'■..ntr.utor— N.    F.    Nielsen.    666    Mis- 
Mr  n  St..  &an  Francisco. 


Cost.   $5000 


2307 


:ontr; 

■;kr  V 

lAKI. 


let    Awarded. 

K.'E   STATION  Cost.   $3000 

,AND.    Alameda    Co..    Cal.      No. 
4'j    Twenty-third    Avenue. 
tnry    steel    service   station. 
"— O.    Schemenski.    1048    Market 
..  San  Francisco. 
eft— Not    Given. 

irtor— F.    M.    Boyce,    1548   Fruit- 
il.!  Ave..   Oakland. 


BIDS    WANTED 

((il.TliN.  San  Bernardino  Co.,  Cal. 
.  rniil  December  27.  10  A.  M..  bids 
■\ii\  t...  received  by  Procurement  Di' 
.iM'ii.  Public  Works  Branch.  Wash- 
riL:i  "n.  D.  C  for  furnishing  insect 
.  I.  <  11,-i    in   the   U.    S.    Post   Office,    at 

iications  may  be  obtained  from 
"fflce  and  from  the  Custodian 
r.uilding  at  Colton. 

7^  FEDERAL  BUILDINGS 

BIDS    WANTED 

COCO  SOLO.  Canal  Zone.— Until 
December  28,  11  A.  M..  bids  will  be 
received  by  the  Bureau  of  Yards 
and  Docks.  Navy  Department,  Wash- 
ington, D.  C.  for  construction  of 
buildings,  roads  and  services  at  the 
Naval  Ammunition  Depot  and  Naval 
Submarine     Base,     Coco     Solo.     Canal 


Zone.  Speciflcalion  No.  8124.  Est. 
cost,  $265,000.  Work  Involves  con- 
struction of  one  quarters,  one  office 
atid  inert  storehouse,  four  smokeless 
powder  magazines,  three  arch  type 
magazines,  two  detonator  magazines, 
six  hose  shelters,  bridge,  aod  macad- 
am paving,  and  includes  concrete 
construction,  hollow  tile  work,  steel, 
iron,  bronze  work,  roofing,  water- 
lirooflng,  sheet  metal  work,  metal 
windows,  pressed  steel  and  metal  cov- 
red  doors,  metal  lath,  plaster  work, 
stucco,  marble,  slate,  tile  work,  car- 
pentry and  joinery,  metal  and  wood 
screens,  sewerage,  water,  plumbing, 
electrical  and  telephone  systems. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  and  from  the 
Commandant,  Fifteenth  Naval  Dis- 
trict, Balboa.  Canal  Zone,  and  from 
the  Commandant,  Eleventh  Naval  Dis- 
trict, San  Diego,  upon  deposit  of 
$50.00. 

BIDS   OPENED 

SAN  FRANCISCO— Nick  Hemminga 
B27  38th  Ave.,  at  $225  submitted  low 
bid  to  Material  Officer,  Marine  Hos- 
pital, for  corridor  signs  at  the  Marine 
Hospital,    14th   Ave.   and   Lake   Street. 

Complete  bids  follow: 

Nick    Hemminga   $225.00 

Frank  J.    Reilly   251.00 

Swan  The  Painter   283.00 

Percy  Lowe  362.00 

.\pex   Sign   Co 438.00 

Pacific   Sign   Co _ 448.00 


LOW    BIDDERS 

SA.X  DIEGO.  Cal.— William  P.  Neil 
Co..  4671  E.  49th  St.,  Los  Angeles,  at 
$187,000  submitted  low  bid  to  Coast 
Guard  Division.  Washington.  D.  C. 
for  the  construction  of  a  coast  guard 
air  station  at  North  Island  S-an  Diego. 
Three  low  bids  follow: 
W.  P.  Neil  Co..  Los  Angeles....$187.000 
L.  F.  Dow  Co..  Los  .\ngeles  ...  189,112 
R.ibert  E.   .\IcKee.   Los  Angeles  197.800 

CONSTRUCTION    UNDER    WAY 

.\LCATR.\Z  ISL.\ND.  Cal.— Leo  Epp 
4745  Geary  St..  San  Francisco,  has 
started  construction  for  building  one 
steel  guard  tower  on  roof  of  Building 
No.  82  with  wood  frame  walkway  on 
roof  and  steel  frame  bridge,  stair, 
supports  and  walkways  to  Guai-d  Tow- 
er, east  of  Building  No.  82  and  alter- 
ations to  Buildings  Nob.  C4.  28.  4.  22. 
31  and  86.    Cost  approxim.Tlely  $44.1100. 


Architects'  Bldg.,   Los  Angeles. 
Plans  and  speclncatlons  may  be  ub- 
tallied  from  above  office. 


LATE    LOW    BID 

SAN  DIEGO.  Cal.— M.  H.  Golden,  404 
California  Bank  Bldg..  San  Diego,  at 
$181,555.  submitted  late  low  bid  to  the 
Treasury  Department  for  construction 
of  a  coast  guard  air  station  at  ;4orth 
Island.   San  Diego. 

Four  lowest  bids  follow: 

M.   H.   Golden,   San  Diego $181,555 

W.   P.  Neil  Co.,   Los  Angeles...   187,000 

L.  P.  Dow  Co.,  Los  Angeles 189.112 

Robert  E.  McKee.  Los  .\ngeles  197.800 


BIDS    OPENED 

WHITTIER.  Los  Angeles  Co..  Cal. 
— .\s  previously  reported.  Mutual 
iletal  Mfg.  Co.,  Chicago,  HI.,  at  $397 
submitted  low  bid  to  Treasury  De- 
partment. Washington,  D.  C,  for  fur- 
nishing and  installing  interior  light- 
ing fixtures  in  the  U.  S.  Post  Office  at 
Whittier. 

Only  other  bid  was  submitted  by 
Edwin  F.  Guth  Co.,  9t.  Louis,  Mo., 
at   $415. 

Bids  Wanted— To  Close  Jan.  21,  1   P.M. 

POST   OFFICE  Cost,    $445,000 

S.\.N'T.\  BARBAR.\.  Calif.  Anacapa 
and  Canon  Perdito  Streets. 

Unittd  States  Post  Office  Bldg.  (Span- 
ish style). 

Owner— United  States  Government. 

Plans  by  Supervising  Architect  of  the 
Treasury  Dept..   Washington,  D.C. 

Consulting    Architect— R.    E'.    Johnson. 


8 —      CLUB  BUILDINGS 


BIDS   OPENED 

CARPINTEUIA,  Los  Angeles  Co., 
Cal.— Charles  M.  Urtoii.  IS  N.  Calls 
.\lamo,  Santa  Barbara,  submitted  1"W 
bid  to  Santa  Barbara  county  supervi- 
vlsors  at  $45,027  (Including  alternate 
for  acoustical  plaster)  for  the  con- 
struction of  Veterans'  Memorial  build- 
ing in  Carpinlerla.  a  PWA  project. 
Nels  Oakeson  submitted  only  other  b:d 
at  $45,975.  Recommendation  was  made 
that  the  contract  be  awarded  to  Mr. 
ITrton.  Winsor  Soule,  116  E.  Sola  Si.. 
.Santa    F-larbara,   architect. 


BIDS    REJECTED 

SOLV.ANG.  Santa  Barbara  Co.,  Cnl. 
Santa  Barbara  county  supervisors  re- 
jected bids  received  for  the  construc- 
tion of  a  Veterans'  Memorial  building 
in  dolvang.  a  PWA  project,  and  will 
readvertise  the  job.  Wigg  Const.  Co. 
submitted  the  low  bid  at  $48,000.  E. 
K.  Lockard.  117  E  De  la  Guerra  St., 
Santa   Barbara,   architect. 


TO   ASK    BIDS 

LCMPOC.  Santa  Barbara  Co..  Cal. 
— Santa  Barbara  county  supervisors 
will  call  for  bids  shortly  for  the  Vet- 
erans' Memorial  and  Civic  Center 
building  to  be  built  in  Lompoc.  a  PW.\ 
project.  PW.A-  recently  approved  a 
$35,084  grant  for  the  building,  total 
cost  of  which  is  estimated  at  $78,000. 
Soule  &  Murphy,  116  E.  Sola  St..  Santa 
Barbara,  architects. 


HOSPITALS 


Plans    Being    Completed 

HOSPITAL  Co.st.  $75.0110 

CHICO,  Butte  Co.,  Calif.  Esplanade 
bet.  Fifth  and  Sixth  .■\v.-nues. 

One-story  reinforced  concrete  hospital 
(50-bed  capacity)  tile  roof,  steam 
heating  system,  etc.;  laboratory, 
surgery  rooms.  X-  ray  rooms  and 
resident  physician's  offices. 

owner — Dr.  N.  T.  Enloe. 

.\rchitect— Chester   Cole.    Cliico. 
Bids  will  be  asked  shortly. 

Construction   to   Start   Immediately 

IIOiSPIT.^L  Cost.   $60,000 

XEVAD.*.    CITY.    Nevada    Co.,    Calif. 

Men's  ward  to  accommodate  22  and 
women's  building  to  accommodate 
40;  concrete  walls,  tile  roof,  steam 
heating  system,  steel  sash,  wood 
and  linoleum  floors,  etc. 

Owner — County  of  Nevada. 

-Architect  —  George  Sellon.   California 

State  Life  Bldg..   Sacramento. 

Labor  will  be  furnished  by  the  WP.\ 

and    materials    will    be    purchased    by 

the  county. 

Construction  To  Start  Shortly. 

ADDITION  Cost.    $25,000 

1  iROVILLE,    Butte   Co..    Cal. 

Additions  and  alterations  to  county 
hospital  (capacity  60  beds).  (1st 
unit),  reinforced  concrete  con- 
struction. 

Owner — County  of  Butte. 

.\rchitect  —  George  Sellon,  California 
State  Life  Bldg..  Sacramento. 
Labor  will  be  furnished  by  the  WPA 

and    materials    will    be    purchased    by 

the    County. 


BIDS   WANTED 

LONG  BEACH.  Los  Angeles  Co.. 
Cal.— Until  Dec.  28,  11:30  ..A.  M..  bids 
will  be  received  by  Architect  I.  E. 
Loveless,  102  S.  Robertson  Blvd..  Bev- 
erly Hills,  for  a  4-story  reinforced  con- 
crete Class  -V  hospital  building  to  be 
built  at  the  corner  of  Tenth  St.  and 
Linden  .Ave.,  Long  Beach,   for  Sisters 
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the    Incarnate    Word.    1060    Lindrn 
;..   Long   Beach.    Cost.  ?255.00U. 


Low    Bidders 

WOMEN'S  WARD  C^st,  $187,677 

KORT   STEILACOOM.    Washington. 

Four-story  and  basement  reinforced 
concrete  women's  ward  building 
at  Wester  State  Hospital  (accom- 
modate 245  patients). 

Owner — State  of  Washington  (Olaf 
O  1  s  e  n.  Director  of  Finance). 
Olympia,    Washington. 

Architect— Heath.   Gove   &   Bell,   Mock 
&    Morrision.    Puget    Sound    Bank 
Bldg..    Tacoma.    Waeh. 
Low    Bidder:      Roberts    &    Johnson. 

1111      Commerce,      Tacoma,       Wash., 

$108,888. 

Plumbing:  Bergh-Griggs  Co.,  936  Com- 
merce.   Tacoma.    $16,589; 

Heating:  General  Installation  Co., 
Olympia,    $18,950; 

Electric:    Lighthouse  Electric  Co..  1113 
So.   K  St.,   Tacoma.  $3,130. 
Bids  heM  under  advisement. 


Low   Bidders. 

ADDITION  Cost,  $128,996 

MEDICAL  LAKE.  Washington. 

Three-etory  brick  and  concrete  addi- 
tion to  hospital  (174x44  ft.)  brick 
exterior  walls,  hollow  clay  tile  in- 
terior partitions,  linoleum  and  tile 
floors,  detention  type  steel  sash. 
etc. 

Owner — State   of   Washington. 

Architect — Geo,    M.    Rasque,    Spokane 

Savings  &   Loan  Bldg.,  Spokane. 

Low    Brdder:       Slieble     Construction 

Co..   201(»  3d  St..   Seattle;  $105,970. 

Heating    &    Plumbing:     A.    G.    Rush- 
light.   Portland,    Ore..    $23,798. 
Bids  held   under  advisement. 


Preparing    Preliminary    Plans. 
ADDITION  Cost.     $60,000 

WEIMAR,   Placer  Co..   Cal. 
Addition   to  tubercular  sanatorium, 
t^wner — Weimar  Jo'nt  Sanatorium. 
Architect  —  Harr;      Devine.       Cronan 
Bldg..   Sacramerto. 


ID- 


HOTELS 


Cost, 


Plans  Being  Prepared. 

HOTEL 

SAX  RAFAEL,  llarin  Co., 

Hotel  R.-ifael  site). 
Four-  or  five-story  hotel  (type  of  con- 

fitruction  not  determined)   120 


(0!<1 


rooms,  etc. 
Owner — Hotel   Rafael   Corporation. 
Architect— A.    B.    Talbot.    ;5I    Kearr.y 

&t..    San    Francisco, 

12—      POWER  PLANTS 

SUB-ST.4TIOX 

ALAMED.-i,    Ala 

and  Grand  Avenue, 

Two-story  reinforced  concrete  substa- 
tion and  one-story  reinforced  con- 
crete fire  alarm  building  (composi- 
tion roofing). 

Owner — City  of  Alameda. 

Architect — Andrew  T.  Hass,  525  Mar- 
ket  St.,   San  Ftancisco. 

Mechanical  Engineer— Hunter  &  Hud- 
son, 41  Sutter  St..   San  Francisco. 

Low    Bidder:    Sub  -  Station    Building— 
W.   E.   Lyons  Const.  Co.,   2009  Ta- 
cifie  Ave.,  Alameda,  $35,383, 
Bids  were  tai^en  as  follows: 

(I)  Building  Complete; 
(1)  Additional  concrete  per  c.f  : 
(2) 


(5)   Optional   deduct!) 


Complete  bids  follow: 
(A)  W.  E.  Lyons  Const.  Co., 


1 3)  875,00 

ili)  340.00 

(7)  120.00 
(Bl   LlinwidQie  Consl.  Co..  San 

Francisco    „ $36,300.00 

(1)  ,50 

-.(2)  .80 

(2)  .80 


,05 


'6' 

798.00 

(7) 

120.00 

(C)   Monsc 

>n    Bios      ^     t             536.503,00 

(1) 

.6.1 

(2) 

.75 

(3) 

.05 

_,    (per  ton)   (4) 

(5) 

127.00 
850.00 

(6) 
(7) 

450.00 
100.00 

(D)   Kelly 

i  "luUoch,  Oak- 

land    . 

!38.048.00 

(1) 

2.00 

-(2) 

2.50 

(3) 

.06 

(4) 

.05 

(5) 

825.00 

(6) 

330.00 

.-.- _ (7) 

100.110 

BIDS   OPENED 

SPOKANE.  Wash.  —  Puget  Sound 
Constr.  Co..  Seattle,  at  $437,475  sub- 
mitted low  bid  to  the  City  of  Spokane 
December  5,  for  construction  of  con- 
trol works  and  power  house  for  the 
Ipriver  Station  for  the  City  Water 
Department, 

Alloway  &  George.  Spokane,  at 
HS6.S13  submitted  the  only  other  bid. 


ALAMEDA.  Calif.  —  Following  bids 
received  by  the  Alameda  City  Council 
for  furnishing  and  installing  equip- 
ment in  the  proposed  new  two-story 
iHinforced  concrete  substation  and  fire 
.ilarm  building  on  Eagle  and  Grand 
Ave..  Alameda. 
(I>  Transformers; 

12)  Switching  &  regulator  equipment: 
(2-a)  Ded.  for  omitting  one  regulator: 

13)  Wiring: 

C4)   Fire  Alarm; 

(5)  Transformers,  switching  &  regula- 
tor equipment; 

(6)  Transformers,    switching,    regula- 
tor equipment  &  wiring: 

(7)  Transformers,      regulator      equip- 
ment, wiring  &  fire  alarm  system. 

Delta    Star    Electric    Company: 

- (1) 

(2)  5110,714 

(2-a)  1,741 

We.'stinghouse  Elec.  &  Mfg.  Co.; 

(1)  t  27.832 

(2)  115.269 

- -..(2-a)  1,744 

Gamewell  Fire  Alarm  Co (4)     $28,130 

Kenney  Bros (i)    $28,287 

-. (2)  96.287 

{2-a) 


1.744 

(3)  56,343 

-..(4)  31.9SV 

- -(5)  123.716 

(6)      179.987 

_ (7)      211.974 

General  Elec.  Company (1)    $  27.854 

(2)      115,709 

..(2-a)  1.744 
143.563 
25,260 
26.9S0 
24.504 
56.80U 
56,974 


- (5) 

tenn.    Transformer  Co (1) 

•Wagner    Electric    Co,  _ (l) 

Maloney    Electric    Co,  (1) 

H.  S.  Tittle  Vai 

Severin  Electric  Company 
.\llis    ~    ■ 


BONDS    DEFEATED 

SUSAXVILLE,  La-ssen  Co..  Cal.- 
A  proposal  to  issue  $75,000  in  bonds 
to  finance  acquisition  and  construc- 
tion of  an  electric  generating,  trans- 
mission and  distribution  system  was 
defeated  at  a  special  election  on  De- 
cember 6. 

Harry   .<?.    Ridden.    City   Engineer. 


BIDS   WANTED 

SAN  BERNARDINO  CO..  Cal.— Un- 
til  January  14.  10  A.  M..  bids  will  be 
received  by  the  Metropolitan  Water 
ristrict.  306  W  3rd  St.,  Los  .\ngeles. 
under  Spec.  No.  136,  for  the  construc- 
tion of  the  Iron  Mountain  pumping 
plant  of  the  Colorado  River  Aqueduct. 

The  work  is  located  in  San  Bernar- 
dino County  on  the  line  of  the  Colo- 
rado River  Aqueduct,  about  13  miles 
northwest  of  Rice,  and  comprises  the 
construction  of  the  Iron  Mountain 
pumping  plant  buildings  together  with 
inlet  works,  outlet  structures,  elec- 
trical switching  station,  and  other  ap- 
purtenances: 

The  work  Involves: 

SCHEDULE  1 
Schedule  of  prices   for  constructing 

Iron    Mountain    pumping   plant   build- 
ings and  appurtenant  works. 
NOTE;    No    bid    wiU    be    considered 

for  less  than  all  the  items  of  Sched- 
ules 1  and  2.   Award,   if  made,   will  be 

for  both   schedules  as  one   contract. 

(  1)  400  c.y.  excav.,  all  classes,  strip- 
ping slopes  of  loose  and  unsound 
rock; 

(  2)  38.000  c.y.  excav.,  earth,  for 
pump  building  and  control  house 

(  3)  24.6yM  c.y.  ecav..  rock,  for  pump 
building  and  control  house; 

(  4)  6000  c.y.  excav.,  earth,  for  switch 
house,  transformer  foundations, 
trenches  for  power  &  control  ca- 
ble systems.  2300-volt  switch  & 
transformer  rack,  oil  tanks,  and 
compressor  and  generator  house- 

(     5)  200  c.y.  excav..  rock,  for  do; 

(  6)  2870  c.y.  excav.,  earth,  for  de- 
livery pipes,  delivery  pipe  sup- 
ports and  anchors,  inclined  rail- 
way and  water  storage  tanks: 

(     7)  2400  c.y.  excav..  rock,  for  do; 

(  8)  10  c.y.  excav..  earth,  for  de- 
livery pipe  gate  house,  and  In- 
clined railway  hoist  house; 

(     9)  190  c.y.   excav..  rock,  for  do; 

(  10)  13.500  c.y.  excav..  rock,  for  230- 
kv,  switch  rack  and  roadways: 

(  11)  200  c,y,  excav..   rock,  for  do; 

(  12)  900  c,y.  ecav.,  earth,  for  drain- 
age ditches,  pipe  trenches,  and 
miscellaneous  purposes; 

(  13)  100  c.y.  excav..  rock,  for  do; 

(  14)  28%  l.f.  drilling  24-in.  diameter 
plunger  well  tor  hydraulic  eleva- 
tor: 

(  15)  1000  c.y.  backfill,  not  compacted 
for  all  stmctures; 

(  16)  27.200  c.y.  backfiU.  compacted 
for  all  structures; 

(  17)  424  c.y.  rock  fill  for  transformer 
foundation; 

(  IS)  162.000  sta.  yds.  earthwork  over- 
haul; 

I  19)  950  l.f.  installing  anchor  bars  la 
rock; 

(  20)  400  l.f.  drilling  grout  holes; 

(  21)  500  c.f.  pressure  grouting;* 

(  22)  7010  c.y.  concrete  in  substruc- 
tures of  pump  building  and  con- 
trol house: 

(  23)  1050  c.y.  cone,  in  230-kv.  switch 
rack.  2300-volt  switch  and  trans- 
former rack,  switch  house  sub- 
structure and  transformer  foun- 
dations, power  cable  tunnel  and 
oil  tank  foundations; 

(  24)  2340  c.y.  concrete  in  delivery 
pil>e  supports,  ancnors  and  en- 
casement and  inlet  manlfoM  en- 
casement; 

(  25)  110  c.y.  concrete  in  delivery  pipe 
gate  house  and  transition; 

(  26)  422  c.y.  concrete  in  elec  conduit 
envelopes; 

(  27)  655.000  lbs.  fabricating  and  plac- 
ing reinforcement  steel  in  sub- 
structures of  pump  building  and 
control  house; 

(  28)  90.000  lbs.  fabricating  and  plac- 
ing reinforcement  steel  in  230- 
kv.  switch  rack,  switch  house 
substructure,    transformer  foun- 


PACIFIC    CONSIRUCTOR 


•Litintis.  powtT  cable  tunnels  * 
':'.fin-vo|t  Dwttch  and  transform- 
I    r.'iuk   foun\lation8; 

.  ..;.4u(t  llif*.  fjil.riCHting  anil  iilac- 
inc:  reinforcement  steel  In  deliv- 
ery pipe  fiupportfl,  anchors  and 
i-ncasement.  and  inlet  mnnlfold 
€-ncasement; 

(  30)  r.y,500  lbs.  fabricating  and  plac- 
ing reinforcement  stenl  in  deliv- 
ery pipe  and  gate  house  and 
transition; 

(  31)  5800  lbs.  fabncathig  and  placing 
reinf.  steel  in  electrical  conduit; 

(  32)  1900  lbs.  furnishlnK  and  placing 
galv.  anchor  bolts  in  concrete 
for  all  structures; 

(  nS)  5200  lbs.  furnishing  and  placing 
ungalv.  anchor  bolts  In  concrete 
for  all  structures; 

(  34)  24,600  lbs.  furnishing  and  instal- 
ling track  rails  and  accesories 
in    transformer   foundations: 

(  35)  4115  l.f.  furnishing  &  laying  track 
for  inclined  railway,  complete 
with  ties  and  ballast; 

(  3fi)  288.200  lbs.  furnishing  and  erect- 
ing galv.  struc.  steel  for  230-kv. 
and  2300-volt  switch  and  trans- 
former racks ; 

(  37)  20.000  lbs.  furnishing  and  instal- 
ling miscellaneous  iron  and  stee! 
not  galvanized; 

(  3S)  10.000  lbs.  furnishing  and  instal- 
ling miscellaneous  iron  and  steel 
galvanized; 

(  39)  SSO  lbs.  furnishing  and  installing 
stair  treads  and  tread  plates; 

(  40)  400  lbs.  furnishing  and  installing 
bl.'ick  pipe   railing; 

(  41)  3000  lbs.  furnishing  and  instal- 
ling galv.  pipe  railing; 

(42)  597,000  lbs.  furnishing  and  erect- 
ing steel  delivery  pipes; 

(  43)  253.000  lbs.  furnishing  and  erect- 
ing inlet  manifold,  branch  pipes 
and  pump  inlet  pipes; 

(  44)  15.700  lbs.  furnishing  and  instal- 
ling cast  steel  and  standard  steel 
pit>e  sleeves  and   thimbles; 

(  45)  114.000  lbs.  furnishing  and  in- 
stalling cast  iron  pipe,  fittings. 
Ilor  drains  and  vents,  including 
sewer  and  waste  lines  from  the 
plumbing   fixtures: 

(  40)  lump  sum.  furnishing  and  in- 
stalling hot  and  cold  water  pip- 
ing and  plumbing  fixtures  in  the 
pump  building  substructure: 

(  47)  lump  sum,  furnishing  and  in- 
stalling metal  toilet  partitions  in 
do; 

(  4S)  71  sq.  ft.  furnishing  and  instal- 
ling metal-clad  swing  doors  with 
metal  frames  in  pump  buildmg 
and  switch  house  substructures; 

C  -i'J)  lump  sum,  furnishing  and  instal- 
ling ventilating  duct  work  in 
pump  building  and  control  house 
substructures; 

(  50)  lump  sum.  furnishing  and  in- 
stalling metal  louvers,  and  steel 
sash  &  glazing,  in  switch  house 
substructure; 

(  51)  34  sq.  jTjs.  constructing  thin 
partitions  of  metal  lath  and  plas- 
ter, and  suspended  ceiling; 

(  52)  lump  sum,  furnishing  and  in- 
stalling transite  panels  and  ba'- 
riers  in  switch  house  substruc- 
ture; 

(  53)  42,700  tlbs.  furnishing  and  instal- 
ling metal  conduit  1%-inch  and 
smaller; 

(  54)  06,700  lbs.  furnishing  and  instal- 
ling metal  conduit  1%-inch  and 
larger; 

(  55)  450  l.f.  furnishing  and  installing 
1-in.  fibre  conduit; 

(  56)   59.500   l.f.   2U-in.  do; 

(  57)  150  l.f.  3-in.  do; 

(  58)   2000  l.f.  4-in.  do; 

(  59)  700  lbs.  furnishing  and  installing 
copper  sleeves  and  bars  for  elec. 
ground  wire  system; 

(  60)  furnishing  and  installing  fabri- 
cated metal  boxes  for  elec.  sys- 
tem; 


(fiOii)  B.-iO  lbs.  boxes  weighing  TO  ll.s. 
or  less; 

(60h)   775  !b8.   do.    10   to  25   lbs.; 

(OOc)    1250  lbs.  do.  25  to  40  lbs.; 

<G0d)  200  IhK.  do  40  to  60  lbs.; 

(GOe)  3000  ]\w.  do,  over  60  lbs.; 

(  61)  300  lbs.  furnishing  and  Instal- 
ling small  commercial  type  sheet 
metal  boxes  for  elec.  system; 

(  C2)  90  lbs.  furnishing  and  Installing 
small  cast  metal  boxes  for  elec. 
system; 

(  G3)  lump  sum,  iiump  building  super- 
.<*tructure    including    erection    of 

(  C4)   lump  sum,   control  house  super- 

(  65)  lump  sum,  switch  house  do; 

(  CG)  lump  sum.  generator  and  com- 
pressor house; 

(  67)  lump  sum,  concrete  water  tanks: 

(  68)  lump  sum.  wood  deck  and  roof 
over  exposed  portion  of  pump 
building  substructure; 

(  69)  7S00   ton-miles  hauling  steel; 

(  70)   70,000  ton-miles  hauling  cement; 

(  71)  overhaul  of  concrete  aggregate, 
fixed  at  10c  per  c.y.-mile. 


SCHEDULE  2 

Schedule  of  prices  for  const' ucting 
Iron  Mountain  Reservoir  and  Appur- 
tenant Works, 

NOTE:  No  bid  will  be  considered 
for  less  than  all  the  items  of  Sched- 
ules 1  and  2.  Award,  if  made,  will  be 
for  both  schedules  as  one  contract. 

(   72)   5500    c.y.    excav..   all   classes,    for 

waste-way; 
(  73)    27.000    c.y.  *do,    for    sand    trap; 

{  74)  200,000  c.y.  do  for  reservoir,  ca- 
nal and  siphon  spillway; 

(  75)  11.300  c.y.  do,  for  box  siphon; 

(  76)  17,000  c.y.  excav.,  earth,  for  in- 
take siphons; 

(  77)   8500   c.y.   excav.,   rock  for  do; 

(  78)  21.700  c.y.  compacted  reservoir 
embankment; 

(  79)   250  c.y.  compacted  canal  do; 

(  80)  23,000  c.y.  backfill,  not  compact- 
ed, for  strutures; 

(  81)  50  c.y.  backfill,  compacted  for  do 

(  82)   500  sta.  yds.  earthwork  overhaul 

(  83)  48,900  sq.  yds  ahphalt  lining  for 
reservoir   and    embankment; 

(  84)  390  c.y.  concrete  in  wasteway; 

(  85)  2800  c.y.   concrete  in  sand  trap: 

(  86)  1800  c.y.  concrete  in  canal,  ca- 
nal spillway  and  apron; 

(  87)  350  c.y.  concrete  in  siphon  spill- 
way; 

(  88)   1545  c.y.  concrete  in  box  siphon; 

(  89)  740  c.y.  concrete  in  16-ft.  dia. 
intake  siphon; 

(  90)  350  c.y.  concrete  in  5-ft.  6-in.  do 

(  91)  54,000  lbs.  fabricating  and  plac- 
ing reinf.  steel  in  wasteway: 

(  92)   315,000   lbs.    do    in    sand   trap; 

(  93)  180.000  lbs.  do  in  canal,  canal 
spillway  and  apron: 

(   94)    45,000  lbs.  do  in  siphon  spillway; 

(   95)    366.000   lbs.    do    in    box   siphon: 

(  96)  100,000  lbs.  fabricating  and  plac- 
ing reinf.  steel  in  16-ft.  diameter 
intake  siphon- 

(  97)  56.000  lbs.  fabricating  and  plac- 
ing reinf.  .steel  in  5  ft.  6  in.  dia. 
intake  siphon; 

(  98)  60,000  lbs.  furnishing  and  instal- 
ling trash  rack  metal  work; 

C  99)  125.000  lbs.  furnishing  and  in- 
stalling sand  trap  metal  work; 

(100)  1000  lbs.  furnishing  and  instal- 
ling misc.  iron  and  steel; 

(101)  12.500  lbs,  installing  misc.  metal 
work; 

(102)  9000  ton-milta  hauling  steel; 

(103)  35.000  ton-miles  hauling  cement; 

(104)  overhaul  of  concrete  aggregates 
(fixed   at  10c  per  c.y.-mile>. 

Plans  and  specifications  obtainable 
at  the  oflSce  of  F.  E.  Weymouth,  chief 
engineer.  Room  1007,  306  "W.  Third  St., 
upon  deposit  of  $5  per  set,  not  return- 
able. 

cashier's    cheok. 


13—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

BIOS    OPENED 

CAISSON  CnV.  Sew— So  blo»  wero 
rt-ceived  for  tin-  construction  of  a  re- 
spaixli  l.-iljoraloiy  building  by  Slato 
HlBhway    Engineer,    Car»on    City. 

Following  Hubniitled  bid8  for  the 
enulpmcnt: 

Kraun  -  Kncht  -  Heini:inn  Company, 
San  Francisco. 

American  Machinery  &  .Metalt*  Mf«. 
Corp..   East  Moline,   111. 

Fisher    Scientlflc    Co..    Pitteburgh. 

Humboldt  Mfg.   Co.,  Chicago. 

W.   S.   Tyler  Co..  Cleveland,  Ohio. 

Denver  Fire  Clay  Co.,  Denver. 

Tenlus  Olsen  Testing  Machine  Co . 
I'hiladelphia. 

Arni.nnko  OfBce  Supply  Co..  Reno. 

Fisher  Bailey  Co.,  Robert  C.  Mc- 
-N'airn  Machine  Co.,   Sacramento. 

I>eonar.l  Peterson  &  Co.,  Chicago. 

.\  meeting  will  be  held  shortly  to 
consider  further  action  on  the  labora- 
lory  building.  li^quipment  bids  held 
under   advisement. 


Low   Bidder. 

ALTER  CITY  HALL         Cost,  $154,000 

l'ORTL.\ND,    Oregon. 

-Vlterations  to  city  hall  (work  involves 

entire    re-arrangement    of    council 

chambers,  opening  new  entrances. 

completing    rooms    In    north    light 

well,  etc.) 
Ower— City  of  Portland. 
Architect— A.    E.    Doyle,    1040    Pacific 

Bldg.,  Portland. 
Low  Bidder — A.  J.  Bingham  and  Son, 

Couch   Building,   1161,200    (net   bid) 

$140,540).  • 

Bids  Wanted — To   Close   December  16, 
5  P.   M.   (To   Be  Opened  8  P.   M.) 

LIBRARY  Cost,  $30,000 

CHICO.    Butte  Co..    Calif. 
Constructing   public    library   building. 
Owner— City  of  Chico. 
.Architect- Chester    Cole.     1418    S-econd 
St.,    Chico. 

Plans  and  specifications  may  be  ob- 
tained from  H.  H.  Hume,  City  Clerk. 

Work  is  financed  in  part  with  PWA 
grant. 


BONDS    VOTED 

I.IXI>.SAY.  Tulare  Co.,  Cal.— City  of 
Lmdj^a>'  vuted  bonds  in  the  amount  of 
S.'.2. 0(111     December    2.  Proceeds    to 

finance  construction  of  a  new  city 
hall,  tennis  courts  and  playground  in 
Lindsay. 

Plans  being  prepared  by  Architect 
I-'.   L.  Swartz,  Brix  Bldg.,  Fresno. 


Award   Recommended 

HALL   AND  FIRE  HOUSE 

Contract  Price.   $52,470 

.MILL  VALLEY,   Marin  Co.,  Calif. 

Two-story  Class  C  concrete,  brick  and 
stone  town  hall  and  fire  depart- 
ment (tile  roof,  steel  sash,  metal 
lath  partitions,  hot  a  i  r  heating 
system,  air  conTlitioning  system, 
concrete  floor  slabs,  etc.) 

Owner— Town  of  Mill  Valley. 

.Architects— D.  E.  Jaekle  and  Waller 
Falch,  126  Post  St.,  San  Francisco. 

Contractor — Vincent   Maggiore,   Sausa- 
litn. 
Recommendation   has  been  made  to 

PWA    that    the    contract    be    awarded 

Mr.    Maggiore. 


Construction   Started. 

CITY'    HALL  Cost.    $25,000 

ACBCRN.   Placer  Co..  Calif. 

One-  and  two-story  reinforced  con- 
crete city  hall  and  central  fire 
house. 

Owner— City  of  Auburn. 

Architect  —  George  Sellon.  California 

State   Life   Bldg..    Sacramento. 

Labor  will  be  furnished  by  the  WPA 

and    materials    will    be    purchased    by 

I  he  City  immediately. 


PACIFIC    CONSTRUCTOR 


Construction    To    Start   Shortly. 
CITY   HALI,  Cost.   $20,000 

XEVAD-iV  CITY.  Nevada  Co..  Calif. 
One    -   story    reinforced   concrete   City 

Hall. 
Owner— City  of  Nevada  City. 
Architect  —  George   Sellon.   California 
State  Life  Bldg.,   Sacramento. 
Labor  will  he  furnished  by  the  WPA 
and    materials    will    be    purchased    by 
the  City. 


Bids    Rejected. 

MEMORIAL  BLDG.  Cost.   J32.500 

TUOLUMNE.   Tuolumne  Co..   Calif. 
One-stor>-  brick   and  concrete   memo- 
rial  building      (composition     roof, 
probably  electric  heat,  etc.) 
Owner— Countv  of  Tuolumne. 
Architect  —  Frank  V.  Mayo.   108  East 
Miner  St..  Stockton. 
New  bids  will  be  asked  within  a  few 
days. 

On  bid  opening  lowest  bid  was  sub- 
mitted by  Sam  Eyre.  Tracy,  at  $31.- 
917. 

Complete  bids  published   Dec,   o. 


Bids    Opened. 

LIBRARY  Cost.    529.77C 

ALAMEDA.    Alameda    Co..    Cal.      NW 

Eighth  SI.  and  Santa  Clara  Ave. 
One-story  branch  librarj'. 
Owner— City  of  Alameda. 
Architect— Carl  Werner.  1303  Bay  St.. 

Alameda. 
Low   Bidder— J.   J.    Grodem.   102S   San 
Antonio  .^ve..   Alameda. 

Complete   bids   follow: 

J    J.   Grodem.   Alameda J23.500 

Kelly   &.   Tulloch.    Oakland 28.483 

Monson   Eros..   San  Francisco-..  29.860 
Meyer   Constr.    Co..    9.    F 30.269 

Bids   held    under  advisement. 


Construction  To  Start  Shortly. 
CIVIC  BLDGS.  Cost.  $30,000 

SONORA.   Tuolumne  Co..  Calif. 
One-story  City  Hall,  firehouse.  library, 
etc.  (reinforced  concrete  construc- 
tion.) 
Owner — Citv  of  Sonora. 
Architect— G.    N.   Hilburn.   1213   I   St.. 
Modesto. 
Project  approved  by  the  WPA.    Ma- 
terials will  be  purchased  by  the  City. 


Preparing    Preliminary   Plans. 

AUDITORIUM  Cost.    $118,181 

EUREKA.  Humboldt  Co.,  Calif.  F  .=t. 
between  Ilth  and  12th. 

One  -  story  and  balcony  civic  audi- 
torium (solid  block  redwood  floor 
foundations,  reinforced  concrete, 
steel  arch,  etc.)  seating  capacity 
of  3300. 

Owner — City  of  Eureka. 

Architect  —  Frank   T.    Georgeson.    Eu- 


Contract  Awarded 

ADDITION  Cont.  Price.  $29,713 

■WOODLAND.    Yolo  Co..  Calif. 
Completion  of  city  hall    (frame  and 

stucco  construction). 
Owner — City  of  Woodland. 
Architect  —  Harry  J.  Devine.  Cronan 

Bldg..  Sacramento. 
Contractor- Chas.  Unger.  2426  Seventh 

Ave.,  Sacramento. 

BIDS    WANTED 

OAKLAND.  Cal.— Until  December  24 
10:30  A.  M..  bids  will  he  received  by 
O.  E.  Wade.  County  Clerk.  Alameda 
County  Board  of  Supervisors,  for  con- 
struction of  additional  equipment  and 
facllitiefi  for  the  Jail  and  District  At- 
torney's Office  in  the  -Mameda  County 
Court  House,  located  at  Fallon,  12th. 
Pak  and  I3th  Sts..  Oakland. 

Plans  prepared  by  Architects  W.  G. 
Corlett.  Henry  .\.  Minton.  James  W 
Plachek.  Wm.  E.  Schiimer  and  Carl 
■Werner.  910  Bank  of  America  Bldg.. 
Oakland. 

Plans  and  specifications  may  be  ob- 
tained from  the  County  Clerk  upon 
deposit  f.f  $25.00. 


Turbine   Contract   Awarded. 

POWER  PLANT  Cost.  $1.800,C0C 

RICHMOND,  Contra  Costa  Co.,  Calif. 
(Richmond  Refinery). 

New  steam  power  plant  (to  contain 
3  steam  boilers  with  maximum 
working  pressure  of  900  lbs.  per 
s(i.  in.  and  capable  of  generating 
125.000  lbs.  of  steam  per  hour,  3 
4000  kilowatt  steam  turbine  gen- 
erators, etc.) 

Owner— Standard  Oil  Co..  225  Bush  St. 
San  Francisco. 

Plans  bv  Engineering  E"ept.  of  Stone 
&  Webster. 

Contractor — Stone  and  Webster,  1636 
Ruse  Bldg..  San  Francisco. 

Turbines — General    Electric    Co.,    Russ 
Building,   San   Francisco. 
Construction  will  start  about  Jan.  1. 


Planned 

.MUNICIPAL  BLDG.  Cost.  $50,000 

PORTERVILLE.  Tulare  Co..  Calif. 
>runicipal  building. 
Owner — City  of  Porterville. 
Architect— W.  D.  Coates,  Rowell  Bldg. 
Fresno. 
Application   will  l>e  Bled  with  WPA. 

NEW    BIDS   WANTED 

CARSON  CITY.  Nev— Until  Jan.  3 
2  P.  M..  new  bids  will  be  received  by 
Robert  A.  .\llen.  State  Highway  En- 
gineer. Heroes*  :hIemorial  Bldg..  Car- 
bon City,  for  the  construction  of  a 
Materials  and  Research  Laboratory 
Building  at  Carson  City. 

Plans  ami  specifications  may  be  ob- 
tained from  above  oflBce  upon  deposit 
of  $5,  of  which  amount  $2.50  will  be 
refunded  upon  return  of  plans  in  good 
condition. 

No  bids  were  received  on  the  pre- 
vious bid  opening. 


Planned. 

ADDITION  Cost.   $ 

OROVILLE,    Butte   Co.,   Cal. 
Alterations  and  additions  to  jail  (add 

third  story,  etc.) 
Owner— County  of  Butte. 
-Architect- George     .Sellon.     California 

^■'■tate  Life  Bldg..  Sacramento. 

Bids    Wanted— To    Close    January    3. 

2  P.   M. 
LIBRARY    &    COURT.      Cost.    $165  OOO 
CARSON  CITY,  Ormsby  Co.,  Nev. 
Two-story,    basement    and    mezzanine 
floor    library    and    Supreme   Court 
building    (77x100    feet)    reinforced 
terra  cotta  blocks,    (first   floor,   li- 
brary:  second   floor,   court   ofllces, 
etc.)  one  elvator,  etc. 
Owner— State  of   Nevada. 
-Architect- F.  J.   DeLongchamps.   Inc.. 
Gazette  Bldg..   Reno. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit of  $.i.OO,  of  which  amount  $2.50 
will  be  refunded  upon  return  of  same 
in    good    condition    within    ten    days 
after   bid   opening. 

BONDS    DEFEATED 

RENO.  Nevada  —  Washoe  Countv 
voters  defeated  bond  issue  December 
7  in  the  amount  of  $285,000.  Proceeds 
were  to  have  financed  construction 
of  alterations  to  the  courthouse  in 
Reno.  Nevada. 

Preliminary  plans  prepared  by  Ar- 
chitect F.  J.  DeLongchamps.  Gazette 
Bldg..    Reno. 

NEW    BIDS    TO    BE    ASKED 

SOLVANG.  Santa  Barbara  Co..  Cal. 
—Until  Monday.  Jan.  6  (tentative  dale 
subject  to  approval  of  PWA)  new  bids 
will  be  received  by  the  Santa  Barbara 
county  supervisors  for  the  construc- 
tion of  a  Veterans'  Memorial  building 
in  Solvang,  a  PWA  project.  At  the 
previous  opening  the  low  bid  was  sub- 
mitted by  Wigg  Const.  Co.  at  $48,000 
The  building  will  contain  an  audi- 
torium to  seat  600  persons;  wood 
struction,    tile 


roof,  oil  burning  furnace,  etc.  E.  K. 
Lockard,  117  E.  De  la  Guerra  Street. 
Santa  Barbara,  architect. 


1' 


RESIDENCES 


frame    and    stucco 


To   Be   Done   By   Day's  Work. 
RESIDKXCE  Cost.    $5,.=."' 

SAN    JOSE,    Santa    Clara    Co..    Calif 

1635   Shasta  Ave. 
Two-story  frame  and  stucco  residenc- 

(six  rooms). 
Owner  and  Builder  —  Rollie  Williams. 

1497  Shasta  Ave.,   San  Jose. 
Architect — Not  Given. 

Contract  Awarded 

RESIDENCE  Cost.    SS.OC 

SiAN    JOSE.    Santa    CJara    Co..    Calif. 

260  Brooklyn  Avenue. 
One  -  story  and  basement  frame  and 

stucco   residence   (5  rooms). 
Owner — H.    E.    Gillespie.    264    Brooklyn 

Ave..  San  Jose. 
Architect — Not  Given. 
Contractor — Chester    A.     Higgins.    31j 

Spencer  Ave..  San  Jose. 

Owner   Taking    Bids 

DUPLEX  RESIDENCE         Cost.  $8.00. 

-SAN    MATEO.    San    Mateo    Co..    Calif 

Eighth  Avenue. 
Two   -   story  frame  and  stucco  duplex 

residence  (two  5-room  residence?! 

shingle   roof,    ga*    healing   system. 

hardwood   floors,   etc. 
Owner — Walter  Von  Bergmann.  205  8th 

Ave..   San  Mateo. 
Architect— Ed.   M.   Sharpe.   525  Markf 

St.,    San   Francisco. 

Contract  Awarded 

RESIDENCES  Cost,  $4,000  .-.i 

SAN  FRANCISCO.  East  Cayuga  Nort 

Santa  Rosa  Avenue. 
Three  one-story  and   basement  frani. 

and  stucco  residences. 
Owner — Ix>uis  and   J.    T.   Depaoli.   Z2^'- 

Mission  Street. 
Architect — Not  Given. 
Contractor — Boyd   Lind-'^ay.    183    Lind-  j 

say  Street. 

Bids    In— Held    Under   Advisement. 

RESIDENCE  Cost.  I 

SAN   FRANCISCO.    Russian   Hill. 

Two  -  story  and  basement  frame 
stucco  residence  (7  rooms  and  i 
baths)  terra  cotta  tile  roof,  wo 
sash,  gas  heating  system,  etc. 

Owner— Withheld. 

Architect— Fan-  &  Ward.  68  Post  St. 

To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost.    $6000  , 

OAKLAND.    Alameda    Co..    Cal. 

95S  Park  Lane. 
Owner  and  Builder — David  Kesti.  2217 

Browning  St..   Berkeley. 
Architect — Not    Given. 

Contract    Awarded. 

RESIDENCE  Cost.  $6,000  I 

OAKLAND.     Calif.       1067     Brookwood  | 
Road. 

Two-story     frame     and     stucco    resi- 
dence  (7  rooms). 

Owner— A.    R.    Lapham.    9  4  7   Hillcrest 
Circle. 

Contractor — Theo.      H.      T^phan 


To   Be   Done   By   Day's  Work. 
KESIDENCE  Cost.   $5,500  ] 

OAKL.\ND.  Calif.    5141  Proctor  Av 
Two-story    residence    (6    rooms), 
(-►wner    &    Builder— S.     P.    Tate.    5517  I 
Broadway. 

Contract   Awarded. 

RESIDENCE  Cost.    $5,000 

SAN    FRANCISCO.     NW    23d    Ave 

Noriega. 
One-story  and   basement   frame  i 

dence. 
Owner — Anza    Home    Bldg.     Co..     SSI 

Kearny  St. 
Architect— Albert     Larson.     2671     16th 

Ave. 


PACIFIC    CONSTRUCTOR 


:3 


St. 


To  Be  Done  By  Day's  Work. 
UESIUK.VCIS.S  Cost.  J4.000  eii. 

SAN  KRANCiSCO.  Calif.    W  21st  Ave. 

250  and  275  S.  Pacheco. 
Two    one-stury    and    basement    frame 

residences. 
Owner    &    Builder— Herman    Christen- 

sen.   H22  27th  Ave.  l 


Contract    Awarded. 

RKSIDENCE  Cost.  J3.000 

SAN    FRA.N-CISCO.    Cal.      N.     Portola 

Drive    218    E.    Claremont. 
One-story   and    basement   frame    re.sl- 

dence. 
Owner — Ed      Rosemont,      176      Duboce 

Ave. 
Architect— Martin      A.  '    Sheldon.     Sl'J 

Monadnock   Bldg. 
Contractor— G.  P.   vv.  Jensen  &  Sons. 

320  MarKet  St.  i 


Owner  Taking   Bids 

RESIDENCE  Cost.   ? 

REDWOOD  CITY,  San  Mateo  Co.  Cal. 

due  -  story  brick  veneer  and  redwood 
residence  (3  bedrooms,  3  bathsj 
.shingle  tile  roof  (split  shake  alter- 
native) oak  Hoors.  oil  heating  sys- 

Dwner— Mr.    and    Mrs.    W.    O.    Tyson. 

13li  Grand.   Redwood  City. 
.\rihitect— Gardner  A.  Dailey,  210  Post 


Contract   Awarded 

RESIDENCE  Cost,  $11,000 

PALO  ALTO,  Santa  Clara  Co..  Calif. 
1991  Bryant  Street. 

Two  -  story  and  basement  frame  and 
s'ucco  residence. 

(nvTier— K.-iye  H.  Drysdale.  715  Homer 
Ave..    I-alo   Alto. 

Architect— Birge  M.  Clark,  310  Uni- 
versity Ave.,  Palo  Alto. 

Contractor — Aro  &  Okerman,  Box  433, 
Palo  Alto. 

Contract  Awarded. 

liESiriENCE  Cost.    17250 

(lAKLAN'D.  Alameda  Co.,  Cal.  Oak- 
more  Highland  Tract. 

Twn-story  frame  and  stucco  residence 

Owner— H.  B.  Croft.  4114  Lyman  Rd.. 
Oakland. 

Architect — Not  Given. 

Contractor  —  Walter  Anderson.  lOlt 
Doris   Court.   Alameda. 

To  Be   Done   By  Day's  Work. 

RESIDENCES  Cost,  $4,000  each 

SAN    FRANCISCO.     E   30th   Avenue   S 

Cabrillo. 
Tliree   one-story   and    basement   frame 

and   stucco   residences. 
Owner  and  Builder — Heyman  Brothers 

7)2    Market    Street. 
.\rchitect— Not  Given.  , 

To    Be    Done    By   Day's   Work. 

RESIDENCES  Cost,  $4,000  each 

SAN  FRANCISCO.    W  25th  Avenue  N 

Lawton  Street. 
Six  one-story  and  basement  frame  and 

stucco  residences. 
Owner  .in-a  Builder— Standard  Building 

Co..    1500   Judah    Street. 
Architect— Not  Given. 

To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost.   $7,000 

SAN   FRANCISCO.     NW   26th  Avenue 

and  Ocean. 
One  -  story  and  basement  frame  an\l 

stucco   residence, 
unner   and    Builder—James   Arnott    & 

Sen.   1533  Taraval  Street. 
Architect— Not   Given. 

Contract  Awarded 

RESIDENCES  Cost     $ • 

AVENAL,  Kings  Co.,  Calif. 

Two  one-story  frame  and  stucco  res- 
idences (6  rooms  ea.)  composition 
c^hingle  roofs,  hardwood  floors,  etc. 


ir— Capital  Co..  525  Market  S 
San    Francisco, 
s  by  (^onstrutclon  Dcpt.  o(  O 
ractor- J.    K.    Houghani,    51 
;'ourt  St.,  Vlsalla. 


Contract    Awarded. 

RESIDENCE  Cost,     $7000 

I'ALO   ALTO.    Santa    Clara  Co.,    Calif. 

No.  2190  Webster  Street. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner— Walter  Drugg,  1050  Creek  Dr. 

Menlo  Park. 
Arcihtect — Not  Given. 
Contractor— A.    A.    Smith.     %    Owner. 


Contract    Awarded. 

RESIDENCE  Cost,    $• 

PALO  ALTO.   Santa  Clara  Co.,   Ci 

No.  334  College  Avenue. 
One-story    and    basement    fr.Tmo 

rustic   residence. 
Owner- A.    C.   Dodge. 
Architect — Not  Given. 
Contractor — C.    A.    Pellymounter, 

Bailey  Ave.,   Mt.  View. 


To   Be   Done   By   Day's   Work. 
RESIDENCE  Cost.     $5500 

SACRAMENTO.   Sacramento  Co..   Cal 

NO.    1540   Markham   Way. 
One-story    and    basement    frame    and 

stucco    residence. 
Owner    and    Builder— A.    B.    Ashbury. 

1736  41st  St..  Sacramento. 
Architect — Not    Given. 


To  Be   Done   By   Day's  Work. 

RESIDENCE  Cost,    $5000 

S-TOCKTON,    San    Joaquin    Co..    Calif. 

1217  E  Main   Street. 
One-story    and    basement    frame    and 

stucco   residence. 
Owner  and   Builder  —  Prank   Guyon. 

1211  E.   Main  St..   Stockton. 
Architect — Not  Given. 


Contract   Awarded. 

RESIDENCE  Cost,    $5000 

STOCKTON.    San   Joaquin   Co..    Calif. 
One-story    and    basement    frame    and 

stucco  residence. 
Owner  —  Stockton    Electric    Railroad 

Co.,  No.  California  St..   Stockton. 
Architect— Not  Given. 
Contractor— P.  C.  Hunt.  P.  O.  Box  104 

Stockton.  1 

Low    Bidder. 

RESIDENCE  Cost.    $ 

PASATIEMPO.    Santa  Cruz   Co..    Cal. 

Two-story  wood  frame  residence  (12 
rooms,  4  baths)  shingle  roof,  wood 
sash,  gas  heating  system,  hard- 
wood floors. 

Owner — O.  M.   Lombard!. 

Architect— W.  W.  Wurster,  260  Cali- 
fornia St..   San  Francisco. 

Low    Bidder  —  Darrow    Palmer,       254 
Branciforte   Ave..    Santa  Cruz. 
Bids  held  under  advisement. 

Contract  Awarded. 

RESIDENCE  Cost.    $4400 

SOUTH  SAN  FRANCISCO.  San  Ma- 
teo Co..   Calif. 

One-story  frame  and  stucco  residence. 

Owner  —  Chas.  Sassmann.  620  Grand 
Ave..  South  San  Francisco. 

Architect— Not  Given. 

Contractor — Independent  Constr.  Co., 
549  Fell  St..   San  Francisco. 

Plans   Being    Figured. 

RESIDENCE  Cost.   $ 

STOCKTON.  San  Joaquin  Co..  Calif. 

Two-story  frame  and  stucco  residence 
(6  rooms)  Franch  style:  wood 
shingle  roof,  tile  baths,  wood  sash. 
hardwood   floors,   etc. 

Owner— Withheld. 

Architect— Victor  Galbraith.  9539  Aca- 
cia  St..    Stockton. 
About    ten  days   will   be   allowed    for 

figviiing   the   plans. 


>ntract    Awarded. 

■;S1DENCE  Cost.   $5000 

KDWOOD  CITY,  San  Mateo  Co.. 
t'al.     No.  43S  Brewster  Avenue. 

»'-story  and  basement  frame  and 
stucco   re^ldonce   (6  rooms). 

vrier— James  K.  Evan.  146  Iris  St.. 
Redwood   City. 

■chllect— Not  Given. 

mtractor  —  K.  SteineKKcr.  371  Ala- 
meda dc  las  Plugas.  Redwood  Clly 


1  Be  Done  by  Day's  Work. 

B.S1J)ENCI5S  Cost.   $.5000  each 

VN  FRANCISCO.     W  Sixteenth  Ave. 

N  Pacheco  S-treet. 
.vo    one-story    and    basement    frame 

and   stucco   residences. 
Aner    and    Builder —  Henry    Doelger 

Builder.    Inc..    320   Judah    St..    .San 


Fr; 


11— Not   Gi' 


Preparing    Working    Drawings. 

HESIDK.N'CE  Cost.    $8000 

o.\KLAND.  Alameda  Co..  Calif.  Oak- 
more    Highlands. 

Two-story  and  basement  frame  and 
stucco  residence  (7  rooms  and  3 
baths)  tile  roof,  gas  heating  sys- 
tem, hardwood  floors,  wt>od  sash, 
tile  baths,  etc. 

Owner— Withheld. 

Architect — Ray  Keefer.  770  Wesley  St. 
Oakland. 
Bids    will    be    a.sked      in    .ibont      two 

weeks. 

CONTRACT   AWARDED 

SAN  FRANCISCO  —  Hanson  Bros.. 
3840  Mission  St..  at  $3500  awarded  con- 
tract by  Department  of  Public  Works, 
for  temporary  classroom  buildings  at 
Lowell  High  S'chool.  Hayes  St..  bet. 
Ashbury   and    Clayton   Sts. 

Ccmplete   bids  published   Dec.    5. 


Contract    Awarded. 

RE.S-IDENCE  Cost.    $4000 

SAN  FR.\NCISCl.'.  S.  Leo  St.  W.  Mis- 
sion Street. 

One-story  and  basement  frame  and 
stucco   residence. 

Owner— Paolo  Rissetto.  20  Ruth  St.. 
.San   Francisco. 

Architect— Not  Given. 

("onlr^.ctor— John  Oliva.  542  Vienna 
.St..   San   Francisco. 

To    Be    Done    By    Day's    Work. 
RESIITENCES  Cost.  $5,000  ea. 

SAN  FRANCISCO.  Calif.    E.  30th  .\ve. 

N.    Lawton    St. 
Three-story  and  basement   frame  and 

stucco  residences. 
Owner      &      Builder— Henry      Doelger 

Builder,  Inc.,  320  Judah  St. 


Plan 


by 


Contract   Awarded. 

RESIDENCE  Cost.    $5,000 

HEKKELEY.  Calif.    1605  Spruce  St. 

Owner— A.  B.  Hughes.  902  Wa.shlngton 
St..    Berkeley. 

.\rchitect — Not  given. 

Contractor— Philip  L.  Coats.  2837  Foot- 
hill Blvd..  Oakland.       *  I 

To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost.    $5,000 

BERKELEY.  Alameda  Co..  Calif.    1161 

Grizzly  Peak  Blvd. 
One   -   story  and  basement  frame  and 

stucco  residence   (5   rooms). 
Owner  &   Builder— J.    M.    Walker.   1709 

Grove  St..  Berkeley. 
Architect— Not  Given. 

To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost.    $5,000 

BERKELEY.  Alameda  Co..  Calif.    1161 

Grizzly    Peak    Blvd. 
One-story  frame  and  stucco  residence 


(fiv 


&  Builder— J.   M.  Walker.  1709 
Grove  St..  Berkeley. 
Architect— Not   Given.  ' 


PACIFIC    CONSTRUCTOR 


Contract  Awarded 

RESIDENCE  Cost,    55,500 

SAN    JOSE.    Santa    Clara   Co.,    Calif. 

1530   Mt.    Hamilton  View  Ave. 
Two-atory  frame  and  stucco  residence 


(•hitt<t.-i— Starks   &   Flandf 
Bldti..  Sacramento. 


Owner— J.  J.  Ivers.  66  W.  San  Antonio 

St.,  San  Jose. 
.\rcliitect— Not  Given.   ' 
Contractor— V.  J.  Sunzeri,  176  N.  31st 

St.,  San  Jose. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,  S4.000 

SAN    JOSE,    Santa    Clara    Co..    Calif. 

2CS  Devine  Street. 
One  -  story  and  basement  frame  and 

stucco   residence    (5  rooms). 
Owner  and  Builder — E.   G.   Crema,  50 

North  First  St..  San  Jose. 
Architect — Not  Given.  I 

To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    $5,600 

S.\N    JOSE,    Santa    Clara    Co.,    Calif. 

Sixteenth  near  San  Carlos. 
Two  -  story  and  basement  frame  and 

stucco   residence   (7   rooms). 
Owner  and    Builder  —  Gibson   Wheeler 

Co.,   10  N.   Second  St..  San  Jose. 
.Vrchitect— Not  Given. 

Lovi/   Bidder 

RESIDENCE  Cost,    $ 

LODI,  San  Joaquin  Co.,  Calif. 

One  -  story  and  basement  frame  resi- 
dence (S  rooms,  1  bath)  shake  or 
.shingle  roof,  vertical  boarding 
hardwood  floors,  tile  bath,  wood 
sash,  two-car  garage,  etc.  (Cali- 
fornia Ranch  type). 

Ownei^Withheld. 

Architect— Victor  Galbraith.  211  East 
Acacia   St..    Stockton. 

Low  Bidder— Heib  Bros..  425  N.  Sac- 
ramento St..  Lodi. 

To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost.    $5000 

OAKLAND.    Alameda    Co..    Cal.      No. 

5!)10  Pinewood  Road. 
One-story    and    basement    frame    and 

stucco  residence  (6  rooms). 
Owner — Dorothy  C.  Fink.  3401  Marcom 

Ave..  Oakland. 
Architect— Not  Given.  i 

To   Be  Done   By  Day's  Work. 
RESIDENCE  Cost.    $4000 

.S'.VN  FRANCISCO.     N  Shawnee  St.  SO 

W  Cayuga  St. 
One-stor.v    and    basement    frame    and 

Owner    and    Builder — Stoneson    Bros.. 

1630  Ocean  Ave..  San  Francisco. 
Architect    —   Chas.    F.    Strothoff.    2274 

I5th    St..    San   Francisco. 

SEGREGATED   BIDS   BEING  TAKEN 

NORTH  HOLLYWOOD.  Los  Ange- 
les Co..  Calif.— Architect  J.  R.  Harris. 
0715  Hollywood  Blvd..  is  taking  segre- 
gated bids  for  a  two-story  and  base- 
ment. Colonial  type  residence  to  be 
built  on  Camarillo  St..  North  Holly- 
wood, for  Bing  Crosby.  It  will  con- 
tain 26  rooms  and  Oli  bathrooms, 
frame  construction,  redwood  siding 
exterior,  shingle  and  composition  roof- 
ing, hardwood  and  linoleum  floors, 
white  pine,  cedar  and  mahogany  trim, 
marble  hearths.  3  fireplaces,  wrouglit 
iron,  leaded  glass,  etc.  Bids  are  not 
wanted  at  this  time  for  swimming 
pool  or  pool  equipment.  l 
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SCHOOLS 


site  Selected. 

HIGH   SCHOOL  Cost,   $715,000 

.SACRAMENTO.  Sacramento  Co.,  Cal. 
W.  Freeport  Blvd.  bet.  Bidwell 
Way  and  Sixth  Ave. 

New  high  school  building  (30  class- 
rooms, laboratory,  shops,  gymna- 
fiium.  cafeteria  and  auditorium). 

Owner— Sacr.n  men  to  School  District. 


Plans  Awaiting  PWA  Approval 
SCHOOL  Cost.   $30.00ti 

BRISBANE.  San  Mateo  Co..  Calif. 
One-story  frame  and  stucco  grammar 

school    (4   classrooms). 
Owner  —  Brisbane  Elementary  School 

District. 
Architect— Thos.  Edward.  0  Geary  St.. 

San  Francisco. 
Bids  will   be  asked  shortly. 


Bids  Opened. 

SCHOOL  Cost.    $50,000 

SAN  RAF.AEL.  Marin  Co..  Cal.  Fourth 

and  E  Streetts. 
One-.story  frame"*and  stucco  grammar 
school    (ten   classrooms  and   audi- 
torium   to   seat   500). 
Owner— San    Rafael    School    District. 
.Architect  —  N.   W.   Sexton.   deYoung 

B'ldg..  San  Francisco. 
Low  Bidder— DeLuca  &  Son.  Inc..  1745 
Filbert  St..  San  Francsico.  $98,976. 
Complete  bids  follow: 

DeLuca  &  Son.  Inc..  S.  F $  98.976 

Leiliert  &  Trobrock.  San  Rafael  101.500 

Einar  C.   Petersen.   S.   P 103.716 

Bids    were   held   under   advisment. 

Bids   Wanted— To   Close    December  27. 

4:00   P.    M. 
.SCHOOL  Cost.    $20,000 

CONCORD.   Contra  Costa  Co..   Calif. 
One-story  frame  and  stucco  school  (3 
classrooms,  library,  offices  and  toi- 
let facilities)   tile  roof,  steam  heat- 
ing system,  wood  floors,   etc. 
Owner  —  Clayton  Valley  School  Dis- 
trict. 
Architect— E.     W.     Cannon.     SI    Ech(- 
St..    Oakland. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    and    from 
the  Clerk  of  the  Board.  E.  W.  Glazier. 
Concord. 

BIDS   WANTED 

TUCSON.  Ariz.— Until  January  2. 
11  A.  M..  bids  will  be  received  by  Uni- 
versity of  Arizona,  at  Tucson,  for  the 
construction  of  a  science  building,  au- 
d  i  t  o  r  i  u  m  building,  administration 
building,  infirmary  building  and  R.  O. 
T.  C.  stables.  Roy  Place.  11  E.  Pen- 
nington St..  Tucson,  architect.  Pro- 
posals may  be  submitted  as  follows: 
On  the  science  building  and  stables 
as  one  unit:  on  the  auditorium  build- 
ing, administration  building  and  in- 
firmary building  as  one  unit:  on  all 
buildings  as  one  unit.  Plans  and 
specifications  may  be  obtained  from 
the  architect  upon  deposit  of  $35. 
Certified  check  for  not  less  than  5% 
must  accompany  each  bid.  Cost,  $600,- 
000. 

LOW    BIDDER 

P.\SO  ROBLES.  San  Luis  Obispo 
Co.,  Calif.— F.  C.  Stolte  Co..  3455  La- 
guna  .Ave..  Oakland,  submitted  low 
bid  to  Paso  Robles  Union  High  School 
District  at  $41,900.  for  construction  of 
a  gymnasium  building  on  the  high 
school  site  in  Paso  Robles.  a  PW.\ 
project.  The  building  will  cover  an 
area  of  approximately  70x105  ft.;  re- 
inforceO  concrete  and  frame  construc- 
tion, brick  filler  walls,  common  brick 
facing,  steel  trusses,  hardwood  floors, 
composition  roof,  wood  sash,  gae- 
steam  radiators,  etc.  Orville  L.  Clark, 
.■!G9  N.  Rldgewood  Place.  Los  Angeles. 
architect. 

LOW    BIDDER 

TUCSON.  Ariz.— Herbert  F.  Brown. 
Tucson,  submitted  low  bid  to  .Arizona 
School  for  the  Deaf  and  Blind  Dec  .7 
and  was  awarded  a  contract  at  $82,532 
for  the  construction  of  an  addition  to 
the  existing  school  in  Tucson,  a  PWA 
project.  The  addition  will  be  a  two- 
story  and  basement,  masonry,  struc- 
ture, containing  22  classroom.'^,  auxil- 
iary room.s.  auditorium  and  offices.  M. 


Tuc 

LOW    BIDDER 

LOS  ANGELES.  Cal.— T.  P.  Schulft 
911  N.  Chester  Ave..  Compto 
mitted  low  bid  to  Cypress  School  Dti 
trict  at  $81,900.  for  construction  of) 
new  school  building,  a  PWA  projeo 
W.  H.  Austin  and  H.  C.  Wildmad 
Spurgeon  BIdg..  Santa  Ana.  architecti 


BIDS    REJECTED 

LOIIPOC.  Santa  Barbara  Co..  Cal. 
— Lompoc  Union  S-chool  District  rject- 
ed  bids  received  December  7  for  the 
construction  of  an  auditorium  and 
classroom  addition  to  the  Lompoc 
grammar  school,  a  PWA  project.  New 
bids  will  he  called  for  shortly  on  re- 
vised plans  and  specifications.  The 
bids  were:  Wigg  Constr.  Co..  537.763: 
Snook  &  Whittaker.  $45".  400.  E.  Keith 
Lockard.  117  E.  De  la  Guerra.  Santa 
Barbara,  architect. 


BONDS    DEFEATED 

l;.AKERSFIELD.  Kern  Co..  Cal.— 
Kern  County  Union  High  School  Dist. 
defciited  bond  issue  in  the  amount  of 
S200.000  December  6.  Proceeds  were 
to  have  financed  construction  of  school 
improvements  in  Bakersfield. 

New   Bids  Wanted— To  Close   Dec.  31, 

10  A.    M. 
LIBRARY  Cost.    538.000 

BERKELEY.   Alameda  Co..   Cal.     The 

Alameda. 
One-story   reinforced   concrete   librar: 

(tile  roof,  hot  air  heating  system' 
Owner — City  of  Berkeley. 
Architect — James  Plachek,   Mercantile 

Bank   Bldg..   Berkeley. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  depn.^i: 
of  $25. 

On  previous  bid  opening  lowest  h: 
wa.s  submitted  by  Frank  A.  Stead.  3-"' 
Boise  St..  Berkeley,  at  $48,000. 

LOW    BIDDER 

CORONA.  Los  Angeles  Co..  Calif  — 
G.  C.  Berner.  611  W  6th  St..  Corona, 
submitted  low  bid  to  the  Corona  high 
school  board  at  $49,990.  for  construc- 
tion of  an  addition  to  the  junior  hish 
school  in  Corona,  a  PW.A  project.  Rt  - 
ommt-ndation  was  made  to  the  PW.\ 
that  the  contract  be  awarded  to  Mr 
Berner.  Stanley  Wilson.  3616  Main 
St..  Rivcr.^ide.  architect. 

Construction    To   Start   Shortly. 

SCHOOL  Cost.    $25.0 

COLFAX.    Placer   Co.    Calif. 

t)ne-story  elementary  school  (6  cla.— 
rooms)  type  of  construction  ni  ' 
determined). 

Owner— Colfax  Elementary  School  Dis- 
trict. 

Architect  —  George  Sellon.  California 

State  I-ife  Bldg..  Sacramento. 

Labor  will  be  furnished  by  the  Wl 

and    materials    will    be    purchased    i 

the   .school   District. 

LOW    BIDDER 

LOS  ANGELES.  Cal.— D.  Zelinsky  & 
Sons.  143S  E  ISth  St..  Los  Angeles, 
submitted  the  low  bid  to  Los  .Angeles 
board  of  education  at  $2225  for  paint- 
ing and  miscellaneous  work  on  main 
building  at  Ford  Blvd.  school.  1150 
Ford  nud..  Belvedere  Gardens. 

LOW    BIDDER 

Fl.'LLEKTON.  Orajige  Co..  Calif 
John  Strona.  Philadelphia  .ind  E, 
End  Aves.,  Pomona,  submitted  the  i 
bid  to  Fullerton  Union  High  Scli 
District  at  $132,948.  for  construct! 
of  a  new  classroom  building  on  l! 
junior  college  site  in  P^illerlon.  a  PA\ 
project-     Harry  K.   Vaughn,   architc 
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IS 


Sons.  1438  Eait  18th  St..  submitted  th<- 
low  bid  to  Los  AnBcliis  board  of  edii- 
ratlotl  at  $1115,  for  pnlntltiK  and  mis- 
cellaneous work  on  the  main.  wc«t  and 
north  buiklinRs  at  49th  St.  school.  4517 
.M.Kinley  Ave.  i 


LOW    BIDDER 

I,(1S  ANCELKS.  Cal.— I).  Zelinsky  & 
Son.s.  143S  Kast  l.Sth  St..  sul.mitti.d  th. 
low  hid  to  Los  Angeles  board  of  edu- 
sation  at  $1407.  for  palntinK  and  mis- 
cellaneous work  on  the  shop  bulldinB 
at  Lafayette  junior  high  school,  ISl.'S 
East  14th  St. 


BIDS  REJECTED 

LOS  ANilKLES.  Calif.— All  bids  for 
the  cimstruction  of  the  girls'  gymna- 
sium building  at  Manual  Arts  high 
school.  413!  S.  Vermont  Avenue,  were 
rejected  by  the  Los  Angeles  board  of 
education  December  5  due  to  the  ex- 
cessive cost  of  the  work.  The  plans 
and  specifications  were  ordered  re- 
manded to  the  architectural  section  of 
the  board  for  revision  and  new  bid.* 
will  be  called  for  at  an  early  date.  H, 
F.  Miller  submitted  the  previous  low 
bid  on  Nov.  27  at  $83,200.  i 


LOW    BIDDER 

I.OS  A.VIJELES.  Cal.— D.  Zelinsky  .Si 
Sons.  143S  East  18th  St.,  submitted  the 
low  bid  to  Los  Angeles  board  of  edu- 
cation at  $3,891.  for  painting  and  mis- 
cellaneous work  on  the  main  brick 
building  at  Rowan  Ave.  school,  3816 
Lanfrarco  St. 


BONDS  VOTED 

GARDNERVILLE.  Xev.  —  Douglas 
County  voters  approved  bond  issue 
December  S  in  the  amount  of  $15,000, 
Proceeds  from  the  election,  together 
with  $12,273  granted  by  the  PWA,  will 
finance  construction  of  a  new  high 
school   gymna-sium    in   Gardnerville. 


COMPLETING    PLANS 

EL  SEGUNDO.  Los  Angeles  Co.  Cal. 
—Architects  John  C.  Austin  and  F.  M. 
Ashley.  Chamber  of  Commerce  BIdg.. 
Los  Angeles,  have  completed  working 
drawings  and  specifications  and  bids 
will  be  called  for  soon  by  the  El  Se- 
gundo  High  School  District  for  the  re- 
construction, strengthening  and  reha- 
bilitation of  four  brick  buildings  at 
the  El  Segundo  high  school.  .\  PWA 
45%  grant,  amounting  to  approximate- 
ly $117,000.  has  already  been  approved 
and  the  district  will  furnish  its  share 
of  the  cost  from  proceeds  of  a  bond 
issue  affirmed  last  August.  The  bonds 
ha\f  been  sold.  Bids  for  the  project 
will  be  called  for  this  week.  Cost. 
$22". 000. 

Award    Recommended. 

.\1  iI'lTION  Cost,   $82,737 

I.I  IS  G.iTOS.   Santa  Clara  Co..  Calif. 
.\fiditif,n  to  high  school  (8  classrooms 

and  music  department)   reinforced 

concrete  construction, 
fuv  Tier— Los  Gatos  Union   High  School 

I'lstrlct. 
At.  hitect— W.    H.   Weeks.   525   Market 

.^t,,  San  Francisco. 
1  en  tractor— John   D.   Carlson.   1331   Si- 

rrra  Ave..   San  Jose. 
Heating   and    Plumbing— Scott   Co.,   113 

Tenth  St..  Oakland.  $9,679. 
'*<iinplete    bids   pul»liHhed   Dt.c.    G. 

Award    Recommended. 

HIGH    SCHOCiI,  Co.st.    $00,000 

PIEDMONT.  Alameda  Co.,  Calif. 

I  'm-    -    story    reinforcetl    concrete    high 

M-liool  unit  (8  classrooms  and  mu- 

•slc  room)   tile  roof. 
'  'uri.r— Piedmont    Union    High    School 


Di( 


Architect— W.    H.    Weeks.    525    Market 

.^t..  San  Francisco. 
Contractor- George  J.  Maurer.  50  York 

Drive.  Piedinont. 
Complete  bids  publi.^hed   Dec.   9. 


Bids   Opened 

SlHOUL  Cosl.    $25,000 

OHICK.   Humboldt  Co..   Calif. 

One-story  school  bui'ding  (two  class- 
rooms, typing  dtpartment,  chem- 
Lstry  laboratory,  lunch  room, 
kitchen). 

owner— Orlck  Elementary  School  Dis- 
trict   (Robert  S.   Davison,  Clerk). 

.\rihitecl— P.    T.    (Jeorgeaon.    Eureka. 

Low/  Bidder^Fred  J.  Maurer  and  S^»n. 
Inc..  Eureka.  $23,672  (alternate  No. 
2). 
Second    low    bid   submitted   by   Mer- 

cer-Fraser  Co..  Eureka,  $25,535. 
Award  to  low  bidder  will  be  recon,- 

iiunded  to  PWA. 


BIDS    WANTED 

SAX  PnANClSCO- Until  December 
\s.  2;30  P.  M..  bids  will  be  received  by 
Department  of  Public  Works.  Room 
251.  City  Hall,  for  stage  equipment  for 
Girls'  HiKh  School.  Scott  and  O'Far- 
rell   Streets.      Estimated   cost.    $2500. 

Plans  and  specifications  may  be  ob- 
tained from  Chas.  Sawyer.  City  Ar- 
chitect. Room  207.  City  Hall.  No  de- 
posit required. 

Work    to   be   completed   by   January 
I.'i.    1936.      $25    per    day    damages    for 
each  day  beyond  allotted  time. 
(8522)  •  • 


Bids   Opened. 

ASSEMBLY  Cost.  $31,500 

o.AKLAND.  Alameda  Co..  Cal.    Brann 

and  Morton  Streets. 
t.>ne-story  frame  and  stucco  assembly 
at    Sherman    School    (to    seat    ap- 
proximately  400)    asbestos   shingle 
roof, 
owner — Oakland   Board   of  Education. 
Architect- W.   G.    Corlett.    Oakland 
Board   of  Education. 
Complete  bids  follow; 

•S.    G.    Johnson.    Oakland $   3.400 

John  E.  Branagh.  Oakland 36.100 

B.  A.  Howkins.  San  Francisco  ..  36.490 

Willis   F.    Lynn.    Oakland 36.968 

•Error   in   bid.     All   bids   referred    to 
district  attorney  for  checking.  * 


Bid  Opening   Date   Postponed    Until 
Dec.  17,  7  P.  M. 

HIGH    SCHOOL  Cost.    $69,890 

CAMPBELL.    Santa   Clara    Co.,    Calif. 

Campbell  Avenue. 
One   -  story   reinforced   concrete  high 

school  (12  classrooms). 
Owner— Campbell  High  School  District 

(Mrs.  Louis  Shelley,  clerk). 
.\rchitect— W.   H.    Weeks.   525   Market 

St..   San  Francisco, 
rtate    was    previously    reported    for 
December  12. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  Tie- 
posit  of  $20.00. 

9S6I     '9    Jaqmaoaa 
FIRE    LOSS 

CRESCENT  CITY.  Del  Norte  Co.. 
Cal. — Fire  destroyed  the  high  school 
at  Brookings.  December  3.  Damage 
estimated  at  $26,000.  Building  was 
partially    covered    by    Insurance. 

LOW    BIDDER 

I-TLLERTO.N.  Orange  Co..  Calif.— 
Willard  Lutz.  1630  Lyman  Place.  Los 
.Vngeles.  submitted  low  bid  to  Fuller- 
ton  ?:iementary  School  District  at 
$10,800.  for  rehabilitating  and  adding 
two  classrooms  to  the  Maple  Avenue 
elementary  school  in  Fullerton.  Deuel 
fc  Schoellcr.  405  Douglas  Bldg..  Los 
.Vngeles.  structural  engineers,  and  E. 
K.  T'arks.  423  Claudina  St..  Anaheim. 
Myron  Hunt  and  H.  C.  Chambers. 
1216  Continental  Bldg..  Los  Angeles, 
canstulting  architects. 

BIDS    WANTED 

FLAGSTAFF.  Ariz.— Until  Dee.  14. 
11:30  A.  M.,  new  bids  will  be  received 
by  Arizona  State  Teachers'  College  cf 
Flagstaff    for    the    construction    of    a 


women's  dormitory  and  dining  hall 
on  the  college  campus  in  Flagstaff,  a 
I'WA  project.  Plana  and  speciflca- 
tlons  may  be  obtained  from  the  ar- 
chitects, Lescher  and  Mahoney,  llOU 
Title  &  Trust  Bldg.,  phoenix,  upon 
drposit   of  $26. 


BIDS    WANTED 

LOS  ANGELES,  Cal.— Until  Dec.  I'.l. 
2  P.  M.,  bids  will  be  received  by  the 
Los  Angeles  board  of  education  pur- 
rhasing  bureau.  1425  S.  San  Pedro  St.. 
for  a  one-story  school  holding  to  be 
■■reeled  at  Lorena  Street  school.  1015 
s.  Lorena  St.  Cost.  $43,000.  A.  S.  Nl- 
h.-1-ker.  Jr..  architect.   1425  S.   San  Pe- 


BIDS    OPENED 

.SAN  FRANCISCO.  Cal.— Hanson 
Bros..  5840  Mission  Street,  at  $734 
submitted  low  bid  to  Department  of 
Public  Works,  for  moving  four  bunga- 
lows at  the  Polytechnic  High  School 
Frederick  Street,  between  Willard 
and  Arguello  Blvd.  Only  other  bid 
was  submitted  by  Pearson  &  John- 
son at  $5S5. 


BIDS    REJECTED 

SANTA  MARIA.  Santa  Barbara  Co.. 
Cal.- Santa  Maria  Union  High  School 
District  rejected  bids  received  Dec.  2 
for  the  construction  of  a  new  junio.- 
college  building  in  Santa  Maria,  a  P 
W  A  project.  The  job  will  be  read- 
vertised  shortly.  Whittaker  &  Sno.ilc 
submitted  the  low  bid  at  $65,655  and 
S.  C.  Stolte  Co.  bid  $66,900.  E.  Keith 
Lockard.  117  E.  De  la  Guerra,  Santa 
Barbara,   architect. 


LOW    BIDDER 

VAN  NUYS  DISTRICT.  Cal.— N.  A. 
Anderson.  lU  W  7th  St..  submitted 
low  bid  to  Los  Angeles  board  of  edu- 
cation at  $62,000  for  a  one-story  scliool 
building  to  be  erected  at  the  Reseda 
.school.  7265  Amigo  Ave..  Van  Nu.vs 
district.  \.  S.  Nibecker.  Jr.,  architect. 
1425   S.    San   I'edro   St. 


NEW   BIDS  WANTED 

TEMPE.  Ariz— Until  Dec.  12.  9:30 
\.  M..  new  bids  will  be  received  by 
the  Arizona  State  Teachers'  College 
at  Tempe  for  the  construction  of  a 
women's  dormitory  on  the  college 
campus  in  Tempe.  a  PWA  project. 
I'lans  and  specifications  may  be  ob- 
tained from  Architects  Lescher  and 
Mahoney,  1100  Title  &  Trust  Bldg., 
I'hoenix.  upon  deposit  of  $20.  Certi- 
fied check  for  not  less  than  5%  must 
accompany  each  bid.  The  building 
will  be  a  two-story.  Class  A  structure 
containing  50  rooms.  It  will  have  a 
frontage  of  200  feet  and  two  wings, 
each  35x125  feet  in  area:  pressed  brick 
facing,  compostion  roofing,  metal  lath 
and  plaster  partitions,  cement  floors 
with  rubber  tile  and  linoleum  cover- 
ing, steam  heat,  art  stone  trim,  fire 
escapes,  interior  tile  work.  etc.  Co.'^t. 
$125,000.  On  previous  bid  opening  the 
lowest  bid  was  submitted  hy  H.  Ma.v- 
son.    L"s   Angeles,    at    S15I..jni>. 

Bids  Waanted— To  Close  December  16, 

5  P.  M.  (To  Be  Opened  8  P.  M.) 
SCHOOL  Cost.    $85,000 

CHICO.   Butte  Co..  Cal. 
One-story  reinforced  concrete  elemen- 
tary  school   unit. 
Ow-ner— Chico  School  District. 
Architect — CTiester   Cole.    4418    Second 
St..  Chlco. 
Plans  and  specifications  may  be  ob- 
tained   from    F.    L.    Cummings.    Clerk 
of  the  Board  of  Education.     The  work 
is  financed  in  part  with  PWA  grant. 

Bids    Wanted— To    Close    December    16. 

5  P.  M.   (To  Be  Opened  8  P.   M.) 
GYMNASIUM  Cost.    $100,000 

CHICO.   Butte  Co..   Calif. 
One-story    reinforced     concrete     gym- 


1.6 
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nasium  for  Chico  High  School. 
Owner— Chico    High    School    District. 
Architect— Chester   Cole.    4IIS    Second 
St..   Chico. 
Plans  and  specifications  may  be  ob- 
tained   from    F.    L.    Cummings.    Clerk 
of  the  Board  of  Education. 

The    work    is   financed    in   part   with 
PWA    Brant. 


Bids  Opened. 


No  Bids  Received. 

HIGH   SCHOOL  Cost.   $125,000 

ARBUCKLE,    Colusa   Co..    Calif. 

One-story  reinforced  concrete  high 
school  (10  classrooms,  auditorium 
to  seat  750.  gymnasium,  shop^  Hat 
composition  roofing,  steam  heat- 
ing system,  maple  floors,  wood  and 
steel   sash,   etc.) 

Owner — Pierce  Union  High  School  Dis- 
trict. 

Architect    —   W.    E.    Coffman.    Porum 
Bldg..  Sacramento. 
Only  one  contractor  was  prepared  to 

submit  a  bid  and  delcined    to  present 

it    when    it    was    learned    it    was    the 

only  bid. 

A   new  date  for  opening  bids  will  be 

.set  immediately. 


LOW    BIDDER 

LOS  ANGELES.  Cal.— H.  F.  Mil 
190S  W.  75th  St..  submitte'l  low 
to  Los  Angeles  board  of  education 
$57,515,  for  construction  of  a  new  o) 
story  school  building  at  the  6Sth 
school.  612  W.  68th  St.  A.  S.  1 
becker.  Jr..  architect,  1425  S  San  1 


Str 


Low  Bidder. 

HIGH  SCHOOL  Cost.    $630,000 

S.\LEM,   Oregon. 

Two-story  brick  and  concrete  high 
school  (60  classrooms,  auditorium, 
gym.  and  cafeteria)  brick  ve- 
neer exterior,  steam  heating  sys- 
tem, wood  floors,  acoustical  treat- 
ment, slate  blackboards,  fire  es- 
capes, tile  and  linoleum  flooring, 
metal   furniture,   ornamental   iron. 

Owner— Salem  School  District  No.  24, 
463   Ferry  St.,   Salem. 

Architect— Knighton  &  Howell,  U.  S. 
Bank  Bldg.,  Portland. 

Low  Bidder— Hoffman  Constr.  Co.,  715 
SW.    Columbna    St.,    Portland,    at 
$780,589. 
Bid.-;  held  under  advisement. 

Lovir  Bidder, 

SCHOOL  Cost,    $129,000 

K-ALBM,  Oregon. 

Two-story  reinforced  concrete  school 
(188x238  feet)  (12  classrooms,  li- 
brary, music  room,  shop,  audi- 
torium to  seat  600),  brick  veneer 
exterior,  terra  cotta,  steam  heat, 
maple  and  concrete  elab  floors, 
acoustical  treatment,  structural 
steel,   temperature  regulators,  etc. 

Owner — School  District  No.  24,  Marion 
County. 

Architect— F.  H.  Strubble.  Guaranty 
Bldg..    Portland. 

Low  Bidder— Drake,  Wyman  &  Voss. 
U.  S.  Bank  Bldg.,  Portland,  Ore.. 
$180,690     (1)    ded.    $55,090. 

Bids    Opened. 

ASSEMBLY  Cost.   $31,260 

OAKLAND,  Alameda  Co.,  Calif.  Cha- 
bot  Road  and  Patton  Street. 

One-story  frame  and  stucco  assembly 
at  Chabot  School  (to  seat  approx- 
imately 400)  asbestos  shingle  roof. 

Owner — Oakland  Board  of  Education. 

Architect   —   W.    G.   Corlett,    Oakland 
Board  of  Education. 
Only   bid    was    submitted   by   B.    A. 

Howkins,  1182  Market  St..  San  Fran- 

ci.sco.   at  $35,375  with  an  alternate  of 

$7000    to    be    added    for    alterations    to 

the  existing  building. 
Bid    referred    to    District    Attorney 

for  checking. 


1  'ost. 
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.ADDITION 

LOS  GATOS.  Santa  Clara  Co.,  Calif. 

Addition  to  high  school   (S  classroi  .iis 

and  music  department)   reinforced 

concrete  construction. 
Owner— Los  Gatos  Union  High  School 

District. 
Architect— W.    H.    Week.s.    525  Market 

St..    San   Franci.scc. 

Low  Bidders 
General    Contract  —  John    D.    Carlson, 

1331  Sierra  Ave..  San  Jo.se.  $99,737: 
Heating  and   Plumbing— Scott  Co.,  113 

Tenth   St..   Oakland.   $9,867. 
Bids  were  taken   as  follows: 

(1)  General  Contract   work   complete: 

(a)  Deduction  if  refitrooms  are  plac- 
ed on  first  floor  &  basement  is 
left  unfinished; 

(b)  Deduction  if  choral  room  and 
adjoining   arc-ide   are  omitted: 

(c)  Add  for  extra  concrete  in  foun- 
dation, per  cubic  foot: 

(2)  Heating  and   Plumbing: 

(a)  Deduct  if  basement  rooms  arc 
omitted: 

(b)  Deduct  if  choral  room  is  omitted 

(c)  ..idd  or  deduct  it  gas  burner  i.s 
substituted    for   oil. 

Complete  bids  follow: 
(A)  John  D.  C.irl.-ion,  San  Jose 

(1    )  $88,737.00 

(   a)       1,248.00 
(    b)       6.000.00 


.66 


(2  )  $10,125.00 
I    a)  74.50 

I  b)  202.00 
deduct (  c)  55.00 

iB)  f'arl  N.  Swensen.  San  Jose 

(1  )    $91,148.00 

(  a)       1.400.00 

(  b)  5,692.00 
<   c)  .75 

(2  )   $10,051,011 

I   a)  82.00 

(   b)  197.00 

deduct (  c)  60.00 

(C)   A.   Nelson.   Inc..  S.   F. 

II  )  $93,447.00 
(  a)  1,500.00 
I    b)       6.000.00 


.00 


i2  )        No  bid 

(D)  Wni.  Siiivn,  k,  .s,   F,      (1)   $93,833.00 

(   a)        1.500.00 
(  b)       5,600.00 

(  c)  .90 

(2  )       No  bid 

(E)  .Scott  Co..  Oakland  (bid 

only  on  Prop.  2) $  9.S67.00 

(  a)  84.011 

(  b)  164.00 

add (  c)  293.00 

Bids    exceed     funds    available    and 
were  taken  under  advisement. 


Sub-Contracts  Awarded. 

AUDITORIUM       Cont.    Price.    $42  219 

SAN  FRANCISCO.N  20th  Street  bet. 
Missouri  and  Texas  Sts. 

One-story  auditorium  at  Daniel  Web- 
ster School  (steel  frame)  .57x92- 
feet:    to   seat   400. 

Owner- City  and  County  of  San  Fran- 
Architect — Chas.    Sawyer,    City   Archi- 
tect, City  Hall. 

Contractor— Monson    Bros.,    475    Sixth 
S't..    San   Francisco. 
Following  sub-contracts  awarded: 

Reinforcing— W.  S.  Wetenhall.  17th  & 
Wisconsin  Sts.,  $1940. 

Structural  Steel— Herrick  Iron  Works 
ISth  and  Campbell  Sts.,  Oakland. 
$5884. 

Painting— A.  A.  Zelinsky.  SOU  Steiner 
St..    $470. 

Cast  Stone— Western  Artificial  Stone 
Co..  666  Brannan  St..  $90. 

Shades— D.  N.  &  E.  Walter,  662  Mis- 
sion  St..   $449.35. 

Iron- Anchor  Post  &  Fence  Works. 
460   5th  St.,   $525. 

Glass— W.  P.  Fuller  &  Co..  301  Mis- 
sion   St..    $256. 


Marble— Eisele  &    Dondero,   2851   Third 

St..   $115. 
Millwork  —  Acme  Mfg.   Co..   345  Bay- 

.shore    Blvd..    $611. 
Celotex  —  Western    Asbestos    Co.,    675 

Townsend    St..    $1760. 
Drapes    and    Picture    Screen — General 

Seating  Co..   160  2nd  St.,  $200. 
Steel  Sash— Michel  &  Pfefter,  10th  and 

Harrison    Sts..    $240. 
Linoleum— Royal   Floor   Linoleum   Co., 

47.-,    Sutter   St.,    $70. 
Roofing— Mallott  &  Petersen,  20th  and 

Harrison   S'ts..   $293. 
Tile   —   Malott  &   Petersen,    20th   and 

Harrison  Sts..  $2641. 
Sheet   Metal— Morrison   &   Co..    74  Du- 

boce  .Ave.,   $1350. 
Finish    Hardware  —  Palace    Hardware 

Co.,   5S7  Market.   $1525. 
Plumbing— Skeliy    &    Kohler,    1342    9th 

Ave..   $1103. 
Additional  Plumbing— Skeliy  &  Kohler. 

1342   '.ith   Ave.,   cost   plus. 
Electric— Abbett    Elec.    Co.,    126    Sears 

St..    $3010. 
Floors — Western  Hardwood  Floor  Co.. 

425  BoEWorth  St..  $1200. 
Asphalt    paving — Lowrie    Paving    Co. 

1540  16th   St..   $0.05   per  sq.   ft. 
Plaster — W.    G.    and    A.    Gilmore.    6C6 

Mission   St..   $3740. 


Sub-Contracts    Awarded 

SCHOOL  Cont.    Price.   $223,869 

SAN   FRANCISCO.   Florida  &   Bryant. 

(Sunshine-Buena   Vista    School). 

One  -  story  reinforced  concrete  school 
(IS  classrooms,  dining  room,  ex- 
ercise room,  vocational  room,  rest 
rooms,   auditorium  to  seat  500). 

Owner— City  and  County  of  San  Fran- 
Architects— M.   J.   Rist,    Phelan   Bldg.: 

Chas.    F.    Strothorr.   2274   15th   St.: 

Smith  O'Brien,  2032  Baker  St..  and 

Albert  Schroepfer.  681  Market  SI. 
Structural    Engineer— H.    J.    Brunnier, 

Sharon  Building. 
Mechanical   and    Electrical    Engineer— 

A.    R.    McLaren.    Oil  Howard   St. 
Contractor — Anderson  &  Ringrose.  320 

Market  Street. 
Following  sub-contracts  awarded: 
Electric— G.    H.    Armstrong.    1388    Van 

Ness  Ave.  South.  $12,772. 
Mechanical    Equipment   and    Plumbing 

— .\lta   Electric   &   Mechanical  Co.. 

467  O'Farrell  St.,  $28,782. 
Reinforcing    Steel— Truscon    Steel   Co.. 

(;n4   Mi.-sion  St..   $21,640. 
Miscellaneous  and   Ornamental    Iron  £ 

Bronze— Mon.irch    Iron    Works.  2C2 


th 


:.0U9. 


Wire  Fence— KamLxn  Fence  Co..  331 
Bryant   St..    $175.00. 

Sheet  Metal— Guilfoy  Cornice  Works. 
1234  Howard  St.,  $6,067. 

Window  Hardware— Dalmo  Sales  Cor- 
por.Tti.in.   511  Harrison  St.,  $1,000. 

Steel   Sash— Lalmo  Sales  Corp.,  $4,837. 

Flagpole— L.  Ph.  Bolander  and  Son.s. 
0.'.4    Bryant   St.,   $423. 

Blackboards  &  Cork  Pin  Strip — Ruck- 
er  Fuller  Co..  539  Market  St..  $3,- 
370.00. 

Roofing  &  Dampproofing — J.  W.  Ben- 
der Roofing  Co.,  ISth  and  Bryant, 
$2,046. 

Metal  Toilet  Partitions— G.  W.  Holli  - 
5S2   Market   St..    $1,362. 

Lath    and    Plaster— MacGruer    &    C 
266   Tehama   St..   $13,256. 

Tile— Malott  &  Peterson,  20th  &  Har- 
rison Sts..   $21,153. 

Terrazzo — Pacific  Terrazzo  Co.,  2144 
Lombard   .«:t..    $1,775. 

Linoleum— West  Coas^  Carpet  &  Li- 
noleum Co..  116!  Market  St.,  $3,550 

Glass  and  Glazing — W.  P.  Fuller  and 
Co..   301   Mission  St..   $6.2S2. 

Painting— R.  P.  Paoli  &  Co.  2530  Lom- 
bard  St..   $5,684. 

Metal  Lockers  and  Rest  Room  Pts. — 
Price  Bldg.  Specialties  Co..  6S3 
Howard  St.,  $5,272. 
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Dumbwaiter 


lllilK 


210. 


Shades    and    Venetian    Blinds— Uiilus- 
('nrpi'ntei-  H  i.'ii.,   1)04   Mission   Si.. 

Travertite  Partitions— P.  Grassl  &  Cu. 

■Hr.   nnyshore    Blvd..   {l.Hli. 
Finish    Hardware— Marshall    -    Newell 

Supply  Co.,  Sliiar  and  Mis.wlim  Hts. 

Kitchen    Equipment— ManRrunm  -  Hnl- 
I. ]■.).. k    Co..    I2;ir,    Mliwlon    St..    $2.- 

iiTS.OO. 
Lawn   and   PlantinB— Pred   W.    Bullock. 

44,".    12tli    Ave..    J875.0(l. 
Hangings.     Drapes,     M.     P.     Screens — 

Am. [lean   Stmllos.   K,^   Mark. -I    St.. 

Ksss.iio. 
Acoustical    Tile- I-illy    &    Crt.wloy.    HO 

Town.send  St.,   $1.0S3.S7. 
Brick    Work— Martin   Nel.son.    2S47  Ar- 
my St..  $2,272.00. 
Cast  Cement— Western  Art  Stone  VVks. 

ili.ii   l;i.innan  St.,   J87.'j.OO. 
Millwork-  .\nder.son  Bros.  I'laning  Mill 

yuiiit  and  Custer  Sts..  $10,847. 
Asphalt    Tile — American    Art    Tile   Co 

I'm    Franklin  St.,   $2,570.00. 


Sub-Contracts  Awarded. 

GYMNASIUM  Cont.    Price.    $37,400 

SAN  KRANCISCO.  Willard  and  Fred- 
erick  Streets. 

one-story  steel  frame,  brick  and  ter- 
ra cotta  gymnasium  (Polytechnic 
High  School)  concrete  side  wall.s 
and  floors,  etc.;  locker  rooms  on 
first  floor,  gymnasium  on  second, 
sunrooms,   offices,  etc. 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect— Chas.  Sawyer.  City  Archi- 
tect. City  Hall. 

Structural  Engineer— H.  C.  Vensano. 
251   Kearny   9t. 

General  Work— F.  C.  Amoroso  &  Son..;. 
Wallace    and    Keith    Sts..    $97,400. 

Mechanical  Equip.  &  Plumbing— An- 
derson &  Rowe,  45  Belcher  St.. 
$15,774. 

Electric — Spencer    Elec.    Co.,    Monad- 
nock    Bldg.,    $3429. 
Following  sub-contracts  awarded. 

Hardware — Palace  Hardware,  581  Mar- 
ket   St.,    $1468. 

Reinforcing  Steel— W.  C.  Hauck.  2S0 
San  Bruno  Ave..  $4453. 

Plastering— L.    Bosch,    621    Minna    St., 


Miscellaneous  Iron— Sartorius  Co..  2530 

ISth  St..  $1049. 
Marble  — Clervi   Marble   Co..   1721   San 

Bruno  Ave..   $4131. 
Masonry— Reed  &  Reed.  Hearst  Bldg., 

$14,571. 
Millwork — Anderson    Bros..    Quint    and 

Custer   Sts.,    $1519. 
Painting— R.    P.    Paoli,    2530    Lombard 

St.,   $1399. 
Excavation    —    Devincenzl    Bros.,    150 

Collins  St.,  $1200. 
Gla.^is— Habenicht  &  Howlett.   529  Clay 

St..    $894. 
Lamonite   and    Linoleum- Royal  Floor 

&    Linoleum    Co..    1930    Van    Ness 

Ave..  $1602. 
Steel  Sash— Detroit  Steel  Products.  S. 

F.,   $34.53. 
Structural    Steel— Judson    Pacific    Co., 

(109  Mission   St..   $11,510. 
Tile  —  American     Art  Tile     Co..   231 

Franklin   St..    $0498. 
Asphalt   Tile — American  Art   Tile  Co., 

231  Franklin  St.,  $90. 
Lockers— H.    M.    Schick    Co.,    135    Te- 
hama  St..   $5236. 
Rooting— Mallott  &  Peterson.  20th  and 

Harrison  Sts.,  $486. 
Sheet    Metal— Guilfoy   Cornice   Work.=, 

I2:)l   Howard  St..  $987. 
Hollow    Metal— Price    Bldg.    Specialty, 

683   Howard    St..    $1RS7, 


nded 


Award    Re 

SCHOOL  Contract   Price.  $105,184 

GRASS    VALLEY.    Nevada   Co.,    Calif. 
One  -  story  reinforced  concrete  school 

building  (ten  classrooms). 
Owner— Grass    Valley    Jtmior    High 

School  District. 


.Vrchltcct— Fred   Relmers,  233   Po«t  St.. 

San   Francisco. 
Contractor— E.   T.    Lelter  &   S<jns,   811 

37th  St.,  Oakland. 

Recommendation  made  to  the  PW.\ 
that  contract  be  awarded  to  K.  T. 
Lelter  &   Sons  at  $105,184.30. 

Plans  Awaiting   PWA  Approval 

ADDITION  Cost,    $30.00ii 

.Ulf^LBRAE.  San  Mateo  County.  Cal. 
Chadhourne  Avenue. 

Addition  to  Mlllbrne  elementary  school 
(add  three  new  classrooms,  en- 
large auditorium,  new  steam  heat- 
ting  system,  new  plumbing  sys- 
tem, add  new  lunch  room  and  gc  n- 
eral  repairs)  and  addition  to  Lo- 
mita  Park  School  (add  two  new 
classroom-s.  new  lunch  room,  new 
steam  heating  system,  new  pluir.b- 
ing  system   and  general  repairs). 

Owner  —  Millbrae  Elementary  School 
District. 

.Architect— Thomas    Edward.s    9    Gcarv 
St.,   San  Francisco. 
Bids  will   he  asked   shortly. 


CONTRACT   AWARDED 

SAN  FRANCISCO— R.  P.  Paoli.  3169 
Fillmore  St..  at  $2699  awarded  con- 
tract by  Department  of  Public 
Works,  for  interior  and  exterior  paint- 
ing of  the  Excelsior  School,  Excelsior 
.\ve.    and    London   Street. 

BIDS   OPENED 

AUDITORIU.M  Cost.     $35,000 

PLEASANTON.  Alameda  Co.,  Calif. 

One-story    reinforced     concrete    audi- 
torium  (to  seat  approx.  900.) 

Owner— Amador     .loint      High     School 
District. 

.\rchltect— Henry   S.    Smith.    Humboldt 
Bank    Bldg.,    San    Francisco. 
Low   Bidder:     A.    Nelson.    242    Ocean 

Ave.,    San   Francisco. 
Complete    bids    follow: 

(1)  deduct  for  omitting  border  lights: 

(2)  deduct    for   omitting  footlights; 

(3)  deduct     for    omitting      radio      and 
sound    system; 

(4)  Excavation,    per    cu.    yd.: 

(5)  Concrete    forms,    per   cu.    yd. 

(6)  Concrete  forma,  per  sq.   ft. 

(7)  Rein,  steel,   per  lb. 

.\.    Nelson.    San    Francisco $53,268 

(1)  330 

(2)  480 

(3)  1.110 

(4)  3.0fl 

(5)  10.00 


(6) 


1.135 
1.10 
11.00 


Bids  referred  to  Dif 


Atto 


CONTRACT  AWARDED 

SAN  FR.\NCI.SCO— Pearson  &  John- 
.son.  2031  Bryant  St..  at  $585  awarded 
contract  by  Department  of  Public 
Works  for  moving  four  bungalows  at 
the  Polytechnic  High  School.  Fred- 
erick St..  bet.  Willard  and  Areuello 
Blvd. 


BIDS   OPENED 

HIGH   SCHOOL  Cost.   $60,000 

PIEDMONT.   Alameda  Co..   Calif. 

One  -  story  reinforced  concrete  high 
school  unit  (S  classrooms  and  mu- 
sic   room)    tile    roof. 

owner— Piedmont  Union  High  School 
District. 

Architect— TV.    H.    Weeks.    525    Market 


Lower  Bidder— George  .1     Ma 

York    Drive,    Piedmont. 
<-'omplete    blda   follow: 
(i)  add     for     arcade     and     clJ 
No.    8; 

(2)  luld    for   sidewalks; 

(3)  add    for    heating   Hyatem; 

(4)  add    for    henflng    «y«lom     In 

classroom    No    8 

(5)  Concrete     per  ( u     ft 
Getirge  J.   M  ujn  i     I  bdinont 

(1) 
(2) 


N.  H.  Sjobi  IB  &  Son,  Oakland 


1.00 

$68,217 

8,745 


Contracts  Awarded. 
GV.MNAsntM  Cont.  Price,  $97,400 

SAN  FRANCISCO.    Willard  and  Fred- 
erick streets. 
One-story  steel  frame,   brick  and  ter- 
ra   cotta    gymnasium    (Polytechnic 
High    School)    concrete   side   walls  . 
and   floors,    etc. ;    locker  rooms  on 
first  floor,  gymnasium  on  second, 
sunrooms,  ofHcea,  etc. 
Owner — City  of  County  of  San  Fran- 
Architect — Chas.   Sawyer,   City  Archi- 
tect, City  Hall. 
Structural   Engineer— H.    C.    Vensano. 

251   Kearny  St. 
General  Work— F.  C.  Amoroso  &  Sons, 

Wallace   and    Keith   Sts..   $97,400. 
Mechanical    Equip.    &    Plumbing — An- 
derson   &    Rowe,    45    Belcher    St., 
$15,774. 
Electric — Spencer    Electric    Co.,     Mo- 
nadnock    Bldg.,    $3429. 


Bids  Opened. 

HIGH   SCHOOL  Cost,    $75,000 

GUSTINE,  Merced  Co.,  Calif, 
(me-story      frame   and      stucco      high 

school  (steel  trusses  in  auditorium) 

four  classrooms,  auditorium  to  seat 

500,  and  cafeteria, 
owner  —  Gustine   Union   High   School 

District. 
Architect— W.    G.    Corlett   and    B.    A. 

Russ.  1801  Bank  of  America  Bldg., 

Oakland. 
Low  Bidder  —  Carl  N.  Swenson.  355 

Stockton   Ave..    Sun    Jose. 
Complete  bids  follow: 

Carl  N.  Swenson,  San  Jose $  96,867 

O.    H.    Chain.    Stockton 100,800 

F.    C.    Stolte,    Oakland 108,600 

Bids    referred    to    district    attorney 
for  checking. 


Plans  Being  Prepared. 

SCHOOL  Cost.    $34,000 

.VIORRO,  San  Luis  Obispo  Co..  Cal. 
One-story  school  building, 
owner- Morro    Union   School   District. 
.Architect — Louis    N.    Crawford.    Santa 

Structural    Engineer— H.    J.    Brunnier 
Sharon  Bldg.,  San  Francisco. 


St., 


Fra 


Plans  Being  Prepared. 
SCHOOL  Cost,   $30,000 

C.-V-MBRIA.  San  Luis  Obispo  Co..  Calif. 
One-story    frame    school    building. 
Owner — Cambria    School    District. 
Architect — Louis    X.    Crawford,    Santa 
Maria. 
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Plans  Being  Prpared 
SCHOOL  Cost.    SI 

CAYUCO&,  San  Luis  Obispo  Co.. 
One-stoo'  frame  school  building, 
owner— Cayucos  School  District. 
.\rchltecl — Louis    X.    Crawford.    S 

Maria. 
Structural    Engineer — H-    J.    Rrun 

Sharon  Bldg..  San  Franci.«co. 


Bids  Opened. 

KECOX.    SCHOOL  Cost.   JlO.Orin 

KAN   LEANDRO.   Alameda   Co..   Calif. 

Clarke.    Hepburn.    Carpentier    and 

Saunders    Streets. 
Repairs    and    reconstruction     of    Lin- 
coln   School. 
Owner — San    Leandro    School    District 

(Wm.  Lucio.  Secretary). 
Engineer  —  H.     J.     Brunnier.     Sharon 

Bldg..  San  Francisco. 
Low   Bidder  —  Fred   J.   Early  Jr..   368 

Pine   St.,   San   Francisco.   il7.550 
Only    other    bid    was    submitted    by 
Tavlor   &   Jackson.    San    Francisco,   at 
$19,178. 

Fred  J.  Early,  allowed  a  deduction 
of  $200  for  salvage  materitls. 

Recommendation  made  to  PWA 
that  contract  be  awarded  to  Fred  J- 
Early  Jr. 

To  Ask  Bids  Within   One  Week. 
RECON.  SCHOOL  Cost.  $38,000 

SAN  LEAXDRO.  Alameda  Co..  Cal. 
Reconstruct  Washington  School. 
Owner — San   Leandro   School   District. 
.Structural  Engineer  —  H.  J.  Brunnier. 
Sharon   Bldg..    San   Francisco. 

To  Ask  Bids  Within  One  Week. 
RECOX.    SCHOOL  Cost.    $35,000 

SAN  LEANDRO.  Alameda  Co..  Calif. 
Reconstruction  of  McKinley  School. 
Owner — San  Leandro  School  District. 

Contract    Awarded. 

SHOP  Cont.    Price.    $16.9*9 

FORT  BRAGG.  Mendocino  Co..  Calif, 
one-story  wood  shop  building  (128x70 

ft.)    w-ill   contain   woodwork    shop. 

57x38  ft.,   metal  work,   mechanical 

drawing,    printing,    classwork   and 

storage. 
Owner— Fort  Bragg  Un.    High   School 

District. 
Architect — N.    R.    Coulter.    46    Kearny 

St..  San  Francisco. 
Contractor — Independent    Constr.    Co. 

549  Fell   St..   San   Francisco. 
Complete    bids    published    Nov.    2.'.. 

Preparing  Working   Drawings. 
SCHOOL  Cost.    $20,000 

FAIR  OAK&.   Sacramento  Co..    Cal. 
One-story  frame  and  stucco  school  (4 

classrooms), 
f.iwner — Orangevale     School     District. 
Architect — Chas.    F.    Dean.    California 

Life   Bldg..    Sacramento. 
Application    filed    with    the    WPA. 

BIDS    REJECTED 

GYMNASIUM  Cost.   $60.00U 

AUBURN.  Placer  Co..  Calif. 
One-stor>'  steel-concrete  gymnasium. 
f»wner   —   Placer   Union   High   School 

District. 
Architect   —   "W.    E.    Coftman.    Forum 

Bldg..  Sacramento. 
Low  Bidder  —  Petersen  &  Steinbren- 
ner.  Sacramento.  $95,000. 
Only    other    bid    was    submitted    by 
Lindgren  &  Swinerlon.  San  Francisco, 
at    $99,600. 

.New  bids  will  probably  be  asked. 

Bid    Opening     Date     Postponed     Until 

December  21,  2  P.  M. 
GYMNASIUM  Cost.  $50,900 

TUOLUMNE.  Tuolumne  Co..  Calif. 
One--ttory    reinforced    concrete    high 

school  gymnasium. 
Owner    —    Summerville    High    School 

District. 


Architect— Frank   V.    Mayo.    lOS    East 

Miner  St..   Stockton. 

Date  was  previously  set  for  Dec. 
14.  2  P.  M. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  de- 
posit  of  $20.00. 


office 


One-story    frame      and    stu 
building. 

Owner— Morris  Draying  Co..  3010  Elm- 
wood  Ave.,  Oakland. 

.Architect— R.  C.  Schuppert,  1530  Wel- 
lington St.,   Oakland. 


Contracts  Awarded. 

.\UDlTORIUM         Cont.    Price.    $42,210 

.>^AX  FRANCISCO.     N  20th  Street  bet. 

Missouri  and  Texas  Sts. 
t,)ne-story  auditorium  at  Daniel  Web- 
ster   School    (steel    frame)    57x92- 
fcct:  to  seat  400. 
Owner — City  and  County  of  San  Fran- 
Architect — Chas.    Sawyer.   City  Archi- 
tect, City  Hall. 
Contractor — Monson    Bros..    475    Sixth 
St..  San  Francisco. 


Commissioned  To  Prepare  Plans. 
GYMNASIUMS  Cost.  $10,000  each 

SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. 
Two  Junior  High  School  gymnasiums. 
Owner  —   Santa     Cruz   Junior      High 

School  District. 
.\rctiitect    —    John    J.     Donovan,     950 

Parker  St..   Berkeley. 
Application   filed   with    the  WPA   to 
a.«sist    financing   project. 


BOND    ELECTION 

ALAMEDA  COL'NTY.  Cal.  —  Stony 
IJrook  S-chool  District  will  vote  on 
December  27.  on  a  proposal  to  Issue 
bonds  in  the  amount  of  $2000.  proceeds 
to  finance  construction  of  improve- 
ments to  school  in  the  Stony  Brook 
School    District. 

Chester  IJrook.  Clerk  of  the  Board 
of  Trustees  of  the  District. 


16— BANKS,    STORES   AND 
OFFICES 


Plans   Complete. 

RESTAURANT  Cost,  $7,000 

SAN    FRANCISCO,    Cal.      E.     Portola 

Drive.    189    S.    High. 
One-story    frame    restaurant. 
Owners — Fat    Boy    Barbecue    Cabins. 

Inc.,    624    New   Call    Bldg. 
-Architect— Albert    Larson,     2671     16th 

Ave. 


Ornamental    and     Miscellaneous     Iron 

Contract  Awarded. 
.MARKET  Cost,   $15,000 

SAN  FRANCISCO.     West  Portal  Ave. 

and   Vicente  St. 
One-story  Class  C  reinforced  concrete 

nut  rket   building. 
Owner— W.  R.  Ptay,  1370  Harrison  St., 

San   Francisco. 
Engineer  —  Ellison  &  Russell.  Pacific 

Bldg..   San   Francisco. 
Contractor — Mission  Concrete  Co..   270 

Turk  St..    San   Francisco. 
Ornamental    and    Miscellaneous    Iron — 

I'atierson    &   Koster   Iron   Works, 

2sn  13lh  St..  San  Francisco. 

December  6.  1935 
Contract  Awarded 

ALTERATIONS  Cost,   $3,000 

SAN   FRANCISCO.     519  California   St. 
Replace   terrazzo    in   corridors,   marble 

w-ork  and  rubber  tile.  etc. 
Owner— Capital   Co..    625   Market    St. 
Plans  by  Construction  Dept.  of  Owner. 
Contractor— Ray  Cook  .Marble  Co.  1535 

Powell  Street. 

CONTRACT   AWARDED 

SAN  RAFAEL.  Marin  Co..  Calif  — 
I  low  Gasteani  Co..  571  Mission  St, 
San  Francisco,  awarded  contract  by 
Marin  Water  District  for  installing 
new  type  heating  plant  in  the  oOce 
building  in  the  District  Offices  in 
San    Rafael.  , 

Plans  Completed. 

OFFICES  Cost,    $4000 

I'AKLANE".    Alameda    Co..    Cal       No 
29S0  Elmwood  Avenue. 


Contract  Awarded, 

AUTO   BLDG.  Cost,   $30,000 

RENO,  Washoe  Co..  Nevada.  No.  309 
South   Virginia  Street. 

One-story  brick  and  steel  auto  build- 
ing   (78x120   ft.) 

Owner — C.   H.  Eaton.  Premises. 

Architect — L.   A.    Ferrus,   Reno. 

Lessee  —  Nevada  Auto  Supply  Co.. 
Reno. 

Contractor — Wine  &  Williams.   Reno. 


Contract  Awarded. 

REPAIR   OFFICES  Cost.    $2500 

SAX  FRANCISCO.  Xo.  150  California 
S-treet. 

Repair  fire  damage  to  offices. 

flwner — George  Billings. 

Architect— Xot  Given. 

Contractor — Ira  W.  Cobum.  201S  Mar- 
ket St.,  San  Francisco. 


To   Be  Done  By   Day's  Work. 
.ALTERATION'S  Cost.    $2,000 

SAX     FRAXCISCO.     Calif.      1535    Van 

Ness   Ave. 
.Alterations  to  sales  room. 
Owner — J.  E.  French  Company,  O'Far- 

rell  &  Polk  Sts. 
-\rchitect — Not  given. 


Contract  Awarded 

STORE  Cost.    $4,000 

OAKLAND,  Alameda  Co.,  Calif.    3764 

Piedmont  Ave. 
<-'ne-story  frame  and  stucco  store  bldg. 
owner — A.  Rowe.  2764  Piedmont  Ave., 

Oakland. 
.Architect— Xot  Given. 
Contractor — J.   J.   Moore  Co..  354  Ho- 

bart  St.,   Oakland.  .i 


Bids  Opened 

-ADMIN.   BLDG.  Cost.   $85,000 

S-AX  FRANCISCO.  SE  Bush  &  Stock- 
ton Streets. 

Three  -  story  reinforced  concrete  ad- 
ministration building  for  the  San 
Francisco   Bay  Exposition. 

Ow^ner— City  and  County  of  Sao  Fraii- 
cisco. 

-Architect- W.  p.  Day,  Financial  Cen- 
ter Building. 

Ix>w  Bidder— Lindgren  and  Swinertor. 
225  Bush  Street. 
Complete  bids  follow; 

(1)  Work  complete; 

(2)  Work  complete  w^ith  footings  plac- 

ed at  a  greater  depth; 

(3)  Work  complete   with  cast  cement 

columns  on  exterior  of  building. 

Lindgren  &  Swinerton_ (1)  $128,548 

- (2)      138.451 

- - — (3)     140.781 

Monson    Brothers   (1)  $130,400 

(2)     138,415 

<3)     152.200 

-Anderson  &  Ringrose (1)    $131. S4S 

(2)     171.45S 

- (3)     173.874 

P.  J.  Walker  Co (1)     138.244 

(2)     147.800 

(3)     149,999 

MacDonald   &   Kahn_ (1)     146,095 

_(2)     164,202 

.- _(3)     169.202 

Bids  held  under  advisement. 

Plans  Being  Figured 

STORE  Cos'.,   $3,000 

SAX  JOSE.  Santa  Clara  Co..  Cal.    The 

-Alameda. 
One-storv-  brick  store  building  (44x33- 

ft.)    built-up    asphalt    roof,    brick 

walls,  cement  floors,  etc. 
Owner— W.  McTich. 
Architect — Charles    McKenzie,    Twohy 

Bldg.,  San  Jose. 
About    two    weeks    will    be    allowed 
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Owner — Taking    Bids 

Hi:STAURANT  Cost,   JT.uOO 

I'UAN'CISCO.     E   Portol^i   Drive. 
1  S.  High  St. 
lury  frame  restaurant. 

1  — Kat  Hoy  Barbecut'  Cabins  Inc. 

021  New  Call  Bldg. 
Architect— Albert    Larson.    207  1    ICll: 


PREPARING    PLANS 

LOS  A.vc.ELES,  Cal.— Architects  D. 
i.  and  Jc.lin  Parkinson.  808  Title  In- 
iirance  Hlds..  are  preparing  prelim- 
n.uy  plans  fur  an  ad-dltion  to  the  of- 
ic  building  on  the  southeast  corner 
of  VVIIshire  Blvd.  and  Westlake  Ave. 
for  the  Westlake  Medical  Building  As- 
iation.  George  C.  Brush,  manager. 
The  addition  will  be  a  13-story.  Class 
A  structure.  57x.iG  feet  in  area;  steel 
ne  construction,  brick  facing,  ter- 
coll.i   trim,   etc.   Cost.   $350,000. 

COMPLETING    PLANS 

PASADENA.  Calif.  —  The  Pasadena 
Valer  Dept..  City  Hall.  Pasadena,  is 
completing  plans  for  three  buildings  to 
be  built  on  Manzanita  Ave.  between 
itone  ad  Glen  Aves.,  Pasadena.  A 
PWA  allotment  of  J57.272  has  been 
granted.  The  warehou.se  and  office 
building  will  be  52x2-13  feet,  the  work- 
shop and  garage.  32x217  feeL  and  the 
automobile  storage  shed.  32x274  feel. 
Construction  will  be  of  reinforced 
concrete.  Bids  wil  probably  be  taken 
soon. 


Contract  Awarded 

ALTER  STORE  Cost.   $1,600 

SA.V  FRANCISCO.    950  Market  Street. 

Mations  to   store. 
Owner— Theodore  Schmidt,   premises. 
Architect — Not  Given. 
Contractor— Unit  Bilt  Fixture  Co.,  2665 

Jones  Street. 


17— 


THEATRES 


PREPARING  PRELIMINARY  PLANS 
OS  ANGELES,  Cal.— Architect  S. 
Chas.  Lee.  1648  Wilshire  Blvd..  is 
preparing  preliminary  plans  for  alter- 
ing and  repairing  the  interior  of  the 
Lop«s  State  Theater  at  the  corner 
of  Broadway  and  7th  St.  CosL  $100.- 
000.  ; 

18— WHARVES    &    DOCKS 


BIDS   WANTED 

SAN  FKANCISCe.— Until  I'ec.  2li,  2 
P.  JL.  bids  will  be  received  by  State 
Board  of  Harbor  Commissioners.  Ferry 
Bldg..  for  furnishing  and  instalhng 
eleven  steel  rolling  doors  for  connect- 
ing wharf  and  wharf  ehed  at  Piers 
24  and  2C.  Frank  G.  White.  Perry 
Building,  Chief  Engineer.  Plans  and 
specifications  may  be  obtained  from 
above  office  upon  deposit  of  $20.00. 


Bids  Opened 

WH.4RF,    ETC.  Cost.    $270,879 

O.AKLAND.  .Mameda  Co.,  Cal.  Outer 
Harbor. 

504-foot  extension  to  wharf  (creosoted 
apron,  concrete  bulkhead  wall,  as- 
phalt  surfacing,   etc.) 

Owner- City  of  Oakland  Port  Com- 
mission. 

Plans  by  Engineering  Dept.  of  Owner. 

Low   Bidder — A.   W.   Kitchen   Co.,    110 
Market  St..  San  Francisco. 
Complete  bids  follow: 

(A)  A.  W.  Kitchen  Co.,  San  Francisco 
5206,747. 

(B)  Healy  -  Tlbbitts  Const.  Co..  San 
Francisco,   $209,316. 

The  .ruantities  were: 
(  1)  reinforced   concrete   pile,   per  If.; 
(  2)  pile  jackets,  per  I.f. ; 
(  3)  creosoted  pile,  per  I.f.: 
(  4)  green  bearing  and  brace  piles,  per 

lin.  ft.; 
(  5)     Cla.ss  A  reinf.  cone,  per  c.y.; 
(  61  Class  B  reinf.  cone,  per  c.y.; 
(  7)  Reinforcing  steel,  per  lb.; 


olcd    timiier.    MFBM    (0    lbs 
treated) ; 
<  9)  do  (12  lbs.   treated); 
(10)  green   timber.   MFBM; 
(ID   riprap  rock,  per  ion. 
Unit  prices  follow: 

(A)  (B) 

<  II %     2.10  $  1.20 

(   2)  4.05  2.25 

(  3)  '.SO  1,00 

<  4)  .41  .45 
I  5)  21.00  14.50 
(   0)                             15.00                   14.00 


.045 


.045 


I   !•  I  S9.,50 

(   ill  118.50                   112.00 

II")  64.00                   66.00 

(11)  1.60                     1.70 

Bids  held  under  advisement. 

Ts— MISC.  CONSTRUCTION 

Planned 

SWI.MMl.NG   rxiOL  Cost,   $10,000 

SAN  JOSE,   Santa   Clara  Co..  Calif. 

New  swimming  pool. 

Owner— Han  Jose  Country  Club. 

.\rchitect — Not  Selected. 

Following  have  been  appointed  on  a 
committee  to  carry  out  details  for  fi- 
nancing and  construction.  E.  L.  Bron- 
son.  J.  Derrol  Chace.  Clovis  C.  Poni- 
erny,  A.  A.  Zolezzi  and  J.  L.  Haskins. 
(8507) 


BIDS    OPENED 

SAN  FRANCISCO.  —  Empire  Const. 
Co..  Ltd..  Russ  Bldg.,  at  $16,880  sub- 
mitted low  bid  to  Public  Utilities  Com- 
mission for  atlditions  to  Hangars  Nos. 
3  and  4  at  the  Municipal  Airport. 

Complete  bids  follow; 

Empire  Const. .  Co $10,880 

A.   H.   Vogt  Company 17.870 

Hanson  Brothers  19.t*79 

Frank  J.   Rcilly  19.iiSl 

Bids  held  under  advisement.  • 


site  at  Alameda  and  Macy  Streets  for 
the  Santa  Fe.  Union  Pacific  and  the 
.Southern  Pacific  railroads.  Tentative 
plans  provide  for  a  series  of  mruc- 
turcs  fronting  approximately  900  feet 
on  Alameda  .St.  Work  is  under  way 
at  this  time  on  a  ste.am.  air  and  water 
service  tunnel.  5  ft.  wide,  ny,  ft.  high 
and  000  feet  long.  A.  J.  Barclay,  con- 
struction engineer  for  the  terminal 
company,  is  In  charge  of  the  work. 
The  plans  are  being  prepared  by  the 
owner's  drafting  organization. 

Bids  Rejected. 

LIXESTOCK   BLDG.  Cost.   $640,000 

SA.V  MATEO  COUNTY.  Cal.  Vlslta- 
cion  Valley.  South  McLaren  Park 
(.54-acre   tract). 

One  -  story  reinforced  concrete  and 
steel  livestock  bldg.  (steel  trusses; 
horse  show  arena.  300x400  feet; 
clear  truss  span  over  entire  area, 
stadium  to  .seat  10,000.  flanked  on 
each  side  by  horse  stall  units  (300 
stalls)  stadium  portion  height  will 
be  100  ft.  with  300  ft.  span,  show- 
er rooms  for  horses,  dormitory 
units  for  grooms,  etc.) 

0«ner— Agricultural    District    1-A. 

Architect- W.  D.  Peugh.  3:!3  Montgom- 
ery St..   San   Francisco. 
New  bids  will  be  asked  shortly. 
Un    previous    bid    opening    low    bids 

were   submitted   as   follows: 

Work  Complete— MacDonald  &  Kahn. 
Financial  Center  Bldg.,  San  Fran- 
cisco,   $936,639. 

Segregated    General— Barrett   &    Hilp, 
"I.,    San    Francisco, 


1.000. 


PREPARING   WORKING    DRAWINGS 

LOS  ANGELES,  Cal.— Los  .\nge!ej3 
Union  Terminal  Co..  726  N.  .\lameda 
St..  has  started  the  preparation  of 
working  drawings  for  the  new  pas- 
senger station  to  be  built  on  the  Plaza 


Mechanical  Equipment — Alta  Elec.  & 
Mechanical  Co..  467  O'Parrell  St., 
San  Francisco.  $26,821. 

Electric — American  Electric  Construc- 
tion Co..  462  Bryant  Street.  San 
Francisco.  $29,952. 

Structural  Steel  —  McClintic-Marshall 
Corp.,  20th  and  Illinois  Sts.,  San 
Francisco.    $154,700. 

Stadium  Seats  —  Heyivood  Wakefield 
Co..   ISO  New  Montgomery  Street. 
San    Francisco.    $2f4.660. 
Complete   bids   published   Dec.    4. 


SAN  FRANCISCO — Valve  Houses  &  Pipe  Covering — (City) 


SAN  FRANCISCO.— G.  Williams  Co. 
315  Primrose  Rd.,  Burlingame,  at  $36.- 
IS3.50  submitted  low  bitl  to  the  Public 
Utilities  Commission.  City  Hall,  un- 
der Spec.  No.  S.P.W.D.  SS.  for  con- 
struction of  valve  houses  and  wood 
covering  for  pipe  on  trestle  for  tl-.e 
Bay  Crossing  Pipe  Line  No.  2.  The 
contract  provides  for  construction  of 
protective  wood  covering  and  inci- 
dentals for  sections  of  the  pipe  line 
on  timber  trestles  over  marsh  lands 
bordering  San  Francisco  Bay  at  Dum- 
barton Strait  in  Alameda  and  San  Ma- 
teo counties;  a  valve  house  of  wood 
fra-me  with  corrugated  siding  and  roof 
on  the  east  shore  of  Dumbarton  Strait 
in  Alameda  County:  and  a  valve  house 
of  wood  frame  with  cement  plaster 
and  stucco  finish,  and  a  tile  roof,  near 
Redwood  City.  San  Mateo  County. 

-\  total  of  approximately  19,250  ft. 
of  66-in.  diameter  steel  pipe  is  to  be 
covered. 

The  work   involves: 
(I)  348  MBM  redwood  lumber,  in  place 
(2>  5.000  lbs.  furnishing  and  installing 
bolts,  nutfi,  washers  and  miscella- 
neous steel: 


(3)  27,000  sq.  yds.  painting  wood  cov- 
ering for  pipe; 

(4)  lump  sum,  constructing  a  valve 
house  above  foundation  at  east 
side  of  S.  F.  Bay; 

(5)  lump  sum,  constructing  a  valve 
house  above  foumlation  at  Red- 
wood City; 

(0)  10.000    lbs.'  installing    metal    work 

furnifihed  by  the  city; 
(7)  210   sq.    ft.   furnishing  and   instal- 
ling eteel  fioor  grating; 
(S)  50   each    furnishing   and    installing 
"Cinch"  anchor  bolts. 
Total  bids  follow: 
(.\)   G.  W.   Williams  Co..  Burlingame, 
$36,183.50. 

(B)  M.  J.  Lynch,  San  Francisco,  $37,- 
037.50. 

(C)  Bairett  &  Hilp.  San  Francisco. 
$42,815.00. 

(D)  Eaton  &  Smith.  San  Francisco. 
$47,077.50. 

(E)  C.  C.  W.  and  H.  H.  Haun.  San 
Francisco,    $51,855.00. 

(F)  Toudall  Const.  Co.,  San 
$65,665.00. 

Unit  bids  follow: 


(A) 


(B) 


70.00       S     90.00       $  105.00       $  110.00      $  109.00 


5000.00 

4500.00 

3100.00 

4750.00 

7000.00 

2500.00 

2200.00 

1870.00 

2000.00 

2800.00 

.02 

.015 

.05 

.02 

.15 

1,50 

1.50 

2.50 

2.50 

3.30 

.25 

1.00 

2.50 

2.00 

4.00 
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Contract   Awarded. 

COI^UMBARIL'M  f'osl.    $ 

SAN    MATEO.    San    Mateo   Co..    Calif. 

Temple  Emanuel  Cemetery. 
One-8tory   marble  columbarium. 

Owner— N.  A.  Meyerfeld. 
Architect~G.   A.  Lansluirgh.  321  Bush 

St..  San  Franciso. 
Contractor — Georgia  Marble  Co..   605 

Market  St..  San  Francisco. 
tNMS)  •  19 


Contract   Awarded. 

RADIO  S-TATION     Cont.  Price.  $15,526 
REDWOOD  CITY,   San  Mateo  Co. 
Frame   and    reinforced    concrete    radio 

.';tation. 
Owner — Hearst   Radio. 
Architect  —  Miss  Julia  Morgan.  Mer- 
chants'   Exchange    Ruilding,    San 
Francisco. 
Contractor—G.    H.    Meese.    1401    Flori- 
bunda  Ave..  Burlingame. 
As  previously   reported,    Robt.    Gar- 
cia.   0245    University    Ave..    Palo    Alto, 
awarded  contract  for  well  drilling. 


Bids  Opened. 

YACHT  HARBOR  Cost.  $350,000 

SAUSALITO,   Marin  Co..  Calif. 

Erect  eight  buildings,   shipyard   and 

steel  fencing. 
Owner— Golden   Gate   Yacht   Harbor. 

Ltd.,  897  Mills  BIdg.  San  Francisco 

(Albert  Von  Der  Werth.  President) 
Architect  —  Angus  McSweeney   (Willis 

Polk   &  Co.)   277   Pine   Street.    San 

Francisco. 
Lindgren  &  Swinerton,  225  Bush  St., 
San   Francisco,    submitted   only   bid   at 
$130,767. 

Complete  bid  follows; 
(1)  Work  complete  for  Bldg.  "'A",  not 

including    pavement    of    first    floor 

area,    piling,    concrete   beams   and 

footings.   $9,701; 
(2>  Work  complete  for  Bldg.  "B",  not 

including    pavement    of    first    floor 

area,    piling,    concrete    beams    and 

footings.    $14,728; 

(3)  Work  complete  for  Bldg.  "C",  not 
including  pavement  of  first  floor 
area,  piling,  concrete  beams  and 
footings,  $14,792; 

(4)  Work  complete  for  Bldg.  "D".  not 
including  pavement  of  first  floor 
area,  piling,  concrete  beams  and 
footings.    $29,507; 

(5)  Work  complete  for  Bldg.  **E*'.  not 
including  pavement  of  first  floor 
area,  piling,  concrete  beams  and 
footings.   $18,267: 

(6)  Shipyard  which  shall  include  BIdgs. 
Nos.  1,  2,  and  3.  but  not  including 
concrete  foundations  of  these  build- 
ings, such  as  walls,  beams,  piling 
and  concrete  slabs,  $41,272; 

(7)  Steel   fence  and   footings.    $2,500. 
Bid  held  under  advisement. 


20— MISC.  SUPPLIES  AND 
MATERIALS 


BIDS    OPENED 

LOS  AXGELES.  Cal— Bids  for  fur- 
nishing full  treated  pressure  creosoted 
poles,  f.o.b.  cars  trucks.  Los  Angeles 
Harbor  District,  under  Specifications 
No.  1842  were  opened  by  D.  P.  Nicklln. 
Purchasing  Agent  of  the  Los  An- 
geles Water  &  Power  Bureau.  207  S. 
Broadway.  December  H.  Bids  were 
taken  on  the  following: 

(1)  80  35-ft.  poles; 

(2)  225   40-ft.    poles: 

(3)  180   45-ft.    poles; 

(4)  100  50-ft.    poles; 
Bidders   were: 

(A)  Consolidated  Lumber  Co. 

(B)  Pan  Pacific  Pile  &  Constr.  Co. 

(C)  American  Lumber  &  Treat.  Co. 


(Dl    Mavdwell    &    Hartzcll,    Inc. 

(E)  J.   H.   Baxter  &   Co. 

(F)  Te.\as    Cresoting   Co. 

(G)  Joslyii  Company. 

(H)  C.   R.  Mccormick  Lumber  Co. 

Unit  bids  were: 

(1)         (2)  (3)  (4) 

<A) $12.95     $15.60     $18.90     $23.00 

(B) 12.40       14.50       16.55       19.50 

tC) .      12.50       16.20       19.75       23.25 

(D)  19.80       21.25       27.60       29.45 

(E) 11.35       13.85       17.50       21.80 

(F) 11.35       14.20       1C.35       19.75 

(G)- 13.50       16.80       20.78       25.55 

(H) 12.39       16.85       20.31       23.68 

All    terms    net.  'I 


CONTRACT   AWARDED 

SAX  FRANCISCO.  Calif.  —  West 
Coast  Linoleum  &  Carpet  Stores,  2703 
Mi.e.sion.  aw:irdcd  contract  by  T.  A. 
Brooks.  Purchaser  of  Supplies.  City 
Hall,  under  Bid  No.  1475,  for  fur- 
nishing linoleum  for  the  various  City 
departments  and  Institutions  for  a 
term  of  one  year,  December  1.  1935 
to  November  30,  1936. 


CONTRACT   AWARDED 

SAX  FR.^XCISCO.  Calif.  —  San 
Francisco  Water  Department,  at  $1.- 
t)54.5.T.  awarded  contract  by  T.  A. 
Brooks.  Purchaser  of  Supplies,  City 
Hall,  under  Bid  No.  1432.  for  furnish- 
ing galvanized  steel  pipe  nipples  for 
the   Water    Department. 


CONTRACT     AWARDED 

SAX  FRANCISCO.  Sloss  &  Brit- 
tain.  1400  Howard  St..  at  $0,304  each, 
awarded  contract  by  T.  A.  Brooks. 
Purchaser  of  Supplies.  City  Hall,  un- 
der Bid  Xo.  1479.  for  furnishing  3.000 
padlocks    for    the    School    Department. 


CONTRACT   AWARDED 

OAKL.\XD.  Calif.— U.  S,  Pipe  and 
Foundry  Corp..  Monadnock  Building, 
at  $39,265  awarded  contract  by  East 
Bay  Municipal  Utility  District.  Oak- 
land, under  Spec.  No.  160.  for  furnish- 
ing 30.000  l.f.  of  cast  iron  pipe  in  8- 
10-   12-   and   16-inch   diameters. 


BIDS   OPENED 

S.^X  FRANCISCO— John  A.  Roeb- 
ling's  Sons  Co.,  646  Folsom  St..  at 
50.13348  per  lin.  ft.  on  Item  1;  and  at 
$0.0924  per  lin.  ft.  on  Ite.m  2.  sub- 
mitted low  bid  to  T.  A.  Brooks.  Pur- 
chaser of  Supplies.  City  Hall,  under 
Bid  No.  2489.  for  furnishing; 
(1)   13.900      ft.      12-pair      lead-covered 

cable. 
(2>  5000   ft.    6-pair   lead-covered  cable. 

Identical  bids  at  $0,153  on  Item  1. 
and  at  $0.09Slt  in  Item  2.  were  sub- 
mitted by  the  following:  Graybar 
Electric  Co.;  Electric  Corp.  of  San 
Francisco;  Westinghouse  Elec.  Supply 
Co.;  General  Cable  Corp.:  American 
Automatic  Electric  Sales  Co.,  and 
General  Electric  Supply   Corp. 

Kellogg  Switchboard  &  Supply  Co  . 
I)id  $0.17125  on  Item  1  and  $.10465  on 
Item   2. 

Bids  held  under  advisement.  20 

December  9,   1935 
CONTRACT    AWARDED 

LOXG  BE.4CH.  Los  Angeles  Co., 
Cal.— Oil  Well  Supply  Co.  934  N. 
Alameda  St.,  Los  Angeles,  at  $22.- 
iHS.60  (plus  $547.13  .sales  tax)  awarded 
contract  by  the  Long  Beach  City 
Council  for  furnishing  67.000  ft.  seam- 
less steel  pipe  for  the  gas  department. 
20 

December   10,    1935 
BIDS   OPENED 

LOS  ANGELES,  Cal.— Bids  for  fur- 
nishing steel  reinforcement  bars  under 
Circular  Proposal  No.  238  were  opened 
by  the  U.  S.  Engineer.  Dec.  5. 

The  items  are: 

(1)  500.000  lbs.  %-in.  round  bars; 

(2)  0,200.000  lbs.    Vi-in.  do   (29  ft.  6-in. 

length). 

(3)  18.500,000' lbs.   %-in.         do; 


(4)  .SOO.OOO   lbs.    %-in.  do: 

(5)  350,000  lbs.    T4-in.  do; 

(6)  1.650,000    lbs.    1-in.  do: 

(7)  1,200,000  lbs.  1-in.  square  bare; 

(8)  675.000    lbs.    lV4-in.  do; 
19)  400.000  lbs.  IVi-in.  do. 

The  bids  were: 

Thirteen  identical  bids  were  sul 
mitted  by"  Ducommun  Corp.,  Blue  ] 
amond  Corp.,  J.  W.  Black,  Concrei 
Engr.  Co..  Soule  Steel  Corp..  1 
Hardware.  Patten-Blinn  Lumber  Cc 
A.  M.  Castle  Co..  Security  Materia 
Co..  Consolidated  Steel  Corp., 
Truscon  Steel  Corp. 

The  bids  were:  (1)  $2,875:  (2)  $2 
675-  (3)  $2,575;  (4)  $2,475;  (5)  $2,471 
(6)  $2,475:  (7)  $2,475;  (S)  $2,475:  (! 
$2,475;  total  $782,206.25;  shipped  fro: 
Torrance  or  Vernon;  discount  M 
1%   10  days  on  base  point  value. 

Sheffield  Steel  Corp..  (I)  $2.2945- 
(2)  $2.094544;  (3)  $1.994544;  (4)  to  0 
inclusive.  $1.894544;  total,  $606,473.: 
f.o.b.  Kansas  City. 

Los  Angeles  Iron  Steel  Co.,  (1)  $0< 
02675;    (2)    $.02475;    (3)    $.02375:    (4) 

(9)  inclusive.  $.02275:  total,  $721,656.2 
shipped  as  follows:  150  cars  from  Toi 
ranee:  100  cars  from  Huntington  Pari 
SO    cars   from    Emeryville;    discount 
of  1%.  10  days  on  base  point  value. 

California  Hardware  Co.  (alternut 
bid)  (1)  $.0309502;  (2)  $.0289502:  <; 
$.0279502;  (4)  to  (9)  inc.  $.026950 
shipped  from  Minnequa,  Colo. ;  tota 
$848,817.31;  discount  ^4of  1%,  10  day 
$.79    cwt.    freight   allowance. 

Consolidated  Steel  Corp.  (alterna 
bid)  (1)  $3.3268;  (2)  $3.1268;  (3)  $3 
0268:  (41  to  (9)  mciusive,  $2.9'26S;  tot 
$918,988.70;  shipped  from  Piltsburgl 
Pa.;  discount  ^vof  1%  10  days  on  baS 
point   value;   $1.17  cwt.    freight  allow 

Republic  Steel  Corp.  (no  bond) — (I 
$3.33728;  (2)  $3.13728;  (3)  $3.03728;  (^ 
to  (9)  inclusive.  $2.93728;  total,  $922 
161.52;  shipped  from  Buffalo,  N. 
$1.17  cwt.  freight  allowance;  cash  die 
count,    Vj   of  1%  on  base  noinl  value. 


CONTRACTS  AWARDED 

LOS  ANGELES.  Cal. — Contracts  f< 
furnishing  approx.  120.000  feet  of  8- 
I.D.    bell   and   spigot,    cast   iron   wal 
pipe,   have  been  awarded   by  the  Lfl 
.\ngeles   Water  &    Power  Bureau, 
P.  Nicklin.  purchasing  agent,  as  fol 

Items    (1)    and    (4)   to  U.    S.    Pipe 
Foundry  Co.,  at  $47,000. 

Items  (2)  (5)  and  (6)  to  America 
Cast  Iron  Pipe  Co.  at  $72.60. 

Item  (3)  to  National  Cast  Iron  Pip 
Co.  at  $23,500. 

The  bids  were  taken  on  deliverie 
of  20.000  ft.  laying  length  of  pipe  I 
16-  16%-  18-  and  20-ft.  lengths  to  eac 
of  the  following  yards: 

(1)  fob    trucks,    department'^    H 

St.  pipe  yard: 

(2)  do.  Van  Nuys  pipe  yard: 

(3)  do,  Slauson  and  Compton  Avenue 

pipe  yard: 

(4)  do,  Hewitt  St.  pipe  yard; 

(5)  do.   Van   Nuys  pipe  yard; 

(6)  do.  Van  Nuys  pipe  yard. 
The  bidders  were: 

(A)  American  Cast  Iron  Pipe  Co.: 

(B)  Pacific  States  Cost  Iron  Pipe  Co 
IC)  U.  S.  Pipe  &  Foundry  Co.; 

( D)  Florence   Pipe  Foundry  and   Ma 
chine  Co.; 

(E)  National  Cast  Iron  Pipe  Co.— I 
on  item  3  only.  $1,175  per  l.f.  (n 
shown  in  accompanying  tabulatio 
of  bids). 

The    bids,    showing    prices    per    l.f 

(A)  (B)  (C)  (D 

(1) $1.19  $1.21  $1.17  $1.1 

(2) 1.21  1.25  1.23  1.1 

(3) 1.19  1.21  1.18  1.; 

(4) 1.19  1.21  1.18  1.! 

(5) —      1.21  1.25  1.23  J.l 

(6) 1.21  1.25  1.23  1.! 

All  terms  net. 
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ACHIMERT  &  MATEMAt 


SAN  FRANCISCO  CITY 


SAN  KKAXl'ISCO— Until  Pc-c.  16.  3 
P.  M..  bkls  will  he  received  Ijy  T,  A. 
Brookis.  Purchaser  of  Supplies,  Room 
270.  I'ity  Hall,  under  Hid  No.  149.5. 
for  furnishing  five  miles  of  3/4  Rd. 
alloy  trolley  wire. 

Specificatiou.s  obtainable  from  above 
office. 


SAN  KRANCISCO.— Until  Dec.  16.  3 
P.  M..  bills  will  be  received  by  T.  A. 
Brooks.  I'urchaser  of  Supplies.  Room 
27(1,  City  Hail,  under  Bid  No.  1495,  for 
furnishing  concrete  meter  boxes,  lids, 
frames  and  covers,  for  the  S.  F.  Water 
Department  for  the  term  Jan.  1,  1936 
to  Dec.  31.  1936. 

Speclticatinns  obtainable  frrun  abov; 
office. 


SAN  FRANdSCO— Until  December 
,16.  3  1'.  M..  bids  will  be  received  by 
T.  A.  Brooks.  Turchaser  of  Supplies. 
Room  270.  City  Hall,  under  Bid  No. 
14S5.  fur  furnishing  pipe  and  fittings 
■for  the  term  January  1.  1936  to  April 
30,    1936. 

i    Specifications    obtainable    from    the 
above  ofRce. 


1  SAN  FRANCISCO.— Until  Dec.  20,  3 
P.  M..  bMs  will  be  received  by  P.  A. 
,Brooli.s.  Purchaser  of  Supplies.  Room 
270.  City  Hall,  under  Bid  No.  UR-149.S 
for  furnishing  wood  working  machin- 
ery   for   work    relief   projects. 

SpecificatiOTis  obtainable  from  above 
office. 

EAST  BAY  UTILITY^DIsfT 

OAKLAND.  Cal.— Until  December 
'l»,  5:30  P.  M.,  bids  will  be  received  by 
the  Ea.-it  Bay  Municipal  Utility  Dist.. 
John  Kiniljall.  Secl-etary,  512  16th  St., 
Oakland,  under  Informal  Proposal  No. 
708.  for  furnishing  195.000  sq.  ft.  of 
galvanized,  welded,  steel  wire  fabric. 
2-in.  X  4-in.  weave.  13  gauge,  AS  & 
W   both   ways,   60-in.   width. 

Specifications  obtainable  from  the 
'above  office.  • 

CANAL  ZONE 

;  PANAMA  CANAL  ZONE— Until  De- 
icember  16,  iri;30  A.  M..  bids  will  be 
rect-iv.-d  by  A.  L.  Flint,  General  Pur- 
iii  Hi;  OtTicer,  The  Panama  Canal. 
\\  iiL-ton.    D.    C.    under    Schedule 

!iii.   for  furnishing  miscellaneous 
■^11  I'll'  >   and   equipment,    including: 

Kth>!  alcohol,  asphalt,  white  lead, 
paint,  pi^'ments,  varnish,  paint  cans, 
mineral-seal  oil.  cup  grease,  foundry 
'blacking,  steel  shot,  caustic  soda,  pipe 
jclamps,  nashlight  batteries,  switch- 
boards, transformers,  snap  switches, 
jlead  sleeving,  tie  plugs,  asbestos  mill- 
l board,  oakum,  pacing  (flax,  asbestos 
|and  rubber),  automobile  tires  and 
'porcelain  insulators. 
I  Specifications  obtainable  from  the 
! above  office  and  from  the  Assistant 
jPurchasing  Agent.  The  Panama  Ca- 
'nal.   Fort   Mason,   San  Francisco. 

'      NAVY  DEPARTMENT 

WASHINGTON.  D.  C— Bids  will  be 
i  received  by  the  Bureau  of  Supplies  & 
Accounts.  Navy  Department.  Wash- 
|ington.  D.  C  for  furnishing  miscel- 
jlaneous  supplies  and  equipment  as 
I  follows: 

[fire    EXTINGUISHERS,      carbon- 
tetrachloride,      100;    Mare     Island. 
\         Sch.    6636;    Dec.    17. 


METAL.  Kalvanized     steel     expanded. 
4S.000  lbs;  Mare  Island  and  Puget 
Sound.     Sch.  6643;  Dec.  17. 
IJRAKE.   motor-driven  bending:   Mare 
Island.    Sch.  6653;  Dec.  20. 
Information    obtainaltle    from    above 
office  and  at  Headquarters,  12th  Naval 
District.    100   Harrison  St..   San   Fran- 
cisco. 


U.  S.  FOREST  SERVICE 

GOVERNMENT  ISLAND.  Cal.— Un- 
til December  16.  2  P.  M..  bids  will  be 
received  by  Frank  Haynie.  Supply  Of- 
ficer. Forest  Service  Supply  Depot. 
Government  Island,  Oakland,  as  fol- 
lows: 

BID  No.  30:j.5;  (1)  100  doz.  axe  handles 
double-bitted:  (2)  50  doz.  axe 
handles,  single-bitted;  (3)  25  doz. 
axe  bandies,  boys*,  double-bitted: 
(4)  2j  doz.  axe  handles,  boys' 
single-bitted;  (5)  25  doz.  axe  han- 
dles, belt,  single-bit:  (Ga)  lump 
sub  bid.  Items  1  to  5  inclusive  f. 
o.b.  bidder's  shipping  point:  (6bj 
lump  sum  bid,  Items  1  to  5  inclu- 
sive, f.o.b.  Government  Island. 
RID  No.  3036:  73  doz.  ladies'  shovels. 
BID  No.  3042:   (1)  100  belt  axe  sheaths 

(2)  200  D.   B.  axe  sheaths,   3Vi   lb.; 

(3)  50  axe  or  hatchet  marking 
sheaths;  {i)  50  D.  B.  axe  sheaths, 
3»^  lb.;  to)  150  I'ulaski  tool  sheaths 
(6a)  lump  sum.  Items  X  to  5  in- 
clusive f.o.b.  bidder's  shipping 
point:  (6b)  lump  sum  bid.  Items  1 
to  5  inclusive,  f.o.b.  Governmeni 
Island. 

BID  No.   3043.  4  Forestry  type  torches 
f.o.b.  bidder's  shipping  point  and/ 
or  Governmeni  Island. 
Specifications    obtainable    from    the 

above  office. 

GOVERNMENT  ISLAND,  Cal.— Un- 
til Dec.  17.  2  P.  M..  bids  will  be  re- 
ceived by  Frank  Haynie.  Supply  Of- 
ficer. Forest  Service  Supply  Depot, 
Government  Island.  Oakland,  as  fol- 
lows: 
BID    NO.    3053:    (1)    4    dozen    shovels, 

square  point,  I>  handle:   (2)  12  doz. 

handles,  shovel,  long  handle,  round 

point - 
BID  NO.   3054:    (1)   10  doz.  4  lb.  falling 

wedges;    (2)   12  doz.   16  lb.  do. 
Delivery   fob  bidder's  shipping  point 
and/or  Government  Island. 

Specifications  obtainable  from  abovj 
office. 


GOVERNMENT  ISLAND.  Ciil.— Un- 
til Dec.  16,  2  P.  M..  bids  will  be  re- 
ceived by  H.  R.  Marsh,  Assistant  Sup- 
ply Officer,  Forest  Service  Supply  De- 
pot. Government  Island,  as  follows: 
BID  NO.   3052:   20   folding   tables.   3-ft. 

wide   by   6-ft.    long; 

BID  NO.  3051:  (1)  60  nozzles,  fire  hose. 

plain    type;    (2)    20    Siamese    units. 

aluminum,    shut   off   type:    (3>    125 

wrenches,  spanner  bronze  slot  type. 

Delivery  fob   bidder's  shipping   poini 

and/or  Government  Island. 

Specifications  obtainable   from  abov_- 

WAR  DEPARTMENT 

FORT  MASON— Until  Decmber  17. 
10  A.  M..  bids  will  he  received  by  the 
Quartermaster  S-upply  Officer.  San 
Francisco  General  Depot.  Fort  Mason, 
under  Bid  No.   92S-36-419.   for  furnish- 


(4)  680    pes,    Ponderosa    Pine    lumber. 
No.  2  common. 

(5)  132   pes.  Douglas  Fir  lumber.   No. 
1  common. 

(G)  20U   lbs.   wire   nails,   common.   8d. 

(7)  35  gals.  lead  zinc  base  paint,  ready 
mixed,    blue    gray. 

(8)  50    lbs.    whiting    putty. 
Specifications    obtainable    from    the 

above  office. 


LOS  ANGELES.  Cal.— Until  Dec.  17. 
3  P.  M..  bids  will  be  recived  by  the 
U.  S.  Engineer  Office.  751  S.  Figueroa 
St..  for  furnishing  approximately  266.- 
000  bbls.  Portland  cement  in  paper 
bags  for  use  in  the  county  flood  con- 
trol projects  under  Circular  Prop.  No. 
276.      The   items  are: 

(1)  63,630  bbls.  delivered  within  city 
limits  of  Glendale  for  Verdugo 
Wash  and  Sycamore  Wash  proj- 
ects. 

(2)  53.400  bbls.  delivered  within  a 
radius  of  3  miles  from  Tijunga 
for  the  Haines  Canyon,  Duns- 
muir  Canyon  and  Eagle  Canyon 
projects. 

(3)  24,435  bbls.  delivered  within  a 
radius  of  3  miles  of  La  Crescenta 
for  the  Shields  Canyon,  Snover 
Canyon,  Hay  Canyon,  Weber  Can- 
yon and   Winery   Canyon  projects. 

(4)  101,985  bbls.  delivered  within  a 
radius  of  4^;^  miles  of  the  inter- 
section of  Charlotte  Ave.  and 
Rubio  Wash  in  the  City  of  Alham- 
bra,  for  Rubio  Wash,  Alhambra 
Wash,  San  Pasqual  Wash  and 
Mill  Creek  projects. 

(5)  22,550  bbls.  delivered  within  a 
radius  of  4  miles  of  the  intersec- 
tion of  North  Ave.  and  Eaton 
Wash.  Pasadena,  for  the  Eaton 
Wash  project. 

Bid  bond,  20%,  must  accompany 
bids. 

SAN  FRANCISCO— Until  December 
23,  bids  will  be  received  by  the  Officer 
in  Charge.  Signal  Corps  Procurement 
District,  Presidio  of  San  Francisco, 
under  Circular  No.  11.  for  furnishing 
28,008  duct  ft.  of  vitrified  clay  conduit 

Specifications  obtainable  from  the 
above  office. 


ing: 

(1)  41   tons   crushed   rock,   blu« 
No.  3  and  4  mixed, 

(2)  23    tons   clean    river   sand. 

(3)  20  bbls.  Portland  cement. 


clean 


FORT  MASON,  Cal.— Until  Decem- 
ber 20.  10  a.  m..  bids  will  be  received 
by  the  Quartermaster  Supply  Office, 
San  Francieco  General  Depot.  Fort 
.Mason,  under  Bid  No.  ;)28-3e-142,  for 
furnishing  miscellaneous  supples  and 
equipment  including  repair  parts  for 
Dodge  trucks:  fans;  water  pump  parts; 
ammetere;  power  plant  assemblies; 
cylinder  heads;   valves;   etc. 

Materials  are  for  shipment  to  the 
Department  Quartermaster.  Philippine 
Department,  Manila,  P.  I. 

Specifications  obtainable  from  the 
above   officp. 

U.  S,  PUBLIC  ROADS 

SAN  FRANCLSCO. —Until  Dec.  17. 
10  A.  M.,  bids  will  be  received  by  the 
Bureau  of  Public  Roads,  807  Sheldon 
Bldg..  461  Market  St..  for  hauling 
Government  -owned  equipment,  con- 
sisting of  one  75-h.p.  Allis-Chalmers 
tractor  with  bulldozer  mountings  and 
one  Galion  scarifier,  approximate  wt., 
14  tons;  from  the  Government  road 
camp  approxim.ately  3'i  miles  west  of 
Willows  on  the  Willows-Covello  Road 
to  the  Bureau  of  Public  Roads  Equip- 
ment Depot  at  Government  Island. 

Contractor  must  insure  the  Govern- 
ment against  all  lose. 

Information  obtainable  from  above 
office.  • 


22 


PACIFIC    CONSTRUCTOR 


EMGIMEERIMe  Ml. 


NEWS  INDEX 


fied   as  fo 


24.— SL   LlBht.  Syster 


26.— Railroads 
27— Firs    Alarm    S»S. 
28.— Fire   Egulpniflnt 
29.— Street!  &    High- 


Dams 
31.— pipe  Lines  and 

Wells 
32. — Sewers    &    Sewage 

Disposal  Plants 
33.— Water    Works 


34.- 


nds 


21 — 


BRIDGES 


CONTRACT   AWARDED 
RIVERSIDE  CdUXTY.  Cal.— Bycrts 

&   f^nn.    1131   X.    L'raiige  Grove  Ave.. 

Los  Angeles,  at  $al.S3S  awarded  con- 
tract by  the  State  Highway  Commis- 
fiion.  Sacramento,  for  the  construction 
of  an  overhead  crossing  near  tracks  of 
the  Southern  Pacific  Railroad  in  Riv- 
erside County  near  Beaumont,  con- 
sisting of  one  7iJ-ft.  steel  plate  girder 
span  and  four  48-ft.  steel  spans  on 
concrete   piers   with    timber   pile  foun- 


CORRECTION    IN    LOW    BIDDER 

ALAMEDA  COUNTY.  Cal.— A.  Soda 
&  Son,  5231  Grove  St..  Oakland,  at 
$49,469.50  submitted  the  lowest  reg- 
ular bid  received  by  State  Highway 
Commission.  Sacramento.  Dec.  4.  for 
the  construction  of  an  undergrade 
crossing  under  the  tracks  of  the  Sac- 
ramento Northern  Railway  at  Moun- 
tain Blvd.  in  Oakland,  consisting  of 
two  concrete  abutments  and  steel  su- 
perstructure and  approximately  416  l.f. 
of  roadway  to  be  graded  and  paved 
with  asphalt  concrete  pavement. 

The  check  accompanying  the  low  bid 
of  Albany  Cement  Contractors.  Inc  , 
Berkeley,  at  $47,508.50  was  incorrect- 
ly made  out  and  the  bid  declared  ir- 
regular. 

BIDS  OPENED 

KERX  COUNTY,  Cal.— Griffith  Co.. 
•j02  Los  Angeles  Railway  Bldg.,  Los 
Angeles,  at  $295,611  submitted  low  bid 
to  State  Highway  Commission.  .Sac- 
ramento, for  the  construction  of  a 
grade  separation  under  the  tracks  of 
the  Southern  Pacific  Co..  consisting  of 
two  reinforced  concrete  abutments  and 
a  steel  girder  structure  for  carrying 
the  tracks  of  the  railroad,  together 
with  incidental  structures:  the  con- 
struction of  a  reinforced  concrete 
bridge  across  Poso  Creek;  grading  and 
paving  of  approximately  2.2  miles  rf 
State  Highway,  and  construction  of 
incidental  structures  at  Famosa. 

The  work  involves: 
(  1)  1  lot  clearing  ana  grubbin- 
(  2)  3.000  M.  gals,  water- 
(  3)  83.000  c.y.   rdwy.  excav  . 
(  4)  2.700  c.y.  struc.  excav  •' 
(  5)  750  c.y.   ditch   excav  - 
(  6)  2.240.000    sta,    yds.    overhaul- 
(  I)  146  sta.  finishing  rdwy  - 
(  8)  1.400    tons   of   mineral   aggregate 

(road-mix  surf  )- 
(  91  1.250  tons  crusher  run  base- 
(10)  22.500  sq.   yds.   preparing    mixin- 
and  shaping  road  bed  (road-mix 
surface  treatment): 

n  V\ll  '"•  ^f"-  -="'=S'-ade  for  pave.: 
•4     IS  -S.^''•  '"^-  "'"*'    "^i"'  binder 

Uil  liil^  '°"=  asphalt  concrete; 

(15)  2.300  c.y.  Cla..s  A  Portland  cem 
concrete   (struc); 


(IC)    S30 


Clas 


A  Portland  cement 
foncretc  (curbs  and  gutters); 

(17)  1.120  c.y.  Class  A  Portland  cem. 
concrete  (slope  paving); 

(IS)  235  c.y.  Class  A  Portland  cem. 
concrete  (sidewalk): 

(19)  9  c.y.  Class  P  do  (railing). 

(20;   420.000  Ib.i.  ba.-  reinf.  steel; 

(21)  375.000  lbs.  fabricated  struc    steel 

(22)  300  l.f.   steel   bridge  rail; 

(23)  S.800    lbs.    cast    steel    (catchbasin 

manhole  and  air  vent  casUngs); 

(24)  1.100  lbs.  bronze  expansion  plates 

(25)  350  l.f.  S-in.   CMP; 

(26)  940  l.f.   10-in.  CMP; 

(27)  300  l.f.   12-in.   CMP; 

(28)  1.010  If.  15-in.  CMP; 

(29)  550  l.f.   18-in.   CMP- 

(30)  430   l.f.    24-in.   CMP; 

(31)  15  each  spillway  assemblies; 

(32)  800   l.f.   12-in.   cast  iron   bell  anc 

spigot  pipe: 

(33)  700  l.f.  3-in.  tile  drain  pipe: 

(34)  240  c.y.   rock   filling  material: 

(35)  1.020  l.f.   guard   rail; 

(36)  8  each   culvert  markers; 

(37)  1.0  mile  new  property  fence  (type 

A); 

(38)  1.0  mile  do   (type  B); 

(39)  6  each  fence  gates  (drive): 

(40)  140    c.y.    remove    and    dispose    cf 

existing  pave.; 

(41)  35  each  monuments; 

(42)  1  lot  pumping  and  elec.  equip.; 

(43)  1  lot  pump  house  fittings; 

(44)  3  tons  SC-2  liquid  asphalt; 

(45)  1   lot  misc.   item£  of  work. 
Total  bids  follow: 

(.4)    Griflith   Co..   Los  Angeles.    $295- 
611.00. 

(B)  J.    E.    Haddock.    Ltd.,    Pasadena 
$303,365.25. 

(C)  Bodenhamer  Const.  Co.,  Oakland 
$304,023.00. 

Unit  bids  follow: 

(-'^1  (B)  (C) 

'  "                $2000.00  $1500.00  $4000.00 

<  2)                       1.00  1.50  2.00 
'  3) .36  .40  .40 

<  <> 1.00  2.50  1  on 

<  => 100  2.00  1.00 

<  6)                         .005  .003  .005 
'  l>                      3-'i0  10.00  5.00 

<  l[ 3-»0  3.25  4.00 

,?  S-O"  3.70  4.00 

? "  .10  .,0 

;;"' n-i'o      14.00      20.00 

:  -09  -12  .10 

" 03  .03  .05 

'\*> 4-«  3.75  4.40 

;!?  SO-dO  22.00  18.00        r 

I:                       "5.00  14.00  17.00 

;;'' 15-""  18.00  16.00 

!                       »/-«">  16-00  17.00 

"                       60.00  63.00  50.00 

;? «L  -05  .04 

;;;' -065         .0625        or. 

I7il  ^'o  7-00  s.oo 

;5  -15  .15  .15 

,-i  -25  .34  .20 

«  !-»»  .90  1,00 

'-'^> l-M  1.00  1  ^0 


CAPITAL  CITY 
TITLE  COMPANY 


J.  C.  PALEN. 
Manager 

914  Seventh  Street 
Sacramento      :;      California 


I-') 1.50 

(2S) _  1.75 

(29) 2.00 

(30) 3.00 

(31) 15.00 

(32) 3,00 

(33) 10 

(34) _._  4.00 

(35) 1.25 

(36) 2.00 

(37) 550.00 

(38) 450.00 

(39) 20.00 

(40) _..  2.00 

(41) 3.00 

(42) 500.00 

(43) 2500.00 

<44) 23.00 

(45) 2000.00 


.50 

4.00 

I.OO 

2.50 

600.00 

630.00 

13.00 

2.50 

3.00 

2500.00 

500.00 

15.00 

1500.00 


BIDS  OPENED 

MONTEREY  COUNTY,  Calif.— 1 
J.   Tyler.   P.   O.   Box  206.  Oroville, 
Lord    &    Bishop.    Native    Sons    e; 
Sacramento,      at      $155,187.40.      bi;  : 
jointly,  submitted  low  bid  to  the  .- 
Highn-ay  Commission.  Sacrament 
the     construction     of    an     underg: 
crossing  under  the  tracks  of  the  -^ 
Ry.  al  Soledad.  consisting  of  two 
inforct-d  concrete  abutments  with  - 
superstructure;  and  grading  and  i...   - 
ing    roadway     with    Portland    cem.  :  ; 
concrete  pavement  and  road-mix  sur- 
facing. 

The  work  involvefi; 
(  1)  270  M.  gals,  water; 
(  2)  28.000  c.y.  rdwy.  excav..   uncLis- 
(   3)    430,000   sta.    yds.    overhaul; 
I  4)  4.800  c.y.  struc.  excav.; 
(  5i   210  c.y.  concrete  pave,   to  be  : 

moved ; 
I  6)  8.550  SQ.  yds.  subgrade  for  pave.; 
(   7)   41   sta.   finishing  rdwy.; 
(  8)  400  tons  mineral  aggregate  (road 

mix  surf.); 
(  9)  1.650  tons  crusher  run  base- 
do)  S  tons  liquid  asphalt  SC-2  (prime 

coat    for    surf.); 

(11)  20    tons    liquid    asphalt    ROMC-3 

for  surface; 

(12)  S  tons  do  (surface  seal): 

(13)  20  tons  liquid  asphalt  SC-2  (pen- 

etration): 

(14)  22   tons  Grade   E  asphalt    (mem- 

brane seal): 

(15)  30  tons  stone  screenings  (seal): 

(16)  1.750  c.y.  Class  A  Portland  cem. 

concrete    (pave. ) ; 

(17)  1.100  c.y.  do  (struc). 

(IS)  9  c.y.  Class  F  do  (ra'iling): 

(19)  86.000  lbs.  bar  reinf.  steel: 

(20)  3,460   each    pavement   dowels; 

(21)  668,000  lbs.  fabricated  struc.  st 

(22)  18    each    cast    steel    frames    ;,: 

covers : 

(23)  7.100  l.f.   furnish   treated  Doug; 

fir  piles,   including  test  piles; 

(24)  580    c.y.    Class    A    Portland    cej 

concrete  (slope  paving): 

(25)  68  If.  8-in.  CMP: 

(26)  3S0   l.f.    10-in.   CMP- 
CMP:' 

CMP: 

CMP; 
n.   CMP: 
n.    perf. 


etal    pit 


(27)  370  l.f.   12-ii 

(28)  38   l.f.   15-in 

(29)  .<!72   l.f.   IS-ii 

(30)  3.900   l.f.   24 

(31)  2.300    l.f.    8- 

underdrain. 

(32)  310   c.y.    rock  filling   material; 

(33)  540  l.f.   10-in.  vit.  clay  pipe; 

(34)  240  c.y.  Class  A  Portland  cem 

concrete  (sidewalk); 

(35)  2  each  culvert  markers: 

(36)  20  each  timber  guide  posts: 
'37)  0.75  mile  new  property  fence: 

(38)  4  each  drive  gates: 

(39)  1  only  manhole  with  cover: 

(40)  1   lot  pumping  equipment: 

(41)  1    lot   electrical   equipment; 

(42)  9  each  monuments; 

(43)  1  lot  misc.  items  of  work. 
Total  bids  follow: 


PACIFIC    CONSTRUCTOR 


23 


1.00 

I.JO 

2.50 

4.00 

.12 

.12 

8.00 

10.00 

2.50 

2.50 

2.36 

2.00 

15.00 

25.00 

20.00 

22.0U 

20.00 

25.00 

IS. DO 

22.00 

18.00 

22.00 

3.50 

3.00 

14.00 

16.00 

21.00 

18.00 

90.00 

80.00 

40.00       40.00 


(A  I    I'aul  .1.    TyliT.    Orovllle.  nnil   Lonl 
&  Bishop,  SRi.nuni-nlo,  $155,187.00. 

(B)  Penlnsuhi  PiivliiB  Co..   Snn   l''nui- 
i-lsco.  $101,433.50. 

(C)  Barrett    &    Hllp.    San    Frnnt-lsco. 
$100,252.00. 

(D)  JIucDonald  &  Knhii  Co.,  Lf.I.,  S;in 
Frnnclsco,    $185,912,00. 

Hull  bids  rollow: 

(A)  (B)          (C)          (Di 

(  1) $     1.00   $     1.00  $       .70   $     2.5(1 

(   2) 60  .75           .50           .CO 

(  3) .005         .005         .OOG         .02 

(  4) 1.60  1.00 

(  5) 3.00  1.50 

(   6) 20  .11 

(  7) 10.00  5.00 

<  8) 3.00  3.00 

(  9) 3.00  2.00 

(10) 20.00  15.00 

(11) 20.00  20.00 

(12) 20.00  20.00 

(13) 20.00  15.00 

(14) 20.00  22.00 

(15) 3.00  3.00 

(10) 11.00  11.50 

(17) 17.00  14.00 

(18) 60.00  50.00 

(19) 044         .05: 

(20) 30  .30 

(21) 058         .07 

(22) 20.00  30.00 

(23) 60  .60 

(24) 15.00  14.50 

(25) 1,00  1.00 

(26) 1.25  1.10 

(27) 1.40  1.25 

(28) 1.60  1.50 

(29) 1.80  1.75 

(30) 2.25  2.60 

(31) 1,00  1.00 

(32) 2.00  3.00 

(33) .60  1.00 

(34) 16.00  14.00 

(35) 2.00  2.50 

(36) 2.00  2.25 

(37) 600.00  450.00 

(38) 15.00  20.00 

(39) 75.00  100.00 

(40) 2000.00  2000.00 

(41) 500.00  1500.00 

(42) 3.00  3.00 

(43)   1000.00  500.00 

BIDS  OPENED 

,  .MONTEREY  COUNTY.  Cal.— F.  O. 
Bohnctt.  Campbell,  at  $249,108.05  sub- 
mitted row  bid  to  the  State  highway 
Commission,  Sacramento,  for  the  con- 
.struction  of  an  undergrade  crossing 
under  the  tracks  of  the  Southern  Pa- 
cific Company  at  Sailnas. 

The  work  involves: 
(  1)  1,500  c.y.  existing  concrete  to  be 

removed; 
(  2)  50  M.  gals,   water: 
(  3)  42,000  c.y.   rdwy.    excav. ; 
(  4)   2.000  c.y.  struc.  excav.; 
(  5)  12,000  sq.  yds.  subgrade  for  pave.: 
(  6)  320  tons  crusher  run  base; 
(  7)  160  tons  mineral  aggregate  (plant 

mixed   surfacing); 
(   8)   8  tons  liquid  asphalt  SC-2  (plant- 
mixed   surf.); 
(  9)  2  tons  do  (prime  coat); 

(10)  11     c.y.     stone    screenings     (seal 

coat); 

(11)  1    ton   liquid   asphalt  MC-3    (seal 

coat); 

(12)  1,450  tons  asphalt  concrete; 

(13)  1,350  c.y.   Class  A  Portland  cem. 

concrete   (pavement); 

(14)  120    c.y.    Class    A    do    (curbs    and 

gutters); 

(15)  130  c.y.  Class  A  do  (sidewalk); 

(16)  390  c.y.   Class  A  do   (subfloor); 

(17)  3.850  c.y.  Class  A  do  (thick  floor) 

(18)  2,250  c.y.  Class  A  do  (struc  )■ 

(19)  118  c.y.  Class  P  do  (railing);  ' 

(20)  3.100   each   pavement   dowels- 

(21)  155,000  lbs.  bar  reinf.  steel- 

(22)  3.600    lbs.    cast   steel    (catchbasin 

covers  and  frames) ; 

(23)  4,800    l.f.    furnish    treated    Doug- 

las fir  piles,   including  test  piles: 

(24)  160    each    drive    treated    Douglas 

fir   piles.    Including   test   piles: 

(25)  266  If.   8-ln.   CMP; 


18.00 

23.00 

1.10 

1.00 

1.30 

1.25 

1.50 

1.611 

1.75 

2.00 

2.10 

2.00 

2.50 

2.60 

1.10 

1.00 

3.20 

3.50 

1.25 

1.00 

15.00 

14.00 

5.00 

5.00 

6.00 

3.00 

800.00 

600.00 

30.00 

20.00 

200.00 

125.00 

2000.00 

2000.00 

800.00 

2000.00 

5.00 

3.00 

2000.00 

2000.00 

126)  509  l.f.   I2-ln.  CMP- 

127)  260    l.f.    15-in.   CMP; 
(28)   84  l.f.   18-ln.  CMP; 
129)     129  l.f.  6-ln.  vlt.  clay  pipe; 
(30)  4    each   4-ln.    wyes   on    6-ln. 

clay  pipe; 
C'.l)    1   each   6-ln.    tec  on  do: 
132)   936  If.   8-II1.    vlt.   clay  pipe; 
t.-Ci)  211   each    6-ln.    wyes   on   8-ln. 

clay   pipe: 
134)  1  each  6-ln.  tee  on  do; 

(35)  400   l.f.    10-ln 

(36)  60    l.r.    4-in. 

spigot  pipe; 

(37)  150  l.f.  8-in.  do; 

(38)  260   l.f.   10-in.  do: 

(39)  1,465    l.f.    12-in.  do; 

(40)  700  It.  %-in.  galv.  Iron  pipe; 

(41)  740  l.f.   1-in.  galv.  iron  pipe; 

(42)  6   each   concrete   manholes; 

(43)  5.800    sq.    yds.    membrane  water- 

proofing; 

(44)  5,800  lbs.   copper  strips; 

(45)  700  c.y.  top  soil; 
rees,    platanu 

bs,  pyracantha 


(46)  17   ea.    t 

(47)  36  each  shr 

nanensis: 

(48)  65  each  vine 

(49)  4,000   sq.    yd 

(50)  255   each   spi 
151)  1  lot  electri 


blgn 
law) 


tweedi; 


)kler  heads: 

I  lighting  equip.; 

(52)  1    lot    pumping   equipment; 

(53)  675.000    lbs.    fabricated    structural 

(54)  1  lot  misc.  items  of  work. 
Total  bids  follow: 

(A)  F.  O.  Bohnett.  Campbell.  tH'.K- 
108.05. 

(B)  M.  B.  McGowan,  Inc.,  and  C.  W, 
Caletti  &  Co.,  San  Francisco,  $254- 
638.00. 

(C)  Union  Paving  Co.,  San  Francisco. 
$261,332.20. 

(D)  MacDonald  &  Kahn  Co.,  Ltd..  S.-ui 
Francisco,  $276,375.70. 

Unit  bids  follow: 


(A)  (B) 

(   1) $     3.00  $     2.00 

(   2) 2.00  1.50 

<   3) 80  1.25 

(   4) 2.00  1.50 

(   5) 12  .20 

(  6) 2.75  2.00 

(  7) 5.00  8.00 

(   8) 30.00  30.00 

(   9) 30.00  30.00 

(10) 4.20  4.00 

(II)      .--        40.00  30. UO 

(12) 7.50  10.00 

(13) 9.60  10.00 

(14) 15.00  15.00 

(15) 10.00  15.00 

(16) 13.00  15.00 

(17)  11.00  10.00 

(18) 17.00  18.00 

(19) 40.00  30.00 

(20) 35  .40 

(21) 040         .05 

(22) 12  .10 

(23) 00  .60 

(24) 15.00  20.00 

(25) 1.00  1.00 

(26) 1.25  1.00 

(27)                  1.50  1.30 

(2X) 2.00  2.00 

(29) SO  .5(1 

(301 2.00  1.00 

(31) 2.00  1.00 

(32) 90  .50 

(33) 2.50  1.0(1 

(34) 2.60  1.00 

(35) 1.00  .50 

(36) 85  1.00 

(37) 1.60  1.50 

(38) 2.25  2.00 

(39) 2.75  2.50 

(40) 15  .13 

(41) 20  .20 

(42) 126.00  30.00 

(43) .60  .70 

(44) 40  .50 

(45) 1.50  1.00 

(46) 2.50  1.00 

(47) 1.00  .50 

(48) 1.25  .50 

(49) 30  13 

(50) 4.00  3.00 

(51) 7000,00  40n0.00 


(C) 


(U) 


$     3.00  $  2.00 

1.00  1.00 

1.00  1.25 

1.20  2.00 


6.75 

30.00 

5.50 

11.50 

15.00 

14.00 

10.00 

10.50 

15.75 

50.00 

.45 

.05 

.10 

.66 

14.00 

1.20 

1.50 

1.75 

2.25 

.70 


1.25 
I.OO 
1.75 
2.50 
3.25 


20.00 
25.00 

5.00 
23.00 

6.00 
10.00 
12.00 
13.00 
12.00 
15.00 
20.00 
40.00 
.30 


.09 
.60 
18.00 
1.00 
1.00 
1.30 
1.50 
,30 


3000.00  1500.00  1900.00  2000.00 

.06     .05     .07     ,05 

.'ioOO.OO  345.00  3000.00  3000.UO 


BIDS   OPENED 

ALAMEDA  COUNTY,  Cal.— Penin- 
sula Paving  Co..  9  Main  Street,  San 
Francisco,  at  $87,101  submitted  low 
bid  to  the  State  Highway  Commission, 
Sacramento,  for  the  construction  of 
an  undergrade  crossing  under  the 
ci-ossing  under  the  tracks  of  the  West- 
(rn  Pacific  Railroad  Co.  at  Jackson 
St..  Hnyward,  consisting  of  two  rein- 
forced concrete  abutments  with  steel 
superstructure  and  approximately  0,15 
mile  grading  and  paving  with  Porl- 
laml  cement  concrete  pavement. 

The  work  involves: 
(  n   14.000  cu.   yds.     roadway    excav.. 

unclass. : 
(  2)  1550  cu.  yds.  struc.  excav.; 
(  3)  1620  sq.   yds.  subgrade  for  pave; 
(  4)  350    cu.    yds.    crushed    gravel    or 

stone    (borders); 
(  5)  300  cu.  yds.  Class  A  Porttend  ce- 
ment concrete  (pave.); 
(  6)  1600    cu.    yds.    Class    A    Portland 

cement  concrete  (structures): 
(   7)   290  cu.  yds.  Class  A  Portland  ce- 
ment concrete    (curbs   and   gut- 
ters) ; 
(   S)  06  cu.  yds.  Class  A  Portland  ce- 
ment cone,    (sidewalks); 
(  9)  650  each  pavement  dowels; 

(10)  95,000  lbs.   bar  relnf.  steel; 

(11)  140.000  lbs.  struc.  steel; 

(12)  3000    lbs.    cast    steel    (covers   and 

frames); 

(13)  7100    lin. 

Douglas 

(14)  470  each  driving  treated  Douglas 

fir  piles,   includ.   test  piles; 

(15)  7S0   lin.   ft.   12-in.   CMP; 

1 16)   850   lin.    ft.    8-in.   pert,   metal  pipe 

(underdrains); 
(17)  80  cu.   yds.   rock  filling  material: 
(IS)   370    lin.    ft.    12-in.    cast    iron    bell 

and  spigot  pipe; 

(19)  810  lin.  ft.  pipe  handrail; 

(20)  5  tons  liq.  asphalt  SC-2  (borders) 

(21)  56  each  pyracantha  yunnanensis: 

(22)  5      each     eucalyptus      sideroxylon 

rosea: 

(23)  135  cu.    yds.   top   soil: 

(24)  1    lot    elect,    equipment; 

(25)  1  lot  pumping  equipment: 

(26)  1  lot  misc.  items  of  work. 
Total  bids  follow: 

(A)  Peninsula  Paving  Co.,    San  Fran- 
cisco,  $87,161.00. 

(B)  MacDonald  &  Kahn  Co.,  Ltd..  San 
Francisco,   $94,122.00. 

(C)  Barrett    &    Hilp.    San    Francisco. 
$95,537.70. 

Unit  bids  follow: 


(A) 


(B) 


(    1) $         .50  $       .60 

(    2) 2.00  1.30 

(   3) .15  .12 

(    4) 3.60  3.00 

(  6) 12.00  13.00 

(    6) 16.50  18.50 

(   7) 13.00  16.00 

(   S) 13.00  16.00 

(   9) .30  .30 

(10)_ .05  .06 

(11) 075  .09 

(12) _ 15  .20 

113) .60  .65 

(14) 14.00  15.00 

(15) 1.50  1.30 

(16) 1.50  1.00 

(17) 3.00  4.00 

(18) 4.00  2.50 

(19) 5.50  3.00 

(20) 20.00  20.00 

(21) 3.00  4.00 

(22) 3.00  3.00 

(23) 4.00  2.00 

(24) 1500.00  1225.00 

(25) 2300.00  2100.00 

(26) 1000.00  1300.00 


BIDS  OPENED 

STANISLAUS  COUNTY.  Cal.— Pa- 
cific Bridge  Co..  1114  Balfour  BIdg.. 
.'inn   Francisco,   a:   $162,973.50  submit- 


(C) 


.15 
3.00 
13.00 
21.50 
17.00 
19.00 

.25 


16.00 

1.60 

1.30 

3.00 

4.00 

2.50 

25.00 

.70 

6.00 

2.00 

1100.00 

1300.00 

1800.00 
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ted  low  bid  to  the  State  Highway  Com- 
mission, Sacramento,  for  about  3.1 
miles  grading,  applying  road-mix  sur- 
face treatment,  and  constructing  a 
liridge  in  Stanislaus  County  between 
Uiver  Road  and  two  miles  west  of 
Gates  Road. 

The  worlt  involves: 
111  1150  M.  gals,  water; 
(   2)   9000  cu.   yds.   roadway  excavation 

unclass. ; 
{   3>  499    cu.    yds.    ditch    and    channel 


(  4)  56.000  cu.  yds.  imported  borrow 
(   6)   1920  cu.  yds.  struc.  excav.: 
(  6)  90    sta.    preparing   exist,    rdwy 
(  7)   146   sta.    finishing  roadway; 
(   S)  34  tons  liquid  asphalt  SC-2  (prir 

coat) ; 
(   9)   404    tons    liquid    asphalt    SC-4; 
(10)  32,700  sq.   yds.   preparing,   mixir 
and  shaping  roadbed; 


(11)  SGO 


(13)  270  cu.  yc 

ment  coi 

(14)  172.000  lb! 
(13)   342,000  Ibi 


Class  A  Portland  ce- 
conc.    (pavement); 
yds.  Class  A  Portland  ce- 
concrete    (struc); 
yds.  Class  A   Portland  ce- 
.    (footing   blocks); 
bar  reinf.   steel: 
structural  steel; 


(IS)  26  MFBM  Redwood  timber,  dense. 

select,  all  heart  structural  grade 
(10)  3044   lin.   ft.   furnishing   untreated 

Douglas  fir  piles,  includ.  test 
piles; 

(20)  23,000   lin.    ft.    furnishing    treated 

Douglas   fir  piles,    including  test 
piles: 

(21)  445    each      driving    Douglas      fir 

piles,   including  test  piles; 

(22)  40    lin.    ft.    I8-in.    CMP; 

(23)  82  lin.   ft.   24-in.   CMP; 

(24)  370  lin.   ft.   36-in.   CMP   (siphons): 

(25)  24   each   concrete   joints    (pipe  si- 

phons): 

(26)  104   each  guide  posts; 

(27)  2.1   miles  new  property  fences; 
I2(i)  4  each  drive  gates: 

(29)  42   each    monuments  complete   in 

place; 

(30)  1  lot  misc.  bridge  items  of  work. 
Total  bids  follow; 

(.\)   Pacific  Bridge  Co.,  San  FYancisco, 
$162,973.50. 

(B)  N.    M.    Ball    Sons    Co..    Berkeley. 
$168,519.20. 

(C)  Paul  J.  Tyler,  Oroville,  and  Lord 
&.  Bishop,  Sacramento,  $183,556.00. 

(!>)  C.  W.   Caletti  &   Co.,    San   Rafael. 
$187,867.20. 
Unit  bids  follow; 


(   3). 
<   4). 


(A) 


1.00 
.50 
4.00 

(   6)  10.00 

(   7)     .  10.00 

(    8) 20.00 

(   9) 20.00 

(10) .06 

(11) 10.00 

(12) 18.00 

(13) 9.00 

(14) 04 

(15) 06 

(16) 15 

(17) 85.00 

(18) 90.00 

(19) 25 

(20) 60 

(21) 12.50 

(22) 2.00 

(23)  3.00 

(24) 6.00 

(25) 5.00 

(26) 2.00 

(27) 600.00 

(28) 20.00 

(29) 3.00 

(30) 800.00 


1.00 

.43 

6.00 

S.OO 

5.00 

13.00 

14.00 

.045 

11.00 

21.00 

21.00 


(C) 


1.20 

.60 

6.00 

15.00 

10.00 

20.00 

20.00 

.08 

12.50 

20.00 

15.00 


18.00 
2.00 
2.75 
6.00 

25.00 

2.50 

500.00 

IS.OO 
3.00 

looo.on 


14.50 
20.00 
14.00 


.30 
.70 
20.00 
3.00 
3.50 
7.50 
20.00 
i.OO 


4.50.00  400.00 

15.00  15.00 

2.50  4.00 

2500.00  1000.00 

BIDS    WANTED 

PLACERA'ILLE,   ElDorado  Co.,   Cal. 
-   Cnlil    .Tan,    7.    2   P.    M..    bids   will    be 


received  by  Arthur  J.  Kolctzke.  Clerk 
Board  of  Supervisors,  for  construction 
r.f  a  bridge  across  Clear  Creek,  Pleas- 
ant  Vallev  Road  District  No,   2. 


BIDS   WANTED 

COLLISA  COUNTY,  Cal.— Until  De- 
cember 23,  10:30  A.  M.,  bids  will  be 
received  by  the  Division  of  Highways, 
C.  H.  Whitmore,  District  Engineer. 
703  B  St.,  Marysville,  for  removing 
and  disposing  of  portions  of  four  ex- 
isting concrete  bridges  in  Colusa 
County,  between  Williams  and  the 
northerly    boundary. 

The  work  involves: 
(1)   1    lot    existing   bridges    to    be   re- 
ved  and  disposed  of; 


ft.    laminated  guard   rail- 
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BIDS    REJECTED 

SAN  BENITO  COUNTY,  Calif.— .\n 
bids  received  November  19  by  L.  H. 
GilMjon.  District  Engineer,  San  I-uis 
Obispo,  for  salvaging  an  existing  120- 
ft.  bridge  from  Pacheco  Creek  and 
L-rection  at  San  Benito  River,  and  the 
Salvaging  of  the  existing  100-ft.  San 
Benito  River  bridge,  have  been  re- 
jected by  the  State  Highway  Com- 
mission,  Sacramento. 

Rocca  &  Co..  San  Rafael,  at  $7.50:1 
.submitted    the   low  bid.  ♦ 


BIDS    OPENED 

SHASTA  COUNTY,  Calif.  —  Cannon 
Bros.,  223  S  Pannes  Ave.,  Compton, 
at  $7,965  submitted  the  only  bid  re- 
ceived by  the  State  Highway  Engi- 
neer, Sacramento,  for  borings  to  be 
made  at  the  site  of  the  proposed  com- 
bination highway  and  railroad  bridge 
over  the  Pitt  River,  to  be  constructed 
In  connection  with  the  Kennett  Dam. 


22— DREDGING.  HAPBOR 
WORKS,  EXCAVATION 

BIDS   OPENED 

lilCHMOND.  Contra  Costa  Co..  Cal. 
—San  I'>ancisco  Bridge  Co.,  503  Mar- 
ket St..  San  Francisco,  at  $7,457  for 
repair  of  the  fender  system  complete, 
and  at  $1,690  for  repairs  to  dolphins 
at  Wharf  No.  2.  submitted  low  bid  to 
the    Richmond   City   Council    Dec.    9. 

Duncanson-Harrelson  Co..  S.an  Fran- 
cisco, at  $7,500  for  the  fender  system 
and  at  $1,690  for  the  dolphins,  sub- 
mitted  the  only  other  bid. 

Bids  held  under  advisement  until 
I-ecember  16. 

E.  A.   Hoffman.  City  Engineer. 

BIDS    WANTED 

NEWPORT  BEACH.  Orange  Cc, 
I 'al.— Until  I>ec.  23.  7:30  P.  M.,  bids 
will  be  received  by  the  Newport  Beach 
city  council  for  constructing  about  590 
ft.  of  wooden  sheet  piling  bulkhead 
at  the  Newport  Bay  harbor  entrance. 
The    estimated    cost    is    about    $20,000. 

R.  U.  Patterson,  city  engineer  * 


BIDS  OPENED 

SAUSALITO,  Marin  Co..  Cal.— Lind- 
gren  &  Swinerton.  225  Bush  St..  San 
Francisco,  submitted  only  bid  at  $219,- 
140  to  Golden  Gate  Yacht  Harbor,  Ltd. 
for  constructing  piers,  bulkheads,  dol- 
phinii.  marine  railway,  foundations, 
dredging,  filling  and  pavement  for  the 
yacht  harbor  at  Shelter  Cove,  Sausa- 
Ilto. 

Unit  prices  follow: 

(1)  Constructing  all  the  work  called 
for  in  plans  and  specifications,  ex- 
cept dredging,  fill  and  pavement 
(lump  sum)   $186,300. 

(2)  8,000  c.y.  dredging  beetwecn  6-ft. 
contour  and  the  bulkhead,  $2,000: 


(3)  16,000  c.y.  dredging  channel  areas. 
$4,480; 

(4)  36.000  c.y.  deposit  dry  All  in  area 
back  of  bulkhead.  $12,600; 

(  5)  64,600    s.f.    laying    asphalt    pave- 
ment.  $12,920; 
10)  4,200  s.f-  laying  cement  pavement, 
$840: 

(7)  Deduct    for    each    l.f.    sheet    s'.ecl 

pile  omitted.  $50; 

(8)  Deduct  for  each  unit  of  one  brace 
pile  and  1  wave  baffle  slab  omit- 
ted.  $150. 

Bid  held  under  advisement. 


23— IRRIGATION  PROJ. 

WORK     SUSPENDED     TEMPOR- 
ARILY 

GILA  PROJECT.  Arizona— Suspen- 
sion of  the  work  on  the  Yuma-Gila 
reclamation  project  is  only  temporary 
until  a  suitable  soil  investigation  has 
been  made,  according  to  an  announce- 
ment by  Dr.  Elwood  Mead,  X-'.  S.  Rec- 
lamation Commissioner.  The  fifteen 
bids  received  December  4  were  re- 
turned unopened.  According  to  Sec- 
retary of  Interior  Harold  L.  Ickes. 
agriculture  officials  had  questioned  the 
potential  fertility  of  the  150,000  acres 
to  be  supplied  with  water  in  the  Gila 
reclamation  project. 

to  Frank  Lvnman  and  Frank  Conner. 
Los  Angeles.  Nov.  27.  for  0.5  cfs  from 
two  branches  of  Sacramento  Canyon, 
for  mining  and  domestic  purposes.  Es- 
timated cost.   $200. 

4667.  App.  8402  (Sierra  Co.)  Issued 
to  Mrs.  Ray  Siedletz.  Los  Angeles,  No- 
vember 29.  for  3  cfs  from  East  Fork 
North  Fork  Yuba  River,  for  mining 
and  domestic  purposes.  Est.  cost,  J500. 

COMPLETE    BID    LtMMNG 

SUN  RIVER  PROTECT.  Montana— 
T.  G.  Rowland.  1558  Yale  Ave.,  Salt 
I^ke  City,  at  $43,530.90.  as  previously 
reported,  submitted  low  bid  to  the 
Biireau  of  Reclamation.  Fairfield, 
Montana.  C.  E.  Crownover,  Project 
Engineer,  under  Spec.  No,  650.  for  the 
construction  of  earthwork  and  struc- 
tures. Mill  Coulee  waterway  and  lat-' 
erals  and  sublaterals.  Greenfield  Di- 
vision and  Sun  River  Slope  Division, 
Sun  River  Project.  located  near  Fair- 
field and  August  on  the  Sun  River. 

Complete  bids  follow: 
T.    G.    Rowland.    Salt   Lake  City:    Sch. 
(1)    $1593;    (2)    $14,619;    (3)    $27.31S; 
total.  $43,530.90. 
Rue  Constr.  Co.,  Bismark.  North  Da- 
kota.    (1)    $1685.70:    (2)    $15,113.80; 
(3)    $29,295.90;    total.    $46,095.40. 
Tomlinson-Arkwright  Co..  Great  Falls 
Mont..     (1>     $2704;     (2)     $21,929.60; 
(3)    $29,295.90:    total.    $46,095.40. 
Bids  held  under  advisement. 


CONTRACT   AWARDED 

SAX  DIEGO.  Cal.— SpaKces  &  Mr- 
Clellan.  23rd  and  Central  Sts..  New- 
port Beach,  at  approximately  $44,650 
awarded  contract  by  the  Na\'y  Depart- 
ment. Wa-^hington.  D.  C.  under  Spec 
No.  S105.  for  dredging  areas  in  the  vi- 
cinity of  piers  at  the  Fuel  Depot  and 
quay  wall  at  the  Destroyer  Base,  San 
Diego. 

The  amount  to  be  dredged  at  Fuel 
Depot,  including  allowable  overdepth. 
is  23,000  c.y..  and  at  the  EVstroyer 
base,  including  allowable  overdepth. 
80.000   c.y. 


25— MACHINERY  AND 
EQUIPMENT 

CONTRACT  AWARDED 

PASADENA.  Los  Angeles  Co..  Cal. 
—General  Electric  Co..  5021  Santa 
Fe  Ave..  Los  Angeles,  at  $45,275 
awarded  contract  by  the  Pasadena 
City    Directors       for    furnishing      two 
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r.Mlill  -  kv.  1 6, 0(1(1/2100  -  volt.  3  -  phase 
power  triinsformerp  for  the  Mary- 
land substation,  to  be  located  on 
SkiUen  Lane,  'A  block  west  of  Los 
HohlPs  Avenue. 

BIDS    OPENED 

l;uri.DEU  CITY.  Nevada— Follow- 
ing bids  received  by  the  Bureau  of 
Reclamation.  Denver.  November  2U. 
under  Spec.  No.  744-D,  for  furnishing 
circuit  breakers  and  disconnecting 
switches  for  installatiun  in  the  switch- 
yard at  the  Boulder  Power  Plant,  aa 
follows; 

(1)  One  I3S  kv.  oil  circuit  breaker; 

(2)  Three       138-kv.       disconnecting 

switches; 

(3)  One    138-kv.    lightning    arresters. 
Complete  bids  follow; 

General  Electric  Co.,  Schenectady, 
New  York:  (1)  $20,400;  (2)  $7135;  (3) 
$3072.84. 

Pacific  Elec.  Mfg.  Co..  San  Fran- 
cisco: (I)  $13,932;  (2)  $7135;  (3)  no 
bid. 

Weslinghouse  Elec.  &  Mfg.  Co.. 
Denver:  (1)  $20,520;  (2)  no  bid;  (3) 
13333. 

Kelnian  Elec.  ,&  Mfg.  Co.,  Los  An- 
geles; (II  $10,300;  (2)  and  (3)  no  bids. 

Electric  Power  Equipment  Corp.. 
Philadelphia:    (1)      no    bid;    (2)      $7135; 


(3) 


bid. 


Delta-Star  Elec.  Co..  Chicago:  (1) 
no  bid:  (2)  $7135;  (3)  no  bid. 

Railway  &  Industrial  Engr.  Co., 
Greensburg.  Pa.:  (1)  no  bid;  (2)  $7135; 
(3)  no  bid. 

Electric  Engr, 
Park.    111.;    (1) 
no  bid. 

Bowie    Switch    Co.,    San    Francis 
(1)  no  bid;   (2)  $7136;   (3)   no  bid. 

All  bids  net;  f.o.b.   Boulder  City. 

Bids  held  unde 


28  —  FIRE  EQUIPMENT 


MTRACT  AWARDED 
Icll.MnXli.  (-(.ritra  Costa  Co.,  Cal. 
eai;r:,\f.  Cur],.,  (riironicle  Bldg.,  San 
ix'ifr,,,  at  apjirnximately  $7596 
irded  contract  by  the  Richmond 
Ml  for  furnishing 


sal.  pumping  engii 


foi 


the  Fire  De- 


29— STREETS  AND   HIGH- 
WAYS 

BIDS    OPENED 

SAX  BERNARDINO  COUNTY.  Cal. 
— Basich  Bro.s.,  20550  Normandie  Ave.. 
Torrance,  at  $54,142.  submitted  low- 
hid  to  the  State  Highway  Engineer. 
State  Bldg..  Los  Angeles,  tor  the  con- 
fitruction  of  an  overhea^l  cro.s.sing  over 
the  tracks  of  the  Atchison,  Topeka  & 
Santa  Fe  Railway,  eight  miles  wvst 
of  Needles,  consisting  of  one  56-ft.  two 
53-ft.  6-in..  and  two  17-tt.  6-in.  span/i 
on  concrete  piers,  and  a  bridge  across 
a  drainage  channel  consisting  of  four 
19-ft.  timber  spans  on  timber  pil.- 
foundations,  and  approximately  0.57 
mile  grading  and  surfacing  with  road- 
mix    surfacing. 

The  work  involves: 
(  1)   4,100  c.y.   rdwy.  excav..  unclass. ; 
(  2)  10.000  sta.  yds.  overhaul; 
(  3)  73.600  c.y.   imported   borrow; 
(  4)  300  c.y.   .struc.  excav.; 
(  5)  28   sta.   tini!!hing  rdwy.- 
(  6)  66  tons  liquid  asphalt  SC-2  (road- 
mix  surface  treatment): 
(  7)   7    tons    liquid    asphalt    90-95    (seal 

coat); 
(  8)  G.400  eq.   yds.    preparing,    mixing, 
and  shaping  roadbed    (road-mix 
surface    treatment); 
(  9)   SO  tons  screenings   (seal  coat); 

(10)  500  c.y.  Cla.»s  A   Portland  cement 

concrete  (struc); 

(11)  26  c.y.  Class  A  do  (railing); 

(12)  120.000  lbs.  bar  reinf.  steel- 


(13)  32  MFBM  redwood  timber.  dcn.sc, 
select,     allhcart    struc.     grade: 

114)  13   MFBM  redwood  timber,  select 

all  heart  struc.  grade; 

115)  1,000  l.t.  (urnlahing  treated  Doug- 

las (Ir  piles,   inc.    test  piles; 
(IG)  60  each  driving  do; 

(17)  16  each  monuments: 

(18)  I   lot  misc.   items  of  work. 
Total    bids   follow: 

(.\)   Basich   Bros.,   Torrance,   $5-1, 142: 

(B)  A.    S.    VInnell    Co.,    Los    Angelee. 
$63,961; 

(C)  Matich  Bros.,   Elsinore,  $75, 709; 

(D)  H.    K.    Campbell,    Lus    Angeles, 
$78,898- 

(K)  V.    R.'  Dennis,    Conslr.    Co..    San 
Diego.    $79,853    (iiee    foot    nott    to 
tabulation). 
Unit    b.-ds   follow: 

(A)        (B)        (C)  (D)  (E) 

(   11        $.35       $.35         $.44         $.40         $.40 


2) 


.01 


.01 


.01 


.01 


.02 


(  3)         .32  .30  .50  .58  '47.00 

(  4)       1.50  3.00  5-25  1. 00  2.00 

(  5)    10.00  5.00  5.00  10.00  10.00 

(   6)     15.00  15.00  15.05  15.00  15.00 

(  7)     35.00  40.00  45.20  40.00  35.00 

(  8)        .10  .15  .10  .12  .07 

t  9)      4.50  10.00  ti.94  4.00  7.00 

(10)  23.50  32.00  34.55  31.00  45.00 

(11)  60.00  50.00  42.35  48.00  75.00 

(12)  .05  .055  .05  .05  .06 

(13)  90.00  110-00  113.50  120.00  100.00 

(14)  94.00  120-00  109.00  120-00  100-00 

(15)  .78  1.00  .675  .62  .60 

(16)  20.00  20.00  25.00  30.00  25.00 

(17)  3.00  5.00  2.50  4.00  3.00 

(18)  .S50.00  800.00  1395-00   1200.00  2250.00 
•Apparently    an  errirr:  intended    for 

17c— n,ak,-H    bi,l    irregular. 

LOW    BIDDER 

YAVAPAI  COUNTY.  Ariz.— Pearson 
&  Dickerson,  Box  471.  Prescott,  at 
$141,960  submitted  low  bid  to  the 
Arizona  State  Highway  Commission. 
Phoenix.  December  6,  for  highway 
construction  of  the  Prescott-Jerome 
Highw-ay  (F.A.  96-C:  A.  E.  F.  7909). 
The  work,  which  is  to  begin  at  the 
Prescott  National  Forest  boundary, 
about  22  miles  northeast  of  Prescott, 
and  is  to  extend  northeasterly  for 
about  5I/2  miles,  consists  of  grading 
and  draining,  and  is  to  be  completed 
on   or  belore  August   31.    1930.  1 


CONTRACT   AWARDED 

PERSHING  COUNTY.  Nev.— Jack  A- 
Casson.  319  Warren  Street.  Havward. 
Calif.,  at  $49,109.70.  as  previously  re- 
ported, submitted  low  bid  an-J  award- 
ed contract  by  Nevada  State  High- 
w-ay  Directors,  Robert  A.  Allen,  State 
Highway  Engineer.  Carson  City,  for 
the  construction  of  a  portion  of  the 
State  Highway  system  in  Per.shlng 
County  between  Lovelock  and  5  miles 
-«outh.  a  length  of  approximately  4.9S 
miles. 

The  work   involves 
f  1)  39  l.f.  remove  culvert  pipe: 
(   2)  1  each  remove  concrete  culvert; 
(  3)  6  each  remove  headwall; 
(  4)  3  each  remove  timber  bridge- 
(   5)   5.300   c.y.    rdwy.   excav.; 
(  6)  34.850  c.y.   select  borrow-; 
(   7)  242  c.y.  struc.  excav.; 
(  8)  4.98  miles  finish  roadway; 
(   9)  112  c.y.  Ciasjs  A  concrete: 

(10)  11  c.y.   Class  B  concrete- 

(11)  11.110  lbs.  reinf.   steel- 

(12)  2-1    MFBM  redwood:    ' 

(13)  276    l.f.    12-in.    corru.    metal    jiipe 

(dipped); 

(14)  116   l.f.   15-in.  do- 

(15)  156  l.f.  IS-in.  do- 

(16)  42   l.f.    :!0-in-  do- 

(17)  4  l.f.  36-in.  do' 
Total  bids  follow: 

(A)  J.  A.  Casson.  Hayward.  $49,109-70- 

(B)  Pacific  Const.  Co.,  San  Francisco 
$50,463.50. 

(C)  Geo.    French.    Jr..    Stockton.    $.53  - 
249.30. 

(D)  Engineer's    estimate.    $48,704  20 
(Jnit  bids  follow: 


(A) 

(  1) $  1.00 

(  2) 100.00 

(   3) 5.00 

(  4) 26.00 

(  5) 75 

(  0) 1.10 

(    7) 1.00 

(  S) 100.00 

(  9) 30.00 

(10) 30.00 

(11) 07 

(12) 120.00 

(13) l..-,0 

114) 1.75 

(15) 2.00 

(10) 3.50 

(17)  5.00 


150.00 

15.00 

200.00 

1.00 

.90 

3.00 

500.00 

40.00 

40.00 

.15 

300.00 

3.00 

4-00 


10.00 


(C)  (D) 

$  1.50  I   1.50 

200.00  150.00 

20.00  10.00 

50.00  50.00 

1.00  1-00 

1.10  1.00 

1.50  1.60 


40.00       35.00 


2.50 
3.50 
4.50 
6.50 


2.50 
3.on 

4.00 
6.00 


CONTRACT    AWARDED 

WHITE  PINE  COUNTY.  Nevada— 
(George  French  Jr.,  P.  O.  Box  107. 
Stockton,  at  $84,540.85.  as  prevlously 
reported.  submitted  low  bid  and 
awarded  contract  by  the  Nevada  State 
Highway  Directors.  Robert  A.  Allen. 
State  Highway  Engineer.  Carson  City, 
for  the  construction  of  a  portion  of 
the  State  Highway  System  in  White 
Pine  County.  Route  38,  Section  A. 
between  Lund  and  Preston,  a  length 
of  approximately  5.38  miles. 

The  w-ork  involves 
(   1)   567  If.    remove  cuivert  pipe; 
(  2)   6  each  remove  structure; 
(  3)  3  each  remove  stumps - 
(  4)  4. 768  l.f.  remove  fence;' 
(  5)   3   c.y.    remove  concrete; 
(  6)  25.200  c.y    rdwy.  excav.; 
(  7)  24.084  yd    sta.  overhaul; 
(  S)  47.200  c.y.  select  borrow; 
(   9)  530  c.y.  struc.  ecav.; 

(10)  5.38   miles  subgrade; 

(11)  5.38  miles  flnish  roadway; 

(12)  20,720  tons  crush,  gravel  or  stone 

surface; 

(13)  133  c.y.  Class  A  concrete; 

(14)  30  c.y.  Class  B  concrete; 

(15)  13.130  lbs.  reinforcing  steel; 

(16)  252  l.f.  relay  culvert  pipe; 

(17)  492    l.f.    10-in.    corru.    metal    pipe 

(dipped); 
(IS)  136   l.f.    15-in.  do; 

(19)  302    l.f.     IS-in.  do; 

(20)  274    l.f.    24-in.  do; 

(21)  34  each  monuments; 

(22)  446   l.f.    construct  fence; 

(23)  4.507  l.f.  reconstruct  fence; 
Total  bids  follow: 

(A)  George      French.     Jr.,       Stockton, 

$84,546.85. 

(B)  Pacific    Constr.    Co..     San    Fran- 

cisco.  $88,859.22. 

(C)  Engineer's  Estimate.    $83,390  68. 
Unit  bids  follow: 

(A)        (B)        (C) 

(   1) $     1.00   $     1.00  i       .50 

(  2) 20.00     100.00       15.00 

(   3) 20.00       30.00         5.00 


.05 
10,00 


.75 


.10 
20.00 


.02 
6.00 


-03 


.04 

(    ^1       70  .72  .75 

(    91  1.50  3.00  1.50 

(10  1 100.00  300.00  150.00 

(11) 200.00  300.00  500.00 

(12) .75  .80  .76 

(13)  40.00  40.00  35.00 

(14) 40.00  40.00  35.00 

(15) 10  .10  .07 

(ii;) 1.50  1-00  1.00 

117)  2.00  3.00  1.76 

US) 2.50  3.60  2.26 

(19) 3.00  4.00  2.50 

(20) 4.00  5.00  3.00 

(21) 4.00  5-00  3.00 

(22) 20  .20  .12 

(23) 15  .10  .12 


SONORA.  Tuolumne  Co.,  Cal.— Un- 
til December  20.  8  P.  M-,  bids  will  be 
received  by  the  Sonora  City  Council. 
J.  V.  Wulff.  City  Clerk,  for  street 
(lavinK  in  the  City. 

Estimated   cost.    $33,380. 

The  PWA  has  allotted  a  grant  of 
45%   of  the  totai  estimated  cost. 

Robert  Thorn,  Cit\-  Engineer.  • 
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Bros   OPENED 

SAX  BERNARDINO  COUNTY.  Oal 
— <JeorBe  Herz  &  Co..  311  Piatt  BIrig.. 
San  Bernardino,  at  $60. SOS. 30  submit- 
ted low  bid  to  the  State  Highway  En- 
gineer, State  Bldg..  Los  Angeles:,  for 
the  construction  of  an  undergrade 
crossing  under  the  tracks  of  the  At- 
chison. Topeka  &  Santa  Ke  Railway 
near  Verdemont,  consisting  of  two 
concrete  abutments  with  steel  and 
concrete  superstructure  and  grading 
and  surfacing  approximately  0.57  mile 
of  highway  with  plant-mixed  surfacing 
<«low   curing  type). 

The  work  involves: 

(  1)   225  M.   gals,   water; 

(  2)    46.000  c.y.  rdwy.  excav.,   unclase.: 

(  3)    1.550  c.y.  fitruc.    excav.; 

(  4)  256.000  sta.   yds.   overhaul; 

(   5)  30   sta.   finishing  roadway; 

(  6)  3,100  tons  mineral  agg.  (plant- 
mixed  surfacing) ; 

(  7)  163  tons  liquid  asph.  SC-2  (plan*. 
mixed  surfacing); 

<  8)   13  tons  do   (prime  coat); 

(  9)  22  tons  do  (road-mix  eurf.  treat- 
ment) : 

(10)  2.670    sq.    yd.    preparing,    mixing 

and  shaping  road  bed   (road-mix 
surface    treatment) ; 

(11)  13   tons   liquid  asphalt  90-95   (seal 

coat) ; 

(12)  152  tone  screenings   (seal  coat); 

(13)  56.000   lbs.   bar  reinf.    steel; 

(14)  560  c.y.  Class  A   Portland  cement 

concrete   (struc.) : 

(15)  158.000  lb.   carbon   struc.   steel; 

(16)  42.000  lbs.   silicon   dO; 

(17)  3.700  lbs.  cast  steel;  ' 

(18)  3.000    l.f.    12-in.    CMP; 

(19)  186   l.f.    24-in.   CMP; 

(20)  150  l.f.   8-in.   perf.    metal   pipe; 
(21  (   300  c.y.   Class  A  Portland  cement 

concrete   (curbs  and  gutter,*;); 

(22)  152   l.f.    pipe   handrail; 

(23)  1   lot  waterproofing; 

(24)  3.100    l.f.    1-in.    standard    galva- 

nized pipe; 

(25)  30    each    %-in.    standard    garden 

hose  brass  valves; 

(26)  15  each   monuments: 

(27)  I  lot  misc.   items  of  work. 
Total  bids  follow: 

(A)  George  Herz  &  Co..  San  Etrnar- 
dino.    $60,808.30; 

(B)  Geo.  J.  Bock  Co..  Los  Angeles. 
J65.062.40: 

(C)  Bannister-Field  Co.,  Ltd.  and 
Fred  E.  Potts.  Los  Angeles.  $72.- 
748.90; 

(D)  C.  E.  Robbins.  Los  Angeles,  $75.- 
875.50. 

(E)  R.  E.  Campbell,  I-ns  Angeles. 
$89,786.00. 

T'nit   bide   follow: 


(   1)    $1.80       $1.80        $1.80        $1.50        $2.00 


(  5)     COO 

4.00 

10.00 

5.00 

10.00 

(   6)     2.20 

2.25 

2.20 

3.00 

2.50 

(   7)     S.30 

8.60 

S.30 

10.00 

10.00 

(  S)  10.00 

18.00 

16.G0 

20.00 

20.00 

(  9)  10.00 

18.00 

20.00 

20.00 

20.110 

(10)      .07 

.07 

.03 

.10 

.10 

ni)  18.00 

25.00 

21.60 

25.00 

25.00 

(12)     2.60 

2.50 

2.00 

2.50 

3.00 

(13)       .046 

.045 

.04 

.04 

.05 

(H)  15.50 

15.00 

16.00 

18.00 

28.00 

(15)       .072 

.068 

.00 

.065 

.071 

(16)       .08 

.0775 

.07 

.075 

M 

(17)       .15 

.25 

.30 

.15 

.OS 

(18)      1.30 

1.50 

1.50 

1.50 

1.80 

(19)     2.80 

2.50 

3.00 

2.50 

3.00 

(20)     1.20 

1.00 

1. 10 

1.50 

1.50 

(21)  14.00 

12.00 

lO.OO 

14.00 

12.00 

(22)     3.50 

1.75 

3.00 

3.00 

3.00 

(23)1200.00  1000.00  1 

■iOO.OO  2000.00  3 

000.00 

(24)       .18 

.25 

.15 

.35 

.20 

(25)       .80 

2.00 

1.00 

4.00 

2.00 

(26)      2.50 

3.00 

3.00 

5.00 

5.00 

(27)760.00  1500.0(1     . 

.50.40  1000.00   1800.00 

ACIFIC    CO  N  STRUC  "i  OR 


ALAMEDA  COUNTY — Broadway  Terrace  Undercrossmg 


.\I..-\.MKD.A  COCXTY.  Calif. — Lir.d- 
L-ren  &  Swjnerton,  1723  Webster  St.. 
Oakland,  al  $103,386. 50  submitted  low 
bid  to  the  State  Highway  Commission 
Sacramento,  for  the  construction  of  an 
undergrade  crossing  under  the  tracks 
of  the  Sacramento  Northern  Railway 
;it  Broadway  Terrace,  Oakland,  con- 
sisting of  two  concrete  abutments,  one 
concrete  center  pier,  and  steel  super- 
structure; approximately  0.34  mile  of 
roadway  to  be  graded  and  surfaced 
with  plant -mixed  surfacing. 

The  work  involves 
(  1)  39.000  c.y.  rdwy.  excav.,  unclass.; 
(  2)  1,050  c.y.  struc.  excav. : 
(  3)  2,300-.  c.y.   selected  imported  bor- 

(  4)  S,900  sq.  yds.  subgrade  for  pave.; 

(  5)   IS  sta.  finishing  rdwy.; 

(   6)  560  tons  crusher  run  base; 

(  7)  375  tons  mineral  aggregate  (plant 

mixed  surfacing); 
(  8)   19  tons  liquid  asphalt  SC-2   (do); 
(  9)  3  tons  liquid  asphalt  SC-2  (prime 

coat) : 

(10)  3  Ions  liquid  asphalt  MC-3  (seal- 

coat)  : 

(11)  22    tons    stone    screenings     (seal 

coat); 

(12)  1.660    c.y.    Class   A   Portland    ce- 

ment concrete   (pavement) ; 

(A> 


(13)  1.323  c.y.  do  (structure); 

(14)  2.130  each   pavement  dowels 

(15)  180,000  lbs.  bar  reinf.  steel; 

(16)  228,000  lbs.  struc.  steel; 

(17)  4    each    cast    iron    manhole    cover 

and   frame   assemblies; 

(18)  6  each  storm  water  inlet  grating 

and  frame  assemblies; 

(19)  330  l.f.  6-in.  drain  tile: 

(20)  260  l.f.  8-in.  vitrified  clay  pipe; 

(21)  240  l.f.  12-in.  do; 

(22)  60  l.f.   15-in.  do; 

(23)  22  c.y.  rock  filling  material; 

(24)  350  c.y.  Class  A  Portland  cement 

concrete  (curbs  and  gutters); 

(25)  15   c.y.    Class   A   do    (sidewalks); 

(26)  250  l.f.  laminated  guard  rail; 

(27)  28   tons  Grade   E  asphalt    (mem- 

brane seal) ; 

(28)  1  lot  misc.  items  of  work. 
Total   bids  follow: 

(.A)   Lindgren   &    Swinerton,   Oakland, 
1103,386.50. 

(B)  N.    M.    Ball    Sons   Co.,    Berkeley, 
$104,895.40. 

(C)  Barrett    &    Hilp.    San    Francisco, 
8111,737.00. 

(D)  Heafey-Moore  Co.,  Oakland,  J119- 
165.65. 

(E)  H.    C.    Vensano.    San    Francisco, 
$129,343.50. 

Unit  bids  follow: 


(B) 


(C) 


(D) 


(E) 


(IC) 
(17) 
(IS) 


2.50 

1.75 

1.75 

3.50 

2.50 

.90 

.80 

.70 

1.00 

.75 



.11 

.10 

.10 

.18 

.18 

8.00 

5.00 

9.00 

10.00 

15.00 

2.  CO 

1.60 

2.50 

2.75 

3.00 



4.10 

S.OO 

4.25 

2.75 

4.00 

20.00 

14.25 

20.00 

8.00 

20.00 

25.00 

20.00 

20.00 

13.00 

18.00 

25.00 

20.00 

20.00 

20.00 

20.00 

3.40 

2.00 

4.00 

3.00 

3.00 

11.50 

9.20 

13.50 

10.50 

11.50 

16.00 

15.75 

20.00 

16.00 

19.70 

.30 

.25 

.25 

.25 

.35 

.048 

.045 

;o5 

.0512 

.05 

.084 

.075 

,075 

.0822 

.085 

L'4.00 

25.00 

50.00 

18.20 

40.00 

i;ii.00 

55.00 

80,00 

39.00 

40.00 

24 

.35 

.40 

.35 

.35 

90 

.60 

1.00 

.60 

.75 

1.20 

1.25 

1.25 

.85 

1.25 

1.50 

1.74 

1.50 

1.45 

1.75 

3.00 

3.00 

4.00 

3.00 

4.00 

15.50 

13.00 

15.00 

16.00 

20.00 

15.00 

14.00 

15.00 

16.00 

20.00 

1.25 

1.50 

1.00 

1.50 

2.00 

19.00 

19.00 

15.00 

15.00 

20.00 

2no0.0'> 

1500.00 

iSl.S.25 

2630.00 

2350.00 

SAN  FRANCISCO— Waiiams  Street  Overcrossing— (STATE) 


SAN"  FR.AXCrSCO  COItNTT.— F.  C. 
.\moroso  &  Sons.  N.  E.  Corner  Keith 
&  Wallace  .\ve..  San  Francisco,  at 
*28.940,  submitted  low  bid  to  the  State 
Highway  Commission,  Sacramento, 
for  the  widening  of  an  overhead 
crossing  over  the  tracks  of  the  South- 
ern Pacific  Railroad  at  Williams  Street 
in  the  City  of  San  Francisco,  con- 
sisting of  one  42-ft.  and  one  43-ft. 
7-in.  steel  I-beam  spans  on  steel 
bents  and  concrete  abutments  with 
wing    walls    on    spread    footings. 


The  work 


volv 


(1)  40  c.y.  struc.  excav.; 

(2)  850  c.y.   Class  A  Portland  cement 

concrete  (struc); 

(3)  30,000  lbs.   bar  reinf.  steel: 

(4)  190,000    lbs.    struc.    railing; 

(5)  7..'>00   lbs.    pipe    hand   railing; 


(C)  1  lot  existing  superstructure  to  be 

removed    and    disposed   of: 
(7)  1  lot  misc.  items  of  work. 
Total  bids  follow: 

(A)  F.  C.   Amoroso  &  Sons, 

1  San    Francisco    S2S.940.00 

(B)  MacDonald  &  Kahn  Co.. 

Ltd..  San  Francisco_  29,506.00 

(C)  Lindgren   &    Swinerton, 

San  Francisco  31,299.50 

(D)  Chas.  L.  Harney.  Sao 

Prarcisco  31,325.00 

(E)  Barrett  &  Hilp,  San 

Francisco   _ 31,593.00 

(F)  Eaton   &   Smith,   San 

Francisco    _ 31,862.50 

(G)  Alfred  H.  Vogt  Co.,  Inc., 

San  Francisco  _  33,675.00 

(H)  H.    C.    Vensano,    San 

Francisco    35.015.00 

Unit  bids   follow: 


1) 

«3.00 

$4.90 

S20..50 

$5.00 

$9.00 

$S.OO 

$5.00 

$4.00 

15.20 

16.00 

16.52 

14.30 

18.00 

16.70 

18.00 

18.00 

.0475 

.042 

.0444 

.05 

.053 

.055 

.045 

.05. 

4) 

063 

.06 

.0634 

.07 

.063 

.07 

.06 

.07 

:-) 

.13 

.20 

.1431 

.20 

.15 

.155 

.15 

.20 

6) 

900.00 

1100.00 

1807.00 

2000.00 

900.00 

975.00 

4000.00 

1990.0(> 

'> 

630.00 

450.00 

ISO.OO 

500.00 

350.00 

260.00 

300.00 

735.00 

PACIFIC    C0NSTRUC10R 
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COMPLETE    BIO    LISTING 

mS  ANGELKS  COUNTY,  Ciil.— .1. 
L.  MrClaln.  SS6I1  Brynhurst  Ave..  I,os 
Angeles,  at  $GGS,334,  as  previously  n- 
portid.  suhniilted  low  bid  to  the  Stidi- 
Higlnv.ny  Knglnpor,  Slate  BlrtB..  J.os 
AriKeles.  for  about  3.7  miles  Kradinir 
on  Sepulveda  Blvd..  Lo.s  Angele«,  Ij--- 
•tween  San  Kernando  Road  and  Brand 
Boulevard. 

The  work  Involve.-!: 
(   11   Ull    .sta.    clearing     and      grubbing 
riirht-oj-way; 
'  ■i'<l    M.    gals,    wiiter; 

,500  cu.   yds.   road   excav.    un- 


allr. 


'   '  '   'iiino.ooo    station    yds.    overiiaul: 

I      '    I'M  sta.   finishing  roadway; 

(  M  L'lii     Ions    mineral     aggregate 

(planl-mlxed    surfacing); 
(  9)    11    Ions    liquid    a.sDbalt    MC-5    or 

iMC-extra   heavy    (plant    -   mixed 

surfacing): 
(10)  20    tons    asphalt    concrete    (Type 


"A" 


(11)  10  cu.   yds.   Class  A  Portland  ce- 

ment  concrete    (strucs); 

(12)  220  cu.  yds.  Class  B  Portland  ce- 

ment concrete  (strucs.); 

(13)  3200  lbs.  bar  reinf.  steel   (strucs.) 
(H)    IS    MFBM      treated   Douglas      Fir 

timber: 

(15)  0.:f  MFB.M  untreated  Douglas  Kir 

timber: 

(16)  1800  lbs.  struc. 

(17)  27  each  spillwa 
(IS)  740  lin.  fl.  8-i 
(10)    130   lin.   ft.    )8-i 

(20)  70  lin.   fl.   21-i 

(21)  1)70  lin.   ft.  24-1 

(22)  122   lin.    ft.   3C-i 

(23)  100   lin.   ft.    60-i 

(24)  200  lin.  ft.   7,s-i 

(25)  385  lin.   ft.   I.i0 

(D3-1I); 

(26)  450    lin.    ft.    18-i 

(27)  110  lin.   ft.   24-i 

(28)  41  each  culvert 
Tolal  bids  follow: 

(A)  .1.  h.  McClain,  Los  Angeles.  $555.- 
334.00. 

(B)  Oswald  Bros.,  Los  Angeles,  $5CS.- 
!i7i;,oo. 

I  III    bids  follow: 

(A)  (B) 
415.00 


steel  and  metal; 

y  assemblies; 

n.   CMP; 

n.  CMP: 

n.   CMP; 

n.   CMP; 

n.   CMP; 

n.   CMP: 

n.  CMP: 

in  multiplate  CMP 

in.  CMP  (siphon); 
in.  CMP  (siphon); 
markers. 


003 


I     ■'  .         J. 33 

III  ..         2.00 

I    ■•'  ..        2.00 

I    '■'  00 

(  7) 12.00 

(   8) .-,.00 

(  9) 25.00 

(10) S.OO 

(11) 35.00 

(12) 30.00 

(13) ns 

(141 90.00 


14.00 
1.20 
1.285 
1.15 


liO.( 


(If.) 

Il'l  15.0(1 

(18) 1.00 

(19) 2.00 

(20) 2.20 

(21) 3.00 

(22) 5.00 

(23) 11.00 

(24) 18.00 

(25) 65.00 

(2«) 4.00 

(27) 5.50 

(28) 3.00 


17.00 
l.IO 
1.90 
2.10 


1.00 
17.50 
47.00 

2.35 


BIDS    WANTED 

.\1-.U-111-;    COUNTV 
til  December  10,  2  p. 


ray 


Ph 


rizona.— Un- 
blds  will  be 
Slate  High- 
X.  for  high- 
n  the  Showlow- 
W.P.S.O.     104-A; 


C^onchi)      Highway, 
A.F.E.   609. 

The  work,  which  is  to  begin  at 
Ortega  Lake  about  12  miles  east  of 
Shnwiniv  .-mrt   is  to  extend  northea.st- 

'■''*    ■' "    19.4   miles  to  Concho    con 


sists  of  K.rndlng,  draining  and  the 
fiirnishlnK  and  placing  aggregate  base 
cMurse,  and  Is  to  be  completed  on  or 
befori'   October   :tl,    1936. 

The    principal    items    and    approxi- 
mate  ciuantltles  are: 
47,700  cu.  yds.    roadway   excav.; 
0,200  cu.  yds.  drain,  excav.; 
3,500  cu.  yds.  slides  and  overbreak- 

age; 
1.500  cu.  yds.   struct,   excav.; 
201,200  cu,  yds.   borrow  excav.: 
34.200  cu.yds.    select  material    (CIP); 
17.100  cu.   yds.   aggregate  base  course 


■11'); 


it;:t  III  yds.  class  "A"  concrete; 
2'i.4MO  lbs.    reinforcing   steel; 
2.778  lin  ft.  C.M.1-".   (6  sixes); 

5  each    cattle-  guards; 
2LM1I10   lin.    ft.   lino  fence. 


rla 


lay  be  obtained  from  the  of- 
ic  Slate  Highway  Engineer, 
unnell.  t^ertificd  or  cashier's 
'r. .  Funds  in  the  sum  of 
I.  ha\e  been  programmed  tor 


BIDS    WANTED 


KINCJS  COr.NTV,  Calif.— Until  C*o. 
26,  2  P.  M..  new  bids  will  be  received 
by  the  State  Highway  Commission  at 
Sacrhmetito,  for  grading  shoulders  on 
about  6.3  mllt-H  in  Kings  t;ounty  be- 
tween two  miles  south  of  Lemoore 
and  I'A   miles  east  of  Stratford. 

The  work  Involves: 

(1)  1,000  c.y,  rdwy.  excav.,  uncla:.^. ; 

(2)  8,009  c.y,  imported  borow; 

(3)  331   sla,    linlshing  rdwy.; 

Plans  and  specifications  obtainable 
at  the  office  of  the  State  Highway  Kn- 
ginttr,  1'.  O.  I'l-x  1499,  Sacramento, 
ai.d  on  file  at  the  office  of  the  District 
Engineer  in  San  Francisco,  Los  An- 
geles and  Fresno. 

Bids  on  this  project  were  previously 
opened  December  3,  at  which  time  L. 
A.  Brisco,  Arroyo  Grande,  at  $20,295 
submitted    the  only  bid   received. 


LOS  ANGELES  CO — HOBART  UNDERCROSSING— State 


1.1  IS  .\.\c;i:i,jos  CO..  i.-aiif.  —  J 
,sin,n:i,  I'oiuuM.i,  .,1  $140,122.50,  as  1 
viously  rcpoi  :cd,  submitted  low  bid  to 
the  Stale  Highway  Engineer.  State 
Bldg,,  Los  Angeles,  for  construction 
of  an  undergrade  crossing  under  the 
tracks  of  the  A.  T.  &  S.  F.  Ry.  at 
Hobart,  consisting  of  two  steel  beam 
spans  with  crmcrete  deck  on  concrete 
liier  and  two  concrete  abulmentfi  with 


ving 
The 


alls 


(  1)   21  sta.  clearing  and  grubbing; 

(  2)  41:0  M.  gals,  water; 

(  3)  48,000  cu.  yds.  rdwy,  excar.  Ma- 
class:; 

(4)   1200  cu.   yds.   struc.   excav.; 

(  5)   17.000  sq.  yds.  subgrade  (or  pave. 

(  6)  30  tons  liquid  asphalt  30-95  (sub- 
glade  treatment); 

(   7)   21    sta.    finishing   roadway; 

(  8)  1200  tons  imported  selected  ma- 
terial (base); 

(  9)  585  tons  mineral  aggregate 
(plant-mix   surfacing); 

(10)  32  tons  liquid  asph.  MC-5  or  MC 

extra    heavy    (plant-mixed    sur- 
facing); 

(11)  6  tons  liquid  asphalt  MC-2  (prime 

coat); 

(12)  3120    cu.    yds.    Class    A    Portland 

cement  concrete   (pave.); 

(13)  160,000  lbs.  bar  reinf.  steel: 

(14)  4400  each   pavement  dowels; 

(15)  1665    cu.    yd.s.    Class    .\    Portland 

cement  concrete  (strucs.); 
06)   34  cu.  yd.s.  Class  A  Portland  ce- 
ment concrete   (railing); 


(171 

7:1:;, 0"( 

11. s 

stiuitural    steel: 

(15) 

330  cu 
ment 

yds 

.  Class  A  Portland  ce- 
rete  (slope  paving); 

(19) 

160  lir 
pipe; 

.    It. 

24-in.    reinf.   concrete 

(20) 

120  lin 

.   ft. 

I8-in.  cast  iron  pipe; 

(21) 

720  cu 

yds 

.  Class  A  Portland  ce- 

ment  concrete   (curbs  and  side- 
walks) ; 

(22)  SO    lin.     ft.     solid    timber    guard 

rail; 

(23)  1   lot   waterproofing; 

(24)  1210  cu.   yds.   concrete  to   be  re- 

moved and  disposed  of; 

(25)  2100  lbs.   misc.  iron  and  steel; 

(26)  150   lin.    ft.    curb   armor: 

(27)  1  lot  pumping  equipment: 

(28)  1   lot  electrical  equipment: 
(20)  1  lot  misc.  items  of  work. 

Total  bids  follow: 

(A)  John  Strona,  Pomona,  $146,122.50. 

(B)  Griffith   Co..    Los   Angeles.    J148.- 
335.50. 

(C)  Basich   Bros.,   Torrance,   $152,417.- 
25. 

(D)  Mundo    Engr.    Co.,    Los    .lingeles, 
$153,986.00. 

(E)  Oswald  Bros.,  Los  .Angeles,  $154,- 
923.60. 

(F)  T.  A.  Allen  Const.  Co.,  Los  Ange- 
les, $156,071.00. 

(G)  Bannister-Field   Co.,   Ltd.,   and    F. 
E.    Potts,   Los  Angeles,   $156,757. »5. 

(H)    J.    E.    Haddock,    Ltd.,    Pasadena, 

$102,419.50. 
(I)  R.  E.  Campbell,   Los  Angeles  $174,- 

769.00. 
Unit  bids  follow: 


(A) 


(B) 


(C) 


(D) 


(E) 


(Fl 


(G) 


(H) 


(1) 


(  1). 

$   10.00 

$     5.00 

$  10.00 

$     6.00  $     3.00 

$   24.00 

$   10.00 

$  10.00 

$   -14.00 

(    2)  .. 

1.25 

1.00 

1.00 

1.50 

.60 

.40 

1.25 

1.00 

1.50 

(    3).. 

.31 

.21i 

.40 

.30 

.345 

.32 

.49 

.38 

.40 

(    4)  .. 

.56 

.90 

.75 

1.00 

1.10 

1.00 

1.20 

2,50 

2.00 

(   5). 

.09 

.10 

.12 

.12 

.10 

.22 

.15 

.10 

.07 

(   6)    . 

20.00 

20.00 

20.00 

25.00 

24.50 

20.00 

15.80 

19.00 

66.00 

(   7) 

5.00 

5.00 

5.00 

10.00 

S.OO 

15.00 

10.00 

5.00 

10.00 

(    SI 

.60 

.75 

1.00 

.80 

.80 

1.05 

.90 

2.30 

1.50 

(    9) 

3.35 

2.00 

3.15 

3.00 

2.50 

3.20 

4.00 

3.00 

5.00 

(10) 

15,00 

12.00 

20.00 

15.00 

15.30 

17.00 

13.25 

16.50 

20.00 

(111 

30.00 

20.00 

20.00 

25.00 

21.75 

22.50 

18.30 

25.00 

21.08 

1I21 

8,00 

7.50 

8.00 

8.50 

S.OO 

8.25 

7.50 

S.OO 

9.60 

(i:!i 

.04 

.045 

.045 

.045 

.05 

.05 

.046 

.048 

.03 

(141 

.10 

.10 

.10 

.15 

.11 

.12 

.086 

.12 

.15 

(15)   . 

15.25 

16.70 

15.00 

16.00 

17.50 

13.60 

ie.46 

16.00 

19.80 

(16)  ,., 

30.00 

60.00 

30.00 

60.00 

52.00 

,48.50 

4D.50 

30.00 

47.50 

(17), 

.055 

.052 

.055 

.06 

.055 

.0575       .055 

.06 

.0575 

(18) 

S.OO 

14.00 

14.00 

10.00 

14.00 

20.00 

10.35 

17.00 

10.50 

(19) 

3.00 

3.i)0 

4.00 

3.00 

3.50 

4.75 

4.00 

3.30 

5.50 

(20),,, 

3  on 

5.00 

5.00 

5.00 

0.50 

S.OO 

5.20 

0.00 

3.50 

(21) 

12.00 

15.00 

13.00 

12.00 

13.00 

15.20 

10.00 

13.00 

IG.SO 

(22) 

1.00 

1.50 

2.00 

1.00 

1.15 

2.45 

2.00 

1.00 

1.25 

(23). , 

40.-.0.00 

iOOO.OO 

000.00 

1650.00 

)200.00 

jOOO.OO 

150.00 

000.00 

4000.00 

(24),, 

1.00 

2.00 

2,25 

2.00 

1.50 

1.40 

3.25 

2.00 

2.00 

(25),, 

.14 

.12 

.12 

.16 

.13 

.13 

.10 

.13 

.20 

(26),,,. 

.75 

1.00 

1.00 

1.00 

.85 

1.00 

.60 

.75 

1.00 

(27)-., 

,,    1900.00 

23(10.00 

2000,00 

2225.00 

500.00 

475.00 

2525.00 

'350.00 

2340.00 

(28) 

,.    4000.00 

700.00 

500.00 

475.00 

60D.00 

400.00 

475.00 

400.00 

425.00 

(29) 

,.    2000.00 

loon.oo 

300.00 

1000.00 

600.00 

475.00 

234,50 

400.00 

750.00 

26 
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SAN  JOAQUIN — Stockton  Undercrossing — (STATE) 


SAN  JOAQUIN  COUNTY —Biasct- 
ti-Willard  &  Biasotti.  40  W.  Clay  St.. 
Stockton,  and  Rocca  &  Co..  Box  444. 
San  Rafael,  bidding  jointly,  at  $267,- 
421. 15.  submitted  low  bid  to  the  State 
Highway  Commission.  Sacramento, 
for  the  construction  of  an  undergrade 
crossing  under  the  tracks  of  the  South- 
ern Pacific  Railroad  and  the  Western 
Pacific  Railroad  at  Charter  Way  in 
the  City  of  Stockton,  consisting  of 
reinforced  concrete  abutments  with 
.•^teel  superstructure:  and  approxi- 
mately 0.2St  mile  roadway  to  be  graded 
th  Portland  cement  con- 
nt  and   asphalt   concrete 


and  paved 
Crete  paven 
pavement. 

The  work 
(    1)   43,000   . 


yds. 


roadway 

tion  unclassified: 
(  2)  10.000    cu.yds.    struc.    excavation. 
(  31  10.000   sta.yds.   overhaul: 
(  4)  1.600    cu.yds.    existing    pavement 

and  strucs.   to  be  removed: 

<  5)  15,000  sq.yds.  subgrade  for  pave- 

ment: 

<  6)   1,620      tons      mineral      aggregate 

(plant-mixed     surfacing,     detour): 

(  7)  il  tons  liq.  asphalt  SC-2  (plant- 
mixed    surfacing,    detour) ; 

(  S)  10  tons  liquid  asphalt  SC-IA 
(prime  coat,   detour); 

(   9)   3.850   tons   asphalt   concrete; 

(10)  260  sq.yds.  asphaltic  paint  bind- 
er; 

111)  940  cu.yds.  cl.nss  A  Portland  co 
ment    concrete    (pavement): 

(12)  5.3S0  cu.yds.  class  A  Portland 
cement  concrete    (structure) : 

(13)  85  cu.yds.  cla.-:s  F  Portland  ce- 
ment  (railing): 

(14)  1.300  each  pavement  dowels:  ] 

(15)  300.000  lbs.  bar  rcinf.  steel:  I 

(16)  310.0110    lbs.    structural    steel:  j 

(17)  540.000  lbs.  fabricated  structural 
steel; 

(IS)  7.000  lbs.  cast  iron  catch  basin 
cover  and  frame  assemblies. 

(19)  29.500  lin.ft.  furnishing  treated 
Douglas  fir  piles,  including  test 
piles; 

(20)  352  each  driving  treated  Douglas 


(  1) 

(    2) 

(  3) 

(  4) 

(  5) 

(   6) 

(   7) 

(   8) 

(  9) 

(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(19) 

(20) 

(21) 

(22) 

(23) 

(24) 

(25) 

(26) 

(27) 

(28) 

(29) 

(30) 

(31) 

(32) 

(33) 

(34) 

(35) 

(36) 

(37) 

(38) 

(39) 

(40) 

(41) 

(42) 

(43) 

(44) 


(ir   piles-,    including   test   pile 

(21)  66   lin.ft.    8-in.    CMP; 

(22)  10   lin.ft.    18-in.    CMP; 

(23)  2.150    lin.ft.    6-in.    standard 


tile; 


rock  filling  material; 
-in.  vit.  clay  pipe; 
;-in.   vit.  clay  pipe; 
S-in.  vit.  clay  pipe; 

n.  vit.  clay  pipe; 
plain     concrete 


(24)  120  cu.yd! 

(25)  112  lin.ft.  4 

(26)  S90   lin.ft.    6 

(27)  110  lin.   ft.  S 

(28)  1.200  lin.   tl. 

(29)  436     lin.ft. 
pipe; 

(30)  5S    lin.ft.     Il-in.     plain     concrete 
pipe; 

(31)  510  cu.yds.   class  A    Portland  ce- 
ment concrete  (curbs  and  gutters) 

(32)  130  cu.yds.   cljji.-^s  A  Portland  ce- 
ment   concrete    (sidewalks); 

(33)  230  lin.ft.   6  in.  cast  iron  pipe; 

(34)  104  lin.  ft.  8-in.  cast  iron  pipe; 

(35)  1.170  lin.   ft.   I2-in.  cast  iron  pipe; 

(36)  46    lin.ft..    15-in.    cast    iron    pipe: 

(37)  3  each   lampholes; 

(38)  2  each  brick  manholes.  4  ft.  sani- 
tary; 

(39)  6  each  brick  manholes,  5  ft.  sani- 
tary: 

(40)  3     each     brick     manholes.    4    ft 
storm  water; 

(41)  2.200   lbs.   copper  strips; 

(42)  J   lot  electrical  equipment: 

(43)  1   lot   pumping  equipment; 

(44)  1  lot  misc.  items  of  work. 
The    bids   follow: 

(A)  Biasotti-Willard  &  Bi- 
asotti, Stockton,  and 
Rocca  &  Co..  San  Ra- 
fael     _ J267.42I.15 

(B)  Union  Paving  Co..  San 
Francisco     279.991.20 

(C)  C.     W.    Caletti    &    Co.. 

San   Rafael 282.194.60 

(D)  Bodenhamer  Constr.  Co.. 

Oakland    __  285.250.00 

I  El  Paul  J  Tyler.  Oroville 
and  Lord  &  Bishop. 
Sacramento 289.064.30 

(F)  MacDonald  &  Kahn 
Co..  Ltd..  San  Fran- 
cisco       310.201.00 

Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(El 

(F) 

$.60 

J.55 

,<.52 

$.75 

$.50 

$.61 

.60 

1.00 

.82 

1.00 

1.23 

1.25 

.01 

.02 

.01 

.03 

.01 

.04 

2.50 

1.50 

2.50 

1.00 

4.00 

.10 

.11 

.15 

.20 

.13 

3.90 

2.50 

5.00 

4.00 

4.00 

4.00 

5.00 

ILOO 

15.00 

13.00 

15.00 

10.00 

20.00 

20.00 

20.00 

15.00 

3.50 

5.00 

4.75 

5.00 

.10 

.15 

.10 

.13 

9.75 

9.00 

10.50 

11.00 

14.00 

13.50 

14.00 

17.00 

16.70 

80.00 

60.00 

40.00 

40.0a 

60.00 

45.00 

12.00 

14.00 

14.00 

1.25 

1.75 

1.50 

-.00 

2.50 

2.50 

1.80 

2.00 

1.30 

2.00 

.30 

.60 

.50 

1.00 

.60 

1.50 

1.15 

13.50 

18.00 

14.00 

15.00 

13.50 

16.0" 

14.00 

15.00 

14.00 

1.(1;. 

1.00 

1.00 

1.40 

1.10 

1.75 

1.50 

2.00 

— '■* 

2.40 

2.80 

2.60 

3.00 

■3.30 

3.80 

4.50 

5.00 

9.00 

50.00 

15.00 

60.00 

63.00 

75.00 

73.00 

70.00 

175.00 

75.00 

75.00 

60.00 

100.00 

75.00 

73.00 

60.00 

4000.00 

5000.00 

.30 
3680.00 

.50 
4500.00 

.40 

3300.00 

.40 

1750.00 

1676.00 

2000.00 

2000.00 

2000.00 

2984.00 

1000.00 

1000.00 

1000.00 

BIDS     OPENED 

LOS  ANGELES  &  ORANGE  COUN- 
TIES. Calif.— R.  E.  Campbell  Con- 
struction Co.,  108  W.  6th  St..  Lob  An- 
geles, at  $332,995.  submitted  low  bid 
to  the  State  Highway  Engineer.  State 
Bldg..  Los  Angeles,  for  about  2.6  miles 
grading  and  surfacing  with  selected  1 
material  base  in  Los  Angeles  and  1 
Orange  Counties,  between  Luitwieler 
Ave.  and  La  Mirada  Ave. 

The  work  involves: 
(  1)   135  eta.   clear  and  grub  right   of 

way; 
(  2)  2.300  M.  gals,  water; 
(  3;  140.500  c.y.  rdwy.  excav..  uiiclas.s. 
(   4)  1,800  c.y.  struc.  excav  ; 
(  5)   550  c.y.  ditch  and  channel  excav. 
(   6)  250.000  sta.  yds.   overhaul; 
(  7)  135  sta.  finishing  rdwy.; 
(  8)  13.500  tons   selected   material: 
(   9)   240  c.y.  Class  A   Portland  cem^    ■ 
concrete   (struc); 

110)  50  c.y.  Class  B  dO; 

111)  44,000  lbs.   bar  reinf.   steel: 

112)  20  MFBM   redwod   timber,  dense. 

fielect,  all  heart  struc.  grade; 

113)  15  MFBM  redwood  timfcer,  select, 

all  heart  struc.  grade; 

114)  30   tons  rock   (weep  boles); 

(15)  340  If.   8-in.  CMP: 

(16)  280  l.f.  18-in.  CMP; 

(17)  680  l.f.   24-in.  CMP- 

(18)  170  l.f.  34-in.  CMP,' 8  gauge; 
(19;  14  each  spillway  assemblies. 

Total  bids  follow: 

(A)  R.    E.    Campbell.      Los     Angeles. 
$332,995.00; 

(B)  J.    E.    Haddock.    Ltd..    Pasadena, 
$333,199.00: 

(C)  Oswald  Bros..  Los  Angeles.  $335.- 
561.50; 

(D)  Basic'h     Bros.,     Torrance.     $339.- 
968.50. 

Unit  bids  follow; 

(A)         (B)  (C)  (D) 

(   1     $  20.00  $  24.00  $  12.50  $200  n 

(  2)    1.50         2.00  4.00  7  0 

(   3)    2.02         2.00  2.10  IT 

(  4)    2.00         2.40  1.25  4 

(  5)    2.00         2.40  L25  1.2; 

(   6)    .005         .02  .01 

(   7)    10.00       24.00  7.30  20  ' 

(   S) 1.60         1.35  1.00  3/ 

(   9)   20.00       18.00  20.00  23. 

(10)  _ 18.00       18.00  IS.OU  19.t 

(11)    -         .05  .05  .055 

(12)    115.00     105.011     100.00     120.1 

(13)    105.00     lOO.OO     100.00     120.0 

(14)  2.00  3.80  2.00  3.fi 

(15)  1.00  .90  1.00  I  .- 

(16)  2.00  1.60  1.75  2; 

(17)  3.00  2.30  2.73  3  • 

(18)    _.     10.00       11.00       11.00         6.0J 

(19)    15.00       14.011       16.01,1       u    . 


BIDS    OPENED 

.SAX    riEGO   COUNTY.    Cal.— Dalev 
Corp..    4430   Boundary   St..    San    Dies: 
at    $329,813.   submitted   low   hid    to   t: 
State  Highway  Engineer.  State  Bid; 
Los  Angeles,  for  about  3  .i  miles  grud- 
ing  in   San   Diego  County   on   Palonv 
Mountain    Road    belrtvj.i    Iron    Sprii:r 
Creek  and   the  Observatory  Mtc. 

The  work  involves: 
I    1)    173    stations   clearing   &   grubbing 

right  of  way: 
(    2)   500  M.  gals,   water; 
(  J)  138,500  c.y.  rdwy.  exca   .,   unclas« 
(   4)  132.500  sta.   yds.   overhaul: 
(  5)  1.650  c.y.  struc.   excav.: 
(  G)  10.000  cy.  imported  selected  ma- 
terial: 
(  7)  173  sta.  finishing  rdwv.; 
(  1}  I.48G  l.f.  18-in.  CMP; 
(   9)   512  l.f.   24 


.  CMP: 
.  CMP- 
.  CMP; 
.  CMP: 
perf.   metal  pipe  un- 


do) 116  l.f.   30 

(11)  370  l.f.   36 

(12)  128  l.f.   48 

(13)  68   l.f.   8-ii 

derdrains 

(14)  120   l.f.    75-in.   multi-plate  CMP 

(15)  60  c.y.   rubble  masonry; 

(16)  0.3  mile  removing  exist,   fences 

(17)  1.050  each  border  stones. 


PACIFIC    CONSTRUCTOR 
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\l  11. 

li'V  Colli..    $32ii,sl:i.0U. 

ft)    V. 

H.  Denis  Conslr.  Co.. 

;ill    llil:- 

«3.|9, 705.00. 

Unit 

bills    follow; 

(A) 

(Hl 

1)  .. 

»300.00 

J260.00 

2) 

2.511 

4.^111 

3) 

1.C2.-) 

1.73 

4) 

01 

02 

B) 

3.2.i 

4.110 

«) 

2. 21-; 

2.00 

7) 

20.00 

40.00 

it 

.  .,       2. ."ill 

3.0C1 

5.0U 

10) 

6.00 

8.00 

;i),  . 

s.oo 

12.00 

12) 

12.00 

15.00 

13),. 

.  .       1.-5 

3.00 

50.00 

16),,  . 

^0.00 

35.00 

6). 

150.00 

500.00 

17) 

3.00 

3.00 

.$17,092.75 

..  17.210.25 

18.225.00 

18.465.30 


IIDS  OPENED 

BUTTE  CO..  Cal.— E.  li.  Bishop.  Or- 
ind.  ;it  $I7.ii:i2.75  submitted  low  bid 
0  the  .Slate  Highway  Commission  at 
.acramento.  for  about  2.0  miles  grad- 
ig  and  surfacing  with  untreated 
rushed  gravel  or  .stone  in  Butte  Co. 
etween  3.4  miles  east  of  Diitte  Creek 
nd  Cherokee  Canal. 

The  work  involves: 

[)  145  M.  gals,  water; 

!)   1300  cu.   yds.   imported   borrow: 

i)   4900  tons  untreated  crushed  gravel 

or  stone  surfacing: 
I)  225  tons  untreated  crushed  gravel 

or   stone    (stockpiles) ; 
))  32  tons  liquid  asphalt  S5C-2: 
i)  190  tons  sand. 

Total  bids  follow: 

A)  E.  B.  Bishop,  Orlaml    . 

B)  C.  C.   Wood,   Stockton., 

C)  R.  R.  Carlson.  Vallejo.. 

D)  I,.  F.  Piazza.  San  Jose  . 
B)    Heafey-Moore  Co.,   Oak- 
land     _ 19,560.00 

P)  Hemstreet  &  Bell.  Marys- 

ville    21.062.30 

Unit   bids    follow: 

(A)      (B)      (C)     (D)     (E)      (P) 
1) ...      $1.50  ?2.00  $2.00  J2.00  $2.00  $2.00 

2) 75     1.20     1.25     1.78     1.50     1.25 

»....  2.85  2.75  2.90  2..S4  3.15  3.60 
»)....  2.85  2.75  2.40  2.84  3.00  3.50 
5)....  25.00  23.25  25.00  22.00  20.00  20.00 
B)...        2.60     2.75     4.00     3.17     3.00     3''0 


lOTICE    TO    BIDDERS 

STATE  OF  C.iLIFORXIA— C.  H. 
urcell.  State  Highway  Engineer,  has 
nnounced  the  cost  of  blue  line  prints 
)r  the  State  Highway  work  now  ad- 
ertised. 

A  blue  line  print  of  the  title  sheet 
C  the  plans  showing  the  genral  lo- 
ation  of  the  work  will  be  furnished 
"ee  with  the  special  provisions.  Blue 
rlnts  of  the  layout  and  the  bridge 
etail  sheet  will  be  furnished  at  cost 
nd  become  the  property  of  the  pur- 
harer. 

The  following  shows  the  cost  of 
uch  blue  prints  for  the  work  now 
dvertised.  bids  to  be  opened  in  Sac- 
Elmento  on  December  26,  and  in  Los 
.ngeles  on   December  27. 

VI-Kin-Lemmore  Road,  between  2 
liles  South  of  Lemoore  and  I'^A  miles 
last  of  Stratford,  Bids  to  be  opened 
1  Sacramento,  (PLANS)  No.  of  sheets 
I;  Cost.  $1.40  (CROSS-SECTIONS), 
ro.  of  sheets,  none:  Total  $1.40. 

XI-Riv-64-Q,  Indio.  between  10 
liles  West  of  Indio  and  Indio.  Bids 
3  be  opened  in  Los  Angeles.  (PLANS) 
ro.  of  sheets.  30:  Cost.  $3.00:  (CROSS- 
ECT10NS-)  No.  of  sheets.  188;  Cost. 
18.80:    total.    $21.80. 

Chec4is  for  the  above  should  be 
lade  payable  to  the  Department  of 
'ubiic  Works.  Division  of  Highways. 
nd  should  accompany  the  request  for 
lie  above  plans,  specifications  and 
roposal  form  addressed  to  the  office 
f  the  State  Highway  Engineer,  P.  O. 
lox  140^1.   .Sacramento,   Calif. 


CONTRACT     AWARDED 

KHESNO    CUU.N'TV.    Cul. 
.t  Nuss.  Inc..  and  John  Jurko 
Thome    Avenue.    Fresno,     at 
awarded  contract   by  the  sta 


about  1.6  miles  grading  on  Sand  Creek 
Road  In  Fresno  County,  between  the 
Junction   with   Route   41    and    I'i    mile-. 


CONTRACT    AWARDED 

.Stewart  j      SANT.X     BARBARA    CUUNTY.    Cttl. 

■Ich,  410  Oswald  Broii.,  366  E.  58th  »t.,  Lou 
$30,244  !  Angeles,   at   $94,07s  awarded  contract 

e  High-  I  liy    the    ,State    Highway    Commiaslon. 

to,      for  ,  Sucramentu,       for    about     5.4       miles 

;;rading  and  surfacing  with  road  mix 

surfacing   over   gravel    base    In    Santa 

l:ariiara    County,    between    one    mile 

1^1   of  ?anta  Ynez  and  Los  OHvos. 


OAKLAND— EIGHTH  ST.  IMPROVEMENT— CITY 


\Ki..\.\li 


rilif. 


10:jl  Evcl.vM  .St.,  Berkeley,  at  $19,112.- 
13  .sulimitled  low  bid  to  the  Oakland 
t.-ity  Council.  December  5.  for  the  Im- 
provement of  Eighth  Street  between 
Fallon  St.  and  Cypress  St. 


duit 


If,     1(1 


volv 


(   3) 

3.526    If.    existing    granite    curb 

o  be   reiset: 

(    41 

9.S.196    sq.ft.    concrete    pavement 

(    51 

1.300      tons      asphaltic      concrete 

Tiixture: 

(   6) 

5.220    .sq.ft.    concrete    driveways 

{   V) 

8.025    sq.ft.    cement    sidewalks: 

(    SI 

12    storm    water    inlets.    Tyiie    B 

(    91 

14    catch    basins.    Type   B: 

mil 

4    manholes: 

(111 

lOO   If.    10-in.    vitrified  pipe  sewer 

(12) 

6  wye  branches: 

■ifi'd    pipe    con- 
'ifi«d    pipe   con- 
corrugated 


(14)  .315    l.f.    12- 

dult: 
(13)   51    If.    8-in.    X    24-in. 

iron  and  concrete  culv 
(161  1    handhole; 
(IT)   12    existing    catch    basins    to    In 

reconstructed. 
Total    bids    follow: 

(A)  Lee  J.  Immel.  Berkeley,  $49,112.15 

(B)  Southern  California  Roads  Co.  Los 
Angeles,  $51,087.36. 

(C)  Ransome    Co..    Emeryville,    $51.- 
600.88. 

(D)  Union  Paving  Co..  San  Francisco. 
$52,638.74. 

lE)   IndepeniJent  Const.  Co..  Oakland, 
S54.101.59. 
Heafey-Moore  Co.,  Oakland,  $31.- 


158.36. 
"nit    bids 


(  4) 
(  5).. 
(   6). 


94.00 

90.00 

100.00 

20.00 

150.00 

100.00 

86.00 

110.00 

65.00 

3.00 

2.10 

2.25 

2.00 

1.00 

1.50 

1.50 

1.50 

2.15 

2.35 

1.70 

2.30 

5.00 

5.00 

4.10 

25.00 

10.00 

6.00 

36.00 

20.00 

70.00 

The  PWA  has  allotted  a  grant  of  45%  of  the  total 
ted  at  $53.0011.     Walter  Frickstad.  ACity  Engineer. 


.25 

.15 

90.00 

100.00 

75.00 

2.00 

2.00 

2.00 

2.25 

4.50 

20.00 

35.00 

which 


.25 
.14 

70.00 
110.00 

70.00 
2.50 
1.00 
2.50 
2.75 
6.00 
8.00 

37.00 


OAKLAND— GROVE  ST.  IMPROVEMENT— CITY 


OAKLAND.  Calif.  —  Lee  J.  Immel 
1031  Evelyn  St.,  Berkeley,  at  $31,440.- 
94  submitted  low  bid  to  the  Oakland 
City  Council.  December  5.  for  the  im- 
provement of  Grove  Street  bet.  First 
and  San  Pablo. 

The  work  involves: 
1    1)   66.537   sq.ft.    grading; 
(   2)   4.820   l.f.    concrete   curb: 
(   3)  3,223    If.     existing    curb      to      be 

reset ; 
(  4)   50.628    sq.ft.    concrete    pavement: 
(  5)  1.617  tons  asphalt  concrete  mix- 
ture: 
(  6)  2.525    -sq.ft.    concrete    driveways: 
(  7)  7,645   sq.ft.    cement  sidewalk; 
(   8)  17  storm  water  inlets.  Type  B; 
(   9)  4   catch   basins.   Type   B: 

(10)  3  manholes; 

(11)  272  If.  10  in.  vitnlied  pipe  sewer; 


(121   173  If.   ]2-in.   vitrified  pipe  sewer: 
(131   17    existing    catch    basins    to    be 
reconstructed. 

Total    bids    follow: 

(A)  Lee  J.  Immel.  Berkeley.  $31,440.94 

(B)  W.  H.  Larson.  Berkeley.  $31,957.19 
(Cl     Southern    California    Roads    Co 

Los    Angeles,    $32,746.67. 

(D)  Albany  Cement  Contractors.  Inc.. 
Berkeley.   $32,845.78. 

(E)  Ransome    Co..    Emeryville.    $S3.- 
267.04. 

(F)  Union  Paving  Co.,  9an  Francisco. 
$33,804.59. 

(G)  Independent  Const.  Co.,  Oakland, 
$33,989.84. 

(H)    Heafey-Moore  Co..   Oakland.  $34- 
664.90. 
Unit   bids    follow: 


(A) 


(B) 


(E) 


(F) 


(G) 


(  1).. 

(  2),. 

(  3).. 

(  4) 

(  5)., 

(  6). 

(  7)., 

(  S), 


(C)  (D) 

.058   $       .07     $       ,067  $       .07     $       .08    $     .091 


(H) 


94.00 

85.00 

90.00 

80.00 

100.00 

90.00 

90.00 

70.00 

120.00 

115.00 

150.00 

80.00 

100.00 

120.00 

100.00 

110.00 

86.00 

80.00 

110.00 

so.oo 

60.00 

80.00 

75.00 

70.00 

1.50 

2.60 

1.50 

1.65 

1.45 

2.23 

2.00 

2.50 

2.35 

2.80 

2.00 

1.95 

1.70 

2.60 

S.2S 

2.76 

35.00 

47.00 

22.00 

18.00 

70.00 

50.00 

35.00 

37.00 

The  PWA  has  allotted  a  grant  of  45%  of  the  total  cost  which 
ted  al  $32,500.    Walter  FVickstad.  City  Engineer. 
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CONTRACT    AWARDED 

;JAKLAXI).  Alameda  Co..  Cal  — 
Union  Paving  Co..  624  Call  Eldg..  San 
Francisco,  at  $66,712. SO  on  Proposal  I> 
(asphalt  concrete  paving)  awarded 
contract  by  the  Oakland  City  Council 
lor  the  repair  of  Foothill  Elvd..  bet. 
nth  and  23rd  Avenues. 


BIDS   WANTED 

KERM  COLNTY,  Cal.— Until  Dec.  17 
2  P.  31..  bids  will  be  received  by  the 
Divieion  of  Highways.  S.  W.  Lowden. 
District  Engineer,  Btsbop.  for  apply- 
ing road-niix  surface  treatment  on 
.-■bout  five  miles  in  Kern  County  be- 
tween two  miles  southwest  oi  Searles 
and  Rademacher. 

Plans  and  specifications  obtainable 
from  the  above  office.  » 

BIDS   WANTED 

LAKE  COUNTY.  Cal.— Until  Dec. 
20.  2  P.  M..  bids  will  be  received  by 
the  Division  of  Highways,  J.  W.  Vick- 
rey.  District  Engineer.  546  W.  Wabash 
Ave..  Eureka,  for  the  construction  of 
two  standard  timber  cattle  passes  in 
Lake  County,  between  Upper  Lake 
and    Sweet   Hollow   Summit. 

Plans  and  specifications  obtainable 
from  the  above  office.  * 


BIOS    OPENED 

ORAXOE  COUXTT.  Cal.  —  Square 
Oil  Co..  yi6  .Adobe  St..  Los  Angeles, 
at  J66il  submitted  low  bid  to  the 
S'tate  Highway  Department,  S.  V. 
Cortelyou.  District  Engineer.  SOS  State 
BIdg..  Los  Angeles.  December  9  for 
improving  1  mile  of  highway  on  Ba- 
tavia  St.  in  the  City  of  Orange,  bet. 
Walnut  Ave.  and  La  Vela  Ave.,  Or- 
ange County,  by  grading  and  applying 
road  mix  surface  treatment. 

The  work  involves: 
(1)   35  il  gals  water  in   place; 
{2)  1700  cu.   yds.   roadway  excavation 

without  class. ; 
(3)  57    stations    finishing    roadway: 
t4)  25,500   sq.    yds.   preparing,    mixing 

aid  shaping  roadbed: 
(5)   336    tons    liquid    asphalt,    SC-2,    in 
place  (prime  coat  and  mixing). 
The  bids  were: 
Square  Oil  Co.— (1)  $2.00,  (2)  $1.00,  (3) 
$15.00,     (4)     $.08,     (5)     $6.00;     total 
$66S1. 
C.   F.   Rollins— (1)   $2.00.    (2)   $2.00.    (3) 
$10.00.     (4)     $.12.     (5)     $10.00;     total, 
$10,460. 
Paul   R.    Hughes— (1)    $1.50,    (2)    $1.50, 
(3)    9.50,    (4)    $.125.    (5)    $14;    total, 
$11,035.50. 
A.  S.  Vlnnell  Co.— (1)  $1.00.   (2)  $3.65. 
(3)   $10.00.   (4)  $.07.   (5)  $8.00:  total 
$11.38$. 


NOTICE    TO    BIDDERS 

KINGS  COUNTY.  Cal.  —  A  repre- 
sentative of  the  District  Office  will  ac- 
company prospective  bidders  over  the 
proposed  project  in  Kings  County,  be- 
tween 2  miles  south  of  Lemoore  and 
one  and-half  miles  east  of  Stratford, 
road  VI-Kin -Lemoore  Road,  for  which 
bids  are  to  be  received  in  Sacramento 
on  Thursday,  December  26. 

Said  representative  will  meet  pros- 
pective bidders  at  East  Town  limits 
of  Stratford,  on  Pridav,  L-^cember  20, 
at  10:00  a.   m. 

Prospective  bidders  are  urged  to  co- 
operate with  the  District  Office  and 
arrange  to  make  their  field  inspection 
on   the  above  date. 


30— RtSERVOIRS  &  DAMS 

EXTRA    WORK    AUTHORIZED 

EUREKA.  Humboldt  Co.,  Cal.— City 
Council  has  authorized  the  drilling  of 
an  11th  rock  core,  and  60,000  c.y.  of 
excavation  at  $0.20  per  c.y.,  at  the 
site  of  the  Mad  River  Dam. 
Authorization  is  subject  to  PW.\  ap- 


Bu 


"(J,  C  I.*.  K;:^Uuu.  :rupt-.  under  Spec. 
No.  65.?,  for  the  construction  of  the 
Unity  Dam,  £?urnt  River  Project,  lo- 
cated on  the  Riirnf  River  about  forty 
miles  southwe.-t  of  Baker. 

Cnmplete    total    bids    follow: 
J.  A.   Tertling  &  Sins.  Boise 

Idaho $273,989.00 

Mjers  &  Goultcr.   Seal  tie 290.567.00 

Gulhrie-McDongall.     Portl'd  313.924.75 
Barnard  -  Curlis.*   l"i>..    Min- 
neapolis     _  ...  328.245.95 

I'.     L.     Crooks    &    Co..     Inc.. 

Portland    - - 329.871.50 

Utah   Const.   Ci>..   Ogden 332,470.50 

ilnrrison-Knudsen   Co.,    Inc, 

Boise   341,852,00 

Malcnm  ..t  Bell,  Portland...  358,648.50 
Megarty  Bros..  PSiin.  Minn.  392.011.50 
Orino.    Berkemeier    &    Sare- 

mal.    Bonneville    _  546.242.50 

Bids  held  under  advisement. 


BIDS  WANTED 

CARLSBAD  FROJECT.  X.  M.— Un- 
til Dec.  14.  10  A.  M..  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation. 
Carlsbad.  X.  M..  under  Spec.  No.  660. 
for  the  construction  of  the  Alamogordu 
Dam.  Cirlsbad  Project. 

The   work   is  located  near  Ft.   Sum- 
n.fr.   and  the  principal   items  of  work 
in.olved   are: 
(   1)  36.900    c.y.    excav.    in    open    rut. 

common: 
(  2)  184,000    c.y.    do,    rock; 
(  3)  1,490,000  c.y.  excavation  in  borrow 

pits,  common: 
(  4)  52,000   c.y.    excavation   in   borrow 

pits,  rock; 
(  5J  4,200  c.y.   tunnel  and  shaft  exca- 
vation; 
(  6j   227,000  c.y.  stripping  for  dam  em- 
bankment and  borrow  pits: 
(  7)  1,340,000  c.y.    earth   fill    in   dam: 
(  8)  8,000    c.y.    backfill  about   struc: 
(  9)   290.0011    c.y.     rock    fill    on    down- 
stream slope: 

(10)  50.000  c.y.   rock  riprap  on  the  up- 

stream slope; 

(11)  3,000  c.y.  rock  riprap  about  spill- 

way; 

(12)  2,960  c.y.  concrete  In  tunnel,  gate 

chamber  and  shaft: 

(13)  10.900  c.y.  concrete  in  spillway  & 

Etilling  basin; 

(14)  3.580  c.y.  concrete  in  other  parls 

of  dam. 

(15)  12,000  c.f.  pressure  grouting: 
<16»  ETilling  13,000  l.f.  grout  holes: 
(17)  Drilling   S,000    l.f.    holes    for   an- 
chor bars; 

(IS)  Placing  1.500.000  lbs.  rein,  bars; 

(19)  Constructing    6.4«0     l.f.     embank- 

mtnt  toe  drains  and  spillway 
drains; 

(20)  Furnishing    and    installing    25,000 

lbs.  tunnel  hner  plates; 

(21)  InstaUing    726.600    lbs.    of    gales. 

valves  and  other  metalwork. 

Work  shall  be  commenced  within  30 
calendar  days  and  completed  within 
■  CO  calendar  days  from  date  of  receipt 
of  notice  to  proceed. 

Plans  and  specifications  obtainable 
irom  the  Bureau  of  Reclamation  :.t 
Carlsbad,  N.  M..  Denver.  Colo.,  or 
Washingtono,  D.  C,  without  charge 
to  prospective  bidders;  to  others  $2  50 
not   returnable. 


proval. 

COMPLETE     BID     LISTING 


LOW    BIDDER 

RIVERTON  PROJECT,  Wyoming— 
?«„^  ,  ^l"!^^"  *  ^°"^-  509  Wesley 
«-,?''  ^''^^-  M'""<=aPolis,  Minn,,  at 
!6oJ,39,  submitted  low  bid  to  the  Su- 
re a  u  of  Reclamation.  Riverton, 
Wyoming,  under  Spec.  No.  65S  for 
TOnstruction  of  the  Bull  Lake  Dam 
Kiverton    Project. 

BID  OPENING  POSTPONED 

CARLSBAD  PROJECT  N  M  —Un- 
til Dec.  21,  2  P.  M..  date  postpoi,..d 
from  Dec.  14,   10  a.   M    (previously  re- 


ported) bid.-  will  be  received  by  the 
Kureau  of  Reclamation,  Carlsbad,  N..M.. 
under  Spec.  No.  660.  for  the  construv- 
lion  of  the  Alamoeordo  t^m.  Carleb.id 
f'roject. 


31— PIPE  LINES    &    WELLS 

BIDS  WANTED 

RIVERSIDE  &  San  Bernardino  Cos.. 
Cal.— Until  Jan.   7.    In  A.   M..   bids  will 
be  received  by  the  -Metropolitan  Water 
Dist..    306   W   Third    St..    Los   Angeles. 
for  constructing  precast  concrete  pipe 
and  steel  pipe  lines,  a  3-span   throuifh 
truss  bridge  and  appurtenant  works  of 
the  Colorado  River  aqueduct   di.--lrii     - 
lion   system,    between   Sta.   31   plu.- 
and  926  plus  00  of  the   Upper  Feed 
Spec.    No.    137.     The   work   is    loci' 
in    the  counties  of   Riverside  and    S 
Bernardino     and     comprises     appro:.  - 
mately    16.47    miles    of    pipe    line    • 
.struction    between    Cajaico    Re.ser\ 
and  a  point  on  the  line  of  the   Ui.i 
Feeder,    about    10    miles    west   of   s,.  i 
Bernardino.    The  work  to  be  b:d  ui 
has  been  divided  into  schedules  as  f..  - 
lows: 

Schedule  1-P:   2.33   miles  in  lengti.. 

Schedule  2-S  or  2-K:  10.;;3  miles  n 
length;  pipe  sizee,  steel.  9  ft.  8-in 
12  ft.  0-in.: 

Sched.  2-B:  Santa  Ana  river  bride 

Schedule  3-P  or  3-S:  3.81  miles 
length;  pipe  sizes,  pre-cast  11  ft. 
in.;   steel.    12   ft.   0  in. 

Schedules  2-S  and  2-K  are  alien: 
tive,    as   are   Schedules   3-P   and   3-.- 
in  the  event  award  is  made  for  pr.-- 
cast    pipe    under    Schedule    3-P.    the 
steel  pipe  sizee  of  Schedule  2-S  must 
be  used;  for  steel  pipe  under  Schedule 
3-S.    the  steel   pipe  sizes  of  SchedL:- 
2-K   are  required;    bids   will   be   co 
pared    on    the    basis    of    securing    t 
lowest    total    cost    to    the    district 
these    two    possible    combinations 
said    schedule,    viz..    2-S    and    3-P 
2-K    and    3-S.     No    other   combinati 
of   Ihese    two   schedules   will    be   c.i 
sidered.     A    proposal    under    either 
Schedules  2-S  or  2-K  will  not  be  cu: 
sidered  unless  the  bidder  also  subn. 
a   proposal    under   Schedule   2-B;    ;i: 
an  award,   if  made  under  such  a  pi    - 
posal,   will  be  for  not  less  than  Scli 
2-B  and  one  of  the  .alternative  Si  he 
2-S   or  2-K. 

Certified  check  for  10%  must  accoi: 
llany  each   b:d.    Specifications  will  i, 
be  ready  for  contractors  until  Dec-en  - 
ber  4. 


CONTEMPLATED 

WA.«CO,   Kern   Co..  Cal.— Construe- 
tion  of  9;;   -niles  of  gas  line  from  tli 
Semitropic    gas    field    to    Los    .Angel. 
main  trunk  line  and   25  miles  of  lii. 
from    the    Ketlleman    hills    to    Fresi. 
and    Visalia.    has    been    announced    1  i 
the   Southern   California  Gas   Co..    w 
C  Cameron,  division  manager  at  Taft. 
The  Semitropic  line  will  be  construe- - 
ed   of   12-   and    lO-in.    pipe;    the  oth. 
line  will  consist  of  10-  6-  and   S-in 
pipe. 


32— SEWERS    &     SEWAGE 
DISPOSAL  PLANTS 

CONTRACT  AWARDED 

STOCKTON.  San  Joaquin  Co..  Cal. 
— W.  J  Tobin.  3701  Balfour  Avenue. 
OakLind.  at  $42,447.11  awarded  con- 
tract by  the  Stockton  City  Council  tor 
the  construction  of  a  trunk  line  sewer 

Lyle  Payton,   City  Engineer. 


ENGINEER    APPOINTED 

DECOTO,  Alameda  Co..  Cal— John 
A.  Mancini.  774  Pinedale  Court.  Ha>  - 
w-ard,  has  been  named  engineer  to 
direct  construction  of  a  new  sanitary 
sew«r  system  and  sewage  treatment 
plant  in  Decoto. 

The  city  w-ill  vote  bonds  to  finance 
the  work. 


PACIFIC    CONSTRUCTOR 


31 


BIDS   OPENED 

MEDKOKli.  njcBon— ML-dtoi(l  Con- 
crete Constr.  Ci-..  .Mr-dford.  at  I3-I,- 
liS3  submitted  low  hid  lo  thu  Talent. 
i:Uy  Cotiiicll,  Deceniber  2.  for  coii- 
•iructlun  of  11  sewage  treatment  plant 
and  sewera. 

The  utlier  bids  tt«rR- 

K.  ('.   Dillard,   Medford.   $3G.1IS2. 

Kk  i    bind.   I'ortland.   $SU,3"(;. 

Ilids  held    nnder  advls'-ment  ; 


NEW    BIDS    ASKED 

UUltNS.  urefc-on— I.'ntil  JJceember 
17.  12:30  r.  .M..  new  bids  will  be  re- 
ceived by  (Jei.rKe  Hughes.  City  Kec- 
order.  Hums,  for  construclinB  an  ad- 
dition to  the  existing  sewage  disposal 
plant  and  remodeling  of  the  present 
plant,  .-io  that  the  linished  work  will 
operate  as  an  activlated  sludge  sew- 
age disposal  plant. 

Bids  were  previously  received  Dec. 
3.  and  rejected. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 


tiu. 


CONTRACT  AWARDED 

LARKSPUR.  .Marin  Co..  Cal.--F.  J. 
Main.  Fairfax,  at  $1.770.7'J  submitted 
low  bid  and  awarded  contract  by  t^i 
Larkspur  City  Council.  Mary  L.  Court- 
rigiit.  City  Clerk,  for  the  construction 
of  a  storm  sewer  on  Magnolia  Avenue 
between  Crane  and  Ward  Streets. 

Complete  bids  follow: 

F.  J.   Main.    Fairfax $1.77ri.7a 

V.   Magiorra,    Sausalito 1,S45.20 

John  Carcano.  San  Rafael 1.941.05 

Bottini  Bros..  San  Rafael 2,029.77 

Brown     and     Lambretti.     Mill 

Valley   2,141.54 

J.  C.  Oglesby.  530  B  St.,  San  Rafael. 
City  Engineer.  • 


CONTRACT   AWARDED 

l'.\L.\I  SPRINGS.  Riverside  Count.v. 
Cal.— Gogo  &  Rados.  10.024  S.  Figueroa 
St..  Los  Angeles,  at  151.433.36  submit- 
ted low  bid  and  awarded  the  contract 
(subject  to  PWA  approval)  by  Palm 
Springs  Sanitary  District,  for  con- 
structing a  sanitary  sewer  system  and 
a  sewage  disposal  plant  in  accordanct; 
with  plans  prepared  by  engineers  I>a- 
vidson  and  Fulraor.  Riversi-de.  and  Al- 
va J.  Smith,  Pasadena,  consultant. 

Complete   total   bids   follow: 

Gogo  &   Rados.    L.    A ?51, 433.36 

V.C.K.  Const.  Co..  L.  A 52,941.59 

A.  &  B.  Const.  Co.,  Hynes 53,482.70 

Sutalo  &   Ramljak,   L,.   A 54.921.92 

Mike   Radich,    L.   A 60.bl0.63 

J.  C.   Hickey.   Alhambra 60,788.23 

John  Grancich,  L.  A 53,730.92 

Bids  on  this  contract  were  previous- 
ly opened  October  21  and  rejected  as 
excessive. 

ARCHITECT  APPOINTED 

SAN  FRANCISCO  —  Lewis  P.  Ho- 
bart.  525  Market  St.,  has  been  ap- 
pointed consulting  architect  to  pre- 
pare preliminary  plans  and  specifica- 
tion."! for  the  Richmond-Sunset  sewage 
treatment  plant.  •  ! 

BIDS    OPENED 

S.\N  FRANCISCO.  —  Healy-Tibbi-.ts 
Const.  Co.,  64  Pine  St.,  at  $334,259.50 
submitted  low  bid  to  the  Department 
of  Public  Works.  City  Hall,  under 
Spec.  No.  18.900  for  construction  of 
the  Alemany  Sewer  Extension.  Sec- 
tion D-1.  It  will  be  located  in  Indus- 
trial Street  from  Elmira  to  Selby  St.. 
and  in  Selby  St.  from  Industrial  to 
Hud.-ion  Street. 

The  work  involvee: 

(1)  3152   l.f.    2-compartment   8%xll-ft. 

reinforced  concrete  sewer- 

(2)  23  each  manholes; 

(3)  182  l.f.  10-inch  V.C.P.  underdraln, 

covered  with  concrete  or  imbed- 
ded in  broken  rock  as  directed: 
(1)    6304  l.f.  12-in.  do: 


(5)  148,000    l.f.    piles,    below   Cutoff. 

(6)  182    l.f.    3x4% -ft.    reinforced    rcm- 

crete  aewer: 

(7)  50    l.f.    10-ln.    V.C.I",    culvert   C'mi- 

nectione. 
Total  bids  follow: 
(A)    Healy-Tlbbitts   Const.   Co.,   »334,- 

259.50. 
IB)  MacDonald  &  Kahn  Co.  Ltd.  $343- 

S03.20. 

(C)  Eaton  &  Smith,  $363,209.50. 

(D)  Pacific  Bridge  Co.,   $389,706.00. 

(E)  Union   Paving  Co.,   $408,767.00. 
All  bidders  of  San  Francisco. 
Unit   bids    follow: 

(A)        (U)         (C)         (D)         (E) 
(1)  ...    $83.00  $80.60  $80.65  $92.00   $103.50 
(2)...        40.00     70.00     60.00     40.00       60.00 


1.00       1.10 


2.00 


1.25 


1.50 


20.00     40.00     36.00     20.00       3S.00 
8.00       6.00       1.25       2.00         2.30 


Plans   Awaiting    PWA    Approval 

HUNTINGTON  BEACH,  Orange 
County.  Calif. — .-V  .sewage  disposal 
plant  costing  $86,500  will  be  adver- 
tised for  bids  within  the  near  future. 
Draft  of  the  official  call  for  bids  is 
before  the  PAVA  officials  for  approval. 
as  the  administration  has  allotted  a 
.straight  grant  of  $36,891.  Plans  for 
the  pr<iject  have  been  completed  by 
Currie  Engineering  Co..  219  .\ndre- 
.v..n    Hloik.    San    Bernarthn.r 


Plans    Awaiting     PWA    Approval 

BARSTOW.  San  Bernardino  County. 
Calif. — Currie  Engineering  Co..  219 
.Andreson  Block.  San  Bernardino,  has 
completed  plans  for  a  sanitary  sewei- 
system  and  a  sewage  disposal  plant 
for  the  Barstow  Sanitary  District. 
The  district  has  voted  bonds  in  the 
sum  of  $48,000.  to  refinance  a  loan 
by  the  I'WA  which  has  al.so  made 
an  outright  grant  of  $39,272.  The  col- 
lection system  will  cost  about  $57,000. 
Draft  of  the  official  call  for  bid.s  is 
l.efore   the    PWA   for  approval.  1 


Plans  Awaiting   PWA   Approval 

EL  MONTE.  Los  Angelei  County. 
Calif.— Currie  Engineering  Co..  219 
Andreson  Block.  San  Bernardino,  has 
completed  plans  for  the  City  of  El 
Monte  sewage  disposal  plant  estimated 
to  cost  $68,000.  The  city  has  been 
given  a  PWA  loan  and  outright  grant 
of  $30,000  (the  latter  included  in  the 
$68,000).  Draft  of  the  official  call  for 
bids   is  before  the    PWA    for  approval. 


33—  WATER  WORKS 

PURCHASE   CONTEMPLATED 

SAN  JOSE,  Santa  Clara  Co..  Cal.— 
City  Manager  C.  B.  Goodwin  has  ten- 
dered the  San  Jose  Water  Works  Co. 
an  informal  offer  of  $4,500,000  for  the 
purcliase  of  all  of  the  company's 
holdings  and  property  The  offer  is 
conditioned  upon  the  authorization  of 
a  bond  issue. 

Seymour  Kittredge  is  president  of 
the  water  company. 

LOW    BIDDERS 

TACOMA.  Wash.— Arcorace  &  Co- 
luccio,  1425  Hanford  St..  Seattle,  at 
$92,071  (steel  pipe):  and  American 
Concrete  &  Steel  Pipe  Co..  459  E.  ISth 
St..  Tacamo.  at  $107,715  (concrete 
pipe)  submitted  low  bids  to  the  Ta- 
coma  Board  of  Contracts  &  Awards, 
for  improvements  to  the  water  system, 
consisting  of  replacement  of  2021  ft. 
of  46-in.  wood  stave  with  52-in.  steel 
or  reinforced  concrete  pipe  and  re- 
placement of  4042  ft.  of  54-in.  wood 
stave  pipe  with  58-in.  steel  or  rein- 
forced concrete  pipe,  in  the  Green 
River   Gravity    Pipe   Line. 

W.  A.  Kunigk.  City  Water  Superin- 
tendent. 


COST    ESTIIVIATED 

WALNUT  CREEK  .  Contru  Costa 
Co..  Cal.— City  Engineer  George  Oliver 
has  completed  maps  and  speclflcatlonB 
for  a  new  water  system  providing  a 
.'{OO.OOO-gallon  storage  tank  and  pipes 
and  pump.  He  estimates  cost  of  ma- 
ti-rlals  at   $42,100, 

Application  will  be  made  for  Federal 
aid    in    llnancing. 


Plans    Completed. 

SEAL  BEACH,  ('range  Co..  Calif  — 
Plans  for  the  Seal  Beach  water  im- 
provements have  been  completed  by 
I'urrie  Engineering  Co..  219  Andreson 
Block,  San  Bernardino,  and  the  final 
draft  of  the  official  call  for  bids  ha« 
been  forwarded  to  the  PWA  office  in 
Los  Angeles  for  approval.  The  city 
has  voted  $30,000  in  bonds  to  finance 
a  PWA  loan  and  the  balance  will  be 
furnished  as  a  PWA  grant  in  the 
Slim    of   $24,545. 


Plans    Awaiting     PWA    Approval 

ARCADIA.  Los  Angeles  Co..  Calif.— 
Final  draft  of  the  official  call  for  bids 
for  the  construction  of  about  12.000 
ft.  of  steel  pipe  water  mains,  flttingK, 
;ind  valves,  for  improvements  and 
additions  to  the  water  system,  is  be- 
fore the  PWA  for  official  approval. 
The  cost,  estimated  at  $79,000,  Is  being 
financed  l>y  PWA  grant  of  $35,428.  and 
the  balance  by  the  city.  Currie  Engi- 
neering Co.,  219  Andreson  Block,  San 
Bernardino.    i)repared   the   plans. 


BIDS    OPENED 

G.ALT.  Sacramento  Co..  Calif.— Un- 
derground Construction  Co.,  R.P.D. 
No.  1.  Box  756.  Berkele.v,  at  $27,449. 
submitted  low  bid  to  Gait  Water  Dis- 
trict, Frank  !>.  Talbot,  consulting  en- 
gineer. Forum  Bldg.,  Sacramento,  for 
constructing  a  water  distributing  sys- 
tem  in   Gait. 

Following   bids   were   received: 
Underground  Construction  Co.. 

Berkeley    $27,449.00 

P.  L.  Burr,  San  Francisco 28.093.62 

A.  Soda  &  Son,  Inc..  Oakland  29,179.00 
Peter   J.    McHugh,    San 

Francisco  30.903.06 

Robt.  B.  McNair  and  H.  Gould. 

San  Francisco  __ 31.653.30 

M.  R.  Carpenter,  Sacramento..  36,398.53 
Luppen  and  Hawley.  Sacra- 
mento      37.741.00 

Three  low  bids  held  and  referred 
to  PWA  with  recommendation  for 
award   to  low  bidder. 
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TUNNELS 


PLANS    COMPLETED 

LOS  ANGELES,  Calif.— R.  W.  Ste- 
wart. Engineer  of  Bridges  and  Struc- 
tures. Citj'  Hail,  has  completed  plans 
tor  the  ividening  of  the  Third  St. 
tunnel  from  32  ft.  to  49.6  ft.  The 
roadway  will  be  widened  from  21  ft. 
to  37  ft.  and  the  height  increased 
from  20  ft.  to  28  ft.  A  ventilating 
plant  will  be  installed.  The  proposed 
improvements  will  necessitate  the  re- 
moval of  the  Angel's  Flight.  The 
cost,  to  be  financed  by  PWA  funds. 
is    estimated    at    $1,706,115.  33 

December    6,    1935 
CONSTRUCTION    SUSPENDED 

GILA  PROJECT.  Arizona.— Work  on 
the  Gila  Project.  Arizona,  has  been 
suspended  and  fifteen  bids  received 
Dec.  4  for  constructing  earthwork  and 
tunnels,  were  returned  unopened,  ac- 
cording to  an  announcement  by  the 
Yuma  office  of  the  V.  S.  Bureau  of 
Reclamation.  Further  announcement 
was  withheld  pending  advice  from 
Washington.  35 
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lERMIT  ISSUED 
FOR  APARTMENT 
TO  COST  $200,000 

jirgest  Project  Undertaken 

In  City  Since 

1929 


i'lK  permits  tor  work  to  cost 

iiately  $2.'!7.000  were  issued 

I'y  the  Central  Permit  Bu- 

ilie  San   Francisco  Depart- 

;    Public  Works,  records  of 

'  i'-rk  S.  J.  Rosenblum  show. 

limit   responsible   for   the 

i:il  was  issued  to  Mrs.  Lu- 

MT  for  construction  of  an 

lass    A    apartment    house 

'  ited  at  Broadway  and  Bu- 

iieets.   Plans  for  the  build- 

<  h  according  to  Mr.  Rosen- 

the   largest  apartment 

project  undertaken  in  San 

■  'I  since  1929,  were  prepar- 

Architect    H.    C.    Baumann, 

^.    M.    Smith    as    engineer. 

Iiiing    will    be    erected    by 

^instruction  Company  at  a 

iliout  $200,000. 

ilalli  received  four  permits 

"'i  frame  residences  at  23rd 

e   and   Lawton    Street.    Two 

rmits  for  frame  dwellings  to  cost 

000  each  were  issued  to  the  Mc- 
rthy  Co.  The  homes  will  be 
icted  on  San  Juan  Avenue  near 
smany  Blvd.  by  Aetna  Const.  Co. 

1  permit  for  construction  of  a 
1,000  frame  duplex  on  Roosevelt 
ly  near  14th  Street  was  issued 
Gabriel  Moulin.  Plans  are  by  Ar- 
tect  Chas.  F.  Strothoff,  and  011- 
■  M.  Rousseau.  Inc.,  is  contractor, 
ialance  of  the  day's  permits  were 

miscellaneous  alterations  and 
tallation  of  a  number  of  electric 
ns. 


Ijameless  steel 

houses  described 

I'-icated  steel  houses  of 
construction,  are  describ- 
:  informative,  well-illustrat- 
■I  recently  issued  by  The 
'  Steel  Construction  Co.  of 
wn,  Ohio. 

lor   eight    typical    designs 

"lied,  but  there  are  so  many 

ariations  that  homes  may 

i      '  I : (ally  custom-built.    Details 

'  c  ni.srruction  and   advantage.s   of 

'  tal   houses  are  described. 


GRADE  SEPARATION 
CONTRACTS  AWARDED 

SACRAMENTO.  December  19. 
— Three  grade  separation  con- 
tracts in  Northern  California 
counties  were  among  awards  to- 
taling  $891-395  made  today  by  the 
State  Division  of  Highways.  Con- 
tracts were  let  as  follows:  Paul 
J.  Tyler,  Oroville,  and  Lord  and 
Bishop,  Sacramento,  Soledad  un- 
derpass, $155. 187:  F.  O.  Bohnett, 
Campbell,  Salinas  underpass, 
$249,108:  Biasotti-Willard  &  Bi- 
asotti.  Stockton,  and  Rocca  and 
Co..  San  Rafael,  Stockton  under- 
pass. $267,421:  George  Herz  and 
Co..  San  Bernardino,  Verdemont 
underpass,  $60,808;  Basich  Bros. 
Torrance,  Needles  overhead.  $54- 
142:  Mundo  Engr.  Co.,  Los  An- 
geles, Northam  underpass,  $104r 
729. 


Bids  Jan.  7-8 
On  Three  City 
PWA  Main  Jobs 


Three  contracts  for  laying  cast 
iron  mains  in  San  Francisco  were 
authorized  for  advertising  yester- 
day by  the  Public  Utilities  Com- 
mission. Bids  on  two  of  the  proj- 
ects will  be  opened  January  7  and 
on  the  other  January  8.  All  are  fi- 
nanced ^n  part  by  PWA  funds. 

On  January  .S  the  commission 
will  open  bids  for  laying  twelvo- 
and  sixteen-inch  feeder  mains  in 
the  central  part  of  the  city.  About 
21.130  feet  of  twelve-inch  cast  iron 
pipe,  100  feet  of  sixteen-inch  cast 
iron  pipe  and  G.600  feet  of  sixteen- 
;nch  wrought  iron  pipe  will  he  in- 
stalled under  the  contract. 

Bids  on  two  contracts  will  be  op- 
pened  the  preceding  day.  January  7. 
One  calls  tor  laying  six-  and  eight- 
inch  mains  in  the  area  from  Twen- 
tieth to  Thirtieth  Avenues  and  from 
Lincoln  Way  to  Rivera  Street.  A 
total  of  19.230  feet  of  six-inch  and 
3.960  feet  of  eight-inch  pipe  will  be 
Laid. 

The  second  contract  for  which 
bids  will  be  opened  January  7  In- 
volves laying  sis-  and  eight-inch 
mains  in  the  Balboa  Park  district, 
and  calls  for  installation  of  13.800 
feet  of  six-inch  pipe  and  8.4S0  feet 
of   eight-inch   pipe. 


BIDS  OPENED 
ON  SOUTHERN 
HIGHWAY  JOBS 

Clinton     Low     Bidder     For 

Figueroa  Overhead 

In  Los  Angeles 


LOS  ANGELES,  Dec.  19— Clinton 
Construction  Company  today  sub- 
mitted the  low  bid  of  $578,420  for 
constructing  the  Figueroa  Street 
overhead  crossing.  largest  single 
project  in  California's  grade  separa- 
tion program.  The  contract  is  one 
of  five  for  which  proposals  were  re- 
ceived here  by  the  State  Division 
of  Highways.  Second  low  bid  was 
offered  by  Bent  Bros.,  Inc.,  Los  An- 
geles, at  5620,547:  third,  by  Mittry 
Bros.  Construction  Co..  Los  Ange- 
les. $627,253. 

Low  bids  on  the  five  contracts  in 
today's  list  of  openings  totaled  $1.- 
447.647.  virtually  completing  the 
bid  schedule  for  the  works  program 
highway  and  grade  separation  bud- 
get of  the  state. 

Low  bids  were  submitted  on  oth- 
er contracts  as  follows: 

L.  E.  Dixon  Co.,  Los  Angeles,  for 
Mission  Road  underpass,  $241,661: 
Griffith  Co.,  Los  Angeles,  for  Val- 
ley Boulevard  overhead.  $116,864: 
Guy  F.  Atkinson  Co.,  San  Francisco 
2.2  miles  grading  in  Los  Angeles 
County,  $355,762;  Oscar  Oberg,  Los 
Angeles.  Soto  St.  underpass,  $154.- 
942. 


PUBLISH  HANDBOOK 

FOR  HOME  OWNERS 


The  Home  Owners'  Hand  Book, 
a  new  publication  to  be  issued  an- 
nually by  Housing  Publications. 
Inc..  25  West  •13rd  St.,  New  York, 
is  now  on  sale  at  newsstands  and 
in  book  stores  throughout  the  coun- 
try. While  designed  primarily  for 
the  home  owner,  the  handbook  con- 
tains valuable  data  for  home  build 
ers,  contractors  and  architects,  ac- 
cording to  the  publishers.  Among 
features  of  the  handbook  .are  a 
listing  of  names  and  brief  speci- 
fications of  standard  products,  and 
a  comprehensive  resume  of  many 
modern  improvements  to  be  made 
to  various  parts  of  the  home. 
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20  AWARDS  IN 
WORKS  PROGRAM 
TO  LOW  BIDDERS 

Bay  District  Grade  Separation 

Structures  Included 

In  Big  List 


SACRAMENTO,  Dec.  IS.— Award 
of  twenty  contracts  to  low  bidder? 
on  Works  Program  highway  .Tiid 
grade  separation  projects  was  au- 
thorized today  by  the  State  Divi- 
sion of  Highways.  Award  of  a 
pending  regular  program  contract 
was  made  .at  the  same  time,  bring- 
ing the  day's  letting  to  $1,920,654 
estimated  on  the  basis  of  the  total 
of  low^  bids. 

The  awards  included  contracts 
for  reconstruction  of  two  grade 
separation  structures  in  San  Fran- 
cisco, three  grade  separation  con- 
tracts and  one  for  track  relocation 
in  Alameda  Co..  a  crossing  struc- 
ture at  Palo  Alto  and  at  Tracy 

Following  is  a  complete  list  of 
the  contracts  awarded: 

F.  C.  Amoroso  &  Sons,  San  Fran- 
cisco, for  widening  Williams  Street 
overhead  in  San  Francisco.  $28,940. 

M.  B.  McGowan,  Inc.,  San  Fran- 
cisco, for  widening  Army  St.  under- 
pass in  San  Francisco.  $38,969. 

Peninsula  Paving  Co.,  San  Fran- 
cisco, for  constructing  underpass  at 
Jackson  St..  Hayw.nrd.  $87,161: 

Lindgren  &  Swinerton,  Inc.,  Oak- 
land, for  constructing  underpass  at 
Broadway  Terrace,  Oakland,  $103.- 
386; 

Heafey-Moore    Co.,    Oakland,    for 

removing  existing  railroad  tracks 
on  East  Twelfth  St.,  Oakland,  $41.- 
23S; 

Bodenhamer  Const.  Co.,  Oakland. 

for  construcl'ng  underpass  at 
Washington  Avenue,  San  Leandro, 
$149,371: 

Eaton    &    Smith,    San    Francisco, 

for  constructing  underpass  at  Em- 
barcadero  Road.  Palo  Alto,  $132,- 
205; 

Lindgren  &  Swinerton,  Inc.,  Oak- 
land, for  constructing  an  overhead 
crossing  near  Tracy,  $223,255; 

Lord  <S,  Bishop,  Sacramento,  for 
widening  Sixteenth  Street  under- 
pass. Sacramento,  $32,026; 

Pacific  Bridge  Co.,  San  Francisco, 
for  constructing  bridge  and  grading 
and  surfacing  3.1  miles  in  Stani- 
slaus County.  $162,973; 

Union  Paving  Co.,  San  Francisco, 

for  6.6  miles  grading  and  surfacing 
in  Tulare  County,  $147,771; 

Biasotti    -    Willard    and    Biasottr, 
Stockton,  and  Rocca  &  Co.,  San  Ra- 
fael, for  constructing  a  bridge  and 
gi-ading  1.8  miles  in  Calaveras  Co 
$146,939: 

Hemstreet    and    Bell,    Marysville, 

for  1.5  miles  grading  and  surfacing 


KEATING  LOW  ON 

LIBRARY  BUILDING 


SACRAMENTO,  December  18. 
— Wm.  C.  Keating,  Sacramento, 
tonight  submitted  the  lowest  of 
five  bids  received  by  the  Sacra- 
mento Board  of  Education  for 
erecting  a  brick  library  building, 
first  unit  of  a  $500,000  extension 
program  planned  with  PWA 
funds  for  the  Sacramento  Junior 
College.  Mr.  Keating's  bid  was 
$124,920.  Other  bids  received 
were  as  follows:  John  Azevedo, 
Sacramento,  $125,000;  Campbell 
Const.  Co..  Sacramento,  $128,- 
000;  Lindgren  &  Swinerton,  San 
Francisco,  $130,400;  K.  E.  Par- 
ker,   San    Francisco,   $139,440. 

The  building  was  designed  by 
Architect  Harry  Devine. 


in  Placer  County, 


8,131; 


A.  Teichert  &  Son,  Inc.,  Sacra- 
mento, for  16.4  miles  grading  and 
widening  existing  pavement  in  Sac- 
ramento  County,  $131,857: 

E.  B.  Bishop,  Orland,  tor  2.9  miles 
grading  and  surfacing  in  Butte  Co.. 

•$17,092: 

Union  Paving  Co.,  San  Francisco, 
for  3.4  miles  grading  and  surfacing 
in  Tuolumne  County.  $104,233; 

Basich  Bros.,  Torrance,  tor  2.6 
miles  grading  in  Inyo  Co.,  $16,973; 

Square  Oil  Co.,   Los  Angeles,  for 

one  mile  grading  and  surfacing  in 
the  city  of  Orange,  $6,6S1; 

Basich  Brothers,  Torrance,  for  4.7 
miles  grading  and  surfacing  in  San 
Bernardino  County,  $130,917; 

George  J.  Bock  Co.,  Los  Angeles, 
for  2.5  miles  grading  and  applying 
surface  treatment  in  San  Bernar- 
dino County.  $80,512; 

Shofner  &  Gordon,   Los  Angeles, 

for  constructing  underpass  at  Fire- 
stone Blvd..  Los  Angeles.  $106,024. 


53  NEW  RESIDENCES 

IN    MODES  lO   AREA 


Fifty-three  residences  are  being 
erected  in  Modesto  and  the  imme- 
diate vicinity,  according  to  George 
Furrow,  supervisor  of  the  Modesto 
Better  Housing  campaign. 

"Most  of  the  new  homes  are  be- 
ing built  outside  the  city  limits  so 
consequently  do  not  show  on  the 
building  permit  totals  issued  by  the 
city,"  .Mr.  Furrow  said. 


IMPROVED  ENAMEL 

OFFERED  BY  O'BRIEN 


O'Brien  Varnish  Company,  mak- 
ers of  Thermolyzed  Tung  Oil  Paints 
announce  the  development  of  a  new- 
interior  finish  known  as  Liquid 
Lite,  for  use  in  bakeries,  dairies, 
ice  cream  plants  and  .all  industrial 
buildings  where  the  presence  of 
acid  and  fumes  may  cause  the  pre- 
mature breakdown  or  discoloration 
of  paint.  The  new  paint  is  describ- 
ed as  a  quick  drying  gloss  enamel. 


CIVIL  ENGINEER 
BOARD  ISSUES 
NEW  LICENSES 

High  Percentage  of  Candidates 

Qualified  In  October 

Examinations 

The  percentage  of  successful  can 
didates  taking  the  last  examinatioii 
for  civil  engineers  is  higher  thait 
ever  before,  according  to  Pecos  H 
Callahan,  secretary  of  the  State 
Board  of  Registration  tor  Civil  En' 
gineers.  who  announced  results  01 
the  tests  yesterday.  Forty-nine  per 
cent  of  those  taking  the  examina 
tion  were  passed. 

Those  taking  the   written  exax 
ination  in  civil  engineering  defi- 
and   construction    was   passed   n 
have  been  granted  certificates  ar 
Lester  M.   Snyder.   San  Francisco: 
R.  A.  Sutherland.  Oakland:   Fran'K- 
lin  Winch.  Los  Angeles;   .Jos.  Shef- 
fet.   Pasadena;    Rex  .T.   Allan.  Los 
Angeles;   M.  W.  Gewertz.  Los  An\4j 
geles,  and  R.  A.  Wagner,  Los  An-i 
geles.  " 

Those  taking  the  examination  foi 
authority  to  tise  the  title  "structur 
al  engineer"  who  passed,  and  havf 
been  issued  a  permit  (o'^ff^  'fll^ 
title  are:  Frank  Tiara;  West  'hR 
lywood:  Willy  H.  Rabe.  'S'entura: 
Howard  Kegler.  San  Francisco:  G 
Q.  Thacker.  Berkeley;  Charles  H 
Fork.  Los  Angeles,  and  Walter  H 
Pinkham,  Los  Angeles. 

John  C.  Reaves.  Taft.  was  the  ou 
ly  candidate  passing  the  land  sur.' 
veyor's  examination. 

Two  candidates   took   the   exaDir 
ination  in  fundamentals  of  civil  en- 
gineering, both  receiving  a  passing 
grade.    Sucessfully  passing  this  ex 
amination  entitles  the  applicant 
take  the  examination  in  civil  er 
neering    design    and    construe!: 
They  are:   George  B.   Cooper,  .S. 
Francisco  and  Oscar  B.  Harris,  Lc- 
Angeles. 

"The  next  written  examination: 
will  be  given  in  April,  1936.  Can 
didates  expecting  to  take  the  samr. 
must  have  filed  their  application! 
not  later  than  March  15.  1936. 


S.  FORGED  AXE 
STANDARD  PUBLISHED 


The  Division   of  Simplified  Prac 
tice   of  the   National   Bureau  o  ,; 
Standards  has  announced  that  Sim  f 
plified  Practice  Recommendation  R  '■■' 
158-35.  Forged  Axes,  is  now  avail 
able    in    printed    form.     Copies   0' 
this   recommendation    may    be   ob . 
tained  from  the  Superintendent  0 
Documents.    Government    Printinf 
Office.  Washington,  D.  C,  for  ttt( 
cents  each. 

This  recommendation,  which  wat 
proposed  by  the  Axe  Division  of  the 
General  Tool  and  Implement  Asso- 
ciation, lists  patterns,  range  o: 
weights,  and  grades  for  single-btt 
double-bit  and  miscellaneous  types 
of  axes. 

The  recommendation  is  effectiTf 
from  July  1.  1935.  subject  to  regu  ^ 
lar  review  by  the  Committee. 
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PERMITS  AMD  eOMTRACT; 


'     SAN    FRANC 

ISCO  COUNTY 

[.    Owner 

Contractor 

Ami. 

D     Meyer 

Owner 

3S00 

Owner 

4000 

1     M.^.-r 

Owner 

3800 

:;    .M.vci- 

Owner 

3800 

1-3     .s-iiinesou 

Owner 

3000 

ii    Stonesoii 
1)5    Arco 

Owner 

3000 

Owner 

4000 

16    Sprcckela 

Owner 

3000 

17     Wong 

Ylck 

1000 

p    Lindsay 

Owner 

3000 

I9    Meyer 

Owner 

3800 

;0     Goldberg 

DuPuy 

11000 

ft     Moulin 

Rousseau 

10653 

f2    Lindsay 

Owner 

SOUO 

!3    Lindsay 

Owner 

3000 

M    MarslU 
(5    Hawkins 

Erickson 

6800 

Owner 

1500 

18     Tai 

Tick 

1000 

7    FranceschI 

Owner 

8000 

S     StellinK 

Applebe 

3700 

9    Jiihnson 

Owner 

3000 

S     Walter 

Owner 

4000 

0     Waller 

Owner 

4000 

1    Lacey 

Owner 

1000 

!    Johnsen 

Johnsen 

3800 

^     Fox, 

DuPuy 

9000 

yELLIXG 

j.iS))     NW   JUAMITA   55   SW   Powlcr 

1  St.  (ine-story 

and  basement 

frame 

1  dwelling. 

i  ner  —  Meyer 

Bros.,     735     Portola 

1  Drive,    San    Francisco. 

I^hitect— Not  G 

ven. 

$38011 

[yELLIXG 

(530)     W    EIGHTEENTH    AVE.     250 
;!  S  I'lloa  St.     One-story  and   base- 
it   frame   dwelling. 
Hen-  —  Meyer     Bros..     735     Portola 
Drive.    San    Francisco, 
ihitect— Not   Given.  $4000 

ELLING 

il)     NW    JUAXITA     ST.     105     SW 
Fowler   St.      One-story  and   base- 

nt   frame  dwelling. 
ner  —  Meyer     Bros..     735     Portola 

^e.    San    Francisco. 
hitect— Not  Given.  $3800 


ELLING 

!2)     NW    JUANITA      ST.    80      SW 

Fowler  St.      One-story   and    ba.se- 

ment    frame   dwelling. 

ner  —  Meyer     Bros..     735     Portola 

Drive,     San    Francisco. 

hitect— Not  Given.  S3S00 


•ELLING 

.,     N    SHAWNEE      ST.     130       W 
Cayuga  St.     One-story  and   base- 
ment frame  dwelling, 
ner— Stoneson    Bros..    1630    Ocean 
Ave..   San  Francisco, 
hitect— Not  Given.  $3000 


ELLING 

N      SHAWNEE      ST.    105      W 
Cayuga  St.     One-story  and  base- 
ment frame  dwelling, 
ler  —  Stoneson    Bros..    1630    Ocean 

■Ave..   San  Francisco. 
Utect— Not  Given.  $3000 

ELLING 

6)     S   VICENTE     ST.    32    W    22nd 
One-story    and      basement 
ne    dwelling. 
>er— Arco    BIdg.   Co..    470S   Mission 

San  Francisco. 
hitect — Not  Given.  $4000 

'ERATIONS 
fl6)     NO.    2080    WASHINGTON    ST. 

.\lter  dwelling, 
'^^■er— .Alma    Spreckels.     Premises. 
A>iiif.ct-l--Not    IGver  $3000 


ALTEHATIONS 

li:!U7)     NO.    6119    JACKSON    ST.    Alter 

owner — Wong  Loy  Guey.   Premises. 
Architect- F.    W.    Dakin.    625    Market 
Con!  ractor— Frank    Yick.    %    Architect 
$1000 

nWKI.LlNO 

(13(1S)  W  TWENTY-SIXTH  AVE.  lOU 
N    Moraga    St.  One-story    and 

basement   frame   dwelling. 

Owner  —  C.  T.  Lindsay.  140  Duboce 
Ave.,   San   Francisco. 

Archotect— Not  Given.  $3000 


WELLING 

3119)  W  EIGHTEENTH  AVE.  225  S 
Ulloa  St.  One-story  and  base- 
ment frame  dwelling. 

wiier  —  Meyer  Bros..  735  Portola 
Drive,    San    Francisco 

rchitect— Not    Given  $3800 


Alle 


the 


tre. 


( )wner  —  A.  Goldberg.  Golden  Gate 
Bldg..    San    Francisco. 

.Architect — P.  F.  Amandes.  Vk  Con- 
tractor. 

Cor  I  ractor— Fred  K.  DuPuy,  110  Sut- 
ter St..  San  Francisco.  $11,000 


FLATS 

(1371)     N    ROOSEVELT    WAT    115    S 

14th  .St.     Two-story  and  basement 

frame  flats. 
Owner — Gabriel  Moulin,   %  Contractor 
Architect  —  Chas.   F.    Strothoft.    2274 

loth  St..   San  Francisco. 
Contractor — Oliver  M.   Rousseau,   Inc., 

321    Kearny    St.  $10,653 


DWELLING 

(1372)      W    26th    AVENUE    150    North 

Moraga.    One-fitory   and    basement 

frame  dwelling. 
Owner— C.   T.   Lindsay.    140   Duboce. 
Architect— Not  Given.  $3000 


DWELLLNG 

(1373)  W  26th  AVENUE  125  North 
Moraga.  One-.story  and  basement 
frame  dwelling. 

Owner— C.    T.    Lindsay.    140    Duboce. 

Architect— Not   Given.  $3i'0li 


DWELLING 

(1374)  NW  EIGHTEENTH  AVE.  & 
Ortega  St.  One-story  and  base- 
ment frame  dwelling  and  store. 

Owner — E.  Marslli,  %  Contractor. 

Architect  —  S.  A.  Colton,  544  Market 
St.,   San  Francisco. 

Contractor  —  Henry  Erickson.  972 
Chenery  St..  S.  P.  $6800 


ALTERATIONS 

113751     W    AVON    WAY    110    N    Sloat 

Blvd.      Alter  dwelling. 
Owner — Mabel  M.  Hawkins,  4S5  Dewey 

Blvd.,   San   Francisco. 
.Architect- .Not  Given.  $1500 

A  LTERATIONS 

(1376)  NO.  735  WASHINGTON  ST. 
Alter    store. 

Owner— Sue    Tai.    Premises. 

Architect— F.  W.  Dakin.  625  Market 
St..  San  Francisco. 

Contractor— Frank  Yick,  670  Wash- 
ington   S't..    S.    F.  $1000 

FLATS 

(1377)  E  FILLMORE  ST.  100  S  North 
Point  St.  Two-story  and  base- 
ment  frame  Hats. 

Owner — Franceschi  Constr.  Engr.  Co.. 

3750  Webster  St.,  San  Francisco. 

Architect— Not-Given.  $8000 


DWELLING 

(1378)  SW  TWENTY-FIKTil  AVE. 
and  Lawtnn  St.  One-story  and 
hasment  frame  dwelling. 

Owner  —  Martin  Stelllng  Jr.'/e  Con- 
tractor. 

Architect— Earle  B.  Berti!.  6S1  Marko; 
St.,  San  Francisco. 

Contractor  —  Prank  J.  Appcllie.  100.'. 
Walker  St..  Oakland. 


DWELLING 

(1379)  E  EIGHTEENTH  AVE.  225  N 
Wawona  St.  One-story  and  base- 
ment frame  dwelling. 

Owner— S.  P.  John.son.  2601  17lh  Ave.. 
San  Francisco. 

Architect— Not  Given.  $3000 

DWELLING 

(1379)  W  FERNWOOD  HO  N  Brent- 
wood.    Two-story  frame  dwelling. 

Owner— Paul  A.  Wolter  Jr..  201  Yerba 
Buena  Ave.,   San  Francisco. 

Architect— Martin  J.    Rist,    %    Owner. 

$1000 


DWELLING 

(1380)  W  FERNWOOD  220  N  Brent- 
wood.    Two-story  frame  dwelling. 

Owner- Paul  A.  Wolter  Jr..  201  Y'erlia 
Buena  Ave..   San   Francisco. 

-Architect- Martin  J.  Rist.  %  Owner. 
$4000 


.ALTERATIONS 

(1381)     NO.    441    FOLSOM    ST.      Alter 

industrial   building. 
Owner— J.    C.    Lacey.    165    Beale    St., 

San  Francisco. 
Architect — Not  Given.  $1000 


DWELLING 

(13821  W  STOCKTON  STREET  74  N 
Chestnut  St.  One-story  and  base- 
ment  frame  dwelling. 

Owner— P.  Johnsen.  1750  Bay  S-t..  San 
Francisco. 

Architect — Not  Given. 

Contractor— Peder  P.  Johnsen.  1750 
Bay   St..   San  Francisco.  $3S0O 


IJWE7LLING 

(13S3)     N  CAPA,  WAY  122  SE  Marina 

Blvd.      Two-story    and    basement 

frame   dwelling. 
Owner— W.   C.   Fox.   %  Contractor. 
Architect — Frederick   H.   Reimers.    233 

Post  St..  San  Francisco. 
Contractor- Fred  K.    DuPuy.    110   Sut- 
Francii 


er  SI.    san 

^     

ALAMEDA 

COUNTY 

No. 

Owner 

Contractor 

Amt. 

1039 

Hiatt 

Windsor 

800(1 

1"40 

Waldmaii 

Owner 

4500 

I'M! 

Schaefer 

Owner 

2400 

11142 

Hourtan.- 

Allan 

3500 

1043 

Bonds 

Owner 

6000 

1044 

Weiss 

King 

2490 

1045 

Dowling 

Owner 

4000 

1046 

Henderson 

Henderson 

2000 

1047 

Wolff 

Owner 

3500 

1048 

Pacific 

Dinwiddle 

4000 

1049 

Dwyer 

.Nordstrom 

1000 

1050 

Brasch 

<jwner 

3500 

1051 

Sunderman 

Owner 

1250 

1052 

Jessen 

Johnson 

4750 

1053 

City 

Port 

8593 

1054 

City 

Port 

7561 

DWELLING 

(1039)  l.i2:i-1531  LEIME'P.T  BLVD.. 
OAKLAND.  Two   family  dwelling 

Owner— C.  E.  Hiatt.  286  Lennox  Ave.. 
Oakland. 

.Architect — Not    Given. 

Contractor— Geo;  Windsor,  928  Kings- 
ton Ave.,  Oakland,,         .-  •    JSaOQ. 


PACIFIC    CONSTRUCTOR 


DWELLING 

(1040)     NO.     6124     LAIRD     AVENUE. 

OAKLAND.      One-story    six-rootn 

dwelling    and     garage. 
Owner— A.     E.     Waldnian.     SIDC     11c- 

Killop    Road.    Oakland. 
Architect— Not  Given.  S4500 


ALTERATIONS 

O041     NO.   480  THIRTY-EIGHTH  ST. 

OAKLAND.     Alterations. 
Owner— Mrs.    T.    Scliaefer.    2304   Wool- 

sey    St..    Berkeley. 
Architect— Not    Given.  J2400 


DWELLING 

(10421     NO.    S700      CLOVER      DRIVE. 

OAKLAND.      One-story   six-room 

dwelling. 
Owner — I.    E.    Hourtane.    6851   Chabot 

Court,    Oakland. 
Architect— Not    Given. 
Contractor — lames    Allan,    6718    Flora 

S-t..    Oakland.  $3500 

DWELLING 

(1043)  NO.  454  VASSAR  STRBirr, 
BERKELEY.  Two-story  6-room 
frame  dwelling  and  garage. 

Owner — Milton    S.    Bonds,    S83    Spruce 

St..    Berkeley. 
Architect— Not    Given.  $6000 

ADDITIONS 

(1044)  NO.  1102  KEITH  STREET. 
BERKELEY.  Additions  and  al- 
terations. 

Owner — A.   J.    Weiss,    Premises 
Architect— Not  Given. 
Contractor— Geo.     King.     2520    College 
Ave..     Berkeley.  $2490 

DWELLING 

(1045)  NO.  3246  FERNSIDE  BLVD., 
ALAMEDA.  One-Story  five-room 
stucco  dwelling. 

Owner— S.   J.   Dowling,   2800  Clay  St.. 

Alameda. 
Architect— Not  Given.  $4000 

ADDITION 

(1016)  NO.  261  STOrtEWALL  KOAD. 
OAKLAND.       Addition 

Owner — T.    R    Henderson,   Premises. 

Architect — Henry  Gutterson.  2922  Oar- 
ber  St..   Berkeley. 

Contractor— Carl  Walstrom,  1447  Ex- 
celsior  Ave..    Oakland.  $2000 

DWELLING 

(1047)     NO.  3259  PIFTY-FIFTH  AVE.. 

OAKLAND,      One-Story   five-room 

dwelling. 
Owner— p.    A.    Wolft.    4614    E-14th    St., 

Oakland. 
Architect — Not  Given.  $3500 

ALTERATIONS 

(1018)     NO.    2116    BANCROFT    WAY', 

BERKELEY.     Alterations 
Owner— Pacific    Tel.    &    Tel.    Co.,    San 

Francisco. 
Architect — Not     Given     . 
Contractor  —  Dinwiddie    Construction 

Co.,   Crocker  BIdg.,   S.   F.  $4000 

ALTERATIONS 

(1049)     NO.  4058-4062-4064  PIEDMONT 

Ave.,   OAKLAND.     Alterations. 
Owner — Dwyer  Estate,   4058  Piedmone 

Ave..  Oakland. 
Architect — Not  Given. 
Contractor  —  David    Nordstrom.    4150 

Emerald  St.,  Oakland.  $1000 

D'WELLTNG 

(1050  NO.  30  OVAL  ROAD,  OAK- 
LAND.    One-story  4-room  dwlg. 

Owner- M.  P.  Brasch,  1600  Mountain 
Blvd..   Oakland. 

Architect— No  Given.  $3500 

ALTERATIONS? 

(lOSl)     NO.    2.il7     TENTH     STREET, 

BERKELEY,     Alterations. 
Owner— Suenderman   Co..   S21   Univer- 
sity   Ave..    Berkeley. 
Architect— Not  Given,  $1260 


DWELLING 

(1052)  NO.  3S42  MOUNTAIN  BLVD., 
OAKLAND,  One-Story  six-room 
dwelling. 

Owner— M.  Jes.sen.  4749  Walnut  Ave.. 
Oakland. 

.\rchitect— Not   Given. 

contractor— O.  W.  Johnson,  4237  At- 
las Ave.,  Oakland.  $4750 


-ADDITIONS 

(10531     AKLANU    MUNICIPAL    AIR- 

port,      OAKLAND.       Additions    to 

Hang.^r. 
Owner— City  of  Oakland. 
Architect— Not  Given. 
Contractor — Port    of    Oakland.     Grove 

St.    Pier.  $8593 


ADDITIONS 

(1054)   MUNICIPAL  AIRPORT.    OAK- 

LAND.     Addition  to  hangar. 
Owner— City   of  Oakland. 
Architect— Not   Given. 
Contractor — Port    of    Oakland.    Grove 

fttreet    Pier.  $7567 


BUILDING  CONTRACTS 

ALAMEDA  COUNTY 


ALTERATIONS 

(92)  NO.   2116   BANCROFT   WAY. 

Berkeley.   All  work  for  alterations 

Owner— Pacific    Tel.    &    Tel.    Co.     140 

Montgomery   St..    San   Francisco. 
Architect— Not    Given. 
Contractor  —  Dinwiddie    Constr.    Co.. 

Crocker  BIdg..   San  Francisco. 
Filed   Dec.    12.   '35.      Dated   Dec.    6.   '35. 

When    completed    75% 

40    days    later 25% 

TOTAL  COST.  $4640 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


BUILDING  CONTRACTS 

SAN    FRANCISCO  COUNTY 


161  Stelling 

162  McCarthy 

163  McCarthy 


Contractor    Amt. 

Rousseau, 10, 653 

Messenger      5000 

Applebe      3700 

Aetna       3500 

Aetna      3500 


RESIDENCE 

(159)  N  ROOSEVELT  WAY  116  S 
Fourteenth  St.  All  work  for  two- 
story  and  basement  frame  duplex 
residence. 

Owner— Gabriel  and  Lenore  C.  Moulin 

75  Roosevelt   Way. 
Atrchitect- Chas.     F.     StrothofT.     2274 

15th  St..  San  Francisco. 
Contractor— Oliver    M.    Rousseau.    321 
Kearny  St..  San  Francisco. 

Filed  Dec.  13.  '35.     Dated  . 

Frame  completed   and   wall   and 

roof   sheathing  on $2663.25 

Brown  coat  plaster  on 2663.25 

Completed    and    accepted 2663.25 

ITsual    35    days 2663.25 

TOTAL  COST.  $10,653.00 
Bond.  none.  Limit.  90  working  days. 
Forfeit,  none.  Plans  and  soecifica- 
tions  filed 

DWELLING 

(160)  NW  TENTH  AVENUE  AND 
Pacheco  St.  All  work  for  one- 
story  and  basement  frame  dwell- 
ing. 

Owner— Lyon    Realty    Co..    Premises. 
Architect  —  C.    O.    Clausen.    746    46th 

Ave..   San   Francisco. 
Contractoi- — J.    Messenger.    7507    Lin- 
coln Way.   San  Francisco. 
Filed   Dec.   16.   '35.      Dated  Nov.   1.   '35. 
Residence   framing  completed....J1260 

Brown   coat    plaster  on. 1250 

Completed   and  accepted 1250 

Usual    35   days 1250 

TOT.U-  COST.  $5000 


Bond.  $2600.     Surety.  Maryland  Caj 
alty    Co.       Limit.     80     working    df 
Forfeit,    none.      Plans    and    speciflca 
tions  filed. 


BUILDING 

(161)  SW  TWENTY-FIFTH  AVHfJ 
Lawton  St.     All  work  for  build 

Owner— Martin    Stelling    Jr..    %    (3U|| 

tractor. 
Architect— Barle  B.   Bertz.  681  Markr 

St..   San  Francisco. 
Contractor  —  Frank  G.  Appelbe,  10 

Walker    St..    San    Francisco. 
Filed  Dec.  17.  '35.     Dated  Dec.  16.  'J 

On    5th    of   each    month 75^ 

Completed    and    accepted,    total 

to    bring    total    to „ 75*. 

Usual    35    days Calaiu 

TOTAL   (■(>-  ! 
Bond,  $1800.     Surety,  Mar>  I  . 
alty    Co,      Limit,      45      wr.rl. 
Forfeit,    none.      Plans    and    .-;     ..:...; 
tions  filed. 

DWELLING 

(162)  N  SAN  JUAN  25  W  Aleman> 
All  work  for  five-room  and  break 
fast  room  dwelling  with  slucc 
front  and  garage  below. 

Owner— The  McCarthy  Co..  222  Kear 

ny  St..   San  Francisco. 
Architect— Not  Given. 
Contractor  —  Aetna    Constr.    Co..    2C 

Arleta  St..  San  Francis. 
Filed  Dec.  17.  '35.    Dated  P 

Frame    up    .- —- 

Brown  coat  plaster  on 

Completed  and  accepted ^: 

Usual    35    days 2 

TOTAL  COST.  $.1; 
Bond,  none.  Limit.  90  working  da> 
Forfeit.  $1  per  day.  Plans  and  spec: 
fications  filed. 

DWELLING 

(163)  N  SA.V  JUAN  50  \V 
All  work  for  five-room  .<■ 
fast  room  dwelling  u  ■ 
front  and  garage  below. 

Owner— The  McCarthy  Co  ,    :J-   Kear 

ny  St.,   San  Francisco 
Architect — Not  Given. 
(Contractor  —  Aetna   Constr     i"        V 

."Vrleta  St..   San   Francis. 
Filed  Dec.  17.  '35.     Dated  D.       11 

Frame    up    — - 

Brown  coat  plaster  on t. 

Completed  and  accepted 2-'' 

Usual    35    days _ 2; 

TOTAL  COST.  $S: 
Bond.  none.  Limit.  90  working  da> 
Forfeit.  $1  per  day.  Plans  and  spe 
fications  filed. 


SAN    FRANCISCO    UNDER    $1000 


REPAIR  fire  damage  to  dwelling,  f: 
254  Brighton  St.;  owner.  L 
Horton.  Premises:  contractor.  ■ 
J.  Early  Jr..   369  Pine   St 

FLUES.  $100;  E  Dartmouth  .-l  :.■;  ." 
Felton;  owner,  G.  Carrar.,  ,>,  .«<in> 
7.i0  Felton  St.:  contra.tcr,  Joli 
J.    Delucchi,    1526    Powell    St. 

SIGN,  electric,  $160;  280  Sickles  St. 
owner.  Ocean  View  Inn,  Premises 
contractor,  Wonderlite  Elcc.  9ig 
Co..   170  Otis   St. 

ALTER  dwelling.  $200;  964  Oak  .- 
owner,  E.  Harrington,  12  Ord  ? 
■  ontractor.  P.  Andersen.  4 
Army  St. 

REP.\IR  fire  damage  to  dwelling.  $5" 
1241  Dolores  St.;  owner.  T.  1 
Eastman.  Premises:  contract^! 
Fred   J.   Early  Jr..   369   Pi"-  ?t 

ALTER  clubroom.  $75;  143  w.averl 
^.;  owner.  Wong  Kwon.t;  it-Ui  A5 
Bociation,  Premises;  ooniractoi 
Shang   Git    Go,    145    Wavtrly   St 

i-LURHMUPE.  one-story  frame,  $150 
B  SholweU  St.  50  S  17th  S-t.;  own 
er.  Owls  Club.  Shotwell  and  I' 
Streets 

BILLBOARD,  $7:  SE  Bush  and  P' 
sidio  Ave.:  owner.  Foster  &  Ki- 
ser  Co.,  1675  Eddy  St. 


PACIFIC    CONSTRUCTOR 


RUItMMe  NEW. 


NEWS  INDEX 


Warchousfls  Fire     Housoe     and 

5.— FiBts  M.— Residences 

6.— Garages  and   Ser-  i5._sctiools 

vice   Station*  16.— Banks.   Stores  and 

7. — Fedural    Build-  17. — Theatre* 

[,, Club    Bulldlr-^  '9. —  Misc.    Const. 


4—  FACTORIES  &  WARE- 
HOUSES 

Dec-ember  11.  193S 
Planned. 

WIN'KRY  Cost.  $ 

WmiU.-BRIDGE,  San  Joaaiiin  Co..  Cal. 

T>n-acre  site. 
Nt  \.    L-i.'operative  winery. 
i.iAh.r — Dei  Rio  Winery. 
\'    inlcct — Not  Given. 

Mnwing  are  inlere.«:tecl   in  tlie  new 

t:  Carroll  Skinner.  John  Grafflg- 

\\' .liter    E.    Garrison    and    George 

."I.Iain.  4 


December   13,    1935 
Sub-Contracts  Awarded. 
T|:k.\1IN'AI.  Cont.    Price,   $43,980 

.t;  IM. -KTON.    San    Joaquin    Co..    Calif. 

I  >eep  Draft  Terminal. 
I  lilt    1-:  of  cotton    compress    (concrete 

il'ijrs,    briclc    walls,    galvanized 

iion  and  wood  siding,   tar  and 

travel  roof,  etc.) 
I  ■■•    .  1— City    of    Stockton    Port   Com- 
Nsion  (B.  C.  Allin.  Secretary). 
'ly  Engineering  Dept.  of  Ownei. 
I   tor— O.  H.  Chain.  41  S.  Sutter 

-I  .    Stockton. 
Roofing— Stockton  Roofing  Co..   736  N. 

Hunter  Street, 
Electric— C.    J.    Franke    Co..    748    East 

Weber  Avenue. 
Sheet   Metal— Miller-Hayes  Co..  742  E. 

Weber  .\ venue. 
Brick— Dick    Williams,    Hotel    Bronx. 
Hardware— Austin   Brothers. 
Concrete— A.   Sanrlberg. 
Reinforcing  Steel— Kyle  &  Co.,  Fresno 
Sprinklers— Grinnell   Co.,    601   Brannan 

St..  San  Francisco. 
All    of     Stockton    unless     otherwise 
noted. 
(7148)      I.st    report  June   12:   9th.   Dec. 

1.  1935.  •  4 


Bids    Wanted— To    Close    December   30, 

4   P.   M. 
WAREHOUSES  Cost.   S200.000 

STOCKTON.    San    Joaquin    Co.,    Calif. 

Deep  Draft  Terminal. 
Six   1-story    brick    warehouse.^    (known 
as  Warehouses  C.  D,  E,  F,  L,  and 
M)     extensions    to    water    system, 
drainage,   dry   pipe   fire   protection 
system,   and  road  system). 
Owner— City    of    Stockton    Port    Com- 
mission. 
Plans  by  Engineering  I>ept.  of  Owner. 
Plans  and  specifications  may  be  ob- 
tained from  the  above  office  upon  de- 
l>osit  of  $20.00.  • 

December  16.  1935 
Plans   Being   Prepared. 
REFINERY  Cost,     $2,000,000 

TOLO   COUNTY.    Calif. 
Beet    sugar    refinery     (group    of    four 

brick   buildings)    capacity   of   1800 

tone. 


Owner  —  Spreckels    Sugar    Co.    (C.    J. 

Moroney.    Mgr.).    2    Pine    St.,    San 

Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Construction   will  go   forward  about 
June    1.    1936. 


Contract  Awarded 

D.\IRY  Cost.    $8,500 

.^AN  RAFAEL,  Murln  Co.,  Cal.    Mary 

Street  near  Fourth  Street. 
One  -  story  reinforced  concrete  dairy 

and  bottling  plant  (50x100  feet). 
Owner — Roberts  -Dairy,    San   Rafael. 
Architect — N.  W.  Sexton,  deYoung 

Bldg.,   San   Francisco. 
Contractor— Hannah    and    Wooldrldge, 

268  Market  St.,  San  Francisco. 


Planned. 

PACKING    PLANT  Cost,    $25,000 

WINTERS,    Yolo    Co..    Calif. 
Fruit  packing  .plant  (1st  unit)   to  rfi- 

place  plant  recently  destroyed   by 

fire 
Owner — Winters  Dried   Fruit  Co..    (R. 

L.  Niemann.  Sec.  and  Gen.  Mgr.). 

Winter*! 
Arcliitect— Not  Given. 

Planned. 

Wl.NEKV  Cost.    $— 

I.ODl.    S-an   Joaquin   Co.,    Calif. 

.New  winery  (3,000.000  gallon  tankage) 

Owner — Joseph  Do  Gorgio   (President, 

Earl   Fruit   Co.),   Lodi. 
.Architect— Not    Given. 
Financing    arrangements    are    under 


To  Be  Done  By  Day's  Work. 
.\LTERAT10NS  Cost,   $1,500 

.SAN  FRANCISCO.    441  Fol.som  Street, 
.^iterations  to  industrial  building. 
Owner  and  Builder— J.   C.    Lacey,   165 

Beale  Street. 
.\rchiteci — Not  Given. 


6— GARAGES    &    SERVICE 
STATIONS 


Sub-Bids  Wanted 

GARAGE  l'„Bt.    $ 

OAKLAND,  .\lameda  Co.,  Calif. 

One  -  story  r.-infoi-cerl  concrete  anfi 
brick  commercial  garage  (180x50- 
ft.)  structural  steel  front,  compo- 
sition roof,  cement  floors,  steel 
sash,  etc. 

Owner— Withheld. 

Architect — Not  Given. 

Contractor  —  Acme  Construction  Co., 
952S  Foothill  Blvd..  Oakland  (Trin 
3371).  • 


FEDERAL  BUILDINGS 


Bids  Wanted— To  Close  Jan.  21,  1  P.M. 
POST  OFFICE  Cost,  $443,000 

SANTA  BARBARA,   Cal.     Canon   Per- 

dido  and  Anacapa  Streets. 
Two  -  story  and  basement  post  offico 
building    (170xl70-ft.)    reinf.    con- 
crete and  steel  construction,  shin- 
gle tile  roof,  tile  floor,  marble  walls 
in   lobby,   metal   skylights,    vault.-., 
steam  heat,  service  elevator,  pave- 
ment in  courtyard,  etc. 
Owner— United    State.'!    Government 
Plans  by  Supervising  Architect  of  the 
Treasury  Dept..  Washington.   D.C. 
Consulting    .\rchitcct— R.    D.    Johnson. 
Architects'  Bldg.,  Los  Angeles. 
Plans  and  specifications  may  be  ob- 
tained from  the  above  office. 

CONTRACT   AWARDED 

SAN  FK.\NCISCO.— Nick  Hemminga 
(i27  38th  Ave.,  at  51,775  awarded  con- 
tract by  Treasury  Dep.artment  for  new 


roofing   over    the    old    portion    of    the 
post  office,  7th  and   Mi.sslon   Sts. 
Complete  bids  published  .\'ov.  20. 

Bids  Wanted— To  Close  December  30, 
1   P.   M. 

INSPECTION    STATION   Cost,    SliB  OHO 

NACO,    Arizona. 

Two  -  .story  and  basement  inspection 
station  (67x48  feet)  concrete  foun- 
dations and  basement,  hollow  tlh- 
walls,  stucco  exterior,  composition 
roof,  cement,  wood  and  linoleum 
covered  floors,  promenade  tile, 
macadam  paving  metal  sliower 
partitions,   steam  heat.   etc. 

Owner— United  States  Government 

Plana  by  Supervising  Architect  of  the 

Treasury  Dept..  Wa.shlngton.  D.C. 

Plans  and  specifications  may  ho  ob- 

tained  from   above  office.     No  deposit 

required   for  one  set. 

On  previous  bid   opening  lowest  b'Vl 

was  submitted  by  E.  I...  Martin.  P.  O 

Box   654.    Dallas,    Texas,    at   $.i4.83o'. 
Complete    bids    publishi-.l    Sep*      III 


BIDS     WANTED 

SAN  DIEGO,  Calif.— Until  Decern, 
ber  26,  U  A.  M.,  bids  will  be  re- 
ceived by  Public  Works  Officer,  Elev- 
enth Naval  District.  Foot  of  Broad- 
way. San  Diego,  for  repairs  to  Land- 
mg  Pier,  Navy  Athletic  Field  at  San 
Pedro.       Specification    No.     8131. 

The  work  Includes  in  general  the 
making  of  repairs  to  the  landing  pier  - 
leading  to  the  Navy  Athletic  Field 
(Trona  Field),  and  consists  in  gen- 
eral of  the  following:  (a)  the  re- 
moval of  two  existing  damaged  tim- 
ber pile  bents  (four  piles),  and  the 
furnishing  and  d-iving  of  four  new 
creosoted  timber  Mle.a  to  replace  the 
fl.Tmaged  ones  ren"Oved:  (b)  the  fur- 
nishing and  instal  Ing  of  new  timber 
sli-in.gers  and  piU.  biaces  to  replace 
the  ones  broken,  and/or  removed: 
(0)  ine  furnishing  and  installing  of 
new  timber  bent  caps  as  required; 
and  (d)  the  furnishing  of  materials 
for  and  the  strengthening  of  hand 
rails. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  and  from  the 
Bureau  of  Yards  and  Docks.  Wash- 
ington.  D.   C,   upon  deposit  of  $10.00.. 


Bids   Opened 

BO.-iT  HOUSE.   ETC.  Cost.   $ 

PT.  ARGUELLO.  near  Albright.  Santa 

Barbara   Co..   Calif. 
Station  dwelling  and  garage  for  coasl 

guard  station. 
Owner- United  States  Government. 
Plans  by  Construction  P-epartment  cf 
Coa.st  Guard  Headquarter.s,  Wash- 
ington, D.  C. 
Low  Bidder— Everett  Bldg.  Co..  Lom- 
poc. 
Complete  bids  follow; 

Everett   Bldg.   Co..   Lompoc $42,643 

Chas.    L.   Wigg  Co.,    L.   A 49,500 

Chas.  Dorfmann.  Los  .\ngeles....  57,894 

J.  &  B.  Const.  Co.,   L.  A 63,670 

Bids  held  under  advisement. 


CONTRACT    AWARDED 

SACRA.MENTO,  Calif.— Sacramento 
Wire  Works.  JSU  10th  Street,  at  $777 
awarded  contract  by  Treasury  De- 
partment for  furnishing  and  installing 
nesh    grilles    at    the    post 


offlc 


Sacran 


CONTRACT     AWARDED 

WINNEMUCCA.  Nevada.  —Arthur 
M.  Gelden.  Chicago.  III.,  at  $943. 
awarded  contract  by  Treasury  De- 
partmnt  for  painting  and  repairs  at 
the   Post   Office   in   Winnemucca. 


A  C 


c   c  o  :v  s  r  R  u  c  T  o  k 


Cost. 


Site  Selected. 

POST  OFFICE 

L'KIAH.  Mendocino  Co..  Cal.  North 
Oak    St.    Standley    and    Pine    SI 

L".    S.    Post   Office. 

Owner— United  states  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury  Dept..    Washington.   D.    r. 


BIDS    WANTED 

IIONTEBELLO.  Los  Angeles  Co., 
Cal.— Until  January  3,  bids  will  be  re- 
ceived by  the  Treasury  Department. 
Washington.  D.  C,  for  plaster  models 
for  the  U.  S.  Post  CfBce  at  Montebello. 


BIDS   WANTED 

MARE  ISL.\.ND.  Cal.— Until  Jan.  2. 
11  A.  M.,  bids  will  be  received  by  thr 
Bureau  of  Yards  &  Docks.  Navy  De- 
partment, Washington,  D.  C,  for  two 
water  treatment  systems,  a  continuous 
blow-down  system  and  chemical  teeo 
ing  system  at  the  Navy  Yard  (Hospi- 
tal) Mare  Island.  Est.  cost.  $7,500- 
Spec;   No.  8092. 

Plans  and  specifications  may  be  ob- 
tained from  above  office  and  from  the 
Commandant.  Navy  Yard.  Mare  Is- 
land, upon  deposit  of  $10.00. 


CONTRACT  AWARDED 

SAN  FRANCISCO.  —  Herring  Hall 
Marvin  Safe  Co.,  214  California  St.. 
at  $27,400  awarded  contract  by  the 
Treasury  Department  for  vault  en- 
trance in  the  U.   s.   Mint.   San  fn.n. 


CONTRACT   AWARDED 

SAN  DIEGO.  Cal.— .M.  H.  Golden  404 
California  Bank  Blda.,  San  Diego,  at 
$2o9,660  awarded  contract  by  Treasury 
Department  for  construction  of  a  coast 
guard  air  station  at  North  Island, 
San  Diego. 


BUILDING   MATERIALS  APPROVED 

SOUTH  PASADENA,  Los  Angeles 
Co..  Calif.  Treasury  lept.  has  approv- 
ed the  following  building  material  and 
equipment  awards  for  the  construc- 
tion of  the  U.  s.  Post  Office  at  Pasa- 
dena. Sarver  and  Zoss.  Los  Angeles, 
general  contractors: 

Electric  water  coolers  and  drinking 
fountain.  Halsey  W.  Taylor  Co.;  wat- 
er heater.  Day  &  Night  Heater  Co.; 
relief  valve.  Mueller  Co.;  combination 
%l^J"^  oil  burner  and  regulator; 
Enterprise  Oil  Burner  Co.;  oil  heater. 
Hot  Stream  Heater  Co.;  oil  storage 
tank,  Los  Angeles  Boiler  Works-  an- 
gle radiator  valves.  Jas.  P.  Marsh. 

°"'y°'I^^  MATERIALS  APPROVED 
SAN  PEDRO.  Los  Angeles  Co.,  Cal 
-Treasury  Department  has  approved 
the  following  building  material  and 
^quipment    awards    for    the    construc- 

Pedro.     Sarver  &   Zoss,    Los  Angelas 

general  contractors:  " 

Glassware,   Gill  Glass  &  Fixture  c.i 

JwUrPa5^1-|---Sr 

l?M;es?o?p°:=  "^"'"^  «-'--»'- 

CONTRACT    AWARDED 

SACRAMENTO,  Calif.  -  Newman 
Bros.,  C  ncinnati  at  sn-o  ■^'="™n 
contract  by  Treasury  DfpartmrnYt' 

Office"",  "'"''•''    'or'the'^u'"      PosI 
Office,   Sacramento. 

CONTRACT  AWARDED 
Pe^°rso^n  ™^,^'SEXD,    Wash._P.    a 
ronfract \v  t"     To«-nsend.     awardfd 
$772    foL'^  Treasury  Department,   at 

Wash.     °"   °'^"-     ^°"-'     Townsend. 


CONTRACT  AWARDED 

NOGALEg.  Arizona— Cincinnati  Ply 
Screen  Co..  Cincinnati,  at  $897  award- 
ed contract  by  Treasury  Department 
for  insect  screens  for  the  U.  S.  Im- 
migration Station  at  Nogales.  Ariz. 


Site  Selected. 

POST  OFFICE  Cost.  $ 

VACAVILLE.  Solano  Co.,  Calif.  NE 
-Main  and  Parker  Sts. 

U.   S.   Post  Office. 

Owner— United  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury   Dept..    Wa.=hington.    D.    C, 


CONTRACT  AWARDED 

SA.N'  FRANCISCO.— Royal  Floor  and 
Linoleum  Co..  475  Sutter  St.,  at  $883 
awarded  contract  by  the  Custodian. 
San  Francisco  Post  Office,  for  furnish- 
ing and  laying  linoleum  in  the  post 
office.  17th  and  Mission  Streets. 


SUB-CONTRACTS    AWARDED 

ALv^ATRAZ  ISLAND.  Cal  —  Leo 
Epp.  474.5  Geary  St..  San  Francisco, 
awarded  the  following  sub-contracts 
for  the  construction  of  the  steel  guard 
tower  on  roof  of  Building  No.  82  with 
wood  frame  walkway  on  roof  and  steel 
frame  bridge.  stair,  supports  and 
walkways  to  Guard  Tower,  east  of 
Building  No.  82  and  alterations  to 
Buildings  Nos.  G4,  28,  4,  22,  31  and  86. 
Cost  approximately  $44,000: 
Iron  —  Independent   Iron   Works.   1820 

Chase    St..    Oakland 
Plumbing— Sr^ott    Co..    143    Minna    SL. 

San    Francisco. 
Electric  —  Grandi    Electric    Co..    3429 

Sacramento  St..   San  Francisco. 
Painting^R.    P.    Paoli.    3159    Fillmore 

St..   San   Francisco 
Wallboard  —  U.  S.  Gypsum  Co.,  2501 

II.-irrison    St..    San   Francisco. 
Hardwood     Floors — Acme    Flooro    Co., 

ln-'.l   Mission  St..   San  Francsico. 

8—      CLUB  BUILDING 

.Contract  Awarded 

LODGE   BLDG..   ETC. 

Contract   price,    $45,724 

DALY  CITY,  San  Mateo  Co.,  Calif. 
Mission  and  Hillcrest  Drive. 

Two-story  reinforced  concrete  &  steel 
lodge  and  store  bidg.  (cast  stone 
ornaments,  steel  columns  and 
trusses,  heating  and  ventilating 
system,  maple  floors,  plate  glass 
front,  metal  bars,  tile  work.  etc. ; 
two  lodge  halls,  banquet  hall  and 
offices  on  second  floor  with  stores 
on  the  ground  floor). 

Owner — Crocker  Lodge.  F  &  A    M 

Architect— H.  C.  Baumann.  251  kar- 
ny  St..  San  Francisco. 

Contractor— H.    H.    Larsen.    64    South 
Park.  San  Francisco. 
Complete  bids  published  Nov.  27. 


HOSPITALS 


PRELIMINARY  PLANS  COMPLETE 
OLn-E  VIEW,  Los  Angeles  Co..  Cal. 
—Los  Angeles  County  Mechanical  De- 
partment has  completed  preliminarv- 
plans  for  a  proposed  new  hospital 
building  to  be  built  at  Olive  View 
Sanatorium.  It  will  be  a  reinforced 
concrete  structure  with  a  maximum 
height  of  eight  stories  and  a  floor 
area  of  490.000  square  feet  Esti- 
mated cost  $3,000,000.  Federal  funds 
are  being  sought  to  finance  the  pro- 
ject. 

Bids  Opened 

Hnv-!TT^?V'V?'  Cost.   $500,000 

HONOLULU,   T.  H. 
Four  -  story  reinforced  concrete  sani- 
tarium. 
Owner— Kula  Sanitarium 
.\rchitect-C.    W.    Kckie,    Honolulu. 
Low  Bidder— M.  Haiona.  Honolulu. 


Project  approved  by  the  PWA. 

Complete  bids  follow: 

M.    Haiona.   Honolulu $463 

E.   E.   Black.  Honolulu 471 

Pioneer  Const.  Co..  Seattle  48', 

Hawaiian  Contr.  Co..  Honolulu  57.; 

Bids  exceeded  funds  available.    I 
under  advisement.  • 


Bids    Wanted— To    Close    Dec.    30     10 
A.     M. 

l?,^;fi'^^J^''°^-  Cost.    »5e(,000 

>ALEM.    Oregon. 
Tuberculosis    Hospital    Addition 
Owner— State    of   Oregon 
Architect- L.     L.     Dugan      &      C      H 

Wallwork.  Studio  Bldg..  Portland' 

Oregon. 
Plans    and    specifications    may    be 
obtained  from  the  architect  upon  de- 
posit   of    $15.00. 


Contract  Awarded. 
"SHT'Id,^  Cont.    Price.    $50-. 

ATWATER.    Merced    Co.,   Calif 
One-story    frame   and   stucco   hospital 

'oa  beds). 
Owner— City    of   Atwater 
Architect— A.  o.  Johnson.  Sir  Francis 

Drake  Hotel,    San   Francisco 
Engineer— W.    E.    Bedesen.    Merced 
Contractor— A.  L.  Swanson  and  C    A 

Hillherg.    P.    o.    Box   342.    Turlock. 
Complete   bids  published  Dec.    2. 

Plans    Being    Prepared. 

•Ti'S.®'^®'   ""^'E  Cost.   $40,000 

ATWATER,    Merced   Co.,    Calif. 

One-story  frame  and  stucco  nurses' 
home,  garage,  landscaping,  equip- 
ment, etc.   (Second  Unit). 

Owner— City   of  Atwater. 

Architect— A.  O.  Johnson.  Sir  Pranci-: 
Drake   Hotel.    San   Francisco 

Engineer— W.    E.    Bedesen,    Merced. 
Bids  will  be  asked   in   about   thirtv 

days. 


BIDS   WANTED 

VENTURA.  Cal— Until  January  : 
bids  will  be  receivd  by  Ventura  Coun- 
ty Supervisors  for  an  isolation  ward 
to  be  added  to  Ventura  Countv  Hn-. 
pital.  a  PWA  project.  Cost  of  th 
addition  is  estimated  at  $60,000.  Har- 
old s.  Burket.  468  E.  Main  Streft 
Ventura,  architect. 


BIDS    WANTED 

LONG  BEACH.  Cal.— Until  Dec.  2V 
11:30  A.  M..  bids  will  be  received  1^ 
Architect  I.  E.  Loveless.  102  S  Rol 
ertson  BU-d..  Beverly  Hills,  for  a  Cla  =  ^ 
A  hospital  building  to  be  built  at  the 
corner  of  Tenth  St.  and  Linden  Ave.. 
Long  Beach,  for  Sisters  of  the  Incar-^ 
nate  Word.  1060  Linden  Avenue  Long 
Beach.  The  main  building  will  be  a  4- 
stor>-  structure.  I26xl47-ft.  in  area  and 
will  provide  65  beds,  offices,  laboratory 
pharmacy,  dining  rooms,  kitchen  and 
surgical  foyer:  reinforced  concrete 
construction.    Cost.  $225,000. 


Construction    Started. 
HgSP'TAL  Cost.    $50,000 

NEVADA  CITY.  Nevada  Co..  Calif 
One-story  hospital   (Kt>mens  ward   to 

accommodate    40)    concrete    walls. 

tile    roof,    steam    heating   system. 

steel     sash,    wood     and     linoleum 

floors,   etc. 
Owner— County  of  Nevada. 
Architect  —  George  Sellon.  California 

State  Life  Bldg..  Sacramento. 
Materials    are    being    purchased    bv 
the  WP.A  office.  Old  Post  Office  Bldg  . 
Sacra-nento. 


ID- 


HOTELS 


Planned. 

ALTERATIONS  Cost    $7  500 

STOCKTON.    San    Joaquin    Co      Calif 

926  E.  Main  Street. 
.\lteraUons  to  hotel  (new  decoration; 

etc.) 


PACIFIC    CONSTRUCTOR 


OwiiiT— C:ipllMl    Co.,    025    Market    St  . 

San  Francleco. 
Plans  by  KnginetTing  Dept.  of  Owner. 
Lessee— Mr.   and   Mrs.    B.    F.    Brown. 

920  E.   Main   St.,   Stockton. 


12—       POWER  PLANTS 

Contracts    Awaarded. 

SlIH-KTATION  Cost,   1195,000 

ALAAilOli.X.  Alameda  Co.,  Cal.     Eagl6 

and   Grand   Avenue. 
Two-story  reinforced  concrete  substa- 
tion and  one-story  reinforced  con- 
crete (ire  alarm  building  (composi- 
tion  roofing). 
Owner— City    of   Alameda. 
Architect— Andrew  T.   Hass.  525  Mar- 
ket St..  San  Francisco. 
Mechanical  Engineer— Hunter  &  Hud- 
son, -11  Sutter  St.,   San  Francisco. 
Contractor— W.  E.  Lyons  Constr.  Co., 
2009    Pacific   Ave.,    Alameda,    $35,- 
383    (sub-station   building). 
Switching  and  Regulator  Equipment — 
Keiiney    Bros..    7    Front    St.,    San 
Francisco,    .?9C,2S7. 
Wiring— Kenney   Bros.,   $50,343. 
Transformers- Maloney    Electric    Co.. 
RiaKo    Bldg.,    S.    F..    $24,604. 
Fire    alarm    system    bids    were    re- 
jected and  will  be  readvertised  short- 
ly. 


13—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

BIDS     WANTED 

SAN  LUIS  OBISPO.  Cal.— Archi- 
tects A.  R.  Walker  and  P.  A.  Eisen, 
70S  Pacific  Commerce  Bldg.,  Los  An- 
geles, are  taking  bids  for  composi- 
tion tile  fioors  to  be  installed  in  the 
first  unit  of  the  San  Luis  Obispo 
County   Courthouse. 

CONTRACT     AWARDED 

HALL    AND    FIRE     HOUSE 

Contract    Price.     $52,470 

MILL   VALLEY,    Marin   Co..    Calif. 

Two-story  Class  C  concrete,  brick  and 
stone  town  hall  and  fire  depart- 
ment (tile  roof,  steel  sash,  metal 
lath  partitions,  hot  a  i  r  heating 
system,  air  conditioning  system, 
concrete    floor    slabs,    etc.) 

Owner — Town   of   Mill  Valley. 

Architects — D,  E.  Jaekle  and  Walter 
Falch,  126  Post  St.,  San  Fran- 
cisco. 

Contractor — Vincent  Maggiore.  Sausa- 
Ilto. 

BIDS   WANTED 

TORRANCE,  Los  Angeles  Co..  Cal. 
—Until  Dec.  27,  S  P.  M.,  new  bids 
will  be  received  by  the  Torrance  city 
council  for  a  city  hall  and  jail  build- 
ing and  a  garage  building  to  be  built 
in  Torrance.  All  work  will  be  in- 
cluded in  the  general  contract.  Plans 
may  be  obtained  from  the  architects, 
A.  R.  Walker  and  P.  A.  Eisen,  703 
Pacific  Commerce  Bldg.,  Los  Angeles. 
or  from  the  city  clerk  in  Torrance  up- 
on deposit  of  $25. 

PLANNED 

■  BAKERSFIELD,  Kern  Co.,  Calif.— 
Kern  county  supervisors  have  applied 
to  WP.\  for  funds  with  which  to  fi- 
nance the  construction  of  a  war  vet- 
erans' building  on  West  I9th  Street, 
Bakersfield,  to  cost  approximately 
$34,000.  Preliminary  plans  contemplate 
a  two-story  reinforced  concrete  struc- 
ture, t 

Bids   Wanted— To   Close   Jan.  3rd,  8 

P.   M. 
CITY  HALL  &  JAIL  Cost.  ?S5.0fiO 

TULARE,  Calif. 
Two-story  reinforced  concrete  city  hall 

and  jaiL 
Owner-- City  of  Tulare. 
Architect- W.  r-.  Coates,  Rowell  Bldg 

Fresno. 


Planned. 

I'lTV    HALI,  Cost,    $16,000 

CRESCENT  CITY,  Del  Norte  Co.,  Cal. 
New   City   Hall. 
Owner-City  of  Crescent  City. 
..\rchitect— Not   Given. 

The  Crescent-Elk  Elementary  School 
District  will  offer  for  sale  the  old 
grammar  school  on  H,  Fifth.  G  and 
Fourth   Streets. 

Further  details  will  be  announced 
shortly. 


Pla 


ned. 


KIKE    IIOU.SE  Cost,    $70,006 

FRESNO,    Fresno    Co.,    Cal.      E    and 

Fresno   Streets. 
New  fire  house, 
owner- City    of   Fresno. 
Architect — Allied  Architects  of  Fresno 
Application    will    be    filed    with    the 
I'WA  for  a  loan  and  grant  to  finance 
proposed    building,    and    if    approved 
present  building  on  site  will  be  razed. 


Bids   Rejected. 

LIBRARY  Cost,    $30,000 

CHICO,    lUitte   Co.,    Calif. 
Constructing   public   library   building. 
Owner— City   of  Chlco. 
Architect — Chester   Cole,    4418    Second 
St..   Chlco. 

James  L.  McLaughlin,  251  Kearny 
S-t.,  San  Francisco,  submitted  only 
bid    at    $39,335. 

New  bids  will  be  asked  shortly. 

Construction    Started. 

CITY   HALL  Cost,    $25,000 

AUBURN,    Placer   Co.,    Calif. 

(.)ne-  and  two-story  reinforced  con- 
crete city  hall  and  central  fire 
house. 

Owner— City    of    Auburn. 

Architect  —  George  Sellon,  California 

State    Life    Bldg.,    Sacramento. 

Materials    are    being    purchased    by 

the  WPA  office.  Old  Post  Office  Bldg., 


nto. 


RESIDENCES 


To  Ask   Bids  Within   Few  Days. 

RESIDENCE  Cost,    $ 

HILLSBOROUGH,  San  Mateo  County. 

One-story  frame  and  stucco  residence 
(7  rooms.  3  baths)  wood  shingle 
roof,  gas  heating  "Bystem.  wooA 
sash,  tile  baths:  Rambling  Type. 

Owner— F.  H.  McCrea. 

Architect— W.  W.  Wurster,  260  Cali- 
fornia St.,  San  Francisco.  • 

Contract   Awarded. 

RESIDENCE  Cost,    $7000 

PALO  ALTO.  Santa  Clara  Co..  Cal. 
No.  1025  Llincoln  Avenue. 

Two-story  frame  residence. 

Owner— Carl  Miller,  454  Forest  Ave., 
Palo  Alto. 

Architect— Not  Given. 

Contractor— E.  J.  Schmaling,  .S63  Mel- 
ville Ave..    Palo  Alto. 

Contract  Awarded. 

RESIDENCE  Cost.   $10,000 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
1750    University  Avenue. 

Two-story  frame  and  stucco  residence 

Owner — Mrs.  Leona  B.  Kemper. 

.\rchltect— Not  Given. 

Contractor — C.  W.  Kemper.  125  Bry- 
ant St.,  Palo  Alto.  ', 

Contract  Awarded 

RESIDENCE  Cost,    $10,00il 

.SAN   FRANCISCO.     N  Casa   Way.   SE 

Marina  Blvd. 
Two  -  story  and  basement  frame  aiid 

stucco  residence. 
Owner — W.  C.  Fox. 

.Architect— Fred.  Rcimers.  233  Post  St. 
Contractor— Fred.    DuPuy.    110  Sutter. 

Contract  Awarded 

RESIDENCE  Cost.  $5,03n 

OAKLAND.    .■Vlameda   Co..   Calif.    S542 

Mountain  Blvd. 
One  -  story  and  basement  frame  and 


stucco  reshlcnee  (6  roomn). 
Oivner — M.  Jeaaen.  4749   Walnut  Ave.. 

Oakland. 
-Vrchltect- Not  Given. 
Contractor— O.  W.  Johnxon,  4237  Atlas 

Ave.,  Oakland. 

Contract  Awarded 

RESIDENCE  CobI.  $4,000 

.SAN   FRANCISCO.    W   Stockton   74   .N 

Chestnut  Street, 
One  -  story  and  basement  frame  and 

stucco  residence. 
Owner— 1'.  Johnsen,  1750  Bay  Street. 
Architect — Not  Given. 
Contractor — Peder   P.    Johnsen,    17  5  0 

Bay  Street. 

To  Be  Done  By  Day's  Work. 

RESIDENCES  Cost,   $5000  eaeli 

SAN  FRANCISCO.  W  Fernwood  .\' 
Brentwood. 

Two  2-story  frame  and  stucco  resi- 
dences. 

Owner  and  Builder— Paul  A.  Wolter, 
Jr.,  201   Yerba  Buena  Ave. 

-Architect- M.   J.    Rlst,    I'helan   BWg. 

Contract  Awarded 

.\DDITION  Cost.   $2500 

STOCKTON,    San   Joaquin    Co..    Call!. 

229  South  Madison  St. 
.\ddition  to  residence. 
Owner — S.  Tanaka,  premises. 
Architect — Not  Given. 
Contractor— J.  C.  Nunley,  744  Yale  St.. 

Stockton. 

Contract  Awarded. 

RESIDENCE  Cost,    $6500 

OAKLAND,  Alameda  Co.,   Cal.     Shel- 

ton   Drive.    Piedmont   Pines. 
California-Colonial  residence  (6  rooms 

two  baths)  hardwood  floors,  shake 

roof,    tile   baths. 
<  nvner — R.    W.    Morgart. 
Architect— Edwin   Lewis    Snyder,    2101 

Shattuck  Ave.,  Berkeley. 
Contractor— T.  D.  Courtrlght.  349  5IsI 

St.,  Oakland. 

Plans  Being  Completed. 

RESIDENCE  Cost,   $14,000 

WALNUT   CREEK,    Contra  Costa.  Co. 

One  -  story  brick  residence  (9  rooms. 
3  baths)  shake  roof,  oil  burning 
steam  heating  plant,  steel  sash, 
hardwood   floors,    tile   baths,    etc. 

Owner— Withheld. 

Architect- E.    L.    Snyder.    2101    Shat- 
tuck   Ave.,    Berkeley. 
Blids  will  be  asked  In  about  10  days. 

Preparing  Working   Drawings. 

RESIDENCTB  Cost.    $10,000 

SACR.\MENTO.  Sacramento  Co..  Cal. 
College   Park. 

Two-story  and  basement  frame  and 
stucco  residence  (seven  rooms  and 
3  baths),  tile  root,  gas  heating 
system,  hardwood  floors,  tile  baths 

Owner — Withheld. 

Architect— B.    L.    Snyder.    2101    Shat- 
tuck Ave.,  Berkeley. 
B:ds  will   be  askd  about   Jan.    1. 

Contract  Awarded 

RESIDENCE  Cost.    $ 

BERKELEY',  Alameda  Co..  Cal.  Eu- 
clid Avenue. 

One  -  .story  and  basement  frame  and 
stucco  residence  (6  rooms)  rein- 
forced concrete  garage,  tile  roof. 
steel  sash,  gas  heating  system, 
hardwood  floors,  etc. 

Owner — George  Kerr. 

Architect— E.  L.  Snyder.  2101  Shat- 
tuck Ave..  Berkeley. 

Contractor— J.  R.  Armstrong,  1131 
Fleet  Road,  Oakland. 

Plans  Being  Prepared. 

RESIDENCE  Cost,   $8,000 

BURLINGA.ME,   San   Mateo  Co.,   Cal. 

Two  -  story  all-wood  residence  (mod- 
ern style)  S  rooms,  3  baths,  com- 
position roof,  gas  heating  system. 
wooTl  sash,  hardwood  floors,  til© 
and  linoleum  In  baths,  etc. 


10 


PACIFIC    CONSTRUCTOR 


Owner— N.    Jones,    Burlingame. 
Architect— D.   E.   Jaekle.    126   Post  St.. 
San  Francisco. 
Bids  will  probably  be  asked  shortly. 


Plans  Being  Prepared. 

RESIDENCES  Cost,   $5,000  eacl) 

SAN  FRANCISCO.    Pinelake  Park. 

Six  one-story  and  basement  frame  and 
stucco  residences  (five  rooms)  tile 
shingle  tile,  composition,  shake 
roofs,  wood  sash,  hardwood  floors, 
tile  baths,  etc. 

Owner  and  Builder— A.  J.  Herzig,  23M 
Ocean  Avenue. 

Architect— D.  E.  Jaekle.  126  Post  St.. 
Sub-bids  will  be  taken  in  about  one 


Plans  Being  Completed 

RESIDENCE  Cost,  $ ■ 

LOS  GATOS,   Santa  Clara  Co..  Calif. 
Two-story    frame,     stucco    and     brick 

veneer  residence   (6  rooms). 
Owner — Fred   Oehler,    American   Trust 

Co.,  San  Joee. 
Architect— Binder  &  Curtis,  35  W.  San 

Carlos  St.,  San  Jose. 
Bids  will  be  asked  in  about  3  weeks. 

Sub-Bids   Being  Taken. 

RESIDENCES  Cost,   $5,000   earli 

SAN  FRANCISCO.    Pinelake  Park. 

Four  one  -  story  and  basement  frame 
and  stucco  residences  (4-  5-  and 
6-rooms)  tile  &  composition  roof- 
ing, wood  sash,  hardwood  floors, 
tile  baths,  etc. 

Owner  and  Builder— A.  J.  Herzig.  635 
Victoria  Street. 

Architect— D.   E.  Jaekle,   126  Post  St. 

Plans  Being  Completed 

RESIDENCE  Cost.   $ 

REDWOOD  CITY.  San  Mateo  Co.,  Cal. 
W  Elwood  bet.  Brewster  and  Hop- 
kins Streets. 

One  -  story  and  basement  frame  and 
stucco  residence  (5  rooms,  laundry 
and  large  rumpus  roomj  tile  roof, 
hot  air  furnace,  haniwood  floors, 
tile  baths. 

Owner— Mr.   and  Mrs.   Thos.  Buich. 

Architect — H.  C.  Baumann,  251  Kear- 
ny St.,  San  Francisco. 

Plans  Complete 

RESIDENCE  Cost,   $6,500 

PIEDMONT.  Alameda  Co..  Calif.  409 
Park  Way  Avenue. 

Two  -  story  frame  and  stucco  resi- 
dence (six  rooms). 

Owner— H.  P.  Fisher.  1058  Winsor  Av- 
enue. Piedmont. 

Architect— W.  E.  Schirmer.  Bank  of 
America  Bldg..  Oakland. 

Plans   Being   Figured. 

RESIDENCE  Cost.    $— - 

OAKLAND.  Alameda  Co.,  Cal.  Rock- 
ridge  District. 

Two  -  story  and  basement  frame  and 
stucco  residence. 

Owner — Mr.  Weaver. 

Architect— Miller  &  Warnecke,  Finan- 
cial Center  Bldg..  Oakland. 

Contract    Awarded. 

RESIDENCE  Cost.    $8,000 

OAKLAND.    Alameda  Co.,    Calif.     1625 

Leimert   Blvd. 
Two-story    and    basement    frame    and 

stucco    residence    (7    rooms). 
Owner— H.     B.     Croft.     3S31     Brighton 

Ave..   Oakland. 
Architect — Not   given. 
Contractor— N.      H.      Anderison.      1014 

Doris    Court.    Alameda. 

To    Be    Done    By    Day's    Work. 

RESIDENCES  Cost.   $4,000  ea 

SAN    FRANCISCO.    Calif.     W.    23d    n! 

Lawton    Street. 
Four    one-story    &     basement    frame 

and    stucco    residences. 
Owner    &    Builder— R.     K.     Galli      377 

West   Portal   Ave. 
Architect— Not    given.  \ 


Contract    Awarded. 

ALTER.    RES.  Cost.    $10,000 

ATHERTON.  San  Mateo  Co.,  Calif. 
McCormick    Ave. 

Two-story  fram*;  and  stucco  resi- 
dence. 

Owner — Edward  H.  McNear,  Ather- 
ton. 


Contract    Awarded. 

RESIDENCE  Cost.    $6,000 

SAN   MATEO.   Calif.     Seville   Way. 

Two-story  frame  and  stucco  resi- 
dence. 

Owner — Mr.     and     Mrs.     Zatsanian. 

Arcnitect — Not'  given. 

Contractor  —  G.  W.  Williams.  315 
Primrose   Road,    Burlingame. 


Low   Bidder 

RESIDENCE  Cost,    $ 

STOCKTON.    San    Joaquin    Co.,    Calif. 
Two-story   frame  and   rustic   rsidence 

(8    rooms,    3    baths)    shingle    roof. 

gas    heating    system,    wood    sash. 

hardwood  floors,  etc. 
Owner— Boiling   Chinn. 
Architect — J.   U.   Clowdsley,  Exchange 

Bldg..   Stockton. 
Low    Bidder  —  E.    Merle.    Rt.    2.    Box 

232.    Stockton. 

Plans  Being  Figured— Bids  Close  Dec. 
27.    5    P.    M. 

RESIDENCES  Cost.    $ 

MERCED.    Merced   Co.,   Calif. 

Two  one-story  frame  and  stucco  resi- 
dences (five  rooms  each)  shingle 
roof,  gas  heating  system,  wood  & 
steel  sash,  tile  baths,  hardwood 
floors,   etc. 

Owner— Mr.   Morley. 

Architect— G.  N.  Hilburn.  1213  1  St.. 
Modesto. 

To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,   $7,000 

BERKELEY.  Alamtda  Co.,  Calif.    454 

Vassar. 
Two-story  frame  and  stucco  residence 

(six  rooms). 
Owner  and   Builder— Milton   S.    Bonds. 

5S3  Spruce  St.,  Berkeley. 
Architect— Not  Given. 

Contract  Awarded 

RESIDENCE  Cost.   $4,000 

OAKLAND.    Alameda   Co..   Calif.     5700 

Clover  Drive. 
One  -  story  and  basement  frame  and 

stucco  residence  (six  rooms). 
Owner — J.    E.    Hourtane,    5851    Chabot 

Court,    Oakland. 
Architect — Not  Given. 
Contractor — James    Allan.     671 S    Flora 

St..  Oakland. 

To   Be   Done   By   Day's  Work. 
RESIDENCE  Cost.   $5,000 

OAKLAND,   Alameda  Co..   Calif.     6124 

Laird  Avenue. 
One  -  story  and  basement  frame  and 

stucco  residence  (six  rooms). 
Owner  and    Builder — A.    E.   Waldman. 

3192  McKillop  Road.  Oakland. 
Architect— Not  Given. 

Contract  Awarded 

RESIDENCES  Cost.    $10.0U0 

OAKLAND.  Alameda  Co.,  Calif.  1529- 
1531   Leimert  Boulevard. 

Two  one-story  frame  and  stucco  res- 
idences. 

Owner— C.  E.  Hiatt.  286  Lemos  A.ve., 
Oakland. 

Architect— Not  Given. 

Contractor— Geo.  Windsor.  92S  Kings- 
ton Ave..  Oakland. 

To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,   $5,000 

SAN   FRANCISCO.     S   Vicente  32    W. 

22nd  Avenue. 
One  -  ..story  and  basement   frjame  and 

-stucco  residence. 


Owner  and  Builder  —  Arco  Bldg.   Co., 

4708  Mission  Street. 
Architect — Not  Given.  • 


Contract  Awarded 

RESIDENCE  Cost.  $4500 

STOCKTON,    San   Joaquin   Co.,   Calit. 

2157   Lakeside   Street. 
One-story  frame  and  etucco  residence 

Owner— J.   E.    McCarty. 
Architect — Not  Given. 
Contractor— M.  A.  Orcutt,  620  N.  Cen- 
tral   St..    Stockton.  4 


To   Be   Done   By   Day's  Work. 
RESIDENCE  Cost,   $4,000 

SAN  FRANCISCO.    W  18th.  S  UUoa. 
One  -  story  and  basement  frame  and 

stucco  residence. 
Owner  and   Builder — Meyer  Bros..  735 

West    Portal   Drive. 
.\rchitect— Not  Given.  4 


To   Be  Done  By  Day's  Work. 

RESIDENCES  Cost,  $5,000  each 

SAN  FRANCISCO.  Juanita  and  Fow- 
ler Streets. 

Three  one-story  and  basement  frame 
aiid  stucco  residences. 

Owner  and  Builder — Meyer  Bros..  735 
Portola  Drive. 

Architect — Not  Given.  '* 

Contract  Awarded 

DUPLEX  RESIDENCE       Cost,  $10,653 

SAN  FRANCISCO.  Roosevelt  Way  E 
Buena  Vista   Terrace. 

Two  -  story  and  basement  frame  and 
stucco  duplex  residence  (2  6-room 
2  baths  in  each  residence)  Johns- 
Manville  asbestos  roof,  wood 
sash,  tile  baths,  hardwood  floors, 
canvas  walls  and  ceilings,  etc. 

Owner — Gabriel  Moulin. 

Architect— Chas.  Strothoff,  2274  15th 
St.,  San  Francisco. 

Contractor — Oliver  M.  Rousseau,  Inc. 
321  Kearny  Street. 


Preparing  Sketches 
RESIDENCE  Cost.  $20,000 

ALAMO.  Contra  Costa  Co.,  Calif. 
Two-story  frame  residence. 
Owner — Withheld. 

Architect — Noble  and  Archie   T.   New- 
som.   Russ  Bldg.,  San  Francisco. 

Plans  Being  Completed. 
RESIDENCE  Cost,    $14,000 

SAN  RAFAEL.   Marin  Co..   Calif. 
Two-story  frame  and  stucco  residence 

(7   rooms.   2   baths)    tile   roof,   gas 

or   oil    heating    system,    hardwood 

floors,  tile  baths,  etc. 
Owner — Withheld. 
Architect — Archie  and  Noble  Newsom. 

Russ  Bldg.,  San  Francisco. 

To    Be  Done   By   Day's  Work. 
RESIDENCES  Cost.   $4000  each 

SAN    FRANCISCO.      W   Twenty-sixth 

Ave.    N   Moraga   St. 
Three  one-story  and  basement  frame 

and  stucco  residences. 
Owner  and  Builder— C.  T.  Lindsay.  140 

Duboce  Ave..  San  Francisco. 
Architect— Not    Given.  l 

To    Be    Done    By   Day's    Work. 
ALTERATIONS  Cost.    $4000 

SAN    FRANCISCO.      No.    20S0    Wash- 
ington Street.  ' 
Alterations   to   residence.                             I 
f>wner — Alma    Spreckels.    Premises.         ' 
.Architect- Not  Given. 

To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    $4000 

OAKLAND.    Alameda    Co..    Cal.      No. 
32.'i9   Fifty-fifth   Avenue. 
One-story    and    basement    frame    art* 

stucco  residence   (5   rooms). 
Owner  and  Builder- P.   A.  Wolff.   4514 

E-14th   St.,   Oakland. 
Architect— Not  Given. 
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-0  Be  Done   By  Day's  Work. 

iKSII'ENCES  Cost,   $4,000  ea. 

AN  KRANCISCO.     N   Shawnee   West 

Cayuga  Street, 
'wo  one-story  and  basement  frame  & 

stuco  residences. 
)wner  &   Builder— Stoneson  Brotlicra. 

1630  Ocean  Avenue. 
architect— Not  Given, 


5—  SCHOOLS 

lids  Opened. 

iCHOOL  Cost,  $81.1E5 

•HICO,  Butte  Co..  Calif. 

)ne-story  reinforced  concrete  elemen- 
tary school  unit. 

)wncr— Chico   School   District. 

irchitoct— Chester   Cole,    441S    Second 
St..   Chico. 

.ow  Bidder — Campbell  Const.  Co..  SOU 
R  St..   Sacramento. 
Complete  bids  follow: 

1)  deduct   for  changing  tile  room   to 

shinglC; 

2)  deduct    for   using   maple   floors   In 

lieu  of  pine: 

3)  deduct    for   omitting   flagpole: 

4)  deduct    for    omitting    kalsomintng 

ceilings; 
6)   deduct  for  . 

6)  deduct   for 

7)  deduct    for 

burners. 

Campbell  Const.  Co.,  Sacto $103,245 

(1)        1,540 

(2)  820 

(3)  ISO 


I.  L.  McLaughlin    S    P 


nitting  blackboards: 
Hitting  assembly: 
omitting    boilers    and 


600 
400 


(6)  18,960 

(7)  740 
Recommendation   made    to   P'WA    to 

iward  contract  to  Campbell  Const.  Co, 
It  tSl,165.  accepting  alternates  given. 


Preparing   Working   Drawings. 

\LTERATIONS  Cost,    $20.00(1 

VfILL  VALLET.  Marin  Co..  Calif 
Alteration.^    to    Old    Mill    School. 
Owner— Mill  Valley  School  District, 
irchltpct— Walter  Falch.   Hearst  Bidg. 
.San  Francisco. 
Bids   will   be   asked    in  about    thirty 
lay.-i- 

Bids  Opened. 

IMPROVE   SCHOOL  Cost,   $ 

CROCKETT,   Contra  Costa  Co.,  Calif. 

Recon.struct  west  wing  of  the  gram- 
mar school. 

Owner  —  Carquinez  Grammar  School 
District. 

Structural  Engineer— Dewell  and  Earl. 
55  New  Montgomery  Street;  San 
Francisco. 

Architect— H.  H.  Gutterson,  526  Powell 
St.,  San  Francisco. 

Low  Bidder— C.    L.    WoM  Const.   Co., 
4412  Puiton   St.,   San  Francisco. 
Complete  bids  follow: 
(1).    12),    (3),    (4).    (5),  add. 

C.   L.   Wold  Const.  Co.,  S.  P $61,41)3 

(1)         -ISO 


(2) 

2,750 

(3) 

770 

(4) 

28  G 

(5) 

2,200 

$76,356 

(1) 

740 

(2) 

1,900 

en 

485 

(4) 

142 

(6) 

4,500 

One-story  frame  and  stucco  gymna- 
sium. 

Owner— Elim  Grammar  School  District 
(L.    C.    Anderson.   Clerk). 

Architect— Chas.  F.  Dean,  California 
State   Life   BIdg.,    Sacramento. 

Contractoi- — L.   Ubels,   Ripon. 


Preparrno   Preliminary  Plans 

liVM.N'A.SIUiM  Cost,    $20,000 

SANTA  i.'RUZ,  Santa  Cruz  Co.,  Calif. 
Mission  Hill  School. 

One-story  frame  and  stucco  gymna- 
sium (structural  steel  frame  and 
trusses,  concrete  footings,  stud 
walls,  wood  sash,  maple  floors, 
composition  roofing,  etc.) 

Owner— Santa  Cruz  Jr.  H  1  g  h  School 
District. 

Architect— John   J.    Donovan.   950   Par- 
ker St.,   Berkeley. 
Application  filed  with  the  WPA  and 

upon  approval  construction  will  start. 


Contract    Awarded. 

GYMNASIUM  Cont.    Priee,   $24,4SS 

HJLMAR.    Merced    Co,      Pal 


Award    Recommended. 

GYMNASIUM  Cont.    Price.    $92,641 

CHICO,    Butte  Co.,   Calif. 

One-story  reinforced  concrete  gym- 
nasium   for    Chico    High    School. 

Owner— Chico   High   School    District. 

.\rchitect— Chester  Cole.  4418  Second 
St.,    Chico. 

Contractor— Campbell  Constr.  Co..  SOO 
R   St..    S'acramento.    $101,982. 
Complete    bids    follow: 

(1)  ded.    for   omitting  insulation. 

(2)  ded.    for   omitting   ratproofing. 

(3)  ded.    for    omitting    partitions    in 
gymnasium. 

(4)  ded.   for  omitting  grand  stand. 

(5)  ded.      for    omitting      mastipave 
flooring. 

(6)  ded.  for  not  finishing  classrooms 

(7)  ded.  for  using  maple  floor  in  lieu 
of  pine. 

Campbell  Constr.  Co.,  Sacto $104,982 

(1)       1,050 

(2)       1.675 

(3)       2.600 

(4)       5,000 

(5)  400 

(6)       1,600 

(7)  216 

James   L.   McLaughlin,   S.   F $107,508 

_..(1)        1,100 

_ (2)       1,632 

(3)       2,482 

._ (4)       4.500 

(5)  400 

(6)       1,260 

(7)  200 

Merrick     Bvans,    Chico $108,980 

- (1)       1,017 

(2)       1,440 

(3)       2,440 

(4)       4,600 

(5)  C50 

(6)  960 

(7)  180 

Recommendation   made  to  the  PWA 

that    contract    be    awarded    to   Camp- 

liell  Constr.  Co..  at  $92,641. 

New  Bids  Wanted— To  Close  Dec.  28, 
2  P.   M. 

HIGH    SCHOOL  Cost.  $181,000 

ARBUCKLE.    Colusa  Co.,    Calif. 
One   -   story  reinforced   concrete  higii 
school    (10   classrooms,   auditorium 
to  seat  750.  gymnasium,  shop)   flat 
composition    roofing,    steam    heat- 
ing system,  maple  floors,  wood  and 
steel  sash,  etc.) 
Owner — Fierce  Union  High  School  Dis- 
trict. 
Architect— W.    E.    Coffman.    Forum 
BIdg.,  Sacramento. 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit of  $25.00. 

Bids  Opened 

GYMNASIUM  Cost.   $60,091 

NEVADA  CITY.  Nevada  Co.,  Calif. 

One-story  reinforced  concrete  gymna- 
sium (lockers,  showers,  etc.) 

Owner — Nevada  City  High  School  Dis- 
trict. 


.\rchltect  —  Wm.  Mooaer,  Monadnock 

BIdg.,  San  Francisco. 
Engineer— W.  Adrian,  417  Market  St., 

San  Francisco. 
Low   Bidder— C.    L.    Wold   Const.    Co.. 

4412  Fulton  St..  San  Franci/ico. 
Complete  bitls  follow: 

C.   L.    Wold  Const.  Co..   S.  F $  85,620 

I'.  J.  Early,  Jr.,  San  BYanclsco  114,827 

•.Moore  &  Roberts,  S.   F n7.0\;U 

•Bid  Irregular. 


Contract  Awarded 

.VLTEKATIONS         Cont.    Price.  $32,1TI 

DAVIS.    Yolo   Co.,    CaUf. 

.Vlterations  to  grammar  school  (re- 
pair auditorium,   etc.) 

Architect — Starka  &  Flanders,  Foi-utn 
BIdg.,  Sacramento. 

Contractor— Geo.    W.    Kopp,    1514    loth 
St.,  Sacramento, 
Only  other  bid  was  submitted  by  I'. 

F.  Bender,  Sacramento,  at  $34,890. 

Plans   Being    Prepared 

WAREHOUSE.  ETC.  Co.st.  $54, 300 

BAKERSPIELD,  Kern  Co.,  Calif,  K 
and   L  Streets. 

Warehouse,  sliop  and  garage  building 
(reinforced  concrete  construction, 
brick  filler  walls). 

Owner— Bakersfleld  City  School  Dis- 
trict. 

Architect— Ira  W.  Hoover  and  Wm.  C. 
Hayes  (Edwin  J.  Symmes  office) 
Haberfeld   Bidg.,   Bakersfield. 

Bids  Opened 

SCHOOL  Cost,  $43,048 

HANFORD.  Kings  Co..   Calif. 

One-story  reinforced  concrete  elemen- 
tary school. 

Owner  —  Hanford  Elementary  School 
District  (W.  C.  Tar,  Clerk). 

Architect — W.  D.  Coates.  Rowell  BIdg. 
Fresno. 

Low   Bidder — R.    P.   Moore,   3662   Ver- 
rue.  Fresno. 
Complete   bids   follow: 

R.  P.   Moore.  Fresno  $i4.3S9 

Fisher  &  McNulty.  Fresno 59.SS4 

W.  J.  Ochs,  Fresno 63,715 

Bids  held   under  advisement. 

Bids  Opened 

SCHOOL  Cost,  $22.0(11. 

TRUCKEE.  Nevada  Co.,  Calif. 

One-story  frame  and  stucco  elemen- 
tary school  (3  classrooms  and  au- 
ditorium). 

riwner — Truckee  School  District. 

Architect— Masten  and  Hurd,  233  Post 
St.,  San  FrancLsco. 
William  Martin.   G66  Mission  Street. 

San    Francisco,    at    $44.0''0    submitled 

only  bid. 

Bids  Rejected 

.SCHOOL  Cost,    $31,000 

CLOVERDALE,  Sonoma  Co..  Calif. 
One-story  frame  and  stucco  academic 
building  (six  classrooms  and  gym- 
nasium)   flat   roof,    steam    heating 
system,   wood   sash.   etc. 
Owner — Cloverdale  Union  High  School 

District. 
.\rchitect — Herbert  and  Caulkins,  Ros- 
enberg BIdg.,   Santa   Rosa. 
Engineer— W.  A-.lrian.  417  Market  St., 
San  Francisco. 
Leibert  &  Troljock.  San  Rafael,  sub- 
mitted only  bid  at  $55,915,  which  was 
rejected.     New   bids  will   probably   be 
iisked. 

Bids  Opened 

SCHOOL  Cost,  $16,600 

LAKE  COUNTY,  Bums  Valley. 

One-story  frame  and  stucco  grammar 
school  (3  classrooms  and  assembly 
hall). 

Owner— Burns   Valley   School    Distric'.. 

.\rchiteet— Herbert  and  Caulkins.  Ros- 
enberg BIdg.,  Santa  Rosa. 

Low    Bidder— -\.    O.    Llghtford.    Upper 
Lake.  $26,000. 
Only    other    bid    was    submitted    by 

Leibert    &    Trobock,    San    Rafael,    at 

$29,000. 
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New  General   Bids  Wanted— To  Close 
Dec.  27,  11:30  A.  M. 

SCHOOL  Cost.  $ 

SAJ;  FRAN-CISCO.     Bartlett  and  22nd 

Streetf. 
New  grammar  school  building  (twelve 

classrooms;  Agassiz  Scliool. 
Owner — City  and  County  of  San  Fran- 
Architect— Hasten  &  Hurd,  233  Post. 
Structural  Engineer— Walter  H  u  b  e  r 

Crocker  First  Natl  Bank  BIdg. 
Electrical  Engineer— Leland  &  Haley, 
58  Sutter  Street. 
Plans  and  specifications  may  be  ob- 
tained at   Room   265.  City  Hall,    upon 
deposit  of  $50.00. 

As  previously  reported,  mechanical 
equipment  and  plumbing  contracts 
awarded  to  Herman  Lawson,  465  Te- 
hama St.,  at  S24,SS0  and  electrical  con- 
tract to  Lynn  &  Heffernan,  114  Ash- 
ton  Ave.i  at  $17,740. 

Cn  previous  bid  opening  for  gener- 
al work  lowest  bid  was  submitted  by 
C.  L.  Wold  Const.  Co.,  Ltd..  at  JI52.- 

Bids  Opened 

S^S*-**-"^  Cost.  $43.0(10 

SEBASTOPOL.  Sonoma  Co.,  Calif 

One-story  frame  and  stucco  grammar 

school  (11  classrooms,  composition 

roofing,    steam   heating   system. 

wood  floors,  wood  sash.  etc. 

Owner— Sebastopol    Union    Eleinentary 

School   District. 
Architect— Herbert  and  Caulkins    Ros- 

enberg  Bldg..  Santa  Rosa.    ' 
Engineer— W.  Adrian.  417  Market  St 

San  Francisco.  '' 

Low  Bidder-L.   Diogardi.   Sebastopol. 

Complete  bids  follow: 
III  S^i''^'="'°"  =""3  retaining  wall: 
(2    Deduct  for  omitting  2  classrooms: 
(3;  Deduct    for    omitting    four    class- 
"-ooms  and  two  activity  rooms. 

L.  Diogardi.  Sebastopol. J66.174 

— (1)     4^200 

(2>     4,249 

Robert  MccarthV:x"p;;::;::":;.^?.',7l;j3°| 

■ (1;     4^500 

(2)     4,200 

Leibert  &  Tr„bock7san"ia7aeL»7lK? 

(1)     3,053 

— —..(2)     4,354 

A.  Nelson.  San  Sanci"seo.Z...'_ 

-...(1)    sItoo 

~ (2)     4.95.1 

Recommendatron  madeTo"the  PWA 
that  contract  be  awarded  to  L  Dio- 
gardi. accepting  Alternate  2 

Bids^  Wanted— To  Close  Dea.  27th. 

nfJ^i'    ^''"   ^"'^o  County,  Cal. 
Chadbourne  Avenue 

'"""taM  'fhr'"""'''"  «'^™^ntary  school 
(add  three  new  classrooms  en- 
.arge  auditorium,  new  steam 'hea-- 
l"l  ^yj'e'"-  "ew  plumbing  sys- 
tem, add  new  lunch  rn^m  and  ^en 
mi^=  ^^''rl  ^"^  addiUon  to  Lo- 
Sro^ms.    new°lunc1fr,'r    "''' 

Owner  I'm  "brae  e!:™."/  '''•^"■^^■ 
District  '  E'^mentary  Scho-.! 

Architect-Thomas  Edwards.   9  Ge^y 

St..  San  Francisco. 
t„f2^%^"^  specifications  may  be  ob- 

Pa^rL"  Sc'^ool.'^  °-^"^''  ^'  «>'   ^omita 


Cost.    J35.000 


Bids  Opened 

IMPROVE   SCHOOL  cost 

SALINAS.  Monterey  Co.    Calif 
Structural  change  to  do^esS  science 

School   (wood  frame  construction 
Meel  columns  and  trusses) 


Owner  —  Salinas  City  School  District 

(R.  D.  Case.  Secretary). 
-Architect — Chas.  Butner.  51  Maple  St.. 

Salinas. 
Structural   Engineer- F.    W.    Kellberg 

320  Market  St.,  San  Francisco. 
Low  Bidder— H.  C.  Geyer,  946  Hellam 

St.,  Monterey. 
Complete  bids  follow: 

(1)  add  for  glazed  tile  flooring: 

(2)  add  for  extra  room. 

Harold  C.  Geyer.  Monterey $29,595 


.«)        187 

•- (2)     2.684 

Albert   Staton.  Salinas $29  635 


-.(2)     3,483 
_ $32,233 


F.  C.  Carlsen,  SaliiiasI 


(2)     3,967 

Recommendation  made  to  PWA  that 
contract    be   awarded   to   Mr.    Geyer. 


Bids  Opened 

JUNIOR  COLLEGE  Cost.  $120,000 

SALINAS.  Monterey  Co..  Calif. 

One  -  story  wood  frame  junior  college 

and  gymnasium  with  steel  columns 

and  trusses. 
Owner— Salinas  Un.  High  School  Dist. 

(R.  D.  Case,  Secretary). 
Architect— Chas.  Butner,  51  Maple  St 

Salinas. 
Low  Bidder— C.   L.   Wold  Const.   Co 

4412  Fulton  St.,  San  Francisco 
Complete  bids  follow: 
11)  Add  for  glazed   tile  flooring; 

(2)  Add   for  glazed    tile   wainscot; 

(3)  Deduct  if  all  sheet  metal,  plumb- 
ing and  electrical  work  is  omitted 

Work  Complete 

C.  L.   Wold  Const.  Co.,  S.  F $131,936 

- (1)  408 

(2)  588 

..        ,     ,     „        (3)     25,766 

iT.ink  J.    Re.lly.   s.   P.._ $135,831 

- (1)  550 

(2)  700 

,.,,,  „    -  —  (3)     25.766 

<,arl  N.  Swenson  and  D.  Bos- 

trom,  San  Jose $135  949 

- — (i)        '410 

- -(2)  634 

(3)     25,966 

Electric 

Chas.  Langlais,  472  Tehama  St.. 
St..  San  Francisco  _ _  $10  eSn 

Radio  Electric  Co..   Salinas  ..Z:.  10  I58 

Kiumbmg,   Heating  and  Sheet  Metal 
Anderson    -    Dougherty    -    Har- 
Du.F"''  '-^  *"»'"  St..  Salinas      $■'1  243 
Phillips  Heating  and   Plumbing 

Co..    Salinas    23  111 

Recommendation  made  to  the  PWA 
VoM  n""^"'  be  awarded  to  C^ 
WoH  Construction  Company. 

Contract  Awarded. 

pleIsant^ov    .,""""■  ''^■«'  »50.000 
r.^.    .         ^°^'   Alameda  Co..    Calif 
t'or^u'm  ^f"'"--'--''    -^onerete    audi- 
lorium   (to  seat  approx.   900) 

D^.,rict■*'"^°^■"'""   High'^hool 

''"'S""B?drV-  ^i?""''  H-mboldt 
Cn„/;=  ,       ^^-  ®*"  Francisco. 
Contract„r-A.  Nelson.  242  Ocean  Ave 
fcan    t  rancisco. 

Bids  Opened 

SCHOOL  -.     ^    .. 

CLOVERr,ALE.   Sonoma  Co^'ca',  J"'""' 

bundTn^^™!  ?"  ^'""o  academic 
ouiiding  (six  classrooms  and  eym- 

svstem'w'"''.  '■°°'-    ««^™    bSe 
sjstem.  wood  sash    etc 

^"^rrl^n^J^^ns.    Ros- 

San^Raf'  f  Trobock.  Albert  Building 
San  RafaeU  submitted  only  bid  at  $55^ 

H)  r^educt-  (iriSiii^-Siiii''^'"' 


in   gymnasium -  9  I 

(2)  Deduct    for    omitting    gym-      ' 
nasium     ^  93  g 

(3)  Deduct   for   omitting"  steaiii      ' 
heating   system   and   wiring 
for  electric  heat  _  e  • 

')  do  _ _ _..;;:::7r —  li 

Bid  held  under  advisement.  ' 
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CONTRACT   AWARDED 

CORO.NA.  Los  Angeles  Co..  Cal - 
O.  C.  Berner,  611  W.  Sixth  St..  Coron 
a»-arded  contract  by  Corona  Hlg 
School  Board,  at  $49,990.  for  con 
struction  of  an  addition  to  the  junio 
high  school  in  Corona,  a  PWA  proj 
t"-  „9-  Stanley  Wilson,  3616  Mail 
bt..   Riverside,   architect. 

Contracts  Awarded 

^"OOL  Cost    SQniMi 

HOQUL4M,   Washington.  ••* 

Three  -   story  cement  and  cast  stoui 

school   (220x92  feet) 
Owner-School  Dist.  No.  28,  Hoquiaa 

sfhools). ''"''"•'"''*'■     ^•""-    <- 

■'"Trwe'rstl'ttJ:;    '"•"'^"-   '^^^"" 
Contractor— S.    S.    Mullen,    Port    An- 
geles, $70,811. 

i   Plumbing  Co..   Tacoma.   $13,225. 
!.r78?      """""  ^''"'-  '^°-  Hoquiam 

Bids   Opened. 

SCHOOL  Cost     $-iSiM 

,^'-lL-N-UT  GROVE,  Sacramemo  CO  " 
One-story  frame  and  stucco  grammar 
school  (7  classrooms  and  assem- 
bly to  seat  320). 
owner— Walnut  Grove  School  District 
Architect-Charles  F.  Dean.  CallfornS 

State  Life   Bldg..   Sacramento. 
Low  Bidder-Petersen  &  Steinbrenner. 
Sacramento. 
Complete  bids  follow. 
Petersen  &  Steinbrenner,  Sacra- 

mento    . .. _453.89J  1 

H.    H.    Henning.    Stockton 54  862 : 

Campbell  Constr.   Co..    Sacto 67. 8M  , 

Recommendation  made  to  the  PWA  , 
that  contract  be  awarded  to  Petersen  : 
&  Steinbrenner.  at  $53,898. 
Bids  Opened 

ADDITION  Cost.   $32,71T  : 

CLARKSBURG.   Yolo  Co..  Calif. 
Addition  to  high  school. 
Owner— Clarksburg  Union  High  School  1 

District. 
.Architect- Harry  Devine,  Cronan  Bld«.  : 

Sacramento. 
Low  Bidder— Azevedo  Const.  Co     92t  < 
O  St..  Sacramento. 
Complete  bids  follow: 

(1)  I>educt    for    omitting    agricultural  > 

room ; 

(2)  Deduct  for  omitting  gymnasium. 
Azevedo  Const.  Co.,  Sacto $35.7M 

(1)      z\iM  . 

(2)     10.404 

Campbell  Const.  Co..  Sacto $36,764 

(1)      3,494 

_.         „  (2)       i.h2'! 

i_nas.  linger.  Sacramento $4.   ■ 

(1)       ~ 

(2)     1:. 

Recommendation  made  to  PWA  t.^..; 
contract  be  awarded  to  Azevedo  Con- 
struction Co.,  accepting  Alt.  No.  2. 

Bids  Opened 

GTilNASICM  Cost,   $27,61« 

HILMAR.   Merced  Co..  Calif.  ^   '     '    ' 
One  -  story  frame  and  stucco  gymna- 
sium. 
Owner— Elim  Grammar  School  District 

(L.  C.  Anderson.  Clerk) 
Architect— Chas.    F.    Dean.    California 

State  Life  Building.   Sacramento. 
Low  Bidder— L.  Ubels.  Ripon. 
Complete  bids  follow: 

L.  Ubels.  Ripon J24,4SS 

Harry  Brown.  Modesto _        $244;- 

C.  A.  Hillberg.  Turlock ."  25  '  ' 

H.  Tennyson.  Modesto _ .._  27.1 

Bide  held  under  advisement. 
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contract  Awarded 
HOI'  AND  OARAGE 
i  Contract  Price,  130,200 

EBASTOi'OL,   Sonoma  Co.,  Cal.    Si- 

bastopul  High  Scliool  grounds, 
bne  -  story  reinforced   concrete  shop 
I      and  garage  building. 
I'wner— Analy  Union  High  School  Die- 

trict  (B.  Best.  Clerk). 
I  lirchltect — Louis  S.    Stone  anu  .;ienry 
I      C.  Smith.   785  Market  Street.   San 
I        Francisco. 

rontractor — A.  Nelson.  Inc..  242  Ocean 
I  Ave..  San  Francisco. 
I  The  shop  building  only  will  be  erect- 
id  at  this  time.  Ways  and  means  of 
Lcquiring  additional  funds  to  con- 
I  itruct  garage  is  now  being  discussed. 


lids  Opened 

lUDITOniUM  Cost.    J 

iILD.\LE,  Kern  Co.,  Calif. 

jne  -  story  reinforced  concrete  audi- 

I      torium  (to  seat  1500). 

Owner — Standard  School  r*istrict. 

Architect— Charles  H.   Blggar.   Haber- 

!      felde  Bldg.,  Bakerafleld. 

•:nglneer— L.  H.  Nishkian.  525  Market 

;      St..  San  Francisco. 

jOw    Bidder — Opperman    and    Kampe. 

t       Box  414.  Bakersfield. 

Complete  bids  follow: 
f)pperman    &   Kampe,    Bak- 

•       ersfield   (1)    $117,989 

I  (2)     160.906 

lenry  Eisler,  Bakersfield.  .(1)  $124,000 
(2)      170,000 

f Williams  &  Green,  Bakers- 
field   - (1)   $120,200 
(2)     162.500 
isher  &  McNulty,  Fresno_(l)  $124,735 

(2)      

,    Bids  held  under  advisement. 


Bids  Wanted— To  Close  Dec.  27,  10 

A.  M. 
IJCHOOL  Cost.   $18,193 

ELK  GOVE.   Sacramento  Co.,  Calif. 
Dne  -  story  brick  and  steel  grammar 
,       school. 

pwner— Elk  Grove  Union  Grammai 
I       School   District   (E.   V.    Polhemus. 

Clerk). 
[Architect— Jens  C.   Petersen,   812  26th 

St.,   Sacramento. 
Plans  and  specifications  may  be  ob- 

iltained  from  the  architect  and  from 
the  clerk  of  the  board  upon  deposit 
of  $25.00. 


CONTRACT    RE-AWARDED 

■  SAX  FRAN'CI.'JCO.— Department  of 
rublic  Works  re-awarded  a  contract 
to  ErhnK  Andre.sen.  99  Divisadero  St. 
:at  t2.?,K  for  interior  and  exterior 
ipainting  of  the  Excelsior  School,  Ex- 
icelsior  Ave.  and  London  Street. 

Award    was    previously    made    to    R. 
P.   Paoli,  at  $2,699. 

'Award    Recommended 

GYM.  &  SHOPS        Cont.  Price.  $62,715 

SELMA,  Fresno  Co.,  Cal.  Campus  of 
Selma  High  School. 

Gymnasium  an-d  shop  building  (rein- 
forced concrete  construction). 

Owner— Selma  Union  High  School 
District. 

Architect— W.  D.  Coates.  Rowell  Bldg. 
Fresno. 

Contractor— W.  J.  Ochs,  Pacific  South- 
west Bldg.,  Fresno. 
Complete  bids   published  Dec.   13. 

Contract  Awarded 

STRENGTHEN  SCHOOL 

Conrtact  Price,  $21,976 

CENTERVILLE,    Alameda    Co..    Calif. 

Strengthen  Washington  Union  High 
School  (steel  and  wood  strength- 
ening, etc.) 

Owner— Washington  Un.  High  School 
District. 

Architect— BIrge  H.  Clark.  3  10  Uni- 
versity Ave.,  Palo  Alto. 

Contractor- C.  N.  Swenson.  355  Stock- 
ton Ave..  San  Jose. 
Complete  bids  published  Nov.  21. 


Bids  Opened — Awards   Recommended. 

JUNIOR  COLLEGE  Cost.  $100,009 

REEE'LEY,  Fresno  Co.,  Calif. 

New  Junior  college. 

Owner— R  e  e  d  1  e  y  Joint  Union  High 
School  District. 

.\rchltect— Chas.  H.  Franklin,  T.  W. 
Patterson  Bldg..  Fresno. 

rontractor— Fisher  &  McNulty.  Cor> 
Bldg..  Fresno.   $74,000. 

Mechanical  Work— Frank  Hudson,  45 
Manor  Drive,  San  Francisco,  $13,- 
038. 

Electric — American  Electric  Construc- 
tion Co..  462  Bryant  St.,  San  Fran- 
cisco,  $5,521. 
General  bids  follow: 

Fisher   &   McNulty $111,998 

Trewhitt-Shields-Flsher, 

Fresno   113,913 

Midstate  Const.  Co.,  Fresno 117,085 

\V.  J.  Ochs,  Fresno 118,620 

Fifteen  alternate  proposals  were  sub- 
mitted. 


Bids  Wanted— To  Close  Jan.  6,  8  P.M. 
SCHOOL  Cost.    $23,036 

KNIGHTSEN.   Contra   Costa   Co.,    Cal. 
One-story    frame    and    stucco    elemen- 
tary school    (4   classrooms). 
Owner — Knightsen    Elementary    School 

District. 
Architect— James  Narbett,  466  31st  St. 
Richmond. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  de- 
posit of  $25.  Bids  will  be  opened  in 
the  Knightsen  School. 


Bid  Opening  Date  Postponed 
SCHOOL  Cost.    $24,454 

NAPA.  Napa  Co.,  Calif. 
One-story  reinforced  concrete  elemen- 
tary  school    (two    classrooms   and 
auditorium  to  seat  200). 
Owner — Mt.  George  Union  Elementary 

School  District. 
Architect— W.  E.  Coffman,  Forum 
Bldg.,  Sacramento. 
The  date  of  opening  bids  was  pre- 
viously set  for  Dec.  14  at  2  P.  M.,  but 
was  postponed.  A  new  date  will  be 
pet  within  a  few  days. 


Bids  Opened 

SCHOOL  Cost,  $45,422 

DEL  REY.  Fresno  Co.,  Calif. 
One   -  story  frame  and   stucco  school 
building  (six  classrooms  and  audi- 
torium   to   seat   500)    tile    roof,    gas 
heating  system,  wood  floors,  etc. 
Owner — Prairie  School  District. 
Architect— Fred  L.  Swartz,  Brix  Bldg. 

Fresno. 
Low  Bidder— T.  C.   Irwin,  269  N.  Ful- 
ton St.,  Fresno. 
Complete  bids  follow: 

General  Work 

T.    C.    Irwin,    Fresno - $27,816 

W.  J.  Ochs,   Fresno 35,702 

Fisher  &   McNulty _ 36,585 

Plumbing 
B.  A.  Newman,  320  N.  H  Street. 

Fresno   _ $3,165 

Service   Plbg.    Co.,    Fresno 3,375 

J.  E.  Pettijohn  &  Co.,  Delano 3,595 

Barrett-Hicks,    Fresno 3,646 

Recommendation  made  to  the  PWA 
that  contracts  be  awarded  to  T.  C. 
Irwin,  Fresno,  at  $31,676  (accepting 
certain  alternates)  and  to  B.  A.  New- 
man for  plumbing  at  $3,165. 


Bids    Rejected 

SCHOOL  Cost,  $43,048 

HANFORD.  Kings  Co.,  Calif. 
One-story  reinforced  concrete  elemen- 
tary school. 
Owner  —  Hanford  Elementary  School 

District  (W.  C.  Tar.  Clerk). 
.\rchitect— W.  D.  Coates,  Rowell  Bldg. 
Pri=sno. 
.AH  bids  rejected.  New  bids  will  be 
asked  within  a  few  days.  On  previous 
bid  opening  lowest  bid  was  submitted 
by  R.   P.   Moore.  Fresno,  at  $54,389. 


Bids  Opened 

HIGH  SCHOOL  Co»t.  $60,000 

CEUARVILLE.   Modoc  Co.,  Calif. 
One    -    story    frame   and   stucco   high 
school    (12   classrooms   and    study 
hall;  composition  roof,  steam  heat- 
ing system,  wood  floors,  etc. 
Owner  —  Surprise   Valley    Union   High 

School  District. 
.Architect— Jens  Petersen.  812  26th  St., 

Sacramento. 
Low   Bidder— P.    D.    Harrison.   Cedar- 
ville. 
Complete  bids  follow: 
(1)  Omit  auditorium; 
12)  Omit  vault; 

(3)   Work  complete  with  Alternates  1 
and  2. 

P.   D.   Harrison.   Cedarville $63,000 

(1)     11,500 

- (2)  600 

(3)     50.900 

.1.  C.  Meyers,  Stockton™ a $74,200 

(1)     10,500 

(2)  450 

(3)     64,750 

B.  A.  Howkins,  S.  P $82,800 

(1)     14.900 

(2)  350 

(3)     67.050 

Recommendation  made  to  the  PWA 
that  contract  be  awarded  to  P.  D. 
Harrison  at  $50,900. 


Bids  Opened 

SCHOOL  Cost,  $37,795 

LOS  BANCS,  Merced  Co.,  Calif. 
One    -    story   reinforced   concrete   ele- 
mentary school. 
Owner — Los  Bancs  Elementary  School 

District. 
Architect — E.-J.  Kump,  Rowell  Bldg.. 

Fresno. 
Low   Bidder— M.   B.  Foisom.   914   22nd 
St.,  Merced. 
Complete  bids  follow: 

M.   B.   Foisom,   Merced $34,344 

R.   W.   Brown.  Madera 35,864 

F.  J.  Reilly,  San  Francisco- 39.000 

L.    Ubels.    Ripon _ 39.950 

Midstate  Const.  Co.,  Fresno 43,316 

Bids  held  under  advisement. 


Bids  Open?d 

.SCHOOL  Cost,  $54,545 

DORRIS.   Siskiyou  Co..   Calif. 

One-story  elementary  school  building. 

Owner — Dorris  Elementary  School  Dis- 
trict. 

.\rchitect— H.ward  R.  Perrin.  Under- 
wood Bldg..  Klamath  Falls,  Ore. 

Low  Bidder — Brosterhous  Const.  Co.. 
■Klamath  Falls. 

(1)  Work  compete: 

(2)  Omitting  portions  of  the  work. 
Brosterhous  Const.  Co.- (1)   $67,073 

(2)     45.983 

B.  A.  Howkins,  S.  P (1)     62,000 

- (2)     48.325 

Recommendation  made  to  the  PWA 
that  contract  be  awarded  to  Broster- 
hous Const.  Co.  at  $45,983. 


Plans  To  Be  Prepared. 

GYMN.ASIUM  Cost.    $15,000 

CEDARVILLE.  Modoc  Co..  Calif. 

One-story  gymnasium  (type  of  con- 
struction not  determined). 

Owner — Surprise  Valley  Union  High 
School  District. 

Architect— Jens  Petersen.  812  26th  St., 
Sacramento. 

Contract    Awarded. 

SCHOOL  Cont.    Price,    $64,900 

HERMISTON.    Oregon. 

One  and  Dart  two-story  and  basement 
concrete  school  building  (12  rms.'i 
pj'mnasium.  90x60  feet:  large  stage 
in  auditorium,  septic  tank  and 
sewage  disposal  system,  etc. 

Owner— Hermiston   School   District. 

Architect  —  John  Tourtellotte.  Postal 
Bide..    Portland. 

Contractor — Quinn  Constr.  Co..  Couch 
aldg..    Portland.    Oregon. 
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Contract   Awarded. 

INFIRMARY  Cont.  Price,   $51,215 

CORVALLIS.    OreKOn.      Oregon    State 

College   Campus. 
Three-storv    reinforced    concrete     in- 

tirraary   (brick   exterior)    124x42  ft. 
Owner — State  of  Oregon. 
Architect — John   V.  Bennes.   712  Lewis 

Bide..   Portland. 
Contractor— Wm.    and    L.   L.   Quieley. 

4316  SE  Ash   St.,   Portland,   $104.- 

950. 


Contract  Awarded. 

SCHOOL  BLDG.     Cont.    Price,   186,198 

M0.MM01;TH,  OreKon  (State  Normal 
School). 

Three-story  administration  and  class- 
room building  (brick  construction) 

Owner — State  of   Oregon. 

Architect— J.  B.  Bennes.  Lewis  Bldg.. 
Portland,   Oregon. 

Contractor — Williams  &  L.  L.  Quigley. 
4316  S.  E.  Ash  St.,  Portland, 

Award  Approved 

LIBRARY  Cont.   Price.   $54,033 

SUNNYVALE.   Santa  Clara  Co.,  Calif. 

One-story  reinforced  concrete  library 
and  swimming  pool  (tile  roof). 

Owner— Fremont  Union  High  School 
Wstrict. 

Architect— W.  H.  Weeks,  525  Market 
St.,   San  Francisco. 

Contractor — C.  N.  Swenson.  355  Stock- 
ton .Ave..  San  Jo.se. 
The    PWA    has  approved    award    of 

contract    to    Mr.    Swenson    at    $54,033. 

contract  including  plumbing  and  heat- 
ing. 

CONTRACT  AWARDED 

TEMPE,  .\riz.— Howe  Brothei-s,  IIJS 
San  Pedro  St..  Los  Angeles,  awarded 
contract  by  .Arizona  State  Teachers' 
College,  Tempe.  at  $70,815  for  con- 
etruction  of  a  central  steam  heating 
plant,  distribution  system  for  steam 
heating,  hot  and  cold  water  and  gas 
lines,  and  auxiliary  hot  water  heat- 
ing services  at  the  college  in  Terope, 
a  PWA  project. 

Contracts    Awarded. 

WIND  TUNNEL  BLDG.  Cost.  $120,000 

SEATTLE,  Wash.  Campus  of  Univer- 
sity of  Washington. 

Heavy  reinforced  concrete  aerody- 
namics building  (Drick  arrd  cast 
stone  facing,  glazed  terra  cotta 
block  interior  walls,  etc.  (power  to 
drive  air  stream  through  12xS-ft. 
tunnel,  etc.) 

Owner— State   of   Washington. 

Architect— Bebb  &  Gould,  Hoge  Bldg., 
Seattle. 

Contractor  —  Daily  Construction  and 
Engineering  Co.,  Lloyd  Bldg., 
Seattle,    $62,872. 

Mechanical  Equipment — Westinghouse 
Elec.  &  Mfg.  Co.,  Lloyd  Bldg.. 
Seattle.    S34,SS0. 

Electric  Machinery— H.  R.  L.  Motor 
Co..  3301  First  Ave.,  South,  Seat- 
tle,   $12,884. 

Contract  Awarded. 

SCHOOL  Cost.    $93,956 

ENUMCLAW.  Washington. 

Masonry  addition  to  high  school  plant 
(gymnasium,  auditorium,  stage, 
cafeteria,  mechanics  room,  show- 
er rooms,  study  hall,  etc.) 

Owner— School  District  216,  John  F. 
Hansen.   Clerk. 

Architect— Wni.  Mallis.  Lyon  Bldg., 
Seattle. 

Contractor  —  A.  S.  Hansen  Co..  2200 
25th   St.   So..   Seattle. 

Plumbing  and  Heating  —  MacBoyker, 
Kent.   $26,195. 

Award   Recommended 
GYMNASIUM  Cont.   Price.   $37,228 

RED  BLUFF.  Tehama  Co.,  Calif. 
Gymnasium  for  high  school. 
Owner— Red  Bluff  Union  High  School 
District. 


Architect— Dragon  and   Schmidts,   20C5 

Allston  Way,   Berkeley. 
I'ontractor- N.  H.  Sjoberg  &  Son,  5604 

E  16th  St.,   Oakland. 
Recommendation   has  been  made  to 
the    PWA    that   contract    be   awarded 
N.  H.   Sjoberg  &   Son  at  $37,228,   ac- 
cepting alternates  1  and  2. 


Bids  Rejected 

HIGH  SCHOOL  Cost,  $75,000 

GUSTINE.  Merced  Co.,  Calif. 
One-story  frame  and  stucco  high  school 

(steel  trusses  in  auditorium)   four 

classrooms,  auditorium  to  seat  dOO 

and  cafeteria. 
Owner  —  Gustine  Union  High  School 

District. 
Architects— W.   G.   Corlett  and   E.    A. 

Russ,  1801  Bank  of  America  Bldg., 

Oakland. 
Plans  will  probably  be  revised  and 
new  bids  asked. 

On  bid  opening  lowest  bid  was  fiub- 
mitted  by  Carl  N.  Swenson.  355  Stock- 
ton Ave.,  San  Jose,  at  $96,867. 


Award  Approved 

ADDITION  Cost,   $82,737 

LOS  GATOS,   Santa  Clara  Co.,  CaJlf. 

.Addition  to  high  school  (8  classrooms 
and  music  department)  reinforced 
concrete  construction). 

Owner — Lee  Gatos  Union  High  School 
District. 

Architect— W.   H.   Weeks,   525  Market 
St.,   San  Francisco. 
The   PWA   has  approved    award   of 

contracts  as  follows: 

General  Contract— J.  D.  Carlson,  1321 
Sierra  Ave.,  San  Jose,  Alternate 
1-b,  $82,737  (work  complete  omit- 
ting choral  room). 

Heating  and  Plumbing— Scott  Co..  113 
Tenth  St..   OaJdand.  $9,679. 

Plans   Being   Completed. 

GYMNASIUM  Cost,     $20,587 

SAN  LUIS  OBISPO,  Cal.  High  School 
Campus. 

One-story  gymnasium  (72x144  feet); 
steel  frame  structure,  masonry 
walls,  steel  sash,  maple  floors,  two 
sun  decks,  tile  root,  electric  wir- 
ing, metal  skylights,  stucco  ex- 
terior, etc. 

Owner  —  San  Luis  Obi.spo  Board  of 
Education. 

Architect— Louis  N.  Crawford.  Jones 
Bldg..  Santa  Maria. 

Structural  Engineer— H.  J.  Brunnier. 
Sharon  Bldg.,  San  Francisco. 


LOW    BIDDER 

LONG  BEACH.  Cal.— J.  K.  Thomas. 
710  Kress  Fildg..  Long  Beach,  submit- 
ted low  bid  to  the  Long  Beach  board 
of  education  at  $109,498.  for  the  con- 
struction of  the  Whittier  elementary 
school.  R.  D.  Van  Alstine,  structural 
engineer.  410  E  9th  St.  and  D.  E.  Her- 
rald.  architect,  732  Pine  Ave.,  Long 
Beach.  , 


PREPARING    PLANS 

BARSTOW.  San  Bernardino  Co . 
Cal— Architect  E.  C.  Parke.  657  N. 
8th  St..  Colton.  will  start  preparation 
of  working  drawings  shortly  for  a  pro- 
posed new  high  school  plant  to  be 
built  in  Barstow  tor  the  Barstow 
Union  High  School  Mstrict.  Applica- 
tion has  been  made  to  the  PWA  (or 
a  45%  grant  and  the  district  will  hold 
an  election  in  January  for  the  purpose 
of  vot.ng  on  a  bond  issue  to  provide 
funds  for  the  improvements.  The 
plant  will  consist  of  a  combination 
auditorium  and  gymnasium  building 
a  classroom  and  administration  build- 
ing and  a  shop  building.  They  will  b» 
reinforced  concrete  structures  with 
tile  roofing,  steel  sash,  low  pressure 
steam  heating  system,  ventilating 
$?45  o"™'   '"   *"'*'">'''""'•    etc    Cost, 


Bids  Open,;d. 

HIGH  SCHOOL  Cost.  $69,85 

CAMPBELL,    Santa   Clara  Co.,   Call! 

Campbell  Avenue. 
One   -   story   reinforced   concrete  higl 

school   (12  classrooms). 
Owner — Campbell  High  School  Distric 

(Mrs.  Louis  Shelley,  clerk). 
Architect— W.    H.   Weeks.   525  Markei 

St.,  San  Francisco. 
Low   Bidder — Villadsen  Brothers,   114i 

Winsor,   Piedmont. 
Complete  bids  follow: 

General   Work 

(1)  add  for  termite  control; 

(2)  outside  walls,  only; 

(3)  deduct  for  omitting  roof  tile. 
Villadsen  Bros.,  Piedmont -.$51,50C 

- (1)        $00 

_(2)  23,900 

— (8)        (50 

N.  J.  Nielsen,  San  Jose $51,700 

(1)        S73 

•  - (2)  n.tK 

— ~(3)       645 

C.  N.  Swenson,  San  Jose $53,751 

ZlZat  ::-'■■ 

(3) 

Summers  Const.  Co.,  San  Jose..  ! 

(1) 

(2)    L 

— (S) 

C.  L.  Wold  Const.  Co..  S.  P i 

(i) 

-.(2)  21. Qi 

— (S)        870 

■N.   H.   Sjoberg  &  Son,   S.   F $63,7(4 

■ <1)        J4S 

(2)   25.474 


M.  Rousseau.  S.  P $68,850 

- (1)        49$ 

—  (2)  28.000 


Plu 


(3) 


7M 


nbing  and  Heating 
(1)  Roughing  in  heating  only  deduct 
Wm.   P.  Serpa.  497    N-13th    St. 

San  Jose  ._ __ $  6.8JS 

- <1)  1.J80 

Scott  Co..  San  Francisco 6.982 

„     ,                    - (1)  1.806 

Pacific    Heating    &    Ventilating 

Co.,    Oakland   _ e,9&iT 


George  C.    Bell.    Oakland.. 


-O) 


Peters,   San  Jose : 

.- (I)  I  06 

T.   Doell,   Oakland 7  S97 

(1)  2,378 


Preliminary  Plans  Being  Prepared. 

GTMN.ASIL-M  Cost,   $20,000 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
Branciforte  School. 

fine  -  story  frame  and  stucco  gymna- 
sium (structural  steel  frame  and 
trusses,  concrete  footings,  stud 
walls,  wood  sash,  maple  floors, 
composition  roofing,  etc.) 

Owner— Santa  Cruz  Jr.  High  School 
IMstrict. 

Architect — John  J.  Donovan.  950  Par- 
ker St..  Berkeley. 
.Application  filed  with  the  WPA  and 

upon   approval  construction   will  start 


PREPARING   PLANS 

BARSTOW,  San  Bernardino  Co.. 
Cal —Architect  E.  Charles  Parke,  5J7 
N.  Eighth  St..  Colton.  is  preparing 
working  drawings  for  a  new  class- 
room and  auditorium  building  to  be 
built  in  Barstow  for  the  Barstow 
Grammar  School  District.  The  dis- 
trict in  October  voted  bonds  for 
financing  the  building  and  the  PWA 
has  approved  a  45*^^  grant.  It  will  be 
a  reinforced  concrete  structure  with 
composition  roof,  steel  sash,  low  pres- 
sure steam  heating  system,  etc.  Cost 
$93,000, 


Contract  Awarded 

SCHOOL  Cont.   Price,   $52,685 

WARM  SPRINGS.  .Alameda  Co.,  Calif. 
One-story  frame  and  stucco  grammar 


PACIFIC    CONSTRUCTOR 


IS 


school  (six  classrooms,  domestic 
science  room  &  auditorium)  com- 
position roofing,  tiie  trim,  steam 
heating  system,  wood  floors,  etc. 

Owner  —  Warm  Springs  Grammar 
s.hool  District. 

.\rrhitcct— Henry  C.  Smith.  Humboldt 
iiiinlt    BIdg..    San   Francisco. 

c. infractor — G.  M.  Latta.  157  Rhodes 
Court.  San  Jose. 


LOW    BIDDER 

LOS  ANGELES,  Cal.— Blystone  and 
Van  Tuyle,  Brea.  submitted  low  bid 
to  the  Loara  School  District  Dec.  lu 
at  135,000  for  construction  of  a  new 
school  building  in  the  Loara  district, 
west  of  Anaheim,  a  PWA  project.  K. 
M.  Bates.  Jr.,  664  S.  Sycamore  Ave.. 
Los  Angeles,    architect. 


CONTRACT   AWARDED 

PULLERTON,  Orange  Co.,  Calif.— 
John  Strona,  Philadelphia  and  East 
End  Avenues.  Pomona,  awarded  con- 
tract by  Fullerton  Union  High  School 
District  at  $132,948  for  construction 
of  a  new  classroom  building  on  the 
Junior  college  site  in  Fullerton,  a  PWA 
project.    Harry  K.   Vaughn,  architect. 


Contract  Awarded 

SCHOOL  Cost,    $26,900 

VIRGINIA  CITY,  Nevada. 
One-story  frame  and  stucco  school. 
Owner— Virginia   City  School  District. 
Architect — Not  Given. 
Contractor— Vaninetti   Bros.,   Reno. 


Low    Bidder. 

SCHOOL   BLDG.  Cost.    $90,000 

MONMOUTH,    Oregon    (State  Normal 

School). 
Three-story  administration  and  class- 
room building  (brick  construction) 
Owner— State  of  Oregon. 
Architect— J.   B.   Bennes,  Lewis  Bldg., 
Portland.    Oregon. 
Low  Bidder:    William  &  L.  L.  Qulg- 
ley.   $99,130.    4316   S.  B.  Ash  St.,   Port- 
land.   Ore. 

BONDS    DEFEATED 

SAN  DIEGO.  Calif.— San  Diego 
voters  defeated  bond  issue  December 
10.  in  the  amount  of  $2,500,000,  Pro- 
ceeds were  to  have  financed  construc- 
tion of  school  improvements  in  San 
Diego.  i 

Contract     Awarded. 

SCHOOL  Cont.     Price    $13,841 

SALINAS,   Monterey   Co..    Calif. 
One-story    frame    grammar    school    (3 

classrooms)    wood    siding. 
Owner — Prunedale  Elementary   School 

District 
Architect— Chas.  Butner,  51  Maple  St.. 

Salinas. 
Engineer — P    W.  Keliberg,  320  Market 

St..    San   Francisco. 
Contractor  —   Wm.   J.    Charters.    Sa- 


New  Bids  Wanted— To  Close  Dec.  28. 
2    P.    M. 

HIGH    SCHOOL  Cost.    $125,000 

ARBUCKLE,    Colusa  Co.,   Calif. 

One  -  story  reinforced  concrete  high 
School  (10  cla.ssrooms,  auditorium 
to  seat  750.  gymnasium,  shop)  flat 
composition  roofing,  steam  heat- 
ing system,  maple  floors,  wood  and 
steel  sash,    etc.) 

Owner  —  Pierce  Union  High  School 
District. 

Architect  —  W.  E.  Coftman.  Forum 
Bldg.,   Sacramento. 

Award    Recommended 

SCHOOL  Cont.    Price,   $23,672 

ORICK.   Humboldt  Co.,  Calif. 

One  -  story  school  building  (two  class- 
rooms, typing  department,  chem- 
istry laboratory,  lunch  room, 
kitchen. 

Owner— Orick  Elementary  School  Dis- 
trict (Robert  S.   Davison,  Clerk). 

Architect— F.    T.   Georgeson,    Eureka. 


Bids  Opened. 

GYM.    &   SHOl'S  Cost.   $60,000 

SELMA,  Fresno  Co.,  Cal.    Campus  of 

Selma  High  School. 
Gymnasium  and   shop   building    (rein- 
forced  concrete  construction). 
Owner   —    Selma    Union    High    School 

District. 
Architect— W.  D.  Coatefi,  Rowell  Bldg. 

Fresno. 
Low   Bidder— W.   J.   Ochs,    Pacific 
Southwest  Bldg..  Fresno. 
Complete   bids    follow: 

W.    J.    Ochs $62,715 

Fisher  &   McNulty  63,579 

Midstate   Const.   Co _  64,014 

R.    P.    Moore 64,777 

Trewhitt-Shields    &    Fisher 69,421 

All  bidders  of  Fresno. 

Bids  held  under  advisement. 


Bids  Opened. 

SCHOOL  Cost.    $30,000 

SALINAS.   Monterey  Co.,  Calif. 
One-story  frame  and  stucco  grammar 

school    (3    classrooms,    auditorium 

to  seat  250). 
Owner — Alisal  Grammar  School  Dist. 
Architect— Chas.  Butner,  51  Maple  St., 

Salinas. 
Engineer— F.  W.  Keliberg.  320  Market 

St.,  San  Francisco. 
Low  Bidder— H.  C.  Geyer.  946  Hellam 

St..  Monterey. 
Complete  bids  follow: 

Harold  C.  Geyer.  Monterey $27,274 

P.   T.   Wallstrom,   Watsonville...  27,840 

Albert   Staton,    Salinas _ 29,978 

Wm.    J.   Charters,    Salinas    (bid 
(incomplete,   not  considered). 
Recommendation  made  to  PWA  that 
the  contract  be  awarded  to  Mr.  Geyer 
at    $25,000.    accepting   some    alternates. 


CONTRACT  AWARDED 

ORANGE  CO.,  Cal.— Steed  Brothers. 
5  South  Stoneman  Avenue,  Alhambra. 
awarded  contract  by  Centralia  School 
District  at  $42,200  for  construction  of 
a  new  school  district  on  Hansen  Rd., 
five  and  one-half  miles  west  of  Ana- 
heim, a  PWA  project.  R.  M.  Bates. 
Jr.,  664  S.  Sycamore  Ave..  Los  An- 
geles,  Architect. 

New   Bids  Wanted— To   Close   Dec.   30. 
8   P.   M. 

SCHOOL  Cost.  $90,909 

SAN  RAFAEL.  Marin  Co..  Cal.  Fourth 

and  E  Streets. 
One-story  frame  and  stucco  grammar 
school    (ten   classrooms   and   audi- 
torium to  seat  500). 
Owner— San  Rafael  School  District. 
Architect— N.  W.  Sexton.  deToung 
Bldg..  San  Francisco. 
Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  deposit 
of  $10.00. 

On   previous   bid  opening  lowest  bid 
was  submitted  by  DeLuca  &  Son.  San 
Francisco,  at  $98,976. 
Complete  bids  published  Dec.   10. 

CONTRACT   AWARDED 

SAN  FRA.NCISCO— Heywood  Wake- 
field Co.,  180  New  Montgomery  St., 
at  $4,425.60  awarded  contract  by  the 
Department  of  Public  Works  for  fur- 
nishing and  installing  chairs  in  the 
auditorium  of  the  Girls'  High  School. 
Scott  and  O'Farreil  Streets. 

Award   Recommended 

SCHOOL  Cost.    $15,000 

SALINAS.  Monterey  Co.,  Calif. 

One  -  story  frame  grammar  school  (3 

classrooms)  wood  siding. 
Owner — Prunedale   Elementary   School 

District. 
Architect — Chas.  Butner,  51  Maple  St., 

Salinas. 


Contractor— John  Charters,  King  City 
$13,500, 
Recommendation  made  to  PWA  that 
lontract  he  awarded  to  Mr.  Charters. 

Site  Selected 

JUNIOR   HIGH   SCHOOL     Cost,   ( 

EL  CEKRITO.  Contra  Costa  Co..  Cal. 

Balra  Trafit. 
New  junior  high  school. 
Owner— El  Cerrito  Junior  High  School 

District. 
Architect— Not  Selected. 

Financing     arrangements     are     now 
being  discussed. 

Plans   Being   Figured 

AUDITORIUM  Cost,   $ 

HONOLULU.   T.   H. 

Two  -  story  concrete  and  steel  audi- 
torium for  Kamehameha  School 
(stucco  exterior,  metal  lath  ami 
plaster  interior  partitions,  tile  roof 
concrete  floors.  Standard  plumb- 
ing goods,  etc.) 

Owner — Kamehameha   School. 

Architect— C.  W.  Dickey.  Honolulu. 

Bids  Rejected 

ASSEMBLY'  Cost,  $31,500 

OAKLAND.  Alameda  Co..  Cal.  Brann 
and  Morton  Streets. 

One-story  frame  and  stucco  assembly 
at  Sherman  School  (to  seat  ap- 
proximately  400)    asbestos   shingle 

Owner— Oakland  Board  of  Education. 
Architect— W.   G.   Corlett,   Oakland 
Board  of  Education, 
Complete   bids  published  Dec.   6. 

Bids  Rejected 

ASSEMBLY  Cost.   $31,250 

OAKLAND,  Alameda  Co..  Calif.    Cha- 

bot  Road  and  Patton  Street. 
One-story  frame  and  stucco  assembly 

at  Chabot  School  (to  seat  approxl- 

imately  400)   asbestos  shingle  roof. 
Owner— Oakland  Board  of  Education 
Architect— w.   G.   Corlett,   Oakland 

Board  of  Education. 
Only  bid  was  submitted  by  B  A 
Howkins.  1182  Market  St.,  San  Fran- 
cisco, at  $35,375  with  an  alternate  of 
$7000  to  be  added  for  alterations  to 
the  existing  building. 

Award    Recommended 

ALTERATIONS     Cont.   Price,   $143  7'5 
BERKELEY,  Alameda  Co.,  Calif.    1775 

Rose  Street. 
Alterations    to    Garfield    School. 
Owner— Berkeley  School  District. 
Architect— Bakeweil   and    Weihe.   2  5  1 

Keary  St.,  San  Francisco. 
Engineer— Thomas  F.  Chace.  Berkeley 

Board  of  Education,  Berkeley. 
Contractor— K.  E.  Parker  Co.,  135  .So. 

Park.  San  Francisco. 
Complete  bids  published  Nov.  27. 

Low   Bidder. 

ADDITION  Cost,   $118,181 

I'AMAS,  Washington. 

Alterations  and  additions  to  high 
school  (2-story  and  basement  con- 
crete and  brick  addition). 

Owner— Camas  School  District. 

Architect— D.  J.  Stewart.  707  Main  St., 
Vancouver. 

Low  Bi-dder- A.  S.  Hansen  Co.,  Seat- 
tle,  $107,782. 

Plumbing  and  Heating— H.  C.  Hastort, 
Inc.,  Portland.  $27,927. 

Electric— NePage-McKenny  Co..  Seat- 
tle, $10,950. 

Low  Bidder. 

INFIRMARY  Cost,   $90,000 

CORVALLIS,  Oregon.  Oregon  State 
College  Campus. 

Three  -  story  reinforced  concrete  in- 
firmary  (brick  exterior)   124x42  ft. 

Owner— State  of  Oregon. 

Architect— John  V.  Bennes.  712  Lewis 
Bldg.,  Portland. 

Low  Bidder — Wm.  and  L.  L.  Quigley, 
4316  SE  Ash  St..  Portland.  J104  - 
950. 
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Low  Bidder. 

PHYSICAL  KDUCATIOX  BLDG. 

Cost.   S351,00n 

EUGENE.   Oregon. 

Three-story  physical  education  bW^'. 
(administrative  offices,  assembly 
room  and  classrooms,  basketball 
courts,  handball  courts,  rooms  for 
boxing,  wrestling,  etc.) 

Owner — University  of  Oregon. 

Architect — Lawrence,  Holford  and  A!- 
lyn.   Failing  BIdg.,    Portland. 

Low  Bidder — R.  B.  Hammond,  Spaul- 
ding  Bldg..  Portland,  $397,907. 


Contract  Awarded 

HIGH  SCHOOL     Cont.   Price.   t622.G10 

SALEM,   Oregon. 

Two  -  story  brick  and  concrete  high 
school  (60  classrooms,  auditorium, 
gjin.  and  cafeteria)  brick  ve- 
neer exterior,  steam  heating  sys- 
tem, wood  floors,  acoustical  treat- 
ment, slate  blackboards,  fire  es- 
capes, tile  and  linoleum  floonnir. 
metal   furniture,   ornamental   iron. 

Owner— Salem  School  District  No.  24. 
463  Ferry  St.,   Salem 

Architect— Knighton  at  Howell,  U.  S. 
Bank    Bldg.,   Portland. 

Contractor — Hoffman  Const.  Co.,  715 
SE  Columbia  St..   Portland. 


Bids  Opened 

SCHOOL  Cost,  JllO.OOO 

SALINAS.  Monterey  Co..  Calif. 

One  -  story  wood  frame  school  build- 
ing (11  classrooms  and  auditorium 
to  seat  600;  gymnasium  with  steel 
tru£6es  and  columns). 

Owner  —  Salinas  City  School  Dijstrict 
(R.  D.  Case.  Secretary). 

Architect— Chas.  Butner.  51  Maple  St.. 
Salinas. 

Low    Bidder— Frank    J.    Reilly.    C  3  5  0 
Fulton  St.,   San   Francisco. 
Complete  bids  follow: 

(1)  add  for  glazed  tile  flooring: 

(2)  add  for  glazed  tile  wainscot: 

(3)  deduct  for  omitting  the  plumbing, 
heating,  electrical  work  and  sheet 
metal. 

F.  J.  Reilly,  San  Francisco $92,331 

— (1)        535 

(2)         750 

(3)   18.717 

Harold   C.   Geyer.   Monterey $93,237 


- (2)        550 

— (3)   18,324 

C.  L.   Wold  Const.  Co..  S.  P -$95,977 

— (I)         38S 

(2)        468 

. (3)  16,667 

Carl  N.  Swenson  and  D.  Bos- 

trom.  San  Jose  _ .-. $100,879 

(1)        435 

(2)        526 

(3)  16.682 


nson,   San  Jose._....... $101.32 


456 
522 


_,       ^  (3)   16.421 

Plumbing.  Heating,  and  Sheet  Metal 
Phillips   Plumbing  and   Heating 
Co..    215   Monterey   St..   Sa- 

.    J'"''^    - -$17,739 

Anderson    -   Dougherty   -    Har- 

gis  Co..  Salinas  is  271 

Electric 
Chas.  Langlais,  472  Tehama  St., 

San  Francisco  _ ?5.5:^2 

Bids  Opened 

SCHOOL  Cost.    $135,000 

MAP.IPOSA.  Mariposa  Co..  Calif 

Additions  to  high  schoo'  (cone,  foun- 
dations, frame  and  stucco  con- 
struction, tile  roof,  etc  ) 

(3wner— Mariposa  High   School  Dist. 

Architect-W.  H.  Weeks.  525  Market 
St..   San  Francisco. 

Low  Bidder— Wm.  Spivock.  544  Gold.'n 
Gate  Ave..  San  Francisco 

^'"'^"'^—A^mej-icaa  Electric  Const.  Co 
462  Bryant  St..  San  Francisco. 

Heating- M.    J.    Reeves    Heating    Co 


959  Natoma  St.,  San  Francisco. 
Bids  were  taken  as  follows: 
General   Work 
(1  )  Work    complete,    including   septic 
tanks  and  all  other  work  not  in- 
cluded   in    heating    and    electric 
work; 
(la)  Deduct    for    omitting    four    out- 
standing tables  in   cooking  lab- 
oratory; 
(lb)  Add  for  building  gymnafiium, 
completing   exterior   only,    omit- 
ting all  interior  finish,  etc.; 
(Ic)  Add   if  gymnasium  is  fully  com- 
pleted, not  including  heating  and 
electric  work. 

Heating 
(2  )  Heating  and   ventilation   ot  high 
school     l^uilding.     not     including 
heating  of  gymnasium; 
(2a)  Add  for  beating  and  ventilation 
of  gymnasium. 

Electric  Work 
(3  )   All  electric   work   for  high  school 
building,   including  electric  light 
fixtures  In  corridors,  toilets  and 
.nain  auditorium; 
(3a)  Add  for  all  lighting  fixtures  omit- 
ted in  Proposal  (3); 
(3b)  Add  for  electric  wiring  and  light- 
ing fixtures  in  gymnasium  bldg. 
Complete  bida  follow: 

General   Work 

Wm.  Spivock,  S.  P -. (1  )   $114,900 

— (la)  SOO 

(lb)        18.400 

(Ic)         8.550 

L.  S.  Peletz,  Stockton (1  )  $118,000 

(la)  300 

(lb)       21.6H1 

(Ic)       13.400 

H.  H.  Henning,  Stockton-(1  )  $121,728 

(la)  400 

— (lb)        20,700 

(Ic)       28.000 

A.  Nelson.  Inc..  S.  F. (1  )   $133,000 

- (la)         1,200 

(lb)       24.500 

- — (Ic)         6,000 

Heating 
M.  J.  Reeves  Heating  Co., 

San  Francisco _ (2  )    $13,500 

„  — - -- (2a)        2.520 

W.  A.   Aschen.  Oakland_.(2  )     $14,673 

(2a)         2.835 

Scott  Co.,  S.  P (2  )     $14.7Si 

^     .^      „       (2a)         2.-5S 

Pacific  Heating  &  Ventilat- 
ing Co..  Oakland „(2  )     ^14,895 

Electric   Work 
-American    Elec.    Const.    Co.. 

San  Francisco  _ (3'  )     $  6.098 

- (3a)  615 

Eddy  Elec.  Co.,  StocktonI(3  )  7!724 
(3a)  445 

„     ..     „         (3b)  1.340 

Scott  -  Buttner  Electric  Co 

Oakland  -. (3',  $7,770 

(3a)  623 

Wm.  Spivock.  S.  p;Zr.-(3  )  $  s;i55 


Electric  Const.  Co.T 


..(3a 
-.(3b) 
-(3  ) 
-.(3a) 


350 


748 

2.0SI1 


H.  P.  Haverkamp,  S.  P (3  )     $  9.i 

(3a)  '652 

Award  has  been  rijoromended  "to 
qnn™'  i'T"  v  °"  P-'oPOsal  L  at  $114.- 
900.  and  to  the  American  Elec.  Const 
^°-°'}.J''^'>Posals  3  and  3a,  at  $6,713. 

All  bids  on  the  heaung  were  reject- 
ed.  and  the  work  will  be  readvertised 


LOW    BIDDER 

PLACENTIA.  Los  Angeles  Co 
Cal.-C.  L.  Wurster.  902  East  59th 
St..  LOS  Angeles,  submitted  low  bid 
to  Placentia  School  District  at  $47  - 
630.  for  one-story  school  building  to 
be  erected  at  the  Bradford  Avenue 
School.  Placentia.  a  PWA  project. 
1.  C.  Kistner.  814  Architects*  Bldg., 
I-os  Angeies,  Architect 


LOW    BIDDER 

BELL,  Los  Angeles  Co.,  Cal.^ 
Raphael  Co.,  270  Tehama  St..  San 
Francisco,  submitted  low  bid  to  Los 
Angeles  Board  of  Education,  at  $7498. 
for  painting  and  miscellaneous  work 
on  the  main  buildinir  at  Bell  School. 
4326  Bell  Avenue.  BelL 


Low  Bidders 

SCHOOL  Cost.   $116,000 

.SKYKOillSH.    Washington. 

School  building  (14  classrooms.  g>m- 
nasium.  auditorium,  stage,  altera- 
tions to  vacuum  heating  plant). 

Owner— School  Diat.  193.  King  Coun- 
ty.  Skykomish.  Wash. 

Architect— William  Mallis.  Lyon  Bldg., 
Seattle. 

Low  Bidder  —  William  Petersen.  2940 
Eastlake.    Seattle.    $98. ('21. 

Plumbing  and  Heating— Ashwcll  Twist 
Co..  967  E.  Thomas.  Seattle.  $17  - 
184. 

Low    Bidders 

TRAINING    .SCHOOL        Cost,    $284,000 

CHENEY,  Washington. 

Two-story  brick  and  concrete  training 
school  (hollow  tile  partitions,  ter- 
razzo  window  stools  and  corridors, 
floors,  plastered  interior  walla, 
flat  roof,  heating  from  high  pres- 
sure line,  etc.) 

Owner — Cheney  Normal  School  (R.  T. 
Hargreaves.  President). 

Architect— Geo.  M.  Basque  and  C.  I. 
Carpenter,  Spokane  Savings  and 
Loan  Bldg.,  Spokane. 

Low  Bidder— A.  F.  Mowat.  McDowall 
Bldg..  Seattle.  1188.936. 

Plumbing  and  Heating— A.  G.  Ra=1l- 
light.   Seattle.   $23,757. 

Electric— Tinling  &  Powell.  Spokane 
$9,800. 


BOND    ELECTION 

LATON,  Fresno  Co..  Calif.— Laton 
J"int  Union  High  School  District  will 
vote  December  31st  on  a  proposal  to 
issue  bonds  in  the  amount  of  $2»  000 
to  finance  construction  of  an  audito- 
rium and  gymn.asium  at  the  l-ilon 
Joint  Union  High  School. 

Application  filed  with  the  WPA. 


BONDS   DEFEATED  ' 

PASO    ROBLES.     San     Luis    Obispo' 
Co..   Calif.— Pa.so   Robles    Union    High  1 
School  District  defeated  bond  issue  in 
the  amount  of  $18,000.    Proceeds  were 
to  have  financed  construction  of  a  1-  ' 
story    brick    gymnasium    at    the    high 
school,    total  cost   of  which   was   esti- 
mated   at    $36,000.     Preliminary    plans  ' 
prepared  by  .\rchitect  Orval  Clark.  359 
N.  Ridgewood  Place.  Los  Angeles. 

Bids  were  opened  for  the  construe-  . 
tion  of  the  building,  lowest  bid  being 
submitted    by    F.    c.    Stolte    Co..    3449  i 
1-aguna  Ave..  Oakland,  at  $41,900. 


Bids  Opened. 

SHOPS  Cost.   $ 

SAN    FRANCISCO.      Fillmore    Street 

bet.   Bay  and  Chestnut  Sts. 
Machine  shops  at   the  Marina   Junior 

High   School. 
Owner— City  and  County  of  San  Fran- 
cisco. 
Architects— (Seorge  Kelham.  315  Mont- 

gomerj-  St.:  W.  P.  Day.  Financial 

Center  Bldg..  and  John  Bakewell. 

Jr..  251   Kearny  Street. 
Complete  bids  follow: 

Segregated    General 
Anderson  &  Ringrose.  320  Market  St.. 

$218,000. 
(  1)  Excav.    an*  backfilling   to   depth 

not  to  exceed  five  feet  add  $1.00. 
(   2)   Do  deduct.  50c. 
(  3)  Plain  concrete,   one  to   5.75   mix 

add  $15.00. 
(  4)  Do   deduct   $7.50. 
(  5)  Plain  concrete  on  to  6.5  mix.  add 

$15.00. 
(  6)  Do  deduct,  $7.50. 
(  ">  Reinforcing  steei.   pe-  lb.  add  6c 
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(  S)   Do  deduct,   3c. 
(  0)  Forms  tor  5.75  mix  concrele.   pir 
sq.  ft.  of  contact  surface,  add   He 
(10)   Do  deduct,   7c. 
(U)   Korms  for  11.5  mix  coiu-rito  per  su. 

ft.  contact  surface,  add.  He. 
(12)    Do   deduct.    7c. 
Work  Complete,    Including   Mechanical 

Plumbing    and    Electric 
MacDonald  &  Kalin,   Finan- 
cial Center  BIdB $245,512.00 

(1)  •"" 

(2)  .40 

(3)  IK.OO 

(41  5.00 

(5)  H.OU 

(G)  7.00 

- (7)  .OS 

(8)  .04 

(9)  .Ifi 

(10)  .on 

(11)  .18 

(12)  M' 

Meclianical    Equipment   and    Plumbing 

F.  W.  Sn.jcik.  596  Clay  St $23,545 

Herman    Lawson    23,980 

Skelly  &   Kohler 24,336 

Scott   Company 24,843 

M.  J.  Reeves  Heating  Co 25.415 

O'Mara    &    Stewart 29,727 

Electrical    Work 
United   Elcc.     Constr.     Co.,    1190 

Bryant   Street  ?  8,147 

G.  H.    Armstrong 8.547 

Aptos    Electric    Co 9,482 

Lynn  &  Heffernan 9,660 

Abbett  Electric  Co 10.491 

Victor    Lemoge    10,933 

Bids  held  under  advi.-iement. 

Only  one  bid  was  submitted  on  the 
segregated  general  and  on  the  work 
complete. 

Bids  Opened, 

GYMNASIUM  Cost,    $241,000 

TULARE,    Tulare  Co.,  Calif. 

Two  new  cla-ssroom  buildings  and  re- 
pairs to  gymnasium  and  central 
heating  plant. 

Owner— Tulare  High  School  Kstrict 
(W.  B.  Knokey,  Supt.  of  Schools) 

Architect — W.  D.  Coates,  Rowell  Bids. 
Fresno. 

Low  Bidder— A.  Nelson  Inc.  242  Ocean 
Ave.,  San  Francisco,  $305,670. 
Complete   bids   follow: 

(1)  General  contract: 

(a)  Concrete  per  c.y.  add  or  deduct; 

(b)  Deduct  for  heating  plant; 

(c)  Deduct  for  boiler  house; 

(d)  Deduct    for    academic    building: 

(e)  Deduct    for    assembly    building; 

(f)  Add  for  curtains: 

(g)  Add  for  lockers: 

(h)    Add   for  kitchen   eQuipment; 
(i)  Add  for  laundry  equipment: 
(j)  Add  for  chairs   (each); 
(k)  Additional   electrical   work. 

.\    Xi  i.-sun.  Inc.,  S.  P $305,070,011 

(a)  26.00 

(b)     29.900.00 

(e)  27,000.00 
1.11  105,000.00 
(i  I  173,676.00 
.11       2.200.00 

(g)        2,300.00 

(h)       3,600.00 

(i)       2,000.00 

- (J)  6.75 

(k)       1,200.00 

W.   J.   Ochs,   Fresno $333,653.00 

_ (a)  18.00 

(b)     25,441.00 

(c)     21,441.00 

(d)    128,135.00 

(e)    184.079.00 

(f)       2,500.00 

(gl       2,700.00 

rh)        4.000.00 

(i) 

(J)  8.00 

(k)        1,500.00 

Bids  exceeded  available  funds  and 
were  rejected.  New  bids  on  segregat- 
ed contracts  will  be  received  January 
10  at  2  P.  M. 


Contract  Awarded 

.SCHOOL  Conl.    Price,   $31,427 

DEL  RKY,  Fresno  Co.,  Calif. 

Cine  -  story  frame  and  stucco  school 
building  (six  classrooms  and  audi- 
torium to  seat  500)  tile  roof,  gas 
heating   system,   wood   floors,   etc. 

Owner— I'lairie  School  District. 

Architect— Fred  L.  Swartz,  Brix  Bldg. 
Fresno. 

(.-ontractor— T.  C.  Irwin,  269  Fulton  St. 
Fresno. 

Plumbing- B.   A.   Newman.   320  Nortii 
H  St.,  Fresno,  $3,165. 
Complete  bids  published  Dec.   17. 


t'ontraclor— Petersen   &   Stelnbrenner, 
Sacramento. 
Complete  bids  published  Dec.  18. 


Bids  Opened 

ADDITION  Cost,   $75,000 

ELK  GROVE,   Sacramento  Co.,  Calif. 
IJi-ick.    concrete  and  steel   addition   to 

high  school   (science  building  and 

boiler  room), 
owner— Elk  Grove  Union  High  School 

District. 
Architect— Jens  C.   Petersen,   812  26th 

Street,   Sacramento. 
Complete  bids  follow: 

(1)  deduct  for  omitting  cafeteria: 

(2)  total  price  accepting  Alt.  1: 
I'etersen  &  Stelnbrenner.  Sac- 
ramento      $110,365 

(1)     43,477 

(2)      66,SS.S 

J.  C.  Jlevers.  Stockton..- $107,111 

(1)     39,956 

(L'l     67,15.j 

Campbell  Const    .  >.    (  ?113,S5!< 

(1)     46,S5S 

i:;)     67,000 

Bids  held   under  advisement. 


Bids  Opened 

LIBRARY   UNIT  Cost,    $125,000 

.SACRAMENTO,  Sacramento  Co.,  Cal. 

Junior  College  Campus. 
Brick    library    building    (first    unit    of 

Junior  College  annex). 
Owner — Sacramento  School  District. 
Architect— H.  J.  Devine.  Cronin  Bldg., 

Sacramento. 
Low    Bidder— Wm.    C.    Keating,    1121 

24th  St.,  Sacramento,  $124,920. 
Complete  bids  follow: 
Wm.  C.  Keating,  Sacramento....$124,920 

John  Azevedo,   Sacramentc 125.000 

Campbell  Const.  Co.,  Sacto 128,000 

Lindgren  .S;  Swinerton,  S.  F 130,400 

K.    E.    Parker.    S.    F 139,440 


BIOS  OPENED 

SAN  FRANCISCO.— General  Seating 
Co..  160  Second  St..  at  $2,121.80  sub- 
mitted low  bid  to  Department  of  Pub- 
lic Worlts  for  stage  equipment  for  the 
Girls'  High  School,  Scott  and  O'Far- 
rell  Streets. 

Complete  bids  follow: 

General    Seating   Co $2,121.80 

Shearer  &  Company 2.477.00 

American   Studios  2.645.00 

All  bids  include  tax.  • 


Bid    Opening    Date      Postponed      Until 

January  2.  7  P.   M, 
SCHOOL  Cost,    $18,193 

ELK  GROVE,  Sacramento  Co.,  Calif. 
One-story    brick    and    steel    grammar 

&chool. 
Owner  —  Elk  Grove  Union  Grammar 

School    District    (E.    V.   Polhemus. 

Clerk). 
Architect — Jens  C.   Petersen.    812   26th 

St.,   Sacramento. 
Bids  will  be  received  up  to  7  P.   M. 
and  opened  at  8  P.  M.  on  January  2. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  and  from 
the  clerk  of  the  board  upon  deposit 
of    $25.00. 

Contracts    Awarded. 

SCHOOL  Cont.    Price.   $53.89.S 

WALNUT  GROVE.   Sacramento  Co. 

One-story  frame  and  stucco  grammar 
school  (7  classrooms  and  assem- 
bly  to  seat  320). 

Owner— Walnut  Grove  School  District. 

Architect— Chas.  F.  Dean.  California 
State  Life   Bldg..    Sacramento. 


Contract  Awarded. 

GYMNASIUM  Cont.  Price,  $24,483 

HILMAll,  Merced  Co.,  Calif. 
onc-story    frame  and   stucco   gymna- 

iiwner  —  Elim  High  School  District 
(L.    C.    Ander.son,    Clerk). 

Architect- Chas.  F.  Dean,  California 
State  Life  Bldg..   Sacramento. 

Contractor — L.    Ubels,    Ripon. 


Plans    Being   Prepared. 
GYMNASIUM  •      Cost,    $40,000 

BERKELEY,  Alameda  Co..  Calif. 
Boys'  gymnasium  at  Burbank  School. 
Owner — Berkeley  Board  of  Education. 
Consulting  Architect — W.  C.  Ambrose. 

244  Kearny  St.,  San  Francisco, 
Engineer — Thomas  F.  Chace,  Berkeley 

Board  of  Education,  Berkeley. 


Preparing  Working  Drawings. 

SCHOOL  Cost,    $45,000 

HILJIAR.    Merced    Co.,    Calif. 

One-story  frame  and  stucco  elemen- 
tary school  building(8  classrooms) 

Owner — Elim  Union  School  District. 

Architect — Chas.  F.  Dean.  California 
State  Life  Bldg..   Sacramento. 


COMMISSIONED  TO  PREPARE 
PLANS 
LOS  ANGELES,  Cal.— Architect  H. 
S.  .Tohnson,  1001  Architects'  Bldg.,  Los 
-Angeles,  has  been  commissioned  to 
prepare  plans  and  specifications  for 
new  building  and  auditorium  building 
to  be  erected  at  the  Ford  Blvd.  schot.1, 
1150  Ford  Blvd.,  Belvedere  Gardens. 
Cost.    $60,000. 

COMMISSIONED  TO  PREPARE 
PLANS 
LOS  ANGELES.  Calif.  —  Architect 
Kenneth  MacDonald.  Jr.,  3305  Wilshire 
Blvd.,  commissioned  by  Los  Angeles 
board  of  education  to  prepare  plans 
and  specifications  for  a  new  building 
to  be  erected  at  the  Los  Feliz  school. 
4737   Hollywood   Blvd.     Cost,    $100,000. 


Contract  Awarded, 

SCHOOL  Cont.    Price,    $79,584 

REDDING,    Shasta  Co.,   Calif. 

<  ine-story  frame  and  stucco  grammar 
school  (12  classrooms  and  auditor- 
ium to  seat  500). 

Owner  —  Redding    Elementary    School 

District. 
..\ri-)iitect — Masten    &    Hurd,    233    Post 
St.,   San  Francisco. 

I'nntractor- B.  A.  Howkins  cS:  Co.,  1182 
Market   St.,    San   Francisco. 
Complete  bids   published   Dec.    5. 

16— BANKS,   STORES  AND 
OFFICES 

Contract    Awarded. 

MUSIC    BLDG.        Cont.    Price.    $19.46S 

PETALUMA.  Sonoma  Co.,  Cal.  Peta- 
luma  High   School. 

One-story  frame  and  stucco  music 
building  at  the  high  school  (54x34 
ft.)  six  practice  rooms,  storerooms 
for  instruments,  heating  room, 
rest  rooms,  etc. 

Owner — Petaluma  High   School   Dist. 

Architect— Brainerd  Jones.  266  Wash- 
ington  St..   Petaluma. 

Contractor— Walter     Singleton.     Peta- 
luma. 
Complete   bids  published  Dec.   3. 

COMMISSIONED    TO    PREPARE 
PLANS 

LOS  ANGELES,  Cal.— Architects  A. 
R.  Walker  and  P.  A.  Eisen.  108  Paci- 
flce  Commerce  Bldg..  have  been  re- 
tained by  the  North  Vermont  Avenue 
Improvement  Assn..  in  an  advisory 
and  consulting  capacity,  to  design  a 
general  community  scheme  for  pro- 
posed improvements  to  buildings  on 
North  Vermont  Ave.,  between  Frank- 
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lin  Ave.  and  Los  Feliz  Blvd.  between 
75  and  SO  buildings,  with  a  total 
frontage  of  1960  feet,  are  involved  in 
the  project.  Estimated  cost  of  the 
improvements  Is  $2,500,000.  The  as- 
sociaton.  headed  by  Frank  H.  Part- 
ridge, has  requested  the  Los  Angeles 
planning:  commission  to  rezone  the 
property. 


Contract   Awarded. 

ALTERATIONS  Cost.    $1500 

SAN    FRANCISCO.      No.    699   Jackson 

Street. 
Alterations  to  rstaurant. 
Owner — Wong    Loy    Guey,    Premises. 
Architect— F.    W.    Dakin.    625   Market 

St..   San   Francisco. 
Contractor — Frank  Yick.  %  Architect. 


Contract  Awarded 

ALTERATIONS  Cost.   ?1.500 

SAN    JOSE,    Santa    Clara    Co.,    Calif. 

215  South  First  Street. 
Alterations  to  store  front. 
Owner — Censervative  Realty  Company. 
Architect — Not  Given. 
Contractor— Bert  P.  Ward  &  Son,  1139 

Lincoln  Ave..   San  Jose. 


Plans   Being   Prepared. 

.ALTERATIONS  Cost,    $10,000 

SALINAS,   Monterey  Co.,  Calif. 

.Alterations  to  fii.\-story  building  (al- 
terations for  new  offices,  etc.) 

Owner— Salinas  National  Bank. 

Architect— C.  J.  Ryland,  Spazier  Bldg. 
Monterey. 

Contract  Awarded 

STORE  Contract  Price.  $9,482 

SAN  JOSE.  Santa  Clara  Co..  Cal.  Post 

Street  and  Almaden  Avenue. 
One  -  story  reinforced  concrete  store 

building. 
Owner — William  Berger. 
Architect— Binder  &  Curtis,  35  W.  San 

Carlos  St..  San  Jose. 
Contractor— Guy  M,   Latta,  157  Rhodes 

Court,  San  Jose. 
Complete  bids  published  Dec.  3. 


COMPLETING    PLANS 

LOS  ANGELES.  Cal.  —  Architects 
A.  R.  Walker  and  P.  A.  Eisen,  703 
Pacific  Commerce  Bldg.,  are  complet- 
ing plans  for  a  one-  and  two-story 
reinforced  concrete  market  and  store 
building  (1S6  by  127  ft.)  to  be  erected 
on  the  southwest  corner  of  Vermont 
Ave.  and  Sixth  SI.  for  Jos.  Schenck. 
Plans    will     probably    be     ready     for 


Plans    Being    Prepared. 

.ALTERATIONS  Cost    $ 

BURLINGAME.  San  Mateo  Co..  Calif. 
Broadway  and  Capuchino. 

Alterations  to  offices. 

Owner— American  Trust  Co..  464  Cali- 
fornia St..   San  Francisco. 

Plans  by  Engineering  Dept.  of  Owner. 


Contract  Awarded 

ALTERATIONS  Cost.  $ 

PETALUMA.   Sonoma  Co..   Cal.     Main 

and  Bridge  Streets. 
Alterations    to    building    (new    front 

etc.) 
Owner — Pecy  Fuller. 
Architect— Not  Given. 
Contractor— A.   M.   Seeberg,   637  E  St.. 

Petaluma. 

Contract    Awarded. 

ALTERATIONS  Co.st.    $2  000 

SAN    FRANCISCO.    Calif.     9.    W     18th 

&   Mission   Streets. 
Alterations    to    store    building 
Owner— John    Clarke. 
Architect— Not    given. 
Contractor— Mullen       Mfg.       Co         60 

Rausch    Street.  i 

Planned. 

BUILDING  Cost.    $20,000 

STOCKTON,    San  Joaquin   Co.,    CaM. 
Hunter  &  Miner  Ave. 


One-story    brick    and    .steel    automo- 
bile  sales   and   service   building. 

Owner — C.      M.      Menzies.      Miner      & 
Hunter    Sts.,    Stockton. 

Architect — Not    given. 

Further    details    will    be    announced 

shortly. 


Contract  Awarded 

.ALTERATIONS  Cost.   $o.0l 

BERKELEY.    Alameda   Co.,    Cal.     2i: 

Bancroft  Way. 
Alterations  to  ofBces. 
Owner— Pacific  T.  &  T.  Co..   140  Ne 

Montgomery  St..  San  Francisco. 
Plans  by  Engineering  Dept.  of  Cwne 
Contractor— Dinwiddle    Const.    Co 

Crocker  Bldg.,  SaJl  Francisco, 


Contract  Awarded 

ALTERATIONS  Cost.   $6.0011 

.■STOCKTON.    San    Joaquin    Co.,    Calif. 

2S  North  Sutter  Street. 
-Alterations  to  store  building. 
Owner— Florence  and   Eva   Brooks.   28 

North   Sutter   St..    Stockton. 
Architect— Not  Given. 
Contractor — Lewis    &    Green.    Bank    of 

America  Bldg..  Stockton. 


Contract  Awarded 

.ALTER  STORE  Cst.  $3,000 

.STOCKTON.    San    Joaquin    Co..    Caiif. 

339  Ea.st  Weber  Street. 
-Alterations  to  store  building. 
Owner — A.   E.  Hodgkins,  premises. 
Architect— Not  Given. 
Contractor— J.  T.  Armstrong,  premises 


Plans  Completed 

ALTERATIONS  Cost,   $4000 

SAN  FRANCISCO.    1642  Fillmore  SI. 

-Alterations  to  stores. 

Owner— Martin  Stelling.  Jr.,  155  Mont. 

gomery  Street. 
Architect- Elarle  B.   Beriz,  SSI   Market. 


IT- 


THEATRES 


Contract  Awarded 

ALTER   THEATRE  Cost.    $75,000 

S.ALINAS.  Monterey  Co.,   Calif. 

.Mterations  and  addition  to  Fox  The- 
atre (new  projection  room,  re- 
model interior,  new  stairs,  carpets 
furnishing,    painting,    decorating). 

Owner— Fox  West  Coast  Theatres,  S.S.S 
Market  St..  San  Francisco. 

-Architect- -A.  A.  Cantin,  222  Kearny 
Street,  San  Francisco. 

Engineer— F.  W.  Kellberg,  320  Market 
Street,  San  Francisco. 

Contractor— A.  J.  Hopper,  I7I19  Pleas- 
ant Valley  Road.   Piedmont. 

Contracts   Awarded 

ALTERATIONS  Cost.  $14,000 

ROSEVILLE.  Placer  Co..  Calif.  Main 
Street. 

-Alterations  and  additions  to  theatre 
(work  involves  interior  and  ex- 
terior alterations,  new  stage 
equipment,  drapes,  curtains,  elec- 
trical equipment,  new  carpets, 
seats,  projection  room  and  projec- 
tion equipment,   new  wiring,  etc.) 

Owner— Harvey  W.    Smith,   Rosevllle! 

Architect  —  Harry  Devine,  California 
State  Life  Bldg..   Sacramento. 

Contractor— Henry  Giesser,  Rosevllle 

Lighting— W.  L.  Harjes.  Roseville. 
Bids  for  the  marquee,  painting,  dec- 

oratmg,   seats,   carpets,   drapes,   sound 

equipment,    heating    and    cooling    will 

be  awarded  shortly. 


18—  WHARVES  &  DOCKS 

Contract  Awarded 

nTJr^,''^,^^^-    ^°"^-    P""^"-    J206.747 

OAKLAND,  Alameda  Co..  Cal.  Outer 
Harbor. 

■iOt-foot  exiension  to  wharf  (creosoted 
apron,  concrete  bulkhead  wall,  as- 
phalt surfacing,   etc.) 

Owner  —  City  of  Oakland  Port  Com- 


Plans  b>   Engineering  Dept.  of  Owner. 
Contractor— A.    W.    Kitchen    Co..    110 
Market  St..  San  Francisco. 
Complete  bids  published   Dec.    IS. 

19— MISC.  CONSTRUCTION  < 

Sub-Contracts  Awarded 

-ADMIN.    BLDG.    &  TOLL  PL-AZA 

Contract   Price,   $360,857 

O.AKLAND.  Alameda  Co.,  Calif.  On 
approach  to  San  Francisco  -  Oak- 
land Bay  Bridge. 

-AdminLstration    building    (two-story   & 
basement.  75x75-ft.)   one-story  ga- - 
rage    (70x90-ft.)     nine    toll    bnotl 
and  canopy:   2,000  sq.   yds.   ceme 
and  asphalt  concrete  paving  in  toll 
plaza:  administration  building  will 
be  reinforced   concrete  with   tern 
cotta  exterior;  garage  and  canop; 
of  structural  steel  and  concrete. 

Owner— State  of  California. 

Plans  by  Engineering  Department  of  '■ 
San  Francisco-Oakland  Bay  Bridge  ■ 
500  Sansome  St.,   San  Francisco. 

Consulting  Architects— Timothy  Pflue-  I 
ger  580  Market  Street,  San  Fran-  , 
cLsco.  Arthur  Brown.  Jr..  251  ', 
Kearny  Street,  San  Francisco,  and  ' 
John  J.  Donovan,  950  Parker  St., 
Berkeley. 

Contractor  —  Clinton  Const.  Co..  9  23 
Folsom  St.,  San  Francisco.     ' 

.t^lastering — A.  Knowles.  9  8  2  Bryant 
St..  San  Francisco. 

Tile— Rigney  Tile  Co..  3012  Harrison 
St.,   Oakland. 

Granite — McGilvray  -  Raymond  Con- 
crete Co.,  3  Potrero  Avenue.  San 
Francisco. 

Scales — Fairbanks  Morse  Co..  Spear 
and  Harrison  Sts..  San  Francisco. 

Metal  Partitions— Munthe  Equip.  Co., 
102  New  Montgomery  Street.  San 
Francisco. 

Vault  Doors— Hermann  Safe  Co..  M.iln 
.'iiid   Howard  Sts..   San  Francisco. 

Asphalt  and  Rubber  Tile— D.  N.  &  IC. 
Walter  Co,  562  Mission.  San  Fr:in- 

Sheet  Metal— Forderer  Cornice  Works, 
269  Potrero  Ave.,  San  Francisco. 

Marble  and  Terrazzo — J.  E.  Back  Mar- 
ble Co..  1333  San  Bruno  Ave.,  San 


Glass  and  Glazing — W.  P.  Fuller  and 
Co..  301  Mission  St..  San  p'ran- 
cisco. 

Acoustical  Ceiling- Western  Asbestos 
Co..  675  Townsend  St..  San  Fran- 


Hardware— Maxwell    Hdwe.    Co..    1:20 
Washington  St..  Oakland. 
Other  awards  reported  Sept.   16. 

CONTRACT    AWARDED 

S.AN  FRANCISCO.  —  Empire  Cons!. 
Co..  Ltd..  Russ  Bldg.,  at  $16,886  was 
awarded  contract  by  Public  Utlli;  i.^s 
Commission  for  additions  to  Hangars 
Nos.  3  and  4  at  the  Municipal  Airport 


To  Ask  Steel  Bids 

BAKERSFIELD.  Kern  Co.,  Calif  - 
-Architect  Chas.  H.  Biggar,  554  H.- 
berfelde  Bldg..  Bakersfleld,  will  call 
for  bids  within  a  few  days  for  a:.- 
proximately  200  tons  of  structur.il 
steel  to  be  used  in  contructing  a  h;in. 
gar  and  shop  building  on  the  Kei  n 
county  airport,    Bakersfleld. 

Low    Bidder. 

ATHLErriC   FIELD  &   GRAND- 
STAND Cost.    $ 

SEATTLE.    Washington. 

-Athletic    fv°ld    and    grand    stand. 

Owner — Citv    of    Seattle. 

Plans   by   City  Engineer,    T.    R.    Bee- 
man.    Smttle.    Wash. 

Low    Bidde/-:      Western    Construction 


PACIFIC    CONSTRUCTOR 
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Textile  Tuwer,  Seattle,   $Hf. 


641. 


Plans  Being  Prepared. 
rUMPlNO  HOUS-E  Cost.  ?50l)0 

HAYWAHL).   Alameda   Co..    Calif. 
One-story  light  steel  and  cement  city 

pumplns  house   (30xC0  Jeet). 
Owner— City   of  Hayward. 
Architect— Geo.   I'.  Slmonds.  192  Main 

St.,  Hayward. 
Application    filed    with   WPA. 


BIDS    WANTED 

i'ASADENA,  Los  Angeles  Co..   CaL 

—  Until  Decemljer  30.  11  A.  M.,  bius 
will  be  received  by  Pa.sadena  Board 
ot  Education  for  furnishing  all  labor 
and  materials  for  the  installation  of 
stage  curtains  and  counterweight 
rigginK  at  the  Washington  Junior 
Higli  School.  Plans  and  specifications 
are  on  file  at  320  E.  Walnut  St.,  Pasa- 
dena. 
BIDS  WANTED 

S.'iN  FR.\NCI&CO— Until  December 
24.  10  A.  M.,  bids  will  be  received  by 
Custodian.  U.  S.  Marine  Hospital.  14th 
Ave.  and  Lake  Street  for  furnishing 
and  installing  galvanized  sheet  iron 
hood  at  the  Marine  Hospital.  San 
Francisco 

Specifications  may  be  obtained  from 
above  oJRcs  •  t 


Planned 

SWIMMING    POOL  Cost,    ? 

SAN  JOSE,  Santa  Clara  Co..  Cal.    San 

Jose  Country  Club. 
Reinforced   concrete   swimming   pool 

(35x75  fectj. 
Owner— San  Jose  Country   Club    (Jos. 

L.   Haskins,   chairman  of  building 

committee). 
Architect— Binder  &  Curtis,  35  W.  San 

Carlos  St..  San  Jose. 


BIDS    WANTED 

SAN  FRANCISCO.  —  Until  Dec.  23, 
10:45  A.  M.,  informal  bids  will  be  re- 
ceived by  Department  of  Public  W'ks 
for  relocating  two  bungalows  at  the 
AptoB  Junior  High  School.  Upland  Dr. 
and  Aptos  Ave. 

Further  particulars  may  be  obtain- 
ed from  R.  A.  Chisholm,  Supt.  ot  Pub- 
lic Buildings,  484  11th  St.  • 


PLANNED 

IDAHO— Rural  Electrification  Ad- 
ministration has  signed  contracts 
with  Northern  Idaho  Rural  Electrical 
Rehabilitation  Association,  Inc.,  Na- 
ples, Idaho,  to  finance  power  line 
construction  in  Bonner  and  Boundary 
Counties.  One  contract  is  for  a  loan 
of  $35,750  to  build  35  miles  serving  72 
customers  and  the  other  is  for  $54,000 
for  40  miles  of  line  to  serve  248  cus- 
tomers. Mountain  States  Power  Co. 
will  supply  current  at  wholesale  rates 
to  the  district.  ' 

Contract  Awarded 

MUSEUM,    ETC. 

PENDLETON.    Oregon. 

Two-story  and  ba.sement  mu.seum  and 

community   house    (77xl50-ft.) 
Owner— John  Vert  Community  Assn. 
Architect— Jones   &    Miu-sh,    Woodlark 

Bldg.,  Portland. 
Contractor — Wni.    and   L.    L.    Qulgley, 

4316  SE  Ash  St.,  Portland,  $72,000. 

BIDS   WANTED 

LONG  BEACH,  Cal.— Francis  Gen- 
try, structural  engineer,  Jergins  Trust 
Bldg.,  Long  Beach,  is  taking  bids  for 
the  first  unit  of  a  mausoleum  build- 
ing to  be  built  at  Westminster  Me- 
■ial  Park,  east  of  Long  Beach.  The 


Cost. 


first 


ntaii 


350 


ypts  and 


will  be  of  reinforced 
struction  with  a  concrete  and  com- 
position roof,  marble  and  travertir.e 
floors  and  walls,  copper  skylights,  art 
glas£,  bronze  grilles,  steel  sash.  etc. 
Cost,  $75,000. 


20— MISC.  SUPPLIES  AND 
MATERIALS 

CONTRACT    AWARDED 

OAKLAND,  Alameda  Co..  Cal.— 
Federated  Metals  Co..  75  Folsom  SI.. 
San  FrancLsco,  at  $92  per  ton.  total 
$1600  awarded  contract  by  the  East 
Bay  Municipal  Utility  District  under 
Proposal  No.  705,  for  furnishing  50 
tons  of  pig  lead  in  100-lb.  bars,  f.o.h. 
Corporation    Yard. 

Bunker  Hill  Mining  &  Concentrating 
Co.  submitted  an  identical  bid  and 
the  only  other  received. 


BIDS   OPENED 

OAKLAND.  Alameda  Co..  Cal.— 
Smith  Lumber  Co..  19th  Ave.  and  Es- 
luary.  Oakland,  at  $4620  submitted 
low  bid  to  the  East  Bay  Municipal 
iJtilitv  District,  under  Proposal  No. 
704,  tor  furnishing  72.000  lin.  ft.  of 
rough  Oreenn  Pine  lumber  f.o.h.  Cor- 
poration Yard. 

Smith    Lumber   Co $4620 

Bay    City    Lumber    Co _ _  4780 

E.   K.  Wood  Lumber  Co _.  4815 

San   Pablo   Lumber  Co 4840 

Sunset     Lumber     Co 4840 

Hogan    Lumber    Co 4840 

Loop    Lumber    &    Mill    Co 4840 

Melrcsc   Lumber   c&    Supply   Co 4953 

Oakland    Lumber    Co 6060 

Swift    Lumber    Co _. 6720 


BIDS  OPENED 

0.\KL.\Nr',  Calif.  —  Neptune  Meter 
Co..  320  Market  St.,  San  Francisco,  at 
$S,423.CS  submitted  the  only  bid  re- 
ceived by  East  Bay  Municipal  Utility 
District.  Oakland,  under  Spec.  No.  703 
for   furnishing  repair  parts   for   Triton 


CONTRACT    AWARDED 

SAN  FRANCISCO  —  San  Francisco 
Paving  Co.,  6565  Third  St.,  at  $0.25 
per  cu.  yd.,  awarded  contract  by  T. 
A.  Brooks.  Purchaser  of  Supplies. 
City  Hall,  under  Bid  No.  UR  14S4,  for 
furnishing  approximately  20.000  cu. 
yds.  quarry  waste  macadam  material. 


BIDS  OPENED 

LOS  ANGELES,  Cal.— Bids  for  fur- 
nishing steel  ribs  for  10-ft.  diameter 
tunnels  under  Spec.  No.  139  were  op- 
ened by  the  Metropolitan  Water  Dis- 
trict Dec.  16.  The  items  were; 
SCHEDULE  NO.  1 

(1)  1000    only    standard    steel    ribs    tor 

10-ft.  dia.  tunnels,  each  rib  con- 
sisting of  two  section.-!  of  5-in.. 
10-Ib,  standard  I-beams,  com- 
plete with   accessories; 

(2)  400  only  long  steel  ribs  tor  10  ft. 

dia.  tunnels,  each  rib  consisting 
of  two  sections  of  5-in.,  10-lb. 
standard  I-beams,  complete  with 

trucks   bidder's   plant- 
SCHEDULE  NO.  2 

(3)  standard   steel   ribs   for   10-tt.    dia. 

tunnels,  each  rib  consisting  of 
2  sections  ot  5-in.,  10-lb.  stand- 
ard I-beams- 

(3a)  200  only  ribs'  fob  cars  at  High- 
land Park.  Calif.,  or  fob  trucks 
at  west  portal  San  Rafael  No.  1 
or  east  portal  San  Rafael  No.  2 
tunnels; 

(3b)  200  only  ribs  fob  cars  at  Sierra 
Madre  or  fob  trucks  at  west 
portal  Monrovia  No.  4  tunnel; 

(3c)  2u0  only  ribs  fob  cars  at  Mon- 
rovia or  trucks  at  west  portal  of 
Monrovia   No.   3  tunnels: 

(3d)  400  only  ribs  fob  cars  at  Las  Lo- 
mas,  Calif.,  or  trucks  at  Fish 
Canyon  adit  portal.  Jlonrovia 
No.    3   tunnel; 

(4)  long  steel   ribs   tor   10   ft.   diameter 

tunnels,    each    rib    consisting    of 
2  sections  ot  5-in.,   10-lb.   stand- 
ard I-beams: 
(4a)   200   oniv   ribs   fob   cars  at    Mon- 
rovra  or  fob  trucks  at  west  por- 


tal of  Monrovia  No.  3  tunnel: 
(4b)  2U0  only  ribs  fob  cars  at  Las  Lo- 
mas  or  fob  trucks  at  Fish  Can- 
yon adit  portal.  Monrovia  No.  2 
tunnel. 

The  bids  were: 

Consolidated  Steel  Corp.,  Ltd.  — 
Schedule  No.  1:  (1)  •$10.49  each:  (2) 
$10.81;  $14,814  total;  fob  6500  E.  Slau- 
son  Ave.,  Los  Angeles.  Sched.  2:  (3) 
$10.94  (3b)  $10.94  (3c)  $10.94  (3d)  $10.- 
83  (4a)  $11.19  (4b)  $11.20;  $15,374  to- 
tal. No  use  tax.  No  discount.  Fob 
trucks. 

Commercial  Shearing  &  Stamping 
Co.— Schedule  No.  I  (1)  $7  (2)  $7.21; 
$9SS4  total;  fob  Youngstown,  O.  Sched- 
ule No.  2  (no  bid).  Discount.  Vi  ot  1% 
18  days. 

Youngstown  Steel  Car  Corp. — Sched. 
No.  1:  (1)  $8.44  (2)  $8.75;  $11,940  to- 
tal; fob  Niles.  Ohio;  discount.  Vi  of 
1%  20  days.  Sched.  No.  2  (fob  cars); 
(3a)  $12.13  (3b)  $12.13  (3c)  $12.13  (3d) 
$12.13  (4a)  $12.56  (4b)  $12.55;  $17,150 
total;  discount.  'Aat  1%  20  days. 

Pacific  Coast  Steel  Corp.— Sched.  No. 
1:  (1)  $10.08  (2/  $10.32;  $14,208  total; 
fob  oLs  Angeles.  Sched.  No.  2  (no 
bid).     No  discount. 


BIDS   OPENED 

MONTROSE,  Colo.  —  Following  bids 
leceived  by  the  Bureau  of  Reclama- 
tion, Denver,  Dec.  16,  under  Spec.  No. 
752-D,  for  furnishing  structural  steel 
supports  for  five  metal  flumes,  Un- 
compahgre  Project,   Colo. : 

Midwest  Steel  &  Iron  Works  Co.. 
Denver;  fob  Montrose.  $4,287. 

Virginia  Bridge  &  Iron  Co.,  Roanoke, 
fob  Memphis.   Tenn..  $3,315. 

Worden-Allen  Co..  Milwaukee;  fob 
Montrose,   $4,765. 

Minneapolis-Moline  Power  Imp.  Co.. 
Minneapolis,   $3,750. 

J.  W.  Beam,  Denver,  fob  Peotone, 
111.,    $3,700. 

Kansas  City  Sturctural  Steel  Co., 
Denver;  fob  Kansas  City,  $3,595. 

Paxton  &  Vierling  Iron  Works,  Om- 
.-iha,  $4,100. 

Jos.  T.  Ryerson  &  Son,  Inc.,  Chi- 
cago, $3,052. 

E.  Burkhardt  &  Sons.  Denver.  $4,- 
986. 

Hardesty  Mfg.  Co.  Denver  fob  Mont- 
rose,  $6,360. 

Pennsylvania  Iron  &  Steel  Co.,  Los 
.\ngeles,  fob  Montrose,   $5,971. 

Bids  held  under  advisement  ■> 

BIDS  OPENED 

ilES.-V,  Aiiz. — Following  bids  receiv- 
ed by  tlte  Bureau  ot  Reclamation, 
Denver,  Dec.  16,  for  furnishing  motors, 
replacement  parts,  and  gate  position 
indicators  tor  alterations  to  nine  ra- 
dial gates  and  hoists  now  installed  in 
the  spillway  ot  the  Stewart  Mountain 
L"am,    Salt   River   Project,   Arizona: 

Omaha   Steel  Works,   Omaha,   $9,675. 

D.  J.  Murray  Mfg.  Co.,  Wausau, 
Wis.,    $10,315. 

Consolidated  Steel  Corp.,  Ltd..  Los 
Angeles,  $10,900. 

Hardie  Tynes  Mfg.  Co.,  Birmingham. 
Ala.,   $9,886. 

Long  Beach  Iron  Works,  Long  Beach 
Calif.,  $11,660. 

Joshua  Hendy  Iron  W'ks,  San  Fran- 
cisco  (fob  Sunnyvale)    $10,900. 

Prove  Foundry  &  Machine  Co.,  Salt 
Lake  City  (fob  Prove)  $11,600. 

John   W.   Beam,  Denver,  $13,000. 

Valley  Iron  Works.  Yakima.  Wash.. 
$10,200. 

December    19.    1935 
CONTRACT   AWARDED 

SAN  FRANCISCO— John  A.  Roeb- 
lins's  Sons  Co.,  046  Folsom  St.,  San 
Francisco,  at  $0.0924  for  6-paJr,  and  at 
$0.13348  tor  12-pair  awarded  contract 
by  T.  A.  Brooks,  Purchaser  of  Sup- 
plies. City  Hall,  under  Bid  No.  1480. 
tor  furnishing  underground  cable  for 
the  Department  ot  Electricity. 
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MACHIMERT  i^  MATERIAL 


Bid    calls   for  construction    machinery 
Federal.  State,   Municipal  and  other  p      ubli< 


nd    supplies    purchased    by 


RECLAMATION  SERVICE 

BOULDER  CITY.  .\>v.— Until  Dcr 
30,  2  P.  M..  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver. 
Colo.,  under  Spec.  No.  T54-D,  for  fur- 
nishing: and  delivering  fob  cars  at  the 
shipping  point  and/or  Boulder  City, 
three  or  six  30-in.  motor-operated  gate 
valves  for  installation  in  the  station 
service  penstock  at  the  Boulder  Pow- 
er Plant,  Boulder  Canyon  Project.  The 
valves  will  be  installed  by  the  Gov- 
ernment. 

Specifications  obtainable  from  above 
office  without  charge  to  prospective 
bona  fide  bidders:  to  others.  $0.25  not 
returnable. 


BOULDER  CITY,  Nev.— Until  Jan. 
2,  2  P.  M..  bids  will  be  received  by 
the  Bureau  of  Reclamation.  Denvr. 
under  Spec.  No.  755-D,  for  furnishing 
and  delivering  fob  cars  at  the  ship- 
ping point  and/or  Boulder  City,  two 
ventilating  duct  systems  and  two  mo- 
tor-driven exhaust  fans  for  the  .Ari- 
zona and  Nevada  tunnel  plug  outlet 
works  and  four  ventilating  duct  sys- 
tems and  four  motor-driven  exhaust 
fans  for  the  upper  and  lower  .Arizon.i 
and  Nevada  penstock  tunnels  at  the 
Boulder  Dam,  Boulder  Canyon  Proj- 
ect. 

The  materials  will  be  installed  bv 
the  Government. 

Specifications  obtainable  from  above 
office  without  charge  to  prospective 
bona  fide  bidders;  to  others,  SI  50  not 
returnable. 


EAST  BAY  UTILITY  DIST. 


OAKLAND.  Cal.— Until  Dec.  26  S  P 
-M..  bids  will  be  received  by  the  East 
Bay  Municipal  Utility  District,  John 
Kimball,  Secretary,  512  ISth  St.  Oak 
land,  under  Proposal  No.  L.  S.  162  for 
electric  welding  of  steel  joints  on  33  - 
OOU   feet   of  6-inch   steel   pipe   for  the 

li'^nn^  w'"".^*'^!*"'  ^Eg^gating  about 
H.OOO  l.f.  of  welding. 

Specifications  obtainable  from  above 


OAKLAND,  Cal.-Until  Dec.  26,  S 
y.  M.  bids  will  be  received  bv  East 
Bay  Mumcipal  Utility  District.  John 
K.mball,  Secretary,  512  16th  Street. 
Oakland,  under  Proposal  No  I  «: 
161,  for  furnishing  16,000  l.f.  o,  i-  p. 
and  12-in.  asbestos  cemen^  yine  for 
the  distribution  system. 
^Specifications  obtainable  from  above 


CALIFORNL\  STATE 


REDDING.  Shasta  Co..  Cal.-Until 
December  27,  3  P.  M.,  bids  will  be 
received  by  G.  E.  Siebert,  Superin- 
tendent of  Equipment,  Shop  2  Divi- 
sion of  Highways.  Redding,  for  the 
S™  "**  following  equipment: 
CHC  3028  Truck.  Mack  Mod.,  AK,  S-J- 

yd.  hydraulic  dump  bodj-— 1929- 
CHC    3249    Truck    chassis     F     W     D 

"Utility  6"   1929:  '         ' 

CHC  12  Lighting   plant,    110   volt      10- 

kw.  Koehler; 
CHC  53   Shovel,   Diesel  IM-yd    Bucv- 

rus  Erie. 
All    of    the    equipment    may    be    in- 
spected at  the  Division  of  Highway^' 

A.  M.  to  4:30  P.  M.,  on  anv  workfnir 
day,    except    Shovel    CHC    53     which 


EUREKA,  Humboldt  Co..  Cal.— Un- 
til Dec.  27,  3  P.  M.,  bids  will  be  re- 
ceived by  W.  H.  Pierce.  Superinten- 
dent of  Equipment.  Shop  1.  Division 
of  Highways,  Eureka,  for  the  sale  of 
the  following  equipment: 
CHC  3149  Tructractor.  Clark   two-ton 

automatic; 
CHC  388   Grade?,    Gallon   8-ft.    L.    W. 

with  scarifier: 
CHC  9  Marker,  Simons  Traffic; 
CHC  51  Shovel.  Link-Belt  %-vard  "a.-.- 
oline. 
All    of   the    equipment    may    be    in- 
spected at  the  Division  of  Highways' 
Yards    at    Eureka,    Calif.,    from    8-30 
A.  M.  to  4:30  P.  M..  on  any  working 
day    with    the    exception    of    CHC    51 
Link-Belt   Shovel,    which   may   be   in- 
spected  at   the  Garberville   Yard. 

SACRAMENTO  COUNTY 

CARMICHAEL,  Sacramento  Co.  Cal 
—Until  Dec.  30,  7:30  P.  .M..  bids  will 
be  received  by  the  Carmichael  Irri- 
gation District,  at  the  office  of  the 
district  on  Marconi  Ave.  for  furnish- 
ing 3,600  ft.  of  6-in.  14  gauge  steel 
pipe. 

Specifications  obtainable  from  Roy 
W.  Sullivan,  Secretary.  Route  5,  Box 
1427,  Sacramento. 


WAR  DEPARTMENT 

SACRAMENTO.  Cal.— Until  Dec.  26 
3  P.  M..  bids  will  be  received  bv  the 
V.  S.  Engineer  Office.  Lieut.  L  B 
Chamber.-;,  District  Engineer.  Room 
208  Post  Office  Bldg..  Sacramento  un- 
der Bid  No.  36-119.  for  furnishing  10.- 
960  gallons  of  gasoline  for  delivery  to 
Government  cars  at  service  stations 
located  at  various  points  in  Northern 
California:  and  for  furnishing  2.000 
quarts  of  Class  D  lubricating  oil  to 
be  delivered  to  Goverment  cars  at  the 
various  stations  in  Northern   Califor- 

Deliveries  are  to  be  made  during 
the  months  of  January.  February  and 
March. 

Specifications  obtainable  from  above 


SACRAMENTO.  Cal.-Until  Dec.  26. 
I-    i    V  ^*''"  ""^  feceived  bv  the 

r,'  ^:  Engineer  Office.  Lieut.  Col.  L. 
?ns^'"".''!T|:  District  Engineer.  Room 
-'08  Post  Office  Bldg..  Sacramento,  as 
follows: 

(1)  100  hours,   furnishing  and  operat- 

ing one  dragline,  40-fl.  boom  '< 
c.y.capacity  bucket,  55-hp.  engine 
and  performing  all  work  as  di- 
rected by  the  contracting  officer 
on  east  bank  of  Sacramento  riv- 
er near  Colusa  Weir,  about  three 
miles  upstream  from  Colusa: 

(2)  lump  sum.  delivery  of  dragline  to 

site  of  work  and  removal  there- 
from   upon    completion    of    con- 

office^''""'*""''^  °'"^'"*'>'*  '"■<""  above 

lo'T^T  ^,ASON-Unt"il  December  27 
10  A  M..  bids  will  be  received  by  the 
Quartermaster  Supply  Officer.  San 
Francisco  General  Depot.  Fort  Mason 
under  Bid  No.  928-36-157.  for  fi^^t"]?: 

"?  .'!»?  packing  boxes,  in  shook. 
Al  enn^iK     ■   ^lanlla  rope,  3  strand. 
(3)  600  lbs.  cotton  wiping  cloths. 

Specifications    obtainable    from    the 
above  office. 


NAVY  DEPARTMENT 


FORT  MASON,  Cal.-Until  Decem- 
ber 28.  10  A.  M..  bids  will  be  received 
by  the  Quartermaster  Supply  Officer. 
San  Francisco  General  Depot.  Fort 
Mason,  under  Bid  No.  928-36-155  for 
furnishing  12,600  ft.  of  Manila  rope.  3 
strand. 

Delivery  f.o.b.  Benicia  Arsenal. 
Army  Point.  Benicia. 

Specifications  obtainable  from  the 
above  office. 


FORT  MASON.  Cal.-Until  Decem- 
ber 24.  10  A.  M.,  bids  will  be  received 
by  the  Quartermaster  Supply  Officer. 
San  Francisco  General  Depot.  Fort 
Mason,  under  Bid  No.  928-36-154.  for 
furnishing  400  sq.  ft.  wire  cloth, 
screen,  bronze,  ^-in.  mesh.  49-in. 
wide. 

^laterial  is  for  shipment  to  the  De- 
partment Quartermaster,  Philippine 
Department.  Manila.  P.  I. 


WASHINGTON.  D.  C— Bids  will  be 
received  by  the  Bureau  of  Supplies  & 
Accounts.  Navy  Dept.,  Washington,  D. 
C,  as  follows: 


PIPE.  6.900  ft.,  welded  steel:  Mare  Is- 
land.    Sch.   6665;   Dec.   20. 
SOLDER,  3.700  lbs.,  brazing:  Mare  Is- 
land   and    San    Diego.     Sch.    6666; 
Dec.  20. 
SOLDER.    775    troy   ozs..    silver;    Mare 
Islar.d  and  Puget  Sound.    Sch.  6662. 
Dec.  20. 
OVENS,   warming,   five:   Mare   Island. 

Sch.  6676;  I>ec.  20. 
MACHINES,   7  electrically  -   operated 
meat   chopping  and   spares;    Mare 
Island.     Sch.    663;  Dec.   20. 
MACHINE.S.    10,    hand-operated    meat 
and    food    grinding   and   chopping; 
and    25    hand  -  operated    vegetable 
cubing   and    slic  ng;    Mare    Island. 
Sch.  6670;  Dec.  20. 
CABLE,  electric;  Mare  Island  and  Pu- 
get Sound.    Sch.  6720:  Dec.  27. 
CHAIRS.    2.000,    aluminum;    Mare    Is- 
land and  Puget  Sound.    Sch.  6722; 
Dec.  27. 
VAL^-ES,  1,450  threaded  globe  and  1.- 
720  bronze  steam  and  water;  Mare 
Island.    Sch.  6739;  Dec.  27. 
R.\DIATORS.    fin    type    steam;    Mare 

Island.    Sch.  6704-  Dec.  27. 
SWITCHBOARDS,  generator  sets  die- 
eel,  and   spares:   Mare   Island   and 
Puget   Sound.     Sch.    6690:    Dec.    27. 
HOSE.    4.000   ft.    cotton    fire,    rubber- 
lined.    1^-in.    and    600    ft.    rubber 
steam    hose.    %-ln.    Mare    Island. 
Sch.  6757;  Dec.  27. 
>L\CHINES.    35.    electrically   operated 
floor  polishing  &  scrubbing:  Mare 
Island.     Sch.    6705:    I>ec.    27. 
MACHINES.    5.    motor-driven    sound- 
ing, and  spares;  Mare  Island.  Sch. 
6763:  Jan.  3. 
FANS,    50,     electric    ventilating,    and 
spares;    Mare    Island.     Sch.    6741: 
Jan.   3. 
KETTLES,  steam  jacketed  galley  and 
kitchen;    14    20-gal.    capacity    and 
145  40-gal.  capacity:   Mare  Isktnd. 
Sch.   6717;  Jan.   3. 
Information    obtainable    from    above 
office    and    from    Headquarters.     12tb 
Naval  Dist.,  100  Harrison  Street,  San 
Francisco. 
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21—  BRIDGES 


SANTA  CLARA  COUNTY.  —  Bar- 
rett &  Hilp.  918  Harrison  St..  San 
Francisco,  at  $152,SS7.10,  submitted 
low  bid  to  the  State  Highway  Com- 
mission. Sacramento,  for  the  con- 
struction of  an  undergrade  crossing 
under  the  traclts  of  the  Southern 
Paciflc  Co..  at  Lafayette  St.,  in  San- 
ta  Clara. 

The  work  involves: 
(  1)   900    cu.vds.    existing    Dave    to    be 

removed; 
(  2)  20.000  gals,  water; 
(  3)  25.000     cu.yds.     roadway     excav. : 
(  4)  2.'100   cu.yds.    structure   excav.; 
(  5)  2.000     cu.yds.     selected     imported 

borrow; 
(  6)  3.350   sq.yds.    subgrade   for  pave; 
(  7)  420   tons   crusher   run    base; 
(  S)  280    tons  mineral  aggreKate  (road- 
mix   surfacing): 
(  9)  22     tons     liquid     asphalt      MC-4 
(road-mix  surfacing): 

(10)  3  tons  liquid  asphalt  MC-2 
(prime  coat): 

(11)  17  tons  Grade  E  Asplialt  (Mem- 
brane Seal); 

(12)  675  cu.yds.  class  A  Port.  cem. 
con.     (pave); 

(13)  ICO  cu.yds.  class  A  Port.  cem. 
concrete   (curbs  and  gutters); 

(14)  140  cu.yds.  cla.ss  A  Port  cem. 
cone,    (sidewall^s) : 

(15)  3.000  cu.yds.  class  A  Port.  cem. 
concrete    (structure); 

(16)  92  cu.yds.  class  F  Portland  cer 
ment    concrete    (railing); 

(17)  240    each    pavement    dowels; 

(18)  128,000  lbs.   bar  reinf.   steel; 

(19)  470.000  lbs.  fabricated  structural 
steel; 

(20)  3,000  lbs.  cast  steel  (catch  basins, 
covers   and   frames); 

(21)  8.720  lin.ft.  furnishing  treated 
Douglas  fir  piles,  including  lest 
piles; 

(22)  348  each  driving  treated  Douglas 
fir  piles.,    includiing   test   piles; 

(23)  950   lin.ft.    10-in.    CMP 

(24)  100    lin.ft.    12-in.    CMP 

(25)  92    lin.ft.    15-in.    CMP 

(26)  12    lin.ft.    18-in.    CMP; 

(27)  2.800  lin.  ft.  8-in.  perf.  meUl 
underdrains: 

(28)  180  lin.ft.   10-in.  vit.  clay  pipe; 

(29)  280    lin.ft.    20-in.    vit.    clay    pipe; 

(30)  360  lin.ft.  4-in.  cast  iron  bell 
and    spigot    pipe; 

(31)  600  lin.ft.  20-in.  cast  iron  bell 
and   spigot   pipe; 

(32)  170  cu.yds.    (rock  filling  material: 

(33)  4   eacli   concrete  manholes; 

(34)  2  each  adjusting  manholes  to 
grade: 

(35)  860  lin.ft.  removing  and  relay- 
ing existing  8-in.   CI  pipe: 

(36)  4.000  lin.ft.  painting  traffic  stripe 
and    curbs: 

(37)  1   lot  electrical  equip.: 

(38)  1    lot   pumping   equip. 


(39)   1  lot  mi.sc.  items  o(  work. 
Total    bids    follow: 

(A)  Barrett   &    Hilp.    San 

Francisco     }152,897.10 

(B)  A.   J.   and  A.   G.   Raisch, 

S.    F 153.834.80 

(C)  MacDonald  &  Kahn  Co., 

Ltd.,     S.     F 168,127.00 

(D)  Eatnn    &   Smith,    San 

Francisco    - _  168.910.10 

Unit  bids  follow: 

(A)  (B)  (C)  (D) 

(   1)..  $.75         J2.40         $3.00  $.50 

(  2)..  1.00  1.00  4.00  1.25 

(   3)..  .50  .73  1.00  1.08 

(  4)..  .80  1.50  2.00  1.25 

(   5)..  .60  1.20  1.00  .95 


G).. 


.15 


.12 


.20 


.15 


(   7)_  2.50  1.50  3.00  2.50 

(   8)..  2.80  1.50  1.50  3.15 

(  9)..  20.00  24.00  25.00  28.00 

(10)..  20.00  27.00  30.00  28.00 

(11)..  13.00  18.00  23.00  28.00 

(12)..  13.00  9.00  12.00  10.10 

(13)..  16.50  15.00  18.00  16.50 

(14)..  16.50  15.00  16-00  16.50 

(15)..  16.20  17.80  13.50  14.50 

(16)..  36.00  60.00  40.00  50.00 

(17)..  .25  .30  .30  .28 

(18)..  .048  .045  .04  .05 

(19)..  .07  .06  .07  .07 

(20)..  .15  .15  .13  .15 

(21)..  .66  .60  .60  .70 

(22)..  12.50  12.00  15.00  25.00 

(23)..  1.20  1.10  2.00  1.40 

(24)..  1.50  1.25  2.00  1.50 

(25)..  1.80  1.70  2.00  1.70 

(26)..  2.40  2.10  4.00  2.00 

(27)..  1.10  1.05  1.50  1.20 

(28)..  1.20  1.20  1.00  .95 

(29)_  3.00  2.50  3.00  2.50 

(30)..  1.20  .72  1.00  .95 

(31)-  6.00  7.00  7.00  6.30 

(32)..  3.00  1.50  3.00  3.15 

(33).-  200.00  80.00  150.00  95.00 

(34)..  75.00  15.00  100.00  13.00 

(35)..  1.40  .50  2.00  1.70 

(36)..  .05  .03  .30  .02 

(37)..  3000.00  1.^00.00  4000.00  3700.00 

(38)..  1700.00  2100.00  3000.00  1760.00 

(39)..  1000.00  2500.00  500.00  500.00 


ORANGE  CO.,  Calif— Mundo  Engi- 
neering Co..  2305  E.  9th  Street.  Los 
Angeles,  at  $104,729.  as  previously  re- 
ported, submitted  low  bid  to  the  State 
Highway  Engineer.  State  BIdg.,  Los 
Angeles,  for  the  construction  of  an 
undergrade  crossing  under  the  tracks 
of  the  Atchison,  Topeka  &  Santa  Fe 
Railway  in  Orange  County  at  Nort- 
ham.  near  Buena  Park,  consisting  of 
two  concrete  abutments  with  wing 
walls  and  steel  plate  girder  super- 
structure; the  side  of  the  cut  to  be 
slope  paved,  and  approximately  0.86 
mile  roadway  to  be  graded  and  paved 
with  Portland   cement  concrete  pave- 

The  work  involves: 
(  1)  270  c.y.   existing  pavement   to  be 
removed- 
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(  2)  380  M.  gals,  water; 

(  3)  26,000  c.y.   rdwy.  excav.; 

(  4)   760  c.y.  struc.   exc«v. ; 

(  5)   12,200  sq.  yds.  subgrade  for  pave. 

(  6)    1,070    tons    mineral    a^g.     (plant- 
mixed  surfacing); 

(  7)  58   tons  liquid  a.-iphalt  MC-5   (do); 

(8)8  tons  liquid  asphalt  MC-2  (prime 
coat); 

(  9)  76,000  sta.  yds.  overhaul; 

(10)  6,750   c.y.   selected  Imported   ma- 
terial ; 
grade  seal); 

(12)  6,000   sq.    yd6.    preparing,    mixing 

and  shaping  shoulders; 

(13)  6  tons  liquid  asphalt  SC-2  (prime 

coat,  shoulders) ; 

(14)  72  tons  liquid  asphalt  SC-2  (road 

mix  eurf.  treatment,  shoulders); 

(15)  2.430  c.y.  Class  A  Portland  cem. 

concrete   (pavement); 

(16)  260    c.y.    Class   A   do    (curbs   and 

gutters) ; 

(17)  70  c.y.  Class  A  do  (sidewalk); 

(18)  680  c.y.  Class  A  do  (struc); 

(19)  300  c.y.  Class  A  do  (slope  paving) 

(20)  4,400  each  pavement  dowels; 

(21)  47.000  lbs.   bar  reinf.   steel; 

(22)  300,000    lbs.   structural   steel; 

(23)  3,600  lbs.   pipe  handrail; 

(24)  970  l.f.  10-in.  cast  iron  discharge 

pipe; 

(25)  70  l.f.  24-in.  reinf.  concrete  pipe; 

(26)  45  l.f.  24-in.  CMP; 

(27)  600   l.f.    laminated   guard    railing; 

(28)  1,000  lbs.   misc.   iron  and  steel; 

(29)  20   l.f.    curb  armor: 

(30)  7  each  culvert  markers; 

(31)  1   lot   waterproofing; 

(32)  1    lot  pumping  equipment: 

(33)  46  stations  finishing   rdwy.; 

(34)  46  sta.  clearing  and  grubbing; 

(35)  1  lot  misc.  items  of  work. 
The  total   bids  were: 

(A)  Mundo  Engineering  Co..   Los  An- 

geles.    $104,729.00. 

(B)  Oswald  Bros.,  Los  Angeles,  $106,- 

309.00. 

(C)  J.    B.    Haddock,    Ltd.,    Pasadena, 

$106,484.00 

(D)  Basich    Bros..       Torrance.      $107,- 

601.50. 
Unit  bids  follow: 

(A)  (B)  (C)  (D) 

(  1)  .-.  $  2.00  $  2.00  $  2.50  $  2.60 
(   2)....  1.50         1.30         1.00         1.00 

(  3)....  .40  .37  .48  .51 

(   4)....  1.00         1.10         3.50         1.05 

(   5)....  .12  .10  .10  .12 

(    6) ....  3.50         2.85         3.00         3.25 

(   7).-.  16.00       15.00       16.00       20.00 

(    8)....  20.00       23.00       24.50       20.00 

(   9).  .-  .01  .005         .005         .015 

(10)...  1.20         1.20  .75  .85 

(11)..  20.00       29.00       21.50       20.00 

(12)....  .06  .06  .10  .10 

(13)-.  12.00       15.00       15.00       15.00 

(14)....  12.00         8.50         9.00       10.00 

(15)..:.  9.00         8.50         8.65         8.50 

(16)-..  15.00       13.00       11.50       13.50 

(17)....  15.00       16.00       12.50       13.00 

(IS)....  15.00       18.00       17.00       16.00 

(19)....  10.00       16.00       16.00       15.00 

(20)....  .20  .11  .12  ,10 

(21)....  .045         .05  .05  .05 

(22)...  .071         .07  .073         .075 

(23)....  .25  .30  .26  .30 

(24)....  2.00         2.10         2.40         2.25 

(25)....  3.50         3.30         3.50         4.00 

(26)....  3.00         2.80         2.70         3.50 

(27)....  1.00         1.00         1.00         1.50 

(28)....  .20  .115         .12  .12 

(29)....  1.00         1.00         1.00  ,80 

(30)....  3.00         2.00         2.50         2.00 

(31)....  1500.00  2000.00  1400.00  1300.00 
(32)..-.  3700.00  4500.00  3700.00  3500.00 
(33)...  10.00         4.00       10.00         5.00 

(34)..  10.00         5.00       10.00         5.00 

(35)...-       1000.00  3044.50  1000.00  1000.00 

BIDS    WANTED 

SAX  JO-A^QULN  COUNTY,  Cal.— Un- 
til January  8,  2  P.  M.,  bids  will  be 
received  by  the  State  Highway  Com- 
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mission,  Sacramento,  for  about  0.25 
mile  grading  and  surfacing  with  road- 
mix  surfacing  and  constructing  a  steel 
truss  swing  bridge  across  Potato 
Slough  on  the  Lodi-Isleton  Road.  The 
span  will  be  installed  on  a  central 
concrete  pier  supported  on  a  timber 
pile  foundation:  main  span  will  be  287 
ft.  3^5 -in.  in  length  and  will  provide 
a  24-ft.  clear  roadway  and  3-ft.  side- 
walks on  each  side.  The  contract  in- 
cludes mechanical  and  electrical  in- 
stallation. 


The 


ft-ork  i 


volvc. 


(  1)  200  M.  gals,  water; 

(  2)  300  .y.  rdwy.  excav..  unclaes.; 

(  3)  885  c.y.  structure  excavation; 

<  1)  150  c.y.  ditch  and  channel  excav. 
(  5)  42,000  c.y.  imported  borrow; 

(  6)   17  sta.  flnishing  rdwy.; 

<  7>  303   c.y.    salvaged  surfacing: 

<  8)  900    tons   crush,    gravel   or   stone 

base; 
(  9)  G.5  tons  liquid  asph.  SC-2  (prime 
coat): 

(10)  845  tons  mineral  aggregated  (road 

mix  surfacing); 

(11)  43  tons  liquid  asphalt  ROMC-3  or 
ROMC-4: 

(12)  21.000  lbs.  bar  relnf.  steel; 

(13)  4S4  c.y.  Class  A  Portland  cement 

concrete  (struc); 
<14)   415  c.y.  do  (footing  blocks); 

(15)  600.000  lbs.  struc.   steel- 

(16)  242  MFBM  Douglas  fir  timber- 

(17)  11  MFBM  dense,  select,  all  heart 

structural    redwood; 

(18)  5  MFBM  select,  all  heart,  struc- 

tural redwood- 

(19)  18.500   l.f.    furnishing  Douglas   flr 

piling; 

(20)  2,900  l.f.  furnishing  redwood  do; 

(21)  441  each  driving  timber  piles; 

(22)  150  c.y.  gravel  (backflll); 

(23)  85,000  lbs.  machinery: 

(24)  1  only  operator's  house: 
'.lit  1  '"'  e'"'*-icii  equipment: 

(26)  1  lot  traffic  gates- 

(27)  1  lot  misc.  bridge' items; 

(28)  34   l.f.    12-in.   CMP; 

(29)  54  l.f.  18-in.  CMP; 

(30)  IGO  If.  laminated  guard  railing- 

(31)  160  each  guide  posts; 
'mlll\    Vr    -ew    property   fence: 
Hi)  0.04    mile    movmg    and    resetting 

property  fences: 
(34)  11  each  monuments. 

Plans    and    specifications    obtainable 
from  the  State  Hiehw,-iv  Enirineer    p 

Z' ,^2"  m*"^- ,^l"^'"'"'^°'  ^"'J  on  file 
at  the  ofBce  of  the  District  Engineer  in 
San    Francisco,    Los    Angeles,    Stock- 


sacramb:nto  COUNTT  Cal  _A 
Telchert  &  Son.  Inc.,  P  o'soxlln 
Sacramento,  at  S131.S45  30  .submitted 
lew  bid  to  the  State  Highway  Cnm- 
"ner"'  ^''":'''""<'"'o-  for  about  16.4 
pavement  with  crusher  run  ba°se  and 
resurfacing  portions  with  plant-mixed 
surface  ,n  Sacramento  Countv  be- 
tn-een  Walnut   Grove  and   Freeport. 

The  work  involves: 
(  1)  1.000  M.  gals,  water: 
(  2)  9.000  c.y.   rdwy.   excav..   unclass  - 
(  3)  23.300  c.y.   Imported  borrow- 
(  4)  85  c.v.   struc.   excav  - 
(  5)   221     stations    scarifying,     spread - 
(  (51  S7n^  r."^-  '^ompaoting  exist,  border 
I  6)  870  stations  flni-<!hing  rdwy  - 
(  7)  16.200  tons  crusher  run  base- 
(  8)  10.700    tons    mineral    aggregate 

(plant  mixed  surfacing). 
(  9)   510    tons    liquid    asphalt    MC-5    or 

(10)  47  tons  hquid  asphalt  MC-3  (seal 

coat  plant  mixed  surf  )- 

(11)  640     tons     screenings     or    coar'jp 

sand  (penetration  oil  treatment 
02)  7n"  ,„'„^'"  "i?^*".  P'^"'  "l^ed  surf  ) 
(12)70  tons  liquid  asphalt  SC-1\ 
ni^   ,,"',^"*''""on   oil   treatment): 

(13)  43  tons  liquid  asphalt  90-95  (aass 

(14)  510  tons  screenings  (3lass  B  do)- 


(15)  71,500    sq.    yds.    asphaltic    paint 

binder; 

(16)  7.5  c.y.  Class  A  Portland  cement 

concrete    (struc); 

(17)  45   c.y.   Class  A  Portland  cement 
concrete  (curbs  and  gutters); 

(IS)  1,850  lbs.   bar  reinf.   steel- 

(19)  36    l.f.    12-in.    CMP: 

(20)  1    headwaJI   removed   and   reset; 

(21)  16  l.f.   existing  CMP  cleaned  and 

relaid : 

(22)  8  l.f.  16-in.  vit.  clay  pipe; 

(23)  5.540  l.f.  laminated  guard  railing; 

(24)  1.010    l.f.    existing    guard    railing 

removed  and  salvaged: 

(25)  4  each  culvert  markers; 

(26)  356  each  guide  posts; 

(27)  133   each   existing  guide  posts  to 

be  removed  and  salvaged. 
Total  bids  follow: 

(A)  A.   Teichert   &   Son.    Inc.,    Sacra- 

mento.   J131.845.30. 

(B)  Union  Paving  Co.,  San  Francisco, 

1139,523.00. 

(C)  J.     A.    Casson,     Hayward,     J147,- 

680.50. 

(D)  Peninsula  Paving  Co,.  San  Fran- 

cisco.    J148.899.75. 
Unit    bids    follow: 

(A)         (B)         (C)         (D) 

(   1) -     J1.50     J     .60     %  2.00     i  1.50 

(  2) _ 45  .25  .70  .40 

(  3) .75  .80         1.15         1.00 

(  4) 1.50         1.00         1.50         l.OO 

(  5) 6.00         6.00         6.00       12.50 

(  6) 6.00         6.00         6.00         5.00 

(  7>.._ 2.50         3.25         2.50         3.00 

(  8) _ —        3.53         3.10         3.50         3.75 

(  9) 17.00       20.00       20.00       15.00 

(10) — 22.60       20.00       24.00       20  00 

(11) — 3.00         3.00         3.50         3  50 

(12) 15.00       12.00       14.O0       15.00 

(13) 22.00       20.00       24.00       20.00 

(H> 3.00         3.00         3.50         3.50 

(15) .025         .01  .015  03 

(16) 25.00       15.00       34.00       30.08 

(17) 18.00       15.00       25.00       15  00 

(18) .07  .08  .08  .06 

(1S> - 1.50         1.50         2.00         1.50 

(20)- 20.00       20.00       10.00       15.00 

(21) 50  .50         1.00  .5C 

(22) 2.00         S.OO         2.00         2  50 

(23) -        1.00         1.20         1.10         1.00 

(24) 10  .10  .50  50 

(25) _        2.50         2.00         4.00         2  25 

(26) 2.50         2.00         3.00         2  00 

^'27' 20  .50         1.50  .25 

CONTRACT   AWARDED 

LOS  AXGBLES  COUMTT.  Cal.— 
John  Strona.  Pomona,  at  J146.I22.50 
awarded  contract  by  the  SUte  High- 
way Coanmission.  Saoramento.  (or 
construction  of  an  undergrade  cross- 
ing under  the  tracks  of  the  A.  T.  &  S. 
F.  Railway  at  Hobart.  consisting  of 
two  steel  beam  spans  with  concrete 
deck  on  concrete  pier  and  two  con- 
crete abutments  with  wing  walls. 

CONTRACT  AWARDED 

ALAMEDA  COUNTY.  Cal.  —  A 
^i^'l'to^/""-  ""  C™^^  St..  Oakland: 
at  J49.469.oO  awarded  contract  by  the 
Slate  Highway  Commission.  Sacra- 
mento, for  the  construction  of  an  un- 
dergrade crossing  under  the  tracks  of 
the  Sacramento  Northern  Railway  at 
Mountain  Blvd..  in  Oakland,  consist- 
ing of  two  concrete  abutments  and 
steel  superstructure  and  approxi- 
mately 416  lin.  ft.  of  roadway  to  be 
graded  and  paved  with  asphalt  con- 
crete pavement. 


CONTRACT   AWARDED 

RIVERSIDE  COUNTY.  Calif  _B  G 
^^'^^ll-  Xi^  il'"->"»nd  St..  San  Diego.' 
S  ."'il--'.  *'"'""'<"'  contract  by  the 
State  Highway  Commission.  Sacra- 
mento, for  the  construction  of  a  re- 
inforced concrete  girder  overhead 
crossing  over  the  tracks  of  the 
Southern  Pacific  Company  about  2  2 
miles  west  of  Indio.  consisting  of  one 
M-It.  clear  span  and  two  45-ft  6-in 
clear  spans,  and  grading  and  paving 
w.  h  Portland  cement  concrete  0  "f 
mile  of  roadway. 


CONTRACT   AWARDED 

FRESNO    COUNTY.    Cal.    —    K      ' 
Bishop,     5017      E.       Broadway.      L 
Beach,    at    J184.766    awarded    contra 
by  the  State  Highway  Comm.ssici, 
Sacramento,    for    the    construction    - 
an  overhead  crossing  over  the  trsr'. 
of   the   A.    T.    &    S.    F.    Ry.    at    Calwa 
consisting  of  158  lin.  ft.  of  track  span 
and  twenty-eight  40-ft.  concrete  gir 
•■r  spans  on  concrete  piers  and  at , 
menta    with    timber    pile    foundatioi 
and     constructing      approaches       a.r^ 
paving  with  Portland  cement  concrf 
pavement. 


CONTRACT   AWARDED 

LOS  ANGELES  COUNTT.  Cal 
Sharp  &  Fellows  Contracting  Co.. 
Central  BIdg.,  Los  Angeles,  at  $202.- 
941.30  awarded  contract  by  the  State 
Highway  Commission,  Sacramento,  for 
the  construction  of  a  steel  and  con- 
crete overhead  crossing  over  the 
tracks  of  the  Atchison.  Topeka  and 
Santa  Fe  Railway  at  Wilmington, 
consisting  of  four  61-ft.  6-in.  spans, 
two  39-ft.  spans,  and  grading  and 
paving  approaches  with  asphalt  con- 
crete and  Portland  cement  concrete 
paving   strips. 


BIDS   REJECTED 

SHASTA  COUNTY.  Cal.— The  State 
Highway  Commission.  Sacramento,  has 
rejected  the  only  bid  received,  that  of 
i.'annon  Bros..  Compton.  at  J7.965.  for 
borings  to  be  made  at  the  site  of  the 
proposed  combination  highway  and 
railroad  bridge  over  the  Pitt  River, 
to  be  constructed  in  connection  with 
the  Kennett  Dam. 

BIDS    WANTED 

BAKERSFIELD.  Kern  Co..  Cal.— 
Until  December  16.  5  P.  M..  bids  will 
lie  receivd  by  the  Bakersfleld  City 
Council.  V.  Van  Riper.  City  Clerk, 
for  construction  of  one  reinforced 
concrete  culvert  at  24th  St.  and  Kern 
Island  Canal   in   Bakersfield. 

Plans  and  specifications  obtainable 
from  the  above  oflice.       • 


CONTRACT  AWARDED 

SANTA  BARBARA  COUNTY.  Calif. 
—Parish  Bros..  1222  N.  Cower  Street. 
Los  Angeles,  at  J12.425.50  awarded  the 
lontract  by  State  Highway  Commis- 
sion. Sacramento,  for  an  extension  lo 
a  reinforced  concrete  g-rder  bridge  on 
Las  Positas  Road  over  the  tracks  of 
the  Southern  Pacific  Company  at  San- 
la  Barbara. 


23— IRRIGATION  PROJ. 

BIDS    OPENED 

-MODESTO.  Stanislaus  Co..  Cal.— 
California  Gunite  Co..  1006  N  Syca- 
more St..  Los  Angeles,  at  J35.800.54 
submitted  Iok-  bid  to  the  Modesto  Ir- 
rigation District.  C.  S.  Abbott.  Sec- 
retary, for  construction  of  2-in.  con- 
crete lining  and  reinforced  concrete 
outlet  headwalls  in  the  canals  and 
laterals    of    the    District. 

Atlas  Constr.  Co..  Pasadena,  at  J39.- 
CS3.35   submitted    the   only   other   bid 


CONTRACT    AWARDED 

.\LL-AMER1CAN  CANAL.  Arirona- 
Oalifornia— George  Pollock  Co..  P.  O. 
Box  803.  Sacramento,  at  J700.987.70  on 
Schedules  1  and  2.  awarded  contract 
by  the  Bureau  of  Reclamation.  Yuma, 
tinder  Spec.  No.  647.  for  construction 
of  earthwork  for  the  All-American  Ca- 
nal. Stations  50  to  245.  Boulder  Can- 
yon Project.  The  work  is  located  10 
to  14  miles  north  of  Yuma. 


CONTRACTS   AWARDED 

OWYHEE  PROJECT.  Oregon-Idaho 
—J.  A.  Terteling  &  Sons.  2232  Fair- 
view  Ave..  Boise,  awarded  contracts 
by  the  Bureau  of  Reclamation.  On- 
tario,   for    construction    of   earthwork 
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and   structures   on    Uie   Owyhee    Proj- 
ect, as  follows; 

Spec.  No.  723-D— $19,39,';. 50. 

Spec.  No.  724-D— $15,076.00. 

Si.ec.  No.  733-D— $17,221.15. 

aJ^^rSTREET^LIGHTlNG 

BIDS  OPENED 

SAN  KKANCISCO.— The  Enterprise 
Founilry  Corp.,  2902  I9th  St..  at  J7,- 
508.70  submitted  low  bid  to  T.  A. 
Brooks.  Purchaser  of  Supplies.  City 
Hall,  under  Bid  No.  1474.  for  furnish- 
ing ninety  20-ft.  metal  street  lighting 
standards. 

Complete  bids  follow: 

Enterprise  Foundry  Corp $7,508.  lO 

Taper   Tube   Pole   Co 8.366.17 

Union    Metal    Co - 9.038.25 

Bids  held  under  advisement. 

BIDS   OPENED 

SAN  FRANCISCO— H.  S.  Tittle  Co.. 
S5  f.ilumliia  Square.  San  Francisco, 
at  S-'iSei  submitted  low  bid  to  the 
Public  Utilities  Commission,  City 
Hall,  under  Airport  Contract  No.  36, 
•onstruction  of  a  lighting  system 
for  landing  field  extension,  San  Fran- 
cisco   Airport, 

The   work    consists    of    the    removal 
of  the  existing  lighting  units  and   ca. 
ble   now   located  between   the   present 
landing    field   and    the   field    extension 
to   be   illuminated;   construction   of   15 
white   and   green   boundary   light 
s-    construction    of    15    obstruction 
lights  located  on  top  of  levee  and  ad- 
jacent   to   boundary   light    units;   con- 
ruction  of  one  concrete   transformer 
vault  and  appurtenant  work;  furnish- 
ing   and    installing    two     floodlighting 
nits  on  top  of  the  transformer  vault; 
■.i-stallation  of  wiring  and  cable  to  con- 
nect  the   floodlights  with   transformer, 
onnect   the  boundary   lights   to   be 
installed   with    the    existing   boundary 
light   cables    and    to    the    transformer 
vault    and   to   connect   the   obstruction 
lights    to    be    installed    with    adjacent 
boundary  lights,   and  moving  one  ex- 
sting  floodlight. 
Complete  bids  follow: 

H.  S.  Tittle  Co..  Inc $5664 

Abbett     Electric     Co 6922 

American    Electric   Constr.   Co 6970 

Underground  Const.  Co..  Berkeley  5992 

H    C.   Reid  &  Co -. ...  S050 

R.    Flatland   --  "jO 

Enterprise   Elec.    Works 65Za 

All  bidders  of  San  Francisco  unless 
otherwise   noted. 

25— MACHINERY  AND 
EQUIPMENT 

CONTRACT    AWARDED 

S\N  FRANCISCO  —  Shirar- Young 
Co  ,  1450  Van  Ness  Ave.,  at  $2778 
awarded  contract  by  T.  A.  Brooks, 
Purchaser  of  Supplies,  City  Hall,  un- 
der Bid  No.  1471.  for  furnishing  and 
installing  in  San  Francisco  General 
Hospital  six  refrigerating  machines, 
built    to    specifications. 

BIDS   OPENED 

RAN  FRANCISCO— George  Griffall. 
1532  California  St.,  Mountain  View, 
at  $87.  discount  2%  10  days,  submitted 
low  bid  to  the  Bureau  of  Public  Roads, 
807  Sheldon  Bldg,,  San  Francisco,  for 
hauling  Government-owned  equipment, 
onsisting  of  one  75  hp.  Allis-Chal- 
iners  tractor  with  bulldozer  mountings 
and  one  Gallon  scarifier,  approximate 
Wt.,  14  tons;  from  the  Government 
road  camp  approximately  30  miles 
•west  of  Willows  on  the  Willows-  Co- 
vello  Road  to  the  Bureau  of  Public 
Roads  Equipment  Depot  at  Govern- 
ment Island. 

Complete    bids   follow: 
George    Griffall,    Mountain    View.    $87. 

2%  10  days. 
Converse   Direct   Delivery.   San   Fran- 

.     Cisco.   $100.   2%    10  days. 


Bettencourt  &  Warren,  Hayward,  $115 

net, 
Epperson    Drayage      Co..       Woodland. 

$135.   1%    10  days. 
C.   Mankel.   Sacramento.  $137.    V4%    10 

days. 
Bigge    Drayage    Co..    San    Francisco. 

$175.   net. 
Thomas    Rigging    Co..    Oakland.    $180. 

net. 
G    W.  Thomas  Drayage  &  Rigging  Co., 

San   Francisco.    $199.80.    net. 
Thompson       Bros..      San       Francisco. 
$232.35. 


26 RAILROADS 

CONTRACT   AWARDED 

.siAN  FRANCISCO.— Eaton  &  Smith. 
715  Ocean  Ave.,  at  $41,150  awarded 
contract  bv  the  Public  Utilities  Com- 
mission. City  Hall,  under  Municipal 
Railway  Contract  No.  170,  for  the  re- 
construction   of    Union    Street    tracks. 

Complete  bids  published  Dec.  3. 


28  —  FIRE  EQUIPMENT 


December    13,    1935 
CONTRACT    AWARDED 

KUREKA,  Humboldt  Co.,  Cal.— 
Ahrens-Fox  Co.,  at  approximately 
$G635  awarded  contract  by  the  Eureka 
City  Council  for  furnishing  a  new 
lire  engine.  28 

29— STREETS   AND    HIGH- 
WAYS 

BIDS    WANTED 

SONORA,  Tuolumne  Co.,  Cal,— Un- 
til December  20.  8  P.  M..  as  previous- 
ly reported,  bids  will  be  received  by 
the  Sonora  City  Council.  J.  V.  Wulft, 
City  Clerk,  for  paving  streets  in  the 
city.    Estimated  cost.  $33,380. 

The  work  involves: 

(1)  300  c.y.  excavation; 

(2)  100.000   s.f.   shaping  and  preparing 

streets ; 

(3)  Installing  120  I.f.  12-in.  corrugated 

culvert  pli>e: 

(4)  3  c.y.   concrete  in  end  walls; 
C5)  5.800  tons  oiled  rock  surfacing. 

NOTE;  Items  3  and  5  will  be  fur- 
nishing by  the  City  of  Sonora.  Item 
3  will  be  furnished  fob  Sonora  rail- 
road depot,  and  Item  5  fob  Hales  & 
.Symons  bunkers  near  the  railroad  de- 
pot. 

The  PWA  has  allotted  a  grant  of 
45%  of  the  total  estimated  cost. 

Robert  Thorn,   city  engineer. 

BIDS  WANTED 

LOS  ANGELES  COUNTY.  Cal,— Un- 
til Dec.  23,  2  P.  M..  bids  will  be  re- 
ceived by  the  Division  of  Highways. 
S.  V.  Cortelyou,  District  Engineer, 
State  Bldg.,  Los  Angeles,  for  excavat- 
ing and  backfilling  with  sand  drainage 
sumps  about  IJ-;  miles  northwesterly 
and  VA  miles  southeasterly  of  Nor- 
walk,  Los  Angeles  County. 

The  work  involves; 

(1)  3.200  c.y.  excavation: 

(2)  3,400   c.y.    sand   backfill   in   place. 
Plans    and   specifications    obtainable 

from  above  office.  J 

IMPERIAL  COUNTY.  Calif.— R.  E. 
Hazard  &  Sons,  2548  Kettner  Blvd., 
San  Diego,  at  J4S.505  submitted  low- 
bid  to  the  State  Highway  Engineer. 
State  Bldg.,  Loe  Angeles,  for  about 
:'.s  miles  grading,  surfacing  with  grav- 
el and  road-mix  surface  treatment  ap- 
plied thereto;  and  a  timber  bridge  and 
structure  to  be  constructed,  in  Im- 
perial County  between  three  miles 
east  of  Nmperlal  and  one  -  half  mile 
east   of  Brawley, 

The  work  involves: 
(   1)  18    sta.    clearing     and     grubbing 

right   of  way; 
(  2)  1.030  M  gals,  water; 


(  3)  3.800  cu.yds.  roadway  excBv.  un- 
classified; 

(   4)  226  cu.yds.   struc.   excav.; 

(  6)  14.000    cu.yds.    Imported    borrow; 

(  6)  515  stas.  finishing  roadway; 

(  7)   8.000    cu.yds.    gravel    surfacing; 

(  S)   730  tons  llq.   asphalt  SC-2; 

(  9)  114.400  sq.  yds.  preparing,  mix- 
ing,   and   shaping   roadbed; 

110)   500  lbs.   bar  relnt.  steel; 

(11)  15  cu.yds.  class  A  Portland  cent. 

concrete  (structures); 

(12)  126  lin.fl.   IS-ln.   In  CMP; 

(13)  48  lin.ft.   3G-ln,   CMP; 

(14)  64    lin,ft,    24-ln,    CMP    (Siphons); 

(15)  40    each    culvert    markers; 

(16)  62    each    monuments; 

(17)  2    miles   fence    moved   and   resc*; 
(IS)   15.4     MFBM     Redwood     timber.. 

dense,    select,    all    heart,    struc- 
tural  grade; 

(19)  7    MFBM    Redwood    timber,    se- 

lect, all  heart,  structural  grade; 

(20)  1.100     Un.ft.     furnishing    treated 

Douglas  fir  piles; 

(21)  48   each   driving   timber  plica: 

(22)  1   removing  exist,    timber  bridge 
Total  bids  follow: 

(A)  R.  E.  Hazard  &.  Sons.  San  Diegc. 
$45,505.00. 

(B)  Oswald  Bros.  Los  Angeles.  $48.- 
707.25. 

(C)  V.  P..  Dennis  Const.  Co..  San  Di- 
ego.   $53,282.50. 

(D)  Geo.  Herz  &  Co..  San  Bernardino, 
$59,454.60. 

The  unit  bids  follow: 

(A)  (B)  (C)  (D) 

(1)  $     5.00  %  15.00  $     5.00  $  10.00 

(  2) 1.60         3.00         1.50         1.00 

(   3) 50  .60  .40  .55 

(  4) 2.00     .    1.75         1.00         2.00 

(  5) 55  .38  .65  .55 

(   6) 6.00         1.50       10.00       14.00 

(   8) 1.33         1,60         1.60         2.50 

(   8) 12.00       13.00       12.00       11.60 

(   9) 045         .05  .09  .045 

(10) 10  .06  .15  .10 

(11) 30.00       25.00       25.00       30.00 

(12) 2.50         2.00         2.25         2.30 

(13) 7.50         5.00         6.00         5.85 

(14) 4.00         4.00         6.00         5.25 

(16) 3.00         3.00         2.00         3.00 

(16) 3.00         3.50         3.00         3.00 

(17) 175.00  375.00  300.00  400.00 

(18) 90.00  100.00  100.00  120.00 

(la) 90.00  100. CO  100.00  120.00 

(20) .60  .65  .55  .70 

(21) 22.00       12.00       10.00       21.00 

(22) 100.00     100.00     200.00     200.00 


LOW    BIDDER 

KERN  CO..  Cal.— Oilfields  Trucking 
Co..  Box  751.  Bakersfield.  at  $5,215 
submitted  low  bid  to  the  Division  of 
Highways.  S.  W.  Lowden.  District  En- 
gineer, Bishop,  for  applying  road-mix 
surface  treatment  on  about  5  miles 
in  Kern  County,  between  two  miles 
snnthwe.st  nf  Searles  and  Rademacher. 

BIDS   WANTED 

SAN  JOSE.  Santa  rnara  Co..  Cal — 
Until  December  23.  5  P.  M.  (to  be 
opened  at  8  P.  M.)  bids  will  be  receiv- 
ed by  the  San  Jose  City  Council. 
John  J.  Lynch.  City  Clerk,  for  resur- 
facing of  South  Market  Street  and  of 
South  First  Street  to  the  city  llmitts. 
Estimated  cost,   $28,321. 

The  work  involves: 

(1)  4040  tons  2-in.   asphaltic  concrete 

gravel    surface ; 

(2)  504    tons    1-in.    to    3-In.    asphaltic 

concrete    leveling    course; 

(3)  35,302  sq.   yds.   existing   pavement 

base  to  be  treated  with  asphaltic 
paint   binder: 

(4)  One  Portland  cement  concrete  in- 

let for  17-ln.  grate; 

(5)  14  lin.  ft.  8-In.  vitrified  pipe  drain 

(6)  317.714     sq.     ft.     existing    asphalt 

surface  only,  to  be  removed: 

(7)  (Alt.    to    Item    3)    35,302    sq.    yds. 

existing    pavement    base    to    be 
treated   with    emulsified   asphal- 
tic paint  binder. 
Plans    and    specifications    obtainable 


24 


PACIFIC    CONSTRUCTOR 


from   the   office   of   City   Engineer  W. 
L.  Popp.  •  '9 


SAN  BERNARDINO  COUNTY,  Cal. 
— Basich  Bros..  20550  Normandie  Ave.. 
Torrance,  at  $130,717,  as  previouisly 
reported,  submitted  low  bid  to  the 
State  Highway  Engineer.  State  BldK.. 
I.,Ds  Angeles,  for  4.7  miles  grading  and 
applying  road-mix  surface  treatment 
in  San  Bernardino  County,  between 
the  westerly  boundary  and  Route  59. 

The  work  involves: 
(  1)  .39    acres    clearing    and    grubbinu 

right  of  way; 
(   2)   6  G30    M    gals,    water; 
(  3)  221,000     cu.yds      roadw.ay     excav. 

unclass 
(  4)  310, 000  sia.  yds.  overh.aul: 
(  5)  9.100  cu.yds.  struc.  excav.! 
(  6)  250  sta.  finishing  roadway; 
(  7)  530  tons  liq.  asphalt  SC-2: 
(  S)   57,400    sq.yds.    preparing,    mixing. 

and  shaping  roadbed; 
(  9)  61     tons    liq.    asphalt    90-95    (seal 

coat); 

(10)  720    tons   screenings    (seal    coat): 

(11)  620  cu.yds.   class  A   Portland  ce- 

ment  concrete    (strucs.); 

(12)  6    cu.yds.    class    F    Portland    ce- 

ment  concrete    (railing); 

(13)  87.200    lbs,    bar    reinf.    steel 

(strucs.) ; 

(14)  3,300  lbs.  structural  steel; 

(15)  42  cu.  yds.  rubble  masonry; 

(16)  422    lin.ft.    S-in.    CMP; 

(17)  2,052   lin.ft.    24-in.   CMP; 

(18)  184   lin.ft.  3G-in.   CMP: 

(19)  17  each   spillway  assemblies; 

(20)  64   lin.ft.    existing  CMP  removed 
and   salvaged; 

(21)  427  lin.ft.  lam.  guard  railing; 

(22)  87  each  culvert  markers; 

(23)  710    each    guide    posts; 

(24)  60   each    monuments   complete    in 

place. 
The  total  bids  were: 

(A)  Basich   Bros..    Torrance.    $130,717, 

(B)  Gibbons     &    Reed     Co.,    Burbank, 

$144,234,90, 


SONOMA  COUNTY — 1.8  mi.  Grade  &  Surface— (STATE) 


(C) 

J.    E.    Haddock,    Ltd.,    Pasadena, 

$153,012.10 

(D) 

V.    R.    Dennis    Constr.    Co 

.     San 

Diego,    $1 

58,153.50 

Un 

it  bids  follow: 

(A) 

(B) 

(C) 

(D) 

(  1). 

..   $230.00 

$250,00 

$275.00 

$150.00 

(   2). 

.65 

.SO 

.70 

.70 

(   3). 

.26 

.355 

.35 

.34 

(  4). 

.005 

.005 

.01 

.02 

(  5). 

2.00 

.50 

1.00 

1.00 

(  6). 

8.00 

4.00 

10.00 

10.00 

(   7). 

10.00 

10.00 

11.50 

11.00 

(  8). 

.04 

.06 

.10 

.10 

(   9). 

..       21.00 

23.00 

25.00 

25,00 

(10). 

4.00 

3.60 

4.80 

4.50 

(ID- 

-.       18.00 

25.00 

20.00 

30.00 

da). 

40.00 

50.00 

75.00 

75.00 

(13). 

.04 

.05 

.05 

.05 

(14). 

.20 

.11 

.10 

.25 

(15). 

20.00 

20.00 

20.00 

15.00 

(16). 

1.00 

1.00 

.90 

.150 

(17). 

3.00 

2.80 

2.70 

4.00 

(IS). 

4.50 

4.25 

5.10 

7.00 

(19). 

..       15.00 

12.50 

15.00 

15.00 

(20). 

1.50 

.50 

1.00 

1.00 

(21). 

1.50 

.90 

1.00 

1.50 

(22). 

1.50 

1.50 

2.00 

2.00 

(23). 

1.50 

1.50 

2.00 

2.00 

(24). 

1.50 

2.50 

3.00 

3.00 
29 

CONTRACT   AWARDED 

WHITE  PINE  COUNTY,  Nev,— Pa- 
cific Const.  Co..  334  Stockton  St..  San 
Francisco,  at  $48,505.05  submitted  low 
bid  and  awarded  contract  by  Nevada 
State  Highway  Directors,  Robert  A, 
Allen,  State  Highway  Engineer,  Car- 
son City,  for  the  construction  of  a 
portion  of  the  State  Highway  Systtm 
in  White  Pine  County,  Route  4,  Sec- 
tion B3.  within  the  city  of  Ely,  a 
length  of  approximately  0.S8  mile. 

George  French.  Jr..  Stockton.  Calif  . 
at  151.349.80  submitted  second  low  bid. 


SONOMA  COUNTY.— N.  M.  Ball 
Sons  Co..  P.  O.  Box  404.  Berkeley,  at 
SC0.S56.70.  submitted  low  bid  to  the 
State  Highway  Commission,  Sacra- 
mento, (or  about  l.S  miles  of  grad- 
ing and  surfacing  with  crusher 
run  base  and  bituminous  macadam 
in  Sonoma  County  between  Stony 
Point  Road  and  Cotati. 

The  work  involves: 
(   1)   Clearing    and    grubbing    right    of 

way: 
(  2)  200  M    gals,  water: 
(  3)  36.500  c.y.  rdwy.  excav.,  unclass.; 
(  4)  400  c.y.  ditch  excavation; 
(  6)  850. eeo  sta.  yds.  overhaul; 
(  fi)  2,100  c.y.   struc.   excav.; 
(  7)  95  sta.  finishing  rdwy.; 
(  S)  60  c.y.  existing  concrete  to  be  re- 
moved  and  disposed  of; 
(  9)  6.500  tons  crusher  run  base; 

(10)  3.150   tons  broken  stone   (bitumi- 

nous macadam); 

(11)  140   tons  liquid  asphalt  90-95   (dol 

(12)  50    tons    liquid    asphalt   SC-IA 

(shoulders): 

(13)  750  c.y.  Class  A  Portland  cement 

concrete  (struc); 


(  2) 
(  3) 
(  4) 
(  5) 
(  6) 
(  7) 
(  S) 
(   9) 


(14)  79.000  lbs.  bar  relnf.  steel- 
do)  170  I.f-   12-in.  CMP: 

(16)  1.140   I.f.    18-in.   CMP: 

(17)  50  If.  36-in.  CMP; 

118)  800  I.f.  8-in.  perf.  metal  pipe; 

(19)  140      c.y.      rock      filling      material 

(underd rains) : 

(20)  76   each    culvert   markers: 

(21)  1.2  miles  barbed  wire  fence: 

(22)  2.1  miles  woven  wire  fence; 

(23)  16  each  fence  gates; 

(24)  28  each  monuments 

Total  bids  follow 

(A)  N.    M.    Ball    Sons    Co., 

Berkeley     $60,856.78 

(B)  Union   Paving  Co.,    S,   F,   63,639,50 

(C)  C,   F.   Fredericksen  & 

Sons.    Lower    Lake    66.672.00 

(D)  Pacific  States  Constr.  Co.. 

San    Francisco    „ 73.717.50 

(E)  C.    W.    Caletti    &    Co.. 

San   Rafael   76.579.00 

(F)  Granfield-Farrar    &    Car- 

lin.  San  Francisco 77.402.50 

(G)  A.  G.  Raisch.  San  Fran- 

cisco      77.825.50 

Unit  bids  follow: 


$2000.00 

$1000.00 

$1000.00 

$1500.00 

$750.00 

$3500.00 

$600  00 

l..iO 

2.00 

2.00 

3.00 

1.50 

1.00 

3.00 

.31 

.26 

.25 

.40 

.35 

.35 

.40 

.90 

.50 

.60 

1.00 

1.50 

1.00 

1.00 

.003 

.005 

.005 

.005 

.•01 

.01 

.01 

1.30 

1. 00 

.90 

1.10 

1.50 

1.50 

1.00 

5.00 

6-00 

5.00 

5.00 

12.00 

10.00 

lO.OD 

6.00 

6.00 

5.00 

2.50 

3.00 

16.00 

6.00 

1.60 

2.00 

2.00 

2.30 

2.35 

2.00 

2.00 

1.S5 

2.00 

2.50 

2.50 

2.50 

1.90 

2.20 

16.00 

20.00 

17.00 

18.00 

24.00 

19.50 

20.00 

13.00 

14.00 

12.00 

15.00 

17.00 

14.00 

14  00 

15.00 

16.00 

20.00 

18.00 

14.00 

20.00 

22.00 

.05 

.05 

.05 

.05 

.05 

.05 

.0475 

1.26 

1.50 

1.25 

1.25 

2.00 

1.35 

1.20 

2.00 

2.00 

2.00 

1.70 

2.60 

l.SO 

1.60 

5.00 

5.25 

5.00 

5.00 

5.00 

5.00 

5.00 

.90 

1.10 

1.00 

1.00 

1.30 

1.00 

1.10 

2.75 

3.50 

3.00 

2.00 

2.50 

1.75 

2.50 

2'50 

2.00 

1.50 

2.50 

3.00 

2-00 

1.50 

500.00 

500.00 

450.00 

400.00 

4.50.00 

400.00 

600.00 

700.00 

600.00 

600.00 

65000 

640.00 

500.00 

650.00 

16.00 

16.00 

15.00 

IS.OO 

20.00 

20.00 

16.00 

3.00 

3.00 

2.50 

3.00 

4.00 

3.00 

2.50 

NAPA  COUNTY— 6.3  Mi.  Grade  And  Bridge— (State) 


NAPA  COUNTY.  Cal.— Union  Pav- 
ing Co..  624  Call  Bldg..  San  Francisco, 
at  SG7..i2.1  38  submitted  low  bid  to  the 
Stale  Highway  Commission.  Sacra- 
mento, for  about  6.3  miles  grading 
and  constructing  a  bridge  in  Napa 
County,  between  St.  Helena  and 
Larkmead   Station. 

The  work  involves: 
(  1)  166    stations    clearing   and    grub- 
bing right  of  way; 
(  2)  52.000  c.y.  rdwy.  excav.; 
(  3)  1.675    c.y.    struc.    excav.. 
(  4)  27.400  lbs.  bar  reinf.  steel; 
(  5)   322  c.y.  Class  A  Portland  cement 

concrete   (struc): 
(  6)  97  c.y.  Class  A  do  (footing  blocks) 
(  7)  1.5  MFBM  dense,  select,  all  heart 
structural  redwood: 

(A)  (Bl 


(   S)  1.03S  I.f.   12-in.  CMP: 
(  9)  148  I.f.  15-ln.  CMP; 

(10)  158  If.  IS-in.  CMP; 

(11)  250   If.   24-in.   CMP; 

(12)  64   I.f.   36-in.   CMP; 

(13)  120  I.f.   CMP  clean  and   relay. 
Total  bids  follow: 

(A)  Union  Paving  Co..  San  FranciE( 

$67,523.58. 

(B)  Pacific    Stales    Constr.    Co..    S 

Francisco.     $S2,722.60. 

(C)  Bodenhamer  Constr.  Co..  Oa 

land.  SS6.S67.00. 

(D)  Heafey-Moore  Co..  Oakland.  $8 

313.70. 

(E)  Granfleld-Farrar    &    Carlin,    S 

Francisco.     $89.44400 

(F)  .Tack  A.  Casson.   Hayward.  S89.- 
Unit  bids  follow: 


$65.00       $100.00  $50.00       $115.00       $150.00       $110.00 


.61 

.95 

1.10 

.90 

.95 

2.50 

2.30 

3.00 

2.00 

1.50 

.09 

.05 

.05 

20.00 

18.00 
105.00 

300-00 

200.00 

100.00 

90.00 

2.00 

1.20 

2.00 

2.45 

1.35 

3.00 

1.50 

2.50 

2.50 

1.60 

5.00 

1.75 

3.00 

2.70 

1-SO 

8.00 

2.75 

4.00 

3.60 

2-70 

10.00 

5.00 

7.00 

6.00 

5.00 

3.00 

.70 

1.00 

3.00 

l.OO 

PACIFIC    CONSTRUCTOR 
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VKiNTURA  COUNTY,  Cal.— Oswald 
Bros.,  3C6  E.  68th  St.,  Los  Angeles. 
at  $51,208.90.  as  previously  reported, 
submitted  low  bid  to  State  Hishway 
Engineer.  State  Bldg..  Los  Aneeles, 
for  about  &.9  miles  grading  and  sur- 
facing with  plant-mixed  surfacing  in 
Ventura  County,  between  Somis  and 
Satlcoy. 

.    The  work  involves: 
(  1)   314  stations  clearing  &  grubbing 

right  of  way: 
(  2)  500  M.  gals,  water: 
(  3)  22,000  c.y.  rdwy.  excav.,   unclass. 
(  4)  600  c.y.  struc.  excav.; 
(  6)  130    c.y.    ditch    and    chanr.el    ex- 
cavation: 
(  6)  1,210,000   sta.   yds.   overhaul; 
(  7)  314  stations  finishing  rdwy.; 
(  8)  6.300    tons    mineral   aggregate 

(plant-mixed    surfacing); 
(  9)   300    tons    liquid    asphalt    MC-5    or 
MC-Extra    Heavy    (plant    -    mixed 
surfacing) ; 

(10)  IG   tons  liquid  asph,   MC-2   (prime 

coat,  plant-mixed  surfacing); 

(11)  31.000  sq.  yds.  asph.  paint  binder 

(12)  250  c.y.  Class  A  Portland  cement 

concrete   (struc); 

(13)  24,000  lbs.  bar  reinf.  steel; 


(14)  40  c.y.  Portland  cement  mortar; 

(15)  100    l.f.    135x60. 5-lnch    multi-plalc 

CM  arch; 
(10)   130   I.r.    18-ln.   CMP: 
(17)   00    l.f.    24-ln.    CMP. 
(IS)   44   l.f.   30-ln.   CMP:' 

(19)  208   l.f.    laminated    guard    railing; 

(20)  38   each   culvert   markers; 

(21)  140  each  guide   posts; 

(22)  134    c.y.    removing  and   disposing 

of  concrete. 
The  total  bids  were; 

(A)  Oswald  Bros..   Los   Angeles.   S51.- 

208.90. 

(B)  Basich  Bros.,  Torrance.  $52,808. 

(C)  Southwest     Paving    Co.,     Roscoe. 

$58,409.10. 

(D)  A.    S.    Vinnell    Co..    Los    Angeles. 

$59,801. 

(E)  C.   P.   Robbins,   Los  Angeles,   $61,- 

059. 
Unit  bids  follow: 

(A)        (B)        (C)        (D)        (B) 


(  4).. 

(  5).. 

(  6).. 

(  7)  . 


(  8).. 

2.73 

2.25 

2.30 

3.35 

2.50 

(   »),. 

18.50 

18.00 

13.00 

14.60 

16.00 

(10).. 

25.00 

18.00 

26.00 

16.00 

25.00 

(11).. 

.02 

.03 

.03 

.02 

.00 

(12).. 

20.00 

20.00 

27.00 

22.00 

26.00 

(13).. 

.05 

.06 

.06 

.05 

.05 

(14).. 

25.00 

30.00 

24.00 

25.00 

16.00 

11.-,).. 

25.00 

27.00 

24.15 

22.50 

30.00 

(16).. 

1.83 

2.00 

2.30 

1.50 

2.00 

117).. 

3.00 

2.76 

3.00 

3.00 

2.60 

(IS).. 

3.75 

3.25 

3.40 

4.00 

3.00 

(19).. 

1.40 

2.00 

1.25 

1.50 

2.00 

(20).. 

3.00 

2.00 

2.50 

3.00 

1.50 

(21).. 

2.50 

2.00 

2.70 

3.00 

1.60 

(22).. 

6,00 

lO.OU 

3.50 

5.00 

3,00 

CONTRACT   AWARDED 

CLARK  COUNTY.  Nevada.— I'acifio 
Const.  Co..  334  Stockton  Street.  Sar. 
Francisco,  at  $83,860.40  submitted  low 
hid  and  awarded  contract  by  Nevada 
State  Highway  Directors.  Robert  A. 
Allen.  State  Highway  Engineer,  Car- 
son City,  for  the  construction  of  a  por- 
tion of  the  State  Highway  System  in 
Clark  County,  within  the  City  of  Las 
s.   a   length  of  approximately  2.5 


liles. 


3.00     10. on       4.00 


SAN  BENITO  CO.— 3.1  mi.  Grade,  Surf.,  &  Bridge— (State) 


SAN  BENITO  COUNTY.  —  Union 
Paving  Co..  624  Call  Bids.,  San  Fran- 
cisco, at  $85,187.20.  submitted  low  bid 
to  the  State  Highway  Commission. 
Sacramento.  for  about  3.1  mile 
of  grading  and  surfacing  with  road- 
mix  surfacing  on  selected  material 
base  and  constructing  a  timber  bridge 
in  San  Benito  County,  between  Bear 
Valley  and  one  mile  north  of  Willow 
Creek. 

The  work  involves; 
(  1)  165    stations    clearing    and    grub- 
bing right  of  way; 
(   2)    220  M.  gals,  water;' 
t  3)   145,000  c.y.  rdwy.  excav.,  unclass. 
(  4)   4S0.00U    sta.    yds.    overhaul; 
(   5)  2.050  c.y.  struc.  excav.; 
(  6)  2.100   c.y.   ditch   and   channel   ex- 
cavation; 
(  7)   165  sta.  finishing  rdwy.: 
(  8)   3.500  c.y.   selected  material  base; 
(  9)   3.SC0  c.y.  mineral  aggregate  (road 


liquid  asphalt  SC-2   (seal 


t): 


rubble 


ry; 


254   l.f.   S-in.   CMP: 

1.182   l.f.    IS-in.    CMP; 

2S6   l.f.    24-in.   CMP; 

90  l.f.  30-ln.  CMP; 

166   l.f.    30-in.    CMP.    (12   gauge); 

206  l.f.   36-in.   CMP- 

188  l.f.  48-in.   CMP.    (8  gauge); 

60    l.f.    90-inch    multi-plate    CMP 

(512-18); 
5   c.y.    Class   A   Portlantl    cement 

concrete   (culvert  paving): 
13  each  spillway  assemblies: 
700  l.f.  laminated  guard  railing; 
35  each  culvert  markers: 
323  each  guide  posts; 
3.5  miles  new  property  fence; 
12  each   drive  gates: 
400   l.f.    bank    protection    fence; 
2.000  sq.    yds.    paved  gutters  and 

inlet  aprons; 


74 


c.y.   Class  A   Portland   cemc 

ncrete  (deck  slab); 

z.y.  Class  B  do  (pedestals); 


I  (34)  5,000   lbs.   bar  reinf.   steel; 

(35)   13  MFBM  redwood  timber,  dense. 
I  select,  all  heart  struc.  grade; 

I  (36)  19  MFBM  redwood  timber,  select, 
all  heart  struc.  grade. 
Total    bids    follow: 

(A)  Union  Paving  Co..   S.P.  $85,187.20 

(B)  J.   L.   Conner.   Monterey..  85.950.60 

(C)  Young  &   Son   Co..    Ltd.. 

Berkeley    _ 88,391.00 

(D)  Hemstreet    &     Bell. 

Marysvllle     91,925.70 

(E)  C.    F.   Fredericksen   & 

Sons,   Lower  Lake  92.034.25 

(F)  M.    J.    B.   Constr.   Co.. 

Stockton     93,725.25 

(G)  A.  Teichert  .Si  Son,   Inc.. 

Sacramento    94.102.10 

(H)   Peninsula    Paving    Co.. 

S.     F 94.500.75 

(I)  Heafey-Moore    Co..    Oak- 
land     100,272.90 

(J)  Gibbons  &   Reed   Co.. 

Burbank     101,295.00 

(K)  Chas.    Harlowe.    Jr.. 

Oakland     108.436.00 

Unit    bids    follow: 


(  1) 
(  2) 
(  3) 
(   4) 


(12) 
(13) 
(14) 
(15) 
(16) 
(17) 
(IS) 
(19) 
(20) 
(21) 
(22) 


(28) 
(29) 
(30) 
(31) 
(32) 
(33) 
(34) 
(35) 


(A) 

$25.00 

2.00 


1.00 
1.30 
15.00 
15.00 
15.00 
16.00 
1.25 
2.50 
2.25 
4.25 
5.50 


2.50 
2.50 
450.00 
16.00 
5.00 
1.25 
3.00 
20.00 
25.00 
.07 


1.00 

.75 

5.00 

1.00 

1.00 

15.00 

15.00 

15.00 

15.00 

1.00 

2.25 

2.85 

3.75 

4.50 

5.25 

9.50 

20.00 

15.00 

15.00 

1.00 

1.80 

1.00 

600.00 

15.00 


.70 

5.00 

1.50 

1.30 

14.35 

14.35 

20.00 

14.00 

1.00 

1.80 

2.60 

3.00 

3.80 

4.75 

9.25 

18.00 

15.00 

15.00 

1.15 

2.25 

2.00 

550.00 

22.00 

4.00 

.60 

3.00 

22.50 

22.50 


(D) 

$40.00 
2.00 


.60 

5.00 

1.00 

1.51) 

14.00 

20.0(1 

20.00 

16.00 

1.10 

1.75 

2.00 

3.2.1 

4.00 

4.75 

10.50 

17.00 

20.00 

15.00 

1.10 

2.00 

1.90 

500.00 

15.00 

4.00 

.50 

3.00 

20.00 

21.50 


(B) 

$30.00 

2.00 


5.00 
.50 
1.60 
15.00 
15.00 
15.00 
10.00 
1.00 
2.00 
3.0O 
4.00 
4.50 
5.00 
6.50 
18.00 
20.00 
15.00 
1.25 


2.50 
15.00 
17.00 


2.00 

1.50 

5.00 

.73 

U04 

11.00 

11.00 

11.00 

20.00 

1.00 

2.45 

3.15 

3.70 

4.45 

5.26 

lO.OO 

16.00 

20.00 

17.00 

1.25 

1.75 

2.00 

560.00 

20.00 

1.50 

.50 

3.0O 

20.00 

20.00 


(G) 

$22.00 

2.60 

.29 

.005 

1.00 

1.00 

5.00 

1.26 

1.45 

14.30 

20.00 

20.00 

17.00 

1.00 

2.00 

3.00 

3.50 

4.60 

5.50 

12.00 

20.00 

25.00 

17.00 

l.OO 

2.50 

2.00 

600.00 

20.00 

5..30 


3.50 
20.00 
23.00 


(H) 

$30.00 
1.60 


.60 

5.00 

1.00 

1.25 

16.00 

16.00 

20.00 

16.00 

1.00 

1.75 

2.60 

3.00 

4.00 

5.00 

10.00 

18.00 

18.00 

15.00 

1.00 

2.25 

2.00 

450.00 

20.00 

3.50 

1.00 

3.00 

16.00 

20.00 

.07 


(I> 


.50 
.50 
20.00 
15.00 
15.00 
24.00 
1.00 
1.60 
2.35 


17.50 
20.00 
12.00 


1.00 
2.50 
20.00 
20.00 


(J) 


1.80 
11.50 
11.50 
11.50 
20.00 
1.00 
1.75 
2.50 
3.00 
4.00 
4.50 
10.00 
17.50 
14.00 
12.00 
.90 
1.50 
1.50 
450.00 
18.00 
4.00 
.75 
2.50 
17.00 
20.00 


(K) 

$40.00 

2.50 


5.00 
2.00 
1.90 
13.00 
13.00 
33.00 
1.00 
1.30 
2.30 
3.20 
4.20 
5.00 
6.30 
11.50 
17.55 
20.00 
15.00 
1.00 
1.00 
1.00 
200.00 
15.00 
5.60 
.60 


(36)     100.00 
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ACiFlC    CONSTRUC':OR 


ai)  640 

(18)  202 

(19)  IS  l.f. 

(20)  166   l.f. 


MODOC  COUNTY,  Cal.— C.  F. 
Frederickson  &  Sons,  Lower  Lake,  at 
579.233.40  submitted  low  bid  to  the 
State  Highway  Commission.  Sacra- 
mento, for  about  11. S  miles  grading 
and  applying  penetration  oil  treat- 
ment in  Modoc  County,  between  2h^ 
miles  west  of  CedarviUe  and  Nevada 
State  Line. 

The  work  involves: 
(   1)  13    acres    clearing    and    grubbing 

right  of  way; 
(  2)  800  M.   gals,   water; 
(  3)  139,000  c.y.  rdwy.  excav.,  unclass. 
(  4)  77.000  sta.  yds.   overhaul; 
(  5)  600  c.y.  ditch  and  channel  excav. 
(  6)   1.200   c.y.    struc.    excav.; 
(  7)  4,300  c.y.  imported  borrow; 
C  S)  3,500   c.y.    imported   selected   ma- 
terial; 
(  9)  1.8   miles  scarifying  and   reehap- 
ing  existing  roadbed; 

(10)  623  sta.   finishing  rdwy.; 

(11)  282  tons  liquid  asphalt  SC-2  (pen- 

etration oil  treatment); 

(12)  145    tons    liquid    asphalt    ROMC-4 

(penetration  oil  treatment); 

(13)  1,500   c.y.   cover   material    (do); 

(14)  400  lbs.   bar  reinf.   steel    (struc); 

(15)  12  c.y.  Class  A   Portl.ind  cement 

concrete  (struc); 

(16)  236  l.f.  12-in.  CMP- 
I.  CMP: 
I.  CMP; 

CMP; 
I.   CMP; 

(21)  198  l.f.  cleaning  and  relaying  ex- 

isting CMP  culverts: 

(22)  208  l.f.  cleaning  and  salvaging  do; 

(23)  566    l.f.    I2xl2-in.    laminated    tim- 

ber culvert; 

(24)  62    l.f.    lSxl2- 

(25)  28   l.f.    24xl2-i 

(26)  80   l.f.    24xl8-i 

(27)  88  each  culvert  markers; 

(28)  109   each   monumentfi. 
Total   bids   follow; 

(A)  C.  F.  Frederickson  &  Sons,  Low- 

er   Lake.    $79,235.40. 

(B)  Hemstreet    &    Bell,     Marysville. 


(A) 

(   1) _  $150.00 

(  2).- 2.00 

(  3) .295 

<   4) — 01 

(   5) 2.00 

(   6).._ 1.50 

(   7) .60 

(  9) l5o!oO 

(10) _ _  5.00 

(11) — 21.00 

(12) _  27.00 

(13) 3.00 

(14) .10 

(15) — 30.00 

(16)--- _- -  1.40 

(17)-_ 3.00 

(IS) ■  3.00 

(19) 4.50 

(20) 12.00 

(21) _ 1.00 

(22) . .75 

(23) 2.00 

(24) 3.00 

(25) 3.50 

(26)..._ 3.50 

(27) 2.00 

(2S) 3.00 


do; 


.EO 

.75 

300.00 

5.00 

20.00 

26.00 

2.50 

.10 

40.00 

1.50 

2.00 

2.00 


3.50 
3.75 
4.00 
4.25 
2.50 
3.00 


CONTRACT   AWARDED 

CLARK  COUNTY,  -Nevada.— Pacific 
Const.  Co..  334  Stockton  Street,  San 
Francisco,  at  J82.602.39  tubmltted  low 
bid  and  awarded  contract  by  Xevadn 
State  Highway  Directors.  Robert  A. 
Allen,  state  Highway  Engineer.  Car- 
son City,  for  the  construction  of  a 
portion  of  the  State  Highway  System 
in  Clark  County,  Route  5,  Section  C. 
from  eight  miles  south  of  Railroad 
Pass  to  Railroad  Pass,  a  length  of  ap- 
proximately 8.3  miles. 

J.  A.  Casson,  Hayward,  Calif  at 
W2,682.2$  submitted  sfcond  low  bid. 


CONTRACT  AWARDED  |  CONTRACT  AWARDED 

LOS  A-NGELES  and  Orange  Coun-  |  PLUMAS  County,  Cal.  —A.  Teich- 
lies.  Cal.— R.  E.  Campbell  Const.  Co.,  |  ert  &  Son,  Inc.,  P.  O.  Box  1113.  Sac- 
lOS  W  6th  St..  Los  Angeles,  at  $332,-  ramento,  at  $67,255  awarded  contract 
995  awarded  contract  by  State  High-  1  by  the  State  Highway  Commission  at 
way  Commission.  aacramento.  for  j  Sacramento,  for  about  5.5  miles  grad- 
aboul  2.6  miles  grading  ami  surfacing  i  ing.  applying  road-mix  surface  treat- 
with  selected  material  base  in  Los  An-  !  ment  and  seal  coat  in  Plumas  County 
geles  and  Orange  Counties,  between  between  Ede's  Ranch  and  Beckwith 
Luitwieler  Ave.  and  La  ^lirada  Ave.        Pass. 


SAN  FRANCISCO— HRE  CISTERNS— (CITY) 


SAX  FR.VN(-'ISCO.  —  Sibley  Grading 
&  Teaming  Co..  Lid..  1C5  Landers  St., 
at  325.948  submitted  low  bid  to  the 
Departmti^it  of  Public  Wks.  City  Hall 
under  Spec.  N"o.  18.873  for  the  con- 
struction of  four  reinforced  concrete 
fire  cisterns.  Group  2,  A.W.S.S.  for 
Fire  Protection. 

The   work   involves: 

(1)  One  75.000-gaIIon  reinforced  con- 
crete cistern  at  Broadway  &  Van 
Ness  Ave.; 

(2)  One  75.000-gaiIon  reinforced  con- 
crete cistern  at  Union  Street  and 
Van  Ness  Ave.; 

(?>  One  75.000'gatlon  reinforced  con- 
crete cistern  at  Lombard  Street 
-i-ri  Van  Ness  Ave.; 


(O  One  75.000-ganon  reinforced  con- 
crete cistern  at  Bay  St-  and  Van 
Ness  Ave.; 

(5)  112  c.y,  test  trench  excavation,  in- 
cluding backfill; 

<6>  248  s.f.   repaving  test  trenches. 
Total  bids  follow: 

(A)  Sibley  Grading  &  Teaming  Co., 
$25,948. 

(BJ  Theo.  Cohn,  $26,865.00. 

(Cj  MacDonald  &  Kahn  Co..  Ltd.,  $27- 
780.40. 

(V)    C.    C.    W.    &    H.    H.    Haun.    $27.- 
'    898.40. 

(E>  Chae.  L.  Harney.  $29,942.40. 
All  bidders  of  San  Francisco. 

Unit  bids  follow: 


(A) 

(B) 

(C) 

(D) 

(E) 

je-ioo.oo 

J5950.00 

}7000.00 

16600.00 

17425.00 

C400.00 

6550.00 

6370.00 

6700.00 

7425.00 

6400.00 

7226.00 

7000.00 

6800.00 

7425.00 

6400.00 

6S50.c)0 

7000.00 

7500.00 

7425.00 

2.00 

2.00 

3.00 

2.00 

1.50 

TEHAMA   COUNTY— Red   Bluff   Undercrossing— (STATE) 


TEHAMA  COUNTY,  Calif.  —  N.  M. 
Ball  Sons  Co..  P.  O.  Box  404.  Berkeley 
at  591,790  submitted  low  bid  to  State 
Highway  Commission.  Sacramento,  (or 
the  construction  of  an  undergrade 
crossing  under  the  tracks  of  Southern 
Pacific  Railroad  about  one-half  mile 
south  of  P.ed  Bluff,  consisting  of  two 
reinforced  concrete  abutments  with 
steel  superstructure  and  approximate- 
ly 0.45  mile  of  roadway  to  be  gratled 
and  paved  with  Portland  cement  con- 
crete pavement. 

The  work  involves: 
(  1)  400   M.    gals,   water. 
(  2)  27.000  c.y.  rdwy.  excav..  unclass.; 
(  2)  1550  cu.    yds.   struc.   excav.; 
(  4)  630.000  sta.  yds.  overhaul: 
(  5)  5.600   c.y.   selected   imported  ma- 
terial; 
(  6)  150  c.y.    concrete   to  be   removed 

and  disposed  of; 
'  7)   6.400  sq.  yds.  subgrade  for  pave.; 
(  8)  15  stations  flnishing  rdwy.; 
(  9)  300    c.y.    bituminous   borders  and 
surfacing; 

(10)  2  tons  asp'h.  emulsion  90-95; 

(11)  17    c.y.    sand    or   fine    screenings 

(seal  coat); 


(12)  930  c.y.  Class  A  Portland  cement 
concrete    (pavement; 

(13)  1.325  c.y.  do   (structure); 

(14)  2,600  each  pavement  dowels; 

(15)  28,000  lbs.  bar  reinf.  steel: 

(16)  2  each  cast  steel  drop  inlet  cov- 
ers and  frames; 

(17)  320.000  lbs.  fabricated  struc.  steel 

(18)  4S2  l.f.   18-in.   CMP- 

(19)  74   Lf.   36-in.  CMP;' 

(20)  54  c.y.   Class  A   Portland  cement 
concrete  (sidewalks); 

(21)  132  c.y.  do  (curbs  and  gutters): 

(22)  2  each  culvert  markers; 

(23)  3  each  monuments; 

(24)  1  lot  misc.  items  of  work. 
Total  bids  follow: 

(A)  N.  M.  Ball  Sons  Co..  Berkelev, 
J91. 790.00. 

(B)  C.  W.  Caletti  &  Co..  San  Rafael, 
$93,203.50. 

(C)  Paul  J.  Tyler.  Orovllle.  and  Lord 
&   Bishop.   Sacramento,    $93,516.00. 

(D>  A.  Teichert  Son.  Inc..  Sacramen- 
to. J102.735.00. 

(E)  MacDonald  &  Kahn  Co..  Ltd..  San 
Francisco,  $112,550.50. 

i      Unit  bids  follow: 


.15 
10.00 
2.50 
40.00 
5.00 
12.00 
17.00 
.40 
.055 


.fi65 
2.00 
6.0O 
16.00 
17.00 
2.50 
3.00 
l.iOO.OO 


(B) 

(C> 

L50 

$   2.00 

.60 

.55 

1.50 

1.50 

.007.' 

.00- 

1.00 

.80 

4.00 

6.50 

.20 

.20 

7.50 

10.00 

1.50 

2.50 

30.00 

40.00 

3.00 

2.50 

12.50 

12.00 

l.i  on 

IS.OO 

1000 
3.50 
30.00 


3.00 

.12 

10.00 

4.00 

60.00 

3.00 

13.00 

19.00 

.30 

.06 


4 


1.75 

2.50 

2.» 

5.00 

6.00 

5.00 

16.00 

20.00 

13.00 

16.00 

20.00 

15.00 

2.00 

5.00 

4.00 

3.00 

5.00 

4.00 

00.00 

2500.00 

2000.00 

PACIFIC    CONSTRUCTOR 
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COMPLETE    BID    LISTING 

WHITK  PINK  COUNTY,  Nev.— Pa- 
clflc  Const.  Co.,  .'!;!4  Stockton  St.,  San 
Kninclsto.  at  $48,505.1)3,  as  previously 
reported,  submitted  low  bid  and  was 
awarded  contract  by  the  Nevada  State 
Highway  Directors,  Robert  A.  Allen, 
State  Highway  Engineer,  Carson  City 
for  the  construction  of  a  portion  of 
the  State  Highway  System  in  White 
Pine  County,  Route  4,  Section  US, 
within  the  city  of  Ely,  a  length  of  ap- 
proximately 0.88  mile. 

The  work  involves: 
(   1)  lump  sum,  move  residence: 
(  2)   lump  sum,  move  garage; 
(  3)  244  l.f.  remove  fence; 
<  4)  275  l.f.   remove  culvert  pipe; 
(  5j   125  c.y.  remove  concrete; 
(  6)  4,960  c.y.  rdwy.  excavation; 
(  7)  5,163  sta.  yds.  overhaul; 
(  8)   526  c.y.  structure  excavation: 
(  9)  0.88  mile  subgrade; 

(10)  0.88  mile  finish  roadway: 

(11)  2,770  c.y.  subbase  (pitrun  gravel) 

(12)  2,840    c.y.    crush,    gravel    or    stone 

surface   (roadway) ; 

(13)  260  c.y.  do  (sidewalk); 

(14)  610  c.y.  Class  A  concrete; 

(15)  9  c.y.  Class  B  concrete; 

(16)  42,690  lbs.  reinforcing  steel; 

(17)  465  lbs.  structural  steel: 

(18)  50  c.y.  cement  rubble  masonry; 

(19)  18  l.f.  18-in.  CMP  (dipped): 

(20)  206  l.f.  12-in.  do; 

(21)  6  l.f.  24-in.  do; 

(22)  6  l.f.   24-in.  do; 

(23)  185  l.f.  reconstruct  fence; 

(24)  2,275  lbs.  casitngs; 

(25)  4  each  remove  trees: 

(26)  14  each,  adjust  water  valve  boxes 

(27)  2  each,  move  gas  tanks  and  pump 

(28)  5  each,   adjust  manholes: 

(30)  lump  sum.  remove  auto  wrecks: 

(31)  4  each,  move  street  signs. 
Total  bids  follow: 

(A)  Pacific  Const.  Co.,  Sa,n  Francisco. 
$48,505.05. 

(B)  Geo.   French,   Jr.,   Stockton,   Cal., 
$51,349.80. 

(C)  Engineer's  estimate,   $49,619.99. 
Unit  bids  follow: 

(A)  (B)  (C) 

(  1) $700.00  $1500.00  $  500.00 

(  2) 100.00    100.00    100.00 

(  3) .10       .10      .10 

(  4) 2.00      1.00      2.00 

(  5) 5.00     10.00      5.00 

(  6) .90      1.50      1.15 

(  7) .05      .05      .03 

(  8) - 1.60      1.50      1.25 

(  9) 300.00    100.00    500.00 

(10) 300.00    200.00    500.00 

(11) _...     1.80      1.00      2.00 

(12) 1.80     1.00     2.00 

(13) 3.00      2.00     3.00 

(14) 36.00  40.00  35.00 

(15) 35.00  40.00  30.00 

(16) .10  .10  .10 

(17) 15  .10  .10 

(IS) 20.00  20.00  15.00 

(19) 2.00  2.00  1.25 

(20) 3.00  2.50  2.00 

(21) 4.00  3.00  3.00 

(22) 5.00  4.00  3.50 

(23) .16  .15  .12 

(24) .20  .20  20 

(25) 30.00  20.00  15.00 

(26) 10.00  10.00  10.00 

(27) 100.00         250.00  50.00 

(28) 30.00  50.00  20.00 

(29) 30.00  20.00  15.00 

(30) 500.00       1000.00         200.00 

(31) 10.00  5.00  5.O0 

BIDS    RECEIVED 

MOHAVE  COUNTY.  Arizona.— Bids 
were  received  by  the  Bureau  of  Pub- 
lic Roads,  414  Title  &  Trust  Building. 
Phoenix,  for  placing  bituminous  treat- 
ed surfacing  on  Sections  A.  B,  C,  D. 
and  E  of  Federal  Lands  Highway  Proj. 
Xo.  2,  the  Kingman  -  Boulder  I>am 
Highway,  Mohave  County,  a  length  of 
25.277  miles,  but  were  not  opened  and 
will  be  held  temporarily  pending  a  de- 
cision as  to  whether  the  work  will  be 
done  by  the  State  of  Arizona  or  the 
Bureau  of  Public  Roads. 


BIDS  OPENED  I   BIOS  REJECTED 

H.V.V  KIt.X.N  CISCO. —  Fay  Improve- I  SAN  DIEGO  COUNTY.  Calif. —All 
ment  Co.,  Tilii  Market  St.,  at  $1,859.<;3 1  bid.s  rf-cflved  by  the  State  Highway 
.sulmilttcd  low  bid  to  the  Department!  Engineer,  Los  Angeles,  December  6, 
of  Public  Works,  City  Hall,  under  for  about  3.3  miles  grading  In  San 
Spec.  No.  18.913.  for  the  improvement]  Diego  County  on  palomar  Mountain 
of  the  frontage  of  Angelo  J.  Rossi  |  Road  betwtKjn  Iron  Spring  Creek  and 
Playground  on  Rossi  Ave.  between  i  the  Observatory  site,  have  been  re- 
.Vnza  and   Turk  Sts.,    Involving:         ,     I  jected  by  the  State  Highway  Commls- 

(1)  475  l.f.  unarmored  concrete  curb:   |  slon.   and   the  work   will   be  readver- 

(2)  7,125 


sphaltic   concrete  pave.  I  tised. 


Complete  bids  follow: 

Fay  Improvement  Co.:  (1)  $0.09:  (2) 
$0,215-   total,  $1,859.63. 

A.  G.  Raisch:  (I)  $1;  (2)  $0.20:  to'.al 
$1,900. 

C.  L.  Harney:  (1)  $1:  (2)  $0.2025; 
total.  $1,917.81. 

Eaton  &  Smith:  (1)  $1;  (2)  $0.21: 
tot.al,   $1,971.25. 

Bids  held  under  advi.semcnt. 


CONTRACT   AWARDED 

SONOMA  CO..  Cal— N.  M.  Ball  Sons 
Co..  P.  O.  Box  404.  Berkeley,  at  $60.- 
856.70  awarded  contract  by  the  State 
Highway  Commission.  Sacramento,  for 
about  1.8  miles  grading  an-d  surfacing 
with  crusher  run  base  and  bituminous 
macadam  In  Sonoma  County  between 
Stony  Point  Road  and  Cotati. 


PLACER  COUNTY —  1.5  Mi.  Grade  and  Surface —  (State) 


Cal. 


He 


rubbing 


n  class. 


I'l.AI'Kl:  I'MlXTY 
.«lri-Lt  &  Bell.  51JI  nth  St..  P.  O.  Box 
550.  Marysville.  at  $28,131.30  sub- 
mitted low  bid  to  the  S-tate  Highway 
(Vjmmission,  Sacramento,  for  about 
1.5  miles  grading,  a  portion  to  be 
surfaced  with  crusher  run  base,  and 
seal  coat  applied,  in  Placer  County 
at  various  locations  betw" 
and   Newcastle. 

The  work  involves: 
(   1)   77  stations  clearing  ai 

right  of  way: 
(   2)   315   M     gals,   water: 
(  3)   25,200  c.y.  rdwy.  exca 
(   4)  1,200   c.y.   struc.    excav.; 
(  5)  350  c.y.  ditch  and  channel  excav. 
(  6)    110,000  sta.  yds.  overhaul; 
(  7)  77  stations  finishing  rdwy.: 
(  8)  980  tons  crusher  run  base: 
(  9)  5  tons  liquid  asph.  SC-IA  (prime 
coat); 

(10)  18  tons  sand   (prime  coat); 

(11)  3.5   tons  liquid    asph.    90-95    (seal 

coat); 

(12)  41  tons  fine  screenings  (seal  coat) 

(13)  6.000  lbs.   bar  reinf.   steel; 

(14)  66  c  y.   Class  A  Portland   cement 

concrete   (struc); 

(15)  46  l.f.  8-in.  CMP; 

(16)  132  l.f.  12-in.  CMP- 
1.  CMP; 
I.   CMP: 

CMP; 
CMP 


(17)  762    l.f. 

(18)  176   l.f.    24- 

(19)  38   l.f.   30-ii 

(20)  42   If.   36- 


(21)  102  If.   18-in.  CMP   (siphon): 


(22)  84   l.f.    exist.    CMP   culverts   to    be 

removed,   cleaned   and   salvaged; 

(23)  1  each  culvert  headwall  to  be  re- 

moved and  reset; 

(24)  1  each  spillway  assembly; 

(25)  1   each  8-in.   slide  headgate: 

(26)  1  each  24-in.  do; 

(27)  1  each  cast  steel  frame  and  cov- 

er for  drop  inlet; 

(28)  90  l.f.   laminated  guard  railing; 

(29)  34  each  culvert  markers: 
(:{0)   64  each  guide  poets; 

(31)  0.55  mile  stand,  property  fence; 

(32)  0.6   mile   special   properly  fence; 

(33)  6  each  drive  gates; 

(34)  1.2    miles    moving    and    resetting 

existing  property  fences: 

(35)  21    c.y.    existing    concrete    to    be 

removed  and  disposed  of; 

(36)  42   each   monuments   complete   in 

place. 
Total  bids  follow: 

(A)  Hemstreet     &     Bell,     Marysvilte, 

$28,131.30. 

(B)  J.    R.    Reeves,    Sacramento.    $28.- 

278.10. 
(C>  L.    C.    Seidel,    Oakland,    $28,490.10. 

(D)  Claude  C.    Wood.   Stockton.   $28.- 

519.85. 

(E)  A.    Teichert   &    Son.    Inc..    Sacra- 

mento,   $28,879.07. 

(F)  Leo    F.    Piazza.     San    Jose.    $29.- 

601.35. 

(G)  Kennedy    Constr.     Co..     Oakland. 

$34,538.70. 
t.'nit  bids  follow: 


(A) 

(   1)  $10.00 

(   2)  1.00 

(   3)  55 

(   4)  1.25 

(  5)  75 

(   6)  .005 

(   7)  5.00 

(  8) 3.50 

(    9)  25.00 

(10)  3.00 

(11)  30.00 

(12)  4.00 

(13)  06 

(14)  27.00 

(15)  1.00 

(16)  1.25 

(17)  1.65 

(18)  2.50 

(19)  3.25 

(20)  4.50 

(21)  2.50 

(22)  _..  .50 

(23)  20.00 

(24)  15.00 

(25)  20.00 

(26)  ...  26.00 
127)  -  .  28.00 
(2S1  ....  1.25 

(29)  2.25 

(30)  2.25 

(31)  600.00 

(32)  900  00 

(33)  18.00 

(34)  300.00 

(35)  500 

(36)  3.00 


2.00 
.01 

5.00 

3.20 
13.00 

3.00 
25.00 

5.00 


3.50 

3.75 

5.20 

3.50 

2.00 

20.00 

20.00 

25.00 

35.00 

40.00 

1.50 

2.30 

2.50 

500.00 

600.00 

20.00 

500.00 

7.00 

4.00 


(C) 

$15.00 

1.00 


.60 

.01 

6.00 

4.00 

30.00 

4.00 

35.00 

4.00 

.06 

24.00 

1.00 

1.50 

2.00 

2.50 

3.40 

4.70 

2.00 

1.00 

20.00 

20.00 

10.00 

16.00 

35.00 

1.00 

2.50 

2.50 

500.00 

800.00 

20.00 

500.00 

4.00 

3.00 


1.511 
.01 
7.50 
3.10 

40.00 
3.00 

40.00 
3.25 
.07 

30.00 
1.00 
1.25 
2,00 


5.00 

2.50 

1.00 

16.00 

18.00 

20.00 

30.00 

40.00 

2.00 

3.00 

3.00 

400.00 

600.00 

15.00 

250.00 

3.00 

3.00 


(E) 

$15.00 
1.50 


1.00 

.005 

6.00 

3.20 

25.00 

3.50 

30.00 

4.50 

.06 

27.00 

1.00 

1.50 

2.50 

3.00 

3.60 

5.50 

3.20 

.50 

25.00 

16.00 

25.00 

35.00 

45.00 

1.50 

2.50 

2.50 

600.00 

700.00 

20.00 

400.00 

4.50 

3.50 


(P) 

$4.28 
1.50 


2.22 

3.26 

3.90 

5.92 

2.71 

.50 

15.00 

20.00 

20.00 

30.00 

25.00 

1.50 

3.10 

3.10 

600.00 

892.80 

37.00 

327.00 

4.00 

3.00 


(G) 

$40.00 

2.00 


1.50 

.01 
10.00 

3.00 
20.00 

4.00 
35.00 

4.00 

.07 

30.00 

1.35 

1.70 


3.50 

4.25 

6.50 

2.75 

1.00 

20.00 

15.00 

20.00 

30.00 

50.00 

1.50 

3.00 

3.00 

500.00 

800.00 

25.00 

300.00 

3.00 

3.00 
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PACIFIC    CONSTRUCTOR 


ORANGE  CO..  Cal.— C.  F.  Robbing, 
3U7  W  Sth  St..  Room  9:s.  Los  Angeles, 
at  $12,487  submitted  low  bid  to  State 
Highway    Engineer.    State   Bldg.,    Lo.i 


grading 


ivl  grubbing 


Angeles,    for   about   1,3 
and  paving  with  Portland 
(-■lete   in    Orange   County, 
St.  in  Santa  Ana,  betweci 
and  Fairview  Ave. 

The  work   involves; 
(   1)   6S  stations  clearing  : 

right  of  way; 
(  2)   50  M.   gals,   water: 
I  3;   4,000  c.y.  rdwy.  excav.; 
(  4)  900  c.y.  struc.  excav. ; 
(   5)   4.720  sq.  yds.   preparing  subgrade 
(  6)   68  stations  finishmg  rdwy.; 
(  7)  SIO  c.y.  Class  A  Portland  cement 

concrete   (pavement): 
(  SJ   4.000  lbs.   bar  reinf.  steel; 
(  9)  1.850  each  pavement  dowels; 
(10;   30  c.y.  Class  A   Portland  cement 

concrete  (struc. J ; 

(11)  200  lbs.  misc.   iron  and  steel- 

(12)  800  c.y.  Class  A  Portland  cement 

concrete   (curbs  and  sidewalks)- 

(13)  420  l.f.  curb  armor; 

(14)  5  l.f.   pipe   hand   rail; 

(15)  780  c.y.  removing  exist,  concrete- 

(16)  25    each    move    and    re.-^et    orna-' 

mental  light  standards; 

(17)  3.000    l.f.     moving    and    replacing 

existing  lighting  conduit  and  ca- 
ble: 
(IS)  470  l.f.  l^i-ln.  conduit- 

(19)  1.000  l.f.   cable- 

(20)  610  l.f.  4-in.   vit.  clay  pipe 
Total  bids  follow: 

(A)  C.  P.   Robbins,  Los  Angeles.  $42.- 

(B)  Basich  Bros..  Torrance,  $44,953.00. 
The  unit  bids  follow: 

(A) 


(  1).. 
(  2).. 
(  3) 
(  4). 


$75.00 
2.00 
1.20 
1.50 


(   5) 

<  S> 5.00 

<  ''> 12.50 

(  «> U5 

(     9i l;, 

(11' 3o'oO 

(11) J,r, 

"-'                    15.00 

"'■'                     1.00 

"  '  '  5.00 

"  ''                    4.00 

'  "''                     20.00 

(17) ,5 

nil ■■        '^o 

11") 60 

(21' 1.50 


(B) 
$20.00 
2.00 
1.25 
2.00 


20.00 
.12 
18.00 
2.00 
10.00 
5.00 
50.00 
1.00 
.50 


LOS  ANGELES  COUNTY.  Cal  — R 
E.  Campbell.  711  Central  Bldg..  Los 
Angeles,  at  $61,182.  as  previously  re- 
ported, submitted  low  bid  to  the  State 
Highway  Engineer,  state  Bldg  Los 
tZf  .""■  1°'  """>"'  ^5  miles  grading 
and  con.structmg  a  timber  bridge  in 
a','.^  Afseles  County  on  Somerset 
Ave.,  bet.  Spring  Street  and  Hatha- 
way.  Ave. 

The  work  involves: 
(  1)   134    stations    clearing    and    grub- 
bing right  of  way; 
(  2)  300  M.  gals,   water; 
(   3)  29.500  c.y.   rdwy.   excav..   unclass 
(  4)   680  c.y.  struc.  e.ycav.- 
(  5)   193.000  sta.   yds.   overhaul- 
(  6)  134  sta.  finishing  rdwy  -     ' 
(  7)  16.000  lbs.  bar  reinf    ^teel- 
(  8)   175  c.y.  Class  A  Portland  cement 
concrete  (structures): 

^ojs^i!^--^'-— s; 

(11)  950  lbs.   struc.  metal- 

(12)  S   MFBM   Douglas  fir'   treated - 

(13)  30.2     MFBM     dense,     select      all- 

heart,   struc.  redwood - 

(14)  2  MPBM  select,  all  he'art,   struc 

redwood: 

(15)  1,300    l.f.    furnishing    Douglas    fir 

piles,   treated: 

(16)  37  each  driving  piles- 

(17)  140   l.f.    18-in.    CMP;' 

(18)  14  each  culvert  markers. 


The  total  bids  were: 
((A)  R.    E.    Campbell.     Los    Angeles, 
$61,182. 

(B)  Oswald  Bros..   Los  Angeles,   $62,- 

812.35. 

(C)  Sully   -   Miller  Constr.   Co.,    Long 

Beach.    $62,936.30. 
The  iinit  bid.9  were: 

(A)  (B)  (C) 

(    1  '  ;    15.00  $     6.00  $28.00 

(    -'  I. GO         2.30       1.50 

I   ■•'  1.43         1.52       1.10 

(    I  '  2.25         1.95       2.00 


.006 


.015 


5.00         4.50     33.00 

.05  .06         .00 

20.00       21.50     40.00 


.10 


.08 


.10 


Engineer.  Carson  City,  for  the  con 
struction  of  a  portion  of  the  Stat. 
Highway  System  in  Storey  and  Lyoi 
Counties  between  Virgin.a  City  an( 
Silver  City,  Route  17,  Sections  B  an< 
A2,  a  length  of  approximately  5.19  mi 
Pacific  Const.  Co.,  San  Francisco  a 
$206,323.24   submitted  second  low   bid. 


CONTRACT   AWARDED 

SAi\  LUIS  OBISPO-  COUNTY,  Cal 
—A.  Teichert  &  Sons,  Inc..  P.  O  Box 
1113.  Sacramento,  at  $1777.031  awarded 
contract  by  the  State  Highway  Coin- 
mission.  Sacramento,  for  about  6.0 
miles  of  grading  and  surfacing  with 
crusher  run  base  and  road-mix  sur- 
facing In  San  Luis  Obispo  County  be- 
tween one  mile   east  of  Cholame  and 


100.00  100.00  75.00  v,.„.i  ui.e  nine  east 
115.00  110.00  76.50  I  the  Kern  County  lln 
11  ".00     100.00     70.00    ' 

'^0.00         1.07       1.30 

-S.OO       18.23     30.00 
1.30 


3.00 
3.00 


2.00 
2.50 
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CONTRACT   AWARDED 

STOREY  &  LYON  COU.XTIES.  Ne 
vada.— Nevada  Rock  &  Sand  Co..  Inc. 
949  K  4th  St..  Reno,  at  $180,001.44  sub 
niitted  low  bid  and  awarded  contrac 
by  the  Nevada  State  Highway  Direo-  ,  »„uc,.er>y  oouna 
tors.  Robert  A.  Allen.  State  Highway  '  of  Los  Mollnos. 


CONTRACT   AWARDED 

TEHAIIA  COUNTY.  Calif.  _  Hen'- 
street  &  Bell.  P.  O.  Box  550.  501  11th 
St..  Xlarysville.  at  $146,014.70  award- 
ed concract  by  the  State  Highway 
Commission.  Sacramento,  for  14.8  mL 
of  roadbed  widening  and  constructing 
widening  strips  consisting  of  plant- 
mixed  surface  (medium  curing  type) 
on  unrteated  crushed  gravel  or  stone 
base,  in  Tehama  County  between  the 
"-'Utherly  boundary  and  3  miles  north 


L.  A.  CO. — Firestone  Blvd.  Undercrossing — SUte 


LOS  ANGELES  CO..  Cal.— Shofncr 
&  Gordon,  1S31  N.  Main  St..  Los  An- 
geles, at  $100,024  submitted  low  bid  to 
the  State  Highway  Engineer.  State 
Bldg.,  Los  Angeles,  for  the  construc- 
tion of  an  undergrade  crossing  under 
fhe  tracks  of  the  Pacific  Electric  Rail- 
way Company  in  Los  Angeles  County 
.It    Fire.stone  Blvd..    Los  Angeles. 

The  work  involves: 
(   1)  1.010  cu.yds.  existing  concrete  to 

be  removed  and  disposed  of; 
(  2)  I   lot   clearing  and   grubbing: 
(  3)    110.000  gals,   water; 
(  4)  4.200  cu.yds.   roadway  excav.;   ' 
(  .-))   1.080   cu.yds.    struc.    excav.; 
(  6)  3.800   sq.yds.   subgrade  for  'oave- 

ment; 
(   7)   1   lot  finishing  roadway; 
(  -S)  020      tons      mineral      aggregate 

(plant-mixed    surfac): 
(  9)  35  tons  liq.   asphalt   MC-3  or  MC 
extra    heavy    (plant-mixed    surf); 

(10)  5  tons  liquid  asphalt  MC-2  (prime 

(11)  1.400    tons    asphalt    concrete- 

(12)  75  cu.yds.  class  A  Portland  ce- 
ment concrete  (pave.); 

(13)  120  cu.yds.  cla.ss  A  Portland  ce- 
ment concrete  (curbs,  gutters  and 
side«nlk); 

INI  :.2(i0    cu.yds.     class    A     Portland 

(A  I 


1  cement    concrete    (struc); 

(13)  120    each    pave,    dowels; 

(1«)  160.000  lbs.   bar  reinf.  steel: 

'17)  4611,000  lbs.  fabricated  structural 
steel: 

tlS)  900  sq.yds.  membrane  water- 
proofing; 

'19)  830  lin.ft.   perf.    metal  drains: 

(20)  4.900  lin.ft.  reinf,  concrete  piles, 
including  test  piles: 

(21)  400  Kn.ft.   curb  armor: 

(22)  600  lin.ft.  pipe  handrail; 

(23)  3.500  sq.ft.  reinf.  concrete  crib 
wall; 

(24)  1  lot  misc.  items  of  work. 
Total  bids  follow: 

(-A)  Shofner  &  Gordon.  Los  Angeles. 
$106,024. 

(B)  Oscar  Obcrg.  Los  Angeles.  $119.- 
•422. 

(C)  Carlo  Bongiovanni  Const.  Co..  Los 
Angeles.    $122,224. 

(U-)  Lynch-Cannon  Eng.  Co..  Los  An- 
geles,   $122,984. 

(E)  B.vert:i  &  Dunn.  Los  Angeles  $123- 
936.50. 

(P)  Basich  Bros..  Torrance.  $124,107. 

(G)  H.  M.  Baruch  Corp..  Ltd.,  Lo» 
Angeles.  $129,715. 

(H)    Griffith  Co..    Los  Angeles.    $139.- 
201. 
Total  bids  follow: 


(B)  (C)        (D)  (E) 

1.70  $     5.00  $     2.00$     4.00  $     3.60 

00.00  3200.00  500.00  1600.00     600.00 
1.50         2.00         1.10         2.|00         1.25 


1.25 
.13 


I  00  2200.00 
17.5         2.S0 


.30 


.10 


.10 
1.00 


1.25 
.18 


600.00 
3.00 


'  ,'  '""0  IG.SO  lo.OD  18.00 

,  '■'00  28.00  30.00  30.00  30.00 

„2  ■1.00  6.50         4.00  3.73  3.70 

,,    l-'-OO  22.00  10.no  13.00  17.00 

,j  "OO  16.00  15-00  J5.00  18.00 

i^  ''">'>  12-00  18.00  17,00  IJ.OO 

MC  ^'  -lO           -15  -20  .20 

,;-  'l-"5  .035         .0425  .04  .045 

n«  "■*"  -05           .0575  .03  .06 

,g  -'0  -SO         1.00  .80  2.25 

Jin  '0  .40         1.00  .60  .80 

,?  1-65  1.30  2.23  1.50  1.63 

f22  '■<"•  -SO           .90  1.00  .80 

(23i '-OO  3.70  3.S2  4.00  3.50 

foji „.  l-»0  2.00  3.90  2.35  2.25 

Soe.40  8500.00  1373.00  SOQO.OO  4900.00  ' 


(F» 

(G) 

(Hi 

$     3.00 

t     2.00 

i     3.0" 

1000.00 

500.00 

200.011 

1.00 

1.60 

1.10 

.60 

.40 

.60 

1.25 

1.00 

2.00 

.13 

.13 

.12 

250.00 

500.00 

150.0'J 

3.75 

3.30 

3.00 

20.00 

14.00 

14.')ii 

22.00 

25.00 

18.00 

4.50 

4.00 

S.5.1 

13.00 

12.00 

10.00 

15.00 

15.00 

16.00 

18.50 

20.5i> 

21.50 

.10 

.10 

.20 

.04 

.054 

.045 

.055 

.068 

.053 

1.00 

.90 

l.Oii 

.80 

.80 

1.00 

2.00 

1.60 

4.00 

1.00 

.90 

l.Cii. 

1.25 

3.00 

4.00 

2.7S 

3.00 

3.00 

200.00 

S82.00    2200.0(1 
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BIDS  OPENED 

LOS  ANllKLES  COUNTY.  Cal.— P. 
K.  Akiiiailziili.  302S  Giiroy  Street,  Los 
Alife'eles.  nt  IflO.SS"  sulnnittcd  low  liiil 
to  the  Division  of  Highways,  S.  V. 
Cortelyou.  District  Kngineer,  State 
BIdg.,  Los  Angeles,  tor  0.2  mile  iwv- 
Ing  with  asphalt  concrete  on  Lo« 
FeDz  Road  in  the  City  of  Glendale  be- 
tween San  Fernando  and  Southern  Pa- 
cific  Railroad. 

The  work  involves; 
(  1)  210  cu.   yds.    roadway  excavation 

unclass. ; 
(  2)  210  cu.  yds.  structure  excav.: 
(  3)  850  sq.  yds.  subgrade  preparation 
t  4)  875  tons  asphalt  concrete  in 
place  (base  and  leveling  course); 
(  5)  525  tons  asphalt  concrete  in 
place  (Type  B  surface  course); 
(  6)  70    lbs.    bar    reinforcing    steel    in 

place  (structures) : 
(  7)   1    cu.    yd.    Class   A    Portland    ce- 
ment concrete  in  place  (strucs. ) 
(  S)   M  lin.  ft.  12-in.  CMP  (14  gauge) 

complete   in   place; 
(   9)    14   lin.   ft.   15-in.  CMP   (14   gauge) 

complete   In   place; 
(10)  ISO    lin.    ft.    6-in.      vitrified     clay 
pipe  sewers  In  place   (house  Con- 
di) 163  cu.  yds.  Class  A  Portland  ce- 
ment   concrete    in    place    (curbs, 
gutters,     sidewalks    and    drive- 
ways); 

(12)  190  lin.  ft.  curb  armor  in  place; 

(13)  laoo    SCI.    yds.    asph.    paint  binder 

in   place; 

(14)  50  pounds  miscellaneous  iron  and 

steel  in  place; 
(15)2    manholes    adjusted    to    grade; 
(16)   205    cu.     yds.     existing    Portland 

cement    concrete    removed    and 

disposed  of. 
Total  bids  follow: 

(A)  P.    J.    Akmadzich,    Los    Angeles. 
$10,887. 

(B)  Southwest    Paving     Co..    Roscoe, 
$13,777.50. 

(C)  Griffith    Co.,    Los    Angeles,    $14,- 
340.05. 

Unit  bids  follow: 


(A) 

(B) 

(C) 

(  1) 

$2.50 

$  3.00 

$  2.60 

(  2) 

3.50 

3.00 

2.60 

(   3) 

.20 

.25 

.20 

(  4) 

3.00 

3.50 

4.20 

(   5) 

3.50 

4.00 

4.45 

(  6) 

.15 

.25 

20 

35.00 

50.00 
3.00 

35.00 

(  8) 

1.00 

2.70 

1.50 

3.25 

2.00 

(10) 

1.00 

2.00 

1.50 

30.00 
2.00 
.OS 

30.00 

1.60 

(13) 

.10 

.04 

(14) 

.20 

.25 

.20 

20.00 
4.00 

18.00 

4.00 

5.00 

COMPLETE    BID    LISTING 

CLARK  COUNTY,  Nevada.— Pacific 
Const.  Co.,  334  Stockton  Street,  San 
Francisco,  at  $83,860.40,  as  previously 
reported,  submitted  low  bi-d  and  was 
awarded  contract  by  the  Nevada  State 
Highway  Directors,  Robert  A.  Allen, 
State  Highway  Engineer,  Carson  City, 
for  the  construction  of  a  portion  of  the 
State  Highway  System  in  Clark  Coun- 
ty, within  the  City  of  Las  Vegas,  a 
length  of  approximately  2.5  miles. 

The  work  involves:    , 
(   U  1   each  remove  culvert  headwall; 
(   2)  3.939  l.f.  remove  fence; 
(  3)  lump   sum,    remove   bridge    (tim- 
ber); 
(   4)   1  each,  remove  trees: 
(  5)  1  c.y.  remove  concrete; 
(  6)  11.120  c.y.  rdwy.  excav.; 
(   7)  29,132  sta.  yds.  overhaul; 
I  8)  32,111  c.y.  select  borrow: 
(   9)  395  c.y.  structure  excavation: 

(10)  2.5  miles  subgrade; 

(11)  2.5  miles  finish  roadway; 

(12)  10,090  tons  crueh.  gravel  or  stone 

surface  (roadway): 

(13)  930  tons  do  (sidewalk); 

(14)  552  c.y.  Class  A  concrete: 


uutcd  cobblestont 


11.1)    13,070  liii 
gutter; 

(16)  28,150  lbs.  relnf.  steel; 

(17)  124    l.f.    12-in.   CMP    (dipped); 

(18)  40  l.f.   IS-in.   vit.  pipe  culvert; 
119)  3.930  lbs.  castings; 

(20)  lump    sum,     reconstruct    p  u 

house; 

(21)  2  each,  move  fire  hydrants; 

(22)  1  each,  move  sign  board; 

(23)  1  each,  move  power  pole; 

(24)  80    l.f.    remove    and    reset    2-. 

water  pipe: 

(25)  3,924  l.f.  reconstruct  fence.  ] 
Total  bids  follow; 

(A)  Pacifit;  Const.  Co.,  San  Francisco,  I 
$83,800.40.  I 

(B)  J.    A.    Casson,    Hayward,    Calif., 
$84,538.42. 

(C)  Dodge  Const.,    Inc.,   Fallon,    $93,-  i 
473.76. 

(D)  Engineer's  estimate,  $88,475.43. 
Unit  bids  follow:  | 

(A)         (B)  (C)  (D)    I 

$10.00     $10.00     $15.00     $10.00 1 


(17) 

2.00 

1.50 
2.00 

3.00 
G.OO 

1.50 

(18) 

....       3.00 

2.50 

(19) 

.20 

.20 

.20 

.20 

(20) 

,..    300.00 

200.00 

150.00 

250.00 

(21)     ,, 

.      10.00 

10.00 

35.00 

10.00 

...      10.00 

10.00 

35.00 

10.00 

(23)..  . 

,  .      50.00 

25.00 

35.00 

25.00 

(24) 

2.00 

1.00 

.75 

1.00 

(25) 

15 

.12 

.15 

.12 

PREPARING    SPECIFICATIONS    ..     . 

SAN  MATEO,  San  Mateo  Co.,  Cal. 
— City  Manager  E.  P.  Wilsey  is  pre- 
paring   plans    and    specifications     for 


Real  at  the  Pe- 
The  east  side  of 
lorth  of  Earroilhet 
d  10  ft.  and  exlst- 
and  sidewalks  will 
econstructed  on  a 
lent   concrete   base 


(  1).. 
(  2).. 
(  3).. 


.10 


.10 

500.00 

20.00 

10.00 

1.00 

.02 


.04 
150.00 
15.00 
15.00 


(   S) SO  l.OO         1.00 

(   9) 2.00  1.00         1.50 

(10) 250.00  200.00     100.00 

(11) 250.00  100.00 

(12) 1.00  .75 

(13) 3.00  1.50 

(14) 35.00  35.00 

(15) 65  .50 


50.00 

10.00 

10.00 

1.00 

.05 

1.00 

1.5U 

200.00  I 

200.00     100.00 1 

1.10         1.00  I 

1.10         2.50  1 

40.00       35.00 ; 

1.00  .50 1 


idenlng   El  Can 
nlnsula  Ave.  School 
the  highway   just 
Ave.  will  be  widet 
ing  curbs,   gutters 
be    removed    and 
0-in.    hydraulic   ce 
finished  with  a  2-ln.  asphaltlc  concrete 
wearing  surface. 

Preliminary   estimates   of   the    work 
involved  are: 

(1)  580  s.f.  concrete  pavement; 

(2)  8  tons  asphaltlc  concrete  wearing 

surface: 

(3)  133  l.f.  concrete  curbs  and  gutters: 

(4)  800  s.f.    concrete  sidewalk. 


CONTRACT    AWARDED 

OAKL.^ND.  Alameda  Co.,  Cal.— Lee 
J.  Immcl.  1031  Evelyn  St.,  Berkeley, 
at  $13.5tiO.SG  awarded  contract  by  the 
Oakland  City  Council,  for  the  repair 
of  Adeline  St..  between  Aileen  St.  and 
Stanford  Ave. 


SAN  BERNARDINO  CO.— 2.7  Miles  Grading— State 


SAN  BERNARDINO  COUNTY.  Cal. 
— Dimmitt  &.  Taylor,  815  E.  59th  St., 
Los  Angeles,  at  $62,278.60  submitted 
low  bid  to  the  State  Highway  Engi- 
neer, State  Bldg.,  Los  Angeles,  fur 
about  2.7  miles  grading  and  treating 
with  liquid  asphalt  and  conetructing 
a  timber  pile  trestle  in  San  Bernar- 
dino County  between  the  Los  Angeles 
County  line  and  Pipe  Line  Ave. 

The  work  involves: 
(  1)  1.660  M.  gals,  water; 
(  2)   57.400   c.y.   rdwy.    excav.; 
(  3)  710  c.y.   struc.   excav.; 
(  4)  20,100  c.y.  imported  selected  ma- 


(  5)  1.100.000  sta.  yds.  overhaul; 
(  6)  142  stations  finishing  rdwy.; 
(  7)  303  tons  liquid  asphalt  SC-2  (road 

mix  surface  treatment); 
(  8)   35,300   sq.   yds.   preparing,   mixing 

and  shaping  roadbed; 
(  9)    37  tons  liquid  asphalt  90-95    (seal 

coat) ; 

(10)  441  tons  screenings  (seal  coat): 

(11)  54  MFBM  dense,  select,  all-heart 

structural  redwood: 

(12)  20  MFBM  select,  all  heart,  struc- 

(A)  (B)  (C) 


tural  redwood; 

(13)  4,000    l.f.    furnishing    Douglas    fir 

piles  (treated): 

(14)  136   each  driving  piles; 

(15)  30   l.f.    18-ln.  CMP; 

(16)  776   l.f.   24-in.   CMP; 

(17)  114  Lf.   30-in.  CMP; 

(18)  146  l.f.   36- 

(19)  51    l.f.    ren 

culverts: 

(20)  500  l.f.   laminated  guard  i 

(21)  32  each  culvert   markers; 

(22)  125  each  guide  posts; 

(23)  4.4  miles  new  property  fence; 

(24)  53  each  monuments. 
The  total  bids  follow; 

(.\)   Dimmitt  &   Taylor,   Los  Angeles, 

$62,278.60. 
(B)    Geo.    J.    Bock    Co.,    Los  Angeles. 


ailing; 


$63,: 


1.40. 


S.  Vinnell,   Los  Angeles,   $63,- 
S62.40. 
(V)  Basich  Bros.,  Torrance.  $63,905.55. 

(E)  Oswald  Bros.,   Los  Angeles,   $64,- 
425.90. 

(F)  Matlch  Bros.,   Elsinore,   $06,900.80. 

(G)  V.   R.   Dennis  Const.   Co.,   San  Di- 
ego, $73,331.60. 

The  unit  bids  follow: 


(   3) 

1.25 

67 

1.50 

.75 

.003 

5.00 

10.00 

.06 

25.00 

3.60 

100.00 

100.00 

.60 

15.00 

1.75 

2.70 

3.30 

5.00 

1.00 

1.00 

2.00 

2.00 

560.00 

3.00 

1.00 

.60 

.004 

3.00 

7.30 

.05 

19.00 

2.50 

90.00 

90.00 

.68 

13.00 

1.50 

2.50 

3.00 

5.00 

1.00 

1.00 

2.00 

2.00 

500.00 

2.00 

1.60 

.57 

.005 

5.00 

9.00 

.06 

21.00 

3.50 

90.00 

90.00 

1.10 

15.00 

1.50 

2.50 

3.00 

3.50 

.75 

1.75 

2.00 

2.00 

400.00 

2.00 

1.20 

.63 

.002 

3.00 

11.00 

.055 

26.00 

2.50 

110.00 

100.00 

.60 

13.00 

1.90 

2.85 

3.45 

5.25 

1.00 

1.00 

2.50 

2.50 

550.00 

3.00 

1.40 
.70 
.006 
7.50 
7.50 

.064 

20.00 

3.00 

84.00 

83.20 

.52 

14.00 

2.13 

2.74 

3.10 

4.56 

.60 

1.00 

1.50 

).50 

490.00 

2.60 

1.00 
1.00 

.005 

.00- 

(  0)  

(    7) 

10.00 

.      .       9.00 

6.00 
9.00 
.07 

(    9) 

20.00 

.     .        2.50 

24.00 
5.00 

(U) 

93.00 

90.00 

90.00 
90.00 

.60 

8.00 

2.00 

2.25 

(16) 

3.00 

3.00 
4.00 

6.00 

(19) 

(20) 

(21) 

60 

1.00 

2.50 

2.50 

1.00 
1.00 
2.00 
2.00 

(24) 

420.00 

3.60 

400.00 
3.00 

30 


_P_A  CIFIC    CONSTRUCTOR 


CONTRACT  AWARDED 

ORANGE  COUMTT.  Cal.— Sully-Mil- 
ler Contracting  Co.,  1500  W.  7th  SI,. 
Long  Beach,  at  $•14,651.50  awarded 
contract  by  the  State  Highway  Com- 
mission. Sacramento,  for  about  2.!1 
miles  grading,  surfacing  with  import- 
ed selected  material,  and  a  bitumi- 
nous macadam  armor  coat  applied  in 
orange  County;  on  Bolsa  Avenue  be- 
iween  Bay  Blvd.   and  Bolsa  Chica  Rd. 


CONTRACT  AWARDED 

KERN  COUNTY.  Cal. —Stewart  and 
Xuss,  Inc.,  and  John  Jurkovich,  410 
Thorne  Avenue,  Fresno,  at  $34.328.0ti 
awarded  contract  by  the  State  High- 
way Commission  at  Sacramento  for 
about  1.3  miles  giadlng  in  Kern  Co. 
between  the  easterly  entrance  to  Kern 
County  Park  and  1.25  miles  easterly. 

CONTRACT    AWARDED 

LOS  ANGELES  COUNTY,  Cal.— 
Southwest  Paving  Co.,  Inc..  11402 
Radford  Ave..  P.  o.  Box  D,  Roscoe, 
at  $18,529.25  awarded  contract  by  the 
State  Highway  Commission,  Sacra- 
mento, for  about  0.6  mile  paving  with 
asphalt  concrete  in  the  City  of  Glen- 
dale,  between  San  Fernando  Road  and 
Central  Avenue. 

CONTRACT    AWARDED 

SAN  FRANCISCO  —  Fay  Impiove- 
ment  Co..  760  Market  St..  San  Fran- 
ciiico.  at  $1S53.63  awarded  contract  bv 
the  Department  of  Public  Works.  Citv 
Hall,  under  Spec.  No.  18.913  for  fhe 
imnrovment  of  the  frontage  of  An 
gelo  J.  Rossi  Playground  on  Rossi 
Ave.,  between  Anza  and  Turk  Sts 

CONTRACT  AWARDED 

KERN  COUNTY.  Calif.  —  Southern 
California  Roads  Co.,  2145  E.  25th  St 
Los  Angeles,  at  $67,509.50  awarded  the 
contract  by  State  Highway  Commis- 
sion, Sacramento,  for  about  5.1  miles 
grading  and  surfacing  with  road-mi\ 
surfacing  in  Kern  County  between  4 
milas  south  of  Shafter  and  Shaffer. 

CONTRACT  AWARDED 

RIVERSIDE  COUNTY.  Cal  — R  E 
Hazzard  &  .Sons.  P.  O.  Box  1438,  San 
Diego,  at  $28,456  awarded  contract  bv 
the  State  Highway  Commission,  Sac- 
ramento, for  placing  plant- 
facing  on  about  5.4  miles  ii 
County  between  1.4  miles 
Thermal  and  the  junction  ■ 


2(. 


nixed  sur- 
Riverside 
south    of 

rilh  Route 


CONTRACT  AWARDED 

VENTURA  COUNTY,  Calif —Dalev 
Corp.,  4430  Boundary.  San  Diego  at 
$97,129.50  awarded  contract  by  State 
Highway  Commission,  Sacramento  tor 
about  2.4  miles  grading  and  applying 
road-mix  surface  treatment  in  Ven- 
tura County  between  West  Casitas 
Pass  and   East  Casitas  Pass. 

CONTRACT  AWARDED 

MENDOCINO  COUNTY,  Cal  -N  M 
^."'i  Sons  Co.,  P.  o.  Box  404,  Berkeley' 
at  $38,488  awarded  contract  by  State 
?h'?\"7,?°"""'^='°"-  Sacramento,  for 
tn-^h  ^-^^^  "'""'  grading,  surfacing 
with  creek  run  gravel  and  treating 
cini.  '""'^  ^^Pi^M  at  The  Oaks  anS 
Clow  Creek   m    .Menrtnni.,n   r  ■„ 


30— RESERVOIRS  &  DAMS 

CONTRACT  AWARdIS"''  '"^^^ 
ALL  -  AMERICAN  CANAL.  Arizoni 
California.  _  Morrison-Knuds'en  Co' 
HZo  Title  Guarantee  BIdg.,  Los  4n'- 
I?  San'^'a^""'''-  ^°-  '  Montgomt?y 
Co'  9o"  ^IZ'V'  ""^  '^'"=""'  Bros. 
CO..  902  Title  Guarantee  BIdg.,  Los 
Angeles,  jointly,  at  $4,374,240  60  were 
awarded    contract    by    the    Bureau    of 

iTfTZ'  cLTtTuctiiir^f^?^?.-  ,i- 


lieiial  r-.ii.i  anj  Uasilting  Works.  AU- 
.4merican  Canal  System,  Boulder  Can- 
yon Project.  The  work  is  located  on 
the  Colorado  River  about  18  mil.<i 
northwest  of  Yuma. 

The  dam  proper  will  be  of  concrete 
construction,  2990  feet  in  length  with 
crest  about  31  ft.  above  the  founda- 
tion. The  central  portion,  1200  feet 
m  length,  will  be  an  overflow  weir,  of 
iKllow  concrete  construction. 

CONTRACT   AWARDED 

J,"-',?^'^^'  .Wyo— Morri.son  .  Knud- 
Zlf^  °"'^-  ■^■i""'""  Bros.  Com- 
Pdnj.    Minneapolis,    and    Utah    Const 

schedule  1,  awarded  contract  by  the 
^T'^l,"' fr'"'!'''''""-  C^'^P*--,  under 
th?  Sem°ino'°'r,""'  """  ™''»"-uctlon  of 
Casner  ff  Dam  and  Power  Plant, 
Casper  -  Alcova  Project.  Wyo  The 
work  IS  located  on  the  Platte  Riv«t 
Wyomin".  '    ""'■""■^'"    <>f    Parco. 

CONTRACT  AWARDED 
J-^^'^^^-'J'''^'^  PROJECT.  Arizona - 
central  BrIlJ   *  5""^'-   «<>■•   "-<>   the 
\lbl      i       fF^  """  ^"""'^  Co..  Omaha 
^"^■^  ■   jointly,   at   $150,723   awarded  a 

Phoem.;  "LT  ?-"""■'  °'  ««'amatio^ 
strucUon  of  f  "if'  ^"^  *"•  ""■  ™'>- 
art  Mount  1  in  ^'""-^y  '"^  'he  Stew- 
ect    Ariz     tL       '"L  ?""    «'^<='-   P">i- 

SaVt  River  about^S  J?*^^''^  °"  "■« 
of  Mesa.  ""'^*   northeast 

TIME    EXTENDED 

SANTA  CLARA  CO..  Cal.-The  P  W 
A  has  approved  an  extens  on  nf  f 

z  Mro*i?o"nr  r  '^  "•"  ^-  i^'v 

lafs^Toh?"-  '^  ""^  •"  "navoldable  de- 

about   one   „   i„  '"   "'*   quarried 

instead   „f  ";"^.'*"='   of  the  dam   site 

"tima.ed  at  $vo.'oo    '"'"'"''  ™^'    ^ 

CONTRACT    AWARDED 

i^''Ffoi'r?  S?"^f^D^^.    Wash.-L 

awarded    conVrac  '  ft°"furnV-hfi"'-''-' 

900.000    ft      of    1    in      i^L,  *^'"''     "•■ 

fi.allv  ,.r,ni  •  ''"'^'   P'Pe  to  arli- 

tool  concrete  at   the  dam. 

ENGINEERS   APPOINTED 

EUREKA.  HumboH.  O,  Cal -The 
Eureka  City  Council   has   Engaged    F 

at  the  Mkd  "Rive'Tam^s-fe  ~-">'"""^ 

^ornery  St..  San  FrancLco,  Ts  The  con-" 
prij'ecl   "'"''"'"    °"    ""^    Mad     R^ver 


3 

CONTRACT  AWARDED 

BONNEVILLE.     Ore_P,.ifi       r. 
struction  Co     Route  Tr.^?''     '^''"- 
He.    at    $40  -^,1   "         !•  ''<"'  951,  Seat- 
<he    V     spLf      '"'"■''    <^°n"-act    by 

^rrSiHS;?^"-- 

BIDS    WANTED 

U.  S.  Engineer  Offic       '"^"'■«'  by  the 

insT  tratJf  694-3t,-lso.  for  furnish- 

p;<oec,.  about  .^.^z^j-^^rzT. 


single 


Bids   will   be   taken  as  follows: 
SCHEDULE   1 

(1)  6  transformers,  16,000  kv-a    singl- 

phase.    OIWC.    13.2/66   delta/115 

(2)  services  of  erection  superintendent 

90  man  days. 

SCHEDULE  2 

(1)  3   transformers,   1.667   kv- 

Phase,  OIWC,  13.2/2.4  kv 

SCHEDULE   3 

(1)  2    transformers,    1,000    kv-a     three 

phase,  OIWC,  2,400/480  volte 

„n?n,     f  ^  'u""  ""^  ^'  '^"O"-*'  shipping 

bn  s^f  ^L""""*^'"  ""''"  Governrient 
DiJis  Of  lading, 

^^Sp^ecifications  obtainable  from  above 

31^^^^WPELrNErXlVELLS 

CONTRACT  AWARDED 

SAN  FRANCl.SCO.  —  E.  J  Treacv 
309  Call  BIdg..  at  $2,054.13  awarded 
contract  by  the  Public  Utilities  Com- 

w.  D.  99,  for  the  laying  of  6-  and  8- 
Parr^t.U^r  '"'""=  '"  ""^  ""^  Lake 


32— SEWERS    &    SEWAGE 
DISPOSAL  PLANTS 


De 


12.   1935 


CONTRACT   AWARDED 

SAN  FRANCISCO.  -  Hanson  Bros 
•'^8411  Mission  St.,  at  $795.75  submitted 
low  bd  and  awarded  contract  by  the 
r-.partment  of  Public  Wks.  City  H.all 
for  furnishing  and  Installing  a  red- 
wood tank,  complete,  including  piping 
fittings,  etc.,  at  the  Hiehmond-Sunset 
Plant  in  Golden  Gate  Park. 

Complete  bids  follow: 
Hanson  Brother?  «    70^  vr 

W.    C.   Akard  '    L,lin 

.\.    Lo   Prcst 

Herman   Lawson   f 
R.   .S.  Silverberg 


836.00 

879.00 

1,020.50 


S2 


BIDS    WANTED 

LOS  ANGELES.  Cal.-Until  Jan  » 
10  A.  M..  bids  will  be  received  by  th7 
Lo.s  Angeles  board  of  public  works 
Room  153.  City  Hall,  for  the  installa- 
tion of  two  duplicate  sewage  pumping 
units  m  Harbor  Blvd.  sewage  pump? 
ing  plant.  San  Pedro.  PWA  Project 
.\o.  0633  Unit  No.  4-B.  The  work  In- 
cludes all  connecting,  piping,  mechan- 
ical   and    electrical   appurtenances. 

Contracts    Awarded. 

HILLSBORO.  Oregon.  -  Kern  & 
iVr  ,,':  K-  *•  '^  Salmon.  Portland,  at 
JJb.oj.  for  the  sanitary  sewer  sys- 
tem (concrete  pipe  and  joints)  and 
270  T^'X"  Northwest.  Inc..  at  $44.- 
270.  for  the  treatment  plant,  award- 
ed contracts  by  the  Hillsboro  City 
Council. 

BONDS  DEFEATED 
Tr*''?,'^'^''^'  ^°^  Angeles  Co..  Cal.- 
The  (Uo.ma  seuer  bond  issue  failed 
to  carry  at  the  election  December 
1.  by  a  vote  of  550  for  and  906  against, 
ine  issue  was  to  finance  a  loan  to 
of '$'l27'909'  "  ""■"""se'J  Federal  grant 


CONTRACT  AWARDED 
RICHMOND.  Contra  Costa  Co.,  Cal 
ban  Francisco  Bridge  Company,  503 
.Market  St..  San  Francisco,  at"  $8631 
awarded  contract  by  the  Richmond 
city  Council  for  the  repair  of  tl>e 
fender  system  and  dolphins  at  Wharf 

The  original  bid  was  $7457  on  the 
fender  system  and  $1690  on  the  dolp- 
hins, and  an  allowance  of  $516.76  was 
made  on  piles  and   butts. 

E.  A.  Hoflman.  City  Engineer. 


PACIFIC    CONSTRUCTOR 


31 


CONTRACT     AWARDED 

ASHLAND,  OrcKon.— Dunn  &  Bak- 
er, r.  O.  Box  458,  Klamath  Kails, 
;ii  •:;!;. S31. 95,  awarded  contract.  Ijy  thi- 
A:.lil:nid  City  Council  for  construc- 
liiiii   ut  a  sewage  disposal   plant. 

El<  &  Llnd,  Portland,  at  $77.20li.;M 
Bubinitted   the  only  other  bid. 

33^      WATER^A'ORKS 


BONDS    VOTED 

'  MIN.\,  Nevada.— A  proposal  to  i 
$3C,(i00  In  bonds  to  linance  inipr 
tits  to  the  city  water  system 
■  fi  at  a  special  election  in  ^ 
mber  10. 

■    \     funds    are    available    if 
\     commissioners    decide    to 


SOth 


BIDS   WANTED 

SA\  FRANCISCO.— Utrtil  Jan.  7.  3 
r,  .\1  .  bids  will  be  received  by  the 
I'lii.l  .■  Utilities  Commission.  Rm.  2S7. 
rit\  Hall,  under  Spec.  No.  W.  D.  103, 
fill  Living  6-  and  8-in.  east  iron  mains 
in  I  lie  area  from  20th  Ave.  to 
A\i  ,  and  from  Lincoln  Way  t 
MT;f  Street. 

111.'  work  involves: 
il    I   :;:i,190  l.f.  excavation  and  b: 

(trench  17x36-in.)    : 
I J    1    '70  c.y.  additional  excavatin 

backfill: 
i:;   J   ^LO    sq,    ft.    additional    pavt 

removal  and  replacement: 
M.I    111.230  l.f.  installation  of  l5-ir 

and  spigot  east  Iron  pnie; 
ill.i  ::.:ii;o  l.f.  installation  of  8-in 

and  spigot  cast  ii'on  pipe: 
(,-,   I   I2.8G0  lbs.   installation  of  lit 


etc.; 


liell 


11'    1   -.710  l.f.   making  joints 

spigot: 
iTi    ;l',s50  sq.  ft.  repavement. 

riin.s  and  specifications  obtainable 
at  Knom  005,  San  Francisco  "Water  De- 
partment Bidg.,  425  Mason  St..  upon 
deposit  of  $10.00. 

N.  A.  Eckart.  General  Manager  and 
Chief  Engineer.  • 


BIDS   WANTED 

S.\N  FR.\NCISCO.— Until  Jan.  .x.  3 
P.  M.,  bids  will  be  received  bv  th.^ 
Public  Utilities  Commission.  Rm.  287. 
City  Hall,  under  Spec.  No.  W.  D.  5S. 
fo]'  laying  12-  and  IG-ln.  feetler  main.- 
In   111.    Central  part  of  San  Francisco. 

Till    work  involves: 
(i    1  s.'.n   roundabout   cuts,    removal   of 

halls   and    sockets   from    16-incli 

wrought  iron  submarine  pipe; 
12)   C.7II0  l.f.  cleaning  of  IG-in.  wrought 

iron  pipe; 
e;    I   "1.700  l.f.  dipping  IC-in.  do; 
Hm  11,130  l.f.  excavation  and  backfill 

iiir  12-in.  pipe  trench.  24x44-ln.: 
I  111  I   7.(100   l.f.   excavation  and   backfill 

for  IG-in.  pipe  trench,  30x48-in.: 
I'    I   l.noo    c.y.    additional    excavation 

(ind   backfill; 
(I".   I   1.900   sq.   ft.   additional   pavement 

removal  and   replacement: 
(7a)  21.130    l.f.    installation   of   12-inch 

bell  and  spigot  cast  iron  pipe: 
(7b)  400  l.f.  installation  of  16-in.  do- 
(7c)  6.600    l.f.    installation    of    IG-inch 

wrought  iron  pipe- 
(8  )  92,640  lbs.  instaUatl'on  of  fitting.^, 

etc.; 
(9a)  7,700   l.f.    making   joints    for    pipe 

and   fittings,    ]2-   and    IG-in.    cast 

iron  B&S; 
(9b)   530  joints,  making  joints  for  pipe 

and  fittings.  ]G-in.  wrought  iron 

complete; 
(10)  68.800  .sq.   ft.    repavement. 

Plans  and  specifications  obtainable 
at  Room  605.  San  Francisco  Water  De- 
partment Bidg.,  425  Mason  St.,  upon 
deposit   of  $10.00. 

PLANS    COIVIPLETED 

ATWATER.  Merced  Co..  Cal.— 
Plans  for  improvemnts  to  the  muni- 
cipal water  works  have  been  com- 
pleted  by  City  Engineer  W.   E     Bed- 


esen,  135  21st  St..  iVIerced.  The  work 
will  Involve  construction  of  about 
8.2  miles  of  pipe  line,  a  75,000  gallon 
tank,  and  two  pumps  with  50-hp. 
motors. 

The  City  approved  a  $50,000  bond 
issue  on  December  3  and  Is  now 
awaiting  approval  of  a  loan  and  grant 
of   $71,673   by    the   PWA.  •  : 


CONTRACT   AWARDED 

WATSONVILLK,  Santa  Cruz  Co.. 
Cal.— Union  I'aving  Co..  Call  Bidg.. 
San  Francisco,  at  $68,575. .SO  awarded 
contract  by  Watsonville  City  Council 
for  constructing  extensions  and  re- 
placements for  the  municipal  watei 
-system. 


AWARD     RECOMMENDED 

PALO  ALTO.  Santa  Clara  Co..  Cal. 
—The  Board  of  I'ublic  Works  has 
recommended  to  the  PWA  that  a  con- 
tract for  furnishing  steel  pipe  for  use 
in  connection  with  construction  of  a 
gas  distributing  center  be  awarded  the 
Pacific  Pipe  Co.,  201  Folsom  St..  San 
Francisco,  at  $7550.01  for  pipe  with 
McEverlast  wrapping,  long  single 
lengths,  rail  and  ocean  shipment,  55- 
05    days    delivery. 


BIDS    WANTED 

SAN  Fr.A.NCISCO.- Until  Jan.  7.  3 
P.  M.,  bids  will  be  received  by  the 
Public  Utilities  Commission.  Rm.  257. 
City  Hall,  under  Spec.  No.  W.  D.  lOli. 
for  laying  6-  and  S-in.  cast  iron  mains 
in    the    Balboa    Park   District. 

The  work  Involves: 

(1)  22.280    l.f.    excavation    and    baclifill 

(trench   17x36-in.) 

(2)  360  c.y.  additional  excavation  and 

backfill; 

(3)  810  sq.  ft.  additional   pavement  re- 


da)  13 


bell 


(4b)  8.4^0   If    lii^iillatii.n  of  8-in.  bell 

and  spigot  east  iron  pipe; 
(5)  14.620   lbs.    installation   of  fittings, 

etc: 
(0)   2.U50    l.I.    making   joints,    bell    and 

spigot: 
(7)  32.300  «q.   ft.   repavement. 

Flans  and  specifications  obtainable 
at  Room  605.  San  Francisco  Water  De- 
partment Bidg.,  425  Mason  St.,  upon 
deposit  of  $10.00. 

N.  A.  Eckart.  General  Manager  and 
Chief  Engineer.  • 


CONTRACT   AWARDED 

LONG  BEACH.  Cal.— Western  Pipe 
&  Steel  Corp.,  5717  Santa  Fe  Avenut. 
Los  Angeles,  at  $234,330  awarded  con- 
tract (subject  to  PWA  approval;  by 
the  Lone  Beach  Water  Department 
for  furnishing  and  erecting  six  steel 
water  storage  tanks  on  Alamitos  Hill. 


34  — PARKS  AND  PLAY- 
GROUNDS 


BIDS  WANTED 

DOUGLAS,  Arizona— Bids  are  being 
received  by  the  Custodian.  Inspettion 
Station.  Douglas.  Arizona,  for  seeding 
and  planting  grounds  at  the  U.  S 
Inspection   Station  at  Douglas. 


BIDS    WANTED 

REDONDO  BEACH.  Los  Angeles 
Co..  Cal. — Bids  are  being  received  bv 
the  Custodian,  U.  S.  Post  Office.  Re- 
dondo  Beach,  for  seeding  and  planting 
grounds  at  the  Post  Office  at  Redondo 
Beach- 

BIDS   WANTED 

HUNTINGTON  BEACH.  Cal.— Bids 
are  being  received  by  the  Custodian. 
U.  9.  Post  Office.  Huntington  Beach, 
for  seeding  and  planting  the  grounds 
at  the  U.  S.  Post  Office.  Huntington 
Beach. 


BIDS  WANTED 

HELL.  Los  Angeles  Co..  Cal.— Bids 
are  being  received  by  the  Custodian. 
U.  S.  Po.vt  Office.  Bell,  tor  seeding 
and  planting  grounds  at  the  Post  Of- 
llee   nl    Roll. 


BIDS    WANTED 

OUA.VGE,  Cal.— Lnl.l  JJecemljer  :il, 
bids  will  he  received  by  (Justodian,  U 
S.  Post  Office.  Orange,  for  seeding  and 
planting   ernimds   at    the   Post    Office. 


BIDS   WANTED 

CO.MPTON.  Los  Angeles  Co..  Cal.— 
Bids  are  being  received  by  tlie  Cus- 
todian, U.  S.  Post  Office,  Compton. 
for  seeding  and  planting  grounds  at 
the  U.  S.  post  office  at  Comiiton. 


BIDS    WANTED 

PITTSBURG,  Contra  Costa  Co..  Cal. 
Bids  are  being  received  by  the  Cus- 
todian, U.  S.  Post  Office,  Pittsburg, 
for  seeding  and  planting  grounds  at 
the   V.    S.    post   office.    Pittsburg. 


CONTRACT   AWARDED 

REDWOOD  CITY.  San  Mateo  Co., 
e-ai.- W.  O.  Tyson.  Box  625.  Redwood 
City,  at  $1,450  (Proposal  2)  awarded 
contract  by  the  Redwood  Grammar 
School  District  for  construction  of  a 
tennis    court   at    the    McKinley  School. 

Complete  bids  follow: 

Proposal  1:  Quarry  run  rock  base; 

i'roposal  2:Emulsified  asphalt,  slurry 
base; 

W.  o.  Tyson,  Redwood  City:  (1)  $J- 
300:    (2)    $1,450. 

M.  A.  Grant,  Redwood  City:  (1)  $:.- 
394:    (2)   no  bid. 

Palo  Alto  Road  Materials  Co.,  Palo 
Alto:    (1)   $1,876;    (2)   $1,S76. 


BIDS    REJECTED 

MONTEREY,  Calif.  —  Treasury  De- 
partment rejected  all  bids  received 
for  seeding  and  planting  grounds  at 
the  LT.  S.  Post  Office,  Monterey.  New 
bids  will  be  asked  shortly. 

On  previous  bid  opening  lowest 
bid  was  submitted  by  Arthur  Jones. 
Pacific  Grove,  at  $427. 

35 — 


TUNNELS 


CONTRACT   AWARDED 

CASPER.  Wvo.  —  W.  E.  Callahan 
Const.  Co.  and  Gunther  &  Shirley.  206 
S  Spring  St..  Los  Angeles,  at  $794,948 
awarded  contract  by  the  Bureau  of 
Reclamation,  Casper,  under  Spec.  No. 
649.  for  the  construction  of  Tunnels 
-Nos.  3,  4.  5  and  6  of  the  Casper  Ca- 
nal. Casper-Alcova  Project. 
Complete  bids  published  Nov.  29. 
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BIDS   WANTED 

GRESH.\M.  Ore.— Until  Dec.  27.  8 
P.  M..  bids  will  be  received  by  the 
Gresham  City  Council,  Geo.  W.  Page. 
City  Recorder.  City  Hall,  for  the  con- 
struction of  a  sewer  system  and  dis- 
posal works. 

Bids  will  be  taken  as  follows: 
Schedule  A.  sanitary  sewer  system: 
Schedule  B,  storm  water  system: 
Schedule  C.  sewage  disposal  plant. 
-■Vlternate  bids  will  be  received  for 
both  cement  and  vitrified  clay  sewer 
pipe. 

The  work  will  Involve  the  furnish- 
ing and  laying  of  approximately  the 
following  amount  of  pipe: 

(1)  11.000  ft.    6-In.: 

(2)  5,160  ft.  12-in.: 

(3)  770£t.  18-in.: 

(4)  100  ft.  24-in.; 

(5)  29,265  ft.    8-in.; 

(6)  1,580  ft.  15-in.. 

(7)  1,000  ft.  21-in.' 

Plans  and  specifications  obtainable 
from  the  engineer.  H.  L.  Gilbert.  707 
("ouch  Bidg..  F'ortland.  iqion  deposit 
of  $20.(10.  , 
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BEST  WINTER 
LUMBER  SALES 
IN  TWO  YEARS 

Western    Mills    See    Promising 

Outlook  For 

New  Year 

Unusual  activity  in  lumber  buy- 
ing n»ted  during  November  has 
held  without  weakening  through 
the  first  two  weeks  of  December, 
although  at  this  season  buying  and 
production  ordinarily  are  at  low 
levels,  the  West  Caast  Lumber- 
mea's   .\ssociation  reports. 

"The  continued  activity  In  De- 
cember extends  the  record  to  the 
be.1t  six  weeks  in  two  years."  says 
the  association  bullotin. 

"All  .American  markets  are  buy- 
ing lumber  in  a  fairly  active  way, 
due  to  more  actual  and  projected 
building,  both  private  and  public, 
and  to  low  stocks  of  lumber  held 
by  retail  and  wholesale  distribu- 
tors in  the  consuming  areas.  For- 
eign markets  are  lagging,  with  the 
bulk  of  the  business  offered  being 
taken  by  the  mills  of  British  Co- 
Itunbia. 

"While  lumbermen  generally  are 
pleased  with  the  present  favorable 
situation  and  outlook  tor  1936,  the 
Association  pointed  out  that  the 
production  and  orders  of  the  entire 
West  Coast  industry  are  now  at  a 
rate  of  approximately  six  billion 
feet  per  year,  while  the  industry 
produced  more  than  ten  billion  feet 
in  192D.  The  industry  has  still  a 
long  way  to  go  to  bring  back  the 
business  volume  and  payrolls  of 
the  years  1926  to  1929." 


SALAMANDER,  TORCH 

IN  SINGLE  UNIT 


A  leaflet  describing  the  Aeroil 
No.  77  smokeless  salamander,  which 
combines  salamander  and  a  heat 
ing.  drying  and  thawing  torch  in 
one  outfit,  is  a  recent  publication 
of  Aeroil  Burner  Co..  Park  Avenue 
and  Thirteenth  Street,  West  New 
York.  N.  J.  The  salamander,  which 
is  designed  to  provide  temporary 
heat  on  winter  construction  jobs, 
is  equipped  with  the  Aeroil  No.  99 
detachable  burner  outfit  for  thaw- 
ing and  heating. 


State  Highway 
Division  Awards 
Six  WPH  Jobs 


SACRAIVIENTO,  December  23.— 
Six  works  program  highway  con- 
tracts were  awarded  today  by  the 
State  Division  of  Highways  as  fol 
lows: 

C,  F.  Fredericksen  &  Sons,  Low- 
er Lake,  grading  and  oil  treating 
11. S  miles  in  Modoc  County,  ?79- 
23.5: 

Lord  &  Bishop,  Sacramento,  con- 
structing two  bridges  and  grading 
approaches,  Santa  Cruz  county, 
$55,835: 

Griffith  Co,.  Los  Angeles,  con- 
structing grade  separation,  grading 
and  paving  at  Famosa,  Kern  Coun- 
ty. $295,511; 

Oswald  Bros.,  Los  Angeles,  grad- 
ing and  surfacing  5.9  ni:les  in  Ven- 
tura County.  $51,208; 

R.  E.  Campbell,  Los  Angeles, 
grading  about  2.5  miles  and  con- 
structing a  timber  bridge,  Los  An- 
geles County,  $61,182; 

Dimmitt  &.  Taylor,  Los  Angeles, 
grading  about  2.7  miles  and  asphalt 
treating  in  San  Bernardino  County. 
$62,278. 


PLAN  BROADCAST  FOR 

BUILDERS  JAN.  13 


A  nation  -  wide  radio  forum  ad- 
dressed to  building  material  deal- 
ers, contractors,  builders  and  ar- 
chitects and  which  have  as  its  key- 
note a  call  for  a  unified  program 
tor  the  industry  to  stimulate  build- 
ing and  modernization  will  be  spon- 
sored by  Johns-Manville  and  broad- 
cast January  13  at  11  A.  M.  Fifty 
stations  of  the  NBC  network  will 
carry  the  one-hour  broadcast. 

Among  speakers  announced  by 
Johns-Manville  are  Geo.  LaPointe. 
president  of  the  National  Lumber 
Manufacturers'  Assn.;  Stewart  Mc- 
Donald, head  of  the  Federal  Hous- 
ing Administration;  Robt.  V.  Flem- 
ing, president  of  the  American 
Bankers'  Assn.;  Stephen  F.  Voor 
hees.  president.  American  Institute 
of  Architects,  and  Lewis  H.  Brown, 
president  of  Johns-Manville.  En- 
tertainers scheduled  to  take  part 
in  the  program  include  Kate  Smith, 
Tom  Howard,  Goldman's  Band  and 
others. 


TREASURY  LETS 
$500,000  STATE 
P.  0.  BUILDINGS 

Five    California    Contractors 

Share  In  Federal 

Awards 


WASHINGTON,  D.  C.  Dec.  23.— 
The  Treasury  Department  played 
Santa  Claus  today  with  Christmas 
eve  awards  to  California  building 
contractors  totaling  nearly  a  halt- 
million  dollars.  Contracts  were  au- 
thorized on  low  bids  as  follows 

Frank  J.  Reilly,  San  Francisco, 
Salinas  post  office,  $92,850;  Madera 
post  office,  $70,430; 

Dinwiddie  Const.  Co.,  San  Fran- 
Cisco,  Redding  post   office,  $83,000; 

Leo  Epp,  San  Francisco,  San  Ra- 
fael post  office,  $58,750: 

V.  O.  Brunzell  and  Alex  Jacob- 
sen,  Los  Angeles,  North  Hollywood 
post  office,  $72,789; 

Wesco  Construction  Co,.  Los  An- 
geles, Ventura  post  office,  $93,850. 

Contracts  awarded  today  virtual- 
ly complete  the  Treasury's  building 
program  authorized  under  the 
emergency  and  1933  PWA  allot- 
ments in  California.  There  are, 
however,  a  number  of  other  build- 
ings for  which  appropriations  were 
made  by  the  last  Congress  under 
a  special  act  and  which  will  be  on 
the  market  in  1936.  Bids  are  being 
received  January  21  on  the  Santa 
Barbara  building  to  cost  $145,000. 
One  of  the  largest  contracts  on  the 
Pacific  Coast  in  the  new  program 
is  that  for  a  parcel  post  building 
at  Spokane  to  cost  $650,000.  Bids 
will  l)e  received  January  30. 


MINE  TIMBERS'  AIR 

RESISTANCE  STUDIED 


A  report  on  the  resistance  of  mine 
timbers  to  the  flow  of  air  as  deter- 
mined by  models,  by  C.  M.  Smith, 
is  a  recentt  publication  of  the  Uni- 
versity of  Illinois  engineering  ex- 
periment station,  according  to  Di- 
rector M.  L.  Enger.  Copies  of  tl'.o 
bulletin,  which  is  No.  279  of  the 
experiment  station's  series,  may  be 
obtained  without  charge  until  April 
1,  1936  or  until  the  supply  available 
tor  free  distribution  is  exhausted, 
by  writing  Engineering  Experiment 
Station,  Vrbana,  Illinois. 
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FINISH  SECOND 
ANCHOR  ARM  OF 
BAY  CANTILEVER 

Two    Deck     Units     Raised     In 

West  Suspension  Sector 

Of  Crossing 

The  east  anchor  arm  for  the  1400- 
foot  cantilever  span  was  landed  on 
the  newly  erected  tower  at  Pier  E- 
3  last  week,  according  to  the  week- 
ly progress  report  of  Chief  Engi- 
neer C.  H.  Purcell. 

Having  completed  both  anchor 
arms  and  the  west  cantilever  arm, 
the  Columbia  Steel  Company  crews 
will  shortly  begin  erecting  the  east 
cantilever  arm  after  which  the  re- 
maining gap  of  almost  six  hundred 
feet  will  be  taken  up  by  traveler 
derricks  building  at  both  ends  to- 
ward the  middle. 

San  Francisco 
Clementina  Street  at  First,  close 
to  the  heart  of  downtown  San  Fran- 
cisco, has  now  become  a  center  of 
activity  while  Healy-Tibbitts  Con- 
struction Company  pour  concrete 
for  retaining  walls  of  the  "  off " 
ramp. 

In  the  meantime,  the  concrete 
girder  spans  on  the  main  approach 
have  advanced  to  a  point  where 
they  are  half  completed  between 
Second  and  Third  Streets. 

West  Bay  Superstructure 
Two  units  of  the  decks  of  the 
bridge  were  raised  immediately 
west  of  the  center  anchorage  by 
the  Columbia  Steel  Company  last 
week.  By  the  first  of  the  year  the 
steel  company  expects  to  speed  up 
operations  so  that  one  section  can 
be  hung  each  day  and  later  two 
sections  per  day. 

On  the  east  suspension  bridge, 
between  the  center  anchorage  and 
Yerba  Buena  Island,  the  seventh 
set-up  of  strands  has  been  complet- 
ed, making  a  total  of  25  strands 
spun,  and  the  eighth  set-  up  of 
tour  strands  is  25  per  cent  spun 
over  the  south  walk. 

On  the  north  walk  of  the  east 
bridge,  the  sixth  set-up  of  strands 
has  been  spun,  making  a  total  of 
21  strands,  and  the  seventh  set-up 
is   half  spun. 

This  brings  the  east  bridge  ca- 
ble wire  to  66  per  cent  strung. 
Verba  Buena  Island 
On  Yerba  Buena  Island,  the  Clin- 
ton Construction  Company  is  con- 
tinuing work  on  the  east  portal  of 
the  tunnel  and  has  finished  the 
foundations  for  the  upper  deck  of 
the  roadway  through  the  tunnel. 

Work  is  now  starting  on  the  con- 
struction of  the  west  portal. 
East  Bay  Superstructure 
The  steel  tower  over  the  worlds 
deepest  pier.  E-3.   was   erected   by 
Columbia     Steel     Company     crews 
during  the  week,  and  the  east  an- 
chor arm  was  landed  thereon. 
Alameda  County 
The  administrative  and  mainten- 
ance buildings  of  the  Toll  Plaza  in 
the    Oakland    tidelands    began    to 
take    shape    last    week    when    the 
steel    work    for    the    garage    was 
erected,  concrete  for  the  first  floor 


MATERIAL  PRICES 

DECLINE  FRACTION 

A  decline  of  one-tenth  of  one 
per  cent  in  the  price  of  average 
for  buUding  materials  is  record- 
ed by  the  U.  S.  Bureau  of  Labor 
Statistics  wholesale  price  index 
in  the  week  ending  December 
14.  Prices  of  lumber  and  pre- 
pared roofing  dropped.  Brick  and 
tile  and  paint  materials  were 
higher.  Cement  and  structural 
steel  were  unchanged.  The  index 
was  85.3  for  the  week,  compared 
with  86.0  for  the  corresponding 
week  of   November, 


600  EMPLOYED 
ON  GATE  SPAN 
CONTRACT  UNITS 

Payroll  To    Be    Increased    By 

WPA  Operations  On 

Sausalito  Road 

Man  power  on  the  Golden  Gate 
Bridge  reached  a  new  high  mark 
this  week  with  600  workers  employ- 
ed on  various  units  of  the  project. 
By  January  1  this  all-time  high  will 
be  raised  to  approximately  SOO 
when  250  relief  workers  are  put  to 
work  on  the  Sausalito  lateral  ap- 
proach road  and  50  steel  workers 
commence  construction  of  the  Ma- 
rin approach  span. 

Of  the  600  men  now  employed  325 
are  engaged  in  cable  spinning  op- 
erations. 100  are  working  at  the 
John  A.  Roeglings  Sons  company 
cable  storage  and  receiving  plant 
at  California  City  and  the  balance 
are  spread  out  on  other  contracts 
now  under  way. 

According  to  'he  weekly  progress 
report  of  Chief  Engineer  Joseph  B. 
Strauss,  ten  cable  strands  have 
been  completed,  five  over  each  cat- 
walk, and  spinning  operations  again 
have  been  transferred  from  the 
east  to  the  west  walk  where  another 
set  of  four  strands  is  being  spun. 

Work  on  the  south  abutment  and 
the  footings  for  the  south  approach 
span  is  progressing  rapidly  and  ac- 
cording to  the  chief  engineer  will 
be  completed  by  January  first.  The 
low  viaduct  on  the  east  approach 
road  through  the  Presidio  is  going 
forward  rapidly  and  will  be  com- 
pleted   early   in    1936. 


of  the  Administration  Bldg.  poured 
and  the  columns  supporting  the  sec- 
ond floor  placed. 

Clinton  Construction  Company 
contractor,  has  already  built  the  re- 
tainmg  walls  north  of  the  Plaza  and 
the  concrete  foundations  and  side 
walls. 

The  East  Bay  distribution  via- 
duct at  Emeryville  was  augmented 
by  six  additional  girder  spans,  mak- 
ing a  total  of  SO  erected  bv  Barrett 
and  Hilp.  contractors. 

With  the  completion  of  excava- 
tion of  the  west  approach  to  the 
ban  Pablo  Avenue  subway  J  F 
Kaapp.  contractor,  last  week  start- 
ed excavation  of  the  east  approach 
and  poured  the  first  concrete  base 
slab. 


G-E  LAUNCHES 
1936  CAMPAIGN 
ON  APPLIANCES 

Big    Selling    Opportunity    Seen 

As   Residential   Market 

Expsmds 


Getting  an  early  start  on  193G 
sales  plans,  distributors  for  Gener- 
al Electric  home  appliances  staged 
their  tenth  annual  national  sales 
conference  at  Cleveland  the  week 
of  December  9. 

The  distribntors'  convent  ion. 
which  included  a  preview  of  the 
complete  1936  line  of  General  Elec 
trie  refrigerators,  ranges,  dishwash- 
ers, laundry  equipment,  cleaners, 
kitchen  waste  units  and  home  work- 
shops, was  marked  by  definite  and 
decided  optimism  over  sales  pros- 
pects for  the  new  year. 

Beginning  December  16  and  con- 
tinuing through  January  15.  a  se- 
ries of  55  previews  of  the  1936  line 
have  been  scheduled  in  as  many 
cities  of  the  country.  In  connection 
with  these  previews,  to  which  deal- 
ers, utility  executives.  d^BMllHahj 
store  heads,  apartment  hofflr'515^ 
ers,  realtors,  builders  and  others 
will  be  invited.  General  Electrics 
advertising  and  merchandising  cam- 
paigns will  be  explained. 

Previews  will  be  held  In  San 
Francisco  January  6.  7  and  S  and 
in  Fresno.  January  2.  X  and  4. 

Speakers  declared  that  there  is 
every  indication  that  1936  will  pre- 
sent one  of  the  biggest  home  build- 
ing activities  that  has  been  seen  In 
many  years.  As  a  result  of  new  con- 
struction and  modernization,  they 
said,  the  market  for  electric  kitch--' 
ens  and  electric  home  appliances 
will  be  tremendous. 
_  "In  the  past  year."  said  George 
Kobik.  manager  of  apartment  house 
sales,  "construction  of  homes  reach- 
ed a  peak  of  approximately  fifty 
million  dollars  in  June.  This  is 
about  two  and  one-half  times  any 
previous  period  for  three  years  The 
best  authorities  indicate  that  we 
will  see  a  building  boom  and  we 
want  our  retail  outlets  to  be  in  a 
position  to  take  advantage  of  this 
great  selling  opportunity.  Builders 
of  homes  will  tell  you  there  must 
be  a  definite  relationship  between 
the  cost  of  the  kitchen  and  the  cost 
of  the  house.  General  Electric  can 
supply  complete  all-electric  kitch- 
ens, with  a  definite  co-ordination  nt 
styling  and  design  in  all  appliances, 
for  as  low  at  $40.  Today  practical- 
ly everyone  can  enjoy  the  conven- 
ience of  an  electric  kitchen." 


INTERMOUNTAIN  A.G.C. 
BANQUET   JANUARY  4 

The  fourteenth  annual  banquet 
and  dinner  dance  of  Intermountain 
Branch.  Associated  General  Con- 
tractors, will  be  held  Saturday  eve- 
ning. January  4.  at  the  Hotel' Utah 
in  Salt  Lake  City,  according  to 
Chairman  A.  E.  Christensen  of  the 
committee  on  arrangements.  The 
banquet  is  scheduled  for  7:00  P.  M. 


PACIFIC    CONSTRUCTOR 


Mines  Bureau  Estimates  $3,000,000,000 
Building  Materials  Market  In  Housing 


Over  six  billion  dollars  of  expenditi 
ent  housing  shortage,  according  to  data 
and  analyzed  by  the  Building  Materials 
Department  of  the    Interior. 

Such  an  expenditure  would  create  ; 
dollars  wortli  of  iiiatHrials  and  ne- 
cessitate an  outlay  to  direct  labor 
of   around    one   and   three-quarters 
billions. 

The  Bureau  summarizes  its  report 
as  follows 

"The  bottom  of  the  depression  in 
residential  building  appears  to  have 
been  reached  in  the  last  two  years 
when  annual  values  sank  to  slight- 
ly over  a  quarter  of  a  billion  dol- 
lars. This  year  a  5  percent  increase 
in  ten  months  over  the  total  for 
last  year  gives  an  indication  that 
'catching  up'  is  in  progress  and 
causes  some  speculation  as  to  the 
possibilities  of  reaching  the  nearly 
three  billion  dollar  averages  attain- 
ed in  the  four  yerars.  1925-28.  Pub- 
licity and  money  lending  campaigns 
from  Washington,  higher  rentals, 
increased  consumer  purchasing 
power,  and  anticipation  of  higher 
prices  all  helped  to  start  the  re- 
vival, but  imderlaying  these  condi- 
tions is  a  basic  need  for  more  room. 

"Xotwithstanding  the  depression. 
SOO.OOO  houses  were  built  from  the 
beginning  of  1930  to  the  middle  of 
1935.  but  this  falls  over  a  million 
short  of  the  number  required  to 
provide  for  the  increased  number 
of  families,  and  an  additional  550,- 
000  units  will  be  needed  to  meet  the 
losses  through  obsolescense  and  de- 
struction by  Are.  flood  or  storm. 

"As  the  average  cost  of  American 
homes  recently  built  is  about  $3,800. 
the  referred  building-budget  that 
must  be  spent  to  remedy  the  pres- 
ent doubling  up  of  families  and  re- 
store the  predepression  ratio  of 
homes  to  population  adds  up  to 
fully  $6,440,000,000. 

"Approximately  one  half  the  cost 
of  these  new  homes,  that  is,  about 
three  billion  dollars,  must  go  for 
materials:  the  actual  ratio  for  resi- 
dential building  in  1929  was  48.5 
per  cent. 

"To  find  where  the  money  will  go 
the  total  material  supply  bill  can 
be  broken  down  according  to  pro- 
portionate expenditures  in  1929  as 
reported  by  the  Bureau  of  the  Cen- 
sus. On  this  basis  the  distribution, 
of  some  of  the  larger  expenditures 
would  be  as  follows  lumber  (rough 
and  finished)  $888,000,000:  mill- 
work  $414,000,000:  plumbing  and 
gas  fitting  equipment  $366,000,000: 
heating  and  ventilating  equipment 
$252,000,000:  brick  (face,  common, 
fire,  paving,  etc.)  $156,000,000:  and 
electrical  appliances  and  supplies 
$138,000,000." 


res  are  needed  to  meet  the  pres 
from  various  sources  assembled 
Section  of  the  Bureau  of  Mines, 

1  demand  for  about  three  billion 


November  shipments  of  electric 
industrial  trucks  and  tractors  nunv 
bered  115,  as  compared  with  117  in 
October  and  21  in  November  last 
year,  the  Bureau  of  the  Census  re- 
ports. 


VALLEY  PROJECT 
ADVISORS  REVIEW 
STATE  SURVEYS 

Consulting   Experts   Hold   First 

Conference  In 

Sacramento 


The  Board  of  consulting  engin- 
eers for  the  Central  Valley  Project 
met  in  Sacramento  for  their  first 
session  Friday  to  examine  material 
which  has  been  gathered  by  state 
and  federal  engineers  in  their  pre- 
liminary investigations  of  the  var- 
ious units  to  be  constructed. 

The  Sacramento  session  lollowed 
inspection  of  the  Kennett  and  Fri- 
ant  dam  sites  by  the  engineers. 

Headed  by  Charles  Paul  of  Day- 
ton, Ohio,  the  board  includes  Dr. 
Charles  P.  Berkey,  professor  ot 
geology,  Columbia  University:  W. 
F.  Durand,  professor  emeritus  of 
mechanical  engineering,  Stanfoid 
University:  R.  V.  Meikle.  chief  en- 
gineer, Turlock   Irrigation  District. 

Mr.  Paul  is  a  consultant  also  for 
the  Bureau  of  Reclamation  on  tiie 
Grand  Coulee  project  and  for  the 
Tennessee  Valley  Authority. 

J.  L.  Savage,  chief  designing  en- 
gineer for  the  Bureau,  and  Walker 
Young,  construction  engineer  for 
the  Central  Valley  Project,  attend- 
ed the  conference. 

Mr.  Paul  said  the  board  was  very 
favorably  impressed  with  the  char- 
acter of  the  work  already  done  by 
the  state  engineer's  office. 

"The  fact  that  these  engineer- 
ing studies  are  available  makes  it 
much  easier  for  us  to  pick  up  the 
work  and  receive  an  intelligent 
grasp  of  the   situation,"   he   said. 


$200,000  KERN  BOND 

ELECTION  JANUARY  17 


The  $200,000  bond  proposal  for 
additional  building  and  purchase  ot 
an  East  Bakersfield  school  site 
which  failed  recently  by  the  narrow 
margin  of  four  votes  will  be  re- 
submitted to  voters  of  the  Kern 
County  Union  High  School  District 
at  a  special  election  January  17,  it 
has  been  announced. 

Feeling  that  construction  of  tem 
porary  buildings,  said  to  he  the 
only  alternative  to  the  proposed 
building  program,  would  prove  a 
wasteful  procedure,  trustees  of  the 
di.strict  last  week  called  the  new 
bond  election. 


1936  ROAD  SHOW 
IN  CLEVELAND 
JANUARY  20-24 


Highway    Builders    Convention 

And  Exhibit  To  Be 

Record  Events 


Announcing  final  plans  for  the 
1936  Convention  and  Road  Show  to 
be  held  In  Cleveland,  January  20-24, 
officials  of  the  American  Road 
Builders'  Association  express  con- 
fidence that  a  new  high  mark  will 
be  set  in  attendance,  variety  of  dis- 
play and  importance  of  subjects 
discussed. 

Final  floor  diagrams  have  been 
sent  to  176  Road  Show  exhibitors, 
with  the  space  to  be  occupied  by 
each  marked  as  allotted  by  the  joint 
exhibit  committee.  The  exhibits 
will  form  the  first  all-inclusive  road 
show  to  be  undertaken  in  three 
years,  according  to  the  committee. 

Completion  of  the  convention  pro- 
gram, which  will  include  discus- 
sions ot  1936-37  road  programs, 
Federal  highway  appropriations  and 
legislation,  rules  and  regulations 
governing  future  highway  construc- 
tion contracts  and  numerous  other 
important  topics,  has  been  an- 
nounced. 

Special  session  have  been  planned 
for  discussion  of  farm  to  market 
roads,  educational  work,  technical 
problems  and  highw.ay  planning. 
Highway  contractors,  city  officials 
and  county  officials  will  meet  in 
separate  sessions  for  consideration 
of   their   particular   problems. 

Messages  have  been  received  by 
the  Road  Builders'  Association  from 
highway  commisions  in  a  number 
ot  states  indicating  that  no  high- 
way contract  letting  will  be  sched- 
uled for  the  convention  week. 

Reports  from  the  Cleveland  Con- 
vention and  Visitors  Bureau  to  con- 
vention officials  reveal  that  advance 
hotel  reservations  ,are  far  ahead  of 
previous  figures  tor  this  early  date. 
To  date  reservations  are  fifty  per- 
cent greater  than  were  made  up  to 
the  day  immediately  before  the 
opening  of  the  last  "old  fashioned" 
road  show,  it  is  stated. 

Original  plans  called  for  confin- 
ing the  road  show  to  the  New  Exhi- 
bition Hall  in  Cleveland,  but  ad- 
vance demands  for  space  exceeded 
the  floor  area  ot  the  hall,  and  the 
adjacent  North  Hall  and  the  con- 
necting Arcade  were  engaged  to 
accommodate   exhibitors. 


FISTERE  JOINS  STAFF 
OF  WOMAN'S  MAGAZINE 


Appointment  of  J.  C.  Fistere, 
former  consultant  to  the  Federal 
Housing  Administration  and  author 
of  two  FHA  bulletins,  as  architec- 
tural editor  is  announced  by  Edi- 
tors Bruce  Gould  and  Beatrice  B. 
Gould  of  the  Ladies  Home  Journal. 

Mr.  Fistere  has  been  associate 
editor  of  Architectural  Forum,  man- 
aging editor  of  Building  Material 
Marketing,  and  associated  editor  of 
Building  Age. 


PACIFIC    CONSTRUCTOR 


PERMIToS  AMD  eOM^JRAeT; 


SAN    FRANCISCO  COUNTY 

No. 

Owner 

Contractor 

Amt. 

1384 

Anza 

Rousseau 

13000 

13S5 

Ramlriez 

Hansberg 

2800 

13S6 

Schmidt 

Owner 

3000 

13S7 

Sx;hmidt 

Owner 

3000 

1388 

Russ 

Muller 

3780 

1389 

Stelling 

_ — 

3000 

1390 

Klimm 

Cobum 

1000 

1391 

Carlson 

Owner 

4000 

1392 

Rosemont 

Owner 

4000 

1393 

Glauser 

Little 

6000 

1394 

Macarthur 

>?hapiro 

3000 

1395 

Sargent 

Swanson 

3000 

1396 

Arnott 

Owner 

5000 

1397 

Arnott 

Owner 

3000 

1398 

Arnott 

Owner 

5000 

1399 

Arnott 

Owner 

6000 

1400 

Christensen 

Owner 

4000 

1401 

Christensen 

Owner 

4000 

1402 

Anderson 

Owner 

4000 

1403 

Anderson 

Owner 

3S00 

1404 

Davis 

Botman 

3500 

1405 

Grahn 

Owner 

3000 

1406 

Hallgren 

Owner 

3500 

1407 

Union 

Lindgren 

4700 

1408 

Nelson 

Owner 

3000 

1409 

Nelson 

Owner 

3000 

1410 

Nelson 

Owner 

3000 

1411 

Nelson 

Owner 

3000 

1412 

Doelger 

Owner 

4000 

1413 

Doelger 

Owner 

4000 

1414 

Doelger 

Owner 

4000 

1415 

Doelger 

Owner 

40OO 

HIS 

Davis 

Owner 

8000 

1417 

Davis 

Owner 

8000 

1418 

Standard 

Owner 

3500 

1419 

Standard 

Owner 

3300 

1420 

Standard 

Owner 

3500 

1421 

Herzig 

Owner 

3000 

1422 

Herzig 

Owner 

5000 

1423 

Magnin 

Emanuel 

1000 

1424 

Ycre 

Glaser 

1000 

FLATS 

(1384)  NE  BAY  AND  BRODERICK 
Sts.  Two-story  and  basement 
frame  flats. 

Owner  —  Anza  Home  BldB.  Co..  'A 
Contractor. 

Architect— H.  C.  Baumann,  251  Kear- 
ny  St.,  San  Francisco. 

Contractor— Oliier  M.  Rousseau.  Inc.. 
321   Kearny  St-  S13.000 


MARKET 

(1385)  N  WILDE  25  W  Rutland.  One- 
story  frame  meat  market. 

Owner — Peter  Raniiriez.  %  Contractor 

Arcihtect— Not   Given. 

Contractor— Wm.  Hansberg.  1  Rutland 
St..   San  Francisco.  J2800 


DWELLING 

(1386)     W      SHOTWELL    ST.    170      S 

25th  St.     One-story  and  basement 

frame  dwelling. 
Owner— Schmidt   Bros..    3158    24th    St.. 

San  Francisco. 
Architect — Not   Given.  J3000 


DWELLING 

(1387)     W  SHOTWELL  ST.  201  S  25th 

St.  One-story  and  basement  frame 

dwelling. 
Owner— .Si:hmidt   Bros..    3158    24th    St.. 

San  Francisco. 
Architect— Not   Given.  J3000 


ALTERATIONS 

(1388)     NO.    211    MONTGOMETRV    ST. 

Alter  offices. 
Owner— Russ  BIdg.  Co..  Premises. 
Architect — Not   Given. 
Contractor— A.    G.    J.    Muller.    243    7th 

St..  San  Francisco.  $3780 


ALTERATIONS 

(13S9)  NO.  1542  FILLMORE  STREET. 


Owner— Martin  Stelling  Jr..  155  Mont- 
gomery   St..    San    Francisco. 

Architect— Earle  B.  Bertz.  681  Mar- 
ket St..  San  Francisco. 

Contractor— Not  Let.  $3000 


REPAIRS 

(13501     NO.     460    ELLIS    ST.      Repair 

fire  damage  to  apartments. 
Owner — Frank   Klimm.    Premises. 
Architect — Not  Given. 
Contractor— Ira  W.  Cobum.   2048  ilar- 

ket   .Srt..    San   Francisco.  $1000 


DWELLING 

(1391)  W  FAXON  AVE.  90  N  Wild- 
wood.     One-story   frame  dwelling. 

Owner — Gus  Carlson.  1033  Noe  St., 
San  Francisco. 

Architect— Not   Given.  $4000 


DWELLING 

(1392)   S  MAGELLAN  ST.  near  Cortez 

Lot    42   BIk    3.      Two-story   frame 

dwelling. 
Owner  —  Ed    Rosemont.     176    Duboce 

Ave..  San  Francisco. 
Architect— Not  Given.  $4000 


DWELLING 

(1393)  GORE  VILLA  TERRACE  & 
Graystone.  One-story  and  base- 
mento  frame  dwelling. 

Owner — Fred   Glauser.  2250   Green   St.. 

.San  Francisco. 
Architect — A.    Ogulon,    186    Krabarca- 

dero.  San  Francisco. 
Contractor— M.    A.    Little   Co..    107   4th 

Ave..  San  Francisco.  $6000 

DWELLING 

(1394)  NE  COTTER  ST.  568  irE  San 
Jose  Ave.  One-story  and  base- 
ment frame  dewUlng. 

Dwner— R.  C.  Macarthur.  6301   Mission 

St..  .San  Francisco. 
-Architect — Not  Given. 
Contractor— H.  Shapiro.  656  ISth  Ave.. 

San  Francisco.  $3000 


DWELLING 

11395)  SK  HOPKINS  AND  BURNETT 
Sts.     Two-story  frame  dwelling. 

owner— Lewis  Sargent.  437  Burnett 
St..  San  Francisco. 

Architect  —  Richard  J.  Veutra.  251 
Kearny   St..   San   Francisco. 

Contractor— Oscar  Swanson.  35  Rock- 
wood   Court.    S.    F.  $3000 


DWELLING 

(1396)  W  TWENTY-FOURTH  AVE 
250  N  Ocean  Ave.  One-story  and 
basment  frame  dwelling. 

Owner  —  Jas.  A.  Arnott.  633  Taraval 

St..  San  Francisco. 
Architec.t — Not  Given.  $5000 

DWELLING 

(1397)  W  TWENTT-FOURTH  AVE. 
122  N  Ocean  Ave.  One-story  and 
basment  frame  dwelling. 

Owner  —  Jas.  A.  Arnott.  633  Taraval 

St..  San  Francisco. 
Architect— Not  Given.  }5oon 


DWELLING 

(139S)     W    T^VEXTT-FOURTH    AVE. 

210  N  Ocean  Ave.     One-story  and 

l>asment  frame  dwelling. 
Owner  —  Jas.  A.  Arnott.  633  Tiraval 

St..  San  Francisco. 
Architect— Not  Given.  jsoon 


DWELLING 

(1399)     W    TWENTY-FOURTH   AVE. 

166  N  Ocean  Ave.     One-story  and 

basment  frame  dwelling. 
Owner  —  Jas.  A.  Arnott.   633  Taraval 

St..  .9an  Francisco 
-Architect— Not  Given.  fsooo 


DWELLING 

(1400)  W  TWENTY-FIRST  AVE.  325 
9  Pacheco  St.  One-story  and 
basement  frame  dwelling. 

Owner  —  Herman  Christensen.  1422 
27th  Ave..  San  Francisco. 

Architect  —  C.  O.  Clausen.  746  4.>, 
Ave..   San  Francisco.  ti" 

DWELLING 

(1401)  W  TWENTY-FIRST  AVE.  300 
9  Pacheco  St.  One-story  and 
basement  frame  dwelling. 

Owner  —  Herman  Christensen  1422 
27th  Ave..   San  Francisco. 

Architect  —  C.  O.  CUusen.  746  46th 
Ave..    San   Francisco.  $4000 


DWELLING 

(1402)     W  WAWONA  ST.   115  W  15th 

Ave.      One-story      and      basement 

frame  dwelling 
Owner— S.   R.  Anderson.   1433  Seventh 

Ave..  San  Francisco. 
Architect  —  C.    O.    Clausen    746    46th 

Ave..  Snn  Francisco.  $4000 


DWELLING 

(1403)     W   WAWONA    ST.    90   W    15th 

Ave.      One-atory      and      basement 

frame   dwelling. 
Owner— S.  R.  Anderson.   1433  Seventh 

Ave..  San  Francisco. 
Architect  —  C.    O.    Clausen    746    46th 

Ave..    San    Francisco.  $3800 


DWELLING 

(1404)     9E    EDGEHILL    WAY    AND 

Ist    Easement    East    from    Garcia 

St.        One-story      and      basement 

frame   dwelling. 
(Jwner— Robt.    A.    Davis.   2049   Dlvlsa- 

dero  St..   San  Francisco. 
Architect— B.     Reede     Hardman.     20«S 

Allston  Wa>-.  Berkeley. 
Contractor— Victor    A.    Botman.    2926 

I'lloa   St..    San    Francisco.       $35(H> 


I  •WEIJ.INO 

rl405)  N  RAYMOND  ST.  250  W 
Ruthland  St.  One-story  and  base- 
ment  frame   dwelling. 

Owner— Wm.  H.  Grahn.  2965  Mission 
St..  San  Francisco. 

Architect— Not   Given  $300« 


DWELLING 

(1406)  SE  TWENTY-NINTH  AVE 
and  Irving  St.  One-story  and  base- 
ment   frame   dwelling. 

Owner— A.  Hallgren.  1594  29th  Ave.. 
San    Francisco. 

-Architect  —  C.  O.  Clausen.  746  46th 
Ave..  San  Francisco.  $3300 


ALTER-ATIONS 

(1407)  NO.  735  HARRISON  STREET 
Alter  factory. 

Owner — Union   Lithograph   Co.,   Prem 
Plans    bv     Leland     S.      Rosner,  Care 

Contractor 
Contractor  —  Lindgren   &   Swinerton. 

Inc..  225  Bush  St..  S.   F.  $470u 

DWELLING 

(1408)  N  ROMAIN  278  E  Corbett.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner  and   Builder — Fernamlo  Nelson 

&  Sons.  Inc..  29ni  19th  Avenne. 
-Architect — Not  Given.  $3.0" 


DWELLING 

(1409)  N  ROMAIN  195  E  Corbett.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner  and  Builder — Fernando  Nelsoo 
&  Sons.  Inc..  2901  I9th  Avenue. 

Architect— Not  Given.  $3,000 


PACIFIC    CONSTRUCTOR 


WELLING 

«M)  N  ROMAIN  250  E  Corbett.  One- 
.     story  and   basement   frame  dwell- 
ing. 
wntr  and   Builder— Fernando  Nelson 

&   Sons.    Inc.,   2901    19th   Avenue, 
jrchitcct— Not   Given.  }3.000 


,    WILLING 

t  411)  N  ROMAIN  223  E  Corbett.  One- 

l  I     story  and   basement   frame  dwell- 

I,     ""=■ 

*  'wnor  and   Builder — Fcrnan-do  Nelson 

;  I      &   Sons.    Inc..    2901    19th   Avenue. 

ilrchitect— Not  Given.  $3,000 

I  Dwelling 

:1412)     S  LAWTCN  82  E  31st  Avenue. 
I     One  -  story    and    basement    frame 
I     dwelling. 
iwner    and   Builder — Henry    Doeleer 

Builder,    Inc.,  320  Judah  Street. 
irchitcct— Not  Given.  $4,000 


I'lWELLING 

1413)   E  30th  AVE. 

[      One  -  story    and 

I      dwelling. 

[•wner    and    Builder  —  Henry    Doelger 

Builder,   Inc.,   320  Judah  Street. 
Lrchitect— Not  Given.  $4.oOo 


DWELLING 

111414)     E  30th  AVE.  150  N  Lawton  St. 

t        One  -  story    and    basement    frame 

I  •      dwelling. 

|)wner    and    Builder  —  Henry    Doelger 
I       Builder.   Inc.,   320  Judah  Street. 

i  [irchitect— Not  Given.  $4,000 


')WELLING 
1416)     S  LAWTON  57  E  3Ist  Avenue. 

One  -  story    and    basement    frame 
'      dwelling. 
()wner    and    Builder  —  Henry    Doelger 

Builder.  Inc.,  320  Judah  Street, 
irchitect— Not  Given.  $1,000 


■•"•LATS 

;i41b)     W  BEAUMONT  291  S  St.  Rose. 

Two  -   story  and  basement  frame 

flats. 
,)wner  and  Builder— E'avis  &  Ham,  105 

Montgomery  Street. 
\rchitect— Ed    M.    Sharpe.   523   Market 
;        Street.  $8,000 


■fLATS 
1417)     W  BSAUMONT  258  S  St.  Rose. 

Two  -   story  and   basement  frame 

flats. 
Owner  and  Builder— Davis  &  Ham.  105 

Montgomery  Street. 
Architect— Ed   M.   Sharpe,   525  Market 

Street.  $8,000 


DWELLING 

(I41S)      W    26th    AVE.    150    S    Moraga. 

One    -   story  and   basement   frame 

dwelling. 
Owner  and  Builder— Standard  Building 

Co.,  loOO  Judah  Street. 
Architect — Not  Given.  $3,500 

DWELLING 

(1419)  VV  26th  AVE.  100  S  Moraga. 
One  -  story  and  basement  frame 
dwelling. 

Owner  and  Builder— Standard  Building 

Co.,   1500  Judah  Street. 
Architect— Not   Given.  $3,500 

DWELLING 

(1420)  W  26th  AVE.  125  S  Moraga. 
One  -  story  and  basement  frame 
dwelling. 

Owner  and  Builder— Standard  Building 

Co.,  1500  Judah  Street. 
Architect— Not   Given.  $3,500 


DWELLING 

(1421)      W   PARNASSUS   200   N   Sloat. 

One    -   story  and  ba.sement   frani'* 

dwelling. 
Owner  and   Builder— .\.  J.   Hcrzig.   700 

Sloat  Bnulevard. 
Architect- Donald   Jaekle.    %    owner. 
$5,000 


DWELLING 

(1422)      W    PARNASSUS    120  N   Sloat. 

One    -   story  and   basement  frame 

dwelling. 
Owner  and  BuiMer— A.  J.   Hersig.  700 

Sloat  Boulevard. 
Architect — Donald   Jaekle.    %    owner. 
$5,000 


Contractor— H.     J.     (Thristensen,     10.^ 
Webster  St..   Oakland. 


ALTERATIONS 

(1423)      POST   and    Powell   Sts.     Alter 

apartments. 
Owner— Grover  A.  Magnin,  St.  Francis 

Hotel. 
Contractor — L.   E.  Emanuel.   Inc..  26li5 

Jones  Street. 
Architect — Not  Given.  JI.OOO 


ALTERATIONS 

(1424)       1925    FILLMORE    ST.      Alter 

bakery. 
<  Hvner — Tcre  French  Bakery,  premises 
Architect— Not  Given. 
Contractor— J.    P.    Glaser,    2480   Union 

Street.  $1,000 

ALAMEDA    COUNTY 


1054 
1055 
1056 
1057 
105S 
1059 
1060 
1061 
1062 
1 06.S 
1064 
1064 
1065 
1066 


Morgan 

Lyon 

Brandenborg 

Cram 

Kerr 

Oliver 

Warren 

Bricker 

Cox 

La  Farre 

Paganius 

Petteys 

City 

Coit 


Contractor 

Van    Ness 

Owner 

Daley 

Melrose 

Armstrong 

Christensen 

Owner 

Knigh 

Rose 

Van  Aalst 

Nelson 

Kitchen 

Owner 


Amt. 
3950 
5000 
12400 
1000 
5000 
1000 
4000 
2300 

t  7500 
1000 
1000 
6250 

206747 
5600 


DWELLING 

(1054)  NO.  1405  ALLMAN  STREET. 
OAKLAND.  One-story  nve-room 
duelling. 

Owner— Mary  E.  Morgan.  1442  Excel- 
sior   Ave..    Oakland. 

Architect— Not    Given. 

Contractor  —  L.  E.  Van  Ness,  4920 
Park  Blvd..  Oakland.  $3950 

DWELLING 

(1055)  NO.  3921  FORESTHILL  AVE. 
OAKLAND.      Two-story   six-room 

dwelling 

Owner — C.  D.  Lyon.  6501  Buena  Ven- 
tura Ave..  Oakland. 

Architect— Not   Given.  $5000 

STORE 

(1056)  NO.  5662  COLLEGE  AVE.. 
OAKLAND.      One-story    store. 

Owner^M.    Brandenborg. 

Architect— Geo.  W.  Cotterill.  4221  Hor- 

ton  &t.,  Emeryville, 
Contractor — Daley    Bros..    4221    Horton 

St..    Emeryville.  $12,400 


ALTERATIONS 

(1057)     NO.     1518     E-THIRTT-THIRD 

St..    OAKLAND.      Alterations   and 

repairs. 

f)wner— R.    E.   Cram,   Premises. 
Architect— Not  Given. 
Contractor  —  Melrose     Builders.     1700 
47th   Ave..    Oakland.  $1000 


DWELLING 

(1058)     NO.    917    EUCLID     AVENUE. 

BERKELEY.      Two-story    6-room 

frame  dwelling. 
Owner— Geo.    R.    Kerr.   2600   Benvenua 

Ave..   Berkeley. 
Architect — E.    L.    Snyder.    1201    Shat- 

tuck  Ave..   Berkeley. 
(Contractor   —    J.    R.    Armstrong.    1131 

Fleet    Road.    Oakland.  $6000 


ALTERATIONS 

(lO.-.S)     NO.     2S93      GLASCOCK 

OAKLAND.      Alterations. 
Owner  —  Oliver    United    Filters, 

Glascock  St..    Oakland. 
Architect— Alben   Probers,    1955 

sler    St.,    Oakland. 


DWELLING 

(1060)  NO.  2616  FIFTY-SEVKNTH 
Ave.,  OAKLAND.  One-story  flve- 
room   dwetlnlg. 

Owner— Weldon  H.  Warren.  3821  Can- 
on Ave..  Oakland. 

Architect— Not  Given.  $4000 


ALTERATIONS 

(1061)     NO.   3104  LINCOLN  AVENUE. 

ALAMEDA.  Alter  frame  dwelling. 
Owner— E.     E.     Bricker.     3104    Lincoln 

Ave.,    Alameda     . 
Architect  —  Angielo     Heweston.     1100 

Versailles    Ave.,    Alameda. 
Contractor— C.   E.   Atkinson,   3125  61st 

Ave..    Oakland.  $2300 


DWELLrXG 

(1062)     NO.    3101      (JIBBONS     DRIVE. 

ALAMEDA.      Two-story    7  -  room 

frame,  stucco  and  rustic  dwelling. 
Owner— Chas.    W.    Cox.    Alameda. 
Architect— P.  H.  Slocombe.  131  Monte 

Cresta  Ave..   Piedmont 
Contractor — Harry     C.     Knight.     1433 

HarrLson   St..   Oakland.  $7500 


REPAIRS 

11063)     NO.        1328       EIGHTY-S'IXTW 

Ave..    OAKLAND.     Fire   repairs. 
Owner— M.    La    Tarre. 
Architect — Not    Given. 
Contractor— A.    H.    Rose.   478   25th    St.. 

Oakland.  $1000 


ADDITION 

(1064)     NO.  5601  COLLEGE  AVENUE 

OAKLAND.     Addition. 
Owner — M.    Paganius,    1426    9Ui    Ave., 

Oakland. 
Architect— Not  Given. 
Contractor— W.    \ 
Ave.,    Oakland. 


DWELLING 

(1064)  NO.  3120  CARLSEN  STREET. 
OAKLAND.  Two-story  6-room 
dwelling. 

Owner  —  W.  D.  Petteys.  336  Blwood 
Ave..  Oakland. 

Architect — Not  Given. 

Contractor— Geo.  G.  Nelson.  336  El- 
wood  Ave..  Oakland.  $52.^0 


Outer  Harbor  Terminal.  OAK- 
LAND. Concrete  wharf. 

Owner— City  of  Oakland,  Grove  St. 
Pier 

Plans    by   Port   of   Oakland. 

Contractor— A.  W.  Kitchen.  110  Mar- 
ket S't..  S.   F.  $206,747 


DWELLING 

(1066)  6676  ESTATES  Dr..  OAKLAND. 

Two-story  7-room  dwelling. 
Owner — Chas.    B.   Coit.    1435   Harrison 

St..   Oakland. 
Architect— L.    H.   Ford.   1435  Harrison 

St..  Oakland.  $3,600 


BUILDING  CONTRACTS 

SAN    FRANCISCO   COUNTY 


Owner 

Contractor 

AmL 

Anza 

Rousseau 

12610 

Anza 

Rousseau 

7335 

Pacific 

Monson 

815 

FLATS 

(164)  NE  BAY  AND  BRODERICK 
Sts.  All  work  except  surveying, 
landscaping.  linoleum  and  refrig- 
eration for  construction  of  two- 
story  and  basement  frame  and 
stucco  flats. 

Owner  —  Anza  Home  Buldg.  Co..  321 
Kearny   St..    San   Francisco. 

Architect— H.  C.  Baumann.  251  Kear- 
ny St..  San  Francisco. 

Contractor  —  Oliver  M.  Rousseau,  321 
Kearny    St..    San    Francisco. 


A  C 


C     C  O  .%  S  f  R  U  C  T  O  K 


Filed  Dec.  21.  '35.    Dated  Dec.  20,  '35. 

Frame    up   -....$3152.50 

Brown  coat  plaster  on 3152.50 

When    completed    3152.50 

Usual     35    days...- 3152.50 

Total  Cost.  S12.610.00 
.Bond.  none.  Limit.  120  working  dav<; 
Forfeit,  none.  Plans  and  speciflca- 
tions  filed. 


DWELLING 

(105)  N  BAY  S-T.  50  E  Broderick. 
All  worlv  except  landscaping.  Ve- 
netian blinds,  linoleum  and  sur- 
veying for  one  and  one-half- 
story  and  basement  frame  dwell- 
itig. 
Owner  —  Anza  Home  Buldg.  Co.,   321 

Kearny,  ^t..    San    Francisco. 
Architect— H.   C.  Baumann,   251  Kear- 
ny St..  San  Francisco. 
Contractor— Oliver    JI.    Rousseau      321 

Kearny  St.,    San  Francisco 
Filed  Dec,  21,  '35.    Dated  Dec.  20,  '35. 
Frame  up.  enclosed  and  rough 

plumbing    installed    $1833. 7.i 

Brown  coat  plaster  on 1833.75 

Completed   and    accepted....       1833  75 

Usual    35    days 1533  75 

TOTAL  COST.  $7335.00 
Bond.  none.  Limit.  120  working  davs 
Forfeit,  none.  Plans  and  speclficatinn'! 
filed. 


ALTERATIONS 

(166)     NO.    430    BUSH    ST.      All    work 
.  installing  partition  and  associated 
work  in   telephone  building. 
Owner  —  Pacific    Telephone    &    Tele- 
graph   Co..    Premises. 
Architect — Not    Given. 
Contractor— Monsou    Bros..    475    Sixth 

St.,   San   Francisco 
Filed  Dec.  23,  '35.     Dated  Dec.  12    '35 

When  completed   '75^' 

40    days    after _ Balance 

,>      .,      .0  TOTAL    COST.    $815 

Bond,  $Slo.  Surety.  Pacific  Indem- 
nity Co.  Limit.  120  working  days. 
Forfeit,   none.  Specifications  only  filed 


SAN     FRANCISCO    UNDER    $1IX)0 


SIGN,   electric,   $65:   190  West   Portal- 
owner.    Becker   Pharmacv.    Prem.: 
contractor.   Wonderlite.    170   OUts 
ALTER  dwelling.   $600:  325  24th  Ave  ■ 
owner.  Mrs.  Estella  Tate,  234  20th 
Ave. 
SHRIMP  stand,  one-story  frame    $15- 
SW     Fairfax    and    Donohue     Sts  ' 
owner.    Golden    Gate    Shrimp    Co 
501  Fairfax  »t. 
SIGN.    $300:    160     Tenth   St.:      owner 
Sees  Candy.   Premises:  contractor' 
i-TT^-^^^"''   '"*'  ='"<'   Folsom   Sts. 
FLLES.    S40:   3334   lath   St.:  owner    F 
Jfarckley.   %  Contractor:  contrac- 
tor   (Portland    Sheet    Metal    Wk>: 
1414    Valencia   St. 
ALTER   warehouse,   $500;  501   Fairfax 
M..    Hunters   Point;    owner.    Chan 
Hoy.    Premise."! 
ALTER    restaurant.    $300;    013    Wash- 
ington St.:  owner.  Sam  Wo.  Prem. 
contractor.  F.  R.  Siegrist.  601  Mis- 
sion &t. 
FLUES.  $50:  W  23rd  Ave.  125  S  KIrk- 
nam   St.:   owner.    G.   W.   Hutchin- 
son.   Prem.:     contractor.      Precita 
Sheet    Metal    Works.    3119    Harri- 

SIGN.  electric.  $100:  250  Stockton  St  • 
owner.    J.    Kostolny.    Prem  •    con" 

eSrPo^e^o'^lvf ""    ^°^''''  ^"•■ 

SIGN,    electric.    $100;    875    Geary    St  • 

owner.    Colony   aub,    Prem.;    con- 

PoTrlTo  l^e'  '''°"  ^°-"''-  "■'••  '"> 

'"'^ownr""^'-,"'"''  *"  °^"y  Street: 
ZJ-  '^^'™'''  Club,  Prem.:  con- 
IT^':  "^^^  ^'^n  Corp.,  Lfd. 
690  Potrero  Ave 

FLUES.  $50:E  23rd' Ave.  150  N  Nor- 
llrr.^K'  '"^""-  C-  T.  Lindsay. 
140  Duboce  Ave.;  contractor.  Pre- 


cita Sheet  Metal  Works.  3119  Har- 
rison St. 
SIGN,    electric.      $200;   310     Columbus 
Ave.:  owner.  Hotel  Dante.  Prem.: 
contractor.  QRs  Neon  Corp  .   Ltd 
690  Potrero  Ave. 
SIGN,  electric.  $100;  31  Fulton  Street: 
owner.   Tom  Sharkey.  Prem.;  con- 
tractor. QRS  jTeon  Corp..  Ltd..  690 
Potrero    Ave. 
SIGN,   electric.   $50;    .1835  Van     Ness 
Ave..     :owner.    Stewart    Chevrolet 
Co..  Prem.;  contractor.  QRS  Neon 
Corp..    Ltd..    690   Potrero   Ave. 
FLUES.   $150;    1599   Greenwich    Street: 
Owner.     S.   Schwalbel.     PremiBes: 
contractor.    National    Sheet    Metal 
Works.-.  316S  Mission   St. 
ALTER    foundry;    $200;    139    14th    St.: 
owner.  J.  V.  Young,   196  Otis  St.; 
contractor.   Chas.    Andrus   &   Son 
967   Haight  St. 
SIGN,    electric.    $200;   601    Balboa    St.: 
owner.    Rose  Market,   Prem.;   con- 
tractor. QRS  Neon  Corp..  Ltd..  690 
Potrero  Ave. 
ALTER    2   frame   garages.    $250;    1329- 
1331    Broderick  SI.    (rear);    owner 
E.    W.   Bender.   2231   OFarrell   St.' 
SIG.V.   electric,   $200;   1168  Market  St.; 
owner,  Tom  Sharkey.  Prem.:  con- 
tractor, QRS  Neon  Corp.,  Ltd..  690 
Potrero  Ave. 
ALTER    dwelling,    $700;    339-A    Jersey 
St.     (rear);    owner,      Arnold      M. 
Manz.   Premises. 
ALTER  for  art  gallery.  $300;  556  Com- 
mercial   St.;    owner.    Lara    Klase. 
2S21  Buchanan  St. 
.SIGN,  electric.   $125:  3043  16th  Street; 
.      owner.      16th    St.    Liquor      Store. 
Premises^  contractor.  Elec.  Prods. 
Corp..  255  Golden  Gate  Ave 
SIGN,   lectric.   $150;   44   California   St  ■ 
owner.  Ayres  Cafe.  Premises:  con- 
tractor.  Apex  Elec.   Co..   363  Fell 
SIGN,    electric.    $40;    1521    Market    St.; 
owner.  The  Fur  Doctor.  Premises; 
contractor.   Pioiieer  Elec.   Co.     370 
Van  Ness  Ave.  South. 
SIGN,  electric.  $280;  1396  La  Playa  9t. 
owner.  Dick's  Coffee  Shop,  Prem.; 
contractor.  Pioneer  Elec.   Co..   370 
Van    .Vess   Ave.    South. 
SIGN,  electric.  $150;   2111  Market  St.: 
owner.      Scandia    Inn.      Premises; 
contractor.     Apex    Elec.    Co..    363 
Fell  Si. 
FLUBS.   $50;  4>  Dunsmuir  St.;  owner 
Heyman    Bros..     842    Market     St.; 
contractor.     P.-eita     Sheet     Metal 
Works,  3119  Harri.  on  St 
SIGN,    electric.    $450;    799   Market   St  • 
owner.  New  Century  Beverage  Co. 
820    Pacific    St.:    conractor.    Elec. 
c.f-^™,^-     '^''^-     ^'-     <^o\ien     Gate 
SIGN,   electric,   $160;  24   West   Portal 
owner.    El    Portal    Wine    &    Liquor 
Store.  Premises:  contractor.  Apex 
Elec.    Co..    363   Fell   St 
SIGN,     electric,     $150;     45S     Post     St  • 
owner,  Felix  Beauty  Salon.  Prem.: 
contractor.   Pioneer  Elec.  Co      370 
o.^x-*"    ^'"^    ^'•'^-    South. 
MGN.    electric.    $200:    198    Turk    St  • 
owner.    Faverman    Drug    Co..    198 
Co     Q-,;  ,7""'.f >:'"■■.   Pioneer  Elec. 
<tir-S    •  ?       ^*"  ^''^^  ^^e    South. 
SIGN,    electric.    $250;    31    Grant    Av.; 
^nd  door:  owner.  La  Bon  Furriere 
rn*^"",™  \°""'\'''°''-    Pioneer    Elec. 
rri-r?^  V-n  \T  ^^^^  ^^-  South. 
tH^S.  $oO:  53  Dunsmuir  St.:  owner. 
neyman    Bros..     742    Market    St.- 
contractor      Precita    Sheet    Metal 
Works.   3119   Harrison  St 
MGN.  electric.  $150;  3280  Mission  St  ■ 
owner.  Walk-Base  Boot  Shop.  2830 
P.!S'°"r.      •   '^"•"'•icto'-.  Electrical 
'^•icv    f,     F°''P-  -'=  Go'-^e"  Gate. 
-.IGN.    electric.    Sl.iO:    325    Mason    St; 
owner.  Jack's  Laundry.   Premises; 
Fell  It  *"*"    ^''"^     <^°-'    3" 

SIG.N  electric.  $250:  2080  Chestnut 
St..  owner.  Carios  Wines  &  Liqu- 
■?;^'^'"^'",-i  ^"factor.  Pioneer 
Elec.  Co..  370 3an  Ness  Ave.  So. 


ALAMEDA    COUNTY    UNDER   »10t 

.SIGNS  (2)  metal.  $20  each;  1127  ) .; 
12th  Street.  Oakland;  owner  o  3 
Anderson.    260    E-12th    91.  '   l| 

ALTERATIONS.    $15;    216    E-14th    S 
Oakland:    owner.   J.    Ratto.    211   j 
12th  Street 
ADDITION,    $800;    3151   Maxwell   Av. 
Oakland;      owner.    A.    K.      Kelle  , 
contractor.      W.   J.   Johnston.     4.! 
Richfield    Oil    Bldg.  I 

ALTERATIONS.    $500;      5638      Colle, 
Ave..  Oakland;  owner.  Al  F.-t 
5656   College   Ave. 
ADDITION.     $75;     3626     Harbor 
Drive.    Oakland;      owner.    E. 
Leach:  contractor.   C.    R.   Squire. 
2912   E-29th   St.  ; 

FIRE,  repairs.    $85;    1483    Seventh   Sf 
Oakland:  owner,  V.  Givdick:  cod 
tractor.   A.   T.   Beckett.   224   Scenl 
Ave..   Piedmont. 
REPAIRS.   S70:   936  12th  St..   Oakland 
owner.  Bridge  Investment  Co..  11 
Sutter  St..  San  Francisco. 
ROOF  repairs.   $13;   686  17th  St..  Oak 
land;  owner.  Frank  Stryble.  Pren 
contractor.  J.  W.  Bowers.  769  17tl 
Street. 
WRECK  building.  $75;  366  Grand  Ave 
Oakland:  owner.  J.  w.  Dinsmonr 
6  York  St..  Piedmont;  contractor 
C     F.    Roberts.    937  Market    St. 
ALTERATIONS.   $30;  475  12t!-.;  Street 
Oakland;    owner.    Firemans    Fund 
Ins.    Co..    S.    F. :    contractor.    J.   C 
Ballard.  1813  Lafavette  Ave..  Ala- 
meda. 
ALTERATIONS    and    addition.     $49e: 
2714    Viola    St..    Oakland:    owner. 
Mr.   Tyler.    2724     Viola   St.;     con- 
tractor. Carl  H.   Franzen.  883  54th 
Street. 
GARAGE,  one-story.  $250;  5866  Harbor 
Drive.   Oakland:   owner.   David  G.. 
Taylor.    Premises. 
GARAGE.   one-stor>-.    $400:    5730   Foot- 
hill Blvd..  Oakland;  owner.  Dr.  C. 
B.  Knowles.  Prem.;  contrac 
E.    Sigge.    3912   Linwood   Ave. 
ALTERATIONS.     $150:     2753     FoothlU 
Blvd..    Oakland;      owner.    Melrose 
Bldg     Material     Co.;     contractor. 
Whalin  Bros..  2942  23rd  Ave. 
ALTER  for  garage.  $75;  1133  65th  St. 
Oakland;    owner.    Domenico    Rou- 
era.   1150  Ocean  Ave. 
SIGN.      metal.    $10;      2820      Mountain 
Blvd..    Oakland;    owner.     Imperial 
Beverage    Co..    Prem.;    contractor. 
P.   H.   Rash,    3861  E-14th   St. 
SIGN.      metal.      $10;    2S20      Mountain 
Blvd..    Oakland:    owner.     Imperial 
Beverage    Co..    Prem.;    contractor. 
SIGN,    electric.    $310;    4."i>l    Telegraon 
Ave.,  Oakland:  owner.  A.   Wascu 
er:     contractor.      E.    M.    Kellerko. 
1115  B-12th  St 
GARAGE,     private.     $500:     917    Euclid 
Ave..     Berkeley;    owner.     Geo.    R. 
Kerr.   2500   Benvenue  Ave.:  archi- 
tect. E.   L.   Snj-der;  contractor.  J. 
R.    Armstrong.    1131    Fleet    Road. 
Oakland. 
ALTERATIONS.  $120:   858  Santa  Bar- 
bara   St..    Berkeley:    owner.    Bert 
Campbell.  Prem.;  contractor.  Ber- 
keley  Fuel     &    Supply     Co..    I4M 
Shattuck  Ave. 
FIRES   repairs.    $90;    2218    Union    St.. 
Berkeley;      owner.      University  of 
Calif;   contractor.  'Willis  F,   Lynn 
1037  Ashmount  Ave..   Oakland 
ALTERATIONS.     $150;     1925     Walnut 
St..    Berkeley;   owner.      Guarantee 
Bldg.   &  Loan  Assn. 
OFFICE,     one-story.    $40:    807    Ca.«tro 
Street.  Oakland:  owner.  H.  Hoffer. 
Premises. 
ALTERATIONS.    $500:    2057    High    St. 
Oakland:  owner.   K.   A.   Johanson. 
2S32   76th    Avenue 
RE-ROOF.   $40:   2934   Harrison  Street 
Oakland;  owner.  Bank  of  America 
l2th    and     Broadway;    contractor. 
Safeway   Roofing  Co.:  3344    Harrl- 
•on  St 
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APARTMENTS 


Plans    Being   Completed. 

APARTMENTS  Cost.    $— — 

SAN  FRANCISCO.  NW  Norlh  Point 
and  Webster  Streets. 

Three-story  and  basement  frame  and 
stucco  residence  (12  3-  and  12  2- 
room  apts.)  flat  roof,  tile  baths, 
steam  heating  system,  wood  sash, 
hardwood   floors,   etc. 

Owner — Withheld. 

Architect— H.  C.  Baumann,  251  Kear- 
ny St.,  San  Francisco. 
Bids  will   be  asked   shortly. 


Plans  Being  Completed. 

APART.MENTS  Cost.    $ 

SA.N  FRANCISCO.  NW  North  Point 
and  Webster  Streets. 

Three-story  and  basement  frame  and 
.«tucco  residence  (12  3-  and  12  2- 
room  apt."!.)  flat  roof,  tile  baths, 
steam  heating  system,  wood  sash, 
hardwood  floors,  etc. 

Owner — Sellman   &    Bohlin,    %   Archi- 
tect. 
Bids    will    be    taken    in    about    one 

week. 


Contract  Awarded 

ALTERATIONS  Cost,  J9.032 

KING  CITY,  Monterey  Co.,  Cal.  Main 
Street. 

.^Iterations  to  apartments  and  garage. 

Owner— Mrs.   Dolly  .\dam5.  King  City. 

Architect— Not  Given. 

Contractor- E.  F.  Reese.  35  Santa  Lu- 
cia Ave..    Salinas. 


PLANNED 

WEST  HOLLVWOOE-,  Los  Angek-s 
Co.,  Cal.— A.  Markowitz  &  Son,  124  N. 
La  Brea  Ave.,  will  build  a  two-stor.v. 
12-unit  frame  and  stucco  apartment 
court  at  the  corner  of  Doheny  Drive 
and  Sunset  Hills  Road,  West  Holly- 
wood, for  them.selves.    Cost,  J50,000. 

Bridge  Co.     The  bids  are  to  be  opentd 
Carpentry  Contract  Awarded. 
FLATS  Cost,   $9,000 

SAN   FRANCISCO.     Fifteenth   Avenue 

near  Ulloa  Street. 
Two  -  etory  and   basement  frame  and 

stucco  flats  (two  5-room  flats)  tile. 

tar  and  gravel  roofing,  wood  sash, 

gas   heating   system,    hardwood 

floors,  etc. 
Owner— Mr.  Shea. 
Architect — Fabre  and  Hildebrand,   110 

Sutter  Street. 
Carpentry — Fred  Bierman,  %  architect 

Contract    Awarded. 

PLATS-  Cost.   $15,000 

SAN      FRANCI.SCO.       NE    Bay      and 

Broderick    Streets. 
Two-story  frame  and   stucco  flats. 
Owner — Anza  Home    BIdg.   Co, 
Architect— H.   C.   Baumann,    251  Kear- 


3 — 


CHURCHES 


Contract  Awarded. 

i-ITCRCH    ALTERATIONS  $ 

SAN   LEA.N'URO,   Alameda  Co.,   Cal. 
Alterations      to      church    (composition 

shingle  roof,  stucco  exterior,  etc.) 
fJwner— San  Leandro  Episcopal  Church 
Architect— Not    Given. 
Contractor— Carl  H.   Franzen.   S83  54th 

SI.,   Oakland. 


PLANS    BEING    PREPARED 

LOS  ANGELES,  Cal.— Architect  R. 
H,  Orr,  1300  Corporation  BIdg,,  has 
prepared  preliminary  plans  for  a  new 
edifice  to  be  built  on  Hayworth  Ave. 
for  the  Seventeenth  Church  of  Christ, 
Scientist.  It  will  probably  be  a  Class 
D  structure,  with  seating  capacity  of 
1000  persorus,  of  wood  frame  aird  plas- 
ter construction  with  tile  roof.  Cost, 
$60,000. 

Planned. 

CHURCH  Cost,   $15,000 

RICHMOND,   Contra  Costa  Co.,   Calif. 
New  church  building. 
Owner — First  Presbyterian  Church  (C. 
W.  St.  Johnson.  Pastor)  Richmond 
Architect— To  Be  Selected. 


FACTORiES  &  WARE- 
HOUSES 


STRUCTURAL    STEEL    BIDS    BEING 
TAKEN 

SANTA  MONICA,  Los  Angeles  Co.. 
Cal.— -Architect  Edward  Cray  Taylor 
and  Structural  Engineer  Ellis  Wing 
Taylor,  803  W.  Third  St..  Los  An- 
geles, are  taking  bids  for  structural 
steel  for  a  hanger  to  be  built  at  3300 
Ocean  Park  Blvd.,  Santa  Monica,  for 
the  Douglas  Aircraft  Co.  The  build- 
ing will  cover  an  area  of  285x300  feet 
and  Hill  be  90  feet  in  height  from  the 
floor  to  the  highest  point  of  the  roof. 
It  will  have  concrete  footings  and 
floors,  structural  steel  frame,  corru- 
gated Iron  sides  and  roof,  steel  sash, 
steel  rolling  doors,  250  feet  in  width 
and  35  feet  high,  mezzanine  floor,  etc. 
The  following  contractors  have  been 
invited  to  submit  bid.-i:  McClintic- 
Marshall  Corp.,  11,100  B.  Central  Ave.; 
Consolidated  Steel  Corp.,  5701  E.  Slau- 
snn  Ave.:  Paciflc  Iron  &  Steel  Co.,  241 
W.  Avenue  2G;  Virginia  Bridge  &  Iron 
Co.,  5225  Wilshire  Blvd.;  American 
at  the  owner's  plant  at  3  P.  M..  De- 
cember 27.  Separate  bids  will  bfl 
taken  later  for  the  concrete  work, 
steel   sash,   sheet  metal  and  electrical 


CONTRACT   AWARDED 

SANTA  B.\RBARA,  Calif.- C  I  y  d  e 
Jones,  Upland,  awarded  contract  at 
approximately  $70,000  for  construction 
of  a  one-  and  part  two-story  citrus 
plant  building  for  Goleta  Citrus  Grow- 
ers Assn..  on  their  property  located 
approximately  ten  miles  north  of  San- 
ta Babara.  The  buiMlng  will  bo  of 
frame  construction.  T  -  shaped,  with 
overall  dimensions  120x300  feet,  and 
will  be  used  for  receiving,  washing, 
coloring,  packing  and  storing  lemons; 
wood  exteriors,  composition  roofing, 
steel  sash,  cement,  mastic,  maple  and 
pine  floors,  steel  pivoted  ventilator 
openings,  air  conditioning  equipment, 
steel  and  wood  roof  trusses,  etc.  W. 
W.  Ache.  301  N.  Citrus  Ave.,  Los  An- 
geles,  architect.  • 


Contract  Awarded 

SHED  Cost,  $12.00') 

SACRAMENTO,   Sacramento  Co..  Cal. 

2800  R  Street, 
One-story  ehed. 
Owner— Diamond    Match    Co.,    2826    A 

St.,  Sacramento. 
Architect— Not  Given. 
Contractor — J.  A.   Saunders.   1045  45th 

St.,  Sacramento. 


Bids  wanted 

NAPA  COUNTY,  Cal.— Until  Jan. 
2.  2  P.  M.,  bids  win  be  received  by 
the  Division  of  Highways,  Jno.  H 
Skeggs,  District  Engineer,  Room  211. 
State  BIdg,  San  Francsico,  for  the 
construction  of  maintenance  station 
buildings  about  '/4  mile  north  of  Napa. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit  of 
$25.00.  •  I 


Tank  Contract  Awardetl. 

STORAGE    BLDG.  Cost,    $8000 

SANTA   ROSA,    Sonoma  Co..   Calif. 
One-story   reinforced   concrete   storage 

building. 
Owner — Grace  Bros..   Santa  Rosa. 
Engineer- L.  H.  NIshklan.  525  Market 

St..  San  Francisco. 
Tank— Western   Pipe  &   Steel  Co..  444 

Market   St..   San   Francisco. 

December  24,   1935 
SUB-BIDS   WANTED 

STOCKTON,  San  Joaquin  Co.,  Cal. 
— L.  S.  Peletz.  1660  W.  Acacia  Ave.. 
Stockton,  desires  sub-bids  on  all  por- 
tions of  the  work  for  the  construction 
of  warehouses  to  be  erected  for  the 
Stockton  Port  Commission,  for  which 
bids  will  be  opened  Dec.  30,  4  P.   M. 


Contract  Awarded 

ALTERATIONS  Cost,   $5,000 

SAN  FRANCISCO.    735  Harrison  St. 
Alterations  to  factory. 
Owner — Union  Lithograph  Co.,   prem- 


Engineer— Leland  S.  Rosener,  233  San- 
some  Street. 

Contractor — Lindgren  and  Swinerton, 
225  Bush  Street. 


6— GARAGES    &    SERVICE 
STATIONS 

bids  opened 

MILLBRAE.  San  Mateo  Co.,  Calif.— 
Hanson  Bros.,  5840  Mission  St.,  San 
FVancisco,  at  $1,885  submitted  low  bid 
to  Public  Utilities  Commission,  Room 
287,  City  Hall,  for  the  construction  of 
the  Millbrae  garage  addition  under 
Spec.  W.  D.  37.  Addition  will  be  of 
wood  frame  approximately  24x95  feet 
with  concrete  fountlations.  footings 
and  floor  slabs  and  galvanized  corru- 
gated sheathing  on  three  sides  and 
roof. 

Complete  bids  follow; 
(1)  35  c.y.  excavation  and  backfill; 
(21  40  c.y,  concrete: 
(3)  garage  above   foundation.    lump 

<i)  total  cost. 

Hanson  Bros.,   S.   F (1)  $        2.0O 

— (2)  12.00 

- (3)  1.335.00 

(4)  1.886,00 

E.    V.   Bisu_ (1)  $        2.65 

_ (2)  12.75 

- (3)  1.514.00 

(4)  2,116.75 

R.  S.  Silverberg (1)  $        J.OO 

...._ (2)  15.00 

. — (3)  1.519.00 

- (4)  2.189.00 

Bids  referred  to  the  Water  Depart- 
ment and  the  FWA  for  approval. 


le 
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General   Bids   Being  Taken. 
ADDITION  Cost.    $10,000 

WATSOXVILLE.   Santa  Cruz  County. 

Cal.     Lake  and  Main   Streets. 
One-story   concrete    addition    to   hotel 

garage. 
Owner— Resetar  Hotel.   Watsonville. 
Engineer— L.  H.  Nishkian.  525  Market 

St..  San  Francisco. 


Contract    Awarded. 

-SERVICE  ST.\TION  Cost.  $10,000 

BERKELEY.  Alameda  Co..  Cal.  Rose 
St.   and  Shattuck  Ave. 

Super  service  station. 

0»ner— T.    J.    Murphy. 

Architect— R.  C.  Schuppert,  4637  Park 
Blvd..    Oakland. 

Lessee — Texaco   Company. 

Contractor— B.  B.  Maynard,  370S  Bal- 
four St..   Oakland. 

Contract  Awarded 

SERVICE  ST.^TION  Cost.  $ 

EUREKA.  Humboldt  Co..  Cal.  Fourth 

and  I  Streets. 
Service  station. 
Owner— Gilmore  Oil  Co..  3rd  and  18th 

Streets.  San  Francisco. 
Plans  by  Engineering  Dept.  of  Owner. 
Contractor — Jolin    Huggard.    R  i  a  1  t  o 

Bldg..   San  Francisco. 

7—  FEDERAL  BUILDINGS 

BIDS    WANTED 

MOXTEBELLO.  Los  Angeles  Co.. 
Cal— Until  January  3.  bids  will  be 
received  by  Treasury  Department. 
Washington.  D.  C,  for  plaster  models 
tor  the  U.  S.  Post  Office  for  Monte- 
bello. 


Contract  Awarded. 

POST  OFFICE        Cont.  Price.  $70,430 

MADERA.    Madera    Co..    Calif. 

United  States  Post  Office  Building. 

Owner — United  States  Government. 

Plans  by  Supervising  Architect  Treas- 
urj-  Dept..  Washington,  D.  C. 

Contractor— Frank  J.  Reilly,  6350  Pul- 
ton St..  San  Francisco. 

Contract  Awarded. 

POST  OFFICE         Cont   Price,   $83,000 

REDDING,  Shasta  Co.,  Calif.  Oregon 
Street,  bet.  Placer  and  Tuba  Sts. 

United    States   Post    Office. 

Owner— United  States  Government. 

Plans  by  supervising  Architect,  Treas- 
ury Dept.,  Washington,  D.  C. 

Contractor  —  Dinwiddle  Constr.  Co.. 
Crocker   Bldg..    San   Francisco. 


Contract    Awarded. 

POST  OFFICE         Cont.   Price.  $92,850 

SALINAS.  Monterey  Co..  Cal.  West 
Alisal.  Hovrard.  Church  and  Lin- 
coln Streets. 

One-story  reinforced  cuncrete  Post 
Office  (140x60  feet)  tile  floors  in 
lobby,    ornamental    wainscoting. 

Owner— United  SUtes  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury Dept..  Washington.  D.  C. 

Contractor— Frank  J.  Reilly.  6350  Ful- 
ton   St..    San    Francisco. 


BUILDING  MATERIALS  APPROVED 
ANAHEIM.  Orange  Co..  Cal.  — 
Treasury  Department  approved  the 
following  equipment  and  building  ma- 
terial awards  for  the  construction  of 
the  U.  S.  Post  Office  at  Anaheim.  C. 
P.  Campbell  Building  Co.  and  Chas. 
P.  Kelly.  Los  Angeles,  general  con- 
Relief  valves.  Mueller  Co.:  boiler 
Kewanee  Boiler  Corp.:  electric  water 
coolers  and  drinking  fountains.  Hal- 
sey  W.  Taylor  Co.;  gas  water  heater. 
American  Gas  Products  Co.:  indirect 
oil  heater.  Holstream  Mfg.  Co.;  oil 
burner.  Enterprise  Oil  Burner  Co 


Contract  Awarded 
BOAT  HOUSE.   ETC. 

Contract  Price.  $42,643 
PT  .ARGUELLO.  near  Albright.  Santa 
Barbara  Co.,  Calif. 


Station  dwelling  and  garage  for  coast 
guard  station. 

Owner — United  States  Government. 

Plans  by  Construction  Department  of 
Coast  Guajd  Headquarters,  Wash- 
ington, D.  C. 

Contractor — Everett  Bldg.  Co.,  Lom- 
poc. 


Contract  Awarded 

POST  OFFICE        Cont.  Price.  $121,800 

MARSHFIELD,  Oregon. 

United  Statee  post  office. 

Owner— United  States  Government. 

Plans  by  Supervising  Architect  of  the 

Treasury  Dept.,  Washington,  I>.  C. 
Contractor  —  Hoffman  Const.  Co.,   715 

SW   Columbia    St..   Portland. 


CONTRACT  AWARDED 

WHITTIBR.  Los  .Vngelefi  Co..  Calif. 
—Mutual  Metal  Mfg.  Co..  4828  West 
Division  St.,  Chicago,  at  $397  awarded 
contract  by  Treasury  Department  for 
furnishing  and  installing  Interior  light- 
ing fixtures  in  the  U.  S.  post  office  at 
Whittier. 


BUILDING  MATERIALS  APPROVED 
NEWfeERG.  Oregon— Treasury  De- 
partment approved  the  following 
building  and  equipment  awards  for 
the  construction  of  the  U.  9.  Post 
Office  at  Newberg.  Oregon.  H.  J. 
Settergen.  Portland.  Oregon,  general 
contractor: 

Plumbing  fixtures.  Crane  Co.:  electric 
water  coolers  and  drinking  fountain. 
Halsey  W.  Taylor  Co.:  indirect  water 
heater.  Bell  &  Gossett:  water  supply 
pipe.  Revere  Brass  &  Copper  Co.; 
pressure  reducing  valve  on  water 
supply.  Mc.\lear  Mfg.  Co.;  cast  iron 
threaded  pipe.  Somerville  Iron  Wks.: 
tube  radiators.  Crane  Co.;  angle  ra- 
diator valves.  Crane  Co.;  air  valves 
for  radiators,  air  valves  for  ends  of 
steam  mains.  Hoffman  Specialty  Co. : 
lighting  distribution  panel.  Coast  Elec. 
&  Mfg.  Co.;  r.  c.  wire.  Hazard  In- 
.•julated  Wire  Works;receptacles  and 
flush  switches.  General  EJlectrlc  Co.: 
pendanT  switches,  Bryant  Elec.  Co.: 
glassware.  Perfection  Glass  Co.  and 
Gill  Glass  &  Fixture  Co.;  lighting  fix- 
tures, Perfectile  Co. 


BUILDING  MATERIALS  APPROVED 
GR.\NTS  PASS.  Ore.— Treasury  De- 
partment approved  the  following  build- 
ing material  and  equipment  awards  for 
the  construction  of  the  U.  S.  post  of- 
fice at  Grants  Pass.  Consolidated  En- 
gineering Co.,  Tacoma,  general  con- 
tractors. 

Plumbing  fixtures.  Standard  Sani- 
tary Mfg.  Co.;  nonconducting  cover- 
ing for  plumbing.  Johns-Manville  Co.; 
tube  and  wall  radiators.  American  Ra- 
diators Corp.;  non-conducting  cover- 
ing for  heating.  Johns-Manville  Co.; 
air  valves  for  radiators  and  air  valves 
for  ends  of  steam  mains.  American 
Radiator  Corp.:  lighting  distribution 
panels.  NePage-McKenny  Corp.:  feed- 
er panel.  NePage-McKenny  Corp.:  r.c. 
wire.  General  Electric  Co.:  duplex  re- 
ceptacles. General  Elec.  Co.;  single 
receptacles,  Arrow-Hart  &  Hegeman 
Elec.  Co.;  fan  hanger,  Arrow-Hart  & 
Hegeman  Elec.  Co.;  flush  switches. 
General  Elec.  Co.;  lighting  fixtures. 
Perfeclite  Co. 


BIDS  WANTED 

POINT  MONTARA.  Cal —Until  Jan. 
8.  II  A.  M..  bids  will  b?  received  bv 
Public  Works  Officer.  U.  S.  Navy  Yard 
.Mare  Lsland.  for  remodeling  an  ex- 
isting coal  shed  for  an  auxiliary  pow- 
er plant,  by  installing  door,  window, 
concrete  machine  foundations,  fire- 
proofing  the  interior,  installing  gaso- 
line tank,  piping,  pole,  electric  wiring, 
switches,  underground  cables  with 
connections  to  buildings,  and  the  pro- 
vision and  installation  of  a  hot  water 
circulating  pump  in  dormitorv  at   the 


U.  S.  Naval  Direction  Finder  Station. 
Point  Montara.    Spec.  Xo.  8108. 

Plans  and  specifications  may  be  <-'-  - 
tained  from  above  office  upon  depo'  • 
of  $5.00. 


CONTRACT  AWARDED 

DENVER.  Colo— Edwin  K.  Guth.  St. 
Louis.  Mo.,  at  $4,370  awarded  contract 
by  the  Treasury  Department  for  fur- 
nishing and  installing  interior  light- 
ing fixtures  in  U.  S.  Custom  House 
extension   in   Denver. 


Bids  Wanted— To  Close  Jan.  30,  1  P.M. 

POST  OFFICE  Co«t,  $ 

SPOKANE.  Washington. 
U.  S.  post  office  building. 
Owner — United  States  Government. 
Plans  by  Supervining  Architect  of  the 
Treasury  Dep...  Washington,  r>.  C. 
Plans  and  spec,  flcations  may  be  ob- 
tained from  above  office. 


BIDS    WANTED 

SAN  FRANCISCO— Until  Jan.  2.  2 
P.  M..  bids  will  be  received  by  the 
Custodian.  U.  S.  Post  Office.  7th  and 
Mission  Streets,  San  Francisco,  for 
rubber  tile  in  corridor  adiacent  to 
courtroom  332. 

Specifications  may  be  obtained  from 
the  Custodian.  • 

Contract    Awarded. 

POST  OFFICE         Cont.   Price.   $93,850 

\'ENTURA.  Ventura  Co..  Calif. 

Two-story  post  office  building.  129x93 
feet  {concrete  walls.  exposed 
concrete  exterior,  tile  roof,  vaults, 
concrete  piles,  marble  and  tile 
wnrk.  ornamental  Iron,  skylights, 
one-pipe  low  pressure  steam  heat- 
ing system,   etc.) 

Owner— United  States  Government. 

Plans  by  Supervising  Architect  Treas- 
ury  Dept..    Washington.    D.    C. 

Contractor— Wesco  Constr.  Co..  2000 
Hyperion   Ave..    Los    Angeles. 


Contract    Awarded. 

POST  OFFICE         Cont.   Price.   $72,789 

NORTH  HOLLYWOOD,  Los  Angeles 
County,   Calif. 

tinlted  States  Post  Office  Building. 

Owner— United  States  Government. 

Plans  by  Supervising  Architect.  Treas- 
ury Dept..  Washington.  D.  C. 

Contractor— V.  O.  Brunzell  and  Alex 
Jacobson.  2150  Princeton  Avenue. 
Lxjs  Angeles. 


Contract  Awarded. 

POST   OFFICE         Cont.   Price.   $58,750 

SAX  RAFAEL.  Marin  Co.,  Cal. 

United  States  Post  OflSce. 

Owner — United    States    Government. 

Plans  by  Supervising  Architect.  Treas- 
ury  Dept..    Washington.    D.   C. 

Contractor— Leo  Epp.  4745  Geary  St  . 
San  Francisco. 


BID  OPENING   DATE   POSTPONED 

COCO  SOLO.  C.  Z.— Until  Jan.  S.  II 
A.  il.  (date  postponed  from  Dec.  2^ ) 
bids  will  be  received  by  the  Bureau 
of  Yards  &  Docks.  Xa^•y  I>epartment. 
Washington.  D.  C.  for  construction  of 
buildings,  roads  and  services  at  the 
Naval  Ammunition  Depot  and  Xaval 
Submarine  Base,  Colo  Solo,  Canal 
Zone:  Spec.  No.  8124.  Est.  cost.  $265.- 
000.  Work  involves  construction  of  one 
quarters,  one  office  and  inert  store- 
house, four  smokeless  powder  maga- 
zines, three  arch  type  magazines,  two 
detonator  magazines,  six  hose  shel- 
ters, bridge,  and  macadam  paving,  and 
includes  concrete  construction,  hollow 
tile  work,  steel,  iron,  bronze  work, 
roofing,  waterproofing,  sheet  metal 
work,  metal  windows,  pressed  steel 
and  metal  covered  doors,  metal  lath, 
plaster  work,  stucco,  marble,  slate, 
tile  work,  carpentry  and  joinery,  metal 
and  wood  screens,  sewerage,  water, 
plumbing,  electrical  and  telephone  sys- 
tems. 
Plans  and  specifications  may  be  ob- 
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tainc-d  from  above  office  and  from  the 
Commandant.  15th  Naval  DIst..  Bal- 
boa, Canal  Zone,  and  from  the  Com- 
mandant. 11th  Naval  District.  San  Di- 
ego, upon  deposit  of  $50.00. 

8^      CLUB  BUILDINGS 

Plans  Being   Prepared 

AI.TERATIONS  Cost.  $30,000 

HON'OLUI.U.   T.   H. 

Alti  r.Ttlons    and    additirin.<!    to    Nuuanil 

Y.    M.    C.    A.    (Oriental)    masonry 

construction. 
Ouner— T.   M.   C.   A.    (Nuuanu). 
Architect— C.    W.    Mckey.    405    S.    M. 

Damon    Bklg..    Honolulu. 


Flamed. 

LODGE  Cost.   $50,000 

MERCED.  Merced  Co..  Calif.  Nine- 
teenth and  M  Streets. 

One  and  one  -  half  story  frame  and 
stucco  lodge  building  (lodge  rooms 
cafe,  card  rooms,  lounge,  gymna- 
sium,   banquet    room    and    billiard 


HOSPITALS 


Bids    Wanted- 


•To   Close   Jan. 
Cost.    J- 
-n  Co..   Calif. 


HOME 

WEED  PATCH.   K 

Old   Folks'   Home. 

Owner— County  of  Kern   (P.  E.   Smith. 

County  Clerk).  Bakersfield. 
Architect— Edwin  J.   Symmes,   215  Ha- 
berfelde    BIdg..    Bakersfield. 
On  previous  bid  opening  lowest  bid 
was    submitted    by     Willard    Michael. 
Bakersfield.    at   $49,196. 


Contract  Awarded. 

HOSPITAL  Cont.    Price.    $S3.156 

HAXFORD.    Kings    Co..    Calif. 
Hospital    building.s    (group   consists    of 

infirmary  building,  isolation  ward. 

kitchen   addition,   water   tank   and 

tower  and   physician's   residence). 
Owner— County  of  Kings  (E.  F.  Pick- 

erill.   Clerk). 
Architect  —  Ernest  J.  Kunip.   Rowell 

Bldg..   Fresno. 
Contractor  —   Midstate     Construction 

Co..  902  Power  Bldg..  Fresno. 
Complete   bids   published   Dec.   5. 


Contract   Awarded 

SANITARIT'M         Cont.   Price.   $442,500 

HONOLULU.T   .H. 

Four  -  story  reinforced  concrete  sani- 
tarium. 

Owner — Kula   Sanitarium. 

Architect— C.  "W.  Dickie.  Honolulu. 

Contractor — E.   E.    Black.   Ltd..    Hono- 
lulu. 
Complete  bids   follow: 

E.   E.   Black  Ltd..  Honolulu         $471. 13S 

deduct   (  1)       6.837 

deduct   (  2)       6.552 

deduct  (12)     15.247 

M.  Akiona.  Honolulu $463,500 

(   1)       5.500 

{  21      3.nnn 

(12)      11.000 

Pioneer  Const.  Co..   Seattle $485,827 

(  1)        5.000 

(  2)       5.000 

(12)     14.550 

Hawniian  Contr.  Co.    ."onolulu  $578,025 

(  1)       8.543 

(  2)       8.30S 

(  3)     14.520 

Contract    awarded    on    Alternates   1. 
:  and   12. 

Plans  Awaiting   PWA  Approval. 

HOSPITAL  Cost.    $245,000 

SANTA   ROSA,    gonoma    Co..   Calif. 

Two-story  steel  hospital  bldg.  (stucco 
exterior,  probably  tile  roof,  steam 
heating  system,  steel  sash,  etc., 
200-b€d.    capacity). 

Owner — County  of  Sonoma. 


Architect— John  I.  Easterly,  Exchange 

Bldg..    Santa    Rosa. 
Engineer- Ed.  A.   Peugh   (County  En- 
gineer).  Courthouse,   Santa   Rosa, 
New  bids  will  be  probably  be  asked 
December  27. 

On  bid  opening  lowest  bid  was  sub- 
mitted by  John  Hachman,   P,   O,   Box 
206,     Stockton,    at    $296,400. 

Preparing    Working     Drawings. 

HOSPITAL  Cost.     $100,000 

RED  BLUFF,  Tehama  Co.,  Calif. 

One  and  two-story  and  large  base- 
ment hospital  (concrete  exterior 
walls,  wood  floors,  wood  roof  con- 
strluctlon  with  composition  cover- 
ing,   steam    heating   plant,    etc.) 

Owner— County   of   Tehama. 

Architect  —  W.  B.  Coffman.  Forum 
Bldg..   Sacramento. 


Architect— W.  D.  CoatCB.  Rowell  Bldg. 
Fresno. 
The  date  was  previously  set  for  Jan. 


Preliminary  Sketches  Prepared 
HOSPITAL  Cost.   $75,000 

PITTSBURG.  Contra  Costa  Co..  Calif. 
Reinforced  concrete  hospital  (20  beds) 
Owner— City  of  Pittsburg. 
Architect— Dragon  and  Schmidts.  3016 
Telegraph  Ave..  Berkeley. 
Application  will  be  filed  with  PWA. 
A  bond  election  will  probably  be  call- 
ed to  finance  the  project. 

13—    PUBLIC  BUILDINGS 
FIRE  HOUSES  &  JAILS 

PREPARING    PLANS 

SAN  DIEGO.  Cal.— Architects  Rich- 
ard S.  Requa.  William  Templeton 
Johnson,  Louis  Gill  and  Sam  W.  Ham- 
mill.  San  Diego,  are  preparing  plans 
for  the  city-county  office  building  to 
be  built  in  the  new  civic  center  at  the 
foot  of  Ash  St.  ni  S-an  Diego,  a  WPA 
project.  J.  H.  Davies.  Ocean  Center 
Bldg..  Long  Beach,  is  the  structural 
engineer.      Estimated    cost,    $1,000,000. 

Bids   Rejected. 

LIBRARY  Cost.     $29,776 

ALAMEDA.   Alameda  Co..   Calif.     NW 
Eighth   St.  and   Santa  Clara  Ave. 
One-story    branch   library. 
Owner — City    of    Alameda. 
Architect— Carl  Werner.    1303   Bay   St.. 
Alameda. 

Recommendation  made  to  the  PWA 
that  all  bids  be  rejected. 

On  bid  opening  lowest  bid  was  sub- 
mitted by  J.  J.  Grodem.  1028  San  An- 
tonio Ave.,   Alameda,   at  $23  500. 


Preparing  Sketches 

CITY   HALL  Cost,   $ 

SAN  LEANDRO.  Alameda  Co.,  Calif. 

Two-story  frame  and  stucco  city  hall 
(10  offices,  quarters  for  police  and 
fire  department,  city  council  cham- 
bers, etc.) 

Owner — City  of  San  Leandro. 

Engineer— John  Carl  Thayer,  City  En- 
gineer. San  Leandro. 

PLANNED 

SAN  FRANCISCO.— The  Humboldt 
County  Board  of  Supervisors  have  au- 
thorized the  Redwood  Empire  Associa- 
tion. 85  Post  St..  San  Francisco,  to 
negotiate  with  San  Francisco  Bay  Ex- 
position Company  for  a  Redwood  Em- 
pire Building  at  the  1938  exposition. 
The  Association  Is  directed  to  make 
preliminary  plans  and  estimates  for 
the  building  to  contain  exhibits  of  the 
nine  'Redwood  Empire"  counties  and 
the  California  Redwood  Assn.  and  to 
report  to  the  board  of  supervisors. 
Financial  participation  of  the  county 
will  be  determined  after  plans  are  ac- 
cepted. 

Bids  Wanted — To  Close  Jan.  2,  8  P.  M. 

CITY  HALL  &  JAIL  Cost.  $85,000 

TI'LARE.  Tulare  Co..  Cal. 
Two-story  reinforced  concrete  city  hall 

and    jail.. 
Owner — City  of  Tulare. 


Pla 


ned. 


ADDITION  Cost.    $28,000 

MAHYSVILLE,    Tuba    Co.,    Cal. 

One-story  reinforced  concrete  build- 
ing connecting  county  courthouse 
and  hall  of  records. 

Owner— County   of   Yuba. 

Architect  —  George  Sellon,   California 

State  Life  Bldg.,  Sacramento. 

Application  filed  with  the  WPA. 


Sub-Contracts  Awarded. 

ADDITION  Cont.    Price,    $29,713 

WOODLAND,    Yolo    Co..    Cal. 

Completion  of  city  hall  (frame  and 
stucco  construction). 

Owner— City   of    Woodland. 

Architect  —  Harry  J.  Devlne,  Cronan 
Bldg.,    Sacramento. 

Contractor — Chas.  Unger,  2426  Seventh 
Ave.,    Sacramento. 

Roofing — Capital  Roofing  Co.,  Sacra- 
mento. 

Plumbing  —  Woodland  Plumbing  & 
Heating  Co.,  Woodland. 

Electric  Wiring — Rex  Moore,  Sacra- 
mento. 

Heating  —  Woodland  Plumbing  and 
Heating  Co.,  Woodland. 

Tile  Work  —  H.  P.  Fischer  Tile  Co.. 
Sacramento. 

Iron  Grille  Work — Palm  Iron  Works. 
Sacramento. 

Brick  Work — Henry  Redmond.  Sacra- 
mento. 

Structural  Steel— Palm  Iron  Works. 
Sacramento. 

Lumber— Diamond  Match  Co..  Wood- 
land. 

Painting — Willcoxson  &  Wilson,  Sac- 
ramento. 


Contract   Awarded. 

COURTHOUSE  Cost.    $200,000 

OREGON  CITY.   Oregon. 

New  Courthouse. 

Owner— County    of    Clackamas. 

Architect— F.  Marion  Stokes.  Termi- 
nal  Sales   Bldg..    Portland. 

Contractor  —  Glen  L.  Hord.  Couch 
Bldg.    Portland. 


BIDS   OPENED 

SAN  FRANCISCO-D.  N.  &  E.  Wal- 
ter. 562  Mission  Street,  at  $168.50  sub- 
mitted the  only  bid  to  Department  of 
Public  Works  for  furnishing  and  hang- 
ing monks  cloth  to  conform  to  pres- 
ent installation  in  Art  Museum,  Vet- 
erans' Bldg..  War  Memorial. 

Bid  held  under  advisement. 


PLANNED 

SAN  PEDRO.  Los  Angeles  Co..  Cal. 
— U.  S.  Department  of  Justice  con- 
templates erecting  six  new  Federal 
jails  in  Various  parts  of  the  Country, 
one  to  be  located  on  government- 
owned  land  at  San  Pedro.  The  build- 
ings will  cost  between  $450,000  and 
$500.000each.  Application  has  been 
made  to  the  works  rlief  administra- 
tion for  funds  with  which  to  finance 
construction 


PLANNED 

LOS  ANGELES.  Cal.— Los  Angeles 
county  supervisors  this  week  went  on 
record  as  favoring  the  erection  of  a 
new  county  courthouse  to  cost  $10.- 
000.000.  providing  it  is  feasible  to  erect 
the  builling  on  county-owned  property 
and  the  Federal  government  will  pro- 
vide 45%  of  the  cost  in  the  form  of 
a  grant.  The  county's  share  of  the 
cost.  55%.  would  be  supplied  by  a 
bond  issue. 

Plans  to   Be  Revised. 
LIBRARY  Cost.  $30,000 

CHICO.   Butte  Co..  Calif. 
Constructing  public  library  building. 
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Owner— City  of  Chico. 
Architect — Chester  Cole,  441S  Second 
Street.  Chico. 
Bids  previously  taken  for  the  proj- 
ect were  rejected,  only  bid  being  sub- 
mitted by  Jas.  L.  McLaughlin.  251 
Kearny  St.,  San  Francisco,  at  139.335. 


New   Bids  Wanted — To  Close  January 

9,   1:30  P.   M. 
ALTER  CITY  HALL         Cost.  $154,000 
PORTLAND,  Oregon. 
Alterations  to  city  hall  (work  involves 
entire    re-arrangement    of    council 
chambers,  opening  new  entrances, 
completing    rooms    in    north    light 
well,  etc.) 
Owner — City  of  Portland. 
Architect— A.    B.    Doyle.     1040    Pacific 
Bldg..  Portland 
Plans  and  specifications  may  be  ob- 
tained   from    the    architect    upon    de- 
posit   of    $10. 

On  previous  bid  opening  lowest  bid 
was  submitted  by  A.  J.  Bingham  & 
Son.    Couch    Bldg..    at    $161,200. 


1^ 


RESIDENCES 


To   Be   Done    By   Day's  Work. 
RESIDENCES  Cost.  $5,000  ea. 

SAN   FRANCISCO.     N   Wawona   West 

15th  Avenue. 
Two  1 -story  and  basement  frame  and 

stucco  residence. 
Owner   and    Builder— S.    R.    Anderson, 

1433  Seventh  Avenue. 
-\rchitect — Not    Given. 


Contract  Awarded 

ALTERATIONS  Cost.  $4,432 

WOODSIDE,   San   Mateo  Co..   Calif. 
Alterations  and  additions  to  one-storj' 

and    basement    frame   and    stucco 

residence. 
Owner— M.  H.   Pencovic,  1401  Fillmore 

St.,  San  Francisco. 
Architect — Not  Given. 
Contractor— Aetna  Const.  Co..  23S  Ar- 

leta  Ave..   San  Francisco. 


Contract  To  Be  Awarded. 

RESIDENCE  Cost    $ 

STOCKTON.  San  Joaquin  Co.,  Calif. 
Two-story  frame  and  stucco  residence 

(6    rooms.    2   baths)    shingle    roof. 

eteel    sash,    hardwood    floors,    tile 

baths,  etc. 
Owner— F.  C.  Clowdsley. 
Architect— J.  U.  Clowdsley,  Exchange 

Building,    Stockton. 
Contractor— E.    Merlo.    Route    2     Box 

232.  Stockton.  • 

Contract  Awarded 

RESIDENCE  Cost,  $5,000 

SAN    MATEO,    San    Mateo   Co..    Calif 

Avila  Road 
One-story  frame  and  stucco  residence. 
Owner— Jas.  McDowell.  789  El  Camino 

Real.  Burlingame. 
Architect — Not  Given. 
Contractor— Roy  Allen,   Skvline  Blvd 

Woodside.  ^ 

Contract  Awarded 

RESlr-ENCE  Cost    $4  791 

SAN   MATEO.    San  Mateo   Co      Calif 

Robinson  Subdivision. 
One  -  story   frame   and  stucco   duplex 

residence  (8  rooms). 
Owner— Henry  V.  Luce. 
Architect— Not  Given. 
Contractor  —  Peninsula  Builders     Box 

847.  Menlo  Park.  '         , 

To   Be   Done   By  Day's  Work 
RESIDENCE  Cost     Sloon 

Ruthland. 
Rutland. 
One  -  story  and  basement  frame  and 
stucco  residence. 

•""T/fi-^iV^    Builder-Wm.    H.   Grahn. 

296o  Mission  Street. 
Architect— Not   Given.  < 


To    Be   Done    By   Day's   Work. 

RESIDENCE  Cost,  $5,000 

OAKLAND,  Alameda  Co.,  Calif.  2616 
o7th  Avenue. 

One  -  story  and  basement  frame  and 
stucco  residence  (5  rooms). 

Owner  and  Builder — Weldon  H.  War- 
ren, 3S21  Canon  Ave.,  Oakland. 

.\rchitect — Not  Given.  ; 


Contract  Awarded 

RESIDENCE  Cost.  $5  000 

BURLINGAME.    San   Mateo  Co..    Cal. 

Lot  7  Block  8.  Laguna  Avenue. 
One  -  story  and  basement  frame  and 

stucco  residence. 
Owner— H.    Gassenberg. 
Architect— Not   Given. 
Contractor— H.  Kime.  118  12th  Avenue, 

Burlingame. 


To    Be  Done   By  Day's  Work. 
RESIDENCE  Cost.  $5,000 

BURLINGAME.    San   Mateo  Co.     Cal 

Burlingame  Gables.  Concord  Road 
One-storj.  frame  and  stucco  residence.' 
Owner  and  Builder— J.  B.  Oswald,  760 

El  Cerrito.   San  Mateo 
Architect— Not  Given. 

Contract  Awarded 

RESIDENCE  Cost    SI  nnn 

BURLINGAME.  San  Mateo  Co  6al 
Concord  Road. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner  --  Helen  Baker,  10  4  4  Balboa, 
Burlingame. 

Architect — Not  Given. 

Contractor— J.  B.  Oswald.  760  EI  Cer- 
rito .^^ve.,  San  Mateo. 

Contract  Awarded 

RESIDENCE  Cost.    J6  Onn 

BURLLNGAME.  San  Mateo^o  CaT 
Vernon  Way. 

One  -  story  ami  basement  frame  and 
stucco  residence. 

Owner-R  H.  Severin.  14  2  7  Laguna 
Ave.,  Burlingame. 

Architect— Not  Given 

Contractor-J.  B.  Oswald,  760  El  Cer- 
rito Ave..  San  Mateo.        "  *•'  ^^"^ 

Contract  Awarded. 

RESIDENCE  f>„.,     „.„. 

'^V^^^'^'^-     -UaT^e-e'Z" 

One-story    and    basement    frame    and 

stucco    residence 
'"4"^^*'  Glauser,  2250  Green  St.. 

oan  Francisco. 

""■"dero'V-  Sf"°"'  1«»  Embarca- 
aero.   San  Francisco 

^°"aT°'^^'-^^-  Little  Co.,  107  4th 
A\e..  i?an  Francisco. 

Contract   Awarded. 

na^'^o^^-r^-  Cotte^-^^-t.^a: 
ban   Jose  Avenue, 

One-story    and    basement    frame    and 

stucco  residences. 
Owner— R.    c.    MacArthur.    6301    Mis- 

s,on  St.,  San  Francisco. 
Architect— Not  Given. 
Contractor-H.  Shapiro.  656  ISth  Ave. 

Sun  Francisco. 

Contract  Awarded. 

Ownef  T  "^"l  ""*  ='"'=<^''  re-'idence 

^     ^.rk.^*"?^"''     *"    Burnett 
St..  ban  Francisco. 

Plans  by  Richard  J.  Neutra,  251  Kear- 
n>   bt..  San  Francisco. 

Contractor-Oscar  Swanson.  35  Rock- 
wood  Court.   San  Francisco. 

To    Be   Done   By   Day's   Work 
RESIDENCE  '^  A^'.     .„„„ 

SAN    MATWi     c         „  "^"^t,    $6000 

Sevme^i/""   ""''°   '"'■■    ^'"^ 

Swn/rTn/''?,"'",/"'^  ^•"«°  ■■esidence. 
Owner  and    Builder-Geo.    H.    Arthur! 

Arch.te^     v"'^  '""  '^"-  San  Mateo 
.Architect — Not    Given.  • 


Contract   Awarded. 

RESIDENCES  Cost,    $5000   each 

SAN  JIATEX).  San  Mateo  Co..  Calif. 
Avila  Road. 

Two  one-story  and  basement  fram« 
and  stucco  residences. 

Owner— Thoa.  F.  Wiseman.  121  Syca- 
more St.,  San  Mateo. 

Architect— Not   Given. 

Contractor — Leadley  &  Wiseman.  207 
Second  Ave..  San  Mateo. 

Contract   Awarded. 

RESIDENCE  Cost.    $8000 

SAN   MATEO.    San   Mateo  Co..   Calif. 

Ko.    215   Grinnell   Street. 
Two-story  frame  and  stucco  residence 
Owner — Fred  Black. 
-■Architect — Not  Given. 
Contractor— G.    W.    Williams   Co..    315 

Primrose  Road.  Burlingame. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost.  $6,000 

SACRAMENTO.  Sacramento  Co..  Cat 

2697  14th  Street. 
One   -  storj'  and  basement  frame  and 

stucco  residence. 
Owner  and   Builder — Jos.   Fedone.    914 

St  St..   Sacramento. 
.\rchitect — Not   Given.  4 


Contract  Awarded 

RESIDENCE  Cost.    $4,000 

S-\N  FRANCISCO.  EdgehiU  Way  and 
Garcia  Street. 

One  -  story  and  basement  frame  and 
stucco  residence. 

Owner — Robert  A.  Davis,  2049  Mvisa- 
dero  Street. 

Architect— B.  R.  Hardman,  2068  Alls- 
ton  Way,  Berkeley. 

Contractor — Victor  A.  Bothman.  2926 
Ulloa  Street. 


Contract  Awarded 

RESIDENCE  Cost  $6,000 

OAKLAND,  Alameda  Co.,  Calif.  3120 
Carlsen  Street 

Two-story  frame  and  stucco  residence 
(six  rooms). 

Owner— W.  D.  Petteys,  336  Elwood 
Ave..  Oakland. 

Architect— Not  Given. 

Contractor— George  H.  Nelson.  336  El- 
wood Ave..  Oakland. 


To    Be   Done   By   Day's  Work. 

RESIDENCE  Cost.  $2,500 

233  N  14th  Street 
One-story  frame  residence  (3  rooms). 
Owner— N.  C.  Hart.  54  N.  Hth  Street. 

San  Jose. 
Architect — Not  Given.  ; 


To   Be  Done  By  Day's  Work. 

RESIDENCE  Cost    $ 

SAN    JOSE.    Santa    Clara    Co..  '  Calif 

22nd  near  San  Antonio  Street 
One  -  story  and  basement  frame  and 

stucco  residence  (5  rooms). 
Owner    and    Builder— A.    E.    Bell,    H', 

N  Ninth  St..  San  Jose. 
-\rchitect — Not  Given. 


Contract  Awarded 

RESIDENCE  Cost.  $5,000 

SAN    JOSE.    Santa    Clara    Co..    CaJif 

137  Hanchet  Avenue. 
One  -  story  and  basement  frame  and 

stucco  residence  (5  rooms). 
Owner— A.   W.   Basham.   405  N.   Third 

St..  San  Jose. 
Architect— Not  Given. 
Contractor— J.   E.    Perkins.    1664    East 

S,-inta  Clara,  San  Jose. 


Contract  Awarded 

RESIDENCE  Cost    $5  000 

WOOPSIDE.  San  Mateo  Co.,  Cal.  Por- 

tola  Drive. 
One  -  story  and  basement  frame  and 

stucco  residence. 
Owner — M.  A.  Pencovic. 
-Architect — Not  Given. 
Contractor — Aetna  Const.  Co..  23S  Ar- 

leta  .Ave..  San  Francisco. 


PACIFIC    CONSTR  UCTOR 


Contract  Awarded 

RESIDENCE  Cost.  $6.00(, 

SAN    JOSE.    Santa    Clara    Co..    Calif. 

725  Garden  Drive. 
One-story  frame  and  stucco  residence 

(five  rooms). 
Owner-John  Pricolo.  411  N.  nth  bt.. 

San  Joee. 
Architect— Not   Given. 
Contractor— A.  R.  Calvelli,  1625  Emory 

St..  San  Jose. 

Ccntract  Awarded 

REE.DENCES  Cost.  $6,000  ea. 

PALO  ALTO.  Santa  Clara  Co..  Calif. 
1890    Emerson    Street. 

Two  one-story  frame  and  stucco  resi- 
dences. 

Owner— R.  O.  Bolman.  5  4  1  Crescent 
Drive,  Palo  Alto. 

Architect— Not  Given. 

Contractor— A.  A.  Smith,  %  owner. 


Contract  Awarded 

RESIDENCE  Cost.  $6,000 

SACRAMENTO.  Sacramento  Co..  Cal. 

2633  Fifth  Avenue. 
One  -  story  and  basement  frame  and 

stucco  reeidence. 
Owner— Edwin   J.   Pollard,   3344   I   St., 

Sacramento. 
Architect — Not  Given. 
Contractor— Anton    L.    John.^on.    2  7  0  0 

Marshall    St..    Sacramento.  4 


Sub-Contracts  Awarded. 
RESIDENCE  Cost,   $7250 

OAKLAND.    Alameda   Co..    Cal.    Oak- 
more  Highland  Tract. 
Two-story  frame  and  stucco  residence 
Owner— H.  B.  Croft,  4114  Lyman  Rd.. 

Oakland. 
Architect— Not   Given. 
Contractor  —   Walter  Anderson,   1011 
Doris   Court.    Alameda. 

Plumbing — J.  J.  Horner. 

Electric    Wiring— .\nsel    Electric    Co. 

Iron    Grille    Work- L.    Siegler. 

Brick   Work — Chas.   Simpson. 

Lathing    and     Plastering— H.    Schwab. 

Lumber— Loup    Lumber    Co. 

wood  Sash— Western  Door  &  Sash  Co. 

Hardware— .Maxwell  Hardware  Co. 

Reinforcing  Steel— McGrath  Steel  Co. 
All  of   Oakland. 


ial 


baths)  shingle  loot,  gas  heatlriK 
system,  hardwood  floors,  tile  bath.s 
linoleum  floors,   steel   windows. 

Owner— George  Becker. 

Architect— Hertzka  and  Knowles.  ..63 
Pine  St.,   San  Francisco. 

Contractor-J.  R.  Pitsker,  2003  Broad- 
way, Redwood  City. 

Contract  Awarded 

RESIDENCE  Cost,  $8,o00 

CHICO.    Butte   Co..   Calif. 

Two-story  frame  and  stucco  residence 
(6  rooms,  2  baths)  hot  air  heat- 
ing system,  hardwood  floors,  etc.) 

Owner Victor  C.  Richards. 

Architect  — W.    R.    Yelland,    Fin 
Center  Bldg..  Oakland. 

Contractor— Carlson   &   Son.  Chi 


Sub-Bids   Being  Taken 

FLATS  Cost,  $ll,aOO  each 

S.iN  FRANCISCO.  Beaumont  Avenue 
(Francisco  Heights). 

Two  2-story  and  basement  frame  and 
stucco  flats  (two  5-room  flats  in 
each  building)  flat  roof,  steel  and 
wood  sash,  hardwood  floors,  tile 
baths,  steam  heating  system,  etc. 

Owner   and    Builder— L.    B.    Ham.    103  ^ 
Montgomery  Street. 

Architect— Ed.  M.  Sharpe.  525  Market 
Street. 


Low    Bidder 

RESIDENCE  Cost,   $ 

OAKLAND.  Alameda  Co..  Cal.  Rock- 
ridge  District. 

Two  -  story  and  basement  frame  and 
stucco  resldenca. 

Owner- Mr.   Weaver. 

Architect — Miller  &  Warnecke.  Finan- 
cial Center  Bldg..  Oakland. 

Low  Bidder— Olat  Petersen,  3626  Rho- 
da  Ave..   Oakland. 


Contract  Awarded 

RESIDENCE  Cost,   $5,000 

MILLBR.\E,  San  Mateo  Co..  Calif. 
Vister  Avenue. 

One-story  frame  residence. 

Owner— Niels  Schultz. 

Architect— Not  Given. 

Contractor— Schultz  Const.  Co..  1  Hill- 
crest  Blvd.,   Millbrae  Highlands. 


Sub-Contracts    Awarded. 

RESIDENCE  Cost.   $11,000 

P.\LO   ALTO.    Santa  Clara  Co..   Calif. 
No.    1991    Bryant   Street. 

TwH-story    and    basement    frame    and 
stucco  residence. 

Owner— Faye  H.   Drysdale.   715  Homer 
Ave..  Palo  Alto. 

Architect— Birge    M.    Clark.    310    Uni- 
versity Ave..    Palo  Alto. 

Contractor— Aro  &   Okerman.    Box  433 

Palo    Alto. 
Roofing— Peninsular   Roofing   Co.,    Mt 

Plumbing —Christenson    &   Anderson, 

Palo   Alto. 
Electric    Wiring— M.    E.    Ryan,    Red- 
wood  City.  „    , 
Tile  Work— Bloomquist  Tile  Co..  Red- 
wood  City. 
Glass— Acme  Glass  Co.,   Palo  Alto. 
Brick  Work— C.  Mezzapello.  Palo  Alto. 
LatFfng    and    Plastering    —    E.    Gard- 
ner.   Menlo   Park. 
Lumber— McElroy   Cheim  Lumber  Co.. 

Palo  Alto. 
Steel    Sash  —  Michel    &    Pfeffer    Iron 
Works.   Harrison  and  Tenth  Sts.. 
San  Francisco. 
Painting— O.    R.    North.    Palo   Alto. 
Concrete— Joe    Emma   and   L.    C.    Bc- 

vano.   Palo  Alto. 
Flooring— F.   Backlund.  Menlo  Park. 
Reinforcing     Steel  —  Soule     Steel    Co.. 
1750  Army  St..    San  Francisco. 

Contract  Awarded  

RESIDENCE  Cost.    $ 

REDWOOD  CITY.  San  Mateo  Co. 
One  -  story  and  basement  frame  and 
stucco   residence    (6    rooms   and   2 


PREPARING    PLANS 

BAKERSFIELD.  Kern  Co.,  Calif.— 
.Architects  John  Byers  and  Edla  Muir. 
246  26th  St.,  Santa  Monica,  are  prepar- 
ing plans  for  a  7-room  residence  to  be 
built  in  Bakersfield  for  John  J.  Green. 
The  construction  will  be  of  frame  and 
.stucco,  shingle  roofing,  hardwood  an4l 
linoleum  floors,  pine  trim,  insulating, 
gas  heating,  wood  sash,  tiled  bath- 
rooms, showers  and  drainboard. 


Contract  Awarded 

RESIDENCE  Cost.   $4,000 

OAKLAND,  Alameda  Co.,  Calif.    1405 

Allman  Street, 
t^ne-story  frame  and  stucco  residence 


(flv 


Owner  and  Builder— Schmidt  Brothe 

3158  21th  Street. 
Architect— Not  Given. 


-Mary  E.  Morgan.  1112  Excel- 
sior Ave.,  Oakland. 

.\rchitect— Not  Given. 

Contractor— L.  E.  Van  Ness.  1920  Park 
Blvd..   Oakland. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,    $6,000 

0.\KLAND,   Alameda   Co.,   Calif.     3921 

Foresthill   Avenue. 
Two-story  frame  and  stucco  residence 

(six  rooms). 
Owner  and  Builder— C.   D.  Lyon.  6501 

Buena  Ventura,  Oakland. 
.\rchitect— Not  Given.  H 


Plans  Being  Completed. 

RESIDENCE  Cost,    $4,500 

SJAN  FRANCISCO.    Rudden  Street. 

One  -  story  and  basement  frame  and 

stucco  residence  (5  rooms)  tile  and 

composition   roof,   wood   sash,   gas 

heating  system,  hardwood  floors. 

Owner  and  Builder — D.  Tlscornia,  1651 

Alemany  Blvd. 
Architect— D.  E.  Jaekle.  126  Post  St. 

Sub-bids  will  be  taken  within  a  few- 
days. 

To  Be  Done  By  Day's  Work. 
RESIDE-NCE  Cost,   $5000 

SAN  FRANCISCO.     W  Faxon  Ave.  90 

N   Wildwood. 
One-story    and    basement    frame    and 

stucco  rsidence. 
Owner  and  Builder— Gus  Carlson.  1033 

Noe  St..  San  Francisco. 
Architect— Not  Given. 

To   Be   Done   By   Day's  Work. 

RESIDENCE  Cost,    $5000 

S.\N  FRANCISCO.     S  Magellan  Street 

near  Corlez   St. 
Two-story  frame  and  stucco  residence 
Owner    and    Builder— Ed.     Rosemont. 

176  Duboce  Ave..  San  Francisco. 
Architect— Not  Given.  ' 

To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,   $4,000 

BURLING.AME.   San  Mateo  Co.,  Calif. 

40  Howard  Street. 
One-story  frame  and  stucco  residence. 
Owner  and  Builder— H.  E.  Winfaz,  Lo- 

mita  Park. 
.Architect- Not  Given  . 

CONTRACT   AWARDED 

BEVERLY  HILLS.  Los  Angeles  Co. 
Cal— L  D.  Richardson  &  Co..  9437 
Santa  Monica  Blvl..  Beverly  Hills, 
awarded  contract  for  reconstruction 
of  a  two-story.  15-room  residence  at 
1S71  Angelo  Dr.,  Beverly  Hills,  for 
Jack  L.  Warner.  Roland  E.  Coate.  710 
Architects'  Bldg..  Los  Angeles,  archi- 
tect. 


To  Be  Done  By  Day's  Work. 

RESir-ENCES  Cost.   $4,000  each 

SAN  FRANCISCO.    W  Shotwell  S  25th 

Street. 
Two  one  -  story  and  basement   frame 

.ind  stucco  residences. 


Owner   Taking    Bids. 

RESIDENCE  Cost,    $ 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
W.  Elwood  St..  bet.  Brewster  and 
Hopkins  Streets. 

One-story  and  basement  frame  and 
stucco  residence  (5  roomts,  laundry 
and  large  rumpus  room)  tile  roof, 
hot  air  furnace,  hardwood  floors, 
tile   baths. 

Owner— Mr.  and  Mrs.  Thos.  Buich.  54o 
Clav   St..   S-an  Francisco. 

.\rchitect— H.  C.  Baumann.  251  Kear- 
ny  St..    San   Francisco. 


Bid     Opening     Date     Postponed     Until 

REs'lDENCE  '  Cost.    $12,000 

VALLEJO.   Solano  Co.,  Calif. 

Two-story  frame  and  stucco  residence 
(S  rooms  and  3  baths)  shingle  roof 
gas  hot  air  heating  system,  hard- 
wood floors,  tile  baths,  etc. 

Owner— Russell    F.    O'Haro. 

Architect  —  Fred  Reimers,  233  Post 
St..   San  Francisco. 

Sub-Contracts  Awarded. 

RESIDENCE  9,°=''''°? 

PALO  ALTO.  Santa  Clara  Co.,  Calif. 
No.   1025   Lincoln  Avenue. 

Two-storv   frame   residence. 

Owner— (flarl  Miller.  454  Forest  Ave.. 
Palo  Alto. 

Architect — Not  Given. 

Contractor— E.  J.  Schmaling.  863  Mel- 
ville Ave..   Palo  Alto. 

Roofing-Davis  Roofing  Co 

Plumbing— Lee  &  Sharp,  Palo  Alto. 

Heating— Christian  &  Anderson.  Palo 
Alto. 
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Lumber— AlcElroy  chelm  Lumber  Co.. 

Palo  Alto. 
Concrete — Urban  Bros.,  Palo  Alto. 
Ffooring— A.  Backlund.   Palo  Alto 

Subcontracts  Awarded. 

RESIDENCE  Cost,    $5000 

MILLBRAE.    San    Mtteo    Co..    Calif. 

Vister  Avenue. 
One-story   frame   residence. 
Owner— Niels  Schultz. 
Architect— Not  Given. 
Contractor   —    Schultz    Constr.    Co..    1 
Hlllcrest    Blvd..      Millbrae     High- 
lands. 
Plumbing— James    Burham,    Millbrae. 
Electric    Wiring— Burlingame    Electric 

Co..  Millbrae. 
Heating  and  Sheet  Metal— Atlas  Heat- 
ing &  Ventilating  Co..  557  4th  St.. 
San    Francisco. 
Class— Eureka  Mills. 
Brick    Work    —Martin      Nelson,      2847 

Army  St..   San  Francisco. 
Uathing  and  Plastering— J.  J.  Powers. 

678   20th   Ave..    San    Francisco. 
Lumber — Sudden    Lumber   Co.,   Evans 

and    Quint    St.,    San    Francisco. 
Wood  Sash— Eureka  Mills. 
Window    Shades— Uneeda    Shade    Co.. 

San    Francisco. 
Hardware— McKlllop    Hardware    Co., 

t)5s  Clement  St..  San  Francisco. 
Flooring- White    Oak    Floor    Co.,    San 

Bruno. 
Painting  —    Walter    Dobrogaeft,       San 

Fiancisco. 
Concrete— C.  C.  Sayre,  San  FrancTSBB. 

Plans  Being  Figured— Bids  Close  Jan. 
4,   12  Noon. 

RESIDENCE  Cost    $ 

HILLSBOROUGH,  San  Mateo  County. 

One-story  frame  and  stucco  residence 
(7  rooms,  3  baths)  wood  shingle 
roof,  gas  heating  system,  wood 
sash,  tile  baths:  Rambling  Type. 

Owner— P.   H.   McCrea. 

Architect— W.  W.  Wurster,  260  Cali- 
fornia St.,  San  Francisco. 


PACIFIC    CONSTRUCTOR 


To  Be  Done  By  Day's  Work. 

RESIDENCES  Cost,  $5,000  ea 

SAN   FRANCISCO.    W   21st  Avenue  .S 

Pacheco  Street. 
Two  I -story  and  basement  frame  and 

stucco  residences. 
Owner  and  Builder— Herman  Chrlsten- 

sen.  1422  27th  Ave. 
Architect— C.   O.  Clausen,  746  46th  Av- 


To  Be  Done  By  Day's  Work. 

RESIDENCES  Cost,  $6,000  each 

SAN  FRANCISCO.    W  24th  Avenue  N 

Ocean  Avenue. 
Four  1-story  and  basement  frame  and 

stucco  residences. 
Owner    and    Builder-Jas.    A.    Arnott 

633  Taraval  Street. 
-Architect — Not  Given.  i 


Contract  Awarded 

^^fVSSS'^^  Cost,  $8,000 

ALAMEDA,   Alameda  Co.,   Calif.    3101 

Gibbons  Drive. 
Two  -  story    frame,    stucco   and    rustic 

residence  (7  rooms). 
Owner-Chas.   W.    Cox,   Alameda. 
Architect-F.   H.  Slocombe,  131  Monte 

Cresta  Ave.,  Piedmont 
Contractor-H.  C.  Knight.  1435  Karri- 

son  St..  Oakland. 

Sub- Bids  Being  Taken. 

RESIDENCES  Cost,    $5000   each 

SAN  FRANCISCO.     Pinelike  Park 
Six  one-story  and  basement  frame  and 

stucco  residences  (Ave  rooms)  tile 
shingle      tile,      composition,      shake 

roofs,   wood   sash,    hardwood   floors 

tile  baths,   etc. 
Owner  and  Builder— A.  J,  Herzig   2300 

Ocean  Ave.,   San  Francisco 
Architect— D.  E.  Jaekle,   126  Post  St 

San   Francisco. 
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SCHOOLS 


BOND   ELECTION 

HILM.\R,     Merced    C..    Calif. Elim 

Union  School  Cistrict  will  vote  Jan. 
13  on  a  proposal  to  issue  bonds  in  the 
amount  of  $30,000  to  finance  construc- 
tion of  a  one-story  frame  and  stucco 
elementary  school  in  Hilmar.  Prelim- 
inary plans  prepared  by  Charles  F. 
Dean.  California  State  Lite  Building 
Sacramento. 

Grant  of  $20,460  approved  by  PWA. 

LOW    BIDDERS 

LOS  ANGELES,  Cal.— BIystone  & 
Van  Tuyle.  136  Walnut  St.,  Brea,  sub- 
mitted low  bid  to  Los  Angeles  Board 
of  Education  at  $52,100,  for  one-story 
school  building  to  be  erected  at  Lor- 
ena  Street  School,  1015  S.  Lorena  St 
A.  S.  Nibecker  Jr..  Architect.  1425  S 
San  Pedro  St 

Contract  Awarded 

.SCHOOL  Cont.  Price,  $46,000 

DORRIS,  Siskiyou  Co.,  Calif. 
One-story  elementary  school  building 
Owner— Lorris  Elementary  School  Dis- 
•  trict. 

Architect— Howard  R.   Perrin.   Under- 

wood  Bldg.,  Klamath  Falls,  Ore. 
Contractor— Brosterhous  Const    Co 
Klamath  Falls,  Ore. 
Complete  bids  published  Dec.   17. 

Contract   Awarded. 

SCHOOL  Cont.  Price    1114  gno 

MARIPO.SA,   Mariposa  Co  ,   Calif 
Additions    to     Migh    school      (concrete 

foundations,      frame      and    stucco 

construction,    tile  roof,   etc.) 
Owner— Mariposa    High    School    DIst 
Arclntect-W.    H.    Weeks.    525   Market 

fat.,    han    Francisco. 
Contractor-Wm.   Spivock,   544  Golden 

Oate  Ave..  San  Francisco. 
Complete   bids   published   Dec.    12. 

Contract  Awarded. 

SCHOOL  Cont.    Price     S7^  117 

KBNNEWICK.   Washington 

Two-story    reinforced    concrete   school 

(22,xl33    ft.)    auditorium,    gymna- 

-ilum    cafeteria,  offices,  classrooms. 

Owner-School    Dist.    No.    17.    Benton 

County    (Envin     Black.      &upt.    of 

Schools), 

Architect— Earl   W.    Morrison     Textile 

Tower,   Seattle. 
General   Work-Standard  Constr.   Co., 

Perkins    Bldg.,    Tacoma,    $78  537 
Plutnbing  and  Heating— Chas.  R.  Mor- 
ton, lakima,  $19,426. 
Electric-Thordarson  Blectrls  Co.    618 
Denney   Way,   Seattle,   $4730. 

Bids    Wanted— To    Close    January    16 
10  A.    M. 

RECON,   SCHOOL  Cost    S37  nan 

SAN   LEANDRO,    Alameda    ci.  "(i?" 
Reconstruct     McKinley      School       en- 
large  auditorium,    etc.) 
Owner— San  Leandro  School  District 
'^T  T   "■    •'•    Brunnier,    Sharon 
B'Idg..   San  Francisco. 
Plans  and  specifications  may  be  ob- 
tained   from    the    engineer    upon    de- 
posit of  $25.00. 

No   Bids  Received 

rJjn^n^r'il^'  n,  Cost.  $50,000 

TUOLU.MNE.   Tuolumne  Co      Calif 
One   -   story   reinforced   concrete   high 

school  gymnasium. 
Owner-Summerville  High  School  Dist 
Architect-Frank   V,    Mayo.    108    East 

Miner  St.,   Stockton 
No  bids  were  received  December  21 
plans  and  new  brts  asked  shortly. 
BOND    ELECTION 

C^^cZ  ^2''^^S-  ^^"  ^"'^  Obispo 
Schorl  h~f^'°  ''°'"^=  Union  High 
School  District  will  vote  on  January 
3.  on  a  proposal  to  issue  bonds  In  the 
amount  of  $18,000.  proceeds  to  finance 


construction  of  a  one-story  Lrlck 
gymnasium  at  the  high  school,  total 
cost  of  which  was  estimated  at  $36.- 
000.  Prelimmary  plans  prepared  by 
Architect  Orval  Clark,  35a  N  Ridge- 
wood   Place,  Los  Angeles. 

Bids  were  opened  tor  the  construc- 
tion of  the  building,  lowest  bid  being 
submitted  by  F.  C.  Stolte  Co..  3449 
Laguna  Ave..  Oakland,  at  $41,900. 


Bids  Opened 

MEMORIAL  BLDG.  Cost,  $32  500 

TUOLUMNE,    Tuolumne  Co..  Calif 

One-story  brick  and  concrete  memo- 
rial bldg.  (composition  roof,  prob- 
ably electric  heat,  etc.) 

Owner— County  of  Tuolumne. 

Architect— Frank  V.  Mayo,  108  East 
Miner  St.,   Stockton. 

Low  Bidder— W.  Buck  &  Sons,  67  E. 
Geary  St.,   Stockton. 
Complete  bids  follow: 

(1)  deduct:  (2)  deduct;  (3)  deduct;  (4) 
deduct;  (5)  deduct;  (6)  net  bid. 

W.  Buck  &  Sons.  Stockton $34,178 

— - (1)        135 

- (2)     1.050 


\vf    t,o,vm 

Nelson  &  Wallace,  Escalon. $34,211 


Sam   Eyre,  Tracy- 


..--.(6)   28,933 
$33,622 


..(2)         910 
...<3)        <00 


(4) 

(5)     2.869 

(6)  29,115 

Ecker  Bros.,  Stockton_ $34,300 

(1)        150 

(2)        840 


(6)  29,115 

Recommendation  made  to  the  PWA 
that  contract  be  awarded  to  W  Buck 
&  Son, 


Bids  Wanted— To  Close  Jan.  3,  10  A.M. 

SCHOOL  Cost,    $72,787 

-MILWAUKIE,  Oregon. 

Concord  School. 

Owner — School    District    28    (F.    F.    H. 

Mills,  Clerk)   Clackamas  County 
Architect— F.  Marion  Stokes.   Terminal 

Sales  Bldg.,   Portland.  , 


COMMISSIONED  TO  PREPARE 
PLANS 
LOS  ANGELES,  Cal —Architect  H 
G.  Spielman,  1102  Architects'  Bldg 
and  Structural  Engineer  C  G  De- 
■Swarte,  5369  Wilshire  Blvd.,  commis- 
sioned by  Los  Angeles  board  of  ed- 
cation  to  prepare  plans  and  specifica- 
tions tor  the  reconstruction,  rehabili- 
tation and  strengthening  of  the  main 
building  at  Carmelita  Avenue  .school 
3747  E.  61st  St.    Cost,  $48,600  i 


COMMISSIONED    TO    PREPARE 
PLANS 

LOS  ANGELES.  Calif  -  Architects 
Plummer.  Wurdeman  &  Backet.  901-02 
Architects'  Bldg.,  and  Structural  En- 
gineer O.  G.  Bowen,  1144  S  Grand 
Ave  commissioned  by  Los  Angeles 
board  of  education  to  prepare  plans 
and  specifications  for  the  reconstruc- 
tion,  rehabilitation  and   strengthening 

"  K     ,  '^i^f'  -"''°^'  '  *"<'  ^  "'  -'^'blon  St. 
school,   322  S.   Avenue  18.    Cost.   $100.- 

CONTRACT   AWARDED 

SAN  FRANCISCO— General  Seating 
Co.,  160  Second  St.,  at  $2121.80  award- 
ed contract  by  Department  of  Public 
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Works  for  stage  equipment  for  the 
airls'  High  School,  Scott  and  O'Par- 
rell  Streets. 

Bids  Rejected. 

SHOPS  Coat.    % 

SAN     FHA.NC1SCO.       Fillmore     Street 

liet.  Bay  and  Chestnut  Stat. 
Machine   shops  at   the  Marina  Junior 

High  School. 
Owner— City  and  County  of  San  Fran- 
cisco. 
Architects— George  Kelham,  316  Mont- 
gomery St.;  W.  P.  Day,  Financial 
Center  Bldg..  and  John  Bakewell. 
Jr..    251    Kearny    Street. 
On    bid    opening    only    bid    on     the 
segregated  general  work  as  submitted 
by  Anderson   &    Ringrose,   at   $218,000 
and    MacDonald    &    K.ihn,    at    $245,642 
submitted  only  bid  on  work  complete. 
F.    W.      Snook,    low     on      mechanical 
equipment    and    plumbing    at    $23,645. 
and    United    Electric   Constr.    Co.,    at 
$8147  low  on  electrical  work. 


Bids  Wanted  —  To  Close  January  16, 
10   A.    M. 

RECON.    SCHOOL  Cost.   $40,000 

SAN    LEANDRO.   Alameda  Co.,    Callt. 
Reconstruct    Washington    School    (en- 
large auditorium,  etc.) 
Owner — .'^an   Leandro   School  District. 
Engineer   —   H.    J.    Brunnier,    Sharon 
Bldg.,  San  Francisco. 
Plans  and  specifications  may  be  ob- 
tained   from    the    Engineer    upon    de- 
posit   of    $25. 


Sub-Contracts    Awarded. 

ADDITION  Cont.    Price.    $12,869 

BERKELEY,   Alameda  County,    Calif. 

Campu.s   of   University  of  Callfor- 


uctii 


Owner — University  of  California. 
Architects— Walter  Steilberg,   Stafford 

Jory,  Warren  C.  Perrr  and  W.  G 

Corlett. 
Contractor  —  Dinwiddle    Construction 

Co..  Crocker  Bldg.,  San  Francisco. 
Plumbing   and    Heating— Scott  Co.,  243 

Minna   St.,    San   Francisco. 
Sheet    IVIetal  —  Aladdin    Heating    Co., 

5107    Broadway,   Oakland. 
Steel    WIndovws— Detroit    Steel    Prods. 

Co..  Ill  Sutter  St.,   San  Francisco. 
Roofing— Alta  Roofing  Co.,  976  Indiana 

St.,   San  Francisco. 
Glass  —  Cobbledick   Kibbe   Glass   Co., 

666  Howard  St.,   San   Francisco. 
Mill    Work  —  Pacific    Mfg.    Co.,       454 

Montgomery  St.,   San  Francisco. 
Hardware — Palacee  Hardware  Co.,  581 

Market  St.,    San  Francisco. 
Electric- Spott  Elec.  Co..  669  19th  St.. 

Oakland. 

CONTRACTS  AWARDED 

LOS  ANOELES,  Cal.— Los  Angeles 
board  of  education  has  awarded  con- 
tracts for  school  painting  and  miscel- 
laneous work  as  follows;  Science  build- 
ing at  Hollywood  high  school,  1521  N. 
Highland  Ave.,  to  Raphael  Co.,  at  $1,- 
850;  shop  bungalow  at  Thos.  A.  Edi- 
son junior  high  school,  6500  Hooper 
Ave.,  to  Angelus  Painting  &  r-ecorat- 
ing  Co.  at  $290;  main  building  at  Fish- 
burn  Ave.  school,  5701  Fishburn  Ave.. 
May  wood,  to  J.  H.  Conner  at  $2960: 
main  building  at  118  Street  school,  144 
East  118th  St.,  to  Wm.  Gelfan,  at  $6,- 
969;  main  building  at  Ford  Boulevard 
school,  1150  Ford  Blvd.,  Belvedere 
Gardens,  to  D.  Zelinsky  &  Sons  at  $2- 
225-  main,  west  and  north  buildings 
at  49th  Street  school,  4917  McKinley 
Ave.,  to  D.  Zelinsky  &  Sons  at  $1115; 
main  brick  building  at  Rowan  Avenue 
school,  600  S.  Rowan  Ave.,  to  D.  Ze- 
linsky &  Sons  at  $3891;  east,  central 
and  west  buildings  at  Gage  Avenue 
school,  2880  Gage  Ave..  Huntington 
Park,  to  D.  Zelinsky  &  Sons  at  $1.- 
396;  1923  portion  of  the  main  building 


at  a7tli  St.  school.  400  W.  97th  St..  to 
D.  Zelinsky  &  Sons  at  $2626;  annex 
bulMlng  at  Manchester  Ave.  school, 
661  W  87th  St.,  to  Jack  Ewlns  at  $1,- 
150;  main  building  at  Sixth  Ave.  school 
:1109  6lh  Ave.,  to  Floyd  J.  Chrlstensen 
at  $3950;  practical  arts  building,  an- 
nex at  power  house  at  Huntington 
Park  high  .school,  6020  Miles  Avenue, 
Huntington  Park,  to  D.  Zelin.skv  an.l 
Sons  at  $2375.  . 

Award    Recommended, 

AUDITION  Cont.    Price,    $64,926 

lOLK  GROVE,  Sacramento  Co.,  Calif. 
Krirk.   concrete   and   steel  addition   to 

liigh   school   (science   building  and 

boiler    room). 
Owner— Elk  Grove  Union  High   School 

District. 
Architect— Jens   C.    Petersen,    812    2Cth 

St,,  Sacramento. 
Contractor— Campbell  Constr.   Co..  800 

R  St..   Sacramento. 
Recommendation   made  to   the  PWA 
that    contract    be   awarded    to    Camp- 
bell   Constr.    Co..    at   $64,925. 
Complete  bids  published  Dec.   19. 


bONDS    DEFEATED 

SACRAMENTO  COUNT  i.  Cal.  — 
Pacific  Elementary  School  District, 
defeated  bond  issue  December  20.  in 
the  amount  of  $33,000.  Proceeds  were 
to  have  financed  construction  of  one- 
story  frame  and  stucco  grammar 
.•;chool  on  Franklin  Blvd.  and  47th  Ave. 
and  construction  of  a  one-story  frame 
and  stucco  grammar  school  at  21st  St. 
and  Franklin  Blvd. 

Preliminary  plans  prepared  by  Ar- 
chitect Jens.  C.  Petersen,  812  26th  St., 
Sacramento. 


CONTRACTS    AWARDED 
CONCORD,  Contra  Costa  Co.,  Cal.— 

Mt.    Diablo    Union    High    School    Dist. 

awarded    the    following    contracts    for 

furnishing     and     installing    equipment 

and  linoleum  for  the  Mt.  Diablo   High 

School: 

Linoleum— Hlgglns  Awning  &  Lino- 
leum Co..  2335  Broadway,  Oakland 
$1714.06. 

Seals  and  Desks— General  Sleating  Co. 
160  Second  St.,  San  Francisco,  $4,- 
022. 

Lockers— F.  E.  Turner  Co.,  557  Mar- 
ket  St..    San   Francisco     $1699.84. 


Award   Recommended. 

HIGH   SCHOOL       Cont.    Price,   $50,900 

CEDARVILLE,  Modoc  Co..  Calif. 

One-story  frame  and  stucco  high 
school  (12  classrooms  and  study 
hall)  composition  roof,  steam  heat- 
ing system,   wood  fioors,   etc. 

Owner  —  Surprise  Valley  Union  High 
School   District. 

Architect— Jens  Petersen.  812  26th  St.. 
Sacramento. 

Contractor— P.  D.  Harris,  Cedarville. 
Recommendation  made  to  the  PWA 

that    contract    be    awarded    to    P.    D. 

Han-is.   at  $60,900. 

New  Bids  Wanted— To  Close  December 

31,  10  A,   M. 
SCHOOL  Coi-it,     $129,000 

SALEM,    Oregon. 

Two-story  reinforced  concrete  school 
(1SSX238  feet)  (12  classrooms,  li- 
brary, music  room,  shop,  audi- 
torium to  seat  600),  brick  veneer 
exterior,  terra  cotta,  steam  heat, 
maple  and  concrete  slab  fioors, 
acoustical  treatment,  structural 
steel,  temperature  regulators,  etc. 
Owner— School  District  No.  24.  Marlon 

County. 
Architect— F.  H.  Strubble.  Guaranty 
Bldg.,  Portland. 
On  previous  bid  opening  lowest  bid 
was  submitted  by  Drake.  Wyman  it 
Voss,  U.  S.  Bank  Bldg.  Portland,  at 
$180,690. 

Plans  and  specifications  may  be  ob- 
tained from  the  architect  upon  de- 
posit  of   $25.00. 


PREPARING     PLANS 

LOS  ANGELBi*,  Cal.  —  Architects 
Allison  &  Allison,  1014  Edison  Bids-, 
Los  Angeles,  preparing  working  draw- 
ings for  two-and  part  three-story 
ilormltory  building  to  be  erected  at 
I'omona    College.       Cost    $260,000. 

COMMISSIONED    TO    PREPARE 
PLANS 

1,1  IS  ANGELES,  Cal.  —  Architect 
Ross  Montgomery,  3828  Amesbury  Rd.. 
commissioned  l»y  Los  Angeles  Board 
of  Education  to  prepare  plans  and 
specifications  for  a  new  building  and 
auditorium  building  to  be  erected  at 
the  Buchanan  Street  School,  5011  Bal- 
timore St.     Cost,  $120,000, 


COMMISSIONED    TO    PREPARE 
PLANS 

LOS  .-VNGELES.  CaJif.  —  Archllecl 
Howard  Schroder.  458  K  Spring  St., 
and  Structural  Engineer  D.  P.  Shu- 
gart.  1770  N  Vermont  Ave.,  commis- 
sioned by  Los  Angeles  board  of  edu- 
cation to  prepare  plans  and  specifica- 
tions for  the  reconstruction,  rehabili- 
tation and  strengthening  of  the  main 
building  at  Aldama  St.  school,  632  N. 
Avenur-  50.    Cost.  $50,000. 


BIDS  WANTED 

RAMONA,  San  Diego  Co..  Cal.— Un- 
til Jan.  4,  7:30  P.  M.,  bids  will  be  re- 
ceived by  Ramona  Union  High  School 
District  for  construction  of  a  school 
building  at  Ramona,  San  Diego  coun- 
ty, a  PWA  project.  Plans  and  speci- 
fications may  be  obtained  from  the 
clerk  of  tiie  board  or  from  the  archi- 
tect, Wm.  P.  Lodge.  509  Fifth  Avenue 
Bldg.,  San  Diego,  upon  deposit  of  $10. 
Cost.   $03,000. 


Contract   Awarded 

NORMAL   SCHOOL  Cost,   $230,000 

ELLENSBURG,   Washington. 

Normal  school  (auditorium  to  seat  1,- 

000;  classrooms,  shop,  etc.) 
Owner — State  of  Washington. 
.Architect — John    W.    Maloney.    Larson 

Bldg..  Yakima.   Wa.sh. 
Contractor — Roberts   and   Johnson.    Ill 

Commerce.    Tacoma.    $176,332. 
Plumbing.    Heating   &   Ventilating— A. 

G.    Ru.shlights.    407    SE    Morrison. 

Portland,    $37,172. 
Electric— NePage    -   McKenny  Co..   S06 

Sixth  South.  Seattle.  $13,064. 


Contract  Awarded 

HIGH  SCHOOL      Cont.  Price.  $172,686 

EST.-iC.\I>.-i.   Oregon. 

Two-story  high  school  (20  classrooms 
and  gymnasium.  350x120  ft.)  brick 
exterior,  cast  stone  trim,  composi- 
tion flat  roof,  low  pressure  steam 
heating  system,  acoustical  treat- 
ment, black  boards,  fire  doors,  hol- 
low tile.  lockers,  ornainental  iron 
and  bronze,  etc. 

Owner— School  District  6.  Clackamas 
County. 

.Architect — P.  Marion  Stoke.s.  Termi- 
nal SaWs  Bldg..   Portland. 

Contractor— Allyn  &  Powers.  McKav 
Bklg..   Portland.  • 

Low  Bidders 

SCHOOL  Cost.    $125,454 

KBNNEWICK,   Washington. 

Two-story  reinforced  concrete  school 
(227xl33-ft.)  auditorium,  gymna- 
sium, cafeteria,  offices,  classrooms. 

Owner— School  Dist.  No.  IT.  Benton 
County  (Erwin  Black.  Supt.  of 
Schools). 

Architect— Earl  W.  Morrison.  Textile 
Tower,  Seattle. 

General  Work  —  Standard  Const.  Co.. 
Perkin*  P.ldg,.   Tacoma.   $78,537. 

Plumbing  and  Heating— Chas.  R.  Mor- 
ton.  Yakima,    $19,426. 

Electric— Thordarson  Electric  Co.,  51S 
Penny  Way.  Seattle.  J4.7S0.  • 
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BIDS  WANTED 

HAYWARD,  Alameda  Co.,  Cal.— Un- 
til Jan.  3.  1  P.  M..  new  bids  will  be 
receivt-d  by  Jacob  Harder,  Jr.,  Clerk. 
Hayward  School  District,  1074  C  St., 
Hayward.  for  furnishing  lumber  to  be 
used  in  the  construction  of  the  new 
John  Muir  School  on  Orchard  Avenue 
and  Soto  Road,  Hayward. 

Specifications  and  proposal  forms 
may  be  obtained  from  above  office. 


Contract  Awarded. 

IMPROVE    SCHOOL  Cost,    $31,000 

SALINAS.    Monterey   Co.,    Calif. 

Structural  change  to  domestic  science 
building  of  the  Salinas  Union  High 
School  (wood  frame  construction, 
steel  columns  and  trusses). 

Owner  —  Salinas  City  School  District 
(R.    D.   Case.    Secretary). 

Architect— Chas.  Butner.  61  Maple  St. 
Salinas. 

Contractor.   H.    C.   Geyer.    946  Hellam 
St..  Monterey. 
Complete    bids   published    Dec.    13. 

Plans    Being   F.gured— Bids  Close   Jan. 

4,  8:00  P.  M. 
SCHOOL  Cost.   $34,000 

BRISBANE.   San   Mateo  Co..   Calif. 
One-story  frame  and  stucco  grammar 

school  (4  classrooms). 
Owner— Visitacion   Elementary   School 

District. 
Architect— Thos.  Edward.  9  Geary  St.. 

San   Francisco. 
Plains    and     specifications    may    be 
obtained      from    the      architect    upon 
deposit     of     $20.00. 


Contract  Awarded. 

SCHOOL  Cent.    Price.    $92,866 

SALIN'AS.  Monterey  Co..  Calif. 

One-story  wood  frame  school  build- 
ing (11  classrooms  and  auditorium 
to  seat  600;  gymnasium  with  steel 
trusses  and  columns). 

Owner  —  Salinas  City  School  District 
(R.   D.  Case.   Secretary). 

Architect— Chas.  Butner.  61  Maple  St.. 
Salinaa. 

Contractor— Frank  J.  Reilly.  6350  Ful- 
ton St..  San  Francisco. 

Contract  Awarded. 
JCNIOR  COLLEGE 

oAT.^T.c    „         Cont.  Price.  $131,936 
feALINAS.   Monterey  Co..  Calif. 
One-story  wood   frame  Junior  College 

and  gymnasium  with  steel  columns 

and  trusses. 
0»ner— Salinas  Un.   High  School  DIst. 

<R.   D.   Case.   Secretary). 
Architect— Chas.  Butner.  51  Maple  St 

Salinas. 
Contractor— C.    L.    Wold    Constr.    Co 

4412    Fulton    St..    San    Francisco. 

Plans   Approved    By  PWA. 
MACHINE   SHOP  Cost.   $219  584 

SAN    FRANCISCO.    Thirty-first    Ave 

and  Geary  Street. 
Tliree-story    reinforced    concrete    ma- 
chme      shop    buildlig      at    George 
Washington   School    (steel   sash) 
Owner— city  and  County  of  San  Fran- 
Architect— Miller  &  Pfluegr.   580  Mar- 
ket   St..    San    Francisco. 
Bids  will  be  asked  shortly 
Bids   Opened. 

^^^OgL  Cost.    $28,000 

iJli-L   PASO.    Sacramento   Co      Calif 
One-story  concrete  school. 
Owner— Del   Paso  School  District 

«,r'   r  ^-    ^-    Coffman.    Forum 
Bldg..  Sacramento. 
Low    Bldder_P.    F.    Bender,    1012    Del 
Pa^'o    Blvd..    Sacramento.    $28,000 

f.   t.  Bender,   Sacramento- $28,000 

— .(1)  ded.        793 

- (2)  ded.     1,440 

- (3)  ded.        470 

„     „     „   .      .• ~(4)  ded.     2,150 

M.    W.   Robertson.   Sacramento..$29,741 
__ (1)  ded.        800 


(2j  ded.     1,500 

— _..<3)  ded.        500 

(4)  ded.     3.421 

Lawrence    Constr.    Sacto $31,190 

(1)  ded.     1,118 

-- (2)  ded.        730 

(3)  ded.        470 

- - (4J  ded.    2.000 

District  will  recommend  to  PWA 
of  a  contract  to  P.  F.  Bender,  deduct- 
ing  all  alternative   Items. 


COMMISSIONED  TO  PREPARE 
PLANS 
WS  .\NGELES.  Cal.— Architect  W 
S.  Davis.  3215  W  Sixth  St..  commis- 
sioned by  Los  Angeles  board  of  edu- 
cation to  prepare  plans  and  speciSca- 
tions  for  a  new  building  to  be  erected 
at  Malabar  Street  school.  3200  Malabar 
St.    Cost,   $75,000.  - 


COMMISSIONED    TO   PREPARF 
PLANS 

LOS  ANGELES.  Cal.— Architect  Ar~ 
niand  Monaco.  306  Pershing  Square 
Bldg..  commissioned  by  Ik)s  Angeles 
Board  of  Education  to  prepare  plans 
and  specifications  for  an  addition  to 
school  building  to  be  erected  at  the 
Grant  School.  1530  N.  Wilton  Place 
Cost.   $30,000.  [ 


LOS  ANGELES,  Cal.— Architect  Ro- 
land E.  Coate.  701  Architects'  Bldg.. 
commissioned  by  Los  Angeles  Board 
of  Education  to  prepare  plans  and 
specifications  for  a  new  school  build 
ing  and  auditorium  building  to  b« 
erected  at  Arlington  Heights  School, 
1717   Seventh  Ave.     Cost.   $130,000 


COMMISSIONED   TO    PREPARF 
PLANS 

LOS  ANGELES.  Cal.  -  Architect 
Winchton  L.  Risley,  220  S.  Westmore- 
land Ave.,  commissioned  by  Los  An- 
geles Board  of  Education  to  prepare 
plans  and  specifications  for  a  new 
building  and  auditorium  building  to 
be  erected  at  Commonwealth  Avenue 
School.   210  S.   Virgil  Ave.     Cost.   $83.- 


COMMISSIONED   TO    PREPARE 
PLANS 

HOLLYWOOD.  Los  Angeles  Co 
Cal.— Architects  Marsh.  Smith  & 
Powell.  508  Architects'  Bldg..  commis- 
sioned by  Los  Angeles  Board  of  Ed- 
ucation to  prepare  plans  and  specifi- 
cat.onst  for  a  new  building  to  be 
elected  at  the  Hollywood  High  School. 
lo.l  N.  Highland  Ave.     Cost.  S165.000. 

COMMISSIONED    TO    PREPARE 
PLANS 

^  LOS  ANGELES.  Cal.-Architect  W 
<-.  Pennell.  Room  1406.  728  S.  HUl  St  ' 
conimissioned  by  Los  Angeles  Board 
oi  Education  to  prepare  plans  for  new 
qlihf 'f  ^  o^'J"  ^'"'""■■''"n  at  Cahuenga 
.^77000:  ^°'""''    ^''"-      Co^'- 


CONTRACT    AWARDED 

b417    Drexel    Ave.,    awarded    contract 

«  S^r.si?"!^'*'  ^°'"'^  °'  Education, 
at  J53.4S0.  for  reconstruction,  rehabi- 
mation  and  strengthening  of  Building 
f-lj.)  i-^i  Second      Street      School. 

Bc^  ,5*'"?''  ^'-  '"'"'lam  Mellema. 
166U:   Beverly  Blvd..  architect. 

CONTRACT   AWARDED 

ben°7,f';^°^^'=^-  '^'^'-R-  E.  Camp. 
t.  ■.  J  Cf^nfal  Bldg..  awarded  con^ 
tract  by  the  Los  Angeles  Board  of 
Education.  December  16.  at  $58  485 
for  reconstruction,  rehabilitation  'and 
strengthening  of  the  main  brick  billd- 


mg  at  the  Logan  street  School  1111 
Logan  St.  Henry  F.  Withey.  405  S 
Western  Ave..  Architect,  and  L  A 
Parker.  804  Architects'  Bldg..  Struc- 
tural  Enaineer 

CONTRACT    AWARDED 

LOS  ANGELES.  Cal.— Carl  J.  John- 
son. 654  E.  Slst  St..  Los  Angeles 
awarded  contract  by  Los  Angeles  Bd' 
of  Education,  at  $61,917.  for  construc- 
tion of  a  one-story  school  building  at 
Loma  ^■i5ta  Avenue  School.  3629  E. 
58th  St..  Maywood.  A.  9.  Nibecker 
Jr..  Architect.  1425  S.  San  Pedro  St  .' 
Los  Angeles.  s 


PREPARING    PLANS 

SAN  DIEGO  CO..  Calif —Architects 
Kistner  &  Curtis.  513  Sprtckels  The- 
ater Bldg..  San  Mego.  are  preparing 
working  drawings  for  a  new  one-story 
mam  building  and  for  the  completion 
Julian  Tnir.n  high  school.  San  Diego 
i-ounty.  a   I'WA  project,    ('est.  S50.000. 

COMMISSIONED    TO    PREPARE 

PLANS 

LOS  ANGELES.  Cal.  -  Architect 
Edward  Cray  Taylor.  803  W.  Third  St 
commissioned  by  Los  Angeles  Board 
of  Education  to  prepare  plans  and 
spcilications  for  a  new  building  to  be 
erected  at  the  Tenth  Street  School 
1000  Grattan  St.     Cost,  $57,000 


BIDS    REJECTED 

LOS  ANGELES.  Cal.-Los  Angeles 
Board  of  Education  has  rejected  all 
bids  for  construction  of  Unit  No  •> 
at  the  Sixty-first  Street  School.  6050 
S.  Figueroa  St..  due  to  excessive  cost 
and  has  ordered  the  plans  and  speci- 
fications remanded  to  the  architec- 
tural section  of  the  board  for  revision. 
The  work  wUl  be  readvertlsed  shortly 
George  Mittry.  122  S.  Avenue  20.  was 
the  previous  low  bidder  at  $59,500. 


BOND    ELECTION 

BAKERSFIELD.  Kern  Co  Cal — 
Kern  County  Union  High  School  and 
Junior  College  District  will  vote  on 
January  17.  on  a  proposal  to  issue 
bonds  in  the  amount  of  $200,000.  pro- 
ceeds to  finance  construction  of  school 
improvements  in  Bakersfield. 


Contract  Awarded. 

ALTERATIONS    Cont.    Price.    $143  7>5 

BERKELEY.   Alameda  Co..    Cal      No 

1775  Rose  Street 
Alterations   to    Garfield    School 
owner— Berkeley   School    District 
Architect  —   Bakewell    &    Weihe     251 

Kearny  St,    San  Francisco. 
Engineer— Thomas  F.  Chace,  Berkeley 

Board   of  Education,   Berkeley 
Contractor— K.  E.  Parker  Co.,  135  So 

Park.    San  Francisco. 


Contract    Awarded. 

RECON.  SCHOOL  Cont.  Price.   $17  350 

SAN  LEANDRO.  Alameda  Co.,  Calif. 
Clarke.  Hepburn.  Carpentier  and 
Saunders  Streets. 

Repairs  and  reconstruction  of  Lin- 
coln School. 

Owner— San  Leandro  School  District 
iWin.   Lucio.    Secretary). 

Engineer  —  H.  J.    Brunnier.     Shan 
Bldg..   San  Francisco. 

Contractor   —  Fred    J.    Early    Jr..    369 
Pine  St..  San  Francisco. 
Complete  bids  published  Dec.   9. 


CONTRACT  AWARDED 

LONG  BE.A.CH.  Cal— J.  K.  Thomas.J 
.110  Kress  Bldg.,  Long  Beach,  awarded! 
contract  by  Long  Beach  board  of  edu- 
cation at  $109,498.  for  the  construe- j 
tion  of  the  Whittier  elementary  schooL  I 
I>.  E.  Herrald.  732  Pine  Ave..  LonE] 
Beach,  architect 


PACIFIC    CONSTRUCTOR 
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16— BANKS,   STORES   AND 
OFFICES 

Sub-Contracts  Awarded. 

KTORB  Cost.    $15,000 

OAKLAND.   Alameda  Co..  Calif.     No. 

S662   Collece   Avenue 
One-sloiy  frame  store  buildine. 
Owner — M.    Brandenborg. 
Plans  by  Geo.   W.  Cotterlll.    4221   Hor- 

lon    St..    Emeryville 
Contractor — Daley    Bros..    414     Horton 

St..    Emeryville. 
Glass— Ea.>it    Bay   Glass   Co. 
Lumber— Smith    Lumber  Co. 
Concrete — Trlbertl   &   Massaro. 
Wood  Trusses— Summerbell  Truss  Co. 
Sub-bids     are     wanted     on     rooflne. 
Diumblnp,  electric  wiring,  sheet  metal, 
lathing  and  plastering,  steel  sash  and 
oalntlne.  J 


Preparing    Plans. 

Itl.ULDlNG  Coat,   t 

liERKKLEY,  Alameda  Co..  Cal.  Ban- 
croft Way  near  Telegraph  Ave. 

Two-story  and  basement  Class  C 
medical    dental   building. 

Owner— F.    C.    Turner. 

Architect— Miss  Julia  Morgan,  Mer- 
chiiMls'    Exchange    Bldg..    S.    F. 


Plans   Being  Completed. 

KEBL'ILL-  THEATRE  Co8t.  i 

.MfDE.STO,   Stanislaus  Co..   Calif. 
Itibuild  theatre  (recently  destroyed  by 

fire). 
Owner — Modesto  Theatre  (W.  R.  Me»- 

slnger.  McHenry  St.,  Modesto.) 
.Architect— Russell    G.    deLappe,   5  9  0!. 

Keith  St.,  Berkeley. 
General  bWs  will  be  taken  »ihorlly. 


Contract  Awarded 

STORE  Cost,   $15,000 

OAKLAND.  Al.Tmeda  Co.,  Calif.  5662 
College  Avenue. 

One-story  frame  store  building. 

Owner — M.    Brandenborg. 

Plans  by  Geo.  W.  Cotterlll.  4221  Hor- 
ton St.,  Emeryville. 

Contractor — Daley  Bros.,  441  Horton 
St.,  Emeryville.  i 


Contract  Awarded 

ALTERATIONS  Cost,   $4,000 

SAN  FRANCISCO.     211    Montgomery. 
Alterations  to  offices. 
Owner — Russ   Building   Company, 
Architect— Not  Given. 
Contractor— .\.    G.    J.    Muller.    243    7th 
Street.  i 


Planned. 

ALTERATIONS  Cost.   $85,000 

FRESNO,   Fresno  Co.,    Cal.     No.   1014 

Fulton   Street. 
Alterations    to    building    (two    stores, 

etc.) 
Owner  —  Hugo    D.    Newhouse,    Russ 

Bldg.,    San   Francisco. 
Architect — Not   Selected. 
Lessees — Edison    Shoe  Co.,   St,   Louis, 

Mo.,  and  Zukors  Dress  Shop,  San 

Francisco. 
BIfls  \\111  probably  be  asked  an  three 
separate   contracts,    one   estimated    to 
cost   $35,000.   one  $40,000  and  the  third 
$10,000. 

Contract  Awarded 

M.\RKET  Cost,  $3,000 

SAN  FRANCISCO.  N  Wilde  V/  Rut- 
land. 

One-6tory  frame  meat  market. 

Owner — Puter  Ramiriez. 

.Architect— Not  Given. 

Contractor — Wm.  Hansberg.  1  Rutland 
Street.  , 

Contract    Awarded. 

RESTAURANT  Cost,  $ 

FRESNO,    Fresno    Co.,    Cal.      Tulare 

Street. 
Two-story    and    basement    restaurant 

(main    lunch    and    cafeteria   room, 

soda   fountain,    lunch   counter  and 

kitchen,  new  ranges,  refrigerators, 

etc.) 
Owner — Milo  L.   Rowell,  Fresno. 
Architect— Ernest    K.    Kump,    Rowell 

Bldg.,   Fresno. 
Contractor   —    Trewhltt,    Shields    and 

Fisher.    Pacific    Southwest    Bldg.. 

Fresno. 

Contract    Awarded. 

STORE  Cost.    $12,000 

PALO  ALTO,   Santa  Clara  Co..  Calif. 

The  Circle. 
One-story  store  building. 
Owner — .\dam   B.   Morton   Company. 
Architect— Not   Given. 
•  Contractor— A.    F.   Mattock,    212   Clara 
St.,   San  Francisco.  •, 


Contract  Awarded 

SCHOOL  Cost,  $61,925 

SEBASTOPOL,  Sonoma  Co.,  Calif. 

One-story  frame  and  stucco  grammar 
school  (11  classrooms,  composition 
roofing,  steam  heating  system, 
wood  floors,  wood  sash.  etc. 

Owner — Sebastopol  Union  Elementary 
School    District. 

Architect— Herbert  and  Caulkins,  Ros- 
enberg Bldg.,  Santa  Rosa, 

Engineer— W.  Adrian,  417  Market  St., 
San   Francisco. 

Contractor — L.  Diogardi,  Sebastopol. 
Complete  bids  published  Dec.  16. 


Contract  Awarded 

STORE  Cost,    $3,000 

SAN    JOSE,     Santa    Clara    Co.,    Calif. 

375  E  Taylor  Street. 
One-story  frame  wholesale  store. . 
Owner — Santa  Clara  Valley  Fruit  and 

Vegetable   Growers'   Assn. 
Architect— Binder   &    Curtis,    35   West 

San  Carlos  St.,  San  Jose. 
Contractor— Dan  Caputo,    401    Illinois 

Ave.,  San  Jose.  i 


Bids   In— Held    Under  Advisement. 

ALTERNATIONS  Cost,   $4,000 

SAN  FRANCISCO.  1642  Fillmore  St. 
.\lterations  to  stores. 
Owner— Martin  Stelling,  Jr.,  155  Mont- 
gomery Street. 
Architect— Earle  B.  Bertz,  681  Market. 
Announcement  will  be  made  within 
a  few  days. 


CONTRACTS    AWARDED 

LOS  ANGELES,  Cal.  —  Ford  J. 
Twaits  Co.,  816  W.  Fifth  St.,  awarded 
contracts  tor  the  construction  of  ad- 
ditions to  three  Los  Angeles  plants 
of  Sears.  Roebuck  &  Co.,  the  cost  to 
total  apppoxiinately  $600,000.  New 
units  are  to  be  added  to  the  mail 
order  and  retail  store  building  at  2B50 
E.  Ninth  St..  an  addition  to  the  re- 
tail store  at  5603  Santa  Monica  Blvd.. 
and  an  addition  to  the  rtail  store  at 
5820  S.  Vermont  Ave.  Work  on  the 
Ninth  Street  addition  has  been  start- 
ed and  on  the  other  two  additions  im- 
mediately after  the  holidays.  Plans 
for  the  improvements  were  prepared 
by  the  owner's  architectural  depart- 
ment in  Chicago.  Oliver  G.  Bowen, 
1144  S.  Grand  Ave.,  consulting  struc- 
tural  engineer  ' 

Contract  Awarded 

ALTERATIONS  Cost,   $1,500 

P.\LO  ALTO,    Santa   Claia   Co.,   Calif. 

488  University   Avenue. 
.Alterations  to  store  building. 
Owner — President  Hotel. 
Architect — Not  Given. 
Contractor— W.     P.     Goodenough.     310 

University  Ave.,  Palo  Alto. 

17—        THEATRES 

Contract   Awarded 

THEATRE  Cost.    $115,000 

WAIKIKI,  T.  H.    Kalakaua  Avenue. 

Reinforced  concrete  theatre  (garden 
court,  front  flanked  by  covered  ap- 
proaches, etc.:  seating  capacity  of 
1200). 

Owner — Consolidateil  Amusement  Co. 

.Architect- C.    W.    Dickey,    405    S.    M. 

Damon  Bldg..  Honolulu. 

Contractor— E.  E.  Black,  LW..  Hono- 
lulu. 


Sub-Contracts  Awarded. 

ALTERATIONS  Cost,   $18,000 

SAN  FRANCISCO.    1046  Market  St. 

Alterations  to  theatre  (new  seats, 
painting,  decorating,  carpentry 
work,  etc.   (theatre  to  seat  399), 

Owner — Pompeii    Theatre. 

Architect— F.  F.  Amandes,  1879  18th 
Avenue. 

Contractor — Fred  K.  DuPuy.  110  Sut- 
ter Street. 

Plumbing  —  Alexander  Coleman.  7  4  6 
Ellis  Street. 

Electric— Ed.    Lynch,   2080  Sutter  St. 

Lumber— West  Coast  Lumber  Co.,  748 
Brannan  Street. 

Steel— Western  Iron  Works,  141  Beale. 

Ornamental  Iron— Michel  and  Pfetfer 
Iron  Works,  Harrison  and  Tenth. 


19— MISC.  CONSTRUCTION 

BIOS    OPENED 

S.ACRAMENTO,  Calif.  —  Capital 
Lumber  Co..  Sacramento,  submitted 
only  bid  at  $185  to  Department  of 
Public  Works,  for  razing  dwellings 
and  out  buildings  owned  by  the  State 
of  California  on  premises  situated  at 
1110  N  Street,  1114  N  Street,  1130  N 
Street,    and    1114    12th    Street.    Sacra- 


CONTRACT  AWARDED 

PIOCHE,  Nevada  —  Fritz  Ziebarth. 
Security  Bldg.,  Long  Beach,  at  $2800 
awarded  contract  by  the  Pioche 
Power  Company  for  constructing  ap- 
proximately two  miles  of  power  line 
from  Pioche  to  the  Prince  Mine.  The 
work  will  constitute  the  first  portion 
of  the  Pioche-Boulder  Dam  power 
line,  for  which  the  PWA  has  allotted 
a  loan  and  grant  of  $600,000.  The 
balance  of  the  work  is  to  be  let  under 
separate   contract. 

The  other  bids  were: 

H.   H.   Walker,   Inc.L.A $3386 

J.    C.   Orrock,    Pioche S920 

BIDS  WANTED 

SUSANVILLE,  Lassen  Co..  Cal.— 
Until  December  31,  4  P.  M.,  bids  will 
be  received  by  the  Red  River  Lumber 
Co.,  Westwood,  at  the  offlce  of  Fred 
Lloyd,  for  the  following  work  at  the 
Cedar  Mill  now  under  construction  at 
Susanville: 

(1)  Installation   of  steel   Burner  Con- 

veyor End  at  the  outer  end  of 
wooden  conveyor  now  in  place. 
Work  consists  of  installing  two 
concrete  piers  36-in.  x  36-in.  at 
base  and  suitable  height  to  re- 
ceive the  steel  columns.  Erect 
steel  structure  with  conveyor 
and  sheave  on  top  joined  to  the 
wooden  conveyor  structure. 

(2)  Erect  and  suitably    guy  on  top  of 

boiler  one  stack  24-in.  i  50-ft. 

(3)  Install  transfer  table  and  trimmer 

with  drives. 

(4)  Install     sawdust    conveyor     under 

Edger  and    drive. 

(5)  Install      Bark      Conveyor      from 

Pond    and    drive. 
(G)  Build  Dutch  Oven  under  Holler. 

The  foundation  concrete  is  now  in 
place. 

Materials  for  all  work  will  be  fur- 
nished by  Company,  delevered  at  the 
Mill. 

Further  details  of  the  proposed  work 
may  be  obtained  from  Mr.  W,  I.  Mor- 
rison at  Westwood  or  from  Mr.  L.  E. 
Barlow  at  the  Cedar  Mill  in  Susan- 
ville. ♦ 
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BONDS    DEFEATED 

ORLAND.  Glenn  Co..  Calif.— City  of 
Orland  defeated  bond  issue  Dec.  17  in 
the  amount  of  $40,000.  Proceeds  were 
to  have  financed  construction  of  a  mu- 
nicipal swimming  pool  at  Orland. 

Preiiminarv  plans  prepared  by  Ar- 
chitects Masten  &  Kurd.  233  Post  St.. 
San  Francisco.  • 

COMPLETING   PLANS 

SANTA  BARBAR.\.  Cal.— Archi- 
tect Henry  W.  Howell,  157  Cheltenham 
Drive.  Santa  Barbara,  is  completing 
plans  for  an  outdoor  swimming  pool 
to  be  constructed  in  the  new  west 
beach  recreation  area  by  the  City  of 
Santa  Barbara,  a  PW.^.  project.  The 
city  on  Oct.  S  voted  bonds  in  the  eum 
of  $39,600  for  the  project,  total  cost 
of  which  will  exceed  $100,000.  I 


Bids  Opened. 

SWIMMING    POOL.  Cost,    $10,000 

STOCKTON,  San  Joaquin  Co.,  Calif. 
College  of  the  Pacific. 

Swimming  pool  (75x35  ft.)  underwater 
lighting  system,  heating  system, 
chloronator,   etc. 

Owner— College  of  the  Pacific. 

Arcihtect— H.  G.  Bissell,  327  E.  Chan- 
nel  St.   Stockton. 

Engineer— G.  W.  Gulick.  100  Knolcs 
Way,   Stockon. 

General  Work 

H.  W.   Johnson.    1229  W.   Magno- 
lia  S.,    Stockton $4490 

H.  H.  Kenning,  Stockton _ 4700 

J.    C.    IMeyers,    Stockton _....  4S20 

Plumbing  and   Heating 

Miller    Hays    Co..    742    E.    Weber 

St..    Stockton    __ $2068 

W.  T.  Gibson  Co.,  Stockton 2636 

Pahl-Harry.     Stockton 2694 

Mechanical     Equipment 

Scott  Machinery  Co..  960  Folsom 

St.,    San    Francisco    $2542 

A.  C.  LoPresto  &  Co..  i5.  F 2624 

Electrical    Work 

Eddy   Elec.     Co.,    309    B.    Weber 

St.,    Stockton    $  654 

Frank    Electric    Co.,    Stockton....-    949 

Hild   Elec.   Co..    Stockton- 1132 

Contracts    will   be    awarded    to    low 

bidders  shortly. 


Sub-Contracts   Awarded. 

NURSERY  Cont.   Price.   $9072 

SAN  FRANCISCO.  32nd  Avenue  n-'T 
California   Street. 

One-story  frame  and  stucco  nursery 
32x65  ft.)  2  rooms,  kitchen,  lab- 
oratory,   gas   floor  furnace,    etc. 

Owner — Miss  Burke's  School  Playfleld. 
229  32nd  Ave.,   San  Francisco. 

Contractor— William  Martin,  666  Mis- 
sion  St..   San   Francisco. 

Roofing— Alta  Roofing  Co.,  976  Indiana 
Co.,  976  Indiana  St. 

Plumbing— Scott   Co.,    243  Minna  St. 

Electric  Wiring  —  Frank  Goodman, 
1466  33rd  Avenue. 

Sheet  Metal  —  John  Delucchi,  1526 
Powell  Street. 

Tile   Work— Scott  Co.,    243   Minna   St 

Glass— W.  P.  FuHer  &  Co..  301  Mis- 
sion St. 

Iron  Grille  Work  —  Industrial  Iron 
Works.   662  Noe  St. 

Brick— Bmil   Hogberg,   666  Mission    St. 

Plastering  —  John  Shimmon,  26  Fair- 
field Way. 

Wood    Sash  —  Herring   &   Nutting.  750 


M.    Edwards,    architect,    9    Geary    St.. 
San  Francisco.  • 


Flo 


St 


Painting— R.    P.    Paoli.    3169   Fillmore. 
Concrete— Mission    Concrete    Co..    270 
Turk  St. 

BIDS   WANTED 

BRISBANE.  San  Mateo  Co..  Calif.— 
Until  January  4,  7  P.  M..  bids  will  be 
received  by  Jack  Wheeler,  Clerk,  Vis- 
itacion  Elementaary  School  District, 
Brisbane,  for  wrecking  or  moving  a 
three-room  house,  fence  and  shed. 

Further  particulars  may  be  ob- 
tained from  the  Clerk  and  from  Thos. 


BIDS   OPENED 

SAN  FRANCISCO.— Hanson  Broth- 
ers, 6S40  Mission  St..  at  $245  submit- 
ted low  bid  to  the  Department  of  Pub- 
lic Works  for  relocating  two  bunga- 
lows at  the  Aptos  Junior  High  School. 
Upland  Drive  and  Aptos  Ave. 

Complete  bids  follow: 

Hanson  Brothers  _ $245.00 

D.  J.  &  T.  Sullivan 387.00 

Pearson    &   Johnson 298.00 

Bids  held  under  advisement. 


20— MISC.  SUPPLIES  AND 
MATERIALS 


CONTRACT   AWARDED 

LOS  ANGELES.  Cal.— Texas  Creo- 
soting  Co.  at  $9,021  was  awarded  con- 
tract by  the  Los  Angeles  Water  and 
Power  Commission  Dec.  17  for  furnish- 
ing miscellaneous  pressure  creosoted 
poles  under  Spec.  No.  1842 


BIDS  OPENED 

LOS  ANGELES,  Cal.— Bids  for  fur- 
nishing approximately  266.000  barrels 
of  Portland  cement  in  paper  bags  for 
use  in  county  flood  control  projects. 
Circular  Prop.  No.  276,  were  opened 
by  the  U.  S.  Engineer  Oflfice.  Los  An- 
geles, Dec.  17.  The  bids  were  taken 
as  follows; 

(1)  63,630  bbls.  delivered  within  the 
city  limits  of  Glendale  for  Verdugo 
Wash  and  Sycamore  Wash  projects: 

(2)  53.400  bbls.  delivered  within  a 
radius  of  3  miles  from  Tujunga  for 
the  Haines  Canyon,  Dunsmuir  Can- 
yon and  Eagle  Canyon  project/^: 

(3)  24,435  bbls.  delivered  within  a 
radius  of  3  miles  of  La  Crescenta  for 
the  Shields  Canyon,  Snover  Canyon. 
Hay  Canyon,  Weber  Canyon  and  Win- 
ery Canyon  projects: 

(4)  101,985   bbls.   delivered  within  a 
of  4Vj  miles  of  the  intersection 

irlotte  Ave,   and  Rubio  Wash  In 
Ity  of  Alhanibra,  for  Rubio  Wash 

Alhambra   Wash,    San    Pasqual   Wash. 

and  Mill  Creek  projects: 

(5)  22.550  bbls.  delivered  within  a  ra- 
dius of  4  miles  of  the  intersection  of 
North  Ave.  and  Eaton  Wash.  Pasa- 
dena, for  the  Eaton  Wash  project. 

The   bids   were: 

Monolith  Portland  Cement  Co.  Bid 
only  on  item  (2)  $1,96.  amount,  $104,- 
664.  Plant  located  at  Monolith.  No  dis- 
count. 

Riverside  Cement  Co..  California 
Portland  Cement  Co.  and  the  South- 
western Portland  Cement  Co.,  com- 
bined bid:  Items  (1)  to  (5)  $1.98  per 
bbl.  No  discount.  Will  furnish  3754% 
of  requirements  from  Colton.  37^4% 
from  Crestmore  and  26%  from  Vlctor- 
ville. 

The  bids  were  taken  under  advise- 
ment by  Lieut.  C.  R.  Jones,  Supply 
Officer. 


f  jjl|rl 
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BIDS  OPENED 

BOULDER  CITY,  Nev.  —  Following 
liids  received  by  the  Bureau  of  Rec- 
lamation, rvnver.  Decemoer  9,  under 
Spec.  No.  750-D.  for  furnishing  (1) 
fabricated  pipe  and  fittings  and  (2) 
special  fabricated  pipe  pieces,  for  in- 
stallation in  the  Boulder  Power  Plant 
Boulder  Canyon  Project: 

Grimes  Pipe  &  Supply  Co.,  Denver: 
(1)    $5,892;    (2)    $1,693;    total.   $7,585. 

Salt  Lake  Hardware  Co..  Salt  Lake 
City:  (1)  $7,710:  (2)  $2,200;  total  $9.- 
910. 

Greene-Wolf  Co..  Inc..  Brooklyn  N 
T.:   (I)  $8,800;   (2)  $2,200;  total  $11,000. 

Grinnell  Co.  of  the  Pacific.  Los  An- 
geles: (1)  $7,365;  (2)  $2,117;  total.  $9  - 
480.  * 


Associated  Piping  &  felngr.  Co..  Ltd  . 
Los  Angeles:  (1)  $7. 192;  (2>  $1,685;  to- 
tal.  $8,877. 

Power  Piping  Co  .  Pittsburgh.  Pa.: 
(1)  $6,655;    (2)    $1,795:   total.  $8,450. 

Midwest  Piping  &.  Supply  Co.,  Inc.. 
St.  Louis:  (1)  $5,892;  (2)  $1,693;  total. 
$7,585. 

Berkeley  Steel  Const.  Co..  Berkeley; 
(1)   $15,270;   (2)    $1,700;   total.   $16,970. 

Standard  Sanitary  Mfg.  Co..  Denver. 

(1)  $5,892:    (2)   $1,693;   total  $7,585. 
Crane-OFallon  Co..  Denver:  (1)  $6.- 

270;   (2)  $1,290;  total.  $7,560. 
John  W.   Beam.   Denver:   (1)   $7,710; 

(2)  $2,200;   total,   $9,910. 

All  bids  fob  Boulder  City  with  a  dis- 
count of  2%.  except  Berkeley  Steel 
Const.  Co..  fob  Berkeley,  net 


BID  CALL  CANCELLED 
BOULDER  CITY.  Nevada— A  call  for 
bids  for  furnishing  bronze  plaques 
and  dadoes  for  the  Boulder  Dam, 
under  Spec.  No.  757-D.  has  been  can- 
celled by  the  Bureau  of  Reclamation. 
Denver,  Colorado.  Bids  were  to  have 
been  opened  January  9.  2  P.  M. 


CONTRACT  AWARDED 

LOS  ANGELES.  Cal.— Riverside  Ce- 
ment Co..  California  Portland  Cement 
Co,  and  Southwestern  Portland  Ce- 
ment Co.  (bidding  jointly)  awarded 
the  contract  by  the  U.  S.  Engineer 
Office  at  $I.9S  per  b.,.rel.  for  furnish- 
ing approximately  266.000  barrels  of 
Portland  cement  in  paper  bags  for  usQ 
in  county  flood  control  projects  under 
Circ.  Pro.  No.  276. 


CONTRACTS  AWARDED 

LOS  ANGELES.  Calif.  .—  Contracts 
were  awarded  Dec.  19  by  the  U.  S. 
Engineer  Office  for  furnishing  coarse 
aggregate  ami  sand  for  the  Los  An- 
geles county  flood  control  projects  un- 
der Circular  Proposal  No.  25S  as  fol- 
lows: To  Blue  Diamond  Corp..  Plru 
Rock  Co.  and  Western  Rock  Prod- 
ucts, bidding  Jointly,  lot  No.  1  at  $83.- 
308.90:  lot  No.  2  at  $105,624.10;  lot  No. 
3  at  $52,881.55:  to  Commercial  Rock 
Co..  lot  No.  4  at  $148,818.30.  The  bids 
were  opened  I>ec.  6. 


§- 


ibcr  Federal  Deposit  Insi 


LOANS 

t/jat  help  sell 
HOMES 


A     home     covered     by    an 

American  Trust  Company 
lOyear  home  loan  is  easier 
to  sell,  because: 
( I )  Down  payment  is  not  large. 
(2)lnterest  is  at  low  bank  raie. 
(3)  Buyer  can  complete  pay- 
mem  (with  principal  and  in- 
terestMn  i  20 uniform  monthly 
installments,  hke  rent. 
Ask  at  our  nearest  office. 

AMERICAN  TRUST 
COMPANY 

Shice  1854 

Commerciai  Banking  Ss-.'mgs  :  Trust 
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MAeeiMERT  ir  material 


Fedaral,   state,   Municipal  and  othe 


aterlals   and    miscellaneous  equipment   and   supplies  purchased   by 


RECLAMATION  SERVICE 

BOULDER  CITY.  Nevada  —  Until 
January  9,  2  P.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Reclama- 
tion, Denver.  Colorado,  under  Spec. 
No.  7r.7-D.  for  furnl.shlng  and  deliver- 
ing f.o.b.  car.s  and/or  Boulder  City, 
bronze  plaques  and  dadoes  for  the 
Boulder  Dam.  Boulder  Canyon  Proj- 
ect. The  materials  will  be  Installed 
by  the  Government. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders:  to  others, 
$1  not  returnable. 


BOULDER  CITY.  Nevada  —  Until 
January  9.  2  P.  M..  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation. 
Denver,  under  Spec.  No.  75C-D,  for 
furnishing  and  delivering  L.o.h.  cars 
at  the  shipping  point  and/or  Boulder 
City,  miscellaneous  fabricated  pipe, 
fittings,  and  valves  tor  Installation 
In  the  Boulder  Power  Plant.  Boulder 
Canyon  Project.  The  materials  will 
be   installed    by    the   Government. 

Specifications  obtainable  from  the 
above  office  without  charge  to  pros- 
pective bona  fide  bidders;  to  others, 
J1.50    not    returnable. 


DENVER,  Colo.— Until  Jan.  13,  2  P. 
M..  bids  will  be  received  by  the  Bureau 
of  Reclamation,  Denver,  under  Spec. 
No.  768-D.  for  furnishing  and  deliver- 
ing fob  cars  at  the  shipping  point  or 
fob  cars  at  Phoenix.  Ariz.:  Austin. 
Texas:  Ft.  Sumner,  N.  M.;  Friant,  Cai. 
and  Redding,  Calif.;  vertical  hydraulic 
self  -  indicating  200.000  lbs.  capacity, 
rompreesion-type  testing  machines  for 
field  laboratory  use. 

All  machines  will  be  Installed  by  the 
Government. 

Specifications  obtainable  from  above 
office  without  charge  to  prospective 
bona  fide  bidders:  to  others,  JO. 25.  not 
returnable. 


CALIFORNIA  STATE 

SAN  BERNARDINO.  Cai.— Until  De- 
cember 30,  10  A.  M..  bids  will  be  re- 
ceived by  the  State  Purchasing  Agent. 
319  State  Capitol.  Sacramento,  under 
Quotation  24680,  Req.  114.  for  furnish- 
ing: 

11)  Fix  8-ft.  pneumatic  tired.  leaning 
wheel  graders,  without  scarifier 
attachment,  set  up  and  ready  for 

(2)  six  8-ft.  pneumatic-tired,  leaning 
wheel  graders,  with  scarifier  at- 
tachment, set  up  and  ready  for 

(1-aIf.)  6  8-ft.  pneumtlc-tired.  leaning 
wheel  graders,   without  scarifier 
attachment,  knocked  down; 
(2-alt.)  2  8-ft.  pneumatlo-tired  leaning 
wheel  graders,  with  scarifier  at- 
tachment, knocked  down. 
To   be   delivered   to   the   Division   of 
Highways,    Shop    8,    fob    San    Bernar- 
dino.    Specifications    obtainable    from 
the  above  office. 


SAN  LUIS  OBISPO,  Cai.— Until  Dec. 
30,  10  A.  M.,  bids  will  be  received  by 
the  State  Purchasing  .\gent.  319  State 
Capitol.  Sacramento,  under  Quotation 
No.  25439.  Req.  No.  614.  for  furnishing 
one  7-ft.  pneumatic  tired  leaning  wheel 
grader. 

Delivery  to  Division  of  Highways. 
Shop  5.  fob  San  Luis  Obispo. 

Specifications  obtainable  from  above 
office. 


BAKERSFIELD',  Calif.  —  Until  Dec. 
30.  10  A.  M.,  bids  will  be  received  by 
the  State  Purchasing  Agent.  319  State 
Capitol.  Sacramento,  under  Quotation 
No.  25442.  Req.  No.  1543,  for  furnishing 
one  8-foot  pneumatic  -  tired,  leaning 
wheel  grader  with   scarifier. 

Delivery  to  Division  of  Highways, 
Shop  6,   fob  Bakersfleld. 

Specifications  obtainable  from  above 
office. 


STOCKTON.  Calif.— Until  December 
30,  10  A.  M..  bids  will  be  received  by 
the  State  Purchasing  Agent.  319  State 
Capitol.  Sacramento,  under  Quotation 
No.  25443,  Req.  No.  9275,  for  furnishing 
one  8-foot  pneumatic  -  tired  leaning- 
wheel  grader  with   scarifier. 

Delivery  to  Division  i  Highways, 
Shop  10,  fob  Stockton. 

.Specifications  obtalna'^le  from  above 
ofilce. 


EAST  BAY  UTILITY  DIST. 

OAKLAND.  Cai.— Until  January  3. 
5:30  P.  M..  bids  will  be  received  by 
the  East  Bav  Municipal  Utility  Dist.. 
John  Kimball.  Secretary,  512  16th 
St.,  Oakland,  under  Proposal  No.  710, 
for  furnishing  472  round  rods.  1%-in. 
diam..  36  ft.  5  in.  long.  etc..  with  472 
turnbuckles. 

Specifications  obtainable  from  the 
above  office. 


OAKLAND.  Cai.— Until  January  3. 
5:30  P.  M.,  new  bids  will  be  received 
by  the  East  Bay  Municipal  Utility 
District.  John  Kimball.  Secretary,  512 
16th  St..  Oakland,  under  Proposal  No. 
711,  for  furnishing  140.000  ft.  of  rough 
Oregon  Pine  lumber  f.o.b.  Corpora- 
tion Yard. 

All  bids  received  under  Prop<^fcNo. 
704.  on  December  11.  were  rejeflOa. 

Sizes  of  lumber  to  be  furnished  fol- 
low: 

(  1)   75.000  lin.    ft.   2-ln.xl2-ln.; 
(   2)   25.000    Iln.    ft.    4-ln.x6-in. ; 

(3)  30.000  lin.   ft.   l-in.x6-In.; 

(4)  10.000   lin.    ft.    l-in.x6-in.    (&1SIE). 
Specifications    obtainable    from    the 

above  office. 


WAR  DEPARTMENT 

BONNEVILLE  DAM.  Oregon.— Until 
January  10.  3  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Engineer  Office. 
Second  Portland  District,  627  Pittock 
Block.  Portland,  under  Bid  No.  694- 
06-203.  for  furnishing  pumps  and  com- 
pressors for  use  at  Bonneville  Dam. 
Bids  will  be  taken  as  follows: 

ALTERNATE  "A" 
Delivery  fob  railroad  cars  at  bidder's 
shipping  points,  transportation  costs 
to  be  borne  by  the  Government  and 
shipment  made  under  Government 
bills  of  lading: 
(1)2    5,000-gpm    side    suction    pumps 

mounted  on  cast  iron  bases,  with 

electric  motors; 
(  2)   2  200-gpm  do; 

(   3)    1     50-gpm    vertical     sump    pump, 

with  electric  motor; 
(    4)    2    l.iiOO-gpm   horizontal    split-ca.se 

mounted  on  cast  Iron  bases,  with 

electric  motors; 
(   5)   2  500-gpm  2-stage  horizontal  split 

case  pumps  mounted  on  cast  Iron 

(  6>  2  150-gpm  side  -  suction  sewage 
pumps  mounted  on  cast  iron 
bases,  with  electric  motors: 

(  7)  1  150-gpm  tran-sformer  and  oil- 
circuit-breaker  oil  transfer  pump 


mounted  on  cast  Iron  base,  with 
electric  motor; 

(  S)  2  50-gpm  transformer  &  oil  cir- 
cuit breaker  oil  booster  purapa 
mounted  on  cast  Iron  ba.ses  with 
electric   motors; 

<  itj  3  50-gpm  governor  and  lubricat- 
ing oil  transfer  pumps  mounted 
on  ca-st  iron  bases,  with  electric 
motors; 

<10)  lump  sum.  two  675  c.f./min.  at  100 
Ibs./sq.  in.  two-stage  air  com- 
pressors, with  electric  drive  antl 
two  receivers; 

(11)  lump  sum,  one  40-c.f./mIn.  at  350 
ibs./sq.  in.  two-stage  air  com- 
pressor, with  electric  motor  and 
one  receiver. 

ALTERNATE  "B" 

Delivery  fob  railroad  cars  at  Bonne- 
ville,  Oregon,  transportation  costs  to 
be  borne  by  the  contractor.  Items  the 
same  as  under  Alternate  "A". 

Specifications  obtainable  from  above 
office.  ♦ 


IMPERIAL  COUNTY 


CALEXICO.  Imperial  Co..  Cai.— Un- 
til December  30.  7:30  P.  M..  bids  will 
be  received  by  the  Calexico  city  coun- 
cil for  furnishing  a  75-hp.  dual  drive 
booster  pump,  consisting  of  an  elec- 
tric motor,  centrifugal  pump,  and  gas- 
oline engine  all  mounted  on  one  bed 
plate,  and  for  furnishing  a  gasoline 
engine  for  standby  use  on  an  existing 
75-hp.  booster  pump,  in  accordance 
with  specifications  on  file  at  the  office 
of  the  city  engineer.  T.  R.  Byl.  Cer- 
Irified  check  or  surety  bond,  5  percent. 
R.  S.  Emerson,  city  clerk.  The  equip- 
ment will  cost  between  $5000  and  $6,- 
000. 


SAN  FRANCISCO  CITY 


SAN  FRANCISCO— Until  January  3. 

2  P.  M..  bids  will  be  received  by  T.  A. 

Brooks,    Purchaser  of  Supplies,   Room 

270  City  Hall,    under  Sale  No.   137.   for 

the  sale  of  the  following: 

I-OT  No.  1 — Concrete  aggregates  now 
stored  on  Corral  Hollow  property 
of  H.  H.  W.  S.  near  Livermore. 
consisting  of  (1)  2435  cu.  yds. 
sand;  (2)  13,802  cu.  yds.  pea 
travel.  Vt-ln.  -  a4-in.;  (3)  23.401 
cu,  yds.  gravel  or  rock.  %-In.  - 
IVi-in. 

LOT  No.  2—84  cast  iron  steam  radl- 
tors.  2.  3  and  4  coil,  to  be  removed 
from  M.  H.  deYoung  Memorial 
Museum   in  Golden  Gate  Park. 

LOT  No.  3— Cast  iron,  steel  and  brass 
scrap,  located  at  the  Water  De- 
partment Yard.  639  Bryant  S't.. 
consisting  of  (1)  15  tons  cast  Iron 
(2»  3  tons  steel;  (3)  500  lbs.  scrap. 
Specifications    obtainable    from    the 

above  office. 


TULARE  COUNTY 


PORTERVILLE.  Tulare  Co.,  Cai.— 
Until  December  30.  7  P.  M..  bids  will 
be  received  by  the  Porterville  City 
Council.  W.  R.  Means.  City  Clerk,  309 
Putnam  Avenue,  for  leasing  a  motor 
sweeper  on  a  semi-annual  or  yearly 
rental  basis. 

Specifications  obtainable  from  above 
office.  • 
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21—  BRIDGES 

NOTICE    TO    BIDDERS 

LEWIS  COUNTY.  V/ash.— The  Bu- 
reau of  Public  Roads  contemplates  the 
advertisement  for  bids  for  improve- 
ments on  the  RantJle-Yakima  Highway 
(West  Side)  in  Lewis  County.  The 
contract  will  include  the  construction 
of  125  l.f.  of  untreated  timber  half 
viaduct  trestle  and  100  l.f.  of  rein- 
forced concrete  half  viaduct  trestle 
with  masonry  rail,  near  Station  14G7: 
the  construction  of  415  l.f.  of  reinforc- 
ed concrete  half  viaduct  trestle  with 
masonry  rail  near  Station  1475,  and 
the  construction  of  175  l.f.  of  treated 
timber  trestle.  24  ft.  roadway,  with 
some  approach  grading,  near  Station 
1493.  The  project  will  be  designated 
13-Ql.S  and  J50.000  is  available. 

Preparation  of  certain  phases  of  the 
special  provisions  may  delay  this  ad- 
vertisement until  too  late  to  view  the 
projet  in  the  field.  In  order  that  in- 
terested contractors  may  be  in  a  posi- 
tion to  submit  bids,  they  are  ativised 
to  examine  the  project  at  this  time. 
Information  regarding  plans,  etc.,  may 
be  obtained  at  the  Bureau  of  Public 
Roads.  316  New  Postoffice  Bldg.,  Port- 
land.  The  project  is  located  approxi- 
mately 11  miles  easterly  from  Pack- 
wood.  W^ash.  C.  G.  Polk,  resident  en- 
gineer, may  be  contacted  at  Ohana- 
pecoeh  Hot  Springs  in  Mt.  Rainier  Na- 
tional Park.  Ohanapecosh  Hot  Springs 
is  located  about  13  miles  above  Pack- 
wood  on  the  East  Side  Highway  in  Mt. 
Rainier  National  Park,  W.  H.  Lynch, 
district  engineer. 


CONTRACT  AWARDED 

LOS  ANGELES  COUNTY.  Calif.  — 
Shofner  &  Gordon,  1S31  N  Main  St., 
Los  Angeles,  at  1106.024  awarded  con- 
tract by  the  State  Highway  Commis- 
sion, Sacramento,  for  the  construction 
of  an  undergrade  crossing  under  the 
tracks  of  the  Pacific  Electric  Railway 
Company  in  Los  Angeles  County  at 
Firestone    Blvd.,    Los    Angeles. 


CONTRACT  AWARDED 

SACRAMENTO  CO..  Cal.— Lord  and 
Bishop.  Native  Sons  BWg..  Sacramen- 
to, at  $36,026.25  awarded  contract  by 
the  State  Highway  Commission,  Sac- 
ramento, for  widening  the  existing  un- 
dergrade crossing  at  16th  St.,  Sacra- 
mento. 


CONTRACT   AWARDED 

SAN  JOAQUIN  COUNTY.  Calif.— 
Lindgren  &  Swinerton.  Inc.,  1723  Web- 
ster St..  Oakland,  at  $223,255.71  was 
awarded  contract  by  the  State  High- 
way Commis^-ion.  Sacramento,  for  the 
construction  of  an  overhead  crossing 
over  the  tracks  of  the  Southern  Pa- 
cific  Railroad   one  -  half  mile   east  of 


Tracy,  consis'ing  of  one  Sl-ft.  and  two 
4S-ft.  plate  girder  spans,  two  52-ft. 
steel  beam  spans,  and  twenty-nine  40- 
ft.  reinforced  concrete  girder  spans  on 
concrete  bents  and  abutments  with 
wing  walls  on  timber  pile  foundation, 
and  grading  and  paving  with  Portland 
cement  concrete  pavement  approxi- 
mately 0.3  mile. 


CONTRACT   AWARDED 

SANTA  CLARA  COUNTY.  Calif.— 
Eaton  &  Smith,  715  Ocean  Ave..  San 
Francisco,  at  $132,205.76  awarded  a 
contract  by  the  State  Highway  Com- 
mission. Sacramento,  for  construction 
of  an  undergrade  crossing  under  the 
tracks  of  the  Southern  Pacific  Rail- 
road at  Embarcadero  Road  in  Palo 
Alto,  consisting  of  two  concrete  abut- 
ments and  steel  sui>erstructure.  and 
grading  and  paving  with  Portland  ce- 
ment  concrete    about    0.21    mile. 


CONTRACT   AWARDED 

ALAMEDA  COUNTY.  Cal.— Boden- 
hamer  Const.  Co..  Box  67,  Oakland,  at 
$149. 371. 3u  awarded  contract  by  the 
State  Highway  Commission,  Sacra- 
mento, for  the  construction  of  an  un- 
dergrade crossing  under  the  tracks  of 
the  Western  Pacific  Railroad  at  Wash- 
ington Ave.  near  San  Leandro.  con- 
sisting of  two  reinforced  concrete 
abutments  with  steel  superstructure 
and  approximately  0.26  mile  grading 
and  paving  with  Portland  cement  con- 


CONTRACT   AWARDED 

ALAMEDA  COUNTY,  Calif.— Lind- 
gren &  Swinerton,  Inc.,  1723  Webster 
St.,  Oakland,  at  $103,386.50  awarded 
contract  by  the  State  Highway  Com- 
mission, Sacramento,  for  the  construc- 
tion of  an  undergrade  crossing  under 
the  tracks  of  the  Sacramento  North- 
ern Railway  at  Broadway  Terrace. 
Oakland,  consisting  of  two  concrete 
abutments,  one  concrete  center  pier, 
and  steel  superstructure ;  approxi- 
mately 0.34  mile  of  roadway  to  be 
graded  and  surfaced  with  plant-mixed 
surfacing. 


CONTRACT   AWARDED 

ALAMEDA  COUNTY.  Cal.— Penin- 
sula Paving  Co..  9  Main  Street.  San 
Francisco,  at  $87,161  awarded  contract 
by  the  State  Highway  Commission  at 
Sacramento  for  the  construction  of  an 
undergrade  crossing  under  the  tracks 
of  the  Western  Pacific  Railroad  Co. 
at  Jackson  St.,  Hayward.  coonsisting 
of  two  reinforced  concrete  abutments 
with  steel  superstructure  and  approxi- 
mately 0.15  mile  grading  and  paving 
with   Portland   cenn-nt   concrete   pave- 


CAPITAL  CITY 
TITLE  COMPANY 

J.  C.  PALEN. 
Manager 

914  Seventh  Street 
Sacramento      ::      California 


CONTRACT   AWARDED 

SAN  FRANCISCO.— M.  B.  McGnw- 
an.  Inc..  74  New  Montgomery  St..  at 
$38,969  awarded  contract  by  the  State 
Highway  Commission.  Sacramento,  for 
the  widening  of  an  undergrade  cross- 
ing under  the  tracks  of  the  Southern 
Paxiific  Railroad  at  Army  Street,  San 
Francisco. 


CONTRACT  AWARDED 

SAN  FRANCISCO.— F.  C.  Amoroso 
&  Sons.  NE  Corner  Keith  and  Wal- 
lace Ave.,  at  $28,940  awarded  contract 
by  the  State  Highway  Commission, 
Sacramento,  for  the  widening  of  an 
overhead  crossing  over  the  tracks  of 
the  Southern  Pacific  Railroad  at  Wil- 
liams St..  San  Francisco,  consisting 
of  one  42-tt.  and  one  43-ft.  7-in.  steel 
I-beam  spans  on  steel  bents  and  con- 
crete abutments  with  wing  walls  on 
spread  footings. 


BIDS  OPENED 

LOS  ANOKLES.  Cal.— Bids  for  fur- 
nishing one  steel  deck  girder  bridge 
under  Spec.  No.  138  were  opened  by 
the  Metropolitan  Water  District,  Dec. 
17.    The  bids  were: 

Western  Pipe  &  Steel  Co.,  fob  Los 
Angeles.  $1675. 

Modern  Iron  Works,  fob  Freda  si- 
phon. I189S.78  plus  $56.96  state  sales 
tax.  $1955.74  total. 

Pacific  Coast  Steel  Corp..  fob  Los 
Angele£.  $2081. 

Consolidated  Steel  Corp..  fob  Freda 
siphon.  $2140. 


CONTRACT  AWARDED 

SAN  BERNARDINO  COUNTY.  Cal. 
— Basich  Bros..  20550  Normandie  Ave.. 
Torrance,  at  $54,142  awarded  contract 
by  the  State  Highway  Commission  at 
Sacramento,  for  the  construction  of 
an  overhead  crossing  over  the  tracks 
of  the  A.  T.  &  S.  P.  Ry.  eight  miles 
west  of  Needles,  consisting  of  one  56- 
ft.,  two  53-ft.  6-in..  and  two  :7-ft.  6- 
in.  spans  on  concrete  piers,  anfl  a 
bridge  across  a  drainage  channel  con- 
sisting of  four  19-ft.  timber  spans  on 
timber  pile  foundations,  and  approxi- 
mately 0.57  mile  grading  and  surfacing 
with  road-mix  surfacing. 


I 


CONTRACT  AWARDED 

SAN  BERNARDINO  COUNTY.  Cal. 
—George  Herz  &  Co..  311  Piatt  Bldg.. 
San  Bernardino,  at  $60,808.30  awarded 
contract  by  the  State  Highway  Com- 
mission. Sacramento,  for  constructing 
an  jndergrade  'Crossing  under  tarcks 
of  the  A.  T.  &  S.  F.  Ry.  near  Verde- 
mont.  consisting  of  two  concrete  abut- 
ments with  steel  and  concrete  super- 
structure and  grading  and  surfacing 
approximately  0.57  mile  of  highway 
with  plant-mixed  surfacing  (slow  cur- 
ing tj-pe). 


CONTRACT  AWARDED 

SAN  JO.^QUIN  COUNTY.  Cal.— Bi 
asotti-Willard  &  Biasotti.  40  W.  Clay 
St..  Stockton  and  Rocca  &  Co..  Box 
444.  San  Rafael.  Jointly,  at  $207,421.13 
awarded  contract  by  the  State  High- 
way Commission.  Sacramento,  for  the 
construction  of  an  undergrade  cross- 
ing under  the  tracks  of  the  S.  P.  Rail- 
road and  the  Western  Pacific  Railroad 
at  Charter  Way  in  the  City  of  Stock- 
ton, consisting  of  reinforced  concrete 
abutments  with  steel  superstructure: 
and  approximately  0.29  miles  of  road- 
way to  be  graded  and  paved  with 
Portland  cement  concrete  pavement 
and  asphalt  concrete  pavement. 
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CONTRACT  AWARDED 

iNTERBY    COUNTY,    fal.— f.    O. 

II.    Campbell,   at   J249.10S.06   was 

111   contract   by   the   State   Hlgh- 

'  "'.mnilssion,   S.icramento,   for  the 

.Ml    triicticm    of   an    undergrade   crosa- 

iim-  under  the  tracks  of  the  Southtrn 

I';wUlc  Company  at  Salinas. 

CONTRACT  AWARDED 

MONTKKKY  COUNTY,  Cal.— Paul  J. 
Tyler.  I',  (>.  I!i,x  Sue.  Orovllle.  and 
Ixird  &  Uithop.  Native  Sons  BulldlnB. 
Sacramento,  at  $15j. 187.40  awarded  a 
contract  by  the  State  Highway  Com- 
mission, Sacramento,  for  construction 
of  an  undergrade  crossing  under  the 
tracks  of  the  S.  P.  Railway  at  Sole- 
dad,  consisting  of  two  reinforced  con- 
crete abutments  with  steel  superstruc- 
ture; and  grading  and  paving  roadway 
with  Portland  cement  concrete  pave- 
ment and  road-mix  surfacing. 

CONTRACT  AWARDED 

ORANGE  COUNTY.  Calif.  —  Mundo 
Engineering  Co..  230.5  E  nth  St..  Los 
Angeles,  at  $104,729  awarded  contract 
by  the  State  Highway  Commission  at 
Sacramento  for  the  construction  of  an 
undergrade  crossing  under  the  tracks 
of  the  A.  T.  &  S.  F.  Ry.  in  Orange 
County  at  Northam,  near  Buena  Park, 
consisting  of  two  concrete  abutments 
with  wing  walls  and  steel  plate  girder 
superstructure;  the  side  of  the  cut  to 
be  slope  paved,  and  approximately  0.S6 
mile  roadway  to  be  graded  and  paved 
with  Portland   cement  concrete  pave- 


BPDS  OPENED 

STATE  OP  WASHINGTON. —Bids 
for  construction  of  bridges  were  op- 
ened and  low  bids  held  under  advise- 
ment by  L.  V.  Murrow.  Director  of 
Highways.  Olympia,  December  17,  as 
follows: 
Grant  County: 

Constructing  a  steel  girder  under- 
crossing  of  the  Great  Northern  Rail- 
way Company  tracks  on  State  Road 
No.  7.  Undercrossing  Great  Northern 
Railway  Co.,  Three  Miles  West  of 
Ephrala.  involving  about  31.970  cubic 
yards  of  excavation.  11.500  cubic 
yards  of  selected  roadway  borrow. 
2.930  cubic  yards  of  crushed  stone 
surfacing.  297  cubic  yards  of  concrete. 
221.000  pounds  of  structural  steel,  640 
only  track  ties.  263  linear  feet  of 
pipe   culverts   and    other   Items. 

Low    Bidder:     David    Nygren,     Lloyd 
Bldg..   Seattle.  $66,983. 
King    County: 

Constructing  a  steel  girder  over- 
crossing  on  city  street.  Wst  Dravus 
Street  Overcrossing  in  City  of  Seattle, 
involving  about  21.200  cubic  yards  of 
excavation.  1.835  cubic  yards  of  con- 
crete. 28  M.  B.  M.  timber  and  lumber 
treated.  174.000  pounds  of  steel,  rein- 
forcing bars.  520.000  pounds  of  sill- 
con  steel,  83,000  pounds  of  carbon 
steel.  17.500  pounds  of  cast  steel  and 
other   item.s. 

Low  Bidder:  David  Nygren,  Lloyd 
Bldg..    Seattle.    $99,442. 

CONTRACT    AWARDED 

SKAMANIA  COUNTY.  Wash.— Pa- 
get Sound  Bridge  &  Dredging  Co..  2929 
16th  S.W..  Seattle,  at  $92,823  submit- 
ted low  bid  and  awarded  contract  by 
L.  V.  Murrow,  Enrector  of  Highways. 
Olympia.  December  17.  for  construct- 
ing a  2S0  -  foot  steel  span  with  a  re- 
inforced concrete  approach  on  the 
west  end  and  pile  and  timber  ap- 
proach on  the  east  end.  on  State 
Road  No.  S.  Cook  East.  Little  White 
Salmon  River  Bridge,  involving  about 
2,600  cubic  yards  of  excavation.  1.520 
cubic  yards  of  concrete.  396,000 
pounds  of  carbon  structural  steel. 
159.000  pounds  of  silicon  structural 
steel,-  25  M.  B.  M.  of  treated  timber 
and   lumber.    7.140    linear   feet   of   un- 


BIDS    WANTED 

SOUTH  SAN  KRANCISCO.  San  Ma- 
teo Co..  Cal.— Until  January  6,  8  P. 
M..  bids  will  be  received  by  the  South 
Kan  Francisco  City  Council,  Daniel 
.Mc&weency,  City  Cicrk,  -for  furnishing 
and  driving  41  30-ft.  untreated.  Doug- 
las Fir  piles,  and  making  cut-offs  for 
the  bridge  to  be  constructed  on  Lin- 
den Avenue,  between  Railroad  Ave. 
and  the  Bayshore  line  of  the  South- 
ern Pacific  Co..  a  WPA  project. 

Plans  and  specifications  obtainable 
from  City  Engineer  George  A.  Kneese. 
2382  Broadway,   Redwood  City.   • 

HEARING    SET 

CORONADO.  San  Diego  Co..  Calif.— 
The  application  of  the  City  of  Coro- 
nado  under  date  of  December  16,  1935, 
for  approval  of  plans  for  construction 
of  a  suspension  bridge  across  San  Di- 
ego Bay  from  the  City  of  Coronado  to 
the  City  of  San  Diego,  will  be  consid- 
ered at  a  public  hearing  on  the  subject 
to  be  held  by  the  U.  S.  Engineer  in 
the  Auditorium  of  the  Chamber  of 
Commerce.  Columbia  Str.  and  Broad- 
way. San  Diego,  at  10  A.  M..  Jan.  17. 
1936.  The  bridge  with  total  length  of 
6527  feet  will  have  a  suspension  por- 
tion of  three  spans  for  1904  feet  be- 
tween pierhead  lines,  the  central  span 
with  clear  width  of  963  feet,  the  two 
side  spans  each  with  clear  width  of 
963  feet,  the  two  side  spans  each  with 
clear  width  of  387  feet.  The  vertical 
clearances  above  mean  lower  low  wat- 
er will  be  for  the  central  span  143  feet 
at  the  center  and  132  feet  near  the 
piers,  and  for  the  side  spans  129  feet 
at  the  channelward  pier  and  110  feet 
at  the  landward  pier.  There  will  be 
trestle  approaches  2848  feet  and  1775 
feet  at  the  northerly  and  southerly 
ends,   respectively. 

The  plans  accompanying  the  ajlpli- 
cation  may  be  seen  at  the  office  of  the 
U.  S.  Engineer.  751  S.  Figueroa  St.. 
Los  Angeles.  Theodore  Wyman.  Jr., 
Major.  Corps  of  Engineers.  District 
Engineer. 


incidental  structures;  the  construction 
of  a  reinforced  concrete  bridge  across 
Po.so  Creek;  grading  and  paving  ap- 
proximately 2.2  miles  of  .'itate  High- 
way and  construction  of  incidental 
structures  at   Famosa. 


WORK    POSTPONED 

BAKERSFIELD.  Kern  Co.,  Calif.— 
The  Bakersfield  City  Cou,-,cil  postpon- 
ed construction  of  the  bridge  at  24th 
St.  and  Kern  Island  Canal,  because 
contractors  could  not  guarantee  com- 
pletion before  January  1.  Low  bid  was 
submitted  by  Rexroth  &  Rexroth.  2110 
Station  A.  Bakersfield.  at  $3,722.70,  on 
December  16. 

The  work  will  be  readvertised;  prob- 
ably in  January. 


TO    ASK    BIDS   SHORTLY 

LOS  ANGELES.  Cal.— Merrill  Butler 
Assistant  City  Engineer,  has  announc- 
ed that  the  board  of  public  works  will 
call  for  bids  probably  early  in  January 
for  the  construction  of  the  Macy  St. 
.subway  in  connection  with  the  gen- 
eral program  for  the  improvement  of 
streets  to  serve  the  new  Union  Depot 
east  of  the  Plaza,  a  PWA  project.  This 
will  be  the  first  major  unit  of  the 
city's  program  at  the  Union  Terminal 
site.  The  subway  will  be  505  feet  in 
length,  with  a  56-ft.  roadway  and  6- 
ft.  walk  on  each  side.  Estimated  cost 
!36S.fi00.  Plans  have  been  approved  by 
the  Municipal  Art  Commission. 


CONTRACT  AWARDED 

KERN  COUNTY.  Calif.— Grifnth  Co. 
502  L.  A.  Railway  Bldg..  Los  Angeles, 
at  $295,511  awarded  contract  by  State 
Highway  Commission  at  Sacramento, 
for  the  construction  of  a  gr.ade  sepa- 
ration under  the  tracks  of  the  South- 
ern Pacific  Co.,  consisting  of  two  re- 
inforced concrete  abutments  and  a 
steel  girder  structure  for  carrying  the 
tracks   of   the    railroad-    together    with 


CONTRACTS  AWARDED 

STATE  OF  WASHINGTON— Con- 
tracts for  bridge  construction,  for 
which  bids  were  opened  on  various 
dates,  as  shown  below,  have  been 
awarded  by  L.  V.  Murrow.  Director  of 
Highways.   Olympia,  as  follows; 

Bids  opened  December  !?■ 
Grant  County: 

Constructing  a  steel  girder  under- 
crossing  of  the  Great  Northern  Rail- 
way Company  tracks  on  State  Road 
No.  7.  Undercrossing  Great  Northern 
Railway  Co.,  Three  Miles  West  of 
Epharta. 

Awarded    David    Nygren,    Lloyd    Bldg,, 
Seattle,  $56,983, 
King    County: 

Constructing  a  steel  girder  over- 
crossing  on  city  street.  West  Dravus 
Street  Overcrc-ising  in  City  of  Seattle. 

Awarded  David  Nygren.  Lloyd  Bldg, 
Seattle,    $99,442. 

Bids  opened   December  9.- 
Pend    Oreille    County: 

Grading  and  surfacing  with  crushed 
stone  on  about  5.1  miles  of  State 
Road  No.   6.  Dalkena  to  Cusick. 

Awarded     N.    A,    Degerstrom.     East 
15    32nd    St.,     Spokane.    $109,904. 
Grant  County: 

Surfacing  with  crushed  stone  and 
con.structing  a  bituminous  surface 
treatment  on  about  21.4  miles  of 
county  road.  Soap  Lake  to  Coulee 
City. 

Awarded.    F.    R.    Hewett,    420    West 
22nd    St.,    Spokane,   $110,538. 
Pierce   County: 

Constructing  a  steel  girder  under- 
crossing  of  the  N.  P.  Ry.  Co.  tracks 
on  SR  No.  1,  Olympia  to  Nisqually. 
Undercrossing  N.  P.  Ry.  Co.,  Point 
Defiance  Line,  involving  about  15,990 
cubic  yards  of  excavation,  1860  cubic 
yards  of  concrete,  122,100  pounds  of 
steel  reinforced  bars,  594.000  pounds 
of  structural  steel.  4415  lin.  ft.  of 
treated  piling.  4000  lin.  ft.  of  untreat- 
ed piling.  66  M.B.M.  untreated  timber 
and   lumber  and  other  items. 

Awarded  Malcom  &  Bell,  Sherlock 
Bldg.,    Portland.    $97,308, 


22— DREDGING,  HARBOR 
WORKS,  EXCAVATION 

BIDS    WANTED 

SEAL  BEACH.  Orange  Co.,  Calif.— 
Until  Jan.  2,  7:30  P.  M..  bids  will  be 
received  by  the  Seal  Beach  city  coun- 
cil for  the  construction  of  the  Ana- 
heim landing  jetty.  The  proposed  rock 
jetty  will  be  1400  ft.  In  length  and 
cost  approximately  $S2.0D0.  Victor 
Hayes.  302  E.  Anaheim  Street.  Long 
Beach,  engineer.  This  is  a  PWA  proj- 
ect. ^ 


PLANS    BEING    PREPARED 

LOS  ANGELES.  Cal.— Los  Angeles 
harbor  department  ofiicials  announce 
that  the  PWA  has  approved  an  out- 
right grant  of  $508,907  to  be  used  to- 
gether with  harbor  funds,  amounting 
to  approximately  $620,000.  to  finance 
the  following  five  harbor  improvement 
projects:  Belt  line  track  extension  In 
the  Wilmington  di.strict.  $262,145;  dis- 
mantle and  relocate  transit  shed  at 
Berth  155.  $50,972:  marine  passenger 
and  general  cargo  terminal.  Pier  A  St.. 
$329,500:  dredging  main  channel,  west 
basin,  $285,810:  cargo  terminal.  Berth 
147.  $203,883.  Plans  for  these  five 
projects,  totaling  about  SI. 132. 520  in 
cost,  are  in  progress  and  it  is  esti- 
mated that  they  will  be  ready  for  bids 
in  about  five  weeks.  It  was  also  stat- 
ed that  the  WPA  has  granted  $491,487 
to   be    used    to   finance    additondl   im- 
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provements  at  the  city  airport  on  Ter- 
minal Island,  the  work  already  done 
to  represent  the  city's  share  of  the 
project.  The  harbor  department  has 
requested  an  additional  ?2. 177,908  of 
the  PWA  to  finance  the  First  Street 
marine,  passenger  and  cargo  terminal, 
estimated  to  cost  $1,541,454:  a  similar 
improvement  at  7vh  St.  to  cost  $1.- 
firil.OOO  and  ferry  facilities  on  the  main 
channel  to  cost  $485,454.  The  differ- 
ence between  the  total  cost  of  these' 
three  projects,  $3,677,908,  and  the  P 
W  A  grant  would  be  paid  by  the  de- 
partment out  of  revenues  to  be  de- 
rived  from   the   projects.  ^ 


BONDS    DEFEATED 

SANTA  ANA,  Cal.— The  Sli.620,000 
Orange  County  Flood  Control  bond 
issue  was  defeated  December  19.  The 
bond  issue  was  necessary  to  take  ad- 
vantage of  a  federal  grant  of  $6,570,- 
000  to  finance  a  $13,000,000  program  in 
Orange    County 

23— IRRIGATION  PROJ. 

CONTRACT  AWARDED 

ALL-AMERICAN  CANAL,  Arizona- 
California.— Frazier-Davis  Const.  C".. 
1319  Macklind  Ave.,  St.  Louis,  at  $4Sa. 
527.50  awarded  contract  by  the  Bu- 
reau of  Reclamation.  R.  B.  Williams. 
Construction  Engineer.  Tuma.  under 
Spec.  No.  645.  for  construction  of  the 
■Wash  Siphon  Structures  at  120  Wash 
424.  Wash.  Unnamed  Wa-^h.  and  Pi- 
cacho  Wash.  All-American  Canal  Sv~- 
tcm.   Boulder  Canvon   Prnjrct. 


CONTRACT   AWARDED 

NOGALES.  Arizona— T.  A.  Allen 
Constr.  Co..  500  Central  Bldg..  Los 
Angeles,  at  $75,634.40  awarded  con- 
tract by  the  International  Boundary 
Commission.  627  First  National  Bank 
Bldg..  El  Paso.  Texas,  for  the  con- 
struction of  tho  main  channel  and 
stilling  basin.  Unit  No.  3.  Nogales 
Flood    Control    Project.    NFC-459. 

BIDS   WANTED 

TURLOCK.  Stanislaus  Co..  Cal.  — 
Until  January  6.  2:30  P.  M..  bids  Kill 
be  received  by  the  Directors  of  the 
Turlock  Irrigation  District,  for  con- 
crete lining  in  the  Hudelson  Ditch,  in 
the  Glendora  Colony  west  of  Turlock, 

Specifications  obtainable  from  the 
above  office. 


LOW    BIDDER 

OREGON  RIVER  PROJEXJT.  Utah. 
—J.  A.  Terteling  &  Svins.  2232  Fair- 
view  Ave..  Boise.  Idaho,  at  $317,125 
on  Schedule  1.  and  at  $107,853  on 
Schedule  2.  submitted  low  bids  to  the 
Bureau  of  Reclamation.  Ogdcn.  under 
Spec.  No.  669.  for  the  construction  of 
earthwork,  canal  lining  and  struc- 
tures. Ogden-Brigham  Canal.  Station 
587  to  Station  1260.  and  South  Ogden 
HIghline  Canal.  Station  10  to  Station 
335.   Ogden   River  Project.   Utah. 

COMPLETE    BID    LISTING 

OGDEN  RIVER  PKOJECT.  Utah.— 
J.  A.  Terteling  &  Sons.  2232  Fairview 
Ave..  Boise.  Ida.,  at  $317,125  on  Sched. 
1.  $107,853.25  on  Sched.  2.  as  previous- 
ly reported,  submitted  low  bid  to  the 
Bureau  of  Reclamation.  Ogden.  Dec. 
20  under  Spec.  No.  659.  for  the  con- 
struction of  earthwork,  canal  llnmg 
and  structures.  Ogden-Brigham  Canal. 
Station  587  to  Station  1260.  and  South 
Ogden  Highline  Canal.  Station  10  to 
Station  335.  Ogden  River  Proi..  Utah 

Bids  were  taken  as  follows: 

Schedule  1 — Earthwork,  canal  lining 
and  structures.  Ogden-Brigham  Canal 
Station  586-98  to  Station  1260-41  95 

Schedule  2— Earthwork,  canal  liniii- 
and  structures.  South  Ogden  Highline 
es^gs''    ^'^''°"    """"    '°    station    334- 

Complete  bids  follow: 


J.  A.  Terteling  &  Sons.  Boise:  (1) 
$317,125:  (2)  $107,853.25;  total.  $424.- 
978.25.    Stipulations,  all  or  none. 

Utah  Const.  Co..  Ogtlen.  and  Mor- 
rison -  Knudsen  Co.,  Inc.,  Boise:  (1) 
$384,111.75;   a>   no  bid. 

Barnard  -  Curtiss  Co.,  Minneapolis: 
(1)  no   bid;   (2)    $113,699.50. 

J.  S.  Maguite  Const.  Co..  Butte:  (1) 
$451,053.50:  (2)  $144,139;  total.  $595.- 
192.50.  Stipulations;  hid  is  ba-sed  on 
;iward  of  both  schedules;  will  not  ac- 
cept one  schedule  only. 

liids  held   under  advisement. 


25— MACHINERY  AND 
EQUIPMENT 

CONTRACT  AWARDED 

ALAMEDA.  Alameda  Co..  Cal.— G 
P.  Peterson.  East  12th  and  Fifth  Ave.. 
Oakland,  at  $3,520  net.  awarded  con- 
tract by  Alameda  High  School  Board 
of  Education  for  furnishing  a  new 
school  coach  (55-65  passenger  capacity 
with  jump  seats)  consisting  of  White 
chassis  and  a  Gillig  body. 


December  23.  1935 
CONTRACT  AWARDED 

LOS  ANGELES.  Cal.— Brown-Bevis 
Equipment  Co..  4900  Santa  Fe  Ave 
Los  Angeles,  at  $98,730  awarded  con- 
tract by  the  Metropolitan  Water  Dis- 
trict of  Southern  California  for  fur- 
nishmg  two  No.  200  Rex  concrete 
chargmg,  mixing  and  placing  machines 
fob  Milwaukee.  Wis.,  for  use  in  the 
•San  Jacinto  tunnel. 


26 RAILROADS 

CONTRACT   AWARDED 

ALAMEDA  COUNTY.  Cal.-Heafey- 

J4r2?9f-°-  "'."i^"  ^'"  O-'Wand.  at 
HI. 238.40  awarded  contract  by  State 
Highway  Commission.  Sacramento,  for 
portions  of  about  0.7  mile  to  be  grad- 
ed .ind  paved  with  asphalt  concrete 
existing  railroad  tracks  to  be  removed 
ana  new  tracks  to  be  installed  on  ad- 
jacent private  right-of-way  In  Ala- 
meda County,  on  East  12th  St..  Oak- 
land.  between  20th  and  29th  Avenue.s. 

28^^^FIREEQinPMENT 

BONDS    VOTED 

.   O^'LAND.   Glenn   Co..   Cal.-A  bond 

1- sue    to    finance    purchase    of   a    new 

Ji'r..,''^"'^^  "'^'"^  approved  at  a  special 
election  December  17. 

BIDS   WANTED 

SUISUN.  Solano  Co..  Cal.  -  Until 
December  31.  1:30  P.  M..  bids  will  be 
received  by  the  Board  of  Commis- 
■sioners  of  Suisun  County  Fire  Pro- 
tection District.  W.  T.  Gregory  Sec- 
retary. Court  House.  Fairfield,  for 
furnishing  a  No.  2  Rural  Fire  Fight- 
ing Motor  Truck,  with  water  tank 
pump,  hose  and  all  other  full  equin- 
ment.   complete. 

Specifications  obtainable  from  the 
above  office.  • 


29— STREETS   AND    HIGH- 
WAYS 


NOTICE   TO    BIDDERS 

SAN  JOAQUIN  COUNTY  Calif— C 
H.  Purcell.  State  Highway  Engineer.' 
has  announced  the  cost  of  blue  line 
prints  for  the  State  Highway  work 
now  advertised. 

A  blue  line  print  of  the  title  sheet 
of  the  plans  showing  the  general  lo- 
cation of  the  work  will  be  furnished 
tree  with  the  special  provisions.  Blue 
prints  of  the  layout  and  the  uridge 
detail  sheet  will  be  furnisned  at  cost 
chaser''™""'  **"'  P'''""'''"'  °'  "-e  pur- 
The  fnllowLng  table  .-ihows  the  cost 
of  such  blue  prints  for  the  work  now 
advertised,  bids  to  be  opened  in  Sac- 
ramento on  Jan.  S.  igsc- 


X-S.J-53-C.  Potato  Slough:  PLANS 
(No.  Sheets)  21;  (Cost)  $2.10;  CROSS- 
SECTIONS:  (No.  of  Sheets)  17;  (Coat) 
$1.70;  Total.  $3.80. 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highwayt 
and  .should  accompany  the  requests 
for  the  above  plans,  specifications  and 
proposal  form  to  the  office  of  the  State 
Highway  Engineer.  P.  O.  Box  1499 
Sacramento. 

LOW    BIDDER 

MENDOCINO  COUNTY.  Cal. -Smith 
Bros.  Co..  1636  B  St.,  Eureka,  at  $1723 
submitted  low  bid  to  the  Division  of 
Highways.  J.  w.  Vickrey.  District 
Engineer.  Eureka,  for  the  construc- 
tion of  a  standard  timber  cattle  pass 
in  Mendocino  County,  between  Hop- 
land   and    Ukiah.    at   Station    72. 


CONTRACT  AWARDED 

SANTA  CRUZ  COUNTY.  Cal.— Lora 
&  Bishop.  Native  Sons  Bldg.,  Sacra- 
mento, at  $55,835.75  awarded  contract 
by  the  State  Highway  Commission. 
Sacramento,  for  about  0.5  mile  of 
grading,  surfacing  with  bituminous 
macadam  on  crusher  run  base,  antj 
constructing  two  bridges  in  Santa 
Cruz  County,  through  the  town  cf 
Ben  L.omond. 


BIDS   OPENED 

SONORA.  Tuolumne  Co.,  Cal.— N.  M 
Ball  Sons  Co..  P.  o.  Box  404.  Berkeley, 
at  $12,572  submitted  the  only  bhl  re- 
ceived by  the  Sonora  City  Council  for 
paving  streets  in  the   city. 

The   work   involves: 
(U  300  c.y.  excavation; 

(2)  100.000  sq.  ft.  shaping  and  prepar- 

ing streets; 

(3)  installing  120  l.f.  12-ln.  corrugated 

culvert  pipe; 

(4)  3  c.y.  concrete  in  end  walls; 

(5)  5.800  tons  oiled  rock  surfacing. 
NOTE:  Items  3  and  5  will  be  fur- 
nished by  the  City  of  Sonora.  Item  3 
will  be  furnished  fob  Sonora  railroad 
depot,  and  Item  5  fob  Hales  &  Sy- 
nions  bunkers  near  the  railroad  depot. 

The  total  bids  were: 

(A)  N.    M.    Ball    Sons    Co..    Berkeley 
$12,572.00. 

(B)  Engineer's  estimate.  $10,700.00. 
Unit   bids   follow 

(A)  (B) 

<>) $  1.00         $  1.00 

<2> 01  .015 

13) 1.10  .50 

<■» 40.00  20.00 

,'5) 1.90  1.50 

Bids  held  under  advisement. 
Robert   Thom.    City   Engineer.     The 
I'WA    has   allotted   a   grant   of   45%   of 
the  total  estimated  cost. 


BIDS  OPENED 

STATE  OF  WASHINGTON.  —  Bids 
were  opened  and  held  under  advise- 
ment by  L.  V.  Murrow.  Director  of 
Highways.  Olympia.  December  17.  for 
highway  construction  as  follows: 
Asotin    County: 

Grading  and  surfacing  with  crushed 
stone  about  0.9  miles  of  State  Road 
.^o.  3.  Clarkston  West.  Section  1 
involving  about  41.030  cubic  yards  of 
excavation.  6110  cubic  yards  of  se- 
lected roadway  borrow.  1,420  cubic 
yards  of  crushed  stone.  228  linear 
feet  of  pipe  culverts  and  other  items. 
Low  Bidder:  G.  D.  Lyon  and  Co.. 
Mutton  Bldg.,  Spokane,  »33,910. 
Jefferson  County: 

Grading  and  surfacing  with  crushed 
stone  about  1.0  miles  of  county  road. 
Quilcene  Vicinity,  involving  about  3 
acres  of  clearing.  16.320  cubic  yards 
of  excavation.  2.600  cubic  ySrds  of 
crushed  stone  surfacing.  9  M.  B.  M. 
timber  and  lumber  treated.  171  linear 
feet  of  pipe  culverts  and  other  items. 
Low  Bidder — Allen  &  Govan,  Olym- 
pia, $9,e»3. 
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Franklin    County: 

Grading  and  surfacing  wilh  cruslicd 
stone  on  about  2.7  miles  of  County 
Road.  Mesa  to  Kahlotus,  Involving 
about  21.7-10  cubic  yards  of  excava- 
tion. 3.S0fi  cubic  yards  of  crusbcd 
stone.  4-ls  linear  feet  of  pipe  culverts 
and    other    iteme. 

Low  Bidder:  C.  E.  Oneal  Co.,  Inc., 
Stevenson,  $S,179. 

Bids   on    tlu    followiiiB   projects   were 
ii'jetlud: 
Pacific  County: 

Constructing  Bituminous  Macadam 
Class  "D"  Penetration  'type  on  about 
0.3  miles  of  State  Road  No.  13.  City 
of  Raymond,  involving  about  1130  cub- 
ic yards  of  crushed  stone  surfacing 
and  mineral  aggreKates  (oil  rock).  23 
tons  bituminous  cement  and  other 
items. 

A.  Milne,  Portland,  at  $5,655  submit- 
ted low  bid. 
Cowlitz   County: 

Constructing  a  bituminous  surface 
and  treated  timber  bridge  on  about 
0.6  miles  of  city  streets.  City  of  Long- 
view.  Sec.  1,  Sacajewea  I^ke  Bridge, 
and  Sec.  2.  Washington  Way,  32nd 
Ave.  to  West  City  Limits,  involving 
about  S70  cubic  yards  of  crushed  stone 
surfacing,  and  mineral  aggregates.  58 
tons  of  bituminous  cement.  65  M. 
B.  M.  timber  and  lumber,  treated.  3 
M.  B.  M.  timber  and  lumber,  un- 
treated and  other  items. 

H.  P.  Dorsey.  Bellingham,  at  $18.- 
478  submitted  the  only  bid  received. 


COMPLETE   BID  LISTING 

LOS  ANGELES  COUNTY.  Cal.— Guy 
F.  Atkinson  Co..  658  Russ  Bldg..  San 
Francisco,  at  $355,762,  as  previously 
reported,  submitted  low  bid  to  State 
Highway  Engineer.  Sta'e  Bldg..  Los 
Angeles,  for  about  2.2  jiiles  grading 
and  constructing  steel  stringer  bridge 
in  Los  Angeles  County,  in  San  Gabriel 
Canyon  between  Camp  Bonita  and 
Follows  Camp. 

The   work   involves: 
(  1)  117    stations    clearing    and    grub- 
bing right  of  way; 
(   2)   171.500  c.y.  rdviy.  excav..  unciass. 
(   3)    3.500   c.y.   struc.   excav.; 
(   4)   475,000   8ta.    yds.    overhaul; 
(  6)   117  sta.  finishing  rdwy.; 
(  6)   71.000  lbs.    bar  reinf.   steel; 
(   7)  390  c.y.   Class  A  Portland  cement 

concrete  (box  culverts): 
(  8)  75  c.y.  rubble  masonry; 
(  9)  200  l.f.  8-in.  CMP; 

(10)  240  l.f.    24-in.   CMP; 

(11)  240   l.f.    30-in.   CMP; 

(12)  220  l.f.  36-in.  CMP: 

(13)  100   l.f.   42-in.   CMP; 

(14)  9  each  spillway  assembliee; 

(16)   240  c.y.   Class  A  Portland  cement 
concrete    (bridge) ; 

(16)  1,040   c.y.   Class  B  do; 

(17)  107,000  lbs.   structural  steel; 

(15)  240  If.  timber  hand  rail. 
Total   bids  follow; 

(A)  Guy  P.  Atkinson  Co..   San  Fran- 
cisco.   $355,762.00. 

(B)  Granfleld  -  Farrar  &  Carlin,   San 
Francisco.   $368,394.00. 

(C)  Basich  Bros.,  Torrance,  $399,224.20 
(E>)  Oswald  Bros..  Los  Angeles.  $442.- 

219.50. 

(A)  (B)  (C)  (D) 

(  1) $  70.00  $550.00  $250.00  »  86.00 

(  2) 1.71    1.25    1.75    2.15 

(  3) 2.00    2.50    4.00    2.30 

<  4) 005    .02     .015    .005 

(  6) 40.00       20.00       17.60         6.00 

(  6) 042         .05  .06  .055 

(   7) 20.00       22.00       15.00       22.00 

(  8) 14.00       15.00       25.00       15.50 

(   9) 1.00         1.10         1.50         1.25 

(10) 2.50         2.55         3.00         2.85 

(XI) 3.50         3.30         5.00         3.55 

(12) 4.50         4.75         6.50         5.35 

(13) 6.00         6.00         7.00         6.50 

(14) 20.00       15.00       25.00       18.00 

(15) 20.00       30.00       20.00       22.00 

(16) 12.00       28.50       15.00       20.00 

(17) 07  .14  .085         .OS 

(18)  1.00         2.5(1         ;.00         1.50 


CONTRACT  AWARDED 
(lAKLANI).  Cal.— Kansomc  Co..  4030 
Hollis  St..  Bmeryville,  at  $16,320.12 
awarded  contract  by  the  Oakland  City 
Council,  for  the  improvement  and 
widening  of  Telegraph  Ave.,  between 
4"lh   and   51st   Streets. 

CONTRACT    AWARDED 

OAKLAND,  Cal.— Ileatey-Moore  Co.. 
:m4  High  St..  Oakland,  at  $8979.21 
awarded  contract  by  the  Oakland  City 
Council  for  the  improvement  of  Twen- 
tj-second  Street,  between  Cypress 
and   Adeline  Streets. 

LOW    BIDDER 

LAKE  COUNTY.  Cal.— Smith  Bros. 
Co..  1636  B  St..  Eureka,  at  $2713.55 
submitted  low  bid  to  the  Division  of 
Highways.  J.  W.  Vickrey.  District  ESl- 
gineer.  Eureka,  for  construction  of 
two  standard  timber  ca*tle  passes  in 
Lake  County,  between  Upper  Lake 
and    Sw¥et    Hollow    Summit. 


BIDS    WANTED 

NAVAJO   COUNTY.    Arizona.— Until 
January  3.   2   P.    M.,    bids  will  be   re- 
reived  by  the  Arizona  State  Highway 
Commission,     Phoenix,     for     highway 
construction  on  Holbrook   -  St.  J"ohn.s 
Highway,    WPH    42;    AFE    262.      The 
work,  which  is  to  begin  about  6  mile.s 
southeast     of     Holbrook     and     extend 
easterly  approximately  9.6  miles,  con- 
sists of  grading,  draining  and  surfac- 
ing with  select  material  and  is  to  be 
completed  on  or  before  Sept.  30.  1936. 
The  principal  items  are: 
15.800  c.y.  rdwy.  excav.; 
4.900  c.y.   drainage  excav.; 

750  c.y.   struc.   excav.; 
32,700  sta.   yds.  overhaul: 
134,600  c.y.   imported  borrow; 
67,900  c.y.    mi.    imported    borrow; 
44,400  c.y.    select  material.   CIP; 

470  c.y.  Class  A  concrete: 
41.400  lbs.    reinf.   steel; 

988  l.f.  CMP  (3  sizes); 
11.000  l.f.  grader  ditches; 
450  M.    gals,    sprinkling; 
400  hours  rolling; 
1.000  sq.  yds.  salvaging  and  relaying 

old  oil  mix  and  ABC. 
Plans  may  be  obtained  from  the  of- 
fice of  T.  S.  O'Connell.  State  Highway 
Engineer.  Certified  or  cashier's  check 
for  5%.  Funds  in  the  sum  of  $135.- 
000  have  been  programmed  for  the 
construction  of  this  project. 

CONTRACT  AWARDED 

MODOC  COUNTY,  Cal.— C.  F.  Fred- 
r-ricksen  &  Sons.  Lower  Lake,  at  $79.- 
235.40  awarded  contract  by  the  State 
Highway  Commission.  Sacramento,  tor 
;ibout  11.8  miles  grading  and  applying 
penetration  oil  treatment  in  Modoc 
County,  between  2'/i  miles  west  of  Ce- 
darville  and   the   Nevada  State  Line. 

CONTRACT  AWARDED 

SAN  BERNARDINO  COUNTY,  Cal. 
— Dimmitt  &  Taylor,  815  E  59th  St.. 
Los  Angeles,  at  $62,278.60  awarded  a 
'Ontract  by  the  State  Highway  Com- 
mission. Sacramento,  for  about  2.7 
miles  grading  and  treating  with  liquid 
asphalt  and  constructing  a  timber  pile 
trestle  in  San  Bernardino  County  be- 
tween the  Los  Angeles  county  line 
apd  Pipe  Line  Avenue. 

CONTRACT  AWARDED 

LOS  ANGELES  COUNTY.  Cal.~H. 
E.  Campbell,  711  Central  Bldg..  Los 
.\ngeles.  at  .$61,182  awarded  contract 
by  the  State  Highway  Commission  at 
Sacramento,  for  about  2.5  miles  of 
grading  and  constructing  a  timber 
bridge  in  Los  Angeles  county,  on  Som- 
erset Avenue  between  Spring  Street 
and  Hathaway  Avenue. 

CONTRACT  AWARDED 

VENTURA  COUNTY.  Cal— Oswald 
Bro."..    366    E.    6Sth    St.,    Los    Angeles. 


at  $51,208.90  awarded  contract  by  the 
State  Highway  Commission.  Sacra- 
mento, for  about  5.9  miles  grading  and 
surfacing  with  plant-mixed  surfacing 
In  Ventura  County,  between  Somls  ana 
Saticoy. 

COMPLETE  BID  LISTING 

LAKE  COUNTY.  Cal.— Smith  Bros. 
Co..  lG3i;  B  St..  Eureka,  at  $2,713.55, 
as  previously  reported,  submitted  low 
bid  to  the  Division  of  Highways,  J. 
W.  Vickrey.  District  Engineer.  Eure- 
ka, for  construction  of  two  standard 
timber  cattle  passes  in  Lake  County 
between  Upper  Lake  and  Sweet  Hol- 
low Summit. 

The  work  Involves: 

(1)  425  c.y.  structure  excavation; 

(2)  16.5   MBM  n-dwood   timber,   select 

all-heart; 

(3)  12    MBM    redwood    timber,    dense. 

select,  all-heart. 
Total  bids  were: 

(A)  Smith  Bros.  Co.,  Eureka,  $2713.55. 

(B)  Alfred  T.  Howe.  Santa  Rosa,  $4,- 
745.00. 

Unit  bids  follow: 

(A)  (B) 

(1) $     .40  $     2.50 

(2) SS.70  125.00 

(3) 90.00  135.00 

Bids  held  under  adv 


BIDS  WANTED 

MENDOCINO  COUNTY.  Cal.— Un- 
til January  7.  2  P.  M..  bids  will  be  re- 
ceived by  the  Division  of  Highways. 
J.  W.  Vickrey,  District  Engineer,  646 
W.  Wabash  Ave.,  Eureka,  for  about 
0.2  mile  widening  existing  highway 
and  surfacing  with  river  run  gravel, 
placing  corrugated  metal  culverts  and 
drop  inlets,  in  Mendocino  County, 
near  Lane's  Redwood  Flat. 

Plans  and  specifications  obtainable 
from  the  above  office.       • 


CONTRACT  AWARDED 

OAKLAND.  Alameda  Co..  Cal.— Lee 
J.  Ininiel,  1031  Evelyn  St..  Berkeley, 
at  $49,112.15  awarded  contract  by  the 
Oakland  City  Council  for  the  improve- 
ment of  Eighth  Street  between  Fallon 
and  C.vpress  Streets. 


CONTRACT   AWARDED 

OAKLAND.  Cal.— Lee  J.  Inimel.  1031 
Evelyn  St..  Berkeley,  at  $31,440.94  was 
awarded  contract  by  the  Oakland  City 
Council  for  the  improvement  of  Grove 
Street    between    First    and    San    Pablo 


CONTRACTS   AWARDED 

S-TATE  OF  WASHINGTON  —  Con- 
tracts for  highway  construction,  for 
which  l)ids  were  opened  on  the  dates 
nhown.  have  been  awarded  by  L.  V. 
Murrow,  Director  of  Highways.  Olym- 
pia.    as   follows: 

Bids  opened  December  20: 

Grays  Harbor  County:  2.  Grading 
and  surfacing  with  crushed  stone 
about  4.7  miles  of  State  Road  No.  9. 
Malone  to  Elma.  involving  about  8 
acres  of  clearing.  86.510  cubic  yards 
of  excavation.  7,710  cubic  yards  of  se- 
lected roadway  borrow.  12.260  cubic 
yards  of  crushed  stone  surfacing,  31 
cubic  yards  of  concrete,  2,020  linear 
feet   of  pipe  culverts  and  other  items. 

Awarded  R.  O.  Dail  and  Warren 
Bros..    Aberdeen,   $55,87X1. 

Clallam  County:  3.  Grading,  drain- 
ing and  surfacing  with  crushed  stone 
about  5.6  miles  of  State  Road  No.  9. 
Sequim  to  BIyn.  involving  about  36 
acres  of  clearing.  165.220  cubic  yards 
of  excavation.  18.260  cubic  yards  of 
crushed  stone.  99  cubic  yards  of  con- 
crete. 4400  linear  feet  of  pipe  culverts 
and   other   Hems. 

...Awarded    Walker    Constr.    Co.,    4540 
S.    Adams    St.,    Tacoma,   $98,895. 

Garfield  County:  4.  Grading  and 
constructing  a  treated  timber  trestle 
on  about  1.3  miles  of  county  road. 
Lower  Deadman  Road,  involving  about 
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15.880  cubic  yards  of  excavation,  St 
M.B.M.  o(  timber  and  lumber 
(treated),  1  M.B.M.  of  timber  and 
lumber  (untreated),  21G  linear  feet  of 
pipe   culverts  and   other  items. 

Awarded  Walker  Constr.  Co.,  4540 
St.,   Spokane,  $5881. 

Bids  opened  December  17; 

Aeotin  County:  Grading  and  sur- 
facing with  crushed  stone  about  0.9 
miles  of  State  Road  No.  3,  Clarkston 
West,   Section   1. 

Awarded  G.  D.  Lyon  &  Co.,  Hutton 
BIdg.,    Spokane,    $33,910. 

Jefferson  County:  Grading  and  sur- 
facing with  crushed  stone  about  1.0 
miles  of  county  road.  Quilcene  Vi- 
cinity. 

Awarded  Allen  &  Govan,  Olympia, 
$9693, 

Franklin  County:  Grading  and  sur- 
facing with  crushed  stone  on  about 
2.7  miles  of  County  Road.  Mesa  to 
Kahlotus. 

Awarded  C.  E.  Oneal  Co.,  Inc.,  Stev- 
enson,  $8179. 


BIDS  OPENED 

SAN  JOSE.  Santa  Clara  Co..  Cal.— 
Union  Paving  Co.,  624  Call  Bldg.,  San 
Francisco,  at  $27,908.34  submitted  low 
bid  to  the  San  Jose  City  Council.  John 
J.  Lynch.  City  Clerk,  December  23. 
for  resurfacing  of  So.  Market  St.  and 
of  South  First  St.,  to  the  City  limits. 

The  work  involves: 

(1)  4040   tons  2-in.   asphaltic  concrete 

gravel    surface: 

(2)  304    tons    1-in.    to    3-in.    asphaltic 

concrete    leveling    course; 

(3)  35.302  sq.   yds.   existing  pavement 

base  to  be  treated  with  asphaltic 
paint  binder; 

(4)  One  Portland  cement  concrete  in- 

let  for  17-in.   grate; 
(6)  14  lin.  ft.  8-in.  vitriHed  pipe  drain 

(6)  317.714     sq.     ft.     existing     asphalt 

surface  only,   to  be  removed: 

(7)  (Alt.    to    Item    3)    35.302    sq.    yds. 

existing    pavement    base    to    be 
treated   with    emulsified   asphal- 
tic paint  binder. 
Total  bids  follow: 

(A)  Union  Paving  Co..  San  Francisco, 

$27,908.34. 

(B)  A.  J.  Raisch.  San  Jose.  $28,880.04. 
Unit  bids  follow: 

(A>  (B) 

(1) $  4.50         $  4.75 

(2) 4.50  4.20 

(3) .03  .015 

(4) _ _      40.00  40.00 

(5) .50  1.00 

(6) _ 02  .022 

(7) _ 03  .017 

No  totals  were  given  on   the  alter- 
nate proposal. 
Bids  held  under  advisement 


BIDS   OPENED 

STATE  OF  WASHINGTON— Bids  on 
two  projects  were  opened  and  held  un- 
der advisement  by  L.  V.  Murrow,  En- 
rector  of  Highways.  Olympia,  Dec.  20. 

The  projects  were 

Spokane  County:  Paving  with  Port- 
land cement  concrete  on  about  0.5  mi. 
of  city  street,  29th  Avenue  between 
Grand  Bl\-d.  and  Perry  St.  in  the  City 
of  Spokane. 

Low  Bidder— Chas.  A.  Power,  E  27 
Sth,  Spokane,  $23,211. 

Spokane  County:  Paving  with  Port- 
land cement  concrete  on  about  0.7  mi. 
of  city  street.  Napa  S'treet  between 
Trent  Ave.  and  Mission  Ave.  in  the 
City  of  Spokane. 

Low  Bidder— Chas.  A.  Power.  E  .27 
Sth.   Spokane.   $35.29r.. 

COMPLETE- BIO  LISTING 

KERN  CO.,  Cal— Oilfields  Trucking 
Co.,  Box  751,  Bakerfifield,  a  $5,215,  at 
previously  reported,  submitted  low  bid 
to  the  Division  of  Highways,  S.  W. 
Lowden.  District  Engineer,  Bishop,  for 
applying  road-mix  surface  treatment 
on  about  five  miles  in  Kern  County, 
between  2  miles  southwest  of  Searles 
and  Rademacher,  involving: 


LOS  ANGELES  CO. — Soto  St.  Undercrossing — SUte 


LOS  ANGELES  COUNTY,  C^l.— 
riscar  Oberg.  150  N.  Vista  St.,  Los 
Angels,  at  $154,942.70.  as  previously 
reported,  submitted  low  bid  to  the 
State  Highway  Engineer.  State  BIdg.. 
Los  Angeles,  for  construction  of  an 
undergrade  crossing  under  the  tracks 
of  the  Union  Pacifies  Railroad  at 
Sxjto  Street  in  the  City  of  Los  An- 
geles, consisting  of  reinforced  con- 
crete abutments  on  timber  pile  foun- 
dations with  steel  superstructure;  and 
grading  and  paving  with  Portland  ce- 
ment concrete  approximately  0.22  mile 
of   roadway. 

The   work    involves: 
(  1)  12  sta.  clearing  and  grubbing; 
(  2)   74  M.  gals,  water; 
(  3)  38,000  c.y.  rdwy.  excav.; 
(   4)  7.200  c.y.  struc.  excav.; 
I   5)  7.500  sq.  yds.  subgrade  for  pave.; 
(   6)  12  sta.  finishing  rdwy.; 
(  7)  90  tons  asphalt  concrete; 
(  S>   1.400    c.y.    Class    A    Portland   ce- 
ment   concrete    (pavement): 
(  9)   100.000  lbs.  bar  reinf.  steel: 

(10)  1.900  sq.   yds.   welded  mesh  rein- 

forcement; 

(11)  1.950   each  pavement  dowels; 

(12)  2.400    c.y.    Class   A    Portland    ce- 

ment concrete   (struc); 

(13)  410  c.y.  Class  A  Portland  cement 

concrete  (slope  paving): 

(14)  S75.000  lbs.  structural  steel; 

(15)  7.320  l.f.  furnisnlng  treated  Doug- 

las fir  piles,  including  teet  piles; 

(16)  480  each  drivfng  do 


(17)  S90  l.f.  27- 
(IS)  60  l.f.  21-i 
(19)    114  l.f.   18- 


■inf.  concrete  pipe; 
do; 


(20)  396   l.f.   12-in.  do; 

(21)  36  l.f.   10-in.   vit.  clay  pipe; 

(22)  574   l.f.   8-in.  do; 

(23)  100  l.f.  8-in.  do  (extra  strength): 

(24)  400  l.f.  6-in.  vit.  clay  pipe: 

(25)  450  l.f.  4-in.  cast  iron  pipe: 

(26)  250  c.y.  Class  A  Portland   cement 

concrete    (curbs,    gutters,    side- 
walk); 

(27)  146  l.f.  pipe  handrail: 

(28)  1,120  c.y.  existing  concrete  to  be 

removed  and  disposed  of: 

(29)  1  each  sewer  manhole  (with  sal- 

vaged flusher): 

(30)  1  each  sewer  manhole  (drop  type) 

(31)  1    each    reconstruct    sewer    man- 

hole (offset  type); 

(32)  1  do   (drop  type); 

(33)  2,400  l.f.  2-in.  conduit: 

(34)  5     800  lbs.  misc.  iron  and  steel: 

(35)  1  lot  misc.   items  of  work. 
Unit  bids  next  issue. 

Total   bids  follow; 

(A)  Oscar  Oberg.  Los  Angeles.  $154.- 

942.70. 

(B)  Griffith   Co..    Los   Angeles,    $156,- 

284.60. 

(C)  T.  A.  Allen  Con.str.  Co.,  Los  An- 

geles.   $156,691.30. 

(D)  Basich    Bros..      Torrance.      $159,- 

634.50. 

(E)  Herbert    M.    Baruch    Corp..    Ltd., 

Los  Angeles,  $172,109. 

(F)  Merritt-CThapman    &    Scott   Corp., 

San    Pedro,    $179,164.40. 

(G)  C^rlo    Bongiovanni    Constr.    Co., 

Los  Angeles,  $189,990. 
(H)  R.    E.    Campbell.      Los     Angeles, 
$193,311.90. 
Unit  bids  follow: 


(  1)-- 

(  2).. 

(  3).- 

(  4).. 


(  9).. 
(10).. 
(11).. 
(12).. 
(13).. 
(14).. 
(15).. 
(16).. 
(17).. 
(IS).. 
(19).. 
(20).. 
(21).. 
(22).. 
(23)-. 
(24).. 


(A)  (B)  (C) 

$     6.00  $  10.00  $  10.00  $ 
.80         1.00  .60 


25.00 
5.30 
7.50 
.038 


10.00 
13.00 
.0785 
.65 

6.67 

7.00 

3.60 

3.20 

2.20 

I.OO 


(D) 

25.00  $ 
1.00 


(B)  (F)  (G) 

5.00  $  10.00  $  10.00 
1.50         1.50         2.00 


(H) 
t     5.00 
2.01) 


10.00 
4.00 
9.30 


1.00 
5.70 
9.12 
4.02 


10.00 
6.00 
11.00 
.0406 


(31).. 
(32).. 
(33).. 
(34).. 


6.80 
5.10 
3.30 
3.10 
2.35 
1.10 


139.00 
128.00 
200.00 
25.00 


.06 
.60 
10.00 
4.00 
3.00 
3.00 
2.00 
.70 
.60 


1.00 
14.00 
4.00 
2.50 
100.00 
75.00 
50.00 
20.00 


7.00 
4.50 
3.50 


15.53 
14.90 
.0744 
.63 
15.00 
4.85 
2.90 
2.70 


15.00 
14.00 
.0725 


150.00 
150.00 
150.00 
25.00 


.72 
.47 
1.20 
13.00 
3.50 
2.70 
75.00 


6.00 
5.50 
4.00 
3.50 
1.50 
1.25 


16.00 

5.00 

2.00 

150.00 


125.00     120.00     100.00     150.00 


1.35 
14.60 
4.00 
2.50 
130.00 
112.00 
78.00 
68.00 


800.00     700.00     450.00     500.00     296.70  1031.00 


COLUSA  COUNTY  —  Demolishing  Bridges 


590.00      857.00 

-  (State) 


COLUSA  COUNTY,  Cal.— M.  A.  Jen- 
kins. 3560  Y  St..  Sacramento,  at  $2,888 
submitted  low  bid  to  the  Division  of 
Highways,  C.  H.  'Whltmore,  District 
Engineer,  Marysville,  for  removing 
and  disposing  of  portions  of  four  ex- 
isting concrete  bridges  in  Colusa  Co., 


betv 
boundary. 


Willi; 


Class    A    Portland    cemeni 
place  (structures): 
(3)  320  l.f.  laminated  guard  railing  in 
place. 
Total  bidjs  follow: 

(A)  M.  A.  Jenkins.  Sacramento  ..$2.S8S 

(B)  F.  H.  Nielson.  Orland _  3.740 


J 


and    the    northerly    ,c,  l    f.  Piazza,  San  Jose 3.881 

ID)   Geo.   Pollock.   Sacramento 5,990 

'(E)  Hemstreet  &  Bell,  Marysville  6.980 
I  (F)  Nelson  H.  Chick.  Berkeley...  7,570 
(Gl  M.  B.  McGowan,  Inc.,  S.  F._  8.645 
I      Unit  bids  follow: 


(A) 

(1) $2288.00 

(2) 40.00 

1.25 


Bids  held  under  advisement. 


(B)            (C>  (D)  (E)  (F)              (H) 

$3200.00  $3276.00  $5200.00  $6300.00  $7100.00  $7880.00 

26.00           25.00  30.00  40.00  30.00           25.00 

1.30             1.50  2.00  1.50  1.00              2.00 


I 
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nd 


Bakoislield  (1) 
CD 


11)  2M    Ions   liquid    asphalt.    SC-2, 

place; 
U)  o.i    miles    preparing,    mixing 
shaping  roadbed. 
Complete   liids   rollow 
oimelds  TriKklng 
$11:   (2)   $735;  total.  $5,215. 

A.  S.  VInnell  Co..  Lob  Angel 
$11.50;  (2)  $495;  total,  M.008. 

Basioh    Bros..    Torrance:    (1)    $12.50; 

12)  $475;   total.  $6,190. 

COMPLETE   BID   LISTING 

.MKNDOCl.N'o  CuUNTY.  Cal.— Smith 
lJrr,s.  Co..  IfSB  B  St..  Eureka,  at  $1.- 
723,  as  previously  reported,  submitted 
low  bid  to  the  t'ivision  of  Highways, 
J.  W.  Vickrey.  District  Kngim-er.  Eu- 
reka, for  the  construction  of  a  stand- 
ard timber  cattle  pass  In  Mendocino 
County  between  Hopland  and  Ukiah. 
at  Station  72. 

Bids  were  taJien  as  follows: 
(I)  425   c.y.   structure   excavation; 
(2/    11.5   MBM   rtdwood   limber,   select. 

all-heart; 
(3)  5  MBM  redwood  timber,  dense,  se- 
lect, all-heart. 

Total  bids  were: 

(A)  Smith    Bros.    Co.,    Eureka.    51.723. 

(B)  Alfred  T.  Howe,  Santa  Rosa,  $3,- 
162.50. 

Unit  bids  follow: 


(A) 
J    1.00 
77.00 
82.50 
r  advisem 

(B) 
$   1.50 

150.00 

16000 

held 

unde 

;nt. 

shop. 


CONTRACT    AWARDED 

KUTTK  CO..  Calif.— E.  B. 
oriand,  at  $17,092.75  awarded 
by  the  State  Highway  Commission  .-<.t 
Sarranif-nto  for  aboyt  2.9  miles  grad- 
ing and  surfacing  with  untreated 
crushed  gravel  or  stone  in*  Butte  Co. 
between  3.4  miles  east  of  Butte  Creek 
and  Cherokee  Canal. 


CONTRACT   AWARDED 

.•^ACRA.MEXTO  COUNTY.  Cal.— A. 
Tcithert  &  Son,  Inc..  P.  O.  Box  1113, 
Sacramento.,  at  $131,857.80  awarded 
contract  by  the  State  Highway  Com- 
mission. Sacramento,  for  about  16.4 
miles  grailing,  widening  existing  pave- 
ment W'ith  crusher  run  base,  and  re- 
surfacing portions; with  plant  -  mixed 
surface     in     Sacramento    County     be- 


Walnut    Gi 


and   Freeport. 


CONTRACT   AWARDED 

PLACER  COUNTY.. Cal.— Hemstreet 
&  Bell.  501  lllh  St..  P.  O.  Box  550, 
Marysville.  at  $28.13.U3U  4iwarded  con- 
tract by  State  Highway  Commission, 
.Sacramento,  for  about  1.5  miles  grad- 
ing, a  portion  to  be  surfaced  with 
crusher  run  base,  and  seal  coat  ap- 
plied, in  Placer  County,  at  various  lo- 
cations, between  Lincoln  and  New- 
caftle. 


CONTRACT   AWARDED 

CALAVERAS  COUNTY.  Calif.— Bia- 
.-iOtti-Willard  &  Biasotti,  40  W.  Clay 
St..  Stockton,  and  Rocca  &  Co.,  Box 
444,  San  Rafael,  jointly,  at  $146,939 
awarded  contract  by  hte  State  High- 
way Commission.  Sacramento,  for 
about  1.8  miles  grading  and  construct- 
ing a  reinforced  concrete  bridge  in 
Calaveras  County  between  the  South 
Fork  of  Mok.'lumne  River  and  Her- 
lier|-.<.  Ranch. 

CONTRACT   AWARDED 

TULARE  CO..  Cal. —Union  Pavin- 
IV,..  S24  Call  BIdg.,  San  Francisco,  at 
S147,'r71.90  awarded  contract  by  Stale 
Highway  Commission.  Sacramento,  for 
about  6.6  miles  grading,  surfacing 
portions  with  crusher  run  base  and 
road-mix  surfacing,  and  treating  por- 
tions with  liquid  asphalt  by  the  poail- 
mix  method,  in  Tulare  County,  be- 
tween  Yokohl   and   one   mile  north   of 


COMPLETE    BID    LISTING 

NAVAJO  COUNTY.  Arizona— H.  .1. 
Hagen,  filobi:.  Ariz.,  at  $174,486.41  (al- 
ternate bid,  $173,340.79)  as  previously 
reported,  submitted  low  bid  to  the 
.Vrlzona  State  Highway  Commission. 
Phoenix,  December  10.  for  highway 
constru.tlon  on  the  Globe  -  Sprlnger- 
vllle  Highway.  F.A.    10!-D.   AFE   0059. 

The  work,  which  is  to  begin  about 
3.8  miles  northeast  of  the  Gila-Navajo 
county  line  and  is  to  extend  north- 
easterly   about    3.2    miles,    consists    of 


grading    a 
completed  < 

The  othei 

I'ackard 
Ariz..  $184.1 
861.07. 

Lee  Moor 
$189,068.75; 

Geo.   W. 
lernale  bid 

O.    F.    Fi 
$218,305.15: 


d  draining,  and  Is  to  be 
in  or  before  Dec.  31.  1936. 
r  bids  were: 

Contracting  Co.,  Phoenix. 
961.29;  alternate  bid,  $183,- 

Contr.  Co..  El  Pajio.  Texas 
alternate  bid,  $190,509.72, 
Orr.    EI    Paso.   $197,000;   al- 

not  totaled. 
sher   Const.    Co..    Phoenix, 
alternate   bid.    $214,852.15. 


LOS  ANGELES  CO Figueroa  St.  OvercroMing — State 


LOS  ANGELES  COUNTY,  Calif.— 
Clinton  Const.  Co.,  541  S.  Spring  St.. 
Los  Angeles,  at  $578,420,  as  previously 
reported,  submitted  low  bid  to  State 
Highivay  Engineer,  State  BIdg..  Los 
Angeles,  for  construction  of  an  over- 
head crossing  over  the  tracks  of  the 
Southern  Pacific  Railroad  and  the  Los 
Angeles  Railway  at  Figueroa  St.  in 
Los  Angeles,  consisting  of  one  127-ft., 
one  200-ft.  and  one  103-ft.  steel  plate 
girder  span,  and  five  75-ft.  concrete 
girder  spans  on  concrete  piers  and 
abutments,  and  grading  and  paving 
with  asphalt  concrete  pavement  ap- 
proximately 0.23  miles  of  roadway. 

The  work   involves; 
(  1)   9  stations  clearing  and  grubbing; 
(  2)   1200  M.   gals,  water: 
(  3)  14.000  cu.  yds.  rdwy.  excav..   un- 

class.: 
(  4)  23.000  cu.  yds.  struc.  excavation; 
(   5)   45.000   cu.    yds.    imported    borrow; 
<   6)   3100   cu.    yds.    selected    material; 
(   7)  6300  sq.   yds.   subgrade  for  pave- 
ment; 
(  S)  9  stations  finishing  roadway; 
(   91  2200   tons  asphalt  concrete    (base 
and  leveling  course); 

(10)  1600  tons  asphalt  concrete   (Type 

A  surface) ; 

(11)  5000  sq.   yds.  asph.   paint  binder; 

(12)  2810    cu.    yds.    Class    A    Portland 

cement  concrete  (footing  blocks) 

(13)  11.600   cu.   yds.    Class    A    Portland 

cement  cone,    (structure): 

(14)  130    cu.     yds.     Class    F    Portland 

cem.  cone,   (railing): 

(15)  1.430.000   lbs.   bar  reinf.    steel; 

(16)  880.000      lbs.      structural      silicon 

steel: 

(17)  710.000      lbs.      structural      carbon 

steel; 
(IS)  34.000  lbs.  special  cast  steel; 

(A)  (B) 

(  1) $  36.01)  $   15.00 

(  2)          .60  -75 

(  3)             36  .30 

(  4)             2.80  2.60 

(  5) 4.S  .35 

(  6) - 84  1.2o  . 


(10)   12.700  lbs.  cast  steel; 

(20)  900  lbs.  misc.  iron  and  steel; 

(21)  4400    lln.    ft.    furnishing   concrete 

piles,   including  test  piles; 

(22)  216  each  driving  cone,  piles.    In- 

cluding lest  piles; 

(23)  6100  lln.  ft.  furnishing  steel  sheet 

piles,   including  test  piles; 

(24)  270  each  driving  steel  sheet  piles. 

including   lest   piles; 

(25)  800  cu.  yds.  Class  A  Portland  ce- 

ment concrete  (slope  paving  and 
aprons) ; 

(26)  1S4   lin.   ft.   18-in.   standard   reinf. 

concrete  pipe; 

(27)  46    lin.    ft.    18-in.    extra    strength 

reinf.  concrete  pipe; 

(28)  155  lln.  ft.  18-in.  CMP: 

(29)  270      cu.    yds.    Class      A   Portland 

cement  concrete   (curbs,   gutters 
and  sidewalks); 

(30)  1900  lin.   ft.   traffic  stripe; 

(31)  300  cu.  yds.  cone,  to  be  removed 

and  disposed  of; 

(32)  500  lin.   ft.   2-in.  conduit; 

(33)  355  lin.  ft.  18-in.  cast  iron  pipe: 

(34)  14  lin.  ft.  24-in.  cast  Iron  pipe; 

(35)  3    each   standard   manholes  com- 

plete: 

(36)  1   lot  lighting  equipment; 

(37)  1  lot  miscellaneous  items  of  work 
Total  bids  follow: 

(A)    Clinton  Const.   Co.   of  California, 

Los  Angeles,  $578,420. 
()  Bent  Bros.,   Inc.,  Los  Angeles,  $620, 

547.00. 

(C)  Mittrv  Bros.  Const.  Co.,  Los  An- 
geles."$627.253.00. 

(D)  C.  W.  Calletti  &  Co.,  San  Rafael, 
$632,860.00. 

(E)  Griffith    Co..    L06    Angeles,    $646,- 
061.00. 


Total  bids  follow: 


(D) 
$  50.00 
1.50 


(E) 
10.00 
1.00 


.18 


.12 


1  , 

10.00 

15.00 

10.00 

2.00 

2.60 

2.50 

3.00 

3.50 

3.40 

3.00 

2.75 

3.50 

4.00 

.02 

.04 

.02 

7.60 

6.50 
21.60 

8.50 
18.60 

9.60 
16.10 

10.00 

(13) 

68.00 

70.00 
.0375 

70.00 
.04 

40.00 
.042 

40.00 

.04 

.04 

.094 

.09 
.OS 
.15 
.14 
.15 
1.75 
20.00 

.09 
.08 
.15 
.24 
.10 
1.50 
20.00 

.11 
.09 
.16 
.15 

.25 
2.00 

25.00 

.079 

(18) 

.156 
.147 

.15 

.11 

1.36 

(23) 

1.2S 
6.00 

1.25 
4.00 
10.00 

2.50 

9.00 
12.00 
4.00 

1.25 
10.50 
12.50 

2.00 

1.02 
S.OO 

9.00 

3.00 

3.00 

4.35 

3.00 

4..J0 

2.ei' 

2.00 

3.00 

3.0C- 

15.00 

12.10 

12.50 

14.00 

(-•Ill 

.33 

.35 

.18 

.20 

.35 

("1  1 

4.00 

2.00 

1.50 

5.00 

(""  1 

.60 

.60 

.50 

.50 

( ■"'  i 

10.00 

12.00 

4.00 

5.00 

^ 

20.00 

7.00 

10.00 

'■^.  ' 

90.00 

100.00 

125.00 

(3fi)      , 

9200.00 

9500.00 

8000.00 

10,000.00 

.       1300. n« 

7.10.00 

4000.00 

SOO.tIO 

3000.00 
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BIDS  OPENED 

SANTA  CRUZ  CO..  Cal.— Lord  and 
Bishop.  Native  Sons  Bldg..  Sacramen- 
to, at  JJiJ.S35.75  submitted  low  bid  to 
the  State  Highway  Commission.  Sac- 
i-amento,  for  about  0.5  mile  of  grading, 
surfacing  with  bituminous  macadam 
on  crusher  run  base,  and  constructing 
two  bridges  in  Santa  Cruz  County  thru 
the  town  of  Ben  Lomond. 

The  worli   involves: 
t  1)  Clearing    and    grubbing    rlght-of- 

(  2)  35  M.'  gals  water: 

(  3)  500  cu.  yds.  stripping; 

t  4)  3000  eu.  yds.  roadway  excavation 
unclass. ; 

(  5)  870   cu.   yds.    structure   excav.; 

t  6)  2200  tons  crusher  run  base; 

(  7)  600  tons  broken  stone  (bitumi- 
nous macadam); 

(  8)  28  tons  liquid  asphalt  90-95  (bi- 
tuminous macadam); 

I  9)  3  tons  liquid  asphalt  SC-IA 
(shoulders); 

(10)  2     tons       liquid       asphalt       SC-2 

(shoulders) ; 

(11)  56.350  lbs.   bar  reinf.  steel; 

(12)  82  cu,  yds.   Class  A   Portland   ce- 


yds 


(str 


(14)   315  cu.  yds.  Class  A  Portland  ce- 
ment cone,   (light  weight  deck); 
(16)  260.000  lbs.  structural  steel; 

(16)  5000  lbs.  cast  steel; 

(17)  37  MFBM  Redwood  timber,  dense 

select  all  heart  structural  grade; 

(18)  15  MFBM  Redwood  timber,  select 

all  heart,  structural  grade; 

(19)  960    lin.     ft.    furnishing    Redwood 

piles,    including   test    piles; 

(20)  48    each    driving    Redwood    piles. 

including  test  piles; 

(21)  320  lin.  ft.  16-in.  CMP; 

(22)  24  lin.  ft.  24-in.  stand,  reinf.  con- 

crete pipe; 

(23)  170   lin.    ft.    exist.   CMP   to  be   re- 

moved and  relaid; 

(24)  2   each    exist,    bridges    to   be    re- 

moved; 

(25)  1   only  detour  bridge; 
(2fi)  1  lot  misc.  items  of  work. 

Total  bids  follow: 

(A)  Ix)rd  &  Bishop,  Sacramento,  $65,- 
835.75. 

(B)  Peninsula   Paving  Co..   San  Fran- 
cisco,  $61,677.00. 

Unit  bids  follow: 

(A)  (B) 

(   1) $  300.00  $  300.00 

(  2) 2.00  3.00 

(   3) 50  ..SO 

(   4) .50  .60 

I   6) 1.60  1.50 

(   6) _ 2.50  2.51) 

(  7) 3.00  4.60 

(   8) 20.00  30.00 

(  9) 25.00  60.00 

(10) 25.00  60.00 

(11) 045  .00 

(12) 15.00  20.00 

(13) 20.00  20.00 

(14) 25.00  25.00 

(16) 068  .07 

(16) 15  .15 

(17) S6.00  105.00 

(18) 80.00  106.00 

(19) 50  .60 

(20) 25.00  30.00 

(21) 1.50  1.60 

(22) 2.50  6.00 

(23). 1.00  .50 

(24) 400.00  600.00 

(25) 1700.00  2500.00 

(26) 500.00  600.0(1 


CONTRACT   AWARDED 


ORANGE  COUNTY.   Calif. 
Oil  Co.,  916  Adobe  St..  Los  Angele 


$6,681   awarded 

contr 

Rct 

hv 

he    State 

Highway  Comn. 

ssion 

Sa 

cran 

lento,  for 

about   one  mile 

grad 

ng 

and 

applying 

road-rojx    surfa 

ce    treatr 

nent 

in    City 

of   Orange,    on 

Bata 

via 

St. 

between 

Walnut  Ave.  an 

d  La 

Veta  A 

vs. 

CONTRACT   AWARDED 

EL  CERRITO.  Contra  Oosta  Co.. 
Calif, —Independent  Const.  Co.,  Ltd., 
foot  of  47th  Ave..  Oakland,  at  $4,299.67 
(natural  rock  asphalt)  awarded  con- 
tract by  the  El  Cerrito  City  Council 
for  the  improvement  of  Cutting  B\vA. 
in  EI  Cerrito  to  the  westerly  line  of 
San  Pablo  Avenue. 

CONTRACT  AWARDED 

SAN  BERN.\RDrNO  COUNTY,  Cal. 
Geo.  J.  Bock  Co.,  1120  N  Las  Pamlas 
Ave.,  Los  Angeles,  at  $80,512  award- 
id  contract  by  State  Highway  Com- 
mission, Sacramento,  for  about  2.5  mi, 
grading  and  applying  road-mix  sur- 
face treatment  in  San  Bernardino  Co. 
between  one  mile  northwest  of  Lake 
.Arrowhead  and  Lake  Arrowhead  Dam. 


CONTRACT  AWARDED 

SAN  BERNARDINO  COUNTY,  Cal. 
— Basich  Bros.,  20550  Normandie  Ave.. 
Torrance,  at  $130,917.60  awarded  con- 
tract by  the  State  Highway  Commis- 
sion. Sacramento,  for  4,7  miles  grad- 
ing and  applying  road  -  mix  surface 
treatment  in  San  Bernardino  County, 
lietween  the  westerly  boundary  and 
Route   59. 


CONTRACT   AWARDED 

INYO  COUNTY'.  Cal.— Basich  Bros,, 
20550  Normandie  Ave..  Torrance,  at 
$16,973  awarded  contract  by  the  State 
Highway  Commission,  Sacramento,  for 
about  2.6  miles  grading  in  Inyo  Coun- 
ty between  1.8  miles  north  of  Bishep  ■ 
and  1,4  miles  north  of  Laws. 


CONTRACT  AWARDED 

TUOLUMNE  COUNTY,  Cal.— Union 
Paving  Co.,  624  Call  Bldg..  San  Fran- 
cisco, at  $104,233.20  awarded  contract 
by  the  State  Highway  Commission  at 
Sacramento  for  about  3.4  miles  grad- 
ing and  surfacing  with  road-mix  sur- 
facing on  untreated  crushed  gravel  or 
stone  base  in  Tuolumne  County,  be- 
tween Sullivan  Creek  and  3';  miles 
easterly. 


CONTRACT   AWARDED 

STANISLAUS  COUNTY,  Calif.— Pa- 
cific Bridge  Co.,  1114  Balfour  Bldg., 
San  Francisco,  at  $162,973.50  awarded 
contract  by  the  State  Highway  Com- 
mission. Sacramento,  for  about  3.1 
miles  grading,  applying  road-mix  sur- 
face treatment,  and  constructing  a 
bridge  in  Stanislaus  County  between 
River  Road  and  2  miles  west  of  Gates 
Road. 


LOS  ANGELES  CO. — Valley  Blvd.  Overcrossing — State 


LOS  ANGELES  COUNTY.  Calif.— 
Criflith  Co..  502  L.  A.  Railway  Bldg.. 
Los  Angeles,  at  $116,864.70,  as  pre- 
viously reported,  submitted  low  bid  to 
the  State  Highway  Engineer.  State 
Bldg..  Los  Angeles,  for  construction 
of  an  overhead  crossing  over  Valley 
Blvd.  and  the  tracks  of  the  Southern 
Pacific  Railroad  in  the  City  of  Los 
Angeles,  at  Soto  St.,  consisting  of  con- 
crete piers  and  abutments  with  steel 
superstructure  and  approximately  0.62 
mile  of  roadway  to  be  graded  and  pav- 
ed  with  asphalt  concrete  pavement. 

The   work    involves; 
(    1)   15  eta.  clearing  and  grubbing; 
(   2)  220   M.   gals,   water; 
(  3)   23,000  c.y.  rdwy.  excav.,   unclass, 
(  4)  2,500  c.y.  selected  Imported  mate- 
rial; 
(  5)  1.700  c.y.  struc.  excav.; 
(  6)   6.560  sq.  yds.  subgrade  for  pave.; 
(  7)  21  stations  finishing  rdwy.:  i 

(  8)  2.250  tons  asphalt  concrete   (base 
and   leveling  course) ;  [ 

(  9)   1.200  tons  asphalt  concrete   (type 
A  surface): 

(10)  190.000  Ibe.  bar  reinf.  steel; 

(11)  1.650    c.y.    Class    A    Portland    ce- 

ment concrete   (struc); 

(12)  575.000   lbs.    structural    steel; 

(13)  5,760  l.f.  furnishing  treated  Doug- 

las fir  piles,  including  test  piles; 

(14)  164  each  driving  do: 

(15)  290  l.f.   12-in.   standard   reinforced 


concrete  pipe; 

(16)  166  l.f.   4-in.  plain  vit.  clay  pipe; 

(17)  20  tons  gravel: 

(18)  310  c.y.  Class  A  Portland  cement 

concrete    (curbs,    gutters,    slde- 
. walks  and  local  depressions); 

(19)  2,400  sq.  yds.  asph.  paint  binder; 
(201   300  l.f.   curb  armor; 

(21)  3.510  lbs.  curb  bars; 

(22)  1.900  lbs.  misc.  Iron  and  steel; 

(23)  30.000    lbs.    ornamental    iron    rail- 

ing; 
i24)  200   c.y.    concrete   to  be   removed 

and  disposed  of; 
(26)   1  lot  lighting  equipment: 
(26)  1   lot  misc.    items  of  work. 

Total  hWs  follow; 
(A)    Griffith    Co.,    Los    Angeles,    $11«,- 

864.70. 
(Bl  Heuser  &  Garnett,  Glendale,  $126- 
446.50. 

(C)  Merritt-Chapman    &    Scott  Corp.. 
San  Pedro.   $127,021.45. 

(D)  Lynch-Cannon  Engr.  Co.,  Los  An- 
geles.  $128,863.50. 

(E)  Byerts  &  Dunn.  Los  Angeles.  $132- 
177.00. 

(F)  Bent    Bros..    Inc..    Los    Angeles. 
$132,224.50. 

(G)  R.   E.   McKee.   Los  Angeles.   $135.- 
330.10. 

(H)   Atlas  Const.  Co..  and  C.   P.   Roh- 
blns.    Pasadena.   $136,863.00. 


Un 


bids  follow; 


(A) 

(  1) $10.00 

(   2) 1.00 


(B) 


10,00 
3.30 
3.40 


3.00 
.11 
10.00 
3.00 
3.00 
.0425 
18.00 
.075 
.43 


15.00  10.00  10.00 

3.00  3.00  3.5(1 

3.10  3.40  3.50 

.045  .04  .046 

18.00  24.00  17.60 


i 


,10 


(24) >,    ,.         3,00 

(25)   2000.00 

(26) 2000,00 


5.00 

2100.00  2606.00  1 
1800,00  1031.00 


6.00 
500.00  1 
500,0011, 


10.00  8.00 
600.00  1700.00 
iOO.OO  600.00 


4.00 
1936.00 
900.00 


3.00 
ISOO.OO 
800.00 
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BIDS    RECEIVED 

MOHAVE  COUNTY.  Arizona— Bids 
wore  received  by  llie  Bureau  of  Puh- 
lle  Roads.  S07  Sheldon  BldR..  461 
Market  St.,  San  Francisco,  for  fur- 
nishing liquid  asphaltic  road  materials 
for  use,,  on  Sections  A,  B,  C,  D,  and 
E  of  Federal  Lands  Project  No.  2. 
Kingman-Boulder  Dam  Hlgliway.  Mo- 
have count.v.  but  were  not  opened  and 
■Cvin  be  held  temporarily  pending  a 
decision  as  to  whether  the  work  will 
be  done  by  the  State  of  Arizona  or 
the  Bureau  ot  Tubllc  Roads.  • 


30— RESERVOIRS  &  DAMS 

CONTRACT   AWARDED 

BONNEVILLE  DAM.  Ore.  —  L.vncb 
Bros..  Inc..  3635  Woodland  Park  Ave.. 
Seattle,  at  $6,920.50  awarded  contract 
by  the  U.  S.  Engineer  Ofiice.  Second 
Portland  District,  under  Bid  No.  694- 
36-123,  for  drilling  in  the  area  along 
the  north  bank  of  the  Columbia  River 
at  North   Bonneville,    Wash. 


CONTRACT   AWARDED 

BURNT  RIVER  PROJECT,  Ore.— J. 
A.  Terteling  &  Sons.  2232  Fairview 
Ave.,  Boise,  Idaho,  at  J27<!,989  award- 
ed contract  by  the  Bureau  of  Rec- 
lamation, Vale,  Oregon,  C.  C,  Kitchum 
Supt.,  under  Spec.  No.  653,  for  the 
construction  ot  the  Unity  Dam,  Burnt 
River  Project,  located  on  the  Burnt 
River  about  forty  miles  southwest  of 
Baker. 


BIDS  OPENED 

O.^KLAND.  Calif.— Identical  bids  at 
$2,886  were  received  by  the  East  Bav 
Municipal  Utility  District,  John  Kim- 
ball, Secretarj',  under  Proposal  No. 
708.  for  furnishing  195.000  .sq.  ft.  of 
2x4-ln.  weave.  13-gauge,  AS&W  both 
ways,  60-in.  width. 

The  bidders,  all  of  San  Francisco, 
were : 

McGrath  Steel  Company. 

W.  S.  Wetenhall  Company. 

Wickwlrc-Spencer  Company. 

(-Junn,  Carle  &  Company. 

Johns-Manville  Company. 

Pittsburgh  Steel  Company. 

Concrete  Engineering  Co. 

Columbia  Steel  Company. 

Soule  Steel  Company. 

Bids    held    under   advi.-ement 

BIDS    WANTED 

ELKO  COUNTY,  Nevada  —  Until 
January  14,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Indian  Irrigation 
Service.  751  S.  Figueroa  St..  Los  An- 
geles, for  the  construction  of  a  vari- 
able radius  concrete  arch  dam  across 
the  Owyhee  River  together  with  ap- 
purtenant works  (consisting  of  crest 
spillway  in  middle  portion  of  arch 
outlet  gates,  approach  and  discharge 
channels  to  same,  concrete  protective 
aprons,  loose  rock  fills,  suspension 
foot  bridge),  located  approximately  25 
miles  south  nf  Mountain  City,  Nevada 
and  70  miles  north  of  Elko,  Nevada. 
The  nearest  shipping  point  is  Elko 
on  the  Southern  Pacific  and  Western 
Pacific  Railroads.  The  governmnt 
will  furnish  cement,  reinforcing  steel, 
metal  pipe  and  fittings,  and  copper 
sheets,   f.o.b.    cars,    Elko. 

The  work  involves: 
(  1)   Lump    sum— diversion    and    care 
of  river  during  construction  and 
unwatering    foundations; 
(  2)  800  cu.  yds.  common  excavation; 
(  3)  1300   cu.   yds.   solid  rock  excav  ■ 
(  4)   3200   cu.    yds.   concrete; 
(  5)  30,000   lbs.   placing  reinf.    steel; 
(  6)  94  cu.  ft.  pressure  grouting  foun- 
dation: 
(   7)   600    lin.    ft.    drilling    10-ft.    grout 

holes: 
(  SI  1400  lbs.   installing  pipes  and  fit- 
tings   for    foundation    grouting; 
(  9  )2735  lbs.   installing  pipes  and  fit- 
tings for  radial  contracting  joint 
groutins; 


(10)  100   lln.   ft    placing   copper   water 

strips  along  foundation; 

(11)  8700    lbs.    installing   and    painting 

two  48-ln.  round  cast  iron  gates, 
gate  stems,  gate  stem  guides, 
gate  frames  and  hoisting  mech- 
anism; 


(14)  I^ump    sum  —  erect    suspensior 
bridge. 
Bid  bond  5%  must  accompany  bids 


LOW   BIDDER 

BOISE  PROJECT,  Idaho  —  T  Ti. 
Connolly,  461  Market  St.,  San  Fran- 
cisco, at  $395,040  submitted  low  bid  to 
the  Bureau  of  Reclamation,  %  BoUe 
Project  Board  of  Control.  Boise,  under 
Spec.  No.  061,  for  the  raising  of  the 
Arrr)wrock    Dam,    Boise   Project. 

CONTRACT   AWARDED 

KIVKRTOX  I'ROJECT.  Wyo.— S.  (J. 
Groves  &  Sons,  609  Wesley  Temple 
Bidg..  Minneapolis,  at  $653,397.50  was 
awanled    contract    by    the    Bureau    of 


LOS  ANGELES  CO. — Mission  Road  Undercrossing — State 


LOS  ANOKLKS  COUNTY,  C;il.  — I,. 
E.  Dixnn  Co..  C09  S.  Grand  Ave..  Lo.s 
Angeles,  at  $241,661,  as  previously  re- 
ported, submitted  low  bid  to  the  State 
Highway  Engineer,  State  Bldg.,  Los 
Angeles,  for  the  construction  of  an  un- 
dergrade crossing  under  the  tracks  of 
the  Pacific  Electric  Railway  at  Mis- 
sion Road,  Los  Angeles. 

The    work    involves: 
(  1)  430    c.y.    existing    concrete    to    be 

removed  and  disposed  of; 
(  2)  1  lot  grading: 
(  3)  4.600   c.y.   struc.   excav.; 
(  4)    2.700  sq.   yds.   subgrade  for  pave.; 
(   5)    1.300    tons    asphalt    cone,    pave.; 
(  6)  130  c.y.  Class  A  Portland  cement 
concrete     (curbs,    gutters,    side- 
walk) ; 
(  7)  5,360    c.y.    Class    A    Portland    ce- 
ment concrete  (struc): 
(  8)   669.000  lbs.   bar  reinf.   steel: 
(  9)  1,000,000  lbs.   fabricated  structur- 


(A)  (B) 

$     4.00  $       2.00 

1500.00  1000.00 

1.50  2.00 


«l  steel; 

(10)  3.150    sq.    yds.    membrane   water- 

proofing: 

(11)  1.000  l.f.  4-in.  special  pert,  metal 

drains: 

(12)  170  l.f.  12-in.  reinf.  cone,  pipe- 

(13)  280   l.f.   68-ln.  do; 

(14)  17,500    l.f.    reinf.    cone.    pile«.    In- 

cluding test  piles; 

(15)  240  l.f.  curb  armor; 

(16)  1,200  l.f.  curb  bars; 

(17)  650    l.f.    pipe   handrail; 

(18)  1  lot  misc.   items  of  work. 
Total  bids  follow: 

(A)  L.  E.  Dixon.  Los  Angeles,  $241,601. 

(B)  J.  E.  Haddock.  Pasadena.  $245,917. 

(C)  R.  E.  Campbell,  Los  Angeles,  %26i- 
976.50. 

(D)  Bodenhamer  Const.  Co.,  Oakland, 
$273,900. 

(E)  Mittry  Bros.  Const.  Co.,  Los  An- 
geles, $324,073.60. 

Unit  bide  follow: 


(  3)... 
(  4). 
(  5)... 
(  6) ... 
(  7)... 
(  8).. 
(  9).. 
(10).. 
(11).., 
(12).,. 

(13)  ,. 

(14)  ,. 


3.00  3.2.5 
15.00  13.00 
19.00        17.50 


1.60  1.60 

20.00  14.00 

1.50  2.00 

1.00  1.00 


(18) 1500.00 


(C) 

(D) 

(E) 

3.00 

$       4.00 

$       3.00 

1918.00 

1000.00 

2800.00 

2.18 

3.00 

2.50 

.12 

.15 

.12 

4.00 

4.00 

2.75 

18.10 

14.00 

12.60 

21.00 

20.00 

19.10 

.044 

.045 

.042 

.056 

.06 

.07 

.75 

.70 

.20 

.60 

1.00 

1.10 

1.70 

1.60 

2.10 

16.20 

15.00 

30.00 

2.00 

2.00 

3.50 

1.00 

1.00 

1.10 

.25 

.75 

1.00 

4.00 

7.00 

3.00 

1340.00 

5000.00 

2100.00 

MENDOCINO  COUNTY  —  14.5  Miles  Grading  —  (State) 


MENDOCINO  COUNTY.  Cal.— Heni- 
.«treet  &  Bell,  501  11th  St.,  P.  O.  Box 
550,  Marysville.  at  $322,940,  submitted 
low  bid  to  the  State  Highway  Com- 
mission, Sacramento,  for  about  14.5 
miles  grading  in  Mendocino  County 
between  Longvale  and  Dos  Rios. 

The  work  involves: 
(  1)  70    acres    clearing    and    grubbing 

right-of-way; 
(  2)   325,000  cu.  yds.   roadway  excava- 
tion unclass. ; 
(  3)   480.000  sta.  yds.  overhaul; 
(   4)  2650  cu.  yds.  struc.  excav.; 
(  5)   765    stations    finishing    roadway: 
(  6)  3000   lin.   ft.    round   timber; 
(   7)   14    MFBM    Redwood    timber,    se- 
lect, all  heart,  structural  grade: 
(   8)   2750   lln.   ft,   12-in.   CMP; 
'   9)    2050  lln.   ft.    15-in.   CMP; 


(10)  780    lin.    ft.    IS-in,    CMP: 

(11)  980   lin.   ft.   24-in.  CMP; 

(12)  310   lin.   ft.   30-in.   CMP; 

(13)  600   lin.   ft.    36-in.    CMP: 

(14)  3250   lin.    ft.    timber   surface    cul- 

verts. 
Total  bids  follow: 
(A)    Hemslreet    and    Bell,    Marysville, 

$322,940.00. 
(G)    George  Pollock  Co.,   Sacramento. 
$334,677.60. 

(C)  Guy  F.    Atkinson   Co.,    San   Fran- 
cisco,  $341,880.00. 

(D)  Granfleid-Farrar  &  Carlin,    S.   F., 
$345,627.50. 

(E)  Peninsula  Paving  Co.,  San  Fran- 
cisco, $359,311.50. 

(F)  Wood  &  Bevanda.  Stockton,  $460,- 
115.00. 

LTnit  bids  follow; 


(  5).. 
(  6).. 
(  7).., 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

$100.00 

$400.00 

$500.00 

$700.00 

$225.00 

$600.00 

.86 

.76 

.82 

.73 

.92 

1.17 

.02 

.04 

.01 

.02 

.02 

.01 

1.50 

1.00 

2.00 

2.50 

1.25 

2.00 

5.00 

5.00 

10.00 

15.00 

10.00 

5.00 

.50 

1.50 

.60 

2.50 

1.75 

1.50 

80.00 

80.00 

100.00 

100.00 

106.00 

100.00 

1.30 

1.50 

1.50 

1.40 

1.40 

1.75 

1.55 

1.75 

1.80 

1.75 

1.50 

2.10 

1.80 

2.00 

2.00 

3.00 

1.80 

2.75 

2.90 

2.50 

3.00 

3.50 

3.00 

3.75 

3.16 

3.00 

4.00 

4.50 

.     3.50 

5.25 

4.70- 

■      4.00 

6.00 

5.50 

5.50 

fi.OO 

.50 

i.no 

.70 

1.50 

60 

1.50 
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Reclamation.  Riverton.  H.  D.  Com- 
stock.  Superintendent,  under  Spec.  No, 
658.  for  the  construction  of  the  Bull 
Lake  Dam,   Riverton  Project. 


LOW    BIDDERS 

CARLSB.^D  PROJECT.  X.  M.— Hal 
lett  Const.  Co.,  Crosby,  Minn.,  at  $1.- 
132.547.  as  previously  reported,  sub- 
mitted low  bid  to  the  Bureau  of  Rec- 
lamation. Carlsbad.  N.  M.,  under  Spec. 
No.  660.  for  the  construction  of  the 
Alamogordo  Dam.  Carlsbad  Project. 
The  work  is  located  near  Ft.   Sumner. 

The  three  low  bids  were: 

(A)  Hallett  Const.  Co.,  Crosby,  Minn.. 
»1. 132.647.00. 

(B)  Mittrj'  Bros.  Const.   Co..   Los  An- 
geles,   $L144. 000.00. 

(C)  Macco  Const.  Co..  Clearwater.  Cal. 
*i.231,849.50. 

Ij.     K.    Poster.    Project    Superinten- 


BIDS   WANTED 

S-AN  FRANCISCO  —  Until  January 
21.  3  P.  M..  bids  will  be  received  by 
the  Public  Utilities  Commission.  Rm. 
2S7  City  Hall,  under  Spec.  No.  9.  F. 
W.  D.  100.  for  construction  of  the 
central   pumps  reservoir. 

The  work  consists  of  construction 
of  a  covered  reservoir  with  a  con- 
crete roof  and  lining,  valve  house, 
and  inlet  and  outlet  structures,  lo- 
cated in  the  block  bounded  by  Sloat 
Blvd.,  23r!l  Ave.,  Ocean  Avenue,  and 
22nd  Ave.,  and  includes  removing  an 
existing  concrete  tank  and  certain 
pipe  lines,  excavating  for  reservoir 
and  constructing  embankment,  con- 
structing the  concrete  roof,  lining, 
and  appurtenant  structures,  furnishing 
and  installing  steel  pipe  lines  together 
with  slide  gates,  installing  valves,  cast 
iron  pipe  lines,  and  constructing  man- 
holes and  drop  structures,  furnishing 
and  installing  tile  drain  pipe,  repair- 
ing the  street  over  pipe  trenches  and 
constructing  new  sidewalk,  construct- 
ing gravel  paths  and  surfacing,  and 
certain  other  work. 

Bids  will  be  taken  as  follows: 
(  1)  lump    sum.    removal    of    existing 

struc.   and   preparation   of  site; 
(2)  5.700   c.y.    stripping   and    stockpil- 
ing top  soil: 
(  3)   22.600  c.y.    excavating  and   plac- 
ing in  embankment; 
(  4)  2.000  c.y.  excavating,  hauling,  and 
placing  additional  material  from 
Balboa  reservoir  site; 
(  5)  4.000  c.y.  spreading  top'soil  on  em- 
bankment: 
(   6)  260  roller-hours,   providing   «S:   op- 
erating roller  equipment: 
(  7)   5.800    s.y.    trimming    side    slopes 

and  top  of  embankment: 
(  8)   1.450  c.y.  structure  excavation: 
(  9)  2,000  c.y.  concrete  lining  and  col- 
umn footings: 

(10)  820  c.y.  concrete  in  columns,  out- 

let tower  and  conduit,  Divieion 
wall  (above  footing)  and  Inlet 
structure: 

(11)  1.830   c.y.    concrete   in    roof   slab. 

joists  and  girders: 

(12)  615  c.y.   concrete  in  division  wall 

footing; 

(13)  200  barrels  extra  cement: 

(14)  675.000  lbs.  furnishing  and  placing 

reinforcing  bars: 

(15)  8.800  sq.  yds.  furnishing  and  plac- 

ing welded  wire  fabric; 

(16)  lump  sum.  furnishing  and  instal- 

ling slide  gates; 

(17)  21.000  lbs.   furnishing  and  instal- 

ling  misc.    metal   work; 
(IS)  148.000  lbs.   installing  metal  work 
(furnished  by  the  city): 

(19)  lump    sum.    constructing    valve 

house: 

(20)  lump    sum.    brick    manhole,    mis- 

■  ellaneous  framing,  wire  screens 
and  painting; 
121)  125     l.f.    fabrication,     lining    and 
coating  of  20-in.  steel  pipe  with 
single  standard  wrapping: 


(22)  4C0    l.f.     fabrication.     lining    and 

coating  of  30-in.  steel  pipe  with 
single  standard  wrapping: 

(23)  370    l.f.     fabrication,    lining    and 

coating  of  36-in.  do; 

(24)  3    roundabout   seams,    fabrication 

of  bends  in  20-in.  steel  pipe: 

(25)  10  roundabout  seams,  fabrication 

of  bends  in  30-Jn..  steel  pipe; 

(26)  8  roundabout  seams,  do  in  36-in. 

steel  pipe: 

(27)  1.200    c.y.    excavation   and    back- 

fill for  pipe  trenches; 

(28)  125  l.f.   installation  of  20-in.  steel 

pipe: 

(29)  460  l.f.  installation  of  30-in.  do; 

(30)  370  l.f.  installation  of  36-in.  do: 

(31)  S.OOO  lbs.  installation  of  valves  & 

fittings   for    2u-    30-    and    36-inch 
steel  pipe; 

(32)  2.000  sq.   ft.  repavement; 

(33)  9.800     sq.     ft.     constructing     new 

sidewalk; 

(34)  lump    sum.    constructing    outside 

stairways   and    toe   wall: 

(35)  400   l.f.    furnishing  and   installing 

6-in.  tile  drain  pipes: 

(36)  2.000  sq.  yds.  furnishing  and  plac- 

ing gravel  surfacing. 

Plans  and  specifications  obtainable 
at  Room  605.  San  Francisco  Water 
Dept.  BIdg..  425  Mason  St..  upon  de- 
posit of  SIO.OO. 

N.  A.  Eckart.  General  Manager  and 
Chief  Engineer.  • 


31  —  PIPE  LINES  &  WELLS 

CONTRACT  AWARDED 

SAN  FRANCISCO— G.  W.  Williams 
Co..  315  Primrose  Road.  Burlingame. 
at  $35,183.50  awarded  contract  by  the 
Public  Utilities  Commission.  City  Hall, 
under  Spec.  No.  W,  D.  88.  for  con- 
struction of  valve  houses  and  wood 
covering  for  pipe  on  trestle  for  the 
Bay  Crossing  Pipe  Line  No.  2.  The 
contract  provides  for  construction  of 
protective  wood  covering  and  inci- 
dentals for  sections  of  the  pipe  line 
on  timber  trestles  over  marsh  lands 
bordering  San  Francisco  Bay  at  Dum- 
barton Strait  in  Alameda  and  San 
Mateo  Counties:  a  valve  house  of 
wood  frame  with  corrugated  siding 
and  roof  on  the  east  shore  of  Dum- 
barton Strait  in  Alameda  County:  and 
a  valve  house  of  wood  frame,  with 
cement  plaster  and  stucco  finish,  and 
a  tile  roof,  near  Redwood  City.  San 
Mateo   County. 

A  total  of  approximately  19.250  ft. 
of  66-in.  diam.  steel  pipe  is  to  be 
covered. 


CONTRACT  AWARDED 

LOS  ANGELES  AND  SAN  BER- 
nardino  Counties.  Cal.— J  G.  Shea  Co.. 
Inc..  Mecca  Calif.,  at  12.319.463.58 
awarded  contract  by  the  Metropoli- 
tan Water  District  Los  Angeles,  un- 
der Spec.  No.  134.  for  constructing 
precast  pipe  lines  and  appurtenant 
works  of  the  Colorado  River  Aqueduct, 
distribution  system  between  Station 
143S  plus  00  and  2009  plus  18  of  the 
Upper  Feeder,  located  in  San  Bernar- 
dino and  Los  Angeles  Counties,  bet. 
Ontario,  and  one  mile  north  of  San 
Dimas. 

Work  has  been  divided  in  schedule-'? 
as  follows: 

Schedule  6P— 5.18  miles.  11  ft.  S-in. 
diameter. 

lilies,  11  ft.   S-in. 


FUNDS   ASKED 

LA  MESA.  San  Diego  Co..  Calif.— 
The  La  Mesa  Lemon  Grove  &  Spring 
Valley  Irrigation  District  has  applied 
to  the  government  for  the  sale  of  $89.- 
fiOO  bonds,  voted  in  1934.  as  part  of  the 
lefinancing  and  flume  replacement 
project,  and  for  a  grant  of  $39,000. 
lo  construct  two  miles  of  4S-in.  steel 
pipe  line  from  Monte  to  Lakeside  to 
connect  with  San  Eiego  city's  36-inch 
main.     The    city    is    preparing    to    call 


for  bids  for  the  constmction  of  the  re- 
maining six  miles  to  fill  the  gap  be- 
tween the  El  Capitan  Dam  and  the 
city's  existing  pipe  line.  The  city 
portion  will  consist  of  four  miles  of 
48-in.  steel  pipe  line  and  two  miles  of 
36-in.  line. 


AWARD    RECOMMENDED 

SAN  DIEGO.  Cal.— H.  H.  Peterson. 
3788  Atlantic  St.,  San  Diego,  at  $12.- 
799.70  submitted  low  bid  and  recom- 
mended for  award  of  contract  by  tli-; 
Public  Works  Officer.  San  Diego,  un- 
der Spec.  No.  8091.  for  the  construc- 
tion of  an  outfall  sewer  at  the  Naval 
Operating  Base  (Air  Station)  San  Di- 
ego. 

Complete  bids  follow: 
H.   H.    Peterson.   San  Diego.  .$12,799.70 

Miracle  Co..  San  DiegO- 13,262.00 

Frank  Doran.  San  Diego 13,950.00 

Geo.   Hess.   Los  Angeles. 15.54'. 

M.  H.  Golden,  San  Diego._ 15.55r. 

V.   R.  Dennis.  San  Diego- 18.64" 

Bids    forwarded    to    the    Bureau 
Yards  and  Docks.  Washington.  D.  i '  . 


for 


ard. 


CONTRACT  AWARDED 

SACRAMENTO.  Cal.— Lord  &  Bis- 
hop. Native  Sons  Bldg..  Sacramento, 
at  $17,550  awarded  contract  by  the 
Sacramento  City  Council  for  the  con- 
struction of  extensions  of  the  main 
sewer  into  the  river. 


BIDS  WANTED 

SAN  DIEGO.  Cal.  —  Until  January 
21.  10  A.  M.  (tentative  date  and  sub- 
ject to  approval  by  the  City  Council), 
bids  will  be  received  by  the  City  of 
San  Diego,  for  constructing  the  El 
Capitan-Lakeside  pipe  line,  between 
El  Capitan  Dam.  and  the  existing 
Lakeside-University  Heights  line.  The 
proposed  line  will  consist  of  4  miles 
of  48-in.  pipe  and  2  miles  of  36-in. 
pipe.  Bids  will  be  taken  on  alterna- 
tive proposals  as  follows: 

Proposal  A — Electrically  welded  steel 
pipe. 

Proposal  B — Concrete  protected  steel 
cylinder    pipe    (electrically    welded). 

Funds  for  the  project  have  been 
provided  as  follows:  PWA  grant  of 
$129,000.  and  balance  of  $301,000  by 
the  city  from  reserves  and  unexpend- 
ed bond  funds. 

Plans   and   specifications   have    been 

approved   by  the  PWA  engineers  and 

will  be  available  as  soon  as  the  official 

call  for  bids  is  issued  by  the  city. 

The  schedules  and   items  follow: 

SCHEDULE  PROPOSAL  -A" 

BH^ECTRIC    WELDED    STEEL    PIPE 

Trench    Execavation,    Backfill.    Pipe 

and  Appurtenances 

Pipe  Line  Station  104  to  Lakeside 

(    1)   30.S50  cu.  yds.  class  1  excavation. 

Station  104    to  Station  3134-00: 
(  2)   n.SOO  cu.  yds,  class  1  eicav..  Sta. 

3I3-t-00  to  Lakeside; 
(   3)   12.500    cu.     yds.     class    2    excav.. 

Sta.   104  to  Lakeside: 
(   4)  11.500  cu.  yds.  hauling  excavated 
material    less    than    400    ft.    for 
pipe    line    bench: 
(  5)   1000    cu.    yds.    hauling   excavated 
material    over    400    ft.    for    pip-:- 
line  bench; 
(   6)   29.300    cu.    yds.    backfill,    sta.    1'  1 

to  Lakeside: 
(  7)    2236    lin.     ft.    48-in.— «-in.     plate 
electric   welded   steel   pipe  com- 
plete in  place: 
(   8)    lO.OOO  lin.   ft.   4S-in.  9/32-in.   plate 
electric   welded   steel   pipe  com- 
plete in  place: 
(  9)    7.500   lin.    ft.    48-in.— 5/16-in.    plate 
electric  welded  steel  pipe,   com- 
plete in  place: 

(10)  12on  lin       ft.  4S-in.      %-in.     plate 

electric   welded   steel   pipe  com- 
plete In  place; 

(11)  2    4Sx36-in. — 5/16-ln.    plate    elec- 

tric welded   steel  reducers,   each 
with  standard  36-in.  steel  flange 
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gasket    und    bolts 
plac 


nplete    In 


3  3fix30-ln.— 5/lG-ln.  plate  electric 
welded  steel  reducers,  each  with 
standard  :JO-in.  steel  flange, 
t^skets  nnd  bolts  complete  in 
place: 

1  36x2n-in.  5/16-ln.  plate  electric 
welded  steel  reducer  with  stand- 
ard 20-ln.  steel  flanKe,  gaskets 
and  bolts,  complete  In  place; 

90  48-ln.  additional  circular  seams 
required  by  use  of  short  sections 
8300  Iln.  ft.  36-in.— »4-ln.  plate 
electric  welded  steel  pipe  com- 
plete in  place; 

1817  Iln.  ft.  36-ln.  9/32-in.  plate 
electric  welded  steel  pipe  com- 
plete in  place; 

1350  lin.  ft.  36-ln.  5/16-ln.  plate 
electric  welded  steel  pipe,  cir- 
cumferential seams  welded  In- 
side and  out.  complete  in  place; 

75  lin.  ft.  2S-ln.~i/4-in.  plate  elec- 
tric welded  steel  pipe  complete 
in  place  with  1  std.  steel  flange; 

One  30x2S-in.— 5/16-in.  plate  elec- 
tric welded  steel  reducer  with 
one  30-lnch  std.  steel  flange 
gaskets  and  bolts  complete  in 
place; 

one  36x28-ln.— 0/16-in.  plate  elec- 
tric welded  steel  reducer  with 
one  28-ln.  std.  steel  flange  gas- 
kets and  bolts  complete  in  place; 

2  36xie-in.— 5/16-in.  plate  elec- 
tric welded  steel  reducers,  each 
with  one  IG-in.  std.  steel  flange, 
gaskets  and  bolts  complete  in 
place; 

50  36-in.  additional  circular 
seams  required  by  use  of  short 
sections; 

3000  lbs.  electric  welded  steel 
specially  built  sections,  includ- 
ing flanges,  gaskets  and  bolts, 
enameled  and  wrapped,  com- 
plete  in   place; 

20.000  lbs.  electric  welded  steel 
pipe  fabricated  angles,  all  pipe 
sizes  and  plate  thickness, 
•complete   in   place; 

3  48-in.  Dresser  couplings  or 
equal  with  bolts,  nuts,  packing 
and  gaskets,  complete  in  place; 

3  36-in.  Dresses  couplings  or 
equal  with  bolts,  nuts,  packing 
and  gaskets,  complete  in  place; 

one  oO-inch  bevel  geared  gate 
valve,  flanged  ende  Chapman 
type  61  or  equal,  for  operation 
in  horizontal  position,  complete 
in  place  with  bypass  and  filled 
grease  case; 

one  36-in.  bevel  geared  gate 
valve  flanged  ends  Chapman 
type  61  or  equal.  Eur  operation 
in  horizontal  position,  complete 
in    place   with    bypass   and  filled 


20 -i 


(30) 


in    pla 
greas 


n.  bevel  geared  gate 
flanged  ends  Chapman 
or  equal,  for  operation 
!ontal  position,  complete 
?   with    bypass  and   filled 


30- in.  vertical  geared  gate 
.alve,  flanged  ends  Chapman 
type  61  or  equal,  complete  in 
place  with  bypass  and  filled 
grease  case; 

(31)  one   4-in.    air  and   vacuum   valve 

assemblies,      Higgins     or   equal. 

including      4-in.       gate       valves. 

Crane  Co.    No.    480,    or  equal,    in 

place  but  not  including  4-in.  pipe; 

(32)  15  4-in.  combination  pressure  air 

valves  with  air  and  vacuum 
valve  assemblies,  Higgins  or 
equal,  including  4-in.  gate  val- 
ves. Crane  Co.  No.  480  or  equal, 
in  place  but  not  including  4-in. 
pipe; 

(33)  one   2-in.    pressure   air   valve   as- 

semblies.   Higgins   or   equal,    in- 
cluding S-in.  gate  valves.  Crane 
Co.    No.    480    or    equal,    in    place 
but    not    including    2-in.    pipe: 
f34j  6    4-in.      blowoff     assemblies      in 


place.  Including  4 -In.  gate  val- 
ves. Crane  Co.  No.  480  or  equal 
in  place  but  not  including  4-ln. 
pipe; 

(3.''>)  4  G-ln.  blowoff  ussemblieB  in  place 
Including  6-ln.  gate  valves, 
Crane  Co.  No.  480  or  equal  but 
not  Including  6-ln.  pipe: 

(36j  20  tin.  ft.  2-ln.  standard  wrought 
iron  pipe  in  place  in  pressure 
air  valve  assemblies; 


lin.    ft.    4-in 


1  tan  d  f 


(41) 

HZ) 

(43) 
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(45) 

(4G) 

(47) 
(48) 
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(50) 


wrought  Iron  pipe  in  place  in  air 
valve  assemblies  and  blowoff 
valve  assembliea; 

250  lin.  ft.  6-in.  standard  wrought 
Iron  pipe  in  place  In  biowo^ 
valve   assemblies ; 

80  lin.  ft.  12-in..  l2-gauge  dipped 
steel  pipe  in  place  over  air  valve 
and  blowoff  valve  assemblies, 
short   lengths; 

235  lin.  ft.  20-in.  S-gauge  dipped 
steel  pipe  in  place  over  air  valve 
and  blowoff  valve  assemblies, 
short  lengths; 

2500  lbs.  cast  Iron  frames  and 
covers,  all  types  and  sizes  com- 
plete in  place; 

Removal  of  one  existing  bulk- 
head at  Uakeside  and  connec- 
tion  lo  new-  line; 

225  cu.  yds.  structure  excavation 
class  3.   Including  backfill; 

220  cu.  yds.  excavation  for  ap- 
purtenances and  small  pipe. 
Class  4.   including  backfill; 

115  cu.  yds.  concrete,  class  1,  In 
place,  excepting  cement  and  rei- 
forcing  steel; 

40  cu.  yds.  concrete,  class  2,  in 
place,  excepting  cement  and  re- 
inforcing steel; 

260  bbls.  cement  in  place  in  the 
work; 

1000  lbs.  structural  steel  rim 
Angles  welded  on  pipe  for  an- 
t'hors  or  other  purposes,  com- 
plete in   place; 

17.000  lbs.  reinforcing  steel  in 
place    in    concrete; 

175  lin.  ft.  S-in.  concrete  drain 
pipe,  from  structures,  with  ce- 
ment joints,  complete  in  place; 

200  lbs.  structural  steel  covers. 
Including  hinges,  hasp,  and  3 
locks.  Yale  or  equal  with  three 
keys  each,  complete  in  place; 

3  manholes  direct  into  pipe  with 
covers  and  frames  complete  in 
place; 

25  ft.  drilling  holes  in  concrete 
for  steel,  anchors  or  other  pur- 
poses; 

200  cu.  ft.  concrete  around  small 
pipe   for  manhole  cover  supports 

one  16-in.  pressure  reducer.  Pel- 
ton  or  equal  with  connections 
and  2  pressure  gauges,  complete 
In  place. 

one  recording  station  for  Ven- 
turi  meter  register  and  mount- 
ing for  pressure  gauges,  cora- 
pieie  in  place; 

one  2S-in.  inlet  and  outlet  cast 
iron  Venturi  meter  tube  2  to  25 
million  gallons  daily  capacity  to 
operate  under  350  feet  head 
K-lth  Builders  Iron  Foundry 
Type  M  or  equal  indicating,  re- 
cording and  registering  devices, 
complete   in  place; 

one  1-in.  corporation  cock  con- 
nection for  chlorinator,  com- 
plete in  place; 

one  1-ln.  corporation  cock  con- 
nection for  chlorinator,  complete 
in  place; 

3500  lin.  ft.  creosoted  timber  pU- 
ng,  complete  in  place; 

1  M.  board  feet  timber  pipe  sup- 
ports attached  to  piling; 

1  B.  board  feet  timber,  complete 
in  place; 

200  cu.  ft.  concrete  pavement 
removed  and   replaced; 

2  'J4-in.  pressure  taps  with  bronze 
valves,   complete  in  place; 


Tr 


s;CHEl>ULE    PROPOSAL   "li" 

>ncri!;tk  i'rotected  steed 
cylinder  pipe 

avatlon.      Backfill,     Pipe 


and  Appurtenances 

Pipe  Line  Station  104  to  Lakeside 

f  U  3.1.350  cu.  yds  .cla.ss  1  excavation, 

Station  104+00  to  Station  3J3-f00 
t   2)  13,000  cu.  yds.  class  1  excav..  Sla. 

.■»3-f00  to  Lakeside; 
I  3)  13.000  cu.  yds.  class  2  excav.,  Sta. 

104+00  to   Lakeside; 
(  4)  11.500  cu.   yds.  hauling  excavated 

materials    less    than    400    ft.    for 

pipe  line  bench; 
(  6)   1000   c'j.    yds.    haulmg   excavated 

material    over    400    jt.    for    pipe 

line  bench; 
(  6)  32.200   cu.    yds.    backfill,    Sta.    104 

to  Lakeside; 
(    7}   2236    lin.    ft.      48.in.    I.D.      %-ln. 

6teel  cylinder  concrete  protected 

pipe  complete  in  place; 
(   8)   10.000   lin.    ft.    48-In.    I.D.    9/32-ln. 

rtteel  cylinder  concrete  protected 

pipe  complete  in  place; 
(  9)   7500    lin.    ft.    48-in.    I.D.    5/18-In. 

steel  cylinder  concrete  protected 

pipe  complete  In  place; 

(10)  1200  lin.  ft.  48-in.  I.D.  %-in.  steel 

cylinder  concrete  protected  pipe 
complete  in  place; 

(11)  2  48x36-in.— 5/16-in.  steel  cylinder 

concrete  protected  reducer,  each 
with  std.  36-in.  steel  flange, 
gasket  and  bolts,  complete  in 
place; 

(12)  3  36x30-ln.— 5/16-in.  steel  cylinder 

'toncrete  protected  reclucers, 
each  with  std.  30-in.  steel  flange 
gaskets  and  bolts,  complete  in 
placet 

(13)  one    36x20-in.— 5/16-in.    steel    cyl- 

inder concrete  protected  re- 
ducer with  std.  20-in.  steel 
flange,  gaskets  and  bolts,  com- 
plete in  place; 

(Hj  65  48- in.  additional  circular 
«eams  required  by  use  of  short 
.■sections; 

(15)  8300  lin.  ft.  36-in.  I.D.  ^-in.  steel 
cj'IInder  concrete  protected  pipe 
complete  in  place; 

(IG)  1S17  lin.  ft.  36-in.  LD.  9/32-in. 
steel  cylinder  concrete  protect- 
ed pipe  complete  in  place; 

(17)  1350  lin.  ft.  36-in.— 5/16-in.  plate 
electric  welded  steel  pipe,  cir- 
cumferential seams  welded  in- 
side and  out,  complete  in  place; 

(ISj  75  lin.  ft.  2S-in.  I.D.— i^-in.  steel 
cylindera  concrete  protected 
pipe  in  place  with  one  std.  steel 
flange: 

(19)  one  30x28-in.— 5/16-ln.  steel  cylin- 

der concrete  protected  reducer 
with  one  30-in.  std.  steel  flange, 
gaskets  and  bolts,  complete  in 
place: 

(20)  one    36x28-in.— 5/16-in.    steel    cyl- 

mder  concrete  protected  steel 
reducer  with  one  28-in.  std. 
steel  flange,  gaskets  and  bolts, 
complete  in  place; 

(21)  2    36xl6-in.— 5/16-in.    steel    cylin- 

der concrete  protected  reducers, 
each  with  one  16-in.  std.  steel 
flange,  gaskets  and  bolts,  com- 
plete   in   place; 

(22)  40  36-in.  additional  circular  seams 

required  by  use  of  shart  sec- 
tions: 

(23)  3000    lbs.      electric   welded      steel 

specially  built  sections.  Includ- 
ing flanges,  gaskets  and  bolts, 
enameled  and  wrapped,  com- 
plete in  place; 

(24)  19.000  lbs.  steel  cylinder  concrete 

protected  fabricated  angles,  all 
pipe  sizes  and  plate  thicknesses, 
complete   in   place; 

(25)  3    48-in.      Dresser      couplings      or 

equal  with  bolts,  nuts,  packing 
and  gaskets  complete  in  place; 

(26)  3   3G-in.    Dresser  couplings   or 

equal,  with  bolts,  nuts,  packing 
and  gaskets  complete  in  place; 
(27J  one    30-in.      bevel     geared     gate 
valve,    flanged     ends     Chapman 
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type  61  or  equal,  for  operation 
in  horizontal  position,  in  place 
with  bj-pass  and  filled  grease 
case; 

(2S)  one    36-in.      bevel      geared      gate 

valve,    flanged     ends     Chapman 

tjpe  61  or  equal,  for  operation  in 

hortsontal    position,    in    place    with 

h>pass  and   filled   grease   case; 

(2'J)  one  2D-in.  bevel  geared  gale  valve 
flanged  ends  Chapman  type  il 
or  equal,  for  operation  in  hori- 
zontal position,  in  place  witr 
bypass  and  filled  grease  case; 

(30)  one    30-infl.    verticaJ    geared    gate 

valve,  flanged  endis  Chapman 
type  61  or  equal,  in  place  with 
bypass  and  filled  grease  case; 

(31)  one   4-in.    air   and    vacuum    valve 

assemblies,  Higgms  or  equal.  In- 
cluding 4-in.  gate  valves.  Crane 
Co.  No.  4S0  or  equal,  in  place 
but  not   including  4-in.   pipe; 

(32)  15  4-in.   combination  pressure 


valv 


■ith 


I  valv 


assemblies.  Higgins  or  equal,  in- 
cluding 4-in.  gaae  valves.  Crane 
Co.  No.  48U  or  equal,  in  place 
but  not  including  4-in.  pipe; 

(33)  one   2-in.    pressure   air    valve   as- 

semblies, Higgins  or  equal,  in- 
cluding 2-in.  gate  valves.  Crane 
Co.  Xo.  4S0  or  equal,  in  place 
but  not  including  2-in.   pipe; 

(34)  6   4-i     n.    blonoff     assemblies      in 

place.  including  4-in.  gate 
valves.  Crane  Co.  No.  4S0  or 
equal  in  place  but  not  including 
4-in.  pipe; 

(35)  4    6-in.    blowoff      assemblies      in 

place,  including  6-in.  gate  valves 
Crane  Co.,  No.  4S0  or  equal, 
but  not  including  6-in.   pipe; 

(36)  20  lin.   ft.   2-m.   std.  wrought  iron 

pipe  in  place  in  pressure  air 
valve  assemblies; 

(37)  575     lin.     ft.     4-in.     std.     wrought 

iron  pipe  in  place  in  air  valve 
assemblies  and  blowoff  valve 
assemblies; 

(38)  250    Un.    ft.    6-in.      std.      wrought 
iron  pipe  in  place  in  blowoff  valve 

assemblies; 

(39)  SO  lin.  ft.  l2-in.,  12-gauge  dipped 

steel  pipe  in  place  over  air 
valve  and  blowoff  valve  assem- 
blies,  short  lengths; 

(40)  235  Un.   ft.   20-in..   S-gauge  dipped 

steel  pipe  in  place  over  air  valve 
and  blowoff  valve  assemblies, 
short  lengths; 

(41)  3500    lbs.    cast    iron    frames    and 

covers,  all  types  and  sizes,  com- 
plete in  place; 

(42)  Removal    of    one    existing    bulk- 

head at  Lakeside  and  connection 
to  new  line; 

(43)  225  cu.  yds.  structure  excavation. 

class  3.  including  baclcfill; 

(44)  220    cu.    yds.    excavaUon    for    ap- 

purtenances and  small  pipe, 
class  4,   including  backfill; 

(45)  115  cu.  yds.   concrete,   class  1,  in 

place,  excepting  cement  and  re- 
inforcing  steel; 

(46)  40   cu.    yds.    concrete,    class    2.    in 

place,  excepting  cement  and  re- 
inforcing steel; 

(47)  260  bbls.   cement  in  place  in  the 

work; 

(48)  1000  lbs.  structural  steel  rim  an- 

gles welded  on  pipe  for  anchors 
or  other  purposes; 

(49)  17.000    lbs.    reinforcing    steel    in 

place,  in  concrete; 

(50)  175    lin.    ft.    6-ia.    concrete   drain 

Ripfi.,  from  structures  with  ce- 
ment jointts.  complete  in  place; 

(51)  200    lbs.    structural   steel   coverts. 

including  hinges,  hasp  and  3 
locks,  Yale  or  equal,  with  3 
keyat  each,  complete  in  place: 

(52)  15  manholes  direct  into  pipe  with 

covers  and  frames,  complete  In 
place; 

(53)  25    ft.    drilling    holes    in    concrete 

for  steel  anchors  or  other  pur- 
poses; 

(54)  200  cu.  ft.  concrete  ground  small 


nhole 


ver     sup- 


(61) 
(62) 
(63) 


"ne   16-in.    pressure  reducer.   Pel- 
ton    or   equal,    with    connections 
and  2  pressure  gauges,  complete 
in  place; 
one  recording  station  for  Venturi 
meter  register  and  mounting  for 
pressure     gauges,     complete     in 
place; 
one    2s-in.    inlet    and    outlet    cast 
iron  Venturi  meter  tube  2  to  25 
million  gallons  daily  capacity   to 
operate  under  350  foot  head  with 
Builders    Iron    Foundry    Type    M 
or    equal    indicating,     recording 
and     registering    devices,     com- 
plete in  place: 
one    l-in,  -corporation    cock    con- 
nection for  chlorinator,  complete 
in  place; 
3500  lin.  ft.  creosoted  timber  pil- 
ing,   complete   in   place; 
1     M.     board    feet     timber    pipe 
supports   attached   to   piling; 

1  M.  board  feet  timber,  complete 
in  place; 

200  cu.  ft.  concrete  pavement  re- 
moved and  rplaced : 

2  %-in.  pressure  taps  with  bronze 
valve.s.    complete   in    place.  31 


32— SEWERS    &    SEWAGE 
mSPOSAL  PLANTS 

BIDS    WANTED 

nLE.\U.\LE.  Ariz.— Until  January 
2.  7  i'.  M..  bids  will  be  received  by 
the  City  of  Glendale.  Arizona,  for 
the  construction  of  a  sewage  treat- 
ment plant  in  accordance  with  plans 
which  may  be  obtained  from  the  en- 
gineers. Headman  -  Ferguson,  422 
Homebuilders  BIdg.,  Phoenix,  upon 
payment  of  $5.00  per  copy,  not  re- 
turnable. Certified  check.  5%.  This 
is  a  PWA  project  and  there  is  avail- 
able for  construction  about  $32,000. 
J.  D.  Lynch.  Mayor.  Howard  9 
Reed.  Acting  State  Director.  PWA. 
Phoenix. 


CONTRACT   AWARDED 

BURNS.  Ore.— Morrrson  -  Knudsen 
Co..  In..  Boise.  Idaho,  at  $21,285  was 
awarded  contract  by  the  Burns  Citv 
Council  for  constructing  an  addition  to 
the  existing  sewage  disposal  plant  and 
remodeling  the  present  plant  so  that 
the  fini.«:hed  work  will  operate  as  an 
activated  sludge  sewage  disposal  plant. 


CONTRACT  AWARDED 

SEATTLK,  Wash.-Northwest  Con- 
struction Co..  3950  6th  N.  W.  Seattle 
at  $123,522  on  Alternates  A-D  or  E- 
F-I  or  J.  submitted  low  bid  and  was 
awar-ded  contract  by  the  Seattle  Board 
of  Public  Works.  I>ecember  10.  for  the 
construction  of  Units  2  and  8  of  the 
Henderson  St.  Sewer,  along  East  Mar- 
gmal  Way,  including  construction  of 
a  pumping  plant  at  or  in  the  vicinity 
of  Duwamish  Waterway  and  Webster 
Street.  , 


CONTRACT   AWARDED 

SAN  FRANCISCO -Healy-Tibbitts 
Constr  Co  .  64  Pine  St..  at  $334,259  50 
awarded  contract  by  the  Department 
of  Public  Works.  City  Hall,  under 
Spec.  No.  18.900  for  construction  of 
the  Alemany  Sewer  Extension.  Sec- 
tion D-1,  to  be  located  in  Industrial 
bt.  from  Elmira  to  Selby  St.  and  In 
Selby   St.    from   Industrial   to   Hudson 

BIDS  WANTED 

EL  CEXTRO,  Imperial  Co..  Calif— 
Until  I>ec.  30.  7:30  P.  M..  bids  will  be 
rt-ceived  by  the  El  Centro  city  coun- 
cil for  the  construction  of  a  sewage 
pumping     plant     and     outfaU     sewer 

■io.OOO  l.f.  from  plant  to  discharge  pt. 
Flans  for  the  project  were  prepared 
by  Koebig  &  Koebig.  Rowan  Building 
LOS  Angeles,  coaeulting  engineers,  and 


Phil  W.  Knignt.  city  engineer.  El  Cen- 
tro. The  work  will  be  financed  by  a 
bond  issue  of  $29j.000  voted  Oct.  3D 
and  partly  by  PWA  funds.  The  plans 
may  be  obtained  from  the  city  engl- 
El  Centro.  upon  deposit  of  $25, 
I  be  returnable.  Cer- 
^shier's  check  or  bid 
ust  accompany  eacb 
Moufiseau,  city  clerk. 


clay   pipe,   extra 


of  which  $l_ 
tififd  check  or 
bond    for    5% 
proposal.    C.  C 
The  work  in 
14.000  l.f.    27-ii 
strength; 
21.000  l.f.  do,  standard  strength: 
3.970  l.f.  15-in.  do; 

59  manholes,  6-ft.  dla.,  brick; 
13  manho]e£,    5-ft.    dia.,    brick; 
11  manholes,  4Vfe-ft.  dia.,  brick; 
570  l.f.   IS-in.  cast  iron  pipe; 
2.0O0  c.y.   excavation; 
352  c.y.  concrete: 
35.000  lbs.   reinf.  steel; 
14.67  MBM   form   lumber; 

2.5  MBM  lumber  for  plant  building 
framing; 
2.0  MBM  piling  lumber; 
340  s.y.  metal  lath  and  plaster; 
1.100  .■!.f.  composition  shingles; 

Misc.  extras  such  as  hardware. 
electrical,  etc.; 
1   600-gpm  motor-driven  pump; 
1  900 -gpm  do: 

1   1200-gpm  do: 

1  150-gpm  do; 

1  2800-gpm   pump   to  be   ii 
(furnished  by  city); 
2.855  l.f.    4-in.    cast   iron    wati 
with  fittings; 
Signal  system'  fro 


stalled 


pipe 


r  plant 

A-age  plant  (10.000  l.L  dis- 


e); 


50.00  l.f.  8-ga.  wire  with  crossarms, 
insulatorfi,  switches,  fittings, 
signal  lights.  ■ 


BIDS    WANTED 

PITTSBURG.  Contra  Coeta  Co  ,  Cal. 
—Until  December  30.  8  P.  M..  bids 
will  be  received  by  the  Pittsburg  City 
Council.  H.  L.  Denham.  City  Man- 
ager, for  construction  of  drainage 
pipe  and  canal  in  the  vicinity  of  Weat 
and  Montezuma  Streets.  Estimated 
cost.  $4883.50. 

The   work    involves: 
(   1)  350  lin.  ft.  24-in.  concrete  pipe; 
(  2>  370  Un.  ft.  18-in.  concrete  pipe; 
(  3)  690  Ifn.  ft.  16-in.  concrete  pipe: 
(  4)  370  lin.  ft.  12-ln.  concrete  pipe: 
(   5)     65  Iln.   ft.    8-ln.   sewer  pipe; 
(  6)  140   tons  waterbound   macadam: 
(  7)  30    tons    course    medium    screen- 
ings: 
(  8)  7    tons    fine   screenings: 
(   9)  650    gallons    emulsified    asphalt; 

(10)  600  sq.    ft.   concrete  pavement; 

(11)  6  manholes; 

(12)  10   catchbasins: 

(13)  1700  cu.  yds.  excavation  of  earth 

(14)  Lump    sum.    ditch    head  works. 
Plans    and    specifications   obtainable 

from    the    above    office    upon    deposit 
of  $5.  •  J 


LOW    BIDDERS 

BURNS.  Oregon. — Morrison  -  Kund- 
sen  Co.,  Inc..  Boise.  Idaho,  at  $21,285 
submitted  low  bid  to  the  Burns  City 
Council  for  constructing  an  addition 
to  '.he  existing  sewage  disposal  plant 
and  remodeling  of  the  present  plant, 
so  that  the  finished  work  will  operate 
as  an  activated  sludge  sewage  disposal 
plant. 

Consolidated  Highway  Company  Inc. 
Portland   at   $21.S90   submitted  second 


bid. 


CONTRACT    AWARDED 

SAN  DIEGO.  Cal.— H.  H.  P*'ter.<;on, 
3788  Atlantic  St..  San  Diego,  at  $12.- 
71t9.70  awarded  contract  by  the  Bureau 
of  Yards  &  Docks.  Navy  Dept..  Wash- 
ington, under  Spec.  No.  8091,  for  the 
construction  of  an  outfall  sewer  at  the 
Naval  Operating  Base  (Air  Station) 
San  Diego. 


PACIFIC    CONSTRUCTOR 
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33—       WATER  WORKS 


CONTRACT   AWARDED 

AMITY,  Ore.— J.  C.  Cumploii.  Mc- 
Mlnnvllli-.  Oregon,  at  $20. 962.1)0  sub- 
iiiUled  U>w  bid  and  awarded  contract 
i.y  the  Amity  City  Council  for  con- 
t-tructlon  of  Iniprovenifcntw  to  water 
.."j.^teni.  Including  new  mains  with 
\alveB,  hydrants  and  services  in  city 
.>-(reete:  replacinK  certain  portions  of 
.^uiiply  line;  rellnlng  with  concrete  the 
present   existing  reservoir,   etc. 

fomplete    bids    follow: 
J.  C.  Compton.  McMlnnvlUe    .?20.962.00 
.-ichmltt  Const.  Co.,  Portland..  21,903.30 

odon  Const.   Co..  Salem 22,658.50 

K.  J.  Oregolre.  Portland 22,897.84 

Kern  &   Klbbe,   Portland 23,469.90 

I'nlted  Contr.  Co..  Portland.  .  23.496. GO 
I'lirker-Schram  Co..   Portland  24.876.40 

Baar  &  Cunningham.  Spalding  Bldg., 
I'tirtl.and,  enK'neers. 


CONTRACT  AWARDED 

T.iCOMA,  Wash.  —  American  Con- 
crete &  Steel  Pipe  Co.,  459  E  15th  St., 
T.iconia,  at  J107,715  (concrete  pipej 
awarded  contract  by  Tacoma  Board 
lit  Contracts  &  Awards  for  improve- 
ments to  the  water  system  consist- 
liiu  uf  replacement  of  2021  feet  of  46- 
imh  wooden  stave  with  52-lnch  steel 
nr  reinforced  concrete  pipe  and  re- 
placement of  4042  ft.  of  04-in.  wooden 
.-tave  Pipe  with  68-ln.  steel  or  rein- 
liined  concrete  pipe,  in  Green  Rivei- 
I  iravlty  Pipe  Line. 

W.  A.  Kunigk,  City  Water  Superin- 
Liidint.  i 


FORCE  ACCOUNT   RECOMMENDED 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
— L.  H.  Anderson,  Director  of  Utili- 
ties, at  $20,750  submitted  the  only  pro- 
peisal  received  by  the  Palo  Alto  Board 
of  Public  Works  for  moving  and  re- 
constructing the  gas  distributing  cen- 
ter now  located  on  ll.ddlefleld  Road. 

Recommendation  has  been  made  to 
A.  D.  Wilder,  State  PWA  Engineer, 
San  Francisco,  that  the  city  be  al- 
lowed to  do   the   work. 

Work  includes  moving  the  existing 
plant  to  a  new  location  at  the  site  rf 
the  present  power  plant  on  Embarca- 
dero  Rd.  and  Newell  Rd..  reassembling 
the  plant,  additions  to  the  present 
equipment.  Increasing  the  capacity  of 
the  plant,  and  installing  and  laying 
pipe.  • 


BIDS    WANTED 

SAN  FRANCISCO— Until  January  8, 
2:30  P.  M..  bids  will  be  received  by 
the  Department  of  Public  Works.  Rm, 
251  City  Hall,  under  Spec.  No.  18,872, 
for  construction  of  three  reinforced 
concrete  fire  cisterns.  Group  1,  in 
connection  with  A.  W.  S.  S.  for  Are 
protection.       Estimated    cost,     $19,000. 

The  work  Involves: 

(1)  One  75.0OO-gal.  reinforced  concrete 

cistern    at    Pine     St.    and     Van 
Ne.ss   Avenue. 

(2)  One  do  at  Post  St.  and  Van  Ness 

Ave. 

(3)  One  do  at  Ellis  St.   and  Van  Ness 

Avenue. 

(4)  84   cu.   yds.   excavation  and   back- 

fill,  test  trenches. 

(5)  217  sg.  ft.  repaying  test  trenches. 
Plans    and    specifications   obtainable 

from  City  Engineer  John  J.  Casey, 
Room  351,  City  Hall,  upon  cash  de- 
piisit  of  JIO.  • 


AWARD   APPROVED 

GALT,  Sacramnto  Co.,  Cal.— Award 
of  a  contract  to  the  Pittsburgh  -  Des 
Moines  Steel  Co.,  Rlalto  Bldg.,  San 
Francisco,  at  $7267,  for  constructing 
a  steel  water   tower,    including  a  75.- 


000-gal.    tank,    has   licen    approved    by 
the   PWA. 

Frank    D.       Talbot,    Forum      Bldg., 
Sacramento,    consulting   engineer. 


AWARD     APPROVED 

G.\LT,  SSacramento  Co..  Cal.— Award 
of  a  contnict  to  the  Underground 
Cnnstr.  Co..  R.  F.  D.  No.  I.  Box  756. 
Berkeley,  at  $27,449.  for  construction 
of  a  water  distributing  system  in  Gait 
for  the  Oalt  Water  District,  has  been 
approved   by   the   PWA. 

Frank  D.  Talbot,  Forum  Building. 
Sacramento,   consulting  engineer. 


BONDS    VOTED 

ORLAND.  Glenn  Co..  Cal.  —  At  a 
special  election  December  17.  the  pur- 
chase of  auxiliary  pumping  equipment 
for  the  water  system  was  authorized 
hy  voters.  ■  I 


CONTRACT  AWARDED 

SACRAMENTO,  Cal.— Peter  J.  Mc- 
Hugh.  363  Valencia  St..  S'an  Fran- 
cisco, at  $96,300  awarded  contract  by 
the  Sacramento  City  Council,   for  the 


of 


Complete  bids  published  November  22. 

The  PWA  has  allotted  a  grant  of 
45%  of  the  total  cost,  which  was  esti- 
mated at  $125,000. 

Henry  D.  Dewell.  55  New  Mont- 
gomery St..  San  Francisco,  structural 
engineer.  •  '• 


CONTRACT   AWARDED 

SA.N  FRANCISCO— Sibley  Grading 
&  Teaming  Co..  Ltd..  165  Landers  St.. 
at  $25,948  awarded  contract  by  the 
Department  of  Public  Workts.  City 
Hall,  under  Spec.  No.  18.875,  for  con- 
struction of  four  reinforced  concrete 
fire  cisterns.  Group  2,  A.W.S.S.  for 
Fire    Protection. 


OFFER   REJECTED 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
—San  Jose  Water  Works,  Seymour 
Kittredge,  president,  has  rejected  of- 
fer made  by  City  Council  to  purchase 
the  company's  properties  for  a  con- 
sideration of  $4,500,000.  The  city  au- 
thorities are  considering  constructing 
a  municipal  supply  and  distribution 
system. 

34  — PARKS  AND  PLAY- 
GROUNDS 

December    23,    1935 
BIDS    WANTED 

EL  MONTE,  Los  Angeles  Co..  Cal. 
—Bids  are  being  received  by  the  Cus- 
todian. U.  S.  Post  Office,  E!  Monte. 
fod  seeding  and  planting  grounds  at 
the  Post  Office.  El  Monte.  34 

BIDS   WANTED 

RENO.  Nevada— Bids  are  being  re- 
ceived by  the  Custodian,  U.  S.  Post 
Office,  for  lawn  sprinkler  system  at 
the  Reno  Post  Office. 


BIOS    WANTED 

HANPORD.  Kings  Co..  Cal.— Until 
January  2.  2  P.  M.,  bids  will  be  re- 
ceived by  M.  W.  Bartholomew.  Clerk. 
Hanford  Joint  Union  High  School 
District,  for  construction  of  tennis 
courts  at  the  Hanford  High  School. 

Specifications  may  be  obtained  at 
the  High  School.  Hanford.         • 


CONTRACT  AWARDED 

GALT.  Sacramento  Co.,  Cal.— Pitts- 
burgh -  Des  Moines  Steel  Co..  Rialto 
Bldg.,  San  Francisco,  at  $7,267  award- 
ed contract  by  the  Gait  Water  District 
for  constructing  a  steel  water  tower, 
including  a   75,000-gal.    tank. 

Frank  D.  Talbot.  Forum  Bldg.,  Sac- 
ramento, consulting  engineer. 

Complete  bids  published  Dec.  9. 


CONTRACT  AWARDED 

GALT.  Sacramento  Co..  Calif— Un- 
derground Const.  Co..  R.  P.  D.  No.  I. 
Box  756.  Berkeley,  at  $27,449  awarded 
contract  by  the  Gait  Wtler  Dtetrii  • 
for  construction  of  a  water  distribu- 
tion system  In  Gait. 

Frank  D.  Talbot.  Forum  Bldg..  Sac- 
ramento, consulting  engineer. 

Complete  bids  published  V-o.   11. 


35— 


TUNNELS 


CONTRACT  AWARDED 

YAKIMA  PROJECT.  Wssh— Mor- 
rison-Knudsen  Co..  Boise.  Idaho,  at 
$993,840  awarded  contract  hy  the  Bu- 
reau of  Reclamatino.  Yakima.  C.  B. 
Crownover,  Construction  Engineer, 
under  Spec.  No.  652.  for  construction 
of  Tunnels  Nob.  1.  2  ad  3.  Yakima 
Ridge  Canal.  Roza  Division.  Yakima 
Project. 


CONTRACT    AWARDED 

SHOSHONE  PROJECT,  Wyo.  — 
Utah  Construction  Co.,  Ogden,  Utah, 
at  $614,509.50  awarded  contract  De- 
cember 21  by  the  U.  S.  Bureau  of 
Reclamation.  Cody.  Wyowlng.  for  Ihe 
construction  of  Tunnels  Nos.  I,  2  an'd 
3,  Shoshone  Canyon  Conduit  Heart 
Mountain  Division,  Shoshone  Project. 
Wyoming.  Work  is  located  near 
Cody.   Wyo.     Specifications  No.  656. 


BIDS    WANTED 

SAN    FRANCISCO  —  Until    January 

15,    3    P.    M..    bids   will   be   recived   by 

the  Public   Utilities  Commission.   Rm. 

2S7  City  Hall,  under  Spec.  No.  W.   D. 

mi.  for  the  laying  of  20-in.  and  24-in. 

.^teel    feedr    niaints    in    Bacon    Street, 

Phelps    St..    Williams    St..    Third    St.. 

and   Thornton  St. 

Bids  will  be  taken  as  follows: 

(  1)  1550  lin.  ft.  fabrication,  lining, 
and  coating  of  20-11.  scteel  pipe 
with  single  standard  wrapping: 

(  2)  13.950  lin.  ft.  fabrication,  lining, 
and  coating  of  24-in.  steel  pipe 
with  single  standard  wrapping; 

(  3)  10  roundabout  seamst  from  20-in. 
dlam.    steel  pipe,    fabrication   of 

(  4)  115  roundabout  seams  from  24-in. 
diam.  pipe,  fabrication  of  bands; 

(  5)  1500  lin.  ft.  excavation  and  back- 
fill, for  normal  trench  not  over 
1%  ft.  below  official  street  sur- 
face, for  20-in.  diamfl.  pipe; 

(  6)  13,900  lin.  ft.  excav.  and  backflll. 
for  normal  trench  not  over  5-ft. 
below  official  street  surface  for 
24-in.  diam  pipe; 

(  7)  1.000  cu.  yds.  additional  excav. 
and  backfill,  for  trench  from  nor- 
mal depth  of  8-ft:  below  official 
street   surface; 

(  8)  500  cu.  yds.  additional  excava- 
tion and  backfill,  for  trench  over 
8-ft.  below  official  street  surface 

(  9)  150  cu.  yds.  excavation  and  back- 
fill for  drains,   normal  trench; 

(10)  115  cu.  yds.  eicavation  and  back- 

fill for  blow-offs,  normal  trench 

(11)  1000    sq.    ft.    additional   pavement 

removal   and  replacement: 

(12)  420  lir..  It.  installation  of  dralnts: 
(IS)  1600  lir..  ft.   installation  of  20-in. 

diam.  steel  pipe: 

(14)  13.900  lin.  It.  installation  of  24-ln. 

steel  pip»; 

(15)  300  lin.   ft.  bell  and  spigot  joints. 

making  joints  for  fittings,   etc. 

(16)  50.000  lbs.   install  fittings,   etc.; 

(17)  51.000  sq.    ft    -epavement. 

Plans  and  specifications  obtainable 
at  Room  605.  S.  P  Water  Department 
Bldg..  425  Maso»*  St..  upon  deposit 
of  $10. 

N.  A.  Eckart.  General  Manager  and 
Chief  engineer.  *  5 
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DAILY 

NEWS  SERVICE 


Complete  Construction  Reports- 
Building  and  Engineering  News  of 
California  and  Principal  Projects  in 
all  Other  Western  States. 

Delivered  to  You  Every  Morning. 


Daily  Pacific  Builder 

In  Forty-fifth  Year 
U7  MISSION  STREET  SAN  FRANCISCO 


Subscription  Rates— $20  a  Year  (Paid  in  A<ly.,„ce)  $2  by  the  Month. 
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